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KOEHRINQ 

DANDIE  Light  Mixer 


Danilie  ivith  steel  disc  wheels  ami  solid 

rubber     tires;     power     charf^liifir     skip, 

ivat^r   tank   and    g-asoline   eufriiie. 


EQUIP  it  to  your  special  needs.  Rubber 
tires  to  save  the  time  waste  of  be- 
tween-job hauls,  and  to  expand  your 
working  territory.    Light  duty  hoist.    Loiv 
charging  platform  or  power  charging  skip. 
Automatic  water-measuring  tank. 

Most  important,  you  can  be  sure  of  full 
capacity — utmost  reliability — and  long 
service  life — because  this  mixer  is  Koeh- 
ring  built,  engineered  and  constructed  to 
out  work,  out  last  anything  in  the  light 
mixer  field.    Price?    Not  the  lowest  price 


]>andie  with  steel  trncks;  power  charg- 
ing    skip,     water     tank     and     gasoline 
engine. 


— no — but  the  most  remarkable  value  of 
all  light  mixers — and  still  within  the 
range  of  light  mixer  prices. 

CAPACITIES 

4  and  7  cu.  ft.  mixed  concrete,  steam  or  gaso- 
line power.  May  be  equipped  with  power 
charging  skip  or  low  charging  platform  with 
hopper,  light  duty  hoist,  automatic  water 
measuring  tank.  ;\Iixes  mortar  as  well  as 
concrete. 

KOEHRING    COMPANY 

Pavers,  Mixers,  Cranes,  Draglines,  Power  ShoTcls 
MILWAUKEE,  WISCOXSIX 


DANDIE  MIXERS  IN  STOCK  WITH  RUBBER  TIRED  WHEELS 


Harron,  Rickard  &  McCone  Co. 
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.*2»,O0O,«<)O        YEARLY        ASKED        FOR 
STATD  R0.4D  WORK 


A  definite  income  of  twenty  million 
dollars  a  year  is  recommended  in  the 
fourth  biennial  report  of  the  Cali- 
fornia highway  commission,  which  has 
been  filed  with  the  governor.  The  re- 
port shows  that  on  June  30,  1922, 
shortly  after  the  new  commission  took 
over  its  duties,  there  was  a  balance 
available  for  new  highway  work  of 
$21,631,621.  On  June  30,  1924,  all  of  this 
had  been  expended  or  obligated  except 
$6,035,316. 

The  principal  policies  of  the  pres- 
ent commission,  which  it  says  it  be- 
lieves is  a  reflection  of  the  coordinat- 
ed desires  of  the  people,  are  as  follows: 

I^irst — The  completion  of  the  main 
trunk  line  highways,  including  cer- 
tain of  the  most  important  interstate 
connections. 

Second  —  The  maintenance  in  high 
class  condition  with  annual  revenues 
of  the  improvements  already  installed. 

Third — The  reconstruction  as  fast  as 
available  funds  will  permit  on  existing 
constructions  dictated  by  the  condi- 
tion of  pavement  and  the  require- 
ments of  traffic. 

Conceirning  convict  labor  it  says: 
"We  are  as  yet  unable  to  show  a  saving 
over  the  cost  of  similar  work  done  by 
contract,"  and  it  is  urged  that  if  more 
convicts  are  to  be  used  "it  should 
be  by  direct  legislative  appropriation 
to  finance  each  camp  for  a  two  year 
period,  or  the  highway  funds  used  for 
the  purpose  should  be  relieved  to  the 
extent  of  the  actual  cost  saved  to  the 
prison  funds,  to  be  placed  to  the  credit 
5f  the  camp  commissary  and  guarding 
sxpense." 


Volume  of  Construction  Exceeds 

That  of  Last  Year— Survey  Shows 


By  A.  W.   IMckson,  Exec.   Secy.   IVational   Association  of  Building  Trade 
ployer.s.    Cleveland,    Ohio 


Em- 


...  ".f"^  '""""^  ""=  figures  showing 
the  total  amount  of  building  contract- 
ed for  in  the  leading  cities  of  the 
country  from  January  1,  1924,  to  De- 
cember 1,  1924,  this  year  will  far  sur- 
pass the  record  of  1923  which  of  itself 
broke  all  previous  records.  Some  au- 
thorities states  that  the  increase  this 
year  may  run  as  high  as  12  per  cent 
over  the   total   value  of   1923. 

Of  the  five  cities  doing  more  than 
$100,000,000  during  this  period  New 
lork  heads  the  list  with  a  total  of 
$776,261,745:  this  is  an  increase  of 
nearly  $69,000,000  over  last  year.  Chi- 
cago is  second  with  a  total  of  $274  - 
778,300;  a  decrease  of  about  $33,000  000 
under  last  year.  Detroit,  which  was  in 
fourth  place  last  year  has  jumped  to 
third  with  a  total  of  $150,112,191;  an 
increase  of  approximately  $31,000,000 
Los  Angeles,  occupying  third  place  last 

lt^^.,'oo  ^!?^  ^°'"'"'  '^'th  a  total  of 
mb,m,b5b;  a  decrease  of  about  $41  - 
000,000.  Philadelphia  is  in  fifth  place 
with  a  total  of  $133,590,710;  an  increase 
of  over  $15,000,000. 

The  combined  increases  of  New  York 
?,*",'r''nL  ^^'^  Philadelphia  amount  to 
$115,000,000,  while  the  combined  de- 
creases of  Chicago  and  Los  Angeles 
amount  to  $74,000,000  leaving  a  net 
Mo"  ^°^  ^^^  ^^*  °'*'^^  °^  about  $41,000- 

Of  the  fifteen   other  cities   for  which 

comparisons  have  been  made,  ten  show 
gains,  and  five  losses.  The  ten  show- 
ing substantial  gains  are  as  follows- 
Cleveland,  San  Francisco,  Baltimore 
Milwaukee,  Pittsburgh,  Buffalo,  Seattle 
Dallas  and  New  Orleans.  The  five  cities 
m  which  the  total  value  of  permits  is- 
sued is  under  that  of  the  corresponding 
period  last  year  are  St.  Louis,  Indiana- 
po  IS.  Minneapolis,  Kansas  City  and 
Atlanta. 

The   total   valuation   for   these  twenty 


SUIT   PILED   TO   TEST  VALIDITY   OP 
EAJST  BAY  TVATER  BONDS 


A  suit  to  establish  the  validity  of 
the  $39,000,000  bond  issue  for  the  East 
Bay  Municipal  Utility  district  has 
been   fUed. 

The  suit  was  filed  at  the  direction  of 
the  board  of  directors  of  the  district 
by  Attorney  W.  J.  Locke  and  "all  per- 
sons interested  or  likely  to  be  inter- 
ested" in  the  bond  issue  were  made  de- 
fendants. No  specific  defendant  was 
named. 

The  bonds  were  authorized  by  the 
voters  of  the  district  at  the  election 
on  November  4  for  the  purpose  of  con- 
structing the  Mokelumne  river  water 
project  to  bring  mountain  water  to  the 
consumers  of  the  East  Bay  district. 

The  bonds  have  been  approved  bv 
several  bond  experts,  but  the  directors 
ot  the  district  announced  their  inten- 
tion of  having  every  step  in  the  pro- 
ceedings checked  by  law  if  possible  in 
order  to  avoid  trouble  in  the  future. 

ihe  East  Bay  Municipal  Utility  Dis- 
trict IS  the  first  water  district  of  its 
kind  to  be  organized  in  the  state,  and 
the  directors  and  the  courts  have  no 
precedents   to -guide   them   in   the   mat- 


cities  amounts  to  $1,972,266,932  as 
against  $1,902,978,823  for  last  year  an 
increase     of    $69,288,109. 

EvfsTy  indication  points  to  1925  as  a 
year  during  which  the  high  record  of 
1924  will  be  broken.  In  practically 
every  large  city  of  the  country  a  num- 
ber of  major  projects  will  be  started 
early  in  the  year  and  this  in  addition 
to  an  everincreasing  demand  for  resi- 
dential construction  can  only  mean  one 
thing— namely,  that  the  construction 
industry  is  confronted  with  another 
busy  year. 

The  labor  situation  is  growing  bet- 
ter all  the  time  and  there  is  not  nearly 
the  shortage  that  existed  a  short  while 
ago.  This  is  largely  due  to  the  fact 
that  the  apprenticeship  training  pro- 
gram put  into  operatiom  soon  after  the 
close  of  the  war  is  beginning  to  bear 
fruit. 

Much  has  been  said  about  the  in- 
efficiency of  labor  but  contractors  are 
beginning  to  report  that  this  is  rapidly 
becoming  a  thing  of  the  past.  One 
large  general  contracting  firm  in  New 
York  City  that  specializes  in  heavy 
concrete  construction  work  states  that 
their  laborers  are  doing  on  an  average 
of  20  per  cent  more  work  than  in  1915 
and   30  per  cent  more  than  in  1920. 

Building  costs  are  expected  to  re- 
main about  where  they  are.  Costs  to- 
day do  not  show  much  variation  from 
last  year.  Material  prices  are  fairly 
stable  and  have  not  shown  much 
variation  during  the  last  few  months 
This  is  also  true  with  regard  to  wage 
rates.  The  upward  trend  in  rates  was 
checked  late  in  the  summer  and  since 
that  time  have  practically  remained 
stationary.  Whether  or  not  there  will 
be  a  tendency  on  the  part  of  oganized 
labor  to  make  demands  for  higher 
rates  next  spring  is  problematical.  Any 
such  move  will  no  doubt  be  strongly 
opposed   by    the    employers. 


ter.  It  IS  because  of  this  fact  that  the 
steps  have  been  taken  to  bring  the 
test  suit  in  the  superior  court. 

The  suit  was  assigned  to  Judge  J 
'-•.  Quinn  for  trial,  but  it  is  pointed  out 
that  Judge  Quinn  is  disqualified  to  try 
the  case  because  of  his  being  a  tax- 
payer in  the  district.  Superior  Judge  J 
J.  Trabucco  of  Mariposa  county,  who 
has  tried  many  cases  in  Oakland,  will 
probably  hear  the  case. 


SEEK  FUND  TO  COMPLETE  CAPITOL 
EXTENSION  BUILDINGS 


A  request  for  an  appropriation  of 
?1, 300, 000  to  complete  the  Capitol  ex- 
tension buildings  in  Sacramento  will 
be  made  at  the  coming  session  of  the 
Legislature.  State  Librarian  Milton  J. 
Ferguson,  who  is  a  member  of  the  Cap- 
i(ol  Buildings  Commission,  announces 
that  this  amount  will  be  needed  to  fin- 
ish the  interior  of  the  two  buildings 
and  furnish  them.  A  total  of  $4,100,000 
has  already  been  spent,  inclusive  of 
the  cost  of  the  site.  If  an  additional 
legislative  appropriation  is  secured 
the  building-s  will  be  ready  for  occu- 
pancy early  in  1926. 
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THE  OBSERVER 

WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


Another   triumph   for   overalls   over   white   collars    is    reflected    in    the    report 
t  more  than   1700   of  the   2700  night  students  at   Carnegie    ■["''titute  of  Tech- 


Although  a  majority  of  the  night  students  enrolled  in  the  trade  courses 
reEu°arlv  employed  in  trades  directly  or  indirectly  related  to  their  night 
lies     attention    is   called    to    the    fact    that    surprisingly    large    proportion    of 


cress  faster  up  the  ladder  of  industrial  success.  u    i»     „f  .»,-. 

Soecial  significance  is  seen  in  the  report  that  844,  or  nearly  half  of  the 
students  taking  courses  in  the  College  of  Indutrie^,  are  «"'-°V«'5„  '"  e,"?"!^^" 
connected  with  the  building  trades.  This  number  is  also  nearly  one-third  of 
the  total  night   enrollment  for  the  whole   institution. 

In  the  building  trade  courses  the  largest  group  enrollment  is  reported  for 
the  Department  of  Electrical  Equipment  and  Construction  with  an  enrollmenet 
of  174  night  students.  Next  in  line  is  the  Carpenetry  Shop  with  121  night 
or    174    nigni    siuaeni  facilities    to    the    extent    that    further    en- 


roned.  e^are  t^^'ing  coursed  in'Machine  Shop  Practice,  and  other  of  the  shops 
specializing  in  machinery  courses  report  large   enrollments  this   jear. 


Sales  of  fabricated  structural  steel 
in  November,  1924.  approximated  221,- 
000  tons,  against  171,600  tons  in  Octo- 
ber and  140,400  tons  in  November,  1923. 
according  to  Department  of  Commerce. 
Sales  last  month  were  the  highest 
since  March.  1923.  when  239,200  tons 
were  sold.  November  shipments  were 
166.400  tons,  against  202. SCO  tons  in 
October  and  184.600  tons  in  November 
last  year. 

Paul  Gober,  a  resident  and  general 
contractor  in  Alameda,  for  the  past 
thirty  years,  died  In  that  city  Dee.  28. 
Gober  was  a  native  of  Germany  and 
69   years   of  age. 


Stephen  Child,  San  Francisco  land- 
scape architect,  has  been  elected  presi- 
dent of  the  Pacifiic  Coast  Chapter  of 
the  American  Society  of  Landscape 
Architects.  Mr.  Child  urged  the 
chapter  to  support  the  movement  now 
under  way  to  secure  a  revised  state 
zoning  enabling  act  whereby  a  board 
of  appeals  would  be  provided.  He  also 
urges  support  for  the  regional  plan- 
ning movement  in  California,  which  is 
now  well  started  in  Los  Angeles,  where 
it  is  indorsed  by  the  chapter.  Similar 
indorsement  was  pledged  to  the  newly 
begun  regional  planning  efforts  for 
San   Francisco   and   the  bay  district. 


Construction  of  a  subway  on  Miner 
Ave.,  Stockton,  beneath  the  crossings 
of  the  Southern  Pacific  and  Western 
Pacific  Railroads,  has  been  ordered  by 
the  Roalroad  Commission  upon  appli- 
cation made  by  the  city  of  Stockton 
several  weeks  ago.  The  expense  of  the 
subway,  which  will  be  between  $300.- 
000  and  $400,000.  will  be  borne  by  the 
city  of  Stockton,  the  Southern  Pacific 
Railroad  and  the  Western  Pacific 
Railroad  on  a  50,  30  and  20  per  cent 
basis  distributed  to  those  in  the  order 
named. 

Metropolitan  Guarantee  Building- 
Loan  Association  of  San  Francisco, 
capitalized  at  $100,000.  has  been  incor- 
porated. Directors  are:  H.  M.  Toy, 
W.  E.  Bouton,  T.  M.  Gardiner.  H.  S. 
Thompson,  B.  W.  Reed.  J.  H.  Roberts, 
W.   M.   Wills,   et    al. 


A.  C.  Rose,  associate  highway  engi- 
neer of  the  United  States  bureau  of 
public  roads,  has  been  transferred  to 
Washington.  D.  C.  where  he  has  been 
assigned  to  duty  in  the  editorial  di- 
vision of  the  bureau.  Mr.  Rose  has 
been  in  the  Portland,  Ore.,  office  since 
May.  1919.  He  will  be  suceeded  by  R. 
E.  Merrick,  associate  highway  engi- 
neer. 


California  Patents 


(Special    Correspondence) 


The  following  information  Is 
compiled  by  Munn  &  .Co..  New 
York,  patent  and  trade  mark 
attorneys. 

eBWHKHKH3^S^W«HKH>B<HKHWl»^aiHK^• 

William  Robertson,  of  Los  Angeles. 
CONCRETE  -  BLOCK-MAKING  MA- 
CHINE. This  relates  to  machines  for 
making  concrete  blocks  suitable  for 
use  in  building,  and  the  object  is  to 
provide  a  novel  and  efficient  machine 
which  may  be  operated  either  by  hand 
or  power,  and  by  which,  block-molds 
when  filled  can  be  quickly  moved  to 
pressing  position.  Mr.  Robertson  as- 
signs one-third  of  his  patent  to  Henry 
C.  Shippee  of  Los  Angeles,  and  one- 
third  to  Joseph  H.  Collins,  of  Silver 
Lake. 


Charging  that  defendants  owe  him 
$3,150  for  professional  services  ren- 
dered. Charles  McKenzie.  San  Jose  ar- 
chiltect.  filed  suit  for  that  amount 
against  R.  L.  Wallace  and  L.  W.  Bush. 
Los  Angeles  contractors.  McKenzie 
claims  that  the  defendants  became  in- 
debted to  him  for  $4,650.  but  paid  him 
$1,500  and  still  owe  him  $3,150.  Attor- 
ney Louis  O'Neal  represents  the  plain- 
tiff. 


The  Western  Safety  Manufacturing 
Co..  announces  the  removal  of  its  ware- 
house and  offices  from  247  Minna  street 
to  1264  Folsom  street.  San  Francisco. 
The  company  manufactures  "Westco" 
safety  and  knife  switches.  metal 
switch  and  cut  out  boxes  and  safety 
switch  panels  with  cabinets. 


The  annual  meeting  of  stock  holders 
of  the  Basalt  Rock  Co..  Inc..  will  be 
held  in  the  Chamber  of  Commerce 
Bldg..  Napa,  on  January  5,  according 
to  an  announcement  of  H.  Morris,  sec- 
retary of  the  company. 


Oakland  building  for  the  year  1924 
will  total  approximately  $31,000,000.  It 
is  expected  the  December  total  will 
approximate   $3,150,000. 


John  A.  Carr.  of  Los  Angeles.  DE- 
TACHABLE VAL\T;  stem.  This  in- 
vention has  for  its  principal  object 
the  provision  of  simple  and  efficient 
means  for  detachably  securing  a  valve 
stem  to  a  base,  whereby  the  stem  will 
be  rigidly  held  in  place  and  will  stand 
longitudinal  pull  away  from  the  base. 
thus  making  it  possible  to  use  a  valve 
stem  or  element  made  of  one  material, 
such  as  brass,  and  a  base  of  another 
material,  such  as  cast  iron.  Mr.  Carr 
assigns  his  patent  to  Martin  Iron 
Works. 


Fenn  H.  Palmer,  of  Los  Angeles. 
ANTIREVERSING  PUMP  HEAD.  This 
invention  is  applicable  to  the  pump 
heads  of  various  forms  of  pumps  hav- 
ing revolving  blades  such  as  propeller 
pumps  and  centrifugal  pumps.  It  is 
customary  to  run  pumps  of  this  char- 
acter by  electric  motors  and  gas  en- 
gines, and  the  power  is  applied  to  a 
pulley  fixed  to  the  propeller  shaft  of 
the    pump. 

Antone  F.  Trlguerio,  of  Orcutt.  SASH 
LOCK.  This  provides  a  device  which 
may  be  readily  applied  by  anyone  to 
the  sashes  of  a  window  and  which  will 
serve  to  lock  the  sashes  in  such  a  man- 
ner as  to  prevent  the  lower  sash  be- 
ing raised  or  the  upper  sash  lowered 
by  anyone,  although  one  within  the 
buiding  may  readily  adjust  the  sashes. 


Hachiro  Ishimoto.  of  Marysville.  IR- 
P.IGATION  DEVICE.  The  object  of  this 
invention  is  to  produce  a  device  cap- 
able of  being  moved  over  the  land  for 
the  purpose  of  scraping  dirt  into  a 
mound  as  is  employed  in  irrigation 
work.  This  device  is  simple  in  con- 
struction   and    cheap    to    manufacture. 


Arthur  Brunner.  of  San  Francisco. 
FUSE  PLUG.  This  invention  provides 
a  plug  for  electrical  circuits  such  as  In- 
terior house  wiring,  which  is  so  con- 
structed that  when  one  fuse  has  been 
destroyed  by  an  overload  of  current 
others  are  available  without  the  neces- 
sity of  substituting  another  plug. 

George  F.  Voight.  of  Oakland.  FUR- 
RING NAIL.  This  provides  a  furring 
element  carried  by  a  driven  element, 
for  securing  and  spacing  the  grille  a 
predetermined  distance  away  from  the 
surface  of  the  wall  to  which  the  plastic 
material   is  to   be  applied. 


Benjamin  R.  Dexter,  of  Oakland. 
CABINET  IRONING  BOARD  AND 
SEAT.  This  provides  a  cabinet  in 
which  an  ironing  board  and  seat  are 
positioned  the  back  of  the  seat  acting 
as   the  brace  for  the  board. 
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Organizations    haTtngr    a    direct 


nnectlon   with   the  conntrnctlan  Indiurtrr  are  InTlted   to  nibmH   Mtra   for  Biiklla 
lion  In  tills  aepar*~»^~* 


■\VOrL,D  HAVE   STANDARD   SIZE   FOR 
SAND  LIME  BRICKS 


When  the  Sand  Lime  Brick  Associa- 
tion holds  its  annual  meeting  in  Torch- 
toon  February  3  and  4,  there  will  be 
placed  before  its  members  a  proposal 
for  the  adoption  of  a  standard  size. 
This  proposal,  which  will  be  offered 
by  H.  Ross  Colwell  of  the  Division  of 
Simplified  Practice  is  a  result  of  a 
series  of  surveys  conducted  among  the 
manufacturers  of  this  commodity 
which  disclosed  that  at  present  there 
are  being  manufactured  sand  lime 
bricks  in  five  lengths,  five  thicknesses 
and  four  widths,  or  100  possible  com- 
binations of  size. 

Some  of  the  manufacturers  and  dis- 
tributors, taking  a  leaf  out  of  the  book 
of  the  common  brick  manufactureres 
and  concrete  lirick  makers,  asked  the 
cooperation  of  the  Division  in  securing 
the  acceptance  of  a  standard  of  dimen- 
sions which  call  for  a  length  ot  SVt 
Inches,  a  width  of  3%  and  a  thickness 
of  2U  inches.  This  is  virtually  the 
same  as  the  standard  for  common 
rough  face  and  concrete  brick,  each  of 
which  formerly  were  made  in  many 
size   variations. 

It  is  pointed  out  by  the  manufac- 
turers who  sought  the  cooperation  of 
the  Division  in  placing  this  subject 
before  the  association  that  use  of  a 
standard  set  of  dimensions  would  make 
it  infinitely  easier  for  architects,  con- 
tractors and  others,  and  that  there 
would  be  important  economies  to  the 
industry.  This  claim,  it  is  declared,  has 
been  borne  out  by  the  experience  of 
the  makers  of  bricks  of  other  materi- 
als. 


PORTLAND       BUILDERS        TO       OPEN 
TRADE    SCHOOLS 


Classes  in  bricklaying,  carpentering, 
plastering,  painting  and  sheet  metal 
work  are  to  be  opened  in  Portland, 
Ore.,  in  the  near  future,  according  to 
a  plan  being  worked  out  by  a  special 
commission  representing  the  Associa- 
tion of  Building  and  Construction,  in 
co-operation  with  the  Portland  school 
board.  It  is  expected  that  a  school 
building  soon  will  be  made  available 
for  holding  the  classes.  According  to 
the  plan  which  is  being  developed,  ap- 
prentices in  the  various  trades  will  be 
given  four  hours'  instruction  each 
week  at  this  school  in  addition  to  the 
practical  work  on  actual  jobs.  The 
various  contractors  hiring  apprentices 
are  planning  to  co-operate  by  giving 
each  an  opportunity  to  attend  the 
clas-ses.  Charles  D.  James  is  chairman 
of  the  special  commission  in  charge  of 
the  plan.  A.  R.  Nichols,  state  super- 
visor for  industrial  education,  has 
been  named  co-ordinator  and  V.  C. 
Stetson,    secretary. 


MASTER   PLUMBERS    NIGHT   SCHOOL 

Beginning  on  .lanuary  15th,  a  night 
school  for  members  of  the  Master 
Plumbers'  Association  of  Alameda 
County,  will  be  held  twice  a  week  in 
their  new  home  at  53S  24th  street, 
Oakland. 

Business  correspondence,  commercial 
mathematics,  bookkeeping  and  draft- 
ing -will  be  the  major  subjects.  Other 
courses  will  be  added  as  the  need  for 
them  grows.  The  school  is  open  only 
to    members    of    the    association. 


Alameda    County    Builders    Make 

Merry    at    Annual    Christmas    Jinks 


More  than  five  hundred  members  of 
the  building  fraternity  and  their 
friends  gathered  in  the  quarters  of 
the  Alameda  County  Builders'  Ex- 
change in  Oakland,  last  Monday 
evening,  to  celebrate  the  Fourth  An- 
nual Christmas  Tree  High  Jinks  and 
the    election    of  twelve  directors. 

The  festivities  were  opened  with  a 
brief  talk  by  "Duke"  Tilden,  "Califor- 
nia's Lumber  King,"  and  president  of 
the  exchange.  President  Tilden  con- 
gratulated the  members  of  the  ex- 
change for  the  unfailing  co-operation 
shown  during  the  past  year.  He 
pointed  to  the  fact  that  construction 
in  the  East  Bay  Section  is  rapidly 
forging  ahead.  His  announcement 
that  building  construction  in  Oakland 
for  the  year  1924  will  total  in  excess  of 
$30,000,000  was  greeted  with  cheers  as 
was  his  statement  that  the  exchange 
plans  to  move  into  its  new  quarters 
within  the  next  few  months. 

W.  E.  Whalen,  general  contractor 
and  past  president  of  the  exchange, 
gave  a  brief  talk  on  the  growth  and 
development  of  the  exchange  and  con- 
gratulated the  officers  and  members 
for  their  spirit  of  co-operation  which 
has  been  the  prime  factor  in  making 
the  exchange  a  sound  and  permanent 
organization. 

The  report  of  E.  W.  Shaw,  secretary 
of  the  exchange,  was  greeted  with 
rounds  of  applause  in-as-much  as  it 
showed  the  rapid  growth  of  the  or- 
ganization and  reviewed  its  accomplish- 
ments of  the  past  year,  closing  with 
a    summary    of      the    healthy      financial 


condition    of    the    exchange    treasury. 

Following  this  the  election  was  held 
to  name  twelve  directors  to  serve 
during  the  year  1925.  Directors  were 
elected  in  the  following  order:  E.  M. 
Tilden,  representing  lumber  dealers; 
W.  J.  Rigney,  mantels  and  tile;  Oswald 
G.  Lawton,  general  contractors;  Her- 
bert Beckwith,  brick  contractors; 
George  C.  Jamieson.  building  materials; 
T.  D.  Sexton,  plastering  contractors; 
Carl  T.  Doell,  plumbing  contractors; 
Sam  D.  North,  unaffiliated  crafts;  F. 
E.  Nelson,  cement  contractors;  G. 
Walter  Spencer,  electrical  contractors; 
Jas.  B.  McKeon,  roofing  contractors; 
Joe  Torgeon,  painting  contractors. 
Others  whose  names  appeared  on  the 
ballott  were:  E.  H.  Nash,  bonds  and 
in.surance;  R.  B.  Bunker,  brick  manu- 
facturers: Geo.  J.  White,  glass  and 
paint  dealers;  J.  E.  Ward,  lathing  con- 
tractors; George  W.  Kaiser,  planing 
mill  owners;  G.  K.  Potter,  plumbing 
supplies;  R.  N.  Osborn,  sheet  metal 
contractors;  A.  B.  Greenberg,  struc- 
tural   steel. 

Following  the  election  of  ofl^icers 
more  than  200  gate  prizes  costing  in 
excess  of  $1,000  were  distributed.  The 
'Irnwing  of  prizes  was  cause  for  con- 
.'■idorable  excitement,  one  winning  a 
can  of  paint,  another  an  order  for  a 
shave,  haircut,  shampoo  and  shine, 
while  others  proved  lucky  at  the  win- 
ning of  more   expensive   prizes. 

A  high  class  entertainment  was 
featured  under  the  personal  direction 
of  T.  D.  Sexton,  who  acted  as  general 
manager  of  the  jinks.  During  the  en- 
tertainment program  a  light  luncheon 
was    served. 


ENGINEER    EXAMINATION 

The  United  States  Civil  Service  Com- 
mi.ssion  announces  an  examination  for 
the  position  of  Junior  Engineer  will  be 
held  throughout  the  country  on  Jan. 
21.  The  examination  is  to  fill  vacancies 
in  various  branches  of  the  Government 
service,  at  an  entrance  salary  of  $1860 
a  year.  Advancement  in  pay  may  be 
made  without  change  in  assignment  up 
to    $2400   a   year. 

Examination  will  be  given  in  the  fol- 
lowing optional  subjects:  Bridge  engin- 
eering, civil  engineering,  highway  en- 
gineering, mechanical  engineering,  and 
structural   engineering. 

The  duties  of  these  positions  are  to 
perform  such  work  as  drawing  up 
plans  for  minor  projects,  performing 
field  work,  making  computations,  pre- 
paring maps,  compiling  reports,  hand- 
ling technical  correspondence,  and 
other  related  work. 

Competitors  will  be  rated  on  general 
physics,  pure  mathematics,  practical 
questions  on  the  optional  subject  chosen 
and  education,  training,  and  experience. 

Full  information  and  application 
blanks  may  be  obtained  from  the  Unit- 
ed States  Civil  Service  Commission, 
Washington,  D.  C,  or  the  secretary  of 
the  board  of  U.  S.  Civil  service  exam- 
iners at  the  post  office  or  customhouse 
in   any  city. 


STATE       ARCHITECT'S         OFFICE    TO 
PREPARE   PLANS   FOR    SCHOOLS 


.\  bill  providing  for  the  Ohio  State 
architect's  office  to  prepare  school 
house  plans  from  which  boards  of  ed- 
ucation over  the  State  may  choose, 
thus  saving  architect's  fees,  will  be 
introduced  in  the  Ohio  State  Legisla- 
ture in  January  by  William  R.  Com- 
ings, of  BIyria,  State  senator  from  the 
joint    27th-29th    district. 

"A  county  in  the  State  has  been  pav- 
ing an  average  of  $50,000  a  year  for 
architect's  plans  for  several  years," 
he  declares.  "Other  counties  possibly 
pay  more.  Many  will  do  so  as  central- 
ization of  country  schools  spread  over 
the    State. 

"Under  present  conditions  school 
buildings  are  virtually  standardized 
except  as  to  front  elevation  appear- 
ance. The  purchase  of  plans,  if  good, 
might  st511  afford  individual  archi- 
tects' initiative.  The  measure  would 
save  millions  to  the  taxpayers.  Some 
architects  now  are  wholsaling  their 
plans,  but  getting  retail  prices.  Dup- 
licating a  set  of  plans  is  a  trifling  mat- 
ter." 
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FEDBRAL    RESERVE    REPORT 


Business  conditions  in  the  Twelfth 
Federal  Reserve  District,  issued  under 
date  of  December  20,  is,  in  part,  re- 
ported  as   follows: 

In  November,  1924,  there  were  five 
Sundays,  five  Saturdays  and  three 
holidays.  The  unusually  small  number 
of  business  days  adds  difficulty  to 
statistical  analysis  of  commerce  and 
industry.  Available  rata,  however,  in- 
dicate that  Improvement  in  business 
conditions,  which  has  been  in  progress 
since  mid-summer,  continued  during 
the  month. 

The  improvement  has  recently  been 
chiefly  reflected  in  commodity  mar- 
kets, and  prices  with  few  exceptions 
have  moved  upward.  The  general  price 
level,  according  to  the  United  States 
Bureau  of  Labor's  index  number  of 
wholesale  prices,  advanced  from  151.9 
in  October  to  152.7  in  November  (1913 
prices=100),  the  latter  figure  being 
.').2  per  cent  above  the  low  point  of 
last  June  and  0.4  per  cent  above  the 
figure  for  November  a  year  ago.  Of 
particular  importance  in  this  district 
was  the  further  rise  in  prices  of  gen- 
eral farm  products,  the  largest  part  of 
the  district's  crops  now  having  been 
.sold  on  a  steadily  advancing  market, 
at  prices  more  nearly  approximating 
the  general  level  of  all  prices  that  has 
been  the  case  during  the  past  four 
years.  The  upward  movement  of 
prices  during  November  was  not  con- 
fined to  agricultural  commodities  and 
foods,  however,  non-agricultural  com- 
modities participating  in  the  movement 
more  generally  than  at  any  time  since 
its  beginning  five  months  ago: 

Productive  activity  was  well  main- 
tained during  November,  Expansion 
in  the  demand  for  lumber  at  a  time 
when  weather  conditions  were  forcing 
some  curtailment  of  output  has  re- 
sulted in  material  increases  in  the 
volume  of  unfilled  orders  held  by  lum- 
ber mills.  Activity  in  building  con- 
struction declined  by  less  than  the 
usual  seasonal  amount  from  October 
to  N'oveml>er,  and  the  numbeji  and 
value  of  building  permits  taken  out  in 
anticipation  of  future  construction 
work  has  been  large.  The  values  of 
building  permits  issued  in  Los  Angeles 
and  San  Francisco  were  $9,700,000  and 
$6,300,000,  respectively,  in  November, 
1924.  compared  with  $13,500,000  and  $3,- 
800,000  in  November,  1923.  If  figures 
for  Los  Angeles  be  excluded,  the  value 
of  permits  issued  in  principal  cities  of 
the  district  was  H.7  per  cent  greater 
in  November,  1924.  than  in  November, 
1923,  although  not  ail  of  the  cities  in- 
cluded reported  increases.  The  volume 
of  employment  in  principal  industries 
of  the  district  declined  seasonally  dur- 
ing November  and  continued  less  than 
one  year  ago  when  unemployment  fig- 
ures were  unusually  small. 


LARGEST    WOOD     STAVE    PIPE    HAS 
DIAMETER  OP   16  FEET 


A  contract  for  1,300  ft.  of  what  is 
claimed  to  be  the  largest  wood  stave 
pipe  line  ever  built,  16  ft.  in  inside 
diameter,  has  just  been  awarded  to  the 
Continental  Pipe  Manufacturing  Co., 
Seattle,  Wash.,  by  the  California-Ore- 
gon Power  Co.,  Medford,  Ore.  This  pipe 
will  form  the  connecting  link  between 
two  rock  tunnels  near  Thrall,  Calif., 
and  will  be  built  of  continuous  creo- 
soted  fir  staves  serving  as  a  power 
line  under  a  60-ft.  head,  carrying  water 
from  the  Klamath  River.  The  next 
largest  pipe  line,  according  to  the  man- 
ufacturer, is  14  ft.  in  diameter  erected 
by  the  company  nine  years  ago. 


$115,000,000   For   Public   Works   in 
San   Francisco   Bay   Section   for 


1925 


Forecasting  an  era  of  unprecedented 
growth  in  the  bay  region,  more  than 
$115,000,000  has  been  made  available 
for  municipal  improvements  by  cities 
in  the  area,  according  to  a  survey  an- 
nounced by  the  Oakland  Chamber  of 
Commerce. 

Heading  the  list  with  $64,217,000,  the 
East  Bay  cities  are  followed  closely  by 
San  Francisco  with  $45,689,000.  All  of 
this  money  has  been  appropriated  and 
the  construction  guaranteed,  says  the 
announcement. 

The  largest  item  is  for  water  develop- 
ment, the  East  Bay  having  passed  a 
bond  issue  of  $39,000,000  and  San  Fran- 
cisco a  supplementary  bond  issue  of 
$10,000,000. 

Schools  are  second  with  a  total  ap- 
propriation of  $25,000,000.  Street  im- 
provements, sewer  extensions  and  high- 
way developments  are  listed  as  im- 
portant factors  in  the  development  pro- 
gram. 

Following  is  a  list  of  the  projects 
and  total  cost.  The  figures  include 
work  that  will  either  be  completed  in 
the  latter  part  of  1924,  or  begun  during 
the  year  1925: 
Oakland    and    Estuary $64,217,000 

Water    supply ...  $39,000,000 

Schools     11,165,000 

Estuary  tube....      4,500,000 

Paving  program.      4,355,000 

Upper  San  Le- 
andro  water 
project    1,200,000 

Sewer    bonds....      1,157,000 

Highway  con- 
struction          1,100,000 

Hospitals  &  sani- 
tariums              875,000 

Harbor  improve- 
ments             415.000 

Park  improve- 
ments        300,000 

Street  lights 150,000 

San   Francisco    45,689,000 

Hetch    Hetchv.  .  .$10,OOO.flOn 

Schools     12,000,000 


Street   and   high- 
way       improve- 
ments,  tunnels, 
etc 11,709,000 

New  relief  home.      2,000,000 

Industrial  recla- 
mation          1,500,000 

War    memorial..      2,000,000 

Industrial  pavil- 
ion          1,800,000 

Municipal  rail- 
way improve- 
ment             405,0000 

Aquatic  park.  ..  .         475,000 

Harbor  improve- 
ment            2,000,000 

Other  improve- 
ments          1,800,000 

San   Rafael 600,000 

Includes      school       improve 
ments    and    school    build- 
ings. 
San  Mateo 146,000 

Including     street   improve- 
ments, station  plaza  and 
street  lights. 
Palo   Alto    425.000 

Includes  schools,  street  im 
provements      and      street 
extension. 
Redwood   City    790, OuO 

Includes       schools.       street 
improvements  and   sewer 
extensions. 
Santa   Clara    415,000 

Includes      street      improve- 
ment,    sewer     extensions, 
water  and  gas  mains. 
South  San  Francisco 75.000 

Includes   street     and     park 
improvements. 
Vallejo    1,150,000 

Includes      water      improve- 
ments. seT\'er     extensions 
and  street  work. 
San   Jose    2,300,000 

School       buildings,       street 
and   sewer   improvements 
r.urlingame    323,000 

Includes  schools. 
Daly    City 210,000 

Schools. 


XEM'     HIGHWAY     POLICY 


The  California  State  Highway  Com- 
mission, in  its  biennial  report,  sug- 
gests the  adoption  of  a  new  policy 
which  is  calculated  to  give  the  public 
greater  benefits  from  the  highway  sys- 
tem, especially  that  part  of  it  in  the 
more  remote  sections,  where  road  con- 
struction has  not  progressed.  The 
commission  favors  the  maintenance  of 
travelable  state  highw&y  roujtes, 
whether  or  not  construction  has  been 
commenced.  This  would  make  large 
sections,  now  practically  isolated,  easy 
of  access  and  would  assist  in  the  de- 
velopment of  districts  now  handi- 
capped by  lack  of  passable  roads.  Small 
counties  find  it  too  great  a  drain  upon 
their  resources  to  maintain  these  road- 
ways. The  intention  is  to  eventually 
make  them  part  of  the  state  system, 
but  when  that  can  be  carried  out  is 
problematical.  If  in  the  meantime  the 
state  can  put  these  routes  in  reason- 
able condition  they  can  be  made  to 
serve  until  such  times  as  funds  are 
available  for  their  complete  recon- 
struction.— S.   F.   Chronicle. 


ary  methods  would  be  expensive  and 
troublesome,  requiring  braced  sheet- 
ing and  constant  pumping.  The  method 
used  "was  to  drive  down  ■well-points 
about  6  ft.  apart  along  one  side  of 
the  trench  and  slightly  below  the  bot- 
tom. Parallel  to  these  was  laid  a  4-ln. 
pipe-header  to  which  the  tops  of  the 
well-points  were  connected  by  short 
pieces  of  rubber  hose.  A  7-in.  by  10-in. 
triplex  pump,  motor  driven,  takes  suc- 
tion from  the  4-in.  line  and  is  able  to 
keep  400  ft.  of  the  trench  entirely  dry. 
enabling  several  gangs  of  men  to  work 
at  a  time  without  the  use  of  sheeting 
or   bracing. — Factory   Mutual    Record. 


ENGINEER    NAMED 


EXCAVATING    PIPE    TRENCH 


A  novel  and  interesting  method  of 
excavating  a  pipe  trench  in  locations 
where  the  ground-water  is  near  the 
surface  was  devised  by  the  plant  en- 
gineer of  the  Standard  Steel  Car  Co., 
Hammond,  Ind.,  where  an  extensive 
fire-protective  system  is  being  in- 
stalled. The  soil  consists  of  sand  with 
the  ground  water  level  3  ft.  below 
the  surface.  Excavation  for  the  fire 
Plains  in   the  wet  sandy  soil  by  ordin- 


W.  A.  Gleason,  connected  with  the 
engineering  department  of  the  Port  of 
Seattle  for  the  past  six  years,  has  been 
appointed  acting  port  engineer,  and  H. 
W.  Davis,  former  assistant  executive 
secretary  and  assistant  to  the  chief 
engineer,  was  named  assistant  secre- 
tary and  assistant  port  engineer,  at  a 
recent  meeting  of  the  Port  of  Seattle 
Commission.  Mr.  Gleason's  appoint- 
ment came  as  a  result  of  the  resigna- 
tion of  George  F.  Nicholson,  chief  en- 
gineer and  executive  secretary,  who 
lias  accepted  a  position  with  the  Los 
-Vngeles    Harbor    Board.  In    making 

public  the  appointments,  the  commis- 
sion announced  that  the  office  of  the 
chief  engineer  be  abolished  and  that  in 
its  place,  the  port  create  the  position 
of  port  engineer;  also  that  the  office  of 
executive  secretary  be  abolished,  and 
name  instead,  an  assistant  secretary. 

Mr.  Davies  has  been  with  the  port 
since  its  inception,  nearly  twelve  years 
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APARTMENTS 


Owner  to  Take  Segregated  Bids 
Shortly. 

APARTMENTS  Cost,    J500,000 

SAN  FRANCISCO.  NW  Sacramento 
and  Mason  Streets. 

Eight-story  Class  A  apartment  build- 
ing, 100x150,  (pressed  brick  and 
terra   cotta   exterior.) 

Owner  —  Eugene  Fritz,  1401  Masonic 
Ave.,    San    Francisco. 

Architect   —  E.    E.    Young,    251    Kearny 
St.,  San  Francisco. 
As  previously  reported  steel  contract 

was    awarded      to    the      Central      Iron 

Works,   2050  Bryant  St.,   San  Francisco 


Contract  Awarded. 

STORE,  APT.  BLDG.  Cost,  $15,462 

SAN    LEANDRO,       Alameda    Co.,       Cal.. 

E-14th    St.    and   Oaks   Blvd. 
Two-story    frame   store   and   apartment 

bldg. 
Owner — V.  Santi,  236  Haas  St.,  San  Le- 

andro. 
Designer — Otto  G.  Hintermann,   72  New 

Montgomery   St.,   S.   F. 
Contractor — Harry   H.    Begier,    154    Tol- 

er,   San  Leandro. 


To  Be   Done   By  Day's  Work. 
APARTMENTS  Cost,    $30,000 

SAN    FRANCISCO,    SE    Bay    and    Gough 

Three-story  and  basement  frame  (18) 
apartments   bldg. 

Owner  —  Chas.  A.  Johnson,  1905  La- 
guna   St.,    S.   F. 

Architect — Baumann  &  Jose,  251  Kear- 
ny  St.,   S.   F. 


Contract  Awarded. 

APT.  BLDG.  Cost,  $15,000 

SAN  FRANCISCO,  E  Guerrero  St.  100  N 

2ath  St. 
Three-Story    and    basement    frame    (7) 

apartments   bldg. 
Owner— W.    E.   Burns,    1701   Dolores  St., 

San  Francisco. 
Architect   —   J.    C.    Hladik,   Monadnock 

Bldg.,   San   Francisco. 
Contractor — F.  J.   Reilly,   180  Jessie  St., 

San  Francisco. 


To  Be  Done  By  Day's   Work. 

APT.    BLDG.  Cost,    $15,000 

SAN  FRANCISCO,   E  Guerrero  St.   80  N 

20th  Street. 
Three-story    and    basement    frame    (7) 

apartments  bldg. 
Owner— G.  R.  Newsom,  12  Romona  Ave 

San   Francisco. 
Architect   —   J.   C.    Hladik,   Monadnock 

Bldg.,   San   Francisco. 
Contractor— P.  J.   Reilly,  180  Jessie  St., 

San   Francisco. 


Contract    Awarded. 

APARTMENTS  Cost,    $50,000 

OAKLAND,  Alameda  Co.,  Cal.  Bellevue 
Avenue. 

Three-story  and  basement  frame  and 
stucco  apartment  building  (12  3,  4 
and   5-rm.   apts). 

Owner— Withheld. 

Architect— Hutchison      &      Mills,       1214 

__      Webster   St.,   Oakland. 

Lontractor — Chas.  EIrod,  3532  Tele- 
graph  Ave.,   Oakland. 


Contract    to    be    Awarded. 
i^PAR'TMENTS  Cost,    $51,919 

BERKELEY,    Alameda    Co.,    Cal.      Col- 
;         lege  Ave.  and  Durant  St. 
ihree-story    and    basement    frame    and 

stucco    apartments    building     (9     3- 

rm.  apts.) 
Owner— M.   Weiss. 

Architect  —  Reed    &    Corlett,    Oakland 
,       Bank   ot   Savings   Bldg.,   Oakland. 
,.>,-V,^."tract  is  to   be  awarded   to  Murch- 
A,'i;i!?'°J^  Constr.  Co.,   1723   Webster  St., 
Oakland,  at  $51,919. 


Segregated  Figures  Being  Taken. 

APT.   HOUSE  Cost,   $60,000 

SAN  FRANCISCO,  Chestnut  and  Gough 
Streets. 

Three-story  frame  and  brick  veneer 
apartment  building. 

Owner — Stock  &  Jose,  251  Kearny  St, 
San  Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny  St.,   San   Francisco. 


SEATTLE,  Wash.  —  Hans  Pederscn, 
Alaska  Bldg.,  has  contract  to  erect  5- 
story,  64  by  92  ft.,  brick  apartment 
house  at  West  Highland  Dr.  and  First 
Ave.,  west  tor  the  Western  Lime  Com- 
pany; est.  cost,  $100,000;  will  contain 
33  two,  three  and  four-room  apart- 
ments. Chas.  Haynes,  Melhorn  Bldg., 
Seattle,    architect. 


Ready    for   Figures    Early    Next   Week. 

APARTMENTS  Cost,  $— 

SAN  FRANCISCO,  Twentieth  &  Church 
Streets. 

Three-story    frame    and    stucco    apart- 
ment building   (15   2-room  apts.) 

Architect — W.  L.  Schmolle,  Russ  Bldg., 
San   Francisco. 
Figures   will   be  taken  for  a  general 

contract. 


SAN  DIEGO,  San  Diego  Co.,  Cal.  — 
E.  F.  Bryans,  3022  Upas  St.,  has  contr. 
for  three  2-story  frame  and  stucco  apt. 
bldgs.  at  30th  and  Upas  Sts.  for  W. 
Buell.  Each  bldg.  will  contain  two  4- 
room  apts.  Tile  and  comp.  rfs.,  hdwd. 
fls.,    tiled    baths    and   sinks;    $105,000. 


LOS  ANGELES,  Cal.— Theron  Walker 
Engr.  &  Constr.  Co.,  614  Spreckels  Bldg. 
has  prepared  preliminary  plans  and 
will  erect  3-story  brick  apt  bldg.  on 
Western  Ave.,  bet.  11th  and  12th  Sts. 
for  J.  M.  Maidenburg;  2  stores  and  24 
apts;  press,  br.  facing,  comp.  rtg.,  plate 
glass,  hdwd.  fls.,  tile  baths  and  drain- 
boards,  wall  beds,  pine  trim,  gas  rads., 
water  htr.;   $70,000. 


Material  of  Merit 

DOORS 

Firedoors,  F  r  o  1  e  b  t  Elevator, 
Garage  and  Warehouse  Doors. 
Pold-up-Dors,  Tl-co-dors,  Co^ald- 
dors,  Wal-el-dors. — St.  Louis 
Fire  Door  Co. 

STORE  FRONTS 

The  newest  and  most  diversified 

store  front. — Security  Metal 

Products  Co. 

SASH  OPERATING 
DEVICES 

T.  J.  Callahan  Co. 

IRVING  SUBWAY 
AND  SAFSTEPS 

The    fireproof,     ventilated    non- 

slipplng  flooring.  —  Irving  Iron 

Works  Co. 

LIGin  SALVOR 

Best  Wood  Preserver. 

Douglas    Woodhams    &    Co. 

J.  C.  LYNN 

24  CALIFOKNIA  STREET 

Sutter  5907  San  Francisco 


LOS  ANGELES,  L.  A.  Co.,  Cal.  — 
Headman  Co.,  718  W.  M.  Garland  Bldg.. 
will  build  2-sto.,  44-rm.,  16-fam.,  ft. 
apt.  bldg.,  46x120  ft.,  at  2628  West 
Blvd.  tor  Leona  C.  Wells,  1250  E. 
Florence  Ave.  Tile  and  comp.  rf., 
wrought  iron,  tilled  baths  and  mantels, 
oak  fls.,  closet-beds,  gas  rads.,  Hoyt 
water    htrs.;    $40,000. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Architect  P.  J.  Bradshaw,  St.  Louis, 
and  Walker  &  Eisen,  701  Great  Re- 
public Life  Bldg.,  Assoc,  have  pre- 
pared plans  lor  two  Class  A  apart- 
ment houses  at  the  southeast  corner 
of  7th  and  Mariposa  Sts.,  for  L.  O.  and 
G.  A.  Stocker.  Each  building  will  be 
5-story,  46x121  ft.,  100  rooms,  rein- 
forced concrete  construction,  face  brick 
and  cast  stone  exterior,  hardwood 
trim,  wall  beds,  marble  and  tile  work, 
steam  heating,  two  elevators.  Total 
cost,   $300,000. 


BONDS 


_  REDLANDS,  San  Bernardino  Co., 
Cal. — City  of  Redlands  has  under  con- 
sideration a  proposed  bond  issue  of 
$260,000  for  a  municipal  auditorium; 
Benj.  J.  Bloser,  archt.,  523  Consolidat- 
ed Bldg.,  Los  Angeles;  seating  ca- 
pacity of  2500,  several  assembly  halls, 
outdoor  stage  overlooking  sunken 
garden,  art  rooms,  banquet  hall,  kit- 
chen, etc.;  brick,  2-sto.,  plas.  exter., 
tile  and  comp.  rfg.  No  date  for  elec- 
tion has  been  set,  but  it  will  be  in 
the  near  future. 


TURLOCK,  Stanislaus  Co.,  Cal.  — 
School  trustees  will  call  election  short- 
ly to  vote  bonds  to  finance  construc- 
tion of  6-classroom  addition  to  Lowell 
Grammar  School.  Plans  for  the  addi- 
tion have  already  been  prepared  by 
G.  N.  Hilburn,  architect,  Turlock. 


CHVBCHE3 


Contracts    Awarded. 

CHURCH  Cost,    $40,000 

DALY  CITY,  San  Mateo  Co.,  Cal.  Wel- 
lington  Ave.   and   Mission    St. 

One-story  reinforced  concrete  church. 
(400  seats). 

Owner — Roman  Catholic  Archbishop. 

Architect — C.  H.  Jensen,  Santa  Pe  Bldff. 
San  Francisco. 

General  I'onBtructlon — B.  Milano  &  Son, 
443  Bellevue  Ave.,  San  Francisco. 

Electrical  Work — Frank  J,  Klimm,  221 
Oak   St.,   San   Francisco. 

Plumbins — David  Campbell,  6333  Mis- 
sion   St.,    San    Francisco. 

Tile  Roof — Gladding-McBean  Co.,  660 
Market   St.,    San   Francisco. 

Hardn-are — Marshall-Newell  Supply  Co. 

Spear    and    Montgomery    Sts,,    S.    F. 

Bids  are  in  and  sub-contracts  are  to 

Be    let    for    electrical    fixtures,    heating 

and  church   pews. 

FRESNO,  Fresno  Co.,  Cal.— Second 
Baptist  Church.  Rev.  H.  H.  Mitchell 
pastor,  F  and  Merced  Sts.,  W.  Fresno 
contemplate  erecting  1-story  brick 
church.     Cost,    $35,000  .  . 


BAKERSFIELD,  Kern  Co.,  Cal.  — 
Styles  Constr.  Co.,  J.  G.  Hanneman 
,supt.,  Bakersfleld,  has  contr.  for  brick 
church  at  I  and  16th  Sts.,  Bakersfleld, 
for  the  First  Christian  Church  of  Bak- 
ersfleld, Rev.  C.  H.  Hulme,  pastor;  aud 
and  balcony  to  seat  800,  basement,  so- 
cial hall  and  classrms.,  kitchen,  etc.; 
Robert  H.  Or,  1300  Corporation  Bldg., 
Los  Angeles,  archt.;  70x132  ft.,  plas. 
exter.,  wing  60x145  ft.,  tile  and  comp. 
rfg.,  hdwd.  and  cem.  fls.,  gas  htg.,  art 
glass,  water  htr.,  pine  and  hdwd.  trim; 
$70,000. 
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TAFT,  Kern  Co.,  C:il.— R.  V..  Burness, 
•iOl  Hotel  St.  Maxton,  Tuhue,  ha.s  cont. 
at  ?29,000  for  brick  church  at  Taft  for 
First  Baptist  Church,  Rev.  W.  F.  Craw- 
ford, pastor  and  chnin.  of  bids,  comm.; 
Robert  H.  Orr,  130n  Corporation  Bldg., 
Lios  Angeles,  archt.;  brick  and  hoi.  tile 
press,  br.  facing,  tile  and  comp.  rfg:.. 
gas  htg.,  pine  and  cem.  fls.,  art  glass; 
t35,000. 


SANTA  MONICA,  L.  A.  Co.,  Cal.  — 
Wurster  Constr.  Co.,  1205  Nat.  City 
Bank  Bldg.,  awarded  genl.  contr.  at 
$165,200  for  new  church  at  7th  and 
California  Sts.,  Santa  Monica,  for  St. 
Monica's  parish;  Rev.  Nicholas  Con- 
neally,  pastor:  Albert  C.  Martin,  227 
Higgins  Bldg.,  Los  Angeles,  archt. 
Plumbing  and  heating  was  let  to  Thos. 
H,  Hogan  and  electric  work  to  Wil- 
shire  Electric  Co. 


GARDENA,  L,.  A.  Co.,  Cal. — Archts. 
Alfred  W.  Rea  and  Chas.  B.  Garstang, 
905  Trust  &  Savings  Bldg..  have  com- 
pleted plans  for  a  community  house 
and  gymnasium  at  Gardena  for  Metho- 
dist Episcopal  Church  of  Gardena;  2- 
sto.  and  basement,  L-shappd,  113x120 
ft.,  frame  and  plas.  dmst..  tile  rfg., 
pine    trim,    gas    htg.;    $65,000. 


FACTORIES  AND 
WAREHOUSES 


Sub-bids   Being  Taken. 

WAREHOUSE  Sost,     $16,000 

BERKELEY,    Alameda   Co.,    Cal.      Third 

and   Camelia    Sts. 
One-story    Class    B    reinforced    concrete 

warehouse. 
Owner — California  Ink  Co.,  711  Camelia 

St.,  Berkeley. 
Designer — Owner. 
Contractor  —  K.    E.    Parker   &   Co.,    519 

California    St.,    San    Francldco. 
Steel    contract    has    been    let    to    Edw. 
L.    Soule    Co.,    Rialto    Bldg.,    San   Fran- 
cisco.    Bids  are   being   taken   for  sheet 
metal,   steel   sash   and   plumbing. 


Plumbing      and       Drainage       Contracts 

Let. 
WAREHOUSE  Cost,    $315,950 

SAN    FRANCISCO,    China    Basin. 
Two-story  reinforced  concrete  terminal 

warehouse     (building    designed    for 

6  stories). 
Owner — State    Board    of    Harbor    Com- 
missioners. 
Engineer    —    Frank    G.    White,    Ferry 

Bldg.,    San    Francisco. 
Contractor — K.    E.    Parker    Co.,    Cluni* 

Bldg.,    San    Francisco. 
Plambins:  —  Wm.    J.     W.     Forster,     670 

Howard   St.,    S.    F. 
Sub-bids     on     other    portions     of     the 
work    will    be    taken    shortly. 


Ready   for   Figures. 

LAUNDRY  BLDG.  Cost,  $40,000 

BERKELEY.     Alameda    Co.,    Cal.       SW 

Grove    St.    and    Dwight    Way. 
One-story  and  mezzanine  floor  laundry 
building  (brick  walls  and  mill  con- 
struction,   roof    143x115    feet). 
Owner — Manhattan    Laundry    Co.,    1812 

Dwight    Way,    Berkeley. 
Engineer — R.  Vane  Woods,  505  17th  St., 
Oakland. 
Construction   will   be   started   shortly 
as    the    City    Planning    Dept.    has    ex- 
tended the  line  of  the  industrial  zone. 


KING  S 
ORIENTAL 
STUCCO 

VntfarBt  Color  and   T«ztBi« 
W^atorproot,  DnnMo 

Manufactured  bjr 

J.  B.     INO  &  CO. 

NEW   YORK 

Sand   for  Color  Card 

PaoUlo  Coast    Sale*   Ascnt 

410   Bomalda   St.,   Portland 

lltl-tl  Ulaalon  St,  San  FranoUoo 


Ready  for  Figures  Early  Next  AVeek. 
FACTORY  Cost,    $— 

SAN     FRANCISCO,     11th     and     Mission 

Streets. 
One-story      and      basement      reinforced 

concrete    fireproof   factory    plant. 
Owner — White   Truck   Co.,    1490   Market 

St.,  San  Francisco. 
Architect — H.  H.  Gutterson,  526  Powell 

St.,   San   Francisco. 
The     building    will     cover    approxi- 
mately  50,000  sq.  ft. 


SANTA  BARBARA,  Santa  Barbara 
Co.,  Cal. — Los  Angeles  Creamery  Co., 
1120  Towne  Ave.,  Los  Angeles,  has 
purchased  property,  200x162  ft.,  on 
Montecito  St.,  Santa  Barbara,  as  site 
for  plant  and  office  building.  Plans 
for  building  and  construction  will 
probably  be  handled  by  owners. 


TUCSON,  Ariz. — Ramsdell  Mines  Co., 
Tucson,  is  taking  bids  for  flotation  mill 
at  Sunshine  group;  $40,000.  Attorney 
Louis  G.  Hummel,  Tucson,  is  one  of 
the    stockholders. 


,^0S  ANGELES,  Cal.— North  Pacific 
Urnstruction  Co.,  723  Detwiler  Bldg., 
awarded  gen.  cont.  at  $251,400  for  5- 
story  and  basement  class  A  warehouse 
and  general  office  bldg.  on  San  Fer- 
nando Rd.  near  Barranca  St.  for  W.  P. 
Fuller  Co.  Morgan,  Walls  &  Clements 
1]24  Van  Nuys  Bldg.,  archfs.  Dimen., 
250x180  ft.,  relnf.  cone,  constr.,  press, 
br.  facing,  terra  cotta  trim,  plate  and 
■wire  glass,  marble  and  tile  work,  steel 
sasli.  steel  rolling  doors,  metal  sky- 
lights, 3  elevators,  conveyors,  sprink- 
ler system. 


SALINAS,  Monterey  Co.,  Cal.— Owing 
to  adoption  of  new  plans  for  proposed 
300.  ft.  warehouse  to  be  erected  for  H. 
P.  Garin  Co..  408  Sansome  St.,  San 
Francisco,  the  time  for  opening  bids  on 
structure  has  been  extended  to  Jan.  15. 
Separate  bids  are  desired  for  furnish- 
ing materials  and  fornishing  labor  and 
materials.  Plans  obtainable  from  the 
San   Francisco  ofllce   of   the  company. 

ORANGE,  Cal. — Orange  Mutual  Cit- 
rus Assn.  has  had  plans  drawn  for  1- 
story  brick  packing  house,  85x120  ft., 
at  Almond  Ave.  and  Santa  Fe  Ry., 
Orange.  Saw-tooth  rf.  Work  to  start 
within    30  days;   $25,000. 


SACRAMENTO,  Cal. — Plans  are  be- 
ing prepared  by  an  Eastern  architect 
to  remodel  and  enlarge  the  Swanston 
Packing  Plant  in  North  Sacramento. 
The  -work  will  represent  an  expendi- 
ture of  approx.  $500,000  including  in- 
stallation   of    additional    equipment. 


RICHMOND,  Contra  Costa  Co..  Cal. 
— Richmond  Qonstruction  and  Engi- 
neering Co.,  recently  organized,  has 
leased  3-acre  site  on  inner  harbor  at 
foot  of  Third  St.,  and  will  establish  a 
shipyard.  Active  members  of  the  com- 
pany are  J.  C.  Lengille,  former  gen- 
eral manager  of  A.  W.  De  Young  Ship- 
building Co.,  of  Oakland,  and  Alfred 
Narte.  also  known  in  shipbuilding 
circles. 


ORANGE,  Orange  Co.,  Cal. — Central 
Lemon  Growers  Assn.,  E.  B.  Collier, 
mgr..  states  that  constr.  will  not  be 
started  until  June,  1925,  on  new  $80,- 
000  packing  plant  here.  Plans  have 
been  drawn. 


LOS  A.VGKLES,  Cal.— Archts.  Mor- 
gan, Walls  &  Clements,  1124  Van  Nuys 
Bldg.,  are  taking  bids  and  will  super- 
vise the  erection  of  a  class  A  ware- 
house on  McGarry  St.,  bet.  8th  and  9th 
Sts.,  for  R.  H.  Arnold.  Five-story,  320x 
140  ft.,  reinf.  cone,  constr.,  steel  sash, 
comp.  rfg.,  metal  skylights,  1  passen- 
ger and  5  freight  elevators,  sprinkler 
system,  etc.  Bids  are  being  taken  on 
general  contract,  plumbing,  heating, 
electric  work,  sprinkler  system  and 
elevators. 


RICHMOND,  Contra  Costa  Co.,  Cal. — 
Wallace  Snelgrove,  160  18th  St.,  Rich- 
mond, at  $5689  submitted  low  bid  to 
city  council  to  erect  machine  shops  at 
corporation  yard.  Other  bids,  all  tak- 
en under  advi.^ement,  were  Carl 
Overaa,  $6575;  Tandy  and  Theis.  $698. 
(54366)     1st    report    December    11,    1924. 


IMPEltlAL  VALLEY,  Imperial  Co., 
Cal. — H.  B.  Mason,  3526  W  Slauson  Ave 
Los  Angeles,  is  preparing  plans  for  ice 
mfg.  plants  and  storage  bldgs.  at 
Calexico  and  Brawley  for  Pure  Ice 
Co.  Storage  bldgs.  will  be  reinf.  cone, 
constr.  and  factory  bldgs.  frame  with 
galv.  iron  or  stucco  exter.  Work,  which 
will  start  within  30  days,  will  prob- 
ably be  let  by  contract;  $80,000  each. 


CORONA,  Riverside  Co.,  Cal. — South- 
western Eiigr.  Corp.,  Hollingsworth 
Bldg.,  Los  Angeles,  has  contract  for 
erecting  frame  bldg.,  30x60  ft.,  and 
supplying  equip,  for  sand  cleaning 
plant  near  (Corona  for  Corona  Silicate 
Sand  Co.,  M.  B.  Fitch,  pres..  Corona. 
Work  started;  $40,000. 


SAN  DIEGO,  San  Diego  Co.,  Cal.  — 
H.  B.  Mason,  3526  W  Slauson  Ave.,  Los 
Angeles,  will  start  work  at  once  on 
reinf.  cone,  ice  rfg.  and  storage  bldgs. 
at  San  Diego  for  Diamond  Ice  Co.; 
$100,000. 


LOS  ANGELES,  Cal.— North  Pacific 
Construction  Co..  723  Detwiler  Bldg., 
awarded  genl.  contr.  at  $251,400  for 
5-story  and  basement  class  A  ware- 
house and  general  office  bldg.  on  San 
Fernando  Rd.  near  Barranca  St.  for 
W.  P.  Fuller  &  Co.  Plumbing  was 
awarded  to  Marshall  Lock  Co.  at  $8740 
and  electric  work  to  H.  H.  Walker  at 
$8880.  Morgan  Walls  &  Clements,  1124 
Van   Nuys   Bldg.,   archt. 


FLATS 


Contract     Awarded. 

FLATS  Cost,   $8000 

SAN  FRANCISCO.  N  Francisco  St  175 
E   Divisadero    St. 

Two-story  and  basement  frame  (2) 
flats. 

Owner — Mabel  Pierce,  925  Pierce  St., 
San    Francisco. 

Architect — Ed.  Munson  Sharps,  60  San- 
some  St.,   San   Francisco. 

Contractor — Mason  &  Pierce,  1611  Val- 
lejo    St.,    San    Francisco. 


To  Be   Done   By  Day's  Work 

F1.ATS  Cost.    $9000 

SAN  FRANCISCO,   E  7th  Ave.   75  S  Ca- 

brillo   St. 
Two-story   and      basement      frame      (2) 

flats  bldg. 
Owner — H.    P.    Zinkand,    434    10th    Ave., 

San   Francisco. 


"MacArthur  For  Piles" 

STllAIGHT   SHAFT    COMl'RESSED    CONCRETE    PILE 
PEDESTAL  COMPRESSED  CONCRETE  PILE 
COMPOSITE  C03IPRESSED  CONCRETE  PILE 

cover  all  lengths  and  conditions  without  change  of  rigging,  delay  and 
consequent  financial  loss. 

MacArthur  Concrete  Pile  & 
Foundation  Co.,  Inc. 

373  MONADNOCK  BUILDING,  SAN  FRANCISCO,  CALIF. 

PHONE  SUTTER  3549 
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To   be   Done   by  Day's   Work. 

PLATS  Costfi,   $8000 

SAN  FRANCISCO.   W  Twenty-flfth  Ave 

160   N   Balboa   St. 
Two-story    and    basement      frame      (2) 

flat   buildings. 
Owner— C.    Hexberg,       286    Liberty    St., 

San    Francisco. 
Architect — C.   O.   Clausen.   Hearst   BIdg., 

San  Francisco. 


Contract   Awarded. 

FLATS  Cost,    fSOOO 

SAN  FRANCISCO,  S  Balboa  St.,   57-6  W 

28th    Ave. 
Two-story    and      basement      frame    (2) 

fiats   bldg. 
Owner  —  Wm.    Senner,    755    25th    Ave., 

San    Francisco. 
Architect — None. 
Contractor — Thos.    Hamill,     6140    Geary 

St.,    S.    F. 


Contract    Awarded. 

FLATS  Cost,    $9000   each 

SAN    FRANCISCO,       W    Mallorca    Way 

187,    212    and    238    S    Beach. 
Three      2-story     and      basement      frame 

flats   bldgs.,    (2   flats   in   each   bldg.) 
Owner — P.   Sanfllippo,  902  Cortland  Ave 

San   Francisco. 
Architect — None. 
Contractor    —    Thomas      Hamill,       6140 

Geary  St.,    S.   F. 


To  Be   Done   by  Day's   Worlc. 

TWO   FLATS.  Cost,    $14,000   ea. 

SAN    FRANCISCO,      S.       Chestnut       St.. 

137-6  &   106-5   W.  Mason. 
Two   2-st.   &   b.   Plats    (2   flats   in   each 

Bldg.) 
Owner — Ippolito     Cattolica,     1629     Fol- 

som    St.,    S.    F. 
Architect— F.    S.    Holland,    1629    Folsom 

St.,    S.    F. 
Contractor — J.  S.  Hannah,  142  Sansome 

St.,    S.    P. 


Contract  Awarded. 

FLATS  Cost,    $9000 

SAN  FRANCISCO,  W  Church  St.  375  N 
Randall    St. 

Two-story  &  basement  frame   (2)   flats. 

Owner— H.  M.  Storms,  1460  Divisadero 
St.,  San  Francisco. 

Contractor — W.  C.  Peterson,  1460  Divis- 
adero St.,   San  Francisco. 


GARAGES 


Contract  Awarded. 

GARAGE  Cost,    $55,000 

SAN    FRANCISCO,    S    Ellis    St.    137-6    B 

Larkin   St. 
Two-story     and     basement     reinforced 

concrete    garage. 
Owner— Margaret  Bell  and  E.  H.  Denke 

1317  Hyde  St.,  San  Francisco. 
Architect- E.     H.     Denke,     1317     Hyde 

St.,  San  Francisco. 
Contractor — Bowes    &    Bell,    1317    Hyde 

St.,  San  Francisco. 


Segregated   Figures   Being   Taken 
GARAGE  Cost,  $35,000 

SAN    FRANCISCO,    Bush    St.,    bet.    Fill- 
more   and    Steiner    (adjoining    the 
Old    Home    Tel    Co.    Bldg.) 
Two-story    reinforced    concrete    garage 

building   (8000   sq.   ft.) 
Owner — Withheld. 

Architect    —    Mel    Schwartz,    14    Mont- 
gomery  St.,   San   Francisco. 
Contractor — James  Spargo,   Russ   Bldg., 
San    Francisco. 
Bids   are    being   called   for   on    struc- 
tural steel,  reinforcing  steel,  plumbing, 
electrical    w-ork,    asbestos    rooting,    ce- 
ment,   painting   and    glazing. 


Sub    Contracts   Awarded. 
GARAGE  Cost,  $40,950 

SAN    FRANCISCO,    Main    St.,    bet     Mis- 
sion and  Howard  Sts. 
Two-story    reinforced    concrete    garage 

building. 
Owner — Henry    Cowell   Lime   &   Cement 

Co.,   2   Market  St.,  San  Francisco. 
Architect — Ward    &    Blohme,    454    Cali- 
fornia   St..    San    Francisco. 
Contractor — Cahill   Bros.,   Sharon   Bldg., 

San   Francisco. 
Plnmbing    to    Vincent    E.    Powers,    180 

Jessie    St.,    San    Francisco. 
Rooflne  to  Alta  Roofing  Co.,   570  Wal- 
ler St.,   San   Francisco. 
Hetat    sash    to    Michel    &    Pfeffer    Iron 
Works,   1415  Harrison  St.,  S.  F. 
Bids    are    being   taken    on    other    por- 
tions  of  the   work. 


Roofing      and      Water-proofing      Sub- 
Contracts  Awarded. 
GARAGE  Cost    ii'^  ftnn 

SAN  FRANCISCO,  SE  Drumm  &  Sacra- 

mento. 
Two-story   reinforced   concrete   garage 
Owner— Drumm  Street  Garage  Co 
Architect— John    H.    Powers    and    John 

N.  Ahnden  460  Montgomery  St.,  San 

Francisco. 
Contractor— Cahill  Bros.,  Sharon  Bldg., 

San    Francisco. 
Roofing    and    water.proofln^    awarded 

to  Alta  Roofing  Co.,  570  Waller  St. 

ban   Francisco. 


GOVERNMENT  WORK 
AND  SUPPLIES 


SAN  FRANCISCO— Until  Jan.  2,  10 
a.  m.,  bids  will  be  received  by  U  S 
Navy  Purchasing  Office,  31  California 
Street,  to  fur.:  600  lbs.  (about)  copper 
tubing,  seamless,  hard  drawn,  4.33  in 
outside  diameter,  4.0  in.  inside  diameter 
165  mils  thickness  of  walls;  120  lbs. 
grinding  compound,  very  coarse  water- 
mixed,  to  be  suitable  for  use  in  grind- 
ing large  exhaust  valves  on  Diesel  en- 
gines, where  a  coarse,  fast  cutting 
compound  is  required;  50  lbs.  armature 
binding  wire,  tinned  steel,  .0808  in.  di- 
ameter; 5  condensers,  mica,  capacity  1 
microfarad,  to  carry  a  radio  frequency 
current  of  20  amperes  at  15  kilocycles 
per  second  continuously  without  ex- 
ceeding a  temperature  rise  of  30  de- 
grees C.  above  room  temperature;  20- 
000  sq.  ft.   copper  wire  cloth. 

Bids  will  be  rec.  on  Jan.  3  for  3  gals, 
thinner  for  lacquer,  for  use  on  switch- 
boards. 

Bids  will  be  rec.  on  Jan.  6  for  504 
twist  drills,  carbon  steel,  taper  shank- 
100  oil  cups,  brass,  with  glass  body, 
straight  shank,  plan  feed;  2  water 
closet  valves,  flush,  complete,  with  I14 
in.  standard,  female  pipe-thread,  inlet 
at  back  of  flush  valve;  1000  belts 
standard,  steel  (class  B),  hexagon- 
head,  chamfered,  semi-finished,  thread- 
ed with  nut. 

Bids  will  be  rec.  Jan.  8  for  84  taper 
rnS^',F-  ^-  standard  thread,  right  hand; 
600  lbs.  magnet  wire,  double  cotton 
covered,  diameter  of  bare  fire  91.0  mils 
diam  of  insulated  fire  (maximum)  101.0 
rnus;  7  ft.  detachable  chain,  roller  type 
pitch  %  inch,  roller  width,  %  inch, 
r9iler  diameter  15/32  inch,  width  over 
pins   1.01  inch. 


WASHINGTON,  D.  C— Until  Jan.  12, 
10:30  a.  m.,  bids  will  be  rec.  by  Pur- 
chasing Agent,  Panama  Canal,  under 
Cucular  No.  1647  to  fur.  and  del.  Bal- 
bca  (Pacific  Port):  shop  equipment 
(bending  and  straightening  machine, 
shaper,  molder  ,and  flanging  clamp), 
and  lumber  (white  pine,  redwood,  pop- 
lar, ash,  hickory,  and  cypress).  Further 
information  obtainable  from  Assistant 
Purchasing  Agent,  Fort  Mason.  San 
Francisco. 


A\ASHINGTON,  D.  C— Bids  are  being 
rec.  by  Bureau  of  Supplies  and  Ac- 
counts, Navy  Dept.,  Washington,  D.  C 
to  fur.  and  del.  materials  to  Navy 
Yards  and  Stations,  as  follows;  date 
to  open  bids  as  noted  at  close  of  each 
paragraph: 

Sehed.  3066,  Eastern  and  western 
yards,  pipe  and  (ubing,  brass  and  cop- 
per,,  Jan.   6. 


Phon*   Mission    2607 

Ras.   Phons  Mission   6228 

Fire  Protection  Products  Co 

FIRE  DOOR  EXPERTS 


Kalajaeln«     Copper     and 

I>04»a   and   Trtai 

Onuunentel    EntTanees 

Sheet  Uetal  Work  of  E^rerx 

PtaerlpUon 

CHAS.   SCHULTHEIS,  M»r. 

SI17-SIIO  TWENTIETH  STRBXST 

near    Harrtsoa    It. 

SAN    SILANOISCIO,    OAUr. 
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Sched.  3074,  for  Puget  Sound,  700 
Ijadlocks.  Jan.  6. 

Sched.  3075,  Puget  Sound,  420  brass 
machine  screws  and  25  gro  brass  wood 
screws,  Jan.  6. 

Sched  3076,  Mare  Island,  75  fuse 
Ijlocks;  Puget  Sound,  3600  socket  bush- 
ings and  4000  attachment  plugs;  Phlla- 
ilt-lphia,  1500  do;  Mare  Island,  700 
sockets;  Puget  Sound  250  do;  Mare 
Island,  200  sockets;  Puget  Sound  260 
do;  Mare  Island,  800  pull  sockets  and 
9   safety  type  switches,   Jan.   6. 

Sched.  3077,  Mare  Island,  10,000  lbs 
oakum;  Puget  Sound,  20,000  lbs.  do' 
Jan.  6. 

Sched.  3088,  eastern  and  western 
yards,  ammeters,  bells,  insulating  fibre 
guards,  insulating  muslin,  fish  paper 
soldering  paste,  cotton  sleeving 
switches,  insulating  tape,  silk  tape  and 
cable  terminals,  Jan.   6. 

Sched.  3089,  eastern  and  western 
yards,  searchlight  carbons,  carbon 
plate  and  mica,  Jan.  6. 

Sched.  3091,  Mare  Island,  10  tons  rail- 
way rails,  6S8  lbs.  splice  bars,  200  lbs 
track  bolts,  900  lbs.  spikes,  13  turn- 
outs and  15  dump  cars,  Jan.  13 

Sched.  3097,  Puget  Sound,  1000  ft 
Ignition  cable,  5000  ft.  lighting  and 
power  wire  and  10,000  ft.  instrument 
wire,   Jan.   20. 

Sched.  3095,  eastern  and  western 
yards,  globes,  flanged  heel  and  pris- 
matic,  Jan.   13. 

Sched.  3106,  San  Diego,  2000  lbs 
wire   solder,   Jan.    20. 

c/rPr.'^*'^  ^^y^  Norfolk  and  Puget  Sound, 
64  000  condenser  tubes,  seamless  ad- 
miralty metal,  Jan.  13. 


DENVER,  Colo.— Until  Jan.  8,  bids 
will  be  rec.  by  U.  S.  Bureau  of  Re- 
clamation, Denver,  for  one  66-in.  plate 
Vn^.V^IJi^l'i*^'^  ^°''  Lingle  power  plant, 
Aorth  Platte  project,  Nebraska-Wyo- 
ming. ^ 


J.  Pnngle,  212  Anita  road,  Burlln- 
game    Calif.,  item  1,   $113,000;   2,   90c. 

Walker  &  Alund  Ltd.,  Honolulu.  T 
H.,   Item   1,   $118,500;   2,   $1. 

H.  L.  Fernandez,  Honolulu.  T  H. 
item    1.    $120,000;    2,    $1.30 

Louis  R.  Smith,  1576  JPensacola  St., 
Honolulu,  T.  H.,  item  1,  $127,300;  2,  $1. 
,,.•'•  L.  Young  Engineering  Corp.,  Ltd.. 
fl°2T  '  '^'  """  "^"^  ^'  *123,0b0;  2, 
T  »§'''iy"^''=  Paving  &  Concrete  Co.. 
Ltd.^  Honolulu,   T.   H.,   item  1,   $126,280, 


WASHINGTON,  D.  C— The  following 
bids  were  received  on  December  23  by 
the  bureau  of  yards  and  docks.  Navy 
°«Pa''t'"«"t.  Washington,  under  spec 
6003,  for  constructing  storehouse  and 
quarters  at  the  naval  operaUng  base 
(hospital),  Pearl  Harbor,  T    H- 

Item  1,  work,  complete;  2,  "per  cu. 
ft.   of  concrete  in  place 

W.  F  Martens,  Hawaiian  Trust  Bldg. 
Honolulu,  T.  H.,  item  1,  $105,507;  2  70c. 

$W9,300;''no?°°°'"'"'    ''•    «••    "«■"    ^' 


,.  ^^^^P\??^-  Cal.— S.  Heller  Elevator 
Vfi',.:  I--'^''^'^"''®®  S'-  Milwaukee,  at 
ibiZb,  time  for  completion  150  days 
awarded  contract  by  Bureau  of  Yards 
and  Docks,  Navy  Department,  under 
bpeo.  5025  to  fur.  and  install  passenger 
elevator. 


BALLS  AND   SOCIETY 
BUILDINGS 


Hids   Opened. 

S^?i^M,?^\,  Cost,   $25,000 

OAKLAND,    Alameda    Co.,    Cal..    Keith 

Avenue. 
One-story    and    basement    frame,    brick 

veneer    and     half     timber    English 

style    club   building    (slate   roof), 
"'l?'",  ,"~  ^Rockridge     Womens    Club. 

Oakland,  Cal. 
Architect  —   Miller   &   Warnecke,    1404 

Franklin  St.,  Oakland. 
FA,    Kurtz,    364    41st   St.,    Oak- 

R      p     wA;;-'"' $20,636 

ts.     b.     Wooley $20  700 

Hanson    Robertson   &   Zumwalt!$2l!600 
Clark    &    Sons....  S!>1  Qfla 

Antn'n      ^T'*""^"" i  i  ! '.  !  !  !  1  !  !  HmSO 

Anton    Johnson $23,983 

Jensen     &     Peterson t2S  740 

Lawton    &    Vezey I24  jlO 

H.     J.     Sattin ^24,SS0 
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BUILDING    AND    ENGINEERING    NEWS 


Contract   Award. 

FKATKRNITY  HOUSE.         Cost,  $31,294 

BERKELKV,    LeRoy    Ave.,    N.    J.eConte 
Ave. 

Fraternity     House. 

Owner    —    Delta    Delta    Delta    Fratern- 
ity,   University,    Berl<eley. 

Architect — John    Galen    Howard,    First 
Nafl    Bank    Bldg.,    S.    F. 
Contractor — Charles    H.    MeCuUough, 
1634    Berkeley    St.,    Berkeley. 


Contract  Awarded. 

UUILDING  Cost,   $109,000 

OAKLlAND,    Alameda    Co.,    Cal.,    Beulah 

Station. 
Two-story    and      basement      reinforced 

concrete  building   (Memorial  Home 

tor    Chinese). 
Ownjer — Board    lof    Natl.     Missions    of 

Baptist   Church,   New   York   City. 
Architect    —   Julia    Morgan,    Merchants 

Exchange   Bldg.,   San   Francisco. 
Contractor — D.     B.     Farquharson,     1760 

Ellis    St.,    San    Francisco. 
Construction   will  start  shortly  after 
the    first   of   the    year. 

Completing   Plans. 

THEATRE,    ETC.  Cost,    $80,000 

DUNSMUIR,    Siskiyou   Co.,    Cal. 
Thre.e-story   Class   C   lodge  and   theatre 

building. 
Owner — Dunsmuir  Lodge  of  Masons. 
Architect- — Carl       Werner,       Santa       Fe 

Bldg.,   San   Francisco. 
Theatre   will  occupy   first  floor,   office 
rooms    on    second    floor    and    third    floor 
will   be   devoted   to   lodge   rooms.      Bids 
will    be    called    tor    shortly. 


Contract    Award. 

COMMUNITY    HOUSE  Cost,    $18,000 

PIEDMONT,  Alameda  Co.,  Piedmont 
Park. 

One-story    frame   community   house. 

Owner — City   of  Piedmont. 

Architect — Meyer  &  Johnson,  742  Mar- 
ket St.,   San  Francisco. 

Contractor  —  Fred  J.  Westlund,  795 
Highland  Ave.,  Piedmont. 

Contract    Awarded. 

CLUB  BLDGS.,   ETC.  Cost,    $65,000 

ALAMEDA  COUNTY,  Cal.,  Rancho  San 
Pablo,  off  the  Sacramento  State 
highway. 

Group  club  house  bldgs.,  golf  Imks, 
tennis  courts,  swimming  pool,  etc. 
Club  house  will  be  2  stories  con- 
taining lounging  and  grill  rooms, 
locker    rooms,    etc. 

Owner— Fairmede  Golf  Club,  810  Oak- 
land  Bank   Bldg.,   Oakland. 

Architect  —  Gwynn  Officer,  Berkeley 
Bk.    Bldg.,    Berkeley. 

Contractor  —  E.  F.  Henderson,  2118 
Shattuck  Ave.,   Oakland. 


S.\.\  miOGO,  Cal. — VVurster  Constr. 
Co.,  1205  Natl.  City  Bank  Bldg.,  Los 
Angeles,  and  637  Spreckles  Bldg.,  San 
Diego,  ha.s  contr.  and  will  start  work 
at  once  on  1-story  class  C  dancing 
pavilion,  140x260  ft.,  at  711  Ventura 
PI.,  San  Diego,  for  Mission  Beach  Co. 
Lincoln  Rogers,  archt. ;  F.  A.|  Steven- 
son, assoc,  533  Spreckels  Bldg.,  San 
Diego.  Stucco  exter.,  steel  or  Summer- 
bell  rf.  trusses,  skylights,  comp.  and 
tile  rf.,  maple  dance  fl.,  90x200  ft.; 
$180,000. 


Sub-Contracts    Awarded. 

LODGE  &  STORE  Cost,   $100,000 

MODESTO,    Stanislaus    Co.,    Cal.       13th 

and    Eye    Sts. 
Three-story    and    basement    brick    and 

concrete   lodge    and   store    building 

(brick    exterior). 
Ov/ner — Benevolent  &  Protective  Order 

of  Elks   (Modesto  Lodge,  Geo.  Bare, 

Exalted    Ruler). 
Architect    &    Contractor — Davis-Heller- 

Pearce  Inc.,  Delta  Bldg.,  Stockton. 
Following  are  sub-contracts  awarded: 
Eixcnvattng — Blanchard  Bros.,  Modes- 
Lumber Kewin    Lumber   Co.,    Modesto. 

Steel  Sash — Detroit  Steel  Products  Co., 

251    Kearny    St.,    S.    P. 
Reinforcing    Steel — Gunn    Carle    &    Co., 

444   Market  St.,   S.   F. 
Cast    cement — Chas.    Porta,    Stockton. 
As    previously    reported: 

Steel  contract  was  awarded  to  Schra- 

der   Iron    Works,    1247    Harrison    Street, 

San  Francisco,  at  approximately  $3800. 

Sub-figures    are    being    taken    on    all 

other    portions    of    the    work. 

Preliminary    Plans    Being    Prepared. 

MASONIC  TEMPLE   BLDG.   Cost,   $ 

RED    BLUFF,    Tehama    Co.,    Calif. 
Ma.--;onic  Temple  Building.  „    .„    ^    „,    „ 
Owner — Masonic   Lodges    of   Red   Blurt, 

Grant     B.     Wilcox,       chairman       of 

Building    Committee. 
Architect — W.    H.    Weeks,    369    Pine   St., 

San   Francisco. 


LOS  ANGELES,  Cal.— Allied  Archi- 
tects Assn.,  Citz,  Nat.  Bank  Bldg.,  has 
been  commissioned  to  prepare  pla,ns 
for  a  new  clubhouse  and  community 
center  bldg.  at  Echo  Park  playground 
located  at  1643  Bellevue  Ave.  and  will 
cost    $40,000. 


HOSPITALS 


FRESNO,  Fresno  Co.,  Cal.- — Architect 
Chas.  Butner  has  completed  working 
plans  for  two-story  and  basement  fire- 
proof addition  to  Fresno  General  hos- 
pital. County  supervisors  have  ap- 
proved plans  and  bids  will  be  called 
for  soon.     Cost,   $40,000. 


SUNSET  CANYON,  Los  Angeles  Co., 
Cal — Waite  &  Stevens,  Burbank,  are 
completing  plans  for  new  clubhouse 
for  Sunset  Canyon  Country  Club. 
Work  to  start  soon.  Portion  of  foun- 
dation is  in. 


VERNON,  L.  A.  Co.,  Cal.— Webster 
Constr.  Co.,  222  N  Western  Ave.,  L.  A., 
has  contr.  for  class  C  brick  emergency 
ho.'spital  and  office  bldg.  at  Vernon,  for 
General  Petroleum  Co.;  Truesdell  & 
Newton,  301  San  Fernando  Bldg.,  Los 
Angeles,  archt.  and  engr.;  9-rms.,  oper- 
ating rm.,  etc.:  brick,  plas.  exter.,  comp 
rfg.,  cem.  and  hdwd.  fis.,  pine  trim, 
steel   sash,  steam  htg.,  water  htr. 

PRESCOTT,  Ariz. — Sparks  Bros. 
Phoenix,  Ariz.,  submit  low  bid  at  $43,- 
500  to  Sisters  of  Mercy  for  3-story 
fireproof  addition,  100x42  ft.,  to  Mercy 
Hospital  here.  Under  advisement.  Plans 
by  Chris  Totten,  Prescott,  Ariz. 

PACIFIC  COLONY,  Near  Pomona,  L. 
A.  Co..  Cal. — See  "Public  Buildings"  m 
this    issue. 


Contract   Awarded.  „„,„„ 

ALTERATIONS    ETC.  Cost,    $8500 

SAN   FRANCISCO,    Geary    and   5th   Ave. 

Alterations     and     additions    to     French 
Hospital    for    surgical    clinic. 

Owner — French     Hospital,     Geary     and 
5th   Ave.,    San    Francisco. 

Architect — Fabre    and    Hildebrand,    110 
Sutter   St.,    San    Francisco. 

Contractor — H.  H.  Larson  &  Co,  Monad- 
nock   Bldg.,   San  Francisco. 
Construction  will   start  very  shortly. 


LOS  ANGELES,  L.  A.  Co.,  Cal.— G. 
F.  Penn,  1515  W.  Main  St.,  Alhambra, 
awarded  contr.  by  L.  A.  county  Dec. 
22,  at  $89,448  for  genl,  contr.  for  addi- 
tions, etc.  to  ward  bldg.  No.  20,  gen- 
eral hospital.  Plbg.  and  htg.  awarded 
to  Lohman  bros.,  232  S.  Spring  St., 
Los  Angeles,  at  $26,689,  and  elec.  work 
to  American  Elec.  Constr.  Co.,  757  E. 
nth  St.,  Los  Angeles,  at  $3523.80.  Work 
involves  interchanges  and  addition 
of  solarium  and  roof  garden  to  class 
"A"  bldg.  Concr.  and  hoi.  tile  partit., 
steel  beams,  toilets,  new  htg.  plant, 
vacuum    piping. 


Member  S.  F.  Builders'  E>xchanK« 
Phone  Sutter   S700 

ALBERT  DEAN 

Random  Variegated  Colors  Slate 

Roofing 

and 

Random  Variegated  Colors  Tile 

Roofing 

Composition  Roofing 

General  Roof  Repairing 

Samples  Sabmltt»d 

im  Jeaalc   St^  San  F'ranelacv 

Res.    4S01    Ulaslon    St. 

Phon*   Randolph    S9(2 


Saturday,  January   3,   1926 

i.liminary  Drawings  Being  Complet- 
ed 

OSPITAL  Cost,   $100,000 

ruCKTON,  San  Joaquin  e;o.,  Cal. 
Option  secure<i  on  sites  in  north- 
west section   of  city. 

iHie-story  and  basement  brick  hos- 
pital    (40-bed    capacity). 

ivner — Doctors  and  Nurses  of  Stock- 
ton organizing  company  to  finance. 
(Frank  Lee,  in  charge  of  organiza- 
tion   activities). 

rchitect  —  Davis-Heller-Pearce,  Inc., 
Delta  Bldg.,  Stockton. 


I'lans    Being    Prepared. 
ADDITION  Cost,    $ — 

M.^RE    ISLAND,    Cal.,    Naval    Hospital. 
Iteinforced    concrete    fireproof   addition 

to  hospital  for  surgical  ward. 
Owner — U.    S.    Government. 

Plans  being  prepared  by  Bureau  of 
Yards  and  Docks,  Navy  Dept.,  Wash- 
insiton,    D.    C. 

The  plans  are  as  yet  in  a  very  pre- 
liminary state,  size  of  building  etc.  not 
having  been  decided  upon,  although  it 
is  probable  the  extension  will  accom- 
modate 250  beds.  The  building  will 
piobably  cost  well  over  $700,000.  Con- 
.struction  is  not  planned  for  two  or 
til  tee  months. 


HOTELS 


ST.  THOMAS,  Nevada — Union  Pacific 
Railroad  Co.,  plans  construction  of 
modern  hotel  building  at  St.  Thomas, 
Ciark  county,  for  the  accommodation 
of   tourists. 


MARSHFIELD,  Oregon.  —  Archi- 
tects Houghtaling  and  Dougan,  Gear- 
in  Bldg.,  Portland,  completing  plans 
tor  9-story  and  base.,  reinforced  con- 
crete hotel  to  be  erected  for  Marsh- 
lieid  Hotel  Co.,  Ben  S.  Fisher,  secy. 
Will  contain  16S  rooms,  130  private 
baths;    100x100    ft. 


Contracts    Awarded. 

HOTEL  Cost,    $300,000 

SAN     FRANCISCO,     SE     cor.     Jones      & 
Eddy    Sts. 

Six-story     and     basement      hotel,       166 
rooms,   100   per  cent   baths,   ground 
ground   floor,   lobby  and  stores. 
Owner — A.    Vayssie. 

Architect — Fabre      &      Hildebrand,     110 
Sutter    St.,    S.    F. 

Genl   Contractor — G.  P.  W.  Jensen,  320 
Market    St.,    San    Francisco. 

Pluiubine — Gilley-Schmid    Co.,    198    Otis 
St.,    S.    F. 

I'ainting — Mundrell    &    Bouen,    180   Jes- 
sie St.,  S.  F. 

Electrical    Work — Crown    Electric    Co., 
153    Eddy    St.,    S.   F. 

Heating — C.    Peterson    Co.,    390    6th   St., 
S.    F. 

Mr.    Jensen    has    awarded    the    follow- 
ing   sub-contracts: 

Steel — Judson     Mfg.     Co.,     819     F'olsom 
St.,    S.    F. 

Excavating — Sibley    Grading    &    Team- 
ing   Co.,    135    Landers    St.,    S.    P. 

Sub-bids    will    be    talvcn    on    other   por- 
tions   of    the    work    shortly. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— A.  T.  Mayer,  Rm.  10,  7th  and  Alva- 
rado  Bldg.,  will  build  4-story  and  part 
basement  Class  C  hotel  building,  84x 
94  ft.,  at  1203  Ingraham  St.  tor  self. 
Plans  by  Dwight  C.  Powell,  2427 
vloverdale  Ave.  Storeroom,  lobby, 
dining  room,  kitchen  and  93  hotel 
rooms,  with  100%  baths  and  showers; 
stucco  exterior,  granite  and  art  stone, 
tile  and  composition  roof,  skylights, 
tire  escapes,  structural  steel,  travertine 
walls  and  oak  floor  in  lobby,  tile  bath 
and  toilet  floors,  wall  beds,  automatic 
electric  elevator,  steam  heating,  Ruud 
water  heater,  gas-steam  radiators  in 
dining   room.      Cost,    $85,000. 


WOODLAND,  Yolo  Co.,  Cal. — J.  A. 
Taylor,  manager  of  Del  Mar  Hotel, 
ha.s  been  granted  building  permit  by 
citv  trustees  to  erect  28-room  addition 
to  "present  hotel;  will  be  28  by  36  ft.; 
est.    cost,    $18,000. 
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ICE  AND  COLD  STORAGE 
PLANTS 


YUBA  CITY,  Sutter  Co.,  Cal.— Na- 
tional Ice  &  Cold  Storage  Co.,  Postal 
Telegraph  Bldg.,  San  Francisco,  has 
purchased  site  with  146  ft.  frontage  in 
Almond  street  and  will  erect  ice  manu- 
facturing plant  with  daily  capacity  of 
15    tons;    est.    cost.    $50,000. 


OAKDALE,  Stanislaus  Co.,  Cal.  — 
Davis-Heller-Pearce,  Weber  and  Cali- 
fornia Sts.,  Stockton,  at  approx.  57,000 
have  contract  to  erect  one-story,  16 
by  38  ft.,  brick  addition  to  plant  of 
Union  Ice  Company  of  which  Clay 
Dorroh   is  branch  manager. 


CALEXICO,  Cal. — H.  B.  Mason,  3526 
W  Slauson  Ave.,  Los  Angeles,  is  pre- 
paring plans  for  ice  mfg.  plant  and 
storage  bldg.  here  for  Pure  Ice  Co. 
Reinf.  cone,  and  frame  and  galv.  iron 
or  stucco  constr.  Work  will  probably 
be  contracted  and  start  within  30  days. 
A  similar  plant  will  be  built  at  Braw- 
Icy  for  same  company;  $S0,000  each. 

SAX  DIEGO,  Cal.— H.  B.  Mason,  3526 
W  Slauson  Ave..  Los  Ang-eles,  will 
start  work  at  once  on  reinf.  cone.  mbg. 
and  storage  plant  here  for  Diamond 
Ice  Co.;   $100,000. 


PUBLIC  BUILDINGS 


Plans    Being   Figured — Bids   Close   Jan. 

27,    1925   at   2   P.    M. 
COTTAGES  Cost,    $ — 

NEAR  POMONA,  L.  A.   Co.,  Cal.,  Pacific 

Colony. 
Erection    of   t'wo   cottages   for   inmates, 

Pacific  Colony. 
Owner — State    of    California. 
Architect    —    Division    of   Architecture, 
State    of    California. 
Bids     are     being    taken     for     general 
and   mechanical  equipment.  Bids  are  to 
be  addressed   to      Geo.      B.      McDougall, 
Architecture,  Forum  Bldg.,  Sacramento, 
Cal. 

See   cnll   for  bids    nnder   official   pro- 
posal  section  in   tlii.s  ii^sne. 


PHOENTXl,  Ariz. — State  authorities 
have  retained  local  archt.  to  prepare 
sketches  for  state  hall  of  records  on 
Capitol  grounds  to  house  state  supreme 
court,  law  library  and  attorney  gener- 
al's office.  A  3-story  bldg.  to  cost 
$250,000  is  proposed.  Appropriation  has 
not  been  made. 


SACRAMENTO,  Cal. — State  Librarian 
Milton  J.  Ferguson  announces  an  ap- 
propriation of  $1,300,000  will  be  re- 
ouested  at  the  next  session  of  the 
State  Legislature  to  complete  the 
Capitol  Extension  Buildings  at  Sacra- 
mento. The  work  will  finance  the  in- 
terior finish  of  the  two  buildings  and 
furnish    them. 


HANFORD,  Kings  Co.,  Cal.— Until 
Jan.  5,  8  P.  M..  bids  will  be  received  by 
D.  C.  Williams,  city  clerk,  to  fur.  and 
install  500  opera  chairs  and  inoo  port- 
able slat  chairs  for  Municipal  Audi- 
torium. See  eall  for  bids  under  official 
propo.sal  .section  in  this  issue. 


SAN  BRUNO.  San  Mateo  Co.,  Cal.— 
Bids  were  opened  in  the  office  of  and 
by  Nettie  A.  Willits.  city  clerk,  for 
one  safe  cabinet,  size  33  ME  equipped. 
Contrart  was  awarded  to  the  Safe 
Cabinet  Co.,  Marietta,  Ohio. 


FRESNO,  Fresno  Co..  Cal. — General 
Electric  Co.,  at  $5,880.60  awarded  con- 
tract by  city  council  to  install  loud 
speaking  apparatus  in  municipal  audi- 
torium. 


WATSONVILLE,  Santa  Cruz  Co..  Cal. 
— H.  P.  Frelermuth  Co.,  at  $764  award- 
ed contract  bv  city  trustees  to  re-roof 
Forester  Hall  Building. 

LOS  ANGELES,  Cal. — Otis  Elevator 
Co.,  300  E  8th  St..  Los  Angeles,  award- 
ed contr.  by  L.  A.  county  Dec.  22.  at 
$10,173  for  elevators  for  Museum.  Sci- 
ence, History  and  Art.  Exposition  Park. 
Allied  Archts.  Assn.|,  1136  Citz.  Nat. 
Bank   Bldg. 


DELANO,  Kern  Co.,  Cal. — J.  F.  Shep- 
hardson,  Bakersfleld,  at  $2,445  awarded 
contract  by  county  supervisors  to 
erect  joint  county  and  city  jail;  will 
contain  2  cells.  City  of  Delano  will 
bear  portion  of  cost. 


HANFORD,  Kings  Co.,  Cal.— Until 
Jan.  5,  8  P.  M.,  bids  will  be  received 
by  D.  C.  Williams,  city  Clerk,  to  fur. 
and  install  in  municipal  auditorium: 
One  asbestos  fire  curtain;  moving 
picture  screen;  stage  curtain.  Lambre- 
quin; Cyclorama;  overhead  masks; 
general  stage  equipment;  also  light 
proof  window  draperies  for  all  win- 
dows. Bidders  to  submit  designs. 
Stage  measurements  and  further  in- 
formation obtainable  from  Coates  & 
Traver,  architects,  Rowell  Bldg.,  Fres- 
no. Cert,  check  5%  payable  to  city 
req.    with    bid. 


PASADENA.  Los  Angeles  Co.,  Cal.— 
Edwin  Bergstrom,  Citizens  National 
Bank  Bldg.,  and  Fitch  Haskell  and 
Cyril  Bennett,  Pasadena,  Assoc,  archi- 
tects, are  preparing  working  plans  for 
municipal  auditorium  on  Green  St.  at 
Garfield  Ave.,  Pasadena,  for  City  of 
Pasadena  Auditorium  to  seat  3000 
people,  concert  stage,  dressing  rooms; 
extreme  dimensions,  200x306  ft.,  3- 
story,  steel  frame,  concrete  and  brick 
filler  w^alls,  cast  stone  and  stucco  ex- 
terior, clay  tile  roofing,  hardwood  trim, 
art  glass,  plenum  heating  and  ventilat- 
ing  system.      Cost,   $1,000,000. 


RESIDENCES 


Contract   Awarded. 

RESIDENCE  Cost,    $8000 

LOS  ALTOS.     Santa  Clara  Co.,  Cal. 

Two-story  and  basement  frame  and 
stucco  residence  and  garage. 

Owner — John   G.   Ames. 

Architect  —  Benj.  Schreyer,  105  Mont- 
gomery St.,   San   Francisco. 

Contractor — Santa  Clara  Building  Co., 
Mayfield,  Cal. 


Bids    Being   Taken. 

RESIDENCES  Cost,    $9000    each 

SAN    FRANCISCO.      St.    Francis    Wood. 
Two    two-story    and      basement      frame 

and  stucco   residences. 
Owner — Carl   Wengard,    1286    34th   Ave., 

San   Francisco. 
Architect  —  Fabre    &    Hildebrand,    110 

Sutter  St..   San   Francisco. 


Bids   Being  Taken. 

ALTERATIONS  Cost,    $7000 

SAN    FRANCISCO.         Franklin       Street 

near    Pacific    Ave. 
Alter  residence. 

Owner — A.  Scott,   San  Francisco. 
Architect    —   Fabre    &    Hildebrand,    110 

Sutter   St.,   San   Francisco. 
Bids    for    general    contract    will    be 
opened   Dec.    29,   1924. 


Sub-Bids    Being    Taken    For    Electrical 

Millwork   and  Plastering. 
RESIDENCE  Cost,    $15,000 

SAN     FRANCISCO,     Sea    Cliff    W    side 

Lake    St.,    S   Camino   Del  Mar. 
Two-story    and    basement    frame    and 

plaster     exterior    residence. 
Owner — William    M.    Klinger,    60    Palm 

Ave.,    San    Francisco. 
Architect — Mel    Schwartz,    1202    Nevada 

Bank  Bldg..  San   Francisco. 
Contractor  —   John   Spargo   &   Son,   240 

IVlontgomory   St..   San   Francisco. 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members  Builders'   Ezohanse) 

10B3   MAJtKKT   8T. 

Phone  Market  8>1     Elan  Francleco 


I'lans   Being  Figured. 

BUNGALOW   COURT  Cost,    $16,000 

ALAMEDA,   Alameda   Co.,   Cal. 
Bungalow    Court — 5    frame    and    stucco 

Spanish    style    dwellings,    separate 

garages   (tile   roofs). 
Owner — Withheld. 
Architect — Hutchison       &      Mills,      1214 

Webster    St.,    Oakland. 
Contractor— W.    J.   David,    1500    Hampel 

St.,   Oakland. 
Construction   will   start   shortly. 

''tintract   Awarded. 

RESIDENCE  Cost,    $12,889 

SAN  FRANCISCO,   Lot   5   Blk   33  Forest 

Hill    Extension. 
Frame  residence. 
Owner — H.  G.  and  M.  S.  Laux,  887  Bush 

St.,  San  Francisco. 
Architect — Harold    Stoner,    First    Natl. 

Bank  Bldg.,  San  Francisco. 


Plans    Being    Prepared. 

BUNGALOW  Cost,  $4000 

SAN  FRANCISCO,  Bayview  District. 

One-story  frame  and  stucco,  tile  and 
gravel  roof,  Spanish  arch,  bunga- 
low. 

Owner — Withheld. 

Architect — Fabre  and  Hildebrand.  110 
Sutter   St.,    San    Francisco. 
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Contract   Awarded. 

RESIDENCE  Cost,    $40,000 

WOODSIDB,    San    Mateo   Co.,   Cal. 

Two-storj'  and  basement  frame,  stucco 
and  concrete  12-room  country  resi- 
dence. 

Owner — Estate  F.  A.  Zane,  Portola. 

Architect  —  Joseph  L.  Stewart,  Claus 
Spreekels   Bldg.,    San    Francisco. 

Contractor — Weedin  Bros.,  Menlo  Park. 
Separate  building  will  be  erected  for 

garage   and    chauffeur's   rooms. 


Contract  Awarded. 

RESIDENCES  Cost,    $10,600    each 

BERKELEY,  Alameda  Co..  Cal.  No. 
2226   and   2228   Dwight  Way. 

Two  one-story  16-room  frame  resi- 
dences and  garages. 

Owner  —  H.  Snyder,  Claremont  Ave., 
Berkeley. 

Architect — None. 

Contractor — R.  Perrott,  1514  Euclid 
Ave.,  Berkeley. 


(Contract    A'warded. 

RESIDENCE.^  Cost,    $3000   each 

SAN  FRANCISCO.     S  Dav  30,  55,  80.  105 

130  and   155   E   Castro   St. 
Six    one-story    and      basement      frame 

Owner — S.  F.  Home  Bldg.  Co..  603  First 
National  Bank  Bldg.,  S.  F. 

Architect — None. 

Contractor — Meyer  Bros.,  603  First  Na- 
tional Bank   Bldg..   San  Francisco. 


Plans    Complete. 

RESIDENCE  Cost,  $18,000 

SAN  FRANCI.SCO,   380   Edgehill  Way. 

Three-story  and  basement  frame  resi- 
dence. 

Owner — Geo.  H.  Dyer,  11  San  Benito 
Way,   S.   F. 

Architect — None. 


Contract  Awarded. 

RESIDENCE  Cost,  $11,275 

HILLSBOROUGH.  Lot  49  Hillsborough 
Park. 

Eight-room   frame  residence. 

Owner — Hillsborough  Park  Co.,  Hills- 
borough, Cal. 

Architect  —  Mitchell-Jackson  Co.,  235 
3rd,  San  Mateo. 

Contractor — F.   Z.   Johnson. 


To  Be  Done   By  Day's   Work. 

RESIDENCES  Cost,  $3000  each 

SAN  FRANCISCO,  SW  Cor.  Andover  & 
Eugenia  and  W  Andover  25  50  75 
100   S  Eugenia. 

Five  1-story  and  basement  frame  resi- 
dences. 

Owner — Dolores  Realty  Co..  3090  16th 
St.,  San  Francisco. 


Bids   Being  Taken. 

RESIDENCE  Cost,    $12,000 

OAKLAND,    Alameda    Co.,    Cal.,    Lake- 
shore    Highlands. 

Two-story   frame  and  stucco  residence. 

Ciwner — Mr.  and  Mrs.  Earl  T.  Crawford 
865    Rosemount    Rd..    Oakland. 

.\rrhitect    —   Miller    &    Warnccke,    1404 
Franklin    St.,   Oakland. 
Bids    will    he    opened    for    a    general 

TMntract   January    15,    1924. 
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Preliminary   Plans   Approved — Working 

Drawings   to   be   Prepared. 
RESIDENCE  Cost,    $25,000 

San       Francisco.         E     Vallejo       Street, 

bet.    Broderick    and    Dlvisadero    Sts. 
Two-story    and      basement    frame      and 

stucco    Italian    style    residence     (10 

rooms,  2  bathrooms,  social  hall  and 

garage    for    3    machines). 
Owner — Reuben    Haas,    176    Palm    Ave., 

and    Phelan    Bldg.,    San    Francisco. 
Architect — C.    E.    Gottschalk    and    M.    J. 

Rist,    Phelan    Bldg.,    San    Francisco. 


Cost: 
7  at  $3950  each 
1  at  $4300 
BERKELEY.  2135  &  2139  Derby  St.  and 
2214     2218     2222    2224    2226    &     2230 
Stuart    Street. 
Eight  residences. 

Owner — R.   J.   Pavert,  Mercantile  Trust 
Bldg.,    Berkeley. 


LOS  ANGELES,  L.  A.  Co.,  Cal. — Thos. 
L.  Otis  Co..  1025  N.  Western  Ave.,  will 
build  2-sto..  12-rm.,  fr.  dwlg.  at  418 
Shatto  PI.  for  Thos.  Haverty.  John 
Parkinson  and  Donald  B.  Parkinson, 
archts..  420  Title  Ins.  Bldg.  Clay  tile 
rf.,  hdwd.  trim  and  fls.,  3  tiled  baths, 
unit  htg.  sys..  garage  with  apt.  above; 
$40,000. 

NEAR  SANTA  ROSA,  Sonoma  Co., 
Cal.  • —  Architects  Jeftery  &  Schaefer, 
1104  Kerckhoff  Bldg.,  Los  Angeles,  are 
completing  working  plans  for  group 
of  brick  home  buildings  near  Santa 
Rosa  for  California  Pythian  Home;  3 
buildings,  2  dormitory  buildings  with 
facilities  for  26  people,  and  refectory 
building;  1-story,  tile  roofing,  L- 
shape,  selected  common  brick  facing, 
basement,  steam  heajting,  hardwood 
and  cement  floors,  marble  and  tile 
toilet  partitions  and  floors,  pine  trim. 
There  will  be  7  buildings  erected 
eventually. 

LOS  ANGELES.  L.  A.  Co..  Cal. — Roy 
L.  Jones  will  start  work  Jan.  2nd. 
1925.  and  are  preparing  plans  for  2- 
eto.,  9-rm.  dwlg..  garage  and  servants 
quarters  in  Los  Feliz  Hts.  for  Victor 
Schertzinger.  Frame  and  stucco,  tile 
rfg..  hdwd,  fls.,  hdwd.  and  pine  trim, 
3  tile  baths,  tile  mantel  and  drainbds., 
electric  htg.  sys.,  ornam.  iron;  day 
wk.     by     own;     $20,000. 


MONTEREY  PARK,  L.  A.  Co.,  Cal. 
— Kimmerle,  Hess  &  Co.,  2961  New 
Ave.,  Monterey  Park,  starting  first 
of  fifty  concr.  dwlgs.  in  the  Bandini 
industrial  tract,  adjoining  Union  Pa- 
cific Ry.  yards  and  shops,  s.  e.  of  Los 
Angeles.  Keller  double  wall  system 
will  be  used;  4  rms.  ea.,  shingle  rfs., 
.stucco  exter.,  tile  baths,  hdwd.  fls.  in 
living     rms.;     $3000     each. 


BEVERLY  HILLS,  L.  A.  Co.,  Cal. — 
Carpenter  Bros.,  109  Canon  Dr.,  Bev- 
erly Hills  (584-536),  award,  contr.  for 
2-sto.  Italian  type  res.  at  912  Roxbury 
Dr.,  Beverly  Hills,  for  Stanley  Ander- 
son. Gable  &  Wyant,  archts.,  634  S. 
Western  Ave.,  Los  Angeles;  12  rms.  and 
5  baths;  tile  rf.,  hdwd.  trim  and  fls., 
tile  baths,  2  mantels,  hot  air  furnace, 
aut.  water  htr..  garden  work,  stables 
and    garage;    $40,000. 


LAS  VEGAS.  Nev.— Archt.  A.  C.  Zim- 
merman, 836  H.  W.  Hetlman  Bldg.,  Los 
Angeles,  has  completed  working  plans 
for  a  1-story  12-room  res.  at  Las  Vegas, 
Nev.,  for  W.  S.  Parks,  Las  Vegas.,  Nev.; 
frame  and  boards,  shake  rfg.,  hardwd. 
fls.  and  trim,  part  basement.  Areola 
steam  htg.  sys..  tiled  baths  and  drain- 
boards,  br.  mantel,  water  htr.;  contr. 
will  be  let  by  owner  to  contr.  at  Las 
Vegas.  Nev. 


FLINTRIDGE.  L.  A.  Co..  Cal.— The 
following  sub-contracts  have  been 
awarded  for  $80,000  res.,  at  Flintridge 
for  Mr.  Glass;  Truesdell  &  Newton,  301 
San  Fernando  Bldg..  Los  Angeles,  ar- 
chitect and  engr.  Tile,  Bruner  Marble 
&  Tile  Co.,  Marsh-Strong  Bldg..  Los 
Angeles;  heating.  Payne  Furnace  and 
supply  Co..  Inc..  162  N  Los  Angeles  St.. 
Los  Angeles:  elec.  wiring.  Matchdoff 
*  Dowel.  Glendale:  plumbing.  II  W. 
■Wltte,  So.  Pasadena:  cast  stone.  Mis- 
sion Staff  Sr  Stone  Co..  Pasadena;  rut 
stone.  Ely  Stone  Co..  ]9R5  E  16th  St.. 
Los  Angeles.  Carl  J.  Ike.  Laughlin 
Bldg..  Los   Angeles,  has   genl.   contract. 


LOS  ANGELES.  Cal.— Henrietta  An- 
nie Fore,  520  Mt.  Washington  Dr.,  will 
build  '2-story.  12-rc^om  frame  dwlg. 
36x52  ft.,  and  two  1-story  12-rm.  3- 
fam.  br.  dwlgs.,  ea.  22x72  ft.,  at  4321-25 
Marmion  Way  for  self.  Plans  by  C.  T. 
Palladine.  Cem.  basement,  tile  and 
comp.  fls.,  oak  fls.  in  29  rms.,  mantels, 
gas  rads..  tile  and  comp.  sinks,  Superior 
water   htrs.;    $28,000. 


SCHOOLS 


Preliminary   Plans  Approved — Working 

Drawings  To  Be  Started. 
SCHOOLS  Cost.    $300,000 

SEBASTOPOL.   Sonoma  Co.,  Cal.,  Analy 

Union    High     School    District. 
Group     of     reinforced     concrete     high 

school    buildings. 
Owner — Analy  Union  High  School  Dist. 
Architect — W.    H.    Weeks,   369    Pine    St., 

San  Francisco. 
Preliminary  plans  have  been  ap- 
proved by  the  Board  of  Supervisors 
and  working  drawings  will  be  started 
for  the  gymnasium  building,  which  Is 
the  first  unit  of  a  group  of  school 
buildings. 

B|ond     election     will     be     held     very 
shortly. 


SAN  JOSE.  Santa  Clara  Co.,  Cal. — 
Until  Jan.  13,  7:30  P.  M.,  bids  will  be 
received  by  Walter  L.  Bachrodt,  Sect'y., 
Board  of  Education,  to  furnish  and  in- 
stall school  furniture.  Lists  of  ma- 
terials desirede  obtainable  from  sec- 
retary on  request. 


Preliminary     Plans     Approved — Work- 
ing Drawings  Ordered. 
BUILDINGS  Cost.    $350,000 

Equipment.    $50,000 
SACRAMENTO.     Sacramento    Co..    Cal.. 

Freeport   Blvd. 
Group    of    college    buildings    consisting 
of    administration    bldg..    2    science 
bldgs.,    gym.    and   auditorium   com- 
bined; steel  and  brick  construction 
on   all   buildings. 
Owner — City    of    Sacramento. 
Architect — Dean    &    Dean,    Calif.    State 
Life    Bldg.,    Sacramento. 
Preliminary   plans      have      been     ap- 
proved by   the  Board  of  Education  and 
working  drawings  will    be   started   Im- 
mediately. 


LOS  ANGELES.  Cal.— Dan  Callahan. 
406  I.,ankershim  Bldg.,  submitted  low 
bid  at  $72,000  to  L.  A.  bd.  educ.  Dec. 
24  for  l-.story  and  part  2-story  addi- 
tion 60x125  ft.,  with  wing  36x125  ft.,  to 
Laguna  St.  school,  s.e.  cor.  Laguna  St. 
and  Mines  Ave.  Low  bidders  on  sub- 
trades  were:  I'lumbing.  W.  H.  Robin- 
son, 126  W  3rd  St.,  $5432;  heating  and 
ventilating,  W.  H.  Robinson,  126  W 
3rd  St..  $7449;  painting,  D.  H.  Williams 
Jr.,  Sepulveda  St.,  Venice.  $2900;  elec. 
wiring,  H.  H.  Walker.  1800  W  12th  St., 
$1550.  E.  L.  Taylor,  archt..  1129  Citz. 
Natl.  Bank  Bldg.  14  classrooms,  ruff, 
brick  exter..  tile  rf..  reinf.  cone,  corri- 
dors and  stairs,   maple  fls. 


LOS  ANGELES,  Cal.— Until  9  a.  m., 
Jan.  7,  1925,  bids  will  be  rec.  by  L.  A. 
bd.  educ.  for  school  bungalow  at  Vir- 
ginia Rd.  School,  Western  Ave.  school, 
Graham  school  site,  59th  St.  school 
site,  and  4  bungalo^ws  at  .John  Bur- 
roughs, Jr.,  high  school.  Plans  and 
spec  on  file  at  730  Security  Bldg.  Cert, 
or  cash,  check,  or  bond,  5%.  Wm.  A. 
Sheldon,   secretary. 


CROWE 

GLASS 

CO. 

674  Eddy  St. 
Pbon«  Prospect  612 

Equipped   To   Handle 
Any    Size   Job. 

DIRECT   FACTORY   BUYERS 


rOMPTON.  L.  A.  Co.,  Cal.  —  Archt. 
Frank  M.  Goodwin,  Compton,  has  been 
commissioned  to  prepare  plans  for  2 
new  grammar  sch.  bldgs.  and  1  add.  to 
tframmar  sch.  bldg.,  at  Compton,  for 
I'ompton  Grammar  sch.  dist;  one  8-rm. 
bldg.,  and  one  4-rm.  bldg.  and  a  3-rm. 
add.    to   Orl&nge   St.    sch.;    $85,000. 


LOS  ANGELES,  L.  A.  Co.,  Cal.  — 
Archtl.  dept.  L.  A.  bd.  educ,  1445  S. 
San  Pedro  St.,  has  completed  work- 
ing drawings  for  2-sto.,  12-rm.  gram- 
mar school  bldg.,  60x119  ft.,  at  305 
Loreta  St..  to  be  known  as  Loreta 
School.  Face  brick,  tile  rf.,  hoi.  tile 
and  fr.  partit..  reinf.  concr.  corridors 
and  stairs,  cem.  and  maple  fls.;  $60,000. 


LOS  ANCJELES.  L.  A.  CoL,  Cal^ — 
Archtl.  dept.,  L.  A.  bd.  educ,  1445  S. 
San  Pedro  St.,  has  completed  working 
drawings  for  2-sto.  16-rm.,  grammar 
school  bldg.,  64x104  ft.,  at  890  E.  Ver- 
non Ave.,  to  be  known  as  McKinley 
School.  Face  brick,  comp.  rf.,  hi.  tile 
and  fr.  partit.,  reinf.  conrc.  corridors 
and  stairs,  cem.  and  maple  fls.;  1-sto. 
brick  addition  34x71  ft.,  will  be  made 
to    present    bldg.;    $70,000. 


POMONA,  Los  Angeles  Co.,  Cal. — 
lentil  Jan.  6th  bids  will  be  received  by 
the.  Board  of  Trustees  of  Pomona  high 
school  district  for  Ijrick  gymnasium 
building  at  Pomona  high  school  site, 
Pomona;  William  H.  Weeks,  San  Fran- 
cisco, and  Robert  H.  Orr,  1300  Corpora- 
tion Bldg..  Los  Angeles,  are  the  archi- 
tects. Pressed  brick,  composition  roof- 
ing, wood  trusses,  skylights,  steel  sash, 
cement  and  maple  floors,  pine  trim; 
bleachers  to  seat  about  1500.  locker 
moms,   shower   baths.     Cost,    $50,000. 


LOS  ANGELES,  Cal.— Archts.  Walker 
&  Eisen,  701  Great  Republic  Life  Bldg. 
are  preparing  working  plans  for  Thos. 
A.  Edison  junior  high  school  on  South 
Park  Ave.  near  65th  St.  in  Goodyear 
I'aik  Tr.  Two-story  main  bldg.  and 
auditorium  bldg;  1-story  manual  arts 
bldg.  and  home  economics  bldg.;  brick 
constr.,  face  br.  and  cast  stone  exter., 
comp.  rfg..  pine  trim,  maple  fls.,  steam 
heating;    $350,000. 


HANFORD.  Kings  Co..  Okl.- Until 
Jan.  12.  8  P.  M.,  bids  will  be  received 
by  G.  W.  Armstead.  clerk,  Hanford 
Joint  Union  High  School  District,  to 
fur.  material  and  erect  woven  wire 
fence  and  place  15,000  sq.  ft.  cement 
slab.  Segregated  bids  are  wanted  for 
(1)  fur.  900  lin.  ft.  woven  wire  fence 
and  600  ft.  woven  wire  tennis  court 
fence;  (2)  place  15,000  sq.  ft.  cone  slab. 
Cert,  check  10%  or  bidders'  bonds  req. 
I'lans    obtainable    from    clerk. 

SAN  RAFAEL,  Marin  Co.,  Cal. — Until 
Jan.  13,  8  P.  M.,  bids  will  be  received 
by  Oliver  Hartzell,  Secfy.,  Board  of 
Education,  to  erect  two-story  brick 
grammar  school;  est.  cost,  $50,000.  B. 
S.  Hayne,  architect,  2401  Jackson  St., 
San  Francisco.  Segregated  bids  are 
wanted  for  (a)  general  construction; 
(b)  roofing  and  magnesite  flooring;  (c) 
plumbing,  sheet  metal  and  ornamental 
iron  work;  (d)  electric  work;  (e) 
painting.  Sec  call  for  bid.s  under  o«- 
lioial    propusal    Kcction    in    this    issue. 


RICHMO.ND,  Contra  Costa  Co.,  Cal. — 
llichmond  School  District  contemplates 
erection  of  grammar  school  for  Ken- 
sington Park  residents.  .A.  site  cost- 
ing approximately  $12,000  will  be 
purchased    for    the    structure. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Until  Jan.  15,  6  P.  M.,  bids  will  be  re- 
ceived by  J.  J.  O'Brien,  Sect'y.,  Orchard 
School  District,  to  erect  one-story 
lavatory  building  on  school  grounds. 
Cert,  check  5%  req.  with  bid.  Plans 
olHainable  from  Sect'y.,  Route  A,  Bov 
157.    San    Jose. 


FRESNO.  Fresno  Co..  Cal — Until 
.Tan.  19.  3  P.  M.,  bids  will  be  received 
\>y  Arthur  Gerner,  clerk,  Highland 
School  District,  to  erect  shelter  shed 
aii.l  pump  house.  E.  Mathewson  and 
C.  E.  Butner.  architects.  Cory  Bldg., 
Fresno.  Cert,  check  10<:f  pavable  to 
clerk  req.  with  bir.  Plans  obtainable 
from   architects. 
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EUREKA,  Humboldt  Co.,  Cal. — Until 
Feb.  3,  8  P.  M.,  bids  will  be  received  by 
Geo.  B.  Albee,  Secfy.,  Board  of  Educa- 
tion, to  erect  two-story  and  part  base- 
ment reinforced  concrete  high  school; 
30  classrooms,  auditorium  and  2  gym- 
nasium. Est.  cost.  $450,000.  John  J. 
Donovan,  architect,  Tapscott  BIdg., 
1916  Broadway,  Oakland.  Cert,  check 
10%  req.  with  bid.  Plans  obtainable 
from  Sect'y.,  or  from  architect  on  de- 
posit of  $30,  returnable.  See  call  for 
bids  under  official  proposal  section  in 
this   issue. 


MADERA,  Madera  Co,.  Cal.— Until 
Jan.  13.  5  P.  M.,  bids  will  be  received 
by  H.  C.  Austin,  clerk,  Madera  School 
District,  to  fur.  and  install  safe  and 
filing  devices:  safe  to  be  of  following 
inside  dimensions,  30  in.  with,  .57  in. 
high,  18  in.  deep;  4  in.  thick,  weight 
not  to  exceed  1345  lbs.  Further  infor- 
mation   obtainable    from   clerk. 


BANKS,  STORES  &  OFFICES 


Sub-Contract    for   Tile    Work    Awarded 
— Bids   Being  Taken  on  Other  Por- 
tions  of   the   Work. 
OFFICE    BLDG.  Approx.    $2,500,000 

SAN    FRANCISCO,      New      Montgomery 

and  Minna  Sts. 
Twenty-six  story  class  A  steel  and  re- 
inforced    concrete     office     building 
with  terra  cotta  exterior. 
Owner — Pacific    Telephone    &    Telegaph 

Company. 
Architect    —   Miller    &    Pflueger.    Asso- 
ciated with  A.  A.  Canton,  Foxcroft 
Bldg.,    San    Francisco. 
Contractor  —   Lindgren-Swinerton    Co., 

Inc.,  Standard  Oil  Bldg.,  S.  F. 
Tile  work  to  Malott  &  Peterson,  2412 
Harrison  St.,  S.  F.,  $59,485. 
Previously  reported  contracts  award- 
ed are:  Ornamental  iron  to  Peerless 
Ornamental  Iron  &  Bronze  Co.,  1528 
Folsom  St.,  S.  F..  $60,150;  vault  doors 
and  linings  to  The  Herman  Safe  Co., 
216  Fremont  St..  S.  F.,  $5300;  deep 
well  work  to  J.  B.  Rogers,  110  Sutter 
St.,  pumping  unit  to  Dorward  Pump 
Co..  417  Market  St.,  San  Francisco, 
$1425;  marble  and  terrazzo  work  to 
J.  E.  Back  Co.,  1533  San  Bruno  Ave., 
San    Francisco,    $115,384. 


Contract  Awarded: 

BUILDING  Cost,    approx.    $32,000 

SAN      FRANCISCO,      W      Embarcadero 

45.10   N   Howard. 
One-story   class   C   store    building   with 

wooden   pile   foundation. 
Owner — Pope   &   Talbot    Land   Co. 
Architect — J.  E.  Krafft  &  Sons,   Plielan 

Bldg.,  San  Frfancisco. 
General  contract  was  awarded  to 
Peterson  &  Persson,  770  5th  Ave.,  S.  F. 
As  previously  reported,  contract  for 
excavating,  grading,  and  piling,  etc.. 
was  awarded  to  M.  B.  McGowan,  180 
Jessie  St.,   S.  F. 


Contract   Awarded. 

STORE   &  FLATS  Cost,   $15,000 

SAN  FRANCISCO,  NB  Lizzie  and  Mis- 
sion  Sts. 

Three-story  and  basement  frame  store 
and    flat    building. 

Owner — M.  D.  Ashe,  care  contractors. 

Architect  —  Gustave  Stahlberg,  Flat- 
iron   Bldg.,   San   Francisco. 

Contractor — Meyer  Bros.,  1  Montgom- 
ery  St.,   San  F'ancisco. 


Sub-Contract   for   Marble   and   Terrazzo 

Work    Awarded. 
OFFICE   BLDG.  Approx.   $2,500,000 

SAN     FRANCISCO.       New    Montgomery 

and  Minna   Sts. 
Twenty-six-story  Class  A  steel  and  re- 
inforced    concrete     offlce     building 
with  terra  cotta  exterior. 
Owner — Pacific   Telephone   &   Telegraph 

Company. 
Architect    —    Miller    &    Pflueger,    Asso- 
ciated  with    A.   A.    Cantin,    Foxcroft 
Bldg.,   San  Francisco. 
Contractor   —   Lindgren-Swinerton    Co.. 

Inc.,   Standard   Oil   Bldg..   S.   F. 
3Iarl>le  and  Terrazzo  Worls — J.  E.  Back 
Co..       1533    San      Bruno    Ave.,      San 
Francisco,    at    $115,384. 
Previously  reported  contracts  award- 
ed   are:      Ornamental    iron    to    Peerless 
Ornamental    Iron     &    Bronze    Co.,     1528 
Folsom    St.,    S.    F.,    $60,150;    vault   doors 
and    linings,    to    The    Herman    Safe   Co., 
216  Fremont  St.,  S.  F..  $5300;  deep  well 
work    to    J.    B.    Rogers,    110    Sutter    St., 
pumping    unit    to    Dorward    Pump    Co., 
417  Market  St.,   San  Francisco,   $1425. 


Bids  Being  Taken  from  a  Selected  List 

of   Contractors. 
ALTERATIONS  Cost,     $50,000 

SAN    FRANCISCO.      Market    &    Kearny 

Sts. 
Extensive    alterations    of    ground    floor 

to   ."    stores. 
Owner  —  M.   H.     De  Young,  De  Young 

Bldg.,    San    Francisco. 
Architect — Earle    B.    Bertz,    168    Sutter 

St.,    San    Francisco. 
Work     will    start    shotly    after    the 
holidays. 


Work. 

Cost,  $10,000 
Ellis    St.     100    E 


To  Be  Done  By  Day'i 

STORE 

SAN     FRANCISCO,     S 

Jones  St. 
One-story  and  basement  and  mezzanine 

floor   concrete    store. 
Owner    —    James    L.    McLaughlin,    251 

Kearny  St..   San  Francisco. 
Designer — W.  A.   Stephens,   251  Kearny 

St..   San    Francisco. 


To  Be  Done  By  Day's  Work. 

STORE    BLDG.  .  Cost,    $10,000 

SAN  FRANCISCO,  NE  Cor.  5th  and 
Shipley  Sts. 

One-story  and  mezzanine  floor  con- 
crete   store    building. 

Owner — Barrett  and  Hilp,  918  Harri- 
son  St.,   .San   Francisco. 

Architect — Robert  W.  Jenkins,  243  Dia- 
mond St..   San   Francisco. 


^ 
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Electrical    Contract    Awarded. 
ALTERATIONS  Cost.  $75,000  to  $100,000 
.'^AX    FRANCISCO.    No.    560    Mission    St. 
Extensive    alterations      to      five-story 

Class  C   brick   and   steel   store   and 

loft    building. 
Owner — Dalziel  Estate,  1666  Mission  St. 

San   Francisco. 
Architect   —    Willis   Lowe,   Monadnock 

Bldg.,   San    Francisco. 
Electrical    work    to    Hampton    Elec.    & 

Machine    Co.,    525    Howard    St.,    San 

Francisco. 
Contracts    previously    awarded    are: 
phiinbing  to  Harry  Williamson  Co.  1738 

Howard  St..  S.  F.:  plastering  to  J. 
Smith.  ISO  Jessie  St.,  S.  F.;  sprinkling 
sy-'tem  to  Independent  Automatic 
Sprinkler  Co.,  72  Natoma  St..  S.  F. 

Segregated  bids  are  being  taken  on 
•'levator,  steel  sash  and  ornamental 
iron. 


\\  orking    Drawings    Being    Completed. 

Segregated     figures    to    be    called 

for    shortly. 
BANK    BLDG.  Cost,    $35,000 

ALVARDO,    Alameda    Co.    Cal. 
One-story    reinforced       concrete      bank 

building. 
Owner — Bank   of  Alameda   County. 
Designers  and  Engineers — The  Herman 

Safe    Co..    216    Fremont    St.,    S.    F. 


Lumber    Sub- 


Roofing.    Elevator    and 

Contracts    Awarded. 
STORE,    ETC.  Cost,    $90,000 

SAN  FRANCISCO,   S  Market  St.   140   W 

Tenth   St. 
Three-story   and   basement   brick   store 

and    lot    building,    50x140. 
Owner— Symon    Bros.,    1525   Market   St., 

San  Francisco. 
Designer   &   Contractor  —  R.    McLeran 

Co.,  Hearst  Bldg.,  San  Francisco. 
Roofing    —    Mallott    &    Peterson,    2412 

Harrison   St.,   S.   F. 
Elevator — Spencer    Elevator    Co.,       166 

Seventh  St.,  S.  F. 
Liiniiter — Christenson  Lumber  Co.,   1950 

Third  St.,  S.  F. 
As     previously     reported,     steel    sash 
was  awarded  to  Michel  &  Pfeffer,   1425 
Harrison    St.;    iron    work    to    Schrader 
Iron    Works,   1247   Harrison   St.,   S.   F. 


Plastering    Sub-Contract    Awarded. 
BUILDING  Cost,   $26,000 

SAN  MATEO.  .San  Mateo  Co.,  Cal.,  Ells- 
worth and   Baldwin    Ave. 
One-story   concrete    building. 
Owner — Joel  W.   Kaufman,  trustee,  160 

W   Poplar  St.,   San   Mateo.    ' 
.Architect    —    W.    N.    Toepke,    72    New 

Montgomery  St.,   San   Francisco. 
Contractor — Barrett    &    Hilp.    918    Har- 
rison   St.,    San    Francisco. 
Plastering  awarded  to  James  F.  Smith, 
273   Minna  .St.,    San    Francisco. 
Previously     awarded        sub-contracts 
are:  steel  sash  to  Michel  &  Pfeffer  Iron 
■Works,    1415    Harrison    St..    S.    F.;    elec- 
trical work  to  C.  F.  .Schrick.  355  Grand 
.\ve.,     9.    San    Francisco:    plumbing    to 
H.   Lauder   Co.,    1205    Burlingame   Ave., 
Bnrlingame. 

Bids   are   being   taken   on   other  por- 
tions  of  the  work. 


Bids   To  Be   Taken   for  a  General  Con- 
tract in  About  Ten  Days. 
BUILDING  Cost,  $75,000 

.STOCKTON,    San    Joaquin    Co.,    Cal.    E- 

California   St.,   bet.   Miner  Ave.   and 

Channel  Street. 
Two-story    and    mezzanine    floor    steel, 

brick     and     terra    cotta    furniture 

store  building. 
Owner — I.  F.  Stein,  33  S-El  Dorado  St., 

Stockton. 
Lessee — Chas.   E.   Pike  Furniture  Co. 
Architect   —  Peter   L.   Sala,    Exchange 

Bldg.,  Stockton. 
Bids   will   be   taken   by  owner. 

LOS  ANGELES.  L.  A.  Co.,  Cal.  — 
Union  Iron  Works.  5125  Santa  Fe  Ave., 
awarded  contract  for  furnishing  and 
erecting  structural  steel  for  new  12- 
sto.  class  A  bank  and  office  bldg.  at 
n.  m.  cor.  9th  and  Hill  Sts.  for  Pacific 
X.itional  Bank.  Morgan  Walls,  & 
Clements,   124    Van    Nuys    Bldg.,    archts. 

VENTURA.  Ventura  Co.,  Cal.— J.  Y. 
Parker,  Lasuen  and  Paterna  Sts., 
Sant.i  Barbara,  and  assoc,  contem- 
[il.ife  erecting  10  unit  relnf.  concr. 
,Tiito.  accessories  Mdg.  at  Santa  Clara 
:ind    California   Sts, 
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Roofing      &      Elevator      Sub-Contracts 

Awarded. 
LOFTS  Cost.    $16,000 

SAN    FRANCISCO,    W    10th    St.,    175    S 

Market  St. 
Two-story    and    basement    brick    lofts 

building-. 
Owner — Symon    Bros.,    1525    Market   St., 

San   Francisco. 
Roofing  awarded  to  Mallott  &  Peterson 

2412  Harrison  St.,  San  Francisco. 
Elevator  awarded   to   Spencer  Elevator 

Co.,  166  Seventh  St.,  S.  F. 


RENO,  Nevada — Bell  Telephone  Co.  of 
Nevada  will  erect  $250,000  phone  ex- 
change and  office  building  at  Center 
and  First  Streets,  according  to  an- 
nouncement of  C.  H.  Moore.  Nevada 
manager.  The  project,  however,  is 
yet    In    preliminary   stage. 

LOS  ANGELES,  Cal.— P.  J.  "Walker 
Co.,  Garland  Bldg.,  9th  and  Spring  Sts. 
awarded  contr.  for  2-story  office  and 
light  mfg.  bldg.,  50x139  ft.,  at  2118  At- 
lantic St.  for  Pacific  Meter  "Works  of 
.\merican  Meter  Co..  M.  K.  Miller,  Jr., 
mgr.  Plans  by  Roy  "W.  Fedin;  R.  I. 
Schoemaker.  engr.  Reinf.  cone,  walls, 
fl.  and  rf.  slabs  and  stairs,  cem.  plas. 
exter.,  comp.  rfg..  plate  glass,  hoi. 
tile  partit.,  met.  lath,  steel  rolling  drs., 
steel    toilet  partit..   gas   rads;    $45,000. 


LOS  ANGELES.  L.  A.  Co.,  Cal. — Lle- 
wellyn Iron  "Works,  Main  and  Redondo 
Sts.,  has  contract  at  about  $160,000 
for  installing  8  new  passenger  elevat- 
ors in  the  Title  Insurance  bldg.  at  5th 
and  Spring  Sts.  John  Parkinson  and 
Donald  B.  Parkinson,  420  Title  Insur- 
ance  Bldg.,   archts. 


ALHAMBRA,  L.  A.  Co.,  Cal. — Archt. 
John  Walker  Smart,  204  "Van  Amberg 
Bldg.,  Alhambra,  is  preparing  plans 
(or  2-sto.  store  and  office  bldg..  40x125 
ft.,  at  221  E.  Main  St.,  Alhambra,  for 
A.  M.  King  and  E.  "W.  Holman;  2 
stores  and  18  oflices.  upper  floor  to 
contain  arcade  with  glass  rf.  Work 
to    start    in    30    days;    $40,000. 


LOS  ANGELES,  Cal. — Scofield  Engr- 
Constr.  Co.,  Pac.  Finance  Bldg.,  award, 
contr.  at  $1,904,000  for  all  work  compl. 
except  elevators  for  class  A  mercantile 
bldg.  on  7th  St.  extending  from  Flower 
St.  to  Figueroa  St.  for  Sun  Realty  & 
Finance  Co.  It  will  be  occupied  by 
Barker  Bros.  Furniture  Co.  Curlett  & 
Beelman.  4  08  Union  Bank  Bldg.,  archts. 
Dimen.  330x107  ft.,  11-sto.,  mezzanine 
sto.,  basement  and  sub-basement;  steel 
frame  constr..  reinf.  cone,  fis.,  brick 
filler  walls,  terra  cotta  facing,  plate 
glass,  steam  htg.  The  other  bids  were; 
Macdonald  &  Kahn,  $1,958,740;  C.  J. 
Kubach  Co..  $1,981,413;  and  J.  V.  Mc- 
Neil Co..  $1,985,000.  The  work  is  being 
done  on  a  guaranteed  cost,  fixed  fee 
basis,  the  contract  price  of  $1,904,000 
including    the    fee. 


OAKLAND,  Cal.— Schuler  &  McDon- 
ald, 301  12th  St.,  Oakland,  are  figur- 
ing the  17-story  Class  A  bank  and 
office  building  to  be  erected  on  Broad- 
way and  14th  Sts.  for  the  Central  Na- 
tional Bank,  and  want  sub  bids  on 
all  portions  of  the  work.  Geo.  W. 
Ivelham.     Sharon     Bldg.,     S.     F.,     is    the 


SAN  PEDRO,  L.  A.  Co.,  Cal.— Gaffey 
Inv.  Co.,  John  T.  Gaffey.  1st  Natl.  Bank 
Bldg.,  San  Pedro,  will  erect  2-story  and 
basement  bldg.,  125x40  ft.,  at  331-35  6th 
St.,  San  Pedro,  for  self;  2  stores  and 
18   offices;    $37,000. 

LOS  ANGELES,  L.  A.  Co..  Cal.  — 
Archts.  "n'alker  &  Eisen,  701  Great  Re- 
public Life  Bldg.,  are  competing  plans 
for  a  12-story  basement  class  A  store 
and  office  bldg.  on  Broadway  near  10th 
St.  for  L.  A.  Investment  Co.  Dimen- 
sions 85x135  ft.,  stores  in  1st  sto.,  275 
offices  in  upper  stories;  reinf.  concr. 
frame  and  firs.,  terra  cotta  and  pr. 
br.  facing,  plate  glass,  marble  and  tile 
work,  hdwd.  trim,  5  elevators,  steam 
htg.;  $600,000.  Bids  will  be  taken  soon 
after  Jan.   1. 


SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
Until  Jan.  12,  1:30  P.  M.,  bids  will  be 
received  by  B.  O'Hara,  clerk.  Eagle 
School  District,  to  erect  six-room 
grammar  school.  W.  Herbert,  archi- 
tect, Rosenberg  Bldg.,  Santa  Rosa. 
Cert,  check  5  per  cent  required  with 
bid.  Plans  obtainable  from  architect 
on    deposit    of    $5,    returnable. 

RED  BLUFF,  Tehama  Co.,  Cal.  — 
John  Metzger,  local  livestock  dealer, 
has  purchased  sites  in  Main  St.  bet. 
Pine  and  Oak  Sts.,  and  will  erect  a 
modern  store  and  office  building.  An 
architect   is   yet    to   be    selected. 


LOS  ANGELES,  L.  A.  Co.,  Cal.  — 
Archts.  Curlett  &  Beelman,  408  Union 
Bank  Bldg.,  have  completed  plans  for 
a  1-sto.  brick  shop  bldg.  at  SE.  cor. 
of  9th  and  Alvardo  Sts.  for  Alvardo 
Realty  Co.  Dimensions  157x121  ft., 
brick  waJls,  stucco  exter.,  tile  and 
comp,  rfg.,  plate  glass,  steel  beams, 
metal  skylights,  pine  trim,  cem,  firs.; 
$60,000.     Bids  will  be  taken  this  week. 


THEATRES 


Plans  Complete  —  Bids  To  Be  Taken 
Shortly. 

THEATRE  Cost,  $60,000 

OAKLAND.  Alameda  Co.,  Cal.,  14th  and 
38th    St. 

Two-story    lirick    and   concrete    theatre. 

Owner — Golden  State  Theatre  &  Realty 
Corp.,   Broadway  Theatre,   Oakland. 

Architect — A.  W.  Cornelius,  625  Mar- 
ket   St..    San    Francisco. 


I'lastering  and  Roofing  Sub-Contracts 
Awarded. 

THEATRE  BLDG.  Cost,  J— 

PALO  ALTO,  Santa  Clara  Co..  Cal., 
University  Ave.   and   Ramona  St. 

One-story  reinforced  concrete  Class  B 
theatre    building. 

Owner — Palo  Alto  Theatre  Co.  (Ellis  J. 
Arkusli.    Mgr.) 

Architect — Weeks  &  Day,  315  Mont- 
gomery St.,  San  Francisco. 

Contractor — Barrett  &  Hilp,  918  Harri- 
son   St..    San    Francisco. 

I'lnsterlDB  awarded  to  James  F.  Smith, 
273    Minna   St.,   San   Francisco. 

nooTingr  awarded  to  Johns-Manville 
Inc.,  500  Post  St.,  San  Francisco. 


H.'VNFORD.  Kings  Co.,  Cal. — See 
"Public  Buildings,"  this  issue.  Bids 
wanted   for   stage    equipment,   curtains, 


FRESNO,  Fresno  Co.,  Cal. — Shields, 
Fisher  &  Lake,  Pacific  Southwest  Bldg. 
Fresno,  are  preparing  plans  and  will 
superv.  erection  of  class  A  theatre  at 
s.w.  cor.  Fulton  and  Stanislaus  Sts. 
for  L.  W.  Wilson  and  J.  A.  Benham. 
Seating  capacity.  2500.  Steel  frame  and 
cone,  constr.  Work  to  start  in  February 
1925:    $600,000. 


Contract   Awarded. 

THEATRE  Cost,    $82,000 

BERKELEY,   Alameda   Co.,   Cal.  Thous- 
and  Oaks   District. 

Class   A   theatre   building    (approx.    1250 
seats). 

Owner — M.   Blumenfeld. 

Architect — Reid  Bros.,   105  Montgomery 
St.,    San   Francisco. 

Contractor  —  G.     B.     Pasqualetti,     2330 
Larkin    St.,    San    Francisco. 
The  former  site  was  at  19th  Ave.  and 

Park  Blvd.   in  Oakland. 


WHARVES  AND  DOCKS 


SAN  DIEGO.  Cal. — Final  details  have 
been  arranged  providing  for  transfer 
of  land  at  foot  of  Broadway  to  feder- 
al govt,  as  site  for  new  $1,000,000  einf. 
cone.  pier.  1000  ft.  long,  seawall,  and 
boat-landing  to  serve  fleet  whse.  Ap- 
propriation has  been  made  and  work 
will  start  as  soon  as  funds  are  avail- 
able. 


CONCRETE  ^/7. 


CPE 


WE    ALL    receive    millions. 

OF    NECKTIES. 
•      •      * 

FOR    XMAS. 

SOME    ARE    pretty. 

AND  SOME   harmonize  only. 

WITH    A    crazy    quilt. 

BUT  WE  have   to  wear  them. 

BECAUSE   OUR   wife. 

«      •      • 

OR   OUR   sweetheart. 

OH   A    rich   aunt   or   uncle. 

GAVE    THEM    to   us. 

CLARENCE   SAND   Pratt,    President. 

OF    THE    Pratt    Building    Material    Co. 

OF    SAN    Francisco    sflA   Marysville. 

ALSO   OF   Sacramento    and    Prattrock. 

AS  WELL  as  Prattco   (Monterey  Co.). 

19  ONE   of   the   victims. 

OF  THIS  Yuletide  indoor  sport. 

AND   WHILE    Sandy. 

(SOMETIMES    CLARENCE). 

LOVES    ALL    his    relatives. 

RICH   OR   poor. 

SANDY  RECEIVED  some  ties. 


THAT   WOULD   b  ok    p.    uliar. 

E"\'EN  ON  a  person. 
«     •     • 

LIVING   IN  an   insane   asylum. 

•     •     • 

BUT   SANDY,    producer. 
OF  SAND,   rock  and  gravel. 
AT  THE  above  cities. 
H.\S  TO  wear. 
THESE    PECULIAR    ties. 
AND   SAY,    "I   thank    you." 


Friend  husband  made  a  remark 
about  the  necktie  his  wife  gave  him. 
This  picture  taken  30  days  after  Xmas 
shows  him  trying  to  explain  how 
pretty  the   tie  is — you   know   the   rest. 
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LOS  ANGELES,  Cal. — H.  A.  Brown- 
ing Lbr.  Co.,  107  B  Washington  St., 
submitted  low  bid  to  supervisors  at 
18.25c  ft.  for  3000  untreated  O.  P.  piles, 
32  to  32  ft.  in  length;  at  ship's  tackle 
L.  A.  harbor;  deliv.,  begin  promptly  or 
in  30  days  as  desired;  terms  30  days 
net.    Other    bids: 

J.  H.  Baxter  Co. — 18. 5c,  net  cash  AST, 
L.  A.  harbor;  deliv.  30  to  50  days. 

Chas.  R.  McCormick  Lbr.  Co. — 21.26c, 
AST.  L.  A.  harbor;  deliv.,  installments, 
final  deliv.  in  120  days;  terms,  30  days 
net. 

Nledermeyer-Martin  Lbr.  Co. — 21.85c, 
AST,    L.    A.    harbor;    total,    $22,287. 

Allied  Constr.  Co. — 24c,  AST,  L.  A. 
harbor,  deliv.,  begin  In  60  days,  compl. 
in    90   days. 


MISCELLANEOUS    BUILDING 
CONSTRUCTION 


Working    Drawings    Being    Prepared. 

GYMXASIUM,    ETC.  Cost,    $ 

SAX    FRAXCISCO,    Galileo    School    Site. 

Bleachers,  boys'  gymnasium,  dressing 
rooms,    showers,    etc. 

Owner — City   &   County   of   S.   F. 

Architect — John  Reld,  Jr.,  First  Na- 
tional  Bank   Bldg.,   S.   P. 


Bids  Being  Taken. 

BUILDING  Cost    $18,000 

OAKLAND,    Alameda    Co.,    Cal.,    Wood 

St.,  bet.  22nd  and  24th. 
One-story    steel    frame    air    compressor 

bldg.;    concrete    to    car   floor   level; 

covering    1600    sq    ft;    truck    areas, 

sludge   pits   and   gas   holder   base. 
Owner — California  Compressed  Gas  Co. 

1135    3rd   St.,   Oakland. 
Architect — R.  Vane  Woods,  505  17th  St. 

Oakland. 
Bids   are   being   taken   for   a   general 
contract. 


SAN  DIEGO.  San  Diego  Co.,  Cal.  — 
Archts.  Quayle  Bros.,  601  Spreckels 
Bldg.,  are  preparing  plans  for  2-story 
bldg.  at  12th  St.  and  Broadway  for 
lia'tliff  School  of  Dancing.  Skating 
rink  on  1st  fl.  and  dance  hall  and  of- 
fices above. 


SAN  SRANCISCO— Until  Jan,  8,  12 
M.,  bids  will  be  received  by  B.  P.  Lamb, 
Sect'y.,  Board  of  Park  Commissioners, 
Park  Lodge,  Golden  Gate  Park,  to  con- 
struct promenade  around  Herbert 
Fleishhacker  swimming  pool  at  Great 
Highway  and  Sloat  Blvd.  Cert,  check 
10%  payable  to  Board  of  Park  Com- 
missioners req.  See  cnll  for  bids  nnder 
official   proposal   section   in   tliis    issue. 


RIPSAWING  CUT-OFF  MACHINE 


FAST 


SAFE 


Working  Drawings  Being  Prepared. 

DEPOT  Cost,   $300,000 

SACRAMENTO,    Sacramento      Co.,    Cal. 

North   I    St.,    bet.    3rd   and   5th   Sts. 

One-story    brick    and    terra    cotta    pas- 
senger depot. 

Owner — Southern    Pacific   Co. 

Architect  —  Bliss    &    Faville,      Balboa 
Bldg.,   San  Francisco. 
The  plans  have  been  greatly  changed 

from    those      originally      contemplated, 

the  building  to  be  considerably  smaller 

and   built  in   such   a   way   that  addition 

can   be  made. 


SALINAS,  Monterey  Co.,  Cal. — Until 
Jan.  19,  7  P.  M.,  bids  will  be  received 
by  M.  R.  Keef,  city  clerk,  to  construct 
grandstand  and  care  taker's  bungalow 
in  Sherwood  Park.  Segregated  bids 
are  desired  as  follows:  (1)  furnish  ma- 
terials and  labor,  complete,  with  ex- 
ception of  plumbing;  (2)  furnish  ma- 
terial and  labor  for  piping  and  plumb- 
ing; (3;  furnish  material  and  labor  to 
move  a  certain  building  from  present 
location  to  Sherwood  Park  and  remodel 
same  for  car  taker's  bungalow  includ- 
mg  plumbing,  wiring,  plastering,  paint- 
ing and  septic  tank;  (4)  fur.  material 
and  labor  to  move  and  remodel  care 
laker's  bungalow  excepting  finish  of 
2nd  floor  but  incltiding  laying  of  sub- 
floor  and  rough  rail  around  the  stairs 
on  2nd  floor.  Cert,  check  10%  payable 
to  city  req.  Plans  oh  file  at  Builders' 
Exchange,  180  Jessie  St.,  San  Francisco, 
also  in  Exchanges  at  San  Jose  and 
Oakland  and  obtainable  from  Mar- 
shall A.  Dean,  architect,  Gllmore  Bldg 
17th  and  Webster  Sts.,  Oakland. 

SAN  FRANCISCO,  Cal.— The  follow- 
ing- contracts  have  been  awarded  for 
the  17-sto.  Class  A  office  building  now 
under  construction  on  the  southeast 
corner  of  Market  and  Beale  Sts.  for 
the  Pacific  Gas  &  Electric  Co.  Bake- 
well  &  Brown,  251  Kearny  street,  are 
the    architects. 

Commercial  Marble  &  Terrazzo— Jos- 
eph Musto,  Sons,  Keenan  Co.,  601 
N.  Point  St.,  San  Francisco,  $27,279. 
<;iass  &  Glflzins — W.  P.  Fuller  &  Co., 
301  Mission  St.,  San  Francisco, 
$52,700. 


SAN  FRANCISCO,  Cal.— Contract  for 
glass  and  glazing  has  been  awarded 
to  W.  P.  Fuller  &  Co.,  301  Mission  St., 
b.  F.,  for  the  Louis  R.  Lurie  Building 
at  Ocean  Ave.  &  Watson  St.,  Lessees, 
United  States  Government  (Post  Of- 
fice). 

O'Brien  Bros.,  315  Montgomery  St., 
are  the  architects,  and  the  Industrial 
Construction  Co.,  815  Bryant  St.,  the 
general   contractors. 

SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
Clark  and  Henery  Construction  Co 
Chancery  Bldg.,  San  Francisco,  has 
leased  site  in  Gray's  Sub-division  near 
Briggs  Ave.  and  will  erect  a  $25  000 
a.sphalt   plant. 


SAN  FRANCISCO  —  Henry  Cowell 
Lime  &  Cement  Co.,  2  Market  St.,  at 
$2.0J  net  per  barrel  awarded  contract 
^,y,,^'^t<^  Purchasing  Agent  W.  G.  Mc- 
Millin  to  furnish  50,000  barrels  of  ce- 
ment for  San  Fanclsco  harbor  impove- 


CLAWSON    PATENT 
CHLMNEY   CO. 

01,AW80N'S    PATEIWT  OBIBINKY 

»•  the  Moat   Complete  on  the 

Market 


CLAWSOIV'S     FTJRNACE     GRATB 
for  Gaa.  Coal  or  Wood 

OLAWSON'S 

HOODS  and  DAMPERS  for 

Open   Ftreplaec* 


Bzperta   in   Onrlnc   Smoh7   Fine* 
and  In   Venttlatinr 

Terra  Cotta  and  GalvanUed  Iron 

Chimney  Tops   E^^ected 

Chimney  Sireeplny 

149  GOUOH   STRB;B)T 
PhmM  Park  «0»a       Sam  Ftvnolaee 
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.  -  y  ,  DROP  IN    CEMK.VT   SHIPMBNTS 

Building   Brick    is    Used    to  

Extent        of       Nine        Billion        Units  lomand    ccmem    shipments   decnned 


Imagine  a  substantial  briclt  wall  sev- 
enteen feet  in  heiglit,  starting  at  Bell- 
ingham.  in  the  extreme  northwest  cor- 
ner of  the  state  of  Washington,  and 
ruming  the  entire  length  of  the  U.  S. 
Canadian  border,  tracing  the  Atlantic 
seaboard,  around  Florida  and  the  gult, 
following  the  Mexican  border,  thence 
north  along  the  Pacific  to  the  point 
of  starting.  .        . 

The  common  brick  production  i.i  the 
United  States  in  1924  will  be  sufficient 
to  build  such  a  wall  8  inches  in  thick- 
ness, of  ideal  construction,  along  the 
eleven  thousand  miles  of  the  U.  S. 
boundary,  and  seventeen  feet  in  height. 
Such  a  wall  would  consume  approxi- 
mately nine  billion  brick.  The  enor- 
mous production  is  the  result  of  co- 
operative promotion  and  development 
on  the  part  of  the  leading  brick  manu- 
facturers of  the  country  ^' •>,'=«  ^^e  in- 
ception of  the  Common  Brick  Manu- 
facturers'   association,    only    six   years 

^^Depressed  by  waj-  conditions,  the 
common  brick  production  of  the  coun- 
trv  in  1918  was  reduced  to  less  than 
ti.ree  billion  units.  With  reports  thus 
far  received  on  common  brick  tor 
the  current  year,  it  is  apparent  that 
the  record  mark  of  nine  billion  will 
be  reached  by  Jan.  1.  This  does  not 
include  other  types  of  hrick,  such  as 
face  brick,  common  brick  and  fiie 
brick,  but  it  is  the  report  on  common 
building   brick    alone.  . 

Chicago  remains  the  largest  hricl< 
ccisuming  center.  By  the  end  of  the 
year  the  western  metropolis  will  liave 
consumed    one    and    a    quarter    billion 


of  common  brick.  This  material  has 
been  the  popular  medium  of  construc- 
tion in  every  type  of  building  from 
the  loop  skyscrapers  to  the  modest  cot- 
tage  in   the  suburbs. 

Greater  New  York  is  second  in  con- 
sumption of  brick  a.id  will  come  close 
to  the  billion  mark.  Up  to  the  present 
time  New  York  has  consumed  six  hun- 
dred eighty-five  million  brick  from 
the  Hudson  river,  sixty-three  million 
from  Connecticut,  sixty  million  from 
New  Jersey  and  Long  Island  plants, 
and  about  sixty  raillio.i  imported  from 
Europe,  making  a  total  up  to  the  pres- 
ent time  of  eight  hundred  sixty  eight 
million.  It  the  present  building  volume 
continues  through  the  remaining  weeks 
of  the  year,  the  total  will  not  be  far 
short  of  one  billion. 

Among  the  other  large  consumi.ng 
centers  are  Philadelphia,  Detroit,  Los 
.\ngeles,  Cleveland,  St.  Louis,  Boston, 
and  Denver.  The  record  breaking  total 
in  consumption  of  brick,  however,  has 
been  brought  about  by  the  marked  in- 
crease in  the  use  of  the  material  for 
residential  co.istruction  in  the  hun- 
dreds of  smaller  cities  throughout  the 
country. 

Current  reports  from  111  manufac- 
turers show  increased  activities  in  Oc- 
tober over  the  peceding  two  months. 
The  stocks  of  brick  on  hand  have  been 
increased  as  has  the  shipments  of 
brick  from  the  yards  during  the  past 
thirty  day  period  covered  by  this  re- 
port. There  is  a  reduction  in  orders 
on  the  books  which  is  a  seasonal  con- 
dition. 


ill  November  to  10.289,000  barrels  from 
17,081,000  in  October,  the  record  month. 
Although  the  smallest  since  last  March, 
the  decrease  is  seasonal  and  the  total 
was  slightly  higher  than  in  November 
last  year,  when  shipments  amounted  to 
10,251,000  barrels,  the  Geological  Sur- 
vey reported  recently. 

Production -also  diminished,  but  not 
to  the  same  extent,  as  mills  are  busy 
leplenishing  stocks.  The  November  out- 
l,ut  totaled  13.141,000  barrels,  as  com- 
l.ared  with  14,820,000  in  October,  and 
stocks  had  increased  at  the  end  of  the 
month  to  8,927,000  barrels  from  6,073,- 
uOO  on  October   31. 


CVLIFORMAS     BblLDING     FEELING 
IS    MORE    THAN    T.\LK 

Plans  for  building  and  construction 
in  California  indicate  that  1925j»nll  be 
a  busy  year,  in  the  opinion  of  David  L. 
Hoggan,  contractor  of  Portland,  Ore., 
who  recently  returned  to  that  city 
from  a  visit  to  California. 

"There  is  a  feeling  of  confidence 
among  members  of  the  building  trades 
in  southern  California,"  Hoggan  de- 
clared "which  points  to  increased  pros- 
perity and  a  return  to  normal  build- 
ing conditions.  The  feeling  is  more 
than  talk.  The  preliminary  work  is  be- 
ing done,  although  the  large  volume 
of  work  will  not  be  started  until  later 
in  the  season." 


BEET  SUGAR  PLANT  PROPOSED 

Negotiations  are  under  way  to  es- 
tablish a  beet  sugar  plant  in  or  near 
Woodland,  Yolo  County,  according  to 
reports  from  that  section.  The  plant, 
according  to  reports,  will  cost  in  ex- 
cess of  $500,000. 


E.  V.  Cobby,  807  Sheldon  Bldg.,  San 
Francisco,  and  R.  C.  Schuppert,  3757 
Broadway,  Oakland,  have  been  granted 
certificate  to  practice  architecture  in 
the   State   of   California. 


HIGHWAY  MARKER 

In  its  Manual  of  Standard  Signs  and 
markers  the  Division  of  Highways  of 
the  state  of  Ohio  describes  a  guard  fur 
placement  over  newly-painted  traffic 
line  strips.  The  paint  band  whicli 
usually  is  about  4  in.  wide  is  spanned 
by  a  2x6xl0-in  block  with  feet  Ix2x6-in 
on  either  end  to  raise  it  from  the  pave- 
ment surface  sufficiently  so  that  no 
part  of  it  touches  the  newly-applied 
paint.  In  the  center  of  the  block  is 
placed  a  2-ft.  rod  to  which  is  attached 
a  red  flag.  These  blocks  are  usually 
placed  about  30  ft.  apart  so  that  traf- 
fic is  kept  away  from  the  newly- 
painted  strip. 


Disraeli  saldi  "Confldence  ta  a 
plant  ot  slow  gfrowth."  The  con- 
fidence which  architects,  con- 
tractors,  and  owners  everywhere 
hare  in  tluandt-qnallty  painting 
and  decorating  service  has  been 
established  throngh  the  strictest 
adherence  to  the  highest  stand- 
ards during  the  past  40  years. 
Whether  the  Job  be  large  or 
small,  onr  paramount  intere«(t  is 
to  achieve  the  best  result  and 
give  full  value  for  every  dollar 
expended,  ftnnndt-quality  serv- 
ice Is  a  dependable  service  and 
will  fnlflil  all  your  requirements. 


Mailing  Lists 

Will  help  you  increase  sales 

■    S.nd  f'.r  FKEE  eataloR  BlvirK  cot^ta 
and  prices  on  thousands  ot    ao^aibea 

en^-'NaUonal .  State  and  Local^- ln' 


7  Guaranteed  Cii         i 
^0  by  refund  oi    J  ^  each 


A.  Quandt  &  Sons 

Painters  •  Decorators 

SINCE  1885 
374  GUERRERO  STREET  ■  MARKET  17C9 

SAN  VR&NCISCO 

Los  Angeles 


WHITCO 

CASEMENT  HARDWARE 

Makes    the    Sash    Self-adJuBting. 

No  Hinges  or  Adjusters  Ars  Re- 
quired. 

It  Is  Non-rattling. 

All  Hardware  Is  Entirely  Con- 
cealed. 

No  Special  Sash  or  Frame  Detail 
Required. 

One  Size  Hardware  Fits  All  Sash. 

May  Be  Installed  to  Swing  to 
Right  or  Left. 

Easily  Fitted  to  Old  or  New  Sash. 

Outside  of  Sash  Easily  Washed 
From  Inside  of  Room. 

WHITCO  HARDWARE  takes  the 
place  ot  both  hinges  and  ad- 
justers. 


fWtAM 


Each  set  Is  packed  In  a  neat 
carton  8  Inches  long  and  1  inch 
square,  which  contains  foil  In- 
stalling instructions. 

For  Sale  By  All  Dealera  te 
Builders'  Hardvrare 

Manufactured  by 

IDEALER5  INMBUILDINCUSfECWJIES 
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Official    Proposals 


NOTICE   TO    BIDDERS 


(City    of    Hantord — Chatrs) 


NOTICE  IS  HEREBY  GIVEN  that 
pursuant  to  motion  duly  made,  passed 
and  adopted  by  the  Board  of  Trustees 
of  the  City  of  Hanford,  County  of 
Kings,  State  of  California,  on  Monday, 
December  22,  1924,  said  Board  of  Trus- 
tees will  receive  sealed  proposals  or 
bids  for  the  furnishing  and  installing 
of  the   following   items: 

Five  Hundred  (BOO),  more  or  less, 
Opera  Chairs,  with  veneer  back,  roll 
veneer  seat  complete  with  hat  rack 
wires,  delivered  and  installed  on  wood 
floor  in  the  balcony  of  the  Hanford 
Municipal  Auditorium  on  or  before 
March    15,    1925;   also 

One  Thousand  (1000),  more  or  less, 
Portable  Slat  Chairs  In  Sections  of 
one.  two,  three  or  four,  delivered  on 
the  main  floor  of  the  Hantord  Municipal 
Auditorium  in  the  City  of  Hanford, 
County  of  Kings,  State  of  California, 
on  or  before  March   15,   1925. 

Samples  of  chairs  are  to  be  submit- 
ted for  inspection  by  the  Board  of 
Trustees   of  said   City. 

All  bids  are  to  be  filed  with  the  un- 
dersigned City  Clerk  of  the  City  of 
Hanford  on  or  before  8  o'clock  P.  M. 
on  Monday,  January  5,  19'25,  at  which 
lime  said   bids   will  be  opened. 

Further  information  can  be  procured 
from    the    undersigned   City   Clerk. 

All  bids  are  to  be  accompanied  by 
certified  check  for  five  (5)  per  cent  of 
the  amount  of  the  bid,  which  check 
shall  be  forfeited  to  the  City  of  Han- 
ford in  case  of  refusal  of  bidder  to 
enter  into  contract  with  said  City 
within  ten  days  after  award  is  made  to 
said   bidder. 

The  Board  of  Trustees  hereby  ex- 
pressly reserve  the  right  to  reject  any 
and  all   bids. 

All  bids  must  be  sealed  and  address- 
ed to  D.  C.  Williams,  City  Clerk  of  the 
City   of   Hanford,   Hanford,   California. 
Dated    this    2ard    day    of    December, 

(SEAL)  D.    C.    WILLIAMS, 

City   Clerk    of    the   City   of   Hanford. 


NOTICE    TO    CONTRACTORS     • 

(Mechanical    Equipment    for    Hospital) 

SEALED  BIDS  will  be  received  by 
Geo.  B.  McDougall.  State  Architect, 
Chief,  Division  of  Agriculture,  Forum 
Building,  up  to  a  o'clock  P.  M.,  Tues- 
day, Jauiuu-y  27.  1825,  said  bids  then 
and  there  to  be  publicly  opened  and 
read,  for  furnishing  all  plant,  materi- 
als and  labor  required  for  the  Mechan. 
ical  Equipment  for  Cottages  1  and  2 
for  Inmates,  Pacific  Colony,  near  Po- 
mona, Los  Angeles  County,  California, 
in  accordance  with  plans  and  specifi- 
cations therefor,  copies  of  which  may 
be  obtained  on  application  to  the 
Bivision  of  Architecture,  State  Depart- 
ment of  Public  Works,  Forum  Build- 
ing,   Sacramento,    California. 

"Mechanical  Equipment"  includes 
plumbing,  heating  and  electric  work 
for  buildings  but  does  not  include 
service  connections.  Bids  must  be  sub- 
mitted on  forms  prepared  and  fur- 
nished by  said  Division  of  Architec- 
ture. 

Cash,  a  bidder's  bond,  made  payable 
to  the  State  of  California,  or  a  cer- 
tified check  made  payable  to  the  "State 
Engineer,"  Department  of  Public 
Works,  in  the  sum  of  at  least  ten  per 
centum  (10%)  of  the  amount  of  the 
bid,  must  be  enclosed  with  each  bid. 

A  deposit  of  Twenty-five  ($25.00) 
Dollars  will  be  required  on  plans  and 
specifications,  the  deposit  to  be  re- 
turned immediately  on  the  return  of 
plans  and  specifications  to  the  said 
Division  of  Architecture,  at  Sacra- 
mento,  California,   In   good  condition. 

The  Division  of  Architecture,  State 
Department    of    Public   Works    reserves 


A  call  for  bida  publlahed  In 
this  section  IndlcateB  that  bids 
are  desired  from  other  than  local 
bidders  Maximum  competition 
Is  desired,  and  this  Is  assured 
through  BUILDING  AND  EINQI- 
N BERING  NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
public    work. 

Ratei  10  cents  per  line,  per 
insertion. 

All  otflcial  calls  for  bids  of 
the  California  State  Hlg-hway 
Conimission  and  Nevada  State 
Highway  Commission  are  oub- 
lished   In    this   section. 


the  right  to  reject  any  or  all  bids  and 
waive  any  informality  in  any  bid  re- 
ceived. 

o  ^11  k'^^  '""'*'  ^^  addressed  to  Geo. 
B.  McDougall,  State  Architect,  Chief 
Division  of  Architecture,  Forum  Build- 
ing, Sacramento,  California,  and  plain- 
ly marked  on  the  envelope:  "Proposal 
tor  Mechanical  Equipment,  Pacific  Col- 

STATE      DEPARTMENT      OF      PUBLIC 
TE°c™tE°^^^^^°^'     °^     ARCHI- 

GEo.  B.  McDougall, 

state    Architect 
W.    F.    McCLURE, 

Director  of  Public  Works. 


NOTICE    TO    CONTRACTORS 

(General    Conistruction) 

SEALED  BIDS  will  be  received  by 
^S°-<,  V^*^'^°°"^''"'  State  Architect, 
V,"\':l:  -Division  of  Architecture,  Forum 
Building,  Sacramento,  California,  up  to 
3  o'clock  P.  M.,  Tuesday,  January  27th, 
llt^,  said  bids  then  and  there  to  be 
publicly  opened  and  read,  for  fur- 
nishing all  plant,  materials  and  labor  for 
the  "General  Work"  required  for  the 
erection  and  completion  of  Cottages  1 
and  2  for  Inmates,  Pacific  Colony  near 
lomona,  Los  Angeles  County,  Califor- 
nia, in  accordance  with  plans  and 
specifications  therefor,  copies  of  which 
"'?>:  9^  obtained  on  application  to  the 
Division  of  Architecture,  State  Depart- 
ment of  Public  Works,  Forum  Build- 
ing, Sacramento,  California. 

Such  bids  will  be  received  for  all 
work  complete,  other  than  Mechanical 
Equipment,  and  must  be  submitted  on 
forms  prepared  and  furnished  by  said 
Division    of   Archltectue. 

Cash,  a  bidder's  bond,  made  payable 
to  the  State  of  California,  or  a  certi- 
fied check  made  payable  to  the  State 
of  California,  or  a  certified  check 
made  payable  to  the  "State  Engineer. 
Department  of  Public  Works,"  in  the 
sum  of  at  least  ten  per  centum  (10%) 
of  the  amount  of  each  bid,  must  be  en- 
clo.scd    with    each    bid. 

A  deposit  of  Twenty-five  $25.00) 
Dollars  will  be  required  on  plans  and 
specifications,  the  deposit  to  be  re- 
turned immediately  on  the  return  of 
plans  and  specifications  to  the  said 
Division    of      .•Architecture,      at      Sacra- 


OU,\NTITY  SURVEYOR 

Valuation    Bncrtneer 
ARXHUR    PRIDDLE 

683    HUalon    Street,   at    Third    St. 

San    Prandaco,    Calif. 

Telephone   Douglas  8-4-9-t 

General  Listing  Bureau 

Architect's  Preliminary  Eitlmatts 


mento,   California,   in  good  condition. 

The  Division  of  Architecture,  State 
Department  of  Public  Works,  reserves 
the  right  to  reject  any  or  all  bids  and 
waive  any  informality  in  any  bid  re- 
ceived. 

All  bids  must  be  addressed  to  Geo    B 
McDougall,    State    Architect,    Chief.    Di- 
vision   of    Architecture,    Forum    Build- 
ing, Sacramento,  California,  and  plain- 
ly    marked    on     the     envelope:Proposal 
lor   "General    Work."    Pacific   Colony. 
.STATE    DEPARTMENT    OF    PUBLIC 
WORKS,    DIVISION    OP    ARCHITEC- 
TURE 

GEO.     B.     MCDOUGALL, 

State    Architect. 
W.    F.    McCLURE, 

Director  of  Public  Works 

NOTICE    TO    CONTRACTORS 

(Promenade  —  Park      Conunlsslonera) 

SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Park  Com- 
missioners, Park  Lodge,  Golden  Gate 
Park.  San  Francisco,  California,  not 
later  than  tn-elve  o'clock  Noon,  Thors- 
iluy.  January  8,  182iSi 

For  the  General  Construction  of 
Promenade  around  the  Swimming  Pool 
at  the  Herbert  Fleishhacker  Play  field, 
Great  Highway  and  Sloat  Boulevard. 
Said  work  must  be  done  in  accordance 
with  the  specifications  on  file  in  the 
office  of  Assistant  Superintendent  of 
Parks  and  Squares.  Earl  Clements,  at 
the  Bath  House,  Great  Highway  and 
Sloat  Boulevard,  and  must  be  com- 
menced within  five  (5)  days  and  com- 
pleted within  sixty  (60)  calendar  days 
after  the  date  of  the  contract  to  be 
made   and    entered    into    therefor. 

The  amount  of  bond  for  faithful  per- 
formance of  contract  will  be  not  less 
than  twenty  (20%)  per  cent  of  the 
aggregate  of  the  proposal.  All  pro- 
posals offered  must  be  accompanied  by 
a  check  certified  by  a  responsible  bank 
payable  to  the  Order  of  the  Board  of 
Park  Commissioners  for  an  amount 
not  less  than  ten  (10%)  per  cent  of  the 
aggregate  of  the   proposal. 

Printed  proposal  forms  will  be  fur- 
nished gratuitously  upon  application 
at  the  office  of  Assistant  Superinten- 
dent of  Parks  and  Squares,  Earl  Cle- 
ments, at  the  Bath  House  at  the  Her- 
bert Fleishhacker  Playfield,  Great 
Highway  and  Sloat  Ijoulevard,  and  all 
proposals  must  be  made  upon  such 
forms,  in  sealed  envelopes  marked 
Bids  flor  Promenade  Around  Swim- 
ming  Pool. 

The  Board  of  Park  Commissioners 
reserves  the  right  to  reject  any  or  all 
bids. 

By  order  of  the  Board  of  Park  Com- 
missioners. 

B.  P.  LAMB,  Secretary. 


NOTICE   TO   BIDDERS 


(Canal     Excavation,     Etc. — Merced     Ir- 
rigation   District) 


Notice  Is  hereby  given  that  sealed 
proposals  for  the  work  and  material 
necessary  for  the  construction  of  cer- 
tain canals  hereinafter  described  will 
be  received  by  the  Board  of  Directors 
of  Merced  irrigation  District,  in  the 
Barcroft  Building,  in  the  City  of  Mer- 
ced, State  of  California,  at  any  time  op 
to  10  o'clock  A.  M.,  of  Wednesday. 
January  14,  1825,  at  which  time  and 
place  all  bids  so  received  will  be  open- 
ed in  public  by  said  Board.  There- 
after, said  Board  will  let  said  work, 
either  in  sections,  or  as  a  whole,  to  the 
lowest  responsible  bidder  or  bidders, 
but  said  Board  reserves  the  right  to 
reject  any  or  all  bids  and  readver- 
tise  for  proposals  or  proceed  to  con- 
struct the  work  under  their  own 
superintendence. 

The  work  and  material  (or  which 
proposals  are  hereby  Invited  is  di- 
vided   into   eight  schedules  as   follows: 
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SCHEDULE    No.    1— About    110,000    cu- 
bic   yards    of    grading    and    excava- 

SCHEDULE    NO.     2 — About    27.000    cu- 
bic   yards    grading    and    excavation. 
SCHEDULE    I\0.     3— About    40,OUU    cu- 
bic   yards    grading    and    excavation. 
SCHEDULE   NO.    4— About   35,000   cubic 

vards    .sjiadmg    and    excavation. 
SCHEDULE    NO.     5— About    38,000    cu- 
bic   yaids    grading    and    excavation. 
SCHEDULE    NO.    6 — About    2000    cubic 
yards  grading  and  13,000  sq.   ft.   con- 
cr.ite     lining. 
SCHEDULE     -NO.      7— Furnishing      and 
laying   about   2000   ft.   3U-in.   concrete 
pipe. 
SCHEDULE    NO.    S — Furnishing    120   M. 
bd.   ft.   O.    P.   lumber   and   140   M.   bd. 
ft.    K.    W.    lumber. 

Said  work  is  more  particularly  de- 
scribed in  the  specifications  and  plana 
therefor,  which  may  be  seen  at  the 
office  of  the  Merced  Irrigation  Dis- 
trict. Copies  of  the  specifications 
and  plans  may  be  obtained  at  said 
office  upon  the  deposit  ot  Five  Dol- 
lars for  each  copy,  the  deposit  to  be 
refunded  upon  the  return  of  the  speci- 
fications and  plans  in  good  condition 
not  later  than  the  date  of  receiving 
bids.  , 

Any  bidder  may  submit  a  proposal 
for  doing  the  work  in  any  or  all  of 
said  schedules.  A  bidder  to  whom  a 
contract  for  Schedules  1  to  7  may  b« 
awarded  must  furnish  bonds  as  pro- 
vided by  law,  to-wit:  A  bond  in  the 
sum  of  at  least  one-half  of  the  con- 
tract price  to  secure  the  payment  of 
the  claims  of  materialmen,  mechanics 
and  laborers,  and  a  bond  in  the  sum 
of  at  least  one-fourth  <j 
price  conditioned  upon 
performance  ot  the 
successful  bidder  for 
must  provide  a  bond 
least    one-fourth 
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ntract 
faithful 
contract.  The 
Schedule  No.  8 
in  the  sum  of 
the    contract 


price   conditioned  for  the  faithful  per 
formances    of    the    contract. 

Each  bid  must  be  accompanied  with 
cash  or  a  certified  or  cashier's  check 
payable  to  Merced  Irrigation  District, 
for  an  amount  equal  to  at  least  5  per 
cent  of  the  amount  of  the  bid  as  a 
guaranty  that,  if  the  bid  is  accepted, 
the  bidder  will,  within  five  days  after 
its  acceptance,  enter  Into  a  contract 
with  the  district  in  the  form  attached 
to  said  specifications  and  furnish  the 
bonds    aforesaid.  

Bids  must  be  on  the  proposal  forms 
attached  to  the  specifications  apd 
must  be  in  sealed  envelopes  addressed 
S  the  Board  of  Directors  of  Merced 
Irrigation  District,  and  marked  to  in- 
dicate that  each  is  a  proposal  for  the 
doing    of    said    work. 

Dated  at  Merced,  California,  Decern- 

'^l/oVder'of  said  Boa^rd  g^^^-^Jo"- 

Secretary   of   Board   of   Directors 
of    Merced    Irrigation    District. 


contonnily  -with  the  specilications. 
Should  the  successful  bidder  to  whom 
the  contract  is  awarded,  fail  to  execute 
the  same,  said  cash  or  check  shall 
be  forfeited  to  and  become  the  prop- 
erty of  the  district,  all  other  cash 
and  checks  will  be  returned  to  the 
unsuccessful  bidders,  who  submitted 
the   same. 

A  common-law  bond  will  be  re- 
quired for  the  faithful  performance 
of  the  contract,  in  a  sum  not  less  than 
fifty  per  cent  (507o)  of  the  estimated 
amount  of  the  contract,  and  a  further 
bond  in  the  sum  of  fifty  per  cent  (50%) 
of  the  estimated  amount  of  the  con- 
tract must  be  furished  with  acceptable 
sureties,  to  secure  payment  of  laborers 
and    materialmen. 

The  Contractor  to  whom  the  con- 
tract mav  be  awarded,  will  be  re- 
quired to  appear  at  the  office  of  the 
district,  with  sureties  offered  by  him 
and  execute  the  contract,  within  ten 
(10)  davs  (not  including  Sundays,) 
from  the  date  of  the  notification  of 
such  award  and  the  preparation  and 
readiness  for  signature  of  the  con- 
tractor, and  in  case  of  failure  or 
neglect  so  to  do,  he  will  be  considered 
as  having  abandoned  it.  and  said  for- 
feit of  cash  or  certified  check  will 
operate. 

All  bids  are  to  be  compared  on  the 
basis  of  the  Engineer's  estimate  of  the 
quantities  of  work  to  be  done  as  fol- 
lows: 

ITEM  NO.  1,  260,000  cubic  yards 
earth   excavation. 

ITEM  NO.  2,  Installing  Eight  (8) 
Drainage  Culverts  (Pipe  furnished  by 
the   district)    Complete. 

ITEM  NO.  3,  Extra  work,  cost  plus 
....    per   cent. 

The  foregoing  quantities  are  ap- 
proximate only,  being  given  as  a  basis 
for  the  comparison  of  bids  and  the 
Board  of  Directors  of  the  Banta-Car 
bona  Irrigation  District,  does  not  ex- 
pressly or  by  implication,  agree  that 
the  actual  amount  of  work  will  cor- 
respond therewith,  but  reserves  the 
right  to  increase  or  decrease  the 
amount  of  any  class  or  portion  of 
work,  as  may  be  deemed  necessary 
or  expedient  by  the  said  Board  of  Di- 
rectors. 

The  work  to  be  done  in  accordance 
with  the  plans  and  specifications, 
which  may  be  seen  at  the  office  of  the 
Secretary,  at  Carbona,  or  at  the  office 
of  W.  D.  Harrington,  Chief  Engineer. 
Tracv,  California,  where  copies  may  be 
purchased    for    the    sum    of    $5.00. 

The  right  is  reserved  to  accept  the 
proposal  of  the  lowest  responsible 
bidder  or   to  reject   any   or  all  bids. 

By  order  of  the  Board  of  Directors 
of  the  Banta-Carbona  Irrigation  Dis- 
trict, made  this  23rd  day  of  December, 


Saturday,  January   3,   1925 
AOTiCt;   TO   CONTKACTOUS 


NOTICE    TO    CONTRACTORS 

(Main    Lateral    System— Banta-Carbona 
Irrigation    District) 

Sealed 
Board  o: 
bona     Irrigation 


„.„posals  addressed  to  the 
f  Directors  of  the  Banta-Car- 
uui.il  ^.rigation  District.  Box  "Z, 
Tracy,  California,  and  endorsed  '  Pro- 
posal for  Excavation,"  Contract  No.  8, 
will  be  received  by  said  Board  at  this 
office,  at  Carbona.  near  the  Western 
Pacific  Station,  and  about  three  (3) 
miles  South  from  Tracy,  until  8  o'cIocK 
p.  M.  of  the  21st  day  of  January,  19.o, 
and  at  that  lime  and  p.ace,  will  be 
publicly   opened  and   read. 

All  proposals  must  be  made  on 
blank  forms  to  be  obtained  from  the 
Secretary  of  the  Board  of  Directors. 
W  Schlossman.  Box  "Z."  Tracy  or 
from  the  Chief  Engineer.  W^  p.  Har- 
rington. Box  631..  Tracy.  California 
muit  give  the  prices  proposed,  both 
"writing  and  in  figures,  and  must 
be   signed   by    the   bidder   with   his   ad- 

"^Ifa^ch  bid  is  to  be  presented  under 
sealed  cover  and  shall  be  accom- 
panied by  cash  or  certified  check 
made  payable  to  the  President  of  the 
Board  of  Directors  of  the  Banta-Car- 
bona Irrigation  District,  Henry  1. 
Ohm.  for  the  amount  of  Two  Thousand 
($2,000)  Dollars,  and  no  bid  shall  be 
considered  unless  such  cash  or  certi- 
fied check  is  enclosed  therewith,  and. 
also  no  bid  will  be  considered  unless  in 


(Kureka    High    Scliuol,    Uureku,    Cal.) 


=  ta 


Noiice    IS 


in    School      jjisiMct 
uiuy,    nereby    calls 
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WM.    SCHLOSSMAN, 
Secretary      of    the    Board   of      Directors 
of     the   Banta-Carbona      Irrigation 

District.  __    

CRITTENDEN    &    HENCH, 
Attorneys     for  Banta-Carbona     Irriga- 
tion   District. 
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NOTICE    TO    CONTRACTORS 

(Griuumar    School — San    Rafael) 

Bids  will  be  received  by  the  Board 
of  Education  of  the  San  Rafael  School 
District  for  (A)  the  General  Contract; 
(B)  Roofing  and  Magnesite  Floor  con- 
tract; (C)  Plumbing,  Sheet  Metal  and 
Ornamental  Iron  Contract;  (D)  Electric 
Wiring  Contract;  (E)  Painting  Con- 
tract; of  the  San  Rafael  Grammar 
School,  corner  Fourth  and  E  Streets. 
San    Rafael.    California. 

Bids  shall  be  entered  in  accordance 
with  plans  and  specifications  on  file 
with  the  Secretary  of  the  Board  and  in 
the  offices  of  the  Architect  B.  S.  Hayne, 
2401   Jackson    St.,  San   Francisco.   Cal. 

All  bids  shall  be  entered  on  or  be- 
fore 8  P.  31.,  January  13,  1925,  ad- 
dressed to  the  Secretary  of  the  Board 
and  accompanied  by  a  certified  check 
payable  to  the  Board  of  Education. 
San  Rafael  School  District,  for  not 
less  than  ten  per  cent  of  the  amount 
of   each   bid.  .„   „  .,,   . 

A  deposit  of  Twenty  Dollars  will  be 
required  on  each  set  of  plans  and 
specifications. 

Dated,  December  23,   1924. 

OLIVER   R.   HARTZELL. 
Secretary    Board      of    Education,      San 
Rafael  School  District. 
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Bids  must  be  made  on  proposals 
obtained  at  the  office  of  the  Architect 
and  signed  by  the  bidder  and  ac- 
cuinpanled  by  a  certified  check  certi- 
fied to  by  some  responsible  bank  or 
banker  and  made  payable  to  the 
Eurka  HigJ)  School  District  of  the  City 
of  Eureka,  Humboldt  County,  Califor- 
nia, to  be  retained  by  said  School  Dis- 
irict  as  agreed  and  liquidated  damages 
should  the  party  or  parties  to  whom 
the  contract  should  be  awarded  fail 
In  enter  into  the  contract  after  the 
award  or  to  give  bonds  required  for 
the  faithful  performance  of  the  con- 
tract or  any  bond  required  by  law. 
The  amount  of  said  check  shall  not 
<  .xceed  Five  Thousand($5,000)  Dollars 
but  for  all  bids  of  less  than  Fifty 
Ihousand  Dollars  ($50,000)  said  check 
shall  be  for  at  least  ten  (10%)  per 
cent  of  the  amount  of  the  bid.  Each 
bidder  shall  execute  the  affidavit  ac- 
companying the  proposal  obtained 
frara    the   Architect. 

Bids  will  be  opened  by  the  Board  of 
said  District  on  Tuesday  the  3rd  day 
of  February.  1925.  at  8  o'clock  P.  M.  in 
the  office  of  the  Board  in  said  City  of 
Eureka. 

The  Board  reserves  the  right  to  re- 
ject any  and  all  bids. 

GEO.    B.    ALBEE. 
Secretary  of  the  Board  of  Education. 


NOTICE    TO    BIDDERS 
(Pumps — Vandalia    Irrigration    District) 

.NOTICE  IS  HEREBY  GIVEN  that 
tlie  Board  of  Directors  of  the  Vandalia 
irrigation  District  will  receive  sealed 
bids  up  to  the  hour  of  1:30  P.  M.,  on 
the  7th  day  of  January.  1925,  for  the 
following  Deep   Well   Turbine    P'lmps: 

5 — Deep  Well  Turbine  Pumps,  900 
G.    P.   M..   Head    110   ft. 

50  ft.  of  Column,  fully  .quippea  and 
installed  with  2200  Volt.  3  phase  60 
c\cles   1200  R.   P.  M.  Motor. 

Bidders  are  requested  to  bid  on  mint 
type  head  and  motor  eonstruction  and 
:ilso  with  standard  vertical  motor 
eciuipment. 

Each  bids  must  be  accompanied  by  a 
certified  check  in  the  sum  of  not  less 
than  5  per  cent  of  the  total  amount  of 
the  bid. 

All  bids  must  be  on  blanks  furnished 
bv   the  district  for  the  purpose. 

The  Board  of  Directors  reserves  the 
right  to  waive  defects,  and  to  reject 
any  or  all   bids. 

H.  C.   PEGRAM,   Secretary, 
Vandalia  Irrigation  District, 

Portervllle,    Calif. 
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BRIDGES 


MERCED,  Merced  Co.,  Cal.  —  Until 
Jan.  7,  10  a.  m.,  bids  will  be  rec.  by 
P.  J,  Thornton,  county  clerk,  to  const, 
rein.  cone,  bridge  over  Lateral  No.  fi, 
Turlock  Irrigation  canal,  near  Delhi. 
Cert,  check  10%  payable  to  Chairman 
of  Bd.  of  Sups.  req.  Plans  obtainable 
from  W.  E.  Bedesen,  county  surveyor, 
on  deposit  of  $10,  returnable. 


GLENN  COUNTY,  Calif.— Following 
bids  rec.  Dec.  29,  by  State  Highway 
Commission,  Forum  Bldg.,  Sacramen- 
to, to  const,  rein,  cone,  culvert  across 
Central  Irrigation  canal,  consisting  of 
six  7-£t.  by  8-ft.  openings,  and  a  rein, 
cone,  culvert  near  east  limits  of  Wil- 
lows, consisting  of  seven  8-ft.  by  8-ft. 
openings: 

Otto  Parlier,  434  So.  N  St.,  Tulare, 
Cal.,   $15,285.      Low   bid. 

Leventon  &  Heinz,  Sacramento,  $15,- 
940. 

Proctor  &.  Klegharn,  Santa  Rolsa, 
$15,9S5. 

Nobe!    Bros.,    Visalia,    $15,981. 

P.  H.  &  M.  P.  Polk,  Chico,  Cal., 
$16,304. 

Blumenkranz  &  Vernon,  Stockton 
Cal.,     $16,720. 

E.  K.    Engle,    Dos   Palos,    $17,060. 
Palmer    &    McBride,    San    Francisco, 

$17,295. 

John   H.   May,   Napa,   $17,353. 

C.  D.  &  J.  W.  Breedlove,  Los  An- 
geles,    $17,390. 

Ira    C.    Bass,    Sacramento,    $17,637. 

Lord  &  Bishop,  Napa,  $18,122. 

Home,  Hart  &  Savvey,  Red  Bluff, 
$18,245. 

F.  T.  Teal  and  "W.  L.  Thompson,  Or- 
land,    Cal..    $18,325. 

Halterman  &  Hillaker,  Willows,  Cal., 
$18,335. 

Skeels   &    Hudson,   Auburn,    $18,445. 
John     Cogo,     Eldorado,     $19,064. 
Bastrom  &  Burlinger,  Orland,  $21,515. 
Engineer's    Estimate,   $18,840. 

SANTA  BARBARA,  Cal— County  Sur- 
veyor Owen  O'Neill  preparing  plans  for 
$110,000  bridge  to  be  built  in  Lompoc 
under  the  $210,000  Lompoc-Harris  Sta. 
bond  issue. 


PHOENIX,  Oriz.  —  State  highway 
dept.  plans  bridge  across  Gila  river 
near  Gillespie  dam;  1800  ft.  long,  18 
ft.  wide,  cost,  $250,000.  Diamond  drill- 
ing is  in  progress. 


MERCED,  Merced  Co.,  Cal. — Merced 
Conor.  Pipe  Co.,  Merced,  awarded  cont. 
by  county  at  $1265  for  reinf.  cone, 
syphon  over  Arena  Canal  (approx.  5385 
cu.  yds).  W.  E.  Bedesen,  engr.  Other 
bids:  E.  K.  Angle,  Dos  Palos,  $1330 
John  Groom,  Livingston,  $1375;  Otto 
Parlier,  Tulare,  $1500;  Carlson  Bros., 
Turlock,  $1780. 


RIVERISIDE,  Cal.— City  plans  new 
bridge  across  Terquesquite  Arroyo  at 
Victoria    Ave.;    $125,000. 


LOS  ANGELES,  Cal.— Kinne  &  Wes- 
terhouse,  H.  W.  Hellman  Bldg.,  sub. 
low  bid  to  bd.  pub.  wks.  at  $46,539  to 
const.  State  St.  bridge,  over  tracks  of 
Pacific  Elec.  Ry.  Co.,  bet.  McAllister 
and  Pomery  Ave.  (8  34-ft.  reinf.  cone, 
span),  involv.  (1)  138. 5  tons  reinf.  steel 
(lump  sum)  $14,000.  (2)  1325  cu.  yds. 
"A"  cone.  20,25c  yd.,  (3)  7S  cu.  yds. 
"C"  cone.  $14.75  yd..  (4)  6  cu.  yds.  "D" 
cone.  $9.50  yd.,  (5)  remov.  existing 
bridge  (lump  sum)  $500,  (6)  earth  fills 
compl.  (lump  sum)  at  $2000,  (7)  st.  wk., 
additions  to  sewer,  etc.  (lump  sumi 
at  $2000.  Other  bids:  McKay-Schruth 
Engr.  Co.,  $47,402;  A.  O.  Nelson  and  H. 
L.  Brittan,  $47,695;  E.  G.  Perham,  $48,- 
467;  Wheeler  Co.,  $48,560.70;  E.  J.  Gass, 
$49,492;  S.  M.  Kerns,  $53,020;  Lipscomb 
&  Button,  $53,633.05;  W.  M.  Ledbetter 
&  Co.,  $55,405.20;  Williams  Singletary 
$56,393.15;   Ross   Constr.   Co.,    $58,870. 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


TRACY,  San  Juaquin  Co.,  Cal. — Until 
Jan.  21,  8  p.  m.,  bids  will  be  rec.  by 
VVm.  Schlossman,  secy.  Banta-Carbona 
Irrigation  District,  fur  work  under 
Contract  No.  8,  involv.  260,000  cu.  yds. 
earth  excavation;  install  8  drainage 
culverts  (pipe  to  be  furnished  by  dis- 
trict.) W.  D.  Harrington,  chief  eng. 
Soe  call  for  bid.s  under  official  proposal 
section  in  thi.s  i.s.sue. 


MERCED,  Merced  Co.,  Cal.— Until 
Jan.  14,  10  a.  m.,  bids  will  be  rec.  by 
H.  P.  Sargent,  secy.  Merced  Irrigation 
District,  for  furnishing  materials  and 
constructing  canals  under  the  follow- 
ing schedules: 

Canal     Construction 

Schedule  1,  involv.  110,000  cu.  yds. 
grading  and  excavation. 

Schedule  2,  involv.  27,000  cu.  yds. 
grading    and    excavation. 

Schedule  3,  involv.  40,000  cu.  yds. 
grading  and  excavation. 

Schedule  4,  involv.  35,000  cu.  yds. 
grading  and  excavation. 

Schedule     5,     involv.     38,000     cu.     yds. 
grading  and  excavation, 
grading     and     ]  3,000     sq.     ft.     concrete 
lining. 

Schedule  7,  involv.  furnishing  and 
laying    2000    ft.    30-in.    concrete    pipe. 

Schedule  8,  involv.  furnishing  120  M 
bd.  ft.  O.  P.  lumber  and  140  M  bd.  ft. 
R.    W.    lumber. 

Bids  may  be  submitted  for  doing 
the  work  in  any  or  all  of  the  sched- 
ules. Cert,  check  5%  payable  to  Dis- 
trict req.  with  bid.  Plans  obtainable 
from  secretary  on  deposit  of  $5,  re- 
turnable. R.  V.  Meikle,  chief  engineer 
for  district.  See  call  for  bids  under  of- 
ficial proposal  section  in  this  issue. 


LONG  BEACH,  Cal. — So.  Pac.  Ry. 
will  expend  about  $250,000  for  imme- 
diate constr.  of  bulkheads  around 
company's  property  bet.  channels  1  and 
2  at  Long  Beach  harbor.  Work  is  to 
l3e  done  in  conformity  -with  city  spec, 
and  in  conjunction  with  dredging  of 
channels  and  turning  basins  by  the 
city. 


ALAMEDA,  Alameda  Co.,  Cal.— City 
Eng.  Burnett  Hamilton  has  completed 
plans  for  proposed  reclamation  pro- 
ject on  south  shore  of  Alameda  bet. 
Park  St.  and  Bay  Farm  Island  bridge. 
It  is  expected  bids  will  be  asked  at  the 
Jan.   6   meeting  of  the  city  council. 


Carbide  Flare  Lights 
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First  Aid  Supplies 

Carried   in   stock 

E.    D.    BULLARD 

585  HO^VARD   STREET 
San  F'ranclsco,  Cnlit. 

Douglas  6820 


IRRIGATION  PROJECTS 


MERCED,  Merced  Co.,  Cal.  —  See 
■Dredging,  Harbor  Works  and  Excava- 
tions,"   this   issue. 


LOS  BANGS,  Merced  Co.,  Cal —A  J 
v\  iley,  consulting  engr.  for  San  Joa- 
quin River  Water  Storage  Dist.,  has 
estimated  cost  of  a  IOO,000-ac.  ft  dam 
at  approx.  $4,585,000,  and  a  600  000-ft 
dam  at  $18,000,000.  His  figures  on  dams 
of  other  proportions,  and  other  works, 
■."•e  40000-ft.,  $12,975,000;  200.000-ft 
dam,  $8,313,000;  130,000  ft,  dam,  $5  792  1 
300;  power  plants  for  these  works 
range  from   $1,939,000   to  $2,588,000. 

MESA,  Ariz.- Work  is  to  start  short- 
ly on  a  $1,000,000  impvt.  program  for 
Salt  River  Valley  Water  Users'  Assn. 
Work  incl.  lining  of  the  Auxiliary 
Eastern  canal,  excav.,  new  canals,  lat- 
^^^'i.^;  ®'*^:'„  ^i""*  sinking  new  wells. 
Constr.  will  develop  40,000  ac.  addi- 
tional. 

STOCKTON,  San  Joaquin  Co.,  Cal — 
Following  bids  taken  under  advisement 
by  supervisors  for   road   improvements- 

Boberg  Road,  J.  H.  Cutts,  San  Fran- 
cisco, $32,284.50  (low).  Other  bidders 
were  Isabell  Construction  Co.  $46  - 
w^l?"'  Freeman  &  Whiting,  $35,638.50: 
^Villiam  Moreing,  $38,113.50;  Blumen- 
kranz &  Vernon,  $40,460;  Irey  &  Hol- 
den,  $37,795.50;  C.  W.  Wood,  $38,79150 
,,,5^?."'sla us  River  road,  Freeman  and 
\\h.tmg,  $29,988.50  (low).  Other  bids: 
Isabell  Construction  Co.,  $39,360.10;  C 
iTi  ,^0°?^'  «32^99  50;  William  Moreing, 
$31  339.50;  I.  H.  Cutt,  $30,595;  Irey  & 
Holden,  $31,552.50;  Blumenkranz  and 
Vernon,   $33,312. 


PHOENIX,  Ar:z.— .T.  B.  Girand  has 
been  appointed  consulting  engr.  by  the 
Berde  River  Irrig.  andd  Power  Dist. 
517  E  Adams  St.,  Phoenix,  and  will 
ll^Ynn'nnP'.^  Capacity  on  the  proposed 
$23  000,000  irng.  imp.  at  Camp  Verde 
and  the  Horseshoe  dam  sites.  E.  W. 
Michael,   pres. 


LOS  ANGELES,  Cal.— John  Phillips, 
Oakland,  subm.  low  bid  to  county  for 
drainage  sys.  in  East  Whittier,  ad- 
jacent to  Santa  Fe  Ry.  (Drainage  Imp. 
Dist.  No.  9).  Work  will  involve  (1) 
41,865  cu.  yds.  excav.  at  40c  vd;  (2) 
6750  ft.  8-in.  drain  tile  at  $1.05  ft., 
840  ft.  12-in.  drain  tile  at  $1.15  ft.;  (3) 
SO  ft.  24-in.  reinf.  cone,  pipe  at  $3.50 
ft.;  (4)  one  jet.  cham.  No.  1.  at  $200; 
(5)  one  let.  cham.  No.  2,  $225.  Albert 
K.  Warren,  county  drainage  and  sani- 
tary  engineer. 


DIXON,  Solano  Co..  Cal. — C.  A.  Tusch 
2211  Union  St..  Berkeley,  and  H.  A. 
.Strauss.  Salt  Lake  City,  are  conferring 
with  farmers  and  businessmen  of 
Dixon  regarding  formation  of  irriga- 
tion district  to  be  watered  from  Putah 
Creek  watersheds.  Lands  included 
would  total  approx.  25,000  acres.  It  is 
estimated  the  project  could  be  financed 
for  $50  an  acre. 


LIGHTING  SYSTEMS 


LOS  ANGELES,  Cal.— Until  10  a.  m.. 
Jan.  5,  bids  will  be  rec.  by  bd.  pub. 
wks.  for  ornam.  lights  under  1911  act, 
as    follows: 

Highland  Ave.,  bet.  3rd  St.  and 
Wilshire    Blvd:    40    cone,    posts. 

16th  St..  bet.  Hoover  and  Berendo 
Sts:    50    cone,    posts. 

Norton  Ave.,  bet.  3rd  St.  and  Wil- 
shire   Blvd.:    26    cone,   posts. 

6th  St.,  bet.  Vermont  Ave.  and  139 
ft.  w  of  Gramercy  PI:  106  c.  i.  posts. 
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LUS  ANGKl^KS.  Cul. — Jaa.  C.  Perry, 
721  Uetwiler  Bldg..  sub.  low  bid  to  bd. 
pub.  wk8.  for  ornam.  lights  in  Main  St., 
bet.  36th  PI.  and  57lh  at.  Other  bids: 
W.  A.  McNally,  $67,61S);  VVallter  & 
Martin,  $68,122;  Newbery  Eleo.  Corp., 
?68,2a9;  Electric  Lighting  Sup  Co.,  *6a.- 
248;  D.  S.  McEwan,  $70,456;  A.  C.  Rice, 
$71,175;  R.  A.  Wattson,  $73,617;  Geo. 
W.  Kemper,  $74,000;  Fritz  Ziebarth, 
$76,291. 

R.  A.  Wattson,  1026  McCadden  PI., 
low  at  $78,351  for  ornam.  lights  In 
Figueroa  St.,  bet.  11th  and  Adams  Sts. 
Other  bids:  Newbery  Elec.  Curp..  $79,- 
172;  Geo.  W.  Kemper,  $79,777;  .las.  C. 
Perry,  $81,234;  Osborn  Elec.  Co.  $81,600; 
Electric   Lighting    Sup.    Co.,    $83,115;    A. 

C.  Rice,  $S3,791;  W.  A.  McXally,  $S4,020. 
Jas,    C.    Perry      low      at      $11,177      tor 

ornam.  lights  in  El  Cento  Ave.,  bet. 
Hollywood  and  Santa  Monica  Blvds. 
Other  bids:  Geo.  W.  Kemper.  $11,333; 
Electric  Lighting  Sup.  Co..  $12,285; 
Walker  &  Martin,  $12,535;  Fritz  Zie- 
barth, $13,311;  A.  C.  Rice,  $13,378;  New- 
bery Elec.  Corp.,  $14,000;  li.  A.  Watt- 
sun,    $15,000;   D.   S.    McEwan,    $17,255. 

Geo.  W.  Kemper,  P.  O.  Box  126,  Al- 
hambra  low  at  $17,428  for  ornam.  lights 
ill  Citrus  Ave.,  bet.  3d  St.  and  Wilshire 
lilvd.  Other  bids:  Jas.  C.  Perry,  $17,986; 

D.  S.  McEwan,  $19,948;  H.  H.  Walker, 
$20,899;  Walker  &  Martin,  $22,500; 
Newbery  Elec.  Corp.,  $22,628;  Fritz  Zie- 
barth, $23,781;  A.  C.  Rice,  $24,182;  Os- 
liorn  Elec.  Co.,  $24,460;  R.  A.  Watt- 
son,  $24,537. 
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SAN  RAFAEL,  Marin  Co.,  Cal.  — 
Property  owners  in  Lincoln  Avenue 
plan  to  circulate  petitions  seeking  in- 
stallation of  electrolier  system;  25% 
•"  f  property  owners  have  approved  of 
install^.tion. 


PASADENA,  Cal. — Council  approves 
spec,  for  ornam.  lights  in  Oakland  Ave 
bet.  California  and  Green  Sts.:  reinf. 
cone,    posts. 


SOUTH  PASADENA,  Cal.— Bids  for 
ornam.  lights  on  Bonita  Dr.,  West  Mis- 
sion St.  and  East  Mission  St.  were  re- 
jected by  city  Dec.   22  as   too  high. 


LOS  ANGELES,  Cal. — Awards  made 
by  bd.  pub.  wks.  for  ornam.  lights  as 
follows: 

James  C.  Perry,  721  Detwiler  Bldg., 
at  $11,177  for  sys.  in  El  Centre  Ave., 
bet.  Hollywood  and  Santa  Monica  Blvd. 

R.  A.  Wattson,  1026  McCadden  PI.,  at 
$78,351  for  sys.  in  Figueroa  St.,  bet. 
11th  and  Adams  Sts. 

Geo.  W.  Kemper,  P.  O.  Box  126,  Al- 
hanibra,  at  $17,428  for  sys.  in  Citrus 
Ave.,   bet.   Third  St.  and  Wilshire  Blvd. 

James  C.  Perry,  721  Detwiler  Bldg., 
at  $66,765  for  sys.  in  Main  St.,  bet.  36th 
PI.    and    57th    St. 


LOS  ANGELES,  Cal.— Until  10  a.  m., 
Jan.  5,  bids  will  be  rec.  by  bd.  pub. 
wks.  for  ornam.  lights  under  1911  act 
as   follows: 

Beverly  Blvd..  bet.  Vermont  and 
Western   Aves. :    88    pressed   steel    posts. 

Mullen  Ave.,  bet.  Wilshire  Blvd.  and 
Country   Club    Dr.:    21   cone,   posts. 

16th  St.,  bet.  Hoover  and  Berenddo 
Sts.:    50    cone,    posts. 

Windsor  Blvd.,  bet.  Clinton  St.  and 
Beverly    Blvd.:    18    cone,    posts. 


LOS  ANGELES.  Cal. — Geo.  W.  Kem- 
per, P.  O.  Box  126,  Alhambra.  awarded 
cont.  by  bd.  pub.  wks.  at  $77,777  for 
ornam.  lights  in  8th  St.,  bet.  Figueroa 
St.  and   Vermont  Ave. 


LOS  ANGELES,  Cal.  —  Supervisors 
declare  inten.  to  Install  ornam.  lights 
in  Brooklyn  Ave.,  bet.  Indiana  and 
Record  Sts;  28  cone,  posts.  County  Imp 
No.  245. 


MACHINERY  &  EQUIPMENT 


ANAHEIM,  Cal.— Until  8  p.  m.,  Jan. 
8,  bids  will  be  rec.  by  city  for  motor 
trucks  f.  o.  b.  cars  Anaheim.  Spec,  on 
file  at  office  of  City  Clk.  Edw.  B.  Mer- 
ritt.  Cert,  check  or  bond  10%. 

SAN  DIEGO,  Cal.— City  council  has 
appropriated  $40,000  for  purchase  of 
new   trucks   under   1925    budget. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
Jenkins  and  Elton.  Sacramento,  at 
$3168  sulimitted  low  bid  to  supervis- 
ors for  Bouldin  Ferry.  Other  bids: 
Richmond  Construction  &  Engineering 
company,  $3482;  R.  C.  Tumelty,  $4390; 
W.  E.  Harjes,  $4193;  Oolberg  Boat 
Works  $3725.  Jenkins  and  Elton  at 
$2435  low  bidder  to  const,  terry  ap- 
proach. R.  C.  Tumelty  next  low  at 
$2435. 


LOS  ANGELES,  Cal.  —  Bids  rec.  by 
pub.  serv.  comm.  under  spec.  742-D 
for   wood   working   machinery,   were: 

Shaw-Palmer-Blakewell  Co.  —  (1) 
$212  Crescent,  (2)  $  422.50  Crescent, 
$540    Root. 

Brown-Bevis  Co.— (1)  $220  American 
(2)    $825   American. 

Sniirh-Booth-Usher  Co.  —  (1)  $300 
Sidney;  (2)  $611  American;  alt.  (2) 
$665.50   American. 

Frank  E.  Jones  Machy.  Co. — (1)  $330 
Oliver,  (2)  $680.70  Oliver;  alt  (2) 
$792.70    Oliver. 

Harry,  Rlckard  &  McCone — (1)  $305 
Hall    &    Brown,    (2)    $539.40    Buss;    alt. 

(1)  $219.75  Belatt. 

Ehy    Machy.    Co.— (1)    $305    Towsley. 

(2)  $660  Tannewitz;  alt.   (2)   $825   Tan- 
newitz. 


EL  CBNTRO,  Cal.— Supervisors  au- 
thorize purchase  of  Fordson  tractor 
girder  and  a  Mack   truck  for  Rd.  Dist. 


RAILROADS 


I.OS  ANGELE.<^,  Cal.  —  Los  Angeles 
Junction  Ry.  and  Central  Mfg.  Dist., 
Inc..  have  applied  to  Interstate  com- 
merce comm.  for  permit  to  const,  and 
operate  S-mi.  railway  In  L.  A.  county, 
bet.  S.  P.  Ry.  at  Santa  Fe  and  Fruit- 
land  Aves.  and  U.  P.  Ry.  nr.  Downey 
Blvd.   at  Vernon. 


CH.\NDLER.  Ariz.  —  C.  E.  Crowley, 
601  Pac.  Eleo.  Eldfr..  Los  Angeles, 
awarded  cont.  by  So.  Pac.  Ry.  for  grad- 
ing the  new  main  line  of  that  railway 
betw.  Pioacho  and  Chandler,  via  the 
new  bridge  across  the  Gila  above  Sa- 
caton  Indian  Agency,  approx.  49  mi. 
At  Chandler  the  grade  will  Join  the 
present  line  of  the  Arizona-Eastern. 
Work  is  to  start  at  once,  although 
Phoenix  offices  of  the  road  can  ^ive 
no  definite  informatinn  as  to  where 
work   will   be  started   first. 


FIRE  ALARM  SYSTEMS 


OAKLAND.  Cal.  —  Western  Water- 
front Industries  Assn.  has  petitioned 
cl'.y  council  to  install  fire  alarm  sys- 
tem exten.oions  In  outer  West  Oakl.ind 
district.  Referred  to  Sam  Short,  fire 
chief,    for    report. 


MISCELLANEOUS    SUPPLIES 


LOS  ANGELES.  Cal.— Until  9  A.  M., 
Jan.  23,  bids  will  be  rec.  by  city  purch. 
agent.  202  n.  city  hall  annex,  for  traffic 
•Ignals;    spec.     1039. 


Saturday,  January   3,   1925 


SAN  FRANCISCO— Until  Jan.  7,  12 
M.,  bids  will  be  rec.  by  F.  W.  Taylor, 
Purchasing  Agent,  Room  952,  Southern 
Pacific  Bldg.,  to  fur.  and  del.  repair 
parts  for  railway  and  industrial  equip- 
ment manufactured  by  G.  K.  and  Weat- 
inghouse  Elec.  &  Mfg.  Companies.  See 
call  tor  bids  imdeT  efflclal  propoMal 
Hectlon  In  this  iHHue. 


SAN  DIESGO.  Cal.— Until  11  A.  M., 
Jan.  2,  bids  will  be  rec.  by  city  purch. 
dept.  for.  50  reels  of  approx.  900  lbs.  ea. 
%-ln.  std.  "AA"  lead  pipe,  f.  o.  b.  cars 
California  and  Grape  Sts.  Cert,  chk., 
5%.      W.    H.    Cameron,   city   purch.   supt. 


RESERVOIRS  AND  DAMS 


STOCKTON,  San  Joaquin  Co.,  Cal.  — 
Bids  to  const.  Calaveras  floor  control 
dam  for  city  of  Stockton  will  be  asked 
late  in  February,  C<ty  Manager  Ash- 
burner  announces. 


COTULLA,  Tex. — $75,000  bond  issue 
voted  here  for  surveys  for  proposed 
$5,000,000  dam  and  irrig.  sys.  Dam 
will  be  built  across  Nueces  River  8  ml. 
w.  of  Cotulla.  It  will  be  2  ml.  long  and 
60  ft.  high,  of  sufficient  storage  cap.  to 
Irrig.  150,000  ac.  land.  Movement  was 
initiated  by  Intl.  and  Great  Northern 
Ry.  Directors  of  dist  are:  T.  R.  Keck, 
T.  H.  Poole,  D.  L.  NealA',  W.  A.  Kerr 
and  John   W.   Wilson. 


PIPE  LINES,  WELLS,  ETC. 


HUNTINGTON  PARK.  Cal.— Until  8 
P.  M.,  Jan.  5,  bids  will  be  rec.  by  city 
for  drilling  14-in.  water  well,  not  ex- 
ceeding 1500  ft.  in  depth.  Cert.  chk. 
or  bond,  10%.  H.  H.  Hunter,  city  clerk. 
Paul  E.  Kressly,  city  engineer,  732  H. 
W.    Hellman   Bldg.,   Los  Angeles. 


ANAHEIM,  Cal.— Until  S  p.  m.,  Jan. 
8.  bids  wil  be  rec.  for  c.  i.  pipe  as 
follows.  7600  ft.  4-in.,  15,000  ft.  6-in.. 
7100  ft.  10-in.,  3100  ft.  12-in.,  all  to  be 
class  "C"  in  12-ft.,  16-ft.,  or  5-raetre 
lengths;  fittings,  crosses,  tees,  ets., 
incl.  pipe  fittings  machine.  Bid  to  be 
f.  o.  b.  cars  S.  P.  tracks  Anaheim.  Cert. 
check  or  bond,  10%.  Edw.  B.  Merritt, 
city  clerk. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Until  Jan.  5,  11  A.  M.,  bids  will  be  rec. 
by  Henry  A.  Ffister,  County  Clerk,  to 
drill  well  for  water  supply  at  county 
hospital.  Cert,  check  10%  payable  to 
clerk        required.  Robt.        Chandler, 

county    surveyor.      Plans    on    file    in    of- 


MISCELLANEOUS 
CONSTRUCTION 


SANTA  ROS.\,  Sonoma  Co.,  Cal. — 
Clark  and  Henery  Const.  Co..  Chancery 
Bldg.,  San  Francisco,  has  leased  site 
in  Gray's  Sub-division  near  Briggs 
Ave.  and  will  erect  a  $25,000  asphalt 
plant. 


Contractors  Machine  Works 


We  Specialize  in  rebuilding  and  repairing  contractors'  equipment. 
We  build  rock  bunkers,  elevators  and  conveyors,  portable  pumping 

plants,  hoist  and  rock  crushers. 
Let  us  give  you  an  estimate  on  your  work. 
We  buy  and  sell  us«d  equipment. 

CREAR  &  BATES 


38  SUnford 


San  Franclseo 


Phone  Kearny  18S5 
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BUILDING    AND    ENGINEERING    NEWS 


STOCKTON,  San  Joa.iiiin  f(,.,  Cal. — 
State  Kailroad  Commission  authorizes 
construction  of  subway  in  Miner  Ave., 
crossing  S.  P.  and  W.  P.  tracks;  est. 
cost,  $300,000  to  $400,000;  cost  to  be 
borne  by  city  of  Stoclvton,  the  Southern 
Pacific  and  Western  Pacific  fiailroads 
on  a  50-30  and  20  per  cent  basis  dis- 
tributed  to    those   in   the   order   named. 


LOS  ANGELES,  Cal. — Bids  will  be 
called  for  the  latter  part  ot  Jan.  by 
city  for  constr.  of  the  $5.S0,0uo  viaduct 
over  Anaheim  Blvd.  near  Badger  Ave. 
The  struc.  will  carry  five  rail  lines  en- 
tering the  harbor  dist.  Cost  to  be 
shared  equally  by  property  owners  and 
railways. 


WATER  WORKS 


HUNTINGTON  PARK,  Cal.— Election 
to  be  held  Jan.  13  to  vote  on  $55,000 
bond  issue  for  acquisition  of  Mutual 
Water  Sys.,  constr.  of  impvt.s.,  etc.  H. 
H.  Hunter,  city  clerk.  Paul  E.  Kressly, 
city  eng-r.,  H.  W.  Hellman  Bldg.,  Los 
Angeles. 


OAKLAND,  Cal.  —  Western  Water- 
front Industries  Assn.  has  petitioned 
city  council  to  install  water  mains  as 
follows:  12  and  14-in.  mains  in  belt 
running  along  14th,  Peralta,  A  and  7th 
Sts.;  extension  in  B  St.  to  afford  fire 
protection  to  plant  of  American  Man- 
genese  Steel  Co.;  16-in.  main  in  34th 
St.  and  northeast  connecting  with 
Adeline  St.  main.  A  larger  main  Is 
sought  in  7th  St.  Referred  to  Fire 
Chief   Sam   Short   . 


EAST  SAN  DIEGO,  Cal.— City  plans 
to  connect  East  San  Diego  with  water 
supply  direct  from  its  own  dams  in- 
stead of  Cuyamaca  Water  Co.  as  at 
present.  East  San  Diego  uses  about 
2.000,000    gals,    per   day. 


HANFORD,  Kings  Co.,  Cal. — Until  Jan. 
12,  8  P.  M.,  bids  will  be  rec.  by  G.  W. 
Armstead,  clerk,  Hanford  Joint  Union 
High  School  District,  to  fur.  material 
and  erect  woven  wire  fence  and  place 
15,000  sq.  ft.  cement  slab.  Segregated 
bids  are  wanted  for  (1)  fur.  900  lin. 
ft.  woven  wire  fence  and  600  ft.  woven 
wire  tennis  court  fence;  (2)  place  15,- 
000  sq.  ft.  cone.  slab.  Cert,  check  10% 
or  bidders'  bonds  req.  Plans  obtain- 
able  from   clerk. 


RICHMOND,  Contra  Costa  Co.,  Cal. — 
Following  bids  received  by  city  council 
to    plant    trees   and    shrubs    in    3    parks: 

Biedendock  and  Budgen,  Berkeley 
— Memorial  Park,  $2100;  Mlra  Vista 
Park,    $850;    Elm    Park,    $625. 

McRorie-McLaren  Co.,  San  FrancI»co 
— Memorial  Park,  $2085;  Elm  Park, 
$692;  Mira  Vista,  $787.  Bids  taken  un- 
der  advisement. 


SANTA  BARBARA,  Cal. — Until  5  P. 
M.,  Jan.  2,  bids  will  be  rec.  by  city  for 
8-in.  C.  I.  water  main  to  Mesa  School 
Lane;  1911  act.  Geo.  D.  Morrison,  city 
engineer. 


SANTA  BARBARA,  Cal.— City  engr. 
dept.  authorized  to  proceed  with  plans 
for  water  mains  to  the  Marwick  prop- 
erty on  Da  Mesa;  est.  cost,  $8500. 


LOS  ANGELES,  Cal. — Election  will 
be  held  Jan.  15  in  Laurel  Canyon  and 
dist.  adjacent  on  $1,300,000  bond  issue 
for  water  system  covering  13,000  ac. 
foothill  property.  There  were  no  pro- 
tests  at   hearing. 


RIALTO.  Cal. — Until  7:30  P.  M.,  Jan. 
6.  bids  will  be  rec.  by  city  for  approx. 
11,000  lin.  ft.  ditch  for  water  mains. 
Spec,  from  city  engr.  Celena  I.  Stewart, 
city  clerk. 


OAKDALE,  Stanislaus  Co.,  Cal. — 
Sterling  Pump  Works,  Stockton,  at 
$1600  awarded  cont.  by  city  trustees 
to  fur.  and  install  turbine  pump;  600- 
gals.  per  min. 


PLAYGROUNDS   AND   PARKS 


SAN  MATEO  San  Mateo  Co.,  Cal.— 
Until  Jan.  8,  6  P.  M.,  bids  will  be  re- 
ceived by  J.  R.  Murphy,  Clerk,  San 
Mateo  Union  High  School  District,  for 
planting  and  paving  at  school  grounds 
Plans    obtainable    from    clerk. 


SEWERS  &  STREET  WORK 


EL  CERRITO,  Contra  Costa  Co.,  Cal. 
— Bids  will  be  asked  the  latter  part  of 
January  by  town  trustees  to  const.  1 
mi.  of  6-in.,  8-in.  and  10-in.  vitrified 
sewer.  Ross  L.  Calfee,  engineer,  221 
S-22nd    St.,    Richmond. 


RICHMOND,  Contra  Costa  Co.,  Cal.— 
Until  Jan.  5,  8  P.  M.,  bids  will  be  rec. 
by  A.  C.  Faris,  city  clerk,  to  imp.  Mac- 
donald  Ave.,  bet.  23rd  St.  and  San 
Pablo  Ave.,  involv.  10,500  cu.  yds.  cut; 
1300  cu.  yds.  fill;  218,94  sq.  ft.  4-in. 
asph.  cone,  base  with  2-in.  National 
surface;  57,664  sq.  ft.  cem.  walks;  35,- 
799  sq.  ft.  cone,  gutter;  11501  lin.  ft. 
cone,  curb;  896  lin.  ft.  curb  bar;  91,949 
sq.  ft.  8-in.  Richmond  standard  oil 
macadam;  5423  lin.  ft.  open  drain;  56 
lin.  ft.  24-in.  culvert  to  be  reconstruct- 
ed; 100  lin.  ft.  24-in.  culvert  to  be  re- 
laid;  42  lin.  ft.  12-in.  and  5  lin.  ft.  24- 
in.  corru.  iron  culvert;  1  catchbasin;  7 
curb  inlets;  230  lin.  ft.  8-in.  vit.  pipe, 
12  6x4-in.  wye  branches;  1  lamphole. 
Est.  cost.  $115,000.  Plans  obtainable 
from  E.  A.  Hoffman,  city  engineer. 


SANTA  MONICA,  Cal.- Council  de- 
clares inten.  for  1%-in.  Warrenite  pave 
on  2^4-in.  asph.  concr.  base  in  Arizona 
Ave.,  bet.  20th  St.  and  n.  e.  city  limits. 
Work  also  involv.  bringing  m.  h.  to 
grade,  6-in.  cem.  hse.  sewers,  C.  I- 
water  pipes,  hydrants,  etc.;  1911  act. 
Howard   B.    Carter,   city   engineer. 


ONTARIO,  Cal. — O.  L.  Roen,  city  en- 
gineer, reports  plans  under  way  for 
pave,  on  Mountain  and  Magnolia  Aves. 
(asph.  concr.)  and  Bon  View  Ace.,  bet. 
Ontario  Blvd.  and  s.  city  limits  (mac. 
pave.).  County  superv.  to  appropriate 
$25,000  toward  Mountain  and  Magnolia 
Aves.  job.  West  "A"  St.  is  another 
St.    to    be   paved;    est.    $10,000. 


CHICO.  Butte  Co.,  Cal.— City  Eng. 
Raymond  H.  Witte  instructed  to  pre- 
pare plans  for  approx.  30  additional 
blocks  of  paving  east  of  Main  St.  and 
north  of  Fourth  St.,  petitions  having 
been  presented  to  the  council  seeking 
the    work. 


LOS  ANGELES.  Cal. — Pioneer  Trans- 
fer Co.,  Calexico,  sub.  low  bid  to  county 
at  $38,850  for  imp.  Clara  St.  bet. 
Wright  and  Perry  Rds.,  1.69  mi.,  under 
R.  D.  I.  No.  264,  involv.  3203  cu.  yds. 
excav.,  20.465  sq.  yds.  shape  rdwy.,  20- 
465  sq.  yds.  concr.  pave.,  2  corr.  iron 
culvert,  one  reinforced  concr.  culv. ;  17,- 
892  ft.  shape  should.  Other  bids;  J. 
Paul  Benson.  $38,900;  Fry  Bros.  Coustr. 
Co..  39.500;  Griffith  Co..  $40,000;  Grun- 
wald  &  Tudor.  $40,300;  Geo.  R.  Curtis 
Pav.  Co..  $40,500;  J:  D.  Phillips.  $40,600; 
James  Martin,  $43,700;  R.  A.  Waftson, 
$44,301;  Williams  &  Singletary.  $44.- 
788.19;  Francisco  &  Ellington,  $50,- 
996.35. 
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SANTA  BARBAUA,  Cal.— S.  J.  KruU 
919  Spring  St.,  Santa  Barbara,  award- 
id  cont.  by  city  at  $22,031  tor  Imp. 
Barranca  Ave.,  bet.  Cliff  Dr.  and  its  so. 
end.  and  portions  of  other  sts..  involv 
o-m.  cone.  pave.  23c  sq.  ft.,  incl.  grade! 
curb  60c  ft.,  walk  16.75c  sq.  ft.,  main 
sewer    compl.,    $1460.    laterals.    $19    ea. 

SAN  DIEGO.  Cal.— Until  10:30  A.  M 
Jan.  5  bids  will  be  rec.  by  city  for  imp 
.Myrtle  St..  involv.  110.076  sq.  ft.  1%-ln 
asph.  concr.  pave,  with  4-in.  concr 
base,  12,072  sq.  ft.  concr.  walk,  2623  lin 
ft.  concr.  curb;  1911  act.  F.  A.  Rhodes 
city   engineer. 


S.-V.V  LUIS  OBISPO,  Cal.  —  E  A 
Blanch,  San  Luis  Obispo,  sub.  low  bid 
to  county  at  $3883  to  imp.  various  sts 
in  Pismo  involv.  2667  sq.  yds.  5-ln 
cone.  pave.  Other  bids:  Granite  Constr. 
Co.,  $4335;  Geo.  A.  Simpsun,  $7806.  Bids 
taken    under   advisement    until    Jan.    1. 


WATTS,  Cal.— Allied  Const.  Co.,  459 
E  3rd  St.,  Los  Angeles,  awarded  cont. 
by  city  at  $33,519  for  Imp.  Lark  St. 
bet.  Fern  St.  and  Santa  Anita  Blvd 
mvolv.  121,000  sq.  ft.  5-in.  cone,  pave 
19c  ft  23,120  sq.  ft.  walk  18c  ft.,  6450 
f-  curb  65c  ft.,  40  ft.  18-in.  galv.  iron 
culv.    $300. 


INGLEWOOD,  Cal.— J.  L.  McClaln, 
3452  W  Slauson  Ave.,  Los  Angeles, 
awarded  cont.  by  city  at  $17,605  tor 
imp.  Manor  Dr.  and  Manor  PI.,  involv. 
109,953  sq.  ft.  grade  1.75c  ft.,  33,261  sq. 
ft.  6-in.  cone.  pave.  18.75e  ft.,  76,692  sq. 
ft  5-in.  mac.  12c  ft.,  43  pillow  blks. 
60c  ea.,   18   %-in.   water  serv.   $12   ea. 


HAWTHORNE,  Cal.— Oswald  o.os., 
366  E  58th  St.,  Los  Angeles,  awarded 
cont.  by  city  at  $181,660  for  imp.  Prai- 
rie Ave.,  bet.  n.  and  s.  city  limits,  in- 
volving 10,150  lin.  ft.  grade,  665,016  sq. 
ft.  2-in.  Willite  surf,  on  4-in.  asph. 
cone,  base,  with  4-in.  disint.  gran,  sub- 
base,  16,856  ft.  curb,  33,712  sq.  ft.  gut 
29,008  sq.  ft.  3-in.  walk,  44.612  sq.  ft 
4-in.  walk  (all  walk  to  have  d.  g. 
sub-base). 


LOS  ANGELES.  Cal.— Until  11:30  a. 
m.,  Jan.  7th,  bids  will  be  rec.  by  secy, 
bd.  of  directors  of  South  Bay  Cities 
Sanitation  Dist.,  700  Hall  of  Records, 
for  constr.  of  main  trunk  sewer  line 
betw.  a  point  10  ft.  s.  of  boundary  line 
bet.  Hermosa  and  Redondo  and  a  point 
60  ft.  n.e.  of  P.  E.  Ry.  right-of-way, 
Hyperion.  Said  line  lying  within  "4 
mi.  of  the  ocean.  Plans  on  file  at  of- 
fice of  Hugh  R.  Pomeroy.  secy.  Cert, 
check  or  bond  1(1%.  Albert  K.  Warren, 
county  sanitation  and  drainage  engr. 
This  line  will  be  28,644  Un.  ft.  In  length 
and  consist  of  4585  ft.  24-in.,  8323  ft. 
27-in.  and  15.736  ft.  30-ln.  pipe,  with 
82  brk.  manholes  (cone,  bases).  Alter- 
nate bids  will  be  taken  on  reinf.  cone, 
and  vit.  pipe.  Spec,  call  for  unit  bids 
per  cu.  yd.  excav.  (approx.  78.000  cu. 
yds.),  per  lin  ft.  of  pipe,  and  per  man- 
hole. Included  in  the  work  are  1370 
cu.  yds.  cone,  for  pave,  (various  thick- 
nesses), and  1000  sq.  yds.  mac.  pave. 
In  addition  to  this  line  there  will  be 
included  compl.  sewage  pumping  plant, 
power  plant,  pumps,  bldgs.,  sumps,  2 
c.   i.   force   mains,   etc. 


HAMPTON 

ELECTRIC  AND  MFG.  CO. 
ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
525  HOWARD  STREET,  SAN  FRANCISCO 

MOTORS 

New  and  Used,  Bought,  Sold,  Exchanged,  Rented  and  Repaired 

Indnstrial  Light  and  Poorer  Installation 

Telephone  SUTTER  3266 
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HAWTHORNE,  Cal.— Geo.  H.  Oswald 
366  K  6Sth  St.,  Los  Angeles,  iiwurded 
cent,  by  city  at  $37,199  for  pave,  on 
New   Jersey   St. 


ISLETON,  Sacramento  Co.,  Cal.  — 
Town  votes  bonds  of  $50,000  to  pave 
streets. 


GLENDALE,  Cal.— John  W.  Hender- 
son, 120  S  Glendale  Ave.,  Glendale, 
sub.  low  bid  to  city  at  $19,958  to  Imp. 
Verde  Oaks  Dr.,  Verdugo  Rd.,  Plumas 
St.,  Cherokee  Lane,  Oceola  St.,  and 
Highline  Rd.,  involv.  76,875  sq.  ft. 
grade  at  ViC  ft.,  60,149  sq.  ft.  3-in. 
mac.  pave.  9c  ft.,  3968  ft.  curb  50c  ft., 
12,588  sq.  ft.  walk  16c  ft.,  578  ft.  head- 
ers incl.  in  pave.,  2153  ft.  8-in.  vit. 
sewer  $1.40  ft.,  10  m.  h.  $90  ea.,  3  jet. 
Cham.  $90  ea.,  4  1.  h.  $30  ea.,  47  hse. 
sewer  con.  $15  ea.,  water  pipe  compl. 
(incl.  630  ft.  4-in.,  1240  ft.  6-in.,  440 
ft.  8-in.  class  B  water  pipe,  2  6-ln. 
single  fire  hydrants),  $4350;  ornam. 
lights,   $820. 


KLAMATH  PALLS,  Ore.— City  plans 
to  const.  17-mi.  of  sewer  in  1925  at  a 
cost    of    $178,000. 


SANTA  BARBARA,  Cal. — A.  L.  Pen- 
dola,  1709  Chapala  St.,  Santa  Barbara, 
awarded  cont.  by  city  at  $11,819  to 
pave  Yanonali  St.,  bet.  Milpas  and  Vol- 
untario  Sts.,  involv.  5-in.  concr.  pave, 
with  H4-in.  asph.  concr.  surf.,  com- 
bined curb  and  gut.,  concr.  curb,  concr. 
cross-gut.,  walks,  driveways,  4-in.  vit. 
hse.   sewers;    1911   act. 


VALLEJO,  Solano  Co.,  Cal.  —  City 
council  plans  extensive  improvements 
to  sewer  system.  A  preliminary  report 
will  probably  be  made  by  City  Eng.  T. 
L).  Kilkenny  shortly. 


LOS  ANGELES,  Cal.— Thos.  Haverty 
Co.,  316  E.  8th  St.,  sub.  low  bid  at  $19, 
996  to  Bd.  Pub.  Wks.  for  sewer  in 
Parkman  Ave.,  bet.  Sunset  Blvd.  and 
Bellevue   Ave. 


SAN  GABRIEL,  Cal.— Until  7:30  p.  m. 
Jan.  13  bids  will  be  rec.  by  city  tor 
approx.  28,674  sq.  ft.  1-in.  oil  mac. 
pavei.,  incl.  grade,  in  Junipairo  ist.; 
Vrooman  act.  Cert,  check  or  bond  10%. 
Ira  H.   Stoufter,  city   clerk. 


SOUTH  PASADENA,  Cal. — Until  5  P. 
M.,  Jan.  12,  bids  will  be  rec.  by  city 
lor  reinf.  concr.  cover  slab  for  storm 
drain  208  ft.  in  length.  Spec,  may  be 
seen  at  office  of  city  engineer,  city  hall. 
Cert.  chk.  or  bond  10%.  All  bids  reed. 
Dec.    22   rejected. 


FRESNO,  Fresno  Co.,  Cal.— Until  Jan. 
8.  10:30  a.  m..  bids  will  be  rec.  by  H.  S. 
Foster,  city  clerk  (Res.  of  Inten.  25-D) 
to  const.  10-in.,  8-in.  and  6-in.  vit.  clay 
pipe  sewers  in  portions  of  North  H 
St.,  with  4-in.  on  10-in.,  4-in.  on  8-ln., 
and  4-in.  on  6-in.  wyes  for  each  lot 
frontage;  7  cem.  cone,  manholes.  1911 
Act.  Cert,  check  10%  payable  to  city 
req.  Plans  on  file  in  office  of  Wm. 
Stranahan,  city  eng. 


SANTA  BARBARA,  Cal.  —  County 
Surveyer  Owen  O'Neill  preparing  plans 
for  10%  mi.  roadway  to  be  built  bet. 
Lompoc  and  Harris  Sta.  under  the 
bond  issue  recently  voted.  Cost,  $110,- 
000,  A  similar  sum  will  be  expended 
on    constr.    of    bridge    in    Lompoc. 


SAN  JOSE.  Santa  Clara  Co.,  Cal.  — 
Council,  John  J.  Lynch,  clerk,  declares 
inten.  to  imp.  Oak  St.,  bet.  1st  and 
Palm  Sts..  involv.  grading  and  paving 
with  11,4 -in.  Warrenite-Bit.  surface  on 
3-in.  bituminous  cone,  base;  hyd.  cem. 
cone,  curbs  and  gutters;  cem.  cone, 
walks:  2  hyd.  cem.  cone,  storm  water 
inlets;  8-in.  vit.  pipe  drains;  concrete 
alley  driveways.  1911  Act  and  Bond 
Act  1915.  Protests  Jan.  12.  Win  .Popp, 
city  engineer. 


LOS  ANGELES,  Cal. — Thos.  Haverty 
Co.,  316  E  8th  St.,  awarded  cont.  by  bd 
pub.  wks.  at  $19,996  for  sewer  in  Park- 
man  Ave.,  bet.  Bellevue  Ave.  and  Sun- 
set Blvd. 


OAKLAND,  Cal.— Until  Jan.  15,  11 
a.  m.,  bids  will  be  rec.  by  Eugene  K. 
Sturgis,  city  clerk,  to  imp.  portions  of 
Florio  St.,  College  and  Claremont  Aves. 
involv.  grade  and  pave;  const,  curbs, 
gutters  and  walks;  storm  water  In- 
let; conduits.  1911  Act.  Cert,  check  lOiy 
payable  to  city  req.  Plans  on  file  in 
office  of  clerk.  W.  \V.  Harmon,  city 
engineer. 


Barber    Greene   Model    42    Loader 


other  Prominent 
Users  Are 

Pratt  Buil(Jlng 
Materials  Co. 

North   Beach   Auto 
Hauling  Co. 

Arthur   Hess 

Oakland    Paving   Co. 

California    Highway 
Commission 

Bates  and  Borland 

And   20  others 
All  Satisfied 


Sibley  Grading  &  Teaming  Co. 


SMITH-BOOTH-USHER  CO. 

Direct  Factory  RepresentatiTes  and  Distributors 

60-60  FREMO?fT  ST. 

Sntter  9&i  San  Franclgoo 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
City  council,  A.  L.  Banks,  clerk,  de- 
clares inten.  ((753)  to  imp.  Walnut  St. 
bet.  San  Joaquin  St.  and  w  line  of  Mc- 
Cloud  Addition,  involv.  grading;  const, 
comb.  cone,  curbs  and  gutters;  cone. 
walks;  pave  with  4-in.  crusher  run 
rock  base  with  2-in.  asph.  cone,  sur- 
face; const,  sanitary  sewer  consisting 
of  main  sewer,  liouse  branches,  man- 
holes, etc.  1911  Act  &  Bond  Act  1915. 
Protests  Jan  12.  W.  B.  Hogan,  city 
engineer. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
City  council,  A.  L.  Banks,  clerk,  de- 
clares inten.  (754)  to  const,  lateral 
sewers  with  wye  branches,  curved 
branches  and  manholes  with  automatic 
flushers  in  portions  of  pershing  Ave. 
1911  Act  &  Bond  Act.  1915.  Protests 
Jan.   12.  W.  B.  Hogan,  city  eng. 


LOS  ANGELES,  Cal.— Geo.  H.  Oswald, 
366  E.  5gth  St.,  awarded  cont.  by  Bd. 
Pub.  Wks.  at  $22,304  for  Topeka  pave, 
in  Parthenia  St.,  bet.  Gamut  PI.  and 
Woodley  Ave. 

Geo.  H.  Oswald,  awarded  contr.  at 
$17,595  for  impr.  41st  Dr.,  bet.  Western 
and  Van  Ness  Aves.,  involving  asph. 
pave.,  cem.  concr.  pave.,  curb,  gutter, 
bitum.    base^ipave. 

Geo.  H.  Oswald  awarded  contr.  at 
$20,668  for  cem.  concr.  pave.,  Waren- 
ite  pave.,  curb,  walk,  gut.,  etc.,  in  4l8t 
St.,    bet.   Western   and   Van   Ness   Aves. 


LONG  BEACH,  Cal. — City  has  adopt- 
ed spec,  for  new  drainage  system  on 
21st  St.  and  Hill  St.,  bet.  Pasadena  and 
Oregon  Aves.;  $81,000.  R.  D.  Van 
Alstine,    city    engineer. 


VENICE,  Cal. — Election  will  be  held 
Jan.  17,  for  $3J5,000  sewer  bond  issue, 
proposed  for  sewer  system  and  con- 
nections with  the  Los  Angeles  outfall 
at  HyperfOn. 


SEBASTOPOL,  Sonoma  Co.,  Cal. — 
Proctor  &  Cleghorn,  Rosenberg  Bldg., 
Santa  Rosa,  at  $7538.47  awarded  cont. 
to  pave  3  blocks  in  Calder  Ave.  with  5- 
in    cone,    curbs    and    gutters. 


BLYTHE,  Cal.— .\.  C.  Fulmor,  646  W. 
7th  St.,  Riverside,  city  engr.  of  Blythe, 
reports  proceedings  have  been  started 
for  6-in.  concr.  pave,  on  Main  St.,  %- 
mi.      Protests,    Jan.    12. 


SA.XTA  BARBARA,  Cal.— Until  10  a. 
m.,  Jan.  7,  bids  will  be  rec.  by  City 
Mgr.  Herbert  Nunn  for  constr.  trunk 
and  interceptor  sewers  as  follows:  (1) 
Garden  St.  trunk  sewer:  1690  ft.  33-in. 
and  590  ft.  42-in.  pipe,  m.  h.;  (2)  Quln- 
ientos  St.,  interceptor:  470  ft.  18-in. 
and  S6  ft.  24-in.  vit.  pipe,  r  m.  h.;  (3) 
Boulevard  interceptor:  925  ft.  16-in. 
and  2382  ft.  14-in.  vit.  pipe,  6  m.  h.; 
(4)  Palm  Ave.  interceptor:  161  ft.  18- 
in.,  524  ft.  20-in.,  188  ft.  22-In.  vit.  pipe 
3  m.  h.;  (6)  Montecito  St.  sewer;  255 
ft.  6-in.  vit.  pipe;  (7)  relaying  existing 
side  connections;  (8)  remove  approx. 
1500  ft.  existing  33-in.  cone,  sewer. 
Plans  on  tile  at  office  Citv  Engr.  Geo. 
D.     Morison.     Cert,     check    10%. 


S.-\NTA  BARBARA,  Cal.— Until  5  p. 
m..  Jan.  2,  bids  will  be  rec.  bv  city 
tor  4-in.  asph.  mac.  pave.,  cone,  drive- 
ways, comb,  curb  and  gut.,  6-in.  vit. 
sewer,  4-in.  hse.  sewers,  in  Tremento 
Rd..  bet.  Mission  Ridge  Rd.  and  Moun- 
tain Dr.;  1911  Act.  Geo.  D.  Morri<?on, 
city   engineer. 


LOS  ANGELES,  Cal.— Bids  will  be 
asked  by  bd.  pub.  wks.  within  60  days 
for  const,  of  Arroyo  de  la  Cacatella 
storm  drain  planned  to  serve  the  West 
Pico,  Wilshire  and  Hollywood  dists., 
about  16  sq.  mi.;  est.  to  cost  $2,500,000 
and    $4,000,000. 


SEAL  BEACH,  Cal.— Griff ith  Co.,  502 
L.  A.  Ry.  Bldg.,  Los  Angeles,  sub.  low 
bid  to  city  at  $33,539  for  imp.  5th,  6th 
and  portions  of  7th,  8th  Sts.  and  Cen- 
tral Ave.  (res.  in.t  No.  120),  involv. 
grade  at  2c  sq.  ft.,  5-in.  cone,  pave  at 
15. 8e  sq.  ft.,  5-in.  cone.  pave,  with 
Topeka  wearing  surf,  at  20c  sq  ft 
curb  at  55c  lin.  ft.,  walk  at  19c  sq,  ft., 
Topeka  wearing  surf,  at  7c  sq.  ft 
Other  bids:  H.  H.  Peterson,  $36,010-  b' 
R.    Ford,    $36,907. 
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LONG  BEACH,  Cal. — Proceedings  for 
storm  drain  in  Molino  Ave.,  in  dist. 
bounded  by  Junipero  and  Redondo 
Aves.,  and  Anaheim  St.  and  the  ocean 
have  been  tabled  by  the  council  on  the 
ground  that  no  petition  has  been  filed 
by  property  owners  affected.  Est.  cost 
$200,000.  R.  D.  Van  Alstine  protested 
this  action  as  he  stated  many  imprvts. 
would  be  held  up  pending  the  instal- 
lation  of  the  storm  drain. 

VENICE.  Cal. — Jan.  19  has  been  for- 
mally adopted  by  council  as  date  for 
$.125,000  sewer  and  bond  issue.  T.  H. 
Hanna.    city   clerk. 

SANTA  ANA.  Cal.— Until  7:30  p.  m., 
Jan.  5.  bids  will  be  rec.  by  citv  for 
sewer  in  Myrtle  St.,  bet.  Artesia  and 
Daisy  Sts. :  6530  ft.  6-in.  main  sewer, 
3645  ft.  8-in.  pipe,  25d  ft.  10-in.  pipe, 
etc.:  1543  ft.  12-in.,  all  incl.  trenchiner. 
etc.;  29  m.  h.,  6  f.  t.,  2  1.  h..  1283  ft. 
remov.  old  pipe;  1915  act.  Nat  H.  Neff, 
city   engineer. 
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ft.  bitum.  base  pave,  9c;  (4)  984,363 
sq.  ft.  Warrenite-bitul.  pave.,  28c;  (5) 
22,552  ft.  curb,  55c;  (6)  29,541  sq.  ft. 
gut.,  23c;  (7)  reinf.  concr.  culv.,  $1900- 
$(8)  cem.  pipe  san.  sewer.  $40,700;  (9) 
wood  guard  ran,  $1500;  (10)  corr.  iron 
pipe  culv.,  $400;  (11)  vit.  pipe  culv 
$60.     Other  bids: 

Grlffth  Co.— (7)  $65,000;  (2)  25c;  (3) 
10c;  (4)  30c;  (5)  65c;  (6)  24c;  (7)  $1600 
(8)    $32,000;    (9)    $2500;    (10)    $300;    (11) 

L.  A.  Paving  Co. — (1)  $51,000;  (2) 
25c;  (3)  10c;  (4)  31c;  (5)  60c;  (6)  26c; 
(7)  $2800;  (8)  $44,500;  (9)  $1500;  (10) 
$750;     (11)     $100. 

Tryon  &  Brain — (1)  $38,000;  (2)  21c; 
(3)  10c;(  4)  29c;  (5)  60c;  (6)  24c;  (7) 
$2400;  (8)  $44,000;  (9)  $1500;  (10)  $900; 
(11)     $60. 

Warren  Constr.  Co. — 1)  $48,500;  (2) 
23c;  (3)  9c:  (4)  29c;  (5)  60c;  (6)  23c; 
(7)  $2400;  (8)  $43,000;  (9)  $1700;  (10) 
$850;    (11)    $75. 


TjOS  ANFELES,  Cal. — Pioneer  Trans- 
fer Co..  Rte.  8,  Box  177.  Alhambra, 
awarded  cont.  by  county  at  $38,850  for 
impr.  Clara  St.,  bet.  Wright  and  Perry 
Rds.,  1.69  mi.,  under  R.  D.  I.  No.  264, 
involv.  3203  cu.  yds.  excav.,  20,465  sq, 
yds.  shape  rdwy..  20,465  sq.  yds.  concr. 
pave.,  2  corr.  iron  culv.,  one  reinf. 
concr.  culv..    17,892    ft.   shape   should. 


LOS  ANGELES,  Cal.— Griffith  Co.,  L. 
A.  Ry.  Bldg.,  sub.  low  bid  to  Bd.  Pub. 
Wks.  to  imp.  Slauson  Ave.,  bet.  167.94 
ft.  e.  of  Wilton  PI  and  8th  Ave.,  in- 
volv. grade  at  $8000;  298  sq.  ft.  concr. 
pave.,  33c;  209,345  sq.  ft.  Warrenite- 
bitul.  pave.,  27.9c:  802  ft.  curb.  70c: 
3328  sq.  ft.  walk,  20c;  8939  sq.  ft.  gul. 
33c;  reinf.  concr.  culv.  $175;  3557  ft. 
cem.  pipe  hse.  sewers,  $1.15;  7000  sq.  ft. 
bitum.    base    pave.,    10c. 


SALINAS,  Monterey  Co.,  Cal.— Super- 
visors have  authorized  grading  and 
graveling  of  portion  of  San  Lucas- 
Coalinga  lateral  for  which  $25,000  has 
been  provided  in  budget.  A  tax  will 
be  levied  to  finance  additional 
stretches  of  the  road.  Howard  Cozzens, 
county    surveyor. 


LOS  ANGELES,  Cal. — Geo.  H.  Os- 
wald. 366  E.  58th  St.,  sub.  low  bid  to 
Bd.  Pub.  Wks.  to  imp.  Vermont  Ave., 
bet.  Manchester  Ave.  and  165th  St., 
involv.  (1)  grade  at  $40,000;  (2)  1728 
sq.    ft.    concr.    pave.,    20c;    (3)    12,425   sq. 


FRESNO,  Fresno  Co.,  Cal. — J.  B. 
Woodson,  division  engineer  for  State 
Highway  Commission,  estimates  cost 
of  proposed  Piute  Pass  highway,  bet 
$1,000,000  and  $1,470,000;  32  mi.  in 
length.  Segregated  estimates  of  cost 
follow:  North  Lake  to  Piute  Pass,  6 
mi.  at  $70,000  per  mile;  Piute  Pass  to 
mouth  of  Piute  creek,  15  mi.  at  $50,000 
per  mi.;  Mouth  of  Piute  Creek  to  west 
end  of  Blaney  Meadows,  7  mi.  at  $20,- 
000  per  mi.;  West  end  of  Blaney 
Meadows  to  Florence  Lake,  4  mi.  at 
$40,000     per     mi. 


Auto    Supplies 


.at  Cut   Rate. 


EVERYTHING    FOR    YOUR    MACHINE 


Zimmerlin  Bros.  Co. 


3190  MISSION  ST. 

Junction   Valencia 


Established    1907 

24  VAN  NESS  AVENUE 


Phone   Harket  S926 


Near  Market 
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o  ^"°?„-5^?^*^^^'^S'  Cal.— Warren  Constr. 
IM  •  T?,^H^  wt  ^^\^  ?»■•  ^"b.  low  bid  to 
M  -T^  "'';>  ^  "^^^  '°  ""P-  Alpine  St.,  bet. 
N.  -Broadway  and  Figueroa  St.,  involv 
grade  at  $6930;  34,555  sq.  ft  concr 
pave.,  20c;  148,456  sq.  ft  WarrenVt.: 
Htul  pave  26c:  4525  ft.  curb,  60c?  7074 
Iin.  ft.  walk,  20c;  7181  sq.  ft.  gut  25c- 
storm  drain,  $70;  57  ft  hso  o™  ' 
$75-    2!>Qn   on     ft     !,!*  i      ^*-    sewers, 

t^o    imp     Bay  'st.,    bet.  1irs'l'^al?ey^w'°o'^ 

grade  It  ^3?nn ''?,''  ^'''^°''  St.,"^  involv' 
graae  at  J3500  (lump  sum):  9819  ^n 
ft.    concr.    pave.,    23c    ft.;    84,538    so     fT 

•surf,    idc    n.     '■   "•  ^arrenite  wearing 
Geo.    H.    Oswald,    366    E.58th    St      low 

Ave's"''im;,"r  d^;r'rn'o';vn'*"<'  '^'^'^««'" 
dist    No     21     i^Li  "..^'^    municipal 

1.016  656'  so  f  \^  "■  ^'"?<'«  ^'  $35,000; 
2l4c-  48  340  fV  ^^a'-!;enite.bitul.  pave. 
f'''wal.t'irc;  %^"o%''^-:  iii:\%r- 

"S^rr:ri^$3f!f?? 

EHl^|a^ir;iS?;e 

^a^-|aii:HjSilS; 

^  LOS  ANGELES,  Cal F    T     r>„„ 

233    W     Rsth    Di  il'    ,       ^-  JJunaffan, 

.•u'b.\.fs^"l,P  v,|,^^o ',°-  <?J^  %^£ 

compl.    in    Central    Ave      bet     Flnrl^ 
and  Manchester  Avel       Other  b^ds       n 
il^fnfn^  ^  '-'°-  "".250,  i    M.  Dereni?- 
$14.-,,000;    Leo    Miletich,    $147  000      jShn 

iit.'h^"'  '-"'■laR  &  Eebek,  $166  000-  S 
fv  r'£^  "'i.^,^-  P-  Radich!  $167  447: 
V  •o'^'siSk  l-P'*^?'  Thos.'H.  hI'vcJ: 
^.  «.-,?■•■  *lp,8o8:  M.  Miller,  $206,000 
fecuer  invoic.  pipe  from  8-in.  to  15-in 

i^f/^-"^'  DIEGO,  Cal.— Council  declares 
Fulton  3s'rd"'R  '"^^^  «y««<^™  to  iervl 
p.'X.'  llY7'^46^?i"n^^°f  .'  t^rrnch°"i^-ft^'^-; 

"^.•^dt^^;^^^^A/'k"fr^ii;n-g 

lo  i«-^1««P:  60  lin.n.  trench  8  f?  to 
10  ft.  deep;  8142.66  Iin.  ft.  6-in  cem 
<=°t"<^;  P'P^'  20  m  h.,  8  dead  ends  ""*• 
con  nif^,  ir''  '°  ""P-  Voltaire,  Ba- 
con Defoe  Sts.  and  West  Pt  Loma 
Blvd.,  mvolv.  393,158.4  sq.  ft  l^^-Tn 
asph.  cone,  pave,  on  3-in.  bitum  base^ 
1014  cu.  yds.  earth  excav;  32  "u.  yds" 
o^Ii^i ''Jf^^J;  "2  cu.  yds.  earth  embank! 
iin  ft  l^-  '■  "^^"'-  '^°"'^-  walk;  1365.2 
ft    «  h  '^'""-  '=°"'^-  <="'"b:  1619.4  Iin. 

ft.  8-in.  cem.  cone,  curb;  five  6-in.  cera 
cone,  sewer  laterals;  five  4-in  cem 
ccnc.    sewer    laterals;    44    Iin.    ft.    of   12- 

f'  f'  rV,^^"1-  "?.""•  ''"'^■■'  1  curb  inlet, 
r.  A.   Rhodes,   city  engr. 


SUBSCRIPTION  BLANK 


Cut  Out   and  Mall  Today 


-192.. 


TO  BUILDING  A.ND  ENGINEERINQ  NEWS, 

818  Mission  Street,  San  Francisco,  Calif. 

Seud  me  Building  and  Engineering  News  for  one  year,  commencing  with  next  issue,  for  which 

I    enclose  checli  for  $.'l.00    (Remittance    mnKf   accompany   order) 


Name    

Sircct  and  No. 
Citv    


.Slfltf 
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Contracts    Awarded    Liens, Acceptances,  Etc. 


BUILDING  CONTRACTS 


SAN    FKAPrCIgCO    COUNTY 


$1,000  and  Over  Resorted 

The    following    la    an    Index    for    the 
contractu  In  this  Issue. 


No. 

Owner 

Tuntractor 

Amt. 

5305 

Owner 

2300 

5306 

McLaughlin 

Owner 

5307 

Reilly 

5308 

Newsom 

Reilly 

15000 

5309 

Bell 

Bowes 

5310 

Post 

Bateman 

39787 

5311 

Post 

Central 

14954 

5312 

Post 

Atlas 

5313 

Post 

Mission 

155216 

5314 

Post 

Petersen 

36960 

5315 

Southern 

Farrar 

5316 

Southern 

Sunset 

250 

5317 

Butler 

Parkside 

5250 

5318 

Conjulusa 

Grigg 

1650 

5319 

McCarthy 

Owner 

6000 

5320 

Myers 

Britt 

5000 

5321 

Tulh 

Larsen 

1000 

5322 

Armstrong 

Hurley 

3000 

5323 

Whitbeck 

Owner 

5324 

Eckman 

Eckman 

3000 

5325 

Hexberg 

Owner 

5326 

Senner 

Hamill 

8000 

5327 

Santilippo 

Hamill 

5328 

Johnson 

Owner 

30000 

5329 

S.    F. 

Meyer 

6330 

Fritz 

Owner 

500000 

5331 

Pacific 

Bach 

15,384 

5332 

Moss 

arrett 

9426 

5333 

Pacific 

Bach 

115384- 

5334 

Moss 

Barrett 

9426 

5335 

Altvater 

Meyer 

6000 

5336 

Hjulmand 

Meyer 

3000 

5337 

Feltman 

Owner 

5338 

Erickson 

Owner 

4000 

5339 

Lang 

Owner 

5340 

Laux 

Mangels 

12889 

5341 

Buschke 

3934 

5342 

Pacific 

Mallott 

59485 

5443 

Larsen 

Owner 

8000 

5344 

Costello 

Owner 

5345 

Costello 

Owner 

3000 

5346 

Robinson 

Magill 

6000 

5347 

Peters 

Fetz 

5348 

Briscoe's 

San    Francisco 

3000 

5349 

Cummings 

Heyward 

4200 

5350 

Gawthorne 

Owner 

6000 

5351 

Cipowsky 

Owner 

1000 

5352 

Bracq 

Kaufman 

1400 

5353 

Y.   W.   C.   A 

Hoyt 

4500 

5354 

Call 

MacDonald 

1000 

5355 

Kewton 

Owner 

1000 

5356 

McDonald 

Owner 

21000 

5357 

Johnson 

Owner 

14000 

5358 

Magill 

Owner 

13000 

5359 

Cattolica 

Hannah 

28000 

5360 

Nelson 

Owner 

11000 

5361 

Nelson 

Owner 

24000 

5362 

Anderson 

Meyer 

16723 

5363 

Vayssie 

Jensen 

188781 

5364 

Vayssie 

Maundrell 

10800 

5365 

Vayssie 

Crown 

10170 

5366 

Vayssie 

Peterson 

10776 

5367 

Vayssie 

Gilley 

33616 

5368 

Nelson 

Erickson 

8390 

5369 

Southern 

Porter 

437 

5370 

Schroth 

Coburn 

1500 

5371 

Ferrando 

O'Connor 

4000 

5372 

Meyer 

Owner 

8000 

5373 

French 

Larsen 

7850 

5374 

McTeriian 

Lindsay 

4500 

5375 

Miller 

Owner 

3000 

5376 

Samuelson 

Owner 

3700 

5377 

Howell 

Farquharson 

6000 

5378 

Storms 

Petersen 

9000 

5379 

Meyer 

Owner 

12000 

5381 

Anderson 

Anderson 

18000 

5382 

Pacific    Tel. 

Fuller 

52700 

5383 

Pacific   Gas 

Musto 

27279 

Owner — G.   R.  Newsom,  12  Romona  Ave 

San    Francisco. 
Architect — J.     C.     Hladikk     Monadnock 

I'.ldg.,    San    Francisco. 
Contractor — P.   J.   Reilly,   180  Jessie  St., 

San   Francisco.  ^15,000 


(r,?,»\\)  S  ELLIS  137-6  E  Larkin.  2- 
J^tory  and  basement  reinforced  con- 
crete  garage. 

Owner — Margaret  Bell  and  E.  H.  Denke 

Architect— E.  H.  Denke,  1317  Hyde  St., 
San    Francisco. 

Contractor — Bowes  and  Bell,  1317  Hyde 
St.,    San    Francisco.  $55,000 


Owr 


DWELLING 

(5305)  W  VICTORIA  223  N  Garfield. 
1-story  and  basement  frame  dwell- 
ing. 

Owner— J  W.  Rogers,  1239  6th  Ave.. 
San    Francisco. 

Architect — I.  I.  Irvine,  New  Call  Bldg., 
San   Francisco.  $2300 


CLUB  BLDG. 

(5310)  S  POST  110  E  Mason  E  110-7% 
xS  137-6.  Carpentry  and  wood- 
work, mill  work,  rough  hardware, 
etc.,  for  club  building. 
er — Post  Street  Investment  Co., 
823  Insurance  Exchange  Bldg.,  San 
Francisco. 
Architect — Willis    Polk    &    Co.,    Hobart 

Bldg..    San    Francisco. 
Contractor — Wm.    Bateman,     1913    Bry- 
ant   St.,   San    Francisco. 
Filed    Dec.    24,    '24.      Dated    Dec.    24,    '24. 

As    work    progresses 75'?!> 

."iO     days     affer 25% 

TOTAL  COST,  $39,787 
Bond,  $19,893.50.  Surety,  Hartford  Ac- 
cident &  Indemnity  Co.  Limit,  150 
days.  Forfeit,  none.  Plans  and  speci- 
fications filed. 


STORE 

(5306)  S  ELLIS  110  B  Jones.  1-story 
and  basement,  mezzanine  floor  con- 
crete   store. 

Owner  —  James  L.  McLaughlin,  251 
Kearny    St.,    S.    P. 

Architect — W.  A.  Stephen,  251  Kearny 
St.,   San   Francisco.  $10,000 


APARTMENTS 

(5307)      E    GUERRERO    100    N    20th.    3- 

story     and     basement     frame      (7) 

apartments. 
Owner — W.   E.   Burns,   1701   Dolores   St., 

San    Francisco. 
Architect — .L     C.     Hladik,     Monadnock 

Bldg.,   San    Francisco. 
Contractor— F.  J.   Reilly,  180  Jessie  St., 

San   Francisco.  $15,000 


(5311)      CONDUIT      SYSTEM      WIRING 
for  lighting     power,     fire     alarms, 
signals   and    telephones    on    above. 
Contractor — Central     Electric     Co.,     179 

Minna  St.,  San  Francisco. 
Filed  Dec.  24,  '24.     Dated  Dec.  24,  '24. 

Payments    same    as    above 

TOTAL  COST,  $14,954 
Bond,  $7477.  Surety,  Hartford  Acci- 
dent &  Indemnity  Co.  Limit,  150  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


APARTMENTS 

(53081      E    GUERRERO    80    N    20th.      3- 

story    and      basement      frame      (7) 

apartments. 


(5312)    HEATING    AND    VENTILATING 
oil    storage      tank,      motors,      fans. 
grilles,   etc..  on   above. 
Contractor — Atlas   Heating   &    Ventilat- 
ing   Co  ,    454    4th    St.,    S.    F. 
Filpd    Dec.    24.  '24.      Dated   Dec.   24,   '24. 

i'ayments    same    as    above 

TOTAL  COST.  $36,945 
Bond.  $18,472.50.  Surety,  Hartford  Ac- 
cident &  Indemnity  Co.  Limit,  150 
days.  Forfeit,  none.  Plans  and  speci- 
fications  filed. 


STOCKHOLDERS  AUXILIARY  CORP. 


INSURANCE 


(fire 

surety  bonds 
casualty 


PHONE  DOUGLAS  6000 
550  MONTGOMERY  ST. 
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(5313)      EXCAVATING.    CONCRETE, 
structural       steel,       waterproofing, 
sidewalks,  etc.,  on  above. 
Contractor — Mission    Concrete    Co.,    125 

Kissling-  St.,  San  Francisco. 
Filed   Dec.   24.   '24.      Dated    Dec.   4.   '24. 

Payments    same    as    above 

TOTAL  COST.  J155.216 
Bond,  $77,608.  Surety,  Hartford  Acci- 
dent &  Indemnity  Co.  Limit,  forfeit, 
none.     Plans   and   specifications  filed. 


(5314)        PLUMBING,      GAS      FITTING, 

etc..    on    above. 
Contractor — C.     Petersen    Co.,     390     6th 

St.,   San   Francisco. 
Filed  Dec.  24,   1924.  Dated  Dec.  24.   1924. 
Payments   same   as   above. 

TOTAL  COST.  $36,960 
Bond,  $18,490.  Sureties,  Hartford  Ac- 
cident &  Indemnity  Co.  Forfeit,  none. 
Limit,  150  days.  Plans  and  specifica- 
tions none. 


EXCAVATING 

(5315)  BRYANT  ST..  bet.  Fremont  & 
First  Sts.  All  work  for  removing 
rock    slide    and    clear    trock. 

Owner — Southern  Pacific  Co.,  55  Maf- 
ket  St.,   S.   F. 

Architect — None. 

Contractor — Farrar  &  Carlin,  185  Stev- 
enson   St.,    S.    F. 

Filed  Dec.  24,  1924.  Dated  Dec.  23,  1924. 

On    completion     75% 

Usual   35  days    25% 

TOTAL  COST.   $203.63 

Bond,     sureties,     forfeit,     limit,     none. 

Plans    and    specifications    not    filed. 


FIRE    ESCAPES 

(5316)       W     THIRD     E     of     King.       All 
work    for  counter   balanced    fire   es- 
cape  ladders   on    S.    P.   Co.'s   bldg. 
Owner — Southern    Pacific    Co..    55    Mar- 
ket   St..    S.    F. 
Architect — None. 
Contractor  —  Sunset    Iron    Wc 

Harrison    St..    S.    F. 
Filed  Dec.  24,  1924.  Dated  Dec. 

On    completion     75% 

Usual   35   days    25% 

TOTAL  COST,  $250 
Bond,  sureties,  forfeit,  none.  Limit, 
Dec.  29.  1925.  Plans  and  specifications 
not    filed. 


964 
1924. 


FAKME  BLDGS. 

(5317)  W  EIGHTEENTH  AVE.  125  N 
Taraval  N  25  x  W  120.  All  work 
for  three  1-story  and  basement 
frame    bldgs. 

Owner — Patrick  and  Wilhelmina  But- 
ter.   618    Crocker    Bldg..    S.    F. 

Architect — Chas.  F.   Strothoft,  2274  16th 


St.,    S.    F. 


618 


Contractor — Parkside     Really     Co.. 

Crocker  Bldg..    S.    F. 
Filed  Dec.  24,  1924.  Dated  t^-?"    1"=.   1924. 

Frame     work     completed     ..    M312 

Brown    coated    1312 

Completed      1312 

Usual    35    days     1312 

TOTAL    COST.    $5250 


Uond.  sureties,   forfeit,  none.   Li"iit 


120 


days.      Plans    and    specification.!    filiJ. 


Gen- 


DWELLING 

(5318)      NO.     72    MANCHESTER. 

eral  repairs  for  dwelling. 
Owner — C.    Conjulusa,    Premises. 
Architect — None. 
Contractor — R.     Grigg.     2971     San     Jose 

Ave.,   San  Francisco.  $1650 


DWELLINGS 

(5319)  W  NINTH  AVE  170.72  and 
197.82  N  Noriega.  Two  one-story 
and    basement     frame     dwellings. 

Owner — John  E.  McCarthy,  1479  12th 
Ave.,   San   Francisco. 

Architect — None.  $3000    each 


SHOP 

(5320)  S  FOLSOM  137-6  E  Seventh. 
One-story  and  mezzanine  floor  con- 
crete shop. 

Owner — L.  A.  Myers,  68  Post  St.,  San 
Francisco. 


Blvd.,    S.    F. 


MARQUEE 

(,'.321 )  NE  CALIFORNIA  &  KEARNY 
Erect    marquee. 

Owner — Tulh.  JIarten  &  Lauray,  Grand 
Union   Hotel,   San   Francisco. 

Architect — None. 

Contractor — H.  H.  Larsen  Co.,  Monad- 
nock   Bldg.,   S.  F.  $1000 


ALTERATIONS 

(5322)      NO.    3376    TWENTIETH.      Raise 

and  make  repairs  for  flats. 
Owner — Alma    R.   Armstrong.    Premises 
Architect — None. 
Contractor— P.   J.    Hurley.    146    Herman 

St.,  San  Francisco.  $3000 


DWELLING 

(5323)      NE  FLORENTINE  90  W  Morse. 

One-story      and      basement      frame 

dwelling. 
I'n^r — G.    Witbeck,   3066   22nd   St.,   San 

$3000 


DWELLING 

(5324)    W   TWENTY-THIRD  AVE   175-8 

N  Irving.     One-story  and  basement 

frame    dwelling. 
Owner— A.    O.    and    L.    W.    Eckman,    525 

Irving    St.,    San    Francisco. 
Architect — A.    O.     Eckman,     525     Irving 

St..  San  Francisco. 
Contractor — A.    O.    Eckman,    525    Irving 

St.,  San  Francisco.  $3000 


FLATS 

(5325)  W  TWENTY-FIFTH  AVE.  160 
N  Balboa.  2-story  and  basement 
frame    (2)    flats. 

Owner — C.     Hexberg,     286     Liberty     St., 

San    Francisco. 
Achitect — C.   O.   Clausen,   Hearst   Bldg., 

San   Francisco.  $8000 

FLATS 

(5326)  S  BALBOA  57-6  W  28th  Ave. 
2-story  and  basement  frame  (2) 
flats. 

Owner — Wm.  Senner,  755  25th  Ave.,  San 

Francisco. 
Architect — None. 
Contractor — Thos 

St.,    San   Fran 


Hamill,    6140    Geary 
SCO.  $8000 


FLATS 

(5327)  W  MALLORCA  187  212  238  S 
Beaoh.  Three  2-story  and  base- 
ment frame  flats  (2  flats  in  each 
building). 

Owner — P.  Sanfilippo.  902  Cortland 
Ave.,    San    Francisco. 

Architect — None. 

Contractor — Thos.  Hamill,  6140  Geary 
St.,   San   Francisco.  $9000   each 


AND     GOUGH      STS. 
basement    frame    (18) 


APARTMENTS 
(5328)      SE    BAY 
Three-story    and 

apartments. 
Owner — Chas.  A.  Johnson,  1905  Laguna 

St..    San    Francisco. 
Architect    —    Baumann    and    Jose,    251 

Kearny   St.,    S.    F.  $30,000 


DWELLINGS 

(5329)      S  DAY  30    55   SO   105    130   155    E 

Castro.    Six    1-story    and    basement 

frame    dwellings. 
Owner — S.    F.    Home    Building    Co.,    603 

First    Natl.    Bank    Bldg.,   S.    F. 
Architect — None. 
Contractor — Meyer  Bros.  603  First  Natl 

Bank  Bldg.,  S.  F.  $3000  each 


(5330)  NW  MASON  &  S.\CRAMENTO 
Street-s.  S-story  and  basement  class 
.\    (32)    apartments. 

0%-ner — Eugene  N.   Fritz,   Jr. 

Architect  —  Edward  E.  Young.  2002 
California    St.,    S.   F.  $500,000 


FLATS   &   STORES 

(53311  NE  LIZZIE  ASD  MISSIO.V  STS 
3-story  and  basement  frame  (4) 
flats    and    stores. 

Owner — M.    D.   Ashe,   care   contractor. 

.Architect  —  Gustave  Stahlberg.  Flat- 
iron    Bldg.,   S.   F. 

Contractor — Mever  Bros..  1  Montgom- 
ery  St..   S.   F.  $15,000 


STORE   &   FL.4T 

(5332)      N    PACIFIC    137-6    E    Stockton. 

2-story    brick    store    and    flat. 
Owner — D.    Knhn. 
-Architect — None. 
Contractor — Frank  H.  Nelson  4617  17th 

St..    Pan    Fancisco.  $6000 


RKSTDEXCE 

.\'0.    3  80  EDGEHILL  WAY.   3-story  and 

ba.^ement    frame    residence. 
Owner — Gen.    H.    Dyer.    U    San    Benito 

Wav.    San    Francisco. 
Archill  ct— None.  $18,000 


for 


BUILDING 

(53331      140    NEW    MONTGOMERY    ST, 

Marble      and      terraz^o      work 

Coast    Division    building. 
Owner    —    Pacific    Telephone    &    Tele 

graph    Co.,   333    Grant   Ave.,   S.    F. 


Architect — J.   R.   Miller,   T.  L.   Pflueger 
and   A.    A.    Cantin,    Foxcroft   Bldg., 
San    Francisco. 
Contractor — J.    E.    Bach    Co.,    1533    San 

Bruno   Ave.,    San    Francisco. 
Filed  Dec.  26,  1924,  Dated  Dec.  23,   1924 

Each     month     75% 

38    days    after    25% 

TOTAL  COST,  $115,384 
Bond,  $115,384;  Sureties.  Continental 
Casualty  Co.;  Forfeit.  Limit,  none; 
Plans   and  specifications   filed. 


BUILDING 

(5334)  N  MINNA  175  E  4th  25  x  80. 
All  work  for  1-story  and  base- 
ment class   C  building. 

Owner — Monroe  L.  Moss.  2685  Pacific 
Ave..  San  Francisco. 

.Architect — R.  W.  Jenkins.  918  Harri- 
son   St..    San    Francisco. 

Contiactor — Barrett  &  Hilp.  918  Harri- 
son   St.,    San    Francisco. 

Filed  Dec.   26.   1924.   Dated  Dec.   2,  1924. 

1st    and    15th    each    month 75% 

Usual    35    days    25% 

TOTAL   COST,    $9426 

Bond,    Forfeit,    none;    Limit,    55    days: 

Plans  and  specifications,   none. 


DWELLINGS 

(5335)  E  TWENTY-SIXTH  AVE.  225 
and  250  N  UUoa.  Two  one-story 
and   basement    frame   dwellings. 

Owner — W.   F.   Altvater,    %   Contractor. 
Architect — None. 

Contractor — Meyer  Bros.,   603  First  Na- 
tional  Bank   Bldg.,  S.   F.        $3000   ea 
DWELLING 

(5336)  W  NINTH  AVE  250  S  Lawton. 
One-story  and  basement  frame 
dwelling. 

Owner — Hans  &  Doris  Hjulmand,  % 
Contractor. 

.Architect — None. 

Contractor — Meyer  Bros..  603  First  Na- 
tional Bank  Bldg.,   S.   F.  $3000 


odel 


ALTERATIONS 

(5337)      NO.     930     MARKET. 

front  for  store. 
Owner — Feltman     &    Curme    Shoe    Co., 

979  Market  St.,  San  Francisco. 
Architect — M.   E,   Shaw,   979   Market   St  . 

San    Francisco.  $3000 


DWELLING 

(5338)  W  PLYMOUTH  137-6  S  Graf- 
ton. One-story  and  basement  frame 
dwelling. 

Owner — E.  Erickson.  525  19th  Ave.,  San 
Francisco. 

Architect — None.  $4000 


DWELLING." 

(5339)  W  TWENTY-FIRST  AVE.  i,9, 
206.  233,  260,  287.  3)4,  341  and  4«8 
E  Judah.  Eight  one-story  and 
basement   frame   dwellings. 

Owner — Lang  Realty  Co.,  219  First  Na- 
tional   Bank    Bldg.,    San    Francisco. 

Architect — Harold  G.  Stoner,  219  First 
National  Bank  Bldg.,  S.  F. 

$3500  each 


RESIDENCE 

(5340)      LOT  5  BLK  33,  Forest  Hill  Ex- 
tension.     All    work    for   frame    resi- 
dence. 
Owner — H.  G.  and  M.  S.  Laux,  887  Bush 

St.,   San    Francisco. 
Architect — Harold    Stoner,    First    Nafl. 

Bank   Bldg.,   San   Francisco. 
Contractor — Mangels     Bros.,     4792    Mis- 
sion  St.,   San   Francisco. 
Filed  Dec.   27,  '24.     Dated  Dec.  27,  '24. 

Frame    up    $3222.37 

Brown    coated     3222.37 

':'ompleted    and    accepted 3222.38 

Usual     35     days 3222.38 

TOTAL  COST,  $12,889.00 
Bond,  $6444.75.  Sureties,  John  A.  F. 
Steimke  and  Theresa  Gamma.  Limit, 
L20  days.  Forfeit,  none.  Plans  and 
.■specifications   filed. 


ALTERATIONS 

(5341)      NO.    1375   POTRERO   AVE.     All 

work  for  alterations  to  building. 
Owner — Jewell    Steel    &    Malleable    Co., 

1315   Potrero   Ave.,   San   Francisco. 
Architect — August    G.     Headman,    New 

Call  Bldg.,  San  Francisco. 
Contractor — Buschke    &    Brown,    Atlas 

Bkig..    San    Francisco. 
Filed  t)ec.  27.  '24.     Dated  Dec.  26,  '24. 
Ail    concrete    forms    and    steel    in 

place   ready   for  pouring $1311 

Completed     and    accepted 1311 

Usual    35    days 1312 

TOT.AL  COST,  $3934 
Bond,  none.  Limit.  35  days.  Forfeit, 
$10.     Plans   a'nd   specifications   filed. 


26 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,   January   3,    1925 


TILE  WORK 

(5342)  NO.  140  NEW  MONTnOMKRY. 
(Coast  Division  BWg."  Al.  tile 
work    for    building. 

Owner — Pacific   Telephone   &   Telegraph 

Co. 
Architect— J.    R.    Miller,    T.    L.    Pflueger 

and   A.   A.  Cantin. 
Contractor — Malott     &     Peterson,     2412 

Harrison    St.,    San    Francisco. 
Filed    Dec.    27,    '24.      Dated    Dec.    23,    '24. 

On    1st    of    each    month 75% 

30    days    after 25% 

TOTAL  COST,  $59,485 
Bond,  $59,485.  Surety,  Hartford  Acci- 
dent &  Indemnity  Co.  Limit,  forfeit, 
none.     Plans   and   specifications   filed. 

DWELLING 

(5343)  W  ASHTON  AVENUE  189  222.4 
S  Ocean  Ave.  2  1-story  and  base- 
ment  frame  dwellings. 

Owner — S.  Larsen,   146-A   Highland  Ave 

San    Francisco. 
Architect — None.  $4000   each 


FLATS 

(5344)      N  CLEMENT  25   E  31st  Ave.  2- 

story   &    basement   frame    (2)    flats. 
Owner — Costello    Bros.,    821    34th    Ave., 

San  Francisco. 
Architect — None.  $4000 


DWELLING  _      , 

(5345)  W  TWENTIETH  AVE.  150  N 
Balboa.  2-story  &  basement  frame 
dwelling. 

Owner— Costello    Bros.,    821    34th    Ave.. 

San  Francisco. 
Architect — None.  $3000 

FLATS 

(5346)  W  SIXTEENTH  AVE.  325  N 
Fulton.  2-story  &  basement  frame 
(2)    flats.  ,       . 

Owner — A.     Robinson,     185     19th    Ave., 

San  Francisco. 
Architect — None.  „^  ,„,^    . 

Contractor— C.  T.  Magill,  185  19th  Ave., 

San  Francisco.  $6000 


(5347)      SE    NEWCOMB    &    MENDELL. 

1-story  and   basement  frame  dwlg. 
Owner— H.     Peters,    1437    Revere    Ave., 

San  Francisco. 
Architect— Erwin   Reichel,  Los  Altos 
Contractor  —  Philipp   Fetz,   460   Wilde 

Ave.,   San   Francisco.  $4000 


^izm°^TzZl       HOWARD       STREET. 

Construct   brick   bake   oven. 
Owner — Mrs.    Briscoe's,    Inc.,    premises. 
Architect — None. 
Contractor  —  San   Francisco   Oven   (:o., 

1265  Eddy  St.,  S.   F.  $3000 

DWELLING  ^     ,„„    X, 

(5349)  E  EIGHTEENTH  AVE.  100  N 
Taraval.  1 -story  and  basement 
frame   dwelling. 

Owner — T.  C.  Cummings,  19th  and  Tar- 
aval Sts.,   S.  F. 

Architect — None. 

Contractor  —  A.  Heyward,  94  Lapidge 
St.,   S.   F.  $4200 


FLATS 

(5350)  N  BALBOA  57-6  E  25th  Ave. 
2-story  and  basement  frame  (2) 
flats.  ^„„, 

Owner  —  Dr.  F.  A.  Gawthorne,  5331 
Geary    St.,    S.    F. 

Architect — None.  $6000 


FOUNDATION,    ETC. 

(5351)  32  CYPRESS  STREET.  Con- 
crete foundation,  carpentry  work, 
etc.,  for  dwelling. 

Owner — August  Cipowsky,  931  Capp  St. 
San   Francisco. 

Architect — None.  $1000 


GARAGE 

(5352)       NE     TWENTY-FOURTH     AND 

Chattanooga      Sts.        Remodel      for 

private  garage  quarters. 
Owner — G.    B.   Bracq,    premises. 
Architect — None. 
Contractor — E.    Kaufman,      138    Wilson 

St.,   S.   F.  $1400 


ADDITION 

(5353)      620   SUTTER  ST.      Living   room 

addition;   tile   pool. 
Owner — Y.  W.  C.  A.,  620  Sutter  St.,  San 

Francisco. 
Architect — None. 
Contractor  —  H.    P.    Hoyt,    Monadnock 

Bldg.,  S.  F.  $4500 


FOUNDATION 

(5354)  N  ALDRICH  ALLEY  75  W  New 
Montgomery.  Construct  founda- 
tion. 

Owner  —  The  Call  Building  Co.,  New 
Montgomery   and    Jessie   Sts.,   S.   F. 

Architect — None. 

Contractor  —  Macdonald  &  Kahn,  130 
Montgomery    St.,    S.    F.  $1000 


ALTERATIONS 

(5355)  44  CALIFORNIA  ST.  Construct 
floor  in  restaurant,  painting,  fix- 
tures,  etc. 

Owner — C.  C.  Kewton,  555  O'Farrell  St., 
San  Francisco. 

Architect— None.  $1000 


FLATS 

(5356)       S    CABRILLO    77-6,     102-6    and 

127-6    E    16th    Ave.      Three    2-story 

and   basement   frame   flats,    (2    flats 

in    each    bldg.) 
Owner — Wm.  McDonald,  6140  Geary  St., 

San    Francisco. 
Architect — None.  Each  $70UO 


FLATS 

(5357)      E   THIRTY-FOURTH  AVE.  425, 

450     N    Geary.       Two       2-story    and 

basement    frame    flats     (2     flats     in 

each   building). 
Owner — Gustaf    R.    Johnson,    3615    17th 

St.,    S.    F. 
Architect— None.  Each,    $7000 


FLATS 

(5358)      E   TWENTY-SECOND  AVE.   I'JO 

and     125    N    Fulton.       Two     2-story 

and    basement    frame    flats,    (2    flats 

in    each    building). 
Owner — W.    W.    Magill,    185    19th    Ave., 

San   Francisco. 
Architect — None.  Each  $6500 


PLATS 

(5359)  S  CHESTNUT  137-6  AND  160-5 
W  Mason.  Two  2-story  and  base- 
ment frame  flats  (2  flats  in  eacl'. 
building). 

Owner  —  Ippolilo    Cattolica,    1629    Fol- 

som    St..    S.    F. 
Architect — F.    S.    Holland,    1629    Folsom 

St.,    S.    F. 
Contractor — J.  S.  Hannah,   142  Sansome 

St.,   S.  F.  Each,   $14,000 

DWELLINGS 

(5360)  SE  PLYMOUTH  AND  MAN- 
gels.    $6000. 

E     PLYMOUTH    44-9     S    Mangels    Ave., 

$5000.      Two    1-story    and    basement 

frame  dwellings. 
Owner  —  Nelson    Bros.,    950    Monterey 

Blvd.,    S.    F. 
Architect    —    Chas.    F.    StrothofC,    2274 

15th    St.,    S.    F. 

DWELLINGS 

(5361)  W  COLON  AVE.  97-9  S  Man- 
gels; W  Hazelwood  163,  191  N 
Monterey  Blvd.;  E  Valdez  76-6, 
115-7  and  154-7  S  Mangels.  Six  1- 
story   and    basement    frame    dwlgs. 

Owner  — ■  Nelson  Bros.,  950  Monterey 
Blvd.,  S.  F.  - 

Architect — Chas.  F.  Strothoff.  2274  ICTh 
St.,   S.  P.  Each  $4000 

DWELLINGS 

(5362)  W  FORTY-SEVENTH  AVE.  80 
N  Cabrillo  N  100  W  120  S  90  E  30 
S  10  E  90.  All  work  for  four  1- 
story    and    basement    frame    dwlgs. 

Owner  —  Jonathan   Anderson,   423    16th 

Ave.,  S.   F. 
Architect — None. 

Contractor — Meyer  Bros.,  1  Montgom- 
ery   St.,    S.    F. 

Filed  Dec.  29,   1924.  Dated,  . 

Roof  sheathing  on    $4180.90 

Brown    coated     4180.90 

Completed     4180.90 

Usual    35    days    4180.90 

TOTAL  COST,  $16,723 
Bond,  sureties,  forfeit,  none.  Limit,  90 
days.     Plans  and  specifications  not  filed 


HOTEL,   STORES 

(5363)  SE  EDDY  AND  JONES  E  100 
S  110.  All  work  for  grading,  con- 
crete, brick  work,  steel,  carpenter, 
mill,  lathing,  i)laster,  sheet  metal, 
tiling,  roofing,  glazing,  stair,  mar- 
ble work  for  6-story  and  base- 
ment steel  frame  building,  hotel 
and  stores. 
Owner — Alexandre  Vayssie,  117  4th  St., 
Architect — Albert    J.    Fabre    and    E.    H. 

Hildebrand,    110    Sutter    St.,    S.    F. 
'"■ontractor — G.  P.  W.  Jensen,  180  Jessie 
St.,    S.    F. 
Foundations    ready    for    struc- 
tural  steel    $15,000 

Steel   frame   completed    15,000 

Concrete   walls   up   to   3rd  floor  15,000 
Concrete    work    done    &    roof 

sheathed     15,000 

Ready    for    lathing     15,000 

Brown   coated    15.000 

White    coated    15,000 

Standing    trim    on    15,000 

Completed    and    accepted 21,585 

Usual    35    days     47.196 

TOTAL  COST,  $188,781 
Bond,  $94,391.  Sureties,  John  A.  Gren- 
nan  and  Geo.  W.  Hooper.  Forfeit,  $85. 
per  day.  Limit,  200  days.  Plans  and 
specifications   filed. 


(5364)       PAINTING,    TINTING,    WALL- 

papering  on  above. 
Contractor  —  Maundrell  &   Bowen.   320 

Hayes   St.,    S.    F. 
Filed  Dec.  29,   1924.  Dated  Dec.  19,  1924. 
3rd    coat    paint    on    interior.  ..  .$4100 

Completed    and    accepted    4000 

Usual    35    days     2700 

TOTAL  COST,  $10,800 
Bond,  $5400.  Sureties,  United  States 
Fidelity  anS  Guaranty  Co.  Forfeit,  $85 
per  day.  Limit,  as  work  progresses. 
Plans    and    specifications    filed. 


(5365)      ELECTRIC  WIRING,   ETC.,   ON 

above. 
Contractor — B.    L.    Zellinsky    as    Crown 

Electric    Co.,    153    Eddy    St.,    S.    F. 
Filed  Dec.  29.  1924.  Dated  Dec.  19,  1924. 

Rough    piping    completed $4500 

Completed    and    accepted    3123 

Usual    35    days     2547 

TOTAL  COST,  $10,170 
Bond,  $10,170.  Sureties,  Louis  Bock  & 
R.  L.  Hurch.  Forfeit,  $85  per  day. 
Limit,  as  required.  Plans  and  specifi- 
cations filed. 


(5366)  HEATING  RADIATORS,  BOIL- 
er,  oil  burners,  tanks,  etc.,  on 
above. 

Contractor  —  C.   Petersen   Co.,    390   6th 

St.,    S.    F. 
Piled  Dec.  29,_1924.  Dated,  Dec.  19,  1924. 

Roughing    in    completed $4042 

(Completed  and   accepted    4040 

Usual    35    days     

TOTAL  COST,  $10,776 
Bond,  $5400.  Sureties,  L.  E.  Peterson 
and  C.  A.  Clausen.  Forfeit,  $85  per 
day.  Limit,  as  work  progresses.  Plans 
and   specifications   filed. 

(5367)  PLUMBING  DRAINAGE, 
plumbing  fixtures,   etc.,   on  above. 

Contractor  —  Gilley     Schmid     Co.,     198 

Otis  St.,  S.  P. 
Filed  Dec.   29.  1924.  Dated  Dec.   19,   1924. 

U     rough    plumbing    done $8000 

All    rough    plumbing    done 8000 

Recess    tubs    set     5000 

Completed    and    accepted     4411 

Usual    35    days     8205 

TOTAL  COST.  $33,616 
Bond,  $16,808.  Suretie.s,  Wm.  Sperry  & 
Harry  Mank.  Forfeit,  $85  per  day.  Lim- 
it, as  required.  Plans  and  specifica- 
tions   filed. 


BUILDING. 

(5368)       SE    PRECITA    AVE.    186-8    NE 

("oso    Ave.    NE    26-8    x    SE    120,    ptn. 

Lot   104.     All   work   for  building. 
Owner — Fred  and  E.  Nelson. 
Architect — None. 


NOW  RE.4DY  FOR   DELIVERY — 

PRIDDLE-S   TABLES,   catlled   "3700   Splay   Baaea  and   Otlwr   Oalenla- 
tlons,"  for  Quantity   Snrveyors   and   Oontnictors. 

Loose    Leaves    In    Fabrikoid    Covers    $3.50    Net.    Postpaid.      Sam*    In 
Genuine  Leather  Covers  $5.60  Net.   Postpaid. 

Mail   Personal   Check  to  ARTHUR  PRIDDLE,  Publisher.   893  Ulsslon 
St.,  San  Francisco,  Calif.,  U.  S.  A. 


Saturday,  January   3,   1925 
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Contractor    —    Henry      Erickson,      1825 

Church  St.,   a  F. 
Piled  Dec.  29,  1924.  Dated  Dec.  18,   1924. 

Root   completed    $2097.50 

Brown  coated   2097.50 

Completed   and   accepted    ....   2097.50 

Usual   35   days    2097.50 

TOTAL,  COST,  J8390 
Bond,  $4000.  Sureties,  Frank  Tate  and 
H.  L.  Rheinhart.  Forfeit,  none.  Limit, 
90  days.  Plans  and  specifications  not 
filed. 


CHIPPING,    ETC. 

(5369)  THIRD  AND  BERRY.  All  work 
for  chipping,  scraping  and  wire 
brushing  interior  surfaces  of  1 
gravity  tank  and  2  pressure  tanks 
of  sprinkler  system  at  S.  P.  term- 
inal  warehouse. 

Owner— Southern  Pacific  Co.,  55  Mar- 
ket  St.,   S.   F. 

Architect — None. 

Contractor — S.  J.  Porter  Co.,  74  New 
Montgomery    St.,    S.    F. 

Filed  Dec.  29,  1924.  Dated  Dec.  23,  1924. 

On  completion    75% 

Usual     35    days     25% 

TOTAL    COST,    $437 

Bond,    sureties,    forfeit,    none.        Limit, 

Jan.   23,    1925.      Plans   and   specifications 

not    filed. 


ALTERATIONS 

(5370)      1037    GEARY    STREET.    Repair 

galv.    iron     roof;     glazing:    electric 

work;    painting   and    whitewashing 

for  garage. 
Owner — Schroth    Estate.    240    Stockton 

St.,    San    Francisco. 
Architect — None. 
Contractor — Chas.     Coburn,     180    Jessie 

St.,  San  Francisco.  $1500 


DWELLING 

(5371)  W  CHARTER  OAK  AVE.  50  S 
Thornton  Ave.  1-story  and  base- 
ment frame  dwelling. 

Owner — Mano  Ferrando,  510  Charter 
Oak    Ave.,    San    Francisco. 

Designer  &  Contractor  —  Edward  J. 
O'Connor,  346  Woolsey  St.,  San 
Francisco  $4000 


DWELLING 

(5372)      NE    ANZA    &    THIRTY-THIRD 

Avenue;    E   33rd   Ave.    125   N   Anza. 

Two    1-story    and    basement    frame 

dwellings. 
Owner — Meyer  Bros.  603  1st  Natl.  Bank 

Bldg.,   San   Francisco. 
Architect — None.  $4000    each 


ALTERATIONS 

(5373)  FIFTH  AVE.  AND  GEARY  ST. 
Install  plumbing  fixtures,  etc.  for 
2  utility  rooms,  shower  room,  store 
room,    composition    flooring,    etc. 

Owner — French    Hospital,    premises. 

Architect — Albert  J.  Fabre  and  Ernest 
H.  Hildebrand,  110  Sutter  St.,  San 
Francisco. 

Contractor — H.  H.  Larsen  Co.,  Monad- 
nock  Bldg.,  San  Francisco.       $7850 


DWELLING 

(5374)  E  NEWCOMB  75  N  Newhall. 
1-story   and   basement  frame  dwlg. 

Owner — Chas.  H.  McTernan,  1720  New- 
comb   Ave.,   San   Francisco. 

Architect- — None. 

Contractor — Lindsay  Construction  Co., 
2381  Bryant  St.,  S.  F.  $4500 


DWELLING 

(5375)      NW  ATHENS  175  SW  Excelsior 

i-story   and   basement   frame  dwlg. 
Owner — J.    Miller,    82    Rotteck    St.,   San 

Francisco. 
Architect— None.  $3000 


DWELLING 

(5376)       S    ROLPH    100    E    Mission.      1- 

story   and   basement   frame   dwlg. 
Owner — A.    M.    Samuelson,    901    Geneva 

Ave.,   S.   F. 
Architect — None.  $3700 


ALTERATIONS 

(5377)  440    POST   STREET.      Change 

store    front;    interior    changes. 
Owner — John  Howell,   328  Post  St.,   San 

Francisco. 
Architect — W.   H.   Hays,   First   National 

Bank    Bldg.,    S.    F. 
Contractor  —  D.    B.    Farquharson,    1760 

Ellis  St.,  S.   F.  $6000 


(5378)       W    CHURCH     375     N    Randall. 

2-story    and    basement      frame     (2) 

flats. 
Owner — H.    M.    Storms,    1460    Divisadero 

St.,    S.    F. 


Arcliitect^None. 

Contractor — W.    C.    Petersen,     1460    Di- 
visadero St.,  S.  F.  $9000 


DWELLINGS 

(5379)  E  THIRTY-THIRD  AVE,,  25, 
50,  75  and  100  N  Anza.  Four  1- 
story    and    basement    frame    dwlgs. 

Owner — Meyer  Bros.,  603  First  Nation- 
al Bank  Bldg.,  S.  F. 

Architect — None.  Each,    $3000 


PLATS 

(5380)      W    HAMPSHIRE    234    N    24TH. 

2-story    and    basement    frame      (2) 

flats. 
Owner — T.    D.    Sullivan,    969    Hampshire 

St..   Oakland. 
Architect — None.  $7000 


APARTMENTS 

(5381)  N  FELL  100  W  Shrader.  3- 
story  and  basement  frame  (12) 
apartments. 

Owner — P.  X.  Anderson  and  Harry  L. 
Sandow,    %   architect. 

Architect — Baumann  &  Jose,  251  Kear- 
ny   St.,    S.    F. 

Contractor  —  Anderson  &  Sandow,  % 
Architects.  $18,000 


GLASS,    ETC. 

(5382)  140  NEW  MONTGOMERY  ST. 
All  work  glass  and  glazing  for 
coast   division    bldg. 

Owner — The  Pacific  Telephone  &  Tele- 
graph   Co..    333    Grant    Ave..    S.    F. 

Architect — J.  R.  Miller,  T.  L.  Pflueger 
and  A.   A.   Cantin,    Lick   Bldg.,   S.   P. 

Contractor — W.  P.  Fuller  &  Co.,  Beale 
and  Mission  Sts..  S.  F. 

Filed  Dec.  30,  1924.  Dated  Dec.  23,  1924. 

1st    of    each    month     75% 

3«   days   after    25% 

TOTAL   COST,    $52,700 

Bond,      sureties,      forfeit,      limit,      none. 

Plans    and    specifications    filed. 


MARBLE    &    TERRAZZO 

(5383)  E  MARKET  AND  BEALE,  NE 
137-6  X  SE  138-2.  All  work,  com- 
mercial marble  and  terrazzo  for 
general   office   bldg. 

Owner — Pacific  Gas  &  Electric  Co.,  445 
Sutter    St.,    S.    F. 

Architect  —  Bakewell  &  Brown,  251 
Kearny   St.,   S.   F. 

(I'ontractor — Joseph  Musto  Sons  Kee- 
nan    Co.,    535    North   Point,    S.    P. 

Filed  Dec.   30,  1924.  Dated  Dec.  23,  1924. 

As   work    progresses    75% 

Usual   35  days    25% 

TOTAL    COST,     $27,279 

Bond,    $15,000.      Sureties,    United    States 

Fidelity  &  Guaranty  Co.     Forfeit,   $100. 

Limit,   60  days  after  Dec.   1,   1924.  Plans 

and  specifications  filed. 


COMPLETION  NOTICES 


SAN    FRANCISCO    COl'l«TY 


Recorded  Accepted 

Dec.  23,  1924  —  NW  MISSION  AND 
21st   N    60    X    W    90.      Ebbinghausen 

Estate    to    John    Casty    &    Son 

Dec.    18,    1924 

Dec.  23,  1924— W  24TH  AVE.  150  N 
Ulloa  N  25  X  W  120.  Jos.  Howard 
and  Louise  B.  Simmons  to  whom  it 
may    concern Dec.     22,    1924 

Dec.  23,  1924 — SW  NOE  AND  14TH 
S  76  X  W  70.  Gust  Molakidis  to 
C.  O    Clausen    Dec.  17,  1924 

Dec.  -23,  1924— E  15TH  AVE.  175  N 
Fulton  N  25  X  127.  Edw.  E.  Man- 
seau  to  E.  E.  Manseau .  .Dec.   10,   1924 

Dec.  23,  1924— LOT  35  BLK  1867 
Sunset  S  Kirkham  82-6  E  12th  Ave 
Marguerite  De  Lay  to  John  Brym- 
ner Dec.   23,    1911 

Dec.  23,  1924— W  FLORENTINE  275 
and  300  N  Morse  25x100.  Victor 
Holmgren  to  whom  it  may  concern 
Dec.     18,     1924 

Dec.  23,  1924 — .E  JONES  107-6  N  Turk 
N  57-6xE  107-6.  Musicians  Hall 
Ass'n  of  S.  F.  to  Central  Iron  Wks. 
Dec.     15,     1924 

Dec.  23,  1924— S  FOURTEENTH  128-3 
E  Dolores  E  38xS  90.  Mission 
Realty  Co.  to  whom  it  may  concern 
Dec.     19,     1924 

Dec.  23,  1924 — E  MIRAMAR  AVE  225 
S  Hollo  way  Ave  S  25  N  25  W  112-6 
Lot  20  Blk  11,  Lakeview.  Andrew 
J   Benson   to   whom   it   may   concen 

Dec'. '  23', '  l'924— LOT  '  16  '  BLK '  13,  St. 
Francis  Wood.  Serena  S  and  J  M 
Cummings    to   J    Prout..Dec.    17,    1924 


Dec.  23,  1924 — E  MIRAMAR  AVE  100 
and  125  S  HoUoway  Ave.  Mrs  Wm 
W  Reilly  to  whom  it  may  concern 
Dec.     23,     1924 

Dec.  23,  1924— LOT  30  BLK  16  MAP 
Crocker  Amazon  Tract.  Louis  Maz- 
zerra  to  Lindsay  Construction  Co. 
Dec.     19,     1924 

Dec.  23,  '24— E  THIRTY-FIFTH  AVE 
20  N  Cabrillo  N  25  x  E  82-6.  S.  F. 
Johnson  to  whom  it  may  concern.. 
Dec.     23,     1924 

Dec.  24,  1924 — S  WASHINGTON  137-6 
W  Spruce  W  41-3xS  127-8%. 
Helen  G  Friend  to  Brockhage  & 
Foley    Dec.    16,    1924 

Dec.  24,  1924— W  OCTAVIA  175  S 
Bay  S  25xW  100.  Charles  Vedell 
to  whom  it  may  concern. Dec.  24,  1924 

Dec-.  24,  1924 —  W  RHODE  ISLAND 
325  N  23rd  N  25xW  100.  Edw  F 
and  Harriet  C  Grace  to  whom  it 
may     concern Dec.     20,     1924' 

Dec.  24,  1924 — SE  TWENTY-THIRD 
and  Quane.  Mary  E  Beirne  to 
Arthur    Ellison Dec.    23,    1924 

Dec.  24,  1924— NW  LAIDLEY  113  SW 
Roanoke  SW  34xNW  100  Ptn  Lot 
43  Blk  4,  Mission  and  30th  St.  Hd 
Union.  Oscar  E  Bjorklund  to 
whom    it   may   concern.  .Dec.    24,    1924 

Dec.  24,  1924 — N  BALBOA  68-5  W 
29th  Ave  W  57-7  N  100  E  47  m  or  1 
S  100.  George  A  Bertram  to  whom 
it    may    concern Dec.    26,    1924 

Dec.  24,  1924— LOT  4  BLK  6453 
Crocker  Amazon  Tract  Sub  2;  E 
Peninsula  Ave  32  N  Bay  Shore  Ave 
N  32xE  100  Ptn  Blk  13,  Crocker 
Bay  Shore  Tract.  Crocker  Estate 
Co  to  whom  it  may  concern  .... 
Dec.     16,     1924 

Dec.  24,  1924— E  CORDOVA  33.34  S 
Chicago  Way  S  33.33  N  71°  11'  E 
100.73  N  22°  5'  19"  W  33.38  S  71°  11' 
W  100.58  to  beg  Ptn  lots  1  and  2 
Blk  6453  Crocker  Amazon  Tract 
Sub  2.  Crocker  Estate  Co  to  whom 
it   may   concern    Dec.    16,   1924 

Dec.  24,  1924 — W  DRAKE  40  N  from 
N  bdy  line  Lot  21  Blk  6459  N  40 
S  55°  10'  W  106.59  S  40°  34'  B 
40.19  N  55°  10'  W  104.56  to  beg. 
Ptn  Lot  19  and  S  Ptn  Lot  18  Blk 
6459,  Crocker  Amazon  Tract  Sub 
2.  (jrocker  Estate  Co  to  whom  it 
may  concern Dec.    16,   1924 

Dec.  24,  1924 — LOT  6  BLK  6453. 
Crocker  Amazon  Tract  Sub  2. 
Crocker  Estate  Co  to  whom  it  may 
concern Dec.    16,    1924 

Dec.  24,  1924 — COMG  710  N  85°  40'  E 
135  N  4°  20'  W  from  int.  S  Hum- 
boldt and  E  Georgia  N  4°  20'  W 
25  N  85°  40'  E  120  S  4°  20'  E  25 
S  25°  40'  W  120  m  or  1.  Pacific 
Gas  &  Electric  Co  to  George 
Windier    Co Dec.    18,    1924 

Dec.  23.  1924— SE  ARMY  &  HARRI- 
son.  Fred  Denicke  to  M  C  Rench.. 
Dec.    22,    1924 

Dec.  26,  1924 — S  ANZA  82-6  E  42ND 
Ave.  E  26  X  S  100.  Gordan  Leask 
to  whom  it  may  concern    

Dec.  26,  1924- S  FRANCISCO  150  W 
Franklin  W  25  x  S  137-6.  E.  L. 
and  Emily  P.  Strauss  to  A.  D.  Disa- 
ton     Dec.    24,    1924 

Dec.  26,  1924- NE  OILMAN  AVE  175 
SE  Jennings  SE  25xNE  100  Ptn. 
Lot  11  Blk  539,  Bay  View  Hd  Assn. 
Roberts  Pardini  to  whom  it  may 
concern Dec.    8,    1924 

Dec.  26,  1924— LOT  21  BLK  F  Mis- 
sion Terrace.  Walter  E.  and 
Margit  Hansen  to  whom  it  may 
concern Dec.   26,   1924 

Dec.  26,  1924— N  EDDY  112-6  E 
Larkin  E  25x137-6.  Almira  L 
Austin  and  Caroline  J  Eells  to  A 
Gold Dec.    26,    1924 

Dec.  26.  1924 — NW  VALLEJO  AND 
Larkin  dist  therefrom  100  W  alg  N 
Vallejo  25xN  120,  No.  1424,  1426 
Vallejo  St.  Adolph  Nestori  to 
Harry  C   Warwick Dec.   26,   1924 

Dec.  26,  1924 — LOT  12  and  SW  16.665 
Lot  11  Blk  11  Map  Forest  Hill. 
Nicholas  C  Wienholz  to  whom  it 
may    concern Dec.    24,    1924 

Dec.  26,  1924 — N  BROADWAY  137-6 
W  Octavia  W  68-9xN  137-6.  The 
Heights  to  Maundrell  &  Bowen  . . . 
Dec.    20,    1924 

Dec.  26.  1924 — LOT  6  BLK  19,  Forest 
Hill  Addition.  Wm.  W.  and  Cor- 
nelia A  Galloway  to  McCauley  & 
Weber Dec.     24.     1934 

Dec.  24.  1924— NW  SANSOME  AND 
Gold    N    60xW    80.      Harrlette    De 

Witt   Kittle   to  Alfred  H  Vogt 

Dec.    16,    1924 
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Dec    27     1924— BRYANT  l;""!.   Kiemo 
■-^-•j    i<i,.=t       Snuthern    Pacific    <■  " 


LIENS  FILED 


102xE  100. 
5hop  of 
ett    and 


Dec. 

som.      Kl 

Barrett 
Dec.    27,    19:i4— 
40xE    68-a 


Hilp. 


nFj^'ll"  ifo^^E*  FAlk-    OAKS    125 
*>4,h   S  ale  E  Fair  Oaks  102xE   1 
^lle*'  lo'nlfn  catholic  Archbishop 
San    Francisco    to    J    F    Barrett 
H  H  Hilp   (as  Barrett  &jH>JP\6; -{924 
lV24—NW' TENTH    &    FOL- 
^leiber    Motor    Tr^u^ok    Co    to^^ 

JONES    55    X    Sutter 

Louis    A    and    Irene 

•r   Laurens    to    Alfred    HJogt.....^^ 

DecV27;i924-:w-BROpERICK   75    N 

Che-stnut    N    25xW     8,-6       Dr.    *     A 

Gawthorne    to    whom    '<-^'^^\o^°1c,2i 

r,'',f'''^7''i924—N    FRANCISCO    225    E 
°|ct^.^E2|xN       137-6^       Alfred^^ 

ramento    \\     2,5xN^ii»  o-    ^'__j„_^. 
Reserve   Banlc   of   b   1^ 
Cornice   Works.  .....  •• 

Dec.    27,    1924— W.  S_I>TH 


to    Forderer 
.Dec.    23,    1924 
250    S   Bry- 


924 


berg    to    whom    ^    "^^Dec""'      192 


rv^V   97    1924— W  AVILA  175  N  Chest- 
"nitNVSxW    100.625.      Mey-    «-= 
to  whom  it  may  concern  ^Do 


Bros 

23,  192 


Dec   I7         24-E   mTrAMAR  AVE   225 

'^NLlkeview  Aye  N  25xE  112-6  Lot 
115  Blk  12,  Lakeview.  Me>er  liros 
Jo   whom   it   niay   concern   Dec     26      2 

_  9"      iq?! LOT    11    BLK    17     »t. 

'^  Fi-ancis  Wood  Extn  No.  1  Lots  llA 
Tnd  UB  Resub  Blks  18  and  21  and 
Itn  Blk  19  and  Lots  P,  Q,  R  and  S 
St.  Francis  Wood  Extn  No.  2  Adele 
E  P-flel<l  t^  Meye.  Bros,  De^c^^^    2 

'^  Ave  75  llincoln  Way  S  25xE  95 
vrrgikia  M  Sciaroni  to  Meyer^Bro^s^^ 

^  ■ '"oV    19^4— SW    HATES    &    STEI- 
Dec.    27,  .19-4„  bvv    "-^^^^^^  p^jgn   to 


SAN    FRANCISCO  COUNTY 

n»cnrrtod  Amount 

Dee  27  1924-N  GREEN  183-2  W 
Octavia  W  29-4  x  N  137-6.  B.  K. 
Wolfe  &  P.  Grand  vs.  McCauley  & 
Weber  and  David  C.  B.  Murphy.. ?325 
Dec  26.  1924— N  GREEN  183-2  W 
Octavia  W  29-4xN  137-6.  C  S 
Newell   vs   David  C   D   Murphy  and 

W    J    Holsworth .Jlb5 

Dec  26  1924— LOT  20,  BLK.  1,  Ingle- 
side  Terraces.  A.  Seghieri  & 
Brother,  Inc.,  vs.  Marie  M.  and  F. 
L  Baker  and  H.  H.  Dabinett.  .$474.30 
Dec  24  1924— NW  LAKE  &  SIXTH 
Ave    N    50xW    90.      W    G    Luckens- 

meyer  vs  Frank   P  Walcott $145 

Dec  24.  1924— N  SACRAMENTO  90 
W  Laurel  W  25  N  97-6  E  25  S  25. 
W    G    Luckensmeyer    vs    Frank    P 

Walcott  ♦l** 

Dec  24,  1924— N  GREEN  183-2  W 
Octavia  W  29-4xN  137-6.  Rein- 
hart  Lumber  &  Planing  Mill  Co 
vs    McCauley    &    Weber    and    David 

C     B    Murphy V. 

Dec  24  1924— LOT  6  BLK  19  Map 
Forest  Hill.  Reinhart  Lumber  & 
Planing  Mill  Co  vs  McCauley  & 
Weber,   and  W   W  and  Cornelia  W 

Galloway     ■■■■  •  ■  *  V 

Dec.  23,  1924— N  GREEN  200  E  La- 
guna  E  29-4  x  137-6.  Jos.  Lu- 
batti   &   P.   Ghilotti  vs.   David  C.   B. 

Muroliv      $&UU. 

Dei  29  1924-SE  WHEAT  50  SW 
Paul  Ave  S  W  aig  SE  Wheat  25  SE 
100.  Wm.  Smith  Co.  vs.  Fortunato 
Bonello  and  James  Petruci.  .$313.49 
Dec  29  1924— SV  W  NAPLES  276  NE 
Italy'  NE  25  by  NW  100.  Wm.  Smith 
Company  vs.  Guiseppe  Rodota  or 
Joseph  Rodota  and  Rachel  Rodota 
and  George  Willis  as  George  WiHis 


Saturday,  January  2,  192 
chimney    Co.    to    I.    R.    Kissel    and 

,J^i'^^2%7i,?4-N"  SUTTER-  VoV-V  W 
Van  Ness  Ave  W  57-6xN  120.  Mag- 
ner  Bros  and  R  M  Michel  to  Anetia 
Dunn     


BUILDING  CONXEACTS 

AL.AMBDA    COCirrT 

V1,000  and  Over  B«ported 


The    following    1b    an    Index    for    the 
contracts  In  this  Issue. 

No.      Ow 


.\u. 

6644 

6645 

6646 

6647 

6648 

6649 

6650 

6651 


6660 
6661 
6662 
6663 
6664 
6665 
6666 
6667 
666S 
6669 
6670 
6671 


& 


Co AA-f^^,?.  " 


29. 


Dec. 

Octavit 

Green 

Supply 


1924— N     GREEN     183-2     W 
W    29-4xN    137-6    No.    1850 
St  National       Plumbing 

vs    David   C   B    Murphy, 


&    Weber    and 


ner  S  82-6xW   60.  _ 

whom  it  may  concern.  .  -Dec. 
Dec     27,    1924— FELL    100    ^     i  oik 
48xN     137-6.       Jos     M    Arburu 
^'*'''     A  .  ^      Monson    Bros 


Co 


and 


John   Mclnnes    to    Monson^_-  -^^     ^^^4 

Hirrir\ve^  Ernest  Packman 
whom  it  may  concern .  De^.  26. 
Dec.    29,     1924— B    lOTH    AVE 


1924 
. _    150    S 
Robert   M. 


Norieea    E.    120    &    25 

Noriega  ^^^^     .^    ^^y    concern 


Gibson    to 


29, 


,    ...Jan.     .29,     1924 
lV24'-125    S    PERSIA    AVE 
Madrid    25x100.       Ru- 
W'itt    to    Joseph    Met 


Dec. 

on    W    line 

dolph    F.    A.    wm    to    o^ 

cJ"^.,     'mV— Se'  ■  CAINE 
Lakeview  Ave  25x100 
to   W.   W.    Blood. 
Dec.     29,     1924— SE 
tavia,     4S-5xd5 


calf 
Dec 


1924 


20, 

_      250      W 

Louis  Fazio 

.Dec.    18,   1924 

GROVE     &     OC- 

5      V.     Lacey     to 

Dec.    29.    1924 


RELEASE  OF  UB^S 

SAIW    FRANCISCO    COUNTS 

Rffcorded  Amount 

5ec  24  1924— E  GUERRERO  114  N 
26th  N  32xE  100.  George  R  and 
Catherine    Newsom    to    Lawton    & 

De^''''22     1924— n' SUTTER 'ies-io'w  ' 
Hyde  W  56-8  x  N  137-6.     John  Es- 
hia   vs.   Luis   Blum    ♦-" 

Dec  27  1924- S  JACKSON  124-3  E 
Franklin  E  56-3  x  S  127-8%.  Pa- 
cific Manufacturing  Co.  to  Edgar 
Brownstone    and    I.    R.    Kissel    and 

De'c'^"7  ''l9r4-s''  jXcksON  '  i24--J-  E 
Franklin   E    56-3    x   S   127-8%,   =    '^ 


6685 
66S6 
6687 
6688 
6689 
6690 
6691 
6692 
6693 
6694 
6695 
6696 
6697 
6698 
6699 


Freibbing       as 


Clawson       Patent 


Owner 
Lurvey 
Noble 
Stinson 
Ekberg 
Gamborini 
Giambone 
Morse 
Graham 
Carper 
CroU 
Laurence 
Crockrell 
Tonges 
Lehman 
Young 
Deppen 
Larmer 
Gale 

Schmidts 
Maurer 
Windsor 
Piedmont 
Lane 
Brennan 
Huckfeldt 
Walsh 

de  Normandie 
Anderson 
House 
Switzer 
Marks 
Vinkevich 
Snyder 
Lincoln 
Burns 
Keele 
Kimball 
Alder, 
Bohannon 
Beaver 
Santi 
Cline 
Utter 
Built 
MacLeod 
Heinemann 
Legris 
Beasley 
Whalen 
Kelley 
Peters 
Peters 
Park 
Gaddis 
Anderson 
Nielsen 
Cox 
Clapton 


Contractor 

Contractor 

White 

Owner 

Fish 

Wolf 

Owner 

Chew 

Brown 

Owner 

National 

Owner 

Tramraal 

James 

Myers 

Owner 

Skagg 

Bardwell 

Owner 

Stolte 

Thaxter 

Maurer 

Eddleman 

Westlund 

Owner 

Owner 

Carlson 

Owner 

Owner 

Flittner 

Owner 

Scholz 

Owner 

Owner 

Perrott 

Smith 

Owner 

Owner 

Owner 


Gri 


les 


Burritt 

Paige 

Begier 

Lyon 

Hinds 

Owner 

Owner 

Boeddeker 

Owner 

Owner 

Owner 

Owner 

Owner 

Owner 

Koski 

Owner 

Owner 

Triberg 

Owner 

Shockley 


Amt. 
Amt. 
4565 
3800 
4290 
3300 
3000 
4500 
1900 
3000 
620U 
4150 
2200 
3350 
5000 
4500 
6000 
5000 
5300 
6600 
5100 
74D0 
5100 
18000 
8625 
3000 
5000 
2500 
4000 
3000 
2350 
8000 
4000 
8500 
21200 
4000 
3150 
3500 
3000 
7000 
5639 
1400 
15462 
2850 
4500 
1000 
3000 
6700 
3200 
3150 
6200 
3300 
2400 
2500 
1400 
11000 
6000 
2500 
1000 
2500 


whom   it  may   concern.    Dec^".   - 
^15-,^^eT4To'^n°iVe=     BeVtg^gr?^ 
De^  r.^'VL"'-'  r^^^RIN^^  BfvDf 
^194  99'  W    Alhambra    Blvd    W    30    S 

-^rari^:^-"l!r 

ttYvens  to  Whom  it  ma>^conc^e^rn.  .^^ 
Dec  ■  Vg,'  i"9V4-NE    HARRISON    AND 

fe-^eTtiri  1^/1^1 

rtiot     125     th    across    full    wiaiu    "i 
dlst     i^a     i"    S   ,      jj    hdy   ppty    Ime 
Harrison    St.   S   to   ^    ouy    y p  j 
on  S  side   th   to  beg.     J   L|J"i2     1924 

T^..'^2q^"l'9'2'4—S  ALMA  AVE   126-3   E 
Dec.   29,   19,2^4    _^^^^^    j^^     149-51    Alma 
Johnson    to   whom 
.Dec.    "" 


Ave.      Gustaf 
It  may  concern. 


Dec."!'  1^24-W    EIGHTH    AV^E    31 

^"\  '' f'   ^o'^so'n^to  '^whom'^7  m'ay,^ 
each.      F.    JSlonson    ^        -^^^      29.     1924 


T^^V  ■  W  'VgEi—W' FORTY-SIXTH   AV 
°  nS   S   CabrlUr  S   50xW    120       Jona- 
jAln^  Anderson    to    M^^^^j,  ^-fb; '  i924 


The  San  Francisco  Savings  and  Loan  Society 

(THE  S.^N  FRANCISCO  BANK)    ^^^^^^^.^ 
SAVINGS  INCORPORATED  FEBRUARY  10th,  1868. 

One  of  the  Oldest  Banks  in  California, 
the  Assets  of  which  have  never  been  increased 
by  m^fiers  or"onsolidatlonswith  other  Banks. 

Member  Associated  Savings  Banks  of  San  Frandsco 

526  California  Street,  San  Francisco,  Cal. 
JUNE  30th,  1924 

.  .  $93,198,22G.9G 

Assets .U  '■;■'■■..'  ir'    '  j  1  900  000.00 

Capital,  Reserve  and  Contingent  Funds ^•^'024.41 

Employees'  Pension  Fund 

"~  Mission  and  21st  Streets 

MISSION  BRANCH. .....  j^^---  ■.■^>,\\ Clement  St.  and  7th  Ave. 

PARK-PRESlDlO  DISTRICT  BRANCH HaiEht  and  Belvedere  Streets 

HAIGHT  STREET  BRANCH WesTWal  Ave.  and  UUoa  St. 

WEST  PORTAL  BRANCH ""'  '^°" 

Interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONE  QUARTER  (43i)  per  cent  P*'* """"™' 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

AND  MAY  BE  WITHDRAWN  QUARTERLY 


Satui 

•il;iy.    January 

3,    1925 

BU] 

67U2 

Heriick 

Owner 

1000 

6703 

Weaver 

Owner 

7200 

6704 

Young 

Blom 

3800 

6705 

Willis 

Lahr 

3500 

6706 

Savage 

Censer 

4600 

6707 

Spaan 

Owner 

3800 

670S 

Moliring 

Rhode 

2600 

67oa 

Gavey 

Reimers 

7500 

6710 

iXelson 

Owner 

8000 

6711 

Lalie 

Owner 

500000 

6712 

Blodgett 

Owner 

2500 

6713 

Hoftschnider 

Pedgrift 

2000 

6714 

Williams 

Owner 

4200 

6715 

Cremers 

Smith 

4000 

6716 

Hunter 

O'wner 

4000 

6717 

Kineade 

Owner 

2500 

6718 

Ventura 

Christensen 

1500 

6719 

Clausen 

Owner 

5050 

6720 

Newman 

Owner 

3650 

6721 

Lange 

Owner 

2000 

6722 

Worthington 

Owner 

3000 

6723 

Redlick 

Moe 

1000 

6724 

Halverson 

Owner 

3000 

6725 

Wood 

Owner 

3000 

6726 

Patterson 

Owner 

4200 

6727 

Seaholm 

Owner 

3300 

6728 

Bradley 

Owner 

10000 

6729 

Heller 

Tranmal 

11800 

6730 

Heinemann 

Boeddeker 

6700 

ALTERATIONS 

(6644 

)      NO.    1351 

BAY   ST..      Alameda. 
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Alterations. 
Owner — R.   S.   Lurvey,   VacavlIIe.   Cal. 
Architect — None. 
Contractor — Jos.    A.    White.    1631    Edith 

St.,  Berkeley.  $4565 


DWELLING 

(6645)      NO.    1017    VERSAILLES    AVE.. 

Alameda.     One-story   6-room   dwlg. 
Owner  —  G.    H.    Noble.      1336    Park    St.. 

Alameda. 
Architect — None.  $3800 


DWELLING 

(6646)  NO.  850  OAK.  One-story  six- 
room   dwelling. 

Owner — W.  A.  Stlnson.  963  Central 
Ave..    Alameda. 

Architect — None. 

Contractor — M.  H.  Fish,  1333  Fountain 
St.,  Alameda.  $4290 


DWELLING 

(6647)      NO.    864    OAK      ST.,      Alameda. 

One-story   5-room   dwelling. 
Owner  —  Julia    Ekbeg.    1807    Elm    St.. 

Alameda. 
Architect — None. 
Contractor— W.     Wolfe.     128     13th     St.. 

Oakland.  $3300 


DWELLING 

(6648)  NO.  2250  PACIFIC  AVE..  Ala- 
meda.    One-story    5-room   dwlg. 

Owner — B.  Gamborini.  1537  Everett  St.. 
Alameda. 

Architect — None.  $3000 


ALTERATIONS 

(6649)  N  CHAMPION  ST.  200  N  Mon- 
tana St..  Oakland.  Alterations  and 
addition. 

Owner  —  A.  Glambone,  3422  Fruitvale 
Ave..    Oakland. 

Architect — None. 

Contractor — A.  Chew,  2318  E-21st  St. 
Oakland.  $4500 


DWELLING 

(6650)      1738   102ND   AVE..   Oakland.      1- 

story   4-room   dwelling  and   garage. 
Owner — Morse  &  Morton,   5742  Fleming 

Ave..    Oakland. 
Architect — None. 
Contractor — Brown   &   Rider.    2868   Car- 

mel  St.,  Oakland.  $1900 


DWELLING 

(6651)      S    QUIGLET    ST..    187    E    Loma 

Vista    Ave..    Oakland.         1-story    5- 

room    dwelling. 
Owner — Lewis  Graham.   2327    64th   Ave., 

Oakland. 
Architect — None.  $3000 


I 


FLATS 

(6652)  3814-16  EVERETT  AVE.,  Oak- 
land. 2-story  10-room  flats  and 
garage. 

Owner — Orlan  D.  Carper,  1124  Hampel 
St.,    Oakland. 

Architect — None. 

Contractor — National  Builders  of  Cali- 
fornia. 400  High  St..  Oakland.  $6200 


DWELLING 

(6653)  3033  MILLSBRAE  AVE..  Oak- 
land.     l-8tory   5-room   dwelling. 

Owner — W.  A.  Croll,  1921  69th  Ave., 
Oakland. 

Architect — None.  $4150 


ALTERATIONS 

(6654)  N  E-THIRTY-SECOND  ST.,  37 
E  Stuart  St.,  Oakland.     Alterations 

Owner — W.  H.  Laurence,  1395  E-32nd 
St.,   Oakland. 

Architect — None. 

Contractor — Enoch  Trammal,  483  Cres- 
cent St.,  Oakland.  $2200 


SERVICE  STATION 

(6655)  SW  COR.  THIRTY-FIFTH  AVE 
and  School  St..  Oakland.  1-slory 
steel  service  station  and  comfort 
station. 

Owner  —  Darwin  Cockrell,  2601  Hop- 
kins St.,  Oakland. 

Architect — None, 

Contractor  —  James  Construction  Co., 
2300   87th   Ave.,   Oakland.  $3350 


STORES 

(6656)       5921    TO    27    E-FOURTEENTH 

St.,       Oakland.         1-story       4-room 

stores. 
Owner — R.    Tonges,    4406    Virginia    Ave., 

Oakland. 
Architect — None. 
Contractor.  N.  J.  Myers,   3214   High   St., 

Oakland.  $5000 


RESIDENCE 

(6657)  NO.  254  WILDWOOD  AVE., 
Piedmont.     Residence  and  garage. 

Owner — J.  Lehman,  959  Apgar  St.,  Oak- 
land. 

Architect — Owner. 

Contractor — J.  Lehman,  959  Apgar  St., 
Oakland.  $4500 


RESIDENCE 

(6658)  NO.  21  JERMOE  AVE.,  Pied- 
mont.    Residence  and   garage. 

Owner — Minnie  E.  Young,  221  E-12th 
St.,   Oakland. 

Architect — None. 

Contractor — J.  H.  Skagg,  536  44th  St., 
Oakland.  $6000 


RESIDENCE 

(6659)  NO.  1154  WINSOR  AVE.,  Pied- 
mont., Piedmont.  Residence  and 
garage. 

Owner — Ora  E.  Deppen,  1515  Alice  St., 
Oakland. 

Architect — M.  E.  Boyd,  Royal  Hotel, 
Oakland. 

Contractor — C.  E.  Bardwell  Jr.,  522 
Santa   Ray   Ave.,   Oakland.  $5000 


RESIDENCE 

(6660)      NO.     416    EL    CERRITO    AVE., 

Piedmont.     Residence  and  garage. 
Owner — Edw.      Larmer,      90      Fairview 

Ave.,   Piedmont. 
Architect — None.  $5300 


RESIDENCE 

(6661)  NO.  86  WILDWOOD  AVE., 
Piedmont.      Residence. 

Owner— J.  W.  Gale,  614  23rd  St.,  Oak- 
land. 

Architect — Harris  Allen,  Central  Bank 
Bldg.,  Oakland. 

Contractor — F.  C.  Stolte,  3455  Lagoona 
Ave.,  Oakland.  $6600 


RESIDENCE 

(6662)  NO.  116  DRACENA  AVE.,  Pied- 
mont.     Residence    and    garage. 

Owner — C.  R.  Schmidts,  2524  Milvia  St., 
Berkeley. 

Architect — Owner. 

Contractor— F.  W.  Thaxter,  86  El 
Camino   Real,   Berkeley.  $5100 


RESIDENCE 

,6663)  NO.  124  NOVA  DRIVE,  Pied- 
mont.     Residence    and    garage. 

Owner — Geo.  J.  Maurer,  177  Ridgeway, 
Oakland. 

Architect — Schirmer  Bugbee  &  Co., 
Thayer  Bldg.,  Oakland. 

Contractor — The  Geo.  J.  Maurer  Co.. 
177  Ridgeway.  Oakland.  $7400 


RESIDENCE 

(6664)  NO.  928  KINGSTON  AVE..  Pied- 
mont.     Residence  and   garage. 

Owner  —  Geo.    Windsor,    928    Kingston 

Ave.,    Piedmont. 
Architect — The    Home    Designer,    Fifth 

Ave.,    Oakland.  _  , 

Contractor— L.    M.    Eddleman,    269    38th 

St.,  Oakland.  $5100 

CLUB   HOUSE  „,    , 

(6665)  CITY  PARK,  Piedmont.  Club 
house. 

Owner — City  of  Piedmont. 

Architect — Meyer  &  Johnson,  742  Mar- 
ket  St.,  San  Francisco. 

Contractor— Fred  J.  Westlund,  795 
Highland  Ave.,  Piedmont.        $18,000 


DWELLINGS 

(6666)      NO.     2201-05-07    SACRAMENTO 

St.,    Berkeley.      Three    one-story    4- 

room  dwellings. 
Owner  —  F.   Lane,   244  Alvarado  Road, 

Berkeley. 
Architect   —    Home    Designer,    1844    5th 

Ave.,    Oakland.  $2875    each 


DWELLING 

(6667)      NO.      2237      CALIFORNIA      ST., 

Berkeley.      One-story    6-room   dwlg. 
Owner — J.   P.   Brennan,   2233   California 

St.,  Berkeley. 
Architect — None.  $3000 


DWELLING 

(6668)      NO.   2410-12  SPAULDING  AVE., 

Berkeley.  One-siory   8-room   duplex 

dwelling. 
C  wner — H.    Huckfeldt,      1129      Bancroft 

Way,   Berkeley. 
Architect — H.  Schoening,  2612  Shattuck 

Ave.,    Berkeley. 
Contractor — T.    Carlson,    2405    Bowditch 

Ave.,  Berkeley.  $5000 


DWELLING 

(6669)  NO.  2427  DWIGHT  WAY.  Ber- 
keley.    One-story   5-room   dwelling 

Owner — M.   Walsh,   1248   Rose   St.,   Ber- 
keley. 
Architect — None.  $2500 

DWELLING 

(6670)  NO.  682  SANTA  ROSA  AVE., 
Berkeley.  One-story  5-room  stucco 
dwelling. 

Owner  —  Harold    de    Normandie,    1136 

Sutter  St.,  Berkeley. 
Architect — None.  $4000 

DWELLING 

(6671)  NO.  1701  SIXTY-SECOND  ST., 
Berkeley.      One-story   5-room   dwlg. 

Owner — F.    Anderson,    5932    Hayes    St., 

Oakland. 
Architect — None. 
Contractor  —  Jos.    Plittner,    1700    36th 

Ave.,    Oakland.  $3000 

DWELLING 

(6672)  NO.  2216  JEFFERSON  ST..  Ber- 
keley.    One-story   4-room   dwlg. 

Owner— J.    House,    1640    AUston     Way. 

Berkeley. 
Architect — None.  $2350 


DWELLING 

(6673)  NO.  934  SANTA  BARBARA, 
Berkeley.     Two-story  7-roora  dwlg. 

Owner — C.   Switzer,   Berkeley. 
Architect — L.    J.    Sharpe. 
Contractor — H.     Scholz,     932     Arlington 
Ave.,  Berkeley.  $  8000 

STORES 

(6674)  NO.  1639  HOPKINS  ST.,  Ber- 
keley.    Stores. 

Owner  —  M.    Marks,    St.    Marks    Hotel, 

Oakland. 
Architect — None.  $4000 

APARTMENTS 

(6675)  NO.  2630  SAN  PABLO  AVE., 
Berkeley.  Two-story  12-room  2- 
store    frame  apartment   house. 

Owner — John    Vinkevicli,    1039    Carlton 

St.,   Berkeley. 
Architect — None.  $8500 

DWELLINGS 

(6676)  NO.  2226  AND  2228  DWIGHT 
Way,  Berkeley.  Two  one-story  16- 
room  frame  dwellings  and  garages. 

Owner  —  H.    Snyder,    Claremont    Ave.. 

Berkeley. 
Architect — None. 
Contractor  —  R.    Perrott,    1514    Euclid 

Ave.,    Berkeley.  $10,600   each 

DWELLINGS 

(6677)  W  SEVENTY-SEVENTH  AVE. 
610  N  East  14th  St..  Oakland;  E 
76th  Ave.  560  N  E-14th  St.,  Oak- 
land. Two  1-story  4-room  dwell- 
ings. 

Owner— A.  G.  Lincoln,  Oakland  Title  & 

Guarantee   Co.,   Oakland. 
Architect — None. 
Contractor — W.  L.  Smith,  514   Estudlllo 

Ave.,  S.  L.  $2000  each 


DWELLING 

(6678)  3045  SEMINARY  AVE,  Oak- 
land. 1-story  5-room  dwelling  and 
garage. 

Owner — C.  G.  Burns,  3057  Seminary 
Ave.,  Oakland. 

Architect— None.  $3150 
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DWELLING 

(6679)  NW  COR.  MONTICELLO  AND 
McLean,  Oakland.  1-story  4-room 
dwelling. 

Owner — T.   D.  Keele,  5019   East  14  th  St 

Oakland. 
Architect — None.  J3500 

DWELLING  „    , 

(6680)  2920  SHXTXETH  AVEt,  Oak- 
land.  1-story   5-roora  dwelling. 

Owner— Lloyd    C.    Kimball,    2256     64th 

Ave.,   Oakland. 
Architect — None.  $3000 

DWELLING 

(6681)  5915-17-19-21  AVENAL  AVE- 
nue,  Oakland.  1-story  12-room  4- 
tamily   dwelling. 

Owner— Albert    Alder,    570    Athol    Ave., 

Oakland. 
Architect — None. 
Contractor — Grimes   &    Strale,    355    12th 

Street,    Oakland.  $7000 

KESIDENCE  „.„c.. 

CbBSZ)      LOT    1    BLK    C    "THE    OAKS, 

Fiedmont.    All    work    for       1-story 

residence. 

Owner — D.    D.    and    Ophelia    E.    Bohan- 

non.  „ 

Architect — E.    J.    Field,    607    Am.    Bank 

Bldg..    Oakland. 
Contractor— O.   L.   Burritt,   427   63rd  St., 

Oakland. 
Filed  Dec.  26,   1924.  Dated  Dec.  20,  1924 

Frame     up     $1409.75 

ist  coat  of  plaster   1409.75 

Completed    and    accepted 1409.75 

Usual    35    days     1409.75 

TOTAL  COST,  $5639 
Bond,  $2850;  Sureties,  W.  H.  Burritt,  M. 
Lurritt;  Forfeit,  none;  Limit,  75  work- 
ing days;  Plans  and  specifications, 
filed. 


RESIDENCE 

(6683)  LOT  13  BLK  7  NORTHBRAE. 
Berkeley.  All  work  for  IVi -story 
residence    (hollow    tile   and   trame). 

Owner — G.  L.  Beaver,  2708  Webster  St., 

Architect — Halrris    Allen, .  417     Central 

Bank  Bldg.,  Oakland. 
Contractor — H.    L.    Paige,    5844    College 

Ave.,    Berkeley. 
Filed  Dec.  23,  1924.  Dated  Dec.  23,  1924 
Payments    not    given. 

TOTAL  COST,  Cost  plus  $400 
Bond.  Forfeit,  Limit,  none;  Plans  and 
specifications    filed. 


APT.  BLDG. 

(6684)  NE  LINE  OF  E-FOURTEENTH 
Street  dist.  226.50  ft.  SE  of  SE 
line  of  Oaks  Blvd.  thence  SE  50 
NB  120  NW  50  SW  120.09  ft.  to  pt. 
of  beginning,  San  Leandro.  All 
work  for  2-story  frame  store  and 
apartment  building. 
Owne   —    V.    Santl,    236    Haas    St.,    San 

Leandro. 
Architect^Otto  G.  Hintermann,  72  New 

JVlontgomery   St..   San   Francisco. 
Contractor — Harry  H.  Begler,  154  Toler 

San    Leandro. 
Filed  Dec.   16,   1924.  Dated  Dec.   26,  1924 

Frame    up    $3000 

1st  coat  of  plaster   3000 

Finish    on    and    bldg.    glazed....    3000 

Completed    and    accepted 3000 

Usual  35   days    3462 

TOTAL  COST,  $15,462 
Bond,  $7700;  Sureties,  J.  H.  Begier, 
Eliese  Begler;  Forfeit,  none;  Limit, 
May  15,  1925;  Plans  and  specifications 
filed. 


DWELLING 

(6685)  2740  CALIFORNIA  ST.,  Ber- 
keley.  1-story   4-room  dwelling. 

Owner — Cline. 

Architect — None. 

Contractor — O.  F.  Lyon,  520  San  Fer- 
nando,   Berkeley.  $2850 


DWELLING 

(6686)  1741     ALLSTON    WAY,     Berke- 
ley.   1-story   6-room   dwelling. 

Owner   —   J.    P.    and    M.   M.   Utter,    2214 

Grant  St.,  Berkeley. 
Architect — Hinds   Bros.,   3118   King  St., 

Berkeley. 
Contractor— Hinda  Bros.,  3118  King  St., 

Berkeley.  $4500 

SHED  „ 

(6687)  2608    SAN    PABLO    AVE.,    Ber- 
keley. Shed.  _        „ 

Owner — Built-in   Fixture  Co.,   2608   San 
Pablo  Ave.,   Berkeley. 


DWELLING 

(6688)  NO.  3896  RHODA  AVE.,  Oak- 
land.    One-story  5-room   dwelling. 

Owner — J.  M.  MacLeod,  2725  Carmel  St., 
Oakland. 

Architect — None.  $3000 


DWELLING 

(6689)  SE  E-TWENTIETH  ST.  AND 
Twenty-first  Ave.,  Oakland.  One- 
story  8-room   2-family  dwelling. 

Owner — Joe  Helnemann,  1959  21st  Ave., 
Oakland. 

Architect — None. 

Contractor — Joe  Boeddeker,  1814  34th 
Ave.,   Oakland.  $6700 


DWELLING 

(6690)  NO.  2227  HAVENSCOURT  BLVD 
Oakland.  One-story  5-room  dwell- 
ing  and    garage. 

Owner — W.  T.  Legris,  1923  55th  Ave., 
Oakland. 

Architect — None.  $3200 


DWELLING 

(6691)  NO.  1945  EIGHTY-SIXTH  AVE 
Oakland.  One-story  5-room  dwell- 
ing and   garage. 

Owner  —  R.  Beasley,  1643  68th  Ave., 
Oakland. 

Architect — None.  $3150 


DWELLING 

(6692)  NO.  279  ADAMS  ST.,  Oakland. 
One-story  5-room  dwelling  and  ga- 
rage. 

Owner — J.  P.  Whalen,  407  Federal  Bldg 

Oakland. 
Architect — None.  $5200 

DWELLING 

(6693)  NO.    2320    SIXTY-FIFTH    AVE., 
Oakland.     One-story  5-room  dwelling 

Owner — Claude  T.   Kelley,   5479   Wadean 

Place,   Oakland. 
Architect — None.  $3300 


RESIDENCE 

(6694)     3028    MABLE    ST.,    Berkeley. 

Residence. 
Owner — L.    A.    Peters,    1361    East    27th, 

Oakland. 
Architect — None.  $2400 


December  29,  1924 
RESIDENCE 
(6695)      3024    MABLE    ST.,    Berkeley. 

r:esidence. 
Owner— L.  A.  Peters,  1S61  East  27th  St., 

Oakland. 
Architect — None.  $2500 


ALTERATIONS 

(6696)  3115  CLAREMONT  AVENUE. 
Berkeley.   Alterations. 

Owner — James  Park,  3115  Claremont 
Ave..    Berkeley. 

Architect — John  Hudson  Thomas,  Mer- 
cantile   Trust   Bldg.,   Berkeley. 

Contractor  —  Matt  L.  Koskl,  41  San 
Ramona  Ave.,   Berkeley.  $1400 


RESIDENCE 

(6697)      1135    ADDISON    ST.,    Berkeley. 

Owner   —    S.    R.    Gaddis,    Builders    Ex- 
change  Bldg.,  Berkeley. 
Architect — None.  $11,000 


DWELLINGS 

(6698)      2237,   2243   MILLS  ST..  Oakland. 

Two    1-story    5-room  dwellings. 
Owner — A.  T.  Anderson,  2248  62nd  Ave., 

Oakland. 
Architect — None.  Each    $3000 


DWELLING 

<6699)         2528     TWENTY-FIRST    AVE., 

Oakland.     1-story  4-room  dwelling. 
Owner — C.    W.    Nielsen,    1420    54th    Ave.. 

Oakland. 
Architect — None. 
Contractor — Chas.   J.   Friberg,   2176   48th 

Ave.,  Oakland.  $2500 


DWELLING 

<6700)  E  SEMINARY  PL.,  40  N  Sun- 
nymere  Ave.,  Oakland.  1-story  3- 
room   dwelling. 

Owner — B.  Z.  Cox,  2206  E-21st  St.,  Oak- 
land. 

Architect — None.  $1000 


DWELLING 

(6701)       N    FAIR    AVE.     200    W    Daisy 

St.,  Oakland.      1-story  5-room  dvvlg. 
Owner— L.  W.  Clapton,   1727  E-12th  St.. 

Oakland. 
Architect — None. 
Contractor — S.    C.    Shockley,    1149    Sem 

inary  Ave.,   Oakland.  $2600 


ADDITION 

(6702)      SW    COR.    EIGHTEENTH   AND 

Campbell    Sts.,    Oakland.      Addition. 
Owner — Herrlck   Iron   Works,   18th   and 

Campbell   Sts.,   Oakland. 
Architect — None.  $1000 


DWELLING 

(6703)  4301  TOWNSEND  ST.,  Oakland. 
1-story  6-roora  dwelling  and  ga- 
rage. 

Owner — P.  B.  Weaver,  1718  Wellington 
St.,   Oakland. 

Architect — None.  $7200 


DWELLING 

(6704)  1075  ROSE  AVE.,  Oakland.  1- 
story    5-room    dwelliHg. 

Owner — Mary  B.  Young,  55  Echo  Ave., 
Oakland. 

Architect — None. 

Contractor — Chas.  A.  Blom,  2128  Ala- 
meda Ave.,   Alameda.  $3800 


DWELLING 

(6705)  1846  104TH  AVE.,  Oakland.  1- 
story    5-room    dwelling. 

Owner — M.  Willis,  807  Grand  Ave.,  Oak- 
land. 

Architect — None. 

Contractor  —  Wm.  Lahr,  534  Wesley 
Ave.,    Oakland.  $3500 


DWELLING 

(6706)  626  SIXTY-FIRST  ST.,  Oak- 
land.     1-story    5-room   dwelling. 

Owner — L.  W.  Savage,  52nd  and  Grove 
Sts.,    Oakland. 

Architect — None. 

Contractor  —  C.  H.  Conser,  1949  87th 
Ave.,    Oakland.  $4600 


DWELLING 

(6707)  4623  BENEVEDES  AVE.,  Oak- 
land.     1-story    5-room   dwelling. 

Owner— B.  D.  Spaan,  2145  Ward  St.. 
Berkeley. 

Architect — None.  $3800 


DWELLING 

(6708)  1207    NINETY-FIFTH    AVE., 

Oakland.      1-story    4-room    dwelling 

and   garage. 
Owner — Wm.   Mohring,    1805    94th   Ave., 

Oakland. 
Architect — None. 
Contractor  —  G.    Rode,    1133   61st   Ave., 

Oakland.  $2600 


DWELLING 

(6709)  S  ROSEMONT  RD.,  500  E  Long- 
ridge  Rd.,  Oakland.  2-story  6-rm. 
dwelling. 

Owner — Wm.  Gavey,  El  Capitan  Apts., 
Oakland. 

Architect — None. 

Contractor  —  F.  H.  Reimers,  Tribune 
Tower,    Oakland.  $7500 


DWELLING 

(6710)  1053    HUBERT    ROAD,    Oak- 

land.     2-story    10-room    dwelling. 

Owner — Oscar  Nelson,  2634  Highland 
Ave.,    Oakland. 

Architect — None.  $9000 


APARTMENTS 

(6711)  244  LAKESIDE  DRIVE,  Oak- 
land. 12-story  160-room  Con. 
apartments. 

Owner — Lake  Drive  Corporation,  244 
Lakeside    Drive,    Oakland. 

Architect  —  M.  I.  Diggs,  244  Lakeside 
Drive,    Oakland.  $500,000 


DWELLING 

(6712)      N   HALLIDAY  ST.,   675  E   73RD 

Ave.,      Oakland.        1-story      5-room 

dwelling. 
Owner — N.  A.  Blodgett,  3940  E-14th  St., 

Oakland. 
Architect — None.  $2500 


ALTERATIONS 

(6713)  324  THIRTEENTH  ST.,  Oak- 
land.    Alterations. 

Owner — A.  Hoffschnider,  324  13th  St., 
Oakland. 

Architect — None. 

Contractor — Jas.  Pedgrift,  4106  Broad- 
way, Oakland.  $2000 


DWELLINGS 

(6714)  4555  MERRILL  AVE.  and  4619 
Tulip  Ave.,  Oakland.  Two  1-story 
4-room   dwellings   and    garages. 

Owner — J.  C.  Williams,  410  First  Na- 
tional Bank  Bldg.,  Oakland. 

Architect — None.  Each  $2100 
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DWELLING 

(6715)       348A    FIFTY-FIRST    ST.,    Oak- 
1-story   5-room   dwell 


land. 


Owner — W. 

Oakland 
Architect — None. 
Contractor — J.   H.   Smith, 

meda,  Berkeley. 


Cremers,    a48    51st    St 


855   The  Ala- 

$4000 
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DWELLING 

(6729)     NORTH  PART  OF  LOT  5,  ELK 
1,       Arlington       Heights,     Berkelev 


DWELLING 

(6716)         5821    CAMDEN    ST.,    Oakland. 

1-story    6-room   dwelling 
Owner — Geo.  O.  Hunter,  2112  51st  Ave., 


Oakland. 
Architect — None. 


$4000 


DWELLING 

(6717)       2721     SEVENTY-SIXTH    AVE 

Oakland.      1-story   5-room   <,wlg 
Owner— W.  Kineade,  568  62nd  St.,  Oak- 


land 
Architect — Non 


$2500 


LOADING    RACK 

(6718)  NW  COR.  NINETEENTH  AVE 
and  Dennison  St.,  Oakland.  1-sto. 
steel    loading    rack. 

Owner— Ventura    Refining    Co.,    1st    and 

Linden   Sts.,   Oakland. 
Architect — None. 
Contractor— H.  J.  Christensen,  505  17th 

St.,  Oakland.  flSOO 

DWELLING 

(6719)  2815    FRUITVALE    AVE.,    Oak- 
,land.      1-story    5-room    dwelling   and 

garage. 
Owner— Fred    Clausen,    1506    28th    Ave 

Oakland. 
Architect — None. 


$5050 

DWELLING 

(6720)  2533  HAVENSCOURT  BLVD 
Oakland.  1-story  6-roora  dwelling 
and   garage. 

Owner  —  E.    O.    Newman,    2316    Buena 

Vista  Ave.,  Alameda. 
Architect— None.  $3650 

DWELLING 

(6721)  2136    EIGHTY-EIGHTH    AVE 
Oakland.      1-story  4-room   dwig 

Owner— Fred    Lange,    2124      88th    Ave.. 

Oakland. 
Architect — None.  $2000 

DWELLING 

(6722)  S    DOWLING    ST.,    150    E    87TH 
Ave.,      Oakland.        1-story      5-room 

Worthington,    1371    64th 
Ave.,    Oakland. 
Architect — None. 


i&hts,    Berkeley, 
ueneral  construction   2-story  frame 
dwelling    with    garage 
Ower— A.    H.    Heller,    1115    Glenn    \ve 

Berkeley.  " 

Architect  --  Carr    Jones,    888    55th    St 

Oaklana.  ' 

Contractor— Tranmal     &     Braahoff,     483 

Crescent  St.,   Oakland. 
Filed  Dec.   29,   1924.  Dated  Nov.  25,   1924 

Frame    is    up    $29 W 

Brown    coated    %q?ft 

Completed      2950 

30    days    after    completion...    "    2950 
T,      ^  .  TOTAL    COST,     $11,800 

Bond,  sureties,  none.  Forfeit,  $3.00  per 
d«r.  pT"'  "S  working  days  from 
aate.      Plans   and   specifications   filed. 

DWELLING 

(6730)    SE   COR.    TWENTY-FIRST   AVP 
and   E    20th    St.,    Oakland.      General 
construction    1-story   frame  dwlg 
Owner  —  Joseph    W.    Heinemann.    1955 

21st   Ave.,    Oakland. 
Architect    and     Contractor  —  J.     Boed- 

deker,    1814    34th     Ave..    Oakland 
Filed  Dec.  30,  1924.  Dated   Dec.  29     1924 

brame  up  and  sheathed $1800 

1st    coat    of    plaster '    igoo 

Completed     icnn 

Usual    35    days    \\ j"oo 

K^r,^  ..         „      TOTAL    COST,    $6700 

Bond,  sureties,  forfeit,  none.  Limit  75 
working  days  after  Jan.  1,  1925.  PIan« 
and  specifications  filed. 

• 

COMPLETION  NOTICES 

ALAMEDA   COUNTY 

Recorded  Acrenre<1 

Dec.  23,  1924  -  SW  COR.  PACIFIC 
Ave.  and  Wood  St.,  Alameda.. 
Magnus   Hollested    to   J.   J.    Grodem 

Dec.  ■  '2'3;  ■  1924'  —  ■3916  "  LOMa'^VIStT" 
Avenue.      John    A.    Lidell    to    whom 
it  may  concern Dec.  20,  1924 

Dec  23,  1924— LOT  8,  BLK.  K,  MAP 
of  Foothill  Park,  Oakland.  Anna 
E.   Frappier   to   K.  A.  Johanson 


Dec 


12,    1924 


$3000 

ALTERATIONS 

(6723)  531     TWELFTH    ST.,    Oakland 
Alterations. 

Owner — Redlick    Furniture    Co.,    12th    & 

Clay    Sts..    Oakland. 
Architect — None. 
Contractor — H.    A.    Moe,    4116    Allendale 

Ave.,    Oakland.  $1000 

DWELLING 

(6724)  S    DERBY    AVE.    400    W    KSTH 
Ave.,      Oakland.        1-atory      4-roini 


Owne.-H.     H.     Halverson.    9649     Derby  ^^"^ke    to    Beadell    &    Lan 

St.,  Oakland.  Dec    '■' ' 'iV-'V^VotVi' '  r  vra 

Architect— None.     ^  saonn  /iV;"'   U-I^TJi'SLP^Pj^M 


^^^^  $3000 

DWELLING 

(672.^))  NW     COR.     SIXTY-EIGHTH 

Ave.    and    Arthur    St.,    Oakland       1- 

siory    5-rooni    dwelling 
Owner— E.     E.     Wood,     2061     64th    Ave. 


$3000 

DWELLING 

(6726)  W  SIXTY-EIGHTH  AVE  40n 
S  Avenal  Ave.,  Oakland.  l-«tory 
6-room  dwelling  and    garage 

Owner— J.  F.  Patterson,  2001  68th  j\  ve 
Oakland. 

Architect — None. 


$4200 
DWELLING 

(6727)  1357  EIGHTY-EIGHTH  AVE 
Oakland.      l-story    5-room    dwlir 

Owner— M.    H.   Seaholm,    2574    Grove   St 

Oakland. 
Architect— None.  $3300 

.APARTMENTS 

(6728)  309  SIXTY-THIRD  ST.,  Oak- 
land.      2-story    12-room   apartments. 

Owner— «.nita  E.  Bradley,  1528  Frank- 
lin   St.,   Oakland. 

Aithitect  —  D.  W.  Ervin,  1632  Pacific 
Ave,    Alameda.  $10,000 


Dec.  23,  1924  —  LOT  11,  FOOTHILl' 
Boulevard  Terrace,  Oakland.  Louis 
and    Mary    Unternahrer    to    Bell    & 

_  Evans    Dec.    20,    1924 

Dec.  23,  1924  —  LOT  6,  MAP  OF 
Diamond  Vista,  Oakland.  P.  B 
Weaver  to  whom  it  may  concern.. 

Dec.    23,"l924— lot's,' BLk!^'^5,   N^rth" 
Cragmont,  Berkeley.     Edward  Berg 
to  whom   it  may  concern.  .Dec.  20    '24 
Dec.    23,    1924 — 2841,    2843,    2845,    2847 
and    2851    Madison    Ave.,    Alameda. 
William   B.   Henry  to  Howard   Wil- 

.^  "ford    Dec.    20,    1924 

Dec.  23,  1924 — BEG.  AT  A  PT  ON 
SW  line  of  E-14th  St.,  dist.  SB  50' 
from  3rd  Ave.  thence  SE  50'  SW  80' 
NW  50'  NE  80'  to  pt.  of  beg.,  Oak- 
land.     Joseph    Bertoldi    to    whom   it 

may    concern    Dec.    6,    1924 

Dec.  23.  1924  —  LOT  17,  BLK.  9. 
Northbrae,    Berkeley.      Chloe    Edna 

Daneke    to    Beadell    &    Lane 

■c.    32,    1924 
-.   _-RNES  AD- 
dition   to   Elmwood  Park,   Berkeley. 
Margaret     E.     Center     to     whom     it 

may    concern     Dec.    20.    1924 

Dec.  24.  1924— S  LINE  OF  PARKER 
St.  dist.  easterly  523.52  ft.  from  E 
line  of  Fulton  St.  running  thence 
S  at  right  angles  135',  E  34.69',  N 
135.42'.  W  45.31  to  pt.  of  beg., 
Berkeley.     Fannie  L.   Weldon   to   G. 

Thompson    Pratt    Dec.    17,    1924 

Dec.  24,  1924— POR.  LOTS  2  AND  3, 
Blk.  A.  Map  of  the  Resub.  of  High 
Street  Villa  Tract,  Brooklyn  Twp. 
Robert    W.    Murphy    to    L.    Zwaal .  . 

Dec.    23,    1924 

Dec.  24,  1924— LOT  6  BLK.  9,  Resub. 
of  Blks.  9,  10.  11,  12,  13,  14  and  a 
por.  Blk.  16,  Rock  Ridge  Terrace. 
Oakland.      Rose    M.    Moore    to    Otto 

H.    Petersen    Dec.    24,    1924 

Dec.  24.  1924 — 672  JEAN  STREET. 
Oakland.      G.   F.   Miller   to   whom   it 

may    concern     Dec.    24,    1924 

Dec.  24,  1924  —  LOT  1  AND  POR. 
Lot  2,  Blk.  A,  Map  of  the  Resub. 
of  Hight  Street  Villa  Tract,  Brook- 
lyn Twp.     Robert  W.  Murphy   to  L. 

Zwaal    Dec.    23,    1294 

Dec.  24,  1924 — LOT  3  AND  4,  MAP  OF 
the  McLean  Tract,  Brooklyn  Twp. 
Robert  W.  Murphy  to  L.  Zwaal.. 
Dec.    23.    1924 
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Dec.  24,  1924— LOT  21,  BLK.  2,  Thou- 
sand Oaks  Station  Tract,  Berkeley 
Sadie  M.  Hunter  to  whom  it  may 
concern     Dec      ??      ^r^o^ 

°t''    i''    l'^'-h°'^    ''■    BLK':''8,'iiAp'' 
T.    M.    Antisells    Map    of    Villa    Lots 
in    Berkeley.    Berkeley.       David    H 
Parry  to  Louis   Engrer..Dec.    17,   1924 

Dec.  24,  1924—2247  83RD  AVE.,  Oak- 
^"i.  Victor  B.  Smith  to  Joseph 
R.    Erbrick     Dec     23     iq^j 

%^:    24,    1924    -    2840         BE^LrREA'* 
Place    Oakland.     C.   and   A.  Lange- 
berg    to    whom    it   may    concern 

Dec:'ii--l'9'2-4-lp6R.'L6'i-S«?'46'VD"' 
47,    Map    of   Rosenthal    Tract,    Oak- 
land.     Rugg   &    Lisbon    to    whom   it 
may     concern Dec      2'      1924 

Dec  23,  1924— POR.  LOTS  45',  46 'and 
47,  Rosenthal  Tract,  Oakland 
Rugg  &  Lisbon  to  whom  it  may 
concern    Dec     9?     1  q9.i 

^Tv    'h  "2V^?^-   LOTS   45'' 46'and'' 
47,     Map    of    the    Rosenthal    Tract, 
Oakland.      Rugg  &  Lisbon  to  whom 

it    may    concern Dec     2"'     1194 

Dec.  .23,  1924-LOT  9,  BLK  '3,  Stale 
University  Homestead  Assn.  No  4 
Berkeley.      Mabel   Lilly    to  whom   it 

may  concern    Dec    22    1924 

Dec.  24,  1924— W  LINE  OF  HALEY 
Ave.  adjoining  the  Webster  Hgts 
Tract,  Oakland.  Justus  Norris  to 
whom  it  may  concern .  .Dec.  22  1924 
Dec.  23.  1924— LOTS  14  AND  15,  BLK 
N,  Iveywood,  Oakland.  W.  J.  Parry 
to  whom  it  may  concern .  .Dec.  23  '24 
Dec.  24.  1924— NE  LINE  OF  E  18TH 
Dist  100  S  E  from  SE  line  of  13th 
Ave     (50x100)     Oakland.     Peter     M. 

baul    to   Chas.    Leber Dec.    16,    1924 

Dec  24,  1924— PORT.  LOT  117  AND 
All  Lot  118  Blk  23  "Amended  map 
of  Havenscourt,  Oakland.  Clesson 
A.  Rogers  to  whom  it  may  concern 

^ Dec.     23      1924 

,?;,^^i,^^:^~P°rtT.  LOTS  153  &  154 
Blk  21  Am.ended  Map  of  Havens- 
court,    Oakland.    Charles    E.    Keyes 

to  J.   P.    Patterson Dec     18    1924 

Dec.  26,  1924— LOT  13  BLK  17  MAP 
of  Blocks  17,  IS  and  19  Thousand 
Oaks,  Oakland.  O.  F.  Lyon  to  whom 

it    may    concern Dec.    23     1924 

Dec  26,  1924— LOT  113  MAP  OF  THE 
Higgins  Tract,  Berkeley.  Grover 
and   Mabel   Ellam   to  whom   It  may 

concern    Dec     20     1924 

Dec.  26,  1924— NW  COR.  TWELFTH 
and  Alice  Sts..  Oakland.  Associated 
Oil    Co.    to    Scott-Buttner    Electric 

„  Co.       Dec.    17,    1924 

D'rS,-^-^'  1924— IN  REAR  OF  588  590 
592    594    40th   St..   Oakland.    Nora   G 

O'Connell   to   J.   F.   Loughery 

„ Nov.     IS      1924 

Dec.  29.  1924— LOT  6  BLK  5  NORTH 
Cragmont  Tract,  Berkeley.  Wm 
Glenn    Waterhouse    to     Fox     Bros. 

Dec.     27,     1924 

Dec.  29,  1924— LOT  S  BLK  H  MOUNT 
Clair  Country  Club  Acres,  Oak- 
land. Homer  W.  Vinson  to  Wil- 
liam Casper  Helms... Dec.  27  1924 
Dec.  29,  1024—1806  CENTRAL  AVE 
Alameda.      John    Hobrecker,    Jr.,    to 

Sam    Giannoni Dec    2''     19''4 

Dec.  29.  1924  —  W  .SIDE  POR'TAL 
.Ave  being  310  ft  B  &  NW  from 
intersection  of  Wawona  &  Portal 
Ave.,    Oakland.      F.    Walder   and   A. 

E.    Clark    to    Alder    &    Clark 

„ Dec.     29,     1924 

Dec.  29,  1924— LOT  9  BLK  8  EAST 
Piedmont  Heights,  Oakland.  t, 
H.  Covey  and  Covey  &  Rose  to  self. 

„ Dec.     29,     1924 

Dec  29.  1924— POR  LOTS  7  AND  8 
Blk  16  R«sub.  of  a  portion  of 
Broadmoor,  San  Leandro.  J  P 
Cummins  &  L.  J.  White  to  Oakland 
Home  Builders.  Inc.. Dec.  27  1924 
Dec.  29,  1924—1052  14TH  ST  OAK- 
land.      H.    Koplan    to    Harry    Suss- 

„"ian    Dec.     15.     1924 

Dec.  29,  1924— LOT  4  BLK  20  MAP 
of  Kinsell  Tract  No  2,  Brook  Twp. 
C.    L.    Boorman    to    W.    B.    Black. .  . 

Dec      24      1924 

Dec.  29,  1924-1808  lOl.ST  AVE  OAK- 
land.     Nick  M.   Soto   to  C.  W.   Grif- 

„f"h... Dec.     1,     1924 

Dec.  29,  1924—2050  102ND  AVE 
Oakland.       P.    M.    Jemo    to    C.     W 

Griffith  Dec.    24,    1924 

Dec.  26.  1924— LOT  17  PORT.  LOT 
IS    Guilford    Place.    Piedmont.    F    I 

Hoffman   to  C.  M.  MaoGregor .' 

.,  •  ••  • Dec.     26,     1924 

Dec.  27,  1924— LOT  3  BLK  A  COUN- 
try     Club     Estate,    Oakland.    L.    R 

Batcliff  to   E.    W.   Woodward 

Dec.    27,    1924 
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Dec.  27,  1924— NO.  456  PACIFIC  AVE 
Alameda.  Marie  Loupiac  to  Ben  F. 
Kopt         Dec.    15.    1924 

Dec.  27,  1924—2715  SIXTY-SEVENTH 
Ave.,  Oakland.  G.  C.  Martin  to  T.  J. 
Wilson    Dec.  27.  1924 

Dec.  27.  1924— LOT  9  BLK  6  SOUTH 
Lakeshore  Glen.  A.  Hendrickson  to 
whom    it   may   concern .    Dec.    27,    1924 

Dec.  27,  1924— SE  COR.  E-TWELFTH 
St.    and   6th   Ave.,   Oakland.   George 

S.   Pierce   to   Walter   Redeout 

Dec.     24,     1924 

Dec.  27,  1924— LOT  39  BLK  7  CHEV- 
rolet  Park.  A.  H.  Von  Wronskl  to 
whom    It  may   concern .  .Dec.    24.    1924 

Dec.  27,  1924— SO.  SIDE  OF  ROSAL 
Ave  75  ft.  E  of  Lerida  Ave.,  Oak- 
land. Fred  G.  Baird  to  whom  it 
may   concern    Dec.    24,    1924 


LIENS  FILED 


ALAMEDA   COUNTY 


Recorded  Amount 

Dec.  24,  1924—918  WILLOW  ST.,  Ala- 
meda. Sunset  Lumber  Co.  vs.  P. 
Larson    and    Nellie    E.    Larson.  .  $94.43 

Dec.  23,  1924— LOT  17  AND  E  5  FT. 
of  Lot  16  and  W  5  ft.  of  Lot  18, 
Blk.  K.  Oakland.  Wm.  F.  Garrett, 
doing  business  under  name  of  Gar- 
rett Mill  and  Lumber  Co.,  vs.  Ash- 
lev    Smith    &    C.    A.    Shipman .  .$595.22 

Dec"  23,  1924— INTERSECTION  OF 
center  line  of  59th  Ave.  and  Fol- 
som  St.  with  center  line  of  Paladen 
or  5th  St.,  S  635  ft.  x  W  260  ft., 
Emeryville.  Ariss-Knapp  Co.  vs. 
Westinghouse  Electric  &  Mfg.  Co., 
James  Nolan,  W.  H.  Nolan  and 
Nolan    Drayage    &    Warehouse    Co. 

$329.25 

De'c.  "2'3!'i924— POR.  LOT  3,  BLK.  5, 
Corrected  Map  of  Daley's  Scenic 
Park.  BIks.  3,  4  and  5,  Berkeley. 
H    M    Ismond  vs.   W.   M.   Steffln.$220. 

Dec.  24,  1924 — LOT  35  BLK.  36,  Map 
Estate  Jno.  Evoy,  Oakland.  Til- 
den  Lumber  Co.  vs.  Battista  Fag- 
liano  and   W.   C.   Helms    $185.29 

Dec  24,  1924— LOTS  145  AND  147  and 
Por.  148,  Map  of  Fuller  &  Todd 
Tract,  Oakland.  Robert  N.  Smith 
(Contra  Costa  Bldg.  Material  Co.) 
vs.  C.  H.  Wilson  and  W.  W.  Evans 

$108.70 

Dec.'24,"i924— S  %  OF  LOT  6,  BLK.  4 
La  Loma  and  Wheeler  Tract, 
Berkeley.  Sunset  Lumber  Co.  vs. 
Mrs.    E.    E.    Fisher    $92.07 

Dec.  24,  1924— S  SIDE  OF  LTNDE 
St ,  288  ft.  E  of  line  of  Peralta 
Ave.  thence  E  40  S  91.37  ft.  W  40' 
N  91.37  ft.  to  pt.  of  beg.,  Oakland. 
Superior  Tile  and  Products  Co., 
vs.  John  J.  Maloney  and  C.  A.  Ship- 
man    $111. 

Dec.  19,  1924  —  LOT  14  BLK  24 
Lakeside  Tract,  Adams,  point  of 
property,  portion  of  Plot  21  V  & 
D  Peralto  Rancho.  Contractors 
and  Builders  Supply  Co.  vs.  C.  L. 
Lockwood  and  wife,  Florence  Gil- 
bert Lookwood  and  James  L.  Rick 
,    «2000 

Dec.'  26,  1924—1279  WASHINGTON 
St.,  Oakland.  Stable  Hardwood  Co. 
vs  Clara  Herrlscher,  J.  F.  Kayser 
Co..  Sam  Vlahos,  J.  F.  Kayser.  .  .$354 

Dec.  24,  1924— LOT  25,  BLK.  E,  Low- 
er   Piedmont    Park,    Piedmont.      A. 

Hendrickson   vs.   Axel   Carlson 

$2043.50 


BELEASJS  OF  LIENSf 


ALAMBDA   COUNTY 


Recorded  Amount 

Dec.  26,  1924— PORT.  LOT  22  BLK 
D  Broadway  Terrace,  Oakland.  C. 
C.  Carman  to  E.  L.  Robins,  L.  E. 
Robins     $320.50 

Dec  23,  1924— N  SIDE  OF  BROOK- 
lyn  175'  W  of  Haddon  Road,  Oak- 
land. Oakland  Lime  &  Cement  Co. 
to    J.    K.    Pryor    $137.05 

Dec  24.  1924— POR.  LOT  20,  BLK.  C, 
Plat  of  Encinal,  San  Antonio,  Map 
of  the  Bellevue  Tract.  Alameda. 
Hunter  Lumber  Co.  to  S.  J.  Pear- 
son     ?««oo 

Dec.  24,  1924— NW  COR.  WALLACE 
St.  and  19th  Ave.,  Oakland.  A.  G. 
Moftett  Co.  to  R.  A.  Smith  and  J.  E. 
Sprague    $167.20 


Dec.  22,  1924—1222  72ND  AVE.,  Oak- 
land. Marshall  &  Stearns  Co.  to 
Mrs.    Eva    Goodwin     $138.00 

Dec.  29.  1924— LOT  212  MAP  OF 
Madison  Square  Elmhurst.  Oak- 
land. Boorman  Lumber  Co.  to 
George  Nickerson  and  James  A. 
Wijlcox $789.26 

Dec.  29,  1924  —  LOT  10  BLK  C 
Amended  Map  of  Moss  Tract  Oak- 
land. Boorman  Lumber  Co.  Inc., 
to  George  Nickerson  and  W.  B. 
Block $607.08 

Dec.  29.  1924— SEE  RECORDS  SER- 
ial  No  T  32595  May  19,  1923,  Oak- 
land. Sunset  Lumber  to  General 
Electric  Co.  and  The  Foundation 
Co $2148.66 

Dec  .26.  1924— LOT  16  BLK  B  MAP 
of  Property  of  E  B  Mastick,  Ala- 
meda. Paul  Gober  to  R.  Lenrod.... 


BUILDING  CONTRACTS 


SAi«TA   CtARA    COUNTY 


RESIDENCE 

LOT  9  BLOCK  1,  J  G  FoUett  Suvdlvl- 
sion,  Los  Gatos.  All  work  for  B- 
room  stucco,  shingle  roof  resi- 
dence  and    garage. 

Owner— H.  C.  Richardson  and  Hallle 
Richnrdson,   Los  Gatos. 

Architect — None, 

Contractor — C.    W.    Brown,    18    S    11th 

Filed  Dec.  22,  1924.  Dated  Dec.  12,  1924. 

House    roughly    enclosed $950 

Brown     coated     950 

Completed     and     accepted 9.'>0 

Usual    35    days    950 

TOTAL  COST,  $3800 

Bond.   Forfeit,   Limit,   none;   Plans   and 

specifications  filed. 


COMPLETION  NOTICES 


SANTA       CLARA       COUNTY 


Recorded  Accepted 

Dec.  23.  1924— BEGINNING  ON  S  W 
Line  6.47  acre  tr.  of  wood  245.68  ft. 
NW  of  S  Corner  of  said  tract  NW 
100  X  NE  105  ft.  Part  Quito  Rcho. 
Mary  L.  Derby  to  T.  W.  Freelyn.. 
Dec.    15,    1924 

Dec.  23,  1924 — NEW  CARDINAL  HO- 
tel  Site,  Palo  Alto.  Palo  Alto  Hotel 
Implrovement  Co.  to  Christensen 
&   Anderson    Dec.    13,    1924 

Dec.  23,  19  24 — CARDINAL  HOTEL 
Building,  Palo  Alto.  Palo  Alto  Im- 
provement Co.  to  John  Madsen.... 
Dec.    13,    1924 

Dec.  23,  1924 — 50  FT.  FRONT  ON  N 
side  of  Fremont  St.  by  15214  ft. 
deep  beginning  225  ft.  E  from  in- 
tersection N  line  Fremont  and  E 
Alviso  St.,  Santa  Clara.  John  P. 
Azevedo  to  L.  P.  Judkins.  .Dec.  6,  '24 


BUILDING  CONTRACTS 


SAN    JOAaUIN    COUNTY 

RESIDENCE 

LOTS  21  AND  39  BLK  4,  North  Stock- 
ton Ely,  in  Stockton.  All  work  for 
5-room   residence   and   garage. 

Owner — Paul   Perazzo. 

Architect — None. 

Contractor — William    Daley. 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE.   Manager 

905  Sixth  Street 


Filed   Dec.  23,   '24.     Dated  Dec.   3, 

TOTAL  COST 

Bond,    none.      Limit,    90    workin: 

Forfeit,   plans   and   specification  , 


DWELLING  and  garage,  $4750;  No. 
1036  W-Elm  St.,  Stockton;  owner, 
J.  W.  Fetters,  %  Blythe  Witter  & 
Co.,  Stockton;  contractor,  Martin 
Amann,  824  N-Lincoln  St.,  Stock- 
ton. 

DWELLING  and  garage,  $5000;  No.  12" 
W-Alpine  St.,  Stockton;  owner,  H. 
H.   Brandbury. 


BUILDING  CONTRACTS 


SACKAMENTO    COUNTY 


FOUNDATION 

LOTS  1  AND  2,  J,  K,  21st  and  22nd  S' 

Sacramento.  Foundation  for  chui>^ 

building. 
Owner  —  GraiJil     Methodist     Eplscop.-".. 

Church,    815    11th   St.,   Sacramento. 
Architect — None. 
Contractor — Fred   H.   Betz,   432   Ochsi 

Bldg.,    Sacramento. 
Filed  Dec.   22,  '24.      Dated   Dec.    2,   '24 

TOTAL  COST,  $56i 
Bond,  limit,  forfeit,  plans  and  specifi- 
cations, none. 


DWELLING,  5-room  and  garage,  $2500 
No.  3917  S  St.,  Sacramento;  owner 
H.  W.  Krim.  1700  W  St.,  Sacra 
mento;  contractor,  S.  A.  Boltz,  3133 
W  St.,  Sacramento. 

DWELLING,  4-room  and  garage,  $1950 
No.  1801  2nd  St.,  Sacramento;  own 
er,  L.  A.  Barton,  2130  21st  St.,  Sac- 
ramento. 

DWELLING,  4-room  &  garage,  $2500; 
No.  2501  C  St.,  Sacramento;  owner, 
G.  Cechettini,  1802  7th  St.,  Sacra- 
mento; contractor,  D.  A.  Woods 
3765   Y   St.,   Sacramento. 

DWELLING,  5-room  and  garage,  $2200 
No.  1824  50th  St.,  Sacramento;  own- 
er, H.  G.  Birdsall  &  Co.,  1506  25th 
St.,    Sacramento. 

DWELLING,  5-room  and  garage,  $2200 
No.  2308  28th  St.,  Sacramento; 
owner,   H.   G.   Birdsall   &   Co. 

GENERAL  repairs,  $2000;  No.  608-14 
10th  St.,  Sacramento;  owner,  P.  F. 
Heringer,   2414   E   St.,   Sacramento. 

DWELLING,  5-room  and  garage,  $3850 
No.  2331  24th  St.,  Sacramento; 
owner,  W.  B.  Ladue,  2319  O  St., 
Sacramento. 

DWELLING,  5-room  and  garage,  $2900 
No.  2612  17th  St.,  Sacramento; 
owner,   A.   C.   Turpin. 


COMPLETION  NOTICES 


SACTRAMBNTO    COUNTY 

Recorded  Accapted 

Dec.  16.  1924— S  42  FT.  LOT  1571  & 
all  1572  W  &  K  Tract  24.  Wm.  S. 
Hart  to  whom  it  may  concern.... 
Dec.    6,    1924 

Dec.  16.  1924- SCHOOL  BLDG.  AT 
Folsom.  Folsom  Union  High  School 
Dist.  to  whom  it  may  concern.... 
Dec.     10,     1924 

Dec.  18,  1924— N  35  FT.  OF  LOT 
1813  &  S  15  Ft.  of  Lot  1S14  W  &  K 
Tract  24.  Anna  M.  Twogood  to 
whom   it  may  concern .  .Nov.   18.   1924 

Dec.  20.  1924 — E  ^4  OP  N  ^4  LOT  4, 
W,  X,  24th  and  25th  Sts.,  Sacra- 
mento. Dorothea  Danielson  to 
whom  "it   may   concern .  .Nov.    20,   1924 

Dec.  22,  1924 — LOT  1058,  W  &  K  Tct, 
21,  Sacramento.  John  H  Jensen  to 
whom    it   mav   concern .  .Dec.    10,    1924 

Dec.  22,  1924— N  40  FT.  LOT  57,  H. 
J.  G.  Co.  Add'n  F,  Sacramento. 
John  Guttraulis  La  Brasca  to 
whom  it  may  concern.  .  .Dec.  18,  1924 

Dec.  23,  1924— S  %  LOT  7846.  H.  J.  G. 
Co.  Sub  78.  Sacramento.  Frederick 
Ivanhoe  McDonald  to  whom  it  may 
concern Dec.    23,    1924 

Dec.  23,  1924 — LOT  79  Terrace  Villa, 
Sacramento.  B  W  Graves  to  whom 
it   may   concern Dec.    18,    1924 

Dec.  26,  1924 — LOT  71  Showier  Ter., 
Sacramento.  H  M  Earle  to  whom 
it    may   concern Dec.    20,    1924 

Dec.  27,  1924 — LOT  3  Blk  4,  Vina 
Vista,  Sacramento.  E  M  Reagh  to 
whom  it  may  concern ...  .Dec.  5,  1924 

Dec.  27,  1924 — LOT  3  Brier  Ter..  Sac- 
ramento. Charles  B  Brier  to  whom 
it    may   concern Dec.    1,    1924 

Dec.  27,  1924 — LOT  4  BLK  4,  Vina 
Vista,  Sacramento.  E  M  Reagh  to 
whom  it  may  concern. ..  .Dec.  5,  1924 
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Architects — Engineers 

City  and  County  Officials 

How  about  bids  wanted? 

"^'^  fait  jobf ''"^  "^^'^  ''"  ^'"^  •^"'^  ^""^  °°  '^' 

Did  you  have  competition— and  plenty  of  it? 
If  not — why  not? 

^^''^'^v"?.^!!'''^'  *'"  BUILDING  &  ENGINEERING 
NEWS  will  plaee  your  job  before  the  construc- 
tion interests  of  the  Pacific  Coast.  That  means 
competition  and-eompetition  mean^  the  lowest 
possible  bid. 

If  you  want  competition  send  particulars  of  your  job 
to  BUILDING  &  ENGINEERING  NEWS— 
also  a  set  of  plans  and  specifications. 

Reach  the  Independent  Bidder  through  the  columns 
of  BUILDING  &  ENGINEERING  NEWS 

The  oombined  news  services  of  BUILDING  &  EN 
GINGERING  NEWS  have  a  circulation  of 

3340 

-reaching  the  Engineer,  Contractor  and  Mate- 
rial Dealer. 


Can  you  reacn  one  quarter  the  amount  of  interested 
people  through  any  other  news  service  published 
in  this  section?  We  think  not>-in  fact,  we  know 
you  cannot. 

rf  you  want  competition— ii  you  want  independent 
contractoi-s  to  figure  your  job— if  you  want  the 
lowest  possible  bid— send  particulars  of  your 
project  to 

iJuilding  &  rLngineering  INews 
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Saturday,  January   3,   1925 


LIENS  FILED 


COMPLETION  NOTICES 


SACRAMENTO  COUNTY 


FRESNO  COUNTY 


Recorded  Amount 

Dec.  20,  1924— N  40  FT.  LOT  76  BLK 
7,  Col.  Hght.s.,  Sacramento.  Geo 
Hipper  vs  J   W  &  Henrietta  Evans 

and     J     Burns $37.45 

Dec.  26,  1924— LOTS  5  AND  6  BLK 
13,  Woodlake  Addn,  Sacrlamento. 
D  E  Anderson   vs  J  C  Reid $287.05 


BUILDING  CONTRACTS 


FRESNO    COUNTY 


DWELLING,  $1250;  No.  1561  E  St., 
Fresno;  owner,  S.  C.  Hanibal;  con- 
tractor, Ernest  Russell,  4135  Balch 
St.,    Fresno. 

DWELLING,  $4000;  No.  1133  Engle- 
wood  Ave.,  Fresno;  owner,  J.  M. 
Merman. 


Recorded  Acccptad 

Dec.  22,  1924  — W  371/2  FT.  OF  LOT  11, 
Austin  Terrace,  Fresno.  R.  W. 
Springer  to  whom  it  may  concern.  . 
Dec      20      1924 

Dec!  24,'  1924— LOTS  '  i  "&  2  '  BLK  36, 
Arlington  Heights,  Fresno.  Geo 
Fathy  to  whom  it  may  concern... 
Dec.    23,    1924 

Dec.  26,  1924— LOT  10  BLK  1,  Alta 
Vista  Tract,  Fresno.  A  F  Lambert 
to  whom    it   mav  concern.  Dec.   26,   '24 

Dec.  26,  1924— LOTS  5  AND  6  BLK  19, 
Grand  Ave  Park,  Fresno.  K  Yeg- 
hoian  to  whom  it  may  concern... 
Dec.    26,    1924 

Dec.  26,  1924— LOT  8  S  16  ft.  Lot  9, 
High  Add  Annex  No.  5,  Fresno.  A 
R  Eklund  to  whom  it  may  concern 
Dec.    24.    1924 

Dec.  26,  1924 — LOTS  6  AND  7,  High 
Add  Annex  No.  5,  Fresno.  A  R 
Eklund  to  whom  it  may  concern. 
Dec.    24,    1924 


Dec.  28,  1924— LOT  10  N  9  ft.  Lot  9. 
High  Add  Anne.\  No.  5.  Fresno.  A 
R  Eklund  to  whom  it  may  concern 
Dec.     24,      1924 

Dec.  26,  1924— LOTS  15  AND  16,  High 
Add  Annex  No.  1,  Fresno.  A  R 
Eklund  to  whom  it  may  concern.. 
Dec.     24,     1924 

Dec.  26,  1924  ^  qt  18  N  1^  Lot  17 
Blk  4,  rtadius  Addition,  Fresno. 
John  Keampf  to  whom  it  may  con- 
cern  Dec.     24,     1924 

Dec.  27,  1924 — GAS  PLANT,  Fresno. 
Pacific  Gas  &  Eleectric  Co  to 
Moore  Dry  Dock  Co Dec.   11,  1924 

Dec.    27,    1924 — LOTS    9,    ID    AND    11, 
High   Add   Annex  No.   2,   Fresno.   C 
J  Appling  to  whom   it  may  concern 
Dec.    27,    1924 


LIENS  FILED 


FRESNO    COUNTY 


Recorded  Amount 

Dec.  26,  1924 — LOTS  31  AND  32  ELK 
2,  New  High  School  Addn,  Fresno. 
Routt  Lumber  Co  vs  L  J   Terrian.$3S 


A  "Tlttsburg"  Antomatic 
Gas  Water  Heater  In- 
stalled  In  the  Home  iDdi> 
cates  high  quality 
thronghont. 

Recommended  and  speci- 
fied by  all  of  the  leading 
architects,  plumbers  and 
builders. 

Consider  the  high  merit 
of  the  Pittsburg  coupled 
»Uh  "Pittsburg  Perfect 
Service." 

"Hot  water  quick  as  a 
wink." 


PITTSBURG  WATER  HEATER  CO. 

Makers  of 
"PinSBTTRG    AUTOMATIC" 

"BUNGALOW    AUTOMATIC" 

STORAGE   SYSTEMS 
and  "LION"  TANK  WATER  HEATERS 

478  Sutter  Street 

SAN  FRANCISCO 


309  13th  street 

OAKLAND 


Send  For  Catalogs 


Phone  Franklin   94()0J 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 


TROJAN  EXPLOSIVES 

The  MoSl  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  .noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CROCKER    BUILDING  YEON   BUILDING 

San   Francisco,   Cal.  Portland,  Oregron 


FRANK  J.  KLIMM  CO. 

PLUMBING      -:-      HEATING      -:-      ELECTRICAl 
ENGINEERS  -:-  CONTRACTORS 

456  Ellis  Street,  San  Francisco 
Phone   Prospect   456 

Sales  Agents: 

THE    JOHN    DOUGLAS     CO., 
Sanitary    PIiunbinK    Supplies 
"Babcock*'    High    Efficiency    Gas 
F'njmaoes 
Rndd     Gas     Water     Heaters 
Humphrey    Radlantflre,    Etc. 

Industrial  Light  and  Power  Installations 
Steam  and  Hot  Water  Heating  Systems 

We   supply,    install   and   repair    everything 
Plumbing,  Heating  and  Electrical 


IGar0nt  OIonBtntrtinn  ISfporta 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highwav  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  In  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
818    MISSION    STREET  SAN     rRANCISCO 


Reinhart  Lumber  and  Planing  Mill  Company 

GENERAL    LUMBER    YARD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 
General    Mill    and    Cabinet    Work,    Stock    Doors.    Sash 

Frames   and    Mouldings  

JERROLD  AVE.  *  VARNBVIDLD  AVE. 

Mission   901-S02-90I-904  San  Franclsc* 


f^JU  M  M'A  AiALJU'il^iA  U  il  AA  it  U   U   q* 
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Schumacher. 

Office 

210  American  Bank  Building,  S.  F. 
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V\  arehouses 

San  Francisco         Oakland 
San  Rafael 
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KOEHRINQ 

DANDIE  Light  Mixer 


Daiiilie  with  steel  diso  nlieels  and  solid 

rubber     lires;     power     cliarging     skip, 

water   taiili    aiid    gasoline   engine. 


EQUIP  it  to  your  special  needs.  Rubber 
tires  to  save  the  time  waste  of  be- 
tween-job hauls,  and  to  expand  your 
working  territory.    Light  duty  hoist.    Low 
charging  platform  or  power  charging  skip. 
Automatic  water-measuring  tank. 

Most  important,  you  can  be  sure  of  full 
capacity — utmost  reliability — and  long 
service  life — because  this  mixer  is  Koeh- 
ring  built,  engineered  and  constructed  to 
out  work,  out  last  anything  in  the  light 
mixer  field.     Price?    Not  the  lowest  price 


D.iiidie  with  steel  trucks;  power  charg- 
ing    skip,     water     tank     and     gasoline 
engine. 


- — no — but  the  most  remarkable  value  of 
all  light  mixers — and  still  within  the 
range  of  light  mixer  prices. 

CAPACITIES 

4  and  7  cu.  ft.  mixed  concrete,  steam  or  gaso- 
line power.  May  be  equipped  with  power 
charging  skip  or  low  charging  platform  with 
hopper,  light  duty  hoist,  automatic  water 
measuring  tank.  Mixes  mortar  as  well  as 
concrete. 

KOEHRING    COMPANY 

Papers,  Mixers,  Cranes,  Draglines,  Power  .Shorels 
MILAVAUKEE,  WISCONSIX 


DANDIE  MIXERS  IN  STOCK  WITH  RUBBER  TIRED  WHEELS 


Harron,  Rickar  d  &  McCone  Co. 


SAN    FRANCISCO 


LOS    ANGELES 


Building  and  Engineering  News 
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issued   Ever,  .atu.da.  g^N  FRANCISCO,  CALIF.,      JANUARY  10.  1925 
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No.  SIS  Mission  wtreei. 

San   FranelscG.   Lai  If. 

Telephone    Garfield    3140 


TMB    MERCURY    PRESS 

(E.   J.    Cardinal    &    J.    I.    Stark) 
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Devoted  to  the  Knglneerlng.  Archi- 
tectural. Building  and  Industrial  Ac- 
tivities ot  the   Pacific  Coast. 


OFFICIAL    PAI'Elt    OF 

Stockton    Archlteots'    Annocintlnn 

Richmond     Bnlldera'    Exchanc« 

Stockton    Bnllderi'    Ej:xclinnee 

Freauo    BiitlderN'     F,xch:infi;e 

Vnlleio    Bnlldern'    Kxchniigf 

Subscription  terms  payable  In  advanca 

U.  S.  and  Possessions,  per  year..  $5. 00 
Canadian  and  Foreign  per  year..  6.00 
Single   Copies    2Bc 


Entered  a*  aecond-claa*  matter  at 
Sao  Franclaco  Pout  Office  nnder  act  of 
Consnrcaa    of    March    3,    1879. 

«33,721,000    TO    FIIVAIVCE    P.    G.    &    E. 
IMPROVEMENTS 


A  construction  program  calling  tor 
the  expenditure  ot  $33,721,000,  to  ac- 
commodate the  needs  ot  the  growing 
cities  and  towns  of  northern  Calitor- 
nia  is  announced  by  the  Pacific  Gas  & 
Electric  Co.  Ot  this  amount  ?17,821,- 
000  will  be  spent  in   1925. 

Adding  1,000,000  Kilowatt  hours  of 
electrical  energy  daily  to  the  company's 
output.  Pit  No.  3  Plant  on  the  Pit  river 
in  Shasta  county,  will  be  in  operation 
by  July  .  Pit  No.  4  Plant,  to  have  135,- 
000  horsepower  power  house,  a  tour- 
mile  tunnel,  a  huge  diversion  dam, 
three  penstock  lines,  and  to  cost  $2,- 
500,000,  will  also  be  in  construction  at 
the    same    time. 

Spending  $905,000  for  a  new  sub- 
station in  the  Shasta  Division  at  Cot- 
tonwood, the  company  plans  to  bring 
additional  power  from  the  California- 
Oregon  Company.  Sub-stations  at  Red 
Bluff,  Roseville  and  Livermore  will  be 
reconsti'ucted.  The  largest  condenser 
ever  constructed  in  California  will  be 
installed    in    the    Sacramento    district. 

One  million  and  a  halt  dollars  will 
be  spent  on  new  stations  in  the  east 
bay  district  alone.  San  Francisco  ad- 
(Tftions  to  the  Martin  Sub-station  will 
cost  $660,000  and  new  feeder  lines  will 
cost   $236,000. 

The  program  tor  expenditure  will  be 
followed  in  an  effort  to  meet  the  de- 
mands ot  the  ever  growing  districts  of 
northern  California.  The  company 
estimates  it  will  have  to  supply  to  35,- 
"00  new  electricity  customers,  and  25,- 
000   new  gas   customers. 

The  gas  department  plans  to  gen- 
erate 20.000,000  cubic  feet  daily  with 
new  generating  equipment,  and  to  lay 
600  miles  of  pipes.  And  initial  outlay 
ot  $5,500,000  will    he   made. 


,.»!?,  ^.^^"Ctsco  in  1924  closed  its  big- 
fvfK  "J'i?'"^  y'"'-''  with  a  total  of  10  - 
-'-    building    permits    granted    for    im- 

of75T852:i73:"^"'^'"^  ^"  expenditure 
During  the  year  1907,  when  the  re- 
construction ot  San  Francisco  follow- 
ing the  earthquake  and  fire,  was  fully 
under  way,  Louis  Bailey,  acting  chief 
inspector  of  the  Department  of  Public 
gran^eH  /<=P°'-'«  ^,437  permits  were 
granted  for  improvements  aggregating 
an   expenditure  ot  $56,578  844 

Operations  for  the  month  of  De- 
cember, 1924,  totaled  $5,519,031.  Dur- 
mg  that  period  763  building  permits 
were  granted.  In  November,  1924  707 
w'^-"^  ZT"  ^""a^'ed  the  valuation 
Q^^  7f«  ^"-^SS-^ZS  and  in  December. 
Qco  ;.!       permits  for  work  costing  $4,- 

no^!"  K^'"?A^.  "^  segregated  list  of  the 
December,   1924,   operations  as  compiled 
by  Acting  Chief  Inspector  Bailey: 
Class  No.    of 

Permits     Est.   Cost 
^  3  $    354,000 

^  4  945,000 

„^  23  628.000 

^rf'"<'f.  367  1,959,172 

t  \7-      S^I  363  359,280 

Public    Bldgs.  1  370,629 

Harbor   Bldg.s.  2  902,950 


Total 


763 


$5,519,031 


The  following  is  a  summary  ot  the 
total  number  of  building  permits  is- 
sued each  year  and  the  estimated  cost 
of  the  improvements  undertaken  there- 
under (the  year  1906  covers  that 
period  from  May  19  to  December  31): 
Year  No.  of  Permits       Est.  Cost 

""« 5686  $34,947,386 

'""^ 6437  56,578,844 

'''"■^ 6729  31,668,341 

""^ 5773  26,184,068 

"1" 5690  20,508,556 

"11 6079  20,915,474 

1^12 6313  23,338,563 

1"3 3196  21,037,264 

"1* 5907  28,177,563 

1''15 6461  13.990,704 

1916 6492  18,837,173 

l^l'' 5513  15,635,319 

1918 3688  7,924,319 

1919 5363       15,163,242 

1920 5626       26,729,992 

1921 6313       22,244,672 

1922 8078      45.327,206 

1923 9856      46,676,079 

1924 10,272       57,852,973 


REtXAM.^TIOX       BO.A.RD       APPOINTS         STEAM       CURING       PROTECTS       CON- 
FLOOD    CONTROL    OOMMITTEB  CRETE    TILE,    STUDY    SHO'WS 

Reviewing  experimental  studies  of 
the  U.  S.  Department  of  Agriculture  on 
the  effect  ot  alkali  on  concrete  tile, 
Thomas  H.  MacDonald,  chief  ot  the' 
bureau  of  public  roads,  in  his  annual 
report  to  congress,  says,  "tests  have 
been  begun  on  cylinders  cured  in  a 
steam  chamber,  in  water  vapor  at  or 
near  a  temperature  of  212°  F.  The 
tests  so  far,  including  year-old  speci- 
mens of  6  series,  indicate  that  this 
method  of  curing  greatly  increases  the 
resistance  to  attack.  Only  the  slightest 
signs  of  deterioration  have  been  evi- 
dent in  specimens  stored  in  the  alka- 
line solution  for  90  weeks.  Long-time 
tests  will  be  needed  to  determine  the 
actual  value  of  this  steam  curing, 
which  is  very  different  from  the  or- 
dinary steam  curing  in  commercial  tile 
plants,  where  a  temperature  ot  more 
than  100°  F.  in  the  curing  rooms  is  not 
often  obtained. 


The  personnel  ot  '.ha  executive  com- 
mittee to  arrange  a  revision  of  the 
flood  control  project  of  the  Sacramen- 
to River  has  been  named  by  A  T 
Spencer,  president  ot  the  California 
State  Reclamation  Board,  and  as  de- 
cided at  the  public  flood  control  meet- 
ing held  at  Sacramento,  November 
15  last,  will  consist  of  20  members  who 
will  serve  without  remuneration  and 
collaborate  with  the  officers  of  the 
Reclamation   Board. 

"The  importance  of  the  work  to  be 
accomplished  by  this  committee  can- 
not be  too  strongly  stressed,"  says 
President  Spencer,  "tor  it  includes  the 
perfection  and  operation  of  a  plan 
whereby  the  property  holders  will 
be  ultimately  relieved  of  all  but  a 
fair  proportion  of  the  assessments 
now  charged  against  property  in  the 
reclamation     districts."  ) 

The  personnel  of  the  committe  is:  C. 
R.  Boyd,  Tuba  City:  George  E.  Spring- 
er, San  Francisco;  E.  L.  Shelley,  Ryde; 
A.  C.  Harvie,  Rio  Vista;  James  Boyd, 
Willows;  C.  J.  Wescott,  Stockton; 
Peter  Huth,  Sacramento;  J.  F.  Elliott, 
Courtland;  Carson  C.  Cook,  Stockton; 
Dr.  E.  L.  Dow,  San  Francisco;  W.  P. 
Dwyer,  Sacramento;  George  B.  Bobbins 
San  Francisco;  Jesse  Poundstone, 
Grimes;  Fred  W.  Kiesel,  Sacramento; 
I.  H.  Sanborn,  San  Francisco;  James 
D.  Phelan.  San  Francisco;  Capt.  A.  E. 
Anderson,  San  Francisco;  Dan  Hadsell, 
San  FranciscT:  W.  E.  M.  Beardslee, 
Sacramento  and  the  manager  of  the 
Parrot   Grant   at   Dunham. 

According  to  President  Spencer  the 
first  meeting  of  the  committee  will 
be  called  at  an  early  date  in  this 
month 


THOMAS  RYAN.  OAKL.VND  BUILDING 
INSPECTOR.       RESIGNS 


Thomas  Ryan,  for  many  years 
luilding  inspector  for  the  city  of  Oak- 
and,  has  resigned  on  account  of  illness 
md  returned  to  his  civil  service  rating 
IS  a  deputy  building  inspector.  He  is 
low   absent   on   sick    leave. 

.Arthur    .S.    Holmes,    general    contrac- 
or  in   Oakland  for  more  than   a  dozen 
ears,    has    been    appointed    to    fill    the 
vacancy    by    Commissioner    Frank    Col- 
bourn. 

Holmes  has  the  backing  of  the  Gen- 
eral Contractors'  Association.  He  has 
been  in  business  for  twenty-six  years 
in  Oakland,  and  a  contractor  nearly 
half  that  time. 
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ALONG  THE  LINE 


los  Angeles'  building  total  for  1924 
.lirp'd  over  the  $150,000,000  mark_ 
Offlcill  figures  for  the  year  compiled 
^y^Thi  cify  building  ^'.rT:nl6  wUh 
a  total  of  51,134  permits  '^="'^^721 
an    estimated   valuation    of    ? If, "'2 ".621^ 

;ia^rth'lt'\;r''^'23".t'ii"ne?^lyrvin1y 
'^^^VnsVoVe  than  for  l^^^-d  is  quite 

^'''nirol  JZnT'^'ueT  was'' 3486 
^>Jt™'tn  tti-'mired  valuation  of  Jll. 
923,961,  as  compared  w  th  4721  P"ml« 
with  an  estimated  valuation  of  5^0. 
758  194  for  December  last  year,  and 
3648  permits  with  an  estimated  valua- 
tion of  $0,754,196  for  November,   1924. 

It  was  announced  at  the  annual 
meeting  of  the  Citizens  Committee  to 
Enforcf  The  Landis  Award  in  Chicago 
That  the  work  of  the  Committee  will 
continue  not  only  through  1925  but  .n- 
S»flnltelv  High  spots  in  the  annual 
repor  IVe  as  follows:  The  Committee 
hl^s  carried  free  of  charge  nearly 
$500,000,000  worth  of  '"^"'j^'i^ooo  men 
placed  In  employment  over  72.000  men. 
?t  has  registered  in  its  vocational  de- 
partment 877  boys,  graduating  550,  of 
whom  305  are  actually  employed  in  the 
Trades  today.  Over  5000  Journeymen 
have    attended    free    evening   classes. 

A  petition  to  re-open  the  case  in- 
volving the  New  Jersey  Pamting  Com- 
pany and  Local  Union  No.  26  of  Newark 
hts  been  refused  by  the  Court  of 
Errors  and  Appeals.  It  will  be  re- 
called that  the  painting  company  re- 
fused to  pay  the  New  York  scale  on  a 
New  Jersey  job  and  th^""'°" -f  "<^;5.^ 
strike  to  enforce  Us  demands.  The 
contractor  secured  an  injunction  re- 
straining the  union  from  continuing 
its  strike. 

The  joint  national  drive  of  the  Mason 
Contractors  Association  of  the  United 
states  ahd  Canada  and  the  Bricklayers 
Masons  and  Plasterers'  International 
Union  for  more  apprentices  in  the 
bricklaying  trade  is  producing  ex- 
cellent results  according  to  R.  M.  Oil- 
lespie  of  St.  Louis,  president  of  the 
contractors'  association.  The  total 
number  of  registered  apprentices  on 
January  1,  1923.  was  5409  and  on  No- 
vember 1,  1924,  was  11.024. 

It  is  reported  the  Athletic  Control 
Board  of  the  Stanford  University  at 
Palo  Alto  plans  to  enlarge  the  seating 
capacity  of  the  Stanford  Stadium  from 
63,000  to  90,000.  J.  Peaice  Mitchell,  a 
member  of  the  board,  admits  that  pre- 
nminary  plans  for  the  enlargement 
have  been  prepared  by  Shirley  Baker, 
Stanford  '95  stadium  engineer,  but 
these  have  not  been  submitted  to  the 
board. 

Bills  for  the  survey  and  the  con- 
struction of  diverting  dams  to  control 
the  immense  volume  of  volcanic  ash 
which  swept  down  from  Mount  Shasta 
into  Mud  Creek  and  eventually  into 
Sacramento  River  and  San  Francisco 
Bav  have  been  introduced  in  the 
Senate  by  Senator  Shortridge  and  In 
the    House    by    Representative    Raker. 

Palo  Alto  plans  to  expend  $375,000 
in  construction  during  1925.  Street 
paving,  electroliers  and  storm  sewers 
In  the  business  section  are  planned. 
The  paving  program  will  cost  approxi- 
mately $217,000. 


A.  J.  Pometta  of  the  Martinez- 
Benicia  Ferry  Company  at  Benlcia  is 
experimenting  with  locust  piling  to 
counteract  the  teredo,  which  has  been 
causing  an  immense  amount  of  damage 
to  the  wharves  and  piling  in  San  Fran- 
cisco Bay.  The  Martinez-Benicia  Fer- 
ry Companv  has  piling  which  has  been 
in  a  little  over  a  year  which  the  ma- 
rine worm  has  destroyed.  Heretofore 
the  most  effective  methods  to  stop 
them  was  either  to  creosote  the  piling 
or  encase  It  In  concrete.  The  locust 
piling'  experiment  is  being  watched 
with  interest  by  those  who  have  piling 
that  is  susceptible  to  the  ravages  of 
the  teredo. 

Eight  regional  Forest  Experiment 
Stations  and  the  Forest  Products  Lab- 
oratory are  now  in  operation,  accord- 
ing to  the  annual  report  made  by  the 
Chief  of  the  Forest  Service  to  the  Sec- 
retary of  Agriculture.  In  addition  a 
new  Forest  Experiment  Station  is  be- 
ing established  in  the  Pacific  North- 
west A  station  tor  California  is  urged 
by  Chief  Forester  Greeley  in  his  re- 
port. The  eight  Experiment  Stations 
now  in  operation  are  located  at  New 
Orleans  La.,  Missoula,  Mont..  Ashe- 
ville.  N.  C.  Amherst,  Mass.,  St.  Paul, 
Minn..  Portland.  Ore.,  Flagstaff,  Ariz.. 
Colorado   Springs,   Colo. 

Work  on  the  building  of  sewers  in 
Oakland,  made  possible  through  the 
authorization  by  the  voters  of  the  $1,- 
600  000  bond  issue  last  November  will 
be  started  in  all  sections  of  the  city 
practically  at  the  same  time,  according 
to  Wm.  J.  Baccus,  commissioner  of 
streets.  The  departure  from  the  usual 
procedure  of  spending  the  bond  money 
in  installments  in  made  because  of 
the  acute  situation  existing  in  many 
parts  of  the  city  now  caused  by  the 
inadequacy    of   the    present   system. 

A  measure  calling  for  $2,500,000  to 
provide  a  building  to  house  state  of- 
fices in  Los  Angeles  will  be  Introduced 
into  the  Senate  by  Senator  Chas.  H. 
Lewis  of  Los  Angeles.  Lewis  says  the 
measure  is  to  provide  office  space  to 
eliminate  the  necessity  of  paying  rent 
for  state  offices.  The  city  of  Los 
Angeles  will  furnish  a  site  for  the 
structure  if  the  bill  passes  the  legis- 
lature. 


By  a  vote  of  15  to  1  the  Building 
Trades'  Council  of  Newark,  N.  J.,  de- 
manded strict  adherance  to  the  deci- 
sions of  the  National  Board  of  Juris- 
dictional Awards,  the  carpenters  regis- 
tering the  negative  vote.  It  is  under- 
stood that  any  organization  hereafter 
refusing  to  abide  by  the  decision  of 
the  Board  will  be  expelled  from  mem- 
bership in   the  Council. 

Delegates  of  the  second  district  of 
the  American  Association  of  Engineers, 
meeting  in  semi-annual  session  at  Los 
Angeles,  endorsed  the  movement  to 
have  one  of  their  profession  appointed 
to  the  State  Railroad  Commission.  Steps 
were  also  taken  to  introduce  before  the 
next  legislature  a  bill  providing  for 
the  registration  of  California  engi- 
neers. 


Harlan  D.  Miller  has  been  appointed 
bridge  engineer  of  the  California  State 
Highway  Commission  by  R.  M.  Morton 
state  highway  engineer.  The  new  head 
of  the  bridge  department  succeeds  H. 
E  ■Warrington,  who  resigned  early  in 
the  year.  Mr.  Miller  has  been  engaged 
in  engineering  work  for  nineteen 
years.  He  was  formerly  connected 
with  the  bridge  department  of  the  New 
York  Central  railroad  and  held  a 
similar  position  with  the  state  of  New 
York.  Mr.  Miller  assumed  the  position 
of  acting  bridge  engineer  of  the  Cali- 
fornia State  Highway  Commission  a 
vear  ago,  at  the  time  all  bridge  work 
"was  transferred  from  the  division  to 
headquarters  and  placed  under  a  cen- 
tralized department.  The  department 
has  been  considerably  enlarged  under 
his  direction.  Mr.  Miller  is  a  graduate 
of  the  Case  School  of  Applied  Science 
in  Cleveland,  Ohio.  where  he  was 
elected  a  member  of  the  Sigma  Xi.  the 
scientific  honor  society.  He  has  been 
with  the  California  Highwiay  Com- 
mission  for  five   years. 

Willis  Polk  &  Co..  architects,  an- 
nounce removal  of  their  offices  from 
the  Hobart  Bldg.  to  277  Pine  street, 
San  Francisco.  Suite  412.  The  business 
will  be  continued  under  the  firm  name 
of  Willis  Polk  &  Company,  by  a  Part- 
nership formed  between  James  Mitchell 
and  Austin  Moore.  Mrs.  Willis  Polk 
will  have  a  life  Interest  in  the  profits 
of  the  firm.  Mr.  Mitchell,  who  was 
long  associated  with  the  late  Mr.  Willis 
Polk  will  be  in  charge  of  design  and 
construction,  while  Mrs.  Polk's  son, 
Austin  Moore,  will  be  business  man- 
ager. 

Suit  to  collect  $886.33  has  been  filed 
at  Oroville  against  J.  S.  Greaves,  con- 
struction engineer,  and  the  Therma- 
lito  and  Table  Mountain  Irrigation 
District  (Butte  County)  by  the  Thomp- 
son-Diggs  Company  of  Sacramento. 
The  Sacramento  firm  assert  they  fur- 
nished construction  material  amount- 
ing to  over  $800  to  Greaves  for  build- 
ni  work  in  the  irrigation  district 
named  in  the  suit,  which  has  never 
been    paid. 

Bids  to  construct  Section  One  of  the 
Arroyo  de  la  Sacatella  storm  dram 
sv^item  covering  an  area  of  approxi- 
mately sixteen  square  miles,  ■"''11  ^e 
oon'^idered    hv    the    Los    Angeies    Board 


Oakland  established  a  record  build- 
ing vear  in  1924  with  a  total  of  $31.- 
•,i23.435  of  which  $29,831,036  is  repre- 
sented in  new  construction.  The  De- 
cember total  was  $3,227,541, 


of  Public  Works  on  Februan'  2.  The 
completed  project  will  cost  between 
$2,500,000    and    $4,000,000- 

Archie  Kerr,  former  San  Francisco 
contractor.  and  more  recently  oi 
Chico.  died  in  Artesla,  Butte  County. 
Dec.    28. 

Governor  Pierce  of  Oregon  has  called 
a  conference  of  the  state  executives  of 
California.  Oregon  and  Washington 
to  be  held  in  Portland.  January  16  and 
17  tor  the  development  of  ports  of  the 
Pacific  Coast  for  the  handling  of  tim- 
ber resources  of  districts  contiguous 
to  water  transportation. 
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vUh    the   ronstrnctlmi   Indostry  are    InrKed 
tlon  in  tlil«  departatcBt. 


vnbmlt   BevTs   foT   pab1t«a- 


SACUAMKNTO     MATERIAL     DKALISRS 
TO    ORGANIZE 


Seven  representative  Sacramento 
building  material  men  on  Dec.  30  con- 
ferred with  directors  of  the  Stockton 
Material  Dealers  Credit  Association  for 
the  purpose  of  gaining  information 
relative  to  tlie  operation  and  functions 
of  the  organization.  The  Sacra- 
mento men  contemplate  organizing  a 
similar  association  in  Sacramento, 
having  learned  the  need  of  rating  con- 
tractors and  other  large  purchasers  of 
building  material,  according  to  the 
credit  they  are  entitled  to. 

Sacramento  men  af  the  r.'Ceting 
were  A.  E.  Pope  of  the  People'^;  bank; 
D.  G.  Nunneley,  manager  of  the  Sacra- 
mento building  material  exhibit;  W.  W. 
Mott,  secretary  of  the  Master  Plumb- 
ers' association:  W.  E.  Bristol,  presi- 
dent of  the  Carly  &  Bristol  Fitiance 
Company;  L.  H.  Chapman,  manager  of 
the  Sacramento  Lumber  Company:  H. 
Dixon  of  the  Dixon  Plumbing  &  Heat- 
ing Company,  and  Allyn  L.  Burr,  man- 
ager of  the  Allyn  Burr  Company. 

Stockton  business  men  present  were 
Ralph  Wilcox,  president  of  the  Tolland 
Ice  &  Fuel  Company;  W.  H.  Falcon- 
bury,  president  of  the  Falconbury 
Lumber  Company;  O.  H.  Chain,  presi- 
dent cf  the  Builders'  Exchange:  O.  H. 
Miller  of  Miller-Hays  Plumbing  Com- 
pany: Fred  Wurster.  secretary  of  the 
Security  Building  &  Loan  Association: 
Frank  Fisher,  of  Fisher  Brothers'  Plan- 
ing Mill;  Harvey  K.  Tackabury,  man- 
ager of  the  Allyn  Burr  Company  in 
Stockton:  Francis  Viebrook,  secretary 
of  Austin  Brothers:  Charles  G.  Bird, 
manager  of  the  Stockton  Lumber  Com- 
pany: Robert  Inglis.  manager  of  the 
San  Joaquin  Lumber  Company;  Carlton 
C.  Case,  of  Case  &  Forslund.  lawyers, 
and  Karl  A.  Perkins,  secretary-man- 
ager of  the  Stockton  Builders'  ex- 
change. 


EFFICIENCY   OF  LABOR 


Is  labor  becoming  more  or  less  ef- 
ficient? This  is  a  question  that  has 
been  uppermost  in  the  minds  of  most 
contractors  during  recent  years.  Im- 
me<iiately  following  the  war,  labor 
reached  a  low  point  of  efficiency  due 
largely  to  the  fact  that  countless 
thousands  ef  poorly  trained  mechanics 
had  gaified  access  to  the  trades  during 
the  stress  of  war-time  construction. 
Many  contractors  are  nov?  beginning 
to  report  that  there  is  a  decided  ten- 
dency on  the  part  of  most  mechanics 
toward  increased  efficiency.  One  of 
these  is  the  Turner  Construction  Com- 
pany. This  concern  specializes  in 
heavy  concrete  construction  work  and 
has  kept  an  accurate  record  of  the  unit 
output  of  labor.  It  has  a  record  of 
comparable  work  on  which  it  has 
established  an  index  of  labor  output. 
Calling  the  unit  output  of  the  years 
101.5-1916  as  100.  the  index  for  the  suc- 
ceeding years  are  as  follows:  1920. 
index  90;  1923.  index  112;  1924.  index 
120.  The  figures  have  been  further 
subdivided  by  trades  for  1924  as  fol- 
lows: labor  stripping  and  handling 
forms,  166;  labor  concreting  131;  labor 
placing  reinforcement,  118;  carpenter 
work  on  forms,  109;  carpenters  and 
laborers  making  forms,  98;  labor  re- 
ceiving and  distributing  reinforce- 
ment. 90  and  cement  masons  83. 


lOMPLOYEHS       «0\nEMiV       FIVE-DAY 
WORKING   -WTSEK 


The  Executive  Committee  of  the  Na- 
tional   Association    of    Building    Trades 
employers,    meeting   in    the   Hotel   Win- 
ton,  Cleveland.  Dec.  19  ,  adopted  a  reso- 
lution   condemning    the    five-day    work- 
ing week.      The   re.solution   follows: 
"WHEREAS:         The       Executive 
Committee   of     the  National     Asso- 
ciation    of     Building     Trades     Em- 
players   in   executive  session    in   the 
City   of  Cleveland   this   19th   day  of 
December,    1924 — deplores    the    un- 
justifiable     and      uneconomic      de- 
mands   of   certain    labor    organiza- 
tions   in    the      building      trades      to 
shorten    the      number      of    working 
days    to    5   days    per   week,    therebv 
further    curtailing    by    almost    10'^ 
the   already   great   shortage   of  me- 
chanics   in    the    building    industry, 
and    the   efforts   on    the   part   of  or- 
ganized    labor    to     increase     wages 
over   the   altogether   too   high   wage 
scale       in     force       throughout       the 
United  State   todav. 

"THEREFORE  BE  IT  RESOLV- 
ED that  the  interests  of  the  Public 
and  the  Construction  Industr.v  de- 
mand that  these  efforts  be  resisted 
to  the  utmost." 


.S.VCR.4M'ENTO  BIIILIHNG     TRADES 

MIN    UNION    TAX    SUIT 


The 


Sacramento  Building  Trades 
Council  won  an  important  victory 
when  the  third  district  court  of  appeal 
handed  down  a  decision  revising  the 
judgment  of  the  superior  court  of  Sac- 
ramento County,  whereby  an  Injunc- 
tion was  granted  some  time  ago  re- 
straining and  enjoining  the  council 
from  collecting  a  per  capita  tax  of 
$4.50  from  members  of  local  union  No. 
162    of  the   sheet   metal   workers. 

The  issues  of  the  controversy  date 
back  about  two  years  and  involve  dual 
unions  representing  the  sheet  metal 
workers  of  Sacramento. 

The  effect  of  the  injunction,  which 
became  a  live  issue  before  the  Build- 
ing Trades  Department  of  the  Ameri- 
can Federation  of  Labor,  also  was  to 
restrain  members  of  the  Building 
Trades  Council  from  threatening  or 
calling  out  members  of  other  crafts 
engaged  in  the  building  industry  in 
Sacramento  in  either  shops  or  build- 
ings in  which  members  of  Sacramento 
Union  No.  162  were  employed. 

ANALYSIS    OF  BRICKLAYING   TRADE 
NOW  AVAILABLE 


A  comfilete  analysis  of  the  brick- 
laying trade  has  been  made  by  the 
Federal  Board  of  Vocational  Education 
and  is  now  available  for  distribution. 
The  book  contains  a  vast  amount  of 
valuable  information  relative  to  the 
trade  and  the  best  methods  of  setting 
up  the  proper  kind  of  an  apprentice- 
ship training  program.  It  is  divided 
into  four  sections  and  contains  an  ap- 
pendix showing  the  forms  used  In  a 
number  of  cities  where  considerable 
progress  has  been  made  in  the  train- 
ing of  apprentices.  The  sections  deal 
with  the  following  subjects:  First,  or- 
ganization and  plan^  for  apprentice 
training:  Second,  classified  analysis  of 
(Tie  bricklaying  trade:  Third,  courses  of 
instruction  and  training;  Fourth,  sug- 
gestions to  I  he  instructors.  Copies  of 
this  publication  may  be  procured  from 
the  Superintendent  of  Documents. 
Government  Printing  Office,  Washing- 
ton, D.  C,  at  20  cents  per  copy. 


i:lose  successful  year 


The  Plasterers'  Association  of 
Seattle,  Wash.,  reports  closing  the 
most  successful  year  in  its  history 
with  the  advent  of  1925.  The  assooia- 
lion  has  been  organized  15  years  and 
It  has  been  the  aim  of  Its  otlicials  dur- 
ing that  time  to  strive  to  make  an  art 
of  what  had  too  often  been  considered 
as  but  a  trade.  An  effort  has  also  been 
made  to  curb  the  irresponsible  plas- 
tering contractor  who,  association  of- 
ficials contend,  is  the  worst  evil  the 
responsible  plasterer  has  to  contend 
with. 

At  present  there  are  20  members  of 
the  association  who  do  about  85  per 
cent  of  Seattle's   plastering. 

E.  C.  McDougal  is  president  of  the 
association,  C.  W.  Blake  vice-president, 
W.  A.  Allyn,  treasurer  and  S.  S.  Wil- 
son, executive  secretary.  Secretary 
Wilson  predicts  an  exceptionally  active 
year  for  the  association's  members 
during   1925. 


CL.AY        I'RODUCTS        INSTITUTE        IS 
ORGANIZED     IN     CHICAGO 


A  new  association,  known  as  the  Clay 
Products  Institute,  an  organization  of 
clay  products  associations,  was  recent- 
ly organized  for  the  purpose  of  carry- 
ing on  joint  research  work  for  the  good 
of  the  clay  products  industry  and  of 
the  construction  Industry.  Problems 
that  will  come  before  this  institute  for 
solution  include  manufacturing  meth- 
ods of  clay  products,  raw  materials, 
better  products,  and  the  structural 
utility  and  capabilities  of  the  pro- 
ducts. It  is  probable  that  suggestions 
for  many  valuable  activities  such  as 
the  gathering  and  the  publication  of 
statistics,  will  come  before  the  group 
for  action.  Officers  of  the  Institute  are 
F.  W.  Butterworth.  president:  W.  P. 
Whitney,  vice  president,  and  J.  S. 
Sleeper,  secretary-treasurer.  General 
offices  of  the  Institute  are  established 
at  room  1409  Conway  Bldg.,  Chicago, 
Illinois. 


BUILDING     PERMIT     ESTIMATES     TO 
BE   CHE5CKED   IN   LIMA 


Efforts  of  city  commissioners  of 
Lima.  Ohio,  to  get  building  contractors 
to  give  truthful  estimates  on  building 
permits  resulted  in  the  recent  passage 
■  rf  an  ordinance  authorizing  a  board 
of   review    to    pass   on    all   estimates. 

This  board  will  be  composed  of  three 
freeholders  of  the  city,  preferably  ar- 
chitects and  builders  who  are  famllar 
with  building  costs,  who  will  serve 
for  three  year  terms,  one  being  ap- 
pointed each  year.  They  will  serve 
without    pay. 

For  the  first  board,  one  will  be 
named  for  one  year,  one  for  two  years 
and  the  third  for  three  years.  Th&'y 
will  act  upon  any  and  all  cases  sub- 
mitted by  the  city  manager  and  must 
i-eport  within  five  da.vs  as  to  the  fair- 
ness  of   the   valuation. 

The  valuation  decided  upon  by  the 
hoard  will  be  then  be  used  as  a  basis 
for  the  granting  of  the  permit  and  for 
ihe    collection    of   fees. 

It  is  believed  that  this  action  by 
the  city  will  materially  increase  the 
amount  of  money  received  from  the 
issuance  of  building  permits. — Building 
Supply  News. 
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Economic    Prospects    of    the    New  Year  as  Viewed 
by  Herbert  Hoover 


Secretary  Hoover  in  response  to  many 
requests  for  a  statement  upon  the 
economic  prespects  of  tlie  new  year, 
stated: 

A  forecast  of  the  business  future 
must  be  simply  a  weighting  of  the 
economic  and  political  forces  in 
motion.  The  annual  survey  of  the  De- 
partment of  Commerce  shows  that  the 
New  Year  begins  ^vith  the  economic 
structure  of  the  world  upon  more  solid 
foundations  than  at  any  time  since  the 
war.  With  the  exception  of  a  few 
spots  of  secondary  importance  there 
has  been  during  the  past  year  a  real 
advance  toward  social,  economic,  and 
political  stability  throughout  the 
world.  The  only  exceptions  are  Rus- 
sia and  China,  which  even  before  the 
war  contributed  less  than  3^^  per  cent 
of  international  commerce  and  of 
course  a  part  of  this  continues.  Gen- 
erally the  world  is  producing  more 
goods,  there  is  fuller  employment, 
there  are  higher  standards  of  living, 
more  assurance  of  economic  stability  for 
the  future  and  more  promise  of  peace 
than  we  have  seen  for  many  years.  The 
world  is  by  no  means  free  from  liabil- 
ity to  economic  shocic,  yet  the  forces 
today  in  motion  all  tend  to  great 
promise    for    the    forthcoming    year. 

In  our  own  country  the  outstanding 
economic  development  of  the  year  has 
been  the  very  large  recovery  in  agri- 
culture after  its  two  year  lag  behind 
the  recovery  of  industry.  The  farmers 
have  a  large  measure  of  losses  in  the 
last  three  years  yet  to  recover,  but 
their  outlook  is  encouraging.  There 
are  some  secondary  difficulties  still  re- 
maining, particularly  in  the  cattle  in- 
dustry and  the  effect  of  the  sub-normal 
corn  crop;  but  the  prices  of  all  farm 
products  are  gradually  moving  toward 
the  general  average  of  commodity 
prices.  This  improvement  in  prices  of 
farm  products  has  been  paralleled  with 
some  decrease  in  the  prices  of  many 
industrial  commodities,  such  as  fuel, 
building  materials,  metals,  etc.,  so  that 
there  has  been  little  change  in  the 
average  of  all  price  levels,  and  thus 
the  farmers'  purchasing  power  is  be- 
ing  remedied    in    both    directions. 

AVhiie  there  has  been  a  good  deal  of 
adjustment  in  prices  of  single  commo- 
dities during  the  year,  the  average 
wholesale  price  of  all  commodities  has 
varied  but  3  per  cent  as  between  the 
end  of  the  years  1922,  1923,  and  1924.  It 
would  thus  appear  that  we  are  tending 
to  the  common  level  in  prices  of  about 
50  per  cent  over  prewar,  which  seems 
to  represent  at  least  our  present 
economic   plane    in    prices. 

The  average  wage  in  industry  has 
been  stable  during  the  last  year,  and 
remains  around  100  per  cent  above 
prewar,  while  the  cost  of  living  has 
maintained  almost  exactly  the  same 
level  at  the  end  of  each  of  the  last 
three  years,  1922,  1923  and  1924,  about 
72  per  cent  over  prewar.  Our  labor, 
therefore,  continues  to  enjoy  the  high- 
est real  wage  in  its  history.  There 
was  some  unemployment  in  the  middle 
of  the  year  but  it  has  now  been  large- 
ly overcome. 

While  there  was  some  slackening  of 
manufacturing  production  as  a  whole 
in  the  spring  due  in  part  to  the  uncer- 
tainties of  election  and  in  part  to  re- 
duction of  accumulated  stoclcs,  yet 
there  was  but  little  slacltening  at  any 
time  in  consumption  of  major  articles 
as  shown  by  the  continued  high  levels 
of  car  loadings,  of  sales  of  wholesale 
and  retail  establishments  and  of  con- 
struction activities.  The  end  of  the 
year   finds   us   with   a   recovered   indus- 


trial production  at  practically  the 
same  levels  as  a  year  ago. 

Two  industries — textiles  and  north- 
ern soft  coal — have  lagged  in  recovery. 
The  textiles  are  suffering  in  part  from 
sharp  competition  of  foreign  imports, 
and  in  part  from  shift  in  national 
habits.  An  improvement  may  be  lodg- 
ed for  in  the  forthcoming  ye-ar.  The 
condition  of  the  bituminous  coal  in- 
dustry in  the  northern  states  is  un- 
satisfactory owing  to  the  unusually 
large  stocks  accumulated  early  in  the 
year  as  a  safeguard  against  possible 
strikes:  to  the  decrease  in  industrial 
consumption  during  the  middle  of  the 
year;  and  to  the  increased  proportional 
production  of  the  southern  states  due 
to  lower  wage  levels.  The  difflculties 
in  this  industry  created  by  strike 
stocks  and  mid  year  dip  in  industrial 
activity  should  soon  be  overcome. 

The  construction  work  of  the  country 
has  maintained  high  activity.  While 
the  shortage,  particularly  of  housing 
and  business  buildings,  due  to  the  ces- 
sation of  construction  during  the  war, 
has  been  to  a  large  degree  overcome, 
yet  continued  high  real  wages  and 
general  prosperity  create  a  demand  In 
excess  of  that  due  only  to  increasing 
population,  because  of  the  insistance 
of  a  population  of  rising  standards  of 
living;  for  more  elbow  room  and  better 
housing  generally. 

One  striking  factor  in  maintenance 
uf  increased  construction  activities  is 
the  effect  which  tlie  automobile  is  pro- 
ducing in  increasing  the  demand  for 
road  construction  and  in  causing  mi- 
gration of  population  in  many  of  our 
town  to  new  housing  in  the  suburbs. 
Another  effect  of  these  forces  is  to 
maintain  rents  out  of  line  above  the 
general  price  levels.  With  our  high 
real  wages  and  little  unemployment 
there  is  no  reason  to  expect  any  ma- 
terial change  in  the  course  of  this  in- 
dustry. 

Our  railroads  have  shown  continued 
increase  in  efficiency  during  the  year, 
and  have  now  proved  themselves  equaj 
to  any  burden  which  is  likely  to  be 
thrown  upon  them.  Motor  transporta- 
tion continues  to  develop  and  to  enter 
more  and  more  into  the  vital  economic 
life  of  the  country — in  fact,  almost  im- 
perceptibly our  road  improvement 
programs  are  taking  on  the  complex 
of   new   transportation   systems. 

Our  foreign  trade  has  shown  con- 
siderable expansion  during  the  year 
in  export,  and  some  decrease  in  im- 
ports. The  increase  in  export  figures 
has  been  due  in  some  degree  to  the 
higher  prices  of  agricultural  produce, 
though  chiefly  to  general  expansion  in 
all  exports:  the  decrease  in  imports 
has  been  due  in  large  part  to  lessen- 
ing activity  in  production  lines  at  the 
middle  of  the  year,  thus  reducing  the 
requirements  fur  imports  of  raw  ma- 
terial. The  total  of  our  exports  for 
the  year  will  show  about  four  billion 
six  hundred  millions  and  our  imports 
about  three  billion  six  hundred  mil- 
lions. The  merchandise  balance  will 
be  about  one  billion  dollars  in  our 
favor.  The  net  gold  imports  for  the 
year  in  partial  liquidation  of  this 
balance  amounts  to  about  two  hundred 
eighty   millions. 

Our  invisible  exchange  will  show 
larger  balances  against  us  than  in  1923 
because  of  the  greater  volume  of  tour- 
i-st  travel,  increased  freight  charges 
paid  foreign  shipping,  and  above  all 
the  Largely  increased  volume  of  loans 
and  investments  to  foreign  lands,  which 
will  probably  amount  to  as  much  as 
one  billion  as  against  one-third  of  that 
amount  for   1923. 


International  trade  in  the  world  as 
a  whole  shows  a  larger  movement  of 
commodities  during  the  past  year  than 
at  any  time  since  before  the  war.  But 
international  e.xchange  of  goods,  meas- 
ured in  quantities,  is  probably  still  10 
or  12  per  cent  below  pre-war,  although 
the  United  States  is  unique  amongst 
the  large  combatant  nations  in  having 
recovered  its  foreign  trade  to  a  point 
15  per  cent  to  20  per  cent  above  pre- 
war on  a  quantity  basis.  One  of  the 
by-products  hitherto  of  this  lower 
movement  of  commodities  has  been  the 
continued  depression  of  shipping.  With 
the  general  strengthening  of  the  eco- 
nomic fabric  of  the  world,  with  the 
gradual  growth  In  the  movement  of 
commodities  which  is  now  taking 
place,  together  with  the  fact  that  there 
has  been  but  little  new  ship  construc- 
tion during  the  last  four  years,  and  that 
the  existing  shipping  is  becoming  more 
and  mdre  obsolete,  it  is  fair  to  expect 
a  recovery  in  the  shipping  world.  The 
usable  surplus  tonnage  at  the  present 
time  in  the  world  is  probably  not  in 
excess  of  two  million  tons  as  against 
four  million   tons  a  year  ago. 

The  year  has  again  been  marked  by 
a  decrease  in  federal  taxation  and  by 
a  large  discharge  of  federal  debt,  which 
will  amount  for  the  year  to  something 
in    excess   of  $900,000,000. 

Time  and  demand  deposits  in  mem- 
ber banks  show  an  increase  of  about 
two  billion  eight  hundred  millions,  and 
bank  clearings  for  the  year  were  high- 
er than  in  1923.  The  gold  reserves 
have  not  increased  despite  imports  be- 
cause of  the  larger  circulation  given 
to  gold  certificates.  Savings  continue 
at  a  very  high  rate,  as  indicated  by  the 
increasing  savings  deposits,  the  large 
absorption  of  bond  issues,  and  the  ex- 
traordinary expansion  in  insurance, 
thus  demonstrating  that  there  has  been 
maintained  a  hight  state  of  efficiency 
throughout  industry  and  commerce, 
with  little  evidence  of  waste,  extrava- 
gance and  speculation.  In  fact,  the 
most  far  reaching  movement  in  our 
economic  life  today  is  the  larger  un- 
derstanding of  its  broad  problems,  the 
better  appreciation  of  the  factors  of 
stability,  and  the  definite  progress  in 
the  elimination  of  waste,  through  more 
stable  employment,  through  better  ad- 
ministrative methods  and  through  the 
rapid  march  of  scientific  discovery. 
That  we  are  able  to  maintain  wages  at 
mo  per  cent  above  pre-war  while  the 
cost  of  living  is  72  per  cent,  and  the 
average  wholesale  price  of  coftimodities 
about  50  per  cent  above  pre-war  is  the 
very  definite  proof  of  increasing  ef- 
ficiency in  production  and  distribution 
and  of  the  free  flow  of  competitive 
action. 

In  the  foreign  situation  the  settle- 
ment of  the  conflict  over  German  repa- 
ration through  the  Dawes  plan,  with 
its  stabilization  of  German  currency 
and  the  German  budget  and  the  recu- 
peration of  employment  and  produc- 
tion in  Germany,  is  having  and  will 
have  a  far-reaching  effect  upon  the 
whole  of  Europe,  and  it  has  favorable 
influence  reaching  to  our  shores.  Great 
Britain  shows  considerable  improve- 
ment in  all  phases  of  its  economic  life. 
The  commercial  and  industrial  situa- 
tion in  France,  Italy,  and  Belgium 
.=hows  steady  improvement  during  the 
year.  S-ome  progress  is  being  attained 
in  these  countries  toward.^  reduction  of 
expenditure  and  increased  taxation,  di- 
rected toward  the  better  balancing  of 
budgets  and  more  stable  currency. 
Poland  has  stabilized  her  currency. 
Yugoslavia,  Finland,  Serbia.  Esthonia. 
Lithuania,    Sweden,    and    Norway    show 


Saturday,   January   10,   1925 


BUILDING    AND    ENGINEERING    NEWS 


manifest  stability  in  economic  and 
trade  conditions  and  steady  progress 
over  preceding  years.  Tlie  Netherlands, 
Denmarii  and  Spain  show  some  tem- 
porary depression  during  the  year  due 
to  local  conditions  which  are  improv- 
ing. Austria,  Roumania,  Bulgaria, 
Hungary  and  Turkey  do  not  show  the 
rate  of  progress  of  some  of  the  others. 
Russia  makes  no  real  advance.  A  large 
part  of  Europe,  however,  continues 
dangerously  overarmed  and  currencies  ' 
are  not  yet  upon  that  foundation  of 
stability  which  will  only  be  reached 
when  they  are  placed  upon  a  erold 
liasis. 

The  year  has  been  one  of  steadily 
increasing  prosperity  for  the  whole  of 
Latin  America  despite  three  revolu- 
tions. Our  sales  of  export  goods  to 
this  territory  show  an  increase  over  the 
previous  year  of  about  12  per  cent. 
We  now  enjoy  the  highest  trade  with 
them    In   our   history. 

The  conditions  in  Fgypt,  South 
Africa.  Congo  and  other  parts  of  that 
continent  sliow  steady  improvement 
with  increased  productivity  and  trade. 
In  Asia,  the  situation  in  Japan  marks 
the  courageous  upbuilding  from  the 
earthquake  disaster.  China  Is  much 
depressed  by  continued  civil  war.  Con- 
ditions in  India,  in  the  middle  East, 
have  shown  a  steady  economic  im- 
provement and  subsiding  of  political 
and   social   agitation. 

It  has  been  suggested  in  some  press 
quarters  at  home  and  abroad  that  the 
result  of  these  favorable  factors  may 
be  leading  our  country  toward  a  period 
of  inflation  of  the  character  of  1919-20 
with  its  disaster  of  1921.  It  can  be  as- 
suredly stated  that  we  are  on  the 
march  of  wholesome  recovery  from  the 
war  and  there  is  no  present  indication 
of  inflation.  We  only  secure  Inflation 
when  undue  expansion  of  credit  finds 
its  outlet  in  bidding  up  prices  after  the 
plant  and  labor  capacity  of  the  country 
is  employed  to  the  maximum.  We  have 
reached  no  such  stage  because  there  is 
still  a  margin  of  labor  capacity  for  en- 
larged output  in  the  form,  however  of 
more  full  time  employment  than  from 
people  out  of  work.  As  a  nation  our 
business  men,  bankers  and  public  or- 
ficials  have  gained  enormously  during 
the  past  four  years  in  understanding 
of  the  basic  factors  which  create 
healthy  prosperity  as  distinguished 
from  over  expansian  as  well  as  in  un- 
derstanding of  their  responsibilities  in 
the  matter.  Our  informational  services 
are  now  upon  such  a  basis  as  quickly 
detect  dangerous  currents.  It  might 
be  added  that  holiday  season  when  any- 
one miglit  think  about  safeguards 
from  overexpansion  is  infinitely  more 
comfortable  than  one  fraught  with 
negative  problems  of  repair  of  economic 
depression. 

Altogether  forces  in  motion  both  at 
home  and  abroad  marlv  solid  progress 
toward  peace  and  toward  prosperity 
for    the    coming    year. 


Commodity    Survey 

Through  the  courtesy  of  the  National 
Association  of  Purchasing  Agents  we 
publish  a  commodity  survey  covering 
some  of  the  materials  used  in  construc- 
tion. 

Xumber    of    Those    Who    Believe    Price 
Trend  Will  Be 

Up     Stationary     Do? 


Copper      .138 

Linseed     Oil 118 

Lead      174 

Northern    Hard- 
woods        85 

Southern     Hard- 
woods         71 

Southern     Soft- 
woods         90 

Western      Soft- 
woods       113 

Semi-Pinished 

Steel    184 

Composite    Steel. 402 

Glass     21 

Cement     64 


107 
77 


Bricklayer  Production  in  U.  S.  Higher 
Than  at  Any  Time-Report  Shows 


The  bricklayers  now  have  the 
be.st  of  the  jokesmiths.  The  art- 
ists and  paragraphers  have  had 
a  merry  time  since  the  war  pic- 
turing the  opulence  of  the  brick- 
layer. Now  it  appears  by  govern- 
ment documentary  evidence  that 
the  bricklayer  has  been  laying 
for  the  joker — he  has  been  lay- 
ing brick  as  never  before,  in  re- 
cent   years  at   least. 

According  to  the  Monthly  Labor  Re- 
view issued  by  the  United  States  De- 
partment of  Labor  the  bricklayer  pro- 
duction in  this  country  is  higher  than 
at  any  time  since  the  introduction  of 
ornamental  bonds  and  joints  demanded 
in  modern  brickwork.  Ethelbert  Stew- 
art, Commissioner  of  the  Bureau  of 
Labor  Statistics  at  Washington,  re- 
cently directed  an  investigation  of  la- 
bor productivity  and  costs  in  certain 
building  trades,  in  15  typical  cities.  He 
found  Birmingham  bricklayers  at  the 
top  in  production  and  those  of  Indian- 
apolis at  the  bottom.  The  average  num- 
ber of  brick  laid  per  man  per  8-hour 
day  in  the  15  cities  is  1364.  In  all  ex- 
cept 3  cities,  namely  Boston,  Philadel- 
phia and  Indianapolis  the  production 
of  the  bricklayer  is  far  above  1000  per 
day,  while  in  Birmingham  the  average 
bricklayer  places  1,928  brick  in  the 
wall  each  working  day. 


"During  the  days  of  higher  building 
costs  the  bricklayer  has  borne  the 
brunt  of  the  feeling  against  the  build- 
ing trades  in  general;  for  bricklaying- 
is  the  one  trade  in  which  a  pat  phrase 
expresses  the  day's  work,"  recently 
said  Ralplh  P.  Stoddard,  secretary- 
manager  of  the  Common  Brick  Manu- 
facturers' Association  of  America. 
"Every  contractor  and  building  super- 
intendent," said  Stoddard,  "knows  that 
the  work  of  the  other  trades  is  not 
easily  measured.  Who  but  an  expert 
knows  what  is  a  fair  day's  work  for 
a  plumber,  and  how  can  it  be  expressed 
except  by  a  lengthy  technical  state- 
ment? But  the  phrase  'so  many  brick 
per  day'  is  on  the  tip  of  everybody's 
tongue,  but,  fortunately  for  the  brick- 
layer, his  production  is  checkable  to 
the   last   single  unit. 

"An  investigation  which  this  Asso- 
ciation made,"  he  continued  "dis- 
closed no  restriction  of  bricklayer 
production  by  the  labor  organizations. 
The  number  of  brick  a  man  lays  de- 
pends upon  the  skill  and  energy  of  the 
individual,  and  the  ability  of  the  con- 
tractor to  organize  the  Job  and  handle 
men.  Bricklayers  are  doing  a  fair  day's 
work,  in  every  way  comparable  with 
their  record  in  years  past. 

"These  Government  Bureau  figures 
confirm  our  own  conclusions  and  show 
remarkably  high  bricklayer  produc- 
tivity," he  continued.  The  table  below 
is  from  the  Monthly  Labor  Review. 


Average  Per  Day 

Rate  of  Pay   Per  Hour   of  8  Hrs. 
Per  Hour 


Atlanta,    Ga 

Birmingham     

Chatta.nooga,    Tenn 

New    Orleans,    La 

.N'orfoik,    Va 

Boston,    Mass 

New   York,    N.    Y 

Philadelphia,    Pa 

Chicago,   III 

Cincinnati,    O 

Cleveland,  O 

Denver,    Colo 

Detroit,    Mich 

Indianapolis,    Ind 

Minneapolis   and  St.  Paul,   Minn. 


1.05 

185.3 

1.16 

241.0 

1.46 

226.1 

1.01 

203.5 

1.37V4 

231.8 

1.25 

97.7 

1.76 

157.6 

1.53 

123.3 

1.57 

166.8 

1.43 

131.5 

1.50 

147.8 

1.50 

212.4 

1.54% 

154.0 

1.36-4/5 

95.7 

1.21-1/10 

193.2 

1,482.4 
1,928.0 
1,808.8 
1,628.0 
1.854.4 

781.6 
1,260.8 

986.4 
1,254.4 
1,062.0 
1,182.4 
1,699.2 
1,232.0 

765.6 
1,645.6 


Cost  of 
Laying 
1000  Bricks 
«6.30 
4.82 
6.85 
5.11 
6.38 
12.94 
11.69 
12,65 
10.60 
11.47 
10.55 
7.68 
10.44 
14.47 
6.84 


Heavy    Lumber    Production    in    1924 
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Exceptionally  heavy  lumber  produc- 
tion with  unsatisfactory  commercial 
results,  and  progress  in  reforestation 
and  permanent  lumbering  that  gives 
promise  of  an  adequate  continuing 
supply  of  lumber,  were  features  of  the 
lumber  industry  in  1924,  according  to 
Wilson  Compton,  manager  of  the  Na- 
tional Lumber  Manufacturers  Associa- 
tion. 

"Measured  by  volume  of  production 
the  lumber  industry  has  just  come 
through  one  of  the  greatest  years  In 
its  history,"  says  a  statement  by  Mr. 
Compton.  "We  estimate  the  entire 
production  of  lumber  in  1924  at  be- 
tween thirty-six  and  thirty-seven 
billion  board  feet,  as  compared  with 
thirty-eight  to  forty  billion  feet  last 
year.  Except  for  1923,  the  1924  lumber 
output  was  the  largest  since  1916. 

•As  a  whole,  however,  the  year  was 
not  a  satisfactory  one  to  the  industry, 
though  it  closes  in  a  stronger  position 
than  at  any  other  time  during  the  year, 
with  production,  shipments  and  orders 
virtually   balanced.     Making  allowance 


tor  remanufacture  at  the  mills  and 
local  deliveries,  shipments  have  ex- 
ceeded production.  Stocks  are  lower 
than  a  year  ago.  Prices  have  been 
stable  and  relatively  low, — ranging 
from  $29  to  $33  a  thousand  for  soft- 
wood, and  from  $40  to  $45  for  hard- 
wood,— being  about  40  per  cent  less 
than   the   after-war  maximum. 

"Great  progress  was  made  in  the  di- 
rection of  reforestation  and  reproduc- 
tive lumbering.  General  activity  to- 
ward forest  replacement  awaits  the 
development  of  organized  forest  fire 
protection  and  the  logical  readjustment 
of  the  still  customary  although  un- 
economical methods  of  taxing  forest 
lands. 

"The  year  1925  Is  expected  to  be  a 
good  year  in  lumbering  with  the  dis- 
tribution of  demand  among  various 
regions  of  the  country,  and  among  con- 
struction, railroad  and  farm  uses, 
more  nearly  approaching  a  normal 
balance  than  at  any  time  during  tho 
past   four   years." 
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Important   Matters    Decided    at 

Jurisdictional  Awards  Board  Meeting 


;iac"ed  n°  h^mar'acJording  to  an 
Announcement  of  P.  H.  Costello  pres, 
.lent  of  the  company,  who  reports  a 
most  successful  year  in  1924  the  com- 
nany  having  sales  amounting  1°  mof<' 
thrn  *430,U00  with  net  earnmgs  in  ex- 
cels of  $52,000.  The  company,  accord- 
cess  o"^  '^  '  jj  is  completing  the 
,ng      to    Costello       is  display 

erection     ot  a  new     """",  hpinc 

building  in  OalUand  and  ^f^.^^sTol 
taken  for  dryer  cars  and  facks  tor 
the    new    Niles    plant,    which    will    be 

increase   its   earnings  fully   2d   per  cent. 

Henry  Cowell  Lime  &  Cement  Co^ 
of  San'^Francisco  has  tai^en  over  the 
fuel  and  lumber  business  of  George 
«  Cardiff  in  Santa  Cruz.  The  Cowell 
Smpany  according  to  reports,  pro- 
no"e  to  establish  a  builders'  supply 
depot  in  the  quarters  formerly  oc- 
cupied by  Cardiff  at  530  Pacific  Ave 
sanea  Cruz.  Cardiff  will  remain  as 
l^n^ral  manager  and  W.  E.  Weather- 
bee   as  office   manager. 

Fdear  E.  Anderson,  formerly  in 
charle  of  the  sheet  metal  department 
T\ll  Oakland  Machinery  Company 
h!.>!  nnened  a  shop  at  3103  ban  jr-auiu 
Ive  Oakland,  and  will  operate  under 
fhe  flrr^  nam;  of  Edgar  W.  Anderson 
Company,  specializing  in  fabrication  of 
huUtog  sheet  metal,  heating  and  ven- 
tilation^   industrial      sheet    metal      and 

general  jobbing. 

Harry  Noble,  former  San  Francisco 
brSich^manager   for  the   American   Ra- 

-^^^rr^rr^^piSmfg^j- 

^    «riii    pne-aee    in    the    neat- 
frnrtor     and    will    eiiBd&c    m  *;„„ 

^t  Vnrt  ventilating  business  operating 
•uTderthru4rna"me.of  Noble-Po^ers 
Co  Offices  are  maintained  at  7i3  wens 
Fargo    Bldg.,    San    Francisco. 

Asbestosized  Cedar  Shingle  Cornpany 
has  purchased  2-acre  site  m  3"""^ 
vtle  Santa  Clara  County,  and  plans 
Ilrly  construction  of  plant  to  manu- 
facture chemically  treated  cedar 
.shingles    claimed    to    be    rot-proof    and 

fire  retardent.        

Shevlin-Hixon  Lumber  Company  of 
Bend  ore.,  plans  early  construction  of 
rmTil  at  Klamath  Falls,  Ore.,  with  a 
capacity  of  100,000,000  feet  a  year^  The 
announcement  is  made  by  1=-  <;-^"^^ 
liTiV  a  stock  holder  in  the  company. 

Flmo  E  Phillips,  former  manager 
fof  the  T  A.  Work  Lumber  Co.  of  Mon- 
terey has  purchased  the  Burlmgame 
Lumber  Company  of  Burlingame  from 
.T.   N.   Mangan. 

Chas  Burgess"  of  Brazil,  Indiana  was 
a  recent  visitor  to  Reno,  Nevada,  look- 
ing over  clay  deposits.  Burgess  an- 
nounces he  will  establish  a  Plant  .n 
Reno  if  suitable  fire  clay  can  be  lo- 
Dominick  Piombo  and  Paul  Cheri- 
go?liTn  operate  under  the  trade  name 
f?  ralifornia  Concrete  Company  with 
headquarters    at    8    Avery    street.    San 

Krancis'/A  

Valley  Brick  Company,  ^aiMtalized  at 
$20,000,  has  been  '""'-P^'-f.^f  company 
ramento.  Directors  of  tl^t^^^^PI^'d 
ore-  V  J.  Persons,  T.  Cr.  Mapei  i"" 
Chas.   L.    Gilmore,    all    of    Sacramento. 

King  Lumber  Company  '='/«'^''''^*^: 
ing  yards  at  Shafter,  Fellows  and 
Wasco,  Kern  County. 


SI'KCIAI,    <  OUIS 

One  of  the  bi-st  meetings  in  the  his- 
tory of  the  National  Board  for  Juris- 
dictional Awards  was  held  in  St.  Louis 
the  week  beginning  December  8.  Con- 
tractors and  labor  leaders  from  a  num-  _ 
ber  of  important  cities  were  present 
and  demonstrated  by  their  interest  in 
the  proceedings  that  the  Board  is  per- 
forming a  real  service  for  the  industry. 
Following  is  a  list  of  the  cases  heard 
by  the  Board  and  the  decisions  ren- 
dered: .  ,   „„. 

Interpretation  of  decision  of  ten- 
ruary  21,  1924,  covering  setting,  in- 
stalling or  sticking  of  artificial  stone. 
A  dispute  arose  on  job  m  Cleveland 
over  the  installation  of  mantels  which 
were  cast  with  a  fibrous  material 
Bricklayers  and  plasterers  contended 
tor  the  setting  of  these  mantels.  The 
Board  decided  after  reviewing  the 
evidence  and  the  exhibits  that  the  work 
in  question,  that  of  the  Moreland 
Courts  Apartment  in  Cleveland  on 
which  this  interpretation  was  request- 
ed was  in  lis  nature  the  setting  of 
mantels  and  therefore  the  work  of 
bricklayers.  , 

On  the  question  of  the  setting  ot 
vit  route  and  similar  opaque  glass,  con- 
sideration was  given  the  evidence  sub- 
mitted in  connection  with  the  job  in 
which  vitrolite  was  being  used  in 
Chicago  and  it  was  decided  to  refer  the 
subject  matter  to  a  special  committee 
to  investigate  and  report  back  at  the 
next   meeting   of    the   Board. 

Interpretation  of  decision  on  Bis- 
hopric Board  and  Flaxlinum  affecting 
the  installation  of  Celotex.  It  was  the 
decision  of  the  Board  that  Celo  ex 
falls  clearly  within  the  decision  of  the 
Board   covering   Flaxlinum. 

Concrete  Slabs— reinforced  (pre-cast) 
for  root  tiling  a  dispute  between  the 
bricklayers    and    tile    roofers.      It    was 


liSPONDKNCE 

the  decision  of  the  Board  that  the 
Slate,  Tile  and  Composition  Hoofers 
have  jurisdiction  "ver  pre-cast  con- 
crete reinforcing  slabs  for  roof  tiling 
when  pointed  up  with  or  laid  upon  any 
preparation  of  asphalt,  roofing  cement 
or  other  mastics.  When  laid  in  ce- 
ment, lime  or  gypsum  mortars,  the 
work  is  awarded  to  the  bricklayers. 

The  application  for  a  re-hearing  of 
placing  reinforcing  rods  in  concrete 
construction  was  referred  to  a  special 
committee  to  confer  with  the  contes- 
tants in  the  matter. 

Re-hearing  of  the  decision  of  the 
Board  respecting  unskilled  labor  with 
Special  reference  to  the  loading  and 
unloading  of  material  as  aPP^edto  re- 
inforced concrete  construction  "was 
decided  by  the  Board  to  amend  the  de- 
cision of  August  2,  1920,  to  read  as 
follows;  "It  is  the  decision  of  the 
Board  that  the  loading,  unloading, 
carrying  and  handling  of  all  rods  and 
materiafs  for  use  '"  reinforced  con- 
crete construction  shall  be  done  by  the 
laborers  under  the  supervision  of  such 
person  as  the  employer  may  designate. 
The  hoisting  of  rods  shall  be  done  by 
laborers  except  where  a  derrick  or 
o^itrigger  operated  by  other  than  hand 
power  is  used.  This  applies  only  to 
u"e    character    of    the    work    stipulated 

"'Re'-hearing  of  decision  on  foreman- 
ship  over  concrete  work  on  walls 
foindations  and  footings  below  the  first 
floor.  Board  decided  to  amend  the 
decision  eliminating  the  words  first 
floor"  and  having  decision  apply  to  en- 
tire structure— as  follows:  I»  '^^ 
matter  of  dispute  over  concrete  con- 
s  ruction  it  is  decided  that  the  work 
shall  be  done  by  laborers  under  the 
supervision  of  such  skilled  mechanic 
as  the  employer  may  designate. 


National   Forest  Timber 

Business    Breaks    All    Records 


All  yearly  records  pertaining  to  the 
cut  of  timber  from  the  147  National 
Forests  were  broken  during  the  cal- 
endar year  of  1923,  states  W.  B.  Gree- 
ley Chief  of  the  Forest  Service,  in  his 
anAual  report  to  the  Secretary  of  Ag- 
riculture. 

During  this  period  the  cut  for  the 
first  time  in  the  history  of  the  Jorest 
.Service  exceeded  a  billion  board  feet 
This  amount  exceeded  the  cut  in  19^- 
by  20  per  cent  and  had  a  23  per  cent 
greater  value,  the  report  says.  In 
speaking  of  the  fiscal  yefir  ending 
lune"20  1924,  the  report  states  that 
"both  cut  and  receipts  surpassed  the 
calendar  year   of  1923. 

Sales  of  National  Forest  timber  dur- 
ing the  calendar  year  of  1923  also  ex- 
ceeded all  records  with  a  total  °f  over 
three  billion  board  feet  which  had  a 
contract  value  of  more  than  $9,000,000 
Compared  with  the  calendar  year  192- 
this  is  an  increase  of  68  per  cent  in 
amount    and    70    per    cent    m    contract 

""ircommenting  on  the  timber  sales 
made    by    the    Forest    Service    the    re- 

■"""Thirincrease  in  the  National  Forest 
sales,  particularly  in  the  three  Pacific 
Coas  States  where  the  volume  of  cur- 
rent business  is  heaviest,  is  striking 
evidence  of  the  continued  and  increas- 
fng  westward  movement  of  the  lumber 
industry   from   the  cut-over   regions   ot 

"In'^one  instance  a  lumber  company 
with  its  entire  organization  and  most 
of  its  employees  was  bodily  moved  by 
special  trains  from  the  southern  yel- 
low-pine region  to  Arizona  where  op- 
erations will  be  continued  on  National 
Forests   and    Indian   lands." 


Alaska  stood  sixth  among  the  24 
=  tates  and  Territories  containing  Na- 
tional Forest  lands  in  the  amount  of 
timber  cut  during  the  calendar  year 
1923  California  was  first,  Oregon  sec- 
ond' Washington  third.  Idaho  fourth, 
Montana  fifth,  Alaska  sixth,  Wyoming 
seventh,  Arizona  eighth,  Colorado 
ninth,    and    South    Dakota    tenth. 

Ml'sales  of  timber  from  the  National 
Fo"rests  take  into  account  the  sustained 
yield  principle,  thus  affording  a  per- 
petual supply  on  the  sale  area.  One 
of  the  outstanding  sales  of  the  year 
was  made  on  the  Cascade  Forest  in 
Oregon.  The  unit  sold  embraces  15,700 
acres  with  an  average  stand  of  44  000 
feet  per  acre,  90  per  cent  of  which  is 
Douglas  fir.  Under  the  management 
olans  for  this  sale  the  timber  will  be 
cut  at  the  rate  of  about  50,000,000 
board  feet  per  year. 

The  average  stumpage  price  re- 
ceived in  sales  of  timber,  although 
sioverned  from  year  to  year  by  the  ac- 
cessibility and  quality  of  the  stump- 
a-e  Placed  under  contract,  is  gradually 
rinsing,  according  to  the  Chief  For- 
ester's   report. 

An  indication  of  this,  tWe  report 
says,  is  that  the  average  stumpage 
price  received  in  1924  stands  at  $2.70 
per  thousand  board  feet,  compared 
with  $2.20   in   1920,  and  $2.08  in  1915. 

Despite  the  Increase  in  the  volume 
of  timber  sales  during  recent  years, 
the  Forest  Service  report  declares  that 
the  present  cut  is  less  than  one-sixth 
of  the  stumpage  that  can  safely  be  re- 
moved from  the  National  Forests  every 
vear  without  depleting  the  growing 
.;tock  or  endangering  future  reduction 
in  the  volume  of  business. 
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California    State    Highway    Body  Not  in  Favor  of 
Day  Labor  Methods 

Remarks  of  R.  M.  Morton,  State  H%hwaj-  Engineer  of  California.  Before  Con- 
vention   of    Contractors'    Aas'n.  of  Northern  California 


Representing  the  California  Highway 
organization  as  State  Highway  Engi- 
neer, 1  welcome  the  opportunity  here 
among  the  Contractors  to  personally 
touch  upon  problems  pertaining  to 
our  mutual  interest.  The  contractor 
pits  his  financial  resources,  his  skill 
and  energy,  and  his  time,  against  the 
numberless  large  and  small  problems 
that  the  engineers  so  briefly  solve  by 
preparation  of  a  set  of  specifications. 

The  cities,  the  counties,  the  State 
of  California,  and  indeed  all  other 
States,  need  the  contractor.  As  in- 
dividuals and  wage  earners,  all  of  us 
use  and  pay  for  a  portion  of  his  pro- 
ducts every  day,  in  the  houses  we  live 
in,  the  clothes  we  wear,  the  food  we 
eat,  the  lights  we  read  by,  the  side- 
walks we  walk  upon.  We  need  hira 
for  the  construction  of  our  highways, 
railroads,  power  plants,  water  sys- 
tems, buildings,  and  all  other  of  the 
human  serviae  impiyivements  which 
our    complex    civilization    demands. 

The  contractor's  share  in  all  of  these 
modern  activities  is  as  the  manufac- 
turer and  seller  of  a  finished  product. 
The  general   public   is  the  buyer. 

Co-Operation  Xecessary 

No  system  of  buying  and  selling  will 
endure  without  cc-operatlon  trust  and 
respect  between  the  interested  parties. 
That  co-operation  and  trust,  however, 
must  be  broad  enough  to  include  the 
buyer's  or  owner's  interest,  as  well 
as  the  contractor's.  Co-operation 
should  produce  for  the  owner,  usually 
represented  on  construction  projects 
by  the  engineer,  a  first  class  completed 
product,  conforming  to  the  previously 
agreed  upon  specification.  Co-opera- 
tion should  produce  for  the  contractor, 
after  an  expeditious  and  effective 
period  of  working  operations,  a  pay- 
ment which  includes,  in  addition  to 
this  cost,  a  reimbursement  for  his 
labor,  skill  and  the  temporary  use  of 
his  capital. 

As  essentials  to  a  contract  both 
parties  must  be  competent  to  sign  a 
mutually  binding  document.  The  buy- 
er must  be  sure  that  the  seller  who 
offers  to  deliver  thu  flnishe<i  product 
and  take  his  money  in  payment,  is 
actually  able  to  deliver.  The  owner 
who  does  not  satisfy  himself  regard- 
ing the  contractor's  ability  is  over- 
looking the  primary  legal  essential  of 
a  contract.  Binding  contracts  cannot 
be  made  with  minors  or  "with  idiots, 
and  even  if  we  do  not  always  so 
classify  him,  the  person  who  offers  to 
perform  work  at  less  than  cost  has  a 
semblance  of  relationsliip  to  those 
other  incompetents  not  permitted  by 
law   to  sign  legal   documents. 

If  the  owner  does  not  determine 
that  the  other  party  is  legally  respon- 
sible, he  must  expect  that  the  finished 
product  in  some  measure  will  be 
deficient    from    that    specified. 

California     Requirements 

Our  requirements  now  for  respon- 
sibility on  the  part  of  the  low  bidder 
are: 

That  he  must  have  liquid  assets  or 
other  financial  backing  sufBcient  to 
assure  all  necessary  equipment  on  the 
Ob,  and  to  defray  the  working  cost 
under  unfavorable  conditions  until 
substantial    payments   can   be   made. 

He  must  have  some  skill  gained 
from  performing  similar  work. 


He  must  have  a  general  reputation 
for    honest    dealing. 

The  price  for  which  he  agrees  to  de- 
liver the  finished  product  must  bear 
investigation  as  to  its  sufficiency  to 
permit  of  fulfilling  the  contract  with- 
out skimping  on  the  requirements  of 
the   specifications. 

He  must  present  a  concrete  and 
logical  plan  for  equipping  and  manag- 
ing the  sequence  of  the  work. 

In  case  his  assets  are  questionable, 
he  must  certainly  pass  all  the  other 
requirements. 

Some  of  these  matters  are  not  always 
easy  to  determine.  Skill  is  relative, 
and  may  take  wings  in  the  face  of 
hard  luck  and  financial  loss.  The 
proper  price  cannot  always  be  ac- 
curately determined,  b|Ut  usually 
some  decision  can  be  reached  in  con- 
ference with  the  bidder  and  study  of 
his  preliminary  cost  estimates.  We 
must  use  average  figures  when  con- 
sidering cost  estimates  because  labor 
costs  can  sometimes  be  reduced  by 
unusual  efforts,  and  improved  me- 
chanical   equipment. 

From  the  contractor'^  standpoint^ 
opportunity  for  an  expeditious  and 
effective  period  of  working  operations 
should  be  foreseen  by  the  bidder. 
Changes  in  amount  of  work,  delays 
dictated  by  the  owner  or  engineer, 
time  limit  made  too  short  for  consum- 
mation of  the  work  without  excessive 
costs,  are  all  features  In  which  the 
contractor  is  entitled  to  preliminary 
assurance  of  protection  from  the  own- 


Contractor    Should    Visualize    Work 

The  preliminary  cost  estimates,  to 
be  used  as  a  basis  for  the  bid,  is  the 
feature  that  requires  close  preliminary 
study  by  the  bidder.  He  should  be  able 
to  visualize  the  work  in  progress,  and 
to  searcli  for  hidden  physical  difficul- 
ties. He  should  compare  the  work  in 
question  with  completed  similar  jobs. 
Upon  hira  falls  the  responsibility  of 
foreseeing  the  difficulties  and  fix- 
ing his  price.  This  Is  the  feature 
which  impels  men  to  the  contracting 
business,  the  gambling  with  their 
skill  and  money  against  the  handi- 
caps placed  by  nature,  and  created  by 
man. 

The  matter  ot  profit  too  often  be- 
comes one  of  skimping  on  the  work 
to  prevent  over-running  inadequately 
figured  preliminary  estimates.  If 
profit  can  be  obtained  only  in  this 
manner,  the  sincere  contractor  will 
change  his  occupation.  The  contractor 
is  entitled  to  the  aid  ot  the  owner  in 
interpreting  beforehand  the  conditions 
which  will  surround  the  work.  Insofar 
as  it  may  help  him  in  formulating  his 
cost   figures. 

If  owners  and  engineers  could  al- 
ways be  fair  and  without  prejudice,  if 
there  could  be  a  fixed  standard  for 
determination  of  these  human  quali- 
ties, and  if  the  contractor  would  al- 
ways have  sufficent  assets,  skill,  in- 
tegrity, price,  and  working  plans,  a 
bond  on  public  work  would  not  come 
into  the  transaction.  The  bond  re- 
quirement is  demanded  by  the  special 
situations  surrounding  the  whole  con- 
struction business.  The  best  bond  for 
the  owner  is  too  sign  up  with  the  con- 
tractor whose  personal  word  and 
signed  name  are  as  good  as  his  bond. 
If    we    could    always    have    this    situa- 


tion, there  would  be  no  need  for  bond- 
ing companies. 

Standardize  Bonding^  Practice 

The  bond  is  an  artificial  device  de- 
manded and  paid  tor  by  the  owner  as 
an  additional  assurance  that  the  other 
party  is  competent  to  sign  and  perform 
a  contract.  The  practice  of  bonding 
companies  in  furnishing  bonds  to  men 
of  incompetence  cannot  be  understood 
by   the  ordinary   engineer. 

It  would  seem  especially  to  the  In- 
terest of  bonding  companies  who  write 
contractors'  bonds,  that  methods  be 
devised  to  standardize  requirements 
for  responsibility.  I  predict  that  such 
a  step  would  have  no  opposition  on  the 
part  of  the  engineers,  owners  and  the 
general  public.  The  owner  often 
absorbs  great  loss  in  work  performed 
by  unskilled  and  underpaid  contrac- 
tors. Between  the  errors  made  by  the 
engineer  and  the  inabiliay  to  com- 
pletely fulfill  on  the  part  ot  the  con- 
tractor, he  often  wastes  a  large  part  of 
the  money  he  desires  to  invest  In  a 
high  class  completed  project. 
Highway  Mannal 
Regarding  the  relation  of  the  engi- 
neer to  the  contractor,  our  new  manual 
of  instructions  to  employees,  now  in 
coursei  of  preparation,  contains  the 
following: 

"Relations  with  Contractors  and 
other  employees  must  be  agreeably 
maintained.  Surliness  or  overbearing 
tendency  on  the  part  of  construction 
employees  will  not  be  tolerated.  The 
Contractor  risks  his  own  fortune  on 
the  job,  but  the  State  employee  risks 
nothing  beyond  his  salary  and  good 
reputation.  It  is  personally  prfitable 
sometimes  to  imagine  yourself  In  the 
Contractor's    position. 

"Anticipate  the  Contractor's  difficul- 
ties. Advise,  but  do  not  try  to  force 
liira  to  a  certain  course  of  precedure 
where  the  contract  and  specifications 
permit  more  than  one  method.  Avoid 
taking  an  arbitrary  stand  on  details 
prior  to  friendly  conference  with  the 
contractor  or  his  representative." 
Day  Labor  Not  Follorred 
As  stated  at  the  beginning,  the 
Highway  Commission  needs  the  con- 
tractor. We  do  not  favor  day  labor 
methods  of  construction.  We  endeavor 
to  limit  the  day  labor  methods  only 
to  emergency  work,  to  work  not  sus- 
ceptible of  practical  presentation  for 
bids,  and  to  cases  where  bids  are  con- 
sidered higher  than  the  cost  of  the 
work  when  done  by  our  own  forces. 
Where  one  day  labor  highway  job  has 
been  done  at  less  than  the  preliminary 
estimate,  many  more  have  required  ad- 
ditional allotments  of  funds  to  com- 
plete. The  highway  authorities  are 
fully  aware  of  this  situation,  and  It  Is 
our  policy  to  undertake  no  work  by 
day  labor  without  adequate  and  con- 
vincing reasons  that  this  is  the  most 
practical   way   to   perform   it 


The  Carpenters'  Union  of  Haverhill, 
Mass.,  recently  announced  a  request  for 
a  10  per  cent  increase  effective  May  1, 
1925,  and  a  five-day  week.  The  pres- 
ent rate  Is  $1  per  hour.  Bricklayers  of 
Essex  County,  New  Jersey,  will  re- 
quest ffn  increase  of  from  $12  to  $14 
when  their  two  years'  contract  with 
employers    expires    July    12,    1925. 
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CALIFORNIA  PATENTS 


fuUdwing    information 


(Special  Correwiiondence) 

ipiled    Ijy    Munn    &  Co.,    New    Yorli, 


and    trade    mark    attorneys. 


Alonzo  D.  Stout,  of  San  Diego.  FUEL 
FILTER,  STRAINER  AND  SEPA- 
RATOR FOR  INTERNAL-COMBUS- 
TION ENGINES.  This  relates  to  a  de- 
vice for  filtering,  straining  and  sepa- 
rating water  from  the  fuel  for  in- 
ternal combustion  engines,  and  the  ob- 
ject is  to  provide  a  device  in  which 
the  fuel  is  cleaned  ready  for  use  before 
it  reaches  the  carbureter.  Mr.  Stout 
assigns  one-half  of  his  patent  to  Leon 
H.  Stout. 


Herbert  E.  Kammerer,  of  Los  An- 
geles. ELECTRICAL  SWITCH  BOX. 
This  relates  to  electrical  switch  boxes 
and  more  particularly  to  tliat  type  of 
box  which  is  provided  with  a  door 
adapted  to  be  locked  in  order  that  ac- 
cess to  the  switch  may  be  had  only  by 
an  authorized  person.  It  has  suitable, 
switch  controlling  handle  Extending 
outside   of  the  box. 


Monta  J.  Moore  and  Mathey  T. 
Meagher,  of  Los  Angeles.  POLISH- 
ING MACHINE.  This  invention  relates 
to  a  machine  for  polishing  spherical 
bodies,  and  is  especially  adapted  for 
polishing  marble.  This  device  is 
equipped  with  coacting  plates,  which 
will  roll  the  bodies  about  various 
axes  and  will  rub  the  surfaces  of  the 
bodies   so   as   to   polish    them. 

Daniel  W.  Blackwell,  of  San  Diego. 
BOLT  APPARATUS  FOR  DOORS  AND 
WINDOWS.  This  relates  to  bolt  appa- 
ratus for  securing  and  lodging  doors, 
windows  and  screens,  and  the  object  is 
to  provide  an  apparatus  which  will 
securely  hold  the  door,  window  or 
screen  in  a  closed  position. 


John  L.  Wheeler,  of  Pittsburg.  SANI- 
TARY TOILET-SEAT  ATTACHMENT. 
This  relates  to  improvements  in  sani- 
tary toilet  seats  in  which  an  apertured 
paper  web  is  provided  with  regular 
spaced  apertures  arranged  to  be  suc- 
cessively registered  with  the  seat 
aperture. 


Charles  M.  Mardel,  of  Oakland.  JIB 
CRANE.  This  relates  to  jib  cranes  and 
an  object  of  the  invention  is  to  provide 
a  crane  practicularly  adapted  for  set- 
ting heavy  concrete  ribs  in  tunnel  con- 
struction or  analogous  work.  This  jib 
crane  is  characterized  by  extreme 
flexibility,  whereby  the  handling  of 
the  suspended  body  especially  in  close 
quarters  is  greatly  facilitated.  Mr. 
Mardel  assigTis  one-half  of  his  patent 
to  San  Francisco-Sacramento  Railroad 
Company. 


Carl  P.  Braun,  of  San  Francisco. 
TUBE-EXPANDING  TOOL.  This  is  a 
tube  expanding  tool  which  will  quickly 
i-xpand  the  tube  within  the  opening 
through  which  it  passes,  at  the  same 
time  insuring  that  the  tube  will  not  be 
buckled,  will  not  be  objectionably  dis- 
tended at  points  along  its  length,  and 
that  it  will  draw  the  metal  of  the 
tube  in  a  manner  to  prevent  crystalli- 
zation  or   rupture   of  the  wall. 


David  M.  Berry  of  Oakland.  THICK- 
ENING FILTER.  This  filter  comprises 
a  tank  adapted  to  hold  the  material  to 
be  filtered,  a  filter  drum  rotatably  ar- 
ranged in  the  tank  and  means  for  di- 
recting a  jet  of  the  material  to  be 
filtered  against  the  filter  dirum  to 
dislodge   the   cake  thereon. 


Oluf  Andersen,  of  Los  Angeles.  OIL 
EUI=tNER.  This  relates  to  oil  burners, 
and  the  purpose  of  this  invention  is  to 
provide  an  oil  burner,  which.  In  addi- 
tion to  being  extremely  simple  and  en- 
expensive  to  manufacture,  permits  per- 
fect combustion  to  the  extent  of  the 
complete  elimination  of  carbon  in  all 
its  forms,  and  produces  maximum  heat 
with  a  minimum  consumption  of  fuel. 


John  F.  Makowski,  of  Stockton. 
PLASTER  -  BOARD  -  HANDLING  AP- 
l^ARATUS.  This  provides  means  for 
grasping  the  board  firmly  for  its  en- 
tire width  as  it  emerges  from  between 
the  rolls,  and  for  then  drawing  the 
board  along  so  that  it  may  be  ivenly 
laid  on  a  table.  The  object  is  to  pro- 
vide means  for  insuring  that  each  board 
will  be  released  from  the  pulling  mem- 
ber at  the  same  instance,  so  that  the 
ends  of  the  board  as  they  lie  in  super- 
imposed order  on  the  table  will  all  be 
in  vertical  alignment.  Mr.  Makowski 
assigns  his  patent  to  California  Cedar 
Products  Co. 


Carey  G.  Ballard,  of  Los  Angeles. 
TOOL-HANDLE  WEDGE.  This  wedg- 
ing device  is  especially  designed  for 
use  in  firmly  securing,  in  proper  posi- 
tion upon  their  handles  or  shafts,  the 
heads  of  hammers,  hatchets,  axes, 
sledges,  mallets  and  like  tools,  or,  in 
fact,  any  tool  or  article  wherein  a 
shaft  of  wood  is  positioned  in  an  eye 
or  socket  and  it  is  desired  to  produce 
a  firm,   tight  and   rigid  connection. 


Everett  R.  Burtnett,  of  Los  Angeles 
INTERNAL-COMBUSTION  ENGINE. 
This  relates  to  an  internal  combustion 
engine  of  the  two  stroke  cycle  type, 
the  principal  objects  being  to  generally 
improve  upon  and  simplify  the  con- 
struction of  the  existing  forms  of 
similaar  engines.  It  provides  a  two 
stroke  cycle  engine  in  which  the  pre- 
compression  of  the  gaseous  fuel  mix- 
ture is  accomplished  through  the  use 
of  a  two  diameter  piston  Mr.  Burtnett 
assigns  one-half  of  his  patent  to  Charles 
A.    Burtnett,    of   Los   Angeles. 


John  A.  Xublin,  of  Los  Angeles 
ROTARY  WELL  DRILL.  This  inven- 
tion is  directed  to  improvements  in  a 
rotary  drill  of  the  general  type  shown 
and  described  in  Mr.  Zublin's  co-pend- 
ing application,  Serial  No.  600, 84U, 
titled  "Jleans  for  forming  a  well  bore," 
in  which  an  eccentric  non-collapsible 
rotary  underreaming  drill  is  provided 
and  is  lowered  through  a  well  casing 
and  subsequently  rotated  to  form  an 
enlarged  bore  below  the  casing. 


Edwin  B.  Binford,  of  Pasadena 
METHOD  AND  MEANS  FOR  FORCING 
.STAIN  AND  THE  LIKE  INTO 
SHINGLES  IN  BUNDLES.  In  staining 
shingles  with  creosote  or  other  liquid 
It  is  customary  to  dip  a  bundle  of 
shingles  bodily  down  into  the  liquid  in 
order  to  stain  or  coat  it.  The  invention 
forces  the  stain  into  the  bundle  of 
shingles  when  it  is  dipped  into  the 
liquid  and  while  it  is  submerged  there- 
in whereby  it  is  allowed  to  thoroughly 
saturate  the  shingle  in  the  bundle  and 
work  the  liquid  or  stain  into  the  in- 
nermost portions  of  the  shingles  mak- 
ing up  the  bundle. 


John  J.  Melntyre,  of  Los  Angeles. 
HI.VGB.  This  is  an  improved  hinge  for 
mounting  windows  so  that  the  win- 
dows cannot  be  opened  from  the  out- 
side. 


Morris      A.    Davis       nf   t  „=       a 
,i.^™^LOCKINr"Bu/LDING  ^"?itE 
SH^^3^--^ai^S 

—a!^  tS=Ptpn:^i 

•^-ent  any  des_ired^?3krn;\°;:;,',,^° 

BURNER.  ^Thfs'Tn^'ent'  "='"  -^-^  ^'^ 
burner  in   which   .'""^^"."O"    Provides    a 

burning  fuel  gases'i-f"  """'"*■  '''  'he 
and  distributed  that  cnm°„>''r°''°'"''°"<^<J 
tect  combustion  i=  complete  and  per- 
sists of  few  °p"r  s  T"'""-  "  °°"- 
manufacture  sfmnTe  i^^  «'<:onomicai  to 
-^<ent   in   ut^^^-^Z!^^^^ 

Thomas  E  PoTT^  TV  r 
DOOR  CONTROL  Th^  ,^  Angeles, 
vices  for  checkin'^  L^  "''''^"'^  '»  ^^- 
movements  ofdSfrs  Ld"""""'""^  *"« 
useful  in  connecUon  with  }h  ^^^"^'iy 
ranges  and  ovens  th  !""  ''°°''«  of 
Simple  construcUon  anH  ^'"^  "'«  "^ 
«ith  indiviudarpar"s  so  f s  \l  ^««'.e°«d 
machine  finishing  '°  eliminate 

FOOT-cONTROL^"'^^J'°«  Angeles. 
DR AULIC  GOVERN^r'^s  ?h  i  ^°''  ^- 
P^ovides  means  in  whfch^h V""""''"" 
of  a  motor  vehicle  ran  operator 

valve   for   the    nnrt  oPerate   a  foot 

nuid  pressure  ZTtL'l'/'"'''"'''^ 
ernor  to  th»  h\,^  ,.  hydraulic  gov- 
anism.  '   ^ydrauhc   braking  mfch- 

John   P.      Lowrv      ^    t 
HOSE    COUPLmcs     Thi,  ^^     Angeles. 
adapted     to     connect    t\  '=''"»»"&    is 
valve   or  other  omTet    butf  ^^''^    ^ 
understood   that  Thf=  "  should  be 

used  also  to  connect'^a^n?^  ?"^  "« 
sections  of  rigid  p?DeVh/Kf^'"^  °^ 
I^iovide  a  simple  and  .f?«,°''J^'='  '«  '» 
adapted  securely  to  HT'""'  =°"Plin& 
and  to  facilitlti  ,h  ,'"""    ^    ^^^ket 

^»-ht  Joint"::,ij:b  rfor^;:^^:^-  -••^ 

-"P'^.   the  out^et^rT  rnVn'tl^^^- 

FLECTOR  ''t^TX''^^^'-''^''--  RE- 
c.  nformat  on  that  a  r^  °^  '"  "^  «'^'=h 
'■OS  are  projected  on  .'?"'"  °'  "^*>t 
"■'vel  Without  sacrificing  ,t  ^'^^^  °' 
at  Which  the  head  light  func?- '''''^"" 
amount  of  lighting  energy  hT'-  "^^^ 
along  the  oath  ^r  energy  is  projected 
leflected    in    =  ^"^'''^^    '"ather   than 

j^^^ected    in    an    upward    direction    anS 

system  of  drilfin^  This'^  drfl,  ""'TJ 
Sd-ra^m^S'^o"  -€"--" 

.Tahr'at'ass^i'g^^s  on"'-hal7?f'r"      ^^-       ' 
''^   William   R.  M.tchen       °'  ""'  "^'""^ 

r§TZ'^  p"AC^'^N?S%i°iG"°^hit"fs"rn 
efficient  packing  ring  which  mav  h^ 
ZTt  I:T'  -hen!ver\tquTr7d  to' 
wn  nf  '^ak-proof  joint.  It  is  a  plain 
two  piece  piston  packing  ring  consitt- 
ing  of  outer  and  inner  ring,  the  outer 
ring  having  the  advantage^of  any  s  " 
gle  one  piece  ring  and  the  inner  ring 
making   u   leak   proof. 
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APARTMENTS 


To    be    Done    by   Day's   Work. 

APARTMENTS  Cost,   $35,000 

SAN  FRANCISCO.  W  Larkin  St.  114-6 
N  Union   St. 

Three-story  and  basement  frame  (12) 
apartments. 

Owner — W.  Props,  1644  Clay  St.,  San 
Francisco. 

Architect — Baumann  cSt  Jose,  251  Kear- 
ny St.,   San   Francisco. 


To    be    Done    by    Day's    Work. 
APARTMENT  $30,000 

SAN   FRANCISCO.      Fell   &   Shrader. 
Three-story    and    basement    frame    (12) 

apartments. 
Owner — Hulda   J.   Petterson,   46  Divisa- 

dero    St.,    S.    F". 
Architect — None. 
Contractor — G.     Petterson,     46     Divisa- 

dero   St.,   S.   P. 


Owner    Taking    Segregated    Bids. 

APARTMENTS  Cost,    $500,000 

SAN  FRANCISCO.  NW  Sacramento  & 
Mason    Sts. 

Eight-story  Class  A  apartment  build- 
ing, 100x150,  (pressed  brick  and 
terra   cotta   exterior). 

Owner  —  Eugene  F'ritz,  1401  Masonic 
Ave.,    S.    F. 

Architect  —   E.   E.   Young,   251   Kearny 
St..    S.    P. 
As  previously  reported  steel  contract 

was     awarded     to    the       Central       Iron 

Works,   2050  Bryant  St.,  San  Francisco. 


To    be    Done    by    Day's    Work. 
APARTMENTS  Cost,     $40,000 

ALAMEDA,    Alameda    Co.,    Cal. 
Three-story    reinforced    concrete    store 

and    apartment    building    (5    stores 

and   7   2   and  3-room  apts). 
Owner — L.     Kaliski,     1301     Regent     St., 

Alameda. 
Architect   —   A.    A.   Cantin,    68    Post   St., 

San    Francisco. 


Contract   Awarded. 

APARTMENTS  Cost,    $16,000    ea 

OAKLAND,  Alameda  Co.,  Cal.  W 
Shatter  Ave  216  N  41st  St.;  E  Web- 
ster St.   164  and   214  N  41st  St. 

Three    two-story    16-room    apartments. 

Owner — John  L.  Rich,  1636  Franklin 
St.,   Oakland. 

Architect — None. 

Contractor — California  Builders,  1636 
Franklin    St.,    Oakland. 


Plans    Complete — Contract    To    Be    Let 

On  Cost  Plus  Basis. 
APARTMENTS  Cost,   $250,000 

SACRAMENTO,    Sacramento      Co.,      Cal. 

SE  Eleventh  and  N  Sts. 
Nine-story  reinforced  concrete  apart- 
ment house  (48  2  and  3-room  apts.) 
Owner — Manuel  Lewis. 
Architect — Geo.  C.  Sellon  &  Co.,  Mitau 
Bldg.,  Sacramento. 
Contract  on  cost  plus  basis  will  be 
let  in  about  a  "week  to  either  of  two 
contractors  at  present  under  advise- 
ment. Structure  will  be  of  Italian  Ren- 
naisance  style  of  architecture  with 
flanking  pavilions.  Will  have  water- 
proof sand.stone  effect  at  base  sup- 
porting a  buff  lime-stone  colored  ex- 
terior. Clay  tile  mansard  roof.  Top 
floor  will  house   ball  room. 


Sub-Figures    to    be   Taken    Shortly. 

APARTMENTS  Cost,  $ 

SAN  FRANCISCO.  Green  and  Webster 
Street. 

Six-story  reinforced  concrete  apart- 
ment house,  35  apartments,  2's  and 
3's. 

Owner — Matthies  &  Gale,  180  Jessie  St. 
San   Francisco. 

Architect — E.    H.    Denke,    1317   Hyde   St. 
San    Francisco. 
Owner    will     take    .sub-figures     early 

next   week. 


To   be    Done   by   Day's  Work. 
APARTMENTS  Cost,    $60,000 

SAN    FRANCISCO.      Bush   &    Hyde    Sts. 
faix-story    and    basement   concrete    (41) 

apartments. 
Owner— J.     Greenbach,     180    Jessie     St 

San   Francisco. 
Architect — None. 


LOS  ANGELES.  Los  Angeles  Co.,  Cal. 
—Fred  Sward,  3869  W.  6th  St.,  has  pre- 
pared plans  for  a  4-story  Class  C  build- 
ing, 92x145  ft.  at  the  southwest  cor- 
ner of  Third  St.  and  Kenmore  Ave.  for 
Samuel  Rabinowich,  317  S.  Kenmore 
Ave.  Bids  taken:  8  stores,  lobby,  boiler 
room  and  laundry  on  1st  floor  and  63 
2  and  3-room  apartments  on  upper 
floors;  rug.  brick  and  art  stone  ex- 
terior, tile  and  composition  roof,  sky- 
lights, fire  escapes,  structural  steel, 
wrough  iron,  plate  glass  and  copper 
fronts,  cement  and  pine  floors,  tiled 
baths  and  sinks,  wall  beds,  metal  lath, 
steel  Are  drains  and  sash,  automatic 
electric  elevator,  hose  racks,  steam 
heating.     Cost,  $160,000. 


SEATTLE,  Wash.  —  Archs.  Stuart  & 
Wheatley,  Walker  Bldg.,  complete 
plans  for  three-story  masonry  apart- 
ment building,  120x100  ft.,  to  be  erect- 
ed tor  Stephen  Berg  at  12th  Ave.  north 
and  Republican  St.;  will  contain  25 
two,   three,    tour   and   five-room   ants. 


LOS  ANGELES,  Cal. — Archt.  M.  L. 
Barker,  1505  N  Western  Ave.,  is  pre- 
paring working  plans  for  4-story  and 
part  basement.  51-apt.  bldg.  on  cor.  San 
Marino  and  Elden  Sts.,  for  H.  R.  Pal- 
mer, 4374  W  3rd  St.;  76x120  ft.,  brick 
and  plas..  stucco  facing,  art  stone  trim, 
comp.  rfg.,  hdwd.  fls.,  pine  trim,  tile 
baths  and  drainbds.,  wall  beds,  steam 
htg.,  storage  water  htr.,  one  elevator, 
fire  escapes,  day  wk.  by  own;  $125,000. 


Material  of  Merit 

DOORS 

Firedoors,  Freight  Elevator, 
Garage  and  Warehouse  Doors. 
Pold-np-Pors,  'it-co-dors,  Cobald- 
dors,  Wal-el-dors. — St.  Louis 
Fire  Door  Co. 

STORE  FRONTS 

The  newest  and  most  diversified 

store  front. — Security  Metal 

Products  Co. 

SASH  OPERATING 
DEVICES 

T.  J.  Callahan  Co. 

IRVING  SUBWAY 
AND  SAFSTEPS 

The    fireproof,     ventilated    non- 
slipping  flooring.  —  Irving  Iron 
Works  Co. 
LIGIO  SALTOR 
Best  Wood  PreservOT. 
Douglas    Woodhams    &    Co. 

J.  C.  LYNN 

24  CAIIFOKNIA  STREET 

Sutter  5907  San  Francisco 


BONDS 


SOUTH  SAN  FRANCISCO,  San  Mateo 
Co.,  C^l.— Election  will  l)e  held  Jan 
-2  in  South  San  Francisco  School  Dis- 
trict to  vote  bonds  of  $120,000  to  fi- 
n.ince  school  improvements.  Trustees 
of  district  are:  W.  H.  Dinning,  H.  A 
Cavassa   and  C.   C.   Conrad. 

SOUTH  S.\N  FRANCISCO.  San  Mateo 
Co..  Cal.— Election  will  lie  held  Jan.  22 
in  South  San  Prancispo  School  District 
to  vote  bonds  of  $.14,000  to  finance 
additions  to  high  school.  C.  C.  Conrad, 
clerk  of  the  district. 


VISlTACION,  San  Mateo  Co.,  Cal — 
Election  will  be  held  Jan.  27  in  Visita- 
cion  School  District  to  vote  bonds  of 
$10,000  to  finance  school  improvements. 
Trustees  of  district  are:  AValter  Caine 
Christian    Wandsted   and    Frank   Bull      ' 


CHURCHES 


Geniral    Contract   Re-.Vwarded 

CHURCH  Cost.    $40,000 

DAIY   CITY,   San  Mateo  Co..   Cal.    Wel- 
lington   Ave.    and    Mission    St. 

One-story  reinforced  concrete      church 
(400    ceats). 

Owner — Roman    Catholic   Archbishop 

Architect — C.  H.  Jensen,  Santa  Fe  Bldg 
San   Francisco. 

General    contractor — Sampel      &      Cody 
Call    Bldg.,    San    Francisco. 
Contracts    for    other    portions    of    the 

work    stand  as   originally  awarded  and 

nre  a.«  follows: 

Elettrioal   Work — Frank  .1.  Klimm,   221 
Oak    St..    San    Francisco. 

IMiiiiibiiiB— David    Campbell,    6333    Mis- 
sion   St.,    San   Francisco. 

Tile    Roof— Gladdinf,'-McBean     Co..    660 
Market  St.,  San  Francisco. 

Hiirdivare    —    Marshall-Newell    Supply 
Co.,      Spear     and      Mission    Streets, 
San   Francisco. 
Contract      for     general     construction 

was    previously   awarded    to   B.   Milano 

&    Son,    443    Bellevue    Ave.,    San    Pran- 


Working    Drawings    Being    Prepared — 

Bids  To  Be  Called  For  Shortly. 
CHURCH  Cost,  $85.00e 

SACRAMENTO,    Cal.,    Thirty-seventh    &. 

K   Streets. 
Brick   church. 

Owner— Fremont  T'resbyterian  Church. 
.-Vrchitect — Leonard  F.  Starks,  Ochsner 
Bldg..  Sacramento. 
REATTLJB.  Wash  — Archtsl.  Schacfe 
Young  and  Myers,  Central  Bldg.,  and 
Frederick  V.  Loekman,  associate.  Wal- 
ker Bldg..  Seattle,  co-mmissioned  to 
prepare  plans  for  University  Baptist 
church  at  s.e.  12th  Ave.  northeast  and 
E-47th  St.,  est.  cost  $100,000;  masonry 
construction,  100x124  ft.,  faced  with 
lirick  and  terra  cotta.  R.  J.  Middleton, 
chairman  of  Building-  Committee  and 
P'rank    B.    Matthews,    pastor. 

FACTORIES  AND 
WAREHOUSES 


Plans    Complete — Contract    Awarded. 

.ADDITION  Cost.    $20,000 

.SAN  FRANCISCO,  Geary  St.  &  Emerson 
Street. 

One-story  steel  and  concrete  addition 
to  present  1-story  furniture  fac- 
tory. 

Owner — Rightway  Upholstering  &  Fur- 
niture Mfg.  Co.,  Inc.,  2700  Geary  St. 
San    Francisco. 

Contractor — Louis  Cohn.  1  De  Haro  St., 
San   Francisco. 
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Construction   to  Start  Soon. 

OIL    PLANT   BLDGS.    (3>        Cost,    % 

SAN   FRANCISCO.     Islais  Creek. 

Three    1-story    structural    .steel    frame 

corrugated    iron    exterior   oil    plant 

buildings,    approximately    120   x   65. 

Owner — General      Petroleum      Co.,      210 

Sansome  St.,  S.  F. 
Architect — Eng.   Dept.    of  Owner. 

StnictnrnI  steel  contract  for  furn- 
ishing, delivering  and  erecting  ha.s 
been  awarded  to  the  .Tudson  Mfg.  Co., 
r,04  Mission  St.,  S.  F.  Concrete  tonnda- 
Hon  and  firewall  contract  was  award- 
ed to  Pan-Pacific  Construction  Co., 
Citizens  National  Bank  Bldg.,  Los  An- 
geles. 

Construction  will  start  in  about  two 
weeks.  The  General  Pi-troleum  Co.  ex- 
pects to  do  all  construction  work  ex- 
cept portions  above  let  on  contract,  in- 
cluding construction  of  tanks  and  pipe 
lines. 


To   Be   Done    by   Day's   Work. 
FACTORY  Cost,    $15,000 

OAKLAND.    Alameda   Co.,   Cal.      S   Tide- 
water St.    165   E   Terminal  Ave. 
One-story    frame    and    galvanized    iron 

factory  building  (gravel  roof). 
Owner — Mercantile  Box  Co.,  320  Mar- 
ket St..  San  Francisco. 
Plans  have  been  completed  by  the 
Bngineering  Department  of  the  owner, 
and  construction  will  start  very  short- 
ly under  the  supervision  of  O.  L. 
Seelye.  '/<•  Mercantile  Box  Co.,  who  is 
one   of   the   owners   of   the   company. 


Structural    Steel    Contract    Award. 

OIL  PLANT  BLDGS.   (6)     Cost.  $700,000 

0.\KLANP,     Alameda    Co.,    Cal.         Parr 

Terminal. 
Six   1-story   structural   steel  frame  cor- 
rugated     iron      exterior    oil    plant 
buildings    about    100    x    200    each. 
Owner — General       Petroleum      Co.,    210 

Sansome    St.,    S.    F. 
-\rchitect — Eng.  Dept.  of  owner. 

Stnioturnl  steel  contract  for  furn- 
ishing, delivering,  and  erecting  has 
been  awarded  to  the  Judson  Mfg.  Co., 
604  Mission  St.,  S.  F..  .\s  previously 
reported,  concrete  and  f'lundation  con- 
tract was  awarded  to  Pan-Pacific 
Construction  Co..  Citizens  National  Bk. 
Bldg..    Lns    Angeles. 

Foundation  work  has  already  started. 
The  ha'ance  of  the  work,  including  con- 
struction of  tanks  and  pipe  lines  will 
lie    done    by    the    owner. 


RICHMOND.  Contra  Costa  Co  . 
Wallace  Snelgrove,  Richmond,  a 
awarded  contract  by  city  c  .u 
erect    municipal    machine   shops. 


SANTA  CRUZ.  Santa  Cruz  Co.,  Cal. — 
C.  E.  Lucore,  western  representative 
for  the  Marr  and  Colton  Co..  Warsaw, 
N.  Y.,  builders  of  pipe  organs,  is  con- 
ferring with  Chamber  of  Commerce  re- 
garding erection  of  plant  here.  The 
plant  complete  will  cost  approx.  $100.- 
000  including  equipment.  Buildings 
will  cost  approx.  $25,000.  Lucore  seeks 
a  free  site  and  a  $35,000  investment 
from  Santa  Cruz  interests  in  the  en- 
terprise. A  c  •mmittee  has  been  ap- 
pointed  to   investigate   the   offer. 

NAMPA.  Idaho  —  A.  Guthrie  &  Co.. 
Sherlock  Bldg..  Portland.  Ore.,  awarded 
contract  bv  Pacific  Fruit  Express  Co., 
165  Market  iSt..  San  Ftanctsco.  for 
grading  in  connection  with  $1,000,000 
project  at  Nampa.  This  project  covers 
approx.  75,000  cu.  yds.  of  excavation. 
Contracts  for  the  erection  of  18  build- 
ings of  vario\is  sizes  and  type  of  con- 
struction  will   he   awarded   shortly. 

S.\N  DIEGO,  Cal. — Architect  E.  M 
Hoffmann,  G.  -V.  Hanssen.  Assoc,  408 
Spreckels  Bldg..  are  preparing  plans 
for  group  of  shop  buildings  to  be  built 
on  block  bounded  by  14th.  15th,  K  and 
L  Sts.  for  San  Diego  Elec.  Ry.  Co. 
Group  includes  1-story  machine  shop, 
paint  shop,  storehouses,  carpenter  shop, 
garages   and   other   buildings. 

LOS  ANGEI^ES.  Cal. — Hamm  &  Grant 
Inc..  indnstrial  engrs..  607  Ferguson 
BldK-..  preparing  plans  and  will  erect 
2-storv  and  basement,  class  A  mfg. 
plant  and  warehouse  at  s.w.  cor.  E-4th 
and  Towne.  for  W.  C.  Hendrie  &  Co.. 
Inc..  55x100  ft.,  reinf.  cone,  frame  and 
filler  walls,  flat-slab  constr..  hollow 
tile  inter,  partit.,  elevator,  sprinkler. 
Bldg.  designed  for  add.  of  2-sto:  $40,000 


SAN  DIEGO.  San  Diego  Co..  Cal.  — 
W.  E.  Keir  Constr.  Co..  First  Natl  Bank 
Bldg..  San  Dieero.  is  preparing  work- 
ing plans  and  has  contr.  for  6-story 
class  A  storage  warehouse,  at  San 
riiego.  for  McClintock  Warehouse  Co.: 
100x100  ft.,  reinf.  cone.  plas.  exter.. 
comn.  rfg..  cem.  fls.  steel  sash,  loading 
nlatform,  elec.  freight  elevator,  ornam. 
iron. 


ington  St.,  het.  Burlington  St.  and 
Union  Ave.,  for  the  Liberty  Auto  Co.; 
70x330  ft.,  pressed  brick  facing,  com- 
position roofing,  steel  sash,  skylights, 
wood  trusses,  cement  floors,  structural 
steel,    pine    trim. 


GARAGES 


LOS  ANGELES.  Los  Angeles  Co..  Cal. 

Hennessv     Bros.,     Lane     Mtg.     Bldg.. 

submitted  low  bid  to  L.  A.  county  for 
construction  of  reinforced  concrete 
warehouse  at  Mission  Road  and  Alham- 
bra  Ave.  Bids  were  taken  on  fal  120 
ft  floor  plan;  (bl  140  ft.  and  fc)  160 
ft  Their  bids  were:  (al  $64,079;  (hi 
$71,567:  (c)  $78,000.  -..riw  bidders  on 
other  contracts  were:  Refrigerating 
plant.  York-California  ("nnstr.  Co..  5051 
Santa  Fe  Avenue,  at  $2075:  plumbing 
and  steam  heating  and  sprinkler  sys- 
tem, see  bids  of  Havertv  and  W.  H. 
Robinson.  Building  will  be  4-story, 
fireproof,  reinforced  concrete  frame  and 

"I   floor    and    roof    slab,    composition    roof. 

SAN  FRANCISCO — Mangrum  &  Otter,  'jhollw     tile     partitins,     elevator,     steam 

Inc.,   827   Mission    St..    have   purchased   a<jjjheating,   etc. 

niece    of    property     in     the    vicir ' 


SAN  BERNARDINO.  Cal. — Until  Feb. 
2.  2  p.  m..  bids  will  be  received  by 
.'?tate  Highway  Commission,  Forum 
Bldg.,  Sacramento,  to  erect  mainten- 
ance shop  and  truck  shed.  Maintenance 
shop  w^ill  be  one  story,  wood  frame,  60 
by  140  ft.,  covered  with  corru.  iron; 
reinforced  concrete  floor  and  footings 
and  with  part  of  the  space  finished  for 
office,  stock  room,  etc.  Truck  shed  will 
he  wcod  f**ame  covered  with  corru. 
iron  and  will  have  reinforced  concrete 
wash  rack  at  one  end  and  at  opposite 
end  will  be  finished  for  laboratory. 
See  enll  for  1>ids  nnder  offirial  proposal 
section   in   this  issue. 


Eighth  and  Mission  Sts.,  and  contem- 
nlate  the  erecton  of  a  factory  of  per- 
haps six  or  eight  stories.  Construction 
will  not  start,  however,  for  about  one 
year. 


I,OS  ANGELES.  Los  Angeles  Co..  Cal. 

Architect  .1.  M.  Cooper.  321  Marsh- 
IStrong  Bldg,.  is  pteparii^g  working 
.plans  for  a  one-story  and  mezzanine 
floor  brick    factory  building,   on   Wash- 


Cost,    $9675 
N    Point    &    Hyde 


Contract  Awarded. 

SHOP 

SAN    FRANCISCO. 
Streets. 

Two-story    auto    repair    shop. 

Owner — Ginlio  Barsotti  &  Ugo  Sticvet- 
ti,    San    Francisco. 

Architect — Chas.    Fantoni,    550      Mont- 
gomery   St.,   S.   F. 

Contractor — J.     Martinelli,     180    Jessie 
St.,    S.    F. 


Contract   Awarded. 

GARAGE  Cost.    $25,275 

OAKLAND.  Alameda  Co.,  Cal.  29th  Ave. 

and   East    14th   St. 
One-storv  brick  garage. 
Owner — Chas.    Meyers,    672    41st    Street, 

Oakland. 
.Architect — None. 
Contractor — Geo.  A.  Scott,  685   23rd  St., 

Oakland. 


Sub-Contracts    Awarded. 

GARAGE  Cost.  $10,000 

SACRAMENTO.      Sacramento      Co..    Cal. 

Twentieth   and  I  Strees. 
One-story   brick   garage  building. 
Owner  —  Chas.  Mabrey.  Ochsner  Bldg., 

Sacramento. 
-Architect — None. 
Contractor  • —  Chas.      Mabrey,      Ochsner 

Bldg.,    Sacramento. 
RooflnK — The   AUyn   Burr   Co.,   11th   and 

R    Sts..    Sacramento. 
Plumbing:    —    Luppen-Hawley    Co.,    906 

7th  St.,   Sacramento. 
Klectiical    Work — Clifford    Prudhomme, 

2620    5th    Ave.,   Sacramento. 
Steel   Stash — Detroit  Steel  Prod.  Co.,  251 

Kearnv   St..   San   Francisco. 
MilHvork— Sierra  Mill,   12th  and    B  Sts.. 

Sacramento. 


<'oncrete     Contract    Awarded    —    Sub- 
bids  Being  Taken. 
GARAGE  Cost.   $55,000 

SAN    FRANCISCO.    S   Ellis   St.,    137-6    E 

Larkin   St. 
Two-story    and      basement     reinforced 

concrete  garage. 
Owner — Margaret  Bell  and  E.  H.  Denke 

1317    Hyde   St..  S.   F. 
Architect — E.   H.   Denke.   1317   Hyde  St., 

San    F'rancisco. 
Contractor — Bowes    &    Bell,    1317    Hyde 
St.,    S.    F. 
Contract      for      concrete      has      been 
awarded  to  Mission  Concrete  Co.,  Kiss- 
ling  St..  San  Francisco.  Sub-figures 
are    being   taken    for   Electrical   Work, 
Reinforcing  Steel,  Roofing  and  Plumb- 
ing. 


GOVERNMENT  WORK 
AND  SUPPLIES 


CAVITE,  P.  I.— Bids  will  be  asked 
shortly  by  Bureau  of  Yards  and  Docks. 
Nhvv  Department,  under  Specification 
Vo.  "5057.  for  210  ft.  self  supporting 
steel  radio  tower  at  Cavite.  P.  I.  See 
nntfce  nnder  official  proposal  section 
In  this  i.ssue. 


"MacArthur  For  Piles" 

STRAIGHT  SHAFT  COMrRKSSET)  C0\(  RETE  PILE 
PEDESTAL  COMPRESSEH  CONCRETE  Pn.E 
COMPOSITE  COMPRESSED  CONCRETE  PH-E 

cover  all  lengths  and  conditions  without  change  of  rigging,  delay  and 
consequent  financial  loss. 

MacArthur  Concrete  Pile  & 
Foundation  Co.,  Inc. 

373  MONADNOCK  BITn,DING.  SAN  FRANCISCO,  CALIF. 

PHONE  SUTTER  3549 


KING'S 
ORIENTAL 
STUCCO 

Cniforai    Color   and    Tffxtnr* 
IVaterproof,   Dnrabl* 

Manufactured   bjr 
,1.  B.  :  ING  &  CO. 

NEW' YORK 

Send   for  Color  Card 

Pacific   Coaat   Sales   Agent 

490    Burnslde   St.,   Portland 

1161-6$  Mission  St,  San  FrancKco 
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WASHINGTON.  D.  C— Bids  are  being 
received  by  Bureau  of  Supplies  and 
Accounts.  Navy  Department,  Washing- 
ton, D.  C,  to  furni-sh  and  deliver  ma- 
terials to  Navy  Yards  and  Stations; 
date  for  opening  bids  as  noted  at  close 
of  eacli    paragraph; 

Sched.  3100.  eastern  and  western 
yards,  quantity  of  bolts,  nuts  and 
washers,    Jan.    20. 

Sched.  3103,  Mare  Island,  32  sets  of 
drawing    instruments,   Jan.   20. 

Sched.  3104,  Mare  Isfand,  1  motor- 
driven   metal   cutting   machine,    Jan.    20. 

Sched.  3106.  San  Diego,  2,000  lbs. 
wire  solder,  Jan.   20. 

Sched.  3107,  for  San  Diego,  60,000 
lbs.  white  cotton  waste;  Mare  Island, 
250,000  lbs.  do;  Puget  Sound,  200,000 
lb.s.  do,  Jan.   20. 

Sched.  3109,  for  Mare  Island,  1,.';50 
lbs.  brass  and  7.000  lbs.  copper,  Jan.  13. 

Sched.  3111,  Norfolk  &  Puget  Sound, 
64.000  condenser  tubes,  seamless  ad- 
miralty  metal,    Jan.    13. 

Sched.  3112,  Puget  Sound,  307  rms. 
flint  paper  and  670  rms.  emery  cloth, 
Jan.    6. 

Sched.  3119,  Puget  Sound,  4  propeller 
or  disc  type  fans  and  spare  parts,  Jan. 
20. 

Sched.  3124,  Puget  S«und,  1  electric- 
driven  hoist  and  trolley  and  spare 
parts,    Jan.    20. 

Sched.  3127,  eastern  and  western 
yards,    dental   lavatories,   Jan.    20. 


WASHINGTON,  D.  C— Until  Jan.  21, 
10:30  A.  M.,  bids  will  be  rec.  by  Gen- 
eral Purchasing  Officer,  Panama  Canal, 
under  Circular  No.  1649  to  fur.  and 
del.  Balboa  (Pacific  Port);  Southern 
Yellow  Pine  and  Douglas  Fir  luml)er 
and  timbers.  Further  information  ob- 
tainable from  Assistant  Purchasing 
Agent,  Fort  Mason,  San  Francisco. 


AMERICAN  LAKE,  Wash.— Follow- 
ing bids  rec.  by  U.  S.  Veterans'  Bureau 
to  install  refrigerating  plant  at  Vet- 
erans'  Hospital.  American   Lake,  Wash, 

Milwaukee  Steam  Appliance  Co., 
West  Allis,  Wis.,   $3847,   40   to    60  days. 

American  Carbonic  Mac'hinery  Co., 
Wisconsin  Rapids,  Wis.,  alt.  bid,  $4800, 
30   to   90  days. 

Y'ork  Constr.  &  Supply  Co.,  Seattle, 
Wash.,   $3817,  15  to  45  days. 

Automatic  Refrigerator  Co.,  Munsey 
Eldg.,  Washington,  $3990,  30  to  45  days. 

Carbondale  Machine  Co.,  Los  An- 
geles.  Calif.,    $3275,    30   to    60   days. 

Economy  Ice  Machine  Co.,  Tacoma, 
Wasch.,    $4187,    15    to    75    days. 

Edward  Ice  Machine  &  Supply  Co., 
Seattle,  Wash.,  $3240;  alt.,  $3240;  10  to 
25    days. 

Frick  Co.,  Waynesboro,  Pa.,  $2700; 
alt.    bid.    30    to    150   days. 

Burton  R.  Stare  Co.,  Seattle,  Wash., 
$4600.    15    to    45    days. 

Brecht  Co.,  St.  Louis,  $3926,  45  to  90 
days. 

Vilter  Mfg.  Co.,  Milwaukee,  Wis.,  $3,- 
840.    30   to    60   days. 


SAN  FERNANDO,  Gal.— In  addition 
to  contracts  previously  reported  on  the 
U.  S.  Veterans'  Hospital  pro.lect  at  San 
Fernando,  the  Veterans'  Bureau  has 
awarded  elevator  contract  to  Otis 
Elevator  Co.  at  $16,295  and  tor  ice  and 
refrigerating  machinery  to  Vulcan  Iron 
Co.,   San   Francisco,   at   $19,900. 

SAN  FRANCISCO— Until  Jan.  14.  U 
a.  m.,  bids  will  be  rec.  by  U.  S.  En- 
gmeer  Office.  S5  2nd  St.,  under  Order 
5752.  to  fur.  and  del.  to  above  office 
.1  sections  of  map  filing  cabinets  of  5 
drawers  each,  approx.  dimen.  45^ -in. 
by  34»4-in.  by  14',«-in.  Further  infor- 
mation obtainable  from  above  office. 


Plans  Being  Prepared. 
ALTERATION'S  Cost.    $100,000 

SAN    FRANCISCO.    Presidio,    S.    F.    Na- 
tional Cemetery,  Fort  Mason. 
Extensive   alterations   and   additions   to 

entrance    and    grounds. 
Owner — United    States    Government. 
Architect  —  Constructing  Quartermas- 
ter's Office.   Fort  Mason. 

The  nlterations  will  consist  of  large, 
new  ornamental  gate,  granite  columns, 
bronze  statuary.  entailing  marble 
work,  etc.,  and  a  large  amount  of  or- 
namental   iron    work. 

The  present  iron  fence  will  be  tak- 
en down  and  reset  to  an  increased 
height. 

In  addition  to  the  structural  work, 
the  surrounding  grounds  will  be  land- 
scaped. It  is  also  planned  to  erect  a 
new  ornate  gar.ige  a  short  distance 
from  the  gate,  also  a  rest  room,  ■which 
are  not  figured  in  the  above  estimated 
cost. 

The  plans  are  in  a  preliminary  state 
at  the  present  time.  Further  report 
will  be  given  at  a  later  date. 


Plana  Beinsr  Prepared. 

B.^RRA^KS  Cost.    $250,000 

SAN  FRANCISCO.  Presidio,  near  Let- 
terman  Hospital,  facing  end  of  car 
line   near  Lombard  St.  Gate. 

Two-storv  and  bnsement  class  A  rein- 
forced concrete  and  stucco  fireproof 
bnrack.«.  Mission  style  architecture. 


tile 


nof. 


-Unit 

Architect— Cnns 

Office.    For 

The  barracks 

commodate    400 


Sta'tes     Government, 
irurting   Quartermaster 


irps 


II  be  desierned  to  ac- 
r  the  entire  medical 
f  the  Letterman  Hospital,  and 
understood      construction      will 


start  someti 


HALLS  AND   SOCIETY 
BUTLDTNGS 


LOS  ANGELES,  Cal.— Chas.  G.  Willis 
&  STn.  2110  E  25th  St..  have  been 
awarded  contract  for  excavating  for 
class  .V  club  blde^.  on  Broadway  near 
nth  St.  for  Commercial  Club.  Edwin 
Bergstrom.  archt..  cit.  Nat.  Bank  BIdg.. 
has    prepared    preliminary    plans. 


All-Key 
Plaster  Lath 

(Patented) 
10O%    Mechanical   Key. 


Plaster 
Wall    Board 

(Patent   applied  for) 
The  l.a»t  Word  In  Wnll  Bonrd. 


CALIFORNIA  CEDAB  PRODUCTS  COMPANI 

STOCKTON,  CALIFORNIA 
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Completing  Steel  Plans  —  Ready  For 
Figures  in   Abjut   a   Week. 

Y.   M.   C.   A.   BLDG.  Cost,   $900,000 

SAN  FRANCISCO.  Rmbarcadero  betw. 
Mission  and   Howard  St.«. 

Eight-story  reinforced  concrete  Y.  M. 
(.'.  A.  building  (army  and  navy 
branch). 

Owner — Y.    M.    C.    A. 

Designer — International  Bide.  Bureau 
of  Y.  M.  C.  A..  New  York. 

Local  Architect— Carl  Werner  605  Mar- 
ket   St,   San    Francisco. 

Engineer — T.  Ronneberg,  Crocker  Bldg. 
San    Francisco. 
Plans    call    for   a   structure    covering 

13  7    square    feet,    with    swimming    pool. 

gymnasium,  dorm.itory,  club  rooms  and 

other    conveniences. 


Bids    Being  Taken. 

LEGION  BLDG.  Cost,   $18,000 

BRENTWOOD,  Contra  Costa  Co.,  Cal. 
One-story   frame   and   stucco   American 

Legion    memorial   building. 
Owner — Contra  Costa  County,  J.  Wells, 

Clerk. 
Architect    —    Davis-Heller-Pearce    Co., 

Delta    Bldg..    Stockton. 
Plans     may     be     obtained     from     the 
County  Clerk's  Office  at  Martinez  on  a 
deposit   of  $20. 

Bids  will  be  opened  February  2,  1924 
in  the  office  of  the  County  Clerk. 


.Additional    Sub-Contracts    .Awarded. 
LODGE  &  STORE  Cost.  $100,000 

MODESTO.    Stanislaus    Co.,    Cal.       13th 

and   Eye  Sts. 
Three-story    and    basement    brick    and 

concrete    lodge    and    store    building 

(brick    exterior). 
Owner — Benevolent  &  Protective  Order 

of  Elks  (Modesto  Lodge,  Geo.  Bare, 

Exalted    Ruler). 
.\rchitect    &    Contractor — Davis-Heller- 

Pearce.  Inc.,  Delta  Bldg..   Stockton. 
Brirk — Richard  Williams,   216  S.   Pleas- 

St..    Lodi. 
MilHvork   &   Gla^s — Kewin   Lumber  Co. 

430    10th    St.,    Modesto. 
Bids    are    being    taken      on      Electric 
Work.    Plumbing,    Heating    and    Roof- 
ing   this   week. 


SANTA  MONICA.  Los  Angeles  Co., 
Cal — Winter  Constr.  Co.,  2400  W.  7th 
St..  Los  Angeles,  has  contract  at  about 
$425,000  for  7-story  Class  A  reinforced 
concrete  club  at  Pico  Blvd.  and  Appian 
Way.  Santa  Monica,  for  the  Edgewater 
riuh.  Grosse  Bldg..  Los  Angeles:  Llovd 
Rally.  architect,  Wright-Callender 
Bldg..  Los  Angeles,  is  preparing  plans: 
208  hotel  rooms  with  50  per  cent  baths, 
gymnasium,  swimming  pool,  clubrooms 
kitchen,  diningroom;  pressed  brick, 
composition  roofing,  part  basement, 
steam  heating,  electric  elevators,  tile 
and  marble  work,  cement  and  hard- 
wood  floors. 


PHOEXIX.  Ariz.— Eagan  Constr.  Co., 
.\riz.  Fire  Bldg..  award,  contr.  at  $137.- 
215  for  2-story  and  basement  temple  at 
s.e.  cor.  4th  Ave.  and  Monroe  St.  for 
-Arizona  lodge  No.  2.  F.  &  A.  M..  Frank 
Thomas,  secy.  bd.  trns.  Lescher  &  Ma- 
lioney  and  V.  O.  W^allingford,  assoc. 
iirchts.,  Phoeniz;  100x132  ft.:  banquet 
ball,  kitchen,  auditorium  with  stage 
•md  motion  picture  booth,  club  and 
lodge  rms.  and  lockers;  reinf.  cono. 
and  brick  constr.,  tile  and  comp.  rf.. 
hdwd.   fls. 


CROWE 

GLASS 

CO. 

674  Eddy  St 
Phon«  Prospect  612 

Equipped  To  Handle 
Any   Size   Job. 

DIRECT   FACTORY   BTJTER.S 
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EXETER,  Tulare  Co.,  Cal. — Archts. 
Swartz  and  Ryland.  Rowell  Bldg., 
Fresno,  complete  plans  for  frame  and 
stucco  club  building  for  Woman's 
Club  of  Exeter;  tile  roof;  hardwood 
floors;  meeting  room  35  x  45  ft;  est. 
cost  $10,000.  Construction  will  be 
started   shortly. 


LAGUNA,  Orang'e  Co..  Cal. — J.  H. 
Roberts,  312  Marine  Bank  Bldg..  Long 
Beach,  is  preparing  working  plans  and 
bids  will  be  taken  soon  for  2-story 
reinf.  cone,  store  and  lodge  bldg.  in  La- 
guna  for  Frank  Aufdenkamp;  45x95  tt., 
reinf.  cone,  stucco  facing,  marble  base, 
tile  and  comp.  rfg.,  rdwd.  fls.,  pine 
trim,  plate  glass,  electric  rads.,  sky- 
lights, marquise. 


LONG  BEACH,  L.  A.  Co.,  Cal. — Archts 
Curlett  &  Beelman,  40s  Union  Bank 
Bldg.,  are  completing  plans  for  14- 
story  and  basement  class  A  club  bldg. 
on  Ocean  Ave.  and  1st  Place,  Long 
Beach;  Dave  M.  Smith,  pres.  Dimen., 
160x260  ft.,  reinf.  constr.,  terra  cotta, 
cast  stone  and  pr.  brick  facing,  marble 
and  tile  lobby,  hdwd.  trim,  electric 
elevators,  plunge,  baths,  steam  htg; 
$900,000.    Bids    will    be    taken    shortly. 


HOSPITALS 


OAKLAND.  Alameda  Co..  Cal. — The 
following  sub-contracts  have  been 
awarded  on  the  construction  of  three 
two-story  and  basement  reinforced 
hospital  buildings,  nurses  home,  male 
and  female  employees'  buildings,  to 
be  erected  at  the  Highland  Hospital, 
at  14th  Ave.  and  E  27th  St.,  Oakland, 
from  plans  prepared  by  Archt.  Henry 
H.  Meyers,  Kohl  Bldg.,  San  Francisco. 
General  contractor,  Schuler  &  McDon- 
ald, 306  12th  St.,  Oakland,  Cal.  Cost, 
$249,000. 
Inim  work  to   Herrick  Iron  Works,  18th 

and    Campbell    Sts..    Oakland. 
ReinforpiiiK   steel  to  Truscon  Steel  Co., 

709   Mission   St.,   San   Francisco. 
ArchiteetiirnI  terra  cotta  to  X.  Clark  & 

Sons  116  Natoma  St..  San  Francisco 
MHIwork    to    Contractors      &      Builders 

Supply     Co.,     1403     Fifth     St.,     Oak- 
land,   Cal. 
PlasteriuB    to    Thomas      Glimme,      4048 

Brown    Ave.,    Oakland. 
-•Sheet    metal    to    Bay    Engineering    Co., 

4th    and    Jefferson    Sts.,    Oakland. 
TUe    and    mantles    to    Rigney    Tile    Co., 

260    Walsworth    Ave..    Oakland. 
Pnintlns  and  tintlne  to  Chas.  Matthews 

2665    Harold    St.,    Oakland. 
Windows    and    linoleum    to    D.    N.    &    E. 

Walter    Co.,    562    Mission    St.,    S.    F. 
Plumbinis;,   gas   piping;  and  drainaee   to 

Scott    Co.,    3S1    11th    St.,    Oakland. 
Rleetriral  work  to  Kenyon  Electric  Co. 

526    13th   St..   Oakland. 
Tile  rooflnK  to  Gladding-McBean,   22nd 

and    Market    Sts.,    Oakland. 


POMONA,  L.  A.  Co.,  Cal.  —  Pacific 
Colony  cottages,  bids  for  which  will 
be  rec.  by  state  archt.  Geo.  B.  Mc- 
Dougall  at  Sacramento  on  Jan.  27,  are 
to  be  built  s  of  'Valley  Blvd.  at  Spadra. 
about  5  mi.  west  of  Pomona.  There 
will  be  two  1-story  U-shaped  bldgs.,  ea 
166x77  ft.,  containing  2  dormitories, 
day  rm.,  dining  rm.,  kitchen,  baths, 
toilet  rms.,  and  heater  rms.;  reinf.  cone, 
frame  and  fl.  slabs,  hoi.  tile  filler  walls 
and  partit.,  cem.  plas.  exter.,  tile  and 
comp.  rfs.,  steel  rf.  trusses,  ornam. 
iron,  met.  lath,  wire  glass,  cem.  fls. 
covered  with  linoleum,  steam  htg.,  hot 
water  storage  tanks.  Plans  are  obtain- 
able   from    Sacramento. 


HOTELS 


Contract   Awarded. 

HOTEL,   ETC.  Cost,    $50,000 

STOCKTOX,  San  Joaquin  Co.,  Cal.  No. 
926   E-Main    St. 

Store    and    hotel    building. 

Owner — George  Calestini,  636  W-Park 
St.,    Stockton. 

Architect — None. 

Contractor — Lewis  &  Green,  805  Com- 
mercial   Bank    Bldg.,    Stockton. 


Contract  Awarded. 

HOTEL 

OAKLAND.   Alameda   Co., 
&  Telegraph   Ave. 

Three-story   35-room    fireproof  hotel. 

Owner — L.  Dean,  1636  Franklin  Street, 
Oakland. 

Designer  —  Contractor  —  California 
Builders,  1636  Franklin  St.,  Oak- 
land. 


lion  of  a  five-story  annex  to  the  pres- 
ent structure  in  Eye  St.  The  present 
hotel  will  be  entirely  remodeled.  C.  L. 
and  Bert  Hay  operate  the  hotel. 


BEVERLY  HILLS,  Los  Angeles  Co.. 
Cal. — Boyce-Seeley  Constr.  Co.,  411 
Pacific  Finance  Bldg.,  Los  Angeles,  are 
completing  working  plans  and  will 
erect  a  three-story  brick  hotel  build- 
ing in  Beverly  Vista  Dr..  Beverly  Hills, 
for  self;  100  rooms  with  100  per  cent 
baths,  kitchen,  diningroom,  billiard 
room,  lounge  and  lobby;  134x106  ft., 
basement,  plaster  exterior,  tile  roof- 
ing, cement,  hardwood  and  pine  floors, 
plate  glass,  tiled  baths,  pine  and  hard- 
wood trim,  steam  heating,  storage 
water  heater,  probably  elevator,  orna- 
mental iron  work,  marble.  Cost,  $200,- 
000. 


WINNEMUCCA,  Nevada  — Baptiste 
Payant  plans  to  start  construction  of 
hotel  building  to  replace  Busche  Hotel, 
recently  destroyed  by  fire  ;  will  be 
brick    construction    and    steam    heated. 

ICE  AND  COLD  STORAGE 
PLANTS 


LOS  ANGELES,  Cal.— C.  E.  Finken- 
binder,  727  Story  Bldg.,  has  completed 
working  plans  for  a  3-story  class  C 
factory  and  cold  storage  bldg.,  at  16th 
St.  and  Long  Beach  Blvd.  for  E.  E. 
Frost;  California  Crushed  Fruit  Co., 
lessee;  40x80  ft.,  comp.  rfg.,  cem.  and 
pine  fls..  steel  sash,  skylights,  steel 
rolling  dojrs;  day   work  by  owner. 


BAKERSFIELD,  Kern  Co,  Cal— R.  F. 
Barnett  will  have  plans  prepared  at 
once  for  two-story  top  addition  to 
Moronet    Hotel    building    and    the    eroc- 


AMERICAN  LAKE,  Wash.  —  See 
"Government  Work  and  Supplies,"  this 
issue:  bids  opened  for  hospital  re- 
frigerating  plant. 


CONCRETE  v,/7, 


CRE^ 


— %   I 


In  the  Sacramento  "Bee"  of  Dec.  13th,  we  note  that  Sandy  Pratt,  (a  San 
Francisco  Rotarian),  in  his  excellent  imitation  of  K.  C.  B.  was  so  exercised 
over  the  publication  of  income  tax  details  that  he  forgot  to  call  attention  to 
the  clean,  sharp  sand  that  gives  him  his  name,  so  we  supply  the  omission 
that  his  business  may  not  suffer.  We  are  personally  prideful  of  that  sand» 
Sand.v,  for  as  a  hydraulic  miner  we  sent  a  lot  of  it  down  the  American  River 
that  you   might   make   use   of  it. 

Carl  Lamus,  President  of  the  Sacramento  Rotary  Club,  makes  us  nervous 
too.  Why  don't  he  set  that  danged  battery  down,  it's  strong  enuogh  to  stand 
alone. — James  D.  Stewart,  editor  of  "Concentrates"  of  January  6th,  1925,  of- 
ficial    monthly     publication     of    Rotary  Club  of  Auburn,  California. 


JIM   STEWART   is   right. 

SANDY   PRATT   has    written. 

FOR   MANY   years. 

HIS  NEAR  comedy. 

CALLED  "PRATT'S  Concrete  Mix." 

AND  DECEMBER   13th,    1924. 

WAS  THE    first. 

AND  ONLY   time. 

THAT  SANDY,    producer. 

OF   CRUSHED    rock,   clean    sand. 

AND  WASHED   gravel. 

FAILED   TO   tell    the   world. 

ABOUT   SANDY'S  wonderful   sand. 

OUT  OF   the   American  River. 

OR    SANDY'S    Marysville   sand. 

FROM    THE    Yuba   River. 

YOU  KNOW,   Jim   Miner  Stewart. 

THEY  PAY  K.   C.   B. 

TO  WRITE  his  stuff. 

SANDY   PRATT,   president. 

OF  THE  Pratt  Building  Material   Co. 

HAS  TO  buy   this  space. 

AND  BESIDES  Sandy. 

HAS    TO    advertise   his    goods. 

NOW   ABOUT   Carl   Lamus. 

AND  HIS  handful, 


OF  STORAGE  batteries  that  appear. 

IN   THE   Sacramento   "Bee." 

SANDY    HOPES   the   Rotary    Club. 

AT  SACRAMENTO. 

FINES   PRESIDENT   Carl    Lamus   $5.00. 

FOR  THE   crippled  children   fund. 

FOR   THIS  free  ad. 

•      •      • 

"I   THANK   you." 


Jim  Miner  Stewart  of  the  Auburn 
Rotary  Club  mined  (seeked  gold)  on 
the  American  River,  so  Sandy  Pratt, 
producer  of  sand,  crushed  rock  and 
washed  gravel  could  "mine"  American 
River  sand  (gold)  as  it  comes  down 
stream  at   Sacramento. 
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POWER  PLANTS 


STOCKTON.  San  Joaquin  Co.,  Cal. — 
City  Engineer  Walter  B.  Hogan  is 
preparing  plans  for  one-story  fireproof 
central  station  to  house  equipment  of 
police  and  fire  alarm  systems;  est. 
cost,  $20,000.  Will  be  erected  adjoin- 
ing new  municipal  auditorium  site  at 
Fremont   and    Commerce    Sts. 

LOS  ANGELES.  Cal. — Until  3  P.  M., 
Jan.  23,  bids  will  be  rec.  by  Pub.  Serv. 
Comm.,  207  S.  Broadway,  for  50  Ander- 
son time  switches;  spec.  P-343-457. 
Jas.    P.    Vroman,    Secy. 


Tomb-stone.  Ariz. — Election  will  be 
held  Jan.  13  to  vote  on  a  $25,000  bond 
issue  for  elec.  light  and  power  plant, 
and  ice  plant.  R    V.  Saunders,  city  elk. 


TACOMA,  Wash. — Dougan  &  Chris- 
man,  168  Thompson  Bldg.,  Portland, 
Ore.,  at  $166,470  awarded  cont.  by  city 
commissioners  to  erect  (Tacoma  Ter- 
minal) sub-station  in  connection  with 
Cushman  project;  contract  covering 
sub-station  proper  and  tunnels  for  the 
footings  for  the  outside  equipment  and 
for  structural  steel  to  support  heavy 
bus  connections.  O.  P.  Larson  &  Son, 
Tacoma.  next  low  bidder  at  $182,268 
and  J.  E.  Bonnell  &  Son,  Tacoma,  third 
low  at   $197,273. 


SPRJNGERVILLE,  Ariz.— Prelimin- 
ary work  has  been  started  on  the  first 
unit  of  a  large  power  project  on 
North  Fork  of  Black  river,  in  southern 
part  of  Apache  county,  and  extending 
into  Greenlee  county,  the  territory  af- 
fected being  roughly  described  as  28 
mi.  s  of  this  city.  The  project,  said  to 
contemplate  45.000  h.p.  at  present,  is 
financed  by  Commonwealth  Power  and 
Light  Co.  and  certain  Chicago  and  De- 
troit capital.  W.  H.  Rosecrans.  Chicago, 
consulting  engr..  is  in  Arizona,  ac- 
companied by  A.  B.  Graham  of  Detroit, 
one  of  the  directors  of  the  new  project. 
About  30.000  h.p.  will  be  developed  on 
Black  river  property,  and  remainder 
by  another  major  development  along 
San  Francisco  and  Gila  rivers,  near 
Clifton,  approx.  50  ml.  s.w.  of  first  de- 
velopment. It  is  expected  to  provide 
water  to  irrigate  50.000  ac.  The  dam 
to  be  built  on  the  Black  river  will  be 
across  the  North  Fork,  one  mi.  n  of  a 
point  where  the  North  and  East  Forks 
converge.  It  will  be  100  ft.  high,  80  ft. 
wide  at  bottom  and  120  ft.  wide  at  top. 


impounding  20,000  ac.  ft.  Constr.  to 
start  April  1.  State  permit  issued  in  Oc- 
tober. The  second  unit  will  be  a  power 
house  several  mi.  below,  water  to  be 
conveyed  through  6-tt.  or  larger  red 
cedar  pipes  dropping  600  ft.  en  route. 
The  third  unit  involves  a  second  dam 
below  the  power  house  and  a  second 
power  plant,  with  another  drop  of  600 
ft.  The  Clifton  project  involv.  a  dam 
on  the  San  Francisco  river.  6  mi.  n  of 
Clifton,  150  ft.  high.  145  ft.  wide  at  bot- 
tom and  200  ft.  at  top.  impounding 
40.000  ac.  ft.  Unit  No.  2  of  this  project 
will  consist  of  a  dam  on  the  Gila  river 
of  practically  the  same  size  of  the  San 
Francisco  dam,  but  due  to  geography 
of  that  section,  impounding  90.000  ac. 
ft.  These  dams  will  ea.  have  power 
plants  generating  5000  and  7500  h.p. 
respectively.  Mr.  Rosecrans  was  for- 
merly with  the  dept.  of  inter.,  and  as- 
sisted in  the  investigation  of  the 
Roosevelt  and  San   Carlos  projects. 


BERNALILLO',  N.  M. — Albuquerque 
Gas  &  Light  Co.  is  planning  to  constr. 
$1,000,000  power  plant  at  Bernalillo,  18 
mi.  n.  of  Albuquerque.  Arthur  Prager, 
mgr.  Refuse  of  saw  mills  will  be  used 
tor  fuel. 


PUBLIC  BUILDINGS 


OAKLAND,  Cal. — City  council  plans 
installation  of  system  of  amplifiers  In 
municipal   auditorium;    est.    cost   $8000. 


EXPOSITION  PARK,  Los  Angeles 
Co.,  Cal. — The  following  are  low  bids 
submitted  for  various  portions  of  work 
on  Unit  No.  1,  Museum  History,  Science 
and  Art,  Exposition  Park.  Allied  Ar- 
chitects Assn.,  1136  Citizens  National 
Bank    Bldg..    Los    Angeles,    architects. 

Miscellaneous  Steel  and  Iron  Work 
— Philip  Friedman  &  Sons.  50th  St.  and 
Pacific   Blvd.,    Los   Angeles,    at    $25,000. 

Steel  Ceiling,  Sash,  etc. — Waterhouse 
Wilcox-Pacific  Co.,  440  Commercial  St., 
Los    Angeles,    at    $3066. 

Heating  and  Ventilating — Tiltz  En- 
gineering &  Equipment  Co.,  405  S.  Hill 
St.,  Los  Angeles,  at  $64,332  (add  $15,- 
638  for  additional  work  as  per  spec. 

Interior  Finish,  Hardware,  Glass — 
American  Cabinet  Co.,  2419  E.  25th  St., 
Los   Angeles,    at    $58,943. 

Ornamental  Metal  Work — A.  J.  Bayer 
Co..  Santa  Fe  and  Slauson  Sts.,  Los 
Angeles,    at    $21,600. 


SACRAMENTO.  Cal.— Senator  Chas. 
H.  Lewis  of  Los  Angeles,  will  seek  a 
$2,500,000  appropriation  to  finance 
erection  of  building  to  house  state  of- 
fices in  Los  Angeles.  The  city  of  Loa 
Angeles  will  furnish  a  site  for  struc- 
ture,  according   to  Lewis. 


PALO  ALTO.  Santa  Clara  Co.,  Cal. — 
Ray  Smith,  secy,  of  Palo  Alto  Chamber 
of  Commerce,  will  seek  suppiort  of 
Santa  Clara  County  Consolidated,  a 
civic  organization,  to  secure  erection 
of  new  county  jail  building  for  Santa 
Clara   county. 


CLAWSON    PATENT 
CHIMNEY   CO. 


OI,AWSON*8    PATEIVT  OHIMl«BY 

is  the  Host   Complete  on  the 

Market 


OliA^VSON'S 

HOODS  and  DAMPERS  for 

Open   F^treplacca 


Gixperta    In   Onrlnjr   Snolcy   Flnca 
and  In  Ventfljitlni: 

Terra  Cotta  and  Galvanized  Iron 

Cliinuiey   Tops   Krected 

ClUnukey  Sweeping 


\fe 
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OAKI^ANP.  Alameda  Co.,  Cal. — Con- 
tract has  been  awarded  to  S.  J.  Bertel- 
sen,  30  Estrella  Ave.,  Heikeley,  for  the 
erection  of  fire  house  at  1215  33rd  Ave. 
Oakland,    at    $8887. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Until  Feb.  2,  11  a.  m.,  bids  will  be  rec. 
by    Henry    A.    Pfister,    county    cleric, 


Contract   Awarded. 

DWELLING  Cost,  $28,000 

OAKLAND,  Alameda  Co.,  Cal.     NW  Cor. 

I'L-ri  y    and    Crescent. 
Two-story,    12-room    dwelling. 
Ownei- — John    Twohy. 
Architect — Claude  B.  Burton,  364  Slaten 

Ave.,    Oakland. 
Contractor — p'red  J.  Westlund,  351   12th 

St.,  Oakland. 


HEUIDENCES 


Eesidence"'"'''^'-  cost,  noo.ooo 

PIEDMONT,    Alameda    Co.,    Cal. 

Two-story  and  basement  frame  and 
stucco  residence  and  separate  ga- 
rage. 

Owner  —   J.   B.   Metcalf, 
Ave.,   Oakland. 

Archite<jtWillis     Polk     &     Go 
Bldg.,   S.   F. 

Contractor — Chas.    Stockholm 
Monadnock    Bldg.,    S.    F. 


235   Mountain 
Co.,     Hobart 
Son, 


Contract    Awarded.  ,,conn 

ALTERATIONS  Cost,    Jl6,200 

SAN  FRAiNCISCO,  2350  Washington  St. 
Alterations  and  additions  to  residence. 
Owner — Mark  U  Gersthe,  San  Fran- 
Architect — Farr    &    Ward,    68    Post    St., 

San  Francisco.  .      c. 

Contractor— Wm.  Martin,   180  Jessie   St. 

San  Francisco. 


Contract  Awarded. 

UESIDENCES  Cost,    $24,000 

STOCKTON,  San  Joaquin  Co.,  Cal.     No. 

627,   672,   675,    660  Regent  St. 
Five   frome    residences   and   garages. 
Owner — E.    F.    Goodrum,    939    N-Edison 

St.,  Stockton. 
Architect — None. 
Contractor — J.   A.   Plecarpo,    ^'/o   Sterling 

Bldg.    Co.,    Stockton 


HOLLYWOOD,  Los  Angeles  Co.,  Cal. 
— Leltoy  F.  Pitcher,  6378  Hollywood 
Blvd.,  will  build  2-story,  10-room  frame 
residence,  49x55  ft.  at  7465  Hillside 
Ave.  for  Edelman  &  Barnetl  and  Geo. 
Birnbach,  architects,  726  H.  W.  Hellraan 
Bldg.  Reinforced  concrete  basement 
and  garage,  tile  and  composition  roof, 
skylights,  wrought  iron,  ornamental 
iron  marquise,  marble  and  tile  man- 
tels, 3  tiled  baths,  gum  and  O.  P.  trim, 
oak  floors  in  9  rooms,  Ruud  and  Prem- 
ier water  heaters,  unit  heating  system. 
Cost,  $34,000. 


NAPA,  Napa  County  Cal. — Interior 
decorators  have  arrived  at  the  resi- 
dence of  Mrs.  Alma  De  BretteviUe 
.Spreckels  at  the  Napa  Stock  Farm, 
where  finishing  decorations  to  cost 
approximately    $100,000   are   under  way. 


To   be    Done    by    Day's   Work. 

RESIDENCES    (9)  $3000    each 

S.\N  FRANCISCO.  E  27th  Ave.  100, 
125,  1511,  175,  200,  225,  250,  275  & 
300   N  Vicente  St. 

Nine  1-story  and  basement  frame  resi- 
dences. 

Owner — Barnett  &  Hofman,  4726  Ca- 
In-illo  St.,  S.   F. 

Architect — Harold  G.  Stoner,  219  First 
National    Bank    Bldg.,    S.    F. 


Contract  Awarded.  -.-aaa 

RESIDENCE  *'°?'^',  *^^'S, 

BERKELEY.    Alameda    Co.,    Cal.         No. 

18    Roble   Court. 
Residence.  „      „„ 

Owner — M.    Lomberoi,      2249      Piedmont 

Ave.,   Berkeley. 
Architect — R.    I.    Stringham,    2243    Pied- 
mont  Ave.,    Berkeley. 
Contractor — J.  P.  Mishelsen,  1638  Alca- 
traz  Ave.,  Berkeley. 

Contract  Awarded.  -,„„oa 

RESIDENCE  Cost,    $12,889 

SAN  FRANCISCO,  Lot  5  Blk  33  Forest 
Hill  Extension. 

FRAME  RESIDENCE 

Owner— H.  G.  and  M.  S.  Laux,  887  Bush 
St.,  San  Francisco. 

Architect— Harold  Stoner,  First  Natl. 
Bank   Bldg.,   San   Francisco 

Contractor — Mangels  Bros.,  4i92  Mis- 
sion   St.,    San    Francisco. 

Preliminary   Plans   Being   Prepared 
RESIDENCE  Cost,    $13,000 

PIEDMONT,   Alameda   Co.,   Cal. 
Two-story  frame   and  stucco  residence. 
Owner— Wm.  I.  Garren,  1010  Taylor  St., 

Alameda.  „  .„ 

Architect   —   Morrow      &     Garren,      De 

Y'oung    Bldg.,    San    Francisco. 
Segregated   bids   will  be   taken   when 
plans  are  completed. 


Contract  Awarded. 

BUNGALOWS    &    GARAGES    (10) 

Cost,  $3000   each 

SAN  FRANCISCO.     Westwood  Park. 

Ten    frame   and    stucco   5-room    bunga- 
lows  and   garages. 

Owner — The  Ktv  Co.,  San  Francisco. 

Architect — Willis  Lowe,   681  Market  St. 
San  Francisco. 

Contractor — J.   Manning,   43    Sutter   St., 
San   Francisco. 


Cost,     $12,000 
S   Cedro   Way   97.62 


Contract    Awarded. 
RESIDENCE 
SAN    FRANCISCO. 

W    Moncado. 
Two-story    and    basement    frame    resi- 

Owner — A.  J.  Crocker,  58  2nd  St.,  San 
Francisco.  ,   ,,     ^ 

Architect — C.  E.  Gottschalk  and  M.  J. 
Rist,   Phelan   Bldg.,   San   Francisco. 

Contractor— H.  J.  Hansen,  308  Kearny 
St.,  San  Francisco. 


LOS  ANGELES,  Cal. — Koerner  and 
Gage,  1201  Van  Nuys  Bldg.,  have  pre- 
pared plans  and  will  build  2-story  and 
part  basement  10-room,  fr.  res.,  87x79 
ft.,  at  646  Hudson  Ave.  for  Miriam  R. 
Gude.  Face  brick,  art  stone,  comp.  and 
shingle  rf.,  steel  sash,  struc.  steel 
mantels,  3  tiled  and  1  comp.  bath,  tiled 
sunrm.  fl.  and  kitchen  walls,  mahog. 
gum  and  O.  P.  trim,  oak  fls.  in  8  rms., 
Puperbo  water  htr.,  unit  htg.  sys., 
sprinkling    sys.;    $36,400. 


BEVERLY  HILLS,  Los  Angeles  Co., 
Cal. — Architect  Ray  J.  Kietter,  710 
Great  Republic  Life  Bldg.,  Los  Angeles, 
has  completed  working  plans  for  a  2- 
Ktory  and  basement,  12-room  Spanish 
residence  at  Beverly  Hills,  for  Frank 
Winter.  Frame  and  plaster,  tile  root- 
ing, gas  furnace  heating,  hardwood 
floors,  pine  and  hardwood  trim,  auto- 
matic water  heater,  4  tiled  baths,  tile 
and  art  stone  mantels,  lawn  sprinkler 
system,    water    softener,    3-car   garage. 

WHITTIER,  Los  Angeles  Co.,  Cal. — 
Architect  Rudolph  Flakenrath,  202 
Detwiler  Bldg.,  is  preparing  working 
plans  for  a  9-room  residence  at  Whit- 
tier  for  O.  S.  Coppock;  2-story  and 
basement,  reinforced  concrete,  plaster 
exterior,  tile  rooting,  ga.s  unit  heating 
hardwood  floors.  automatic  water 
heating,  pine  and  hardwood  trim,  tiled 
baths,    mantel. 


Plans    Complete. 

RESIDENCE    (16)  ,^„„„ 

14  at  $401111  each,  1  at   ?4150,   1  at  $4200 

OAKL.A.ND,  Alameda  Co.,  Cal.  N  Brook 
dale  Ave..   331  to   985  W  High   St. 

Sixteen    residences,    l-story    frame. 

Owner— J.  B.  Peppin,  318  17th  St.,  Oak- 
land,   Calif. 

Architect — None. 


C^esn^srjt&i 


Disraeli  satdi  "Confldence  U  a 
plant  o*  glow  growth."  The  con- 
fidence "Which  architects,  con- 
tractors, and  oxnen  everyTThere 
have  In  Quandt-qnality  painting; 
and  decorating  service  has  been 
established  throngh  the  strlcrtest 
adherence  to  the  highest  stand- 
ards during  the  past  40  yearn. 
Whether  the  Job  be  large  or 
small,  onr  parajnonnt  Interest  Is 
to  achieve  the  best  result  and 
give  full  value  for  every  dollar 
expended.  Q.nandt-<inallty  serv- 
ice Is  a  dependable  service  and 
will  fnlflll  all  yonr  requirements. 


A.  Quandt  &  Sons 

Painters '  Decorators 

Since  1885 
374  GUERRERO  STREET  ■  MARKET  1709 

SAN  FRANCISCO 

Los  ANOEJ-ES 


WHITCO 

CASEMENT  HARDWARE 

Makes    the    Sash    Self-adjustlngr. 

No  Hinges  or  Adjusters  Are  Re- 
quired. 

It  Is  Non-rattling. 

All  Hardware  Is  Entirely  Con- 
cealed. 

No  Special  Sash  or  Frame  Detail 
Required. 

One  Size  Hardware  Fits  All  Sash. 

May  Be  Installed  to  Swing  to 
Right  or  Left. 

Easily  Fitted  to  Old  or  New  Sash. 

Outside  of  Sash  Easily  Washed 
From  Inside  of  Room. 

WHITCO  HARDWARE  takes  the 
place  of  both  hinges  and  ad- 
justers. 


Each  set  Is  packed  In  a  neat 
carton  8  Inches  long  and  1  Inch 
square,  which  contains  full  In- 
stalling Instructions. 


Manufactured  by 


S3    YOEALERSlNlIBUILDINCUsrEClALTIES 
AM  365  Market  Street 

5*3  SA-.   FRANCISCO 
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BUILDING    AND    ENQINBERING    NEWS 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
Harry  Main,  119  Pacheco  Ave.,  has 
purchased  property  In  Pacheco  Ave., 
bet.  Soquel  and  Melrose  Aves.,  and  will 
erect  fifteen  one-story  (5  and  6  rooms) 
frame  and  plaster  Ijungalows.  The  en- 
tire investment  will  run  approx.  $90,000 
to    $100,000. 


FLINTRIDGE,  Los  Angeles  Co.,  Cal. 
— Architect  Ray  J.  KiefEer,  710  Great 
Republic  Life  Bldg.,  Los  Angeles,  has 
completed  working  plans  for  a  two- 
story  and  basement,  10-room  English 
style  residence  at  Flintridge,  for  Flint- 
ridge  Sales  Co.,  2401  Linda  Vista,  Pasa- 
dena. Frame  and  plaster,  shake  roof- 
ing, gas  furnace  heating,  automatic 
water  heater,  hardwood  floors,  2  plaster 
mantels,  pine  and  hardwood  trim,  3 
tiled  baths;  Glen  O.  Winget,  3950  W. 
fith  St.,  Los  Angeles,  will  superintend 
the  work. 


SAXT.\  MONICA,  L.  A.  Co.,  Cal.— 
.John  Byers,  26th  St.  and  Colorado  Ave. 
Santa  Monica,  will  build  2-story  9-rra., 
fr.  res.  at  2021  La  Mesa  Dr.,  Santa 
Monica,  for  W.  Thompson,  1124  9th 
St.,  Santa  Monica.  Tile  and  comp.  rf., 
hdwd.  trim  and  fls.,  tiled  baths;  $20,000 


SCHOOLS 


Bids    Being    Taken. 

SCHOOL  Cost,    $18,000 

TIBURON   SCHOOL   DISTRICT. 
One-story    frame    and   stucco    school. 
Owner — Tiburon    Grammar   School   Dlst. 
Architect — Norman    i/uulter,    46    Kearny 
St.,    San    Francisco. 
Bids   are    being    talten    for   a   general 
contract.      Date   of   opening   is   January 
19,    1925. 


Ready  for  Figures  m  About  a  Week. 

GYMNASIUM  Cost,    $450,000 

(1st   unit   of   $1,000,000   structure) 

BERKELEY,  Alameda  Vo.,  Cal.  Uni- 
versity   Campus. 

Three-story  reinforced  concrete  and 
terra  cotta  women's  gymnasium 
(Mrs.   Phoebe  Hearst  Memorial). 

Owner — Regents  of  the  University  of 
California  (Donation  by  Wm.  R. 
Hearst). 

Architect   —   Bernard    R.    Maybeck    and 
Miss  Julia  Morgan,   Merchants'  Ex- 
change   Bldg.,    San    Francisco. 
Plans    call    for    a    structure    of    three 

connecting  units. 


SOUTH  PASADENA,  Los  Angeles 
Co.,  Cal. — Architect  Norman  F.  Marsh, 
211  Broadway  Central  Bldg.,  is  pre- 
paring plans  for  a  new  building  at 
the  high  school  site  at  South  Pasadena. 
Twenty-four  classrooms,  offices  and 
cafeteria;  2-story,  basement,  65x208  ft., 
brick  construction,  brick  facing,  com- 
position roofing.  pine  trim,  maple 
floors,    blackboards.      Cost,    $150,000. 

ALAMEDA,  Alameda  Co.,  Cal.— At  a 
meeting  of  the  Board  of  Education 
bids  were  opened  and  contract  awarded 
to  Strom  Electrical  Co..  1350  Park  St., 
Oakland,  for  furnishing  and  Installing 
lighting  fixtures  in  Lincoln  School,  at 
Central  Avenue,  according  to  specifi- 
cations by  Henry  H.  Meyers,  architect. 


WILLIAMS,  Ariz. —Until  12  noon,  Jan 
17th,  bids  will  be  received  by  Clerk  of 
the  Board  of  Education,  high  school 
district  No.  2,  Williams,  Ariz.,  for  one- 
story  and  part  2-story  brick  high 
school  building  at  Williams,  Ariz.; 
auditorium  seat  50u,  swimming  tank, 
gymnasium,  domestic  science  depart- 
ment, manual  arts,  classrooms,  etc.; 
brick  and  concrete,  plaster  facing,  ce- 
ment and  maple  Iloors,  steam  heating, 
slate  blackboards.  Bids  will  be  re- 
ceived separately  on  general,  plumb- 
ing, heating  and  electric  wiring.  De- 
posit of  $25  for  plans  and  speciflca- 
tions.  Plans  on  flle  at  office  of  clerk 
and  at  709  Grant  Bldg.,  Los  Angeles. 

LONG  BEACH,  L.  A.  Co.,  Cal.— Until 
f  ,P-  m-.  Jan.  19,  bids  will  be  rec.  by 
bd.  of  ed.  of  Long  Beach  School  Dist. 
at  439  Markwell  Bldg.  Annex,  Long 
Beach,  for  new  Franklin  Jr.  High 
bchool  on  Orange  Ave.,  bet.  5th  and 
btli  Sts.,  Long  Berch.  Separate  bids 
will  be  taken  on  general,  plastering 
painting,  plumbing,  electrical,  heating 
and  ventilating.  Plans  and  spec,  on  file 
with  G.  W.  Scott,  328  Markwell  Bldg 
Annex,  Long  Beach.  Dep.  of  $10  for 
plans  to  be  refunded.  H.  A.  Anderson, 
i'alace  Theatre  Bldg.,  Long  Beach,  and 
E.  H.  Cline,  307  S  Hill  St.,  Los  Angeles, 
associated  archts.  Cert,  check  or  bond, 
0%.  A.  C.   Price,  secy. 


if 


ONTARIO,  Los  Angeles  Co.,  Cal.— 
Until  7:30  P.  M.,  Jan.  15,  bids  will  be 
received  by  Ontario  School  District  for 
1-story  8-ciassroom  reinforced  con- 
crete grammar  school  building,  83x150 
feet,  at  D  and  Allyn  Sts.,  Ontario.  Plans 
and  specifications  obtainable  from  the 
Board  of  Trustees,  Junior  High  School, 
West  J  St.,  Ontario,  upon  deposit  of 
$10,  to  be  refunded.  Separate  bids  will 
be  taken  on  general,  electric  wiring, 
heating,  painting  and  plumbing.  Cert, 
check,  6%.  R.  P.  Garbutt,  clerk.  Nor- 
man F.  Marsh,  architect,  211  Broad- 
way Central  Bldg.,  Los  Angeles.  Stucco 
exterior,  composition  roof,  gas  steam 
heating.  Cost,  $50,000.  The  remainder 
of  $64,000  bond  issue  will  be  used  to 
purchase  furniture  and  playground 
equipment. 


SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
American  Seating  Co.,  San  Francisco, 
award,  contract  by  Board  of  Education 
to  furnish  and  install  seating  in  new 
high  schcol  auditorium.  W.  H.  Weeks, 
architect,  369  Pine  St.,  San  Francisco. 

PASADENA,  L.  A.  Co.,  Cal.— Archts. 
J.  Bennett  and  Fitch  H.  Haskell,  600 
Security  Bldg.,  Pasadena,  have  compl. 
plans  for  new  James  Madison  elemen- 
tary school  of  IS  classrooms,  and  audi- 
torium, at  cor.  Madison  Ave.  and  Ash- 
tabula St.,  Pasadena;  218x206  ft.,  2- 
sto.,  brick  walls,  stucco  facing,  cast 
stone  trim,  comp.  and  tile  rfg.,  hdwd. 
fls.,  pine  trim,  ornam.  Iron,  steel  sash, 
siteara  htg.i  l$165,O00.  The  board  of 
education  of  Pasadena  will  advertise 
for   bids  soon. 


LONG  BEACH,  L.  A.  Co.,  Cal.— Until 
S  p.  m.,  Jan.  26,  bids  will  be  rec.  by 
bd.  of  ed.  of  Long  Beach  School  Dist., 
at  439  Markwell  Bldg.  Annex,  Long 
Beach,  for  new  Frances  E.  Willard 
school  on  11th  St.,  bet.  Orizaba  and 
Freeman    Sts.,    Long    Beach.    Separate 


bids  will  be  Uike4i  on  general,  plas- 
tering, painting,  plumbing,  electrical, 
heating  and  ventilating.  i'lans  and 
spec,  on  file  with  G.  W.  Scott.  328 
-Markwell  Bldg.  Annex,  Long  Beach. 
Dep.  of  $10  for  plans  to  be  refunded. 
1-arker  O.  Wright  and  Francis  H.  Gen- 
iry,  archts.,  316  Marine  Bank  Bldg 
Long  Beach.  Cert,  check  or  bond  5% 
A.   C.   Price,  secretary. 

LOS  ANGELES,  Cal.— Until  9am 
Jan.  23,  bids  will  be  rec.  by  L.  A.  bd' 
educ.  for  new  2-story  science  bldg.  and 
shop  addition  at  McKinley  Jr.  high 
school,  n.e.  cor.  McKinley  Ave.  and 
45th  St.  Plans  and  spec,  as  prepared  by 
bd.  educ.  archtl.  dept.  on  file  at  73u 
Security  Bldg.  Separate  bids  to  be  tak- 
en on  general,  plu'mbing\  paintingi, 
heating  and  ventilating  (science  bldg.), 
and  elec.  wiring  (science  bldg.).  Cert. 
or  cash,  sheck  or  bond,  5%.  Wm.  A 
Sheldon,  secy.  Comp.  rfg.,  reinf.  cone, 
corridors  and  stairs,  maple  fls;  $55,000. 

PASADENA,  L.  A.  Co.,  Cal. — Archts. 
Allison  &  Allison,  1405  Hibernian  Bldg 
are  completing  plans  for  additions  to 
\\  ashington  elementary  school  at 
I'asadena.  One  bldg.  will  contain  10 
classrms.  and  the  other  an  auditorium 
cafeteria  and  8  classrms;  brick  constr., 
stucco  exter.,  clay  tile  rfg.;  $120,000. 
The  Pasadena  board  of  education  will 
advertise  for  bids  shortly. 


LOS  ANGELES,  Cal. — Archt.  William 
Lee  Woollett  and  W.  W.  Eager,  1311 
Pacific  Mutual  Bldg.,  have  completed 
working  plans  for  a  3-story  class  C 
girls'  dormitory  on  36th  St.  near  Uni- 
versity of  Southern  California;  rooms 
and  accommodations  for  100  girls,  kit- 
chen and  dinlngrm.  facilities  for  200. 
laundry,  lounges  and  recreation  halls; 
120x90  ft.,  brick,  press,  br.  facing,  tile 
rfg.,  basement,  steam  htg.  sys.,  stor- 
age water  htr..  cast  stone  trim  and  en- 
trance, pine  and  hdwd  fls.,  metal  lath, 
tiled  toilets  and  baths;  $100,000.  Bids 
will   be  taken   in  about  10  days. 


BANKS,  STORES  &  OFFICES 


Ready    For    Segregated    Figures. 
STORE   BLDG.  Cost,    $30,000 

BURLINGAME,   San   Mateo   Co.,   Cal. 
One-story   reinforced  concrete   or  brick 

store  building. 
Owner — Withheld. 
Architect — Vernon     W.     Houghton,     275 

Post     St.,    San    Francisco. 


Bide   Being   Taken. 

OFFICE   BLDG.  Cost,   $20,000 

.SAX    FRANCISCO,    S   Hayes   St.    200    W 

Franklin    St. 
TWO -story     and     basement     reinforced 

concrete   office   building. 
Owner — Samuel    O.    Hoffman    Co. 
Archiect— E.   E.  Young,  2002  California 

St.,   San    Francisco. 


Plans    Being    Prepared. 

STORES     OFFICES  Cost,   $30,000 

RICHMOND,  Contra  Costa  Co.,  Cal.  NE 

Cor.    MacDonald    Ave.    and    10th   St. 
Two    2-story    brick,    plaster      exterior 

stores  and   oflces. 
Owner — G.  McLehney,  Oakland. 
Architect — Leonard    H.    Ford,    306    16th 

St.,  Oakland. 


^^^K    ^^^^^^^^^ 

IVIII  .1  WORK 

A  service  of  real 
value  Is  offered  by 

National  Mill  &  Lumber  Co. 

1                       We  are  glad  to  place  at  your  disposal,  without  obligation, 
^                      the  services  of  a  corps  of  skilled  estimators,  with  wide  ex- 
^                      perience  in  figuring  general  miUwork,  cabinet  work  and 
m                      detail  work  of  all  kinds.    Behind  them  Is  an  organization 
K                      offering  virtually  unlimited  selection  of  materials.    We  be- 
■                      Heve  their  assistance  will  be  genuinely  helpful   to  you. 

812  Market  Street                                           HiKh  St.  &  Tidewater  Are. 

jBClI — ^ ^ , J, 
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Bids   Being    Taken. 

CLASS   A  BLDG.  Cost,    $200,000 

SAN    FXiANClSCO.   Sacramento    St.,    bet. 

Stockton    and    Grant    Ave. 
Four-stury  Class  "A"  Y.  M.  C.  A.  Bldg., 

.(Cliinese    membeisj. 
Owner — V.    M.    C.    A. 

Arcliitect  —  Meyer  &  Jolinson,  742  Mar- 
ket   St.,    San    Francisco. 

Bids  are  being  taken  for  a  general 
contract.  Call  for  bids  on  electrical 
work,  plumbing,  etc.,  will  be  taken 
later. 

As  previously  reporter  grading  con- 
tract was  awarded  to  the  Sibley  Grad- 
ing &  Teaming  Co.,  135  Landers  St., 
San  Francisco. 


Contract  Re-Awarded. 

OFFICE   &   STORE  Approx.   $125,000 

OAKLAND,     Alameda     Co.,     Cal.,     Thir- 
teenth and  Franklin   Sts. 
Five-story   class   C     brick     office     and 

store   building. 
Owner — Yerxe   &   Steves.    Inc.,    1555    San 

Pablo    Ave.,    Oakland. 
Architect — The  H.  H.   Winner  Co.,  Sha- 
ron Bldg.,  San  Francisco. 
Contractor — Richard    Cloney,    1303    Tri- 
bune   Tower,    Oakland. 
This  contract  was  previously  award- 
ed to   C.   H.   Hansen,   3"."    12th   St.,  Oak- 
land. 


To  be  Done   by  Day's   Work. 

STORES    &    HALL  Cost,    $20,000 

SAN  FRANCISCO.      ISth   Ave.   &  Geary. 

Two-story  and  basement  frame  stores 
and   hall. 

Owner — H.  C.  Keenan,  110  Sutter  St., 
San   Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny St.,  S.  F. 

Segregated    Figures    Being    Taken     by 

Owner. 
STORE  Cost,    $9,000 

SAN      FRANCISCO.        West    Portal,    St. 

Francis   Wood. 
One-story     reinforced      concrete     store 

building. 
Owner — B.    Getz,   De   Young   Bldg.,    San 

Francisco. 
Arcritect   —   Morrow      &      Garren,      De 

Young   Bldg.,   San   Francisco. 


Plans      Complete    —    Contract      to      be. 

Awarded    Shortly. 
STORES     (4)  $10,000 

SAN    FRANCISCO.      S    Side    Judah    St., 

bet.    8th   and   9th   j^ves. 
Four    stores    each    with   apartments    in 

rear,    frame    construction,    cement 

front. 
Owner — S.    A.    Schwartz,    2945      Pacific 

Ave.,  S.  r. 
Architect — Henry       Shermund,      Hearst 

Bldg.,    S.    F. 
Store  fronts  will  be  entirely  of  plate 
glass   and   cement. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Architects  Noerenberg  &  Johnson, 
401  L.  A.  Ry.  Bldg.,  have  completed 
working  plans  for  a  one-story  brick 
branch  bank  building  at  the  corner  of 
Vernon  and  South  Park  Aves.  for  the 
Pacific  Southwest  Trust  &  Savings 
Bank;  50x30  ft.,  terra  eotta  facing, 
composition  roofing,  plate  glass,  re- 
inforced concrete  vault,  tile  and  mar- 
ble work,   ornamental   iron. 


SEATTLE.  Wash. — Grant-Smith  Co., 
Henry  Bldg.,  at  approx.  $170,000 
awarded  contract  by  Metropolitan 
Building  Co.  to  remodel  present  quar- 
ters   of    Metropolitan    National    Bank. 


Member  S.  F.  Builders'  E>xchanK« 
Phone   Sutter   6700 

ALBERT  DEAN 

Random  Variegated  Colors  Slate 

Boofing 

and 

Random  Variegated  Colors  Tile 

Roofing 

Composition   Roofing 

General  Roof  Repairing 

Samples  Submitted 

180  Jeaato  St.,  Ban  V>nui«ta«o 

Res.    4201    Mission    St. 

Phone    Randolph    E9I1 


LOS  ANGELES,  Cal— Archts.  Noeren- 
berg &  Johnson,  401  L.  A.  Ry.  Bldg.  are 
preiinrin--;  plans  for  a  1-story  brick 
liiancli  bank  and  store  bldg.  at  Univer- 
sity Ave.  and  Jefferson  St.  for  I'acific 
Southwest  Bank;  85x80  ft.,  terra  cotta 
facing,  comp.  rtg.,  plate  glass,  sky- 
lights, cem.  and  tile  fls.,  reinf.  cone. 
vault,    ornam.    iron  work. 


SAN  FRANCISCO,  Cal.— The  follow- 
ing contract  has  been  awarded  for  the 
17-story  Class  A  office  building  now 
urtder  construction  on  the  southeast 
corner  of  Market  and  Beale  Sts.  for  the 
Pacific  Gas  &  Electric  Co.  Bakewell 
&   Brown,   251    Kearny   St.,   are    the   ar- 

The  Bonded  Floors  Co.,  Inc..  370  2nd 
St.,  have  been  awarded  at  $9600  con- 
tract   for    linoleum    tile    covering. 


SAN  FRANCISCO — R.  J.  O'Brien  and 
Chas.  Rhine,  Alexander  Bldg.,  have 
purchased  property  on  W  Fillmore, 
south  of  Geary  Street,  frontage  57  ft. 
by  100  ft.  deep.  Remodeling  of  theatre 
at  present  on  premises,  to  stores  is 
contemplated  immediately  upon  the 
expiration  of  lease,  which  will  be  in 
about  three  months. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Architect  William  Melleman,  1018 
Central  Bldg.,  is  taking  bids  from  a 
selected  list  of  bidders  for  two-story 
brick  stores,  office  and  banquet  hall 
building  on  Figueroa  St.  near  15th  St., 
for  local  client;  3  stores,  4  offices  and 
banquet  hall  with  kitchen  and  serving 
rooms;  65x80  ft.,  plaster  exterior,  com- 
position roofing,  maple  and  cement 
floors,  plate  glass,  metal  store  fronts, 
pine  trim,  gas  heating,  skylights,  steel 
sash. 


LOS  ANGELES,  Cal.  —  Archt.  W. 
Douglas  Lee,  401  Sun  Bldg.,  is  prepar- 
ing working  plans  and  has  contr.  for 
6-story  reinf.  cone,  class  A  store  and 
loft  bldg.  at  cor.  15th  and  Los  Angeles 
Sts.,  for  W.  G.  Kellow;  George  J. 
Birkel  Co.,  446  S  Broadway,  lessee;  4 
stores,  shipping  rm.,  loading  platform; 
145x50  ft.,  plas.  exter.,  comp.  rfg.,  cem. 
fls.,  eleo.  freight  elevator,  steel  sash, 
plate  glass,  sprinkler  sys.,  hollow  tile 
partit.,  gas  steam  rads.,  steel  rolling 
doors,   toilets,   ornam.   iron  wk;   $80,000. 


SAN  PEDRO,  L.  A.  Co.,  Cal.— Foss 
Des.  &  Bldg.  Co.,  45  N  Euclid  Ave,, 
Pasadena,  is  preparing  plans  for  2-sto. 
and  full  basement  bldg.  of  2  stores  and 
18  offices  on  Pacific  Ave.,  San  Pedro 
for  John  Gaftey;  40x125  ft.,  br.  walls, 
ruffle  brick  facing,  art  stone  trim, 
comp.  rfg.,  cem.  and  hdwd.  fls.,  hdwd. 
trim,  steel  sash,  tile  base,  plate  glass, 
gas  rads. 


LOS  ANGELES,  Cal. — Scofield  En- 
gineering-Constr.  Co.,  Pao.  Finance 
Bldg.,  awarded  contract  for  12-story 
class  A  store  and  office  bldg.  on  Hope 
St.  between  6th  and  7th  Sts.  for  Paci- 
fic Finance  Co.  Llewellyn  Iron  Works 
has  contract  for  structural  steel.  Cur- 
lett  &  Beelman.  408  Union  Bank  Bldg.. 
archts.  Dimensions,  100x167  ft.,  steel 
frame,  brick  filler  walls,  terra  cotta 
facing,  plate  glass,  marble  and  tile 
work),  hdwd.  trim,  elevators,  steam 
htg.;    $1,500,000. 


Fire  Protection  Products  Co 

FIRE  DOOR  EXPERTS 

Kalamein,      Copper      and      Bronae 

Doom   and    Tiian 

Ornamental    Entrances 

Sheet  Metal  'Work  o«  Kverj 

Deaerlfvtlon 

CHAS.   SCHULTHKIS,   Mgr. 

allT-Sll»  TWENTIETH   STRBBIT 

near    Harriaoa    It. 

BAN    rRAJTOIBOO,    OAUr. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Vaughn  Constr.  Co.,  1018  Chapman 
Bldg.,  has  contract  at  $692,250  for  13- 
slory  and  basement  ('lass  A  store  and 
office  building  on  Broadway  between 
11th  and  12th  Sts.  for  Citizens  Mort- 
gage Co.  Chas.  M.  Hutchison,  Central 
Bldg,.  is  the  architect.  Dimensions,  98 
xllO  ft.,  reinforced  ooncrete,  constr., 
pressed  brick  and  terra  cotta  facing, 
plate  glass,  marble  and  tile  work, 
hardwood  trim,  elevators,  steam  heat- 
ing. 


LOS  ANGELES,  Los  AngeleJj  Co.,  Cal. 
— Architects  Curlett  &  Beelman,  408 
Union  Bank  Bldg.,  are  preparing  plans 
for  a  12-story  Class  A  store  and  office 
building  on  the  west  side  of  Hope  St., 
between  6th  and  7th  Sts.  for  Pacific 
Finance  Co.  Dimensions,  100x167  ft., 
steel  frame,  terra  cotta  facing,  marble 
and  tile  work,  plate  glass,  hardwood 
trim,  elevators,  steam  heating.  Cost, 
$1,500,000. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
—Edwards.  Wildey  &  Dixon,  515  Black 
Bldg..  awarded  general  contract  at 
$75,500  for  Class  A  store  and  loft 
building  on  the  south  side  of  7th  St., 
between  Hope  and  Flower  Sts.  for  Mrs. 
Elizabeth  Bartz.  John  and  Donald  B. 
Parkinson,  420  Title  Insurance  Bldg., 
are  the  architects.  Llewellyn  Iron 
Works  has  structural  steel  contract. 
Dimensions,  44x125  ft.,  3-story  and 
basement,  designed  for  12-story,  steel 
frame,  brick  walls,  reinforced  concrete 
floors,  terra  cotta  facing,  plate  glass, 
copper  and  steel  sash,  metal  skylights, 
elevator. 


GLENDALE.  Los  Angeles  Co.,  Cal. — 
It  is  understood  the  Bank  of  Italy  has 
secured  a  99-year  lease  on  the  south- 
west corner  of  Brand  Blvd.  and  Broad- 
way, Glendale.  where  it  contemplates 
a  si.x-story  bank  and  office  building.  A 
portion  of  the  present  building  on  the 
site  is  occupied  by  Glendale  Savings 
Bank,  which  may  be  absorbed  by  the 
Bank    of   Italy. 


THEATRES 


'ompleting    Plans. 

THEATRE  Cost,    $25,000 

S.\N    FRANCISCO.        West    Portal,      St. 

Francis    Wood. 
Reinforced      concrete      motion      picture 

theatre. 
Owner — B.    Getz,    De    Young   Bldg.,    San 

Francisco. 
Architect  —  Morrow      &      Garren,      De 

Young  Bldg.,  San  Francisco. 


Contract   To   Be   Awarded. 

THEATRE,    ETC.  Cost,    $100,000 

BERKELEY,    Alameda    Co.,    Cal.,    Ban- 
croft  W   of   Telegraph   Ave. 

>teel    and    reinforced    concrete    theatre 
and    store    building. 

CHvner — Frank    Atkins. 

.Architect — James   T.   Narbett,   910   Mac- 
donald    Ave.,    Richmond. 
Contract    is    shortly    to    be    awarded 

ici   the  low   bidder,   F.   W.  Maurice.   1362 

E   25th   St.,   Oakland. 


YREKA,  Siskiyou  Co.,  Cal. — Ellis  G. 
Brode,  representing  the  National  Thea- 
tres' Syndicate,  988  Market  St.,  San 
Francisco,  is  in  this  city  looking  over 
sites  for  a  $50,000  theatre;  a  structure 
seating    750    persons    is   contemplated. 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members   Builders'    Bxcbanse) 

1033    MARKBT   8T. 

Phone  Market  8(1     San  Franolaco 


Saturday,   January   in.    1925 


MONROVIA,  Los  Angeles  Co.,  Cal.— 
Wilson,  Merrill  &  Wilson,  123  S.  Ver- 
mont Ave.,  Los  Angeies,  are  prepar- 
ing working  plans  for  a  Class  A  thea- 
tre, 150.\70  ft.  and  60  n.  in  height,  at 
the  northeast  corner  of  Ivy  and  White 
Oak  Aves.,  Monrovia,  for  National 
Theatres,  Don  Lawhead,  Secretary  and 
treasurer,  614  Insurance  Exchange 
Bldg.,  Los  Angeles.  Seven  stores  and 
auditorium  with  seating  capacity  of 
1500;  steel  frame,  brick  or  hollow  tile 
filler  walls,  stucco  and  art  stone  ex- 
terior, composition  roof,  plate  glass, 
pipe  organ.  Cost,  $75,000.  Bids  will 
be  taken  in  about  3  weeks  from  a 
selected  list  of  bidders.  H.  G.  Butter- 
field,  1208  S.  Wilson  St.,  Alhambra,  has 
the    contract    for    excavation. 


BUILDING    AND    ENGINEERING    NEWS 


HUNTINGTON  PAKK,  L.  A.  Co.,  Cal. 
— Arthur  G.  Lindley  and  Chas.  Selkirk, 
800  American  Bank  Bldg.,  Los  Angeles, 
are  taking  bids  for  2-story  theatre, 
store  and  apt.  bldg.,  on  S  Pacific  Blvd., 
Huntington  Park  for  West  Coast  Thea- 
ters. Inc.,  643  S  Olive  St.,  Los  An- 
geles; seating  capacity  1600  with  bal- 
cony, 8  stores  and  several  single  apts; 
114x150  ft.,  reinf.  cone,  press,  br.  fac- 
ing, comp.  rfg.,  plate  glass,  basement, 
vent,  sys.,  cem.,  tile  and  hdwd.  fls.,  tile 
baths,  marble  wk.,  wall  beds,  pine  trim 
?150,000. 


LOS  ANGELES,  Cal. — Archt.  G.  Al- 
bert Landsburgh,  700  Hillstreet  Bldg., 
is  taking  bids  separately  on  general, 
heating  and  ventilating,  refrigeration 
and  elec.  wiring  for  13-story  class  A 
theatre  and  loft  bldg.  at  S44-46  S 
Brnadway  Properties,  Inc.,  Joe  Top- 
litzsy,  agt.,  205  H.  W.  Hellman  Bldg.; 
theatre  leased  to  Orpheum  Circuit; 
seating  capacity  including  balcony,  of 
2400  and  lofts  above;  138x148  ft.,  steel 
fr.  constr..  reinf.  cone,  press,  br.  and 
terra  cotta  facing,  basement,  comp.  rfg, 
steam  htg.  sys..  vent.  sys..  4  elec.  ele- 
vators, cem.  hdwd.  and  tiled  fls.,  mar- 
ble w'k.,  ornam.  iron  and  bronze,  plate 
glass,  steel  sash:  $1,000,000.  Llewellyn 
Iron  Works.  Main  and  Redondo  Sts., 
has  contr.   for  struc.   steel. 


PORTLAND.  Ore. — Andrews  Constr. 
Co.,  Northwestern  Bank  Bldg..  at  $175,- 
000  awarded  contract  to  erect  rein- 
forced concrete  "Hollywood"  theatre 
at  E-41st  St.  and  Sandy  Blvd.;  seating 
capacity  1200.  Bennes  &  Herzog,  ar- 
chitects. Chamber  of  Commerce  Bldg., 
Portland. 


FRESNO,  Fresno  Co.,  Cal. — Kyle  & 
Co..  333  G  St.,  Fresno,  awarded  struc- 
tural steel  contract  at  about  $35,000 
for  Class  A  theatre  at  the  southwest 
corner  of  Fulton  and  Stanislaus  Sts. 
for  L.  W.  Wilson  and  J.  A.  Brenham. 
Shields,  Fisher  &  Lake,  architects. 
Pacific   Southwest    Bldg. 


MISCELLANEOUS    BUILDING 
CONSTRUCTION 


SOUTH  PASADENA,  Los  Angeles  Co., 
Cal.---Architect  Norman  P.  Marsh,  211 
Broadway  Central  Bldg.,  is  preparing 
plans  for  a  mortuary  building  at  El 
Centre  and  Fremont  Aves.,  South  Pas- 
adena, for  Turner,  Stevens  &  Barry 
Dimensions,  110x110  ft.,  1  story  and 
part  2-story,  undertaking  parlors, 
chapel,  living  apartments,  work  rooms 
frame  and  plaster  construction.  Mis- 
sion style,  tile  and  composition  roof- 
ing, pine  trim,  heating. 

p,^-^^  DIEGO,  Cal.— Standard  Oil  Co., 
^,\^I^  ^^lif^sun,  di.n.  sales  mgr.,  San 
Diego,  will  start  work  soon  on  storage 
and  distributing  station  at  Bird  Rock, 
s  of  La  Jolla.  consisting  of  warehouse, 
ottice,  garage  and  several  large  tanks. 

KLAMATH  FALLS,  Ore.  —  Shevlin- 
Hixon  Lumber  Co.,  Bend,  Ore.,  plans 
early  construction  of  plant  with  ca- 
pacity of  100,000,000  feet  a  year. 

SAN  DIEGO.  Cal.— Pan-American  Pe- 
troleum Co.  will  start  work  soon  on 
1st  unit  of  oil  storage  and  shipment 
plant  here;  $500,000.  Application  will 
be  made  at  once  for  lease  on  city  tide- 
lands.  Completed  plant  will  cost  about 
$1,500,000.  A  similar  plant  will  be  built 
at   Oakland. 


RENO,  Nevada  —  Transcontinental 
Highways  Exposition  organization  will 
request  state  to  appropriate  $200,000 
to  finance  erection  of  permanent  state 
building  at   exposition    grounds. 

SAN  FRANCISCO— Until  Jan.  13.  2 
p.  m..  informal  bids  will  be  rec.  by 
Frank  G.  White,  chief  engineer.  State 
Board  of  Harbor  Commissioners,  Perry 
Bldg..  to  repair  oil  barge  involving 
scrape  and  paint  hull;  sheath  sides  and 
ends  with  1-ln.  redwood  over  Irish  felt 
and  tar;  install  2  12-in.xl2-in.  towing 
bitts;  install  20-in.x20-in.  hatch  in 
deck  with  hatch  cover  bolted  and  fit- 
ted with  rubber  gasket.  The  dimen- 
of  the  barge  are  17-ft.x45-ft.x 
i-'n.  Cert,  check  25%  of  contract 
price  req.  with  bid.  Further  informa- 
tion  obtainable    from   chief  engineer. 


2-ft. 


Painting    Sub-Contract    Awarded. 

ADDITION  Cost.   $134,400 

SAN  FRANCISCO,  Seventeenth  Street 
near  Mariposa  St. 

One-story  reinforced  concrete  addi- 
tional  floor  to  municipal  car  barn. 

Owner — City   and   County   of   S.    F. 

City  Engineer — M.  M.  O'Shaughnessy, 
City   Hall. 

Contractor — Industrial  Constr.  Co.,  815 
Bryant    St..    San    Francisco. 

Paintinier  to  Edwin  .\nderson,  8  Porter 
ave.,   San   Francisco. 


If 

SAN  JOSE,  Santa  Clara  Co.,  Cah— 
•  ■has.  S.  Collins,  P.hoades  Court,  San 
Jose,  at  $3890  awarded  contract  by 
county  supervisor.s  to  erect  milkhouse 
at  county  almshouse.  Other  bid.-,  were- 
K.-„P-  Summers,  $4373;  A.  A.  Douglas,' 
»58<2;  Al  Compton,  $4945;  Jno.  W.  Wil- 
liams, $4280;  The  Minto  Co.,  $5000- 
Geo.    L.    Honore,    $4900. 


PALO  ALTO,  Santa  Clara  Co.,  Cal — 
Athletic  Control  Board,  University  of 
Stanford,  contemplates  enlargement  of 
stadium  to  increase  seating  capacity 
from  62,000  to  90,000.  J.  Pearce  Mit- 
?i'^"'„??<=''^'^''y  °f  'he  board,  admits 
that  Shirley  Baker,  Stanford  '95  sta- 
dium engineer,  has  prepared  prelimin- 
ary plans  for  the  extension,  but  these 
have  not  been  submitted  to  the  athletic 
board. 


BUSINESS  OPPORTUNITIES 


SAN  FRANCISCO— Further  informa- 
tion regarding  these  opportunities  may 
be  obtained  from  the  oflice  of  Larsen 
Advance  Construction  Reports,  818 
Jlission  Street,  San  Francisco,  either 
by  phone,  letter,  or  personal  call.  Re- 
quests for  additional  information 
should  be  made  to  the  Business  Oppor- 
tunities Department.  Such  requests 
must  be  accompanied  by  the  Index 
Number    of   each    opportuuityq. 

8805 — Hamburg,  Germany.  Large  ex- 
porters of  wooden  ware,  kitchen  uten- 
sils, hardware,  earthenware,  enamel- 
ware,  aluminum  ware,  toys  and  dolls 
desire  to  communicate  with  interested 
ban   Francisco   Importers. 

8810 — London,  Englond.  Established 
steel  rails,  iron  and  steel  products  de- 
sire to  quote  prices  to  San  Francisco 
importers. 

8810.London,  England.  Established 
trading  company  disires  to  arrange 
both  buying  and  selling  agencies  with 
San   Francisco   firms. 

D-1433 — Kitchener,  Ont.  Manuflac- 
turers'  agent  desires  contract  with  firm 
to  act  as  distributor  for  European 
pottery. 

D-1440  —  Columbus,  Ohio.  Candy 
company  wants  to  purchase  redwood 
boxes  made  especially  for  packing 
glace  fruits  and  candies. 

p-1436 — Rochester,  N.  Y.  Manufac- 
turing company  wants  connection  with 
reputable  San  Francisco  jobber  or  sales 
organization    handling    raido    supplies. 

8816 — Brussels,  Belgium.  Lumber 
importers  desire  to  purchase  quantities 
of  Oregon  pine  (Douglas  fir),  and 
silver   spruce   airplane    woods. 

8818 — Havana,  Cuba.  Trading  com- 
pany desires  to  buy  on  its  own  ac- 
count good  sized  quantities  of  canned 
fruit,  canned  fish,  beans,  rice,  novelties, 
.soaps,  iron  and  steel  products.  Bank- 
ing references  are  given. 


SUBSCRIPTION  BLANK 

Cat  Out  and  Mall  Today 


TO  BUILDING  AND  ENGINEERING  NEWS, 
818  Mission  Street,  San  Francisco,  Calif. 

Seud  me  Building  and  Engineering  News  for  one  year,  commencing  with  next  issue,  for  which 

1  enclose  cheek  for  $5.00    (Remittance   iiiii«t  accompany  order) 


to 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,  January   10,   1925 


Official    Proposals 


KOTICB    TO    CONTRACTORS 
(Radio  Tower — Cavite,  P.  I.) 

SEALED  PROPOSALS.  Indorsed 
"Proposals  for  210— foot  self  support- 
ing steel  radio  tower.  Naval  Radio 
Station,  Cavite,  P.  I.,  Specification  No. 
5057"  will  be  opened  at  the  Bureau  of 
Yards  and  Docks  in  the  near  future. 
These  specifications  may  be  obtained 
from  the  Bureau  of  Yards  and  Docks, 
Washington.  D.  C  or  the  Commandant, 
Mare  Island,  California.  Deposit  of  a 
check  or  postal  money  order  tor  $10. 
payable  to  the  Chief  of  Bureau  of 
Yards  and  Docks,  is  required  as  se- 
curity for  the  safe  return  of  the  speci- 
fications. 

Prospective  bidders  on  the  West 
Coast  should  make  application  to  the 
Commandant,  Navy  Yard,  Mare  Island. 
Calif.,   for   the    bidding   data. 

-« 

STATE  OF  CALIFORNIA 


CALIFORNIA    HIGHWAY  COMMISSION 


NOTICE   TO    CONTRACTORS 


(Shop    Bnlldine 


Beniardlno) 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Highway  Commission,  515  Forum 
Building.  Sacramento.  California,  un- 
til two  o'clock  P.  M..  Feb.  2,  1»2K,  at 
which  time  they  will  be  publicly 
opened  and  read,  for  construction,  in 
accordance  with  plans  and  specifica- 
tions therefor,  of  a  Maintenance  Shop 
Building  and  Truck  Shed  in  the  City 
of  San  Bernardino.  County  of  San  Ber- 
nardino.  California. 

The  Maintenance  Shop  Building  will 
be  a  one-story  wood  frame  structure 
60'-0"  X  140'-0"  covered  with  corru- 
gated iron,  reinforced  concrete  floor 
nnd  footings  and  with  part  of  the  space 
finished  oft  for  office,  stock  room.  etc. 
The  Truck  Shed  will  be  wood  frame 
covered  with  corrugated  iron  and  will 
have  a  reinforced  concrete  wash  rack 
at  one  end  and  the  opposite  end  will 
he  finished  off  as  a  Laboratory.  The 
balance  of  the  shed  will  have  no  floor. 
Cash,  a  bidder's  bond,  made  payable 
to  the  State  of  California,  or  a  certified 
check  made  payable  tn  the  "State  En- 
gineer. Department  of  Public  Works", 
in  the  sum  of  at  least  ten  per  centum 
(■10%)  if  the  amount  of  the  bid.  must 
be   enclosed   with   each    bid. 

Plans  and  specifications  may  be  had 
upon  application  to  the  California 
Highway  Commis.sion.  515  Forum 
Building.    Sacramento. 

A  deposit  of  Twenty-five  ($25.00') 
Dollars  will  be  required  on  plans  and 
specifications,  the  deposit  to  be  re- 
turned immediately  on  the  return  of 
plans  and  specifications  to  the  said 
Commission   in  good  condition. 

Bids    must    be   on    forms    prepared    by 
the    Commission.    Attention    of    bidders 
is  railed    to   "Instructions"    on   proposal 
form    for   full    directions  as   to  bidding. 
The   California    Highway   Commission 
reserves   the   right  to  reject   any  or  all 
h'ds    or    to    accept    the    bid    deemed    for 
the  best   interests  of  the   State. 
HARVEY  M.  TOY. 
LOns  EVERDTNa, 
N.    T.    EDWARDS. 
Cnllfornia    Highway   Commission. 
R.    M.    MORTON. 

State     Highway     Engineer. 
W.  P.  MIXON.  Secretary. 
Dated:   Jan.   5.   1925. 


NOTICE    TO    CONTRACTORS 
(Mechanical     Konlpment    for    Hospital  > 


SEALED  BIDS  will  be  received  bv 
f;eo.  B.  McDougall.  State  Architect. 
Chief,  Division  of  Architecture.  Forum 
Building,  tip  to  2  o'clock  P.  M..  Tnen- 
dar.  Jannary  27.  1825.  said  bids  then 
and  there  to  be  publicly  opened  and 
read,   for   furnishing   all   plant,   materi- 


A  call  for  bid!  published  In 
thlB  section  Indicates  that  bids 
are  deslced  from  other  than  local 
bidders  Maximum  competition 
ia  desired,  and  this  Is  assured 
through  BUILDING  AND  ENGI- 
NEERING NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
public    work. 

Ratei  10  cents  per  line,  per 
insertion. 

Ail  official  calls  tor  bids  of 
the  California  State  Highway 
Commission  and  Nevada  State 
Hlgrhway  Commission  are  pub- 
lished   In    this   section 


als  and  labor  required  for  the  Mechan- 
ical Equipment  for  Cottages  1  and  2 
for  Inmates.  Pacific  Colony,  near  Po- 
mona, Los  Angeles  County,  California, 
in  accordance  with  plans  and  specifi- 
cations therefor,  copies  of  which  may 
be  obtained  on  application  to  the 
Division  of  Architecture,  State  Depart- 
ment of  Public  Works,  Forum  Build- 
ing,   Sacramento,    California. 

"Mechanical  Equipment"  includes 
plumbing,  heating  and  electric  work 
for  buildings  but  does  not  include 
service  connections.  Bids  must  be  sub- 
mitted on  forms  prepared  and  fur- 
nished by  said  Division  of  Architec- 
ture. 

Cash,  a  bidder's  bond,  made  payable 
lo  the  State  of  California,  or  a  cer- 
tified check  made  payable  to  the  "State 
Engineer,"  Department  of  Public 
VVorliS,  in  the  sum  ot  at  least  ten  per 
centum  (10%)  of  the  amount  of  the 
bid,  must  be  enclosed  with  each  bid. 

A  deposit  of  Twenty-five  ($25.00) 
Dollars  will  be  required  on  plans  and 
specifications,  the  deposit  to  be  re- 
turned immediately  on  the  return  of 
plans  and  specillcations  to  the  said 
Division  of  Architecture,  at  Sacra- 
mento,  California,   in   good  condition. 

The  Division  of  Architecture,  State 
Department  of  Public  Works  reserves 
the  right  to  re'ject  any  or  all  bids  and 
waive  any  informality  in  any  bid  re- 
ceived. 

All  bids  must  be  addressed  to  Geo. 
B.  McDougall,  State  Architect,  Chief. 
Division  of  Architecture,  Forum  Build- 
ing, Sacramento,  California,  and  plain- 
ly marked  on  the  envelope:  "Proposal 
for  Mechanical  Equipment,  Pacific  Col- 
ony." 

STATE  DEPARTMENT  OF  PUBLIC 
WORKS.  DIVISION  OF  ARCHI- 
TECTURE 

GEO.    B.    McDOUGALL, 

State   Architect 
W.    F.    McCLURE. 

Director  of  Public  Works. 


NOTICE   TO    CONTRACTORS 


(Eureka    High    School,   Eureka,    Cal.) 


High  School  District  of  Humboldt 
County,  hereby  calls  for  sealed  pro- 
posals to  be  delivered  to  the  Secretary 
ot  said  Board,  Eureka.  California. 
until  Tuesday,  the  3rd  day  of  February, 
192.";,  at  8  o'clock  P.  M.,  at  which  time 
said  bids  will  be  opened,  for  the 
erection  and  completion  of  the  Eureka 
High  School  for  the  Eureka  High 
School  District,  located  on  property 
described  as  "Property  bounded  on  the 
West  by  J  Street,  and  on  the  North 
by  Del  Norts  Street,  and  on  the  East  by 
N  Street,  and  on  the  South  by  Trinity 
Street,  in  the  City  ot  Eureka.  County 
of    Humboldt.    State    of    California. 

These  bids  shall  be  presented  in  ac- 
cordance with  plans  and  specifications 
for  said  building  on  file  in  the  office  of 
the  Secretary  of  the  Board  of  Educa- 
tion, and  in  the  office  of  the  Architect 
John  J.  Donovan,  1916  Broadway, 
Oakland,    California. 

On  a  deposit  ot  Thirty  Dollars 
($30.00)  complete  sets  of  plans  and 
specifications  may  be  had  by  any 
bidder  on  application  to  the  Archi- 
tect at  his  office  hereinbefore  men- 
tioned or  to  the  undersigned  secre- 
tarv  of  the  Board  ot  Education.  City 
Hall,  Eureka,  California,  and  in  each 
case  shall  be  returned  on  or  before 
bids  are  received  but  not  later  than 
five  days  thereafter.  If  the  pl.ins  and 
specifications  are  not  returned  within 
said  time,  or  it  mutilated  the  said  de- 
posit shall  be  retained  as  agreed 
liquidated  damages  tor  said  mutilation 
or     detention. 

Bids  must  be  made  on  proposals 
obtained  at  the  office  of  the  'Architect 
and  be  signed  by  the  bidder  and  ac- 
companied by  a  certified  check  certi- 
fied to  by  some  responsible  bank  or 
banker  and  made  payable  to  the 
Eurka  Higl)  School  District  of  the  City 
of  Eureka.  Humboldt  County.  Califor- 
nia, to  be  retained  by  said  School  Dis- 
trict as  agreed  and  liquidated  damages 
should  the  party  or  parties  to  whom 
the  contract  should  be  awarded  fail 
to  enter  into  the  contract  after  the 
award  or  to  give  bonds  required  for 
the  faithful  performance  of  the  con- 
tract or  any  bond  required  by  law. 
The  amount  of  said  check  shall  not 
exceed  Five  Thousand  ($o.Oi:in)  Dollars 
but  for  all  bids  of  less  than  Fifty 
Thousand  Dollars  ($50,000)  said  check 
shall  be  tor  at  least  ten  (10%)  per 
cent  of  the  amount  of  the  bid.  Each 
bidder  shall  execute  the  affidavit  ac- 
companying the  proposal  obtained 
from    the    Architect. 

Bids  will  be  opened  by  the  Board  of 
said  District  on  Tuesday  the  3rd  dav 
of  February,  1925.  at  8  o'clock  P.  M.  in 
the  office  of  the  Board  in  said  City  ot 
Eureka. 

The  Board  reserves  the  right  to  re- 
ject anv  and  all  bids. 

GEO.    B.    ALBEE. 

Secretary  of  the  Board  of  Education. 


Office  of  the  Secretary  of  the  Board 
of  Education.  Eure'ka  High  School  Dis- 
trict   of    Eureka.    California. 

Notice  is  hereby  given  that  the 
Board    of      Education    of    the      Eureka 


QUANTITY  SURVEYOR 

Valaatlon    Engrlnerr 
A.RXHUR    PRIDDLE 

ana    Mission    street,    at    Third    St. 
Snn     Francisco,     Calif. 

Telephone    Douglas   8-4-9-3 
Oenernl    Listine    Ilnrpnn 

Architect's  Preliminary  Estimates 


NOTICE    TO    CONTRACTORS 


(General     Construction) 

SEALED  BIDS  will  be  received  by 
Geo.  B.  McDougall,  State  Architect, 
Chief.  Division  of  Architecture,  Forum 
Building.  Sacramento.  California,  up  to 
3  o'clock  P.  M.,  Tuesday,  January  Slth, 
1025.  said  bids  then  and  there  to  be 
nublicly  opened  and  read,  for  fur- 
nishing all  plant,  materials  and  labor  for 
the  "General  Work"  required  for  the 
erection  and  completion  of  Cottages  1 
and  2  for  Inmates.  Pacific  Colony  near 
Pomona,  Los  Angeles  County.  Califor- 
nia, in  accordance  with  plans  and 
.specifications  therefor,  copies  of  which 
mav  be  obtained  on  application  to  the 
Division  of  Architecture,  State  Depart- 
ment of  Public  Works,  Forum  Build- 
ins-.  .Sacramento.  Californa. 

Such  bids  will  be  received  tor  all 
work  complete,  other  than  Mechanical 
Equipment,   and   must   be   submitted   on 


Saturday,   Jt.nuary   10,   1925 


forms   prepared   and   furnished   by  said 

Division    of    Arcliitectue. 

Casli,  a  bidder's  bond,  made  payable 
to  the  State  of  Califurnia,  or  a  certi- 
fied check:  made  payable  to  the  Slate 
uf  California,  or  a  certified  check 
made  payable  to  the  "State  Engineer, 
Department  of  Public  Works,"  m  the 
sum  of  at  least  ten  per  centum  (10%) 
of  the  amount  of  eacli  Ijid,  must  be  en- 
closed   with    each    bid. 

A  deposit  of  Twenty-five  $25.00) 
Dollars  will  be  required  on  plans  and 
specifications,  the  deposit  to  be  re- 
turned immediately  on  the  return  of 
plans  and  specifications  to  the  said 
Division  of  Architecture,  at  Sacra- 
mento,   California,    in   good  condition. 

The  Division  of  Architecture,  State 
Department  of  Public  Works,  reserves 
the  right  to  reject  any  or  all  bids  and 
waive  any  informality  in  any  bid  re- 
ceived. 

All  bids  must  be  addressed  to  Geo.  B. 
McDougall,   State   Architect,   Chief,   Di- 
vision   of    Architecture,    Forum    Build- 
ing,  Sacramento,  California,  and  plain- 
ly    marked    on    the    envelope:Proposal 
for   "General   Work,"   Pacific   Colony. 
STATE    DEPARTMENT    OP    PUBLIC 
WORKS,    DIVISION    OP    ARCHITEC- 
TURE 

GEO.     B.     McDOUGADL, 

State    Architect. 
W.   P.    McCLURE, 

Director  of  Public  Works 


BUILDING    AND    ENGINEERING    NEWS 


NOTICE    TO    BIDOBRS 


Notice  is  hereby  given  that  sealed 
proposals  for  the  work  and  material 
necessary  for  the  construction  of  cer- 
tain canals  hereinafter  described  will 
be  received  by  the  Board  of  Directors 
of  Merced  Irrigation  District,  in  the 
Barcroft  Building,  in  the  City  of  Mer- 
ced, State  of  California,  at  any  time  up 
to  10  o'clock  A.  M.f  of  \VediieNday> 
January  14,  192;>,  at  which  time  and 
place  all  bids  so  received  will  be  open- 
ed in  public  by  said  Board.  There- 
after, said  Board  will  let  said  work, 
eitlier  in  sections,  or  as  a  whole,  to  the 
lowest  responsible  bidder  or  bidders, 
but  said  Board  reserves  the  right  to 
reject  any  or  all  bids  and  readver- 
tise  for  proposals  or  proceed  to  con- 
struct the  work  under  their  owm 
superintendence. 

The    work    and    material    for    which 
proposals    are    hereby    Invited    is    di- 
vided  into   eight   .schedules   as   follows: 
SCHEDULE    No.    1— About    110,000    cu- 
bic   yards    of    grading    and    excava- 
tion. 
SCHEDULE    NO.     2— About    27,000    cu- 
bic    yards     grading     and     excavation. 
SCHEDULE    NO.     3 — About    40,000    cu- 
bic   yards    grading    and    excavation. 
SCHEDULE    NO.    4 — About   35,000   cubic 

yards    i^rading    and    excavation. 
SCHEDULE    NO.     5— About    38,000     cu- 
bic   yaids    grading    and    excavation. 
SCHEDULE    NO.     6— About    2000    cubic 
yards   grading  and   13,000  sq.   ft.   con- 
crete    lining. 
SCHEDULE     NO.      7— Furnishing      and 
laying   about   2000   ft.   30-in.   concrete 
pipe. 
SCHEDULE   NO.    S— Furnishing    120    M. 
bd.    ft.    O.    P.    lumber   and    140    M.    bd. 
ft.    R.    W.    lumber. 

Said  work  is  more  particularly  de- 
scribed in  the  specifications  and  plans 
therefor,  which  may  be  seen  at  the 
office  of  the  Merced  Irrigation  Dis- 
trict. Copies  of  the  specifications 
and  plans  may  be  obtained  at  said 
office  upon  the  deposit  of  Five  Dol- 
lars for  each  copy,  the  deposit  to  be 
refunded  upon  the  return  of  the  speci- 
fications and  plans  in  good  condition 
not  later  than  the  date  of  receiving 
bids. 

Any  bidder  may  submit  a  proposal 
for  doing  the  work  in  any  or  all  of 
said  schedules.  A  bidder  to  whom  a 
contract  for  Schedules  1  to  7  may  b» 
awarded  must  furnish  bonds  as  pro- 
vided by  law,  to-wit:  A  bond  in  the 
sum  of  at  least  one-half  of  the  con- 
tract price  to  secure  the  payment  of 
the  claims  of  materialmen,  mechanics 
and  laborers,  and  a  bond  in  the  sum 
of  at  least  one-fourth  of  the  contract 
price  conditioned  upon  the  faithful 
performance  of  the  contract.  The 
successful  bidder  fur  Schedule  No.  8 
must  provide  a  bond  in  the  sum  of 
at  least  one-fourth  of  the  contract 
price  conditioned  for  the  faithful  per- 
formances   of    the    contract. 


Each  bid  must  be  accompanied  with 
cash,  or  a  certified  or  cashier's  check 
payable  to  Merced  Irrigation  District, 
for  an  amount  equal  to  at  least  5  per 
cent  of  the  amount  of  the  bid  as  a 
guaranty  that,  if  the  bid  is  accepted, 
the  bidder  will,  within  five  days  after 
Its  acceptance,  enter  into  a  contract 
with  the  district  in  the  form  attached 
to  said  specifications  and  furnish  the 
bonds    aforesaid. 

Bids  must  be  on  the  proposal  forms 
attached  to  the  specifications,  and 
must  be  in  sealed  envelopes  addressed 
to  the  Board  of  Directors  of  Merced 
Irrigation  District,  and  marked  to  In- 
dicate that  each  i.s  a  proposal  for  the 
doing    of    said    work. 

Dated  at  Merced,  California,  Decem- 
ber   23,    1924. 

By  order  of  said  Board  of  Directors. 
H.     P.     SARGENT, 
Secretary   of   Board   of   Directors 
of    Merced    Irrigation    District. 


NOTICE    TO    CONTRACTORS 


(Main    Lateral    System— -Banta-Carbona 
Irrigation    District) 


Sealed  proposals  addressed  to  the 
Board  of  Directors  of  the  Banta-Car- 
bona  Irrigation  District,  Box  "Z," 
Tracy,  California,  and  endorsed  "Pro- 
posal for  E.xcavatlon,"  Contract  No.  8, 
will  be  received  by  said  Board,  at  this 
office,  at  Carbona,  near  the  Western 
Pacific  Station,  and  about  three  (3) 
miles  South  from  Tracy,  until  8  o'clocic 
P.  M.  of  the  21st  day  of  January.  1925. 
and  at  that  time  and  piace,  will  be 
publicly    opened   and    read. 

All  proposals  must  be  made  on 
blank  forms  to  be  obtained  from  the 
Secretary  of  the  Board  of  Directors, 
W.  Schlossman,  Box  "Z,"  Tracy,  or 
from  the  Chief  Engineer,  W.  D.  Har- 
rington, Box  631,  Tracy,  California, 
must  give  the  prices  proposed,  both 
in  writing  and  in  figures,  and  must 
be  signed  by  the  bidder  with  his  ad- 
dress. 

Each  bid  is  to  be  presented  under 
sealed  cover  and  shall  be  accom- 
panied by  cash  or  certified  check 
made  payable  to  the  President  of  the 
Board  of  Directors  of  the  Banta-Car- 
bona  Irrigation  District,  Henry  T. 
Ohm,  for  the  amount  of  Two  Thousand 
($2,000)  Dollars,  and  no  bid  shall  be 
considered  unless  such  cash  or  certi- 
fied check  is  enclosed  therewith,  and, 
also  no  bid  will  be  considered  unless  in 
conformity  with  the  specifications. 
Should  the  successful  bidder  to  whom 
the  contract  is  awarded,  fail  to  execute 
the  same,  said  cash  or  check  shall 
be  forfeited  to  and  become  tlie  prop- 
erty of  the  district,  all  other  cash 
and  checks  will  be  returned  to  the 
unsuccessful  bidders,  who  submitted 
the  same. 

A  common-law  bond  will  be  re- 
quired for  the  faithful  performance 
of  the  contract,  in  a  sum  not  less  than 
fifty  per  cent  (507o)  of  the  estimated 
amount  of  the  contract,  and  a  further 
bond  in  the  sum  of  fifty  per  cent  (50%) 
of  the  estimated  amount  of  the  con- 
tract must  be  furished  with  acceptable 
sureties,  to  secure  payment  of  laborers 
and    materialmen. 

The  Contractor  to  whom  the  con- 
tract may  be  awarded,  will  be  re- 
quired to  appear  at  the  office  of  the 
district,  with  sureties  offered  by  him 
and  execute  the  contract,  within  ten 
(10)  days  (not  including  Sundays,) 
from  the  date  of  the  notification  of 
such  award  and  the  preparation  and 
readiness  for  signature  of  the  con- 
tractor, and  in  case  of  failure  or 
neglect  so  to  do.  he  will  be  considered 
as  having  abandoned  it.  and  said  for- 
feit of  cash  or  certified  check  will 
operate. 

All  bids  are  to  be  compared  on  the 
basis  of  the  Engineer's  estimate  of  the 
quantities  of  work  to  be  done  as  fol- 
lows: 

ITEM  NO.  1,  260,000  cubic  yards 
earth   excavation. 

ITEM  NO.  2,  Installing  Eight  (8) 
Drainage  Culverts  (Pipe  furnished  by 
the    district)    Complete. 

ITEM  NO.  3,  Extra  work,  cost  plus 
.  .  .  .    per   cent. 

The  foregoing  quantities  are  ap- 
proximate only,  being  given  as  a  basis 
for  the  comparison  of  bids  and  the 
Board   of   Directors   of   the   Banta-Car 


bona  Irrigation  District,  does  not  ex- 
pressly or  by  implication,  agree  that 
the  actual  amount  of  work  will  cor- 
respond therewith,  but  reserves  the 
right  to  increase  or  decrease  the 
amount  of  any  class  or  portion  of 
work,  as  may  be  deemed  necessary 
or  expedient  by  the  said  Board  of  Di- 
rectors. 

The  work  to  be  done  in  accordance 
^L'l**,-  ^^®  plans  and  specifications, 
which  may  be  seen  at  the  oflice  of  the 
Secretary,  at  Carbona,  or  at  the  office 
of  W.  D.  Harrington,  Chief  Engineer, 
iracy,  California,  where  copies  may  be 
purchased   for    the    sum    of    $5.00. 

The  right  is  reserved  to  accept  the 
proposal  of  the  lowest  responsible 
bidder   or   to   reject    any   or   all    bids 

By  order  of  the  Board  of  Directors 
of  the  Banta-Carbona  Irrigation  Dis- 
trict,  made   this  23rd  day  of  December, 

WM.    SCHLOSSMAN, 
Secretary     of   the   Board   of     Directors 
of     the   Banta-Carbona      Irrisation 
District. 

CRITTENDEN    &    HENCH 
Attorneys     for  Banta-Carbona     Irriga- 
tion   District. 


NOTICE    TO    CONTRACTORS 


(Steei    Rolling    Doors — State    Board    of 
Harbor  Couunissloners) 


OFFICE  OF  THE  BOARD  OF  STATE 
Harbor  Commissioners,  Union  Depot 
and  Ferry  House,  San  Francisco,  Cali- 
fornia,  December  22.   1924. 

Sealed  proposals  or  bids  will  be  re- 
ceived at  this  office  at  or  prior  to  :a 
o'clocl£  P.  M..  Thursday,  January  39, 
1923.  for  furnishing  and  installing 
Steel  Rolling  Doors  in  the  China  Basin 
Terminal  Building,  on  the  waterfront 
of  the  City  and  County  of  San  Fran- 
cisco, in  accordance  with  plans  and 
specifications  adopted  by  the  Board 
December  18,  1924,  and  on  file  In  this 
office,  to  which  special  reference  is 
hereby  made. 

The  work  to  be  done  under  these 
specifications  consists  in  furnishing 
all  materials,  labor  and  equipment  for 
installing  all  steel  rolling  doors  on  the 
first  two  floors  and  the  door  groove 
angles  on  the  first  floor  of  the  Build- 
ing for  the  China  Basin  Terminal. 

The  materials  to  be  used  in  this 
work  consist  of  the  requisite  quanti- 
ties of  structural  steel,  castings,  gal- 
vanized iron,  bolts,  chains,  paint  ma- 
terials etc. 

No  bid  will  be  received  unless  it  Is 
made  on  a  blank  form  furnished  from 
this  office  and  is  accompanied  by  a 
certified  check  for  an  amount  equal  to 
five  (5)  per  cent  of  the  amount  of  the 
proposal,  to  be  made  payable  to  the 
Secretary  of  the  Board,  conditioned 
that  if  the  proposal  is  accepted  and 
the  contract  awarded,  and  if  the  bidder 
shall  fail  or  neglect  to  execute  a  con- 
tract and  give  the  bond  required  with- 
in si.\  (6)  days  after  the  award  is 
made,  in  that  case  the  said  sum 
mentioned  in  said  check  shall  be  deem- 
ed liquidated  damages  for  such  failure 
and  neglect,  and  shall  be  paid  into  the 
San  Francisco  Harbor  Improvement 
Fund. 

Bids  will  not  be  considered  by  the 
Board  unless  delivered  to  the  Secretary 
or  to  the  Assistant  Secretary,  at  the 
office  of  the  Secretary,  Room  No.  17, 
Union  Depot  and  Ferry  House,  at  or 
prior  to  2  o'clocls  P.  M..  on  Thursday. 
January  29,  19S5.  at  which  time  and 
place  the  bids  will  be  publicly  opened. 

The  Board  reserves  the  right  to  re- 
ject any  or  all  bids  if  deemed  for  the 
best   interests   of   the    State. 

Plans  and  specifications  for  this 
work  to  be  had  at  Room  18,  Union 
Depot  and  Ferry  House,  upon  deposit- 
ing $10.00  for  same,  which  will  be  re- 
turned on  return  of  plans  and  specifi- 
cations. 

Bidders  are  requested  to  mark  enve- 
lope containing  bid:  "Bid  for  Install- 
ing Steel  Rolling  Doors  in  the  China 
Basin    Terminal   Building." 

CHAS.     H.     SPEAR, 
M.    P.   COCHRANE, 
JOHN   B.    SANFORD, 
Board  of  State  Harbor  Commissioners. 
PRANK  Q.  WHITE, 

Chief   Enelneer, 

J.    L.    Phelps,    Secretary. 
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BRIDGES 


FRESNO,  Fresno  Co..  Cal.  —  E.  K. 
Angle,  Dos  Palos,  at  $4140  awarded 
cont.  by  supervisors  to  const,  pile 
bridge  over  Murphy  slough  in  4th  Su- 
pervisor district. 

SAN  LTJIS  OBISPO.  Calif. — Until  Jan. 
28,  2  p.  m.,  bids  will  be  rec.  by  E.  W. 
Black,  secy-.  Board  of  Directors  of 
Joint  Highway  District  No.  2,  to  const. 
9  rein.  eono.  culverts.  Burch  and  Beck 
engineers,  Commercial  Bank  Bldg.. 
San  Luis  Obispo.  Cert,  check  5%  pay- 
able to  Pres.  Bd.  of  Dir.  of  dist.  req. 
Plans   obtainable    from   engineers. 

AMADOR  COUNTY,  Calif. — Follow- 
ing bids  rec.  Jan.  5  by  State  Highway 
Commission  to  grade  2.6-mi.  in  Amador 
county  bet.  Jackson  and  pt.  3-mi. 
easterly: 

Stewart    and   Bland,    Fresno $12,199 

R.  N.   Murdock,   Cloverdale 15,121 

Blumenkranz    &    Vernon,    Stktn.  18,9.'!4 

Isbell     Const.    Co.,    Fresno 19,071 

Young     Bros.,     Berkeley 19.100 

C.   D.    &   J.   W.   Breedlove,   Los 

Angeles      21,216 

Skeels   &   Hudson.    Auburn 25,524 

Engineer's    estimate    16,508 


SAN  DIEGO.  Cal.— Until  11  A.  M., 
Jan.  22,  bids  will  be  rec.  by  W.  H. 
Cameron,  supt.  purch.  dept.  for  steel 
truss  superstruc.  with  reinf.  concr. 
deck,  for  bridge  over  San  Diego  river 
at  Old  Town.  Plans  and  spec.  No.  167.- 
028  on  file  at  office  City  Clk.  A.  H. 
Wright.  Cert.  chk..  5%.  Bidders'  own 
designs,  to  suit  found,  under  constr.. 
are  desired. 


GLENN  COUNTY,  Cal.— Otto  Parlier, 
434  So.  N  St..  Tulare,  at  $15,285,  award- 
ed cont.  by  State  Highway  Commission 
to  const,  rein.  cone,  culvert  across  Cen- 
tral Irrigation  canal,  consisting  of  six 
7-ft.  by  8-ft.  openings,  and  a  reinf. 
cone,  culvert  near  east  limits  of  Wil- 
lows, consisting  of  seven  8-ft.  by  8-ft. 
openings.    Engineer's    estimate    $18,840. 


SALEM.  Ore. — Until  Jan.  14.  2  p.  m., 
bids  will  be  rec.  by  State  Highway 
Commission,  meeting  in  Multnomah 
County  Courthouse.  Portland,  to  const, 
in  Douglas  county  a  combined  cross- 
ing of  Calapooya  Creek  and  the  South- 
ern Pacific  Railway  tracks  on  the  Pa- 
cific Highway  at  Oakland,  requiring 
approx.  920  cu.  yds.  of  excavation.  1800 
lin.  ft.  wood  piling.  1030  cu.  yds.  cone. 
155.000  lbs.  metal  reinforcement.  100.- 
noo  lbs.  structural  steel  and  850  lin. 
ft.  of  concrete  handrail.  Spec,  obtain- 
able from  Roy  A.  Klein,  state  highway 
eng.,    on    deposit    of    $5. 


LOS  ANGELES  COUNTY,  Calif.  — 
K.  O.  Wetzel  Co..  685  So.  Rio  St..  Los 
.Angeles,  at  $3308  awarded  cont.  by 
State  Highway  Commission  to  const, 
walk  on  bridge  across  Rio  Honda, 
near  Los  Angeles:  4S0  ft.  long,  com- 
posed of  wood  and  structural  steel; 
engineer's  estimate   $5614. 

IRRIGATION  PROJECTS 


LOS  ANGELES.  Cal— John  Phillips. 
Oakland,  awarded  cont.  by  county  su- 
pervisors for  drainage  sys.  in  East 
■Whittier,  adjacent  to  S,inta  Fe  Ry. 
fDralnage  Dist.  No.  9).  Contr.  involves 
41,865  cu.  yds.  excav.  at  40c  yd..  6750 
ft.  8-in.  drain  tile  at  $1.05  ft..  840  ft. 
12-in.  drain  tile  at  $1.15  ft..  80  ft.  24- 
in.  reinf.  cone,  pipe  at  $3.50  ft.,  one  jet 
Cham.  No.  1  at  $200.  one  jet.  cham.  No. 
2  at  $225.  Albert  K.  Warren,  county 
drainage   and   sanitation    engr. 


LIGHTING  SYSTEMS 


LOS  ANGELES.  Cal.— S.  N.  Prescott, 
lO'SO  .Wilsliirei  Blvd.1,  Santa  Monica, 
sub.  low  bid  at  ?39,o48  to  bd.  pub.  wks. 
fur  ornam.  lights  in  Beverly  Blvd.,  bet. 
Vermont  and  Western  Aves.  Next  two 
low  were  Wallier  &  Martin,  $41,892; 
.\.   C.   Rice,   $41,;)o0. 

Prescott  low  at  $20,178  for  ornam. 
lights  in  16th  .St.,  bet.  Hoover  and  Ber- 
undo  Sts. 

Prescott  low  at  $16,833  for  ornam. 
lights  in  Anaheim  St.,  bet.  End  and 
McFarland  Aves. 

Prescott  low  at  $7382  for  ornam. 
lights  in  Windsor  Blvd.,  bet.  Clinton 
St.    and   Beverly   Blvd. 

Prescott  low  at  $4048  for  ornam. 
lights  in  Keniston  Ave.,  bet.  Wilshire 
Blvd.  and  Cuuntry  Club  Dr. 

Prescott  low  at  $3245  for  ornam. 
lights  in  Mullen  Ave.,  bet.  Wilshire 
Blvd.  and  Country  Club  Dr. 

Prescott  low  at  $3091  for  ornam. 
lights  in  Windsor  Blvd.,  bet.  Wilshire 
Ivd.  and  Francis  Ave. 


MARYSVILLE,  Yuba  Co.,  Cal.— Peti- 
tions are  being  circulated  seeking  in- 
stallation of  street  lighting  system  in 
additional  blocks  of  2nd  St.  and  cross 
thoroughfares   bet.   D  and  High  sts. 


LOS  ANGELES,  Cal.— Geo.  W.  Kem- 
per, P.  O.  Box  126,  Alhambra,  sub.  low 
bid  at  $26,900  to  bd.  pub.  wks.  for 
ornam.  lights  in  3rd  St.,  bet.  Muirfield 
lid.  and  La  Brea  Ave.  Next  two  low 
were:  S.  N.  Prescott,  $29,583;  H.  H. 
Walker,    $30,249. 

Kemper  low  at  $29,320  for  ornam. 
lights  in  16th  St.,  bet.  Normandie  and 
Western  Aves. 

Kemper  luw  at  $16,000  for  ornam. 
lights  in  Highland  Ave.,  bet.  3rd  St. 
and  Wilshire   Blvd. 

Kemper  low  at  $8750  for  ornam. 
lights  in  McCadden  PI.,  bet.  Willough- 
by  and  Melrose  Aves. 

Kemper  low  at  $4900  (or  ornam. 
lights  in  Norton  Ave.,  bet.  3rd  St.  and 
Wilshire  Blvd. 


ORANGE,  Cal. — Council  declares  in- 
tention to  install  ornam.  lights  on 
West  Chapman  Ave.,  bet.  N  Main  St. 
and  Santa  Fe  Ry.  right  of  way;  35 
Marbelite  posts  compl.;  1911  act.  Cal  D. 
Lester,  city  clerk. 


HEALDSBURG.  Sonoma  Co.,  Cal. — 
Representatives  of  Westinghouse  Elec- 
tric Co.  are  conferring  with  city  trus- 
tees regarding  installation  of  street 
lighting   system;   est.   cost   $13,930. 


Carbide   Flare   Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried    In   stock 

E.    D.    BULLARD 

SOS  HOAVARD  STREET 
San  ITranelaco,  Caltt. 

Douelai  6820 


LOS  ANGELES,  Cal.— Jas.  C.  Perry, 
721  Detwiler  Lldg.,  sub.  low  bid  at 
$40,940  to  bd.  pub.  wks.  for  ornam. 
lights  in  6th  St.,  bet.  Vermont  Ave. 
and  Gramercy  PI.  Next  two  low  were: 
W.  A.  McNaUy,  $41,284;  S.  N.  Prescott, 
$41,509. 


PA.SADENA.  Cal.— Council  declares 
inten.  to  install  ornam.  lights  in  Oak- 
land Ave.  bet.  Green  and  California  Sts; 
ll'll  and  1915  acts.  Bessie  Chamberlain, 
city  clerk. 


LOS  ANGELES,  Cal.— Until  10  a.  m., 
Jan.  19.  new  bids  will  be  rec.  by  bd. 
pub.  wks.  for  ornam.  lights  in  Detroit 
St.,  bet.  Sunset  Blvd.  and  Fountain  Ave. 
13    cone,    posts.    Previous    bids    rejected. 

ALHAMBRA.  Cal. — City  Eng.  M.  H. 
Irvine  investigating  suitable  type  of 
lighting  unit  for  Vega  St.  which  has 
heavy   trees  along  the   parkways. 

LOS  ANGELES,  Cal.— Until  10  A.  M.. 
Jan.  19.  bids  will  be  rec.  by  Bd.  Pub. 
Wl;s.  for  ornam.  lights  In: 

Highland  Ave.,  bet.  Cahuenga  Ave. 
and  Santa  Monica  Blvd.:  143  pressed 
steel  posts. 

New  Hampshire  Ave.,  bet.  1st  and 
4th  Sts.;   17  concr.  posts. 

Gardner  St..  Sierra  Bonita,  Curson 
and  Stanley  Aves.,  bet,  Willoughby  and 
Melrose   Aves.:   55   concr.   posts. 


LOS  ANGELES,  Cal.— Until  o  p.  m., 
Jan.  16,  bids  will  be  rec.  by  pub.  serv. 
ci>mm.,  207  S  Broadway,  for  st.  lighting 
equip;     spec.     P-343.    Jas.    P.    Vroman, 

secretary. 


MACHINERY  &  EQUIPMENT 


SANTA  BARBARA,  Cal.— Until  Feb. 
J.  10  a.  m..  bids  will  be  rec.  by  Herbert 
Nunn.  city  manager,  for  sale  of  follow- 
ing materials  no  longer  required  by 
(■  ty:  1  50-h.p.  motor  generator  set  ac 
to  dc;  6  18-in.  gauge  flat  cars;  2  50- 
!i  p.  high  pressure  tubular  boilers;  1 
I'rescott  triple  expansion  condensing 
pumping  engine;  1  Prescott  compound 
expansion  condensing  pumping  engine: 
1  Worthington  condenser  5x7x10:  1 
l"0-h.p.  teed  water  heater;  1  steam 
jft  pump:  1  No.  2  Dowel  fuel  oil  pump: 
1  No.  4  McGowan  steam  jet  pump:  1 
i.'iO-h.p.  Cockman  feed  water  heater. 
<'<rt  check  10%  payable  to  Mayor  req. 
F  rther  information  obtainable  from 
City   Purchasing  Agent.  City  Hall. 


RAILROADS 


-NOGALES.  Ariz. — Mexico  National 
li.iilways  announces  branch  line,  2600 
mi.  in  length,  will  be  const,  from 
Juarez  to  Colonia  Porvenir,  via  San 
Inganio  and  Guadalupe.  The  work  is 
reported  to  have  been  ordered  by  the 
government. 


PHOENIX,  Ariz. — Colorado  Fuel  and 
Iron  Co.  has  been  awarded  contrs.  by 
S.  P.  Ry.  for  approx.  78.000  tons  steel 
niil,  spikes  etc..  for  use  on  the  new 
I'icacho-Ctiandler     railway     constr. 


FIRE  EQUIPMENT 


.«1AN  MATEO.  San  Mateo  Co.,  Cal.— 
Dids  will  be  asked  at  once  by  city 
trustees  to  fur.  and  del.  400  ft.  214-ln. 
and  300  ft.  Hi -in.  fire  hose.  E.  W. 
Foster,  city  clerk. 


RED  BLUFF,  Tehama  Co.,  Cal.— 
Election  will  be  called  at  once  to  vote 
bonds  of  $15,000  to  finance  purchase  of 
motor  fire  apparatus. 


Sriui-.lii 
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VKRNON,  Cal.— Until  10  A.  M.,  Jan. 
20,  bids  will  be  rec.  by  city  for  (1) 
motor  propelled  combination  chemical 
and  hose  wagon,  spec.  24  and  (2)  1500 
ft.  units  2% -in.  fire  hose,  spec.  25. 
Cert.  chk.  or  bond.  10%.  T.  J.  Furlong, 
City  Clerk. 


MISCELLANEOUS    SUPPLIES 


LOS  ANGELES,  Cal. — Until  Feb.  2 
bids  will  be  rec.  by  city  for  100  auto- 
matic traffic  signals.  A  technical  error 
in  previous  spec,  and  consequent  adop- 
tion of  new  ones  made  the  change  m 
date  necessary. 


RESERVOIRS  AND  DAMS 


RIALTO,  Cal.— H.  G.  Klusman,  Cuca- 
monga,  awarded  cont.  by  city  at  ?9285 
to  const,  reservoir  south  of  present 
reservoir  at  Willow  St.  and  Base  Line. 
It  will  be  90  ft.  diam.  with  cap.  of  425,- 
000   gals.      Geo.   Herz   &   Co.   bid   $10,875. 


PIPE  LINES,  WELLS,  ETC. 


GLENDALE,  Cal. — Until  10  A.  M., 
Jan.  15,  bids  will  be  rec  .by  city  for  C. 
I.  pipe  as  follows:  20,000  ft.  6-in.  cl. 
"B,"  20,000  ft.  8-in.  cl.  "B,"  2000  ft.  8- 
in.  cl.  ••C,"  2000  ft.  12-in.  cl.  "B,"  4400 
ft.  12-in.  cl.  "D,"  and  20  tons  cl.  "D" 
fittings.  Cert,  chk.,  10%.  A.  J.  Van 
SVie,   city   clerk. 
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SANTA  ROSA,  Sonoma  Co.,  Cal. — 
Pacific  Gas  &  Electric  Co.,  445  Sutter 
St.,  San  Francisco,  has  appropriated 
funds  to  finance  installation  of  46,000 
ft.  of  3-in.  high  pressure  gas  main 
from  Cotati,  alon»  Gravenstein  high- 
way to  Sebastopol  and  for  47,072  ft.  of 
2-in.  mains  along  principal  lateral 
roads  in  various  sections  of  the  coun- 
try. 


UPLAND,  Cal. — P.  Besoir,  Upland, 
awarded  contrs.  by  city  for  sinking 
wells  as  follows:  22nd  St.  well  at  ?5.60 
lin.  ft.,  and  26th  St.  well  at  J7  lin.  ft. 
and  ?6.50  ft.  balance  for  the  22nd  St. 
well,  and  $8.25  and  $10.25  ft.  on  the 
26th   St.    well. 


PORTLAND,  Ore.  —  Following  bids 
rec.  by  Frank  Coffinberry,  city  pur- 
chasing agent,  to  fur.  approx.  2500  tons 
c.i.  pipe  and  50  tons  specials: 

(a)  American    Cast    Iron    Pipe    Co. 

(b)  Oregon   Iron   and   Steel   Co. 

(c)  U.  .s.   Cast   Iron  Pipe  &   Fdry.   Co. 

(d)  R.  D.  Wood. 

4-in.  8-in.  12-in.  16-in.  24-in. 
(a)  $57.15  $53.15  $53.15  $54.15  $54.15 
lb)  55.00  51.00  51.00  50.00  50  00 
(c)  54. 2S  50.28  50.28  51.28  50.78 
(a>  57.511  53.50  53.50  53.50  53.50 
Bids  submitted  for  the  specials  fol- 
low: Independent  Foundry  Co..  $3.80 
per  100  lbs.;  Wood-Ewing  Iron  Works, 
S3. 74  per  100;  R.  D.  Wood  &  Co..  $7  per 
100;  U.  S.  Cast  Iron  &  Foundry  Com- 
pany, $5  per  100.  .ind  the  American 
<-'ast  Iron  Pipe  Company  hid  $90  for 
fi-inch  and  larger  and  4-inch  size  the 
bid  was  $100  with  $2  extra  for  tap 
plugs. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
John  L.  Smith,  239  Wabash  St.,  San 
Jose,  at  $1850  awarded  cont.  by  super- 
visors to  drill  well  at  county  hospital. 
M.  J.  Smith  only  other  bidder  at  $2285; 
surveyor's   estimate,    $2050. 

MARTINEZ,  Contra  Costa  Co.,  Cal. — 
City  trustees  authorize  Associated  Oil 
Co.  to  construct  S-in.  pipe  line  from 
Avon  refinery  to  plant  at  Bulls  Head 
Point. 


MISCELLANEOUS 
CONSTRUCTION 


OAKLAND,  Cal.— Pacific  Coast  Engi- 
neering Co.,  Foot  of  14th  St.,  Oakland, 
awarded  cont.  by  Haveside  Co.,  San 
Francisco,  to  construct  for  harbor  and 
deep  sea  work.  Towers  will  have  lift- 
ing capacity  of  125  tons  and  will  be 
steam  operated;  hull  of  craft  will  be 
130  ft.  long,  52  ft.  beam  and  13  ft.  deep; 
steel  hull  construction  will  cost  ap- 
pro.ximately  $65,000;  equipment  with 
cost,    $50,000. 


SEASIDE.  Monterey  Co.,  Cal. — West- 
ern Pipe  and  Steel  Co.,  444  Market  St., 
San  Francisco,  at  $81,000  awarded  cont. 
by  As.sociated  Oil  Co.  to  erect  three 
80,000  bbl.  oil  tanks  replacing  those 
recently   destioyed   by   fire. 


CHICO,  Butte  Co.,  Cal.— Pacific  Gas 
&  Electric  Co.,  445  Sutter  St..  San 
Francisco,  has  provided  funds  in  1925 
budget  for  construction  of  gas  holder 
here. 


SAN  FRANCISCO— Plans  for  per- 
manent improvement  of  proposed 
aquatic  park  at  foot  of  Van  Ness  Ave. 
will  be  made  at  once,  the  city  having 
purchased  all  land  under  water  of 
Black  Point  cove  and  along  beach 
from  Van  Ness  Ave.  to  Hyde  St.  John 
M.  Punnett,  civil  engineer,  58  Sutter 
St.,  San  Francisco,  has  prepared  pre- 
liminary plans  for  project  which  when 
completed  will  cost  approx.  $1,000,000. 
will   be    called   about   March. 


WATER   WORKS 

FLAGSTAFF.  Ariz. — Burns  &  Mc- 
Donnell, consulting  engineers,  415 
Marsh-Strong  Bldg..  Los  Angeles,  re- 
port that  the  $475,000  waterworks  bond 
issue  carried  at  recent  election.  The 
issue  contemplates  purchase  of  the  ex- 
isting system  and  constr.  of  Imprvts.. 
etc.,  to  serve  a  population  of  1000.  En- 
gineers are  at  work  on  plans  and    bids 

SACRAMENTO,  Cal. — Until  Jan.  15, 
bids  will  be  rec.  by  City  Commissioners 
to  fur.  8000  ft.  of  6-in.  pipe;  3000  ft.  of 
8-in.,  and  1000  ft.  of  4-in.  cast  Iron 
pipe  for  water  works  e.vtensions.  Spec. 
on   file   in   office  of  city  clerk. 


NEWPORT  BEACH.  Cal.  —  Claude 
16S2  Fourth  St.,  Santa  Monica,  appar- 
ently low  bidder  to  const,  water  supply 
and  d'strib.  sys.  for  domestic  and  fire 
protection  purposes  in  Corona  Del  Mar, 
Newport  Beach.  Detailed  bids  will  be 
published  later.  Paul  E.  Kressly,  732 
H.  W.  Hellman  P.ldg.,  Los  Angeles, 
consulting  engr. 


HAMPTON 

ELECTRIC  AND  MFG.  CO. 
ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
525  HOWARD  STREET,  SAN  FRANCISCO 

MOTORS 

NefT  and   Used,  Boaght,  Sold,  Exchanged,  Rented  and  B«paired 
Indnstrial  Light  and  Power  Installation 

Telephone  SUTTER  32€6 


PORT  ANGELES,  Wash.— Until  Jan 
28,  2  P.  M..  bids  will  be  rec.  by  Eloise 
C.  Morison,  City  Clerk,  to  const,  water 
system.  Burns  &  McDonnell  Engineer- 
ing Co.,  engineers,  Kansas  City,  Mo 
Bids   desired   on   following   units: 

Section  1. — Dam,  headworks  and  flow 
line.  Concrete  dam:  37,100  lin  ft  20 
and  24  inch  pipe.  Bids  will  be  rec'  on 
both  wood  and  steel  pipe.  Certified 
check,    $10,000. 

Section  2. — Concrete  reservoir,  6,000  - 
000  gal.  capacity,  earth  embankment 
type,  reservoir.  Appro.x.  1800  cu.  yds 
Lunc.      Certified    check,    $3500. 

Section  3. — Distribution  system  Im- 
provements. 4000  lin.  ft.  20  inch  pipe. 
Approx.  11,000  lin.  ft.  of  4  to  16  in 
wood    pipe.      Certified   check,    $1000. 

I'lans  obtainable  from  city  clerk  and 
from  engineers  on  deposit  of  $5  for 
work  under  each  section;  $15  deposit 
required  for  all  plans. 


PLAYGROUNDS   AND   PARKS 


SANTA  ANA,  Cal.— Chas.  L.  Tibbetts 
»  Ik.  of  Oak  Camp  No.  7576,  Modern 
Woodman  of  America,  Santa  Ana,  an- 
nounces that  20  acres  have  been  pur- 
chased in  Santa  Ana  Canyon  as  site 
tor  recreation  camp.  Erection  of  large 
auditorium  with  dance  floor,  and  swim- 
ming pool  and  proposed.  Work  to 
start    within    30    days. 


RICHMOND,  Contra  Costa  Co.,   Cal 

McKorie-McLaren  Co.,  San  Francisco, 
awarded  cont.  for  landscape  work  In 
-Memorial  and  Mira  Vista  Parks,  $2085 
and  $787  respectively.  Biedendock  & 
Budgen,  Berkeley,  at  $625  awarded 
cont.   for   similar   work    in   Elm   Park. 

ORANGE  Ca.\ — Orange  Cjommunity 
(liamber  of  commerce  will  ask  city  to 
■  all  a  $50,000  bond  election  for  the 
j.urchase  of  high  school  athletic  field 
..s  city  park  site. 


SEWERS  &  STREET  WORK 


TOLEDO,  Ore.— Bond  issue  for  $175  - 
000  to  install  sewer  system  failed  to 
carry;  vote  was  116  in  favor  and  72 
against. 


HEALDSBURG,  Sonoma  Co.,  Cal.— 
Petitions  are  being  circulated  for 
presentation  to  county  supervisors 
seeking  formation  of  road  district  to 
Imance  paving  of  Dry  Creek  Valley 
road  leading  north  from  Healdsburg; 
approx.  cost  is  $19,000  per  mile.  E.  A. 
Peugh  is  county  surveyor. 


PASADENA,  Cal.— Until  10  a.  m.,  Jan 
13,  bids  will  be  rec.  by  city  to  Imp. 
Palisade  St..  bet.  Lincoln  and  Forest 
Aves.,  involv.  grade,  oil  mac.  pave, 
curbs,  gut.,  walks;  1911  act.  W.  C. 
Earle,  city  engr.  Bessie  Chamberlain, 
city  clerk. 


OAKLAND,  Cal.  —  Hutchinson  Co., 
Hutchinson  Bldg..  Oakland,  awarded 
cjnt.  by  council  to  imp.  Commerce  Way 
bet.  15th  and  16th  Aves.,  involv.  exca- 
vation, $.60  cu.  yd.;  cone,  pave,  $.23  sq. 
ft.;  8-in.  sewer,  $1.35  lin.  ft.;  manholes, 
$100  ea;  larapholes,  $20  ea;  wye 
branches,    $.60   ea. 


SALEM.  Ore.— Until  Jan.  14,  2  p.  m 
bids  will  be  rec.  by  State  Highway 
Commission,  meeting  in  Multnomah 
County  Courthouse,  Portland,  to  grade 
and  surface  6-mi.  and  surface  8-ml. 
of  the  Condon-Thirtymile  section  of 
the  John  Day  Highway,  involv  62,000 
cu.  yds.  excavation  and  22,600  cu.  yds. 
broken  stone  surfacing.  Plans  obtain- 
able from  Roy  A.  Klein,  state  highway 
engineer,  Salem,   on  deposit  of  $5. 

OAKLAND,  Cal— Heafey-Moore-Mc- 
.N'air,  2030  High  St..  Oakland,  awarded 
cont.  by  council  to  imp.  76th  Ave.,  bet. 
Beck  St.  and  Block  10  "Melrose  Exten- 
sion Tract,"  Involv.  grading,  $.03  sq. 
ft;  cone,  curb,  $.60  lin.  ft.;  cone,  gut- 
ter $.24  sq.  ft;  oil  macadam  pave,  $.08 
sq.   ft;   cem.   walks.   $.15  sq.  ft. 
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SOUTH  PASADENA,  Cal. — Until  5  p. 
m.,  Jan.  12,  bids  will  be  rec.  by  city 
to  imp: 

Herraosa  St.,  bet.  Grand  Ave.  and  e 
line  of  Tr.  5960:  grade,  1-in.  rock  and 
oil   pave. 

Magnolia  Lane,  bet.  Grevelia  and 
Magnolia  Sts.:  grade,  3-in.  rock  and 
oil  pave. 

Cert,  check  or  bond,  10%.  Nettle  A. 
Hewitt,   city   clerk. 

REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
—Until  Jan.  19,  7:30  p.  m.,  bids  will 
be  rec.  by  W.  A.  Price,  city  elk,  (G-11) 
to  imp.  portions  of  Hancocl;  and  Char- 
ter Sts.,  involv.  const,  of  6-in.  vit.  sew- 
ers; br.  manholes;  lampholes;  4-in. 
vit.  lateral  sewers  with  wyes.  1911 
Act.  Cert,  check  10%  payable  to  Town 
req.    Plans    on   file    in   office   of  clerk. 

LOS  ANGELES,  Cal.— Geo.  H.  Oswald 
366  E  58th  St.,  awarded  cont.  by  bd. 
pub.  wks.  at  $164,417.30  for  cem.  cone, 
pave.,  curb,  oil  and  roll,  etc.,  in  Preuss 
i;d.  and  Army  Ave.  Imp.  Dist. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
City  council,  J.  J.  Lynch,  clerk,  de- 
clares inten.  to  imp.  Park  Ave.,  bet. 
Delmas  Ave.  and  .S  P.  C.  R.R.  right  of 
way  and  portion  of  Gifford  Ave.  at 
Park  Ave.,  involv.  grade;  pave  with 
H4-in.  Warrenite-Bit.  surface  on  3-in. 
bituminous  cone,  base;  hyd.  cem.  cone, 
walks,  curbs  and  gutters;  6-in.  hyd. 
cem  cone,  allev  driveways;  7  hyd.  cone 
storm  water  inlets;  8-in.  vjt.  pipe 
drains;  10-in,  vit.  pipe  storm  drain;  br. 
manholes.  1911  Act  &  Bond  Act  1915. 
Protests   Jan.   19.    Wm.   Popp,   city   eng. 

WATTS,  Cal. — Geo.  H.  Oswald,  366  E 
58th  St.,  awarded  cont.  at  $37,338  to 
imp  Villa  St.,  Diller  St..  Christian  St., 
Albert  St.,  involv.  5-in.  cone.  pave, 
with  2-in.  asph.  surf.  25c  sq.  ft.,  6-in. 
cone,  pave  22c  sq.  ft.,  4-in.  cone,  base 
with  2-in.  asph.  cone,  surf  22.5c  sq.  ft., 
curb  at  55c  ft.,  walk  18c  sq.  ft. 

GLENDALE,  Cal. — John  W.  Hender- 
son, 120  S  Glendale  Ave.,  awarded  cont. 
bv  city  at  $19,957.09  to  imp.  Verd 
Oaks  Dr.,  Verdugo  Rd.,  Plumas  St., 
Cherokee  Lane,  Oceola  St.  and  other 
sts.,  involv.  mac.  pave.,  curb,  walks, 
etc. 

OAKLAND,  Cal. — Until  Jan.  15,  11:30 
a.  m.,  bids  will  be  rec.  by  E.  K.  Stur- 
gis,  city  clerk,  to  imp.  portions  of 
Watts  St..  involv.  grade  and  pave; 
const,  curbs  and  gutters.  1911  Act.  Cert 
check  lOar^  payable  to  city  req.  Plans 
on  file  in  office  of  clerk.  W.  W.  Har- 
mon,   city    engineer. 

EL  SEGUNDO,  Cal.— Vido  Kovace- 
vich  1553  Loma  Ave.,  Long  Beach, 
sub  low  bid  to  city  at  $19,593  to  imp. 
Virginia  St.,  bet.  Mariposa  Ave.  and  n 
city  limits,  and  portions  of. other  sts.; 
1911  and  1915  acts.  R.  T.  Hutchins.  city 
cngr  The  work  involv.  3968  cu.  yds. 
erade  at  $180n  (lump  sum),  69,384  sq. 
ft.  walk  15c  ft.,  18.047  ft.  curb  40c  ft., 
166    ft.    retain,    wall    $1   ft. 

LOS  ANGELES,  Cal.— F.  L.  Dunagan, 
233  W.  88th  PI.,  awarded  cont.  by  Bd. 
Pub  Wks.  at  $132,000  for  sewer  in 
Central  Ave.,  bet.  Florence  and  Man- 
chester Aves,  Engineer's  est.,  $187,- 
646.81.  

STOCKTON,  San  Joaquin  Co.,  Cal. — 
County  supervisors  petitioned  to  gravel 
Sanguinetti  lane,  leading  off  from 
Cherokee  lane.  Referred  to  County 
Surveyor  F.   E.   Quail  for  report. 

STOCKTON.  San  Joaquin  Co.,  Cal. — 
Freeman  &  Whiting,  Redwood  City,  at 
$11,649  awarded  contract  to  imp.  Mid- 
dle Ave.  in  Sumner  Home  Tract.  Other 
bids  were:  C.  W.  Wood,  $12,158;  I.  H. 
Cupps,  $12,175;  Irey  &  Holden,  $12,582; 
Will  Moreing,   $12,931. 

PASADENA,  Cal. — Until  10  A.  M., 
Jan.  13,  bids  will  be  rec.  by  city  to 
imp.  Palisade  St.  bet.  Lincoln  and 
Forest  Aves.:  Grade,  oil  mac.  pave., 
curb,  walks,  gutter;  1911  act.  W.  C. 
Earle,  city  engineer.  Bessie  Cham- 
berlain,   city   clerk. 

SANTA  BARBARA,  Cal— City  council 
plans  5-in.  cone,  pave  with  IH-in. 
wearing  surf,  on  West  Carrillo  St.,  bet. 
De  La  Vina  and  San  Andres  St. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
County  Supervisors  reject  bids  rec. 
July  14,  1924,  to  imp.  Prospect  road 
and  County  Surveyor  Robt.  Chandler 
Instructed  to  proceed  with  the  work  by 
day   labor. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
W.  A.  Dontanville,  Salinas,  at  $19,965 
submits  low  bid  to  supervisors  to  imp. 
Watsonville  road  in  Supervisor  Dis- 
trict No.  1.  Other  bids:  San  Jose 
Paving  Co.,  $23,598;  Blumenkranz  & 
Vernon,  $22,250;  Surveyors  estimate, 
$18,225.     Taken   under  advisement. 


OAKL.\ND,  Cal.— City  council,  E.  K. 
Sturgis,  clerk,  declares  inten.  to  const, 
sewer,  lampholes  and  wye  branches  In 
Virginia  Ave.,  from  Monticeto  Ave. 
northwesterly.  1911  Act.  Protests  Jan. 
22.    W.    W.    Harmon,   city   engineer. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
City  council,  J.  J.  Lynch,  clerk,  de- 
clares inten.  to  imp.  Royal  St.,  betw. 
Auzerais  Ave.  and  San  Carlos  St.,  in- 
volving grading:  pave  with  IH-in. 
Warrenite-Bit.  surface  on  3-in.  bitu- 
minous base;  hyd.  cem.  cone.  curbs, 
gutters  and  walks.  1911  Act  and  Bond 
Act  1915.  Protests  Jan.  26.  Wm.  Popp, 
city   engineer. 


OAKLAND,  Cal. — City  council,  E.  K. 
J-turgis,  clerk,  declares  inten.  to  imp. 
Knowland  Ave.  n.e.  of  Virginia  Ave. 
and  portion  of  Virginia  Ave.  adjacent 
to  Knowland  Ave.,  involv.  grading; 
const,  curbs,  gutters  and  walks;  pave; 
sewers.  1911  Act.  Protests  Jan.  29.  W. 
W.    Harmon,   city  engineer. 


SA."^  JOSE.  Santa  Clara  Co.,  Cal. — 
City  council,  J.  J.  Lynch,  clerk,  declares 
inten.  to  imp.  San  Augustine  St.,  bet. 
San  Pedro  and  Autumn  Sts.,  involving 
grading;  pave  with  l^^-in.  Warrenite- 
Bit.  surface  on  3-in.  bituminous  base; 
hyd.  cem.  cone,  curb,  gutters  &  walks, 
hyd.  cem.  cone,  storm  water  inlets;  8- 
in.  vit.  pipe  drains.  1911  Act  &  Bond 
Act  1915.  Protests  Jan.  26.  Wm.  Popp, 
city   engineer. 

FRESNO,  Fresno  Co.,  Cal.— Thomp- 
son Bros.,  Divisadero  and  G  Sts..  Fres- 
no, awarded  cont.  by  council  to  imp. 
(24-D)  Wilson  Ave.,  bet.  Weldon  and 
Vales  Aves.,  involv.  grading,  $.039  sq. 
ft;  asph.  pave,  $.199  sq.  ft.;  cone,  gut- 
ters, $.35  sq.  ft.;  cone,  walks,  $.155  sq, 
ft.;  cone,  driveway  approaches,  $.25  sq. 
ft;   cone,  curbs.   $.55   lin.  ft. 


LOS  ANGELES.  Cal.— Geo.  R.  Curtis 
Pav.  Co.,  2440  E  26th  St..  awarded  cont. 
by  supervisors  for  work  under  County 
Imp.  act  as  follows:  No.  125,  Flower 
St..  bet.  s  boundary  of  Inglewood  and 
Hardy  St.  at  $17,657.54;  No.  229,  lOSth 
St.,  bet.  Main  St.  and  e  boundary  of 
Los  Angeles,  excl.  Moneta  Ave.,  at  $35,- 
S37.80;  No.  176.  94th  St..  bet.  Main  St. 
and    Moneta  Ave.   at   $12,727.63. 


SAN  DIEGO,  Cal. — Geo.  R.  Daley  4430 
Boundary  St.,  sub.  low  bid  to  city  Dec. 
29  at  $26,050  to  imp.  Ibis,  Ingalls  and 
four  other  sts..  involv.  38.391.4  sq.  ft. 
IVi-in.  asph.  cone.  pave,  on  4-in.  cone, 
base  20.9c  ft.,  96,974  sq.  ft.  lV4-in.  asph. 
cone.  pave,  on  2  H -in.  asph.  cone,  base 
16.7c  ft.,  1334.65  ft.  curb  67c  ft.,  2114.6 
sq.  ft.  walk  23e  ft.,  4  6-in.  cem.  sewer 
laterals  $38.50  ea..  7  4-in.  cem.  sewer 
laterals   $32.50  ea.,  miscellaneous  $70. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal 
—  Until  Jan.  19,  7:30  p.  m.,  bids  will  be 
lec.  by  W.  A.  Price,  city  clerk,  to  imp. 
lU-10;  portions  of  Hudson  and  Grand 
Sts.,  involv.  const,  of  6-in.  vit.  pipe 
sewers  with  wyes;  br.  manholes;  lamp- 
holes;  4-in.  vil.  pipe  lateral  sewers. 
1911  Act.  Cert,  check  10%  payable  to 
town  req.  Plans  on  file  in  office  of 
clerk. 


OAKLAND,  Cal.— Until  Jan.  15,  11:30 
a.  m.,  bids  will  be  rec.  by  E.  K.  Sturgia, 
city  clerk,  to  imp.  Orral  St.,  bet.  69lh 
11.  and  7  0th  Ave.,  involv.  grade  and 
liuve;  curbs  and  gutters;  wood  culvert, 
li'll  Act.  Cert,  check  10%  payable  to 
city  leq.  Pians  on  file  in  office  of 
clerk.  \V.  W.  Harmon,  city  engineer. 

LA  VERNE-CLAREMONT,  Cal.  — 
Until  12  m.  Jan.  26,  bids  will  be  rec. 
by  city  for  const,  of  main  outfall 
sewer  compl.  for  cities  of  La  Verne  and 
Llaremont,  involv.  118S  ft.  10-in.,  15,- 
034  ft.  12-in.,  3636  ft.  15-in.  sewer  pipe; 
46  std.  m.h.,  5  std.  drop  m.h.  Alternate 
l-ids  will  be  take  non  vit.  and  cone. 
pipe.  Plans  and  spec,  may  be  obtained 
irom  the  engrs..  Black  &  Veatch  (Alva 
J.  Smith,  l^cal  renr«sentative),  617 
Ptrguson  Bldg.,  Los  Angeles,  upon  de- 


RIPON,  San  Joaquin  Co.,  Cal. — Until 
Jan.  22,  8  p.  m.,  bids  will  be  rec.  by  C. 
B.  Tawney,  secy.  Ripon  Sanitary  Dist., 
to  const,  sewer  system,  involv.  6910  lin. 
ft.  8-in.,  68b0  lin.  ft.  10-in.,  650  lin.  ft. 
12-in.,  3190  lin.  ft.  15-in.,  vitrified  or 
concrete  pipe;  Imhoff  tank  and  raw 
irrigation;  c.i.  and  wrought  iron  pipe. 
Plans  obtainable  from  J.  S.  Bates,  en- 
gineer,  Rowell   Bldg.,   Fresno. 


VENICE,  Cal. — W.  F.  Crawford,  Ven- 
ice, sub.  low  bid  to  imp.  Venice  Blvd., 
bet.  lenmar  Ave.  and  Lincoln  Blvd., 
involv.  16,000  sq.  ft.  6-in.  cone,  pave, 
19.95c  ft.,  grade  1.9c  sq.  ft.,  walk  21c 
sq.    ft.,   curb    64c  ft. 


SHASTA  COUNTY,  Calif.  —  Edwards 
Bros.,  Pacific  Mutual  Bldg.,  Los  Ange- 
les, awarded  cont.  by  State  Highway 
Commission  at  $400,905  (coram,  to  fur. 
corru.  metal  pipe-,  to  grade  and  sur- 
face with  crushed  gravel  or  stone  10.8 
mi.  in  Shasta  county  bet.  Halfway 
Creek  and  Dog  Creek,  involv.  310,000 
cu.  yds.  roadway  excavation  without 
ulassification;  990,000  sta.  yds.  overhaul 
.Station  613  to  Station  275);  6000  cu. 
yds.  structure  excavation  without 
classification;  31,800  tons  crushed 
gravel  or  stone  surface;  1230  cu.  yds. 
class  A  cem.  cone,  (structures)  ;  675  cu. 
yds.  class  C  cem.  cone,  (incasing  pipe 
culverts);  860  cwt  bar  reinforcing 
steel  in  place  (structures);  100  cu.  yds. 
dry  rubble  (retaining  walls);  1200  lin. 
ft.  12-in.,  SOO  lin.  ft.  IS-in.  and  500  lin. 
ft.  24-in.  corru.  metal  pipe;  2000  lin. 
ft.  corru.  metal  pipe  (clean  and  relay); 
J60  monuments;  1590  gal.  water  applied 
to  crushed  gravel  or  stone  surface. 
Engineer's   estimate   $372,630. 


OAKL.-VND,  Cal.— City  council,  E.  K. 
Siurgis,  clerk,  declares  inten.  to  imp. 
portion  of  Montgomery  St.,  from  Math- 
er St.  northwest  involv.  grading  and 
paving;  const,  curbs  and  gutters.  1911 
Act.  Protests  Jan.  22.  W.  W.  Harmon, 
city  engineer. 


Contractors  Machine  Works 


We  Specialize  in  rebuilding  and  repairing  contractors'  equipment. 
We   build   rock  bunkers,   elevators   and   conveyors,   portable   pumping 

plants,  hoist  and  rock  crushers. 
Let  us  give  you  an  estimate  on  your  work. 
We  buy  and  sell  used  equipment. 


CREAR  &  BATES 


3S  Stanford 


San  Franciseo 


Phone  Kearny  1886 
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SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
City  council,  J.  J.  Lynch,  clerk,  declares 
inten.  to  imp,  Julian  St.,  bet.  city  lim- 
its west  to  Stockton  Ave.,  involving 
grading;  pave  vi^ith  IV^-ln.  Warrenite 
Bit.  surface  on  3-in.  bituminous  base: 
hyd.  cem.  cone,  curbs,  gutters  and 
walks;  2  br.  manholes;  3  hyd.  cem. 
cone,  storm  water  inlets;  8-in.  vlt.  pipe 
drains.  1911  Act  &  Bond  Act  1915.  Pro- 
tests Jan.   26.  Wm.   Popp,  city  eng. 


SAN  FRANCISCO— Raisch  Imp.  Co., 
46  Kearny  St.,  at  .$15,916.61  submits 
low  bid  to  Bd.  Pub.  Wks.  to  imp.  Sad- 
owa  St.  bet.  Capitol  anil  Orizaba  Aves., 
involv.  (a)  2000  cu.  yds.  cut,  $1.35  cu. 
yd;  (b)  2016  lin.  ft.  oonc.  curb.  $1.09 
lin.    ft;    (c)    4    br.    catchhasins.    $40    ea; 

(d)  72   lin.   ft.   10-in.   culvert,    $2   lin.    ft; 

(e)  416  s.  ft.  art.  stone  walks.  $.1S  sq. 
tt;  (t)  3S,068  sq.  ft.  asph.  cone,  pave- 
ment,  $.269    sq.   ft.      Other  bids: 

Jas.  M.  Smith,  (a)  $1.25;  (b)  $1:  (c) 
$135;  (d)  $2;  fe)  $.20;  (f)  $.285,  Total 
$16,132.50. 

City  Const.  Co.,  (a)  $1.25:  (b)  $1;  (c) 
$110;  fd)  $.75;  (e)  $.18;  (f)  $.29,  Total 
$16,196.60. 

Fay  Imp.  Co.,  (a)  $1.58;  (b)  $1;  (c) 
$140:  (d)  $2.40;  (e)  $.194;  (f)  $.264, 
Total   $16,489.02. 


SAN  FRANCISCO— E.  .1.  Treacy,  Call 
Bldg.,  at  $14,748.78  submits  low  bid 
to  Bd.  Pub.  Wks.  to  imp.  Sagamore  Ave. 
bet.    Capitol    and    Orizaba    Sts.,    involv. 

(a)  202S    lin.    ft.    cone,    curb,    $1   lin.    ft; 

(b)  3  br.  catchhasins,  $150  ea;  (c)  90 
lin.  ft.  10-in.  culvert,  $2.50  lin.  ft:  (d) 
554  sq.  ft.  art.  stone  walks,  $.18  sq. 
ft;  (e)  37,924  sq.  ft.  asph.  cone,  pave- 
ment,  $.315.     Other  bids: 

Raisch   Imp.   Co.,    (a)    $1.09;    (b)    $140; 

(c)  2;  (d)  $.18;  (e)  $.313.  Total  $14,- 
780.45. 

Jas.  M.  Smith,  (a)  $1.10:  (b)  $150; 
(c)  $2;  (d)  $.20;  fc)  $.318,  Total  $15.- 
031.43. 


K.\X  FRANCISCO- Jas.  M.  Smith.  715 
Oci  an  Ave.,  at  $13,202  submits  low  bid 
to  Bd.  Pub.  Wks.  to  imp.  Southern 
Heights  -■Vve.  bet.  Rhode  Island  and 
Carolina  Sts.,  involv.  (a)  10,860  cu.  yds. 
cut,  $.74  cu.  yd;  (h)  27  cu.  yds.  "A" 
cone,  walls,  $28  cu.  yd:  (c)  130  cu. 
yds.  "B"  cone,  walls.  $25  cu.  yd;  (d) 
3400  lbs.  rein,  steel  $.045  lb;  (e)  2  br. 
manholes,  $125  ea;  (f)  3  br.  catchhas- 
ins, $125  ea:  (g)  inn  lin.  ft.  10-in.  cul- 
vert, $1,80  lin.  ft:  (h  )  144  lin.  ft.  board 
fence,   $1.40   lin.   ft.      Other  bids: 

J.  P.  Holland,  (a)  $.71;  (b)  $.35;  (c) 
$25;  (d)  $.05;  (e)  $130:  (f)  $130;  (g) 
$2:    (h)   $2;     Total   $13,213.60. 

E.  J.  Treacy.  (a)  $.fl0:  (b)  $37.50;  (c) 
$16.15;  (d)  $.05:  (e)  .?110;  (f)  $90;  (g) 
$1.75:    (h)    $2.      Total    $14,009. 

Schultz  Const.  Co.,  fa)  $1;  (b)  $47.- 
55;  (c)  $18.80;  (d)  $.06;  (e)  $100;  (f) 
$120:  (g)  $1.75;  (h)  $2.  Total  $15.- 
814.85. 


T>OS  ANGELES.  Cal.— Griffith  Co., 
502  L.  A.  Ry.  Bldg.,  sub.  low  bid  to 
county  at  $42,600  to  imp.  Hunt's  Cross- 
ing Rd.,  bet.  Perry  Rd.  and  College 
Ave.,  under  R.  D.  I.  No.  2S1,  involving 
4001  cu.  yds.  excav..  18.134  sq.  yds.  2- 
in.  Willite  top.  17,271  sq.  yds.  3-in. 
asph.  cone,  base,  15,544  lin.  ft.  should., 
18,134    sq.    yds.    5-in.    disint.    gran.    base. 
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SAN  FRANCISCO— J.  M.  Smith,  715 
Ocean  Ave.,  at  $8642  submits  low  bid 
to  Bd.  Pub.  Wks.  to  imp.  Beverly  St. 
bet.  HoUoway  and  Garfield,  involv.  (a) 
1700  cu.  yds.  cut,  $1.25  cu.  yd;  (b)  1330 
lin.  ft.  cone,  curb,  $1  lin.  ft;  (c)  19,- 
950  sq.  ft.  asph.  cone,  pavement,  $.26  sq. 
ft.     Other  bids: 

Municipal  Const.  Co.,  (a)  $1.10;  (b) 
$1;    (c)    $.284.      Total    $8865.80. 

Raisch  Imp.  Co.,  (a)  $1.35;  (b)  $1.09; 
(c)    $.273.      Total    $9191.05. 

City  Const.  Co.,  (a)  $1.25;  (b)  $1; 
(c)   $.29.     Total  $9240.50. 

Fay  Imp.  Co.,  (a)  $.158;  (b)  $1;  (c) 
$.254.      Total    $9983.30. 


SAN  FRANCISCO— Board  of  Public 
Works  completes  spec,  to  imp.  cross- 
ing of  Cabrillo  and  30th  Ave.,  involv. 
1000  cu.  yds.  fill;  94  lin.  ft.  cone,  curb; 
660  sq.  ft.  art.  stone  walks;  75  lin.  ft. 
8-in.  and  40  lin.  tt.  12-in.  ironstone  pipe 
sewer;  1  br.  manhole:  3  br.  catchhasins: 
105  lin.  ft.  10-in.  ironstone  pipe  culvert; 
4893   sq.   ft.   asph.   cone,  pavement. 

BURBANK,  Cal.— Until  7:30  P.  M., 
Jan.  27th,  bids  will  be  rec.  by  city  to 
imp.  Magnolia  Ave,,  bet.  San  Ftrnando 
Blvd.  and  So.  Pac.  right-of-way;  curbs, 
walks,  concr.  pave.,  ornam.  street 
lights.  Cert.  chk.  or  bond  10%.  F.  S. 
Webster,  city  clerk. 


LOS  ANGELES,  Cal. — Wells  &  Bres- 
sler,  3,  California  Bank  Bldg.,  Santa 
Ana,  sub.  low  bid  to  Bd.  Pub  Wks.  to 
imp.  South  Park  Ave.,  bet.  Slauson  and 
$8500;  385,418  sq.  ft.  concr.  pave.,  19c; 
151,476  sq.  ft.  oil  and  roll,  6c:  8786  ft, 
curb,  55c;  33,538  sq.  ft.  walk,  20c;  concr. 
culv.  $1;  13,359  sq.  ft.  remod.  oil  surf.. 
lOcs;  440  sq.  ft.  bitum.  base  pave.,  15c; 
90   sq.    ft.    concr.   gut.,    30c. 


SAN  FRANCISCO— Board  of  Public 
Works  completes  spec,  to  imp.  Quesada 
Ave.,  bet.  Ingalls  and  Hawes  Aves.,  in- 
cluding crossing  of  Hawes  Ave.,  involv. 
532  lin.  ft.  cone,  curb;  660  sq.  ft.  art. 
stone  walks:  40  lin.  ft.  8-in.  ironstone 
pipe  sewer;  3  brick  catchhasins;  90  lin. 
ft.  10-in.  ironstone  pipe  culvert;  20,- 
350  sq.  ft.  asph.  cone,  pavement;  est. 
cost,   $7450. 


RIVERSIDE,  Cal. — Until  9:  30  A.  M.. 
Jan.  20,  bids  will  be  rec.  to  imp.  Mar- 
mion  Way  bet.  Palm  Ave.  to  W  Mar- 
mion  Way  and  portions  of  other  Sts.; 
comb,  curb  and  gut.  walk,  C.  I.  water 
pines,  fire  hydrants,  concr.  drain  pipes; 
1911   act. 

Bids  until  Jan.  25  to  imp.  10th  St., 
bet.  Park  Ave.  and  lot  30.  Blk  14. 
White's  Add.,  and  also  in  other  parts; 
Walli,  gut.,  comb,  curb  and  gut.;  1911 
act.     C.   B.   Burns,   city   clerk. 


SANTA  BARBARA.  Cal.— Until  5  P. 
M.,  Jan.  15,  bids  will  be  rec.  to  imp.  5th 
St..  bet.  Almar  Ave.  and  Castillo  St. 
and  portions  of  other  Sts.;  5-in.  concr. 
pave,  with  li,4-in.  asph.  concr.  surf., 
gut.,  curb,  comb,  curb  and  gut.,  cross- 
gut.,  driveways,  6-in.  vit.  main  sewers, 
6-in.  vit.  stub  sewers,  4-in.  hse.  sewers: 
1911  act.  S.  B.  Taggart.  city  clerk. 
Geo.    D.    Morrison,    city   engineer. 


SAN  FRANCISCO— Board  of  Public 
Works  completes  spec,  to  imp.  Julius 
St.,  bet.  Lombard  and  Whiting  Sts., 
involv.  275  lin.  tt.  cone,  curb;  785  sq. 
ft.  art.  stone  walks:  1325  sq.  ft.  cone, 
pavement;  cone,  steps,  cone,  wall,  etc. 
Est.   cost,   $1250. 
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SAN  LUIS  OBISPO,  Cal.— City  Eng 
Moore,  on  petition  of  property  owners 
instructed  to  prepare  plans  to  pave 
with  6-in.  cone.;  const,  cone,  curbs  and 
gutters,  Mill  St.,  Iiet.  Osos  and  Ida 
bts.;  work  under  1911  Act  and  Bond 
Act  1915.  Plans  also  ordered  to  pave 
i?^^'*''u^'^"'*'"^.  ^'■'  ''«'•  Nipomo  and 
^,ifi"^,^  ^■^■'  ■^"i*  ^-'"'  hyd.  cone,  base 
with  2%-in.  surface. 


.  GLENDORA,  Cal.— Council  declares 
inten.  to  imp.  Whitcomb  Ave.  bet  Ver- 
"i°",^^"'*  Pasadena  Aves.,  and  po'rtions 
of  Minnesota,  Bennett,  and  Wabash 
^^P--„^:'"-  °"  ™ac.  pave.,  walk,  curb 
^  I  •'  ,„',",■  <=°"<"".  pave.,  reinf,  concr. 
culv.;   1911  act.     Fred  Long,  city  clerk! 

96^'hM?-'-'^-T;  Ariz.-Until  2  p.  m.,  Jan. 
den,     fL  f'i  b^'./ec-   ^y  state  highway 

?  fiVq9  "^"'-"^  highway,  involv.  approx. 
116,592  cu.  yds.  rdwy.  excav.,  46,468  cu. 
>ds.  rdwy.  borrow.  2200  cu.  yds.  struc 
excav  600  cu.  yds.  ditches  and  chan- 
nel   changes,    2000    sta.    yds.    overhaul 

I",*'*"^."..^'^-  y<*s-  ^"''f-  overhaul,  750  cu 
1890  CU.  yds.  cem.  rubljle  masonrv,  2600 
tt.  cem.  pipe  (various  sizes),  77,000  lbs 
re.nt.  steel.  5000  ft.  guard  fence  and 
other  incidental  items.  Cert,  check  6%. 
statTengr"  '"''""^"'  «5.  W.  C.  Lefebvre, 

SAN    LUIS    OBISPO~CaI.— City    Eng. 

H?pT«f°";'""*'a  "P^'=-  f"'-  Beebee  and 
rtign  fat.  Sturm  dram;  est.  cost  $3985. 

HUNTINGTON  BEACH,  Cal.— Council 

St  ."n^f  n"'""-  \°  '"'?■  '"»  St.,  bet.  Main 
bt  and  Ocean  Ave.,  involv  IVi-in  To- 
peka  surf,  on  3i^-in.  asph.  cone.  base, 
ornam. 


walks,    curbs,    corru.   iron    culv 
lights    (23    posts);      1911 
■\\'r:ght,   city  clerk. 


W. 


„n5t^,^.^:?J  Fjf"""  Co.,,  Cal.-Board  of 


?r''e1,'?re'''nHn/"^'""'^['     i"«ti-ucted     to 
blocks         ^  •    '"^'"'ves      approx.    15 


RICHMOND,  Contra  Costa  Co.,  Cal.— 
City  council  petitioned  to  pave  lOth  St 
Rt';.!f,"'^.  ^^  Oakland  branch  r.r  an5 
Bairett  Ave.  and  from  Pennsylvan  a 
to  Lucas  Ave.  E.  A.  Hoffman    city  tng 


SEAL  BEACH,  Cal.-Griffith  Co.,  502 
^onf-  ?3'-  ^}^^-  ^r  A"&eles,  awarded 
r?i^  ^/  ''"^.  ^'  133.360  to  imp.  5th, 
Central'*  f"""""  1'  '"''  *th  Sts.,  and 
wl?.,  ^  y*-'  '"volv.  5-in.  cone.  pave. 
with    Topeka  surf.,   curb,   etc. 

in.tn"*'^'^^^'^'  Cal.-Council  declares 
mten.  to  imp.  under  1911  act- 
Primrose  Ave.,  bet.  Main  and  Poplar 
cnnV.  „''  ""  portion  of  Poplar  St;  aSph. 
walks  ^  ■  °^™-  <=°"<=-  curbs,  gut., 
i.o^'V""''  ^V-'''^  .Benito  and  Marguer- 
gut.f  waik  -■  -^^^^^  '"'"''■  P^"^'  '='"■''«• 
chani..  4-ii 
pipes. 

•,nri''p.rt'^l''*^i/'^^'    2'    ^"S'-    •'«»•    Main 
and   Cedar  Sts.;   asph.   cone.   pave. 


pave,  curbs, 
pipe,   m.    h.,   jet. 


wye    branches.    4'-in.''  soil 


Auto    Supplies 

— at  Cut  Rote 


EVERYTHING    FOR    YOUR    MACHINE 


Zimmerlin  Bros.  Co. 


3190  MISSION  ST. 


Established    1907 

24  VAN  NESS  AVENUE 


Junction    Vale 


Phone   Mnrkrt  KDZA 


Nenr  Mnrket 


RICHMOND,  Contra  Costa  Co.,  Cal.— 

«n  -'Tis  cn^'''"^^  .  C"'.  Richmond,  at 
*11(. 648.60  submits  low  bid  to  city 
council  to  imp.  Macdonald  Ave.,  bet 
-3rd  and  San  Pablo  Ave.,  involv  10  500 
<■"■  yds-  cut;  1300  cu.  yds.  fill;  218.94 
•?5'-..''-  '*,■"'"-  asph.  cone,  base  with  2-in. 
•National  surface;  57,664  sn.  ft.  cem. 
walks;  35.799  sq.  ft.  cone,  gutter;  11.501 
,',"x/'-  '^""''-  curb:  896  lin.  ft.  curb  bar; 
■il.94:i  sq  ft.  8-in.  Richmond  standard 
oil  tiiacadam;  5423  lin.  ft.  open  drain; 
.t6  lin.  ft.  24-in.  culvert  to  he  recon- 
.Mructed:  100  lin.  ft.  24-in.  culvert  to  he 
n-I.-iid;  42  lin.  ft.  12-in.  and  5  lin.  tt. 
.4-in  corru  iron  culvert;  1  catchbasln: 
.  curb  inlets:  230  lin.  ft.  6-ln.  vit.  pipe, 
Ir.,  ^'^*'^Pj  ■^-y"  branches;  1  lamphole, 
other  bidp:  Downer  and  Mcro,  $122,- 
385.73;  Municipal  Improvement  Co.. 
S12.-!. 915.56;  United  Construction  Co.! 
SI  2.1,007.01.  Referred  to  City  Eng.  E.  A. 
Hoffman,   for  report. 
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HUNTINGTON  PARK,  Cal. — Gibbins 
&  Rcedd  Co.,  905  S  Olive  St..  Los  Ange- 
les, sub.  low  bid  to  city  at  $23,386  to 
imp.  Santa  Ana  St.  involv.  116.927  sq. 
ft.   6-in.  cone,  pave  20c  sq.  ft. 


OROVILLE.  Butte  Co.,  Cal. — County 
Engineer  Harry  H.  Hume  instructed 
to  make  surveys  for  Pentz,  Magalia 
and  Nelson  Bar  roads. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— San 
Jose  Paving  Co.,  San  Carlos  and  Du- 
pont  Sts.,  San  Jose,  awarded  cont.  by 
council  to  imp.  vvalnut  St.,  bet.  San 
Carlos  and  Lakehouse  Ave.,  mvolv. 
grade  and  pave  with  lV4-in.  Warrenite 
Bit.  surface  on  3-in.  bitum.  cone,  base; 
hyd.   cem.   cone,   walks. 


SANTA  ANA,  Cal.— Griffith  Co.,  502 
L.  A.  Ry.  BIdg.,  Los  Angeles,  awarded 
cont.  by  city  at  $41,900  to  Imp.  Orange 
Ave.,  bet.  McFadden  and  E.  Edinger 
Sts.,  and  portions  of  Cypress  Ave.,  In- 
volv. 110,328  sq.  ft.  5-in.  cone.  pave. 
17.3c  sq.  ft.,  110.954  sq.  ft.  6-in.  cone, 
pave.  19.6c  sq.  ft.,  16  ft.  curb  50c  ft., 
2350  ft.   4-in.   hse.   sewers   45c  ft. 


SANTA  ANA,  Cal.— Olivarri  Contr. 
Co.,  107 'S  Main  St.,  Santa  Ana,  sub. 
low  bid  to  city  at  $15,360  for  sewer  in 
Myrtle  St.,  bet.  Artesia  and  Daisy  Sts., 
involv.  5530  ft.  6-in.  pipe  80c  ft.,  8-in. 
il7c  ft.,  659  ft.  10-in.  $1.30  ft.,  1543  ft. 
12-ln.  $1.75  ft.,  29  m.  h.  $80  ea..  6  ft. 
$135  ea.,  2  1.  h.,  $120  ea.,  1283  ft.  remov. 
old   sewer  50c  ft. 


FRESNO,  Fresno  Co..  Cal.  —  County 
supervisors.  D.  M.  Barnwell,  clerk,  will 
ask  bids  about  Feb.  1  to  imp.  portions 
of  South  5th  St.;  Oearhart,  Orange  and 
Hamilton  Aves.,  in  Rd.  Dist.  Imp.  No. 
11.  involv.  gradinp:;  const,  cem.  cone, 
curbs  and  w^alks;  install  drainage 
ways.  Work  under  Rd.  Dist.  Imp.  Act 
1907.  Dan  W.  Chamberlain,  engineer, 
1929  Mariposa  St.,  Fresno. 


faANTA  MONICA.  Cal.— Council  de- 
clares inten.  to  const.  8-in.  to  10-in. 
vit.  pipe  sewer  in  Georgina  Ave.,  bet 
3lEt  and  26th  Sts.,  and  portions  of 
other  sts.;  1911  act.  Howard  B.  Carter, 
city  engr. 


TORRANCE,  Cal.— Dunkle  &  Phillips 
208  San  Fernando  Bldg..  Los  Angeles, 
awarded  cont.  by  city  at  $41,825  to  imp. 
various  alleys  in  the  Torrance  Tr.,  in- 
volving grade  75c  cu.  yd.,  4-in.  vit. 
side  sewers  with  extensions  $8.25  ea.. 
3-in.  asph.  cone,  pave  with  1-in.  Willite 
surf.   20.7c   sq.  ft. 


LONG  BEACH,  Cal.— Until  9:30  a.  m., 
Jan.  13  bids  will  be  rec.  to  imp.  Coro- 
nado  Ave.,  bet.  4th  and  2nd  Sts.  and 
portion  of  Vista  St.;  curb,  walk,  gut., 
B-in.  cone.  pave,  with  bitum.  protec. 
coat,  corru.  iron  pipe  and  cone,  culv., 
m.  h.  frames,  covers,  etc.;  1911  act.  H. 
C.  Waughop,  city  clerk.  R.  D.  Van  Al- 
stine,  city  engr. 


HANFORD,  Kings  Co.,  Cal. — A.  J. 
Crocker  Co..  58  2nd  St.,  San  Francisco, 
at  $53,728.25  awarded  cont.  by  super- 
visors to  const.  3 14 -mi.  of  asph.  cone, 
highway  to  connect  paved  highways 
in  Riverbend  section  to  Kingsburg 
lateral;  and  21^ -mi.  connection  from  D 
St.  Lemoore  to  state  highway.  Unit  bid 
for  grading  is  $.80  cu.  yd.;  pavement 
$.11   sq.  ft. 


VENICE,  Cal.— Until  8  p.  m.,  Jan.  13 
bids  will  be  rec.  to  imp.  Amoroso  Ct., 
bet.  Oakwood  Ave.  and  Lincoln  Blvd.. 
5-in.  cone,  pave.,  curb,  alter  m.  h.; 
1911  act.  H.  D.  Chapman,  city  engr.  T. 
H.  Hanna,  city  clerk. 


WOODLAND,  Yolo  Co.,  Cal.— Super- 
visors authorize  purchase  of  rights  of 
way  to  link  up  Winters-Madison  unit 
of  county  highway  system  with  Madi- 
son-Esparto pavement.  Asa  G.  Proctor, 
county  surveyor. 


SAN  MATEO,  San  Mateo  Co.,  Cal. — 
Until  Jan.  19,  bids  will  be  rec.  by  E.  W. 
Foster,  city  clerk,  (24-7)  to  imp.  of 
Edgewood  and  Glendale  Rds.,  involv. 
const,  hyd.  cem.  cone,  curb;  pave  with 
I'/^-in.  asph.  surface  on  4-in.  hyd.  cem. 
cone,  base;  br.  manholes;  6-in.  vit.  pipe 
main  sewer;  vit.  pipe  lateral  sewers; 
cone,  catchbasins;  10-in.  hyd.  cem.  cone. 
pipe  storm  drain,  etc.,  1911  Act  and 
Bond  Act  1915.  Plans  on  file  in  office 
of  clerk.  I 


Barber    Greene   Model    42    Loader 


other  Prominent 
Users  Are 

Pratt  Building 
Materials  Co. 

North    Beach   Auto 
Hauling  Co. 

Arthur   Hess 

Oakland   Paving   Co. 

California    Highway 
Commission 

Bates  and  Borland 

And  20  others 
All  Satisfied 


Sililey  Grading  &  Teaming  Co. 


SxMITH-BOOTH-USHER  CO. 


Direct  Factory  Representatives  and   DistrlbutorB 
60-60  FBEM03(T  ST. 


Sntter  Vii 


San  PraneUco 


LOS  ANGELES,  Cal.— City  Engr.  H. 
A.  Van  Norman  requests  city  council 
for  permission  to  proceed  with  repair 
nt  SIS.  in  San  Fernando  Valley  under 
*1.00o,00u  repair  work  fund.  San  Fer- 
nando Kd.,  Saugus  Ave.,  Lankershim 
l>iv<<.  and  chatsworth-Ze|lzah-Devon- 
shire-Canoga  Blvd.  are  among  the  pro- 
posed   repair   jobs. 


LOS  ANGELES,  Cal. — Board  of  Pub- 
lic Works  awards  following  conts.  to 
liriftith  Co.,  L.  A.  Railway  Bidg.,  to 
imp.  Bay  St.,  bet.  alley  w  of  Santa  Fe 
.\ve.  and  Wilson  St.  at  $26,002.85,  In- 
volv. cone,  pave.,  Warrenite  pave., 
storm    drain,   curb,   walk,   etc. 

Slausan  Ave.,  bet.  Wilton  PI.  and  8th 
Ave.,  at  $67,892.97.  involv.  cone,  pave, 
Warienite  ave,  curb,  walks,  cem.  hse. 
sewers,  etc. 


ALHAMBRA,  Cal.— Council  declares 
inten.  for  st.  work  under  1911  act  as 
follows: 

Primrose  Ave.,  bet.  Main  and  Poplar 
Sts.:  asph.  cone.  pave.,  curb,  gut.,  walk. 

Pac.  Elec.  Ry.  right  of  way  betw. 
Main  and  Cedar  Sts.;   asph.   cone.  pave. 

bhorb  St.,  bet.  Benitos  and  Marguer- 
ita  Aves.;  4-in.  asph.  cone,  pave.,  curb, 
gut.,  walks,  8-in.  vit.  sewers,  4-in.  hse. 
sewers,  f.   t.,  jet.  cham.,  m.  h.,  etc. 

M.  H.  Irvine,  city  engr.  R.  B.  Wal- 
lace, city  clerk. 

HUNTINGTON  PARK,  Cal.— Council 
declares  inten.  to  irr.p.  Rugby  Ave., 
bet.  Randolph  and  Florence  Aves.:  cem 
cone,  pave.;  1911  act.  Paul  E.  Kressly, 
city  engr.  H.  W.  Hellman  Bldg.,  Los 
Angeles. 


SANTA  ANA,  Cal. — Council  declares 
inten.  to  imp.  West  Fifth  St.,  betw. 
N.  Artesia  St.  and  P.  E.  Ry.  Involv.  7- 
in.  cem.  cone.  pave.,  curb,  reinf.  cone, 
extensions  to  culv.,  trench  excav.,  etc.: 
1911  and  1915  acts.  E.  L.  Vegely,  city 
clerk. 

SANTA  MONICA.  Cal.— City  Comm. 
John  A.  Morton  reports  that  Los  An- 
geles has  asked  $250,000  for  privilege 
of  connecting  Santa  Monica's  sewer 
system  with  L.  A.  outfall  at  Hyperion. 
He  is  reported  to  have  stated  that  the 
city  will  build  its  own  outfall  rather 
than  pay  such  an  amount. 


LOS  ANGELES,  Cal. — Approx.  quan. 
for  St.  work,  bids  for  which  will  be  rec. 
Jan.    19    (previously   noted),   are: 

County  Imp.  No.  149,  Inglewood  Ave., 
bet.  Pine  St.  and  Bellevue  Ave.,  involv. 
8508  cu.  yds.  excav.,  28,103  sq.  yds. 
shaping  roadbed,  10,311  ft.  curb,  10,- 
622  sq.  ft.  gut.,  49,520  sq.  ft.  walk,  28,- 
103  sq.  yds.  2-in.  Willite  surface,  28.- 
103  sq.  yds.  3-in.  Willite  pave.  Est. 
contro.    price,    $80,838.50. 

County  Imp.  No.  87,  Linden  St.,  bet. 
Myrtle  and  Hawthorne  Aves.,  Involv. 
1457  cu;  yds.  excav.,  3560  sq.  yds. 
shape,  1988  ft.  curb,  4384  sq.  ft.  gut., 
7899  sq.  ft.  walk,  3560  sq.  yds.  H4-ln. 
Natl,  wearing  surface,  3560  sq.  yds.  3% 
in.  asph.  concr.  base.  Est.  contr.  price, 
$12,225.60.      Previous    bids    rejected. 


REDLANDS,  Cal. — Council  declares 
inten  to  imp.  Orange  St.  and  Third  St. 
with  6-in.  asph.  pave.,  corr.  iron  culv.; 
Buena  Vista  St.,  Ohio  St.,  with  4-ia 
mac.  pave.,  and  Alta  St.,  sidewalks: 
liill    act.      C.    P.    Hook,    City    Clerk. 


PASADENA,  Cal. — Feb.  10  set  as  date 
for  election  to  vote  $850,000  bond 
ssue  to  imp.  streets  in  Linda  Vista 
Dist. 

LOS  ANGELES,  lal. — Awards  by  Bd. 
Pub.  Wks.  for  street  work  follows: 

Alpine  St.,  bet.  N.  Broadway  and 
Figueroa  St.,  to  Warren  Constr.  Co., 
2221   E.  25th  St.,  at  $58,740.46. 

Vermont  Ave.,  bet.  Manchester  Ave. 
and  165th  St.,  to  Geo.  H.  Oswald,  366 
R.   58th   St.,   at   $380,843.52. 


0.\KL.\ND,  Cal. — Bates  and  Borland, 
Oakland  Bank  Bldg.,  Oakland,  award- 
ed cont.  by  council  to  imp.  8th  St., 
bet.  Peralta  and  Pine  .Sts.,  involving 
grading,  $.07  sq.  ft.;  cone,  curb,  $.80 
lin.  ft.;  cone,  curb  with  steel  guard, 
$1.35  lin.  ft.;  cone,  gutter,  $.30  sq.  ft.; 
2-in.  Warrenite-Blt.  surface  on  6-ln. 
cone,  base,  $.315  sq.  ft.;  10-ln.  pipe  con- 
duit. $3  lin.  ft.;  catchbasins,  $90  ea; 
manholes,   $100   ea. 
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Contracts    Awarded    Liens. Acceptances.  Etc. 


BUILDING  CONTRACTS 


SAN   PKANCISCO    COUIVTY 


91,000  and  Over   Etcvorted 


The    following    Is    an    Index    for    the 
contractH  In   tills  Isaue. 


Owner 
McKnigiit 
Francisco 
Lucey 
Keen 
Zinkand 
Dolores 
Barrett 
Ramazzotti 
Gerstle 
Gerstle 
Luft 
Moll 
Neilsen 
Scott 
Delrieux 
Larson 
Rolph 
Price 
Castelli 
Root 
Steinnian 
Greenbach 
Patterson 
Keenan 
Hoyt 
Pope 
Muys 

McWilliams 
Johnson 
Lang 
Nelson 
Arnott 
Pacific    Gas 
Donaldsen 
Lisher 
Grace 
Figone 
Bei'nie 
Folsom 
General 
Jewell 
Johnson 
Hofman 
Wengard 
Dunn 
Yates 
Gersthe 
Westgate 
Barsotti 
Meyer 

De  Benedettl 
Boitano 


r,, 11  tractor 
Owner 
Owner 
Owner 
owner 
Owner 
Owner 
Owner 
Maffei 
Martin 

Pinkerton 

Heglin 

Owner 

Mohler 

Paratore 

Owner 

Owner 

Owner 

Franzen 

Owner 

Merz 

Irwin 

Owner 

Petterson 
Owner 
Owner 
Petersen 
Owner 
Thulin 
Arnott 
Owner 
Owner 
Arnott 
Bonded 
Owner 
Michael 
Owner 
Kasori 
Owner 
Noel 
Owner 
Owner 
Moller 


0\ 


ner 


Own* 

Owner 

Hjul 

Martin 

Prout 

Martinelli 

Owner 

Owner 

Owner 


Amt, 
3000 
6000 
4000 
3000 
9000 
15000 
10000 
4250 
8762 
1482 
3000 
3000 
3000 
5850 
2800 
3000 
4500 
2700 
2000 
1000 

60000 
30000 
20000 
48000 
32444 

2000 

3900 

7000 

18000 

8000 

9600 

4000 

3000 

3000 

2500 

3500 

2500 

3250 

2500 

12000 

12000 

14000 

10000 

12800 

16200 

7395 

9675 

2000 

3000 

7500 


:.i  Vayssie 

54  Federal 

55  Bendon 

56  Koenig 

57  Nicklau 

58  Voorhies 

59  Duwd 
BO  Pope 

Bl  Peterson 

62  Klute 

63  Wesendunk 

64  Samter 

65  Bodie 

66  Voorhies 

67  Key 

68  Joseph 

69  Barnett 

70  Stephens 

71  StLck 

72  Magnaglii 
7ii  Magnaglii 

74  Field 

75  Olsen 

76  Bailey 

77  Hunt 

78  Hayes 

79  Lobianco 

80  White 

81  Flores 

82  Gawthorne 

83  Di    pietru 

84  HoU 

85  Graffigna 

86  Nelson 

87  Janssen 

88  Bannon 

89  Props 

90  Crocker 

91  Lindeman 

92  Hermanson 

93  Chinese 
Lachmund 


94 


Owner 

Dinning 

Owner 

Owner 

Verner 

Owner 

Hutchinson 

Coburn 

Peterson 

Meyer 

Owner 

Robinson 

Godin 

Owner 

Manning 

Meyer 

Owner 

Stempel 

Owner 

Bagnani 

Bagnani 

Field 

Stevens 

Owner 

Owner 

Hon 

Owner 

Burns 

Filippo 

Owner 

Owner 

Soracco 

Owner 

Owner 

Owner 

Moore 

Owner 

Hansen 

Lindeman 

Owner 

MacMillan 

Gurnette 


4750 

4000 

3000 

6000 

5000 

6000 

6000 

1500 

7000 

4000 

3000 

1600 

1500 

18000 

30000 

12000 

27000 

9000 

25000 

7156 

8000 

1000 

4000 

6500 

3000 

7000 

3500 

5500 

4000 

3000 

4000 

3000 

14000 

14000 

12000 

35000 

12000 

12000 

11000 

6250 

740 


DWELLING 

(4)       W    TWENTY-EIGHTH    AVE.,    20C 

S      Ulloa.      1-story     and      basement 

frame   dwelling. 
Owner  —  F.    Keen,    603    First    National 

Bank    Bldg.,    S.    F. 
Architect — None.  }3000 


FLATS 

(5)      E    SEVENTH    AVE.    75    S   Cabrillo. 

2-story    and    basement      frame     (2) 

flats. 
Owner — H.    P.    Zinkand,    434    10th    Ave., 

San   Francisco. 
Architect — None.  $9000 


DWELLINGS 

(6)  SW  ANDOVER  AND  EUGENIA 
and  W  Andover,  25,  50  and  100  S 
Eugenia.  Five  1-story  and  base- 
ment frame  dweilings. 

Owner — Dolores  Realty  Co.,  3090  16th 
St.,    S.    P. 

Architect — None.  Each,    J3000 


STORE 

(7)  NE  FIFTH  AND  SHIPLEY  STS. 
1-story  and  mezzanine  floor  con- 
crete   store. 

Owner — Barrett  &  Hilp,  918  Harrison 
St..    S.    F. 

Architect — Robt.  W.  Jenkins,  243  Dia- 
mond St.,  S.   P.  $10,00f 


DWELLING 

(1)      S  CASANADA    159   W  Whittier.    1- 

story    and    basement    frame    dwlg. 
Owner — W.    R.    McKnight.    34    Whittier 

St..  San  Francisco. 
Plans  by  owner.  $3000 


STORES 

(2)      S  JUDAH  S2-6   E   9th  Ave.   1-story 

frame    stores. 
Owner — Francisco     Realty     Corp.,     care 

architect. 
Architect    —    Henry      Shermund,      1230 

Hearst   Bldg.,  S.   F.  $6000 


DWELLING 

(3)      E   BRODERICK   112-6   S  O'Parrell 

1-story  and   basement   frame   dwlg 
Owner — C.    Lucey,      603    First    National 

Bank    Bldg..    S.    P. 
Architect — None.  $4000 


CO.NCRETE  BLDG. 

(8)      N      VALLEJO    158-6    E    Polk.      All 

work    for    concrete    building. 
Owner  —   A.    Ramazzotti,    1473    Vallejo 

St.,   S.   F. 
Architect — Albert   Massagli,   2009    Gold- 
en Gate  Ave.,  S.  F. 
Contractor — Maffei     Bros..     1230  Chest- 
nut  St.,    S.    F. 
Filed  Dec.  31.  1924.  Dated  Nov.  21,  1924. 

Concrete    poured     JIOOO 

Roof     on      1000 

Completed     1000 

Usual    35    days    1250 

TOTAL  COST,  $4250 
Bond,  sureties,  forfeit,  none.  Limit,  90 
days.     Plans  and  specifications  filed. 

ALTERATIONS 

(91  2360  WASHINGTON  ST.  All  work 
exterior  plastering,  water-proof- 
ing, structural  iron,  tiling,  sheet 
metal,  patent  flues,  oak  floors, 
glazing,  plumbing  and  slate  roof 
tor  alterations  and  additions  to  2- 
story  and  basement  and  attic  dwlg 

Owner — Mark  L.  Gerstle,  310  Sansome 
St.,    S.    F. 


STOCKHOLDERS  AUXILIARY  CORP. 


INSURANCE 


(fire 
surety  bonds 


CASUALTY 


PHONE  DOUGLAS  6000 
550  MONTGOMERY  ST. 


Siitui-(iav,   Jnnuary    10 


1925 
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Ariliitect — Albert  Farr  and  J.  F.  Ward, 

(iS    Post    St.,    S.    F. 
Contractor — William   Martin,   180  Jessie 

St.,    S.    F. 
Filed  Dec.  31,  1924.  Dated  Dec.  29,  1924. 

As    work    progresses    75% 

Usual   35  days    25% 

TOTAL  COST,  $8762 
Bond,  sureties,  forfeit,  none.  Limit,  120 
days.     Plans  and  specifications  filed. 


(10)       GAS    FIRED    STEAM    HEATING 

plant    on    above. 
Contractor — James     H.     Pinkerton     Co., 

180   Jessie   St.,    S.    F. 
Filed  Dec.  31,   1924.  Dated  Dec.  27,  1924. 
Payments   same    as    above. 

TOTAL  COST.  $1480 
Bond,  sureties,  forfeit,  none.  Limit,  30 
days  after  commencement.  Plans  and 
specifications  filed. 


DWELLING 

(11)      S  RICHLAND  AVE  75  W  Murray 

One-story      and      basement-     frame 

dwelling. 
Owner — J.  Luft.  298  Richland  Ave.,  San 

Francisco. 
Architect — None. 
Contractor  —  B.    Heglin.    251    Richland 

Ave.,    San    Francisco.  J3000 


DWELLING 

(12)      SE    LAIDLEY    288    SW    Roanoke. 

One-story      and      basement      frame 

dwelling. 
Owner — Sigurd     Moll,     540 

San    Francisco. 
Architect — None. 


Laldley    St., 
J3000 


DWELLING 

(13)      E  FORTIETH  AVE  300  N  Fulton 

One-story    and      basement       frame 

dwelling. 
Owner — H.   Nielsen,    150    10th    Ave.,    San 

Francisco. 
Architect — None. 
Contractor  —  T.     E.    Mohler,     751     28th 

Ave.,   San   Francisco.  $3000 


ALTERATIONS 

(14)      NO.    2245    FRANKLIN.      Remodel 

residence   for   (2)    flats. 
Owner — A.    Scott,    510    Battery    St.,    San 

Francisco. 
Architect — A.  Fabre  and  E.  Hildebrand, 

110   Sutter   St.,   San   Francisco. 
Contractor — Paratore     &     Kolburn,     773 

Francisco  St.,  S.  F.  $5850 


DWELLING 

(15)      NE       REVERE       300    S    Newhall. 

One-story       and    basement       frame 

dwelling. 
Owner — Mr.   Delrieux. 
Architect — Albert  J.   Fabre   and  Ernest 

Hildebrand,    110   Sutter   St.,   S.   F. 

$2800 


DWELLING 

(16)  N  ALVARADO  180  E  Noe.  One- 
story    and    basement    frame    dwlg. 

Owner — Axel  R.  Larson,  516  San  Jose 
Ave.,  San  Francisco. 

Architect — None.  $3000 


ADDITION 

(17)      65    ARGUELLO    BLVD 

for  dwelling. 
Owner — Geo.      M.      Rolph, 

Blvd.,    S.    F. 
Aichitect— W.    G.     Brown,     215 

St.,    S.    F. 


Addition 
65   Arguello 


ALTERATIONS   &    ADDITION 

(18)      REAR    62S    CLEMENT    STREET. 

Reinforce    portions   of   work    shops, 

2nd-story    addition. 
Owner — A.    B.    Price,    628    Clement    St., 

San    Francisco. 
-Architect — None. 
Contractor — Franzen 

Natoma    St.,    S.    P. 


DWELLING 

(19)      NE    OILMAN   75    NW   JENNINGS. 
One-story    and      basement       frame 
dwelling. 
irer — Guilio     Castelli,     1436     Kearny 


$2000 


St..    S.    F. 
Architect — None. 


FOUND  ATIOV     &     ADDITIONS 

1.20)      E      JOHNSTON       AVE.    75     N    ST. 

Roses    Ave.       Concrete    foundation, 

minor    additions    for    dwelling, 
e-wner— H.    G.    Root,    3871    24th    Street, 

San    Francisco. 
Architect — None. 
Contractor — John   H.   Merz,  273   Lily  St. 

San    Francisco.  $1000 


TAR   &   GRAVEL  ROOFING 
(21)      1641    O'FARRELL    ST. 

gravel    roofing. 
Owner — Mr.     Steinman,     1641 

St.,    S.    F. 
Architect — None. 
Contractor — J.  J.  Irwin. 


Tar    and 
O'Farrell 

$1320 

APARTMENTS 

(22)  S  BUSH  137-6  E  HYDE  Six- 
story  and  basement  concrete  (41) 
apartments. 

Owner — J.  Greenbach.  180  Jessie  Street, 
San    Francisco. 

.Architect — None.  $60,000 


APARTMENTS 

(23)  N  FELL  100  E  SCHRADER.  3- 
story  and  basement  frame  (12) 
apartments. 

Owner — Hulda   J.    Petterson,   46   Divisa- 

dero    St.,   S.   F. 
Architect — None. 
Contractor — G.     Petterson,     36     Divisa- 

dero    St.,    S.    F.  $30,000 

STORES  &   HALL 

(24)  E  18TH  AVE.  55  N  GEARY.  2- 
story  and  basement  frame  stores 
and  hall. 

Owner — H.  C.  Keenan.  110  Sutter  Street, 

San    Francisco. 
Architect — Baumann 

ny    St.,    S.    F. 
DWELLINGS   (16) 

(25)  NW  MT.  VERNON  &  MISSION; 
NE  Ottowa  &  Mission;  N  Mission 
27,  52,  77,  102,  127,  152,  177,  202, 
227,  252,  277,  302,  327  &  352  W  Mt. 
Vernon.  Sixteen  1-story  and  base- 
ment  frame    dwellings. 

Owner — H.    P.    Hoyt,   Monadnock    Bldg., 

San   Francisco. 
Architect   —   Geo.    Cantrell,    Monadnock 

Bids.,  S.  F.  $3000  each 


Jose,  251  Kear- 

$20,000 


BUILDING 

(26)  SW  EMBARCADERO  45-10  NW 
Howard  NW  91-8  m  or  1  SW  137-6 
m  or  1  SE  91-8  m  or  1  NE  137-6  m 
or  1  to  beg.  One-story  class  C 
building. 
Owner — Pope  &  Talbot  Land  Co.,  Kohl 

Bldg.,   S.   F. 
Architect — J.    E.    Krafft    &   Sons,    Phe- 

lan  Bldg.,  S.  F. 
Contractor — Peterson    &    Persson,     180 

Jessie   St.,   S.   F. 
Filed   Jan.  2,   1925.   Dated  Dec.   29,   1924. 
Concrete      girders,      walls,    ties, 
ets.   are   poured   to   top   of   1st 

eioop    joists     $7000 

Concrete   walls,  beams,  etc.  fin- 
ished,      skylights       set       and 

glazed     7500 

Completed  and  accepted    9444 

3C    days    after    8500 

TOTAL  COST,  $32,444 
Bond,  $16,250.  Sureties,  Hartford  Ac- 
cident &  Indemnity.  Forfeit,  $40.  Lim- 
it, May  29,  1925.  Plans  and  specifica- 
tions  filed. 


FLATS 

(27)     S  CHESTNUT  111-6  E  Divisadero 

Two-story  and  basement  frame   (2) 

fiats. 
Owner — Fred   Muys,   1251   Eddy  St.,  San 

Francisco. 
Architect — J.    C.      Hladik,      Monadnock 

Bids.,    S.   F.  $ 


ALTERATIONS 

(28)  NO.  2261  SACRAMENTO  ST.,  Re- 
construct roof,  5-ply  tar  and 
gravel;   asbestos  shingling. 

Owner  —  Mrs.  Amelia  M.  McWllllams, 
2263  Sacramento  St.,  S.  F. 

Architect — None. 

Contractor — -A.  L.  Thulin,  120  Otis  St.. 
San  Francisco.  $2000 


DWELLING 

(29)  S  CLIPPER  200  E  Diamond.  One- 
story  and   basement  frame  dwlg. 

Owner — B.  Johnson,  —  Clipper  St.,  San 

Francisco. 
Architect — None. 
Contractor — Jas.      Arnott      &    Son,      235 

Granville   Way,   S.   F.  $3900 

DWELLINGS 

(30)  W  TWENTY-FIRST  AVE  125  & 
152  S  Judah.  Two  one-rtory  and 
basement    frame    dwellings. 

Owner — Lang  Realty  Co.,  219  First  Na- 
tional Bank   Bldg.,  S.  F. 

Architect — Harold  G.  Stoner,  219  First 
Nafl.  Bank  Bldg.,  S.  P.         $3500  ea 
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FLATS 

(31)  E  TWENTY-NINTH  AVE  62  N 
Clement;  N  Clement  82-6  and  107-6 
E  29th  Ave.  Three  two-story  and 
basement  frame  fiats  (2  flats  In 
each   building). 

Owner — N.  J.  Nelson,  354  29th  Ave., 
San   Francisco. 

Architect — None.  $6000    each 


DWELLINGS 

(32)  E  TWENTY-NINTH  AVE  150  and 
175    N    Judah.      Two    one-story    and 

basement  frame  dwellings. 
Owner — Jas.    A.    Arnott,    235    Granville 

Way,   San   Francisco. 
Architect — None. 
Contractor  —  Jas.    Arnott    &    Son,    235 

Granville   Way,   S.   P.        $4000   each 

LINOLEUM 

(33)  E  MARKET  AND  BEALE  NE 
137-6XSE  138-2.  Linoleum  tile  floor 
covering  for  new  general  office 
building. 

Owner — Pacific  Gas  &  Electric  Co.,   445 

Sutter   St.,   San    Francisco. 
Architect — Bakewell      &.      Brown,      261 

Kearny   St.,  San  Francisco. 
Contractor — Bonded      Floors   Co.,     Inc., 

■   370   2nd   St.,  San   Francisco. 
Filed  Jan.  3,  '26.     Dated  Dec.  29,  '240. 

Monthly    payments    of 75% 

Usual    35    days 25% 

TOTAL  COST,  $9600 
Bond.  $4800.  Surety,  United  States  Fi- 
delity &  Guaranty  Co.  Limit,  forfeit, 
none.      Plans    and    specifications    filed. 


DWELLING 

(34)     S    HOLLOWAY     50     W    Mlramar. 

One-story    and       basement      frame 

dwelling. 
Owner — W.      Donaldgen,      267    Mlramar 

Ave.,   San   Francisco. 
Architect — Noue.  $4000 


DWELLING 

(35)  E  HOLYOKE  125  N  Burrows. 
One-story  and  basement  frame 
dwelling. 

Owner— H.  Lisher,  235  Hilyoke  St.,  San 

Francisco. 
Architect — None. 
Contractor — Michael     &      Bomerer.    760 

DeHaro  St.,  San  Francisco.       $3000 

DWELLING 

(36)  W  RHODE  ISLAND  350  N  23rd. 
One-story  and  basement  frame 
dwelling. 

Owner — E.       D.       Grace,       101 
Island  St.,  San  Francisco. 
Architect — None. 


Rhode 
$3000 


STORES 

(37)      E      TWENTIETH      AVE       100    N 

Irving.     Two-story  frame  stores. 
Owner — A.    Figone,    7o    Contractor. 
Architect — None. 
Contractor  —  S.    Rasori,    410    Williams 

Bldg.,   San   Francisco.  $2500 


DWELLING 

(38)      N    HOLLOWAY    75    W    Brighton. 

One-story      and      basement      frame 

dwelling. 
Owner — J.    Bernie,    212    Holloway    Ave., 

San    Francisco. 
Architect — Otto  Noble,   Capistrano,  CaJ. 
$3600 


DWELLING 

(39)      S    22ND    76    W    FLORIDA.      ONE- 

story  and  basement  frame  dwlg. 
Owner — Mason  L.  and  Gertrude  H.  Pol- 

sora,    1282   Hampshire   St.,   S.   P. 
Architect — E.  L.   Noel,   1650   Mission  St 

San    Francisco. 
Contractor — Noel    &    Co.,    1650    Mission 

St.,   S.   F.  $2600 


STEEL    TANKS    (4) 

(40)  ISLAIS  CREEK  (NORTH  SIDE 
of  Arthur  St.)  Construct  4  steel 
tanks  each  with  capacity  of  ap- 
prox.    16,800   gals. 

Owner — General  Petroleum  Corp..  Alas- 
ka Commercial   Bldg.,   S.   F. 

Architect — Plans   by   owner.  $3250 


ADDITION 

(41)  1375  POTRERO  AVE.  ONB- 
story  concrete  and  steel  (addition 
for    manufacturing    plant). 

Owner — "Jewell,"   premises. 

Architect — August  G.  Headman,  New 
Call   Bldg..   S.   P.  $2600 
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LOFTS 

(42)  X  HOWARD  175  W  7TH.  Two- 
storv    reinforced    concrete     lofts. 

Owner — W.  C.  Johnson,  92  6th  Street, 
San   Francisco. 

Architect — Dodge  A.  Riedy,  Pacific 
Bldg.,  S.  F. 

Contractor — MoUer  &  De  Luca,  ISO  Jes- 
sie   St.,    S.    F.  $12,000 


OFFICES  &  LOFTS 

(43)  S  HAYES  165  B  GOUGH.  Two- 
story  concrete  offices  and  lofts. 

Owner — Samuel  O.  Hoffman,  145  Hyde 
St.,    S.    F. 

Architect  —  Edward  E.  Young,  2003 
California  St.,  S.  F.  $12,000 


DWELLINGS     (2) 

(44)      X    PORTOLA    DR.,    79-6   &    109    W 

Claremont   Blvd.      Two   2-story  and 

basement    frame    dwlgs. 
Owner — C.     Wengard,     1286     34th     Ave, 

San    Francisco. 
Architect — Fabre      &       Ilildebrand,     110 

Sutter   St.,    S.    F.  $7000    each 


ADDITION'S   &   ALTERATIONS 

(45)      XE    GEARY      &       KEARNY    STS. 

New  store  fronts  and  subdivide  .for 

(4)    stores,    install    electric   work   & 

plumbing. 
Owner — Dunn  &  Williams  Realty  Corp., 

156    Montgomery   St.,    S.    F. 
Architect— Earle    B.    Bertz,    168    Sutter 

St.,   S.  F.  $10,000 


WAREHOUSE 

(46)      S    BRYANT    195    W    5TH.       One- 
story    and    mezzanine    floor    concrete 
warehouse. 
Owner — P.  B.  Yates  Machine  Co. 
Architect,     Engineer    &    Contractor — J. 
H.  Hjul,  128  Russ  St.,  S.  F.       $12,800 


ALTERATIONS    &    ADDITIONS 

(47)  2350  WASHINGTON  ST.  Alter- 
ations and  additions   for  residence. 

Owner — Mark   L.    Gersthe. 

Architect — Farr  &  W'ard,  68  Post  Street, 
San    Francisco. 

Contractor — Wm.  Martin,  180  Jessie  St. 
San    Francisco.  $16,200 


REPAIR   SHOP 

(49)      N  NORTH   POINT    S7-6    E   HYDE 
E   50    X   N    100.      One-story   automo- 
bile repair  shop. 
Owner — Ginlio    Barsotti    &    Ugo    Stiav- 
etti,  %  Waldorf  Garage,  Pacific  nr. 
Van   Ne.'is   Ave.,   S.   F. 
Architect — Charles    Fantonl,    550    Mont- 
gomery   St.,    S.    F. 
Contractor — J.  Martinelli,  180  Jessie  St. 

San  Francisco. 
Filed  Jan.   5,   1925.    Dated  Dec.   27,   1924. 
Footing    poured    and    reinforce- 
ments   set    in    place    and    50% 

of  all  moulds  complete $2418.75 

Structural  steel  of  roof  set  and 
all  concrete  of  walls  and  col- 
umns    poured     2418.75 

Completed   and  accepted    ....    2418.75 

Usual    35    days    2418.75 

TOTAL  COST,  $9675 
Bond,  $4840.  Sureties,  R.  Carmignani  & 
Frank  L.  Martinelli.  Forfeit,  $10.  Lim- 
it. 60  days.  Plans  and  specifications 
filed. 


RESIDENCE 

(48)  SE  PORTOLA  DRIVE  10  SW 
from  Its  int.  with  dividing  line 
bet.  lots  28  &  30  blk.  24  being  ptn. 
lots  27,  28  &  30  blk.  24  St.  Fran- 
cis Wood  Exten.  2.  All  work  ex- 
cept wallpaper,  finish  hardware, 
electric  fixtures  and  window 
shades  for  1-story  and  basement 
frame   residence. 

Owner — Westgate  Park  Co.,  278  Post 
St.,  S.  F. 

Architect — Masten  &  Hurd,  278  Post  St. 
San   Francisco. 

Contractor — J.  Prout,  616  Magellan  Av., 
San    Francisco. 

Filed  Jan.   5,    1925.  Dated  Dec.   24,   1924. 

Frame    up    $1848.75 

Brown    coated     1848.75 

Completed    and   accepted    ....    1848.75 

Usual   35   days    1848.75 

TOTAL   COST,    $7395 

Bond,      $3697.50.        Sureties,      Frank    H. 

Martell    &    C.   W.    HIggins.      Forfeit,   $5. 

Limit.  100  days.  Plans  and  specifica- 
tions filed. 

ALTERATIONS 

(50)  NO.  4347  SEVENTEENTH  ST. 
Alter   and   add   to   flats. 

Owner — H.  R.  Meyer,  134  Alpine  Ter- 
race,  San   Francisco. 

Architect — N.  W.  Mohr,  4405  20th  St., 
San    Francisco.  $2000 


DWELLING 

(51)      NW    ALEMANY      AND      BAUER. 

One-story      and     basement      frame 

dwelling. 
Owner — A.   De   Benedetti,   22  Cotter  St., 

San    Francisco. 
Architect — None.  $3000 


DWELLINGS 

(52)      E    THERESA   314,    339    and    364    S 

San    Jose   Ave.        Three      one-story 

and    basement   frame   dwellings. 
Owner — J.   C.   Boitano,    212   Theresa   St., 

San    Francisco. 
Architect — Geo.    H.    Wiemeyer,    57    Post 

St.,   San  Francisco.  $2500  each 


ALTERATIONS 

(53)      NO.     335     STOCKTON.       Remodel 

second  floor  for  hotel  rooms. 
Owner — Alex.  Vayssie,  Atlas  Hotel,  San 

Francisco. 
Architect   —   Fabre   &    Hildebrand,    110 

Sutter   St.,   San  Francisco.  $4750 


ALTERATIONS      • 

(54)  NE  SIXTEENTH  AND  SAN 
Bruno  Ave.  Enlarge  office;  addi- 
tion   for    shop. 

Owner  —  Federal  Ornamental  Iron  & 
Bronze   Co.,   Premises. 

Architect — None. 

Contractor-^Dinnlng  Constr.  Co.,  1389 
Golden   Gate   Ave.,   S.  P.  $4000 


DWELLING 

(55)      E    TWENTY-FIFTH    AVE    250    N 

Ulloa.      One-story      and      basement 

frame   dwelling. 
Owner — George    O.    Bendon,     1422    21st 

Ave.,   San   Francisco. 
Plans    by   Owner.  $3000 


DWELLING 

(56)  S  DORANTES  50  E  Montalvo. 
One-story  and  basement  frame 
dwelling. 

Owner — Wm.    Koenig,    1    Pacheco    Ave., 

San   Francisco. 
Plans   by   Owner.  $6000 

DWELLING 

(57)  E  FUNSTON  AVE  250  S  Taraval. 
Two-story  and  basement  frame 
dwelling. 

Owner — H.  Nicklau,  3251   Army  St.,  San 

Francisco. 
Architect — None. 
Contractor — J.     H.    Verner,     3251     Army 

St.,    San   Francisco.  $5000 


FLATS 

(58)      W  CLAYTON   150  N  Grove.      Two 

story  and  basement  frame   (2)    flats 
Owner — W.    R.    Voorhies,     1/15    Masonic 

Ave.,  San  Francisco. 
Architect — None.  $6000 


DWELLINGS 

(59)  N  PERU  25  W  Vienna:  NW  Peru 
&  Vienna.  Two  one-story  and  base- 
ment   frame   dwellings. 

Owner — Octavia  A.  Dowd,  306  Bush  St., 
San  Francisco. 

Architect — None. 

Contractor — J.  H.  Hutchinson,  306  Bush 
St.,    S.    F.  $3000    each 


ALTERATIONS    &    ADDITIONS 

(60)      NW     EMB.^RCADERO     &    HOW- 

ard. 
Remodel    front,      magneslte      floor   and 

painting    for    restaurant. 
Owner — Pope  Estate,  3rd  and  Townsend 

Sts..    S.    F. 
Architect — None. 
Contractor — Ira  W.  Coburn,  712   Hearst 

Bldg.,  S.  F.  $1500 


FLATS 

(61)      W   16TH   AVE.   225    N  JUDAH.    2- 

story    and    basement   frame    (2)    flats. 

Owner — Elizabeth       Peterson,      6S3    9th 

Ave.,  S.  F. 
-Architect — None. 
Contractor — Gustav    Peterson,     683     9th 

Ave.,   S.    F.  $7000 


DWELLING 

(62)      W    39TH    AVE.    200    N    BALBOA. 

One-story      and      basement      frame 

dwelling. 
Owner — Wm.   Klute   &   Geo.    Becker,    % 

contractors. 
Architect — None. 
Contractor — Meyer  Bros.,   603    1st   Natl. 

Bank    Bldg.,    S.    F.  $4000 


DWELLING 

(63)      W    ARCH    300    N    GARFIELD.    1- 

story  and  basement   frame  dwig. 
Owner — A.   A.   Wesendunk  &  Sons,  1747 

Dolores   St.,   S.   P. 
Architect — Plans   by   owners. 

$3000 


REPAIRS 

(64)  145  COFtBETT  AVE.  Repair  fire 
damage   to   residence. 

Owner — S.    Samter,    Mills    Bldg.,    S.    F. 
Architect — None. 

Contractor — Robinson  &  Gillespie,  1051 
Sutter    St.,    S.   F.  $1600 

REMODEL 

(65)  384  28TH  ST.  Remodel  slx-rm. 
residence   for  two   4-room   flats. 

Owner— Mr.   Bodie   &   Mr.   Ravelle.  3931 

26th  St.,  S.  F. 
Architect    &    Contractor — G.    V.    Oodin, 

9   Hancock  St.,  S.  F.  $1500 

FLATS    (3) 

(66)  W  CLAYTON  125,  175  &  200  N 
Grove.  Three  2-story  and  base- 
ment frame  flats  (2  flats  In  each 
building). 

Owner — W.    R.    Voorhies,    615    Masonic 

Ave.,  S.  P. 
Architect — None.  $6000    each 

DWELLINGS    (10) 

(67)  NE  FORESTER  &  JOOST  &  W 
Forester,  25  N  Joost  &  N  Joost, 
125,  150,  175,  200,  225,  250.  275  & 
300  E  Genesee.  Ten  1-story  and 
basement    frame    dwellings. 

Owner — The    Key    Co.,    Inc.,    43    Sutter 

St.,  S.  F. 
Architect — Willis   G.  Lowe,   681   Market 

St.,  S.  F. 
Contractor — J.   Manning,    43   Sutter   St., 

San   Francisco.  $3000   ea. 

DWELLINGS   (4) 

(68)  E  37TH  AVE.  100,  125,  150  &  175 
S  Irving.  Four  1-story  and  base- 
ment frame   dwellings. 

Owner — Joseph  Estate  Co.,  %  contrac- 
tors. 

.\rchitect — Meyer  Bros.,  603  First  Natl. 
Bank    Bldg.,    S.    F.  $3000    ea. 

DWELLINGS   (9) 

(69)  E  27TH  AVE.  100.  125.  150,  175, 
200,  225.  250,  275  &  300  N  Vicente. 
Nine  1-story  and  basement  frame 
dwellings. 

Owner — Barnett    &    Hofmann,    4726    Ca- 

brillo  St.,  S.   P. 
Architect — Harold   G.   Stoner,   219   First 

National   Bank  Bldg.,   S.  P. 

$3000   each 

(70)  W  PIERCE  74.406  N  CAPRA.  2- 
story  and  basement  frame  (4)  apts. 

Owner — Francis    Stephens,    2342    Sutter 

St.,   S.   P. 
.\  rch  i  tect — None. 
Contractor — Stempel     &       Cooley,     1960 

Chestnut  St..  S.   F.  $9000 

■VPARTMENTS 

(71)  NW  CHESTNUT  &  noVGH  STS. 
Three-story  and  basement  frame 
(20)    apartments. 

Owner — Stock  &  Jose,  251  Kearny  St., 
San    Francisco. 

.\rchitect — Baumann  &  Jose,  251  Kear- 
ny   St.,    S.    P.  $25,000 

t;eridence 

SE  GARCIA  it  VASQUEZ.  Two-story 
and  basement  frame  residence. 

Owner- H.  G.  &  M.  S.  Laux,  887  Bush 
St..   S.   P. 

.Architect — Harold  G.  Stoner.  810  Del- 
loa    St..    S.    P. 

C  ntractor — Mangels  Bros.,  4792  Mis- 
sion  St.,   S.   P.  $8000 

STORE.   RESIDENCE 

(72)  S  SIDE  COR.  THIRD  STREET  & 
Kirkwood  Ave.  All  work  for  one- 
story  frame  bldg.,  store  and  resi- 
dence. 

Owner — G.  Magnaghi.  4495  3rd  St.,  9.  P. 

Architect — None. 

Contractor  —  (5.  Bagnani.  223  Bay  St., 
San   Francisco. 

Filed   Jan.    6,    1925.   Dated   Jan.   6,   1925. 

Rough    work    done    $1787.50 

Plaster    on     1787.50 

Completed     1787.50 

Usual    35   davs    1787.50 

TOTAL  COST.    $7150. 

Bond,      sureties,      forfeit,      limit,      none. 

Plans  and  specifications  not  filed. 

.\LTERATIONS 

(73)  4415  THIRD  ST.  .A.11  work  for 
garage  under  house. 

Owne)-- G.  Magnaghi,  4495  3rd  St.,  S.  P. 

.Architect — None. 

Cnntr.nctor — G.     Bognani,     223    Bay    St., 

San   Francisco.  • 

Filed  Jan.    6.   1925.   Dated  Dec.   10,   1924. 
Payments   not  given. 

TOTAL   COST.    $ 

Bond,     sureties,     forfeit,     limit,     none. 
Plans   and  specifications  not  filed. 
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Contractor-Frld  N.  Field  773  24th  Ave  '^'•«'"t««'-N°"«-                               *7000    ea.  100    N    Fulton.      Ar.hur    B.    Stevens 

'^-^     ^— fff: *800?  FLATS   (2) ■  De'c°.l'o,°'^9'2^:i¥r2T'il'""A?ri'oVI"* 

ALTERATIONS!  ' S8)^  E  MALLORCA  345  N  CHESTNUT  Kirkham  S  25  x  E  100.     A.  Faliano 

(75)    .NO.    669    ELLIS   STREET.   Under-  aVtliTs.'"''    """    ''"^^'"^"'    ''''"''■  Dec    °0 'Ts"  ^SW  Ith  V5  "^Sf' s'lSv^"* 

Own^e-r"-!^k-G^''S.?l'nnT9^"E'ff,.  St.,   S.  F.  '^-"^Ij"/- s^f  -""-■    ="     --o-  S^   %f  S-l£rJ»¥F^ 

Architect Nnnp  *       i.-,;    ^.■'    ?;  ®^    "^    "^    '^-      Arthur    G.    and    Wm. 

""IF4aVlan^cislr^"^'    ^'^    ^.^^n^^S  -^rn-J^'a^ToTi^rore  ^  Co.,  549  Hol.rook  ""'''''''..  ^".  .'^'^'l  ^-.i-i^^. 

St.,    San   Franc.sco.                          $1000  Bldg.,    S.    P.                             $6000    each  Dec.    30,    1924-N   SANTA    ROSA   AvE 

FLATS  APARTA1FMT5 "  ^"^u^ ■  ^'^?,'T,    25x150.      Martin    F. 

'"^ftofy"!^d^Ya?en?^%^f    ^''"^'f/.-  '«^^    ™   La\\iN     114-6      N     UNION.  .'n^aV''c^o'n".fer^'^^^".    ^"d^c'^-'s'??    ^'24 

flats                     basement    frame     (4)  Three-story     and     basement    frame  Dec.    30,    1924-N    FULTON    90    E    2nd 

Owner— Bailev  and   Wal^h    771    uth   at  r^       '12)    apartments.  Ave   N    90   m   or   1    E    25-5%    S  to   pt 

Ian    FranMsco  ?"'rr^.^^\,P '"'""'■    "**    ^'^^   S'-    ■''■    ^-  °"    F""°"    ^^^-l'^     E    2nd    Ave    W 

Architect— None                                        $4000  '^'"''h'tec^t— Baumann   &  Jose,  251   Kear-  24-10%   m  or  1.     Peder  Carlsen  and 

°"1 $4000  ny    St.,    S.    F.                                  $35,000  M  C  Sousa  to  whom  it  may  concern 

rr^f^W   SIXTEENTH    4  VF     !?>;   N    T„  RESIDENCE  Dea '  30,' '1924— W '  '  THiRTY-EIGHTH"^ ' 

daii     l-?tofy    an?  Galfment    ^rara^  ""'      ^    ^^^^°    ?'-^^    "-^2    W    MON-  Ave.    220-9    S   Anza    S    25    x    W    12" 

r)   flats                        oasement    frame  cada.       Two-story      and      basement  Charles    P   and    Alice    V    Murphy    to 

Owner H      T      tr.,nt      1  one     intt.      A..  frame    residence.  H    O    Lindeman Dec     29     1984 

San   ?rancis"o      •                      '^     ^^^-  Owner-A.  J.  Crocker,   58   2nd  St.,  S.   F.  Dec.    30.    1924-N   DAY   55    W    Sanchez 

*  °"*<rf<^*2'^:^H-   J-    Hansen,    30S    Kearny  Dec.    30,    1924— W    FORTY-FIRST   AV 

DWELLING  '''••   "■   *•      $12,000  100    N   Anza  N   25x\V   120.      Dr    P  A 

(78)      E    TWENTY-NINTH   AVE.    225    S  nWFT  T  TNr=!   r9Y  Gawthorne    to    whom    it    may    con- 

Irvinff.  1-story  and  basement  frame  on        w    4nTH    avf     oibs    j     oj.;  ,n  '^*^''" I^ec.    15,    1924 

own  r-l'^^J.  J.  Hayes,  1166  Hai.ht  St.  L^nff     nHll£-  ^^  --"  ^-^^S   ^^^dilT'^S  ^2<^?ilI-?^?„- /^ 

nesiyn"er^^a."ri?h,n.er,  3531   19th  St..  -ner-H.^  a^  L^de^'a^nf  ^619   27th   Av..  ^a  ItSo^" ^  ^^^^^JT"^,, 

^""'la^rScI>°"'  ^"  ^-^'-$3^oro  Co^SJIcroT-^^^'R.'  L.ndeman,   619   27.h  ^'^uio  %"l?l7e\^W  IV^N^E^^lto.  ^G^e? 

&an    irancisco.                               $3000  ^ve.,    S.    F.                          $6000    each  •'   Kobbms   to  H  F  Keneally 

FLATS  Dec.     23,     1924 

<79)      NE   EUGENIA   AND  GATES  STS.  fJ^f^N  TWFNTV  FIFTH  17  K  w  R=.r.  "T'    ^« 'oPi^T,^.  ^'^°'^T    ""^    ^    Sut- 

2-story    and    basement     frame     (2)  ip,,       jf.'^.TJ'f 'J^k?.!!:^  ^  ?*'^'"  er  S  25xE  87-6.     Charles  J  Koenig 

flats.  ,a\    f,  2,-^to'y   and    basement   frame  to   whom   it  may  concern. Dec.   27    '24 

Owner— Joseph  Lobianco,   129   Gates  St  n„,„oV        ,""  tr                             .,    m    r>  ""P-    ^"^    1924— W      TWENTY-FIFTH 

Snn    Francisco.  °^''^!,,77  Vi,",?,"^™^"^?,"    ^S^J^'   ^"B-  :;^ve    100   and    125    S   Judah    S    25xW 

Architect-Evans    and    Co.,    359    Pacific  Architect— None'"*'"        '                Jimnr  4r,h^'"'*'c:,   Leonard    E    Faber    and 

Bids..    S.    F.                                         $7000  Arcnuect— None.                                    $11,00'  Arthur      Slaght    to    whom      it    may 

concern Dec.    — ,     1924 

nWELLING  ALTERATIONS  Dec     30,    1924— W   GUERRERO    153    S 

(SO)      N    THOMAS    AVE.    150    SE    Jen-  <93)      N   SACRAMENTO   107-x   W  Kear-  22nd.       W.    Hemsworth    &    Carolyn 

n'ns.s.   1-storv  and  basement  frame  ny  W  23   x  N   60.     All  work  for  al-  A.    Cannell    to    R.    O.    Beach    &    Son 

dwelling.  terafion.s    and    addition    to    3-story  Dec.     1,     1924 

Owner — R.  B.   White,  1350  Thomas  Ave.  reinforced    concrete    bldg  Dec.   20,    1924 — LOT   16   BLK   5832   ST 

San    Francisco,  Owner — Chinese  Chamber  of  Commerce  Marys     Park.       F.    W.     Varney       to 

Architect — None.  754    Sacramento    St.,    S.    F.  whom    it   may   concern.. Dec     15     1924 

Contractor — J.   M.    Burns.   101   Thornton  Architect  —  J.    Eugene   Freeman.   Kohl  Dec.    31,    1924 — SE    M.\RKET    '25  'nE 

Ave.,    San    Francisco.                      $3500  Bldg.,    S.    F.  7th  NE  50  x  SE  165.  Marian  Realty 

Contractor    —    R.     S.    MacMillan.     2641  Co.    to  whom   it  may  concern 

nWFLLING  ,    Howard    St..    S.    F.  Dec.     18,     i924 

fSI)      N  YOSEMITE    WE    125  W  Lane-  ^''^'^   Jan.    7,    1925.    Dated    Jan.    5,    1925.  Dec.   31,  '24- N  TURK   137-6   E  POLK 

1-storv   and   basement    frame   dwlg.  Partitions    set    on    2nd    &    3rd  E    68-9    x    N      137-6.      Joseph      Pas- 
Owner — Luig    Flores        1726      Yosemite  stories,    plumbing    roughed  qualetti    to    whom    it    may    concern 

Ave..  San  Francisco.                                             _  '"     ; -j- •••.,■•••  i  ••  •• 51562.50  ^  ■■••:•■••■••  ••• D<?c.    31,    1924 

4rchitect— None  Brown   coated   and  galv.   iron  Dec.  31,   1924 — W  DIVISADERO  112-6 

Contrnctor- P    Filippo    &   Co      55''4    3rd  canopy     on     3rd     story     in  and   87-6    S   Chestnut    25x118   E.      S. 

St.,    San   Francisco.              "          $5500  ,,  '''^';®.  V  " '  "  i : -J }rllc^  Steinauer  to  whom  it  may  concern. 

^  Completed    and   accepted    ....    1562.50  Dec.     31,    1924 

DWELLING  Usual    35    days    ...               1562.50  Dec.     31,     1924— S     PIERCE     137-6    N 

(S2)       S    TOLEDO    185    E    PIERPE.      1-  „„„,     ,,,„.       _        , P^ ^ii- f?-.    '  p*  i<  Taylor  W  43  x  S   137-6.      Madge  H. 

story  and  basement  frame  dwlg.  ^°".f    $3125       Sureties     Fidelity    &    De-  pish  to  George  N.  ZarcDec.  13,  1924 

Owner  —  Dr.     F.     A.     Gawthorne,     5331  Posit    Co.    of    Maryland.       Forfeit.    $10  Dec.     31,    1924— W       BAKER       85        S 

Geary    St.,    S.    F.  P*"""  .^^y.      Limit,    70    days.      Plans    and  Chestnut.      Walter    H.    &    Rosalind 

Architect— None.                                        $4000  specitications   filed.  jl.     Duane     to    Otto    Johnson 

Dec.     22,     1924 

DWELLING  PATNTTMr-  Dec.    31,    1914— N    ORTEGA      32-6      E 

(83)  E    CASTRO    150    N    Laidh.y.       1-  fAINTING                 .vFNUF        All    work  ^Oth    Ave    E    75    x    N    100.      Thomas 
story  and  basement   frame  dwlg.  <^*>       2    FIFTH    AVENUE.      All    work  p     &    Mary    E.    Loftus..Dec.    29,    1924 

Owner— S,    Di    Pietro.    3012    Castro    St.,  r\„,JlV     v.      u     too1,,„„«/i     iwin.    dt^„  D'''^-    31,    1924— W    GENESSEE    100    S 

.=!an    Francisco.  Owner— R.    H.    Lachmund,    Mills    Bldg.,  staples    Ave.,    S    25    x    100.     John   O. 

^'-'^Z.^.T'''''     ''"'"'■     ''\?^o'^  Arch|e"c.^IJ"fu^^hton    sawyer.   Hearst  Jl' n^^'■^°". /°. . -'^°!"  .  :kr^3r?524 

DWELLING         Cont|i^for^frne.te     &     Chandler.     51  ^^F%blVt  ^:^%Vx^W^'^ot"''il^aWe  Ifar^ 

(84)  NE    OTSEGO    AND    ONONDAGO.  piled    Tan     7     192^    Dated   Dec    30    1924  tinelli  to  J.  J.  Coyle Dec  31,  1924 

1-story   and    basement    frame   dwlg.  "  ^l^°  i?:^jL,i    „      °^'®°   °^°-   ^'''   ',^4.  ,3^0.    31,    1924— NE    GENEVA    AVE   & 

Owner— Arthur   Holl,    179    Precita    Ave.,  ii^„oi  Tr   rf.IlJl      Ti'„\'J„^^  Paris    Crocker     Amazon     Tr.       Eu- 

San    Francisco.  usual   io   aays    .  .           .  .    .  .      .Kaiance.  gg„g    Mullaney    to   Oscar  L.    Erick- 

Architecl—None.  r,„„^     .,,„       o„.„,io=     A^«riV;S    a„V«t^;  ^o" Dec.     26,    1924 

Contractor  _  Soracco    Bro.s.,     127     30th  Po      'FoVfeit      Hm         none          Snecmcl  J^"'    2.    1925-LOT    8    BLK    591    Map 

Ave.,    S.   F.                                            $4000  :>„    h?!^      Vi '"J  ■    ",    fit„rt     ^P""*""^  Sub  2,  Bay  View   Tract   on  SE  Jen- 

tions    nied.      Plans    not    nied.  nings     Dist     NE     25     from     NE     Le 

DWELLING  ^ Conte.      Ottairo    Bonacchi    to    whom 

(85)  N  SHAFTER  AVE.  37-6  W  Keith.  •  it    may    concern Dec.    12,    1924 

1-story   and    basement    frame   dwlg.  n/Mur-ox -o^TriM-    -KmrrTri-oo  '""■    2.    1925— E   FORTY-FIFTH   AVE 

Owner— Patrio    Gratngna,    1521    Quesada  COMPLETION    NOTICES  220  S  Geary  S  25xE  120.   Nick  Hem- 

Ave.,    S.    F. —  minga    to    whom    it    may    concern.. 

Architect — None.                                        $3000  S^N    Fll  A  v<(sfO   roi'NTV  Jan.    1.    1925 

Jan.     2,     1925- NE     CORDOVA       with 

DWELLINGS    (2)  Recorded                                               Arrer.ted  Baltimore    Way    N    33.34    E    98.31    S 

■J'fi)      W     2STH    AVE.     155    S    LINCOLN  Dec.     30.     1924— COM     175     W     GENE-  21"     50'     21"    E     30.74     W    99.98     Ptn 

'>^'av.      NW   Portola  Dr.   40   NE  14th  see    running   2.i   on    N   Flood    Ave   N  Lots    35    and    36    Blk    6453,    Crocker 

Mp.       Two     2-story    and    basement  112-6   E    25    S    112-6.      Gust   Jelm    to  Amazon     Tct    Sub.     No.    2.    Crocker 

frame   dwellings  whom    it   may    c    iicern .    Dec.    29.    1924  Estate  Co  to  whom   it  may  concern 

n^vn^r- Fernando   Nelson    &   Sons,    Inc..  Dec.    30,    1924—   S    21ST    75    E   YORK.  Dec.    23,    1924 

2   West  Portal   Ave     S    F  Timothv    D.    Sull  van    to    whom    it  Jan.   2.  1925 — SB  LISBON  50  SW  Peru 

Architect — None.                         $7000    each  mav  concern Dec.  15.  1924  Ave    SW    25xSE      100    Ptn   Blk      31, 
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Excl   Hd    Assn.        Emil    and      Mary 
Cederblad  to  whom  it  may  concern 

Dec.    31,    1924 

Jan.  2,  1925 — NO.  157  BKRNARD  ST. 
Earl  I'aolinelli  to  whom  it  may 
concern Dec.    30,     1924 

Jan.  2,  1925 — S  TWENTY-SECOND  50 
W  Florida  W  25xS  104.  Matthew 
A  and  May  A  Daley  to  Geo  M 
Battersby Dec.    30,     1924 

Jan.  2.  1925 — N  HEARST  AVE  150  E 
Foerster  E  25x112-6.  John  Oliva 
to  whom  it  may  concern. Oct.  22,  1924 
Jan.  2,  1925— W  THIRD  E  OF  KING 
Southern  Pacific  Co  to  Sunset  Iron 
Works Dec.    29,     1924 

Jan.  2,  1925 — W  33RD  AVE.  175  N 
Balboa  N  25  x  W  120.  John  Rior- 
dan  and  Patrick  Herlihy  to  wliom 
it   may  concern    Dec.   31,   1924 

Jan.  2,  1925— W  PUNSTON  AVE.  150 
N  Kirkham  N  50  x  W  120.  John 
E.  &  Ethel  M.  McCarthy  to  whom 
it    may    concern Dec.    31,    1924 

Jan.    2,    1925— W    38TH    AVE.     305    S 

•      Clement    S    25    x    W    120.      Wm.    R. 

Johnston   to   Henry  S.   Nelson 

Dec.     27,    1924 

j£(n.  2,  1925 — E  JONES  55  N  SUTTER 
N  40  X  E  68-9.  Louis  A.  and 
Irene  R.  Laurens  to  C.  E.  Gordon 
Dec.    22,    1924 

(Correction   in   Location) 

Dec.  27,  1924— E  MIRAMAR  AVE  225 
N  Lakeview  Ave  N  25  E  112-6  Lot 
15  Blk  12.  Lakeview.  Meyer  Bros 
to   whom   it  may  concern. Dec.    26,   "24 

Jan.  3,  1925 — THAT  PTN  LOT  9  BLK 
22  lying  SE  of  line  drawn  pari  to 
NW  bdy  sd  Lot  9  and  dist  there- 
from 40  measured  alg  NE  bdy 
Yerba  Buena  Ave  in  SE  direction 
from  its  int  with  sd  NW  bdy  line 
Lot  9  Blk  2,  St.  Francis  Wood 
Extn  No.  2;  also  Ptn  Lot  10  Blk  22 
lying  NW  of  line  drawn  pari  to 
NW  bdy  Lot  10  and  dist  therefrom 
35  ft.  along  NE  bdy  Yerba  Buena 
Ave  in  SE  direction  from  its  intr 
with  NW  bdy  Lot  10.  Solomon  J 
and  Byrd  H  Vogel  to  Mangels  Bros 
Jan.     2,     1925 

Jan.  3,  1924^N  NINETEENTH  80  E 
Mission  E  42-6xN  60.  M  E  Doyle 
to  G  Ferroni  &  Sons Dec.   31,   1924 

Jan.  3,  1925 — LOTS  30,  31  AND  32 
Blk  J,  Mission  Terrace.  Albert  J 
and  Hilda  A  Olson  to  wliom  it  may 
concern Dec.    31,     1924 

(Correction     in     Owner's     Name) 

Jan.  3,  1925 — NE  GIRARD  130  SE 
Ward  SE  25  NE  120-9%  m  or  1  NW 
25-2%  SW  124-1%  Blk  4,  Paul 
Reservation  Hd  Assn.  Anthony  or 
A  J  Wolongiewicz  to  Jos  S  Fra- 
tessa Jan.    2,    1925 

Jan.  5,  1925 — LOT  18  BLK  6442, 
Crocker    Amazon    Tct.      J    C    Brown 

to    whom    it    may   concern 

Nov.     5,     1924 

Jan.  5,  1925— E  SAN  BRUNO  AVE 
225  N  Thornton  Ave  N  25xE  100 
Lot  19  Blk  P.  Silver  Terrace.  Louis 

Silverstein   to   Meyer   Bros 

Jan.    5,    1925 

Jan.  5,  1925 — SE  DIVI.SADERO  AND 
Clay  —  106-3  S  127-814  W  25  N  25 
W  81-3  N  102-8^4-  Sixth  Church 
of  Christ  Scientist  to  Ira  W  Co- 
burn Dec.    24,    1924 

Jan.  5,  1925— N  O'FARRELL  137-1% 
E  Leavenworth  B  85-10%xN  137-6. 
Mt.  Olivet  Cemetery  Assn  to  H  L 
Petersen Dec.    30,    1924 

Jan.  5,  1925 — E  TAYLOR  75  S  Union 
25x55.  V  Craverso  to  G  Ghezzi.. 
Jan.    3,    1925 

Jan.  5,  1925— N  UNION  292  W  Steiner 
55x137-6.  Ivor  Sillman  and  P  Mid- 
bust  to  whom  it  ma.v  concern.... 
Jan.     5,     1925 

Jan.  5,  1925— W  TWENTY-SIXTH 
Ave  150  N  California  25x120;  No. 
271  26th  Ave.  August  and  Emma 
Wolfgram  to  Edward  A  Johnson.. 
Jan.     5,     1925 

Jan.  5,  1925— E  AVILA  138.48  N  Al- 
hambra  E  lOOxN  25.     Bessie  Cooley 

to    whom    it    may    concern 

Jan.    4,    1925 

Jan.  5,  1925 — W  PUNSTON  AVE 
279-3  S  Irving  S  25xW  120.  G 
Holthe  to  whom  It  may  concern.. 
Jan.    5,    1925 

Jan.  5,  1925— E  LAGUNA  25  S  Fran- 
cisco S  25xE  100.  Sclma  Huck  to 
Alois    Huck Jan.    5,    1925 

Jan.  5,  1925 — E  CONVERSE  75  N 
Bryant  N  50xB  75.  Louis  A  Gia- 
cobbi   to   Louis   J   Cohn..Dec.   31,    1924 

Jan.  6,  1925— E  DIVISADBRO  144-5 
N  Filbert  N  35  E  82  N  S-IO'A  E 
55-6  9  43-10%  W  137-6.  Audley 
F.  and  Florence  Donnelly  to  G. 
Patterson    Jan.   5,   1925 


Jan.  5,  192.5 — N  LAKE  40  AND  96  E 
10th  Ave.  W.  R.  Voorhies  to 
whom  it  may  concern ...  .Jan.  6,   1925 

Jan.  6,  1925 — E  FAXON  AVE  350  S 
HoUoway  Ave  S  25xE  112-6.  Meyer 
Bros  to  whom  it  may  concern.... 
Jan.     6,     1925 

Jan.  6,  1925— SW  TAYLOR  AND 
Cosmo  Place  30  on  Taylor  and  60 
on  Cosmo  PI.  Georse  W  and 
Carrie  Springer  to  John  Spargo.. 
Jan.     3,     1925 

Jan.  6,  1925— E  AVILA  221.98  N 
Chestnut   N   50xE   100.      Meyer   Bros 

to    whom    it    may    concern 

Jan.     6,     1925 

Jan.  6.  1925— NW  LOWELL  AND 
Brunswick  W  31xN  78.  A  B  Har- 
rison  to   Meyer  Bros.... Dec.    26,    1924 

Jan.  6.  1925 — (i  FRANCISCO  110  W 
Octavia  27-6x137-6.  H  C  Christian- 
sen   to    whom    it   may   concern 

Jan.     6.     1925 

Jan.  6,  1925 — E  TWENTY'-FOURTH 
Ave     55       N     California.         Isabella 

Lawler    to    Christiansen    Bros 

Dec.     30,     1924 

Jan.  6,  1925— R  JULIA  &  MISSION 
NE  75xSE  160.  The  United  Holding 
Co  to  James  L  McLaughlin  Co... 
Dec.     15,     1924 

Jan.  6,  1925— N  IRVING  95  W  42nd 
Ave.  Alphonse  Matthews  to  Robin- 
son   &    Johnston Dec.    15,    1924 

Jan.  6,  1925 — LOT  28  BLK  6468  A, 
Harder  &  Daniels  Mission  Tr. 
Hugh  A  Ward  to  whom  it  may 
concern Jan.     3,     1925 

Jan.  5.  1925— E  EIGHTEENTH  AVE 
285  N  Judah  N  25xE  120.  George 
J  Duffy  to  Dahlberg  &  Peterson.. 
Jan.    3,    1925 

Jan.  5,  1925 — W  TWENTY'-SEVENTH 
Ave  105  N  Cabrillo.  Rose  Kubli  to 
Henry    Erickson Jan.    3,    1925 


LIENS  FILED 


SAN   FRANCISCO   COUNTY 


Recorded  Amount 

Dec.  31,  1924 — N  GREEN  1S3-2  W 
Octavia  W  29-4  x  N  137-6.  C.  L. 
Baumbaugh  vs.  David  C.  B.  Mur- 
phy      $350 

Dec.  31,  1924 —  W  32ND  AVE  412  N 
California  N  2S  x  W  120.  Harry 
O'Soske  vs.  George  M.  Merritt  & 
H.  J.  Mountrey,  Gladys  M.  Settle 
$250 

Dec.  31,  1924  —  455  EDINBURGH. 
Aristotile  R.  Ambrosini  vs.  Gisber- 
to  Del  Guerra $58 

Dec.  31,  1924- NW  PULTON  125  SW 
1st  Ave.  NW  S8-I34  STV  to  pt.  SE  90 
NE  88-1^.  Mission  Lumber  Yard. 
A.  .T.  O'Brien  vs  Peder  Carlson,  N. 
C.    Sousa,    A.    J.    O'Brien 

Dec.  31,  1924— W  .TONES  62-6  S 
Jackson  S  25  x  W  82-6.  J.  Chaban 
vs  Sarah  Pirard  &  M.  Bernstein 
$250.44 

Dec.  31,  1924 — E  LEXINGTON  135  N 
18th  E  80xN  25.  J  S  Guerin.  Fli- 
botte  &  Petri,  S  Mariani  &  Sons,  J 
K  Stewart  and  P  A  Smith  Co  to 
Phillippi    .=iaure    and    M    E    Green.. 

Dee.  30,  1924— N  GREEN  183-2  W  Oc- 
tavia W  29-4xN  137-6.  Traoey  Elec 
Shop  vs  McCaulev  &  Weber  and 
David    C    Broderick    Murphv.  ..  .$75.90 

Jan.  5,  1925 — NAV  CHESLEY  .-VND 
Brvant  N  76  W  .<0  N  4  W  25  S  80  E 
115.  Sibley  Grading  &  Teaming  Co 
v.s  Mare:.Tret  A  Keon.  Mary  E 
Healy,  Thas  H  Casey,  John  Bot- 
jnan,  John  Boltman,  Margaret  A 
Keon,  Mary  C  Healy  and  Thos  E 
Casey '    $ 

Jan.  5.  1925— NE  FRANCISCO  AND 
Franklin  N  37-6x124.  Ginsberg 
Tile  Co  vs  C  Zupar  and  Fred  A 
Vayssie     $318.30 

Jan.  2.  1925— E  HYDE  137-6  S  Green 
S  25-6xE  82-6.  J.  Barkan  &  L.  Mil- 
ler vs  S.  Rcckman    $41.28 

Jan.  2.  1925— NE  West  Clav  and  E 
24tb  av  N  pari  with  E  West  Clay 
47  th  N  pari  with  E  24th  av  114.90 
m  or  1  to  NE  line  lot  50  West  Clav 
Park  NW  alg  last  line  46  m  or  1  to 
B  24th  av  extend.  N.  S  alg-  24th  av  to 
Pt  of  beg  ptn  lot  50  West  Clay 
Park.  J.  Barkan  and  L.  Miller  vs 
Lillian     Reich     $51.45 

Jan.  2.  1925— E  THIRTY-NINTH  AVE 
75  N  Cabrillo  N  25  X  E  90.  Euffene 
P.  &  Herbert  A.  Itrich  vs  Herbert 
W.  Finck.  Marv  M.  Finrk  and 
Frank    Marisch    $161 

Jan.  3.  192.5— S  JACKSON  147-5  W 
Manle  29-6\S  127-8.  George  Schulte 
vs  Frank  Zichosch  and  Peter  Sonna 
$911.85 


Jan.  3,  1925 — E  TWENTY-EIGHTH 
Ave  125  S  Irving  S  25xE  120.  Oak 
Floor  Co   vs   Alfred   C   Boin $92 

Dec.  24,  1924— NW  LAKE  &  SIXTH 
Ave  N  50  x  W  90.  W  G  Luckens- 
meyer    vs    Frank    P    Walcott $50 


RELEASE  UP  UBVS 


SAN     I'-hANCISCO     COtJNT'- 


Recorded  Amount 

Dec.  31,  1924 — W  FOURTH  AVE.  225 
•N'  Fulton  X  25  x  W  127.  C.  H.  Ed- 
wards to  Abraham  Elberg,  Annette 
Eaberg     

Deo.  31,  1924— W  FOURTH  AVE.  225 
.\  Fulton  N  25  x  W  127.  A.  J. 
O'Brien    to    A.    Elberg,    P.   Carlson.. 

Dec.  31,  '24 — W  TWENTY-SEVENTH 
Ave.  312  .V  Cabrillo  N  264  W  120. 
A.  J.  O'Brien  to  Louis  Wolski,  P. 
S.     Carlsen      

Dec.  31,  1924 — N  Fulton  116-1%  E 
2nd  Ave.  E  25  N  107-8  m  or  1  W 
24-5  S  24-7%  W  5'%  in.  S  88-1%. 
C.  H.  Edwards  to  Angelina  Cesana 

Dec.  31,  1924 — E  LEXINGTON  110  S 
Sycamore  S  25  x  E  80.  O.  H.  Frisk 
and  C.  Swanson  to  Philippe  Soure 
and   P.   M.   Greene    

Dec.  30,  1924— W  FOURTEENTH  AV 
225  N  Fulton  N  25xW  127-6.  Mis- 
sion Lumber  Yard  to  Abraham  and 
Annette    Elberg  and   A   J    O'Brien.. 

Dec.  30,  '24— W  TWENTY-SEVENTH 
Ave  313  N  Cabrillo  N  26xW  120. 
Mission  Lumber  Yard  to  Louis 
Woloski,  P  S  Carlsen  and  A  J 
O'Brien     


RELEASE  OP  BLDG.  CONTRACT 


SAN  PR.4NC1SCO  COUNTY 


Dec.  16,  1924— E  GUERRERO  114  N 
20th  N  32xE  100  M  B  72.  Geo  R  and 
Catherine  Newman  with  Lawton  & 
Vezey. 


BUILDING 

CONTRACTS 

ALAHEDA     COUWTY 

f  1,000  and 

Over  Reported 

The    following 

Is    an    >odez    for    the 

ntracts  In   tbla 

Issue. 

).      Owner 

Contractor 

Amt. 

Bordges 

Hawkins 

1800 

Zuilger 

Applewhite 

4000 

Bramlage 

Bramlage 

7500 

Jory 

Hugel 

8000 

Railo 

Owner 

3350 

Benjaman 

Hodgins 

5000 

Pavert 

Owner 

27650 

Pavert 

Owner 

4300 

Parker 

Owner 

1500 

Page 

Owner 

8000 

Brown 

Brown 

3500 

Lodge 

Petersen 

5000 

Jackson 

Dolan 

5000 

Miller 

Owner 

3000 

Barber 

Person 

7470 

Delta 

McCuUough 

31294 

Elliott 

Zeile 

5000 

Merini 

Owner 

1600 

Turturice 

Tomasello 

2000 

Gea 

Hamilton 

1500 

Latour 

Roby 

3000 

Dietterle 

Norgrove 

5000 

Perry 

Owner 

2500 

Lomberoi 

Mishelsen 

15000 

Burmeister 

Mcintosh 

6000 

Watkins 

Owner 

3500 

Gray 

Owner 

4000 

Taylor 

Owner 

2960 

Bowdish 

Owner 

1000 

Griffiths 

Owner 

2150 

Hill 

Hill 

3650 

Clark 

Owner 

4500 

Jackson 

Owner 

2500 

Hughes 

Blome 

2700 

Graves 

Graves 

1800 

Bevas 

Y^oemans 

1000 

Elliott 

Owner 

2500 

Rose 

Owner 

1500 

Peters 

Francis 

9000 

Barnes 

California 

12000 

Dean 

California 

50000 

Pacific 

Makin 

4550 

Rodriguez 

Baker 

1250 

Forderer 

Owner 

5000 

Smith 

Gardner 

3450 

Anderson 

Crow 

1500 

Gross 

Owner 

3000 

Bevadwell 

Owner 

3100 

De   Fabbio 

Cox 

3800 

Van    Ness 

Owner 

1800 

Johanson 

Owner 

4900 

Cleveland 

Caskey 

3150 

Davis 

Owner 

4600 

Foreman 

Foreman 

2800 
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55 

Same 

Same 

3000 

56 

Rich 

California 

48009 

57 

Javedas 

California 

12150 

58 

Nelson 

Lyon 

6580 

59 

Pearson 

Owner 

4100 

60 

Nussbaum 

Kulchar 

1000 

61 

Eilick 

Owner 

2200 

62 

Price 

Price 

3000 

63 

Kathke 

Dear 

3500 

64 

Harmon 

Hammer 

2000 

65 

Walden 

Owner 

2000 

66 

Dodd 

Owner 

1000 

67 

Hassard 

Moore 

4000 

68 

Van   Ranltin 

Parker 

2000 

69 

Moniz 

Owner 

2600 

70 

Speed 

Owner 

3000 

71 

Meyers 

Scott 

25275 

72 

Sangracomi 

Owner 

73 

Rich 

California 

16000 

74 

Svvitzer 

Schulz 

8340 

75 

Nikeii 

Brennan 

25693 

76 

Bowen 

Chapton 

77 

Merrion 

Howard 

7000 

78 

Blasingame 

Owner 

3000 

79 

Graybill 

Owner 

5250 

SO 

Graham 

Owner 

3150 

81 

Boss 

Muller 

5500 

82 

Fisher 

Allen 

3700 

S3 

Wise 

Owner 

84 

Hillen 

Owner 

4250 

85 

Stolte 

Owner 

5300 

86 

Nelson 

Owner 

1000 

87 

r.ummy 

Wilson 

1000 

8S 

McCord 

Owner 

3000 

89 

Utenoff 

Owner 

3500 

90 

Birch 

Owner 

3000 

91 

Pratt 

Miller 

2900 

92 

Goldberg- 

Potter 

7500 

93 

King 

Durgin 

2200 

!t4 

Keating 

Tollelsen 

3S30 

95 

Rockridge 

Kurtz 

18746 

96 

Taylor 

Jensen 

8800 

97 

Burmeister 

Mcintosh 

9733 

98 

Lo    Brest 

Owner 

6000 

99 

Woodburn 

Owner 

5000 

100 

Higgins 

Owner 

3500 

101 

Fakter 

Palmer 

2500 

102 

Fames 

Henderson 

5000 

103 

Westm 

Owner 

4000 

104 

Bakar 

Lindquist 

25000 

105 

Pack 

Owner 

3150 

106 

Bells 

Glantz 

4150 

107 

Brown 

Owner 

7400 

lOS 

Stevenson 

Meyer 

1000 

109 

Pedro 

Dutra 

5000 

110 

Carpenter 

Owner 

4000 

111 

Herecy 

Owner 

3650 

1  12 

Benjegerdes 

Owner 

3150 

113 

Benson 

Kolmodin 

3590 

114 

Fenton 

Wieslander 

1000 

115 

Key 

Owner 

1300 

116 

Beer 

Smith 

5960 

117 

Parsons 

Owner 

1500 

lis 

Camenzind 

Kuttle 

3000 

119 

Glorud 

Owner 

4150 

120 

Lourdes 

Larimer 

1200 

121 

Peppin 

Owner 

44000 

122 

Peppin 

Owner 

12000 

123 

Peppin 

Owner 

4200 

124 

Peppin 

Owner 

4150 

125 

Two  by 

Westlund 

28000 

ALTERATIONS 

(1)  2611  ASHBY  AVENUE,  Berkeley. 
Alterations. 

Owner— W.  W.  Bordges,  2611  Ashby 
Ave..   Berkeley. 

Architect — None. 

Contractor — H.  J.  Hawkins.  2025  Emer- 
son St.,  Berkeley.  $1800 


RESIDENCE 

(2)      1618    LINCOLN    AVENTJE.    Berke- 
ley.  Residence. 

Owner — G,     F.     Zuilger.     1613     Virginia 
Pt..   Berkeley. 

Architect    &    Contractor — W.    C.    .Apple- 
white.   1017    Linden    St.,    Oakland 

$4000 


I'.ESinENCE 

(3)  815  SAN  MATEO  RD.,  Berkeley. 
Residence   and    garage. 

Owner — Mabel  M.  Bramlage,  649  Arl- 
ingt    n    Ave..    Berkeley. 

Architect — None. 

Contractor — E  D.  Bramlage,  649  Arl- 
ington Ave.,  Berkeley.  $7500 


RESIDENCE 

(4)      1395   SCENIC   AVE.,   Berkeley. 

Residence. 
Owner — A.  "S""    Jory,  134  Oxford  St.,  1 

keley. 


chife 


nne 


-C.    Huge!,    805   M.idis 


$SO00 


nF?IDKNCE 

r5)  2133  BROWNING  ST.,  Berkeley. 
Residence. 

Owner — U.  A.  Railo,  2429  9th  St.,  Ber- 
keley. 

Architect — None.  $3350 


DWELLING 

(6)  6S4    VINCINTE    AVE.,    Berkeley. 
Dwelling. 

Owner— P.    E.    Benjaman,   Peralta    Ave., 

Berkeley. 
Architect   —   C.   E.   Myers,   Sacramento, 

Calif. 
Contractor— R.    T.    Hodgins.    841    Santa 

Fe    Ave.,    Berkeley.  $5000 

RESIDENCES 

(7)  2135  &  2139  DERBY  STREET; 
2218-22-24-26-30  Stuart  St.,  Ber- 
keley.   7    residences. 

Owner— R.   J.   Pavert,   Mercantile   Bank 

Bldg.,     Berkeley. 
Architect — None.  $3950    each 


RESIDENCE 

(8)  2214    STUART   ST.,    Berkeley. 
Residence. 

Owner — R.    J.    Pavert,   Mercantile   Bank 

Bldg.,    Berkeley. 
Architect — None.  $4300 

DWELLING 

(9)  2027    CHURCH    ST.,    Oakland.'      1- 
story    3-room    dwelling. 

Owner — H.  G.  Parker,  438  Lee  St.,  Oak- 
land. 
Architect — None.  $1500 


DWELLINGS 

(10)  677  AND  679  SANTA  RAT  AVE., 
Oakland.  Two  2-story  5-room 
dwellings. 

Owner — M.  Page,  2060  55th  Ave.,  Oak- 
land. 

Architect — None.  Each,    $4000 


DWELLING 

(11)  4036  PANAMA  COURT,  Oakland. 
1-story    6-room   dwelling. 

Owner — Mr.  Brown,  47  Glen  Ave.,  Oak- 
land. 

Architect — None. 

Contractor — Marty  Brown,  47  Glen  Ave 
Oakland.  $3500 


WAREHOUSE 

(12)      S  SAN   JUAN   AVE.,    100   W   38TH 

Ave.,   Oakland.      1-story   warehouse 
Owner — W.   F.   Lodge,  Oakland. 
Architect — None. 
Contractor — J.     B     Petersen,    2053    38th 

Ave.,    Oakland.  $5000 


DWELLING 

(13)  849  SANTA  RAY  AVE.,  Oakland. 
2-slory    6-room    dwelling. 

Owner— E.  C.  Jackson,  1422  San  Pablo 
.\ve..   Oakland. 

Arcliittct — .None. 

Contractor — Leo  J.  Dolan.  1404  Frank- 
lin   St.,    Oakland.  $5000 


DWELLING 

(14)      1256    SEMINARY   AVE,    Oakland. 

l-.^tory    4-room    dwelling. 
Owner  —  G.    W.    Miller,    1256    Seminary 

Ave.,   Oakland. 
Architect — None.  $3000 


RESIDENCE 

(15)  POR.  LOT  5  BLK.  R,  Revised  Map 
of  O.ikland  Heights,  Oakland.  Gen- 
eral construction  1-story  residence 
and    garage. 

Owner — B'red    L.    and    Dorothy    H.    Bar- 
ber,   412    Euclid    Ave..    Oakland. 
Architect — Plans  by  owner. 
Contractor  —  Emil    Person,    2224    Rose 

St.,    BerkeUv 
Filed  Dec.  31,  1924.  Dated  Dec.  30.  1924. 

When     rafters    are    on     $1625 

When    brown    coated    1625 

When    completed     1625 

Usual    35    day.s    2.^95 

TOTAL  COST,  $74  70 
Bond,  sureties,  forfeit,  none.  Limit.  100 
working  days  from  Jan.  2,  1925.  Plans 
and    specifications    filed. 

DWELLING 

(16)  LE  ROY  AVE.  N  OF  LE  CO.NTE 
Ave.,  Berkeley.  General  construc- 
tion   dwelling   house. 

Owner — Pi  Bids  Assn.  of  the  Delta 
Delta  Dell.T  Fraternity,  University. 
Berkeley,   Cal 


Architect — John    Galen    Howard,    First 

National   Bank   Bldg.,  S.   F. 
Contractor  —  Charles     H.     McCulIough, 

1634    Berkeley.    Berkeley. 
Filed    Dec.    31,    1924.    Dated,    —    30,    — . 
1st    of    each    month,    of    value,    ..75% 
Bal.    usual    time    alter   acceptance. 

TOTAL  COST,  $31,294 
Bond,  $15,650.  Sureties,  Maryland  Cas- 
ualty Co.  Forfeit,  limit,  none.  Plans 
and    specifications    filed. 


DWELLINGS 

(17)      NO.    1222-1224    KAINS  AVE.,   Ber- 
keley.     Two   dwellings. 

Owner — G.    A.    Elliott,    1200    Taylor    St., 
San    Francisco. 

Architect — Carl    Zeile,    2544    Milvia    St 
Berkeley. 

Contractor — Carl   Zeile,   2544   Milvia   St 
Berkeley.  J2500   each 


AVE.,    Ber- 


DWELLING 

(18)      NO.    1224      COLUSA 

keley.      Dwelling. 
Owner— F.    Merini,    1518    Belvedere    St. 

Berkeley. 
-Architect — None. 


$1600 

RESIDENCE 

(19)  NO.    2309      SAN      PABLO      AVE 
Berkeley.      Residence. 

Owner— Joe   Turturice.   2331    San    Pablo 

Ave.,   Berkeley. 
Architect — None. 
Contractor— T.  Tomasello,  922  Bancroft 

Way,    Berkeley.  $2000 

RESIDENCE 

(20)  NE    PARKER      AND      SEVENTH 
Sts.,    Berkeley.      Residence. 

Owner — J.    Gea,    Premises. 
Architect — None. 

Contractor — M.     Hamilton,     603     Colusa 
Ave.,    Berkeley.  $1500 


AVE., 


RESIDENCE 

(21)  NO.       2228       SPAULDING 
Berkeley.     Residence. 

Owner— J.  H.  Latour,  2074  Allston  Way 

Berkeley. 
Architect — D.    B.    Roby      &      Son,      2428 

Jefferson    St..    Berkeley. 
Contractor  —  D.    B.    Roby    &    Son,    2428 

Jefferson   St.,   Berkeley.  $3000 

RESIDENCE 

(22)  NO.  49  MENLO  PLACE,  Berkeley. 
Residence. 

Owner — R.    L.    Dietterle,    773    22nd    St 

Richmond. 
Architect — None. 
Contractor — C.       M.       Norgrove,        2220 

Roosevelt   Ave.,    BeT-keley.  $5000 


RESIDENCE 

(33)      NO.    2753      MATHEWS 
keley.      Residence. 

F.    Perry,    376    Santa    Clara 


Ber- 


Ave.,   Oakland. 
Architect — None. 


$2500 


RESIDENCE 

(24)      NO.    18  ROBLE   COURT,  Berkeley 
Residence. 


M. 


Lomberoi,  2249  Piedmont 
Ave..    Berkeley. 

Architect— R.  I.  Stringham,  2243  Pied- 
mont  Ave.,   Berkeley. 

Contractor— J.  p.  Mishelsen,  1638  Alca- 
traz    .\ve..    Berkeley.  $15,000 

DWELLI.VG 

(25)  N  .SUNNYHILL  RD.,  150  E 
Grosvenor  Rd.,  Oakland.  Two- 
-tory    S-room    dwelling. 

Owner — otto    Burmeister.    2406    Encinal 

Ave.,   .Mameda. 
'rch  tect  — None. 
Contractor— Mcintosh   Bros.,    180   Jessie 

St.,    San    Francisco.  $6000 

DWELLING    &    STORE 

(26)  9106     EAST     14TH       ST.,       OAK- 
One-story      dwelling      and 


land 
store 

Owner — C.   W.   Walk 
Oakland. 

-Architect — None. 


1364    93rd   Av., 
$3600 


NOAV   READY    FOR    DKI.IVERY — 

PBIDDI.ES  TABLES,   called   "3T00  Splar    Ba»e«   and    Other   OUeoU- 
tiojxK,"   for  Quantity-   Suneyorn  and   Contmctora. 

Loose    I.^'rives    li 
Genuine-   Leather 

Mall   Personal    Check   to   ARTHUR   PKIDDLE,   Publisher,   <93   Mission 
St.,  San    Francisco.  Calif.,   U.  S.   A.  ini»»ion 


Fabrikoid    Covers    $3  50    Net,    Postpaid.      Sam*    In 
rovers  $5.50   Net.    Postpaid. 
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DWELLING  „         „.T,T  A  Mr. 

(27)  924  APGAR  ST.,  OAKLAND. 
One-story    6-room  dwelling. 

Owner— K.   B.  Gray.   Blake  Bldg.,  Oak- 

ArchUec't— None^ »■«""' 

DWELLING    &    GARAGE 

(28)  2763    PLEASANT   ST.,   OAKLAND 

Ownl?-F*'   S.     Taylor,     P.     O.  Box  97. 

Fruitvale    Ave.,    Oakland. 
Architect— None_^ '^BS" 

ta^oT'^Sw  'SSI.  15TH  &  FRANKLIN 
qts      Oakland.      Alterations. 

Owner-B  G  Bowdish.  400  15th  Street. 
Oakland.  JIOOO 

Architect— None^ """" 

?l'^7Hm'°62ND       AVE.,       OAKLAND. 

One-4ory    4-room    dwelling. 
Own??-E    O^  Griffiths.    1258    61st   Ave. 

^,,a^A^^^one^ »21S0 

?3T;^^mr68TH  ^VE^.'^OAKLAND.    1- 

Oakland. 
^o^S^rc-t'oTi^Hjfl^^    waters,    1629    45th 
Ave.,    Oakland.  ♦""■' 

?3^;^H^orMONTANA    ST..    OAKLAND. 

One-story  6-roora  2-family  dwlg. 
Owner-aR    Clark.  2155  East  28th  St.. 

Oakland;  $4500 

Architect— None.    * 


fsT'^^'mLLSIDE     ST..     50    W    75TH 
^       Ave.,    Oakland.      One-story    4-roon, 

Owne7-^A.°Jackson,   1534   57th  Avenue. 

Oakland. 
Architect — None. 


$2500 


?,T)^\^l''?OR.  46TH  &  WEST  STS 
'^  Oakfand.  One-story  4-room  dwlg 
Owner— David   Hughes,  742   46th   Street, 

Oakland. 
Architect — None.  . 

Contractor--^C.    Blome,    2014    83rd   Ave. 


Oakland. 


?3Y)™''VALLE    VISTA    AVE..    256    S 
^   "sunnyslope,     Oakland.       One-stdry 

4-room  dwelling.  xti„i,    ct 

Owner— H.    D.    Graves,    2041    High    St., 

Oakland. 

^I'^.li^T^n.  Graves.  2041  High  |t 
Oakland.        ♦^'*"" 

?3™E   H?GH   ST..   25   N  KANSAS   ST.. 

Oakland.     One-story    2-room   dwlg. 
Owner— Chas.   Bevas,  3792  High  Street. 

Oakland. 

Architect— None. 

^°"^k?n°s^°sr^ak\Jd.^"'^"^-   ''''  n??i 

DWELL^NG^^^^,^^^^  AVE.,  400  E 
High  St..  Oakland.  One-story  4- 
room   dwelling.  .,    „.    .     . 

Owner— C.  A.  Elliott,  1735  23rd  Ave., 
Oakland. 

Architect— None.  $J»«u 

?38)^^W™°TH  AVE.,  40  N  TAYLOR 
St.,    Oakland.        One-story      3-room 

Owne^Jo"e^'Rose,    1367    15th    St.,    Oak- 

lB.n^.  ,,cnn 

Architect— None^ ♦loO" 

DWELLINGS   (3)  _^„        ^._ 

(39)      3015       EASTMAN      AVE..      OAK- 

land:    4030    -    4036    Penniman    Ave.. 

Oakland.       Three    1-story     4-room 

dwelings. 
Owner— Roy  Peters.   1422   14th  Avenue. 

Oakland. 
Architect — None. 
Contractor— E.    O.    Francis.    1422    14th 

Ave..  Oakland.  $3000   each 

F40)^^"nTH  AVE..  100  E  EAST  19TH 
St..  Oakland.  One-story  16-room 
8-famlly    dwelling. 


Owner — D.    Barnes,    1636    Franklin    St., 

Oakland. 
Architect — None. 
Contractor — California       Bldre..       1636 

Franklin   St..  Oakland.  $12,000 


HOTEL 

(41)      S  41ST   ST.,   291   W  TELEGRAPH 

Ave..    Oakland.    Three-story    35-rm. 

hotel. 
Owner — L.     Dean.     1636     Franklin     St.. 

Oakland. 
Designer     &      Contractor  —  California 

Bldrs..    1636   Franklin    St.,    Oakland. 
$50,000 


PLASTERING 

(42)  NE  COR.  51ST  AND  SHATTUCK 
Ave..  Oakland.  Plastering  on  com- 
pany's   substation    D.,    Oakland. 

Owner— Pac.  Gas  &  Elect.  Co.,  Oakland 

Architect — East    Bay   Division    Dept.    or 

Engineering,    P.    G.    &    E.    Co.,    San 

Francisco. 

Contractor — William    Makin,    351     12th 

St..   Oakland. 
Filed  Jan.  2,   1925.  Dated  Dec.   12.  1924. 

On    completion     75% 

35    days    thereafter     25%, 

TOTAL  COST,  $:5.S  i 
Bond.  $2275.  Sureties.  New  Amster 
dam  Casualtv  Co.  Forfeit,  none.  Lim- 
it, 40  calendar  days  after  beginning. 
Flans  and  specifications  filed. 

ALTERATIONS 

(43)  2424    EAGLE   AVE.,    Alameda. 
Alterations. 

Owner— M.   A.   Rodriguez,  1501   34th   St.. 

Oakland. 
Architect — None. 
Contractor — R.   D.   Baker,   2325  Clement 

Ave.,    Alameda.  1250 


DWELLING 

(44)  1319  CLINTON  AVENUE,  Ala- 
meda.   1-story   6-room   dwelling. 

Owner — A.  E.  Forderer,  1315  Lafayette 
St.,  Alameda. 

Architect— None.  $5000 


DWELLING 

(45)      1032  COLLEGE  AVE.,  Alameda. 
1-story  5-room  dwelling. 

Owner — Carl   Smith,   1028   College  Ave., 
Alameda. 

Architect — None. 

Contractor — R.    G.    Gardner.    1114    Ver- 
sailles  Ave.,  Alameda.  $3450 


ALTERATIONS 

(46)  2815  TELEGRAPH  AVE.,  Berke- 
ley.  .^Iterations. 

Owner — O.  E.  Anderson.  Box  354  Rio 
Visto,    Berkeley. 

Architect — None. 

Contractor — J.  W.  Crow,  2604  Regent 
St.,    Berkeley.  $1500 


DWELLING 

(47)      NO.     2639      WAKEFIELD      AVE., 

Oakland.      One-story    4-room    dwlg. 
Owner — Henry  B.  Gross,  2105  92nd  Ave. 

Oakland. 
Architect— None.  $3000 


DWELLING 

(48)  NO.  448  SIXTIETH  ST.,  Oakland. 
One-story  4-room  dwelling  and  ga- 
rage. 

Owner — M.  R.  Bevadwell,  446  60th  St., 
Oakland. 

Architect — None.  $3100 


DWELLING 

(49)      N    FIFTY-SEVENTH    ST.    126    W 

Adeline  St..   Oakland.     One-story  5- 

room    dwelling. 
Owner — Angelo     DeFabbio,     3822    Ruby 

St.,  Oakland. 
Architect — None. 
Contractor — L.  W.   Cox,   2231   11th  Ave., 

Oakland.  $3800 


DWELLING 

(50)  S  REDDING  100  E  High  St..  Oak- 
land.     One-story    3-room    dwelling. 

Owner— L.  E.  Van  Ness.  4920  Park 
Blvd.,    Oakland. 

Architect — None,  $1800 


DWELLING 

(51)  NW  FIFTY-FIFTH  AND  NOR- 
mandy  Ave.,  Oakland.  One-story 
5-room  dwelling,  store  and  garage. 

Owner — K.  A.  Johanson,  2429  13th  Ave., 
Oakland. 

Architect — None.  $4900 


DWELLING 

(52)  NO.  6833  ARTHUR  ST..  Oakland. 
One-story  5-room  dwelling  and  ga- 
rage. 


Owner — W.  L.  Cleveland,  Martinez,  Cal. 
Architect — None. 

Contractor — H.  T.  Caskey.  5944  Maure- 
tania   Ave..   Oakland.  $3150 


DWELLING 

(53)  N  FLEMING  AVE  685  E  Court- 
land  Ave.,  Oakland.  One-story  6- 
room   dwelling. 

Owner — Geo.  B.  Davis,  4600  Fleming 
Ave..    Oakland. 

Architect — None.  $4600 


DWELLING 

(54)  NO.  5422  WALNUT  ST..  Oakland. 
One-story   4-room   dwelling. 

Owner — H.  S.   Foreman  &  Freda  Smith. 

Architect — None. 

fontractor — H.  S.  Foreman,  3511  Shef- 
field Ave.,  Oakland.  $2800 


DWELLING 

(55)  NO.  5416  WALNUT  AVE.,  Oak- 
land.     One-story   5-room   dwelling. 

Owner — H.   S.  Foreman   &   Freda  Smith. 

Architect — None. 

Contractor— H.  S.  Foreman.  3411  Shef- 
field Ave.,  Oakland.  $3000 


APARTMENTS 

(56)  W  SHAFTER  AVE  216  N  41st 
St.;  E  Webster  164  and  214  N  41st 
St..  Oakland.  Three  two-story  16- 
room    apartments. 

Owner — John  L.  Rich,  1636  Franklin 
St..    Oakland. 

.Architect — None. 

Contractor — California  Builders.  1636 
F'ranklin   St..   Oakland.        $16,000  ea 


STORE.   ETC. 

(57)  NO.  5826-28-30  BOND  ST..  Oak- 
land. Two-story  11-room  store  and 
flat   and   garage. 

Owner — Jas.  Javedas,  1636  Franklin  St. 
Oakland. 

Architect — None. 

Contractor  —  California  Builders,  1636 
Franklin   St.,   Oakland.  $12,150 


DWELLING 

(58)  NO.  716  THE  ALAMEDA.  Ber- 
keley.    Dwelling. 

Owner — Tho.    Scott    Nelson. 

Architect — None. 

Contractor — O.  F.  Lyon,  520  San  Fer- 
nando   Ave.,    Berkeley.  $6580 


DWELLING 

(59)  NO.  1411  SACRAMENTO  ST.. 
Berkeley.      Dwelling. 

Owner — R.  V.  Pearson.  1817  Hopkins 
St..  Berkeley. 

.\rehitect  —  A.  W.  Lukis.  1606  Oxford 
St.,    Berkeley. 

Contractor — R.  V.  Pearson,  1819  Hop- 
kins St..   Berkeley.  $4100 


ALTERATIONS 

(60)  705  BROADWAY.  Oakland.  Al- 
terations. 

Owner — R.    Nussbaum,    Oakland. 

Architect — None. 

Contractor — S.  Kulchar  Co..  9th  Ave. 
and  E-lOth  St.,  Oakland.  $1000 


DWELLING 

(61)  E  STORER  AVE..  150  S  Redding 
St.,   Oakland.      1-story  4-room   dwlg 

Owner — J.  R.  Erlick,  187  10th  St..  Oak- 
land. 

Architect — None.  $2200 


DWELLING 

(62)  2826  DELEWARE  ST..  Oakland. 
1-story    5-room   dwelling. 

Owner — Nell  L.  B.  Price.  3089  Hopkins 
St .  Oakland. 

-Architect — None. 

Contractor — Geo.  W.  Price.  3089  Hop- 
kins  St..   Oakland.  $3000 


DWELLING 

(63)      6531    TREMONT   ST..   Oakland.    1- 

storv    5-room    dwelling. 
Owner — I.    A.    Rathke,      1635      Alcatraz 

Ave..    Oakland. 
.Architect — None. 
Contractor — B.   F.   Deal.    1231   44th  Ave. 

San  Francisco.  $3500 


DWELLING 

(64)  N  HILLCREST  AVE..  325  W 
90th  Ave.,  Oakland.  1-story  4-room 
dwelling. 

Owner  . —  Harmon  &  Dedrich,  10433 
Foothill   Blvd.,   Oakland. 

Architect — None. 

Contractor — G.  E.  Hammer,  10433  Foot- 
hill  Blvd.,   Oakland.  $2000 
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DWELLING 

(6o)         3047       EASTMAN    AVE.,     (rear), 

OaklanU.      1-story   4-rooin   dwelling 
Owner — J.    Walden,    3047    Eastman    St., 

Oakland. 
Architect — None.  $2000 


DWELLING 

(66)  W     PINEHAVEN    ROAD     near 

Thornhill    Road,    Oakland.      2-story 

3-rooni    dwelling. 
Owner — W.    P.    Dodd,    Pinehaven    Road, 

Oakland. 
Architect — None.  $1000 


Architect — Hasten  &  Hurd,  278  Post  St. 
San   Francisco. 
Contractor — J.    P.    Erennan,    2110   Shat- 

tuck    Ave..    Berkeley. 
Piled  Jan.  5,   1925.   Dated  Sept.  16,  1924. 

%    when    frame    is    up $6423.25 

>4    when   brown  coated    6423.25 

1/4     when    completed     6423.25 

Vi   usual  35   days    6423.25 

TOTAL  COST,  $25,693. 
Bond,  $12,900.  Sureties,  Fidelity  and 
Deposit  Co.  of  Maryland.  Forfeit,  $10. 
per  day.  Limit,  none.  Plans  and 
specifications    filed. 


DWELLING 

(67)  NE  COR.  JOHNSON  RD.  AND 
Estates  Drive,  Oakland.  1-story 
6-room   dwelling. 

Owner — P.  A.  Hassard,  40th  and  Pied- 
mont   Ave.,    Oakland. 

Architect — None. 

Contractor — Moore  &  Fisher,  446  38th 
St.,   Oakland.  $4000 


DWELLING 

(68)      5602   EDGERLY   ST.,    Oakland.    1- 

story    3-room    dwelling. 
Owner — Mrs.    Van     Rankin,    E-28th    St. 

and    10th    Ave.,    Oakland. 
Architect — None. 
Contractor — A.    R.    Parker,    336    E-16th 

St.,   Oakland.  $2000 


DWELLING 

(69)  1228  NINETY-FIRST  AVE.,  Oak- 
land. 1-story  5-room  dwelling  and 
garage. 

Owner — C.  G.  Moniz,  2852  E-9th  St., 
Oakland. 

Architect — None.  $2600 


DWELLING 

(70)       1329    104TH    AVENUE,    Oakland. 

1-story    5-room    dwellfng. 
Owner — E.    T.    Speed,    337     105th    Ave., 

Oakland. 
Architect — None.  $3000 


GARAGE 

(71)      SE   COR.   TWENTY-NINTH   AVE. 

and    E-14th    St.,    Oakland.      1-story 

brick   garage. 
Owner — Chas.    Meyers. 
Architect — None. 
Contractor — Geo.   A.   Scott.   685    23rd  St., 

Oakland.  $25,275 


APARTMENTS 

(72)      NW   COR.    THIRTY-EIGHTH    ST. 

and   Shatter  Ave.,   Oakland.   2-story 

16-room    apartments. 
Owner  —  G.    Sangracomo.    3815    Shafter 

Ave.,   Oakland. 
Architect — None.  $12,000 


APARTMENTS 

(73)       W    SHAFTER    AVE.    166    N    41ST 

St.,       Oakland.         2-story       16-room 

apartments. 
Owner  —  John    L.    Rich,    1636    Franklin 

St.,  Oakland. 
Architect — None. 
Contractor — California     Builders,       1636 

Franklin   St..   Oakland.  $16,000 


BOAT  HOUSE 

2909     GLASCOCK     STREET.       Oakland. 

1-story    boat    house. 
Owner — Associated   Students  University 

of   California,    Berkeley.   Calif. 
Architect — Ashley    &    Evers,    58    Sutter 

St.,    S.    F. 
Contractor — H.  C.  Andresen,   1229  Pearl 

St.,    Alameda.  $11,400 


DWELLING 

(74)  LOT     35     BLK.     1,    ARLINGTON 

Heights,     Berkeley.       General     con- 
struction    IJ^-story    and    basement 
frame   dwelling. 
Owner — C.    P.    Switzer,    Berkeley. 
Architect — -L.    J.    Sharps. 
Contractor — H.    K.    Schulz.    932    Arling- 
ton   Ave.,    Berkeley. 
Filed   Jan.    5,   1925.   Dated   Dec.    15,    1924. 

When   frame  is  up    ^ 

When   brown   coated    ^ 

When    completed     Vt 

Usual    35   days    14 

TOTAL  COST,  $8340 
Bond,  sureties,  forfeit,  none.  Limit, 
May  1,  1925.  Plans  and  specifications 
filed. 


DWELLING 
'  (75)  LOT  4,  BLK.  12.  Daley's  Scenic 
Park,  Berkeley.  General  construc- 
tion 3-story  frame  and  plaster 
dwelling. 
Owner — Nikeii  Shimin  Student  Club  of 
the  University  of  California, 
Berkeley. 


DWELLING 

(76)  NO.  1014  CENTRAL  AVE.,  Ala- 
meda.     One-story   o-room  dwelling. 

Owner — Mason  Bowen,  1733  San  Jose 
Ave.,  Alameda. 

Architect — None. 

Contractor — L.  R.  Chapton,  Haight  Ave 
Alameda.  $ 


ADDITION 

(77)  NO.  1400  CENTRAL  AVE..  Ala- 
meda.    Addition. 

Owner — Edith  and  Delia  Merrion,  1400 
Central  Ave.,  Alameda. 

Architect — None. 

Contractor — C.  E.  Howard.  S.  F.     J7000 


RESIDENCE 

(78)  NO.  1541  FRANCISCO  ST.,  Ber- 
keley.    Residence. 

Owner — G.  R.  Blasingame,  1529  Fran- 
cisco St.,  Berkeley. 

Architect — None.  $3ii00 


DWELLING 

(79)  4400  WALNUT  AVE.,  Oakland, 
1-story   6-room  dwelling. 

Owner — Wm.  B.  Graybill,  3522  Brook- 
dale  Ave.,  Oakland. 

Architect — None.  $5250 


DWELLING 

(80)  S  QUIGLEY  ST.,  225  E  Loma 
Vista  Ave.,  Oakland.  1-story  5- 
room  dwelling  and   garage. 

Owner — Lewis  Graham.  2327  64th  Ave. 
Oakland. 

Architect — None.  $3150 


DWELLING 

(81)  E  SEMINARY  AVE.,  150  N  Foot- 
hill Blvd.,  Oakland.  1-story  6-rm 
dwelling   and   store.  , 

Owner — S.  A.  Boss,  805  Syndicate  Bldg. 
(Oakland. 

Architect — None. 

Contractor — F.  A.  Muller,  805  Syndi- 
cate  Bldg.,    Oakland.  $5600 


DWELLING 

(82)      3339   HOPKINS  ST.,   Oakland.      1- 

story    5-room   dwelling. 
Owner — William  Fisher. 
Architect — None. 
Contractor — H.  P\  Allen,  1615  83rd  Ave 

Oakland.  $3700 


DWELLING 

(83)      7021   ARTHUR   ST..   Oakland.      1- 

story   5-room  dwelling  and  garage. 
Owner — M.    F.     Wise,    2848     68th    Ave., 

Oakland. 
Architect — None.  $ 


DWELLING 

'84)  5601  FLEMING  AVE.,  Oakland. 
1-story  5-room  dwelling  and  ga- 
rage. 

Owner— R.  C.  Hillen,  5364  Trask  St., 
Oakland. 

Architect — None.  $4250 


DWELLING 

(85)      4032   LAUREL  AVE.,   Oakland.   1- 

story   4-room   dwelling. 
Owner — F.  C.  Stolte,  3455  Laguna  Ave., 

Oakland. 
Architect — None.  $3350 


ALTERATIONS 

(86)  1344    E-THIRTY-SECOND    ST., 
Oakland.      Alterations. 

Owner  —  Vernon    Nelson,    1344    E-32nd 

St..  Oakland. 
Architect — S.    G.   Johnson.   4652   Dolores 

Ave.,   Oakland.  $1000 

ALTERATIONS 

(87)  SB    COR.    GRAND    AVE.    AND 
Blvd.    Way,    Oakland.      Alterations. 

Owner — Mr.   Rummy,  Berkeley. 
Architect — None. 

Contractor— L.    R.    Wilson,    3051    Ben- 
venue   Ave.,   Berkeley.  $1000 


DWELLING 

(88)  N  DAVIS  ST.,  120  W  Humboldt 
Ave.,  Oakland.  1-story  4-room 
dwelling. 

Owner — J.    A.    McCord,    3452    Davis    St., 

Oakland. 
Architect — None.  $3000 

DWELLING 

(89)  N  REDDING  ST.,  50  W  Blrdsall 
Ave.,  Oakland.  l-story  6-room 
dwelling. 

Own^r— A.    Utenoff,    4484    Redding    St.. 

$3600 

DWELLING 

(90)  W  SIXTY-EIGHTH  AVE.,  180  S 
Avenal  Ave.,  Oakland.  1-story  4- 
room  dwelling. 

Own^r-j-C.  ^A.    Birch,      3601    NevU    St., 

$3000 


DWELLING 

(91)  3137  BOSTON  AVE.,  Oakland.     1- 
story   4-room   dwelling. 

Owner — Jos.   Pratt,  Oakland. 
Architect — None. 

Contractor — J.    E.    Miller,    4200    Laurel 
Ave..    Oakland.  $2900 

FLATS 

(92)  3514-3516   RANDOLPH   AVENUE 
Oakland.      2-story   lO-room   flats 

Owner  —  M.   Goldberg.    Shattuck   Ave,, 

Oakland. 
Architect — None. 
Contractor — A.    W.    Potter,    4025    Agua 

" ■■-     " '  $7500 


Vista  Ave.,   Oakland. 


ADDITION 

(93)  120  E-TWELFTH  ST..  (rear). 
Oakland.     Addition. 

Owner — M.     J.     King,     120     E-12th     St., 

Oakland. 
Architect — Non^ 
Contractor — F.    vV.  Durgin,  423  Orchard 

St.,  Oakland.  $2200 

BUNGALOW 

(94)  LOT  41  BLK.  J  VICENTE  PER- 
alta  Reservation  Tract,  Oakland. 
General  construction  on  1-story  7- 
room    bungalow. 

Owner — Anna  J.  Keating,  S.  F. 
Architect — Plans      furnished      by      con- 
tractor. 
Contractor— C.    Tollefsen,    3917    E.    17th 

St.,  Oakland. 
Filed  Jan.   6,   1925.   Dated  Nov.  17,  1924. 
Owner    to    pay    bills   direct. 
Unpaid    balance    30    days    after   com- 
pletion. 

TOTAL  COST.  $3830 
Bond,  none.  Sureties,  none.  Forfeit 
none.  Limit,  70  working  days  after 
Nov.  20,  1924.  Plans  and  specifications 
filed. 


CLUB   BLDG. 

(95)  N  SIDE  OF  KEITH  AVE  270.07 
ft.  E  of  College  Ave.,  Oakland. 
General  construction  except  plumb- 
ing, sheet  metal  work  and  heating 
on  1-story  and  attic  frame  plas- 
ter club  building. 
Owner— Rockridge    Women's  Club  Bldg 

Assn.,  a  Corp.,  Oakland. 
Architect — Miller      &      Warnecke    New 

Call   Bldg.,   San   Francisco. 
Contractor — F.    A.    Kurtz,    364    41st    St., 

Oakland. 
Filed   Jan.    5,    1925.    Dated   Jan.   3,    192B. 
When    frame    is    complete     ..$4686.50 

When    brown    coated    4686.50 

When   completed    4686.50 

Usual    35   days    4686.60 

TOTAL  COST.  $18,746 
Bond.  $9373.  Sureties,  Aetna  Casual- 
ty &  Surety  Co.  Forfeit,  none.  Lim- 
it, 100  working  days  from  filing  con- 
tract.     Plans    and    specifications    filed. 


DWELLING  &  GARAGE 
(96)      LOT    3    BLK.      IS      LAKESHORE 
Highlands    Tract,    Oakland.       Gen- 
eral construction  on  2-story  dwell- 
ing   with   basement   and  garage. 
Owner — Stanley  M.  Taylor. 
.Architect — W.  R.  Yelland,  Oakland  and 

San   Francisco. 
Contractor — Jensen     &     Pedersen.     3443 

Adeline   St..   Oakland. 
Filed  Jan.   5,   1925.   Dated  Nov.  10.   1924. 

When    frame    is    up    $2200 

When     plastered     2200 

When    accepted     2200 

Usual    35    days    2200 

TOTAL  COST.  $8800 
Bond,  $4400.  Sureties,  Magnus  Hal- 
lested  &  Robert  Fearey.  Forfeit,  none. 
Limit,  90  working  days  from  com- 
mencement of  grading.  Specifications, 
none.     Plans  filed. 
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KESIDE.N'CE  DWELLING  DWELLING 

(!i7)      LOT    19    BLK.      ti      LAKESHORE  (101)      NO.   922    CHANNING   WAY.  Ber-  U05)            2215     SIXTY-FOURTH    AVE., 

Highlands.   Oakland.     General  con-                keley.      Dwelling.  Oakland,      l-story   B-roora   dwelling 

struction   on   2-story   .ind   basement  Owner    —    R.    Fakter,    143G    E-21st    St..  and    garage. 

frame    residence.                                                         Oakland.  Owner   —   Wm.    E.    Pack.    407    44lh    St., 

Owner — Otto   Burmeister.    2406    Encinal  Architect — None.  Oakland. 

Ave.,   Alameda.  Contractor — A.   P.  Palmer.  435   36th  St..  Architect — None.                                     $3150 

Architect — East  Bay  Planners,  306  14th  Oakland.  $2500  

St.,    San   Francisco.                                                                             DWELLING 

Contractor— Mcintosh     Bros.,     180     Jes-  RESIDENCE  (106)      2920    FIFTY-SIXTH   AVE.,   Oak- 

sie  St..  S.  P.  (102)     NO.    936      REGAL   ROAD,      Ber-  land.     1-story  6-room  dwelling  and 

Filed   Jan.   6,    1925.   Dated   Jan.   2,    1925.                keley.      Residence.  garage. 

When   frame   is   up    $2433  Owner — Miss  S.   S.  C.   Eames,  Berkeley.  Owner — Z.   E.   Bells.  4300   Everett  Ave., 

When    brown    coated    2433  Architect — None.  Oakland. 

When  accepted    2433  Contractor    —    E.    F.    Henderson,    2737  Architect — None. 

Usual    35    days    2434               Forest   Ave.,   Berkeley.                $5000  Contractor — C.    W.   Glantz,    4122   E-14th 

TOTAL  COST.   $9733                                       St.,    Oakland.  $4150 

Bond,    none.      Sureties,    none.      Forfeit.  DWELLING  

none.      Limit,    90    working    days    after  (103)      NO.    1507    TACOMA    AVE.,    Ber-  DWELLINGS 

filing    of    contract.      Plans    and    specifi-                 keley.     Dwelling.  (107)       4517-4523    PLEASANT    VALLEY 

cations,  none.  Owner — J.      C.    Weston,      1731      Dwlght  Court,    Oakland.      Two      1-story    6- 

Way,   Berkeley.  room    dwellings   and   garages. 

DWELLINGS  Architect — None.                                     $4000  Owner — Chas.    F.    Brown,    1707    Broad- 
OS)      NO.     1404       AND     1406       HEARST                                         way.  Oakland. 

Ave..     Berkeley.       Two     dwellings.  APARTMENTS  Architect — None.                           Each    $3700 

Owner— A.  Lo  Prest,   202   Koerler  Blvd.,  (104)      NO.     17C3-5-7-9    AND    1781-3-5-7  

Berkeley.                                                                    Oxford    St.,    Berkeley.      Two   opart- 
Architect — None.                            $3000  each                ment  buildings.  ALTERATIONS 

-  Owner — Max    Dakar,   455   17th   St.,   Oak-  (108)      2649  SCHOOL  STREET,  Oakland 

DWELLING                                                                       land.  Alterations   and   addition. 

(99)  NO.  1974  HOPKINS  ST..  Berkeley  Architect — John    Lindquist,   834   Talbott  Owner — P.    R.    Stevenson,    2640    School 
Dwelling.                                                                         Ave.,    Berkeley.  St..    Oakland. 

Owner — R.    C.    Woodburn,    1624    Euclid  Contractor  —  John  Lindquist,   834   Tal-  Architect — None. 

Ave.,    Berkeley.                                                        bott  Ave.,  Berkeley.         $12,500  each  Contractor — Harry   Meyer.   3216   Brook- 
Architect — P.  H.  Sicombe.  85  Cambridge                                      dale  Ave.,  Oakland.  $1000 

Ave.,    Oakland.  FRATERNITY     HOUSE  

Contractor— R.   C.   Woodburn,    1624    Eu-  NO.  1725  LE  ROY  AVE,  Berkeley.     Fra-  DWELLING 

did   Ave.,   Berkeley.                        $5000                ternity  house.  (109)       1254-56     EIGHTY-FIRST    AVE., 

Owner — Delta   Delta   Delta  Frat.,   Bkly.  Oakland.     1 -story  12-room  2-family 

RESIDENCE  Architect — J.    G.   Howard    &    Associates,  dwelling. 

(100)  NO.     1385    ROSE    ST.,    Berkeley.                San    Francisco.  Owner    —    Jos.    Pedro.    1199    82nd    Ave., 
Residence.  Contractor — C.    McCuUough,     1634    Ber-  Oakland. 

Owner — T.    F.    Higgins.    2127    Broderick               keley    Way.    Berkeley.               $31,000  Architect — None. 

St.,    San    Francisco.                                                NOTE: — Recorded    contract     reported  Contractor — A.    V.    Dutra.    4634    Walnut 

Architect — None.                                     $3500  Jan.    2.    1925,    No.    16.  Ave.,  Oakland.                                 $5000 

One  Hundred  and  Fourteenth  Half  Yearly  Report  ^ 

THE  SAN  FRANCISCO  BANK! 


(    LATELY       THE      SAN     FRANCISCO      SAVINGS      AND       LOAN     SOCIETY) 
SAVINGS  COMME.RCIAI. 

INCORPORATED  FEBRUARY  10th,  186S. 

One  of  the  Oldest  Banks  in  Californin. 
the  Assets  of  which  have  neVLT  been  incr^'js.;u  by  mergers  or  coniolidations  with  other  Banks. 

Member  AssociateJ  S:ivin^s  Banks  of  San  Francisco 

526  CALIFORNIA  STREE  F,  SAN  FRANCISCO,  CALIFORNIA 

DECEMBER  31st,  1S24 

Assets — 

United  States  Bonds  and  Notes,  State,  Municipal  and  Other  Bonds  and 

Securities  (total  value  $26,500,851.63),  standing  on  books  at $24,248,711.53 

Loans  on  Reiil  listate,  secured  by  tirst  mortgages 62,573,112,57 

Loans  on  Bonds  and  Stocks  and  other  Securities 1,084,312.23 

Bank  Buildings  and  Lots,  main  and  brancli  offices  (value  $l,700,tCO.CO) 

St  ruling  on  books  at 1-00 

Other  Real  Estate  (value  $85,009.00),  st.mdingon  books  at 1-00 

Employees'  Pension  Fund  (v.ihie  $461,746.52)  standing  on  book^  ar LOO 

Cash  on  hand  and  checks  on  Federal  Reserve  anu  other  Baukci 9,011,031.36 

Total $96,917,170.69 

Liabilities — • 

Due  Depositors $92,917,170.69 

Capital  Stock  actually  paid  up l.tili  »,i)00.00 

Reserve  and  Contingent  Funds .' 3,0Gy,  000.00 

Total $96,917,170.69 

GEO.  TOURNY,  President  A.  H.  MULLER,  Secretary. 

Subscribed  and  sworn  to  before  me  this  31st  day  cf  December,  1924. 

SE.^L    CHAS.  F.  DUISENBERG,  Notary  Public 

A  Dividend  to  Depositors  of  FOUR  AND  ONE-QUARTER  (4} 4)  per  cent  per 
annum  was  declared,  Interest  COfvTPUTED  MONTHLY  and  COMPOUNDED 

QUARTERLY, . 
AND  W'HICH  MAY  B£  \v"lTHDR.\WN  QUARTERLY 

Deposits  made  on  or  before  January  10th,  1925,  will  earn  interest  from  January  1st,  1925. 
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DVVIOLLING 

Hill)  5951     CHABOLYN     TEKKACE, 

Oakland.      1-story   5-room  dwlg. 
Owner — E.    E.    Carpenter,    5520    College 

Ave..  Oakland, 
Architect — None.  $4000 


DWELLING 

(111)         E     inSTH    AVE.,    300    N  /  S.    P. 

tracks,    Oakland.       1-story    5-rooni 

dwelling  and   garage. 
Owtier— Martin   Herecy,   1502  94th   Ave., 

Oakland. 
Architect^None.  $3650 


DWELLING 

(112)  1617     SIXTY-EIGHTH     AVE., 

Oakland.      1-story   5-room   dwelling 

and    garage. 
Owner— C,   L.  Benjegerder,   2129   E-24th 

St.,   Oakland. 
Architect — None.  $3150 


DWELLING 

(113)  4202  SANTA  RITA  AVE.,  Oak- 
land.     1-story    5-room   dwlg. 

Owner — John  Benson,  4200  Santa  Rita 
Ave.,  Oakland. 

Architect — None. 

Contractor  —  Harry  Kolmodin,  2610 
62nd    Ave.,    Oakland.  $3590 


ALTERATIONS 

(114)  4099  HOWE  ST.,  Oakland.  Al- 
terations. 

Owner — Mrs.  Fenton,  4099  Howe  St., 
Oakland. 

Architect — None. 

Contractor  —  J.  D.  Wieslander,  4102 
Gilbert  St.,   Oakland.  $1000 


SHED 

(115)  FORTIETH    ST.    AND    PIED- 

mont   Ave.,   Oakland.      1-story   shed 
Owner — Key    System    Transit    Co.,    22nd 

and  Grove  Sts.,  Oakland. 
Architect — None.  $1300 


DWELLING 

(116)         2710-12    FOURTEENTH    AVE., 

Oakland.      1-story    8-room    2-famUy 

dwelling. 
Owner — N.  H.  Beer. 
Architect — None. 
Contractor — R.  A.  Smith,  1757  82nd  Ave 

Oakland.  $5960 


ADDITION 

(117)  3634   MAGEE   AVE.,    Oakland. 

Addition. 
Owner — M.  L.  Parsons,  3634  Magee  Ave 

Oakland. 
Architect — None.  $1600 


(118)  4583     EIGHTY-SIXTH     AVE., 

Oakland.      1 -story    5-room   dwlg. 

Owner- — Louis  Camenzind,  1332  A  St., 
Haywards. 

Architect— None. 

Contractor  —  Kuttle  Bros.,  1309  95th 
Ave.,  Oakland.  $3000 


DWELLING 

ni9)      N    FLORIDA    ST.,    200    W    Maple 

Ave.,      Oakland.         1-story      5-room 

dwelling   and   garage. 
Owner— Carl  Glorud,  3338  Wilson  Ave., 

Oakland. 
Architect — None.  $4150 


ALTERATIONS 

1120)  E     LAKESHORE     AVE.     opp. 

Grand    Ave.,    Oakland.      Alterations 

and   addition. 
Dwner — Our    Lady    of   Lourdes. 
Architect — None. 
Contractor  —  Larimer   &    Shephardson. 

3655    Midvale    Ave.,    Oakland.    $1200 


DWELLINGS     &     GARAGES     (11) 

(121)  N  BROOKDALE  AVE..  331.  374, 
464.  500,  680,  766,  SOS  877.  913,  949 
&  985  W  Higrh.  Oakland.  Eleven 
1-story  5-room  dwellings  and  ga- 
rages. 

Owner — J.  B.  Peppin.  318  17th  St.,  Oak- 
land. 

Architect — None.  $4000    each 


DWELLINGS  (3) 

1122)  N  BROOKD.ALE  AVE..  572.  608 
&  644  High  St.,  Oakland.  Three 
l-storv    5-room    dwellings. 

Owner — J.  B.  Peppin.  318  17th  Street, 
Oakland. 

.\rchitect — None.  $4000    each 


'iWELLING 

(123)      N    BROOKDALE    AVE.,     536    W 

High    St..    Oakland.      One-story    6- 

room  dwelling. 
Owner — J.    B.    Peppin,    318    17th    Street, 

Oakland. 
Architect — None.  $4200 


DWELLING  &   GARAGE 

(124)  N  BROOKDALE  AVE.,  841  W 
High  St.,  Oakland.  One-story  5- 
room   dwelling  and   garage. 

Owner — J.  B.  Peppin.  318  17th  Street, 
Oakland. 

Architect — None.  $4150 


DWELLING 

(125)      NW      COR.      PERRY      &      CRES- 

cent    St..    Oakland,      Two-story    12- 

room  dwelling. 
Owner-^John   Twohy, 
Architect — Claude  B.  Barton.  364  Stafen 

-Ave..  Oakland, 
Contract   r— Fred  J.  Westlund,  351   12th 

St.,    Oakland.  $28,000 


DWELLINGS 

(126)  E  SIDE  OF  FIFTY-SIXTH  AVE 
near  E-14th  St.,  Oakland.  General 
construction  ot  two  1-story  5-room 
dwellings    and    two    garages. 

Owner — A.  B.  Chapman,  5029  Grove  St.. 
Oakland. 

Architect — H.   L    Hayden,   Oakland. 

Contractor — H.  L.  Hayden,  2539  Bart- 
lett    St.,    Oakland. 

Filed    Jan.    7,    1925.    Dated   Jan.    5,    1925. 
Cash    plus    10%    up   to   $3500    for   each 
house    and     50%       of    amount    ex- 
ceeding $3500. 
Deduct  50%  of  amount  less  than  $3500 
TOTAL  COST,   $ 

Bond,  sureties,  forfeit,   none.     Limit.   90 

working  days   from   date.   Specifications 

filed.      Plans   not  filed. 


OAKLAXD     nriLDI\G     SUMMARY 


D^ceTuber,  1924 


No.   Permits 
276 


20 


Class    Bldgs. 

1  S    Dwellings 

1  S   2  fam.    dwelling.  .. 

IS   4  fam.   dwelling... 

IS   8  fam.   dwelling... 

1  S    Dwelling   &    store 

2  S   Dwellings    

2  S  Dwellings  &  store  2 

2  S    Apartments     5 

2S  Apts.  &  stores....  1 

3S  Apartments   1 

3  S  Apts.  &  stores 1 

1  S   Stores    9 

1  S   Shops     2 

1  S    Offices    4 

1  S    Warehouses    3 

1  S  Stores   &   shop.  ...  1 

IS    Comfort    station..  1 

1  S    Fire    house 1 

1  S    Factory    1 

2  .S    Warehouse    1 

2  S  Factories    3 

IS    Brick    factory....  1 

IS   Brick    garages....  3 

1  S  Brick  Serv  Station  1 

6  S    Brick    hotel 1 

1  S   Br.   &   cone,   stores  1 

2  S  Br.  &  cone,  theatre  1 

1  S    Tile    garages 3 

IS  Tile  wash  rack...  1 

1  S  Tile  service  station'  1 

1  S  Cone,  service  sta.  2 
IS   Cone,    garages....  6 

2  S  Cone,  loft  bldgs..  .  2 
2  S  Cone,  garage 

and    cafeteria    ...  1 

12  S  Cone,  apartments  1 
15  S  Cone,  stores  and 

ledge    building...  1 

Concrete     foundations  1 

1  S   Steel  serv.   station  4 

IS  Steel   wash  rack..  1 

1-S    Garages    &   sheds  241 

Billboards     15 

Electric   signs    28 

Roof   sign    1 

Additions     76 

Alter.    &    Repairs 118 

TOTAL     851 


Est.  Cost 

$785,636 

24,200 

7,000 

12.0011 

8,250 

124,050 

9,460 

60,000 

11,000 

26,000 

20,000 

26,600 

2,800 

3,870 

16.000 

5,000 

350 

9,580 

6,000 

2,000 

27,500 

8,000 

21,500 

500 

200,000 

20,000 

60,000 

4,050 

460 

5,000 

1,800 

2,705 

9,800 

13.0011 
500,000 

850,000 
125,300 
9,250 
1,500 
58,828 
333 
10,141 
4,000 
47,524 
86,482 


COMPLETION  NOTICES 

ALAMEDA    COUNTY 

Dec  30  1924— LOT  3  BLK  E  BELLA 
vista'  Park,  Oakland.  Florence 
Sisk    to    whom    it    may    concern... 

Dec.     29,     1924 

Dec  30i  '1V24— PTN  BLK  2  Map  show- 
ing Ppty  and  location  ot  Spauld- 
ing  Tract,   Berkeley.     Otella   Berry 


and  George  H  Grimm   to  C  L  Fes- 
sendeu Dec.     24,     1924 

Dec.  30,  1924 — LOT  23  BLK  2104,  Map 
Alden  Tract  at  Temascal,  Oatcland. 
L  Abaccotti  to  wliom  it  may  con- 
cern  Dec.     23,     1924 

Dec.  30,  1924 — PTN  LOT  153  BLK  E 
Map  of  Bowles  &  Fitzgerald  Tract, 
Oakland.  A  A  Richards  to  A 
Meyer    Dec.    29,    1924 

Dec.  30.  1924 — LOT  3  BLK  B,  Whit- 
ney Tract,  Berlveley.  Wellyn  B 
Clark  to  The  George  J  Maurer  Co 
Dec.    26,    1924 

Dec.  30,  1924 — LOT  17  BLK  4,  Map 
Key  Route  Terrace  No.  2,  Oakland 
Twp.  H  E  Malmsten  to  whom  it 
may    concern Dec.    23,    1924 

Dec.  29,  1924- SW  MICHIGAN  AVE 
160  .VW  Sunkist  Drive,  Oakland.  J. 
F  Patterson  to  whom  it  may  con- 
cern  Dec.     29,     1924 

.Ian.  2,  1925 — SE  COR.  E  24TH  ST., 
and  11th  Ave..  Oakland.  Ray 
Peters    to   E.   O.   Francis .  .Dec.    26,   '24 

Jan.  2,  1925 — 2954  AND  2951  106TH 
Ave.,  Oakland.  John  A.  McAnulty 
to   McAnulty   Bros Dec.    30,    '24 

Dec.  31,  1924— SW  COR.  FRUITVALE 
Ave,  and  Montana  St.,  Oakland, 
Joseph  C.  Harding  Jr.  to  whom  it 
may    concern    Dec.    17,    '24 

Dec.  31,  1924 — PTN.  LOT  12  BLK.  6, 
Boulevard  Park,  Oakland.  Alice 
and  H.  D.  Graves  to  whom  it  may 
concern    Dec.   5,   1924 

Dec.  31,  1924  —  LOT  49  AND  PTN. 
Lot  48,  Havenscourt  Addition, 
Oakland.  James  C.  Barrett  to 
whom   it   may  concern .  .Dec.   31,   1924 

Dec.  31,  1924 — LOT  23  BLK.  8,  High- 
land Subdiv.  of  Adams  Point  Prop- 
erty ptn.  of  Plot  21,  V.  &  D.  Per- 
alta  Rancho,  Oakland.  Gertrude 
Siminoff  to  E.  K.  Collins. Dec.  29,  '24 

Dec.  31,  1924  —  LOT  33  AND  PTN. 
Lot  34,  Blk.  U,  Havenscourt  Tract, 
Oakland.  L.  L.  Woodard  to  whom 
it  may  concern    Dec.  31,  1924 

Dec.  31,  1924 — LOT  4  AND  PTNS.  OF 
Lots  3  and  5,  Blk.  9,  Map  of  Key 
Route  Heights,  Oakland.  Manuel 
Costa  to  whom  it  may  concern.... 
Dec.    27     1924 

Dec.  3i.  'l'92'4— LOTS  15  AND  16,  BLK 
3,  Teachers  State  University  Home- 
stead Tract,  Berkeley.  G.  R.  Blas- 
ingame  to  whom  it  may  concern.. 
Dec.    31,    1924 

Dec.    31,    1924 — LOT    19.    BLK.    523    L 
Fourth      Ave.       Terrace,       Oakland. 
Ellis   and   Agnes   Johnson    to   whom 
it    may    concern Oct.    20.    1924 

Dec.  31,  1924 — POR.  OF  THAT  CER- 
tain  267.46  acre  piece  of  land  first- 
ly described  in  certain  deed  from 
John  H.  Spring,  et  al,  to  The  Real- 
ty Syndicate  dated  June  2.  1909. 
and  recorded  June  9.  1909  in  Liber. 
1610  of  Deeds  at  page  123.  con- 
taining 738/1000  acres,  Oakland. 
Mabel  and  Lon  H.  Patterson  to  J. 
F.   Perry    Oct.    29,   1924 

Dec.  31,  1924— LOTS  12,  13,  14  AND 
por.  Lot  15.  Blk.  59,  Map  ot  Tract 
B  of  the  Berkeley  L.  T.  I.  Assn.. 
Berkeley.  George  J.  Bettencourt 
and  Mary  Bettencourt  to  whom  it 
may   concern    Dec.    16.    1924 

Dec.  31.  1924  —  LOT  2,  BLK.  15. 
Thousand  Oaks  Addition,  Berkeley 
Verner  E.  Bogard  to  Robert  P. 
Shields     Dec.    20,    1924 

Dec.  31,  1924—5556  HARVEY  AVE., 
Oakland.  C.  F.  Lodge  to  whom  It 
may    concern     Dec.    30,    1924 

Dec.  31,  1924  —  LOT  41  BLK.  10, 
Havenscourt  Tract,  Oakland.  Wm. 
Wolf  to  whom  it  may  concern.... 
Dec.    30,    1924 

Jan.  2,  1925  —  LOT  87,  FULLER  & 
Todd  Tract.  Oakland.  W.  A.  Croll 
to  whom   it  may  concern  .  .Dec.  31,  '24 

Jan.  2.  1925— LOT  16,  BLK.  H,  Mills 
Gardens.  Oakland.  W.  A.  Croll  to 
whom   it   may  concern.  ..  .Dec.   31,   '24 

Jan.  2.  1925 — LOT  47.  BLK.  6,  Fourth 
Avenue  Height.s  Tract,  Oakland. 
Mrs.  Gertrude  E.  Grant  to  Guy  L. 
Brown    Jan.    2,    1925 

Jan.  2,  1925 — LOT  140  AND  10  FT. 
of  Lot  139,  Blk.  21,  Havenscourt 
Addition,  Oakland.  W.  L.  Cleve- 
land to   whom   it  may  concern 

Jan.    1,    1925 

Jan.  2,  1925 — LOT  5  AND  N  %  OF 
Lot  3,  Blk.  1935,  Jessie  Jones  Tract 
Oakland.  Frank  Havelka  to  R.  W. 
Burton     Dec.    22,    1924 

Jan.  2,  1925— E  SIDE  McCLURE  ST.. 
185"  N  of  29th  St.,  thence  N  90'  E 
152'  S  90'  W  152'  to  pt.  ot  beg., 
Oakland.  A.  Llliencrantz  to  Al- 
fred  Peterson    Dec.   26,   1924 
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Jan.  2,  1925— LOT  22.  BLK.  547,  4TH 
Avenue  Park.  Oakland.  Margaret 
C.  Dunn   to  J.  W.   Monroe. Dec.    30,   '24 

Jan.  2,  1925— W  SIDE  OF  64TH  AVE 
25'  N  of  Harmon  St.,  Oakland.  Ray 
Peters   to   E.  O.   Francis.  Dec.   26,    1924 

Jan.  3,  1925— NO.  5401  ROBERTS  AV 
Oakland.  Rugg  &  Lisbon  to  whom 
it   may   concern Jan.   3,    1925 

Jan.  3,  1925— LOT  31  BLK  4,  South 
Lakeshore  Glen,  Oakland.  Don  D 
and  Marian  M  Smith  to  E  F  Hen- 
derson  Sept.    1,    1924 

Jan.  3,  1924 — LOT  21,  Park  Boulevard 
Terrace,  Oakland.  H  K  Taylor  to 
Alex  C    Wieben Dec.    27,    1924 

Jan.  3,  1924— NO.  3201  NICOL  AVE., 
Oakland.  Gilbert  S  Buswell  to 
whom    it    may    concern .  .Jan.    2,    1925 

Jan.  3,  1925 — LOT  12  and  Ptn  Lot  13 
Elk  P  Map  Laurel  Grove  Park, 
Brooklyn  Twp.  Piroska  Kish  alias 
Penoska  Kish  to  whom  it  may  con- 
cern  Dec.    24,    1924 

Jan.  3,  1924 — LOT  10  and  Ptn  Lot  9 
Elk  48  Map  Estudillo  Tract,  San 
Leandro.  S  P  Sterner  to  Harry 
Meyer Dec.    20,    1924 

Jan.  3,  1925— NO.  1330  ST.  CHARLES 
St.,  Alameda.  Chester  C  Stutt  to 
whom    it    may   concern .  .Dec.    31,    1924 

Jan.  3,  1925 — N  ^  LOT  42,  Dutton 
Manor,  San  Leandro.  A  F  Souza  to 
whom    it    may    concern ..  .Jan.    2,    1925 

Jan.  3,  1925 — LOTS  76,  77  &  78  AND 
Ptn.  Lot  75  Map  of  Fruitvale  Blvd 
Tract,  Oakland.  Chas.  W.  Lind- 
quist  to  whom  it  may  concern.... 
Jan.    3.    1925 

Jan.  3,  1925— NO.  4872  PARK  BLVD., 
Oakland.  Roberta  C.  and  Edw.  S. 
Rohr  to   B.   F.   Wooley..Dec.   23,   1924 

Jan.  5,  1925  —  693  EXCELSIOR. 
Earl  B.  Leonard  to  whom  it  may 
concern    Jan.   5,    1925 

Jan.  5,  1925 — W  SIDE  OF  BROAD- 
way  128  S  of  Mosswood  Park,  Oak- 
land. Hebrank,  Hunter  &  Peacock 
Co.  to  Hansen  Robertson  &  Zum- 
walt    Dec.    30,    1924 

Jan.     5.     1925—3774       ANGELO    AVE., 
Oakland.       Miriam    E.    Southwick 
to  Ernest  D.   Southwick .  .Jan.   3.    1925 

Jan.  5,  1925 — S  40'  OF  LOT  8,  BLK. 
23,  Map  of  the  property  of  M. 
Byrne  in  Berkeley  Villa  Tract, 
Berkeley.  Justin  A.  and  Maybelle 
M.    McCarthy    to    Frank     Brumfield 

j^Ac      30      1924 

Jan.  5,  1925— LO't' 8  BLK.  3,  MAP  OF 
East    Oakland    Heights,       Oakland. 

H.    W.    Hobbs    to    L.    C.    Dines 

Jan.    5,   1925 

Jan.  5,  1925 — LOT  4,  BLK.  7.  Thou- 
sand Oaks  Addition,  Berkeley. 
Robt.  H.  Holt  to  Thomas  J.  Fee 
Jan.    5,    1925 

Jan.  5,  1925 — 1425  STANNAGE  ST.. 
Berkeley.  Lee  Hansen  to  whom  it 
may    concern    Jan.    5,    1925 

Jan.  6,  1925 — POR.  LOTS  13  AND  12, 
Crocker  Oaks  Resubdivision,  Oak- 
land. P.  W.  Alder  and  A.  E.  Clark 
to    Alder    &    Clark    Jan.    6,    1925 

Jan.  6,  1925 — 2309  96TH  AVE.,  Oak- 
land. Mary  G.  Davidson  to  C.  H. 
Davidson    Jan.    6,    1925 

Jan.  6,  1925—2315  96TH  AVE.,  Oak- 
land. Mary  G.  Davidson  to  C.  H. 
Davidson    Jan.   6,    1925 

Jan.  6,  1925— LOT  5,  BLK.  8,  RE- 
subdivision  of  W  ptn.  of  Blk.  8, 
Rock  Ridge  Park,  Oakland.  Charles 
H.  Nicholson  to  whom  it  may  con- 
cern         Jan     1     1925 

Jan.  6,  1925— 555-561  'io'TH  ST.,  Oak- 
land. John  A.  McLeod  and  Mary 
E.    McLeod    to    Fred    J.    Westlund.. 

j)(i(i      23      1924 

Jan!  6,' 1925— LO'T  16  AND  S  12% 'fT. 
of  Lot  17,  Blk.  1,  Amended  Map  of 
Melrose  Extension  Tract,  Brooklyn 
Twp.  M.  P.  Graves  to  whom  It 
may   concern    Jan.    5,    1925 

Jan.  6,  1925— E  SIDE  LEE  ST.  125' 
N  of  Grand  Ave.  H.  M.  Snyder  and 
L.  Lotta  Roney  to  Harry  C.   Knight 

DgQ     29      1924 

Jan. 'e,  i'92'5— l6t"20','blK.  5]  No'rth- 
brae,  Berkeley.  Albert  Hammar- 
berg    to    whom    it    may   concern.... 

jaj^     5     1925 

Jan. '  5,'  1925— LOT  22,  BLK.  B,  Gold- 
en Gate  Tract,  Oakland.  George 
C.  Wrench  to  A.  E.  Correia.Jan.  5,  '25 

Jan.  5,  1925 — LOTS  48.  49,  50  AND  51 
Rosenthal  Tract,  Oakland.  Joseph 
R.    Kaelin    to   Wm.   Wolfe.. Jan.   5,   '25 

Jan.  5,  1925 — LOT  1  BLK.  A,  Map  of 
Sunny  Slope.  Inette  Rose  to  Som- 
marstrom   Bros.   Co Jan.   2,    1925 

Jan.  5,  1925 — LOT  3  BLK.  12,  McGee 
Tract.  Catherine  Williams  Ellis  to 
Wllaon   D.   Ellis    Oct.   15,   '24 


LIENS  FILED 


ALAMKOA    COUNTY 

Recorded  Amount 

Dec.  30,  1924— LOT  1  and  Ptn  Lot  2 
Blk  4,  Lakeshore  Glen,  Oakland.  E 
E  Dooley,  .$441.90;  M  S  Halpern, 
$207.50;  O  R  Clark,  $306  vs  Mary 
&  Matt  Panella  and  A  W  Schneck 
Dec  30,  1924  — LOT  23  BLK  34  Amend- 
ed Map  Fairmount  Park,  Albany. 
•George  A  MacDonell  and  A  M 
Foreman    v.s   John   and   Anna   Fritz 

Ji  gfig  gc 

Dec.  30,  1924— LO'T  '7  BLk'  2  Map 
Ppty  Martin  Kellogg,  Oakland. 
Eastern   Decorating  Co  vs  C  E  and 

M   L    Wooley    $116.50 

Dec.  31,  1924  —  LOT  14,  BLK.  24, 
Lakeshore  Tract  Adams  Point 
Property,  por.  Plot  21,  V.  &  D. 
Peralta  Ranch  Property,  Oakland. 
W.  O.  Nelson,  $187.45;  Spencer 
Electric  Co.,  $366.25;  William  Chal- 
mers, $187.45;  vs.  C.  S.  and  Flor- 
ence   Gilbert    Lockwood    and    J.    L. 

Rich.      .    .■ 

Dec.  31,  1924  —  LOT  14,  BLK.  24, 
Lakeshore  Tract  Adams  Point 
Property,  por.  Plat  21.  V.  &  D. 
Peralta  Ranch  Property,  Oakland. 
James  L.  Rich  vs.  C.  S.  and  Flor- 
ence   Gilbert    Lockwood    $2500. 

Dec.  31.  1924— LOT  1  AND  POR  LOT 
2  Blk  4  .Simth  Lakeshore  Glen, 
Oakland.  Sunset  Lumber  Co.,  vs. 
Matt   Panella,   Mary  Panella,  A.   W. 

Schneck     $553.56 

Dec.  31.  1924 — 507  FOREST  ST., 
Oakland.  Sunset  Lumber  Co.,  vs. 
F.    V.   Lineker,   Chas.    W.    Lineker.  . 

$55 

Dec.  31,  1924—745  CENTRAL  AVE., 
Alameda.  Sunset  Lumber  Co.,  vs. 
Dolly    J.       Dabovich,      Boerries      & 

White     $260.73 

Dec.  31,  1924—749  CENTRAL  AVE., 
Alameda.  Sunset  Lumber  Co.  vs. 
D.   M.   Todd,    Rita  Todd,   Boerner  & 

White      ?.a05.04 

Dec.  31,  1924— LOT  16  BLK  B  PROP- 
erty  of  E.  B.  Mastick,  Alameda. 
John  H.  Etterbeck,  P.  J.  Reedyk, 
Carrie   Hook   vs.    True   Van    Sickle, 

P.    W.    Borden $257 

Dec.  31,  1924—1012  61ST  ST  OAK- 
land.     Moore  and  Fisher  vs.   Henry 

Druce    $1400 

Dec.  31,  1924— POR  LOT  5  AND  POR 
Lot  4  Blk  39  Mp  of  Beverly  Ter- 
race,  Oakland.     Maxwell  Hardware 

Co.   vs.    C.    W.   Boden $100.85 

Dec.  31,  1925— LOT  1  AND  POR  LOT 
2  Blk  4  South  Lakeshore  Glen, 
Oakland.  Emeryville  Hardware 
and  Tool  Co.  vs.  Mary  Panella, 
Matt  Panella,  A.  W.  Schneck ..  $101.18 
Dec.  31.  1924— LOT  1  AND  POR  LOT 
2  Blk  4  South  Lakeshore  Glen, 
Oakland.  Marcus  &  Merrick  vs. 
Mary   Panella,   Matt   Panella,  A.   W. 

Schneck '.  .  .      $68,87 

Dec.  31,  1924— LOT  1  AND  POR  LOT 
2  Blk  4  South  Lakeshore  Glen, 
Oakland.  Oakland  Plumbing  Sup- 
ply Co.  vs.  Mary  Panella,  Matt  Pa- 
nella,   A.    W.     Schneck $264.84 

Dec.  31,  1924— LOT  1  AND  POR  LOT 
2  Blk  4  South  Lakeshore  Glen, 
Oakland.  E.  E.  Dooley  vs.  Mary 
Panella,      Matt       Panella,      A.       W. 

Schneck      $441.90 

Jan.  2,  1925— LOT  14.  BLK.  24,  Lake- 
side Tract,  Adams  Point  Property, 
Plot  21  V.  &  D.  Peralta  Rancho, 
Oakland.  Vincent  Fatta  vs.  C.  S. 
and      Florence      Gilbert      Lockwood 

and    James    L.    Rich    $837.05 

Jan.  2,  1925— E  39TH  AVE.  75  N 
Cabrillo  N  25  x  E  90.  Eugene  P. 
and  Herbert  A.  Itrich  vs.  Herbert 
W.   and    Mary   M.   Pinck   and   Frank 

Marisch     $161. 

Jan.  2,  1925— INT.  NE  WEST  CLAY 
and  E  24th  Ave.  N  47  N  114.90  m 
or  1  NW  46  m  or  1  S  110  ptn.  Lot 
50  West  Clay  Park.  J.  Barkare  & 
L.    Miller    vs.    Lillian    Reich    and    M. 

Bernstein     $51.45 

Jan.  2,  1925 — E  HYDE  137-6  S  Green 
S  25-6  X  E  82-6.  J.  Barkan  and 
L.    Miller    vs.    S.    Rockman    and    M. 

Bernstein     $41.28 

Jan.  3,  1925— LOT  14  BLK  24,  Lake- 
•side  Tract.  .Adams  Point  Ppty. 
William  A  Grifllths  vs  Florence  G 
and    C    9   Lockwood    and    James    L 

Rich      ■.  .$1389.66 

Jan.  5,  1925— LOT  6  BLK.  23  LAKE- 
slde  Tract,  Adams  Point  Proper- 
ty,   Oakland.      D.    N.    &    E.    Walter 


vs.  C.  S.  Lockwood,  Florence  G. 
Lockwood   &  J.  L.   Rich    $212.60 

Jan.  5,  1925— LOT  14  BLK.  24  L.AKE- 
shore  Tract,  Adams  Point  Proper- 
ty, Plot  21  V  &  D  Peralta  Rancho, 
Oakland,  Marshall  &  Stearns  Co. 
vs.  C.  S.  Lockwood,  Florence  Gil- 
bert Lockwood  &  James  L.  Rich 
1945 

Jan.  5.  1925— LOTS  20  &  21  BLK.  12 
Solano  Ave.  Terrace,  Berkeley. 
Berkeley  Electrical  Co.  vs.  Gwen- 
dolyn    Ralston     &     M.     J.     Ralston 

Jam  '5,192.';— LO'T  19  &  w'lO  F't!  LOT 
18  Blk.  38,  Bever  Terrace,  Oak- 
land. Rhodes  Jamieson  vs.  C.  W. 
Boden    $48.85 

Jan.  5,  1925—1279  WASHINGTON  ST. 
City  of  San  Leandro.  Maxwell 
Hardware  Co.  vs.  Clara  Herrlscher 
J.  P.  Kayser  Co.  &  Sam  Vlahos 
$81.50 

Jan.  5,  1925 — 1279  WASHINGTON  ST. 
City  of  San  Leandro.  Woodwork- 
ers Co.  vs.  Clara  Herrischer,  J.  P. 
Kayser    Co.    &    Sam    Vlahos    ..$411.80 

Jan.  5,  1925—1279  WASHINGTON  ST. 
City  of  San  Leandro.  Cobbledick 
Kibbe  Glass  Co.  vs.  Clara  Herrls- 
cher, J.  F.  Kayser  Co.  &  Sam  Vla- 
hos          $467.10 

Jan.  5,  1925— LOT  14,  BLK.  24  LAKE- 
side  Tract  Adams  Pt.  property  ptn. 
plot  21  V.  &  D.  Peralto  Rancho, 
Oakland.  Thos.  Day  Co.  vs.  C.  S. 
LockTvood.  Florence  Gilbert  Lock- 
wood    $826.87 

Jan.  5,  1925 — LOT  14,  BLK.  24  LAKE- 
side  Tract.  Adams  Point  property, 
ptn.  plot  21.  V  &  D  Peralta  Ran- 
cho, Oakland.  Maxwell  Hardware 
Co.  vs.  C.  S.  Lockwood  &  Florence 
Gilbert    Lockwood    $914.86 

Jan.  5.  1925— LOT  14,  BLK.  24.  Lake- 
side Tract  Adams  Point  Property, 
ptn.  plot  21  V.  &  D.  Peralta  Ran- 
cho, Oakland.  Janson  Iron  Works. 
$110:  J.  Devillers,  $170.20;  Rigney 
Tile  Co..  $336.63;  P.  A.  Smith  Co., 
$52;  Nelson  Lumber  Co.,  $82.32; 
Marcus  &  Merrick.  $488.50;  The 
Voorman  Lumber  Co..  $534.81;  vs. 
C.  S.  Lockwood  and  Florence  Gil- 
bert   Lockwbod 

Jan.  6,  192.5—7716  NEY  ST.,  Oakland. 
Keele  &  Oothoudt   vs.   N.   H.   Griffin 

$44.70 

• 

FJQLEASJS  OP  LIENS 


ALAMBDA   COUNTY 


Recorded  Amount 

Dec.  30,  1924— PTN  LOT  5  BLK  R 
Map  Lands  Adj  Town  of  Encinal. 
Tilden  Lumber  &  Mill  Co  to  J  H 
Morlen     $769.23 

Jan.  5,  1925  —  881  TRESTLE  GLEN 
Road,  Oakland.  Independent  Mill 
&  Lumber  Co.  to  James  G.  Rourke 
and    J.    McCarthy    $1415. 

Jan.  6,  1925 — PTN.  LOTS  2,  3  AND  4, 
Blk.  77,  Map  North  Addition  town 
of  Brooklyn,  Oakland.  Warren  M. 
Birdsall  to  A.  Visser  and  A.  Siem- 
sen     $226. 

Jan.  5,  1925— N  100'  OP  LOTS  1,  2,  3 
and  4,  Blk.  97.  Northern  Addition 
Town  of  Brooklyn,  Oakland.  San 
Leandro    Mill    &    Lumber    Co.    to    D. 

Eerger I^artial    release. 

♦ 

BUILDING    CONTRACTS 


SANTA    CLARA    COUNTY 


BUILDING 

PORTION     LOT     8     BLK     2     Range     5, 
North  San  Jose.     All  work  for  one- 
story    reinforced    concrete    building. 
Owner — Joseph   Re. 
Architect — None. 
Contractor — Jorgensen      &      Cook,      651 

Prevost    St..    San   Jose. 
Filed  Dec.  19.  '24.     Dated  Dec.   18,  '24. 

Building   up    $2650 

Building    completed     3360 

Usual     35    days 2000 

TOTAL  COST,  $8000 
Bond,  $4000.  Sureties,  Otto  Schnabet 
and  A.  L.  Hubbard.  Limit,  60  days 
from  Dee.  20.  1924.  Forfeit,  none. 
Flans  and  specifications  filed. 

.ALTERATIONS 

S  SAN  CARLOS  ST.  near  SW  Cor.  Del- 
mas  Ave  and  San  Carlos  St.,  San 
Jose.  All  work  for  raising  and 
adding   story   to   one-story    cottage. 

Owner — Johnie  Sarboraria,  416  W-San 
Carlos   St.,   San   Jose. 
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Architect — Charles    S.    McKenzie,    Bank 
of  San  Jose   Bldg.,   San  Jose. 

Contractor — George    Lindblom,    471    W- 
San   Carlos  St.,   San  Jose. 

Filed    Jan.    6,    '25.      Dated   Jan.    5,    '25. 

Foundation    completed    J881 

Frame     up     881 

Plastering    completed     881 

Usual    35    days 881 

Bills    or    releases    furnished     the 
owner  on   all   material  and   labor 

used  on   the   job 

TOTAL    COST.    $3524 

Bond,    none.      Limit.    40    working    days 

after  Jan.   5.   1925.  Forfeit,   none.  Plans 

and  specifications  filed. 


RESIDENCE.  5-room,  ?3700;  Eighteenth 
St.  near  St.  James.  San  Jose;  own- 
er. J.  T.  McCart,  226  N-9th  St..  San 
Jose. 

ALTERATIONS.  $2500;  No.  112  George 
St..  San  Jose;  owner,  Mrs.  A.  Bots- 
ford;    contractor.    John   Johnson. 

ALTERATIONS,  $975;  No.  756  N-Tenth 
St..  San  Jose;  owner.  Nicholas 
Dona;  contractor.  M.  Raymer,  528 
Home    St..    San    Jose. 

RESIDENCE.  3-room.  $1950;  San  Carlos 
St.  near  12th.  San  Jose;  owner, 
Kocher  &  Fleming.  535  S-15th  St., 
San  Jose;  designer  and  contractor, 
W.  O.  Furtwangler,  269  S-23rd  St., 
San   Jose. 

STOREHOUSE,  2-story.  $600;  No.  321 
Martel  St..  San  Jose;  owner,  Tony 
Silva,   316  Martel   St..   San   Jose. 

STORE  and  residence,  $4800;  Auzerais 
and  Josefa  Sts..  San  Jose;  owner. 
J.  Rebisi,  Premises;  designer  and 
contractor.  Felix  Savio.  44  N-River 
St..  San  Jose. 

STORE.  $1500;  Vine  St.  near  Grant. 
San  Jose;  owner.  L.  B.  Stevenson. 
Premises;  designer  and  contractor. 
Carl  Maurer.  241  Locust  St.,  San 
Jose. 

BUSINESS  building,  $8000;  Santa  Clara 
near  Fifth  St.,  San  Jose;  owner, 
Joe  Re,  Prem. ;  architect,  R.  Jor- 
gensen,  193  N-5th  St..  San  Jose; 
contractor,  Jorgensen  &  Cook,  193 
N-5th    St.,    San    Jose. 

ADDITION,  $1600;  Twenty-seventh  St. 
near  Santa  Clara.  San  Jose;  owner, 
Western  Pacific  Railroad  Co.,  27th 
and  Santa  Clara  Sts..  San  Jose; 
contractor.  Bensberg  &  Kay.  758 
Chestnut    St.,    San    Jose. 

RESIDENCE,  4-room,  $2400;  Twentieth 
St.  near  Julian,  San  Jose;  owner, 
Knud    Jensen.    Premises. 

RESIDENCE.  4-room,  $3000;  McKee 
St.  near  31st,  San  Jose;  owner,  B. 
H.  Erickson.  1560  McKee  St..  San 
Jose. 

DUPLEX  residence.  $5000;  San  Carlos  & 
12tli  Sts..  San  Jose;  owner.  Kocher 
&  Fleming,  535  S-15th  St.,  San 
Jose;  designer  and  contractor,  W. 
O.  Furtwangler,  269  S-23rd  St.,  San 
Jose. 


COMPLETION  NOTICES 


SANTA    CLARA    COUNTY 

Recorded  Accepted 

Dec.  31,  1924 — LOTS  A  &  B  BLOCK 
fi  Palm  Haven,  San  Jose.  E.  A. 
Costello  to  whom  it  may  concern 
Dec.    30,    1924 

Dec.  31,  1924— LOT  123  ORCHARD 
Park  Subdivision.  Charles  O.  Car- 
ter  to   wlum    it   may  concern 

Dec.    31,    1924 

Jan.  2,  1925 — S  LINE  W  STA  CLARA 
St.  lying  bet.  Orcliard  and  Vine 
Street.  San  Jose.  Cal.  Elsa  W.  Cam- 
pen   to  Morrison   Brothers — Jan.  2.  '25 

Dec.  31.  1924 — Lot  8  Block  6  ROSE 
Lawn.  Rosamond  Ekstrom  to 
whom    it    may   concern .  .Dec.    31.    1924 

Jan.  2.  1925 — LOT  7  BLOCK  1  ALA- 
m.'rta  Residence  Tract.  George  Mc- 
Killop  to  wliom  it  may  concern.... 

Jan      2      1925 

Jan.  2,'  192.5— LbT:  8  BLOCK  1  A LA- 
merta  Residence  Tract  No  1.  George 
McKiP.op  to  whom  it  may  concern 
Jan.    2.    1925 

Jan.  2.  1925— LOT  5  BLOCK  1  ALA- 
medn  Re.>;iclence  Tr.  No  1.  George 
McKillop  to  whom  it  may  concern 
Jan.    2,    1925 

Jar.  2.  1925 — LOT  6  BLOCK  1  ALA- 
■""'n  Rfsidenre  Tr.  1.  George  Mc- 
Killop to  whom  it  may  concern,. 
Jan.    2.    1925 

Dec,  IS,  1924- LOT  24  BLOCK  9T 
Palo  Alto.  Otis  D.  Small  to  whom 
it  may   concern    Jan,   2,   1925 


Jan,  2,  1925— LOT  9  BLOCK  1  ALA- 
meda  Residence  Tract.  George  Mc- 
Killop to  whom  it  may  concern.. 
Jan.    2,    1925 

Jan.  2,  1925— LOT  10  BLOCK  1  ALA- 
meda  Residence  Tr.  No.  1.  George 
McKillop  to  whnm  it  may  concern 
Jan.   2,    1925 

Jan.  2,  1925— LOT  11  BLOCK  1  ALA- 
meda  Residence  Tr.  No.  1.  George 
McKillop   to  whom   it  may  concern 

Jan.  2,   l'925— LOT  iV  BLOCK  l'  ALA-"" 
meda    Residence   Tr.    No.    1.    George 
McKillop    to   whom   it   may  concern 
Jan.    2,    1925 

Jan.  3,  1925 — ALL  OF  LOT  3  AND 
that  ptn.  of  Lot  23  which  lies  SW 
of  NE  line  Lot  3  extended  through 
to  Park  Avenue  in  Block  1,  Han- 
chett  Residence.  B.  J.  Smith  to 
whom   it  may  concern ...  .Jan.  3,   1925 

Dec.  26,  1924 — 139.60  FT.  ON  N  COST 
St.  and  78.60  on  S  line  W-Santa 
Clara  St.,  bet.  Orchard  and  Vine 
Sts.,  San  Jose.     El.'^a  W  Campen  to 

R  L  Jorgensen  and  C  W  Cook 

Dec.    23.    1924 

Dec.  26,  1924— STATE  HIGHWAY 
811.14  ft.  from  SE  line  of  Town  of 
Mayfleld  and  S  of  land  of  Robt. 
Morgan.  B  R  Strain  to  Carl  Lind- 
holm Dec.     19,     1924 

Dec.  26.  1924 — NEW  HIGH  SCHOOL 
Site,  Los  Gatos.  Board  of  Trus- 
tees of  Los  Gatos  Union  High 
School  District  to  J  D  Martin 
Scenic  Co,  Dec.  16,  1924;  Stewart 
School  Supply  Co,  Dec.  16,  1924; 
George  H  Trask,  Dec.  16,  1924; 
Pacific    Elec   Clock   Co, ..Dec.    16,    1924 

Dec.  26,  1924— LOT  7  BLK  1,  The 
Alameda  Residence  Tract  No.  1. 
San  Jose.  George  McKillop  to 
Daniel   McKillop Dec.    26,    1924 

Dec.  26.  1924— LOT  6  BLK  1,  Ala- 
meda Residence  Tract  No.  1,  San 
Jose.  George  McKillop  to  Daniel 
McKillop Dec.     36.     1924 

Dec.  26.  1924 — LOT  8  BLK  1.  Ala- 
meda Residence  Tract  No.  1.  San 
Jose.  George  McKillop  to  Daniel 
McKillop Dec.     26.     1924 

Dec.  26.  1924 — LOT  5  BLK  1.  The 
Alameda  Residence  Tract  No.  1. 
San  .lose.  George  McKillop  to 
Daniel    McKillop Dec.    26.    1924 

Dec.  27.  1924 — A  CERTAIN  42  FT. 
Lot  on  N  line  Brace  Ave,  beg  at  pt 
273.04  ft.  W  from  W  Lincoln  Ave 
being  Lot  1,  Hill  &  Sampson  Tract, 
San  Jose.  Cora  B  Miller  to  whom 
it    may    concern Dec.    26,    1924 

Deo  30.  1924— LOT  ON  S-SIXTEENTH 
St.  lying  bet.  William  and  Reed 
Sts..  San  Jose.  Newton  S  Foster  to 
whom    it   mav  concern ...  Dec.    30.   1924 

Jan.  5.  1925— LOT  14  BLK  3,  East 
San  Jo.se  Hmstd  Assn  (B  of  Maps 
101).  Maria  F  Olivera  to  whom 
it  may  concern Jan.   5,   1925 

Jan.  5,  1925— LOT  3  BLK  2,  Mt. 
Hamilton  View  Park,  San  Jose, 
George  T  Berger  to  whom  it  may 
concern Jan.    3,     1925 

Jan.  6,  1925— LOT  4  BLK  1,  Ever- 
green Park.  Mayfield.  The  National 
Bids  &  Investment  Co  to  whom  it 
may    concern Jan.    5.    1925 

Jan.  6.  192.5— LOT  5  BLK  10  R  3, 
West  Maces  Southwestern  Addi- 
tion, San  Jose.  Josephine  Cowles 
to  William   H  O'Ncil Oct.   30,  1924 


LIENS  FILED 


SANTA       CLARA       COUNTV 


I'.ecordea  Amount 

Dec.  31.  1924— ALL  LOT  1  BLK  3. 
New  Park  Sbdvn,  Town  of  Santa 
Clara.  Tilden  Lumber  &  Mill  Co 
vs    Guadalupe    Fabrian $21.85 

Dec.  31,  1924 — N  91.5  ft.  Lots  18  and 
19  Blk  2.  New  Park  Sbdvn.  Santa 
Clara.  Tildan  Lumber  &  Mill  Co 
vs   Francisco   and   G   Cano $;tfl.l,i 

Dec  31.  1924— NW  CLAY  486  ft.  SW 
Jackson  SW  100x313.  Santa  Clara. 
Tilden  Lumber  &  Mill  Co  vs  L  H 
Albertson     *^2 

Dec.  31.  1924— LOT  24  BLK  10.  Len- 
drum  Tract,  San  Jose.  Tilden  Lum- 
ber &  Mill  Co  vs  Antonio  Brown 
(et    al)     * 

Dec  31  1924 — 11.70  .ACRES  being  Lot 
2,  Cronin  Partition,  San  Jose.  Til- 
den Lumber  &  Mill  Co  vs  C  I  Carl-^^ 

'  1924— CONT. '  'l'l.'24'  '  ACRES"' 
part  of  the  Crites  Farm   in   Pueblo 


Tract  No.  1,  San  Jose.  Sunset  Lum- 
ber   Co    vs    Angelo    Orofrio    Cataldi 

Dec.  29,  'l'924-^ALL  LOT  I'l"  aiid  S  23 
ft.  Lot  10  Blk  3,  N.  «•  Park  Sbdvn, 
Santa  Clara.  Tildnn  Lumber  & 
Mill  Co  TS  Jose  and  Isabel  Med«z 
$42.50 

Dec.  29,  1924 — LOT  16  BLK  3,  New 
Park  Sbdvn,  Town  of  Santa  Clara, 
Tilden  Lumber  &  Mill  Co  vs  Jose 
and     Anna     Jurado $48 

Dec,  27,  1924— CONT,  11.24  ACRES 
part  of  Crites  Farm  in  Pueblo  Tot 
No.  1,  San  Jose.  Tilden  Lumber  & 
Mill  Co  vs  Angelo  Orofrio  Cataldi 
$1959  35 

Dec.  29. '  l'9'2'4— 11.24  acres'  on  NE 
line  of  Capitol  Ave  Part  Crites 
Farm  in  Pueblo  Tract.  San  Jose. 
W  J  Porter  vs  Angelo  Onofrio 
Cataldi      $225 

Dec.  29,  1924— LOT  10  BLK  2,  Burrell 
Park,  San  Jose.  Tilden  Lumber  & 
Mill  Co  vs  Thornelius  and  Blenda 
Hansen     $581.30 

Jan.  6,  1925—15.13  A  on  Dry  Creek 
and  San  Fellpo  Rd  Pt  Rcho  Yerba 
Buena  Y  Socayre.  William  Burns 
&  Son,  $135;  Jas  S  Simpson,  $93; 
Elmer  Armond  (as  Reliable  Elec 
Co.),  $159.34  vs  Edwin  E  and  Ella 
liichards      


JtELEASE  OF  LIENS 


SANTA       CLARA       COUNTY 

Recorded  Amount 

Dec.  27.  1924— SW  SAN  FERNANDO 
and  Market  Sts.  on  San  Fernando 
220x120  to  beg..  San  Jose.  Tilden 
Lumber  &  Mill  Co  to  0  Wilson  and 
Auzerais    Estate    Co $31.10 

Dec.  30,  1924- NW  %  LOT  10  BLK  6, 
I  hapman  &  Davis  Tract.  San  Jose. 
E   Levin   to  Marie   Lannoy $213.38 

Dec.  30.  1924 — NW  UNIVERSITY  AV 
200  SW  Seneca  St.  SW  75x200  Part 
Blk  51.  Palo  Alto.  Everett  B  Cran- 
dall.  $43;  James  G  Anderson,  $126 
to    Anna    R    Sheldon 


COMPLETION  NOTICES 

FItliSNO    COUNTY 

Recorded  Accepted 

Jan.  3,  1925— LOTS  1,  2  AND  3  BLK 
10.  High  Addn.  Fresno.  G  W  Black 
to  whom  it  may  concern.. Dec.   30.  '24 

Dec.  31.  1924 — LOTS  17  AND  18  BLK 
4.  College  Park.  Fresno.     Samuel   Z 

Todd  to  whom  it  may  concern 

Dec.    30,    1924 

Dec.  31,  1924— LOTS  19  TO  23,  Long 
Tract,   Fresno.      Valley  Bldg  &   Inv 

Co   to   whom  it  mav  concern 

Dec.     30,     1924 

Dec.  31,  1924— LOTS  31  AND  32  BLK 
8.  High  Add,  Fresno.  W  S  Proctor 
to  whom  it  may  concern  ..  Dec.  30,  '24 


LIENS  FILED 


FRBSNO    COUNTY 


Recorded  Amaunt 

Jan.  2,  1925— LOTS  27  TO  30  BLK  6. 
Whitson  Ass,  Selma.  Valley  Lum- 
ber Co  vs  S  H  Gill $90 


3UILDING    CONTEACTS 


SAN    JOACtUIN    COUNTY 


De. 


PERMITS 

STORE  and  hotel,  $50,000;  No.  926  E- 
Main  St.,  Stockton;  owner,  George 
Calestini,  636  W-Park  St.,  Stockton 
contractor.  Lewis  &  Green,  805 
Commercial    Bank    Bldg.,    Stockton. 

ALTERATIONS,  $2000;  No.  20  S-Center 
St.,  Stockton;  owner,  B.  R.  Gianelll 
245  E-Flora  St.,  Stockton;  contrac- 
tor, Lewis  &  Green,  805  Commer- 
cial   Rank   Bldg..   Stockton. 

DWELLINGS  (5)  and  garages.  $4800 
•  acli  \a>.  627,  672.  675,  660  Regent 
St.,  Stockton;  owner,  E.  F.  Good- 
rum  :i:;a  N-Edison  St..  Stockton; 
contractor,  J.  A.  Plecarpo,  %  Ster- 
ling   i:i.ig.   Co.,  Stockton. 

DWELLING  &  garage,  $4500;  No.  1251 
W-Elm  St..  Stockton;  owner,  A.  M 
Tunnell.  1046  S-Californla  St., 
Stockton. 
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DWELLING,  $3000;  No.  2424  E-Alma 
St.,  Stockton;  owner,  Joe  Alrone, 
120  N-Wilson  Way,  Stockton;  con- 
tractor, Glenn   O.   Pontius. 

GROCERY  store,  $1500;  No.  2001  S-San 
Joaquin  St.,  Stockton;  owner,  C.  P. 
Rasmussen. 

ALTERATIONS,  $6000;  No.  30  North 
San  Joaquin  St.,  Stockton:  owner. 
First  National  Bank,  24-26  N-San 
Joaquin  St..  Stockton;  contractor, 
Ed  Riley,  507  First  National  Bank 
Bldg.,    Stockton. 

DWELLING  and  garage,  $3300;  No. 
1414  I'icardy  Drive,  Stockton;  own- 
er, Kathryn  and  Marcell  Faraclos, 
2082  Myrtle  St.,  Stockton;  contrac- 
tor, J.  W.  Williams,  Rt.  2  Box  80- 
A,    Stockton. 

SERVICE  station,  $1400;  No.  549  North 
El  Dorado  St.,  Stockton;  owner, 
Wag-ner  Leather  i.'o.,  545  North 
Hunter  St.,  Stockton;  contractor. 
Shell  Oil  Co.,  Weber  St.  Cor.  C  St., 
Stockton. 

STORE,  $2000;  No.  1245  S-San  Joaquin 
St.,    Stockton;   owner,    K.    T.   Howe. 

ALTERATIONS,  $2000;  No.  40  S-San 
Joaquin  St.,  Stockton;  owner,  Geo. 
E  Crane  Co.,  30  S-San  Joaquin  St., 
507  First  National  Bank  Bldg., 
Stockton. 


COMPLETION  NOTICES 


S4N   JOAftUIN    COUNTY 

Recorded  Accepted 

Jan.  3,  1925— LOT  14  and  N  1/5  Lot 
15  Blk  4,  Pacific  Manor,  Stockton. 
L  A  Randolph  and  wife  to  whom 
It   may  concern Jan.   2,   1925 

Dec.  31,  1924 — LOT  2  BLK  1,  Broschi 
Tract,    Stockton.      Mary    E    Cannon 

to   E  Shaw Dec.   29,   1924 

♦ 

SACRAMENTO       BUILDING     PERMITS 

1924  1923 

January      $653,256  $    451,554 

February     694,538  595,178 

March     622,072  728,688 

April      849.290  699.047 

May     948,872  703,740 

June      509,410  909,485 

July        609,405  1,065,330 

August      497,976  2,514.560 

September      622,016  429,998 

October     914,829  448,897 

November      292,742  464.476 

December      452,361  607,633 

Total      $7,666,668  $9,699,638 

_ 4 

BUILDINO  CONTRACTS 


SACRAMENTO    CODNTl 


PILING 

LOT  2,  K,  L,  14th  and  15th  Sts.,  Sac- 
ramento. Concrete  piling  for 
building. 

Owner — Pacific  Tel.  &  Tel.  Co.,  822  J 
St.,    Sacramento. 

Architect — None. 

Contractor — Lindgren  &  Swinerton,  Inc. 
10th    St.    Cor.    J,    Sacramento. 

Filed  Dec.  23,  '24.     Dated  Dec.   17,  '24. 

TOTAL   COST,    $21,586 

Bond,    limit,    forfeit,    plans    and    speci- 
fications,   none. 


CASTING    PILING 

LOT  8  and  W  20  ft.  Lot  7,  I,  J,  11th 
and  12th  Sts.,  Sacramento.  Casting 
of   piling   for   building. 

Owner — Elks  Hall  Assn.,  824  J  St.,  Sac- 
ramento. 

Architect^None. 

Contractor  —  Lindgren  &  Swinerton, 
Inc.,    10th   Cor.   J    St.,    Sacramento. 

Filed  Dec.  17,  '24.  Dated  Dec.  16,  '24. 
TOTAL   COST,    $12,500 

Bond,  limit,  forfeit,  plans  and  specifi- 
cations,  none. 


PERMITS 

DWELLING.  6-roora  and  garage,  $7000; 
No.  741  36th  St.,  Sacramento;  own- 
er, A.  Machold,  2727  F  St.,  Sacra- 
mento; contractor,  Kinney  &  Mc- 
Adams. 

DWELLING,  5-room  and  garage,  $3000 
No.  525  40th  St.,  Sacramento;  own- 
er, Peart  Brs.  &  Richards,  2312 
23rd   St.,   Sacramento. 

DWELLING,  5-roora  &  garage,  $5000; 
No.  2933  27th  St.,  Sacramento: 
owner,  G.  E.  Harvle,  2212  S  St.. 
Sacramento. 


DWELLING.  S-room  and  garage,  $2850; 
No.  2916  La  Solidad  Way,  Sacra- 
mento; owner.  V.  Vavaro;  contrac- 
tor, C.  \V.  Francies,  4750  14th  Ave., 
Sacramento. 

DWELLING,  5-room  and  garage,  $3000; 
No.  3930  5th  Ave.,  Sacramento; 
owner,  D.  &  G.  Asta.  3915  5th  Ave., 
Sacramento;    contractor,    P.    Lopez. 

DWELLING,  .'■.-room  and  garage,  $3000 
No.  3917  V  St.,  Sacramento;  owner, 
Polley   Wahlander. 

DOUBLE  house,  $6875;  N  70  ft.  of  W  V2 
Lot  1,  G,  H,  22nd  and  23rd  Sts.. 
Sacramento;  owner.  Grant  Potter, 
814  13th  St.,  Sacramento;  contrac- 
tor,  W.   A.   Hall,   3723   T  St.,   Sacto. 

STORE,  $4000;  No.  913  L  St.,  Sacra- 
mento; owner,  W.  W.  Bassett;  con- 
tractor.   McGillivray. 

DWELLING,  6-room,  $5500;  No.  2640 
Castro  Way,  Sacramento;  owner, 
A.   L,   Johnson   Co. 


COMPLETION  NOTICES 


SACRAMENTO    COUNTY 

Recorded  Accepted 

Dec.  30,  1924— NW  THIRTY-NINTH 
and  H  Sts.,  Sacramento;  John  W 
and  Sarah  W  Thielen  to  whom  it 
mav     concern Dec.     24,     1924 

Dec.  31,  1924 — 47  ACRES  N  OF  Sac- 
ramento and  S  of  American  River 
Frank  D  Talbot  to  whom  it  may 
concern Nov.    29,    1924 

Dec.  31,  1924 — -N  %  LOT  7846,  H,  J, 
G  Co.  Sub  78,  Sacramento.  D  E 
Mase  to  whom  it  may  concern... 
Dec.    23,    1924 

Jan.  2,  1925 — LOT  5,  Vina  Vista,  Sac- 
ramento.    Otis  R  Earle  to  whom   it 

may    concern Dec.    6,    1924 

♦ 

LIENS  FILED 


SACRAMENTO    COUNTY 


Recorded  .imount 

Dec.  29,  1924— W  %  LOT  5,  L,  M,  18th 
and  19th  Sts.,  Sacramento.  Sacra- 
mento Plumbing  Supply  Co  vs  D 
E  EUwanger,  Nora  J  and  John  J 
Ryan      $23.58 

Dec.  31.  1924— LOTS  5  &  6  BLK  13, 
Woodlake  Add.,  Sacramento.  S 
Kermode  vs  J  C  Reid $54.25 

Dec.  31,  1924— LOT  138  Citrus  Hghts 
Add'n  6,  Sacramento.  Diamond 
Match  Co  vs  Arthur  A  Ale.xander 
and    Frances     (ux) $685.85 

Jan.  2,  1925 — LOT  10  Duffee  Tract, 
Sacramento.      F   O  Hunt  vs   Mrs.   E 

B    Duffee     $114.50 

♦ 

BUILDING  CONTRACTS 


CONTRA       COSTA      COUNTY 


PERMITS 

DWELLING,  one-story  frame,  $2500; 
Forty-first  St.,  bet.  Roosevelt  and 
Clinton  Sts.,  Richmond;  owner.  C. 
E.  Wilson,  Humboldt  .  Apts.,  23rd 
and    Humphrey    Sts.,    Richmond. 

DWELLING,  one-story  frame,  $2500: 
Forty-first  St.,  bet.  Roosevelt  and 
Clinton  Ave.,  Richmond;  owner,  C. 
E.  Wilson,  Humboldt  Apts.,  23rd  & 
Humphrey    Sts.,    Richmond. 

DWELLINGS,  3  1-story,  $3000  each: 
32nd  St.,  bet.  Roosevelt  and  Clin- 
ton; Richmond;  owner,  A.  D.  Darl- 
ing, 441   Beverly  Ave.,  San  Leandro. 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 


DWELLING,  1-Story  frame,  $3000 
Carlston  Highland  and  Rosaline, 
Richmond;  owner,  K.  J.  Hennlng 
P.    O.    Box    1671,    Richmond. 

DWELLI.NG,  1-story  frame,  $3500 
Rosaline,  bet.  Carlston  and  Harris 
Richmond;  owner,  K.  J.  Hennlng 
P.  O.  Bux  1671   Richmond. 


BUILDING    CONTRACTS 


SAN     ANSELMO,    MARIN     COUNTY 


Month  of  Depember,   1024 


E.  J.  Murphy.  Dwelling.  Lot  34, 
Block   3,  Morningside  Court.  Cost  $4000 

Howard  Allen.  Dwelling.  Lot  2,  Block 
2,    Idalia   Park.    Cost   $4000. 

E.  R.  Parks.  Dwelling.  Lots  11  and 
12,    Block    27,   Sequoia    Park.    Cost   $900. 

E.  Jordan.  Erect;  repair  and  alter 
present  structures.  Corner  Sequoia 
Drive    and    Red   Hill    Ave.   Cost   $7000. 

Mrs.  Alberts.  Alter  and  repair  pres- 
ent structure.  Lot  40,  Sub.  1,  Rose 
Valley   Park    Tract.   Cost   $500. 

G.  Hooper.  Dwelling.  Block  1,  Se- 
quoia   Park.    Cost   $1500. 

Wm.  Bottini.  Dwelling.  Lot  32,  Linda 
Vista  Tract,  Woodland  Avenue.  Cost 
$3500. 

Mrs.  Lavaroni.  Dwelling.  Portion  Lot 
8S,    Bush    Tract.    Cost    $3500. 

P.  Modesto.  Dwelling.  Lot  21,  Sub. 
1-2-12    Linda   Vista    Tract.    Cost    $3000. 

F.  T.  Nash.  Dwelling.  Lot  5  and  M 
Lot    6,    Sequoia    Park.    Cost    $1950. 

Chas.  Witham.  Dwelling.  Morning- 
side   Court.  Cost,  $4000. 

Mrs.  V.  Walder.  Dwelling.  (No.  1). 
Portion  Lots  2  and  3,  Block  15,  Barber 
Tract.    Cost,    $4900. 

Mrs.  V.  Walder.  Dwelling.  (No.  2). 
Portion  Lots  2  and  3,  Block  15,  Barber 
Tract.    Cost   $4500. 

Mrs.  V.  Walder.  Dwelling.  (No.  3). 
Portion  Lots  2  and  3,  Block  15,  Bar- 
ber Tract.  Cost  $4500. 

Mrs.  P.  Makinson.  Dwelling.  Lot  CC 
Ross  Valley  Park  Hillside  Tract.  Cost 
$1500. 

W.  Osthoff.  Dwelling.  Morningside 
Court.  Cost  $4000. 

Mr.  Crawford.  Store.  W.  Corner  Lot 
31,   Bush  Tract.   Cost  $2400. 

Miss  G.  Livermore.  Dwelling.  Portion 
Lot  5  Barber  Tract.  Cost  $3000. 

Mrs.  Pettis.  Add  3  rooms,  porch  and 
Karage  to  present  structure.  Lot  5, 
Sub.  1-2-12  Linda  Vista  Tract.  Cost 
$1500. 

G.  Edling.  Lot  118,  Ross  Valley  Park 
Tract.  Add  two  rooms  to  present  struc- 
ture.   Cost    $500. 


BUILDING  CONTRACTS 


SAN    MATEO   COUNTY 


RECORDED 

RESIDENCE 

LOT       49       HILLSBOROUGH       PARK, 
Hillsborough.  All  work  for   S-room 
residence. 
Owner — Hillsborough     Park    Company, 

Hillsborough,  Cal. 
Architect — Mitchel   Jackson   &   Co.,    235 

3rd,   San  Mateo. 
Contractor — Foy   Z.    Johnson. 
Filed  Dec.   29,  1924.  Dated  Dec.  16,   1924 

Shingled      $2818.75 

Brown    coated     2818.75 

Completed    and    accepted 2818.75 

Usual    35    days    2818.75 

TOTAL  COST,  $11,275 
Bund.  Forfeit,  none:  Limit,  $100  work- 
ing days;  Plans  and  specifications  filed 

RESIDENCE 

LOT    22    BLK    3    BURLINGAME    PARK 
No.   2   Burlingame.  All  work  for  7- 
room  residence  and  garage. 
Owner — G.    W.    McElwain,    615    So.    F, 

San  Mateo. 
.Architect — None. 
Contractor — F.    C.    Grisez,    Taylor,    San 

Bruno. 
Filed  Dec.  29,  1924.  Dated  Dec.  20,  1924 

Frame    up     $1500 

Brown     coated     1500 

Completed     and     accepted 1500 

Usual    35    days    1500 

TOTAL  COST,  $6000 
Bond,  Forfeit,  none:  Limit.  90  working 
days;   Plans  and   specifications,   none. 

S.^N  FRANCISCO  B.4Y.  Furnish  and 
construct  concrete  reinforcing  etc. 
for  bridge. 


Saturday,   January   10,   1925 
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Owner — Dumbarton  Bridge   Co. 
Architect    —    Harrington    Howard    and 

Ash,   Kansas   City. 
Contractor — Healy-Tibbitts    Const.    Co., 

64  Pine  St.,  San  Francisco. 
Filed  Dec.  30,  1924.  Dated  Dec.  27,  1924. 

Progress— 3 12%    held    until    $25,000 

is    retained. 

TOTAL.  COST,  $ — 
Bond,  ?365,000;  Sureties,  W.  H.  Healy 
and  C.  C.  Horton:  Forfeit,  none;  Limit, 
200  working  days;  Plans,  none,  speci- 
fications filed. 


AVIARY 

E  SIDE  GRIFFITH  AVE  BET.  E  POP- 
lar    and   Bellevue    Ave.,    San   Mateo. 
All  work  for  aviary. 
Owner — J.   V.   de   Saveaga. 
Architect — None. 
Contractor — T.    C.    Tarris   Jr. 
Filed  Dec.   31,   1924.  Dated  Dec.  31,  1924. 

Frame    up    5336.25 

Netting    on     336.25 

Completed     and     accepted 336.25 

Usual    35    days     336.25 

TOTAL  COST,  $1345 
Bond,  none;  Sureties.  Heiman  &  Mar- 
ken  and  —  Wuu:  Forfeit,  none:  Limit 
30  working  day.s;  Plans  and  specifica- 
tions,   none. 


RESIDENCE 

LOT  8  BLK  2  GLEXWOOD  PARK,  Bur- 
lingame.     All     work     for    residence 
and   garage. 
Owner — N.  M.  Staven. 
.Architect — E.    A.    Olund. 
Filed  Dec.   31,  1924.  Dated  Dec.  22,   1924 

Plumbing  roughed    $   618.75 

House    &    garage    roofed 1350.00 

Plastered     1350.00 

Completed   and    accepted    1350.00 

Usual    35    days    1556.25 

TOTAL  COST,  $6225 
Bend.  3112.50;  Sureties.  Aetna  Casualty 
Co:  Forfeit,  $5;  Limit.  $100  working 
days;    Plans    and    specifications    filed. 


CHURCH 

ST.  MAXIMUS  CHURCH  PROPERTY, 
Daly  City.  Plumbing  for  church 
edifice. 
Owner — The  Roman  Catholic  Arch- 
bishop of  S.  F..  1100  Franklin  St., 
San  Francisco. 
.\rch!tect — C.    H.   Jensen,   908   Santa  Fe 

Bldg..   San   Francisco. 
Contractor — Dave   Campbell,  Daly  City. 
Filed  Jan.    6,   '25.      Dated  Dec.   29,   '24. 

Monthly     payments     of 75% 

Usual    35    days 25% 

TOTAL  COST,  $822 
Bond,  $429.50.  Surety,  Globe  Indem- 
nity Co.  Limit,  forfeit,  none.  Plans 
and    specifications    filed. 


ELECTRICAL  WORK  ON  ABOVE. 
Contractor — Frank    J.    Klimra    Co.,    456 

Ellis   St.,    San    Francisco. 
Filed   Jan.    6,    25.      Dated   Dec.    12.   '24. 

Pavments    same    as    above 

TOTAL  COST,  $1013 
Bond,  $510.  Surety,  Union  Indemnity 
Co.  Limit,  forfeit,  none.  Plans  and 
specifications   filed. 


GENERAL    CONTRACT   ON   ABOVE. 
Contractor — Sample   &  Cody,   Call   Bldg. 

S-an    Francisco. 
Filed   Jan.   6,    25.      Dated    Dec.    12,   "24. 

Payments    same    as    above 

TOTAL  COST.  $33,700 
Bond,  $16,870.  Surety,  American  In- 
demnity Co.  Limit,  120  days.  Forfeit, 
none.      Plans   and    specifications   filed. 


TILE    ROOF   ON    ABOVE. 

Contractor — Gladding.    McBean    Co.,    660 

IHarket  St..   San    Francnsco. 
Filed   Jan.    6.    25.      Dated   Dec.    12,   '24. 

Pavments    same    as    above 

TOTAL  COST,  $14  24 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications  filed. 


RESIDENCE,  $5000,  Block  No.  3B 
Monte  Diablo,  San  Mateo;  owner, 
Theodore  Gibson.  238  Crescent,  San 
Mateo;  contractor,  Theodore  Gib- 
son.   238   Crescent,   San   Mateo. 

BUNGALOW  and  garage,  $3000;  Block 
28  2nd  Ave.,  San  Mateo;  owner, 
Antonio  Seriavese;  contractor, 
Martin  Matritich,  927  5th  Ave.,  San 
Mateo. 

BUNGALOW,  $4000;  Blk  1  Mable  St. 
near  Highway,  San  Mateo;  owner 
G.  H.  Arthur,  409  Occidental,  San 
Mateo;  contractor,  G.  H.  Artliur, 
Occidental,   San   Mateo. 

ALTERATIONS  to  moved  house,  »1425: 
Lot  8  Blk  4  Park  Rd.,  Burlingame; 
owner,  J.  J.  Doyle;  contractor,  T. 
J.   Broderick,    152S   Cypress. 

BUNGALOW  and  garage,  $5000;  Lot  11 
Blk  49  Balboa.  Burlingame;  owner 
W.  G.  McPhillips.  1104  Paloma  St., 
Burlingame. 

5JUNG.A.L0W  and  garage,  $4000;  Lot  6 
Blk  12  Chula  Vista.  Burlingame; 
owner,  M.  J.  Henry,  723  Crossway. 
Burlingame. 

BUNGALOW  and  garage,  $5000;  Lot  15 
Blk.  6  Sanchez  Ave.,  Burlingame; 
owner,  E.  L.  Eckert;  contractor,  1. 
Sorenson,   1128  Lincoln,  Burlingame 

BUNGALOW  and  garage.  $6000;  Lot  22 
Blk  3  Burlingame  Ave.,  Burlin- 
game; owner,  G.  W.  McElwain; 
contractor,  F.  C.  Griesez.  San  Bruno 

RESIDENCE  and  garage,  $7000;  Lot 
41  Blk  44  Vancouver,  Burlingame; 
owner,  J.  J.  Reed,  1365  Vancouver, 
Burlingame;  contractor,  E.  S.  Sha- 
ver,    14C1    Carnielito,    Burlingame. 

BUNGALOW  and  garage,  $4500;  Lot  9 
Elk  8  Laguna  Ave.,  Burlingame; 
owner.    Chas.    H.   Ware;    contractor, 

A.  S.  Gough,  10  Washburn  St..  San 
Francisco. 

RESIDENCE  and  garage,  $6500;  Lot  1? 
Blk  37  Bernal  Ave.,  Burlingame; 
owner,  Gordan  A.  Hess,  1268  Cor- 
tez,    Burlingame. 

EU.N'GALOW  and  garage,  $5000;  Lot 
16  Blk  41  Eastnn  Dr.,  Burlingame; 
owner,  E.  J.  Hargraves,  1106  La- 
guna  St..    Burlingame. 

SHOP  BUILDING,  $3000;  Lot  10  Blk  5 
9th  Ave.,  San  Mateo:  owner,  J.  A. 
Goffigan.  7th  Ave.,  San  Mateo;  con- 
tractor, Leadley  &  Wiseman,  207 
2nd    Ave.,    San    Mateo. 

BUNGALOW  and  garage,  $2000;  Lot  7 
Blk  O,  B  St..  San  Mateo;  owner, 
P.  J.  Severn.  1201  B  St.,  San  Mateo. 

BUNGALOW,  double,  and  garage,  $7000 
Lot  23  Blk  5  Jefferson  Court.  San 
Mateo:    owner.    .\.    R.    Kurtz    and    J. 

B.  Temple,  San  ^Tateo;  contractor, 
H.  T.  Holsher,  325  Elm  St..  San 
Mateo. 

COTTAGE  and  garage,  $3600;  Lot  10. 
Blk  46  'H"  St..  Burlingame;  own- 
er. Chas.  McDonald  415  Burlingame 
.\ve.,  Burlingame:  contractor,  M. 
Sorenson,    16    Dwight,    Burlingame. 

BUILDING,  class  C.  $52,000:  Lots  9  10 
Blk  5  Burlingame  Ave,  Burlingame 
owner.  Levy  Brothers.  Burlingame: 
oontiactnr.  Leadley  &  Wiseman  207 
2nd,   San   Mateo. 

THEATRE  BLDG..  $110,000;  Lot  6  Blk 
1  Burlingame  .\ve.,  Burlingame; 
owner,  Ellis  J.  Arkush,  Brewer. 
Hill.'^horough;  contractor.  Barrett 
find    irilp.   91 «   Harrison   St..   S    F. 

DWELLING  and  garage.  $3000;  .No. 
1282  Calaveras  Ave.,  Fresno:  own- 
er. R.  M.  Shannon,  1227  Wilson  St.. 
Fresno. 

DEP.4RT.MENT  store.  $550,000;  Tulare 
and  Fulton  Sts..  Fresno:  owner, 
P.adin  &  Kanip.  1931  Tulare  St., 
Fresno:  contractor.  R.  F.  Felchlin 
Co.,  T.  W.  Patterson  Bldg.,  Fresno. 


STORE  BLDG..  reinforced  concrete, 
?26.nn0:  NW  Cor.  of  Ellsworth  and 
B:ildwin  Ave,  San  Mateo:  owner. 
J.  W.  Kaufmann,  care  Barrett  & 
Hilp,  S.  F.:  architect.  Will  H. 
Toeppe,  72  New  Montgomery.  S.  F  : 
contractor.  Barrett  &  Hilp.  918 
Harrison  St..  S.  F. 
M.'r!:!;ATinNS  to  store  bldg.,  51250; 
I'  r.  2nd  Ave.  and  B  St.,  S.  M.; 
owner.  W.  J.  Conway  and  L  A. 
Raybuilt.  2nd  and  B  St.,  San  Ma- 
teo: architect,  W.  J.  Conway. 


OOMPLETION   NOTICES 


SAN    M.\Tr.O    COl'NTY 

Recorded  Accepted 

Dec.  22,  1924  —  LOT  1  BLK  E  SAN 
MateD  Heights.  San  Mateo.  Ben.ia- 
mine  J.  Bague  to  whom  it  may 
concern     Dec.     19.    1924 

Dec,  23,  '24 — PORT.  LOT  7  DORXLER 
Tract  Joseph  D'.ssola  to  George 
Gibson    et   al    ..Oct.   30,   1924 

Dec  23.  1924— LOT  26  BLK  37  EAS- 
ton  No.  2  Burlingame.  R.  C.  Wil- 
cox   to   Geo.   W.   Williams  Co 

Dec.    19,    1924 


Dec.  24,  1924— LOT  31  BLK  L  HAT- 
ward  Park,  San  Mateo.  A.  B.  Bet- 
tencourt  to  Frank  Ferrea.Dec.  22,  '24 

D.c.  19.  1924 — LOT  6  BLK  4  RED- 
wood  Highlands.  Abbie  M.  M. 
Breartv  formerly  Geraghty,  to 
Haiold    M.    Arnold Dec.    19,    1924 

Dec.  19,  1924— LOT  3  BLK  21  WEST- 
ern  Add.  Town  of  San  Mateo.  Lydia 
Jansen  to  whom  it  may  concern.. 
Dec.    17,    1924 

Dec.  26,  1924— SW  COR.  NINTH  AVE 
and    Palm    Ave..    San    Mateo.    Viola 

B.  Brocken  to  W.  E.  Wood 

Dec.     23,     1924 

Dec.  26,  1924 — LOT  197  C  &  PORT. 
of  Lot  197  San  Mateo  Park.  Oscar 
L.  Cavanagh  to  whom  it  may  con- 
cern     Dec.   11.   1924 

Dec.  26,  1924— BERESFORD  SCHOOL 
Site.  San  Mateo  School  District  to 
Inyvard    Sorensen Dec.    26,    1924 

Dec.  27,  1924 — LOT  23  BLK  38  LYON 
,1  Hoak  Sub,  Burlingame.  D.  F. 
Valentine  to  whom  it  may  con- 
cern     Dec.   24,  1924 

Dec.  29,  -24- LOT  13  BLK  E  HOAG  & 
Lansdale  Sub,  Menlo  Park.  Louis 
Armanasco  to  whom  it  may  con- 
cern      Dec.    24,    1924 

Dec.  29,  1924 — LOT  30  BLK  40  EAS- 
ton  No.  3  Burlingame.  Bert  Nor- 
lierg   to   whom    it   may    concern.... 

Dec.    29,   1924 

IHc.  30,  1924— N  %  LOTS  1  &  2  BLK 
38  Easton  No.  2  Burlingame.  Gor- 
don C.  Hess  et  al  to  W.  O.  Nicol- 
aides     Dec.    19,    1924 

Dec.  30,  1924— LOT  6  BLK  C  HOAG 
&  Lansdale  Sub,  Menlo  Park.  J. 
AUyn  Murris  to  whom  it  may  con- 
cem       Dec.    29.    1924 

Dec.  31,  1924— PART  LOT  8  BLK  2, 
Glenwood  Park,  Burlingame.  Marie 
V  Kost   to  E  A  Olund...  Dec.   26,   1924 

Dec.  31,  1924 — LOT  12  BLK  2,  Bur- 
lingame Grove,  Burlingame.  Jas 
H  Walker  et  al  to  whom  it  may 
concern Dec.    13.    1924 

Dec.  31,  1924 — LOT  13  BLK  2,  Bur- 
lingame Grove,  Burlingame.  Jas 
H  Walker  et  al  to  whom  it  may 
concern Dec.    13,    1924 

Dec.  31,  1924— PART  LOT  302,  San 
Mateo  Park.  San  Mateo.  Clair 
Howard  Ross  to  Jas  D  Crichton 
and  J   D  Warner Dec.   15,   1924 

Dec.  31,  1924— LOT  20  BLK  K,  Hay- 
ward  Park,  San  Mateo.  Charles 
Conrad   to    whom    it   may  concern.. 

Dec.    29.    1924 

Dec.  31,  1924— PART  LOT  31,  Laurel 
Creek  Farm,  Berestord.  Metro- 
polotin  Launry  Co  to  Daley  Bros.. 
Dec.     20,     1924 

Jan'.S,  1025 — LOT  2  BLK  32,  Easton 
No.  2,  Burlingame.  Rae  T  Mc- 
Gaughey  to  whom  it  may  concern 
Jan.     5.     1925 

Jan.  6,  1925 — LOT  18  BLK  60,  Easton 
Addn,  San  Mateo.  John  O'Heara  to 
Frank    Ferrea Dec.    30,    1924 


LIENS  FILED 


8AN    MATEO    COVNTY 


Recorded  Amount 

Dec.    22,    1924— LOTS   17   &    18   BLK    1 

&  Lots  15  &  16  Blk  1  &  Lots  13  &  14 

Blk     1     Oakwood    Tract,     Redwood 

City.    J.    F.    Martin    vs    George    F. 

Balliet      $67.20 

Dec.  30.  1924 — CITY  OF  SAN  MATEO. 
J  F  McGowan  vs  C  D  York ...  $757.25 


RELEASE  OF  LIENS 


SAN    MATEO    COUNTY 


Recorded  Amount 

Dec.  19,  1924 — LOT  5  BLK  2.  Menlo 
Oaks,  Menlo  Park.  Dudfleld  Lum- 
ber Co  to  Edvin  Val  Schmidt  and 
M     N     Riebhoff 

Dec.  20,  1924— E  M  LOT  3  BLK  125, 
Plat  No.  1,  South  San  Francisco. 
Charles  F  Schurk  to  Duane  S 
Wright   and   Giovanni    Delucchi.... 

Dec.  20,  1925— E  'A  LOT  3  BLK  125, 
South  San  Francisco.  Charles  P 
Schurk  to  Duane  S  Wright  et  al 
$158.64 

Dec.  23,  1924 — LOT  10  BLK  7,  Bur- 
lingame Park  No.  2.  Burlingame. 
H  E  Casey  Co  et  al,  $451.37;  M  J 
Sato,   $401,67   to  R   H  Gaetey 
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Alameda    Building    Summary    for    1924   """  "'!i'^\^.7,rp^^^^^r  "'^ 

Cost  Cost  New 

Alterations     Bldgs.   Alterations  ''""    '«    collect    $110,214.51    from    the 

January      $386,360.00                   $23,604.00              23              59  estate    of    the    late    Dr.    Albert    Abrams 

February      108,894.00                     20,026.00              33              49  was  brought  in   the  superior  court,  San 

March      176,950.00                     16,339.00              36              59  Francisco,    by    John      Spargo,      general 

April     417,091.00                     30,171.00              54               61  contractor  building  the  new  Electronic 

May      364,311.00                     40,471,00              64              62  Clinic  at  Sutter  and  Larkin  streets,  San 

June      116,835.00                      16,410.00              25              43  Francisco,  an  enterprise  started  before 

July      146,678.00                     30,436.00              42              68  ^''-    Abrams'    death. 

August     104,350.00                     41,269.00              28              76  Spargo     sues     on     behalf     of     himself 

September     95,540.00                     33,197,50              25              76  and   various   other   contractors   and   Mel 

October      155,780.00                     36,313.50              36              66  1.    Schwartz,    the    architect,    demanding 

November     64,400.00                     24,559.00              21              58  money    for    labor      and    materials      sup- 
December     74,933.00                     37,091.00              21              44  plied    and    damages      for    losses       they 

claim  to  have  sustained  by  cessation  of 

$2,212,122.00                $349,887.00            408            721  work    on    the    building. 

NOTE: — The  abovt-   report   does  not  include  the  following  amounts  of  per-  "Spargo  asks  $49  144  for  himself    $2772 

mits    taken    out    for   public    buildings:  f,,^   the   Guilfoy  Cornice  Works,    $10,805 

New    High    School $595,000.00  f,,r  Michel  &   Pteff er  Iron  Works,   $9203 

Addition    to    Old    High    School 35,000.00  for  Schwartz,   the  architect;   $29,160  tor 

Addition    to    Lincoln    School 150,000.00  c.     Petersen    Company,      who    did      the 

„    .    ,                                                                                                                 TZZTTTT'  "roughing   in,"   and    $9128    for  Frank   J. 

Total     $780,000.00  Klimm,    plumber. 


A  "Plttsbnrg"  AntomaHc 
Gas  Water  Heater  in- 
stalled in  the  Home  indi- 
cates high  qnality 
thronghont. 

Recommended  and  speci- 
fied by  all  of  the  leading 
architects,  plumbers  and 
builders. 

Consider  the  high  merit 
of  the  Pittsburg  coupled 
with      "Pittsburg      Perfect 


"Hot 
fink." 


water    quick    as    a 


PITTSBURG  WATER  HEATER  CO. 

Makers  of 
"PITTSBURG    AUTOMATIC" 

"BUNGALOW    AUTOMATIC" 

STORAGE   SYSTEMS 
and  "LION"  TANK  WATER  HEATERS 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 


Phone  Franklin   94001 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  nn  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 


CROCKER    BUILDING 

San   Francisco,   Cal. 


YEON  BUILDING 

Portland,  Oregon 


FRANK  J.  KLIMM  CO 

PLUMBING      -:-      HEATING      -:-      ELECTRICAL 
ENGINEERS  -:-  CONTRACTORS 

456  Ellis  Street,  San  Francisco 
Phone   Prospect   456 

Sales  Agents: 

THE    JOHN    DOUGLAS     CO., 
Sanitary    Plnmbinif    SuppllpR 
"Babpook"    Higrh    Efflciency    Gaa 
F*iiriiaee« 
Rndd     Gas     Water     Heaters 
Humphrey    Radiantfire,    Etc. 

Industrial  Light  and  Power  Installations 
Steam  and   Hot  Water   Heating  Systems 

Pf^e   supply,    install   and    repair    everything 
Plumbing,  Heating  and  Electrical 


IGarapn  OInnatntrttnn  l^jinrtH 

Issued  fivery  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridsres.  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  Interested. 
81S    MISSION    STREET  SAN     FRANCISCO 


Reinhart  Lumber  and  Planing  Mill  Company 

GENERAL    LUMBER    YARD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 
General    Mill    and    Cabinet    Work,    Stock    Doors.    Sash 

Erames    and    MonldltiffH  

JERROLD  AVE.  &   VARNEHrBJUD  AVE. 

Mission  901->02-90>-904  San  Frandsc* 
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Office 

210  American  Bank  Building,  S.  F. 
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KOEHRINQ 

DANDIE  Light  Mixer 


l>iiii*lie   «i1li  steel  disc  wheels  aiul  solid 

rubber     (ires;     power     cliarginj;     skip, 

>>:il('"    tiiiik   mid    gasoline   engine. 


EQUIP  it  to  your  special  needs.  Rubber 
tires  to  save  the  time  waste  of  be- 
tween-job hauls,  and  to  expand  your 
working  territory.    Light  duly  hoist.    Low 
charging  platform  or  power  charging  skip. 
Automatic  water-measuring  tank. 

Most  important,  you  can  be  sure  of  full 
capacity — utmost  reliability — and  long 
service  life — because  this  mixer  is  Koeh- 
ring  built,  engineered  and  constructed  to 
out  work,  out  last  anything  in  the  light 
mixer  field.    Price?    Not  the  lowest  price 


Handle  with  steel  trucks;  power  charg- 
ing    skip,     water     tank     and     gasoline 
engine. 


— no — but  the  most  remarkable  value  of 
all  light  mixers — and  still  within  the 
range  of  light  mixer  prices. 

CAPACITIES 

4  and  7  cu.  ft.  mixed  concrete,  steam  or  gaso- 
line power.  May  be  equipped  with  power 
charging  skip  or  low  charging  platform  with 
hopper,  light  duty  hoist,  automatic  water 
measuring  tank.  Mixes  mortar  as  well  as 
concrete. 

KOEHRING    COMPANY 

Pavers,  Mixers,  Cranes,  Draglines,  Power  ShOTels 
MILAVAl  KEE,  UISCOXSIX 


DANDIE  MIXERS  IN  STOCK  WITH  RUBBER  TIRED  WHEELS 

Harron,  Rickar  d  &  McCone  Co. 


SAN    FRANCISCO 


LOS    ANGELES 
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REFR.^.CTORY     PRODUCTS     IN     1923 


The  Department  of  Commerce  an- 
nounces that,  according  to  the  data 
collected  at  the  current  census  of  man- 
ufactures, the  aegresrate  value  of  brick, 
tile,  terra  cotta.  fire-clay  products, 
other  clay  products  except  pottery, 
and  nonclay  refractories  produced  in 
the  United  States  in  1923  was  $331,883.- 
S49.  This  aggregate  represents  an  in- 
crease of  36.2  per  cent  as  compared 
with  5243,593.734  in  1922.  and  of  69.7 
per  cent  as  compared  vpith  $195,600,057 
in  1921.  The  principal  items  included 
in  the  total  production  as  reported  for 
1923  are  as  follows:  Common  brick, 
7.296.901  thousands,  valued  at  $94,213.- 
979  fire  brick.  1.129.971  thousands, 
i-alTied  at  $46,449,570;  face  brick.  2,119,- 
731  thousands,  valued  at  $38,891,834; 
?ewer  pipe,  1,777,584  tons,  valued  at 
529,102,111;  hollow  building  tile,  $3,759 
791  tons,  valued  at  $28,240,714;  archi- 
tectural terra  cotta,  138,462  tons,  valu- 
ed at  $16,486,039;  vitrified  paving  brick 
ir  block,  538,658  thousands,  valued  at 
813.032,341;  silica  brick,  258,388  thous- 
inds,  valued  at  $12,855,067;  wall  tile, 
i4, 311, 231  square  feet,  valued  at  $10,- 
'65,584.  All  these  items  show  sub- 
,itantial  increases  as  compared  with 
■ither    1922    or    1921. 

The  numbers  of  establishments  re- 
lorting  the  several  classes  of  products 
vere  as  follows:  Common  brick.  1207; 
•itrifipd  brick  or  block.  139;  face  brick, 

92;    fancy      or    ornamental      brick,    15; 

nameled   brick,    10;   architectural   terra 

otta,     33;     hollow     building     tile,     401: 

oofing    tile,    23;    floor    tile,    33;    ceramic 
iiosaic    tile,    17:    faience    tile,    25;    wall 

ile,   22:  draintile.   266;   sewer  pipe,   101; 

tore  lining,  23;  fire  brick,  248;  nonclay 

efractories,  88. 


UIILDI.\G     OITLOOK     FRO.M     B  VMv- 
ERS'    VIEW 


The  Anglo  &  London  Paris  National 
Bank  issues  the  following  of  interest 
to   the   construction    fraternity; 

Although  the  latter  half  of  Decem- 
ber brought  the  lumbering  markets 
under  the  slackening  influence  of  the 
holidays,  prices  Qontinued  firm  and 
some  buying  was  reported.  Inquiries 
for  the  coming  year  have  been  large 
and  manufacturers  look  forward  to  an 
active  demand.  Most  authorities  look 
for  some  rise  in  quotations  early  in  the 
new   year. 

Confidence  in  the  future  outlook  is 
increased  by  the  strength  of  demand 
during  late  November  and  early  De- 
cember. Orders  were  consistently 
larger  than  in  the  corresponding 
weeks  of  1923.  while  production  was 
lower  than  in  the  earlier  year.  Ship- 
ments were  made  at  a  somewhat  great- 
er rate  than  in  the  latter  part  of  1923, 
but  failed  to  balance  the  new  orders, 
so  that  the  mills  entered  the  holiday 
lull  with  a  very  comfortable  volume 
of  business  on   their  books. 

For  the  first  fifty  weeks  of  1924  new 
bookings  ran  in  excess  of  11,226  mil- 
lion feet,  or  only  170  million  feet  less 
than  in  the  same  portion  of  1923,  while 
production,  at  11,452  million  feet,  was 
659  million  under  that  of  the  previous 
year,  and  shipments  at  11,627  million 
feel,  were  528  million  feet  below  1923. 
On  the  basis  of  these  figures  it  ap- 
pears that  1924  will  fall  very  little 
below  the  high  level  reached  in  the 
,vear    before. 

Sales  of  structural  steel  during  No- 
vember were  remarkably  large,  not 
only  in  comparison  with  the  same 
season  in  former  years,  but  with  any 
month  on  record.  The  reporting  com- 
panies showed  sales  amounting  to  204.- 
741  tons,  or  85  per  cent  of  their 
month's  capacity,  on  which  basis  it  is 
estimated  that  the  entire  industry 
booked  orders  totaling  221,000   tons. 


LARGE    STEEL    ORDERS    RECORDED 
IX    FIVE    YEARS 


Unfilled  orders  of  the  United  States 
Steel  Corporation  on  December  31, 
made  public  Jan.  10,  show  the  unex- 
pectedly large  monthly  increase  of 
784,787  tons,  bringing  the  total  to  4,- 
816,758  tons,  the  largest  since  Febru- 
ary, 1924,  when  the  bookings  were  4,- 
912,901  tons.  This  tonnage  statement 
was  one  of  the  biggest  surprises  that 
Wall  street  has  had  since  the  election, 
not  even  the  most  optimistic  estimates 
having  Exceeded  700,000  tons  while  con- 
servative trade  and  stock  market  ob- 
servers looked  for  an  increase  of  be- 
tween   500,000  and   600,000.  ■ 

This  w-as  the  largest  month's  in- 
crease  in  five  years. 


FOREIGN      CEMENT     SHIPMENTS     TO 
COAST  ON   INCREASE 


Newspaper  advices  from  Portland, 
Ore.,  under  date  of  Jan.  7,  carry  the 
following  message;  "Large  amounts  of 
European  cement  are  being  shipped  to 
the  Pacific  coast  and  coast  producers 
are  becoming  interested.  The  motor- 
ship  Borgaa  due  here  tonight  or 
Wednesday  has  24.000  sacks  for  dis- 
charge. The  Borgland.  due  later  in  the 
month,  has  36,000  sacks.  The  Theodore 
Roosevelt,  due  in  February,  will  also 
have  cement  shipments  for  discharge 
here." 


f  ITY    COMMISSIONER    DENIES    OAK- 
L.tND    PAVING    "COMBINE" 


Denying  the  existence  of  a  paving 
"combine"  in  Oakland,  but  asserting 
h[s  desire  for  free  competition.  Com- 
missioner W,  J.  Baccus  issued  a  gen- 
eral statement  promising  to  invite  all 
the  paving  contractors  in  California  to 
bid  for  the  East  Fourteenth   street  job 

Baccus'  statement   follows: 

"Having  in  mind  the  matters  sug- 
gested by  Commissioner  Colbourn,  more 
than  a  week  ago  I  instructed  the  city 
attorney  to  prepare  the  necessary 
amendments  to  the  State  street  law 
and,  further,  if  the  legislature  failed  to 
adopt  such  amendment,  to  prepare  an 
amendment  to  the  city  charter  which 
would  give  the  council  power  to  adopt 
ordinances  establishing  the  proposed 
procedure. 

"At  present  the  charter  adopts  the 
State  law  and  does  not  permit  the 
council  to  ordain  its  own  method  for 
street    work. 

"Having  heard  accusations  that  a 
combine'  existed  among  local  street 
contractors,  I  have  repeatedly  sought 
evidence  as  to  such  a  combine,  but  to 
date  I  have  not  found  any.  To  check 
where  the  local  prices  are  too  high  I 
have    encouraged    outside    competition. 

"To  get  outside  bids,  I  have  drawn 
the  preceedings  for  the  improvement 
of  East  Fourteenth  street,  so  that  the 
contract  would  be  for  one  big  job  to- 
taling more  than  $500,000, 

"I  am  going  to  send  letters  to  all  big 
contractors  in  the  State,  calling  their 
attention  to  the  size  of  the  paving  job 
on    East    Fourteenth    street," 

The  East  Fourteenth  street  project 
involves,  in  addition  to  other  items 
1,049,184  square  feet  of  grading  and  1,-' 
014,959  square  feet  of  six-inch  concrete 
paving  with  a  two-inch  Warrenite-Bi- 
tulithic    surface. 


PREPARED     ROOFING      SIMPLIFICA- 
TION   IS    APPROl^ED 


Thirty-five  manufacturers  of  pre- 
pared roofing,  by  joint  action,  have 
done  away  with  the  sales  of  "seconds" 
of  shingles  made  by  these  companies, 
as  a  part  of  a  program  of  simplifica- 
tion undertaken  with  the  co-operation 
of  the  Division  of  Simplified  Practice, 
Department  of  Commerce.  The  report 
to  the  Division  states  that  the  new 
program  went  into  effect  January  1, 
and  that  these  manufacturers  will  of- 
fer for  sale  hereafter  only  such 
shingles  as  bear  the  Underwriters 
Label. 

The  Prepared  Roofing  Association, 
with  headquarters  in  Chicago,  through 
its  secretary,  John  Lind,  expressed  the 
view  that  efforts  toward  the  simplifi- 
cation of  "smooth  rolls"  upon  which 
action  is  temporarily  deferred,  will  be 
continued. 

This  action  on  the  part  of  prepared 
roofing  shingle  manufacturers  was 
taken  to  indicate  that  home  builders 
are  to  be  assured  of  greater  protection 
as  to  the  quality  of  material  offered 
also  that  improvements  in  industrial 
processes  have  made  it  possible  to  of- 
fer quality  products  only,  rather  than 
to  continue  a  more  general  quality 
classification  in  marketing. 
♦ 

During  1924  to  Nov.  30.  743,192.000  ft. 
of  lumber,  82,567.000  shingles,  16,204,- 
000  lath,  42,856  poles  and  piles  and  24,- 
nOO  ties  were  received  by  water  at  San 
Francisco  and  108,630,000  ft.  of  lum- 
ber, 3,658,000  shingles  and  500  ties 
came  in  by  rail.  The  water  movement 
into  Oakland  was  207,604,000  ft.  of 
lumber. 
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ALONG  THE  LINE 


THE  OBSERVER 

WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


R  H.  Hubbard,  building  inspector 
of  Baliersfleld,  has  requested  the  city 
council  to  revise  the  plumbing  ordi- 
nance so  that  all  plumbers  must  pass 
under  the  scrutiny  of  the  Bakersfleld 
examining  board  before  being  allowed 
to  practice  their  trade  in  that  city. 
Under  the  present  ordinance,  the  in- 
spector points  out,  it  is  provided  that 
anv  plumber  who  has  had  five  years 
experience  or  has  a  permit  from  some 
large  city  may  work  in  Bakersfleld 
without  passing  the  examination.  The 
city  attorney  has  been  directed  to 
change  the  ordinance  accordingly  to 
the   recommendation. 


A  suit  to  recover  damages  aggregat- 
ing $16,119  has  been  started  In  the  Su- 
perior Court  at  San  Jose  by  Mrs.  Hope 
C  Granander,  who  names  as  defen- 
dants the  Kaiser  Paving  Co.,  a  corpor- 
ation and  Heafey-Moore  &  McNair, 
street  contractors  of  Oakland.  In  her 
complaint  Mrs.  Granander  alleges  she 
was  injured  January  8,  last  year,  in  an 
automobile  which  struck  a  depression 
in  the  roadway  which  was  not  lighted 
or  marked  and  by  reason  of  the  defen- 
dants' carelessness  she  suffered  bruises 
and  lacerations  of  the  head,  face  and 
body. 

Senator  John  Creighton  of  Bakers- 
fleld has  introduced  into  the  Senate  a 
bill  which  would  provide  $500,000  to 
finance  a  survey  of  one  of  the  most 
comprehensive  water  conservation  pro- 
jects ever  attempted  in  California. 
State  Engineer  W.  F.  McCIure  is  now 
compiling  data  to  be  incorporated  m 
the  bill.  Included  in  the  project  would 
be  the  entire  watershed  of  the  Sierra 
Nevada  Mountains  and  every  stream 
whose  waters  ultimately  find  their  way 
into  the  Sacramento  and  San  Joaquin 
Valleys. 

West  Coast  Porcelain  Company  of 
Millbrae,  has  filed  a  complaint  with 
the  State  Railroad  Commission  against 
the  Southern  Pacific  Company  and  The 
.\tchison,  Topeka  &  Santa  Fe  Railway 
Company,  alleging  the  collection  of 
fxcessive  charges  on  feldspar  from 
Winchester  and  Perris  to  Millbrae,  and 
asking  reparation  for  the  alle»5ed  ex- 
cessive   charges. 


Berkeley  plans  construction  of  a  sub- 
way for  suburban  trains  through  the 
main  Shattuck  avenue  business  district, 
the  City  of  Berkeley  to  pay  $300,000  of 
the  total  cost  of  construction;  the 
Southern  Pacific  R.  R.  Co.,  $485,400  and 
the  county  of  Alameda,  $200,000.  Crea- 
tion of  an  assessment  district  tn 
finance  the  city's  share  of  cost  Is  pro- 
posed. 

Marking  an  increase  of  30  per  cent 
over  work  done  in  any  previous  year, 
20.78  miles  of  paving,  12.34  miles  of 
sewers  and  10.27  miles  of  sidewalks 
were  constructed  in  Oakland  during 
1924.  according  to  Commissioner  of 
Streets  Wm.  J.  Baccus.  The  city  now 
has  476  miles  of  paved  streets. 


Harry  Chandler,  of  Los  Angeles,  and 
a  group  of  associates  plan  early  con- 
struction of  a  140-mile  railroad  from 
Mexican,  immediately  across  the  Mexi- 
can border  from  Calexico  to  San  Felipe 
on  the  Gulf  of  Mexico.  The  project 
is  to  be  undertaken  by  a  new  corpora- 
tion, organized  under  the  laws  of  Mex- 
ico for  the  completion  of  plans  orig- 
inally laid  down  by  the  Mexican  Na- 
tional Railways  and  later  discontinued 
owing  to  lack  of  funds.  W.  I.  Bassett, 
formerly  construction  engineer  with 
the  Southern  Pacific  Railroad,  will  be 
in  charge  of  the  project  as  general 
manager. 

Burlingame  led  the  five  big  cities  on 
the  Peninsula  in  building  construction 
for  the  year  1924.  A  total  of  $7,244,080 
was  expended  in  building  operations 
during  the  year.  Burlingame  led  with 
$2,326,929.  Palo  Alto  was  second  with 
$1,755,749;  San  Mateo,  third  with  $1,- 
589  688;  Redwood  City  fourth  with  $1,- 
090,468  and  South  San  Francisco  fifth 
with  $481,246.  The  total  for  the  five 
cities  for  the  year  exceeds  by  $531,993 
the  total  of  1923  when  the  cities  show- 
ed $6,713,095  in  building  activities. 
Most  of  the  buildings  were  one  and 
two-story  dwellings. 

George  H.  Cecil,  tor  over  20  years  a 
member  of  the  Forest  Service  and 
since  1912  District  Forester  in  charge 
of  the  National  Forests  In  Oregon  and 
Washington,  is  being  transferred  at 
his  request  to  California  and  will  be 
assigneff  as  Forest  Supervisor  of  the 
Angeles  National  Forest  with  head- 
quarters in  Los  Angeles.  Cecil  suc- 
ceeds R.  H.  Charlton  who  is  to  he 
transferred  to  another  assignment  in 
the    Forest    Service. 

After  fourteen  months  in  Europe, 
during  which  time  he  made  an  ex- 
haustive survey  of  the  timber  and 
lumber  situation  and  of  the  condition 
of  American  markets  there.  Axel  H. 
Oxholm,  chief  of  the  lumber  division  of 
the  Department  of  Commerce,  will  ar- 
rive in  San  Francisco  about  February 
1  accorSing  to  information  received  at 
the  San  Francisco  oflice  of  the  United 
States  Bureau  of  Foreign  and  Domes- 
tic   Commerce. 


Fruit  Growers  Supply  Co..  Susan- 
ville.  Cal.,  plans  construction  of  addi- 
tional drying  kilns  in  addition  to  dry- 
ing sheds,  the  latter  to  be  equipped 
with  a  monorail  system.  Approximate- 
ly $300,000  will  be  spent  by  the  com- 
pany  for  expansion  during  1924. 


After  a  business  association  of 
•  leven  yea.rs,  the  architectural  firm  of 
Coates  &  Traver,  Fresno,  Cal.,  has  been 
dissovled.  H.  D.  Travers  in  future  will 
be  connected!  with  the  firm  of  Shields, 
Fisher  &  Lake,  architects  and  engi- 
neers, and  the  Trewhitt-Shields  Com- 
panw,  managers  of  construction,  with 
offices  in  the  Pacific-Southwest  Bldg., 
Fresno.  W.  D.  Coates  Jr.,  will  con- 
tinue his  architectural  work  in  the 
Rowell  Bldg.,  Fresno,  while  it  is  an- 
nounced that  Mr.  Travers  will  be  in 
the  Los  Angeles  oflice  of  his  new  con- 
nection. 

Edward  Flanders,  for  the  past  seven 
vears  with  the  architectural  firm  of 
Weeks  and  Day,  San  Francisco,  ha.s 
become  associated  to  the  office  of 
Leonard  F.  Starks  of  Sacramento,  as 
associate  architect.  Flanders,  while 
with  Weeks  and  Day,  worked  on  plans 
for  several  of  San  Francisco's  most 
important  buildings.  Designs  he  sub- 
mitted to  the  Australian  government 
in  the  international  contest  for  a  de- 
sign for  government  buildings  there 
received  honorable  mention  as  did  his 
design  in  the  international  contest  for 
the    Chicago    Tribune    Building. 

August  G.  Headman,  San  Francisco 
architect,  is  recovering  from  a  serious 
operation  at  the  St.  Francis  Hospital. 
Mr.  Headman  has  been  confined  to  the 
hospital  for  the  past  month,  the  opera- 
tion being  performed  about  three 
weeks  ago.  His  recovery  in  the  first 
stages  of  his  illness  was  somewhat 
doubtful,  but  at  present  he  is  fast 
gaining  strength,  according  to  Mrs. 
Headman.  who  reports  he  probably 
will  be  removed  from  the  hospital  to 
his  home,  2527  Lyon  street,  within  the 
next   week. 


R.  C.  Holmquist  has  been  granted  a 
plumber's  license  by  the  Redwood  City 
trustees.  An  electrical  contractor's  li- 
cense was  grsnted   to  L.  H.  Cook, 


Regulation  of  the  retail  lumber  busi- 
ness to  the  extent  that  all  dealers 
will  be  required  to  mark  the  standard 
riuality  of  lumber  sold  on  all  bids  of 
sale  is  demanded  in  a  bill  to  be  intro- 
duced bv  Assemblyman  H.  F.  Sewell 
of  Whittier.  This,  he  says,  will  stop 
manv  unscrupulous  dealers  from  sell- 
ing '  poor  quality  lumber'  under  the 
suise  of  first-class  material. 

Industries  engaged  in  the  production 
,.f  logs  and  other  timber  products  had 
an  output  in  1923  valued  at  $1,494,259,- 
321  according  to  a  biennial  census  re- 
nort  by  the  commerce  department.  The 
figure  is  an  increase  of  65.6  per  cent 
over  1921. 

Street  improvements  undertaken  in 
Ba"kersfield  during  the  year  1924  cost 
that  citv  $306,731,  according  to  a  re- 
port compiled  by  W.  D.  Clark,  city  en- 
gineer. Eighteen  projects  were  under- 
taken during  the  year. 

During  the  first  nine  months  nt  1934. 
675  389  bbls.  of  cement  were  imported 
into  the  customs  district  of  Los  An- 
geles,  San   Francisco  and  Hawaii, 


Architect  B.  S.  Hayne.  formerly  a 
member  of  the  firm  of  Norberg  & 
Hayne,  Balboa  Bldg.,  San  Francisco, 
has  entered  the  architectural  field  for 
himself  maintaining  offices  at  110  Sut- 
ler street,  San  Francisco.  Mr.  Hayne 
recently  awarded  contracts  in  connec- 
tion with  a  grammar  school  building  to 
he  erected  in  San  Rafael  at  a  cost  of 
approximately    $50,000. 

Carl  H.  Peterson,  San  Francisco  con- 
tractor and  now  associate!  with  the 
firm  of  Peterson  &  Eissler,  general 
contractors  of  Bakersfleld.  plans  to 
establish    permanent       offices    in       that 


Scheei 
flounces     the 


electrical  engineer,  an- 
removal     of    his    offices 
fr"om~627-62S   Chronicle  Building  to  779 
Bryant  Street,  San  Francisco. 

Maurice  Gilbert  will  operate  under 
the  firm  name  of  Gilbert  Electric  .t 
Supply  Co.  with  offices  at  1174  Phelan 
Bldg.,   San   Francisco. 

Richard  Cloney,  contractor,  former- 
ly of  Sacramento,  has  opened  offices 
in    the  Tribune  Tower,   Oakland. 

Fourth  annual  convention  of  the 
California  boiler  and  elevator  inspec- 
tors will  be  held  in  Fresno  in  1926. 
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GUNIV.   CARLE      &    COMPANY      HOLDS 
CONSOLIDATION    BANQ,UET 


To  celebrate  the  consolidation  of  ac- 
(ivities  of  the  two  firms  following  the 
purchase  by  Gunn,  Carle  &  Co.  of  the 
business  of  the  Pacific  Materials  Co.,  on 
January  1,  the  personnel  of  the  merged 
organization  held  a  ^et-tog»ther  dinntr 
Jan.  S  at  the  St.  Germain  Restaurant, 
San  Francisco.  President  Chas.  W. 
Gunn,  of  Gunn.  Carle  &  Co.,  was  master 
of  ceremonies  which  were,  however, 
entirely  devoid  of  any  formality  or  set 
speeches.  Chas.  W.  Carle.  newly 
elected  president  of  the  Pacific  Ma- 
terials Co.,  which  retains  its  corporate 
identity,  gave  a  sketchy  report  of  his 
visit  to  a  number  of  big  Eastern  fac- 
tories for  which  products  the  com- 
pany is  distributor  in  this  territory. 
Vice-President  O.  P.  Shelley,  of  the 
Pacific  Materials  Co.,  briefly  touched  on 
the  merits  and  purposes  of  some-  of  the 
lines  handled.  Others  present  were: 
Earl  H.  Swing,  secretary;  H.  B.  Cleve- 
land, Oakland  Manager;  Rita  Winne- 
fred  Kuhls,  Esther  M.  Pearson,  Kath- 
erine  Maguire,  Meriam  S.  Nordeen, 
Ed.  Kramer,  James  Condon.  Delmont 
D.  Henion,  Jas.  P.  Gambini,  Chas.  A. 
Wagner.  C.   F.  White  and  A.   L.   Calhan. 


MASTEU  PAINTERS  CONVENE  AND 
ELECT  OFFICERS 


California  Association  of  Master 
Painters  and  Decorators  at  its  recent 
convention  in  San  Jose  elected  the 
following  officers:  G.  F.  Brown.  San 
Francisco,  president;  Frank  Dixon, 
Sacramento,  first  vice  president;  C.  G. 
Warren,  San  Diego,  second  vice  presi- 
dent; Max  Cohen.  San  Francisco,  treas- 
urer; William  Wooley,  Burlingame, 
secretary;  F.  W.  von  Hacht,  Palo  Alto, 
sergeant-at-arms;  E.  C.  Thomas,  Oak- 
land, chaplain.  The  following  were 
selected  for  the  various  executive 
boards:  San  Francisco — A.  D.  Suther- 
land, R.  Postler,  Frank  Kisel,  J.  F. 
Provo  and  B.  H.  Gurnett.  San  Jose — 
Bud  Gallischotti  and  William  Loos. 
Palo  Alto — A.  Napier.  Alameda  County 
— H.  D.  Van  Wye,  J.  Hurtiage,  C.  Frie- 
berg  and  C.  Sparwasser.  San  Diego — 
A.  Pearson  and  J.  S.  Buland.  Los  An- 
geles—H.  H.  Walsh,  H.  E.  Valk,  G.  M. 
Graff  and  John  Kelley.  Sacramento — 
Clyde    Simmons    and    William    Tripplet. 


MASTER    PLUMBERS    OF    XJ.    S.    AVILL 
CONVENE    IN    PORTLAND 


The  national  organization  of  Master 
Plumbers  will  hold  its  regular  annual 
convention  in  Portland,  Ore.,  during 
the  month  of  June.  It  is  expected  the 
meeting  will  bring  2000  visitors  and 
delegates  to  the  "City  of  Roses."  The 
Portland  Master  Plumbers'  Association 
has  appointed  the  following  to  serve 
as  a  committee  to  work  out  a  program 
to  entertain  the  delegates  on  arrival: 
Chas.  J.  Kelly,  president  of  the  Port- 
land Ass'n.,  T.  J.  Rowe,  its  secretary 
and  Chas.  FuUman.  The  latter  will  act 
as  chairman  of  the  Convention  Com- 
mittee. 


The  executive  board  of  the  Master 
Plumbers'  Association  held  a  meeting 
in  Fresno,  Jan.  10.  to  discuss  trade 
and    association    conditions. 


Co-operation    is     Aim   of 
Material    Dealers 


S.    F. 

Association 


By  The  Observer 


The  Building  Material  Dealers'  Association  of  San  Francisco  comprising 
members  of  the  building  fraternity  dealing  in  products  used  by  cement,  plaster- 
ing and  brick  mason  contractors,  held  its  first  meeting  tor  the  year  on  January 
b.  i^ach  firm  member  of  the  association,  eight  in  number,  had  a  representative 
present.  Business  conditions  for  the  past  year  were  reviewed  and  a  program 
outlined  to  meet  the  year  1925.  which,  in  the  opinion  of  members  of  the  asso- 
ciation, bids  fair  to  be  a  brisk   season   for  the  construction   industry  in   general 

One  of  the  important  matters  up  for  discussion  at  this  meeting  was  a 
method  of  reaching  the  public  and  more  particularly  the  prospective  builder 
and  the  contractor  to  educate  thera  as  to  the  purposes  of  the  Building  Material 
Dealers'  Association. 

"Protection"  is  the  aim.  of  the  association — protection  for  the  building 
owner,  the  contractor  and  the  material  dealer.  It  is  this  fact  that  the  associa- 
tion will  impress  upon   those  who  come  within  the  realms  of  its  dealings. 

To  broadcast  this  information  a  Publicity  Committee  was  appointed  and 
instructed  to  work  out  a  series  of  advertisements  for  the  daily  newspapers  and 
to  bring  about  a  general  publicity  campaign. 

"To  accomplish  our  aim  it  was  found  that  the  first  step  necessary  was 
to  get  a  complete  line  on  every  contractor  doing  business  in  San  Francisco  and 
vicinity."  says  a  member  of  the  association.  "It  is  necessarv  that  we  insist  on 
every  contractor  complying  with  a  strict  rule  on  credit  and  that  his  account  be 
paid  within  a  reasonable  time  so  that  all  invoices  will  be  paid  on  each  building 
before  the  lien  time  expires.  This  we  feel  will  protect  the  owner  against  the 
so-called  'fly-by-night'  contractor  and  will  give  the  legitimate  contractor,  the 
man  who  has  an  organization,  capable  of  completing  a  job  in  a  workmanlike 
manner  and  taking  care  of  his  obligations  wh«n  due,  an  even  opportunity  to 
get  work." 

The  publicity  committee  of  the  association  plans  to  run  a  series  of  adver- 
tisements which  will  explain  the  purposes  of  the  association  in  detail  and  from 
time  to  time  will  issue  news  stories  through  the  press  which  will  permit  the 
propective  builder  and  the  contracting  fraternity  in  general  to  become  better 
acquainted  with  the  methods  under  which  the  association  operates. 

Frank  L.  Hatch,  secretary  of  the  association,  maintaining  offices  in  the 
Hearst  Building,  San  Francisco,  has  been  instructed  to  communicate  with 
owners  and  contractors  of  building.^  about  to  undergo  construction  and  advise 
them  as  to  the  purposes  of  the  organization  with  the  promise  of  additional  in- 
formation on   request. 

The  Building  Material  Dealers'  Association  is  composed  of  the  following 
members:  Atlas  Mortar  Co.;  Henry  Cowell  Lime  &  Cement  Co.;  Eclipse  Lime 
&  Cement  Co.;  J.  S.  Guerin  &  Co.;  Lennon  Lime  &  Cement  o.;  Howes  Lumber 
Co.;  Western  Lime  &  Cement  Co.,  ail  of  San  Francisco  and  San  Mateo  Peed  & 
Fuel  Co.,   San  Mateo. 


Sacramento    Materialmen    Organize 
Credit    Association — Officers    Named 


Formation  of  a  credit  .Association 
among  the  building  material  dealers 
and  building  financiers  of  Sacramento 
was  effected  at  a  meeting  called  by 
those  interested  in  protecting  material 
men,  those  loaning  money  on  building 
and  likewise  protecting  reputable  con- 
tractors from  those  who  attempt  to 
elude   payment    of  material   bills. 

D.  R.  Green,  credit  manager  of  the 
W.  P.  Fuller  Company,  was  named 
president  of  the  association,  which 
will  be  known  as  the  Sacramento 
Building  Material  Men's  Credit  Asso- 
ciation. Other  officers  named  are  W. 
E.  Bristol,  secretary,  and  Curtis  Cut- 
ter, Lawrence  Chapman  and  Allen  Burr, 
directors.  Two  other  directors  are  to 
be   named. 


The  purpose  of  the  association  will 
be  to  keep  the  building  material  men, 
banks,  real  estate  companies  and  others 
who  may  become  members,  posted  on 
the  financing  of  all  buildings,  credit 
standing  of  contractors  and  similar 
matters.  Through  this  method  it  is 
believed  unreliable  and  fly-by-night 
contractors  who  have  no  intention  of 
fulfilling  their  obligations  will  be 
curbed  and  deserving  builders  who  may 
be  carrying  a  heavy  financial  burden 
assisted  in  keeping  on  their  feet. 

Operation  of  the  association  will 
be  withheld  until  the  desired  number 
of  members  is  secured  after  which  an 
office  will  be  opened  and  a  secretary 
secured. 


A  meeting  of  the  membership  of  the 
San  Francisco  Builders'  Exchange  is 
called  for  January  26,  1  P.  M.,  for  the 
purpose  of  ratifying  the  report  >t  the 
Board  of  Directors  on  plans  for  the 
proposed  new  exchange  building  to  be 
erected    at   Fifth   and   Minna   streets. 


Local  unions  of  carpenters  in  many 
cities  are  voting  on  the  question  of 
whether  or  not  to  demand  a  five-dav 
week.  The  convention  of  the  United 
Brotherhood  at  the  Indianapolis  meet- 
ing last  September  endorsed  a  resolu- 
tion favoring  the  five-day  week  move- 
ment and  authorized  the  locals  to  take 
referendum    votes   on    the   matter. 
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TRADE  NOTES 


Success   of   American    Plan    in 

S.  F.  Draws  Comment  of  Eastern  Writer 


Reorganizatiun  ana  nnancing  of  the 
Yosemite  Portland  Cement  Company  is 
announced  in  "Pit  and  Quarry."  a  New 
York  trade  publication.  According  to 
the  announcement,  the  company  is  in- 
corporated for  $1,650,000.  Plans  or- 
iginally contemplated  will  be  carried 
out,  it  is  believed  from  the  Eastern 
report.  A  formal  statement  of  the  re- 
organization is  expected  from  the  of- 
ficials of  the  company  in  the  immediate 
future.  Completion  of  the  plant  on 
the  Oakdale  road  north  of  Merced  and 
the  employment  of  150  men  will  be  the 
first  step  in  re-organization.  Emory 
Wishon  of  Fresno,  is  reported  to  be 
a  leading  member  of  the  re-organized 
concern. 


F.  Warren  Turner,  one  of  the  Far 
East  representatives  of  the  W.  P.  Ful- 
ler Company  of  San  Francisco,  died  in 
Shanghai,  Jan.  7.  Death  was  due  to 
paralysis.  Turner  was  one  of  the  best 
known  graduates  of  Stanford  Univer- 
sity. He  took  an  active  part  in  Univer- 
.=  ity  athletics,  acting  as  coxswain  of  one 
of  the  varsity  crews,  and  also  served 
as  assistant  graduate  manager.  After 
graduating  from  the  University  in  1908 
as  a  mining  engineer,  he  entered  the 
service  of  W.  P.  Fuller  &  Co.,  with 
whom  he  had  been  connected  continu- 
ously  since.    Turner    was    43    years    old. 


Peralta  Cement  Company  of  San 
Francisco,  has  filed  application  -with 
the  U.  S.  Engineer's  Office,  San  Fran- 
cisco, seeking  authorization  to  dredge 
materials  from  the  southern  arm  of 
San  Francisco  Bay  on  the  eastern  edge 
of  the  channel,  about  three  miles 
northeast  of  San  Mateo  Point.  It  is 
proposed  to  dredge  approximately  4,- 
000.000  cubic  yards  of  material  from 
an  area  of  2900  square  feet. 

O.  D.  Fairfield,  formerly  connected 
with  the  Empire  Planing  Mill  of  San 
Francisco,  is  reported  to  head  a  cor- 
poration planning  early  construction 
of  a  sash  and  door  and  planing  mill 
plant  in  San  Carlos,  San  Mateo  County. 
A  five-acre  site  is  available.  The  plant 
"With  equipment  -will  present  an  expen- 
diture  of   approximately  $100,000. 


C.  H.  Boyd,  manager  of  the  Santa 
Barbara  Lumber  Company,  Santa  Bar- 
bara, is  one  of  the  organizers  of  the 
Masterbilt  Wall  Fixtures  Co.,  which 
contemplates  erection  of  a  plant  In 
Santa  Barbara  to  manufacture  house 
fixtures. 


A.  B.  Johnson  and  Mariett  Johnson 
have  filed  articles  of  co-partnership 
and  will  operate  under  the  name  of  A. 
B.  Johnson  Lumber  Company  with  of- 
fices at  7  Drumm  street,  San  Francisco. 


John  Pietz  and  Muriel  Plum  will 
operate  in  San  Francisco  under  the 
trade  name  of  Pacific  Coast  Timber 
Products  Co.,  with  headquarters  at  525 
Market   street. 


Pioneer  Brick  Company  of  Fresno, 
has  been  admitted  to  membership  in 
the  Fresno  Builders'  Exchange,  accord- 
ing to  Ralph  Chrouch.  secretary  of  the 
exchange.  |, 


Michael  Howard  of  San  Francisco  j 
has  been  appointed  representative  forlj 
the  Phoenix  Brass  Foundry  of  Irving-' | 
ton,  N.  J.,  to  cover  the  Pacific  Coast.', 
drstrict.  f, 

A.  Hess  and  Co.  have  been  granted 
a  permit  by  the  Redwood  City  trustees 
to  erect  sand  and  gravel  bunkers  in 
Franklin  Street,  that  city. 


Says    the    Boston    News    Bureau: 

San  Francisco  "points  with  pride"  to 
Its  record  in  getting  rid  of  strikes.  In 
1921  under  closed  shop  conditions  there 
were  22  strikes  in  the  city,  entailing 
a  loss  to  the  public  of  $22,500,000.  In 
1922,  the  first  year  after  the  inaugura- 
tion of  the  American  or  open  shop 
plan,  the  number  of  strikes  was  cut  in 
half,  and  the  loss  was  reduced  to  less 
than  a  quarter  of  that  of  the  preceding 
year,  or  to  $5,375,000.  In  1923  the 
number  of  strikes  was  again  cut  in 
half  and  the  losses  were  reduced  the 
same  ratio — five  strikes  and  $2,490,000. 
And  for  1924  up  to  date  there  have 
been  just  small  strikes  and  the  loss 
totals  the  relatively  negligible  sum  of 
$68,000. 

Thus  the  Industrial  Association  of 
San  Francisco  rounds  out  the  third 
calendar  year  of  its  existence.  The 
association  came  into  existence  in  the 
midst  of  one  of  the  most  savage  labor 
struggles  in  the  history  of  the  country. 
Almost  unbelievable  conditions  roused 
the  business  men  of  the  city  to  action. 
How  the  union  autocracy  was  dethron- 
ed is  one  of  the  epics  of  the  com- 
munity effort.  And  now  the  associa- 
tion cites  a  long  list  of  reforms  and 
constructive  accomplishments,  from 
which   we   mention   the   following: 

The  American  plan  in  the  building 
industry  established  in  the  late  sum- 
mer of  1921  has  abolished  all  artificial 
and  autocratic  union  rules  which  limit 
the  output  and  curtail  efficiency,  in- 
cluding the  regulations  which  had 
rigidly  restricted  the  admission  of  ap- 
prentices to  the  various  building 
trades. 

The  association  has  maintained  free 
trade  schools  for  plasterers,  plumbers, 
painters,       paperhangers,       bricltlayers. 


tailors,  molders,  tile  setters,  and 
others;  these  have  graduated  1000  ap- 
prentices and  are  still   training  700. 

The  association  has  provided  im- 
partial machinery  for  the  establish- 
ment of  wages  in  the  building  trades 
and  for  the  enforcement  of  the  wages 
thus  arranged.  It  has  settled  numer- 
ous incipient  controversies  which 
otherwise  might  have  brought  about 
serious   strife. 

The  association  has  established  sup- 
Ijlementary  safety  services  which  have 
reduced  the  hazzards  of  industry  to 
the  smallest  possible  minimum.  It  has 
maintained  a  free  employment  bureau 
from  which  more  than  20,000  men  have 
been  placed.  It  has  effected  a  plan  of 
employee  insurance  at  low  rates,  which 
lias  become  very  popular.  It  has  in- 
stituted a  comprehensive  improvement 
program  for  foundry  operation  by 
means  of  which  the  American  plan 
foundries  of  the  city  have  become  the 
best  on  the  coast  and  among  the  best 
m    the   United   States. 

Besides  the  building  industry,  the 
association  has  effected  its  plan  whole 
or  in  part  in  the  lithographic,  cigar, 
shoe,  garment,  taxicab,  metal,  ware- 
house, glass,  lumber,  hotel  and  restau- 
rant  anS  candy   industries   of   the   city. 

It  has  protected  the  workers'  in- 
terests in  manifold  ways,  including  the 
absolute  enforcement  of  the  eight-hour 
day,  good  wages  and  working  condi- 
tions; and  it  has  protected  the  public 
in  man>^  ways  besides  the  elimination 
of  strikes. 

"The  only  large  known  city  in  the 
-Vnglo-Saxon  world  where  union  and 
non-union  workers  in  the  same  craft, 
work  side  by  side  on  the  same  job,"  is 
San    Francisco. 

The  city   has   a   right   to   be   proud. 


The  Monolith  Portland  Cement  Com- 
pany of  Los  Angeles,  manufacturers  of 
Monolith  plastic  waterproof  Portland 
cement,  reports  a  gratifying  increase 
in  business  during  the  last  year,  and 
announce  that  at  a  meeting  of  the  di- 
rectors, Jan.  2,  the  regular  semi-an- 
nual dividend  of  4  ^t  on  preferred  and  a 
dividend  of  8%  on  common  stock  was 
authorized    to    be   paid    during  January. 


of 


Mongerson  Electrical  Works 
Bakersfleld  is  having  a  new  plant  con- 
structed at  Nineteenth  and  Grove  Sts., 
that  city.  The  plant  will  cover  an 
area  of  75  by  150  feet  and  with  equip- 
ment will  represent  an  expenditure  of 
$10,000. 


Reports  are  current  at  Sonera.  Calif., 
that  the  Bell  Marble  Company  plans  to 
resume  operations  at  the  Bell  quarry, 
near  Columbia.  Sonora  County.  The 
quarry  has  been  abandoned  for  more 
than  a  year.  A  certified  copy  of  articles 
of  incorporation  of  the  Bell  Marble 
Company  was  recently  filed  at  Sonora 
naming  directors  of  the  company  as 
follows:  Henry  F.  Boyen,  Frank  J. 
Fontes,  Edward  O'Gara.  M.  A.  Burns 
and  B.  Hastings,  all  of  San  Francisco. 
The  principal  place  of  business  for  the 
company  is  given   as  San   Francisco. 


B.  A.  Newman  Co.,  plumbing  con- 
ractors,  have  moved  to  their  new 
quarters.  320  H  streT^t,  Fre-sno.  The 
new  plant  covers  a  grounl  area  of  50 
by  ]'.5  feet  and  was  erected  at  a  cost 
of   $10,000  exclusive   of  equipment. 


Articles  of  co-partnership  have  beei 
filed  in  Redwood  City  for  the  Redwooi 
Lumber  Co..  by  Homer  E.  Robinsor 
Leonard  J.  Robinson,  Jesse  W.  Kuftel 
and  Cecil  L.  Davis.  The  principal 
place  of  business  for  the  company  is 
given  as  La   Honda. 


E.    W. 


Lakin,  vice-president  and 
managing  director  of  Shevlin,  Ltd.,  of 
Port  Francis.  Ontario,  has  been  named 
manager  of  the  McCloud  River  Lumber 
C3mpany  at  Yreka.  Lakin  succeeds  F. 
H.    Lambert    who    died    recently. 


Carroll  A.  Low,  sales  manager  for 
the  Monolithic  Portland  Cement  Co.  of 
i-os  Angeles  was  a  recent  visitor  to 
San  Francisco.  Mr.  Low  spent  three 
days  in  Northern  California  to  further 
the  sale  of  Monolithic  plastic  water- 
proof cement. 


Regular  annual  meeting  of  the  Grant 
Rock  &  Gravel  Co.  will  be  held  Jan- 
uary 20  in  Room  314,  Kohl  Bldg..  San 
Francisco,  according  to  announcement 
of  Wm.  S.  Wilsey,  secretary  of  the 
company. 


John  C.  Daly  of  the  firm  of  Stayner 
&  Daly,  building  material  dealers  of 
Salt  Lake  City,  Utah,  spent  a  week  in 
San  Francisco  as  a  guest  of  the  Hau- 
ser  Window  Company,  which  firm  he 
represents   in    the  Salt  Lake   territory. 


i 


Tilden  Lumber  Co.  of  Oakland,  is  re- 
rted  to  have  purchased  the  plants  of 
the  National  Mill  &  Lumber  Co.  of 
Oakland  and  Los  Angeles  and  the 
Pacific  Tank  and  Pip©  Company. 


Colton  Building  Corp..  capitalized  at 
$100,000  has  been  incorporated.  Di- 
rectors are:  L.  A.  Colton.  C.  N.  White. 
E.  M.  Colton,  E.  M.  Epsteen  and  C.  H. 
Manning.  The  principal  place  of  busi- 
ness  is   San    Francisco. 
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Indiana  Limestone  Quarrymen's  As- 
sociation, Bedford,  Indiana,  iiaa  issued 
volume  6  of  tlie  Indiana  Limestone 
library.  Series  B.  Wliile  the  volume 
was  intended  primarily  for  school 
building-  committees  and  others  having 
to  do  with  the  building  of  school  and 
college  structures,  it  will  also  be  of 
interest  to  contractors  and  architects. 
It  contains  an  interesting-  series  of  il- 
lustrations showing  the  use  of  Indiana 
limestone,  both  as  facing  and  trim,  In 
all  types  of  school  and  college  build- 
ings. The  association  has  also  issued 
Series  D  Detail  and  Data  sheets  show- 
ing details  of  stone  cornices  in  con- 
nection with  steel  frame  construction. 
The  data  sheets  are  prepared  and  pub- 
lished by  the  architects'  service  de- 
partment   of    the   association. 


Building  Officials'  Conference  has 
published  the  proceedings  of  its  tenth 
annual  meeting  held  at  Louisville, 
Kentucky.  April  8  to  10,  1924.  The 
volume  includes  progress  reports  of 
the  committee  on  construction  safety 
code,  of  the  committee  on  floor  and  wall 
openings,  railings,  and  toe  boards,  and 
the  report  of  the  committee  on  building- 
code  requirements  for  lime.  One  chap- 
ter is  devoted  to  the  development  of 
standard  practice  in  the  design,  the 
fat)rication,  and  the  erection  of  struc- 
tural steel  for  buildings.  The  entire 
contents  of  this  volume  of  proceed- 
ings will  be  of  unusual  interest  to  con- 
tractors, architects,  engineers,  and 
builders. 


Flax-li-nuni  Insulating  Company, 
Saint  Paul,  Minnesota,  has  published  a 
new  catalog  on  heat  insulation  for 
houses.  It  outlines  discussion  of  ther- 
mal transmissions  of  common  types  of 
walls  and  roofs,  with  and  without 
heat  insulation.  Charts  that  show  heat 
losses  on  bungalows  and  other  types 
of  houses  and  methods  of  checking 
heat    flow   are    included. 


"Sharing  IVIanagement  with  the 
Workers"  is  the  title  of  a  recent  re- 
port prepared  by  the  Russell  Sage 
Foundation.  The  report  suggests  a 
partnership  plan  which  gives  the  em- 
ployes of  an  industrial  property  a 
share  in  management  and  profits  equal 
in  many  respects  to  that  enjoyed  by 
Ihe  owners.  The  report  is  based  on  a 
study  of  the  partnership  plan  of  the 
Dutchess  Bleachery,  Incorporated,  at 
Wappingers  Falls,  New  York,  which 
in  the  opinion  of  the  director  of  the 
department  of  industrial  studies  of  the 
foundation,  is  one  of  the  most  signifi- 
cant of  the  several  hundred  current 
experiments  in  giving  workmen  a 
share  in  the  management  of  business. 
The  publication  of  this  report  reveals 
that  the  Russell  Sage  Foundation  has 
had  under  way  since  1919  a  series  of 
investigations  covering  several  plans 
of  employes'   representation. 


Patents    Granted    to    Galifornians 

Compiled   by   Munn   &    Co.,  Patent  Attorneys 


The  Leach  Company,  Oshkosh.  Wis- 
consin, will  send  a  copy  of  its  new  7-S 
Mixer  Book  to  any  contractor  or  engi- 
neer who  requests  it.  The  new  publi- 
cation contains  reports  of  inspections 
made  by  the  Robert  W.  Hunt  Company, 
consulting  engineers,  on  different 
makes    of  concrete  mixers. 

The  initial  draft  of  the  uniform 
building  code  for  the  Eastbay  cities, 
including  Oakland,  Berkeley.  Alameda, 
Piedmont.  Emeryville,  Richmond,  San 
Leandro,  Hayward  and  Albany,  will  be 
ready  on  February  1,  according-  to 
Horace  D.  Jones,  chairman  of  the  gen- 
eral committee,  having  the  matter  in 
hand.  Mark  C.  Cohn,  an  authority  on 
building  and  housing  laws,  is  a  con- 
sultant   in    the    work. 


Reuben  B.  Teeter,  of  Los  Angeles. 
CASEMENT  WINDOW.  This  invention 
provides  a  simple  and  economical  case- 
ment window  construction  which  ef- 
fectively excludes  rain  and  drafts,  and 
may  be  used  with  any  form  or  design 
of    casement    window    without    altering 


William  L.  Murphy,  of  San  Francisco. 
FOLDING  BED.  This  folding  bed  em- 
bodies an  improved  foot  frame  and 
means  for  mounting  it.  It  is  capable 
of  being  folded  to  adapt  it  to  be  moved 
through  a  doorway,  and  has  in  the  un- 
folded position  stable  head  and  foot 
frames  with  the  appearance  of  the 
head  and  foot  frame  of  an  ordinary 
bed.  Mr.  Murphy  assigns  his  patent  to 
Murphy  Wall  Bed  Co. 


Gilbert  Nahun  Hammond,  of  Pomona. 
DEVICE  B'OR  FORMING  EYES  ON 
METAL  STRIPS.  This  device  has  a 
support  which  is  equipped  with  a 
combined  holding  means  for  the  usual 
pin  adapted  to  be  employed  in  the 
formed  eye  and  a  gauge  predetermined 
by  the  thickness  of  the  metal  strip 
upon    which    the    eye    is    forme. d 


Sarah  E.  Nolop,  of  Venice.  PLUSH 
TANK.  This  relates  to  means  by 
which  the  action  of  float  ball  is  con- 
fVolled  in  the  flush  tank  and  still  not 
interfere  with  the  action  of  the  valve. 
The  movement  of  the  float  ball  is 
limited  to  a  predetermined  position. 


Wallace  E.  Day,  of  San  Francisco. 
SAFETY  LOCK  FOR  ELEVATORS. 
This  contemplates  the  use  of  a  lock 
mechanism  carried  on  the  frame  of  the 
hatchway  door  and  receives  a  latch 
member  carried  by  a  door.  Electrical 
means  is  incorporated  in  circuit  with 
the  control  mechanism  of  the  elevator 
motor  circuit  to  be  completed.  Mr. 
Day  assigns  his  patent  to  Spencer 
Elevator'  Co. 


John  F.  Makowski,  of  Stockton. 
COMPOSITE  WALL  CONSTRUCTION. 
This  produces  a  relatively  inexpensive 
wall  to  which  may  be  applied  a  surfac- 
ing coat  of  plastic  material,  such  as 
plaster  or  cement,  the  -wall  structure 
being  such  that  the  surfacing  material 
will  not'  crack  or  check  when  applied 
to  it.  Mr.  Makowski  assigns  his  patent 
to   the  California  Cedar  Products  Co. 

Mr.  Makowski  has  also  obtained  a 
patent  on  Plaster  Lath,  which  relates 
to  the  building  art  and  particularly  to 
wall  construction.  He  has  also  as- 
signed it  to  the  California  Cedar  Pro- 
ducts Co. 


Charles  T.  McPhalen,  of  Los  Angeles. 
TRUCK.  This  truck  allows  convenient 
handling  of  a  large  slab  of  concrete 
for  constructional  purposes.  It  pro- 
vides a  truck  that  may  be  pushed  un- 
der   a    horizontally    disposed    slab. 


Charles  D.  Davis,  of  Sacramento. 
DRAWBAR  FOR  TRACTORS.  This  is 
especially  designed  for  installation  on 
tractors  of  the  Fordson  type,  though 
it  may  be  also  adapted  for  use  on  other 
tractors  as  well.  It  may  be  easil-y  and 
quickly  installed  on  the  tractor  with- 
out   having    to   make    any    alterations. 


Frederick  W.  Hild,  of  Los  Angeles. 
UNIVERSAL  ROTARY  EQUIPMENT 
FOR  EARTH  DRILLING.  In  this  sys- 
tem of  drilling  tools  the  string  is  made 
up  of  a  suitable  bit  screwed  into  the 
bottom  of  the  drill  rod  which  consists 
of    rods    or    pipes    screwed    together. 


Charles  C.  Powers,  of  Big  Creek. 
MAGNETIC  MOTOR.  This  comprises 
a  field  magnet  with  a  straight  base 
portion  with  a  large  and  small  hook, 
the  ends  or  extremities  which  con- 
stitute the  magnetic  pole  pieces  be- 
tween which  are  located  a  rotor  con- 
sisting of  an  annular  iron  ring  or 
steel  blades  projecting  therefrom 
around   the    circumference. 


Arthur  H.  McMaster,  of  Los  Angeles. 
ENGINE-POWER-INCREASING  DE- 
VICE. This  is  applicable  to  practical- 
ly all  forms  of  fluid  pressure  engines 
with  reciprocate 'y  pistons,  the  pur- 
pose being  to  materially  increase  the 
power  that  ii  developed  by  the  engine 
with  which  the  device  is  associated. 


George  Curcoutis,  of  Monrovia. 
THREE-IN-ONE-VALVE.  This  pro- 
vides a  simple,  practicable,  substantial 
and  easily  movable  valve  with  means 
in  which  either  ho.t  or  cold  water,  or  a 
mixture  of  the  same  may  bo  dispensed. 


Edgar  Layton,  of  Larkspur.  FIRE- 
RESIST.-VNT  SHINGLE  AND  METHOD 
OF  MAKING  IT.  The  object  of  this  in- 
vention is  to  treat  a  wooden  shingle 
so  as  to  make  it  resistant  to  fire,  and 
it  provides  a  fire-resistant  material 
which  is  durable  and  flexible  and 
capable  of  being  nailed  without  crack- 
ing or  chipping. 


Randani  M.  Dixon,  of  Stockton. 
COMPOUND  SCREW  JACK.  This  Jack 
is  so  constructed  that  a  very  powerful 
raising  effect  will  be  had,  and  loads 
may  be  lifted  through  a  considerable 
distance,  while  at  the  same  time  the 
jack  when  its  parts  are  fully  contract- 
ed, will  occupy  but  relatively  little 
vertical  space. 


Charles  H.  Gunn  and  John  C.  New- 
comb,  or  Oakland.  BRACE  FOR  WASH- 
TRAYS.  This  invention  produces  a 
bracket  which  is  adapted  to  co-operate 
with  the  present  type  of  plumbing  and 
engages  the  center  partition  wall  of 
the  tray  in  such  a  manner  as  to  hold 
the  trays  rigid  and  immovable  so  as 
to   obviate   conditions. 


Alfonso  Ditto,  of  Los  Angeles. 
STONE-CUTTING  MACHINE.  This 
construction  includes  a  plurality  of 
cutters  'Srranged  for  oscillatory  move- 
ment, and  is  positioned  in  spaced  rela- 
tion alongside  one  another  so  that  a 
plurality  of  cuts  may  be  simultaneous- 
ly made.  Ditto  assigns  his  patent  to 
Ventura   Bernardo. 


David  J.  Conant,  of  San  Jose.  PUMP. 
This  pump  bowl  is  formed  so  as  to 
greatly  simplify  the  casting,  and  Is  so 
constructed  as  to  be  readily  assembled 
with  other  bowls  without  additional 
mechanical   complications. 


Fred  E.  Greene,  of  Oakland.  PAVING 
ROLLER.  This  is  a  power- operated 
paving  roller,  commonly  known  as 
steam  rollers,  and  has  for  its  object 
to  heat  the  rollers  to  a  temperature 
where  it  will  be  practicable  to  operate 
them  over  freshly  laid  paving. 


Milton  H.  Schoenberg,  of  San  Fran- 
cisco. REFLECTING  HEATER.  This 
device  has  a  plurality  of  reflecting  sur- 
faces adapted  to  reflect  radiant  energy 
as  from  heating  or  'ghting  elements 
in  which  there  will  be  reflected  radi- 
ant energy  In  a  plurality  of  beams  In 
separata   paths. 
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APARTMENTS 


Contract  Awarded. 

APARTMENTS  Cost,  $44,000 

OAKLAND,  Alameda  Co.,  Cal.  W  Belle- 
vue   Ave.    62   N   Grand   Ave. 

Three-story   42   room   apartment  house. 

Owner — Elinar  Oas,  819  Curtis  St.,  Oak- 
land. 

Designer  and  Contractor — C.  H.  Elrod, 
3532    Telegraph    Ave.,    Oakland. 

Additional     Sub-Contracts    Awarded. 

APARTMENTS  Approx.  $200,000 

SAN  FRANCISCO,  N  Broadway  121-6  E 
Laguna. 

Ten-story   class  A  apartments. 

Owner — Nineteen  Sixty  Broadway,  San 
Francisco.  ,    ,  ,^ 

Architect  —  Quandt   &   Bos,   Humboldt 
Bldg.,   San   Francisco. 
Sub-contracts    hjave    been     fcwarded 

as   follows: 

Metal  lathing,  plnsteriiig,  etc.  to  Peter 
Bradley,  180  Jessie  St.,  S.  F.  at 
$24,753.  „ 

Sheet  metal  &  tines  to  Western  Fur- 
nace and  Cornice  Co.,  202  Brannan 
St.,  S.  F.,  $3171.  _      „^ 

Tile  to  Rigney  Tile  Co.,  180  Jessie  St., 
San  Francisco  at  $4128. 

Brick  to  Walter  A.  Reed,  196  Precita 
Ave.,    San    Francisco    at    $5534. 


Bids   Being   Taken.  ^_^,  „„,^ 

APARTMENTS  Cost,   $125,000 

OAKLAND,    Alameda    Co.,    Cal.,    Grand 

Ave.   near  Lenox. 
Four-story   frame   and   concrete   apart- 
ments   (30  apts.,   2's  and   3's).  T.   & 
G.  roof. 
Owner — J.   K.   Kally,   San  Francisco. 
Architect    —    Jos.     L.     Stewart,     Claus 
Spreckels   Bldg.,   San   Francisco. 

Plans  Complete  —  Bids  Being  Taken. 

APARTMENTS  Cost,     $37,500 

SAN  FRANCISCO.  W  14th  Ave.  N  of 
Fulton. 

Three-story  and  basement  frame  and 
brick  veneer  apartment  (six  5-rm. 
apartments). 

Owner — M.    Miller,    San   Francisco.    Cal. 

Architect — Baumann  &  Jose,  251  Kear- 
ny   St.,    S.    F. 
Heating  plant  will  be  installed. 


Plans  Complete  —  Bids  Being  Taken. 

APARTMENTS  Cost,    $30,000 

SAN  FRANCISCO.  W  15th  Ave.,  S  of 
Geary. 

Three-story  and  basement  frame  and 
brick  veneer  apartment  (six  4-rm. 
apartments). 

owner — H.  O.  Liindemann,  619  27th 
Ave.,  S.  F'. 

Architect — Baumann  &  Jose,  251  Kear- 
ny St.,  S.  F. 
Heating    plant    will    be    installed. 


];ids    Being    Taken. 

APARTMENTS  Cost,    ? — — 

JAN       FRANCISCO.         Twentieth       and 
Church    Streets. 

'J'hree-story    frame    and    stucco    apart- 
ment  building    (15    2-roora    apts.) 

Architect — W.  L.    Schmolle,   Russ  Bldg., 
San   Francisco. 
Figures   are   being   taken   for   a   gen- 

tial  contract. 


To  Be  Done  By  Day's  Work. 

/.PARTMENTS  Cost,    $30,000 

f  AN  FRANCISCO.  W  15th  Ave.  S  of 
Geary. 

'  hree-story  and  basement  frame  and 
brick  veneer  apartment  (six  4-rm. 
apartments). 

owner — H.  O.  Lindemann,  619  27th 
St.,   S.  F. 

J  rchitect — Baumann  &  Jose,   251   Kear- 
ny St.,   S.   F. 
Heating   plant  will   be   installed. 


MODESTO,  Stanislaus  Co.,  Cal. — Pe- 
1  lions  are  being  circulated  seeking 
li  jnd  issue  to  secure  funds  to  finance 
e.ection   of   new   county  courthouse. 


Figures  Being  Taken. 

.\1'A11T.M1';XTS  Cost,    $ 

BURLlNOAME,  San  Mateo  Co.,  Calif. 
Park  Road. 

Reinforced  concrete  oflice  and  apart- 
ment   building   containing    5   offices 

and   2   apai'tments. 

Owner — Judge  Joseph  V.  Gaffey,  Burlin- 
game. 

Architect — Ernest  L.  Norberg,  593  Mar- 
ket St.,  San  Francisco. 


Plans  Being  Figured. 

APARTMENTS  Cost,    $45,000 

SAN    FRA.XCISCO.      Eddy    Street. 

Four-story  reinforced  concrete  apart- 
ment    (15    2-room    apts.)     house. 

Owner — George  Boss,  1120  Market  St., 
San    Francisco. 

Architect — E.  E.  Youns,  2002  Califor- 
nia  St.,    San   Francisco. 


Plans  Being  Prepared. 

AP.A.RTMENTS  Cost,    $45,000 

SAN   FRANCISCO.     Vallejo   and  Gough. 

Three-story  frame  and  stucco  apart- 
ment,   containing    six    6-room    apts. 

Owner — Withheld. 

Architect — Henfy  H.  Gutterson,  52IG 
Powell   St.,    S.   F. 


RIPON,  San  Joaquin  Co.,  Cal.  — 
Election  held  to  vote  bonds  of  $23,000 
to  finance  school  improvements  failed 
to  carry;   84   for  issue  and  103  against. 


SEATTLE,  Wash.— I.  N.  Rosenbaum 
Co.,  Inc.,  New  York  City,  has  purchased 
property  at  Pike  and  Hubbell  Place 
and  plans  erection  of  10-story  apart- 
ment-hotel;   est.    cost    $300,000. 


SEATTLE,  Wash. — Arch.  Earl  A. 
Roberts,  Burke  Bldg.,  preparing  plans 
for  3-story  and  basement,  160  by  130 
ft.,  fireproof  apartments  to  be  erected 
at  E-43rd  and  So.  Brooklyn  Ave.  for 
Harlland  Investment  Co.;  est.  cost, 
$225,000;  will  contain  68  apts.  Take 
bids    about    Feb.    1. 


Material  of  Merit 

DOORS 

Firedoors,  Freight  Elevator, 
Garage  and  Warehouse  Doors. 
rold-up-I>ors,  'i1-co-dors,  Cobald- 
dors,  Wal-el-dors. — St.  Louis 
Fire  Door  Co. 

STORE  FRONTS 

The  newest  and  most  diversified 

store  front. — Security  Metal 

Products  Co. 

SASH  OPERATING 
DEVICES 

T.  J.  Callahan  Co. 

IRVING  SUBWAY 
AND  SAFSTEPS 

The    fireproof,    ventilated     non- 
slipping  flooring.  —  Irving  Iron 
Works  Co. 
LIGNl  SALVOR 
Best  Wood  Preserver. 
Douglas    Woodhanis    &    Co. 

J.  C.  LYNN 

24  CALIFORNIA  STREET 

Sutter  5907  San  Francisco 


MODESTO,  Stanislaus  Co.,  Cal. — 
Petitions  are  being  circulated  seeking 
bond  issue  to  secure  funds  to  finance 
erection  of  new  city  hall. 


HUNTINGTON  PARK,  L.  A.  Co.,  Cal.  — 
Mr.  Matteson,  Huntington  Park,  has 
leased  property  at.n.w.  cor.  Irvington 
and  Rita  Sts.,  Huntington  Park,  as  site 
for  2-story  class  C  bldg.,  150x100  ft., 
for  which  he  is  preparing  plans;  10 
stores  and  42  single  apts.;  tapestry 
brick,  terra  cotta  and  art  stone  exter., 
tile  and  comp.  rf.,  elevator,  struc.  steel, 
plate  glass,  tiled  baths,  built-in.  beds; 
$100,000. 


LOS  ANGELES,  Cal.— Arthur  Bard  & 
Co.,  421  Union  Oil  Bldg.,  will  build  5- 
story  class  C  arcade  store  and  apart- 
ment bldg.  of  4  stores,  18  studio  shops 
and  SO  apts.  of  1,  2  and  3  rms.  each  at 
1241  N  Vine  St.  for  Mrs.  E.  D.  Hender- 
son. Plans  by  L.  A.  Smith,  3rd  at  Wes- 
tern Ave.  110x290  ft.,  brick  exter.,  ta- 
pestry brick  and  art  stone  facing  and 
trim,  comp.  and  tile  rfg.,  2  aut.  eleva- 
tors, cem.  and  pine  firs.,  pine  trim, 
hdwd.  stairs,  tile  baths  and  drainbds., 
wall  beds,  steel  sasii,  ornam.  iron,  plate 
glass,  copper  store  fronts,  storage  wa- 
ter htr.,  gas  htg.  plant,  vacuum  clean- 
ing sys;  $400,000. 


BONDS 


SAN  LORE.XZO,  Alameda  Co.,  Cal. — 
Election  will  be  held  Feb.  3  in  San 
Lorenzo  School  District  to  vote  bonds 
of  $60,000  to  finance  school  improve- 
ments. Trustees  of  district  are:  W.  S. 
lerkins,  Robt.  P.  King  and  W.  Z. 
Smith. 

CARSON  CITY,  Nevada — A  state 
bond  issue  will  be  urged  at  the  coming 
session  of  the  Legislature  to  finance 
purchase  of  additional  lands  and  the 
s-rection  of  additional  building  for 
.Vevada  State  Hospital.  Two  new  hos- 
pital buildings  will  be  erected,  should 
the  issue  carrj-,  in  addition  to  a  struc- 
ture to  house  kitchen,  dining  room  and 
lommlssary  department;  also  a  dairy 
building. 


SEATTLE.  Wash.  —  School  board 
contemplates  bond  issue  for  $2,250,000 
lo  finance  erection  of  new  schools  and 
additions    to   standing  structures. 


AUBURN,  Placer  Co.,  Cal. — Until 
Feb.  3,  bids  will  be  rec.  by  county  su- 
pervisors for  purchase  of  $13,000  bond 
,-^sue  of  Ophir  Scliool  District;  proceeds 
oi  sale  to  finance  school  improvements. 


ESCONDIDO,  San  Diego  Co.,  Cal. — 
Lseondido  union  high  scliool  dist.  has 
called  bond  election  for  Jan.  16.  1925, 
ii  L  which  time  it  is  proposed  to  vote 
.>12S,0U0  for  school  improvements.  Trus- 
tees are:  J.  J.  Rutherford,  Ella  G.  Dean 
.lulia  K.  Merriam,  Jolin  H.  Lipsey  and 
1,    L.   Weimer. 


LOS  ANGELES,  Cal. — Garvey  School 
nist.  near  San  Gabriel,  has  called  an 
•  lection  February  9th  to  vote  $75,000 
school  bond  issue,  to  be  used  to  erect 
iidditions  and  new  bldgs.  J.  A.  Larralde 
1100  Exchange  Bldg.,  Los  Angeles,  will 
l.e  the  archt. 


WATTS,  L.  A.  Co.,  Cal. — Watts  city 
school  dist.  has  called  election  for 
Jan.  30  at  which  time  it  is  proposed 
.to  vote  bonds  in  sum  of  $128,000  for 
school  imps.  C.  Mason  Browne,  clerk, 
320    E   Main    St.,    Watts. 


LOS  ANGELES,  Cal. — Bond  election 
will  be  held  Feb.  10  to  vote  on  $2,400,- 
000  issue  of  which  $1,200,000  will  be  for 
high  and  $1,200,000  for  grammar  school 
districts. 
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CHURCHES 


Heady   For  Figures  in   About   2   Weeks. 

Church,    gymnasium    and    school-rooms. 

Cost,  ?15,000   (1st  unit) 

OAKLAND,    Alameda   Co.,    Cal.      54th    & 

Gasliill  Streets. 
Frame    and    stucco    church    (first    unit) 

gymnasium      and      Sunday      School 

rooms. 
Owner  —  Golden      Gate      Presbyterian 

Church,    Oakland. 
Architect — Wythe,  Blaine  &  Olson,  ISOO 

Telegraph  Ave.,   Oakland. 

Preliminary    Plans    Being    Prepared. 

CHURCH  Cost,    J10,000 

SAN   LEAJ^DRO. 

Frame  and  stucco  church  bldg.,  seat- 
ing  capacity   200. 

Owner — Christian  Science  Congrega- 
tion,   San    Leandro. 

Architect — W.  A.  Newman,  Hearst  Bldg 
San    Francisco. 


Figures     Being    Taken     on     Setting     of 

Cast   Stone   and   Electrical   Work. 
CHURCH  Cost,     $390,000 

SAN  FRANCISCO.  SE  Bush  and  Steiner 

Streets. 
Class    "A"    church. 
Owner — St.    Uomonic's    Priory    of    S.    F. 

239U    Bush    St. 
Architect — Beezer   Bros.,      1915      Steiner 

St.,  S.  F. 
As  previously  reported,  sheet  metal 
contract  was  awarded  to  Quilfoy  Cor- 
nice Works.,  1234  Howard  St.,  S.  P.  at 
$3582,  and  setting  of  terra  cotta  to 
Mealey  ,&  Collins,  180  Jessie  St.,  S.  F. 
at    ?27,800. 


PASADENA,  L.  A.  Co.,  Cal. — Archt. 
Norman  F.  Marsh,  211  Broadway  Cen- 
tral Bldg.,  is  taking  new  bids  for 
church  at  s.e.  cor.  of  Lucy  and  Dayton 
Sts.,  Pasadena,  for  Friendship  Baptist 
Church.  Brick  construction,  comp.  and 
tile  rfg.,  art  glass,  pine  trim,  oak  and 
pine   firs.,   gas   htg.;    $50,000. 


FRESNO,  Fresno  Co.,  Cal. — <;onstruc- 
tion  has  been  started  on  $10,000  edifice 
for  Church  of  the  Brethern  at  Harvey 
and  Theresa  Sts.;  1-story  and  base- 
ment, 44  by  72  ft.;  old  church  building 
will  be  remodeled  for  Sunday  School 
Quarters.  Construction  under  super- 
vision of  L.  H.  Whitlow.  A.  O.  Bru- 
baker    is    pastor. 


FACTORIES  AND 
WAREHOVSES 


Painting    Contract    Awarded. 

WAREHOUSE  Cost,    $315,950 

SAN    FRANCISCO,   China   Basin. 

Two-story  reinforced  concrete  terminal 
warehouse  (building  designed  for 
6    stories). 

Owner — State  Board  of  Harbor  Com- 
missioners. 

Engineer  —  Frank  G.  White,  Ferry 
Bldg.,   San    Francisco. 

Contractor — K.  E.  Parker  Co.,  Clunie 
Bldg.,   San   Francisco. 

I'niiitInK:  awarded  to  J.  A.  Mohr  &  Son, 
2216   Fillmore   St. 
As    previously    reported,    grading   and 

e.xcavating    was    let    to    Sibley    Grading 

&    Teaming    Co.,    135    Landers    St.,    San 

Francisco,   and  plumbing  to  J.   W.   For- 

ster.    670    Howard   St.,    S.    F. 


SE 


Construction   to  Start  In  Week. 
WAREHOUSE  Cost,  $— 

SAN    MATEO,    San    Mateo    Co.,    Cal. 
cor.    Gr4fflth    and    Third   Aves. 
Three-story    reinforced    concrete    ware- 
house,   50x80. 
Owner — Frederick    J.    Smith    Furniture 
Co.,  3rd  Ave.  and  B  St.,  San  Mateo. 
Architect   —   Mitchell    &.    Jackson,    San 
Mateo. 
Tlonstruction    will    start    in    about    a 
Week    under    the    supervision      of    the 
architects. 

Immediately  upon  the  completion  of 
this  building,  an  addition  of  a  three- 
story  sales  and  building  display  room, 
with  mezzanine  floor  and  rest  rooms — 
reinforced  concrete  construction,  size 
60x165   will   be   constructed. 


LOS  ANGELES,  Cal.— Pozzo  Constr. 
Co.,  421  Macy  St.,  has  contr.  for  1-story 
class  A  warehouse,  185x330  ft.,  at  1345 
Factory  PI.  for  Italian  Vineyard  Co., 
Secundo  Guasti,  to  be  occupied  by  Pan- 
ama Warehouse  Co.  for  newspaper 
storage.  Morgan,  Walls  &  Clements, 
archts.,  1124  Van  Nuys  Bldg.  Reinf. 
oonc.  constr.,  comp.  rf.,  skylights,  steel 
rolling  drs.,  steel  sash,  cem.  fl;  $105,000 


SANTA  BARBARA,  Cal. — L.  J.  Mont- 
gomery, a  representative  of  the  Trop- 
ico  Potteries  Co.,  Los  Angeles,  Is  in- 
terested in  company  which  proposes 
to  erect  plant  in  Santa  Barbara  for 
the    manufacture    of   air   planes. 


MONROVIA,  L.  A.  Co.,  Cal.— Austin 
Co.  of  California,  727  E  Washington 
St.,  Los  AngeleSj  has  completed  work- 
ing plans  and  has  contr.  for  1-story 
reinf.  cone,  factory  bldg.  at  Monrovia 
for  Colby  Management  Corp.;  300x300 
ft.,  steel  columns  and  trusses,  comp. 
rfg.,  cem.  fls.,  skylights,  steel  sash, 
factory   ribbed  glass;   $45,000. 


SALEM,  Ore. — B.  C.  Miles  and  asso- 
ciates have  purchased  site  on  Fair- 
grounds road  and  plans  early  construc- 
tion of  $150,000  linen  mill. 


SEATTLE,  Wash. — E.  J.  Murphy,  en- 
gineer for  Hofius  Steel  &  Equipment 
Co.,  taking  bids  to  erect  one-story,  60 
by  160  ft.  frog  and  switch  shop;  heavy 
mill  construction  on  reinforced  con- 
crete foundation.  Bids  for  other  struc- 
ture to  be  taken  at  later  date. 


SEATTLE,  Wash, — Pullman  Co.  has 
purchased  22  acres  of  tidelands  and 
plans  erection  of  reconditioning  plant; 
approx.  $750,000  will  be  expended  in 
construction. 


BAN  CARLOS,  San  Mateo  Co.,  Cal. — 
O.  D.  Fairfield,  formerly  connected  with 
the  Empire  Planing  Mill  of  San  Fran- 
cisco, is  reported  to  have  purchased 
site  in  San  Carlos  where  he  plans  to 
expend  $100,000  In  the  erection  and 
equipping  of  a  sash  and  door  factory 
and   planing  mill. 


LOS  ANGELES,  Cal. — Archt.  Albert 
C.  Martin,  228  Higglns  Bldg.,  is  pre- 
paring plans  for  a  class  A  warehouse 
at  s.w.  cor.  of  Pico  St.  and  Normandie 
Ave.  for  Aug.  Wohlfarth.  Dimensions 
50x130  ft.,  5-story,  designed  for  3  ad- 
ditional stories;  reinf.  cone,  constr., 
steel  sash.  comp.  rfg.,  metal  skylights, 
ireight  and  passenger  elevators,  mez- 
zanine sto.  It  will  be  occupied  by  Cali- 
fornia   Fireproof    Storage    Co. 


"MacArthur  For  Piles" 

STRAIGHT   SHAFT    COJU'RESSED    CONCRETE    PILE 
PEDESTAL  COMPRESSED  CONCRETE  PILE 
C03IP0SITE  COMPRESSED  CONCRETE  PILE 

cover  all  lengths  and  conditions  without  change  of  rigging,  delay  and 
consequent  financial  loss. 

MacArthur  Concrete  Pile  & 
Foundation  Co.,  Inc. 

373  MONADNOCK  BUILDING,  SAN  FRANCISCO,  CALIF. 

PHONE  SUTTER  3549 


BALDWIN  PARK,  L.  A.  Co.,  Cal.  — 
Until  2  p.  m.,  Feb.  2,  bids  will  be  rec. 
by  L.  A.  county  superv.  for  steel  bldg. 
at  warehouse  No.  1,  Baldwin  Park. 
Plans  and  spec,  obtainable  from  road 
dept.,  11th  fl..  Hall  of  Records,  Los  An- 
geles. Cert,  or  cash,  check  or  bond,  10%. 
L.  E.  Lampton,  clerk. 


ALHAMBRA,  L.  A.  Co..  Cal. — Hadden 
Automatic  (Sprinkler  do..  930  Maple 
.Ave.,  Los  Angeles,  is  having  plans 
drawn  in  own  drafting  rm.  for  1-story 
hoi.  tile  factory  bldg.  containing  about 
1  acre  of  floor  space,  on  A  St..  in  Al- 
hambra  industrial  tract.  Bids  will  be 
taken  in  about  30  days. 


SANTA  BARBARA,  Cal.— C.  H.  Boyd 
mngr.  of  Santa  Barbara  Lbr.  Co.,  is 
one  of  organizers  of  Masterbllt  Wall 
Fixture  Co.,  which  contemplates  erect- 
ing large  house  fixture  mfg.  plant 
here. 


SAN  BERNARDINO,  San  Bernardino 
Co.,  Cal. — Geo.  Herz  &  Co.,  8th  and  E 
Sts.,  will  build  2-story  reinf.  cone, 
storage  warehouse.  200x125  ft.,  on  E 
St.,  s  of  Rialto  Ave.,  for  Associated 
Warehouse  &  Truck  Co.,  H.  C.  Shaw, 
pres.;   $130,000. 


VANCOUVER,  Wash.— Eastern  Inter- 
ests headed  by  J.  Sidney  Starling, 
North  Tonawanda,  N.  T.,  plan  early 
construction  of  a  $600,000  mill  for  the 
manufacture  of  linen.  The  plant  will 
be  known  as  the  Washington-Oregon 
Linen  Mills.  A.  G.  Rlach  and  William 
K.  Douglas  of  Camas,  Wash.,  represent 
the  Eastern  people  on  the  Pacific 
Ccast. 


SACRAMENTO,  Cal.— Electric  Dawn 
Mower  Corp.,  recently  organized,  capi- 
talized at  $50,000,  plans  early  con- 
struction of  factorw  building  In  Sac- 
ramento. Walter  W.  Campbell,  3325  J 
St.,  Sacramento,  heads  the  company, 
^vhich  will  manufacture  new  process 
lawn  mowers  for  which  patents  have 
been  asked. 


FLATS 


Plans    Completed. 

FLATS  Cost,   $16,000 

SAN    FRANCISCO.      SE    Greenwich    and 

Stockton  Streets. 
Two-story  and  basement  frame  (4)  flats 
Owner — S.     Galletti,     1255     Grant    Ave., 

San  Francisco. 
Architect — J.   A.    Porporato,    619   Wash- 
ington  St.,    San    Francisco. 


Ready   for  Figures   End  of  This  Week. 
FLATS  Cost,    $12,000 

SAN    FRANCISCO,    22nd    St.    north    of 

Taraval  St. 
Two-story    frame    and    stucco    (2)    flat 

building. 
Owner — Bauer  Sach,   San   Francisco. 
Architect    —    Edward    E.    Young,    2002 

California  St.,   S.   F. 


To   Be   Done  By   Day's  Work. 

FLAT  BLDGS.  Cost,  $9000  each 

.SAN    FRANCISCO,   E   33rd   Ave.    100    125 

&    150   S  Cabrillo. 
Three  2-story  and  basement  frame  flats 

(2  flats  in  each  bldg.) 
Owner   —    Oscar    Heyman    &    Bro.,    742 

Market   St.,   S.   F. 
Architect — Alvln    J.    Stern,    742    Market 

St.,  San  Francisco. 


KING  S 
ORIENTAL 
STUCCO 

Vattmrm  0*I«r  ui«  Tntu* 
Watmvroot.  Doabto 

Uanafaotur*4  bjr 
J.  B.  :  .ETG  A  CO. 

NBW   TOIUC 

Send  for  Color  Card 

Paolflo  Coast   Sales  Annt 

4(0  Burnald*  St.,  Portland 

llil-Cl  Mlaalon  St.  San  rnneiaao 
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HANFOKD,  Kings  Co.,  Cal. — Rev.  L. 
V.  Lucas,  pastor,  First  Methodist 
Church,  announces  construction  will 
be  started  shortly  on  new  edifice; 
funds  are  now   being  subscrihcd. 


GARAGES 

1.0S  ANGELES,  Cal. — Trewhitt  and 
Shields.  506  Western  Mutual  Life  Bldg. 
'Vi'.l  start  work  soon  on  8-story  class 
A  store  and  garage  bldg.,  100x122  ft., 
at  2500  W  6th  St.  for  Carondelet  Fire- 
proof Garage,  Inc..  Merritt  Bldg. 
Shields.  Fisher  Lake,  archts..  Pacific 
Southwest  Bank  Bldg.,  Fresno.  Relnf. 
eoac.  frame  and  fl.  and  rf.  slabs,  press 
brick  face,  comp.  rf.,  plate  glass,  steel 
sash,  ramps.  1  elec.  passenger  eleva- 
tor;   f312,000. 

LOS  ANGELES.  Los  Angeles  Co.,  Cal. 
Archt.  John  M.  Cooper.  321  Marsh- 
Strong  Bldg.,  Los  Angeles,  is  prepar- 
ing working  plans  and  has  contr.  for 
4-storv  reinf.  concr.  A  garage  and  loft 
bldg.  at  n.  w.  cor.  14th  and  Birch  Sts. 
for  Coco  Cola  Bottling  and  Distribut- 
ing Co.,  1.334  S.  Central  Ave;  90  x  90 
ft.,  comp.  rfg.,  cem.  fls.,  ramps,  steel 
cash,  steel  rolling  doors,  pine  trim, 
press,  br.  There  will  be  2  sto.  of  bldg. 
erected    at    this    time. 


GOVERNMENT  WORK 
AND  SUPPLIES 


SAN  FRANCISCO— Until  Jan.  21,  11 
a  m  under  Order  No.  5766-663,  bids 
will  be  rec.  by  U.  S.  Engineer  Office, 
85  2nd  St.,  to  fur.  two  D.  C.  10  k.w. 
steam  turbo-generator  sets  complete; 
delivered  Rio  Vista,  Solano  county. 
Specifications  and  additional  informa- 
tion  obtainable   from   above   ofice. 

MARE  ISLAND.  Cal.— Bureau  of 
Yards  and  Docks,  Navy  Department, 
Washington,  D.  C,  completing  speci- 
fication No.  5034  for  frame  porch,  steel 
fire  escape  and  interior  woodwork  at 
Marine  Barracks,  Mare  Island  Navy 
Yard.  Application  for  plans  will  be 
accepted  by  Bureau  when  accompanied 
by    $10    deposit. 

WASHINGTON,  D.  C— Bids  are  being 
received  by  Bureau  of  Supplies  and 
Accounts,  Navy  Department,  Washing- 
ton D.  C,  to  furnish  and  deliver  ma- 
terials to  Navy  Yards  and  Stations: 
date  for  opening  bids  as  noted  at  close 
of  each  paragraph: 

Sched.  3125,  Mare  Island,  1  concrete 
mixer,    Jan.    27. 

Sohed.  3140,  eastern  and  western 
yards,  lamp  cord,  rubber  insulated  and 
armored  wire,  magnet  wire,  etc.,  Jan. 
27 

Sched.  3143,  Mare  Island,  5000  Sheets 
tinned  plate,  Jan.  27.         ,,,„,.. 

Sched.  3145,  Mare  Island,  12  ship 
water  closets,  Jan.  27. 

Sched.  3146,  Mare  Island,  SOOO  sq.  ft. 
copper  wire  cloth,   Jan.   27. 

sShed  3147,  Mare  Island,  15,000  floor 
plates  and  19,000  lbs.  sheet  steel,  Jan. 
20. 

SlrheM.  3148,  eastern  and  western 
yards,  miscellaneous  hose,  Jan.  27. 

SchJed.  314«,  eastern  and  western 
yards,  large  quantity  of  wire  rope,  Jan. 
27 

Sched.  3155,  Mare  Island,  1200  oiler 
squirt  cans;  Puget  Sound,  1200  do,  Jan. 
27 

CAVITE,  P.  I.— Until  Feb.  18,  11  A. 
M  bids  will  be  rec.  by  Bureau  of 
Yards  and  Docks,  Navy  Department, 
AVashington,  D.  C,  under  Specification 
No  5057.  for  210  ft.  self  supporting 
steel  radio  tower  at  Naval  Station, 
Cavite,  P.  I.  Plans  obtainable  from 
Commandant,  Navy  Yard,  Mare  Island, 
Calif.,  on  deposit  of  $10,  returnable. 
See  call  *or  bids  nnder  official  pro- 
posal  wection   in   this   ls.sue.  « 

KEYPORT,  Wash.  —  Until  Feb.  18. 
under  Specification  No.  3040,  bids  will 
be  rec.  by  Bureau  of  Yards  and  Docks, 
Navy  Department,  Washington,  D.  C, 
to  construct  extension  to  torpedo 
storehouse   at   Keyport,   Wash. 


WASllINGTO.N',  D.  C. — Following  is 
list  of  prospective  bidders  for  Pacific 
Coast  projects,  bids  for  which  are  be- 
ing taken  by  Bureau  of  Yards  and 
Docks.    Navy    Department: 

I'ugiit  Sound,  Specification  No.  5041, 
extension  to  Boiler  Plant  and  Distrib- 
uting System;  bids  to  be  opened  Jan. 
21:  Johns-Manville,  Inc.,  500  Post  St., 
San  Francisco;  Weber  Chimney  Co., 
1452  McCormick  Building,  Chicago; 
Crane  Co.,  Washington:  General  Elec- 
tric Co.,  Schenectady,  N.  Y.;  Morton  McI. 
Dukehart  &  Co.,  McComas  and  Race 
Sts.,  Baltimore;  Whitlock  Coil  Pipe  Co., 
Commercial  Trust  Building.  Philadel- 
phia;  Goulds   Mfg.   Co.,   Washington. 

Puget  Sound.  Specification  No.  5016, 
Repair  and  Fitting  Out  Pier;  bids  to  be 
opened  Feb.  4:  Robert  E.  McKee,  P.  O. 
Box  116,  San  Diego,  Cal.;  Wm.  Whar- 
ton, Jr.,  &  Co.,  Inc.,  730  Widener  Build- 
ing, Philadelphia;  American  Bridge  Co,, 
Washington. 

Keyport.  Wash.,  Specification  No. 
5040,  extension  to  Torpedo  Storehouse, 
bids  to  be  opened  Feb.  IS:  Crane  Co., 
1221  Eye  St.  N.  W.,  Washington;  Am- 
erican  Bridge  Co.,  Washington. 


HALLS  AND   SOCIETY 
BUILDINGS 


J16.S   Being  Taken   for   Excavating  and 

y.   M.   C.   A.   BLDG.  Cost,   $900,000 

JAN  FRANCISCO,  Embarcadero  betw. 
Mission    and    Howard    Sts. 

Eight-story  reinforced  concrete  Y.  M. 
C.  A.  building  (army  and  navy 
branch). 

Owner — Y.   M.  C.  A. 

jjesigner — International  Bldg.,  Bureau 
of   Y.  M.   C.  A..   New  York. 

Local  Architect — Carl  Werner  605  Mar- 
ket   St..    San    Francisco. 

Engineer — T.  Ronneberg,  Crocker  Bldg. 
San    Francisco. 
Plans    c?ll    for    a    structure    covering 

137    square    feet,    with    swimming    pool, 

gymnasium,  dormitory,   club  rooms  and 

other    conveniences. 


Segregated    Bids    Being    Taken. 
LODGE    &   OFFICE  Cost,    $1,000,000 

OAKLAND.    SE    20th    St.    &    Broadway. 
Eight       and       15-story       tower,    6-story 

main    building,    class    A    lodge    and 

office     building    150    x    134    ft. 
Owner — Elks    Hall    Assn. 
Archt.    &    Mgr.    of    Const. — Wm.    Know- 

les.    Central    Bank    Bldg.,    Oakland 

and  Hearst  Bldg.,  S.  F. 
Building    will    contain    from   75    to    90 
guest    rooms,    100%    baths. 

As  previously  reported  contract  for 
structural  steel  was  awarded  to  the 
Judson  Manufacturing  Co..  604  Mis- 
sion   St.,   San    Francisco. 


Preliminary  Sketches  Started. 

STORES.   LODGE  Cost,    $55,000 

RICHMOND,  Contra  Costa  Co.,  Cal. 
10th  St.  bet.  Macdonald  and  Nevin 
Avenues. 

Three-story  steel,  brick  and  concrete 
building  containing  stores  on 
sround  floor  and  lodge  rooms 
above. 

Owner — Richmond  Odd  Fellows  Assn., 
Richmond. 

Architect — James  T.  Narbett,  910  Mac- 
donald  Ave.,   IRchmond. 


I'  rra   Cotta   Contract  Awarded. 

CLUB,    ETC.  Cost,    $750,000 

OAKLAND,  Alameda  Co.,  Cal.  Clay  St. 
bet.   12th  and   13th   Sts. 

Si.v-story  Class  A  club  and  store  build- 
ing. 

Owner — Athens  Athletic  Club,  Oakland. 

Architect — Wm.  Knowles,  1214  Webster 
St.,  Oakland. 

Contractor- — MacDonald  and  Kahn,  1916 
Broadway.   Oakland. 

Terra  cotta  and  tile  roofing  awarded  to 
Gladding  McBean  Co.,  22nd  and 
Market   Sts.,  Oakland. 


Fire  Protection  Products  Co 

FIRE  DOOR  EXPERTS 


Ornamental    CBtrancc* 

Sheet  Metal  Work  of  ETerj 

I>e««ri|»tloD 

CHAS.    SCHULTHEIS,   Mer. 

3117-SI18   TWENTIETH    STHEBT 

near    Hariiaon    St. 

SAN    niANOISOO,    OAJLIF. 


Excavating  Contract  Awarded  —  Bids 
Being  Taken  for  Concrete  and  Re- 
inforcing Steel — To  Be  Opened  Jan- 

I.ODGE   &   OFFICE  Cost,   $1,000,000 

OAKLAND.   SE  20th  St.   and   Broadway. 
ICiKht     and     15-story     tower,     six-story 
main    building,    class    A    lodge    and 
office  building  150  x  134  ft. 
Ouner — Elks  Hall  Assn. 
.\rcht.    &    Mgr.    of    const. — Wm.    Know- 
les,   Central    Bank    Bldg.,    Oakland 
and    Hearst    Bldg.,    S.    F. 
Building  will    contain    from    75    to    90 
sruest    rooms,    100%    baths. 
i;xcavating — J.    Catucci,    1212    18th   Ave. 
Oakland. 
As    previously    reported    contract   for 
structural    steel    -was    awarded    to    the 
.Tudson      Manufacturing      Co.,    604    Mis- 
sion   St.,   San    Francisco. 

Bids  for  concrete  and  reinforcing 
steel  will  be  opened  Monday,  Jan.  19, 
1925    at    about    8    P.    M. 


plans  Complete  —  Bids  Being  Taken. 
P.riLDIXG  Cost,   $25,000 

S.\.V    FRANCISCO.      E      18th      Ave.    N 

Geary. 
Three-story     store    building    and    hall, 

frame    and    brick    veneer. 
Owner — Knights      of      Columbus,    San 

Francisco. 
.Architect — Baumann  &  Jose,  251  Kear- 
ny   St.,    S.    F. 
The  building  will  contain  three  stor- 
ies   on    the    ground    floor,    with    lodge 
'ooms   above. 


Contract  Awarded. 

FRATERNITY    HOUSE         Cost,    $20,000 

S  \N  FRANCISCO,  N  Parnassus  235-5 
W  Willard  St. 

Twn-story  frame  fraternity  house. 

iiwner — Delta  Sigma  Delta  Zeta  Fra- 
ternity,  care  Architect. 

Architeqt — August  G.  Headman,  747 
Call    Bldg.,   San   Francisco. 

Contractor — Wm.  Mcintosh,  180  Jessie 
St.,  San  Francisco. 


..IVB  OAK.  Sutter  Co.,  Cal.  —  Odd 
Fellows  Lodge  plans  erection  of  lodge 
liuilding  on  Snaples  property,  buildings 
>.  n-  on  the  site  to  be  removed  to  an- 
o,  .er  location. 


SALEM,  Ore.  — ■  Archts.  Morris  H. 
Whitehouse  and  Geo.  M.  Post,  associ- 
ates, Railway  Exchange  Bldg.,  Port- 
land, have  been  selected  to  associate 
with  Archt.  Fred  A.  Legg,  of  Salem, 
in  preparing  plans  for  3-story  and 
I'ase.,  concrete  Y.  M.  C.  A.  building  to 
be  erected  in  Salem;  will  be  SO  by  125 
ft.,  with  brick  exterior;  est.  cost,  $130,- 

non. 


ORANGE,  Orange  Co.,  Cal. — Orange 
1.  O.  O.  F.  lodge,  K.  E.  Watson,  C.  A. 
Palmer,  W.  W.  Perry,  Frank  Dale,  John 
Lte.  Joe  Hildreth  and  L.  E.  Smith  com- 
in  ising  bldg.  comm.,  has  accepted  plans 
ana  is  having  site  cleared  at  n.e.  cor. 
Champan  Ave.  and  Orange  St.  for  3- 
story  brick  lodge  bldg.,  82x115  ft.;  4 
stores  on  1st  fl.  and  lodge  rms.  above. 
Stucco  exter..  tile  and  comp.  rf.,  plate 
^la.ss  and  marble  fronts,  cem.  and 
brnvd.  fls.;  $150,000. 


T'ASADENA,  Los  Angeles  Co.,  Cal. — 
.Xrchitects  Marston.  Van  Pelt  &  May- 
bury,  25  S.  Euclid  Ave.,  Pasadena,  and 
422  Union  Oil  Bldg.,  Los  Angeles,  are 
preparing  plans  for  a  four-story  and 
ba.sement  addition  of  50  living  rooms, 
swimming  pool,  baths,  showers  and  al- 
terations to  present  Y.  M.  C.  A.  build- 
ing, Pasadena:  30x160  ft.,  reinforced 
<-nnerete  and  hollow  tile  construction, 
stucco  facing,  cast  stone  trim.  tile 
roollng,  tile  and  composition  baths  and 
showers,  hardwood  floors,  pine  trim, 
steam  heating.  Architecture  will  con- 
form with  other  structures  of  the  Civic 
Center. 
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REDLANDS.  San  Bernardino  Co.,  Cal. 
— Redlands  Y.  M.  C.  A.  contemplates 
erecting  new  administration  bldg.  and 
gym.  adjoining  present  quarters;  $40,- 
COO. 


PORTLAND,  Ore.— Aroht.  Morris  H. 
"VVhitehouse,  Railway  Exchange  Bldg., 
commissioned  to  prepare  plans  for  2- 
st'jry  reinforced  concrete,  100  by  100, 
V.  M.  C.  A.  building  to  be  erected  at 
E-38th  and  Broadway;  est.  cost  $100,- 
000. 


l^OS  ANGELES,  Cal,— Archt.  A.  S. 
Heineman,  831  San  Fernando  Bldg.,  has 
completed  working  plans  and  bids  will 
probably  be  taken  soon  for  2-story 
class  C  bldg.,  46x125  ft.,  at  125  E  4th 
St.,  for  Salvation  Army,  Col.  Boyd,  1031 
W  9th  St.  It  will  contain  auditorium, 
assembly  hall  and  offices;  face  brick, 
art  stone,  comp.  rf.,  Summerbell  rf. 
trusses,  struc.  steel,  cem.  and  maple 
i'ls.,  tile  and  marble  work,  iron  gates, 
aut.  water  htr.,  gas  rads.,  wrought 
iron;    $40,000. 


PORTLAND.  Ore.— Archt.  \V.  W.  Lu- 
cius, Lewis  Bldg..  commissioned  to  pre- 
pare plans  for  3-story  and  basement, 
fireproof  lodge  building  to  be  erected 
for  Woodmen  of  the  World  at  East  6th 
and  Adler  Sts.;  112^4x130  ft.  Est.  cost 
$125,000. 


LOS  ANGELES,  Cal.— Archts.  John  P. 
Krempel  and  Walter  E.  Erkes,  Brad- 
bury Bldg.,  are  preparing  plans  for  a 
new  club  bldg.  on  Washington  St.  near 
Toberman  St.  for  Turnverein  Germania. 
Two-story,  114x265  ft..  6  stores,  club 
rms.,  social  rms,  bowling  alley,  billiard 
rm.,  gymnasium,  ball  room  with  stage 
and  dressing  rms.,  locker  and  shower 
rms.;  class  B  construction,  steel  beams 
and  columns,  press,  brick  and  terra 
cotta  front,  hdwd.  and  pine  trim,  steam 
htg.;    $200,000. 


LOS  ANGELES,  Cal. — Archts.  Walker 
&  Eisen,  701  Great  Republic  Life  Bldg., 
are  preparing  plans  for  a  4-story  class 
A  club  and  store  bldg.  on  west  side  of 
Grand  Ave.,  bet'ween  6th  and  7th  Sts., 
for  Masonic  Club  of  L.  A.  Dimensions, 
70x140  ft.,  stores  in  first  story.  Victor 
Hugo  cafe  in  second  story;  Masonic 
club  will  occupy  two  upper  stories; 
reinf.  cone,  construction,  cast  stone 
front,  plate  glass,  marble  and  tile  work 
elevator,    steel    sash,    gas   htg;    $150,000. 


HOSPITALS 


Plans    Being    Figured. 

HOSPITAL  Cost,    $ 

OAKLAND,     Alameda     Co.,     Cal.       14th 

Ave.    and      E-27th      St.      (Highland 

Hospital). 
Owner — Alameda    County. 
Architect — Henry  H.  Meyers,  Kohl  Bldg 

San  Francisco. 
Bids  are  being  taken  for  tiling  and 
marble  work,  elevators  and  wood 
finish,  special  steel  work,  cast  cement 
sanitary  bases,  etc.,  for  entire  group 
of    hospital    buildings. 


Contract  Awarded. 

ALTERATIONS    &    ADDITIONS 

Cost     $26,800 

SAN  FRANCISCO.  Block  bounded  by 
19th  and  20th  Aves..  and  Lawton 
and  Moraga  Streets. 

Alterations  and  additions  to  hospital 
for   crippled    children. 

Owner — Shriners  Hospital  for  crippled 
children. 

Architect — Weeks  &  Day,  315  Montgom- 
ery   St.,    S.    F. 

Contractor — J.  Harold  Johnson,  315 
Hearst  Bldg.,  S       .F. 

LOS  ANGELES,  Cal.— J.  C.  Bannister 
6331  Hollywood  Blvd..  has  contract  for 
excavating  and  constructing  concrete 
found,  for  new  bidgs.  on  Ocean  View 
Ave.  near  Alvarado  St.  for  St.  Vincent 
Hospital;  John  C.  Austin  and  Fred- 
erick M.  Ashley,  1119  Detwiler  Bldg., 
archts.  Idgs.  will  include  an  8-story 
main  hospital  bldg.,  7-story  nurses' 
home,  power  plant  and  laundry  bldg., 
chapel  and  clinic  bldg.;  reinf.  cone, 
constr..  stucco  exter.,  comp.  and  tile 
work;    $1,500,000, 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
Stockton  Hospital  Co.,  Capitalized  at 
$20,000  (Japanese),  recently  organized, 
plans  early  construction  of  general 
hospital  building.  Incorporators  are: 
T.  Shindo,  F.  T.  Matsumoto,  K.  Ito  and 
T.    Miyata. 


SANTA  ANA,  Cal.— Santa  Ana  Valley 
Hospital  Assn..  Dr.  John  Wehrly,  Secy., 
610  N.  Main  St.,  plans  early  erection  of 
60-room  fireproof  hospital  at  s.  w.  cor. 
Grand  and  Washington  Aves.  to  cost 
$125,000.  Original  plans,  bids  on  which 
were  rec.  Sept.  15,  1924,  were  prepared 
by  Frank  Bansdown,  211  Commercial 
Bldg.,  Santa  Ana.  and  called  for  three- 
story  and  basement  reinforced  concrete 
building  to  cost  about  $200,000.  Pro- 
ject did  not  go  ahead  at  that  time  on 
account   of  insufficient   funds. 


LOS  GUILICOS,  near  Santa  Rosa,  So- 
noma Co.,  Cal. — Architects  Jetfery  & 
i^chaefer,  1104  Kerckhoff  Bldg.,  Los 
.^ngeles.  have  completed  working 
plans  and  are  taking  bids  for  a  general 
contract  for  group  of  brick  home 
buildings  for  California  Pythian  Home 
with  facilities  tor  26  people,  and  re- 
fectory building;  1-story,  tile  roofing, 
L-shape,  selected,  steam  heating,  hard- 
wood and  cement  floors,  marble  and 
tile  toilet  partitions  and  floors,  pine 
trim.  There  will  be  7  buildings  erected 
eventually. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Stockholders  of  the  Dameron  Hospital, 
Lincoln  and  Magnolia  Sts.,  In  future 
to  be  known  as  Physicians  and  Sur- 
geons Hospital,  have  voted  to  Increase 
capacity  of  present  structure  fVom  60 
to  100  beds.  Approximately  $125,000 
will  be  expended  in  construction.  Mrs. 
Clara  McKIbben  is  secretary  of  the 
hospital. 


'  LOS  ANGELES,  Los  Angeles  Co..  Cal. 
— Architects  Walker  &  Eisen,  701  Great 
Republic  Life  Bldg.,  have  completed 
plans  for  first  unit  of  Class  A  hospital 
buildings  on  Hope  St.,  between  Pico 
and  16th  Sts.  for  California  Lutheran 
Hospital  Assn.  Class  a  construction, 
reinforced  concrete.  Cost,  $1,250,000. 
Bids  will  probably  be  taken  next  week. 


SAN  FRA.NCISCO — Bureau  of  Archi- 
tecture, Department  of  Public  Works, 
reports  bids  will  be  asked  shortly  to 
erect  HarbOf  Emergency  Hospital  in 
North  side  of  Sacramento  St.  near 
Drumm  St. 

Preliminary  sketches  are  in  progress 
for  the  tuberculosis  preventorium  to  be 
erected  on  the  Pulgas  Tunnel  land.  San 
Mateo  county.  Clearing  of  site  has  been 
started  and  final  surveys  are  being 
made. 


HOTELS 


Sub-Contracts   Awarded. 

ANNEX  Cost,    $1,500,000 

SAN    FRANCISCO,    SE    Cor.    Geary    and 

Taylor    Streets. 
15-story    and    basement    class    A    annex 

to    Hotel      Clift    (200      rooms    100% 

baths). 


CLAWSON    PATENT 
CHIMNEY   CO. 


CI.AWSON'S    PATENT    CHIMNEY 

la  the  Most   Complete  on   the 

Market 


CliAWSON'S 

HOODS   and    DAMPERS   tor 

Open    Eireplacca 


Expert*    In    Curing    Smoky    Flues 
and    in    VentllafliiK 


Terra    Cotfa   and    Galvanised   Iron 

Clilmney   Tops    Breoted 

Chimney  S^veeplnf? 


Owner — Clift   Hotel   Co.,   San  Francisco. 

Architect   —   Schultz    &    Weaver,    17    E 
49th   St.,   New   York. 

Contractor — P.    J.    Walker    Co.,    Monad- 
nock    Bldg.,    San    Francisco. 

Engineer — H.  J.  Brunnler,  Sharon  Bldg. 
San    Francisco. 

Heating; — James    A.    Nelson     Co.,       1375 
Howard    St.,    S.    F.,    $65,028. 

Wiring — Ne    Page,    McKenny    Co.,      589 
Howard    St.,    S.    F.,    $31,302. 

.Masonry — Mealy    &    Collins,    180    Jessie 
St..    S.    F.,    $104,250. 

Piiinibing — Lawson   &   Drucker,   465  Te- 
hama   St..    S.    F.,    $89,829. 

Plaxter'ne,     (Including    artificial    stone 
work,    furring    and    lathing) — Mac- 
Gruer   &    Simpson,    266    Tehama   St., 
San  Francisco,  $101,480. 
Bids    are    being   taken    on    other    por- 
tions   of   the    work. 


B.ARSTOW,  San  Bernardino  Co.,  Cal. 
— Chas.  Olcester,  4932  Rosewood  Ave.. 
Los  Angeles,  was  low  bidder  and  award 
contr  at  $45,200  for  2-story  reinf.  cone, 
bldg.  at  Barstow  for  Dillingham  Bros, 
work  started.  Painting  and  elec.  wiring 
will  be  let  separately  at  later  date. 
Howard  E.  Jones,  archt.,  445  4th  St., 
Pan  Bernardino.  Billiard  parlor  and 
laundry  in  basement,  n  stores  and  bank 
(luarters  on  Ist  fl,  and  30  hotel  rms  on 
2nd  fl.;  stucco  exter.,  tile  and  comp. 
rf.,  elec.  htg. 


VENTURA,  Ventura  Co.,  Cal.— Gus 
A.  Berg,  prop,  of  Fauling.  Rex  and 
Riviera  hotels  at  Santa  Barbara,  will 
start  "work  soon  on  5-story  hotel  bldg. 
at  cor.  Main  and  California  Sts;  4 
stores,  lobby  and  100  rms.  with  75% 
baths;   $250,000. 


ICE  AND  COLD  STORAGE 
PLANTS 


SELMA,  Fresno  Co.,  Cal. — D.  C.  Rob- 
erts, Long  Beach,  has  started  construc- 
tion of  a  $25,000  ice  manufacturing 
plant;  frame  construction,  50  by  70  ft., 
west  of  the  state  highway  south  of 
Selma,  Will  have  daily  capacity  of  25- 
tons. 


POWER  PLANTS 


SEATTLE,  Wash. — L.  J.  Vogter,  3567 
E.  R.  St.,  Tacoma,  seeks  permit  from 
Marvin  Chase,  state  supervisor  of  hy- 
draulics, to  appropriate  500-sec.  ft.  of 
water  on  Dosewallips  river,  tributary 
to  Hood  canal;  proposed  power  site  is 
15  mi.  up  river  from  Tehe  canal  In 
Jefferson  county;  50  ft.  dam  in  Jump- 
off  Canyon  200  ft.  long  to  impound 
water  and  a  tunnel  2  ml.  of  steep  grade 
to  give  700  ft.  head  for  generator  hav- 
ing estimated  h.  p.  of  20.000  is  planned. 
Est.  cost,    $2,000,000. 


WESTMORELAND,  Cal.  —  Southern 
Sierras  Power  Co.  will  start  work 
shortly  on  power  line  from  Callpatria 
through  Vail  ranch  to  Westmoreland. 
Cost,  $34,000.  Materials  have  been  or- 
dered and  the  crew  is  on   the  site. 


TRINITY-SHASTA  COUNTIES,  Calif. 
— Permit  has  been  granted  by  Federal 
Power  Commission  to  W.  H.  Samson, 
who  with  C.  D.  Hill.  Corning,  Calif., 
Iianker,  will  assist  In  financing  hydro- 
rlectrlc  power  and  Irrlgaton  project 
Trinity  and  Shasta  Counties,  the  total 
(Stimated  cost  of  which  is  $30,000,000. 
Irrigation  features  of  project  includes 
watering  of  lands  in  Tehama,  Glenn, 
Colusa  and  Yolo  counties.  The  project 
proposes  to  collect  waters  of  Trinity 
River  and  several  of  Its  tributaries, 
notably  Stuart  Fork  and  East  Fork  of 
t^tuart  Fork,  In  a  large  reservoir  in 
Trinity  county,  which  would  have  a 
tunnel  bored  through  the  divide  asi  its 
outlet,  allowing  the  water  to  flow 
down  to  a  power  house  on  Clear  Creek 
near  French  Gulch,  in  Shasta  County. 
The  water  would  then  be  sent  via 
Clear  Creek  and  Willow  Creek  to  an- 
other reservoir  and  released  through 
another  tunnel  to  flow  down  to  a  sec- 
ond power  house  on  the  Sacramento 
River  north  of  Redding.  At  points 
f.irther  south  in  the  valley  the  added 
flow  in  the  Sacramento  would  provide 
water  for   Irrigation, 
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SAN  DIEGO,  Cal. — Lowerlson  and 
Wolstencroft,  3995  Oregon  St.,  have 
started  work  on  brick  sub-station  at 
La  Jolla  for  San  Diego  Klec.  Ry.  Co.; 
$75,000. 


ALAMEDA,  Alameda  Co.,  Cal.— Until 
Jan.  30,  5  p.  m..  bids  will  be  rec.  by  A. 
D.  Goldsworthy,  secy.  Board  of  Public 
Utilities,  to  fur.  and  del  copper  wire 
for  City  Electric  Dept.  Further  infor- 
mation obtainable  from  secy,  1414  Park 
St.,   Alameda. 


EVERETT,  Wash.  —  Puget  Sound 
Light  and  Power  Co.  provides  $750,000 
in  1925  budget  to  finance  construction 
of  high  voltage  electric  sub-station  in 
Everett;  equipment  to  be  installed  in- 
cludes transformers  ranging  from  60,- 
000  to  110,000  volts,  oil  switches  and  a 
large  amount  of  appurtenance  appara- 
tus. R.  M.  Boykin,  gen.  mgr.  for  com- 
pany. 

LOS  ANGELES,  Cal. — Until  3  p.  m., 
Jan.  20,  bids  will  be  rec.  by  pub.  serv. 
comm.,  207  S  Broadway,  for  10,000  std. 
10-pin  cross  arms;  1500  6-pin  cross 
arms;  1000  3-pin  cross  arms;  spec.  P. 
A.  Adv.  Xo.  P-364.  Jas.  P.  Vroman, 
secretary. 

PORTERVILLB,  Tulare  Co.,  Cal.  — 
Fairbanks-Morse  Co.,  Spear  and  Harri- 
son St..  San  Francisco.  $2012.70  submits 
low  bid  to  Vandalia  Irrigation  District 
to  fur.  following  motors:  125-h.p.  hori- 
zontal 2200  v.  3-phase,  60  cycles,  1800 
rpm;  75-h.p.  horizontal  2200  v.  3-phase. 
60  cycles.  1800  rpm;  40-h.p.  horizontal 
2200  V.  3-phase.  60  cycles.  1800  rpm. 
Other  bids:  Wagner  Electric  Co., 
$2057.27;  Westinghouse  Electric  Mfg. 
Co.,  $2070;  General  Electric  Co.,  $2102.65 
Allis-Chalmers  Mfg.  Co.,  $2260;  The 
Worthington  Co..  $2628.  Taken  under 
advisement.  I.  H.  Althouse,  ch.  eng. 
for  district. 


PORTS)RVlLLE,  Tulare  Co.,  Cal. — 
Woods.  Watkins  Elec.  Co..  at  $7624.57 
submits  low-  bid  to  Vandalia  Irrigation 
District  to  fur.  materials  and  const.  3ti 
mi.  of  electric  power  line  carrying  2200 
volts.  Other  bids:  Porterville  Electric 
CO.,  $8884.37:  Coney  and  Kuchel,  San 
Francisco,  $10,056.35.  Taken  under  ad- 
visement. Irvin  H.  Althouse,  ch.  eng. 
for  district. 


SAN  FRANCISCO — Until  Jan.  21,  11 
a.  m..  bids  will  be  rec.  by  U.  S.  Engin- 
eer Ofice,  85  2nd  St..  under  Order  No. 
5766-663,  to  fur.  two  D.  C.  10  k,  w. 
steam  turbo-generator  sets  complete: 
delivered  Rio  Vista.  Solano  county. 
Spec,  obtainable  from  above  office. 


LOS  ANGELES,  Cal. — Sierra  Elec.  Co. 
443  S  San  Pedro  St.,  sub.  only  bid  to 
bd.  pub.  wks.  for  aerial-to-underground 
cable  terminal  core  boxes  and  fuses,  as 
follows:  40  core  boxes  for  26  pair  cable, 
with  fuses,  $934,  14  cnre  boxes  for  51 
pair  cable,  with  fuse.s  $570:  3  core 
boxes  for  76  pair  cai>Ie,  with  fuses. 
$198;  1000  five  ampere  fuses  suitable 
or  use  w-lth  thesp  core  boxes,  $90;  2% 
disc.  30  days. 


PUBLIC  BUILDINGS 


To  Be  Done  By  Day's  Work  Under  Su- 
pervision  of  Owner. 
rOTTAGES  Cost,    $1000   each 

ALAMEDA,    adjoining    Neptune    Beach. 
36    frame    beach    cottages. 
Owner — R.   C.   Strehlow,   711   Taylor  St., 

Alameda. 
Architect  —  Willis  Lo-we,  Monadnock 
Bldg..  San  Francisco. 
This  is  the  first  of  200  cottages  of 
.*iame  construction,  also  concrete  swim- 
ming tank  100x600  ft.,  and  Italian  Gar- 
dens. 

LOS  ANGELES.  Cal.— Archts.  Wollett 
&  Eager.  1211  Pac.  Mutual  Bldg.,  are 
taking  bids  for  "women's  dormitory 
bldg.  on  36th  St.  near  University  Ave. 
for  University  of  Southern  California. 
Rooms  and  accommodations  for  100 
girls,  kitchen  and  dining  room  facili- 
ties for  200;  laundrv.  lounges  and  rec- 
reation hall;  dimensions,  120x90  ft.,  3- 
sto..  class  C  constr.,  brick  walls,  press, 
br.,  tile  rfg..  basement,  steam  htg.,  cast 
stone  trim  and  entrance;  $100,000.  Bids 
are  being  taken  separately  on  general 
contract,  plumbing,  electric  work  and 
heating  and  ventilating. 


COMPTON,  L.  A.  Co.,  Cal.  —  Archt. 
Frank  M.  Goodwin,  207  W  Main  St., 
Compton,  is  preparing  plans  for  a  2- 
story  brick  city  hall  at  Compton  for 
city  of  Compton;  city  offices,  court  rm, 
police  dept.  and  fire  dept.  quarters; 
plas.  and  art  stone  exter..  tile  and 
cnmp.  rfg.,  basement,  gas  htg.,  cem. 
and  hdwd.  fls.,  pine  and  hdwd.  trim, 
storage  water  htr.,  jail,  tile  and  marble 
work;   $85,000. 


SAN  JOSE,  Calif.  —  Bids  will 
be  opened  January  20,  1925,  at  8 
p.  m.  instead  of  January  13,  by  the 
city  board  of  aldermen  for  a  two- 
story  reinforced  concrete  and  hollo'w 
tile  firehouse  and  4-room  and  bath 
apartment  for  fire  chief,  35x60  feet. 
Architect,  Ralph  Wyckoff,  Growers 
Bank  Bldg.,  San  Jose.  Bids  are  being 
taken  for  a  general  contract. 


MERCED.  Merced  Co..  Cal. — Merced 
cham.  of  comm.,  A.  R.  Linn.  secy.,  rec- 
ommends erection  of  new  exhibit  and 
cham.  of  comm.  bldg.  on  Southern  Pa- 
cific reservation,  facing  state  highway. 


HANFORD.  Kings  Co.,  Cal. — Freder- 
icks-Tweed Co.,  Hollywood.  Calif.,  at 
$5650  awarded  cont.  by  city  trustees 
to  fur.  and  install  stage  eulpment; 
curtain,  moving  picture  screen,  win- 
dow drapes,  etc.,  in  Municipal  Audi- 
torium. 


LIVERMORE.  Alameaa  Co.,  Cal.— S. 
Bothwell  &  Son.  Livermore.  at  $1175 
awarded  cont.  by  town  trustees  to 
const,  addition  to  town  hall  for  Are 
department  quarters. 

HANFORD,  Kings  Co..  Cal. — Oak 
Furniture  Co..  Hanford.  at  $3.95  each 
awarded  contract  by  city  to  fur.  and 
install  1000  portable  chairs  In  Muni- 
cipal Auditorium;  Hanford  Furniture 
Co..  Hanford.  to  supply  500  opera 
chairs  at  $5.36  each.  Bids  for  stage 
equipment  and  curtain,  etc.,  taken  un- 
der advisement.  Other  bidders  for  fur- 
niture were:  F.  G.  Horton.  Hanford; 
Rucker-Fuller  Co.,  Fresno;  Stewart 
Supply  Co.,  Stockton;  Oak  &  Hanford 
Furniture  Companies,  Hanford.  Bid- 
ders for  stage  equipment  were:  Edwin 
H.  Flagg,  Los  Angeles;  Fredericks- 
Tweed  Co..  Hollywood:  Hanford  Furni- 
ture Co..  Hanford;  J.  B.  Martin,  Holly- 
wood and  Stewart  Supply  Co.,  Stockton. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— City  trustees  are  having  preliminary 
plans  prepared  for  additions  and  al- 
terations to  city  hall.  Further  par- 
ticulars   will    ge    given   shortly. 


WATSONVILLE,  Santa  Cruz  Co..  Cal. 
— City  Board  of  Alderman  reject  bids 
for  new  Are  house  and  new  bids  will 
be  opened  Januarv  13.  Bidders  ■were: 
E.  Nommenson,  San  Jose.  $9966;  H.  R. 
Sherman.  San  Jose.  $10,158;  West  Coast 
Constr.  Co.,  Watsonville  and  San 
Francisco,  $11,000.  Wyckoff  &  White, 
architects.  Growers  Bank  Bldg.,  San 
Jose.  Plans  obtainable  from  architects 
and    on   file   in   office  of  city  clerk. 

OAKLAND,  Cal.— Until  Jan.  15,  12  M., 
bids  will  be  received  by  Eugene  K. 
Sturgis,  city  clerk,  to  furnish  and  in- 
stall public  address  system  in  Muni- 
cipal Auditorium.  Bond  of  25%  of 
contract  price  required  of  successful 
bidder.  Spec,  on  file  in  office  of  city 
clerk. 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members    ButlderB'    Exchnnge) 

tnSS    M.4RKET    HT. 

Phone  Market   891     San  Francisco 


SAN  FRANCISCO— Bureau  of  Archi- 
tecture, Department  of  Public  Works, 
reports  completion  of  plans  and  speci- 
fications for  Southern  Police  Station 
to  be  erected  at  4th  and  Clara  Sts.  Bids 
will   be  asked   in   the   immediate  future. 


SAN  FRANCISCO — City  Architect 
.lohn  Reid,  Jr.,  instructed  by  Board  of 
Public  Works  to  prepare  plans  and 
.specifications  for  lighting  system  for 
rit\'    hall    dome. 


LOS  A.NGELES,  Los  Angeles  Co.,  Cal. 
.V.  C.  Pillsbury.  1717  Wilshire  Blvd.. 
Devf-rly  Hills,  has  contr.  for  class  A 
auditorium  at  s.  w.  cor.  18th  St.  and 
Grand  Ave.  for  Olympic  Athletic  Club, 
Inc.;  J.  M.  Danzinger,  pres.:  seating 
rapacity  of  15,000  people,  gym.,  locker 
rms.  for  about  800.  showers,  balcony; 
Oilliert  Stanley  L'nderwoold.  Engr., 
I.  W.  Hellman  Bldg.,  is  completing 
working  plans:  steel  fr.  and  relnf. 
coiicr..  168  X  240  ft.,  gunite,  art  stone 
and  terra  cotta  exter..  cem.  and  maple 
fls..  Eras  htg.  sys..  vent,  sys.,  steel  truss- 
es, skylights,  steel  sash,  basement, 
pine  trim,  metal  lath,  pipe  organ,  tile 
and   marble  work:   $350,000. 


RESIDENCES 


CnntracT  Awarded 

RESIDENCE  Cost,    $15,000 

PIEDMONT,  Alameda   Co.,   Cal.      No.    14 

Muir  Ave. 
Re.sidence. 
Owner  —  Grace   Wachs,   Oakland  Bank 

Bldg.,    Oakland. 
.\rchitect — E.  W.  Cannon,  Central  Bank 

Bldg.,   Oakland. 
Contractor — E.    T.    Leiter    &    Son,    3601 

West    St.,    Oakland. 


Contract    Awarded. 

RESIDENCE  Cost,     $10,502 

PIEDMONT.  Alameda  Co.,  Cal.     No.  170 

Woodland  Way. 
Residence. 
Owner — Geo.    J.    Calder,    Leconia    Apts., 

Oakland. 
Architect — Dean    &    Dean.    City   Library 

Bldg..  Sacramento. 
Contractor — Ben    F.    Kopf.    845    Pacific 

Ave..    Alameda. 


Cimtract    Awarded. 

RESIDENCE  Cost.    $14,806 

SAN  FRANCISCO.  E  San  Leandro,  160 
S    St.    Francis   Blvd. 

Two-stnry  and  basement  frame  resi- 
dence. 

Owner — Jean  Blum.  20  Jones  Street. 
San    Francisco. 

ppsigner — B.  C.  Corbett.  1720  Pacific 
.Vve..    San    Francisco. 

I'ontractor — Mangels  Br"S  .  4792  Mis- 
sion   St.,    S.    F. 


Completing  Plans — Ready  for  Figures 
Latter   Part   of   This   Week. 

RK:SIDBNCES  cost,    each    $10,000 

SAN    FRANCISCO,    Marina    District. 

Two  residences.  1-story  6  rooms,  frame 
and    stucco. 

Architect — E.  E.  Young.  2002  California 
St.,   S.  F. 


MONTECITO.  L.  A.  Co..  Cal. — Archt. 
I'arleton  M.  Winslow,  921  Van  Nuys 
I'ldg..  Los  Angeles,  and  29  Dela  Guerra 
St..  Santa  Barbara,  has  completed 
plans  for  a  2-story  and  basement  20- 
rooni  Italian  style  res.  at  Montecito. 
f^^r  W.  P.  Nelson;  mascmry  constr.,  plas 
exter..  tile  rfg.,  gas  furnace  htg.  sys.. 
aut.  storage  water  htr..  hdwd.  fls.  and 
trim,  5  tiled  baths,  marble  wk..  ornam. 
iron  wk..  stone  and  marble  mantels; 
$125,000. 


SANTA  BARBARA.  Santa  Barbara 
Co.,  Cal. — Archt.  Carleton  M.  Winslow 
921  Van  Nuys  Bldg.,  Los  Angeles,  and 
29  Dela  Guerra  St.,  Santa  Barbara. 
has  completed  working  plans  for  a  2- 
.story  12-room  res.  in  Las  Alturas  Tr.. 
.'^anta  Barbara,  for  William  Gibbs  Mc- 
.\il  o;  basement,  fr.  and  plas..  eas  fur- 
nace htg.  sys.,  tile  rfg..  hdwd  "fls.  and 
tr'm,  aut.  water  htr..  marble  wk.,  man- 
tels. 

VENTURA.  Ventura  Co.  Cal.  — Wm. 
Kandolph  Hearst  has  purchased  6000 
^irres  of  Russell  ranch  in  Triunfo  dist. 
vvbore  he  contemplates  building  sum- 
mor   home. 
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Ready  For  Figures  End  of  This   Week. 
RESIDENCE  Cost,    JIS.OOO 

PIEDMONT,  Alameda  Co.,  Cal. 
Two-story   frame   and  stucco   residence. 
Owner — Wm.  I.  Garren,   1010  Taylor  St. 

Alameda. 
Architect    —    Morrow    &    Garren.      De 

Young  Bldg.,  S.  F. 


BEVERLY  HILLS,  L.  A.  Co.,  Cal. — 
The  Eng-strum  Co.,  1.564  X  Western 
Ave.,  Los  Ang^eles.  has  compl.  plans 
and  "will  huild  2-story  and  basement 
IS-rm.  dwlg-.  at  907  Bedford  Dr..  Bev- 
erly Hills,  tor  S.  E.Mrrtensen  and  E. 
F.  Engstrum;  77x77  ft.,  fr.  and  plas., 
shingle  rfg..  Ijrick  p*>rch  and  chimney, 
hdwd..  marble  and  tile  firs.,  hdwd.  and 
pine  trim,  .5  tile  baths,  tile  drpinbds,, 
unit  sys.  htgl,  storage  water  htr. ; 
$215,000. 


BEVERLY  HILLS,  L.  A.  Co.,  Cal. — 
Koerner  &  Gage.  1201  Van  Nuys  Bldg.. 
have  contract  for  2-story  14-room  res. 
at  Beverlv  Hills  for  Edward  Lyons. 
Wm.  Barber.  1123  Story  Bldg..  archt. 
Italian  style,  frame  and  stucco,  tile 
rfg.,  hdwd.  and  enameled  finish,  oak 
fls..  tiled  baths,  water  htr.,  unit  htg.; 
$34,000. 


PASADENA,  Los  Angeles  Co..  Cal. — 
Scofield  Engineering  Constr,  Co.,  728 
Pacific  Finance  Bldg..  Los  Angeles, 
have  contract  for  19-room,  2  and  part 
3-story  and  basement  Italian  style 
residence  at  891  S.  Orange  Grove  Ave., 
Pasadena,  for  T.  W.  Werner,  1025 
Arden  Rd.,  Pasadena.  Marston.  Van 
Pelt  &  Maybury,  architects.  25  S.  Euclid 
Ave.  and  422  Union  Oil  Bldg.,  Los  An- 
geles. Hollow  tile  walls  and  parti- 
tions, stucco  c-xteriohr,  me  roofing, 
hardwood  floors,  wood  panels,  tile 
baths,  showers  and  drainboards,  orna- 
mental iron,  steam  and  unit  system 
heating,    pipe    organ.      Cost.    $1.^0,000. 


LOS  ANGELES,  Cal.— Koerner  and 
Gage,  1201  Van  Nuys  Bldg.,  have  pre- 
pared plans  and  have  contract  for  resi- 
dence at  646  S  Hudson  St.  for  Mrs.  Mir- 
iam D.  Gude.  Brick  construction,  12 
rms.,  3  baths:  shingle  rfg.,  mahogany, 
oak  and  gum  trim,  oak  firs,  tiled  baths. 
Travertine  mantels,  unit  htg.  system; 
$40,000. 


LOS  ANGELES,  Cal. — Stanton,  Reed 
&  Hibbard,  622  Metropolitan  Bldg.,  L. 
A.,  will  build  2-story  and  part  base- 
ment 16-room  residence.  60x95  ft.  at 
367  S.  Rimpau  Blvd..  for  Ernest  Duque 
409  S  Hobart  Blvd.  Lester  H,  Hibbard, 
archt.  Stucco  exter..  tile  rf..  wrought 
iron,  stone  mantels,  oak  fls..  mahog. 
and  O.  P.  trim.  5  tiled  1)ath.s.  unit  htg. 
sys.;    $42,000. 


SCHOOLS 


SAN  MATEO,  San  Mateo  Co..  Cal.— 
Bond  election  will  be  held  Jan.  22, 
1925.  for  an  appropriation  of  $175,000 
to  be  made  for  school  improvements, 
said  amount  to  be  distributed  as  fol- 
lows; 

$10,000,  purchase  of  new  ground  for 
new  school.  $90,000,  for  addition  to 
Grant  Ave.  School,  comprising  of  12 
classrooms  and  auditorium,  reinforced 
concrete  one  and  part  two  story.  $45,- 
000,  shop  and  gymnasium  addition  for 
high  school,  frame  and  stucco.  $30,000, 
for  leveling  and  grading  and  sundry 
school   equipment. 

Preliminary  drawings  are  under  way 
by  architect,  Ernest  L.  Norberg,  593 
Market   St.,   San   Francisco. 


CAMBRIA,  San  Luis  Obispo  Co.,  Cal. 
—Archt.  Orville  L.  Clark.  1418  Chap- 
man Bldg.,  L.  A,  is  completing  working 
plans  for  a  brick  1-story  and  basement 
high  school  bldg.  at  Cambria  for  Cam- 
bria union  high  school  dist.;  sel.  rug. 
br.  facing,  comp.  rfg.,  cem.  and  maple 
fls.,  steam  htg.  sys.,  pine  trim,  slate 
blackbds.:  auditorium  to  seat  350  peo- 
ple, classrms.  and  offices;  $60,000.  Bids 
will   be   taken   in  about  3   weeks. 


PORTLAND.  Ore.— Archts.  Knighton 
and  Howell,  U,  S,  Bank  Bldg.,  com- 
missioned to  prepare  plans  for  third 
unit  nf  Grant  High  School  at  E-35th 
and  Tillamook  Sts.,  est.  cost  $135,000; 
2-story  and  basement,  reinforced  con- 
crete. 


WOODLAND,  Yolo  Co.,  Cal.— D.  N.  & 
E.  Walter  Co.,  San  Francisco,  at  $1.- 
988.90  awraded  contract  by  Woodland 
Grammar  School  District  to  fur.  and 
lay    linoleum    corridors. 

TUSTIN,  Orange  Co.,  Cal.— Archt. 
Mott  M.  Marston,  507  Douglas  Bldg., 
Los  Angeles,  is  preparing  working 
plans  for  a  1-story  and  part  2-story 
music  room  and  cafeteria  bldg.,  at 
Tustin  high  school,  Tiistin,  for  Tustin 
union  high  school  dist.;  reinf.  cone, 
plas.  cxter.,  tile  and  comp.  rfg.,  maple 
and  cem.  fls.,  gas  rads.,  pine  trim,  wa- 
ter  htr,,   slate   blackbds;   $35,000. 


LOS  ANGELES,  Cal.— Archt.  Chas.  M. 
Hutchison,  1123  Central  Bldg.,  has 
completed  working  plans  for  2-story 
class  C  Westwood  grammar  school,  61 
by  151  ft.,  at  2826  Selby  Ave.,  tor  L.  A. 
bd.  educ.  Bids  will  be  called  for  soon. 
Classrms.  and  offices;  brick  and  plas. 
exter.,  tile  and  comp.  rf.,  reinf.  cone, 
corridors  and  stairs,  maple  fls.,  fold- 
ing partit.;  $84,000. 


PENNGROVE,  Sonoma  Co.,  Cal.  — 
Al  Herman.  Penngrove.  at  $25,633  sub- 
mits low  bid  to  Eagle  Rock  School 
District  to  erect  6-room  and  basement 
reinforced  concrete  school.  W.  Her- 
bert, architect,  Santa  Rosa.  Other  bid- 
ders all  taken  under  advisement,  v»ere: 
Witter     &     Heitz.     Healdsburg.  .'$27,775 

A.    Ahlstrom,    Santa    Rosa    28,081 

G.    Norris.    Santa    Rosa     28,193 

W.  .1.  Meeker,  Santa  Rosa    28,272 

J.  G.  Liebert.  San  Francisco...  28.314 
.T.  P.  Christiansen.  Forestville  .  .  29.962 
W.     Singleton.     Petaluma     32,307 


PENNGROVE,  Sonoma  Co..  Cal.— Al 
Hermann,  Penngrove,  at  $25,633  award, 
contract  by  Eagle  Rock  School  Dis- 
trict to  erect  6-classroom  and  base- 
ment reinfi-rced  concrete  school.  W. 
Herbert,   architect,   Santa   Rosa. 


CHICO,  Butte  Co..  Cal.— Plans  will 
be  prepared  at  once  for  a  $35,000  gym- 
nasium building  at  the  Chico  State 
Teachers'  College.  Funds  will  be  avail- 
able July  1. 


WILLIAMS.  Ariz,— Until  12  noor. 
Jan.  24  (time  extended  from  Jan.  1'.) 
bids  will  be  received  by  the  Board  of 
Education,  school  district  No.  2,  Wil- 
liams, Coconino  Co.,  Ariz.,  for  one- 
story  and  part  two-story  high  school 
building  at  Williams.  Separate  bids 
will  be  taken  on  general,  plumbing, 
heating  and  electric  wiring.  Bond  or 
cert,  check  5%.  Plans  obtainable  from 
clerk  of  Board  and  at  709  Grant  Bldg.. 
Los  Angeles,  upon  deposit  of  $25,  to  be 
refunded.  Mrs.  Albert  Lebsch.  clerk. 
Auditorium  to  seat  500,  swimming 
tank,  gymnasium,  domestic  science  and 
manual  arts  departments;  brick  and 
cement  plaster  face,  cement  and  maple 
floors,    slate    blackboards,    steam    heat- 


SAN  FRANCISCO— Board  of  Educa- 
lion  requests  supervisors  to  purchase 
site  at  Taraval  St,  and  Claremont  Blvd 
"n  "Which  it  is  proposed  to  erect  12- 
elassroom  elementary  scho  1  for  dis- 
trict  West   of   the   Twin    Peaks. 


WOODLAND,  Yolo  Co..  Cal.  —  Until 
Feb.  6.  7:30  p.  m.,  bids  will  be  received 
by  Woodland  Union  High  School  Dis- 
trict for  (1)  general  construction;  (2) 
plumbing:  (3)  electric  work:  (4)  heat- 
ing and  ventilating  for  gymnasium  and 
auditorium  building.  W.  H.  Weeks,  ar- 
chitect, 369  Pine  St..  San  Francisco, 
of  Trustees  of  dist.  req.  Plans  ob- 
tainable from  architect.  Structure 
will  be  one-story  in  height  of  rein- 
forced concrete,  construction  classic 
arch.  See  call  for  bids  under  official 
liroposnl   section    in    tills   is.sue. 


E.AGLE  ROCK.  L.  A.  Co.,  Cal.— Archt 
Richard  D.  King.  519  Van  Nuys  Bldg., 
has  completed  working  plans  for  a  1- 
story  and  part  2-story  brick  school 
bldg.  at  San  Rafael  school  site.  Eagle 
Rock,  for  bd.  of  educ;  auditorium  to 
seat  about  300.  8  classrms..  part  base- 
ment, tile  rfg..  cem.  and  maple  fls.. 
re'nf.  cone,  corridor  and  stair  oonstr., 
slate  blackbds..  pine  trim;  $84,000, 


SOUTH  PASADENA.  L.  A.  Co.,  Cal. — 
Archt.  Norman  F.  Marsh,  211  Broad- 
way Central  Bldg,.  Los  Angeles,  is 
completing  working  plans  for  a  2-sto. 
high  school  bldg.  .it  high  school  site, 
South  Pasadena:  24  classrms.,  cafe- 
teria, motion  picture  booth  and  ma- 
chine, offices,  assemblv  hall  to  seat 
400;  brick.  65x208  ft,,  press,  br,  facing, 
comp.  rfg.,  maple  and  cem.  fls.,  reinf. 
cone,  corridor  and  stair  constr.,  nine 
trim,  blackbds.:  $150  0000.  Rids  will  be 
taken    in    2    or   3    "weeks. 


PASADENA,  L.  A.  Co,,  Cal,— Until 
8:15  a,  m.,  .Ian.  21,  bids  will  be  rec,  by 
bd.  nf  ed.  of  Pasadena  city  school  dist. 
at  525  Security  B'dg,.  Pasadena,  for 
ndditinns  to  Longfellow  Elementary 
School  and  alterations  to  the  existing 
bldg.  at  cor.  Catalina  Ave.  and  Wash- 
ington St.,  Pasadena,  .Separate  bids 
will  be  taken  for  general  painting  and 
ninmbing.  Plans  on  file  at  525  Security 
Bldg.,  Pasadena.  Marston.  Van  Pelt  & 
Maybury,  archts.,  25  S  Euclid  Ave., 
Pasadena  and  422  TTnlon  Oil  Bldg.,  Los 
Angeles,  Cert,  check  or  bond  5%,  L,  M. 
P.ratt.    secretary. 


PASADENA.  Los  Angeles  Co..  Cal. — 
.Architects  Marston.  Van  Pelt  &  May- 
bury. 25  S.  Euclid  Ave..  Pasadena,  have 
completed  working  plans  for  new  two- 
story.  20-unit  addition  to  Longfello"w 
elementary  school  on  the  corner  of 
Catalina  Ave.  and  'Washington  St.. 
Pasadena.  Auditorium  to  seat  500  and 
cafeteria."  Brick  "walls,  stucco  exterior, 
cast  stone  trim,  tile  roofing,  reinforced 
concrete"  stairs,  hardwood  floors,  pine 
trim,  ornamental  iron,  steam  heating. 
Cost,    ,$170,000, 


All-Key 
Plaster  Lath 

(Patented) 
ino%    Meclinnloai   Key. 


Plaster 
Wall    Board 

(Patent   applied   for) 
e  Lust  Word  in  XVaU  Board. 


CALIFOKNIA   CEDAR   PUODUCTS   COMPANY 

STOCKTON,    CALIFORNIA 


14 


BUILDING    AND    ENGINEERING    NRWS 


Saturday,  January   17,   1925 


SAN  RAFAEL,  Marin  Co.,  Cal.— The 
following  bids  were  received  and  open- 
ed at  the  office  of  Oliver  Hartzell, 
Sect'y.,  Board  of  Education,  to  erect 
two-story  brick  grammar  school:  est. 
cost,  JSO.OOO.  B.  S.  Hayne,  architect, 
2401  .Jackson  St.,  San  Francisco.  Seg- 
regated bids  were  taken  for  (a)  gen- 
eral construction;  (b)  rooting  and 
magnesite  flooring;  (c)  plumbing, 
sheet  metal  and  ornamental  iron  work; 
(d)  electric  work;  (e)  painting. 
PropoHition    "A" — General    Construction 

Alt.  1    (Deduct) 
W.      P.      McGrath,      9    Francis    St.,    San 

Rafael   (awarded)   ?36,300;    (1)   ?300. 
J.    G.    Leibert,    San    Francisco    $37,400; 

(1)  1850. 
Peter  Hamilton,  San  Francisco  J36,974; 

(1)   $850. 
F.    Howard    Allen,    San    Rafael    $37,938; 

(1)    $750. 
A.    Colman,    San    Francisco    $38,560;    (1) 

$700. 
Kincanon    &    Walker,    San      Francisco 

$39,700;     (1)     $947.         Kincanon       & 

Walker    bids    $49,300     (Prop.    A,    C, 

Barrett   &   Hllp,    San   Francisco   $41,200; 

(1)    $40,488. 
Proposttlon    "B" — Roofing    and    Masne- 
site   Flooring 

Marin    Co.    Roofing      Company,      Lark- 
spur   (awarded)    $2160. 
Barrett   &   Hilp,   San   Francisco   $2480. 
J.   W.   Bender,   San   Francisco   $2953. 
Proposition       "C" — Plumbing,       Sheet 
Metal    and    Ornamental    Iron 
Barrett    &    Hilp,    918    Harrison    St.,    San 
Francisco     (awarded)     $3860. 
Proposition     "D" — Electrical    Work 
F       E.      Newbery      Electrical      Co.,    San 
Francisco    (rejected    $2350. 
(This    is    the    only      bid      submitted.) 
Electric   work    to   be    refigured. 

Proposition    "E" — Paintt^ig 
R.  Zelinsky,  693  Mission   St.,  San  Fran- 
cisco   (a'warded)    $1172. 
Metzner   &   Christensen,   San    Francisco 

$1180. 
J.    R.    Kissel,    San    Francisco    $1080    (No 

floors). 
A.   Weber.   San   Rafael   $2025. 
Barrett   &  Hllp,  San  Francisco  $3560. 

RAINIER,  Ore. — Arch.  Lee  Thomas, 
U.  S.  Bank  Bldg.,  Portland,  commis- 
sioned to  prepare  plans  for  $100,000 
high  school  for  Union  High  School 
District    No.    3.    Columbia    county. 


DAVENPORT,  Santa  Cruz  Co.,  Cal. — 
Until  Jan.  26,  7:30  p.  m.  bids  will  be 
received  by  Albert  J.  Gregory,  clerk. 
Pacific  School  District,  to  erect  ele- 
mentary school.  Cert,  check  10%  pay- 
able to  Board  of  Trustees  of  Dist.  req. 
Plans  obtainable  from  Norman  R.  Coul- 
ter, architect,  46  Kearny  St.,  San  Fran- 
cisco,  on   deposit   of  $10,    returnable. 


VENTURA,  Ventura  Co.,  Cal.— Until  8 
P.  M.,  Jan.  27,  new  bids  will  be  re- 
ceived by  the  Board  of  Trustees  of  San 
Buenventura  school  district  at  City 
Hall.  Ventura.  for  general  contract 
work  for  6-classroom  grammar  school 
building  on  Macmillian  St.,  Ventura; 
Mott  Marston,  architect,  507  Douglas 
Bldg.,  Los  Angeles;  152x83  ft.,  brick, 
art  stone  trim,  tile  and  composition 
roofing,  maple  floors,  gas  radiators, 
concrete  corridors  and  stairs,  stage 
and  tower. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
Until  9  A.  M.,  Jan.  28,  bids  will  be  re- 
ceived by  L.  A.  Board  of  Education  for 
two-story  Eschelman  St.  school,  NE 
corner  Eschelman  and  Orange  Sts.  Sep- 
arate bids  will  be  taken  on  general, 
plumbing,  painting,  heating  and  venti- 
lating and  electric  wiring.  Plans  and 
specifications  on  file  at  730  Security 
Bldg.  Certified  or  cashier's  check  or 
bond,  5%.  Wm.  A.  Sheldon,  secretary. 
Otto  Neher,  architect;  H.  Hasenerger, 
engineer,  1110  Insurance  Exchange 
Bldg.  L-shape,  178x154  ft.,  12  class- 
rooms and  auditorium;  basement,  press 
brick  face,  tile  and  composition  roof, 
reinforced  concrete,  corridors  and 
stairs,  cement  and  maple  noors.  Cost, 
$112,000. 


LOS  ANGELES,  Cal.— Archt.  Chas.  M. 
Hutchison,  1123  Central  Bldg.,  has 
completed  working  plans  for  2-.'!tory 
class  C  87th  St.  grammar  school,  61  by 
151  ft.,  at  S720  Harvard  Blvd.  for  L.  A. 
bd.  educ.  Classrms.  and  offices;  brick 
and  plas.  exter.,  tile  and  comp.  rf..  relnf 
cone,  corridors  and  stairs,  maple  fls., 
folding  partlt.;  $84,000. 


SAX  FRA.XCISCO- Bureau  of  Archi- 
tecture. Department  of  Public  Works, 
has  compiled  the  following  report  cov- 
ering the  progress  being  made  on  plans 
and  specifications  for  school  buildings, 
contracts    for   which   are   yet    to    be    let: 

Alvaradn  School  (Lick-Noe  School) 
(s.e.  Douglass  and  22nd  Sts.) — Plans 
completed  and  bids  will  be  called  for  as 
soon  as  site  is  purchased. 

Anza  St.  School  ( Lafavette)  (south 
side  Anza  St.,  bet.  36th  and  37th  Aves) 
Preliminary    plans    in   progress. 

Le  Conte  School  (west  side  Harrison 
St.,  bet.  Precita  Ave.  and  Army  St.)  — 
Final  plans  and  specifications  complet- 
ed; bids  will  be  called  when  site  is 
ncquired. 


Mission  High  School  (18th  St.,  bet. 
Church  and  Dolores  Sts.) — Plans  and 
spfcifications    in    progress. 

Mission  High  School  Annex  (Borland 
find  Dolores  Sts.) — The  land  tor  this 
Hnriex  has  not  yet  been  purchased  and 
nothing  has  been  done  toward  moving 
old    building. 

Mission  Junior  High  School  (Everett) 
(16th,  Dehon,  17th  and  Church  Sts.)  — 
I'rel.   plans  completed. 

Jlonroe  Junior  High  School  (Excel- 
sior. London,  Avalon  and  Madrid  Sts.) 
—  Preparation  of  prel.  plans  held  in 
.Mbnyance  .^waiting  further  action  of 
Bonrd  of  Education. 

Portola  Junior  High  School  (Girard, 
Bacon,  Goettingen  and  Burrows  sts.) — 


CONCRETEV,/f 


COW 


U.(3uxXXr 


NOW-A-DAYS    TAXIES    are    as    thick. 

•  •      • 

AS   FLIES   in    summer   time. 

BUT  SANDY  Pratt,  producer. 
OF   SAND,    crushed   rock. 

•  •  V 

AND   WASHED   gravel. 

NEVER  GETS  any  fun. 

•  «      • 

IN   RIDING   in   taxies. 

S.\NDY  SPENDS  his   time. 
WATCHING   THE    fast   moving   meter. 
GOING  LIKE   a  skyrocket. 
YOU  CAN'T   watch   the   scenery. 

OR  SEE  the   pretty  girls. 

•  •     • 

BECAUSE    EVERYBODY    is    afraid. 

•      *      • 
THE   TAXIMETER  will  jump. 

FROM  THIRTY   to   forty   cents. 

AND  IF   it   doesn't   jump. 

FAST  ENOUGH. 

THEN   SANDY   Pratt   gets   nervous. 

AND   LIKE    everything    else. 

WHEN   THE   event   is  over. 

•  •      • 

AND   YOU    thought. 

IT  WOULD  be  so   terrible. 

Y'OU    FIND   most. 

OF  YOUR  anxiety. 

WAS   ALL    imagined. 

AND  WE  go   through  life. 

WORRY'ING  ABOUT  things. 

THAT    NEVER    happen. 

BUT   SANDY   Pratt,   president. 

OF    THE    Pratt    Building    Material    Co. 

WITH    SAND   and    rock   plants. 

AT  MARYSVILLE,  Sacramento. 

PRATTROCK    (NEAR  Folsom). 

AND    PRATTCO    (Monterey    County). 

KNOWS   HOW    to    save    money. 

WHEN   SANDY  rides   in  a  taxi. 

Kl^OM   THE    S.    P.    li.pni. 

IN   SACRAMENTO, 


TO    SANDY'S    sand    plant. 

ON   THE   American   River. 

AT  THE  12th  Street  bridge. 

SANDY  FINDS. 

HE  CAN  save  a  dime. 

BY   STOPPING   the   taxi. 

JUST  TWENTY  feet. 

FROM    THE    sand    plant. 

THEN   THE   taximeter. 

STOPS  AT  80  cents. 

INSTEAD   of   90    cents. 

.\LSO  WHEN   Sandy. 

"TAXIES"   FROM    the    Hotel   Senator. 

IN   SACRAMENTO. 

TO  THE  S.   P.  train. 

SANDY    FINDS. 

IF  HE   stops   the   taxi. 

50   FEET  from  the  depot. 

THE  METER  reads  45  cents. 

INSTEAD    OF    55    cents. 

Y'OU  SAVE   another  dime. 

SANDY    THOUGHT    the    legislators. 

AND   GOVERNOR    Richardson. 

.\ND    THE    newspaper    correspondents 

WOULD   WELCOME. 

SANDY'S    "ECONOMY"    news. 

•      *     « 

AND  SAY  "I  thank  you." 


Miss  B.  Rockcandy  driving  a  "Rock- 
away"  Taxi  made  at  Prattrock  (near 
Folsom),  home  of  .Sandv  Pratt's  rock 
and  gravel-cru.shing  plant.  — "Speed 
limit.  99  miles  per  hour,  Fords  do  your 
best." 
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Prel.  plans  in  hands  of  Board  of  Edu- 
cation. 

Hawthorne  School  (east  side  of  Shot- 
well  St.,  bet.  22nd  and  23rd  Sts.)— Prel 
plans  in  progress. 

Hearst-Moulder    School    (Oak, 
and   Webster  Sts.) — Prel.   plans 


Sres 


Page 
pro- 


Henry  Durant  School  (Buchanan  and 
O'Farrell  Sts.) — Prel.  plans  in  progress. 

Galileo  High  School  (additional  units, 
f-ymnasium  and  athletic  field,  in  block 
hounded  by  Van  Xess  Ave.,  North  Point 
Polk  and  Francisco  Sts.) — Plans  In 
progress. 

Edison  School  (west  side  Dolores  St., 
bet.  22nd  and  23rd  Sts.) — Prel.  sketches 
in   progress. 

Everett  (Sanchez)  School  (east  side 
Sanchez  St..  bet.  16th  and  17th  Sts.) — 
Final  plans  and  specifications  complet- 
ed. Contract  was  let  for  the  moving  of 
the  present  school  and  work  is  prac- 
tically completed. 


BANKS,  STORES  &  OFFICES 


Contract    Awarded. 

STORE    BLDG.  Cost,    $34,500 

OAKL.AXD,  Alameda  Co.,  Cal.^ — SE  Cor. 
12th    and    Webster    Streets. 

One-story  and  meza.  class  C  store 
building. 

Owner — Twelfth   Street  Realty  Co.,  Inc. 

Architect — W.  H.  Crim,  Jr.,  &  Hamil- 
ton iMurdock,  425  Kearny  Street, 
San    Francisco. 

Contractor— Barrett  &  Hilp,  351  12th 
St.,   Oakland. 


PHOENIX.  Ariz. — Archts.  Lescher  & 
Mahoney,  Bank  of  Ariz.  Bldg.,  are  pre- 
paring plans  for  new  1-story  brick 
high  school  bldg.  at  Fort  Thomas;  3 
classrooms,  aud.,  manual  training  and 
dom.  science  depts.,  library,  showers 
and  lockers;  stucco  exter.,  htg.  sys.; 
$50,000. 


Additional    Sub-Contracts    Awarded. 
ALTERATIONS  Cost  $75,000  to  $100,000 
SAN    FRANCISCO,    No.    560    Mission    St. 
Extensive      alterations      to      five-story 

class   C    brick    and   steel   store   and 

loft  building. 
Owner — Dalziel  Estate,  1666  Mission  St. 

San    Francisco. 
Architect    —    Willis    Lowe,    Monadnock 

Bldg.,    San    Francisco. 
Ornamental    Iron    to    Michel    &    Pfeffer 

Iron    Works,    Harrison    &    10th    Sts., 

San    Francisco. 
Metal    toilet  partitions   to  C.   J.    Water- 
house  &   Son.   523  Market  St.,  S.   F. 


FAST 


SAFE 


Ulaas    and    Blazine    to    Tyre    Bros.,    666 
Townsend   St.,   San   Francisco. 

Elevator  to  San  Francisco  Elevator  Co. 
S60  Folsom  St.,  San  Francisco. 

JIarble    and    tile    to    Eisle    &    Dondero, 
2895    Srd   St.,   San   Francisco. 
Painting    contract    has    not    vet    been 

awarded. 


Ready   For   Figures    in    About    a    Week. 
Completing   Plans. 

STORE    BLDG.  Cost,    $22,000 

SA.N  MATEO,   San  Mateo  Co.,   Cal.,   2nd 

Ave.   and   B   St. 
One-story    and    mezzanine    floor    cone, 
store    building   containing   4    stores. 
Owner    —    M.    J.    Conway,    of    Conway, 
Raybould  and   Johnson,   San   Mateo. 
Architect — Kuhn    &    Edwards,    833    Mar- 
ket   St.,    San    Francisco. 
Foundations   will   be  built  to  support 
additional     stores.       Construction     will 
probably   start   the   early   part   of  Feb- 
ruary. 


Plans    Being    Prepared. 

STORE    BLDG.  Cost,    $20,000 

SAN  MATEO.  San  Mateo  Co.,  Cal..  3rd 
Ave.  near  A  Street. 

One-story  &  mezzanine  concrete  store 
building    containing   3    stores. 

Owner — Fred  E.  Johnson  of  Conway. 
Raybould    &    Johnson,    San    Mateo. 

Archtect  —  Kuhn  &  Edwards,  833  Mar- 
ket  St..   San   Francsco. 


Segregated      Figures      To      Be      Taken 

Shortly. 
STORE  &  OFFICE  BLDG.  Cost,  $150,000 
OAKLAND,   Alameda   Co.,  Cal.      SE  cor. 

17th  and  Webster  Sts. 
Two-story  and  basement  store  and  of- 
fice building,  concrete  frame  and 
tile  walls,  68  x  150,  containing 
10  stores,  ground  floors  with  of- 
fices above. 
Owner— Robert  W.  Howden  &  Son.  1117 

Webster   St.,   Oakland. 
Architect    &    Contractors — McWethy    & 
Greenleaf,     2910     Telegraph    Ava.. 
Oakland. 
Foundation    will    be    laid    to    support 
two  additional  stories.   Segregated  fig- 
ures  will   be    taken   on   all   portions   of 
the   work    beginning  Jan.    14.   1925. 

Concrete    Contract   Awarded. 

OFFICE    BLDG.  Cost.    $20,000 

SAN   FRANCISCO.      S  Hayes  St.   200   W 

Franklin    St. 
Two-story    and      basement      reinforced 

concrete    office    bldg. 
Owner— Samuel    O.    Hotfman    Co. 
.\rchitcct— E.   E.  Young,  2002  California 

St.,    S.    F. 
Concrete   contract    has   been    awarded 
tu    the    Mission    Concrete    Co..    Kissling 
St.,    San    Francisco. 

Bids   are    being   taken    on   other   por- 
tions  of  the  work. 


Sub-Contracts  Awarded. 
.STORE    &    OFFICE 
O-^KLAND,   Alameda  Co., 


St.    nea 


15th. 


Cost,    $40,000 
Cal.   Webster 


class   C   concrete 
I    wall    store   and 


Two-story    and    mezz 

frame    tile    curta  .. 

office  bldg. 
Owner   —    Hugo    Muller.    119    Mesa    St 

Oakland. 
-Architect   &  Mgr.   of  Constr. — McWethy 

&    Greenleaf,    2910    Telegraph    Ave.. 

Oakland. 
Klectrleal    work — Spott    Elec.    Co       2144 

Broadway,    Oakland. 
Pla.stering — Vincent    Fatta,    4799    Tele- 
graph  Ave.,   Oakland. 
fainting — H.    R.    Dow,    3212    East    12th 

St..    Oakland. 
Tile — Keough    &    Brigham,    561    21st   St. 

Oakland. 
-MillwoTk — Oakland     Planing    Mill,     105 

Washington     St.,     Oakland. 
Roofing — Western     Asbestos     Magnesia 

Co.,  1715  Webster  St..  Oakland. 
.•Vs  previously  reported,  contract  for 
excavating  was  awarded  to  Arlss 
Knapp,  961  51st  St.,  Oakland;  reinforc- 
ing steel — Truscon  Steel  Co.,  709  Mis- 
sion St.,  S.  P.;  structural  steel — Her- 
rick  Iron  Works,  18th  and  Campbell, 
Oakland;  Lumber — Tynan  Lumber  Co., 
O.'ird  Ave.,  and  East  14th  St.,  Oak- 
land; plumbing  and  heating — W.  H. 
I'i.nrd,    56.i6    College,    Oakland. 

In  addition  of  a  1-storv  and  mezz. 
S6  X  100  in  rear  of  this  building  has 
leen  planned,  to  be  of  same  construc- 
ii'in,  segregated  bids  to  be  taken  first 
c'f  next  month. 


\6 
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Cost,    $ 

Cal.   Hopkins 


545    53rd    St., 
Syndicate 


Workinj:    Drawings    ^^^''"S    VTepa'oa. 

STOHES  Cost,   JIZ.OOU 

SAN    MATEO,    "B"    St.,    30    ft.    frontage. 

One-story  reinfjrced  concrete  store 
huilding,    containing    2    stores. 

Owner — D.     A.     Raybould,     San    Mateo. 

Cal 
\rchitect— Kuhn   &   Edwards,   833   Mar- 
ket St.,  S.  F.  .,      ,      ,    , 
Work  will   be  done  by  day's  labor. 

Construction    Started— To    be    Done    by^ 

Days   Work. 
STORES  ,      „ 

OAKXiAND,   Alameda   Co. 

Two^  1-story    frame    and    stucco    store 

buildings. 
Owner — Lester    R.    Dray, 

Oakland.  _„  . 

Architect— Hugh     C.     White, 

Bldg.,  Oakland. 
Another  store  building  of  the  same 
construction  is  being  planned  also  a 
brick  veneer  40x70  store  building  is 
also  practically  ready  for  figures,  to 
be    erected    on    Grand    Ave. 

Additional  Sub-Contracts  Awarded. 

OFFICE   BLDG.  Cost,    *10p,000 

SAN  FRANCISCO.  N  Post  street  lbO-10 
W  Powell  St.  ^,  ^       , 

Ten-story  and  basement  Class  A  oi- 
flce   and   loft   building. 

Owner — Selah  Chamberlain,  Mills  Bldg., 
San   Francisco. 

Architect  —  Bakewell  &  Brown,  251 
Kearny  St.,  San  Francisco. 

tila.ss  and  Glazing- W.  P.  Fuller  &  Co., 
301    Mission   St.,    S.   F. 

riasteTinB  —  Peter  Bradley,  74  New- 
Montgomery   St.,   S.   F.  „„,    „    , 

llooflng— The  Alta  Roofing  Co.,  221  Oak 

JUarble^Eisl'e  &  Dondero,  2895  3rd  St., 
San  Francisco. 


Plans  Complete.  ,,c  nnn 

STORE  Cost,    J85,00O 

OAKLAND,    Alameda    Co.,    Cal.      Grand 

Ave.    and    Boulevard. 
One-story   brick  store   building. 
Owner — Fred    Muller,    Syndicate    Bldg., 

Oakland,   Cal.  „      ^.      . 

Architect— Hugh    C.    White,      Syndicate 

Bldg.,   Oakland. 

To   be   Done  by   Day's   Labor. 
BUILDING  Cost,   $25,000 

SAN   FRANCISCO.        E      18th      Ave.      N 
Geary.  ,.  ,    ,     ,, 

Three-story      store    building    and    hall, 

frame  and  brick  veneer. 
Owner    —    Knights    of    Columbus,    San 

Francisco. 
Architect — Baumann  &  Jose,   251  Kear- 
ny  St.,    S.    F.  . 
The  building  will  contain  three  stor- 
ies   on    the    ground    floor,    with    lodge 
rooms    above.  ,      ,.      »i 

Construction  will  be  started  shortly 
under  the  supervision  of  Hugh  C.  Kee- 
nan,   110  Sutter  St.,  S.  F. 

Completing  Plans-Figures  to  be  Taken 

addition'  Cost,   $50,000 

S.AN  FRANCISCO.      NO.    50   First   St. 
Six-story    reinforced    concrete    addition 
Owner — Langley     &     Michaels     Co.,     50 

1st  St.,   San  Francisco. 
Architect — H.    H.    Meyers,    Kohl    Bldg., 

San  Francisco. 

Bids  Being  Taken. 

;;tore  Cost,  $2S,000 

I'ALO  ALTO,  Santa  Clara  Co.,  Emerson 

Street. 
Two-story    class    C    store    and    rooming 

house    50x90,    stucco    front. 
Owner — Joe  AA^a.sserman,  Palo  Alto. 
.Vrchitect — Birge  M.   Clark.   600   Embar- 

cadera    Road,    I'alo    Alto. 
Bids    will    be    opened    tor    a    general 


Plans    Being    Prepared. 

Completing   Plans. 

STORK   BLDG.  Cost,  $ — 

SAN   MATEO,    San   Mateo   Co.,   Cal.,   2nd 

Ave.   and  B  St. 
One-story  and  mezzanine  floor  concrete 
store    building   containing    4   stores. 
Owner    —    M.    J.    Conway,    of    Conway, 
Raybould   and  Johnson,   San   Mateo. 
Architect — Thomas    Edwards,    833    Mar- 
ket  St.,   San   Francisco. 
Foundations  will  be  built  to  support 
additional      stores.      Construction      will 
probably   start   the   early   part   of  Feb- 
ruary. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Architects  Morgan,  AValls  &  Cle- 
ments, 1124  Van  Nuws  Bldg.,  have  com- 
pleted plans  for  one-story  and  part  2- 
story  Class  C  store,  office  and  garage 
building  at  the  southwest  corner  of 
Western  Ave.  and  Sierra  Vista  St.  for 
Paul  K.  Meyer.  Spani.sh  style,  brick 
walls,  200x200  ft.,  stucco  and  cast  stone 
e.xterior,  wrought  iron,  plate  glass,  tile 
coping,  composition  roofing,  metal  sky- 
lights, pine  trim,  cement  and  wood 
floors.      Bids   will   be   taken    this   week. 


Sub-Contracts    Awarded. 

OFFICE    &   STORE  Approx.   $125,000 

OAKLAND,     Alameda     Co.,     Cal.,     Thir- 
teenth and  Franklin   Sts. 

Five-story     class    C    brick       office    and 
store    building. 

Owner — Yerxe   &   Steves,   Inc.,   1555    San 
Pablo   Ave.,    Oakland. 

Architect — The  H.  H.  Winner  Co.,   Sha- 
ron Bldg.,   S.  F. 

Contractor — Richard    Cloney,    1303    Tri- 
bune  Tower,   Oakland. 
The     following     sub-contracts     have 

been  awarded: 

Brick — P.  C.  Knudsen,  5559  Kales  Ave., 
Oakland. 

Plumbing— Scott  Co.,  381  IXth  St.,  Oak- 
land. 

.Structural    Steel — Herrick    Iroa    Works, 
18lh  and  Campbell  Sts.,   Oakland. 

Elevator — Otis    Elevator    Co.    333    13th 
St.,   Oakland. 


contract  Jan.   20,   1925 


Contract  Awarded. 

ALTERATIONS   &  ADDITIONS 

Cost,   $21,000 

SAN       FRANCISCO.         S      Green    &    W 
Stockton. 

Alterations    and    additions    for    under- 
taking   parlors. 

Owner — Valente,      Marini      Perata    Co., 
649    Green    St.,    S.    F. 

Architect — J.    A.    Porporato,    619    Wash- 
ington  St.,    S.    F. 

General  contractor — G.   Ferroni  &   Sons 
1926    Filbert    St.,    S.    F. 
Contracts    on    other    portions    of    the 

work  will  be  let  shortly. 


MENLO  PARK,  San  Mateo  Co..  Cal. — 
Bank  of  Palo  Alto  plans  early  construc- 
tion of  branch  bank  building  at  Santa 
Cruz  Ave.   and  State   Highway. 


MENLO  PARK,  San  Mateo  Co..  Cal. — 
Palo  Alto  Improvement  Co.  will  have 
plans  prepared  for  one-story  brick 
.ctore  building  at  Santa  Clara  Ave.  and 
i^tate  Highway:  will  contain  six  stores 
with    129    ft.    frontage. 


LOS  ANGELES,  Cal. — Hickman  Bros. 
471  W  Sth  St.,  San  Pedro,  award,  cont. 
for  steam  htg.  in  class  A  bank  and 
office  bldg.  addition  at  6th  and  Spring 
Sts.,  for  Pacific  Southwest  Trust  and 
Sav.  Bank.  Truscon  Steel  Co.,  1480  E 
4th  St.,  award,  contr.  for  steel  sash 
and  frames,  and  Mtsler  Safe  Co.,  453 
S  Spring  St.,  award,  contr.  for  bur- 
glar protection  work.  J.  C.  Bannister, 
erenl.  contr.  John  Parkinson  and  Don- 
ald B.  Parkinson,  archts.,  420  Title 
Ins.  Bldg.  R.  McC.  Beantield,  engr.. 
Trust   &   Sav.   Bldg. 


SAN  DIEGO,  San  Diego  Co.,  Cal. — 
Archts.  Quayle  Bros..  601  Spreckels 
Bids-,  have  prepared  plans  for  3-story 
reinf.  cone,  and  brick  bldg.  at  11-02-12 
Broadway  for  A.  S.  Bridges,  Electric 
Bldg.;   $78,000. 


Mailing  Lists 


Guaranteed  C  ^         , 


Disraeli  «aldi  "Conlldence  U  a 
plant  of  slow  growth."  The  con- 
fldence  which  archlteets,  con- 
tractors,  and  owners  everjTThere 
have  In  Quandt-qnnllty  painting 
and  decorating  service  has  be«n 
established  through  the  strictest 
adherence  to  the  highest  stand- 
ards during  the  past  40  years. 
■»T>ether  the  Job  be  large  or 
small,  onr  parajuonnt  Interest  Is 
to  achieve  the  best  result  and 
give  full  value  for  every  dollar 
expended,  ftuandt-qnallty  serv- 
ice is  a  dependable  service  and 
will  fulfill  all  your  re<iulremeiit». 


A.  Quandt  &  Sons  ^ 

Painters  •  Decorators         '> 

Since  1865 
374  GUERRERO  STREET  •  MARKET  1709 

SAN  rOANCISCO 

Los  Angeles 


WHITCO 

CASEMENT  HARDWARE 

Makes    the    Sash    Self-adjustlnK. 

No  Hinges  or  Adjusters  Are  Re- 
quired. 

It  Is  Non-rattUnK. 

All  Hardware  Is  Entirely  Con- 
cealed. 

No  Special  Sash  or  Frame  Detail 
Required. 

One  Size  Hardware  Fits  All  Sash. 

May  Be  Installed  to  Swing  to 
Right  or  Left. 

Easily  Fitted  to  Old  or  New  Sash. 

Outside  of  Sash  Easily  Washed 
From  Inside  of  Room. 

WHITCO  HARDWARE  takes  the 
place  of  both  hinges  and  ad- 
justers. 


wren 


Each   set   Is  packed  in  a  neat 
carton   8   Inches   long  and  1  inch 
I    square,    which    contains    full    In- 
stalling Instructions. 


Manufactured  by 


IDEALERS  INIIBUILDINCUsrEClALTlES 
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MERCED,  Merced  Co.,  Cal. — Chamber 
of  Commerce  contemplates  erection  of 
new  office  and  exhibit  building  on  the 
Southern  Pacific  Reservation,  accord- 
ing to  announcement  of  A.  R.  Linn, 
secretary. 


PHOENIX,  Ariz. — Phoeni.x  Natl.  Bk.. 
E.  E.  Ellinwood,  director  and  chmn. 
iif  bldg.  coram.,  has  purchased  w  half 
of  old  Central  School  blk.  as  site  for 
new  bank  and  business  bldg.  to  be 
built  at  cor.  Monroe  St.  and  1st  Ave. 
Details  not  decided  upon,  but  work  will 
probably  start  within  6  months. 


LOS  ANGELES,  Cal.— C.  L.  Peck,  721 
U.  W.  Hellman  Bldg.,  will  start  work 
ut  once  on  1-story  ciass  C  garage  and 
store  bids.,  74xlS4  ft.,  at  666-6S  N  Ber- 
endo  St.  tor  self.  Work  on  the  2-story 
class  C  store,  oifice  and  apt.  bldg.,  60 
by  184  ft.,  to  be  built  at  same  location 
by  Mr.  Peck  will  start  witlim  3  or  4 
weeks.  Gable  &  Wyant,  archt..  634  S 
Western  Ave.  Keinl.  cone,  walls,  plas. 
exter.,  tile  and  comp.  rf.,  steel  fr. 
trusses  on  garage,  plate  glass  and 
marble  fronts,  steam  htg.,  skylights, 
hdwd.  fls.   in   offices  and  apts.;   $8^,000. 

SACRAMENTO,  Cal. — Until  Jan.  26, 
5  P.  M.,  bids  will  be  rec.  by  Chas.  C. 
Hughes,  Sect'y.,  Board  of  Education,  to 
fur.  and  del.  school  administration 
building,  21st  and  L  Sts.,  vault  doors; 
any  and  all  types  will  be  considered; 
inside  opening  shall  not  be  less  than 
28  inches  net.  Cert,  check  1U%  pay- 
able to  Sect'y.  req.  Additional  infor- 
mation  obtainable   from  above   office. 


LOS  ANGELES,  Cal. — Aruhts.  Mor- 
gan, Walls  &  Cletnents,  1124  Van  Nuys 
uldg.,  have  prepared  plans  for  a  1-slo. 
brick  store  bidg.  at  4th  and  Figueroa 
&ts.,  for  Grover  T.  Garland.  Dimensions, 
8Ux60  tt.,  3  stores  and  market,  brick 
walls,  press,  brick  and  cast  stone  front, 
plate  glass,  steel  beams,  comp.  rfg., 
cem.   fir. 


LOS  ANGELES,  Cal. — Edwards,  Wil- 
dey  &  Dixon,  515  Black  Bldg.,  L.  A., 
have  contract  at  $252, OuO  for  all  work 
complete  for  13-story  and  basement 
class  A  store,  lott  and  office  bldg.  at 
n.e.  cor.  of  7th  and  Los  Angeles  Sts., 
for  Goodman,  Rosenberg  &  Co.  Walker 
&  Eisen,  701  Great  Republic  Life  Bldg., 
arcnts.  Dimensions  50x00  ft.,  reinf. 
cone,  constr.,  press,  brick  and  terra 
cctta  facing,  plate  glass,  steel  sash, 
comp.  rt'g.,  :;  elevators,  marble  and  til© 
work,  steam  htg.  A  portion  of  the  bldg. 
will  be  occupied  by  the  Builders  Ex- 
change. 


BARSTOW.  San  Bernardino  Co.,  Cal. 
— Chas.  Olcester,  4932  Rosewood  Ave., 
Los  Angeles,  low  bidder  and  awarded 
contr.  at  $45,200  lor  2-story  reinf.  cone. 
.store,  bank  and  hotel  bldg.  here  for 
Dillingham  Bros.  Work  started.  Paint- 
ing and  elec.  wiring  to  be  let  separate- 
ly. Howard  E.  Jones,  archt.,  445  4th 
St.,  San  Bernardino;  5  stores  and  30 
hotel  rms. 


EVERETT.       Wash.— A. 
Everett,    plans    const,    of 
offices  at  n.   w.   Rockefellei 
Aves.;    est.    cost,    $125,000. 
Crete   construction    with    bi 
cotta   facing. 


A.     Gaston, 

)    or    6-story 

and  Hewitt 

Rein,    con- 

ick    or    terra 


SAN  FRANCISCO,  Cal.— The  Pacific 
Telephone  &  Telegraph  Company  has 
purchased  property  at  the  southwest 
corner  of  Otis  and  McCoppin  Streets. 
Plans  for  a  new  exchange  building 
will  be  started  shortly  by  the  architec- 
tural department  of  the  owner.  The 
property  covers  an  area  of  40,000  sq.  ft. 
Further  report  will  be  given  when 
drawing   of   the    plans    are    in   progress 


LOS  A.NGELES,  Cal.— Western  Constr 
Co.,  129  N  Larchmont  Blvd.  has  pur- 
chased Reuben  Shettler  property  150x 
200  ft.,  at  n.w.  cor.  Wilshire  Blvd.  and 
Westmoreland  Ave.  at  site  for  class  A 
mercantile  bldg.,  to  cost  $1,000,000.  De- 
tails of  improvement  have  not  been  de- 
cided upon.  It  is  reported  that  The 
May  Co.  has  purchased  n.w.  cor.  Wil- 
shire Blvd.  and  Vermont  Ave.,  160x130 
ft.,  and  this  site  and  Bullock's  prop- 
erty at  s.w.  cor.  of  Wilshire  Blvd.  and 
Vermont  Ave.  will  probably  be  Im- 
proved in  the  near  future. 


SAN  FRANCISCO,  Cal.— Preliminary 
sketches  for  the  proposed  new  building 
for  the  San  Francisco  Builders  Ex- 
change at  the  southwest  corner  of 
Fifth  and  Minna  Streets  are  being  ex- 
hibited on  the  main  floor  of  the  Ex- 
change quarters  at  ISO  Jessie  Street, 
These  plans  are  yet  to  receive  the 
approval  of  the  exchange  members.  A 
structure  ten  stories  in  height,  of  fire- 
proof   construction,    is    contemplated. 


BURLINGAME,  San  Mateo  Co.,  Cal.— 
Joseph  Beard,  Burlingame  postmaster, 
has  specifications  and  is  taking  bids  to 
erect  for  lease  to  U.  S.  Government  a 
Class  A  post  office  building  having  an 
area  of  not  leas  than  1000  sq.  ft.  of 
floor  space. 


LOS  ANGELES,  Cal.  —  Baker  Iron 
Works  awarded  contract  at  about 
$125,000  for  furnishing  and  erecting 
structural  steel  for  class  A  store,  of- 
fice and  loft  bldg.  at  n.w.  cor.  of  7th 
and  Main  Sts.  for  Seventh  &  Main 
Building  Co.  Curlett  &  Beelman,  408 
Union  Bank  Bldg.,  archts. 


LOS  ANGELES,  Cal. — Llewellyn  Iron 
Works  awarded  contr  at  about  $125,000 
for  furnishing  and  erecting  structural 
steel  for  12-story  class  A  store  and  of- 
fice bldg.  at  n.  e.  cor.  of  5th  St.  and 
Broadway  for  Sun  Finance  Co.,  Curlett 
&  Beelman,  408  Union  Bank  Bldg., 
architects. 


LOS  ANGELES,  Cal.— Gladding,  Mc- 
Bean  &  Co.,  awarded  contract  at  about 
$130,000  for  furnishing  terra  cotta  for 
class  A  store  and  loft  bldg.  on  7th  St. 
from  Flower  to  Figueroa  Sts.  for  Sun 
Finance  Co.  Contract  for  structural 
awarded  to  Llewellyn  Iron  Works  at 
about  $300,000.  Bldg.  will  be  occupied 
by  Barker  Bros.  Curlett  &  Beelman, 
40S  Union  Bank  Bldg.,  archts. 


THEATRES 


Working  Drawing  Being  Prepared. 

THEATRE,    ETC.  Cost,    $80,000 

OAKLAND,  Alameda  Co.,  Cal.  Stanford 
and    San    Pablo    Ave. 

Cement  and  plaster  front  Class  C 
theatre  and  store  building  (thea- 
tre having  1000  seating  capacity. 
Building  will  be  one-story  with 
balcony. 

Owner — Golden  State  Theatre  Realty 
Corporation. 

Architect — Mark   Jorgensen,    110   Sutter 
St.,   San   Francisco. 
The    plans    will    be    ready    for    figures 

in  about  a  month. 


Working     Drawings     Being     Completed 

for  Revised  Plans. 
THEATRE   BLDG.  Cost,   $240,000 

OAKLAND,    Alameda    Co.,    Cal.      Grand, 

Lakeside  and  Walker  Avenues. 
Two-story      Class    A    theatre      building 

(2500   seating  capacity). 
Owner — A.    C.    Karski    and    Louis    Ka- 

liskl. 
Architect — Reid  Bros.,  105  Montgom- 
ery St.,  San  Francisco. 
As  prevoiusly  reported  the  owners 
purchased  adjoining  lot,  and  new  plans 
were  necessary.  Bids  will  probably 
be   called   for   in   about   ten   days. 


CROWE 

GLASS 

CO. 

674  Edd7  St. 
Phon«  Prospect  612 

Efiujpped  To  Handle 
Any    Size   Job. 

DIRECT   FACTORY  BUYERS 


Contract  Awarded. 

ALTERATIONS  Cost,  $40,000 

OAKLAND,  Alameda  Co.,  Cal.  E 
Broadway,    150   N    17th   St. 

Alterations   and  additions. 

Owner — Orpheum  Circuit,  San  Fran- 
cisco. Cal. 

Architect  —  Weeks  &  Day,  315  Mont- 
gomery   St.,    S.    F. 

Contractor  —  Dinwiddle  Construction 
Co.,    1101    Crocker   Bldg.,    S.   F. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Barnett  &  Phelps,  7  North  First  St.,  San 
Jose,  will  build  a  part  one  and  two- 
story  theatre  and  store  building  with 
140  ft.  frontage  in  the  north  end  of 
The    Alameda. 


LOS  ANGELES,  Cal. — Archt.  Thos.  W. 
Lamb,  New  York  City,  has  prepared 
preliminary  plans  for  a  6-story  class 
A  theatre  store  and  office  bldg.  on  11th 
St.  extending  from  Flower  St.  to  Fig- 
ueroa St.  for  Thos.  Phillips,  represent- 
ing New  York  and  San  Francisco  Cap- 
italists. Theater  auditorium  will  seat 
6500  people.  Bldg.  will  be  330x300  ft. 
and    will    have    10    elevators;    $5,000,000. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
R.  T.  Vilven,  3413  W.  63rd  St.,  Hyde 
Park,  is  taking  bids  for  theatre,  136  x 
60  ft.,  at  s.  w.  cor.  N.  Long  Beach  Blvd. 
and  Elmwood  Ave.,  Lynwood,  for  self. 
Auditorium  to  seat  1000;  brick  or  reinf. 
concr.  constr,;  $35,000.  Permit  has 
been    issued   and   work    will   be   started 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
—A.  S.  O'Neil,  314  Stimson  Bldg.,  will 
build  2-story  theatre  building,  98x135 
ft.,  at  3010-18  Wabash  Ave.  for  Pete 
Lasher,  313  Stimson  Bldg.  Starret  & 
Jayne,  architects,  426  Western  Mutual 
Lite  Bldg.  Theatre  auditorium,  4 
stores  and  6  offices;  stucco  exterior,  tile 
and  composition  roof,  wrougnt  Iron, 
plate  glass  and  tile  fronts.  Summer- 
bell  roof  trusses,  structural  steel,  oak 
floors  in  offices,  tile  toilets,  heating  and 
ventilating  system,  skylights,  gas  radi- 
ators.    Cost,   $65,000. 


WEAEVES  &  DOCKS 


Cost,   $- 


and 


Plans    Being    Prepared. 

EXTENSION,    ETC. 

SAN    FRANCISCO. 

250    ft.    extension    to    Pier    No.    4 

installation    of    R.    R.    track. 
Owner    —    State    of    California    (Board 

of    Harbor    Commissioners). 
Engineer — Frank      G.       White,      Ferry 

Bldg.,    San    Francisco. 


SACRAMENTO,  Cal.  —  Bids  will  be 
asked  at  once  by  city  commission  to 
const,  new  chamber  wall  in  connection 
with  filtration  plant  repairs;  will  in- 
volve furnishing  and  driving  175  fifty- 
foot  piles. 


SANTA  MONICO,  Cal. — Extension  of 
the  municipal  pier  from  500  to  800  ft. 
further  into  the  ocean  has  been  dis- 
cussed by  city  council  in  connection 
with  ocean  disposal  of  sewage. 


SANTA  MONICA,  Cal. — H.  &  H.  Hold- 
ing Co.  has  applied  to  city  for  fran- 
chise to  const,  pier  and  wharf  at  a 
point  near  intersection  of  Pico  St.  and 
ocean  tide  line.  D«posit,  10%.  F.  A. 
Helton,   commissioner  of  finance. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
A.  W.  Kitchen  &  Co.,  San  Francisco,  at 
$110  per  day  awarded  contract  by  city 
trustees  to  dismantle  wharf  which  re- 
cently collapsed  due  to  toredo  damage. 
City  trustees  will  expend  $2200  to  re- 
pair  approach   to  Municlptl  Pier. 


SAN  FRANCISCO,  Cal.— At  a  meeting 
of  the  State  Board  of  Harbor  Commis- 
sioners, Ferry  Bldg.  today,  it  was  voted 
to  return  the  bids  for  construction  of 
a  loose  rock  seawall  for  reclaim  26 
acres  and  construct  wharf  at  Islals 
Creek;  seawall  will  be  about  1600  ft. 
long;  wharf  100  ft.  wide  along  side  of 
seawall;  work  to  be  let  In  three  sepa- 
rate contracts.  Frank  G.  White,  chief 
engineer    for    commission. 

No  reason  was  stated  for  the  action 
of  the  Board.  Notification  will  be 
given  In  this  paper  of  date  set  for  call- 
ing  for   new    bids. 
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ilAUTlXEZ.  Contra  Custa  Co.,  Cal. — 
city  trustees  grant  franchise  to  Asso- 
.iated  Oil  Co.  to  construct  wharf  at 
Bulls    Head    Point    refinery. 


SAN  DIEGO,  Cal. — See  'Government 
Work  and  Supplies,"  this  issue.  Bids 
wanted  for  target  pier  repairs. 


0.-\ICLAXD,  Alameda  Co.,  Cal. — Tib- 
bitts-Pacific  Co.,  Kennedy  and  Bohme 
Sts.,  Oakland,  at  $60,000  awarded  con- 
tract Ijv  Parr  Terminal  Co.,  ft.  of  Ade- 
line St.,  Oakland,  to  construct  creosoted 
pile  pier  on  Oakland  waterfront.  A.  F. 
Wooley  is  engineer  for  Parr  Co. 


MISCELLANEOUS    BUILDING 
CONSTRUCTION 


SAX  FRAXCISCO,  Cal. — Pan-Ameri- 
can Petroleum  Corporation,  (Security 
Bldg.,  Los  Angeles,  has  consummated 
the  purchase  (previously  reported)  of 
a  large  block  of  property  in  the  Po- 
trero  District,  comprising  a  lot  on  the 
east  line  of  Carolina  street,  100  ft, 
north  of  Seventeenth,  running  100  ft. 
north  and  200  ft.  east  to  the  west  line 
of  Wisconsin  Street;  also  property  ex- 
tending east  along  16th  St.  to  the  west 
line  of  Wisconsin,  on  which  it  fronts 
200  ft.  Improvements  will  be  extensive, 
consisting  of  10  or  12  storage  tanks, 
capacity  of  from  25,000  to  50,000  bar- 
rens each.  In  addition  to  a  pier,  ware- 
house, pipe  lines  and  20  sales  service 
stations  will   be   built. 

The  Oakland  improvements  will  cost 
approximately  $250,000  and  the  San 
Francisco  improvements  in  excess  of 
$200,000,  the  cost  of  service  stations 
not   being   included   in   these   estimates. 

The  company  will  expend  approxi- 
mately $1,500,000  in  the  San  Francisco 
Bay  district. 


LOS  ANGELES,  Cal— Dwight  P.  Rob- 
inson &  Co.,  ^03  Union  Oil  Bldg.,  will 
build  1-story,  part  2-story  and  part 
3-story  class  A  sub-station  and  control 
house,  155x236  ft.,  at  1500  Velasco  St.. 
for  L.  A.  Gas  &  Electric  Co.,  645  S  Hill 
St.  Reinf.  cone,  frame  and  fl.  and  rf. 
slabs,  brick  filler  walls  and  face 
comp.  rfg.,  cast  stone,  hoi.  tile  partit,, 
struc.  steel,  steel  sash,  toilets  and 
showers;    $67,000. 

SANTA  ROSA,  Sonoma  Co.,  Cal. — 
Preliminary  plans  are  in  hands  of 
Santa  Rosa  Playground  Commission 
for  proposed  swimming  tank  at  Fre- 
mont  school   site;   est.  cost,   $20,000. 


I'OKTKRVILLE,  Tulare  Co.,  Cal.  — 
Until  Jan.  31,  1:30  P.  M.  bids  will  be 
received  by  H.  C.  Pegram,  secfy.  Van- 
dalia  Irrigation  Distruct,  to  erect  two 
buildings  for  pump  stations,  one  of- 
fice and  one  residence  building.  Plans 
by  Irvin  H.  Althouse,  eng.  for  dist.. 
Home  Bank  Bldg.,  Porterville.  Cert, 
check  5%  payable  to  dist.  req.  with  bid. 
Plans    obtainable    from    engineer. 


LOS  ANGELES.  Cal.— M.  P.  Austin, 
Genl.  Del.,  Lankershira,  has  contr.  for 
re.nf.  cone,  garage,  170x170  ft.,  1500  ft. 
drainage  flume,  water  tank,  150x40  ft., 
and  stage  found.,  370x160  ft.,  for  Uni- 
versal  Studios.    Excav.   completed. 

SANTA  ROSA,  Sonoma  Co.,  Cal. — 
County  purchasing  agent  authorized  by 
supervisors  to  purchase  20  gals,  of 
white  paint  for  state  traffic  squad  in 
marking  curves  on  county  highways. 

ASTORIA,  Ore. — Archs.  W.  W.  Lucius 
and  Earl  G.  Cash,  317  Lewis  Bldg., 
Portland,  commissioned  to  prepare 
plans  for  combination  fireproof  theatre, 
store,  offlce  and  hotel  building  at 
Commercial  and  Bond  Sts.,  for  syndi- 
cate of  Portland  and  Astoria  business- 
men; theatre  will  seat  900  with  bal- 
cony; provision  will  be  made  for  about 
32   hotel   rooms   all   with   private   baths. 

SAN  FRANCISCO.— Until  Jan.  21,  3 
p.  m.  bids  will  be  rec.  by  Board  of 
Public  Works  to  construct  wood  cover 
over  portions  of  Bay  Crossing  pipe 
line,  Hetch  Hetchy  Aqueduct,  under 
Contract  No.  108,  Hetch  Hetchy  pro- 
ject. Project  involves  approx.  16,485 
ft.  wood  covering  over  pipe  60-in.  in 
dia.  Plans  obtainable  from  Bureau  of 
Engineering,    3rd   floor.    City    Hall. 

PHOENIX.  Ariz. — Apache  Oil  &  Re- 
fining Co.,  E.  Ballanfonte,  pres.,  will 
start  work  soon  on  8000-gal.  daily  ca- 
pacity oil   refinery   here. 

DAVIS,  Yolo  Co.,  Cal. — State  plans 
appropriation  of  $125,000  for  Agricul- 
tural Engineering'  Building  at  Uni- 
versity  Farm    at   Davis. 


RENO,  Nevada. — Bids  will  be  asked 
shortly  by  Southern  Pacific  Co.,  65 
Market  St.,  San  Francisco,  to  erect 
freight  and  passenger  station;  will  be 
brick  and  concrete  construction,  254 
by  36  ft.;  main  waiting  room  53  by  32 
ft.      Cost,    approximately    $100,000. 

SAN  MATEO,  San  Mateo  Co.,  Calif. — 
Peralta  Cement  Co.,  1010  French  Bank 
Bldg.,  San  Francisco,  has  filed  applica- 
tion with  the  U.  S.  Engineer  Office, 
Customhouse,  for  permission  to  dredge 
approx.  4,000,000  cu.  yds.  of  material 
from  southern  arm  of  San  Francisco 
Bay  on  eastern  edge  of  channel,  about 
3-tni.  northeast  of  San  Mateo  point 
where  the  company  plans  to  establish 
a  cement  plant.  The  material  will  be 
removed  from  an  area  of  2900  square 
feet  which  area  will  be  dredged  to  a 
depth  of  17-ft.   below  mean   low  water. 

PORTERVILLE,  Tulare  Co.,  Cal.  — 
Until  Jan.  31,  1:30  P.  M.  bids  will  be 
received  by  H.  C.  Pegram,  sece'y.,  Van- 
dalia  Irrigation  District,  to  construct 
foundation,  floors,  install  pumps, 
switch  boards,  wiring  and  other  items 
at  main  station  and  upper  Booster  sta- 
tion of  district.  Cert,  check  5%  paya- 
ble to  dist.  req.  with  bid.  Plans  ob- 
tainable from  Irvin  H.  Althouse,  ch. 
eng.,  tor  district.  Home  Bank  Bldg., 
Porterville. 


SUSANVILLE,  Lassen  Co.,  Cal.— 
Fruit  Growers  Supply  Co.,  plans  con- 
struction of  additional  lumber  drying 
kilns  in  addition  to  drying  sheds,  the 
latter  to  be  equipped  with  a  monorail 
system.  In  all,  it  is  expected,  $300,000 
will  be  spent  in  expansion  during  1925. 


SAN  FRANCISCO— Until  Feb.  9,  3  P. 
M.  bids  will  be  received  by  Leonard  S. 
Leavy,  city  purchasing  agent,  270  City 
Hall,  to  fur.  lumber  for  school  depart- 
ment under  Proposal  No.  104.  Lists 
of  materials  desired  obtainable  from 
above   office. 


FRESNO.  Fresno  Co.,  Cal. — Lynch 
Construction  Co.,  Central  Bldg.,  Los 
Angeles,  at  approx.  $30,000,  awarded 
contract  by  Santa  Fe  Railroad  to  erect 
additions  to  present  depot  housing 
freight  division  and  passenger  depart- 
ments; concrete  and  steel  construc- 
tion,  40   by  40-tt. 


BUSINESS  OPPORTUNITIES 


SAN  FRANCISCO — Further  informa- 
tion regaiding  these  opportunities  may 
be  obtained  from  the  office  of  Larsen 
Advance  Construction  Reports,  818 
Mission  Street,  San  Francisco,  either 
by  phone,  letter,  or  personal  call.  Re- 
quests for  additional  information 
should  be  made  to  the  Business  Oppor- 
tunities Department.  Such  requests 
must  he  accompanied  by  the  Index 
Xunib.r    of    each    opportunity. 


Member  S.  F.  Builders'  BJxchanK* 
Phone   Sutter   «700 

ALBERT  DEAN 

Random  Variegated  Colors  Slai« 

Boofing 

and 

Random  Variegated  Colors  Tile 

Roofing 

Composition   Roofing 

General  Roof  Repairing 

Samples  Sobmltt»d 

190  Jeaate   St,  San  ITriuictaeo 

Res.    4201    Mission    St. 

Phons    Randolph    6»M 


8819 — Brussels,  Belgium.  A  large 
marble  quarry  desires  to  appoint  a 
representative  in  San  Francisco.  Cor- 
respondence  is   invited. 

8820 — New  Orleans,  La.  Importer  of 
German  sandpaper,  with  exclusive  sales 
rights  for  the  United  States,  wishes  to 
appoint  a  San  Francisco  representative 
to  handle  distribution  on  the  Pacific 
Coast. 

8823 — San  Francisco,  Cal.  Gentleman 
with  four  years  experience  in  Japan 
representing  American  firms  is  leaving 
on  January  10th  for  the  Orient  and 
desires  to  arrange  a  buying  connection 
with    San    Francisco    firms. 

D-1443 — Philadelphia,  Pa.  Individual 
desires  to  act  as  representative  for 
Western  firm. 

D-1444 — New  York  City.  Manufac- 
turers of  hand  forged  reproductions  in 
wrought  iron  wish  to  establish  con- 
aectiuns  with  reliable  sales  organiza- 
tion to  handle  their  products  on  the 
Pacific   Coast. 

D-1447 — Commercial  firm  is  In  the 
market  for  large  amount  of  cedar  for 
building  t>oats. 

lj-1448 — New  York  City.  Manufac- 
turers of  patented  nut  locking  device 
wish  to  secure  sales  representation  In 
this   territory. 

D-1450 — San  Francisco.  Manufac- 
turers of  electric  drill  and  valve 
grinder  want  to  get  in  touch  with  firm 
or   individual   to   act  as   distributors. 

D-1451 — Chicago,  111.  Manufacturers 
of  heating  appliances  for  vapor,  vacu- 
um and  gravity  systems  wish  to  ob- 
tain representation  in  San  Francisco. 
D-1452 — Trenton,  N.  J.  Manufactur- 
ers of  railroad  supplies  such  as  hose 
specialties,  brake  linings,  etc.,  want 
connection  with  railioad  supply  house 
or  individuals  selling  railways  and 
Jarge    industrial   plants. 

D.1453 — MeadviUe,  Pa.  Manufactur- 
ers of  light  portable  hoist  for  selling 
to  the  automotive  repair  trade  desire 
to  appoint  exclusive  California  dis- 
tributors. 

D-1454 — Seattle,  Wash.  Experienced 
salesman  wishes  to  represent  reliable 
manufacturers  desirous  of  expanding 
their  productions  through  the  North- 
west. 

D-1455 — Cambridge,  Mass.  Manufac- 
turers of  automobile  safety  signal  de- 
vice want  to  secure  exclusive  distribu- 
tor. 

D-1456 — Chicago,  111.  Manufacturers 
of  fuel  saving  instrument  for  industrial 
plants  desire  representation  San  Fran- 
cisco. 

S832  —  Hamburg,  Germany.  Estab- 
lished importer  desires  to  purchase 
araphite  from  San  Francisco  and  re- 
quests quotation  s  and  full  particulars; 
also  desires  to  buy  Boracit  in  quantity. 
8835  —  Ciudad  del  Carmen,  Camp., 
Jlexico.  Lumber  firm  able  to  supply 
white  mahogany  (Juancasta)  in  quan- 
tity shipments  to  San  Francisco,  de- 
sires to  quotee  prices  to  interested  San 
Francisco    lumber    importers. 

SS37 — Vancouver,  B.  C.  Battery  man- 
ufacturers desire  to  buy  red  lead  and 
litliarge,  suitable  for  battery  plate 
making,  from  San  Francisco  exporters. 
1200  pounds  monthly  are  required. 

8839 — Rio  de  Janiero  ,  Brizal.  Import 
firm  desires  to  represent  San  Fran- 
(i.aco  exporters  of  rosin,  flour,  tin 
plates,  barbed  wire,  caustic  soda  and 
Siida  ash. 

S840 — San  Francisco.  Cal.  Local  man- 
ufactiirer.'  of  stuctural  steel,  metal 
lath,  metal  form  and  similar  products, 
who  wish  to  develop  French  business, 
rire  asked  to  communicate  with  an  ex- 
perienced San  Francisco  foreign  trad- 
er who  has  had  offices  in  Paris,  France, 
lor  several  years.  He  is  returning  there 
and  will  represent  American  building 
sLiIM'lies  manufacturerrs. 

ss4:i — Tientsin,  China.  Manufacturers 
of  rugs  and  carpets  desire  to  make 
connections  with  San  Francisco  Ira- 
jiorters. 

S847 — Sydney,  Australia.  Large  re- 
tail firm  desires  to  purchase  San  Fran- 
cisco merchandise  direct  and  requests 
catalfigs    and   offers. 

SS4S — Osaka.  Japan.  Large  Japanese 
importers  desire  to  buy  brass  scraps, 
oM  sheet  brass,  railings,  brass  tubes, 
etc.  Samples  and  quotations  are  re- 
que.<!ted.  Prices  should  be  competitive 
witli    present   European   source. 

Ss.tI — Oaxaca,  Mexico.  Manufactur- 
ers of  isinglass  desire  to  send  sam- 
ples and  prices  to  interested  San  Fran- 
cisco importers. 
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Official    Proposals 


NOTICE    TO    CONTRACTORS 


(Gymnasium     and     Anditorinm — Wood- 
laud    High    School    District  > 


Notice  is  hereby  given  that  sealed 
bids  will  be  received  and  opened  by 
the  Board  of  Trustees  of  the  Wood- 
land High  School  District,  Yolo  County. 
State  of  California,  in  the  office  of 
Farish  &  Wraith  in  Woodland,  at  7:30 
P.  M.  on  the  6th  day  of  February,  1925, 
for  the  erection  and  completion  of  a 
new  Gymnasium  and  Auditorium 
Building,  to  be  erected  on  the  High 
School  property  in  the  City  of  Wood- 
land, according  to  plans  and  specifica- 
tions prepared  for  the  same  by  W.  H. 
Weeks,   Architect. 

Bids  will  be  received  as  follows: 

General   Construction. 

Plumbing   Work. 

Electrical  Work. 

Heating   and   Ventilating. 

Plans  and  specifications  may  be  seen 
at  the  oflice  of  the  Architect,  W.  H. 
Weeks,  369  Pine  Street,  San  Francisco, 
California,  or  at  the  office  of  the  Prin- 
cipal of  the  High  School  in  Woodland, 
California. 

All  bids  should  be  presented  on  bid 
forms  furnished  by  the  Architect.  Each 
bid  must  be  accompanied  by  a  ct^rtified 
check  on  some  responsible  California 
Bank  in  a  sum  not  less  than  Five  (.5%) 
per  cent  of  the  amount  bid,  made  pay- 
able to  President  of  the  Board  of 
Trustees  of  the  Woodland  High  School 
District,  for  the  purpose  stated  in 
specifications. 

Each  bid  must  be  delivered  in  sealed 
envelope  and  addressed  to  Wm.  M. 
Hyman,  Clerk  of  the  High  School 
Board  of  Trustees,  and  endorsed: 

"Proposal  for  New  Gymnasium  and 
Auditorium  Building." 

The   Board    reserves   the   right    to   re- 
ject  any  and   all   bids. 
(Signed)  J.   L.    HARLAN,    President. 

Board  of  Trustees  of  the  Woodland 
High  School  District,  Woodland, 
Yolo   County,   California. 


notice:   TO   BIDDERS 


(City    of    Enreka — Pipe) 


Sealed  proposals  or  bids  are  hereby 
invited  by  the  City  of  Eureka  for  fur- 
nishing ten  thousand  lineal  feet  (10,- 
000)  of  two  inch  standard  black  pipe. 
Random  length,  or  ten  thousand  feet 
(10,000)  of  two  inch  standard  gal- 
vanized pipe  random  length.  Also  two 
thousand  five  hundred  feet  (2500)  of 
three  inch  Standard  black  pipe  or  two 
thousand  five  hundred  feet  of  three 
inch  Standard  galvanized  pipe,  for  use 
by  the  Eureka  Water  Department  of 
Eureka,   f.   o.   b.   dock    Eureka,   Calif. 

Delivery  to  be  made  within  ninety 
days  after  award  of  contract.  The 
said  bids  will  be  received  in  sealed 
envelopes  marked  Bids  for  two  and 
three  inch  pipe,  at  the  office  of  the 
Superintendent  of  Public  Works  of  the 
City  of  Eureka,  California,  np  to  the 
hour  of  5  P.  M„  Tuesday,  January  20th, 
1025.  Bids  will  be  opened  by  the  City 
Council  of  the  City  of  Eureka,  at  S 
o'clock  P.  M.,  on  the  twentieth  day  of 
January,  1925.  The  right  is  reserved 
to  reject  any  or  all  bids. 

Dated  January  8,   1925. 

JOHN     GRIFFITH. 
Superintendent  of  Public  Works  of  the 
City    of    Eureka. 


NOTICE    TO    CONTRACTORS 


(Radio  Tower — Cavite,  P.   I.) 


SEALED  PROPOSALS,  indorsed  "Pro- 
posals for  Tower,  Cavite,  P.  I.  Speci- 
fication No.  5,057,"  will  be  received  at 
the  Bureau  of  Yards  and  Docks,  Navy 
Department,    Washington,    D.    C,    until 


A  call  for  bids  published  In 
thlB  section  Indicates  that  bids 
are  desi,-ed  from  other  than  local 
bidders  Maximum  competition 
is  desired,  and  this  Is  assured 
through  BUILDING  AND  ENGI- 
NEERING NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
public    work. 

Ratei  10  cents  per  line,  per 
insertion. 

All  official  calls  for  bldi  of 
the  California  State  Hig-hway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   In    this    section. 


11  o'clock  A.  M.,  Feb.  18,  1!>25,  and  then 
and  there  publicly  opened,  for  210-foot 
self  supporting  steel  radio  "tower,  at 
the  Naval  Radio  Station,  Cavite,  P.  I. 
Specification  No. 5. 057  and  accomp.iny- 
ing  drawing  may  be  obtained  on  ap- 
plication to  the  bureau  or  to  the  Com- 
mandant, Navy  Yard,  Mare  Island,  Calif. 
Deposit  of  check  or  postal  money  order 
for  $10,  payable  to  the  Chief  of  the 
Bureau  of  Yards  and  Docks,  is  re- 
quired as  security  for  the  safe  return 
of  the  drawing  and  specification.  L.  B. 
GREGORY,  Chief  of  Bureau,  December 
15,    1924. 


STATE  OF  CAIilFORNIA 


CALIFORNIA    HIGHTVAY  COMMISSION 


NOTICE   TO    CONTRACTTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Highway  Conii^ission,  515  Forua> 
Building,  Sacramento,  Cal.,  until  2 
o'clock  P.  M.,  on  February  9,  1925,  at 
which  time  they  will  be  publicly  open- 
ed and  read,  for  construction,  in  accor- 
dance with  the  specifications  therefor, 
to  which  special  reference  is  made,  of 
portions  of  State  Highway,  as  follows: 

Los  Angeles  County,  between  Arrovo 
Sequit  and  Las  Flores  Canyon  (VII- 
LA-60-A,)  about  sixteen  and  three- 
tenths  (16.3)  miles  in  length,  to  be 
graded. 

Riverside  County,  a  reinforced  con- 
crete girder  bridge  21  feet  wide,  across 
San  Gorgonio  Wash,  about  two  miles 
east  of  Banning  ( VIII-Riv-26-C),  con- 
sisting of  five  30  foot  spans  on  con- 
crete bents,  and  the  bridge  approaches 
to  be  graded  and  paved  with  Portland 
cement    concrete. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said  of- 
fice and  they  may  be  seen  at  the  of- 
fices of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  Is  situated. 
The  Division  Engineer's  offices  are  lo- 
cated at  Willits.  Redding,  Sacramento, 
San  Francisco.  San  Luis  Obispo,  Fres- 
no, Los  Angeles,  San  Bernardino  and 
Bishop. 

A    representative    from    the    Division 


QUANTITY  SURVEYOR 

Valuation    Engineer 
ARTHUR     F»RIDDLE 

693   Mission    Street,    at   Third    St. 
San     Francisco,    CalU. 

Telephone    Douglas   8-4-9-8 
General  Listing  Bureau 

Architect's  Preliminary  Estimate* 


office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity  of 
work  to  be  done,  with  a  representa- 
tive of  the  Commission.  It  Is  requested 
that  arrangements  for  joint  field  in- 
spection be  made  as  far  in  advance  aa 
possible.  Detailed  information  concern- 
ing the  proposed  work  may  be  obtained 
from  the  Division  office. 

No  bid  will  he  received  unless  It  Is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done,  etc. 

The  California  Highway  Commission 
reserves  the  right  to  reject  any  or  all 
bids  or  to  accept  the  bid  deemed  for 
the  best  Interest  of  the  State. 

HARVEY   M.   TOY. 

LOUIS  EVERDING, 

N.  T.  EDWARDS. 
California   Highway   Commission. 

R.   M.  MORTON. 

State   Highway   Engineer. 

W.  F.  MIXON,  Secretary. 
Dated:   January   12,    1925. 

(Jan  16-23-30;   Feb.   6) 


.STATE  OF  CALIFORNIA 


CALIFORNIA    HIGHW .AY  COMMISSION 
NOTICE    TO    CONTRACTORS 


(Shop    Building — San    Belrnardino) 

SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Highway  Commission,  515  Forum 
Building,  Sacramento,  California,  un- 
til two  o'clock  P.  M..  Feb.  S,  192.'!,  at 
which  time  they  will  be  publicly 
opened  and  read,  for  construction,  in 
accordance  with  plans  and  specifica- 
tions therefor,  of  a  Maintenance  Shop 
Building  and  Truck  Shed  in  the  City 
of  San  Bernardino,  County  of  San  Ber- 
nardino,  California. 

The  Maintenance  Shop  Building  will 
be  a  one-story  wood  frame  structure 
60'-0"  X  140'-0"  covered  with  corru- 
gated ir^n,  reinforced  concrete  floor 
,ind  footings  and  with  part  of  the  space 
finished  off  for  office,  stock  room,  etc. 
The  Truck  Shed  will  be  wood  frame 
covered  with  corrugated  iron  and  will 
have  a  reinforced  concrete  wash  rack 
at  one  end  and  the  opposite  end  will 
be  finished  off  as  a  Laboratory.  The 
balance  of  the  shed   will  have  no  floor. 

Cash,  a  bidder's  bond,  made  payable 
t"  the  State  of  California,  or  a  certified 
check  made  payable  to  the  "State  En- 
gineer, Department  of  Public  Works", 
in  the  sum  of  at  least  ten  per  centum 
(10%)  rf  the  amount  of  the  bid,  must 
be  enclosed  with  each   bid. 

Plans  and  specifications  may  be  had 
upon  application  to  the  California 
Highway  Commis.sion,  515  Forum 
Building.    Sacramento. 

A  deposit  of  Twenty-five  ($25.00) 
Dollars  will  be  required  on  plans  and 
Fpecifications.  the  deposit  to  be  re- 
turned Immediately  on  the  return  of 
plans  and  specifications  to  the  said 
Commission   in  good  condition. 

Bids  must  be  on  forms  prepared  by 
the  Commission.  Attention  of  bidders 
is  called  to  "Instructions"  on  proposal 
form    for  full   directions  as   to  bidding. 

The   California    Highway  Commission 
reserves  the  right  to  reject  any  or  all 
bids   or    to   accept   the   bid   deemed    for 
the  best   interests  of  the  State. 
HARVEY  M.  TOY. 
LOUIS  EVERDING, 
N.    T.    EDWARDS, 
California   Higliway  Commission. 
R.    M.    MORTON, 

State     Highway    Engineer. 
W.  P.  MIXON,  Secretary. 

Dated:   Jan.  5,   1925. 
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BRIDGES 


LOS  ANGELES,  Cal.  —  Kinne  & 
Waterhouse,  H.  W.  Hellman  Bldg., 
awarded  by  Bd.  Pub.  Wks.  at  $46,539 
to  const.  State  St.  bridge,  over  tracks 
of  P.  E.  Ry.,  bet.  McAllister  St.  and 
Pomeroy    Ave.    (reinf.    concr.    span.) 

SANTA  MONICA,  Cal. — Howard  B. 
Carter,  city  engr.,  preparing  spec,  for 
bridge  over  P.  E.  Ry.  tracks  on  Santa 
Monica  canyon  line  at  point  of  con- 
vergence of  Second  and  Third  Sts.,  105 
ft.  s.  of  Colorado  Ave.  Bridge  will  be 
of  cone,  constr.,  80  ft.  long  and  41  ft. 
wide,    with    pedestrian    walks. 


MERCED,  Merced  Co.,  Cal.  —  John 
Groom,  Livingston.  Calif.,  at  $2460, 
awarded  cent,  by  supervisors  to  const, 
cone,  bridge  over  Turlock  canal  north- 
west of  Turlock. 


PHOENIX,  Ariz. — State  Engr.  W.  C. 
Lefevre  announces  const,  will  start 
at  once  on  1800-ft.  bridge  at  Gilles- 
pie dam  to  carry  Borderland  highway 
across  dam.  which  is  located  bet.  Gila 
Bend   and   Phoenix;    $350,000. 


SONOR.4,  Tuolumne  Co.,  Cal. — Coun- 
ty Surveyor  Robt.  Thom  preparing 
plans  for  cone,  bridge  over  Turnback 
Creek  on  Sonora-Tuolumne  road  near 
Tuolumne,  to  replace  present  wood 
structure. 


EUREKA,  Humboldt  Co..  Cal. — City 
council  rejects  bids  to  const,  trestle 
bridge  in  Harris  St.  over  Harrison 
Gulch  near  east  city  limits.  Bids  were: 
Henry  Padgett,  $4300;  Smith  Bros., 
$4146.   Harry  H.  Han.iah,  city  eng. 


PORTLAND,  Ore. — Gilpin  Const.  Co., 
Worcester  Bldg.,  Portland  Ore.,  at 
$445,570  awarded  cont.  by  city  to  const. 
Sellwood  bridge,  cement  to  be  pur- 
chased by  contractor.  Project  involves 
in  substructure;  8700  cu.  yds.  sand  and 
gravel  excavation,  piers  18  to  20;  370 
cu.  yds.  boulder  excavation,  pier  17; 
240  cu.  yds.  rock  excavation,  piers  21 
and  22;  ISO  cu.  yds.  earth  excavation, 
piers  16  to  22;  18,000  lin.  ft.  timber  pil- 
ing; 2705  cu.  yds.  1:3:5  cone;  2S20  cu. 
yds.  1:2:4  cone;  68,000  lbs.  reinforcing 
steel.  In  superstructure:  2,450,000  lbs. 
new  structural  steel;  72,000  lbs.  struc- 
tural (old)  to  be  fur.  by  city;  153,000 
lbs.  cast  steel;  1000  cu.  yds.  1:1:2  cone, 
in  deck;  2000  lbs.  cast  iron;  143.000  lbs. 
reinforcing  steel  in  deck;  2420  lin.  ft. 
lonc.  and  pile  hand  rail.  In  approaches: 
1190  cu.  yds.  earth  excavation;  430  cu. 
vds.  1:3:5  cone;  1610  cu.  yds  1:2:4  cone; 
.341,000  lbs.  reinforcing  steel;  1420  lin. 
ft.  cone,  and  pipe  hand  rail.  Install  24 
lamp  posts  including  fixtures  and  wir- 
ing. Other  bids  were:  Parker  &  Ban- 
field,  Portland.  $449,584;  J.  W.  Sadler. 
Sadler.  Portland.  $464,900;  Booth  and 
Pomeroy,  $469,500;  McKay-Schroth  En- 
gineering Co.,  Los  Angeles,  $472,524; 
I'nion     Bridge    Co.,    Portland,     $519. 47n, 


RIVERSIDE  COUNTY,  Calif.— Until 
Feb.  9,  2  p.  m..  bids  will  be  rec.  by 
State  Highway  Commission,  Forum 
Bldg..  Sacramento,  to  const,  rein.  cone, 
girder  bridge  21-ft.  wide  over  San 
Gorgonio  Wash,  approx.  2-mi.  east  of 
Banning;  to  consist  of  five  30-ft.  spans 
on  cone,  bents  and  bridge  approaches 
to  be  graded  and  paved  with  Port.  cem. 
rone.  R.  M.  Morton,  state  highway  eng 
See  cnll  for  hIdN  under  official  propos- 
al Neetion  In  thiM  Issue. 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


LONG  BEACH,  Cal.  —  Pan-Pacific 
Constr.  Co.  629  Citizens  Nat'l.  Bank 
Bldg.,  Los  Angeles,  awarded  cont.  by 
So.  Pac.  Ry.  for  bulkheads  around  the 
company's  49-acre  tract  in  Long  Beach 
harobr;    est.    cost,    $250,000. 


LONG  BEACH,  Cal.— Govt,  has  rec. 
favorable  recommendation  from  war 
dept.  on  $3,500,000  breakwater  exten- 
sion   project   for   Long   Beach    harbor. 


SAN  DIEGO,  Cal.— Until  3  P.  M.,  Feb. 
4,  bids  will  be  rec.  by  city  purch.  dept. 
(W.  H.  Cameron,  supt.)  for  all  labor 
and  material  (except  cement)  for 
constr.  sea  wall  and  dredging  Columbia 
and  Eighth  Sts.  Work  to  consist  of 
Contr  (a)  reinf.  concr.  sea  wall,  and  (b) 
dredging  channels  and  placing  fill  back 
of  sea  wall.  Cert,  chk.,  5%.  Plans  on 
file  at  office  of  City  Clerk.  A.  H.  Wright. 
Frank   G.   White,    consulting    engineer. 

RICHMOND.  Contra  Costa  Co.,  Cal. — 
F.  F.  Porter  Co.,  411  15th  St.,  Oakland. 
Frank  J.  Woodward,  vice  president  of 
company,  will  have  plans  prepared  to 
fill  in  approx.  600  acres  of  marsh 
lands  at  the  mouth  of  San  Pablo  creek. 
Contra  Costa  County.  Approx.  $200,000 
will    be    expended    in    improvements. 


IRRIGATION  PROJECTS 


TRINITY-SHASTA    COUNTIES,    Calif. 
See  "Power   Projects,"   this  issue. 


VENTURA,  Cal. — Election  will  be 
held  Jan.  13,  Ventura  county,  for  for- 
mation of  MoorparR-Conejo  Irrigation 
District. 


HANFORD.  Kings  Co.,  Cal. — Lucerne 
Irrigation  District  was  formed  at  re- 
cent election  by  vote  of  145  for  and  35 
against.  Election  will  be  called  short- 
ly to  vote  bonds  to  finance  ditch  con- 
struction. 


REDONDO.  Cal.  —  Tentative  plans 
prepared  for  ornam.  lights  on  Diamond, 
Berly,  Camino  and  other  Sts.  Victor 
H.  Staheli,  city  engr. 


LOS  ANGELES.  Cal.— Geo.  W.  Kem- 
per, Box  126,  Alhambra,  awarded  cont. 
by  supervisors  at  $39,400  for  ornam. 
lights  in  County  Imp.  Dist.  No.  144  on 
Whittier  Blvd.,  bet.  Indiana  and  Pasa- 
dena  Aves.    (93   pressed  steel   posts). 


STOCKTON  San  Joaquin  Co.,  Cal. — 
War  Department  grants  supervisors 
permit  to  const,  bridge  across  Island 
Cut,    about    12-mi.    from    Stockton. 


Carbide   Flare   Lights 

OxyAcetyleneEquipnient 

Goggles — Respirators 

First  Aid  Supplies 

Carried    In    stock 

E.    D.    BULLARD 

5(Hi   HOWARD   STREET 
San    Francixco.   Cnllt. 

Douglas   6320 


LIGHTING  SYSTEMS 


LOS  ANGELES,  Cal— Council  de- 
clares inten.  to  install  pressed  steel 
ornam.  lights  in  Bronson  Ave.,  bet. 
Franklin  Ave.  and  Hollywood  Blvd. 
and  for  cone,  ornam.  lights  in  Lucerne 
Ave.  bet.  Vineyard  Ave.  and  Adams  St. 
1911  Act. 

SAN  FRANCISCO,  Cal.— Bids  were 
opened  at  the  office  of  the  Park  Com- 
missioners, Park  Lodge,  Golden  Gate 
Park,  San  Francisco,  for  the  General 
Construction  of  Promenade  around  the 
Swimming  Pool  at  the  Herbert  Flel- 
shacker  Playfleld,  Great  Highway  and 
.Sloat    Boulevard. 

Low  bid  was  submitted  by  M.  Ber- 
tolino,  32  Shotwell  St.,  San  Francisco. 
The   bids   are  as   follows: 

M.    Bertolino    (low)    $19,040.00 

L.    J.    Cohn    19,600.00 

J.    W.    McDonald    21,664.32 

P.    L.    Burr    23,985.00 

Vannucci    Bros 24.719.00 

c.    E.    Eaton     26.500.00 

C.    D.    Cowden     27,970.00 

Bids  have  been  taken  under  advise- 
ment by  the  Park  Commissioners. 
Further   report   will    be    given    later. 

RICHMOND,  Contra  Costa  Co.,  Cal. — 
City  council  petitioned  to  install  street 
lighting  system  in  10th  St.  Taken  un- 
der advisement.  E.  A.  Hoffman,  city 
engineer. 

LOS  ANGELES.  Cal. — Geo.  W.  Kem- 
per, P.  O.  Box  126,  Alhambra.  sub.  low 
bid  to  county  at  $39,400  for  ornam. 
lights  (9)  press,  steel  posts)  in  Whit- 
tier Blvd.,  bet.  Indiana  St.  and  Pasa- 
dena Ave.;  County  Imprvt.  No.  144. 
Next  Two  low  were:  Jas.  C.  Perry,  $41,- 
840;   Elec.   Lighting  Supply  Co.,   $41,985. 

BURBANK,  Cal. — See  "Streets  and 
Sewer  W'ork,"  this  issue.  Contract 
awarded   to   Geo.   A.   Simpson. 

LOS  ANGELES.  Cal.— Awards  by  Bd. 
Pub.  Wks.  for  ornam.   lights   follow: 

Anv.heim  St.,  bet.  End  and  McFarland 
Ave.  to  S.  N.  Prescott,  1030  Wilshire 
Blvd..  Santa  Monisa,  at  $16,833. 

16th  St.,  bet.  Hoover  and  Berendo 
Sts.,    to    S.   N.   Prescott,    at    $20,178. 

16th  St.,  bet.  Normandie  and  Western 
.\vts.,  to  Geo.  W.  Kemper,  P.  O.  Box 
126,    .-Vlhambra,    at    $19,320. 

3rd  St.,  bet.  Muirfield  Rd.  and  La 
Brea  Ave,,  to  Geo.  W.  Kemper,  at  $26.- 
900. 

6th  St.,  bet.  Vermont  Ave.  and  139  ft. 
w.  of  Gramercy  PL,  to  Jas.  C.  Perry, 
721   Detwiler  Bldg.,   at   $40,940. 

GLENDALE,  Cal. — Osborn  Elec.  Co.. 
450  California  Terr.,  Pasadena,  sub.  low 
bid  to  city  at  $7992  for  ornam.  lights 
in  Harvard  Dr.,  Hill  Dr.,  Summit  Dr., 
Broderick  .\ve.,  Vallejo  Dr..  and  other 
.Sts.    (cone,    posts). 

SANTA  BARBARA,  Cal.  '—  Ornam. 
lights  for  East  De  La  Guerra  St.,  betw. 
State  and  Anacapa  Sts..  under  consid- 
eration. Herbert  Nunn  is  city  mgr. 

LOS  ANGELES,  Cal.  —  Council  de- 
clares inten.  to  install  ornam.  lights 
under  1911  act  in:  La  Mlrada  Ave.,  bet. 
Vine  St.  &  Cahuenga  Ave.;  cone,  posts. 
60th  St.,  bet.  Normandie  and  Western 
Aves.;  cone,   posts. 

TURLOCK,  Stanislaus  Co..  Cal.— Un- 
til ,Ian  20,  7:30  p.  m.,  bids  will  be  rec. 
by  A.  P.  Ferguson,  city  clerk,  to  In- 
stall street  lighting  system  in  East 
and  West  Main  Sts.,  (Rec.  of  Inten.  No. 
212).  1911  Act  &  Bond  Act  1915.  Cert. 
clieck  10%  payable  to  city  req.  Plans 
on  tile  in  office  of  clerk.  Horace  Hall, 
city   engineer. 
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ALHAMBRA,  Cal. — Petition  in  circu- 
lation £or  ornam.  lights  on  Valley  Blvd. 
bet.  Garfield  Ave.  and  Almansor  St. 
snmilar  to  system  on  Main  St.  M.  H. 
Irvine,    city    engineer. 


SANTA  MONICA,  Cal. — Council  de- 
clares inten.  for  ornam.  lights  in  26th 
St.,  bet.  Wilshire  Blvd.  and  Broadway; 
1911  act.   (Concr.  posts). 


LOS  ANGELES,  Cal. — S.  N.  Prescott, 
1030  Wilshire  Blvd.,  Santa  Monica, 
awarded  cont.  by  Bd.  Pub.  Wks.  at  $39,- 
548  for  onram.  lights  in  Beverly  Blvd., 
bet.  Vermont  and  Western  Aves. 


CORONADO,  Cal. — Council  declares 
inten.  for  ornam.  lights  in  Orange  Ave. 
bet.  9th  .St.  and  Cabrillo  Esplanade; 
40  reinf.  cone,  posts;  1911  act.  W.  Til- 
den  Clark. 


MACHINERY  AND  EUIPMENT 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Stuart  S.  Smith,  625  Market  St.,  San 
Francisco,  at  $7375  awarded  cont.  by 
council  to  fur.  motor  driven  street 
sweeping  machine. 


BERKELEY,  Alameda  Co.,  Cal.  — 
Until  Jan.  20,  9  A.  M.,  bids  will  be  rec. 
by  E.  H.  Hann,  city  clerk,  to  fur.  and 
del.  one  air  compressor,  pavement 
breaking  tools  and  tractor  for  power 
unit.  Specifications  and  additional  in- 
formation  obtainable   from   clerk. 


LOS  ANGELES,  Cal. — Until  9  A.  M., 
Jan.  28,  bids  will  be  rec.  by  city  purch. 
agent,  202  n:  city  hall  annex  for  asph. 
surf,  heaters;  spec.  No.  1065. 


TULARE,  Tulare  Co.,  Cal, — Stuart  S. 
Smith.  625  Market  St.,  San  Francisco  at 
$5600  awarded  cont.  by  city  to  fur.  and 
del.  one  Elgin  motor  pickup  street 
sweeper   with    one    extra   broom. 


RAILROADS 

CALEXICO,  Calif.— Harry  Chandler, 
2330  HiUhurst  St.,  Los  Angeles,  and  a 
group  of  associates  plan  early  con- 
struction of  a  140  mile  r.r.  from  Mexa 
call,  immediately  across  the  Mexican 
border  from  Calexico  to  San  Felipe,  on 
the  Gulf  of  California.  The  project  is 
to  be  undertaken  by  a  ne"w  corporation, 
organized  under  the  laws  of  Mexico 
for  the  completion  of  plans  originally 
laid  do%vn  by  the  Mexican  National 
Railways  and  later  discontinued  owing 
to  lack  of  funds.  W.  I.  Bassett,  for 
merly  construction  engineer  with  the 
Southern  Pacific  Co.,  will  be  in  charge 
of  construction  operations  as  general 
manager. 

FIRE  ALARM  SYSTEMS 


LOS  ANGELES,  Cal. — Until  9  A.  M., 
Jan.  29,  bids  will  be  rec.  by  city  purch. 
agent,  202  n.  city  hall  annex,  for  police 
telephone    signal    boxes;    spec.    1067. 


FIRE  EQUIPMENT 

COALINGA,  FVesno  Co.,  Cal. — Bids 
are  being  taken  by  city  trustees  to  fur. 
750  Gal.  combination  pumping  fire  en- 
gine. Further  information  obtainable 
from   city  clerk. 


SA.N  FRANCISCO — Until  Feb.  2,  3  p. 
m.,  bids  will  be  rec.  by  Leonard  S. 
Leavy.  city  purchasing  agent,  270  City 
Hall,  to  fur.  one  combined  pumping 
engine  and  hose  wagon  for  fire  dept. 
Spec,  and  further  information  obtain- 
able  from   above   office. 


SAN  MATEO,  San  Mateo  Co.,  Cal.— 
Until  Feb.  2,  4  p.  m.,  bids  will  be  rec. 
by  E.  W.  Foster,  city  clerk,  to  fur.  400 
ft.  2%-in.  cotton  double  jacket  rubber 
lined  fire  hose  with  couplings;  samples 
to  be  submitted  with  bid.  Spec,  obtain- 
able  from  city   clerk. 


RESERVOIRS  AND  DAMS 


RIVERSIDE,  Cal. — Pub.  Utilities  bd. 
IJilans  20,000,000-gaI.  reservoir,  cost- 
ing   $250,000,    in    its    1925    programme. 


FERRIS,  Cal. — City  Engr.  J.  P.  Flynn 
preparing  plans  for  500,000-gal.  circu- 
lar  reservoir   to   be   built  for   new   city 

water  system. 


PIPE  LINES,  WELLS,  ETC. 


REDWOOD  CITY,  San  Mateo  Co., 
Cal. — American  Cast  Iron  Pipe  Co., 
Balboa  Bldg.,  San  Francisco,  at  $2,- 
577.70  awarded  cont.  by  city  trustees 
to  fur.  and  del.  1500  ft.  6-in.  c.  i.  water 
pipe,  class  B  standard  weight;  200  lin. 
ft.  4-in.  c.  i.  water  pipe  class  B,  stand- 
ard weight:  4  6-in.  by  6-in.  c.  i.  tees; 
6  4-ln.  c.  1.  tees;  pipe  to  be  bell  and 
spigot  form  in  12-ft.  lengths;  tees  to 
have   bell   all   around. 


ANAHEIM,  Cal. — Bids  rec.  by  city 
for  Class  C  C.  I.  pipe  as  follows:  (1) 
7600  ft.  4-in.;  (2)  15,000  ft.  6-ln.;  (3) 
7100   ft.  10-in.,    (4)    3100  ft.  12-in.,  were: 

American  Cast  Iron  Pipe  Co. —  (1) 
66c;    (2)    95c;    (3)    $1955;    (4)    $2535. 

National  Cast  Iron  Pipe  Co. — (1) 
66.5c;    (2)    95c;    (4)    $1.88;    (4)    $2.43. 

Grinnell  Co. — (1)  62c;  (2)  95c;  (3) 
$1.95;    (4)    $2.60. 

United  States  Cast  Iron  Pipe  &  Fdy. 
Co.— (1)  67.20c;  (2)  95.98c;  (3)  $1.9058 
(4)    $2  4723 

Pacific  Pipe  &  Supply  Co. — (1)  63.45c 
(2)   90.24c:    (3)    $1,7821;   (4)   »2,3093. 

Taken  under  advisement. 


TACOMA,  Wash.— Until  Jan.  23,  11 
A.  M.,  bids  will  be  rec.  by  City  Com- 
missioner of  Light  and  Water,  to  fur. 
13,200  ft.  4,  6.  8,  18  and  24-in.  pipe. 
Cert,  check  5%  payable  to  above  req. 
with   bid. 


SEWAOE  DISPOSAL  PLANTS 


PORTERVILLE,  Tulare  Co.,  Cal. — 
Election  will  be  held  Jan.  27  to  vote 
on  $50,000  bond  issue  for  sewage  dis- 
posal plant.  W.  R.  Means,  city  clerk. 
Fred  W.  Pease,  city  engineer. 


MISCELLANEOUS 
CONSTRUCTION 


COLTON,  Cal.— So.  Calif.  Gas  Co.,  H. 
C.  McAllister,  dist.  mgr.,  announces 
1925  buflget  includes  appropriations  of 
$75,000  for  addition  to  Colton  gas 
works  and  $375,000  for  trunk  line 
mains  and  improvements  in  San  Ber- 
nardino div. 


BERKELEY,  Alameda  Co.,  Cal.  — 
City  contemplates  construction  of  sub- 
way for  suburban  trains  through  the 
main  Shattuck  Ave.  business  district — 
the  city  to  pay  $300,000  of  the  total 
cost,  the  Southern  Pacific  R.R.  Co., 
$485,400  and  the  county  of  Alameda 
$200,000.  Creation  of  an  assessment  dis- 
trict is  proposed  to  finance  the  city's 
share   of  cost. 


SEASIDE,  Monterey  Co.,  Cal. — Lacy 
Manufacturing  Co.,  Washington  Bldg., 
LoB  Angeles,  at  $78,075  awarded  cont. 
to  fur.  and  erect  three  80,000  bbl.  steel 
tanks  for  Associated  Oil  Co.  These 
are  in  addition  to  contract  awarded  to 
Western   Pipe   &   Steel  Company. 


SACRAMENTO,  Cal.— Bids  will  be 
asked  at  once  by  city  commission  to 
const,  new  chamber  wall  at  filtration 
plant  which  will  include  driving  of  175 
fifty-foot  piles;  erection  of  wall  varied 
in  thickness,  25  ft.  high  and  190  ft. 
long. 


CENTERVILLE,  Alameda  Co.,  Cal.— 
Chamber  of  Commerce  appoints  com- 
mittee, headed  by  Frank  Dusterburry, 
to  secure  estimates  of  cost  for  a  muni- 
cipal owned  gas  plant.  Private  com- 
panies refuse  to  extend  mains  into 
district. 


WATER  WORKS 


PORTERVILLE,  Tulare  Co.,  Cal. — 
Layne-Bowler  Corp.,  625  Market  St.,  at 
$10,797.75  submits  lowest  regular  bid 
to  Vandalia  Irrigation  District  to  fur. 
five  deep  well  turbine  pumps,  900  g.p. 
ni.,  head  110  ft.;  fifty  ft.  of  column, 
fully  equipped  and  installed  with  2200 
volt,  3-phase,  60  cycle,  1200  r.p.m. 
motor.  Other  bids:  Pacific  Pump 
Works,  (bid  incomplete),  $9870;  West- 
ern Well  Works,  $11,016.30;  Sterling 
Pump  Co.,  $11,120:  Ulmer  Machinery 
Co.,  $11,125;  IJyron-Jackson  Iron  Works 
$12,440.  Taken  under  advisement. 
Irwin  H.  Althouse,  ch.  eng.  for  dlst. 


PORTERVILLE,  Tulare  Co.,  Cal. — 
Byron-Jackson  Iron  Works,  65  New 
Montgomery  St.,  San  Francisco,  at 
$1689  awarded  cont.  by  Vandalia  Irri- 
gation District  to  fur.  pumps,  as  fol- 
lows- One  800  g.p.m.  140  ft.  head:  one 
2100  g.p.m.  115  ft.  head;  one  800  g.p.m. 
140  ft.  head.  Other  bids:  Worthington 
Co.,  $1727;  DeLaval  Steam  Turbine  Co., 
$1730;  Fairbanks-Morse  Co.,  $1842.15; 
AUis-Chalmers  Mfg.  Co.,  $2005;  Woodin 
&   Little,    $2773. 


VISALIA,  Tulare  Co.,  Cal. — Fire  Un- 
derwriters Board  recommends  to  city 
tliat  a  modern  fire  protection  system 
with  new  mains,  hydrants,  etc.,  be  in- 
stalled in  order  to  give  the  city  an 
adequate  water  supply.  Efficiency  of 
present  sys.  is  20%  as  compared  with 
underwriters'    requirements. 


EL  CENTRO,  Cal. — Until  7:30  P.  M., 
Jan.  28,  bids  will  be  rec.  by  city  for 
following  constr.,  equip.,  etc.,  for  new 
waterworks  sys.: 

Reinf.  concr.  filterad-water  reservoir 
compl.  Schedule  C,  item  9-A,  with  al- 
ternatives  9-B  and   9-C. 

Pumping  plant  bldg.  compl.  Sched- 
ule C,   item   10-A. 

Pumping  plant  equip,  in  accordance 
with  paragraph  23-A  of  waterworks 
spec. 

Elec.  equip,  for  pumping  plant  in  ac- 
cordance with  paragraph  24-A. 

Cert.  chk.  10%  ea.  case.  Also  $10 
deposit  for  ea.  set  plans.  James  A. 
Schofleld,  city  clerk. 


CORONA,  Cal.  —  City  trustees  plan 
bond  issue  for  water  system  improve- 
ments. 


NEWPORT  BEACH,  Cal. — City  Eng. 
Paul  E.  Kressly,  732  H.  W.  Hellman 
Bldg.,  Los  Angeles,  instructed  to  pre- 
pare spec,  for  proposed  water  imprvts. 
to  provide  a  modern  water  sys.  for 
Newport  proper.  Tentative  plans  call 
for  a  1, 500,000-gal.  reservoir,  100  h.  p. 
Diesel  engine,  pump,  auxiliary  gas  en- 
gine and  pump,  C.  I.  pipe,  etc. 

BELLINGHAM,  Wash. — City  council 
plans  bond  issue  for  $265,000  to  finance 
new   high   line   water   system. 

MONTEREY  PARK,  Cal.— Until  8  P. 
M.,  Jan.  19,  bids  will  be  rec.  by  city 
for  2600  ft.  4-in.  C.  I.  water  pipe.  Spec, 
on  file  at  office  of  Olmsted  &  Glllelen, 
1112  Holllngsworth  Bldg.,  Los  An- 
geles (O.  A.  Stone,  city  engr.)  Cert, 
check,  10%.  Arthur  W.  Langley,  city 
clerk. 


UKIAH.  Mendocino  Co.,  Cal. — Town 
Eng.  preparing  spec,  for  12-ln.  pipe 
line  from  pumping  plant  to  Orr  bridge 
in    State    St.;    est.    cost,    $10,000. 

LOS  ANGELES,  Cal.— Until  9  A.  M.. 
Jan.  21,  bids  will  be  rec.  by  Bd.  Educ. 
for  new  3-in.  meter  and  water  pipe 
line  at  Lincoln  high  school.  3625  N. 
Broadway.  Plans  on  file  at  730  Se- 
curity Bldg.  Cert,  or  cash.  chk.  or 
bond,   5%.     Wm.  A.   Sheldon,   secretary. 

NEWPORT  BEACH,  Cal.  —  Claude 
Fisher,  1682  Fourth  St.,  Santa  Monica, 
sub.  low  bid  to  city  af  $404,886  to  const, 
water  distrib.  and  supply  system  for 
Corona  Del  Mar,  Newport  Beach.  Paul 
E,  Kressley,  732  H.  W.  Hellman  Bldg., 
Los  Angeles,  city  engineer.  Engr.  to 
report  Jan.  7.  Other  bids:  Hall- John- 
son Co..  $406,142;  H.  H.  Peterson.  $415,- 
987.46;  Geo.  M.  Mitchell,  $417,656.15; 
Thos.  Haverty  Co.,  $421,806.12;  Union 
Pav.  Co.,   San  Francisco,  1439,256.60. 
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SANTA  BAUBAUA,  C'al. — City  coun- 
cil plans  to  raise  ifao.UOO  lor  needed 
water  mains.  Victor  E.  Trace,  Supt. 
water  dept.  Geo.  D.  Morrison,  city 
engineer. 


YREKA,  Siskiyou  Co.,  Cal.— City 
votes  bonds  (2nd  election)  of  $56,U00 
tor    water    system    improvements. 


MANHATTAN       BEACH,  Cal. — City 

lias   called   election   Jan.   24  to   vote  on 

$15,000     water     bond     issue.  Llewellyn 
i  rice,    city    engineer. 


rORTERVILLE,  Tulare  Co.,  Cal.  — 
Until  Jan.  31,  1:30  p.  m.,  bids  will  be 
rec.  by  H.  C.  Pegram,  secy.  Vandalia 
Irrigation  District,  to  fur.  and  del. 
f.  o.  b.  Magnolia.  Calif.,  25  pressure 
water  meters  size  2-in.,  10  water  me- 
ters low  pressure  or  gravity  type  ca- 
pacity 450  gals,  per  min..  ten  1-in.  me- 
ters and  20  i4-in.  x  % -in  meters  (quan- 
tities named  are  approximate  only). 
Further  information  obtainable  from 
secretary. 


EUREKA,  HuMjboldt  Co.,  Cal. — Until 
Jan.  20.  8  p.  m.,  bids  will  be  rec.  by 
John  Griffith,  city  supt.  of  public 
works,  to  fur.  and  del.  f.  o.  b.  dock. 
Eureka,  10,000  ft.  2-in.  stand,  black 
pipe,  random  lengths  or  10,000  ft.  2-in. 
stand,  galv.  pipe,  random  lengths:  also 
2500  ft.  3-in.  stand,  pipe  or  2500  ft. 
3-in.  stand,  galv.  pipe  for  Eureka  Wa- 
ter Dept.  Delivery  to  be  made  90  days 
after  award  of  contract.  Additional  in- 
formation   obtainable    from    above    of- 


PORTERVILLE.  Aulare  Co.,  Cal.  — 
Until  Jan.  31,  1:30  p.  ni.,  bids  will  be 
I  ec.  by  H.  C.  Pegram,  secy.  Vandalia 
Irrigation  District,  to  install  meters, 
services,  air  valves,  etc.,  the  meters  to 
be  furnished  by  district.  Cert,  check 
5c7,  payable  to  dist.  req.  Spec,  obtain- 
able from  Irvin  H.  Althouse,  ch.  eng., 
for  district. 


SANTA  BjWIBARA,  Cal,— Sam  Hunt- 
er, 122  W.  Valerio  St.,  Santa  Barbara, 
awarded  cont.  by  city  at  $2990  for  8- 
in.  C.  I.  water  mains  in  Mesa  School 
Lane. 


f LAY  GROUNDS   AND   PARKS 


WHITTIER,  Cal.— Prop,  owners  have 
petitioned  for  beautif ication  of  the  old 
Ea.st  Bailey  St.  reservoir  site  for  park. 


FRESNO,  Fresno  Co.,  Cal. — Bids  will 
be  asked  at  once  by  city  commissioners 
to  fur.  and  install  water  pump  and 
motor  in  Rneding  Park;  est.  cost  J1250. 
T.    E.    Risley,    commissioner    of   finance. 


SANTA  laOSA,  Sonoma  Co.,  Cal. — 
Until  Jan.  26,  .8  P.  M.,  bids  will  be 
rec.  by  Sara  N.  Hatch,  clerk,  Board 
of    Education,    to: 

(1-a)  Prepare  plans  and  specifica- 
tions for  landscaping  grounds  of  new 
Santa    Rosa    High   School; 

Supply  shrubs,  trees,  plants  of  all 
kinds   and   seeds   and 

(1-b)  Planting  same — the  total  com- 
bined cost  of  proposed  1-a  and  1-b 
not  the  e.xceed  $1,500. 

(2-a)       Prepare    plans    for   above. 

(2-b)  Provide  labor  and  materials 
and  perform  labor  as  above — total 
cost  of  2-a  and  2-b  not  to  exceed  $2000. 

Bids  must  specify  kind,  size,  cata- 
logue number  and  cost  of  each  item 
of  trees,  shrubs,  and  plants,  and  the 
cost  of  planting:  also  the  kind  and 
catalogue  number  of  seeds  and  the  cost 
of  planting.  Cert,  check  5%  payable 
til    clerk    req.    with    bid. 


LOS  ANGELES.  Cal— Until  2  p.  m., 
Feb.  2,  bids  will  be  rec.  by  county  for 
new  county  fire  protection  sys.  and 
serv.  main  from  water  softeners  at 
Olive  View  sanitarium,  nr.  Sylmar. 
Plans  on  file  at  office  mech.  dept.,  10th 
fl.,   Hall   of   Records. 


PETALUMA.  Sonoma  Co.,  Cal. — West 
Coast  Nursery  Co.,  526  Powell  St.,  San 
Francisco,  at  approx.  $4500  awarded 
cont.  by  M.  Vonsen  to  lay  out  and  fur. 
nish  materials  for  a  picnic  grounds  at 
Petaluma,  involving  English  garden, 
pool,  sprinkler  system,  lawns,  park 
benches,  etc.  Walter  A.  Hoff,  land- 
scape   engineer. 


SAN  MATEO,  San  Mateo  Co.,  Cal.— 
City  Eng.  Marshall  White  preparing 
plans  for  imp.  Hayward  Ave.,  bet.  El 
Camino  Real  anjfl  Palm  Ave.,  involv. 
rearrangement  of  ovals  and  planting 
of    shrubbery    in    same. 


III.ENDALE,  Cal. — Bids  will  be  rec. 
I.y  council  about  Feb.  19  to  const,  in- 
tercepting mains  for  new  sewer  sys. 
It  ha.s  not  been  determined  yet  whether 
the  work  will  be  let  In  three  or  more 
sections.  Following  is  a  partial  list 
oi  est.  quantities:  15,864  ft.  S-in.,  18,- 
417  ft.  10-in.,  17,674  ft.  12-in.,  18,250  ft. 
15-in.  and  5567  ft.  I8-ln.  single  sewer 
pipe;  3721  ft.  18-in.,  7874  ft.  21-in.  ,1734 
ft.  24-in.  d.  s.  sewer  pipe.  Burns-Mc- 
Uonnell-Smith,  415  Marsh-Strong  Bldg., 
Los   Angeles,    consulting   engrs. 


HILLSBOROUGH,  San  Mateo  Co.,  Cal. 
— W^est  Coast  Nursery  Co.,  526  Powell 
St.,  San  Francisco,  at  approx.  $3500 
awarded  cont.  by  I.  I.  Brown  for  per- 
gola, lily  pond,  fountain,  sprinkler 
system,  lawns,  etc.,  in  connection  with 
garden  improvements.  Walter  A.  Hoff, 
landscape   engineer. 


SEWERS  &  STREET  WORK 


S.\N  MATEO,  San  Mateo  Co.,  Cal. — 
City  Eng.  Marshall  White  preparing 
plans  for  imp.  Hayward  Ave.,  bet.  El 
Camino  Real  and  Palm  Ave.,  involv. 
rearrangement  of  ovals  and  planting 
of  shrubbery  in  same. 

OROVILLE,  Butte  Co.,  Cal— Bids  will 
be  asked  shortly  by  supervisors  to 
pave  7-mi.  of  Oroville-Quincy  road 
bet.  OroviUe  and  Miner's  Ranch;  road 
has  already  been  graded.  Harry  H. 
Hume,    county    surveyor. 


LONG  BEACH,  Cal.  —  This  city's 
share  of  the  county  sanitary  plan, 
bonds  for  which  are  to  be  voted  In 
February  and  March  (Long  Beach 
date    March    3),    is    $3,540,000. 


LOS  ANGELES,  Cal.  —  Petitions  to 
k'iden  and  asph.  resurf.  of  Chatsworth 
)r.  and  Canoga  Ave.  in  circulation;  est. 
ost,    $450,000. 


S.\.V  FRANCISCO— Until  Feb.  4,  3  p. 
m..  Iiids  will  be  rec.  by  Bd.  Pub.  Wks. 
lo  const,  outall  sewer  in  Great  High- 
way and  Vicente  St.,  est.  cost  $35,000, 
to  be  financed  through  Budget  Item 
.No.  42.  Project  involves  const,  of  one 
rein.  cone,  receiving  tank  and  pump; 
;t30  lin.  ft.  24-in.  vit.  ironstone  pipe 
encased  in  rein,  cone;  1396  lin.  ft.  21- 
in.  ironstone  pipe  with  cone,  founda- 
li'ii;  48  21-in.  wye  branches;  11  br. 
iir  cone,  manholes;  1  rein.  cone,  spill- 
way for  24-in.  vit.  Ironstone  pipe  sew- 
er;" 600  lin.  ft.  6-in.  vit.  Ironstone  pipe 
underdrain  embedded  In  concrete  or 
broken  rock.  Plans  obtainable  from  Bu- 
reau of  Engineering,  3rd  floor.  City 
Hall. 


GLENDALE,  Cal. — Until  10  A.  M., 
Jan.  22,  bids  will  be  rec.  to  imp.  Bruce 
Ave.,  Glenwood  Rd.  and  8th  St.,  involv. 
27,010  sq.  ft.  grade,  27,010  sq.  ft.  3-in. 
oil  mac.  pave.,  951  ft.  8-in.  vit.  sewer, 
2  m.  h.,  34  hse.  sewers;  1911  act.  A.  J. 
Van  Wie,  city  clerk.  John  F.  Johann- 
sen,    city    engineer. 

VENICE,  Cal. — Council  declares  in- 
tention to  imp.  Leona  Ave.,  bet.  Grand 
Canal  and  Washington  Blvd.;  7-in.  cone 
ijacc  and  some  5-in.  cone,  with  2-in. 
asph.  cone.  surf,  pave.,  walks,  curbs, 
eorru.  iron  and  cem.  culv.,  cem.  c.  b., 
etc.;   1911  act.  T.  H.   Hanna,  city  clerk. 


TURLOCK,  Stanislaus  Co.,  Cal.  — 
Until  Jan.  20,  7:30  P.  M.  bids  will  be 
rec.  by  A.  P.  Ferguson,  city  clerk,  to 
imp.  (Res.  No.  120)  Locust  St.,  Colum- 
bia and  West  Main  Sts.,  and  portion 
West  Main  St.,  involv.  grade  and  pave 
with  3-in.  asph.  cone,  base  with  H4-in. 
Warrenite-Bit.  surface;  cem.  cone. 
curbs  and  gutters,.  1911  Act  and  Bond 
Act  1915.  Cert,  check  10i%.  payable  to 
city  req.  Plans  on  file  in  office  of 
clerk.      Horace    Hall,    city    eng. 


INDEPENDENCE,  Inyo  Co..  Cal. — 
County  Surveyor  instructed  to  prepare 
estimates  of  cost  for  proposed  Saline 
\alley    Road. 
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SANTA  UARliAJlA,  Cal. — Council  dt- 
ulaies  inten.  to  imp.  Carrillo  St.,  bet. 
i)e  La  Vina  and  Bath  Sts.,  etc.,  involv. 
5-in.  concr.  base  with  I'/^-ln.  asph. 
cone,  wearing  surface,  comb,  curb  and 
gut.,  gut.,  driveways,  walk,  6-in.  vil. 
sewer,  stub  sewers,  4-in.  and  6-in.  vit. 
hse.  sewers,  c.  b.,  etc.;  1911  act.  Geo. 
D.    Morrison,    city    engineer. 


CORNING,  Tehama  Co.,  Cal.  —  City 
Eng.  W.  F.  Lunning  preparing  esti- 
mates of  cost  to  pave  Solano  St.,  from 
S.  P.  r.r.  west  to  Houghton  Ave.,  approx 
^-mi.;  City  to  finance  street  intersec- 
tion improvements  and  property  own- 
ers the  balance.  The  state  highway 
commission  will  pave  remaining  un- 
paved  sections  between  terminations 
of    present    pavements. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — 
Until  Jan.  20,  8  P.  M.,  bids  will  be  rec. 
by  C.  R.  Reid.  city  clerk,  to  imp.; 

(712)  to  imp.  Lincoln  St.,  bet.  Wash- 
ington and  Healdsburg  Ave.,  involving 
grading  and  reconst.  existing  water- 
bound  macadam  and  surface  with  3-in. 
Willite  Process  asph.  cone,  pavement 
laid  in  one  course;  const,  comb.  hyd. 
cem.  cone,  curbs  and  gutters.  1911  Act 
and    Bond   Act    191a. 

(708)  to  imp.  7th  St.,  bet.  Washing- 
ton and  B  Sts.,  involv.  grading  and  re- 
const.  e.visting  waterbound  macadam 
and  surface  with  3-in.  Willite  Process 
asph.  cone.  pa%'ement  laid  in  one 
course;  const,  comb.  hyd.  cem.  cone, 
curbs  and  gutters.     1911  Act  and  Bond 

(716)  to  imp.  B  St.,  bet.  10th  and 
Lincoln  Sts.,  involv.  grading  arid  re- 
const,  existing  waterbound  macadam 
and  surface  with  3-in.  Willite  Process 
asph.  cone,  laid  in  one  course;  const, 
comb.  hyd.  cem.  cone,  curbs  and  gut- 
ters.     1911    Act   and    Bond    Act    1915. 

Cert,  check  10'%  payable  to  city  req. 
Plans  on  file  in  office  of  clerk. 


SAN  JOSE.  Santa  Clara  Co..  Cal.— A. 
J.  Raisch,  46  Kearny  St.,  San  Fran- 
cissco,  awarded  conts.  by  council  to 
imp.: 

9th  St.,  bet.  Julian  and  Washington 
Sts.,  invoiv.  grading;  pave  with  1%-in. 
Durite  asph.  cone,  surface  on  3-in.  Du- 
rite  asph.  cone,  base;  hyd.  cem.  cone, 
curbs  and   gutters. 

Old  Market  St.,  bet.  Julian  and  Bas- 
sett  Sts.,  involv.  const,  hyd.  cem.  cone, 
walks,   curbs  and  gutters. 


ALHAMBRA,  Cal. — Council  declares 
inten.  for  steet  imprvts.  in  Tr.  5465, 
involv.  about  3  mi.  curb,  gut.,  sidewalk, 
mac.  pavement,  vit.  sewer,  ornam. 
lights;  1911  act.  M.  H.  Irvine,  city  en- 
gineer. 


SAN  MATEO  CO.,  Cal.— State  High- 
way Eng.  R.  M.  Morton  preparing  spec, 
to  widen  state  highway  bet.  San  Bruno 
and  Daly  City;  to  be  financed  by  gaso- 
line  tax. 


SAN  RAFAEL,  Marin  Co.,  Cal.— City 
council  grants  petition  of  property 
owners  to  pave  with  5-in.  rock  base 
and  2-in.  Durite  asph.  pavement  in 
Center  St.;  work  to  be  done  under  1911 
Act. 


DOS  PALOS,  Merced  Co.,  Cal.— Elec- 
tion will  be  called  shortly  to  vote 
bonds  of  $30,000  to  finance  construction 
of  municipal  sewer  system;  present 
system   is   owned  by  Miller  and  Lux. 


MILL  VALLEY,  Marin  Co.,  C.il.— 
Until  Jan.  21,  8  P.  M.,  will  be  rec.  by 
Will  Falley,  town  clerk,  to  Imp.  por- 
tion of  Cottage  Ave.,  involv.  1222  cu. 
yds.  grading;  34,048  sq.  ft.  5-in.  cone, 
pave.;  2  catchbasins.  Plans  on  file  in 
office  of  clerk  and  obtainable  from 
Town  Eng.,  J.  C.  Oglesby,  Cheda  Blk., 
San    Rafael. 


COLUSA,  Colusa  Co.,  Cal. — City  trus- 
tees p. an  to  imp.  following  sts.  under 
Vrooman  Act:  Webster  St.,  bet.  6th 
ami  Sth;  6th  St.,  bet.  Webster  and 
Fremont:  7tli  St.,  bet.  Webster  and 
rarkhill:  8th  St.,  bet.  Clay  and  Web- 
ster; Xatayette  St.,  bet.  5th  and  6th  Sts. 


SAN  LUIS  OBISPO,  Cal.— City  has 
started  proceedings  to  pave  Mill  St., 
1  et.  Osos  and  Ida  Sts.,  and  Higuera 
bet.  Nipomo  and  French  Sts.  City  eng. 
instructed  to  prepare  spec,  to  imp. 
Mill  St.;  6-in.  cone,  pave.,  curbs  and 
walks.  Higuera  St.  to  be  5-in.  cone, 
pace  with  2^ -in.  asph.  cone,  surf.,  with 
6-ft.  gut.,  curb  and  walk.  Property 
owners  on  Ida  St.  bet.  Palm  and  Mill 
Sts.,  have  petitioned  for  grade  and 
gravel. 


SAN  FRANCISCO— Until  Jan.  21  3  p. 
m.,  bids  will  be  rec.  by  Bd.  Pub.  Wks. 
to  imp.  Harold  Ave.  to  its  south  ter- 
mination, involv.  8-in.  vit.  sewer  with 
wye    branches:    br.   manholes. 

Separate  bids,  same  date,  to  imp. 
Burnside  Ave.,  bet.  Chenery  and  Bos- 
worth  Sts.,  involv.  const,  of  8-in.  iron- 
stone sewer:  8  wye  branches;  1  man- 
hole. 


Cert,  check  10%  payable  to  Clerk  Bd. 
of  Sups.  req.  Spec,  obtainable  from  Bu- 
reau of  Engineering,  3rd  floor.  City 
Hall. 


SAN  JOSE,  Santa  Clara  Co..  Cal.  — 
San  Jose  Paving  Co.,  San  Carl"S  and 
Dupont  Sts.,  San  Jose,  awarded  cont. 
by  council  to  imp.  King  St.,  bet.  1st 
and  Orchard  Sts.,  involv.  grade:  pave 
with  114-in.  Warrenite-Bit.  surface  on 
3-in.  bit.  cone,  base:  hyd.  cem.  cone, 
curb,  gutter  and  walks;  2  hyd.  cem. 
cone,  storm  water  inlets  S-in.  vit.  pipe 
drains. 


LONG  BEACH.  Cal. — Until  9:30  a.  m., 
Jan.  20,  bids  will  be  rec.  to  imp.  Bur- 
nett St.,  bet.  Cedar  and  Pacific  Aves; 
and  portions  of  Hill,  23rd  Sts.  and  Ce- 
dar, Pacific  and  other  aves.:  cem.  curb 
and  walk:  1911  act.  R.  D.  Van  Alstine, 
city   engineer. 


S.4NTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
Granite  Construction  Co..  Watsonville, 
at  $3607.65  awarded  cont.  by  council 
to  imp.  (No.  331)  Leibrandt  Ave.,  from 
Beach  to  Kaye  Sts.,  involv.  grading; 
cem.  cone  curbs;  vit.  clay  pipe  sewer 
laterals;  pave  with  5-in.  Port.  cem. 
cone.  Other  bids:  Thompson  Bros., 
Fresno.  $3666.75;  R.  B.  Greenfield,  $4,- 
126.18. 


BRE.A,  Cal. — $60,000  sewer  bond  Is- 
sue carried  at  recent  election.  F.  S. 
Currie.   consulting  engr. 


FRESNO,  Fresno  Co.,  Cal. — Thomp- 
son Bros.,  G  and  Divisadero  Sts., 
Fresno,  awarded  cont.  by  council  to 
sewer  in  portions  of  North  H  St.  (Res. 
of  Inten.  25-D)  10-in.  vit.  sewer,  $.86 
lin.  ft.;  8-in.,  $.77  lin.  ft.;  6-in.  $.60  lin. 
ft.;   manholes,    $55    ea. 


HAMPTON 

ELECTRIC  AND  MFG.  CU. 
ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
525  HOWAED  STREET,  SAN  FRANCISCO 

MOTORS 

Nen  and   Used,  Bought,  Sold,  Exchanged,  Rented  and  Repaired 
Industrial  Light  and  Potrer  Installation 

Telephone  SUTTER  3366 


S.A.NT.V  ROSA,  Sonoma  Co.,  Cal.  — 
Clark  and  Henery  Construction  Co., 
Chancery  Bldg.,  San  Francisco,  award- 
ed conts.  by  council  to  imp: 

2nd  St.,  bet.  Railroad  Ave.  and  Davis 
St.,  involv.  grading;  reconst.  existing 
waterbound  macadam  surface  to  form 
l-in.  waterbound  macadam  base;  sur- 
face with  3-in.  Willite  process  asph. 
cone,  in  1-course;  const,  hyd.  cem.  cone 
curbs  and  gutters. 

E  St.,  bet.  4th  and  5th  Sts.,  involv. 
grading;  reconst.  waterbound  macadam 
surface  to  form  4-in.  waterbound  base; 
surface  with  3-in.  Willite  process  asph. 
c-nc.  pavement  laid  in  one  course; 
const,  hyd.  cem.  cone,  curbs  and  gut- 
ters. 

Charles  St.,  bet.  Santa  Rosa  Ave. 
and  Brown  St.,  involv.  grading;  reconst 
existing  waterbound  macadam  surface 
to  form  4-in.  waterbound  macadam 
foundaticin  and  surface  with  3-in.  Wil- 
lite Process  asph.  cone,  pavement. 

SAN  FRANCISCO  —  Bd.  Pub.  Wks 
completes  spec,  to  imp.  32nd  Ave.,  bet 
Balboa  and  Cabrillo  Sts.,  involv  150 
lin.  ft  cone,  curb;  1050  sq.  ft.  cone, 
pave;  1950  sq  ft.  asph.  cone,  pavement, 
est.  cost  $1800. 

Spec,  cornpleted  to  imp.  32nd  Ave., 
bet.  Cabrillo  and  Fulton  Sts.,  involv 
-5  lin.  ft.  cone,  curb;  500  sq.  ft.  asph 
cone,    pavement;   est.   cost   $300 

Spec,  completed  to  imp.  Anza  St 
bet.  42nd  and  43rd  Aves.,  Involv  100 
I'n.  ft.  cone,  curb;  2500  sq.  ft.  asph 
cone,    pavement;   est.   cost   $900. 

SAN  FRANCISCO— Until  Jan  21  3 
p.  m.,  bids  will  be  rec.  by  Bd.  Pub 
v\  ks.   to   imp: 

Niagara  Ave.,  bet.  San  Miguel  and 
lara  bts.,  involv.  grading;  cone,  curbs; 
uspn.  cone,  pavement. 

22nd  Ave.,  bet.  Santiago  and  Taraval 
!3ts.,    involv.    cone,    curbs;    asph.    pave- 

La  Salle  Ave.,  bet.  Phelps  and  Quint 
.ts.,  involv.  cone,  curbs;  asph.  pave- 
ment. KO.»C 

C'ert.  check  10%  payable  to  Clerk  Bd. 
ot  Sups.  req.  Spec,  obtainable  from  Bu- 
reau   of    Engineering,     3rd    floor,    City 


SANTA  BARBARA,  Cal.— City  Engr 
Geo.  D.  Morrison  announces  plans  for 
four  sewer  systems,  totaling  $350,000 
tor  initial  outlay,  are  under  way.  They 
will  probably  be  started  within  the 
next   year. 


OAKLAND,  Cal.— City  council,  E  K 
p  ,'lfi^'c^J''^'■^•  declares  inten.  to  imp! 
i'-14ih  St.,  bet.  50th  Ave.  and  s.e.  city 
limits  and  94th  Ave.,  bet.  E-14th  and 
A  it.,  and  portion  of  Durant  Ave.,  ad- 
jacent to  E-14th  St.,  involv.  1,049  1»4 
sq.   ft.   grading;   31,667   Im.   ft.   concrete 

^^inii    '"  ,-^'"-    "•    '■^^^'    B"-^""*    C"rL1 
^4,104   sq.    It.   cone,   gutter;    1,014,959   sq. 

;•  „•'."■  '^'^"'^-  P^^«  with  2-in.  Warren- 
ite-Bit.  surface;  646  ft.  2x2%  ft  22^? 
ft  2x3-ft.,  353  ft.  2x6-ft.  2117  ft"  l^x 
2^-ft.,  2767  ft.  2iix3-ft.,  1046  ft  2^X4 
ft  1164  ft.  3x3-ft!!l919  ft  3Vx"8  4-f1 
and  044  ft.  41^x11%  ft.  cone,  culverts" 
1  cone,  taper  section  culvert,  lO-ft.  in 
length;  233  ft.  Sx24-in.  corru.  iron  and 
cone,    culvert;     318     ft.     8x29-in.    corru 

!n°".J?'yfV.  '^**  "■  1°-'"-  296  ft.  12- 
n.,  496  ft.  14-in.,  642  ft.  15-in.,  700  ft 
is-in.,  341  ft  21-in.  pipe  conduit;  1825 
tc.  »-in.,  ib  ft.  12-in.,  pipe  sewer;  14 
manholes;  27  handholes;  4  8-in.  and  3 
12-in.  lampholes;  3  drop  connections- 
1  21-in.  opening,  25  34-in.  opening  cone 
inlets;  4S  21-in.  opening  and  15  34-in 
opening  storm  water  inlets;  1  34-in 
opening  cast  iron  inlet;  3  inlets  (end 
ot  corru.  iron  and  cone,  conduit;  re- 
move 193  ft.  existing  sewer;  remove 
'"''."*!°'e^-  County  of  Alameda  will 
F?,?i,  ni^i"*'"""  °f  '=°«t:  <^"y  of  Oakland 
$100,000  and  the  balance  by  property 
owners  in  the  territory  affected.  Bids 
will  be  asked  about  Jan.  26.  W  W. 
Harmon,  city  engineer. 


GLENDALE,  Cal.  —  Until  10  a.  m.. 
Jan.  6  bids  will  be  rec.  by  city  to  imp. 
Raleigh  St.,  involv.  14,720  sq.  ft.  grade, 
9624  sq.  ft.  3-in.  oil  mac.  pave.,  2580 
sq.  ft.  walk,  518  ft.  curb,  281  f  t.8-in. 
vit.  pipe  sewer,  1  jet.  cham.,  5  hse. 
sewers,  300  ft.  4-in.  class  B  c.i.  water 
pipe,  8  ft.  6-in.  class  B  c.i.  water  pipe; 
1  6-ln.  S.  F.  hydrant,  1  4x4x6-in.  tee; 
1    4-in.    plug. 
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LOS  ANGELES,  Cal.— Until  10  a.  m 
Jan.  19,  new  bids  will  be  rec.  by  bd. 
pub.  vvks,  to  imp.  Gower  St.,  bet.  Scenic 
Dr.  and  Carmen  PI;  3260  cu.  yds  cut, 
23,710  sq.  ft.  5-in.  cone,  pave.,  1595  tt. 
curb,  7108  sq.  ft.  walk,  sewer,  54  ft. 
hse.  sewers,  1020  sq.  ft.  remod.,  oil 
surf.;  1911  act.  Contr.  for  this  work 
awarded  to  Grunwald  &  Tudor  •  .  ?11,- 
479.66,  but  upon  request  of  the  jontrs., 
the  bd.  rescinded  the  contr.  and  or- 
dered the  work  re-advertised.  The  fig- 
ures  were   believed   too   low. 

LOS  ANGELES,  Cal.— Until  10  a.  m.. 
Feb.  2,  bids  will  be  rec.  by  bd.  pub  wks 
for  constr.  Sec.  1  of  the  Arroyo  de  la 
Sacatela  storm  drain  sys.,  covering  an 
area  of  approx.  16  sq.  mi.  west  of  Ver. 
mont  Ave.  The  main  portion  of  this 
drain  will  consist  of  a  square  box  sec- 
tion varying  from  9  to  11  ft.  wide  and 
8.5  ft.  to  10  ft.  high,  of  reinf.  cone, 
constr.,  with  partly  fixed  top,  and 
cantilever  base.  In  addition  to  this 
part  there  will  be  an  extensive  cem. 
pipe  lateral  drain  of  12-in.  to  33-in. 
or  greater  diam.,  with  catch  basins, 
manholes,  connecting  drains.  St.  pave., 
etc  Section  No.  1  for  which  13  sheets 
have  been  prepared,  covering  Plans 
Nos  29341,  29342.  29343.  29344,  29345 
and  29361,  comprises  box  section,  as 
described  above,  totaling  15,241  lin.  tt. 
not  counting  laterals. 

SAN  MATEO,  San  Mateo  Co.,  Cal.— 
H  E  Casey  Co.,  San  Mateo,  awarded 
cont  'to  const,  roads  in  Jackling  prop- 
erty'recently  purchased  by  Lang  Real- 
ty Co  W  C.  Hammatt.  consulting  en- 
gineer.  Hearst   Bldg.,    San   Francisco. 

ELSINORE,  Cal.— Hall-Johnson  Co., 
3025  Fowler  St.,  Los  Angeles,  awarded 
cont.  by  city  at  $103,215  to  'mP-  sU. 
in  principal  residence  dist.,  incl.  a  por- 
tion of  Spring  St.,  involv  4-in.  and  5- 
in.  Willite  pave.,  gut.,  walk. 

SANTA  MONICA,  Cal.— Council  de- 
clares inten.  to  imp.   under  1911  act: 

25th  St.  bet.  Montana  and  Washing- 
ton Aves.:  1%-in.  Warrenite  on  2Vz- 
in    asph.   concr.   pave,,   curbs,   walks. 

22nd  St.,  bet.  Ashland  and  Pier  Aves. 
and  s.  e.  line  of  Dewey  Ave.:  4-in. 
concr.   pave.,   24-in.  vit.   storm   sewer. 

SANTA  BARBARA,  Cal.  —  United 
Cone  pipe  Co..  Monalvo,  will  be  award- 
ed cont.  by  city  to  const.  (1)  Garden 
St  and  Quienientos  St.  trunk  sewer, 
using  pre-cast  pipe,  at  $49,460,  354  yds. 
cradle  cone,  $7080,  and  (2)  East  Boule- 
vard interceptor  at  $17,650,  in  connec- 
tion with  new  sewer  sys.  Carreno- 
Bonilla  Co.,  Santa  Barbara,  will  be 
awarded  contr.  at  $4890  for  (3)  Palm 
Ave  Garden  St.  and  Montecito  St. 
sewers.  Total  two  bids,  $78,372,  the  low 
combination. 

LOS  ANGELES,  Cal. — Callahan  Con- 
struction Co.,  Laughlin  Bldg.,  sub.  low 
bid  to  South  Bay  Cities  Sanitation  Dist. 
(L  A.  County)  at  $309,150  (using  cone 
pine)  for  const,  main  trunk  sewer 
line  bet.  a  point  10  ft.  s.  of  boundary 
line  bet  Hermosa  and  Redondo  and  a 
poiiit  50  ft.  n.e.  of  P.  E.  right-of-way, 
Hyperion,  said  line  lying  within  V4  mi. 
of  ocean,  with  two  pumping  sta.  (4 
pumps).  This  line  will  be  28,644  Im.  ft. 
in  length  and  consist  of  4585  ft.  24-in. 
8323  ft  27-in.  and  15,736  ft.  30-in.  pipe 
with  82  brk.  m.  h.  (cone,  bases).  The 
bid  of  this  firm  was  segregated,  the 
bid  on  pipe  being  $218,400,  which,  add- 
ed to  the  bid  on  pumping  plants,  made 
$309,150.  Bids  referred  to  Albert  K. 
Warren,  county  drainage  and  sanita- 
tion engr.,  for  leport  at  11  a.  m.  Jan. 
9  Othe  bids  were:  John  C.  Duncan. 
$344,970  cone,  only;  D.  A.  Foley,  $370,- 
486  cone,  only;  United  Cone.  Pipe  Co., 
$371,306  cone,  only:  C.  E.  Green,  $374,- 
471  cone,  only;  Atkinson-Splcer  Co., 
$389,455  cone,  $423,977.50  vit.;  Thos. 
Haverty  Co.,  $402,716  cone,  only;  Mar- 
tin Simunovich,  $423,792  cone,  $451,- 
834  vit. 


FRESNO,  Fresno  Co.,  Cal.  —  Until 
.Ian.  22,  10:30  a.  m.,  bids  will  be  rec.  by 
H.  S.  Foster,  city  clerk,  to  imp.  (26-D) 
Blackstone  Ave.,  involv.  const,  of 
curbs,  walks  and  driveway  approaches. 
1911  Act.  Cert,  check  107,,  payable  to 
city  req.  Plans  on  file  in  office  of 
clerk.   Wm.   Stianahan,    city    eng. 


OAKLAND,  Cal. — Heafey-Moore  and 
McNair,  2030  High  St.,  Oakland,  award- 
ed cont.  by  council  to  imp.  portion  of 
Inyo  Ave.,  involv.  grading,  $.045  sq.  ft; 
cine,  curb,  $.60  lin.  ft.;  cone,  gutter, 
$.24  sq.  fi.;  oil  macadam  pave,  $.09  sq. 
ft.;  cem.  walks,  $.15  sq.  ft.;  cone,  steps, 
$7  lin.  ft.;  8-in.  vit.  pipe  conduit,  .$1.05 
lin.  ft.;  S-in.  wrought  iron  pipe  conduit 
$3.40  lin.  ft;  storm  water  inlet,  $60  ea; 
12-in.  lamphole,  $20  ea;  8-in.  lamphole 
$15    each. 


SANTA  BARBARA,  Cal. — Bids  rec. 
by  City  Mgr.  Herbert  Nunn  for  const, 
tiunlf  and  interceptor  sewers,  in  con- 
nectitin  with  new  city  sewer  sys.,  in- 
volv. projects  as  follows:  (1)  Garden 
.St.  trunk  line,  1690  ft,  33-in.  and  590 
ft.  42-in.  pipe,  5  m.  h.,  (a)  monolithic 
cone,  pipe  with  vit.  tile  lining,  (b)  33-in 
and  42-in.  pre-cast  cone,  pipe  with 
tile  lining,  omitting  cone,  cradle,  (c) 
price  per  cu.  yd.  for  cone,  (2)  East 
Blvd.  interceptor.,  involv.  925  ft.  16-in. 
and  2382  ft.  14-in.  pipe.  6  m.  h.,  and 
(3)  Palm  Ave.,  Garden  Ave.  and  Mon- 
tecito interceptor,  involv.  161  ft.  18-in., 
.•i24  ft.  20-in.,  188  ft.  22-in.  pipe,  3  m.  h. 
were: 

Carreno-Bonilla  Co.— (3)  $4890,  start 
in  15  davs  and  compl.  in  60  days. 

W.  J.  Tohin— (1)  (a)  $65,000,  (b)  — , 
'2)  $26,500,  (3)  $8000;  total,  $99,500; 
start    in   10  davs,  c   mpl.  in   120  days. 

United  Cone.  Pipe  Co.— (1)  (a)  — , 
(b)  $49,460.  (c)  $18;  (2)  $17,650,  (3) 
$7230;   total,  $80,712;  compl.  in  180  days. 

Thos.  Haverty  Co.— (1)  $63,957,  (b) 
$64,000.  (c)  $20.  (2)  $23,668,  (3)  $8682; 
total,  (a)  $103,387,  total  (h)  $103,430; 
compl.   in    ISO  days. 

D.  J.  Milosevich— (1)  (a)  $67,472,  (b) 
$67,472,  (c)  $30,  (2)  $34,876,  (3)  $10,000; 
totals,  (a)  and  (b)  ea.  $122,968;  compl. 
in   180  days. 


FULLERTON,  Cal— Council  declares 
inten.  for  Topeka  pave,  (li/2-in.)  on  3- 
in  asph,  cone  base  in  West  Ash  Ave., 
bet  S.  Spadra  Rd.  and  S  Maiden  Ave., 
and  portions  of  W  Elm  and  W  Ross- 
lynn  Aves.;  1911  act.  F.  C.  Hezmal- 
bach,  city  clerk. 


LOS  ANGELES,  Cal. — Geo.  H.  Oswald 
366  E-58th  St.,  at  $19,328  awarded  cont. 
hy  Bd.  Pub.  Wks.  to  imp.  92nd  St..  bet. 
Main  St.  and  Moneta  Ave.,  involv.  War- 
renite pave.,  core,  pave,  curb,  sewer, 
etc. 


FRE.SNO.  Fresno  Co.,  Cal. — Until  Jan. 
20,  2  P.  M..  bids  will  be  rec.  by  D.  M. 
Barnwell,  county  clerk,  for  imps,  in  Rd. 
Imp.  Dist.  No.  7,  including  portions  of 
Van  Ness  Blvd.,  Shaw  Ave.,  Hampton 
Way,  etc.,  involv.  1,243,800  s.  ft.  grad- 
ing including  shoulders;  812,650  sq.  ft. 
2V4-in.  asph.  cone  base  with  H4-in. 
Warrenite  surface;  1272  lin.  ft.  curb; 
1200  sq.  ft.  gutter;  27  lin.  ft.  12-in.,  22 
lin.  ft.  14-in.  and  16  lin.  ft.  16-in.  part 
circle  culverts;  1  manhole;  689  lin.  ft. 
10-in.  and  76  lin.  ft.  12-in.  full  circle 
corru.  culverts;  120  lin.  ft.  12-in.  and  46 
lin.  tt.  24-in.  cone  pipe  culverts;  3733 
lin.  ft.  10-in.  cone,  pipe  storm  sewer;  6 
manholes;  3  inlet  bo.xes;  2  siphon  in- 
let and  outlet  boxes;  2  headwalls;  1 
rein,  cone  culvert.  Work  under  Rd. 
Dist.  Imp.  Act.  1907.  A.  M.  Jensen,  en- 
gineer for  district,  (3rifIith-McKenzie 
Bldg.,  Fresno.  Plans  on  file  in  office  of 
clerk. 


LOS  ANGELES,  Cal. — Approx.  quan. 
for  Sec.  No.  1,  Arroyo  de  la  Sacatela 
.storm  drain,  bids  for  which  will  be 
rec.  by  Bd.  Pub.  Wks.  Feb.  2  (previous- 
ly noted)  are:  cem.  pipe:  372  6-in.. 
3758  ft.  12-in.;  1770  ft.  18-in.,  3789  ft. 
8-in.,  831  ft.  15-in.,  895  ft.,  21-in.;  reinf. 
concr.  pipe:  425  ft.  24-in.,  5  ft.  30-in.. 
1621  ft.  36-in.,  1122  ft.  45-in.,  225  ft. 
27-in.,  1431  ft.  33-in.,  1808  ft.  39-ln., 
2722  ft.  48-in.,  and  981  ft.  54-in.  concr. 
storm  drain;  18  m.  h.  "X,"  13  m.  h.  "K." 
30  m.  h.  "Y,"  one  m.  h.  "Z,"  62  c.  b.  No. 
18,  55  c.  b.  No.  23,  5  e  b.  No.  21,  7  c.  b. 
No.  24-1.  2  c.  b.  No.  22,  2  e  b.  No.  24-2, 
one   Jet.   Cham.   No.    1,    3   Jet.   cham,    "F." 

9  drop  m.  h.  "S,"  5  m.  h.  "B,"  32  1.  h. 
"X,"  26  chimney  pipes  "D;"  5055  ft. 
double  compartment  reinf.  concr.  box 
conduit,  ea.  compartment  varying  In 
height  from  9.5  ft.  to  10.5  ft..  11  ft. 
wide,  and  10,707  ft.  single  compartment 
reinf.  concr.  box  section  conduit  vary- 
ing in  height  from  8   ft.   to  11.5   ft.,  and 

10  ft.  to  14  ft.  wide.  St.  work  as  fol- 
lo%vs:  13,499  sq.  ft.  walk,  3566  sq.  ft. 
gut.,  1079  sq.  ft.  2-in.  bitum.  base  pave., 
15,999  sq.  ft.  concr.  pave.,  35,220  sq.  ft. 
roll  and  oil  surf.,  3711  ft.  curb,  75,603 
sq.  ft.  asph.  pave.,  26,741  sq.  ft.  asph. 
concr.  pave.,  7149  sq.  ft.  grav.  and  oil 
surf.  Quan.  of  materials  as  follows: 
32.627  cu.  yds.  concr.,  54,573  bbls.  cem.. 
15.387  cu.  yds.  sand,  27,135  cu.  yds.  rock. 
79,238  cu.  yds.  haul  away,  3,708,493  lbs. 
steel,  211,340  cu.  yds.  excav.,  1,021,071 
sq.  ft.  forms,  88,314  cu.  yds.  backfill. 
Attention  is  called  to  the  fact  that  on 
plan  29363  the  summary  showed  de- 
ficiency of  1000  ft.  36-in.  reinf.  concr. 
pipe  and  excess  of  47  ft.  12-in.  pipe. 
Yardage  gf  concr.  and  concr.  material 
does  not  ihcl.  concr.  required  for  walk, 
curb,  gut.  m.  h.,  c.  b.,  or  pave  base. 
Sidewalk,  curb  and  pave,  incl.,  require- 
ments for  resurf.  trenches.  City  engi- 
neer's est.  of  mat.  and  lab.,  $898,575. 
Work  to  be  done  under  1911  act.  Plans 
and  spec,  from  engr.  upon  deposit  of 
$20.     H.  A.  Van  Norman,   city  engr. 


BURBANK,  Cal. — Second  unit  of  city 
sewer  sys.,  providing  laterals  for  terri- 
tory above  3rd  St.,  has  been  ordered  by 
city  trustees;  system  will  cover  96 
blocks,  involv.  8-in.  to  10-in.  cit.  pipe, 
m.  h.,  wyes,  6-in.  hse.  sewers,  etc.  A. 
J.  Rose,  city  engineer.  F.  S.  Webster. 
city    clerk. 


LOS  ANGELES  COUNTY,  Cal.— Until 
Feb.  9.  2  P.  M.,  bids  will  be  rec.  by 
State  Highway  Commission,  Forum 
Bldg.,  Sacramento,  to  grade  16.3-ml.  in 
Los  Angeles  county,  bet.  Arroyo  Sequit 
and  Las  Flores  Canyon.  R.  M.  Morton, 
state  highway  eng.  See  call  for  bids 
under  official  proposal  seetion  in  tliis 
is.sue. 


SAX  FRANCISCO— Jas.  M.  Smith,  715 
Ocean  Ave.,  at  $13,202  awarded  cont. 
by  Bd.  Pub.  Wlcs.  to  imp.  Southern 
Heights  Ave.  bet.  Rhode  Island  and 
Carolina  Sts.,  Involv.  10,860  cu.  yds. 
cut,  $.74  cu.  yd;  27  cu.  yds.  "A"  cone. 
walls,  $28  cu.  yd;  130  cu.  yds.  "B" 
cone,  walls,  $25  cu.  yd;  3400  lbs.  rein. 
.•ite.-l  $.045  lb;  2  br.  manholes.  $125  ea; 
3  br.  catchbasins,  $125  ea;  100  lin.  ft. 
10-in.  culvert.  $1.80  lin.  ft;  144  lin.  ft. 
board    fence,    $1.40    lin.    ft.      Other    bids: 

J.  P.  Holland,  $13,213.60:  E.  J.  Treacy, 
$14,009;    Schultz    Const.    Co.,    $15,814.85. 


Contractors  Machine  Works 


We  Specialize  in  rebuilding  and  repairing  contractors'  equipment. 
We   build   rock  bunkers,  elevators  and   conveyors,   portable  pumping 

plants,  hoist  and  rock  crushers. 
Let  us  give  you  an  estimate  on  your  work. 
We  buy  and  sell  used  equipment. 

CREAR  &  BATES 


38  Stanford 


San  Frandsco 


Phone  Kearny  1886 
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LAKEPORT,  Lake  Co.,  Cal. — Prop- 
erty owners  in  Main  St.  vote  in  favor 
of  hyd.  cone,  pavement  and  City  Eng. 
R.  E.  Donahue  instructed  to  proceed 
with  plans  at  once.  Approx.  150,000 
sq.    ft.    of    pavement    is    involved. 

SANTA  BARBARA.  Cal. — James  T. 
Cornwall.  343  Pleasant  St..  Santa  Paula 
awarded  cont.  by  city  to  imp  Paseo  Del 
Refugio,  Paseo  Tranqulllo  Sts.,  etc.  at 
$1.50  ft.,  comb,  curb  and  gut.  (av.  width 
4  ft.),  $2  ft.  comb,  curb  and  gut.,  $1.25 
ft.  combined  curb  and  gut.  (3  ft.  wide), 
70c  ft.  curb,  24c  sq.  ft.  gut.,  $2000 
clr,Tinage    compl.,    $250    grade    compl. 


soon  on  paving  Tonibstone-Bisbee 
highway:  8  miles  extending  to  Tomb- 
stone   canyon;    cost,    $119,248. 


CHTCO,  Butte  Co.,  Cal. — J.  E  John- 
ston, Savings  and  Loan  Bldg.,  Stock- 
ton, at  $114,580.25  awarded  cont.  by 
city  trustees  to  imp.  portions  of  Nor- 
mal, Chestnut,  Hazel,  Ivy  Sts.,  ets. 
Unit  bid  is:  5-in.  asph.  pave,  $.18  sq. 
ft:  grading.  $.001  sq.  ft.:  5-in.  hyd. 
cem.  cone,  pave,  $.20  sq.  ft.;  cone,  walk? 
$.15  sq.  ft.;  cone,  gutter,  $.35  sq.  ft.; 
cone,  curb,  $.60  lin.  ft.;  alley  approach 
pave,  $.20  sq.  ft.:  14-in.  gauge  corru. 
iron  culvert  with  cone,  base,  $4.25  lin. 
ft.:  c.  i.  gutter  drains,  $10  ea;  valley 
gutter  drains,  $10  ea :  reconst.  man- 
holes, $5  ea;  reconst.  gutter  drains,  $5 
ea.;  10-gauge  corru.  culvert  cleanouts 
$20  ea;  8-in.  vit.  sewer.  $1.20  lin.  ft. 
Other  bids  were:  Federal  Paving  Co., 
$114. S20:  A.  Teichert  &  Sons,  $115,119; 
Valley  Paving  Co.,  $115,975:  Clark  & 
Henery,  $117,950:  Chico  Const.  Co.. 
$122,250;    Galbraith    &    Janes,    $130,280. 


LOS  ANGELES.  Cal. — J.  G.  Beckjord. 
71S  San  Fernando  Bldg..  sub.  low  bid 
to  county  to  imp.  Western  Ave.,  betw. 
Narbonne  Ave.  and  w  line  of  Tr.  68S1, 
and  in  certain  other  portions,  24,474 
lin.  ft.,  involv.  65,531  sq.  yds.  shape 
rdwv.  7c  vd..  54.609  sq.  yds.  6-in.  dinin. 
gran.  pave.  39c  yd.,  /49,148  lin.  ft. 
disin.  gran,  should.  7c  ft. 


SANTA  MONICA,  Cal.— Council  Plans 
const,  of  .etorm  drain  sys.  serving 
East  Santa  Monica  and  other  territory 
e.  of  7th  St.;  est.  $106,000.  Howard  B. 
Carter,  city  enirr. 


SAN  DIEGO,  Cal.— G.  R.  Daley.  4430 
Boundary  St.,  awarded  cont.  by  city  at 
$26,050.54  for  asph.  c<inc.  pave.,  etc..  in 
Ibis.  Ingalls  and  other  sts. 

FRESNO.  Fresno  Co..  Cal.  -  -  County 
superv).=^ors  over-rule  protes;.*5  against 
formation  of  County  Road  Improve- 
ment Di."!tricts  Nos.  6  and  7  which 
contemplates  improvements  in  North 
Van  Ness  Ave..  Sbaw  Ave..  Hampton 
Way,  etc..  est.  cost  $250,000.  A.  M.. 
Jensen.    Fresno,    eng.    for    dists. 


S.VCRAMENTO.  Cal. — City  and  two 
traction  companies  involved,  agree  to 
repave  Upper  Stockton  Blvd..  within 
citv  limits;  city's  share  of  cost  will  be 
aiin- ov  ssn  noo  to  be  paid  from  bonds 
voted    in   1923. 


REDLANDS.  Cal.— Until  2  p.  ra.,  Jan. 
21,  bids  will  be  rec.  to  imp.  under  1911 
act: 

Buena  Vista  St.,  bet.  Brookside  Ave. 
and  Fern  Ave.;  4-in.  mac.  pave,  with 
asph.  wearing  surf.,  stone  curb,  cone, 
gut.. 

Buena  Vista  St..  bet.  Cypress  and 
F'ern  Aves.,  etc..  4-in.  mac.  pave  ■with 
asph.  wearing  surf.,  curb,  gut.,  35  4-in. 
vit.  sewer  pipe  laterals,  6-in.  vit.  pipe; 
also  imp.  of  Ohio  St.  bet.  Colton  and 
Lugenia  Aves.;  4-in.  mac.  pave,  with 
asph.  wearing  surf.,  stone  curb  and 
cone,  gut.,  4-in.  and  8-in.  vit.  sewers; 
Alta  St.,  bet.  Colton  and  Lugenia  Aves: 
5-ft.  cem.  walks. 


POMONA,  Cal. — Until  12  m.,  Jan.  20 
bids  will  be  rec.  for  5-in.  cem.  con", 
pave,  with  %-in.  rock  screening  surf., 
cem.  curbs;  1911  act.  T.  R.  Trotter,  city 
clerk. 


CHICO.  Butte  Co. — Petitions  in  eir- 
cul.ition  seeking  const,  of  cone,  walks 
and  curbs  in  Chapmantown  along  Bid- 
well  Ave.,  14th  and  other  sts.  will  be 
presented  to  city  trustees  shortly. 


LOS  ANGELES,  Cal.— John  C.  Dun- 
can, 5128  Fairmont  Ave..  Eagle  Rock, 
awarded  cont.  by  South  Bay  Cities 
Sanitation  Dist.  (L.  A.  County)  Jan.  7, 
at  $344,970  (using  cone.  P'pe),  to  const, 
main  trunk  sewer  line.  Will  be  2S,644 
lin  ft.  in  length  and  consist  of  4585  ft. 
24-in.,  8323  ft.  27-in.  and  15,736  ft.  30-in. 
pipe  with  S2  brk.  m.  h.  (cone.  b;>ses). 
The  low  bid  of  Callahan  Const.  Co.  at 
$309,150  was  declared  irregular  because 
segregation  of  figures  did  not  conform 
to   county's   proposal    form. 


FRESNO,  Fresno  Co.,  Cal. — Until  Jan. 
20.  2  P.  M.,  bids  will  be  rec.  by  D.  M. 
Barnwell,  county  clerk,  for  improve- 
ments in  Rd.  Imp.  Dist.  No.  6.  including 
portions  of  Van  Ness  Blvd.,  involv. 
167,220  sq.  ft.  grading;  107,300  sq.  ft. 
2V>-in.  asph.  cone,  base  with  1%-in. 
Warrenite  surface;  2380  lin.  ft.  6x8x14 
in.  and  3380  lin.  ft.  5x7xl2-in.  curb: 
6440  sq.  ft.  gutter:  12,130  sq.  ft.  walks: 
141  lin.  ft.  12-in.  corru.  iron  culverts: 
119  lin.  ft.  14-in.  corr.  iron  return  cul- 
verts: 183  lin.  ft.  14-in.,  72  lin.  ft.  16- 
in.,  81  lin.  ft.  24-in.,  and  96  lin.  ft.  30- 
in.  corru.  iron  cluverts;  11  manholes; 
370  lin.  ft.  24-in.  cone,  pipe  siphon:  1 
cone,  headwall.  Rd.  Dist.  Imp.  Act  of 
1907.  A.  M.  Jensen,  engineer  for  dis- 
trict, Grifflth-McKenizie  Bldg.,  Fresno, 
("ert.  cheek  10^  payable  to  county  req. 
with  bid.     Plans  on  file  in  office  of  clerk. 


O.^VKLAND.  Cal. — Bates  and  Borland, 
Oakland  Bank  Bldg.,  Oakland,  award- 
ed cont.  by  council  to  imp.  portions  of 
K-15th  St..  involv.  cone,  curb  with 
steel  guard,  $.80  lin.  ft.:  cone,  gutter. 
$.35  sq.  ft.:  Sx24-in.  corru.  iron  and 
cone,  culvert.  $5.50  lin.  ft. 


ALHAMBRA,  Oal. — Until  8  P.  M., 
Feb.  2,  bids  will  be  rec.  for  asph.  concr. 
pave.,  cem.  concr.  curbs,  gut.,  \valks  in 
a  portion  of  Common\vealth  Ave.  and 
Curtis  Ave.,  be*,  ronmionwealth  Ave. 
and  150  ft.  s.:  1911  act.  M.  H.  Irvine, 
city  engineer.  R.  B  Wallace,  city 
clerk. 


VE"^''rE.  Cal. — Until  S  p.  m..  Jan. 
20.  bids  will  be  rec.  to  grade:  6-in. 
cem.  cone,  pave  and  curb  in  Walgrove 
Ave.;   1911   act.  T.  H.  Hanna.  city  clerk. 


Auto    Supplies 

at  Cut  Rate 


EVERYTHING    FOR    YOUR    MACHINE 


Zimmerlin  Bros.  Co. 


3190  MISSION  ST. 

Junction    Valencia 


Kstahlished    1907 

24  VAN  NESS  AVENUE 


Phone   H.irkpt  K»2n 


Xenr  Market 


OAKLAND,  Cal. — City  council,  E.  K. 
Sturgis,  clerk,  declares  inten.  to  sewer 
75th  Ave.  bet.  Foothill  Blvd.  and  Diana 
Ave.,  including  manholes;  wye 
branches,  lamphole.  1911  Act.  Pro- 
tests Feb.  5.     W.  W.  Harmon,  city  eng. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal 
— Petitions  being  circulated  for  pres- 
entation to  city  trustees  seeking  imp. 
of  Sts.  east  of  Arguello  St.,  including 
Warren  and  Allerton  Sts.,  bet.  Alden 
and  Rogers;  Sampson,  Hopkins,  Stab- 
dish  and  Howland  Sts.,  bet.  Arguello 
St.    and    the    marsh. 


SAN  BERNARDINO.  Cal. — County 
appropriates  $12,000  from  emergency 
fund  of  First  Rd.  Dist.  to  imp.  desert 
road,  bet.  Nevada  and  Barstow  via 
Arrowhead   Trail. 

AMADOR  COUNTY.  Cal. — R.  N.  Mur- 
dock,  Cloverdale,  at  $15,121.80  awarded 
cont.  by  State  Highway  Commission  to 
grade  2.6  mi.  in  Amador  county  bet. 
Jackson  and  point  3  mi.  east.  Engi- 
neer's   estimate     $16,508.50. 


OAKLAND.  Cal. — City  Council,  E.  K. 
Sturgis,  clerk,  declares  inten.  to  imp. 
portions  of  Hopkins  St.  from  Champion 
St.  to  Excelsior  Ave.  and  portion  of 
Champion  Ave.  adjacent  to  Hopkins 
St..  involv.  grade  and  pave;  const,  curbs, 
gutters;  drainage  structures,  manholes, 
storm  water  inlets  and  conduits.  1911 
Act.  Protests  Jan.  29.  W.  W.  Har- 
mon,   city    engineer. 


MARYSVILLE,  Yuba  Co.,  Cal.— City 
council  votes  in  favor  of  paving  pro- 
gram in  business  and  residential  dis- 
tricts including  resurfacing  of  3rd  St.. 
br-t.  C  and  E  Sts.  New  paving  will  be 
placed  in  C  St.,  bet.  8th  and  9th:  9th  St. 
bet.  B  and  D;  Romirez.  10th  to  13th; 
Swezy.  inth  to  13th;  Yuba.  10th  to 
13th-  7th.  A  to  Yuba:  2nd,  A  to  B;  J, 
4th  to  5th  and  the  following  "narrow" 
streets:  High,  1st  to  2nd;  Chestnut, 
61h  to  8th:  Oak,  7th  to  8th;  Orange, 
10th  to  11th:  widening  of  4th,  I  to  J 
and  J  St.,   bet.   4th   an   dSth. 


LOS  ANGELES,  Cal. — G.  R.  Curtis 
Paving  Co..  2440  E-26th  St..  at  $27,411 
awarded  cont.  by  Bd.  Pub.  Wks.  to  imp 
Harvard  Blvd..  bet.  San  Marino  and 
Pico  Sts.,  involv.  cone,  pave.,  Warren- 
ote  pave.  curb,  walks,  etc. 


BAKERSFIELD.  Kern  Co..  Ca..  — 
City  council.  V.  Van  Riper,  clerk,  de- 
clares inten.  (No.  506)  to  imp.  alley 
in  Block  193  (St.  Dist.  No.  506)  involv. 
5-in.  cem.  cone,  pavement.  1911  act. 
Protests  Feb.  2.  W.  D.  Clarke,  city  eng. 


RENO.  Nevada.  —  Road  work  in 
Washoe  county  during  1925  will  cost 
$258,37.'.  according  to  estimates  of 
State  Highway  Eng.  Geo.  W.  Borden; 
county  is  to  contribute  $81,678  of  total 
sum.    Construction    involves: 

Extension  to  state  line  of  the  present 
contract  at  Verdi,  est.  Cost  $60,000: 
county's    proportion.    $12,000. 

Two  steel  bridges  over  Triiekee  river 
near  Verdi,  est,  cost  $60,000;  county's 
proportion,    $20,000. 

Bridere  over  canal  near  Verdi,  est. 
cn.'^t  $15,503;  county's  proportion,  $3,- 
100.60. 

BridsTP  over  Truckee  river  near 
Wadswnrth.  est,  cost,  $21,625;  county's 
proportion,    $8325. 

Gradine:  bet.  Sparks  and  Hafed.  est. 
eo>=t  $191,250:  county's  proportion, 
$38,250. 


0.\KLA.VD.  Cal — National  Paving  Co. 
Tribune  Tower  Bldg.,  Oakland,  at 
•t1l  1.648.60  awarded  cont.  by  city  coun- 
cil to  imp.  Macdonald  Ave.  bet.  23rd 
and  San  Pablo  Ave.,  involv.  10,500  cu. 
yds.  cut:  1300  cu.  yds.  fill;  218.94  sq. 
ft.  4-in.  asph.  cone,  base  with  2-in. 
National  surface:  57.664  sq.  ft.  cem. 
walks:  35,799  sq.  ft.  cone,  gutter;  11,- 
nOl  lin.  ft.  cone,  curb;  896  lin.  ft.  curb 
bar:  91.949  sq.  ft.  S-in.  Richmond  stan- 
-lard  oil  macadim:  5423  lin.  ft.  open 
drain:  56  lin.  ft.  24-in.  culvert  to  be 
reconstructed:  100  lin.  ft.  24-in.  culvert 
to  h„  r«.Iaid:  42  lin.  ft.  12-in.  and  5  lin. 
ft.  24-in.  corru.  iron  culvert:  1  eatch- 
b.T.s.n:  7  curb  inlets;  230  lin.  ft.  6-in. 
Vit.  pipe,  12  6x4  in.  wye  branches;  1 
Inmph-^lp.  Other  bids:  Downer  and 
Mero.  $122,385.73:  Municipal  Improve- 
'^^^*S",,^'?l°''^-^«-  United  Construc- 
tion Co.,  $125,007.01. 
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SAXTA  ROSA,  Sonoma  Co.,  Cal.  — 
Citv  Council,  C.  B.  Ueid,  clerk,  declares 
inten.  (Xo.  736)  to  imp.  s  hi  3rd  St., 
from  Hinton  Ave.  18-ft.  east,  etc.,  in- 
volving reconst.  existing  waterbound 
macadam  surface  to  form  4-in.  founda- 
tion and  surface  with  3-in.  Willite  pro- 
cess asph.  cone,  pavement  laid  in  1- 
course;  const,  hyd.  cem.  cone,  curbs  and 
gutters;  cone,  runways.  1911  Act  and 
Bond  1915.  Protests  Feb.  9. 


HUNTINGTON  BEACH,  Cal.  —  City 
Engr.  E.  M.  Billings  preparing  spec, 
for  5-in.  asph.  cone,  pave  on  Palm  Ave. 
bet.  Main  and  17th  Sts.  Proceedings 
will  soon  be  started  to  extend  pave. 
on  14th  St.,  bet.  Palm  Ave]  and  Main  St. 


LEMOORE,  Tulare  Co.,  Cal.  —  City 
plans  to  pave  one  block  on  west  end  of 
"D"  St.  to  connect  with  county  high- 
way. 


SUNNYVALE,  Santa  Clara  Co..  Cal. — 
J.  D.  Vedova.  Los  Gatos,  awarded  cont. 
by  town  trustees  to  const,  approx.  75,- 
000  sq.  ft.  cone,  walks.  $.1425  sq.  ft.  and 
462  lin.  ft.  cone,  curb,  $.55  lin.  ft.  In 
various  streets. 


EL  SEGUNDO,  Cal — Vido  Kovacevich 
1553  Loma  Ave.,  Long  Beach,  awarded 
cont.  by  city  at  $19,592.40  for  walks 
and  curbs  on  Virginia  St.,  Bonita  Vista 
Ave.,  Whiting  St.,  Palm  Ave.,  etc. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.^ 
Council,  S.  A.  Evans,  clerk,  declares 
inten.  (334)  to  imp.  Monterey  St.,  bet. 
Laguna  and  Lighthouse  Aves.,  involv. 
const,  of  6-in.  vit.  sewer  clay  pipe;  1 
sewer  manhole;  wye  branches.  1911 
Act.  Protests  Jan.  29.  H.  E.  Godegast, 
City  engineer. 


SANTA  ROSA,  Sonoma  Co..  Cal. — 
City  council,  C.  B.  Reid,  clerk,  declares 
inten.  (No.  741)  to  imp.  Carrillo  St., 
bet.  Mendocino  Ave.  and  Ripley  St., 
involv.  reconst.  e.Misting  waterbound 
macadam  surface  to  form  4-in.  founda- 
tion and  surface  with  3-in.  Willite 
process  asph.  cone,  pavement  laid  in  1- 
course;  const,  hyd.  cem.  cone,  curbs 
and  gutters;  cone,  runways.  1911  Act 
and  Bond   Act   1915.      Protests   Feb.   9. 


SA.N  JOSE,  Santa  Clara  Co.,  Cal. — 
Council,  J.  J.  Lynch,  clerk,  declares 
inten.  to  const,  cone,  curbs,  gutters  and 
walks  in  portions  of  Shortridge  Ave.; 
San  Antonio  St.;  Whiton  Ave.,  etc.  1911 
Act  and  Bond  Act  1915.  Protests  Feb. 
2.      Wm.    Popp,    city    engineer. 


MARTINEZ.  Contra  Costa  Co.,  Cal. — 
Until  Feb.  2,  bids  will  be  rec.  by  J.  H. 
Wells,  county  clerk,  to  grade  O'Hara 
Ave.,  near  Oakley,  Kd.  Dist.  38,  involv. 
7500  cu.  yds.  embankment;  12,000  cu. 
yds.  overhaul.  Plans  on  file  in  office 
of  clerk.  R.  R.  Arnold,  county  surveyor. 


WINTERS,  Yolo  Co.,  Cal.— City  trus- 
tees at  next  meeting  will  discuss  pav- 
ing several  streets;  type  of  pavement 
not   yet  determined. 


SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
City  council,  C.  B.  Reid.  clerk,  declares 
inten.  (No.  738)  to  imp.  Wheeler  St., 
bet.  Santa  Rosa  Ave.  and  Brown  St., 
involv.  reconst.  existing  waterbound 
macadam  surface  to  form  4-in.  Founda- 
tion and  surface  with  3-in.  Willite  pro- 
cess asph.  cone,  pavement  laid  in  1- 
course;  const,  hyd.  cem.  cone,  curbs 
and  gutters;  cone,  runways.  1911  Act 
and  Bond  Act   1915.   Protests  Feb.  9. 


WHITTIER,  Cal.  —  Council  declares 
inten.  to  imp.  Citrus  Ave.,  bet.  Broad- 
way and  Pasadena  St.;  oil  mac.  pave., 
curb.  gut.,  walk;  1911  act.  Paul  Gil- 
more,  city  clerk. 


ESCONDIDO,  Cal.— City  Eng.  Free- 
man C.  Witt  preparing  spec,  to  grade 
all  sts.  in  dist.  e.  of  Escondido  union 
high  school. 


TORRANCE,  Cal.— City  will  call  for 
bids  for  cone,  pave  on  Redondo  Blvd. 
extension  to  w.  city  limits.  J.  J.  Jes- 
sup,  city  engr. 


WATTS,  Cal. — Proceedings  ordered 
to  pave  Morton  Ave.  to  Central  Ave. 
on  s  side  only.  Proceedings  to  pave  on 
Melvin  Ave.  also  ordered,  the  P.  E.  Co. 
to    pay    one-quarter. 


LO.N'G  BEACH,  Cal. — Council  declares 
inlen.  to  imp.  Willard  St.,  bet.  Pacific 
and  American  Aves.;  walk,  curb;  1911 
act. 

Inten.  declared  to  imp.  Ohio  Ave.,  bet. 
14th  and  Anaheim  St.  and  bet.  11th  and 
Anaheim  Sts.;  cem.  walk,  curb;  1911 
act. 

Inten.  declared  to  imp,  Colorado  St., 
bet.  Havana  and  Japan  Aves.  and  por- 
tions of  other  sts.;  curb,  walk;  1911 
act.    H.    C.    Waughop,   city   clerk. 


SAN  ANSELMO,  Marin  Co.,  Cal.  — 
Trustees,  A.  W.  Studley,  town  clerk, 
declare  inten.  (No.  OUJ  to  imp.  Rowland 
Ave.  for  its  entire  length  and  portion 
of  Laurel  Ave.,  etc.,  involv.  const,  of 
cunc.  curb  and  gutter;  grade;  reshape 
ex. sting  macadam  and  surface  with 
asph.  cone;  cone,  catchbasins;  reconst. 
culvert;  const,  vit.  pipe  sanitary  sew- 
er; br.  and  cone,  manholes  and  vit.  pipe 
lampholes.  1911  Act.  and  Bond  Act  1915. 
Protests  Feb.  2,  J.  J.  Jes.sup,  town  eng. 

HUNTINGTON  PARK,  Cal. — Gibbons 
&  Reed  Co.,  905  S  Olive  St.,  Los  An- 
geles, awarded  cont.  by  city  at  $23,386 
to  imp.  Santa  Ana  St.,  involv.  116,927 
sq.    ft.    6-in.    cone.    pave. 


LONG  BEACH,  Cal— Council  de- 
clares inten.  to  imp.  under  1911  act; 

Ximeno  Ave.,  bet.  4th  and  Livingston 
Sts.:  curb,  gut.,  corr.  iron  and  concr. 
culv.,   6-in.  concr.   pave. 

Alley  e.  of  Lewis  Ave.  bet.  New  York 
and  Anaheim   Sts.:   6-in.   concr.  pave. 

Chestnut  Ave.,  bet.  Bixby  and  Roose- 
velt  Roads:    6-in.   concr.    pave. 


REDLANDS,  Cal. — Council  declares 
inten  to  imp.  Orange  St.,  bet.  Union 
and  Lugonia  Aves.:  6-in.  asph.  pave., 
curb,  corr.  iron  cluv.,  gut.,  ornam. 
lights:  Third  St.  bet.  Citrus  and  Cen- 
tral Aves.:  6-in.  asph.  p'ave.,  Qurb., 
corr.  iron  culv.;  Fern  Ave.  bet.  Centre 
and  Ash  Sts.:  stone  curbs  and  cone. 
gut.;  1911  act.     C.  P.  Hook,   city  clerk. 


REDONDO,  Cal. — City  trustees  order 
resui  facing  of  Catalina  Ave.  with  asph. 
cone.  V'ictor  H.  Staheli,  city  engr.  Plans 
approved  to  imp.  Diamond  St.  and 
Beryl  St. 


Barber    Greene   Model    42    Loader 


Sibley  Grading  &  Teaming  Co. 


Other  Pnnnlnent 
Users  Are 

Pratt  Building 
Materials  Co. 

North   Beach   Auto 
Hauling  Co. 

Arthur    Hess 

Oakland    Paving   Co. 

California    Highway 
Commission 

Bates  and  Borland 

And  20  others 
All  Satisfied 


SxMITH-BOOTH-USHER  CO. 

Direct  Factory  Representatives  and   Distrtbutors 

50-60  FR£M03(T  ST. 
Sutter  95ii  Sui  Franclico 


TURLOCK,  Stanislaus  Co.,  Cal.— Un- 
til Feb.  3,  7:30  p.  m..  bids  will  be  rec. 
hy  A.  P.  Ferguson,  city  clerk,  108  N 
Broadway,  to  pave  approx.  2000  sq.  ft. 
of  the  dip  in  west  side  of  N  Front  St. 
at  East  Olive  St..  with  asph.  cone,  vary- 
ing from  0  to  6-in.  and  Warrenite-Bit. 
surface  H4 -in.  thick.  Horace  Hall,  city 
eng.   Plans  on   file   in    office   of  clerk. 


OAKLAND,  Oal. — Oakland  Sewer 
Constr.  Co.,  1003  85th  Ave.,  Oakland, 
awarded  cont.  by  council  to  const.  8- 
in.  vit.  pipe  sewers  at  $.87  lin.  ft.  in 
portions  of  Carmel  and  Morgan  Aves., 
and  California  St.,  etc.;  manholes,  $60 
ea.;  8-in.  lampholes,  $18  ea.;  12-in. 
lampholes,  $20  ea. ;  wye  branches,  $1 
ea,;    drop    connection,    $10    ea. 


LONG  BEACH,  Cal. — Council  declares 
inten.  to  imp.  First  St.,  bet.  Pacific  and 
Alamilos  Aves.  and  portions  of  other 
Sts.;  curbs,  walks,  gut.,  corr.  iron  and 
concr.  culv.,  storm  drain,  8-in.  cem. 
concr.  pave,  with  2-in.  asph.  wearing 
surface.:  1911  act,  H.  C.  Waughap, 
city  clerk. 


SANTA  BARBARA,  Cal.— Until  5  P. 
M..  Jan.  15,  new  bids  will  be  rec.  for  4- 
in.  asph.  mac.  pave.,  concr.  driveways, 
comb,  curb  and  gut.,  6-in.  vit.  sewer,  4- 
in.  hse.  sewers;  1911  act.  Geo.  D.  Mor- 
rison,  city   engineer. 


NEWPORT  BEACH.  Cal.— Section  5 
of  Balboa  Island  has  petitioned  for  4- 
in.  concr.  pave,  curb  to  curb  on  prac- 
tically all  streets  in  that  district.  This 
was  omitted  from  previous  Balboa  pave, 
programme.  Paul  E.  Kressly,  732  H. 
W.  Hellman  Bldg..  Los  Angeles,  city 
engineer. 


BURBANK,  Cal.— Geo.  A.  Simpson, 
Olson  Bldg.,  Burbank,  awarded  cont. 
by  city  at  approx.  $350,000  for  st.  imp. 
in  Benmar  Hills  Tr.,  involv.  grade  2c 
sq.  ft.,  cone,  pave,  $23c  sq.  ft.,  oil  mac. 
pave  11.750  sq.  ft.,  curb  B5c  lin.  ft., 
walk  18c  sq.  ft.,  $90,000  Itg.  sys.  compl. 
A.    J.    Rose,    city    engr. 
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Contracts    Awarded    Llens^cceptances.  Etc. 


BUILDING  CONTRACTS 


SAIV   F"KANCnSCO    COUNTY 


•l.OOU  and  Over  Kesortpd 


The    following 
ontractB  In   this 

;u.      Owner 
95     Harrison 
9tf      Weslgale 

97  Thorup 

98  Nelson 

99  McAvoy 
Hemmen 
Gullnies 
Morris 
Hammond 
French 
Arnolt 
Ferruni 
Braun 
Weissbein 
Valente 
Scott 

Shaughnessy 
Merkle 
Gronosky 
Romano 
Goldstein 
Rosenblum 
Parkside 
Johnson 
Elmer 
Goodwin 
Bordi 
Hilton 
Talbot 
Samuelson 
Born 
Smith 
Murphy 
Spitzer 
Janssen 
Klahn 
Galletti 
California 
La  Societe 
De  Martini 
Newsom 
Burns 
Nineteen 
Same 
Same 
Same 
Brown 
Bailey 
Schmier 
McCarthy 
McGowan 
Samuelson 
Knight 
Talbot 


126 


129 
130 
131 
132 
133 
134 
135 
136 


("ontractur 

Meyer 

Prout 

Owner 

Erickson 

Owner 

Owner 

Owner 

Owner 

Owner 

Owner 

Arnott 

Ferroni 

Owner 

Cohn 

Owner 

Paratore 

McCarthy 

Haggans 

Plagge 

Owner 

Owner 

Owner 

Owner 

Owner 

Owner 

Owner 

Godin 

Owner 

Johnston 

Owned 

Owner 

Owner 

Nelson 

Mattock 

Owner 

Owner 

Owner 

Goodman 

Larsen 

ernsworth 

Reilly 

Reilly 

Bradley 

Western 

Rigney 

Reed 

Scott 

Owner 

Owner 

Owner 

Owner 

Owner 

Owner 

Johnston 


>r    the 

Amt. 

3000 

6000 

8000 

7000 

3000 

4000 

7000 

6000 

4000 

6900 

56000 

17000 

33000 

10000 

21000 

6600 

4790 

2800 

4000 

6500 

6000 

1000 

24000 

20000 

18000 

9000 

1850 

1800 

2000 

7400 

2000 

3000 

3000 

8000 

16000 

21000 

16000 


19750 
19750 
24753 
3171 
4128 
5634 
3500 
2500 
4000 
3000 
4000 
7400 
1800 
2000 


149 
150 
151 
152 
153 
154 


158 
159 
160 
161 


169 
170 
171 


176 
177 
178 
179 
180 
181 
1S2 
1S3 
1S4 
185 
186 
187 
188 
189 
190 
191 
192 
193 
194 
195 
196 
197 
198 
199 
200 


Garibaldi 

Spring- 

Celantans 

Kirschiing 

Marian 

Pats 

Webb 

McCormick 

Nelson 

Jones 

Blum 

Johnson 

Fabella 

Jackson 

Van    Geider 

Blum 

Johnsen 

Olson 

Camacho 

Hantzsche 

Graham 

McKnight 

Lindeman 

Junger 

Mewan 

Gallagher 

Meyer 

Mever 

T.   M.    C.   A. 

Shriners 

Cllft 

Clift 

Clift 

Clift 

Clift 

Clift 

McClenahan 

Smith 

Harris 

Primo 

California 

McQueeney 

Baker 

First 

Baineson 

Simons 

Larson 

Delta 

Heyman 

Vitalini 

Nelson 

Dunn 

Pats 

Breithaupt 


Allen 

Tremoureux 

Cuneo 

Deutscher 

Owner 

Meinberger 

Owner 

Bovyer 

Owner 

Owner 

Mangels 

MoUer 

Elliot 

Elliot 

Periera 

Owner 

Owner 

Owner 

Kopfer 

Owner 

Coburn 

Owner 

Lindeman 

Owner 

Frank 

Fetz 

Owner 

Owner 

Owner 

Johnson 

Nelson 

Mealy 

Kulchar 

Lawson 

Ne    Page 

MacGruer 

Owner 

Owner 

Weintraub 

Kallers 

National 

Evans 

Lundquist 

Larsen 

Presco 

Nielsen 

Owner 

Mcintosh 

Owner 

Pasqualetti 

Owner 

Filippis 

Meinberger 

Casty 


1500 

3500 

5800 

3000 

5000 

8000 

1000 

2500 

12000 

13000 

14806 

15140 

6850 

6250 

5070 

3000 

7000 

6000 

2000 

7000 

1800 

3000 

8500 

3000 

1065 

3000 

6000 

9000 

150000 

26S00 

6502S 

104250 

72868 

89829 

31302 

101480 

4000 

6000 

4500 

6000 

1185 

5000 

1331 

5000 

1500 

1000 

7500 

20000 

27000 

15000 

21000 


DWELLING 

(96)      W   SAN  PABLO     200     S     Portola 

Drive.   1-story  and  basement  frame 

dwelling. 
Owner — Westgate    Park    Co..    278    Post 

St.,  San  Francisco. 
Architect — Masten   and   Hurd,   278   Post 

St.,  San  Francisco. 
Contractor — J.  Prout.  515  Magellan  Ave 

San    Francisco.  {5000 


FLATS 

rJl)      E    THIRTY-FIFTH    AVE.    200    S 

Geary.  2-story  and  basement  frame 

(2)    flats. 
Owner — J.  H.  Thorp,  800  35th  Ave.,  San 

Francisco. 
I'lans    by    owner.  $8000 


LATS 

38)      S  PRECITA  186  NE  Coso.  2-story 

and   basement  frame    (2)    flats. 
wner — Fred   Nelson,   156   27th   St..   San 

Francisco, 
rchitect — A.    G.    Rizzoli.    2897    Folsom 

St.,   San   Francisco, 
ontractor   —    Henry      Erickson.      1825 

Church   St.,   San   Francisco.        J7000 


DWELLING 

(99)      NW  EDINBURGH  125  N  E  Peru. 

1-story   and   basement  frame  dwlg. 
Owner — Edw.   J.   McEvoy,   4539   Mission 

St..    San    Francisco. 
Architect — None.  $3000 


DWELLING 

(100)     S  JOOST  AVE.  250  E  Arcadia.  1- 

story  and  basement  frame   dwlg. 
Owner  —   Hemmen   and   Weissman.      8 

Ocean   Ave.,   San    Francisco. 
Architect    —     Gustave     Stahlberg,     544 

Market    St.,    S.    F.  $4000 


DWELLI.MO 

(95)  E  TWENTY-THIRD  AVE.  50  N 
Kirkhara.  1-story  and  basement 
frame  dwelling. 

Owner — J.    W.    Harr 
tors. 

Architect — None. 

Contractor — Meyer  Bros..  603  First  Na- 
tional Bank  Bldg.,   S.   F.  $3000 


FLATS 

(101)      E  CHATTANOOGA  25  S  24th.  2- 

story  and  basement  frame  (2)  flats 
Owner — V.     Gullmes,     1828    Castro     St.. 

San  Francisco. 
Architect — None.  $7000 


care    contrac- 


nWELLINGS 

(102)      E    RHODE    ISLAND    400    450    S 

25th.  Two  1-sto.  &  basement  frame 

dwellings. 
Owner — P.    Morris,    355    Capp    St.,    San 

Francisco. 
Architect — None.  $3000    each 


STOCKHOLDERS  AUXILIARY  CORP. 


INSURANCE 


(fire 

SURETY  BONDS 
CASUALTY 


PHONE  DOUGLAS  6000 
550  MONTGOMERY  ST. 


Saturday,   January   17.   1925 
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DWKLI.ING 

(lli:f)      NE3  THIRTY-SEVENTH   AVE.   & 

Kiilton.    1-story   &    basement   frame 

000»S  -auoM — joaimojv 

■OOSIOUBJjJ      UBS 

•■3A.V  m9o   ISI  ■puoiuiUEH    a    1 — JauMO 

•SUIH9A1P 


DWELI>INGS 

(104)  NW  EDINBURGH  25  AND  50 
SW  Italy.  Two  1-story  and  base- 
ment  frame   dwellings. 

Owner  —  W.  M.  French,  4607  Mission 
St.,    S.    F. 

Architect — None.  Each    J2950 


DWELLINGS 

<105)  NW   AVILA  AND   BEACH;   W 

Avila  30,  60.  90,  120,  -150,  180  N 
Beach  and  NE  Avila  and  Beach, 
and  E  Avila  30.  60,  90,  120,  150, 
180  N  Beach.  Fourteen  1-story 
and   basement   frame   dwellings. 

Owner  —  Jas.  Arnott,  235  Granville 
Way,   S.   F. 

Architect — None. 

t'ontractor — Jas.  A.  Arnott  &  Sons,  235 
Granville  Way,  S.  F.       Each,  $4000 


APARTMENTS 

ri06)  NE    GREENWICH    AND    LA- 

guna    Sts.      3-story    and    basement 

frame    (6)    apartments. 
Owner  —  Dante    Ferroni,    1966    Filbert 

St..    S.    P. 
Architect — None. 
Contractor  —  G.   Ferroni   &   Sons,   1066 

Filbert  St.,   S.  F.  117.000 


DWELLINGS 

'107)  NW  ELLINGTON  &  OTTAWA; 
NE  Ellington  and  Ottawa;  SW  El- 
lington and  Mt.  Vernon  Ave.;  E 
Ellington  25,  50.  75.  100  N  Ottawa, 
and  W  Ellington  25,  50.  75  and  100 
N  Ottawa.  Eleven  1-story  and 
basement   frame   dwellings. 

Owner — Fred  Braun.  508  Valencia  St., 
San   Francisco. 

Architect — None.  Each,    $3000 


ALTERATIONS 

(108)  NW  GEARY  AND  EMERSON 
Sts.  Remove  roof  and  add  one 
story   for   shop. 

Owner — Jacob  Weissbein,  Hobart  Bldg. 
San  Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny  St.,   S.   F. 

Contractor — L.  J.  Cohn,  110  Sutter  St., 
San   Francisco.  $10,000 


ALTERATIONS 

(109)  S  GREEN  159  W  STOCKTON. 
Alterations  and  additions  for  un- 
dertaking  parlors. 

Owner — Valente.  Marini,  Perata  &  Co., 
649    Green    St..    S.    F. 

Architect — J.  A.  Porporato,  619  Wash- 
ington   St.,   S.   F.  $21,000 


ALTERATIONS 

(tlO)      W  FRANKLIN  73-3  S  Broadway 
S  30   .X  W   120.     All  work   for  alter- 
ations and  additions  of  a  residence 
into    2   flats. 
Owner — A.     L.     Scott,     510    Battery    St., 

San   Francisco. 
Architect  —  Fahre    &    Hildebrand,    110 

Sutter    St..    S.    F. 
Contractor — Paratore     &     Kolburn,     773 

Francisco    St.,    S.    F. 
Filed    Jan.    8,    1925.    Dated    Jan.    7,    1925. 
Ready    for    roof   on    addition ...  .$1650 

Brown    coated    1650 

Completed    and    accepted    1650 

Usual    35    days    1650 

TOTAL  COST,  $6600 
Bond,  $3300.  Sureties,  B.  E.  Benson 
and  P.  Serao.  Forfeit,  $5.00  per  day. 
Limit,  90  days.  Plans  and  specifica- 
tions filed. 


DWELLING 

"111)  W    ELEVENTH    AVE.    160    N 

Lawton    N    25    x    W    120.      All   work 

for    1-story    and      basement    frame 

dwelling. 

Owner — Wm.    P.    and    Ella    L.    Shaugh- 

nessy,    238    Hartford   St..    S.   F. 
Architect — Plans    by    Contractor. 
Contractor  —  John    E.    McCarthy,    1479 

12th   Ave.,   S.   F. 
Filed    Jan.    8,    1925.    Dated   Jan.    2,    1925. 

Enclosed     $1197,50 

Brown    coated     1197.50 

Completed   and   accepted    ....   1197.50 

Usual    35    days    1197.50 

TOTAL  COST,  $4790 
Bond,  sureties,  forfeit,  none.  Limit,  90 
days  after  Jan.  10,  1925.  Plans  and 
specifications  filed. 


ALTERATIONS 

(112)  NE  THIRTf-ElGHTH  AVE. 
and  Cabrillo  40  x  70.  All  work  for 
alterations  and  additions   to   bldg. 

Owner — Carl    Merkle. 

Architect — None. 

Contractor — Chas.  Haggans,  3685  Ca- 
brillo  St.,   S.   P. 

Filed   Jan.    8,    1925.   Dated   Jan.   8,    1925. 

Frame    up    $700 

Plastered      700 

Completed    and    accepted    700 

Usual     35    days     700 

TOTAL  COST,  $2800 

Bond,  sureties,  forfeit,   none.     Limit,   60 

days    after    Dec.    26,    1924.       Plans    and 

specifications   not   filed. 

MARKET 

(113)  SE  BALBOA  AND  THIRTY- 
fourth  Ave.  One-story  frame  mar- 
ket. 

Owner — Gronosky  Bros.,  8th  Ave.  and 
California   St.,   San   Francisco. 

Architect — L.     F.     Hyde,     Oakland. 

Contractor — Albert  A.  Plagge,  135 
Steiner  St..  S.  F.  $4000 


FLATS 

(114)      E   ASHBURY   554-3%    S  Clifford. 

Two-story  and  basement  frame   (2) 

flats. 
Owner  —  R.      Romano,      791      Ashbury 

St.,   San   FraiTcisco. 
Plans    by    Owner.  $6500 


STORES 

(115)  SW  BALBOA  AND  SEVENTH 
Ave.       One-story    frame    stores. 

Owner — Leon  and  Clarice  Edna  Gold- 
stein. 

Architect — C.  O.  Clausen,  Hearst  Bldg. 
San     Francisco.  $6000 


ALTERATIONS 

(116)      420    DIVISADERO    ST.      Change 

store    fronts,    etc. 
Owner — J.  Rosenblum,   926C  Fulton   St.. 

San   Francisco. 
Architect — None.  $1000 


DWELLINGS   (6) 

(117)  E  23RD  AVE.,  £40  27  i  3C(,,  330. 
360  &  390  S  Ulloa.  b.x  7  ,iory  and 
basement   frame   dwellings. 

Owner — Parkside  Realty  Co.,  618  Croc- 
ker   Bldg.,    S.   F. 

Architect — Chas.  F.  Strothoff,  2274 
loth  St.,  San  Francisco.       $4000  ea. 


APARTMENTS 

(US)  S  BAY  100  E  FRANKLIN.  Three 
story  and,  basement  frame  (12) 
apartments. 

Owner — Axel  A.  Johnson,  632  Belve- 
dere  St.,   S.   F. 

Architect — Baumann  &  Jose,  251  Kear- 
ny   St.,    S.    F.  $20,000 


APARTMENTS 

(119)  SE  CLAY  &  STEINER  STS. 
Three-story  and  basement  frame 
(12)    apartments. 

Owner — Chas.  Elmer,  53  Landers  St., 
San   Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny St.,   S.  F.  $18,000 

FLATS 

(120)  E   DIVISADERO   55    S   FILBERT 
Two-Story    and    basement    frame    (2) 

flats. 
Owner — T.   B.   Gocdwin,   2565   Gough   St. 

San    Francisco. 
Architect — W.    C.    Falch,    Hearst    Bldg., 

San    Francisco.  $9000 

DWELLING 

W  IITH  AVE..  160  N  LAWTON.  One- 
storv   and    basement   frame   dwlg. 

Owner — W.  C.  Shaughnessy,  &  Contrac- 
tor. 

Architect — None. 

Contractor — John  E.  McCarthy,  1483 
Funston  Ave..  S.  F.  $3000 

ALTERATIONS    &    ADDITIONS 

(121)  384  28TH  ST.  Alterations  and 
additions. 

Owner    —    George    Bordi    &    J.    Rovelle, 

3931    26th    St..    San    Francisco. 
Architect — None. 
Contractor — Geo.    V.    Godin,    9    Hancock 

St.,    San    Francisco. 
Filed   Jan.    9,    1925.  Dated  Dec.   22,   1924. 

Rear    addition    enclosed     $400 

P.astered      400 

Plumbing  completed    400 

All    completed     Balance 

TOTAL  COST,  $1850 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit,  none.  Plans  and  speci- 
fications  filed. 


ALTERATIONS 

(122)  SE  CLEMENT  AND  TENTH 
Ave.  Remodel  store  front;  plaseer- 
ing,   etc. 

Owner — A.  S.  Hilton. 

Architect — Philip  Schwerdt,  2920  Jack- 
son  St.,   San  Francisco.  $1800 

DWELLING 

(123)  N  HEARST  AVE  225  W  Baden. 
One-story  and  basement  frame 
dwelling. 

Owner — Fred  Talbot,  319  Duncan  St.. 
San   Francisco. 

Architect — None. 

Contractor — Edward  Johnston,  217  Dia- 
mond St..  San  Francisco.  $2000 

DWELLINGS 

(124)  S  ROLPH  100  and  125  E  Mission 
Two  one-story  and  basement  frame 
dwellings. 

Owner — A.    M.    Samuelson,    901    Geneva 

Ave..  San  Francisco. 
Architect — None.  $3700   each 

DWELLING 

(125)  W  THIRTY-FOURTH  AVE  250 
N  Ulloa.  One-story  and  basement 
frame    dwelling. 

Owner — ^Arthur    Born,    65    Prosper    St., 

San    Francisco. 
Architect — Richard     Irvine,     New     Call 

Bldg.,   San   Francisco.  $2000 

DWELLING 

(126)  NW  WINFIELD  AVE  205-4  NE 
Cortland.  One-story  and  basement 
frame   dwelling. 

Owner — Byrd    O.    Smith,    247    Montgom- 
ery St..    San   Francisco. 
Architect — None.  $3000 


DWELLING 

(127)      E  TWELFTH  AVE  225  S  Lawton 

One-story      and    basTment       frame 

dwelling. 
Owier — Anna   and  Cornelius   Murphy. 
Architect — None. 
Contractor — H.   S.   Nelson.   689   6th  Ave., 

San  Francisco.  $3000 


DWELLING 

(128)  E  SAN  BENITO  100  S  St.  Francis 
Blvd.  Two-story  and  basement 
frame    dwelling. 

Owner — F.  H.  Spitzer.  251  Kearny  St.. 
San  Francisco. 

Architect — Ed.  Munson  Sharpe,  60  San- 
some  St.,  San  Francisco. 

Contractor  —  Mattock  &  Feasey,  210 
Clara    St..    San    Francisco.  $8000 


DWELLINGS 

(129)  W  AVILA  57,  82,  261  and  286  S 
Beach.  Four  one-story  and  base- 
ment frame  dwellings. 

Owner — E.  A.  Janssen,  402  Hearst  Bldg 
San   Francisco. 

Architect — None.  $4000   each 


APARTMENTS 

(130)      "W    SHRADBR   100   N   Haight   St. 

Three-story   and      basement      frame 

(2)    apartments. 
Owner— Arthur      H.    Klahn,      1334    21st 

Ave.,  San  Francisco. 
Architect — None.  $21,000 


FLATS 

a31)      SE    GREENWICH   AND   STOCK- 

ton.        Two-story      and      basement 

frame  Apartments. 
Owner — S.     Galletti,     1255     Grant    Ave., 

San   Francisco. 
Architect. — J.    A.    Porporato.    619    Wash- 

ingtbn  St.,  San  Francisco.       $16,000 


'•URB  AND   GUTTERS 
(132)      NW   PINE  AND   MONTGOMERY 
N  125xW   138-6       Reconstruction  of 
curb  and  gutters  on  Pine  St.  front- 
age  of  building. 
Owner — A.  B.  Christensen  as  Agent  for 
California         Commercial         Union 
Building.  315  Montgomery  St.,  S.  F. 
Managers — P.    J.    Walker    Co.,     Sharon 

Bldg,,    San    Francisco. 
Contractor — George  Goodman   Artificial 

Stone  Co.,   Lick  Bldg.    S.  F. 
Filed  Jan.   10,   '25.     Dated  Jan.  8,  '25. 

On     completion      75% 

Usual    35    days 25  % 

TOTAL  COST,  $3724 
Bond,  $1862.  Soirety,  Columbia  Casual- 
ty Co.  Limit,  30  days.  Forfeit,  none. 
Flans   and  specifications   filed. 
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ALTERATIONS 

(133)  BLOCK  BDED.  BY  GEARY, 
Anza,  5th  and  6th  Aves.  All  work 
for  alterations  to  2  utility  rooms, 
shower  room  and  new  clinic  rooms 
at   French   Hospital. 

Owner — La   Soclete    Francaise    de    Bien- 

faisance    Mutuelle. 
Architect — Albert    J.    Fabre   and    Ernest 
H.   Hildebrand,   110   Sutter  St..  S.   F. 
Contractor — H.   H.    Larsen    Co.,   Monad- 
nock  Bldg.,  San   Francisco. 
Filed  Jan.  10,  '25.     Dated  Dec.  26,  '24. 
Rough     plumbing    and    all     tiling 

completed      $3000 

Completed    and    accepted 3320 

Usual    35    days ::iIO 

TOTAL  COST,  58430 
Bond.  ?4215.  Sureties,  F.  H.  Martell  & 
Gordon  Chamberlin.  Limit,  as  fast  as 
possible.  Forfeit,  none.  Plans  and 
specifications   filed. 

BUILDING 

(134)  W  POWELL  112-6  N  Filbert  N 
25xW  70.  All  work  except  lighting 
fixtures,  shades  and  Kompolite 
lloor  tor  one-story  and  basement 
frame   building 

Owner — John    F.    L)e    Martini. 
Architect — P.  F.  De  Martini,  946  Broad- 
way, San  Francisco. 
Contractor — Fernsworth    &    Peterson. 
Filed  Jan.    10,   '25.      Dated  Jan.   7,   '25. 

1st    floor   Joists   set $1000 

Brown     coated     1100 

Completed    and    accepted 1100 

..Usual    35    days 1150 

TOTAL  COST,  $4350 
Bond,  $2200.  Sureties,  J.  H.  McCallum 
and  E.  O.  Brewer.  Limit,  80  days.  For- 
feit, none.  Plans  and  specifications 
filed. 


BUILDING 

(135)  E  GUERRERO  114  N  20th  N  32 
E  90  S  38  E  10  S  4  W  100.  All  worh 
for  three-story  and  basement 
frame  building. 

Owner — George   R.  and  Catherine  New- 

som,   12  Ramona  Ave.,  S.  F. 
Architect — None. 
Contractor — Frank   J.   Reilly,   180  Jessie 

St.,    San    Francisco. 
Filed  Jan.   10,  '25.     Dated  Dec.  16,  "24. 

Enclosed      $4937.50 

Brown    coated    4937.60 

Completed      4937.50 

Usual     35     days 4937.50 

TOTAL  COST,  $19,750.00 
Bond,  none.  Limit,  150  days.  Forfeit, 
$in.      Plans   and   specifications   filed. 

BUILDING 

(136)  E  GUERRERO  146  N  20th  N  32 
E  90  S  38  E  10  S  4  W  100  M  B  72. 
All  work  for  three-story  frame 
building. 

Owner — Wm.  E.  and  Margaret  I.  Burns, 

1701    Dolores  St.,   San  Francisco. 
Architect — None. 
Contractor — Frank   J.   Reilly,   180  Jessie 

St.,    San    Francisco. 
Filed  Jan.  10,  '25.     Dated  Dec.  16,  '24. 

Enclosed      $4937.50 

Brown    coated    4937.61 

Completed      4937.50 

Usual     35     days 4937. 5€ 

TOTAL  COST,  $19,750.00 
Bond,  none.  Limit,  150  days  after  Dec. 
20,  1924.  Forfeit,  $10.  Plans  and  speci- 
fications  filed. 

APARTMENTS 

(137)  NO.  1960  BROADWAY  bet.  Oc- 
tavia  and  Laguna.  Metal  lathing, 
furring,  plastering,  etc.,  for  Class 
A   apartment    building. 

Owner — Nineteen     Sixty     Broadway. 
Architect  —  Quandt    &    Bos,    Humboldt 

_Banfc   Bldg.,   San   Franclscio. 
Contractor — Peter    Bradley,    180    Jessie 

St.,  San  Francisco. 
Filed  Jan.   10,  '25.     Dated  Dec.  16,   '24. 

On   10th  of  each  month 75% 

Usual    35    days 25% 

TOTAL  COST,  $24,753 
Bond,  $12,3T6.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  60  days. 
Forfelt.none.  Plans  and  specifications 
filed. 

(138)  SHEET  METAL  WORK  AND 
patent  fines  on  above. 

Contractor — Western    Furnace    &    Cor- 
nice  Co.,   202   Brannan    St.,    S.   F. 
Filed  Jan.   10.  '25.     Dated  Dec.   16.  '24. 

Payments    same    as   above 

TOTAL  COST.  $3171 
Bond  $1585.50.  Surety,  Hartford  Acci- 
dent &  indemnity  Co.  Limit,  without 
delay.  Forfeit,  none.  Plans  and  specl- 
flgcatlons   filed. 


(139)      TILING   ON   ABOVE, 
(-'ontractor — Thomas  F.  Rigney  (as  The 

Rigney  Tile  Co.),  180  Jessie  St.,  San 

Francisco. 
Filed  Jan.   10,  '25.     Dated  Dec.   16,  '24. 

Payments    same    as    above 

TOTAL  COST,  $4126 
Bond,  $2063.25.  Surety,  Fidelity  &  De- 
posit Co.  Limit,  60  days.  Forfeit,  none. 
Flans  and  specifications  filed. 


(140)      BRICK    WORK    ON    ABOVE. 
Contractor — Walter    N.    Reed,    196    Pre- 

cita   Ave.,   San    Francisco. 
Filed  Jan.   10,  '25.     Dated  Dec.   16,  "24. 

Payments    same    as    above 

TOTAL  COST,  $5534.65 
Bond,  $2767.32.  Surety,  Hartford  Acci- 
dent &  Indemnity  Co.  Limit,  without 
daley.  Forfeit,  none.  Plans  and  speci- 
fications  filed. 


RESIDENCE 

(141)  N  BALBOA  30  W  Forty-eighth 
Ave.  One-story  and  basement  hol- 
low  tile   residence. 

O'Wner  —  Guy  P.  Brown,  Lankershim 
Hotel,  5th  St.,  San  Francisco. 

Architect — L.  M.  Scott,  P.  O.  Box  8, 
Sunnyvale,   Cal. 

Contractor — L.  M.  Scott,  P.  O.  Box  8, 
Sunnyvale,   Cal.     '  $3500 


SHOP 

(142)  W  GILBERT  150  N  Brannan. 
One-story    frame    shop. 

Owner — Bailey  &  Stockley,  911  Harri- 
son   St.,    San    Francisco. 

Architect — Jno.  J.  Foley,  770  5th  Ave., 
San  Francisco.  $2500 


STORE 

(143)  S  CABRILLO  40  W  Forty-fifth 
Ave.  One-story  and  basement 
frame  store  and  living  quarters. 

Owner — Benj.     Schmier,     1766    O'Farrell 

St.,   San  Francisco. 
Architect — None.  $4000 

DWELLING 

(144)  W  ELEVENTH  AVE  250  S  Law- 
ton.  One-story  and  basement 
frame  dwelling. 

Owner — John    E.    McCarthy,    1483    Pun- 

ston  Ave.,  San  Francisco. 
Architect— None.  $3000 


(145)  S  PARK  117  W  Leese.  Two- 
story  and  basement  frame  (2)  flats. 

Owner — John  F.  McGowan,  3784  Mis- 
sion  St.,   San   Francisco. 

Architect — None.  $4000 


DWELLINGS 

(146)      S  ROLPH  125  and  150  E  Mission 

Two  one-story  and  basement  frame 

dwellings. 
Owner — A.    M.    Samuelson,    901    Geneva 

Ave.,  San  Francisco. 
Architect — None.  $3700    each 


SHOW    ROOM 

(147)  E  VALENCIA  210  N  18th  St. 
One-story    frame    show    room. 

Owner — Joseph    Knight,    1476    Valencia 

St.,   San   Francisco. 
Architect    —   J.    C.    Hladik,    Monadnock 

Bldg.,    San    Francisco.  $1800 

DWELLING 

(148)  N  HEARST  AVE  225  W  Baden. 
One-story  and  basement  frame 
dwelling. 

Owner — Fred  Talbot,  319  Duncan  St., 
San    Francisco. 

Architect — None. 

Contractor — Edward  Johnston,  217  Dia- 
mond St.,   San  Francisco.  $2000 


DWELLING 

(1411)  N  WINFIELD  AVE  225  E  Cort- 
land. One-story  and  basement 
frame  dwelling. 

Owner — Stephen  Garibaldi,  63  Sharon 
St.,  San  Francisco. 

I  lans  by  owner. 

Contractor— A.  P.  Allen,  6085  Mission 
St.,    San    Francisco.  $1500 


MIXING    PLANT 

(150)  SAN  JOSE  AVE.,  Delaware, 
Niagara  and  Mt.  Vernon  Ave.  Two- 
story  frame  hydrate  plaster  mix- 
ing plant. 

Owner — Spring  Valley  Lumber  Co.,  llo- 
bart    Bldg.,    San    Francisco. 

Architect — None. 

Contractor  —  R.  E.  Tremoureux,  1409 
Hobart    Bldg.,    S.    F.  $3600 


DWELLING 

(151)      S    OLIVER     250     E     Mission    St. 

One-story      and      basement      frame 

dwelling. 
Owner — F.   Celantano,    5851   MiRslon   St., 

San   Francisco. 
Architect — None. 
Contractor — J.     P.    Cuneo,     101    Amazon 

St.,    San    Francisco.  $5800 


STORE 

(152)      SW    CHENERY      AND      MATKO 

Sts.         One-story       and       basement 

frame  store  and  living  quarters. 
Owner — Joseph       F.     Kirschling,       2187 

Mission  St.,  San  Francisco. 
Architect  —  C.    L.    Hladik,    Monadnock 

Bldg.,    San    Francisco. 
Contractor — W.   G.   Deutscher,   27   Rose- 

mont   Place.,    S.   F.  $3000 


ALTERATIONS 

(153)  S  MARKET  225  E  Seventh.  Re- 
model store  for  theatre    f399  seats) 

Owner — Marian  Realty  Co.,  1171  Mar- 
ket  St.,   San   Francisco. 

Architect — Rousseau  &  Rousseau.  1171 
Market   St.,   San   Francisco.        $50C0 


ALTERATIONS 

(154)  NO.  28471^  and  2843  Mission  St. 
Remodel   for  apartments. 

Owner — Jean    Pats,    3270    24th   St.,    S.   F. 
Architect — A.  J.  Hors'mann,   110  Sutter 

St.,  San   Francisco. 
Contractor — H.   S.   Meinberger,   653  15th 

Ave.,   San   Francisco.  $8000 

ALTERATIONS 

(155)  NO.  1200-1002  TREAT  AVE.  Re- 
model for   (2)   fiats. 

Ownr-r— F.    R.    Webb,    2877    Mission    St., 

.San   Francisco. 
Architect — None.  JlOOO 

ALTERATIONS 

(156)  POLK,  FELL  and  MARKET  STS. 
Balcony   changes;    new   store    front. 

Owner — Mrs.  J.  C.  McCormick,  2500 
I'acific   Ave.,   San    Francisco. 

Architect- — None. 

Contractor — Bovyer  &  Sons,  2407  Cali- 
fornia St.,  S.  F.  $2500 

FLATS    (2) 

(157)  N  CLEMENT  82-6  &  107-6  E. 
2!ith  Ave.  Two  2-story  and  base- 
ment frame  flats  (2  flats  in  each 
building). 

Owner— N.   J.    Nelson,   354   29th   Avenue, 

San   Francisco. 
.■\rchitect — None.  $6000    each 

.\PARTMENTS 

(IJSi  E  GUERRERO  78  S  MARKET. 
Three-story  and  basement  frame 
(6    apartments). 

Owiitr — Annie  &  Morris  J.  Jones,  15 
•jiierrero    St.,    San    Francisco. 

.-\rchitect — None. 

Contractor — Morris  J.  Jones,  15  Guer- 
rero  St.,  S.  F.  $13,000 

BLDG.    &    GARAGE 

(159)  LOT  4  BLK.  4  ST.  FRANCIS 
Wood.  All  work  for  frame  build- 
ing and  garage. 

Owner — Jean  &  Mildred  Blum,  20  Jones 

St..    S.    F. 
Architect — B.   Cooper  Corbett,   1720   Pa- 
cific Ave..   S.   F. 
Contractor — Mangels     Bros.,     4792    Mis- 
sion   St..    S.    F. 
Filed   Jan.    12,   1925.   Dated  Jan.    6,    1925. 
Frame    up    and    roof    rafters 

on       $3701.50 

Brown    coated     3701.50 

(^'onipleted   and    accepted    ....    3701.50 

Usual    35    days    3701.50 

TOTAL  COST,  $14,806 
Bond.  $14,806.  Sureties,  Continental 
Casualty  Co.  Forfeit,  none.  Limit,  105 
days.       Plans    and    specifications    filed. 

BUILDING 

(160)  N  HOWARD  175  W  7TH  50  x 
90.  All  work  except  elevator  and 
cold  water  painting  for  2-story 
and  mezzanine  reinforced  concrete 
class    C   building. 

Owner — W.    C.    Johnson,    92    6th    Street, 

San    Francisco. 
Architect — Dodge       A.       Riedy,     Pacific 

Bldg.,  San   Francisco. 
Contractor — Moller    *    De    Lucca,       180 

Jessie    St.,    San    Francisco. 
Fi'Pd   Jan.    12.    1925.    Dated  Jan.   2,    1925. 

ExcTvation    completed     $1000.00 

Concrete   beams    at    2nd    floor 

poured     3602.50 

Concrete    firewalls    poured    .  .    3602.50 
Completed   and   accepted    ....   3602.50 

Usual   35   days    3602.50 

TOTAL  COST,  $15,410 


Saturday,   January   17,   1925 
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Bend,  $7705.  Sureties,  Alessandro 
losio  &  Frank  Nerelli.  Forfeit,  none. 
Limit.  .tO  days.  Plans  and  specifica- 
tions  filed. 


DWELLING 

(161)  N  ANZA  81-6  W  43RD  AVE., 
25  X  100.  All  work  for  frame  dwlg. 
house. 

Owner  —  Philip   and   Carmela   Fabella. 

345  Euclid  Ave.,   S.  F. 
Architect — None. 
Contractor — Elliot    &    Grant,    180   Jessie 

St..    S.    F. 
Filed  Jan.  12,  1924.  Dated  Feb.  15,  1924. 

On    signing    contract     $1000 

Balance  not  less  than   $100  per 
month,    int.    7%. 

TOTAL  COST,  $6850 
Bond,  sureties,  forfeit,  limit,  none. 
Plans    and    specifications    tiled. 

DWELLING 

(162)  —  56-6  W  OF  FORTY-THIRD 
Ave.  25  X  75.  All  work  for  one 
frame    dwelling. 

Owner — C.   Welborn   Jackson  and  Coral 

Jackson.   1323    16th   St.,  S.   F. 
Architect — None. 
Contractor — Elliott  &   Grant,    180  Jessie 

St.,    S.    F. 
Piled  Jan.   12.   1925.  Dated  Feb.   15.   1924 

On    signing    contract     $1000 

On    completion    of    bldg 250 

Eal.  not  less  than   $75  per  month. 

TOTAL  COST,  $6250 
Bond,  sureties,  forfeit,  limit,  none. 
Plans    and    specifications    not    filed. 

BUNGALOW 

(163)  E  TWENTY-EIGHTH  AVE.  100 
N  Taraval  N  25  x  W  120.  All  work 
tor  5-room    bungalow. 

Owner — David   Van   Gelder. 

Architect — None. 

Contractor — John  A.  Pereira,  1430  19th 
Ave..    S.    F. 

Filed  Jan.  12,  1924.  Dated  Jan.  10,  1924 
Roof    sheathed    and    rustic    on.. $1667 

Brown    coated    1667 

Completed    and    accepted     1667 

Usual    35    days     1667 

TOTAL   COST,    $5070 

Bond,     sureties,     forfeit,     limit,     none. 

Plans   and   specifications  not   filed. 


DWELLING 

(164)  S  FELTON  50  W  Brussels.  One- 
storv    and    basement    frame    dwlg. 

Owner  —  Joe    Blum.    212    Silliman    St., 

San    Francisco. 
Architect — None.  $3000 

(165)  E  MALLORCA  WAY  429  N 
Chestnut.  Two-story  and  base- 
ment   frame    (2)    flats. 

Owner — Peder      P.    Johnsen.      696      Mc- 
Allister St..   San   Francisco. 
Architect — None.  $7000 

DWELLINGS 

(166)  E  BRIGHT  125  and  240  S  Hollo- 
way.  Two  one-story  and  basement 
frame   dwellings. 

t>wner — Carl    Olson.     146     Ashton    Ave., 

San   Francisco. 
.\rc:hitect — None.  $3000    each 


DWELLING 

(167)  S  WILDE  275  E  Rutland.  One- 
story    and    basement    frame    dwlg. 

Owner — Antonio  Camacho.  330  Wilde 
Ave..    San    Francisco. 

Architect — R.  J.  Kopfer,  1320.Girard 
St..   San   Francisco. 

Contractor — P.  J.  Kopfer,  1320  Girard 
St.,   San    Francisco.  $2000 


FLATS 

(168)      E    THIRTY-FIFTH    AVE    240    S 

Balboa.      Two-story    and    basement 

frame    (2)    flats. 
Owner — G.  M.  Hantzsche,  455  32nd  Ave. 

San    Francisco. 
Architect — None.  $7000 


ALTERATIONS 

(169)      NE  (OLE  AND  FELL.     Remodel 

for    private    garage. 
Owner — Geo.    D.    Graham,    Premises. 
Architect — None. 
•  ontractor — Ira  W.  Coburn,  712  Hearst 

Bldg..    San    Francisco.  $1800 


DWELLING 

ilTO)  S  CASSANDER  CT.  130  W  Whit- 
tier.  One-story  and  basement 
frame    dwelling. 

Owner — W.  R.  McKnight,  34  Whittier 
St.,    San    Francisco. 

Plans   by   Owner.  $3000 


FLATS 

(171)  N  BUSH  82-6  W  Baker.  Two- 
story  and  basement  frame  (2) 
flats. 

Owner — H.  O.  Lindeman,  619  27th  Ave., 
San    Francisco. 

Architect — None. 

Contractor — W.  R.  Lindeman.  619  27th 
Ave..    San    Francisco.  $8500 


ALTERATIONS 

(172)  NO.  269  CLIPPER.  Remodel 
for  private  garage  and  add  to 
dwelling. 

Owner — A.   Junger,  229  Clipper  St.,   San 

Francisco. 
Architect— None.  $30ii0 

ALTERATIONS 

(173)  NO.  3928  TWENTY-SECOND. 
Remodel  for  private  garage;  ce- 
ment   flooring,    etc. 

Owner — Harry   Mewan,   Premises. 
Architect — None. 

Contractor — Carl  Frank,  305  Bocana 
St.,    San   Francisco.  $1065 


DWELLING 

(174)      NE  THOMAS  AVE  27-6  E  Keith 

One-story      and      basement      frame 

dwelling. 
Owner — Capt.     W.     A.     Gallagher,     1415 

Thomas   Ave..   San   Francisco. 
Architect — Ervin    Relchel.    Los    Galos. 
Contractor.     Philipp     Fetz,     460     Wikle 

Ave.,    San    Francisco.  $3000 


DWELLINGS 

(175)  W  GRANADA  225  N  Grafton: 
N  Holloway  75  W  Capitol.  Two. 
story  and  basement  frame  dwell- 
ings. 

Owner — Meyer  Bros.,  603  First  Nafl 
Bank   Bldg..   San   Francisco. 

Architect — None.  $3000   each 


FLATS 

(176)      E  DOLORES  26-6  N  20th.  Three 

story  and  basement  frame  (2)   flats 
Owner — Meyer    Bros..    603     First    Nat'l. 

Bank  Bldg..  San  Francisco. 
Architect — None.  $9000 


CLUB    BUILDING 

(177)  S  SACRAMENTO  137-6  W  Grant 
Ave.  Three-story  and  basement 
class   C  concrete   club   building. 

Owner — Trustees  Young  Men's  Christ- 
ian Association,  220  Golden  (3ate 
Ave..    San    Francisco. 

Architect — Meyer  &  Johnson,  742  Mar- 
ket  St..   San   Francisco. 

$150,000 


ALTERATIONS  &  ADDITIONS 

(178)  BET.  19TH  &  20TH  AVE  AND 
Lawton  and  Moraga.  Alterations 
and  additions  to  hospital  for  crip- 
pled   children. 

Owner — Shriners  Hospital  for  crippled 
children. 

Architect — Weeks  &  Day.  315  Mont- 
gomery St..   S.   F. 

Contractor — J.  Harold  Johnson.  315 
Hearst  Bldg.,  S.  F. 

Filed  Jan.  13.  1925.  Dated  Jan.  13.  1925. 
r'avments   on    30th    of   each   mo... 75^0 

I^sual    35    days    25% 

TOTAL  COST.   $26,800 

Bond.    none.      Sureties,    none.       Forfeit. 

none.      Limit.   June    1.    1925.      Plans   and 

specifications    filed. 

HKATI^"G   S.-    VENTILATING 

(1710      SE    GEARY   S:    TAYLOR   S    137-6 

X   E   137-6.  Heating  and  ventilating 

for     alterations     and     additions     to 

hotel    building. 
Owner — Clift    Realty    Co. 
.Architect — Schultze    &    Weaver. 
Contractor — James    A.    Nelson,    Inc.,    517 

fith    St..    San    Francisco. 

Filed  Jan.   13.   1925.  Dated . 

Pavments    on    10th    of    each    mo... 75% 

Usual     35     day.s      25% 

TOT.AL  COST.  $65.02S 
Bond.  $32,514.  Sureties.  Hartford  .Ac- 
■cident  &  Indemn'tv  Co  Forfeit,  none. 
Limit.  Oct.  15.  1925.  Plans  and  speci- 
fications   filed. 


M.i.=:ONRT    W^ORK 

'ISO)      MASONRY   WORK    ON    ABOVE. 
Contractor— Mealy    &    Collins.    180    Jes- 
sie   St..    San    Francisco. 
Filed  Jan.   13.  1925.  Dated  Dec.  31.   1924. 
Payments — Same   as   above. 

TOT..\L  r-oST.  $104,250 
Bond.  $52  125.  Sureties.  ^Tt^r>'^nrr\  .' e- 
cident  *  Indemn-tv  Co.  Forfeit,  none. 
Limit.  Dec.  3.  1925.  Plans  and  speci- 
fications  filed. 


CABINET  &  MILL  WORK.  ETC. 

1181)      CABINET  &   MILL  WORK,  ETC. 

on  above. 
Contractor — S.  Kulchar  &  Co.,   8th  Ave. 

and   E.    10th   St..   Oakland. 
Filed  Jan.  13,   1925.  Dated  Jan.  10,  1925. 
Payments — Same    as    above. 

TOTAL  COST.  $72,868 
Bond.  $36,434.  Sureties.  Standard  Ac- 
ceptance Ins.  Co.  Forfeit.  $50.  Limit, 
Dec.  1,  1925.  Plans  and  specifications 
filed. 


PLUMBING 

(182)      ROUGH    &    FINISH    PLUMBING 

on   above. 
Contractor — Lawson     &     Drucker,     465 

Tehama   St..   San    Francisco. 
Filed   Jan.    13.    1925.   Dated  Jan.    S,   1925. 
Payments — Same  as   above. 

TOTAL  COST.  $S9.S29 
Bond.  S44.914.  Sureties.  Columbia  Cas- 
ualty Co.  Forfeit,  none.  Limit.  Feb. 
1.   1926.     Plans  and  specifications   filed. 


ELECTRIC    WIRING 

(183)      ELECTRIC  WIRING  ON  ABOVE 

Contractor — Ne  Page  McKenny  Co..  589 

Howard    St.,    San    Francisco. 
Filed   Jan.    13.    1925.   Dated   Jan.    7.   1925. 
Payments — Same   as   above. 

TOTAL  COST.  $31,302 
Bond.  $15,651.  Sureties.  Standard  Ac- 
cident Ins  Co.  Forfeit,  none.  Limit. 
Feb.  1,  1926.  Plans  and  specifications 
filed. 


PLASTERING 

(184)  PLAIN  AND  ORNAMENTAL 
plastering   on    above. 

Cont-actor — MacGruer    &    Simpson,    266 

Tehama    St..    San    Francisco. 
Filed   Jan.    13.    1925.   Dated  Jan.   3.    1925. 
Payments — Same   as   above. 

TOTAL  CO.ST.  $101,480 
nnn'i.  S.iO.740.  Sureties.  Columbia  Cas- 
ualtv  Co.  Forfeit,  none.  Limit,  Jan. 
l.T.  1926.     Plans  and  specifications  filed. 

DWELl-ING 

(185)  E  THIRTY-FOURTH  AVE  150 
N  Fulton.  Two-story  and  basement 
frame   dwelling. 

Owner  —  T.    W.    McClenahan,    333    16th 

Ave..   San   Francisco. 
Architect — None.  $4000 

DWELLINGS 

(186)  N  ULLOA  82-6  and  107-6  E  24th 
Ave.  Two  one-story  and  basement 
frame   dwellings. 

Owner— Byrd    O.    Smith.    247    Montgom- 
ery St..  San  Francisco. 
Architect — None.  $3000   each 

FLATS 

(187)  W  NINTH  AVE  68  N  Noriega. 
Two-story  and  basement  frame  (2) 
flats. 

Owner — Harvey  E.  Harris  and  S.  S 
Weintraub.   815   Balboa   Bldg..   S.   F 

Architect — Harvey  E.  Harris,  815  Bal- 
boa  Bldg..    San   Francisco. 

Contractor — S.  S.  Weintaub,  437  7th 
Ave..    San    Francisco.  $4500 


(188)  E  ALLISON  125  and  150  N  Mis- 
sion. Two  one-story  and  basement 
frame    dwellings. 

Owner — D.    Primo.    765    Sutter   St..    S.   F. 

Architect — H.   Herachferch. 

Contractor — Harry  Kallers.         $3000  ea 

CHURCH 

(189)  NE  FRANCE  AND  VIENNA. 
One-story  and  basement  frame 
church. 

Owner — California  Nevadk  District 
Mission  Board  of  Lutheran  Synod 
of  M.  O..  M.  H.  Liebe.  Secretary, 
507    4th    Ave.,   San    Francisco. 

Architect — None. 

Contractor — National  Mill  &  Lumber 
Co.,    318    Market    St.,   S.   F.  $1185 

DWELLING 

(190)  SW  PICO  AND  ASHTON  AVES. 
One-story  and  basement  frame 
dwelling. 

Owner — Helen    McQueeney,    Premises. 
Architect — Evans      &      Co.,    359    Pacific 

Bldg..    San    Francisco. 
Contractor— Evans    &    Co.,     359    Pacific 

Bldg..    San   Francisco.  $5000 

ALTERATIONS 

(191)  NO.  4394  SEVENTEENTH  ST. 
Concrete  floor;  minor  repairs  for 
flats. 

Owner — J.  E.  Baker,  Premises. 
Architect — None 

Contractor — K.  E.  Lundquist,  353  Hol- 
loway   Ave.,    S.    F.  $1331 
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UNDERPINNING 

(192)      SE  MASON  AND  POST. 

pinning.  ..      „, 

Owner— First    Congregational 

Premises. 
Architect — None 
Contractor — H. 

nack   Bldg., 
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Under- 
Church, 


Larsen,    517   Monad- 
p  ^5000 


Bond,      $4000.        Sureties,      Caroline      L. 
Smith    and    Val    Meinbe^ger.        Forfeit 
none.      Limit,    80  days, 
iflcations   filed 
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125    N    Ulloa    N    25    X    E    120. 
T.    Higgins    to    Meyer   Bros... 


Plans  and  spec- 


caiions   iiieu.  i<i!>!; 

NOTE — Permit  reported  Jan.  li,  IJ^o. 
154. 


fl^Jf  "^No'^eS^  MONTGOMERY, 
lath  and  plaster  partitions; 


Erect 

plumb- 

for  barber 


Baineson, 


134     St.    Anne 


...„.   electric  work,   etc., 

shop  and  cigar  store. 
Owner— John    and    Harriette 

Alaska    Commercial    Bldg.,    b. 
Architect— Sass    &.  Son,     134     St. 

St.,   San   Francisco. 

^°"  sTr  sIrFra^|c5^  ^500 

fl^9lf''Nj'°?0^-602   CAPP   ST.,   Remodel 

for   private   garages. 
Owner— Mrs.    T.    Simons,    600    Capp    &t., 

San   Francisco. 
Architect— None  ^j^^gn  Bros..  2311 

^°"'^?fanr^:,  Ian  l?r'lnc1sco.         »1000 


No 


(202)  NW  COKTLAINU  AVE  AND 
Moultrie  No.  519  Cortland  Ave.  All 
work  except  light  fi.Ktures  and 
shades  for  alterations  and  addi- 
tions to  two-story  frame  building. 
Owner-Max    Breithaupt,    519    Cortland 

Ave  ,   San   Francisco. 
ArchUect-E.  A.  Neumarkel,  544  Market 

St.,   San    Francisco. 
Contractor— John     Casty     &     Sons,     180 

Jessie   St.,   San   Francisco. 
Filed  Jan.  14,  '25.     Dated  Jan.  H.    2d. 

Frame    up    *TfiQl?n 

Brown    coated    : l^AHn 

Completed    and 
Usual 


accepted.....    1635.50 

TOTAL    COST,    $6542.50 
Bond,     $3275.  Sureties,     Peter    T.     C. 

Wolff  and  C.  C.  W.  Haun.  L'^'t.  60 
days.  Forfeit,  none.  Plans  and  speci- 
fications filed. 


APARTMENTS 
(195)  ■■" 


„  WALTER  192  S  Duboc 
Two-story  and  basement  fra 
apartments. 


Owne?-Roy  Larson,  21  Walter  St.,  San 

Francisco. 
Architect — A.    G. 

San   Francisco. 


Kissoli,    3102    25th^St., 


fl^^)'^^N??"RNrs°s'u?235-5  W  Willard. 

2-storv  frame  fraternity  house 
Owner-ioelta    Sigma    Delta    Zeta    Fra- 
..ehYter:L;l^|t"f  Headman.    747 


St.,  S.  F. 


Tm)^^    E    THIRTT-THIRD    AVE. 

125,    150    S   Cabrillo.      Three    ■'-' 

and   basement   fran 

in   each   building). 
Owner    —    Oscar    Heyman 
Arclff^^Vin^-j'^Stern,    74^  Market 


100. 
2-story 
fiats    (2    flats 

Bro.,    742 


St.,    S.    F. 


STORE|   FLATS  ^^g   ^^   ^  ,.^„^^„       .. 

e  stores  and  flat. 
Vitalini,     271     Columbus 


Pasqualetti,    2330 
$15,000 


(198) 

story  fra 
Owner — C.    H 

Archlt'e'ct-^P.^RiShetti,     12     Geary 

San   Francisco. 
Contractor   —    G. 

Larkin  St.,   S^ 

K'' NW^'loRTOLA  80  AND  120  NE 
14th  we.:  E  28th  Ave.  7d  S  Lm- 
co  n  Way.  Three  2-story  and 
basement    frame    dwellings 

Owner — Fernando   Njelson 


COMPLETION  NOTICES 

S4N    FRAN<:lSCO    rOJ  NTV 

?;rt,n924-S    GREENWICH^W^ 
W   Broderick   W    25   x  S  105.       Mel- 
choire   Lanzavechia   to   ^HlJ^l^''^^^* 
Jan  ■  8,'  V9'2'4— W  '  20Th'  AVE.    225    S 
Santiago  S  50  x  W  120.     D    L.  Mer- 
riman    to   Meyer   Bros.... Jan.    5,    19Z5 

Jan.    a,    n^-io 

— "n    GROVE    109-7    W 
25    X    N    137-6.      Mane 

u   ^.   T.   Magill Jan.    7,    1925 

1925— NW     EDINBURGH     75 

italv    Ave.    SW    75    x    NW    100 

Lots  3  and  4  Blk.  41   Excelsior 

Wm.    M.    French -to    whom    it 

r-nncern  Jan.    6,    IVib 

Jan"  8  T925-SE  blVISADERO  AND 
Siav-  106-3  S  127-8%  W  25  N  2o 
W  81-3  N  102-8y4.  Sixth  Church  of 
Chri?t  Scientist  to  Clervi  Marble  & 
Mosaic    CO.    and    Decker    Electrical 

rr>n«!truction    Co Dec.    31.    IS'^'* 

Jan°"l,  mS-NW  VALENCIA  AND 
Cunningham  Place  N  2o  x  W  100. 
A.  W.  and  Lorena  Enksen  to  whom 

it     mnv     nonce  rn Jan.     s,     i^-o 

Jan  S^  1925-NW  ELLINGTON  AVE 
260,''l75,J5q    and    125    NE    Ottawa 


To^' 'q' "lV2=i W   FAXON   AVE.    250  N 

•"^Srafton'lve'/l^S  x  W.  112-6  Blk. 
•*■)  Lakeview.  Benjamin  F.  Hin- 
kel  to  whom  it  may  '^°J'^^''" '  ^925 
Tan  9  '  'l925— b'  'i4TH  '  AVE.  135  N 
Ulloa  N  30  X  B  120.  Joseph  F.  and 
Clara    M.    Allen    to    Meyer    Bros.    . 

. .  .    Jan.    &,    lafiD 
Jan  ■  9'    1925— e"  JULES    AVE.    360    N 
•"^Grafton      Ave.        Clara      Young     to 

Henry  Erickson  ^  ^^  .  . .  ■•'/"p''',ir 
Jan.  9,  1925— W  FAXON  AVE.  275 
X  Grafton  Ave.  N  25  x  ^  112-6, 
Blk  22,  Lakeview.  Benjamin  *. 
Hinkel   to   whom   it   may  ^°U<=^3''"i925 

1925— Ne'  market    225  'nE 

.,„.„..all    Square    NE    oO    ^^\     61. 97 
\v    54.803    m    or   1    SW    5.531    m    or   1 

f^^   c^';^er?-..'''""""Se^°  r7!'T924 
Jan.  "fo^    1925I-V      THIRTY-FIFTH 
Ave    250      S   Lincoln    Way      2oxl20. 
John    J    McDonough       to    whom    It 

mav    roneern      Jan.    5,    is^o 

J-in  10  1925-NE  EXCELSIOR  AND 
Paris  25x50.  Albert  L  and  Anna 
R    Soward    to    Wm    Grossman. 


Ja 


9, 


1925 
200    N 
Wm 


1925 


Ja 


Jan. 


Jan     8,    19: 

Masonic 

Essel    to 
Jan. 

SW 

ptn 

Hd 

may   concern 


NE 


25xNW    100   each.     Fred   Braun 
111    >vhom  it  may  concern. Jan.   b,   iv^a 
an      8      /925--SE    ELLINGTON    AVE 
nSXE      Ottawa     NE     25xSE     90. 
Fred   Braun   to   whom   it   may   on- 

.Jan.   b,    iJ-o 


cern 


Jan. 


s'  ■  i  gVnllsE  '  ELLINGTON    AVE 
8.    19-0  .pc-,^ ^^    25XSE 


2    W^ 


Architect — None. 


St   Portal    Park,    S.    F 


Sons,  Inc., 


Each,    $7000 


ALTERATIONS 

°lor''k''f?r''alterationsT  ground  floor 
0..nl\^hIn'r^-^li\s  Realty  Corp., 
j.rc^^Kl.f-ll'irrS'.  lerti,  ^68  Sutter 
Cont^raclor-V.  Filippis,  957  Union  St., 
Fllefj-an^  h"  m°5.  Dated  Jan.  14    192^^ 

Brown    coated     ■  •  • *?7Tl75 

Completed   and   accepted      ..    37   1.75 
Usual    3o   days    .  •_;^  — ;;  ■  v;,;^i,Vr.     ioaos 


TOTAL  COST,  $9898 
Bond,  $4948.  Sureties,  Globe  Indemn- 
ity Co  Forfeit,  none.  Limit,  30  da>  s. 
Plans  and  specifications  filed. 

-;^oT)''''E"nsllON  bet.  24TH  &  25TH 
'847%  and  2843  Mission.  All  work 
for    alterations    to    2-story      frame 

nwnVr— Jean   Pats,    3270    24th    St.,   S.   F. 
O^ehltect-A.  J.  Horstmann,  110  Sutter 

Contractor— H.   S.  Meinberger,   653  15th 

Filerj'an.^l4''i925    Dated  Jan.  12,  1925 

New    roof    installed $2000 

Brown   coated    ■  . 

Completed    and    accepted 
Usual   35   days 


76-6    SW    Mt.    Vernon 
90.      Fred    Braun    to    whom    it    may 

r.r,ncprn  Jan.     b,     LVZ 

Jan°"8''"92f,-SE    ELLINGTON    AVE 
150   and    125   NE   Ottawa   NE_2fxSE 
90   each.      Fred   Braun   to^ 
may    concern. 
Jan.    8,    1925— S_..^._..--^^^^    ^     ^^^ 
Ash 

Dec. 

Jan  ■  8  ■  'l925— SW     TWENTY-NINTH 
Ave  'and    Balboa    25x90.      r 
Ferreri    to    G    Sangiacomo.^.  .  .^  .  .^^_^, 

Jan  'V'^mV—E'  GUERRERO  180  S 
•'^"7th  •  35x96-6.  Mr.  and  Mrs.  P  H 
j,^n"\"92V-i  Wl^C&LAN^^.Ivvl^^ 

E  Murray  25x100.  Harry  L  Pfe.ffer, 

to  whom  it 
Jan.    7,     1925- 


rhom    it 
.Jan.    6.    1925 
"i'goY^S    TWENTIETH 
Castro    E    25xS    114.      John 
Bertha  G  Sullivan   to   Bruce 

1 
and 


nay  concern. Jan 
_.  3  FLOOD  250  L  ^=- 
iroii  ^  112-6  W  25  N  112-6;  S 
Flood  225  and  200  E  Detroit  —  S 
112-6  W  25  N  112-6  each.  A  A 
Wesendunk  and  George  F  Wesen- 
dunk  Adm  Est  Mary  J  Wesendmik 
dec'd 


1925 


Wesendunk    &    Sons 

Jan.    3,    1925 

n.  ■  V.  ■  1925— is'  ■  WASHINGTON  52-9 
E  Cherry  E  J5xN  119-6.  _,Louise  R 
Hewlett   to 


.Jan 
Jan'.  ■  10,  ■  ■l925— E    GRANADA 
Lakeview      N    25xE       112-6. 
Budde    to    John    Brymner^. .  .^j^- •  •  •  ^^ 

Jan."  lb;  "  1925— LOTS  'I's.  19,  AND  20 
Blk  17  Forest  Hill.  O  M  Hueter_ 
to  Boxton  &  Zwiee- •••■••' ??r-,r  ,01 
10  1925— N  SILVER  AVE  321 
„  Craut  W  30xN  95-10.  Carlo 
Foppiano  to  Lindsay  "^""^""^'-^''s- '{925 
an. ■  i().'  1925— N  '  SUTTER  86-6'  W 
Leavenworth  47x137-6.  Jacob  Steur 
to     whom     it    may    concern....... 

Jan.    10,    19<!5 

Jan" 'io,' '1925-^1^0.  1663  KIRKWOOD 
Ave.     P  Macarini   to  whom   it  may 

concern    Nov.    22.    1924 

Jan':"ri925-S  ULLOA  70  S  West 
Portal  frontage  —  60  No.  809 
riaremont  Court  Addn.  Myrl  R 
Crane   to   whom   it  may  concern... 

Jan.     9.     192D 

Jan"3"l'9'2'5— E  FOURTH  AVE  125  N 
Anza  25x100.  E  J  and  Rose  Wade  to 
whom  it  may  concern .  .Jan.  9.  la^o 
Jan  12  1925-INT.  S  DIVISADERO 
and  Clay  -  106-3  S  127-8H  W  25 
X  •'5  W  81-3  N  IO2-814.  Sixth 
Church  of  Christ   Scientist   to  Chas 

Sartorio  J*"-     ^-    ^925 

Ja'n  12,  19'2'5— SE  DIVISADERO  AND 
'^Ciay  —  106-3  S  127-8%  W  81-3  N 
lft'-8Vi.  Sixth  Church  of  Christ 
Scientist  to  J  H  Krusc.Jan.  8,  192d 
Jan  12.  1925-SW  FIFTEENTH  AND 
Guerrero  S  30xW  75.  Donna  S 
Hill    to    whom    it    may    concern... 

Jan.    10.    192o 

Jan  'l'2; '1925'—  THE  ST.  PATRICK 
Church  on  Mission  bet.  3rd  and 
4th  Sts.  The  Roman  Catholic 
Archbishop  to  L.  De  Rome's  Bronze 

Foundrv   J^"-  ^'  ^^   * 

Jan     12     1925-4072   ARMY    ST.    W.    J 

Quinn  to  G.  B.  R"selli..  Sept    lo,  1924 
Jan.    12,    1925— E    8TH    AVE.,  228-6    S 
Lawton  S  56  X  E  110.     Benjamin  M. 
Gunzburger    to    David    C.    Robinson 
.and   Wm     H.   Johnston .  .Jan.    10,    19^5 
Tan      1"      192?— SW     SHAFTER    AVE. 
"200   SE  Keith   SE  25   x  SW   100   ptn 
Lot   6  Blk.   388  South  S.  F.   Hd.  and 
1-.      R.     Assn.       Wm.     H.     Grahn     to 
whom    it   may   concern.  .Jan     1..    l9-o 
Jan.    12,    1925— E    DEARBORN    100    S 
17th  S  25   x  E  105  M.   B.   70.  George 
Campbell  to  whom   it  may  concern 

Jan.    7,    192o 

Jan"lV,"l'9'2"5-E  15TH  AVE  125  S 
Lincoln  Way  E  127-6  x  S  2d.  Anna 
C    Moren   to  whom  it  may  concern 

Jan.    8,   I9i3 

Tan  'ir'ms— s"23RD   54   E  Chattan- 
'"o"oga'E"48  X  S  100.     Theresia  Stein- 

auer  to  Meyer  Bros..... Jan.^  1^^19-5 
Jan.    12,    192o— LOTS 
A  and  Lot    1 0   Blk 
race.      Walte 
it   may  concern 
Jan.   10,   192"     '  " 


TOTAL   COST, 


2000 
2000 
2000 
$8000 


(Correction 

Jan.   8.   1925 

S    Union    59x30 

chi    to   V   Filipp 
Jan.  9,  1925 

sion.      A. 

concern     . 
Jan.    9,    192 

Taraval    i 


II    Location)  ,   „„ 

E  AUGUSTO  ALLEY   62 
Cosmo   Busalac- 
...Jan.    7.    1925 
NFRANCIS  400  W  Mis- 
Balbiani  to  whom   i«   m^y„, 
.  .  .    Dec.    12,    1924 

sisT    AVE.     100     S 

c    W    120;    E    30th 


25 


AND    3    BLK. 

Mission   Ter- 

Hansen    to    whom 

Jan.    9,    1925 

LOT  14  BLK  1326  Map 
.^^ub  No.  2,  Seacliff.  .John  Bric^U 
'MlrtTn'  H''--^.^".<=.':&'L.*°30^'"924 
Tan  13  1924— NE  13.34  LOT  35  AND 
Sw  26.67  Lot  36  Blk.  2.  Forest 
^''^ard^"""''  Mignacco  to^C._  C^^ 
Ian  73  1925-COM:  "6n  FELL  100  W 
Polk  W  48  N  137-6  E  4 
Jos.    M.    Arburua    and 


to  beg. 
John    Mc- 


Saturday,   January   17.   1925 


to    Frank 


1924 


Kllmm    Co 

,   Dec.   I 

Jan.  13,  1925 — SW  RANDAXL,  9  _ 
Chenery.        Katherine      Walsh      to 

Henry    Erickson Jan.    9,    1925 

Jan.  13,  1925— LOTS  9  AND  12  BLK. 
3084  and  Lots  6  and  7  Blk.  3082 
m  or  1;  Blks.  30S0  to  3085  West- 
wood  Highlands.  Hans  and  Es- 
ther   E.    Nelson     to    whom    it    may 

concern    Jan.    10,    1925 

Jan.  13,  1925  —  W  CHENERY  584. 
Wm.    T.    Patten    to    whom    it    may 

concern    Nov.    15,    1924 

Jan.  13.  1925— NW  BATTERY  AND 
Sacramento  W  alg.  N  Sacramento 
275  to  E  Sansome  x  N  alg.  E  San- 
some  119-6  to  S  Commercial.  Fed- 
eral Reserve  Bank  of  San  Francis- 
co to  Vermont  Marble  Co.  ..Jan.  7.  '25 
Jan.  13,  1925— S  GEARY  82-6  E  9TH 
Ave.  50  X  100.  Patrick  Dunne  to 
Thomas  McCormick  .  .  .  .  Jan  13,  1925 
Jan.  13.  1925— N  GOLDEN  GATE  AVE 
75  E  Arguello  Blvd.  E  25  x  N  75. 
Joseph    C.    Kirby    to    whom    it    may 

concern    Jan.    13,    1925 

Jan.  13,  1925  —  W  BRIGHT  190  S 
Holloway  Ave.  S  25  x  W  100.  Carl 
Olson  to  whom  it  may  concern.... 

Jan.    9,    1925 

Jan.  13,  1925— S  MONTEREY  BLVD. 
275  W  Congo.  Isaacson  &  Nylund 
to  whom  it  may  concern .  .Jan.  13,  '25 
Jan.  13,  1925  —  E  MADRID  275  S 
France  25  x  100.  N.  G.  Cramer- 
ding   to   whom   it   mav   concern.... 

Jan.    12,    1925 

Jan.  13,  1925— W  47TH  AVE.  25  N 
Fulton  N  25  X  W  82-6.  Charles 
Pietrantuoni  to  whom  it  may  con- 
cern        Jan.    12,    1925 

Jan.  13.  1925— CONSTRUCTING  road- 
bed bet.  Railroad  Tunnel  3  and  4 
bet.  Williams  Ave.  and  Paul  Ave., 
and  bet.  Railroad  Ave.  and  rail- 
road's main  line  tracks.  South- 
ern Pacific  Co.  to  Industrial  Con- 
struction   Co Jan.    3.    1925 

Jan.  12,  1925 — E  GUERRERO  150  S 
17th  E  193-6  X  S  30.  A.  B.  Tor- 
elli     to     F     F    Mazzuchi     and     G     D 

Volpatti     Jan.    6.    1925 

Jan.  12,  1925  —  MISSION  BET.  DU- 
boce  Ave  and  14th.  R  Consani  to 
L.  Vannucci  Bros Jan.   10,   1925 


BUILDING    AJSTD    ENGINEERING 
RELEASE  OF  UEVS 


NEWS 


SAN     KHAlVClSCO     COCIVT' 


LIENS  FILED 


SAiV    FUANCISCO    COUNTY 


Recorded  Amount 

Jan.  9,  1925— W  TWENTY-SIXTH  AV 
125  N  Taraval  N  25xW  120.  Rein- 
hart  Lumber  &Planing  Mill  Co  vs 
.Nelson       E    Lutz    and    Est       Bruno 

Runbold      $1214.85 

Jan.  7,  1925— LOT  6  BLK  19,  Forest 
Hill  Addn.  Orion  Hardwood  Floor 
Co  vs  McCauley  &  Weber.  Wm  W 
<?alloway    and    Cornelius    Galloway 

Jan.  12.  1925— E  MAGELLAN  ,VVE. 
dist.  N  40  from  NW  cor.  land  con- 
veyed to  City  and  County  of  S.  F. 
N  60  N  74°  19'  52"  E  64.054  S12° 
18'  46"  E  13.105  S  23°  51'  12"  E 
39.911  S  35°  18'  49"  E  12.320  S  77° 
11"  W   81.522.      Thomas  Day  Co.  vs. 

N.    J.    MalviUe    $110. 

Jan.  12,  1925  —  S  GENEVA  102  W 
.Madrid  W  40  S  100.  North  &  Mol- 
drup  vs.   Pluto  Gillett  and  R.   Tun- 

ncliff   $114.70 

Jan.  12,  1925 — LOT  6  BLK.  19.  For- 
est Hill.  National  Plumbing  Sup- 
ply Co.  vs.  Wm.  H.  and  Cornelia  A. 
Galloway.    McCauley    &    Weber    and 

Beasley-Hardy  Co $216.75 

Jan.  10,  1925— NE  6.66  LOT  36  and  all 
Lot  37  Blk  2.  Forest  Hill.  Cali- 
fornia Concrete  Work  Co  vs  N  J 
Malville    and     McCauley     cS;     Weber 

$24S.50 

Jan.  10.  1925— LOT  7  BLK  16,  Amend- 
ed Map  Ingleside  Terraces.  O  F 
Lyon    vs    Richard    and    Primrose    C 

Perrott      $2725 

Jan.  10.  1925 — S  PACHECO  95  K  20lh 
Ave  E  25xS  100.  William  Smith,  R 
S  Firmstone.  R  Smith  and  V  P 
Maury  (as  Wm  Smith  Co)  vs  Lud- 
wig  and  May   P  Hansen $ 


Hr.I.EASE     OF     BLDG.    COIVTRACT 


Recorded  Amount 

Jan.  8,  1925— NE  FILLMORE  AND 
Filbert    90x70.      North    Beach    Auto 

Haulmg  Co   to   Ray  Bacchi $151.50 

Jan.  8,  1925— VV  36TH  AVE.  325  N 
Fulton  N  50  x  W  120  and  W  36lh 
Ave.  50  S  Cabrillo  S  50  x  W  82-6. 
Hart-Wood  Lumber  Co.,  J.  Camp  & 
Co.,  S.  Goldberg,  Atlas  Mortar  Co., 
Shipman  &  Laurer,  F.  A.  John  and 
J.    H.   Baxter   to   W.   V.   Hollingbery 

Jr.    and    A.    M.    Hardy 

Jan.  8,  1925— W  36TH  AVE.  325  AND 
350  N  Fulton  N  25  x  W  120-  W 
36th  Ave.  50  S  Cabrillo  S  25  x  W 
82-6.  Rock  Sand  &  Gravel  Sales 
Co.,  California  Door  Co.  and  Jas 
Cantley  to  W.  V.  Hollingbery  Jr 
and  A.  M.  Hardy  .  .  . 
Jan.  7,  1925— E  TWENTY-EIGH'TH 
Ave  125  S  Irving  S  25xE  120.  Oak 
Floor  Co   to   Alfred    C   Boin...  $92 

Jan.  6,  1925— LOT  20  BLK  1.  Ingle- 
side Terraces.  A  Seghieri  &  Bro. 
Inc    to   H   H   Dabinetf    and   Marie   M 

Baker  and  F  L  Baker 

Jan.  12,  1925— E  31ST  AVE.  150  S 
Taraval    S    50    x    E    120.  W      A 

Noach   to  G.  W.    Rawls $198 

Jan.  10,  1925— PF  VHEAT  5o' '  SW 
Paul  SW  25xSE  jiJJ.  Wm  Smith  Co 
to     Fortunate       Bonello     and       Jas 

Petrucci     

Jan.  10,  1925— COMG.  ON'paCHECO 
95  E  20th  Ave  E  25  S  150  W  20  N 
50  W  5  N  100.  Inlaid  Floor  Co; 
and  Frank  Portman  (as  Frank 
Portman's  Planing  Mill)   to  Ludwig 

and     Mary     P     Hansen 

-S'  9.  1'25— LOT  94  DE  MARTINI 
ir.  Christenson  Lumber  Co.  to 
Fred  Kenner  and  Jas.  Tiscornia.. 
Jan.  9.  1925— LOT  94  Map  DeMartini 
Tract.  D  G  La  Ferla  to  Jas  Tis- 
cornia   and    R    A    Kenner.,.. 

£•  ,"-    \^-i7-^   '"'OOI^  25   S   Eugenia 
S    2oxE    ,0.      Rudolph    Sahlberg    to 


168 
169 
170 
171 


BUILDING  CONTRACTS 

ALAMEDA     COUBITT 


fl.OOO  and  Over  Reported 

■I'he    following    Is    an    (ndex    for    th* 


■ontracts  In   this  Issue. 

127      Felt 


Ov 


129 
130 
131 


140 
141 
142 
143 
144 
145 
146 
147 
148 
149 
150 
151 
152 


KreriPrlc 

Ogden 

OaHand 

Stringer 

F  eek 

Wilson 

Bertoldi 

Barry 

Ehrenffcrt 

Schrog 

Sc'^umacher 

I'ogi^'rs 

Mathios 

Sackett 

Crivells 

Erhman 

Earlv 

Sull  van 

Murray 

Lee'^e 

Netherly 

Quint;inalo 

Smith 

Lapoint 

I'oth 

Tomlinson 

Metcalf 

McCabe 

Rogers 

Marqiii."; 

King 


ner 

Frauser 

Owner 

Angleman 

Theile 

David 

David 

David 

Owner 

Bertelsen 

Owner 

Fleck 

Owner 

Bertoldi 

Power 

Owner 

Sommarstrom 

Owner 

Owner 

Santos 

Owner 

Van   Vlack 

Owner 

Griffith 

Owner 

Lassen 

Owner 

Owner 

Gomez 

.Anderson 

Patterson 

Owner 

Owner 

Stockholm 

Anderson 

Owner 


2500 
3300 
2100 
12000 
3200 
12000 
3400 
1000 
4250 
S887 
3150 
1000 
2S00 
6500 
2000 
7000 
7750 
6500 
3375 
1000 
3000 
5000 
3600 
2600 
3200 
1700 
2950 
2000 
3500 
2S00 
4200 
S500 
20000 
97372 
6660 
3000 
3000 
5900 


183 
184 
185 
1S6 
187 


198 
199 
200 
201 


228 
229 
230 
231 
232 
2.-!  3 


239 
240 
241 
242 


Beaver 
Hobert 
Connor 
Ryan 
Warnken 
Elie! 
Abaootti 
King 
Agrella 
Tarman 
Oakley 
D.ysdale 
Reed 
Hall 
Leekins 
Ness 
Hogan 
AUaf 
Higgins 
Haler 
Womans 
Fisher 
Bredhoft 
Peterson 
King.«ley 
Bradshaw 
Dougherty 
Ehret 
Thomas 
Alder 
Kingsley 
Aldrioh 
Ciyer 
Sawyer 
Hancock 
Brasch 
Flagg 
Larmer 
McKillop 
Wight 
Anderson 
R  hannon 
Wachs 
Calder 
Seagrave 
Groden 
Groden 
West 
West 
Gottstein 
Peel 

Gruncwald 
Miller 
Erickson 
Coast 
Brett 
Grady 
Murray 
Desa 
Ayer 
Kaelin 
Dyer 

Gianannione 
Block 
Chapman 
Bell 
Dray 
Dias 
Roher 
.lacobson 
Silber 
Penther 
Buring 
Herzog 
Dumbarton 
Engler 
Dixon 
Chase 
Farras 
Sylvestry 
Mammand 
Gentry 
Century 
Swayne 
Thomas 
Tello 
Merrill 
Robinson 
Neary 
Harereaves 
.Nielsen 
Sigwald 
Mattison 
Donovan 
Moe 
Fisher 
Gray 
Gillespie 
Ahusci 
MacManus 
NW    LINE 


Paigg 

Holbert 

Rose 

Burke 

Owner 

Sorensen 

Iscardi 

Sheridan 

Owner 

Fell 


Owner 

Owner 

Cohn 

Campau 

Owner 

Owner 

Owner 

Steffens 

Owner 

Owner      „ 

Farquharson   105000 

Hiteman        2400 

Owner 

Owner 

Cunningham 

Owner 

Owner 

American 

Owner 
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6500 
2000 
2000 
3000 
3000 
10000 
2000 
1500 
3500 
2600 
3250 
3100 
3600 
6500 
3250 
4200 
8000 
7000 
3500 
10000 


Owner 
Owner 
Miller 
Hundson 
Norris 
Lydekson 
Owner 
Owner 


8700 
2400 
2000 
22000 
2200 
5500 
1000 
6000 
2000 
1000 
4600 
ISOO 


Ov 
(Suell 
Beckett 
Owner 
Burritt 
Leiter 
Kopf 
Westlund 
Owner 
Owner 
Thiele 
Thiele 
Palk 
Roby 
Owner 
Owner 
Owner 
Owner 
Owner 
Owner 
Owner 
Pickrell 
La   Voice 
Wolfe 
Owner 
Rose 
Owner 
Hayden 
Owner 
Muller 
Owner 
Cucio 
Owner 
Kick 
Sharp 
Owner 
Fasqualetti 
Healy 
Owner 
Dixon 
Cane 
Farras 
Owner 
Owner 
Gentry 
Kemp 
Thomas 
Owner 
Hosttler 
Owner 
Owner 
Peters 
Owner 
Owner 
Owner 
Owner 
Boeddeker 
Owner 
Owner 
Owner 
Owner 
James 
Coward 
D    AVE    DIS 


6000 

6500 
4000 
5700 
15000 
10502 
14800 
4000 
4000 
3000 
3200 
3500 
3000 
2950 
2000 
2500 
1200 
4500 
3150 
2500 
2150 
3150 
4200 
1500 
1000 
2000 
7000 
2700 
3200 
3500 
3250 
3650 
2500 
5700 
2000 
82000 

8200 
2900 
7500 
5500 
2500 
3200 
6250 
5000 
1422 
5000 
1800 
2500 
3000 
2750 
ISOO 
3500 
3150 
3800 
4075 
6200 
7000 
9000 

18000 

12000 

12450 

.  SW 


.S.\X  FR.4NCISCO  COUNTY 


Jan.  10.  1925— E  GUERRERO  146  N  20th 
N  32  E  90  S  28  E  10  S  4  W  100.  W 
E   and   Margaret   I  Burns   with  Law- 


NOW   READY    FOR    DELIVERY 

PRIDDUE'S    TABLES,    called    ".ITOO    Snlnv    R..^  ^    «   ^ 

tion.,."   for  Q„a„,i,:r    Surveyor,   ill^  ^'Jr«^"^   ""*    *>♦•«'    dcnta- 

h^nl-V:::^.J^^^^^^^^%„''^l^:%.^^^,/et.    Postpaid.      Sam.    .„ 
s't^"sa''n^^F^rn'ci^'^rCa'l?f^S''rr   P^I^DLE,   Publisher,   693   M...lo„ 
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Saturday,   January    17,    1S25 


S67 

Cryer 

Hudson 

4875 

2B.S 

Delta 

McCuU'^ugh 

31294 

;f«ii 

Moore 

270 

Noble 

Owner 

3500 

•^n 

Willitord 

Owner 

7200 

?,!?. 

Wilson 

Wilson 

2000 

273 

Brayier 

Owner 

4500 

274 

Yates 

Orr 

1000 

275 

Lyman 

Owner 

3300 

27fi 

Wallace 

Owner 

1600 

277 

Abrams 

Rose 

4250 

278 

Van   Ness 

Owner 

3000 

27S 

Elgartin 

Ortzow 

7300 

280 

Dtmohue 

Sconyers 

1900 

281 

Sanders 

Owner 

2850 

2S2 

Boscacci 

Scammel 

6000 

283 

Huntley 

Owner 

2000 

284 

Holmes 

Lockhead 

1650 

2S.T 

Robertson 

Owner 

3750 

286 

Mottino 

Cisero 

4000 

287 

Smith 

Owner 

3400 

2S8 

Enke 

Owner 

5250 

289 

Harvey 

Severns 

5000 

290 

Peters 

Francis 

5200 

291 

Crump 

Owner 

2000 

292 

Christy 

Smith 

7000 

293 

Duerr 

Owner 

2500 

294 

Johanson 

Owner 

10000 

29.=; 

Johanson 

Owner 

15000 

29B 

Oas 

Elrod 

44000 

297 

Donovan 

Boeddeker 

4075 

DWELLING 

(127)  1535  TACOMA  AVENUE,  Ber- 
keley.   Dwelling. 

Owner — Felt  Bros.,  1728  Channing  Way 
Berkeley. 

Architect— None.  $2500 


ALTERATIONS 

(128)  1917  PARKER  STREET,  Berke- 
ley.  Alterations,   flats. 

Owner — F.  E.  Chase,  933  Santa  Clara 
Ave.,  Alameda. 

Architect — None. 

Contractor — C.  A.  Frauzer,  2415  99th 
Ave.,  Oakland.  $3300 


DWELLING 

(129)      3207    KING     ST.,     Berkeley. 

Dwelling. 
Owner — W'.    Haley,    1702    Fairview    St.. 

Berkeley. 
Architect — None.  $2100 


APARTMENTS 

(130)      1503    OXFORD    ST.,    Berkeley. 

Apartments. 
Owner — Mrs.   Prohaska. 
Architect — S.    G.    Jackson,    Solano    and 

Nielson    Sts.,    Berkeley. 
Contractor — J.   E.  Angleman,   2047   36th 

Ave.,    Oakland.  $12,000 


DWELLING 

(131)  PACIFIC  AVE.  &  SCHILLER, 
Alameda.   1-story   5-room   dwelling. 

Owner— H.  G.  Mehrtens,  1536  Webster 
St.,  Alameda. 

Architect — None. 

Contractor— A.  J.  Thiele,  3221  Thomp- 
son  Ave.,  Alameda.  $3200 


DWELLINGS 

(132)      731    CENTRAL    A^V^E..    1403    1407 

1409    Page    Street,    Alameda.    Four 

1-story    4-room    dwellings. 
Owner— J.    Frederic,      1421      Page      St., 

Alameda. 

Architect — None.  

Contractor — W.  G.   David,   1500  Hampel 

St.,   Oakland.  $3000   each 


DWELLING  „       . , 

(133)  735     CENTRAL    AVENUE.     Ala- 
meda.   1-story    4-room    dwelling. 

Owner — J.    Frederic,    1421    Page    Street, 

Alameda. 
Architect — None. 
Contractor — W.  G.  David,   1500  Hampel 

St.,    Oakland.  $3400 

BUILDING 

(134)  1409    PAGE    STREET,    Alameda. 
1-story   frame   building. 

Owner— J.   Frederic,    1421    Page    Street, 

Alameda. 
Architect — None.  .,.,„„„ 

Contractor— W.   G.   David,  1500  Hampel 

St..  Oakland^ $1000 

(135)  2440      BARTLETT      ST..      OAK- 
land       One-story    5-room    dwellinpr. 

Owner R.    W.    Ogden,    660    46th    Street, 

Oakland.  ,,„.„ 

Architect — None.  $4250 

FIRE   HOUSE 

(136)  1215     33RD     AVE.,       OAKLAND. 
One-sfory   fire   house. 

Owner — City  of  Oakland. 

Architect— None.      „     ^  ,  „     ,.,       . 

Contractor— S.     J.     Bertelsen.  Builders 

Exchange,    Oakland.  $8887 


DWELLING 

(137)      2706     VIOLA     ST.,       OAKLAND. 

One-story    5-room    dwelling. 
Owner — T.     Stringer,     2900     Brookdale 

Ave..  Oakland. 
Architect — None.  $3150 


600     N 
;-story 


DWELLING 

(138)      E       PINEHAVEN       HD 

Thornhill    Rd.,  Oakland.     C 

3-ioom    dwelling. 
Owner — Miss    D.    Fleck,    3617   Grove   St., 

Oakland. 
Architect — None. 
Contractor — Geo.   A.    Fleck,    3617    Grove 

St..   Oakland.  $1000 


DWELLING 

(139)      1336     90TH     AVE.,     OAKLAND. 

One-story    5-room    dwelling. 
Owner  —  Chas.    H.    Wilson,    7928    East 

14th   St..   Oakland. 
Architect — None.  $2800 


FLATS   &    STORES 

(140)      NE     COR.     HOPKINS    ST.    AND 

Woodruff.    Oakland.      Two-story    6- 

room   fiats  and  stores. 
Owner— J.    Bertoldi    &    H.    Bisboi.    5628 

Vicente    St..    Oakland. 
Architect — None. 
Contractor — Joe    Bertoldi 

te   St.,   Oakland. 


5628    Vlcen- 
$6500 


GARAGE 

(141)      SE    COR.    IITH    &    WEST    STS.. 

Oakland.     One-storv   tile   garage. 
Owner — J.    J.    Barry,    1016    West    Street, 

Oakland. 
.'\rchitect — None. 
Contractor— J.    J.    Power,    633    40th    St., 

Oakland.  $2000 


DWELLINGS    (2) 

(142)      E    PERALTA    AVE.,    175    &    212 

N  Lynde  St.,  Oakland.     Two  1-story 

5-room    dwellings. 
Owner — G.  W.  Ehrenffort,  454  Crescent 

St.,   Oakland. 
.\rchitect — None.  $3000   ea. 


DWELLING 

(143)      818    TRESTLE       GLEN      ROAD, 

Oakland.     Two-story  7-room  dwlg. 
Owner — Ruth     Schrog,     1536     Franklin 

St..  Oakland. 
Architect — None. 
Contractor — Somviarstrom     Bros.,    1536 

Franklin    St.    Oakland.  $7760 


STORES    &    DWELLIN'l.} 

(144)      6643     BECK      'ST..       OAKLAND 

Two    stores    and    d^welling. 
Owner — E.    M.    Schumacher,    693    Santa 

Ray  Ave.,   Oakland. 
Architect — None.  $6500 


(145)      2251    66TH      AVE..      OAKLAND. 

One-story    5-room    dwelling. 
Owner — C.    A.    Rogers,    2668    67th    Ave., 

Oakland. 
Architect — None.  $3375 


ALTERATIONS 

(146)  1424  5TH  ST.,  OAKLAND.  Al- 
terations. 

Owner— M.  R.  Mathlas.  1122  Kirkham 
St..    Oakland. 

A  rchitect — None. 

Contractor — J.  Santos,  1130  Kirkham 
St.,  Oakland.  $1000 


DWELLING 

(147)      1S43     103RD     AVE.,     OAKLAND. 

One-story    4-room    dwelling. 
Owner — G.    H.    Sackett,    5900   East   14th 

St.,   Oakland. 
Architect — None.  $3000 


DWELLING 

(148)  S89  53RD  ST..  OAKLANT3.  One- 
storv    6-room    dwelling. 

Owner— Phillip  Crivello,  822  52nd  St., 
Oakland. 

Architect — None. 

Contractor — Geo.  Van  Vlack,  575  Spruce 
St.,    Oakland.  $5000 


DWELLING 

(149)      2432     65TH     AVE..       OAKLAND. 

One-story    5-room   dwelling.  . 

Owner — J.    P.    Erhman,    1744    69th    Ave., 

Oakland. 
Architect — None.  $3600 


DWELLING    &    GARAGE 

(150)  1310  95TH  AVE..  OAKLAND. 
One-story  5-room  dwelling  and  ga- 
rage. 

Owner. — -J.   J.    Early,    San    Francisco. 

.\  rchitect — None. 

Contractor — C.  W.  Griffith,  1323  96th 
Ave.,  Oakland.  $2600 


1 1  WELLING    &    GARAGE 

(151)      W    6STH    AVE..    320    S    FLORA 

St..     Oakland.       One-story       5-room 

dwelling   and   garage. 
Owner — C.   J.   Sullivan.   1608   72nd   Ave., 

Oakland. 
Architect— None.  $3200 


OFFICE    &    STOREROOM 

iir,2)  5331  COLLEGE  AVE..  OAK- 
land.  Two-story  office  and  store- 
room. 

Owner — B.  F.  Murray,  5331  College  Av., 
Oakland. 

.\rchiti-ct — None. 

Contractor — Harry  Lassen,  3869  Shat- 
ter Ave.,  Oakland.  $1700 


nWELLING  &  GARAGE 

(1^3)      S  LOCKWOOD   ST..    150   E   73RD 

Ave..    Oakland.      One-story    5-roora 

dwelling    and    garage. 
Owner — Jos.    Leese.    5037    Fairfax    Ave., 

Oakland. 
.Architect — None.  $2950 


DWELLING 

(134)      2715  PLEASANT  ST..  OAKLAND 

One-^tory    4-room    dwelling. 
Owner — W.  A    Netherly.   3879   Fruitvale 

.Ave..   Oakland. 
.Architect — None.  $2000 


DWELLING    &    STORE 

(153)  8537  -  8539  BLANCH  STREET, 
Oakland.  One-story  4-room  dwell- 
ing and   store. 

Owner — M.  G.  Quintanalo.  1767  84th 
.Ave..    Oakland. 

A  rch  "tect — None. 

Cijiftractor — Gomez  &  Avzarlnl,  2044 
Powell    St..    S.    F.  $3500 


DAVELLING  &  GARAGE 

(156)      3645    PATTERSON    AVE..    OAK- 

land.      One-story    4-room    dwelling 

and    garage. 
Owner — Dayton   Smith,   3676   38th   Ave., 

Oakland. 
.Architect — None. 
Contractor — A.    Ander 

St..    Oakland. 


3212   Florida 
$2750 


PAVELLING  &  GARAGE 

(157)  2165  47TH  AVE..  OAKLAND. 
One-story  5-room  dwelling  and  ga- 
rage. 

Owner — Jos.   A.   Lapoint. 

.Architect — None. 

Contractor — J.  F.  Patterson.  2001  68th 
Ave.,  Oakland.  $4200 

.AP.ARTMENTS  &  STORES 

(15S)  NE  COR.  67TH  AVE.  &  EAST 
14th  St.,  Oakland.  Two-story  9- 
room    apartments    and    stores. 

Owner — Conrad  Roth.  Dublin  Blvd.. 
.Alameda   Co. 

Architect — None.  $8500 

APARTMENTS 

ii:.!i)      3770    PARK    BLVD..    OAKLAND. 

Three-storv    24-room    apartments. 
fiwner — C.    L.     Tomlinson.     3778       Park 

Blvd..    Oakland. 
-uchitect — None.  $20,000 

P.ESIDENCE 

(160)  345  HAMPTON  RD..  PIED- 
mont.  General  construction  on 
residence. 

Owner — John     B.     Metcalf.     235     Moun- 
tain   Drive    Ave..    Oakland. 
Architect— Willis   Polk   &  Co.,    277  Pine 

St.,    S.    F. 

Contractor — Charles   Stockholm   &   Sons 

Monadnock     Bldg..     San     Francisco. 

Filed    Jan.    8.    1925.    Dated    Jan.    5,    1925. 

15th  of  each  month  "io^  of  labor  and 

materials    inc. 
On    completion    sufficient    amount    to 

amount   to    75%   of  total   cost, 
r.emainder    25%    35    days    after    ac- 
ceptance. 

TOTAL  COST.  $97,372 
Pond,  $48,686.  Sureties.  New  Amster- 
dam Casualty  Co.  Forfeit,  none.  Lim- 
it Oct.  1.  1925.  Specifications  and 
Iilans  filed. 

P.ESIDBNCE 

(161)  LOT  69  FERNWOOD.  OAK- 
land.  General  construction  on  1- 
story    and    basement    residence. 

Owner — W,    H.   &   Erba    M.   McCabe. 

.Architect — Harris    Allen,    Oakland. 

Contractor — A.  Frederick  Anderson. 
2800    Delaw.Tre    .^t.,    Oakland. 

File<i    Jan.    7.    1925.    Dated    Jan.   7,    1925. 

AVlien    frame    is    up    $1665 

1st    coat    of    plaster    1665 

When    completed    1666 
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Usual    35    days    1665 

TOTAL  COST,  $6660 
Bond,  none.  Sureties,  none.  l-'orfeit, 
none,  Limit,  90  worlting  days  from 
date.     Plans  and  specifications  filed. 


DWELLING 

(83)      7021   ARTHUR   ST„    Oakland.      1- 

story   5-room  dwelling  and  garage. 
Owner — M.     F.     Wise,     2848     68th     Ave,, 

Oakland. 
Architect — None,  $3150 


ALTERATIONS 

(162)      1647     VIRGINIA     ST.,     Berkeley. 

Alteration    to    store    &    residence, 
owner — J.     Rogers,     1647     Virginia     St., 

Berkeley. 
Architect — None. 
Contractor — J.     Rogers,     1647     Virginia 

St,.   Berkeley.  $3000 


DWELLING 

(163)  1341  CALIFORNIA  ST.,  Berke- 
ley.   Dwelling. 

Owner — P.  E.  Marquis,  2045  Shattuck 
Ave.,   Berkeley. 

Architect — None.  $3000 


DWELLING 

(164)  1845  YOSEMITE  RD.,  Berkeley. 
Dwelling. 

Owner — W.  King  2940  Howard  St.,  Oak- 
land. 

Architect&  Contractor — G.  W.  Eliarsen 
4533  Moraga  Rd.,  Oakland.         $5900 


DWELLING 

(165)  1739  SONOMA  AVENUE,  Ber- 
keley.  Dwelling. 

Owner — G.  T.  Beaver,  2708  Webster  St„ 
Berkeley. 

Architect — Harris  Allen,  2514  Hillegass 
Ave.,  Berkeley, 

Contractor — H.  L.  Palgg,  5844  College 
Ave.,  Oakland.  $6500 


DWELLING 

(166)      2430    CURTIS    ST.,    Berkeley. 

Dwelling. 
Owner — J.    Robert,    2120    Lincoln    Ave., 

Alameda. 
Architect    &    Contractor — Holbert    and 

Oman,   2120  Lincoln  Ave.,  Alameda, 
$2000 


REPAIRS 

(167)  2525     DURANT     AVENUE,    Ber- 
keley.  Repairs   to  apartments. 

Owner — M.    Connor,    2525    Durant    Ave., 

Berkeley. 
Architect — None. 
Contractor — A.    H.    Rose,    478    25th    St., 

Oakland.  $2000 

DWELLING 

(168)  1312    ACTON    ST.,    Berkeley, 
DTvelling, 

Owner — P.    J.    Ryan,    371    8th    Ave.,    San 

Francisco. 
Designer     &     Contractor — I.     S.     Burke, 

3101    Eastman   Ave.,   Oakland.    $3000 


LABORATORY 

(169)  809  BANCROFT  WAY,  Berke- 
ley. Laboratory. 

Owner — G.  L.  Warnken,  7S  Bacon  Blvd. 
Oakland. 

Architect — None.  $3000 


DWELLING 

(170)      24    ROBEL    COURT,    Berkeley. 
Dwelling. 

Owner — Mr.  and  Mrs.  Eliel,  Glen  Court 
Apts..  Berkeley. 

Architect — D.   T.  Ogiline,   100  E  Colora- 
do  St.,  Pasadena. 

Contractor  —   W.    Sorensen,    2940   Pied- 
mont   Ave.,    Berkeley.  $20,000 


DWELLING  

(171)      N    44TH    ST.,    250    W    MARKET 

St..     Oakland.       One-story       3-room 

dwelling    (rear). 
Owner — L.    Abacotti,    938    44th    Street, 

Oakland. 
Architect — None. 
(Contractor — Angelo   Iscardi,    972    Aileen 

St.,    Oakland.  $2000 


FIRE   PERAIRS 

(172)  NW  COR.  12TH  &  HARRISON 
Sts.,    Oakland.      Fire    repairs. 

Owner — C.   H.   King   Estate. 

.^  rchitpct — Nne. 

Cnntractor— R.  E.  Sheridan.  1014  Web- 
ster    St..     Oakland.  $1500 


DWELLING 

(173)      2445     64TH     AVE..     OAKLAND. 

One-story    5-room    dwelling. 
Owner — A.    J.    Agrella,    Jr.,    1811    East 

19th    St.,   Oakland, 
Architect — None,  13500 


DWELLING    &    GARAGE 

(174)      1174     SEMINARY     AVE.,     OAK- 

land.      One-story    4-room    dwelling 

and    garage. 
Owner — Jack  Tarman. 
Architect — None. 
Contractor — John  Tell,  2840  Parker  Av. 

Oakland.  $2600 


DWELLING 

(175)      4469    REDDING   ST.,    OAKLAND. 

One-story   4-room   dwelling. 
Owner — W.    R.    Oakley,    1911    65th   Ave., 

Oakland. 
Architect — None.  $3250 


DWELLING    &    GARAGE 

(176)  2537  65TH  AVB.,  OAKLAND. 
One-story  5-room  dwelling  and  ga- 
rage. 

Owner — Geo.  W.  Drysdale,  2321  38th 
Ave..   Oakland. 

Architect — None.  $3100 


ALTERATIONS 

(177)      NE     COR.     HOBART     ST.     AND 

Broadway,     Oakland.       Alterations. 
Owner — Fred    Reed. 

Arcliitect — E.    Knoll.   Hearst   Bldg.,   S.F. 
Contractor — L.   J.   Cohn,    1   De   Haro   St., 

San  Francisco.  $3600 


DWELLING 

(178)      6016     BROADWAY,     OAKLAND. 

Two-story    7-room    dwelling. 
Owner  —  L.    Standish   Hall,    5301    Miles 

Ave..    Oakland. 
Architect — None. 
Con/tractor — Campau       Hall       Building 

Corp.,    5723.   College    Ave.,    Oakland. 
$6500 


DWELLING  &   GARAGE 
(179)      3218      MADELINE      ST.,      OAK- 
land.      One-story    5-room   dwelling   & 

garage. 
Owner — C.    W.    Hopkins,    2981    Hopkins 

St.,    Oakland. 
Architect — None.  $3250 


DWELLING    &    GARAGE 

(180)      4614       WALNUT      AVE.,       OAK- 

land.      One-story    5-room    dwelling 

and  garage. 
Owner — Ness    Eros.,    2943    23rd   Avenue. 

Oakland. 
Architect — None.  $4200 


ALTERATIONS   &    ADDITION 

(181)  2928  TELEGRAPH  AVE..  OAK- 
land.       Alterations    and    addition. 

Owner — Hngan  &  Evers,  1421  Broad- 
way,  Oakland. 

Architect — M.  V.  Mowbray,  5052  Fair- 
fax Ave.,   Oakland.  $8000 


FLATS 

(182)  N  SANTA  CLARA  AVE.,  360  E 
Oakland  Ave.,  Oakland.  Two-sto. 
10-room    flats. 

Owner — J.  Allaf,  1114  East  24th  St., 
Oakland. 

Architect — L.  F.  Hyde,  302  Hanover 
Ave.,    Oakland. 

Contractor — G.  W.  Steffens,  1941  Cros- 
by Ave.,  Oakland,  $7000 


DWELLING 

(183)      1350     107TH     AVE.,     OAKLAND. 

One-story    5-room    dwelling. 
Owner— W.    H.    Higgins,    9934    Foothill 

Blvd.,    Oakland. 
Architect — None.  $3500 


APARTMENTS 

(1S4)      5320     COLLEGE       AVE.,       OAK- 

land.      Two-storv    14-room    apts. 
Owner^H.     W.     Haler,     205     Syndicate 

Bldg.,    Oakland. 
Architect — None.  $10,000 


ORPHANAGE 

(185)  NE  COR.  COURTLAND  AVE.  & 
Buell  St.,  Oakland.  Two-story  39- 
room    con.    and    tile    orphanage. 

Owner — Womans  Bard  of  Home  Mis- 
sions   of    the    Presbyterian    Church. 

Architect — Julia  Morgan,  Merchants' 
Exchange,    San    Francisco. 

Contractor — D.  B.  Farquharson,  1760 
Ellis  St.,  San  Francisco, 

$105,000 

DWELLI.VGS 

(186)  1244  1246  CORNELL  AVE.,  Ber- 
keley.   2    1-story    3-room    dwelling.s. 

Owner — Chas.   Fisher,      2511     Telegraph 

Ave.,  Berkeley. 
Architect — None. 
Contractor — E.    Hiteraan,    1217    Cornell 

Ave,,   Berkeley,  $1200   each 


DWELLINGS 

(187)  1325-27  1329  PERALTA,  Berke- 
ley.   3    1-story    5-room    dwellings. 

Owner — Bredhoft  &  Dull.  1328  Carlotta 
Berkeley. 

Architect — None.  $2900    each 

DWELLING 


(ISS)  1141  BANCROFT  WAY,  Berke- 
ley.   1-story    4-room    dwelling. 

Owner — N.  Peterson,  1727  5th  St.,  Ber- 
keley. 

Aichitect — None.  $2400 


DWELLING 

(189)      911    VIRGINIA    ST.,    Berkeley, 

1-story  4-room   frame  stucco  dwlg. 
Owner — C.   Kingsley,   5870   Walnut  Ave. 

Oakland. 
Architect — Mr.    Huff. 
Contractor  —   H.    L.    Cunningham,    8141 

East    14th    St.,   Oakland.  $2000 


APARTMENTS 

(190)      NO.     2627-29       DWIGHT      WAY. 

Berkeley.         Two-story         44-rooin 

frame   apartments. 
Owner — R.    Bradshaw,    2420    Parker    St., 

Berkeley. 
Architect — None.  $22,000 


DWELLING 

(191)  E  SEVENTY -THIRD  AVE  113 
N  Diana  St.,  Oakland.  One-story 
5-room   dwelling. 

Owner — A.  H.  Dougherty,  Route  L,  Box 

951,    Oakland. 
Architect — None.  $2200 

DWELLING 

(192)  SEQUOYAL  HILLS,  Oakland. 
One-story  5-room  dwelling. 

Owner — Dr.    Ehret,    1404    Franklin    St., 

Oakland. 
Architect — None, 
contractor  —  American    Bldg.    Co.,   201 

Balboa   Bldg.,   S.   F.  $5500 


STATION 

(193)      NE     SIXTIETH       AND       TELE- 

graph     Ave.,     Oakland.       One-story 

tile   service   station. 
Owner— S.    D.     Thomas,     1110     53rd    St., 

nooo 


DWELLING 

(194)  W   PORTAL  AV   440  N  Wawona 
Ave.,    Oakland.        Two-story      7-room 

dwelling. 
Owner — Alder    &     Clark,     2907     Florida 

St.,   Oakland. 
Architect — None   .  J6000 

DWELLING 

(195)  NO.  3430  SIXTY-EIGHTH  AVE. 
Oakland.      One-story    4-rooni    dwlg. 

Owner  —  C.    A.   Kingsley,   5748    Walnut 

St.,    Oakland. 
Architect — None.  $2C00 

GARAGE 

(196)  NO.  622  TWENTY-FIRST  ST., 
Oakland.      One-story    brick    garage. 

Owner  —  Miss    E.     Aldrich,     18th    and 

Myrtle    Sts.,    Oakland. 
Architect — None. 
Contractor — N.       Miller,       678    23rd    St., 

Oakland.  $10)0 

DWELLING 

(197)  NO.  3901  LINWOOD  AVE.,  Oak- 
land.     One-sto.-y    5-room    dwelling. 

Owner — Helen    E.    Cryer,    Everett    Ave., 

Oakland. 
Architect — None. 
Contractor — L.    G.    Hudson,    1771    Evers 

Ave.,    Oakland.  $4600 

DWELLING 

(198)  LOT  15,  Loma  Vista  Tract, 
Brooklyn  Twp.  All  work  for  one- 
story   3-room    dwelling. 

Owner — J.  Sawyer,  1441  65th  Ave., 
Oakland. 

Architect — Harry      Norris. 

Contractor — Harry  Norris. 

Filed  Jan.  10,  '25.     Dated  Nov.  18,  "24. 

Frame     up     $600 

When    plastered    600 

When     completed     600 

TOTAL  COST,   $1800 

Bond,    none.      Limit,    60    working    days 

after    Nov.       18,     1924.      Forfeit  ,    none. 

Plans    and    specifications,    none. 

t;esidence 

(199)  42  ESTRELLA  AVE.,  Piedmont. 
Residence. 

Owner — V.   A.    Hancock,    3716   Harrison 

St„  Oakland. 
Architect — Geo.   H.  Lydekson,   1616  25th 

Ave.,    Oakland.  $6000 
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RESIDENCE  ,    ^ 

(200)  804    HIGHLAND    AVE.,    Pied- 

mont.    Residence. 

Owner  —  M.  P.  Brasch,  392  17th  St., 
Oakland. 

Architect — Plans     by    owner.  $9000 


RESIDENCE 

(201)  230  PARK  VIEW  AVE.,  Pied- 
mont.    Residence. 

Owner — A.  J.  Flagg,  2501  Best  Ave., 
Oakland. 

Architect — Home  Designer,  1S44  5th 
Ave..    Oakland. 


7500 


RESIDENCE  .    , 

(202)  451  WILDWOOD  AVE.,  Pied- 
mont.     Residence. 

Owner  —  Edw.  Larmer,  90  Fairview 
Ave.,    Piedmont. 

Architect — Plans    by    owner.  $6000 


HOUSE   MOVING 

(203)  1250  GRAND  AVE..  Piedmont. 
House    moving. 

Owner— D.    McKillap,    354    Russ    Bldg.. 

San    Francisco. 
Architect — None. 
Contractor— D.     J.     Suell,     2525    Adeline 

St.,    Oakland.  $9000 

RESIDENCE 

(204)  308  PALA  AVE.,  Piedmont.  Res- 
idence. 

Owner— Wilder  Wight,  1019  Pine  St.. 
Oakland. 

Designer  —  Beckett-Wight.  2457  Web- 
ster   St..    Oakland.  $6500 

RESIDENCE 

(205)  242  OAKMONT  AVE..  Piedmont. 
Residence. 

Owner — A.    P.    Anderson.    1110    Warfleld 

Ave.,   Oakland. 
Architect — None.  $4000 


RESIDENCE 

(206)      201   OAKMONT  AVE.,   Piedmont. 

Residence. 
Owner — H.    H     Bohannon.    636    36th    St.. 

Oakland. 
Architect — E.    Field.    607    American    Bk. 

Bldg..    Oakland. 
Contractor — O.    L.    Burrit.    427    63rd    St.. 

Oakland.  16700 


(207)  14  MUIR  AVE..  Piedmont.  Resi- 
dence. „ 

Owner — Grace  Wachs.  Oakland  Bank 
Bldg..   Oakland. 

Architect — E.  W.  Cannon.  Central  Bank 
Bldg..    Oakland. 

Contractor — E.  T,  Leiter  &  Son.  3601 
West  St.,  Oakland.  $15,000 

RESIDENCE  „     „     „,    ^ 

<20S)  170  WOODLAND  WAY,  Pied- 
mont.        Residence. 

Owner — Geo.  J.  Calder.  Leconia  Apts.. 
Oakland. 

Architect — Dean  &  Dean,  Sacramento 
Calif. 

Contractor — Ben.  F.  Kopf,  845  Pacific 
Ave.,    Alameda.  $10,502 


RESIDENCE 

K209)  223  LAFAYETTE  AVE..  Pied- 
mont.     Residence. 

Owner — Marshal  Seagrave.  2043  Oak- 
land   Ave..    Piedmont. 

Architect  —  Houghton  Sawyer.  Hearst 
Bldg..    San    Francisco. 

Contractor— Fred  Westlund,  795  High- 
land   Ave..    Piedmont.  $14,800 


(210)  NO.    1032    SAN    ANTONIO    AVE., 
Alameda.      One-story    5-room   dwlg. 

Owner — Julius  Groden.  1011  Santa  Clara 

Ave..  Alameda. 
Architect — None.  $4000 

DWELLING 

(211)  NO.    1036    SAN    ANTONIO    AVE.. 
Alameda.      One-story    6-room    dwlg. 

Owner — Julius      Groden,       1011       Santa 

Clara   Ave.,   Alameda. 
Architect— None.  $1000 


DWELLING 

(212)  NO.  1829  LINCOLN  AVE.,  Ala- 
meda.    One-story  5-room   dwlg. 

Owner — West  End  Bldg.  Assn.,  Alameda 

Architect — None. 

Contractor — A.  J.  Thiele,  3221  Thomp- 
son   Ave..    Alameda.  $3000 


DWELLING 

(213)  NO.  1601  LAFAYETTE  ST..  Ala- 
meda.     One-story    5-room    dwelling. 

Owner  —  West  End  Bldg.  Assn..  1536 
Webster   St..   Alameda. 

Architect — None. 

Contractor— A.  J.  Thiele.  322)  Thomp- 
son  Ave.,    Alameda.  $3200 


DWELLING 

(214)  NO.  728  LINCOLN  AVE.,  Ala- 
meda,     One-story    5-room    dwelling 

Owner— Elsie  and  G.  A.  Gottstein,  736 
Lincoln   Ave.,  Alameda. 

Architect — None. 

Contractor— Chas.  Falk,  1520  E-38th 
St.,    Oakland.  $3500 


DWELLING 

(215)  NO.  2139  SPAULDING  AVE., 
Berkeley.     One-story   5-room  dwlg. 

Owner — M.  Peel,  2074  AUston  Way, 
Berkeley. 

Architect— D.  B.  Roby  &  Son,  2428  Jef- 
ferson  St.,   Berkeley. 

Contractor  —  D.  B.  Roby  &  Son,  2428 
Jelterson  St.,  Berkeley.  $3000 


DWELLING 

(216)  NO.  2748  MATHEW  ST..  Berke- 
ley.     One-story    6-room    dwelling. 

Owner — E.  Grunewald,  5358  Bryant 
Ave..  Oakland. 

Architect — None.  $2950 


DWELLING 
(217)      NO.     1207     VIRGINIA    ST..     Ber- 
keley.      One-story     4-room     dwlg. 
Owner— C.    W.    Miller,     1610    Belvedere 

St..   Berkeley. 
Architect — None.  $2000 


DWELLING 

(218)        120  EAST  THIRTY-THIRD  ST.. 

(rear),     Oakland.       1-story    4-room 

dwelling. 
Owner — Jos.  Erickson,   1120   E-33rd  St., 

Oakland. 
Architect — None.  $2500 


ALTERATIONS 

(219)  SE  COR.  FORTY-NINTH  AVE. 
and  E-12th  St..  Oakland.  Altera- 
tions. 

Owner — Coast  Tire  cfe  Rubber  Co.,  Cor. 
50th  Ave.  and  E-12th  St..   Oakland. 

Architect — None.  $1200 


DWELLING 

(220)      321    PERKINS    ST..    Oakland.    1- 

story    6-room    dwelling. 
Owner  —  J.    A.    Brett.    732    E-20th    St.. 

Oakland. 
Architect — None.  $4500 


DWELLING 

(221)  2601      SIXTY-EIGHTH      AVE., 

Oakland.      1-story    5-room   dwelling 

and  garage. 
Owner — E.    F.    Grady,    3626    Lyon    Ave., 

Oakland. 
Architect — None.  $3150 


DWELLING 

(222)        2300     AUSEON    AVE.,    Oakland. 

1-story   5-room   dwelling. 
Owner   —   C.    M.    Murray,    2300    Auseon 

Ave..   Oakland. 
Architect — None.  $2500 


(223)  1177     EIGHTY-THIRD     AVE., 

Oakland.      1-story   4-room   dwelling 

and  garage. 
Owner — ^Fandsa    DeSa,    1177    83rd    Ave., 

Oakland. 
Architect — None. 
C;ontractor — J.   H.   Pickrell.   696  Nevada 

St.,  Oakland.  $2150 


DWELLING 

(224)  2436  BARTLETT  ST.,  Oakland. 
1-story  5-room  dwelling  and  ga- 
rage. 

Owner  —  A.  J.  Ayer,  2054  38th  Ave.. 
Oakland. 

Architect — None. 

Contractor — P.  E.  LaVoice,  3351  Abbey 
St.,  Oakland.  $3150 


DWELLING 

(225)       386    JAYNE    AVE.,    Oakland.    1- 

story   7-room   dwelling  and   garage. 
Owner — J.     R,     Kaelin,     1933     5th     Ave., 

Oakland. 
Architect — None. 
Contractor — Wm.    Wolfe,    128    13th    St.. 

Oakland.  $4200 


ALTERATIONS 

(226)         lyj    EAST    EIGHTEENTH    ST., 
apart- 


Oakland 

ments. 
Owner  —  J. 

Oakland 
Architect — None. 


Alterations 

R.    Dyer.    704    E-18th    St., 

$1500 


FIRE   REPAIRS 

(227)  5836  OCEAN  VIEW  DRIVE.  Oak- 
land.    Fire  repairs. 

Owner— Mr.    Glanannione. 

Architect — None. 

Contractor- A.  H.  Rose,  478  28th  St.. 
Oakland.  $1000 


DWELLING 

(228)  1225    NINETY-SECOND    AVE., 

Oakland,     l-story  4-room  dwelling. 

Owner — W.  B.  Block,  9831  E  St.,  Oak- 
land. 

Architect — None.  $2000 


DWELLINGS 

(229)      1434,    1440    FIFTY-SIXTH   AVE.. 

Oakland.        Two      1-story      5-roora 

dwellings. 
Owner — A.    B.    Chapman. 
Architect — None. 
Contractor — H.    L.    Hayden.    2539    Bart- 

lett  St.,  Oakland.  Each,  $3600 


DWELLING 

(230)  2301  SIXTY-SIXTH  AVE..  Oak- 
land.     1-story    5-room   dwelling. 

Owner— Bell  &  Evans.  1628  E-33rd  St., 
Oakland. 

Architect— None.  $2700 


STORE 

(231)  S  HOPKINS  ST.  75  E  Patter- 
son Ave..  Oakland.   1-story  store. 

Owner — L.  R.  Dray.  805  Syndicate  Bldg 
Oakland. 

Architect — None. 

Contractor  —  F.  A.  Muller,  805  Syndi- 
cate   Bldg.,    Oakland.  $3200 


DWELLING 

(232)  940  EIGHTY-FIFTH  AVE.,  Oak- 
land.     1-story   5-room   dwelling. 

Owner — Jos.  A.  Dias,  1053  85th  Ave., 
Oakland. 

Architect — None.  $3500 


DWELLING 

(233)       1214    CAMPBELL    ST.,    Oakland. 

1-story   4-room  dwelling. 
Owner — Fred  Hoher,   1208  Campbell  St., 

Oakland. 
Architect — None. 
Contractor — Frank    Cucio,    907    Willow 

St.,   Oakland.  $3250 


DWELLING 

(234)  W  SIXTY-EIGHTH  AVE.,  250 
N  Flora  St..  Oakland.  l-story  5- 
room    dwelling    and    garage. 

Owner — Andrew  Jacobson.  2307  Hav- 
enscourt    Blvd.,    Oakland. 

Architect — None.  $3650 


DWELLING 

(235)  2206     SIXTY-FOURTH     AVE., 

Oakland,      l-story  4-room  dwelling. 
Owner  —  F.    L.    Silber,    2325    Humboldt 

Ave..    Oakland. 
Architect — None. 
Contractor — P.  L.  Kick.  2325  Humboldt 

Ave..   Oakland.  $2500 


DWELLING 

(236)       1079-72    AILEEN    ST..    Oakland. 

l-story    8-room    2-family    dwelling. 
Owner — C.    F.    Penther.    1076   AUeen   St.. 

Oakland. 
Architect — None. 
Contractor — A.    C.    Sharp.    1327    E-28th 

St..  Oakland.  $5700 


DWELLING 

(237)         2037    CHURCH    ST.. 

l-story   4-room    dwelling. 
Owner— W.  J.  Buring.  574  8th  St 

land. 
Architect — None.  $2000 


Oakland. 
Oak- 


THEATRE,    STORES 

(23,S)  LOTS  20  TO  23  INC..  BLK.  6. 
Northbrae  Business  Property.  Ber- 
keley. General  construction  thea- 
tre  bldg.    and   stores. 

Owner — S.  K.  Herzog.  S.  Raphael.  B 
Anixter,  M.  Blumenfeld  and  E.  S. 
Kake. 

Architect — Reid  Bros.,  105  Montgomery 


St.,    S.    P. 


Pasqualetti,     2330 


Contractor 

Larkin   St., 
Filed  Jan.  10.   1925.  Dated  Dec.  22,  1924. 
7th  day   of   each   month,   of  value 
of    labor    and    materials    incor- 
porated      76% 

Usual  35  days    Balance. 

TOTAL  COST.  $82,000 
Bond.  $41,000.  Sureties,  P.  A.  Brlcca 
and  A.  Laiolo.  Forfeit,  none.  Limit, 
June  22,  1925.  Plans  and  specifications 
filed. 


PILING.   ETC. 

(239)  SOUTHERN  ARM  OF  S.  F.  BAY 
Piling,  piers,  etc.,  for  Dumbarton 
bridge. 

Owner — Dumbarton  Bridge  Co.,  Santa 
Fe    Bldg.,    S.    F. 

Architect — Harrington,  Howard  &  Ash, 
Kansas   City   and   New   York. 

Contractor  —  Healy  Tlbbitts  Construc- 
tion Co.,  64  Pine  St.,  S.  F. 


Saturday,   January   17,   1925 
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FileC  Jan.   10,  1925.   Dated  Dec.  27,   1924 
Isi  o£   each   month    90%    o£   labor  and 
materials   incorporated  less   3^   per 
cent       until    said    deductions    shall 
amount    to   $25,0U0. 
Final  payment  35   days  after  accept- 
ance. 
Bids  various  pieces  of  work. 

TOTAL,    COST,     i 

Bond,  ?365,000.  Sureties,  VV.  H.  Uealy 
and  C.  C.  Horton.  Forfeit,  limit,  none. 
Plans  and  specifications  filed. 


RESIDENCE 

t240)      2924   RUSSELL,  ST.,  BERKELEY 

Residence. 
Owner — Louie  Engler,  2940  Forest  Ave. 

Berkeley. 
Architect — None.  J8200 


DWELLING 

(241)      1529   -   1000   OAKS  BLVD.,  BER- 

keley.      Dwelling. 
Owner — C.   J.   Dixon,   926   Curtis   Street, 

Berkeley. 
Architect — H.   W.  Dixon,  926  Curtis  St.. 

Berkeley.  $2900 


DWELLING 

(242)      920     INDIAN     ROCK     AVENUE, 

ISerkeley.      Dwelling. 
Owner — Clarence   Chase,   1558  La   Loma 

Ave.,    Berkeley. 
Architect — None. 
Contractor — P.   J.   Cane,    1188   Arch    St., 

Berkeley.  $7500 


DWELLING 

(243)      1620    ARCH    ST.,       BERKELEY. 

Dwelling. 
Owner — Mrs.    O.    D.    Farras,    Humboldt 

County,  Cal. 
Architect — W.   D.   Farras,   1926  Virginia 

St.,   Berkeley.  $5500 


DWELLING 

(244)      1326    RUSSELL      ST.,      BERKE- 

ley.      Dwelling. 
Owner^D.    H.    Sylvester.    2416    McKin- 

ley   Ave.,    Berkeley. 
Architect — None.  $2500 


DWELLING 

(245)      1150     STERLING     AVE.,     BER- 

keley.      One-family    residence. 
Owner — H.  F.  Hammond,  1904  Grant  St. 

Berkeley. 
Architect — None.  $3200 


DWELLINGS   (5) 

(246)      1117      ADDISON      ST.,     BERKE- 

ley.      Five    dwellings. 
Owner — MoUie   Gentry,  2915   Grove   St.. 

Berkeley. 
Architect — None. 
Contractor — W.    A.   Gentry,    2915   Grove 

St.,   Berkeley.  $1250   each 


DWELLINGS    (2) 

(247)      1033   -   1039   SPENCER   STREET. 

Oakland.         Two       1-story      5-room 

dwellings. 
Owner — The    Century    Builders,    7407    E. 

14th    St.,    Oakland. 
Architect — None. 
Contractor — S.   Kemp,   et    al.    7407   East 

14th    St.,    Oakland.  $2500    ea. 


ALTERATIONS 

(24S)      252    LAKESHORE   BLVD.,   OAK- 

land.      Alterations. 
Owner — R.    B.    Swayne,    252    Lakeshore 

Blvd.,   Oakland. 
Architect — None. 

Contractor — J.    F.    Thomas,     2872    Mon- 
tana St.,  Oakland.  $1422 


DWELLING 

(249)      NW    COR.    CURRAN    &    MONT- 

ana     St.,     Oakland.       One-story     g. 

room    2-famlly    dwelling. 
Owner — J.  F.  Thomas,  2892  Montana  St. 

Oakland. 
Architect — None.  $5000 


,\LTERATIONS   &    ADDITION 

c250)  NE  24TH  ST.,  100  W  23RD  AV., 
OaMand.  Alterations  and  addi- 
tions. 

Owner— Thomas  Tello,  2232  24th  Ave., 
Oakland. 

.Architect — None. 

Contractor  —  W.  E.  Hosttler.  4081 
Fruitvale    Ave.,    Oakland.  $1800 


DWELLING 

(251)      2727      67TH     AVE.,      OAKLAND. 

One-story    4-room    dwelling. 
Owner — Guy     R.    Mer,rlll,     732     Central 

Ave..   Alameda. 
Architect — None.  $2500 


DWELLING 

(252)  2872    HOPKINS    ST.,    OAKLAND. 
One-story    4-room   dwelling. 

Owner — C.    B.    Robinson,    239    East    24th 

St.,  Oakland. 
Architect — None.  $3000 

DWELLING 

(253)  SS4    38TH    ST.,    OAKLAND.    One- 
story    5-roora   dwelling. 

Owner — Wm.     F.    Neary,    538     17th    St., 

Oakland. 
-Architect — None. 
Contractor — L.      A.      Peters,    1361    East 

27th    St.,    Oakland.  $2750 


DWELLING 

(254)      LOT  256  MERRIEWOOD  TRACT 

Oakland.     One-story  3-room  dwelling. 

Owner — .1.  A.   Hargreaves,    861   32nd  St., 

Oakland. 
Architect — None.  $1800 


DWELLING 

(255)      2026     EAST     28TH       ST..       OAK- 

land.      One-story    5-room    dwelling. 
Owner — P.    M.    Nielsen,    2020    East    28th 

St.,   Oakland. 
Architect — None.  $3500 


DWELLINGS    &    GARAGES    (2) 

(256)  2627  -  2733  66TH  AVE..  OAK- 
land.  Two  1-story  5-room  dwell- 
ings and  garages. 

Owner — Samuel  Moe,  1550  Hampel  St 
Oakland. 

Architect — None.  $3150 


DWELLING  &  GARAGE 

(257)  2445  SCENIC  AVE..  OAKLANT) 
One-story  6-room  dwelling  and  ga- 
rage. 

Owner— E.    T.    Mattison,    3629      Laguna 

Ave..  Oakland. 
-Architect — None.  $3800 

DWELLING 

(258)  LIGGETT  DR.  &  ESTATE  DR 
Montclair,  Oakland.  One-story  5- 
room   dwelling. 

Owner  —  Mrs.  M.  A.  Donovan.  1816 
Pleasant    Valley    Ave..    Oakland. 

Architect — None. 

Contractor — .Joe  Boeddeker,  1814  34th 
Ave.,    Oakland.  SI4075 


DWELLING    &    GARAGE 

(259)  S  CAVANAUGH  RD..  100  E 
Trestle  Glen  Road,  Oakland.  One- 
story   6-room   dwelling  and  garage. 

Owner— Stmuel    Moe,    1550    Hampel    St., 


Oakland 
Architect — None 


$6200 


DWELLING 

(260)  1109  MANDANA  BLVD..  OAK- 
land.      H4-story    7-room    dwelling. 

Owner — H.  P.  Fisher,  Syndicate  Build- 
ing,  Oakland. 

-Architect — None.  $7000 


DWELLINGS   (3) 

(261)  5322  YUBA  AVE.,  OAKLAND, 
2851  &  2855  Birdsall  Ave.,  Oak- 
land.    Three  1-story  5-room  dwlgs. 

Owner— .T.  E.  Gray,  5322  Yuba  Avenue, 
Oakland. 

Architect — None.  "3000  ea. 

-APARTMENTS 

'262)  K  WALKER  AVE..  65  N  WELD- 
on  St..  Oakland.  Three-story  20- 
room    apartments. 

Owner— N.  &  S.  M.  Gillespie.  2906  Re- 
gent   St.,   Berkeley. 

Architect — None.  $18,000 

GARAGE 

(263)  NW  COR.  E  14TH  ST  &  72ND 
Ave.,  Oakland.  One-story  brick 
garage. 

Owner — V.    .1.    Abrusci.    1435    72nd   Ave , 

Oakland. 
Architect — None. 
Contractor — James     Construction     Co., 

2300    87th    Ave.,    Oakland.        $12,000 

DWELLI.VG    &    GARAGE 

(264)  LOT  26  BLK  1562/A  MAP  NO. 
2  Bateman  Tract.  Berkeley.  Gen- 
eral construction  on  2-story  and 
garage    in   basement  dwelling. 

Owner — W.    F.    &   Elelyn    F.    MacManus, 

692    62nd   St..   Oakland. 
-Architect — Plans  furnished  by  contrac- 
tor. 
Contractor    —     Joseph       Coward,     2924 

Claremont    Ave.,    Berktley. 
Filed  Jan.    13,    1925.   Dated  Jan.   2,    1925. 

When     frame    is    up     $3112.50 

When    white    coated    3112.50 

When    completed    3112.50 

Usual   35   days    3112.50 

TOTAL  COST,   $12,450 


Bond,  none.  Sureties,  none..  Forfeit, 
none.  Limit,  90  working  days  after 
commencement.  Plans  and  specifica- 
tions  filed. 


GARAGE    BLDG. 

(266)N'W  LINE  OP  3RD  AVE.  DIS.  SW 

100    from    E    12th    Street,    Oakland. 

General     construction     on     garage 

building. 

Owner — Arthur     T.     Chick,     1135     Third 

-Ave.,   Oakland. 
Architect — Plans  furnished  by  contrac- 
tor. 
Contractor — George      Bell    &      Son,    693 

Jean    St.,    Oakland. 
Filed  Jan.  13,  1925.  Dated  Jan.   13,   1925. 
When  forms  and  steel  are  truss 

high     $2821 

AVhen   outside   walls  are   poured  2821 

When    completed    2821 

Usual    35    days    2820 

TOTAL  COST,  $11,283 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit.  60  working  days  from 
Jan.  13,  1925.  Plans  and  specifications 
filed. 


RESIDENCE    &     GARAGE 
(267)      LOT    16    ILK    L   MAP   OF      4TH 
Ave.  Terrace,  Oakland.     General  con- 
struction  on   1-story   residence   and 
garage. 
Owner — Helen    E.    Cryer,    Everett   Ave., 

Oakland. 
Architect — Plans  furnished  by  contrac- 
tor. 
Contractor — L.    G.    Hudson,    1771    Evers 

Ave.,    Oakland. 
Filed   Jan.    12,    1925.   Dated   Jan.    6,   1925. 

When    frame    is    up     $1218.75 

1st    coat    of    plaster    1218.75 

When    standing    finish    is    in 

place    1218.75 

When   completed    1218.75 

TOTAL  COST,  $4875 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit.  90  worKing  days  after 
Jan.  6,  1925.  Plans  and  specifications 
filed. 


FRATERNITY  HOUSE 

(268)   LE  ROY  AVE.  NORTH  OF  LB 

Conte      Ave..      Berkeley.        General 

construction   fraternity   house. 
Owner  —  Pi    Bldg.    Assn.    of    the    Delta 

Delta    Delta    Fraternity,     Berkeley. 
Architect — John     Galen     Howard,    First 

National  Bank  Bldg.,  S.  F. 
Contractor    —    Charles    H.    McCullough, 

1634   Berkeley    Way,   Berkeley. 
Filed  Jan.  12.  1925.  Dated  Dec.   30,   1924. 
10th    of    each    month,    75%    of    value 

incorporated. 
On  completion  amt.  sufficient  to  bring 

total   to   75%    of  contract   prire. 
Balance    35    days    after    acceptance. 

TOTAL  COST,  $31,294. 
Bond,  $15,650.  Sureties,  Maryland  Cas- 
ualty Co.  Forfeit,  limit,  none.  Plans 
and   specifications   filed. 


BRIDGE 

(269)  SOUTHERN  ARM  OF  S.  F.  BAT. 
Mfg.   and   erection   of  steel  work. 

Owner — Dumbarton   Bridge  Company. 

Architect — Harrington,  Howard  &  Ash, 
Kansas  City   and  N.    Y. 

Contractor — The  Moore  Dry  Dock  Co. 
of   S.    F.,    Balfour    Bldg,,    S.    F. 

Filed  Jan.  12,  1925.  Dated  Dec.  IT,  1924. 
1st  of  each  month  90%  of  value  in- 
corporated  less  previous   payments. 

Usual  35  days    Balance. 

TOTAL  COST,   Piece  Work 

Bond.    $225,000.      Sureties,    R.    S.    Moore 

and    Jas.    A.    Moore.      Forfeit,    $200    per 

day.      Limit,    Aug.    15,    1925.      Plans   and 

.specifications  filed. 


DWELLING 

(270)      NO.     1013     VERSAILLES     AVE., 

Alameda.     One-stody   5-room   dwig. 
Owner— G.    H.    Noble.      1336      Park    St.. 

Alameda. 
Architect — None.  $3500 


DWELLINGS 

(271)      NO.    1407    AND    1411    FERNSIDE 

Blvd..  Alameda.  Two   cne-^^tory  5- 

room  dwellings. 

Owner   —    Williford  &      Klambt.    3237 

Bayo   Vista   Ave..  Alameda. 

Architect — None.  $3600    each 


DWELLING 

(272)      NO.    1118   BLAKE   ST..   Berkeley. 

Dwelling. 
Owner— C.   R.   Wilson,   1212   Haskel   St., 

Berkeley. 
Architect — None. 
Contractor — R.  Wilson,  1212  Haskel  St., 

Berkeley.  $2000 
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DWELLING 

(273)  NO.  2956  ASHBY  AVE.,  Ber- 
keley.     Dwelling. 

Owner  —  Jas.  W.  Brayier,  1921  Blake 
St.,    Berkeley. 

Architect — None.  J4500 


ALTERATIONS  ^      . , 

(274)  5447  RUTH  AVE.,  Oakland.  Al- 
terations and  addition. 

Owner — W.  C.  Yates,  5447  Ruth  Ave.. 
Oakland. 

Architect — None. 

Contractor — Orr  &  Burgess,  5535  E-17th 
St.,   Oakland.  JIOOO 


DWELLING 

(275)       5378    BROADWAY,    Oakland.    1- 

story    5-room    dwelling. 
Owner — F.    F.    Lyman,    5151    Broadway, 

Oakland. 
Architect — None.  »3300 


DWELLING  

(276)  1264     NINETY-FIFTH     AVE.. 

Oakland.      1-story    3-rQom   dwlg. 
Owner — W.   R.   Wallace,   St.   Paul  Hotel 

Oakland.  ,,-„„ 

Architect — None.  »1600 


DWELLING  „ 

(277)       2621     SIXTY-SIXTH     AVENUE.. 

Oakland.      1-story   6-room   dwelling 

and    garage. 
Owner — F.    A.    Abrams. 

Architect — None.  

Contractor— M.  P.  Rose,  940  Oxford  St., 

Berkeley.  J4250 


msT^E  WHITTLE  AVE.,  140  S  Wil- 
bur St.,  Oakland.  1-story  5-room 
dwelling. 

Owner — Lester  VanNess,  3551  Wilson 
Ave.,   Oakland.  ,„„„„ 

Architect — None.  »duun 

(279)  4210    PIEDMONT   AVE.,    Oak- 

land.    1-story  brick  stores. 

Owner — Meyer  E'.gartin,  345  Hanover 
Ave.,  Oakland. 

Architect — None. 

Contractor— A.  Ortzow,  3929  West  St., 
Oakland.  J7300 


DWELLING,    STORE    „^     ^    ,  ,       ,       , 

(280)  6336  TRENOR  ST.,  Oakland.      1- 
story    3-room    dwelling    and    store. 

Owner  W.   H.   Donahue,   260  Newton 

Ave.,   Oakland. 
Architect — None. 
Contractor— G.    F.    Sconyers,    7735    Ney 

Ave..   Oakland.  $1900 

DWELLING  „    ^.      ^    „. 

(281)  E    lOlST    AVE.,    62    S    Birch    St., 
Oakland.      1-story   4-room   dwlg. 

Owner— T.    P.    Sanders,    2925    Shattuck 

Ave.,  Berkeley. 
Architect — None.  iiSbV 

DWELLING  „    , 

(282)  1141    LAKESHORE    AVE.,    Oak- 
land.     1-story    6-room    dwelling. 

Owner— Ralph    Boscacci,    409    15th    St., 

Oakland. 
Architect — None. 
Contractor — J.   W.   Scammel,   123   Hagei 

Ave.,   Piedmont.  $6000 


DWELLING 

(283)  3040    GEORGIA    ST.,    Oakland. 
1-story    4-room  dwelling. 

Owner — W.   Huntley,   3718   HUlview  St., 

Oakland.  .„„„„ 

Architect — None.  $2000 

ALTERATIONS  ^   ,  ,       ^ 

(284)  1025-27    CENTER    ST.,    Oakland. 
Alterations    to    apartments. 

Owner — J.   S.   Holmes,   St.  Marks  Hotel, 

Oakland. 
Architect — None, 
contractor — A.    Lockhead,    167    11th    St., 

Oakland.  $1650 


DWELLINGS 

(285)  10380,    10390    PEARMAIN    ST.. 

Oakland.        Two      l-story      4-room 

dwellings    and    garages. 
Owner — R.    C.    Robertson.    2972    Pacific 

Ave.,    S.    F. 
Architect — None.  Each  $1875 


DWELLING 

(286)  588  FORTY-SEVENTH  ST..  Oak- 
land.     1-story    5-room    dwelling. 

Owner — T.  Mottlno,  586  47th  St.,  Oak- 
land. 

Architect — None. 

Contractor  —  J.  Cisero,  698  43rd  St., 
Oakland.  $4000 


DWELLINGS 

(287)      6624,   6628  BRANN   ST.,  Oakland. 

Two   1-story   3-room  dwellings  and 

garages. 
Owner — G.    P.    Smith,    6682    E-14th    St., 

Oakland. 
Architect — None.  Each,  $1700 


FLATS 

(288)      2443-45    TENTH   AVE.,    Oakland. 

2-story   8-room   flats. 
Owner — Maude  L.   Enke,   2250   8th   Ave., 

Oakland. 
Architect — None.  $5250 


ALTERATIONS 

(289)      W    BROADWAY   150  N   49TH   ST. 

Oakland.       Alterations. 
Owner — A.    S.    Harvey,    178    Grand    Ave., 

Oakland. 
Architeci — None. 
Contractor — T.  Severns.  178  Grand  Ave., 

Oakland.  $5000 


FLATS 

(290)  5521-23      E-SIXTEENTH    ST., 

Oakland.      2-story    8-room    flats. 
Owner  —   Roy    Peters,    1422    14th    Ave., 

Oakland. 
Architect — None. 
Contractor  —  E.   O.   Francis,   1422    14th 

Ave.,    Oakland.  $5200 


DWELLING 

(291)  2S83  BROOKDALE  AVE.,  Oak- 
land.     1-story   4-room  dwelling. 

Owner — W.  B.  Crump,  2883  Brookdale 
Ave.,    Oakland. 

Architect — None.  $2000 


GARAGE 

(292)  S  FORTIETH  ST.  60  E  Tele- 
graph Ave.,  Oakland,  l-story  con- 
crete  garage. 

Owner — Henry  W.  Christy,  Elks  Club, 
Oakland. 

Architect — None. 

Contractor — Geo.  Smith,  746  Alcatraz 
Ave.,   Oakland.  $7000 


DWELLING 

(293)  2621     SIXTY-EIGHTH     AVE.. 

Oakland,     l-story  4-room  dwelling. 
Owner — F.    C.    Duerr.    2761     68th    Ave., 

Oakland. 
Architect — None.  $2500 


DWELLINGS    (4) 

(294)      2741     -    45    -    57    -    69    PARKER 

Ave.,     Oakland.       Four     1-stary     4- 

room   dwellings. 
Owner — K.  A.  Johanson,  2429  13th  Ave., 

Oakland. 
Architect — None.  $2500  ea. 


DWELLINGS    (5) 

(295)      2737   -  49  -  53  -  61  -  65  PARKER 

Ave.,     Oakland.       Five     l-story     5- 

room    dwellings. 
Owner — K.  A.  Johanson,  2429  13th  Ave., 

Oakland. 
Architect — None.  $3000    each 


APARTMENTS 

(296)  W  BELLEVUE  AVE.,  62  N 
Grand  Ave.,  Oakland.  Three-story 
42-room   apartments. 

Owner — Einar    Oas,    Oakland. 

Architect — None. 

Contractor — C.  H.  Elrod,  3532  Tele- 
graph  Ave..   Oakland  $44,000 


BUNGALOW 

(297)      LIGGETT    ROAD    AND    ESTATE 
Drive.  Oakland.      General   construc- 
tion  on    l-story    frame   bungalow. 
Owner — Mrs.    Mabel    A.    Donovan,    1816 

Pleasant    Valley    Ave.,    Oakland. 
Architect — Plans  furnished  by  contrac- 
tor. 
Contractor — Joseph       Boeddeker,       1814 

34th   Ave.,   Oakland. 
Filed  Jan.  13,  1925.  Dated  Jan.   10,   1925. 

When    rafters    are    placed    $1025 

1st    coat    of   plaster    1025 

When    completed    1000 

Usual    35    days     1025 

TOTAL  COST,  $4075 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit,  75  working  days.  Plans 
and   specifications   filed. 


STORE  BLDG. 

(.SE   COR.    12TH    AND   WEBSTER   STS., 

Oakland.      General    construction    on 

l-story     and     mezz.     class     C     store 

building. 
Owner — Twelfth  Street  Realty  Co.,   Inc. 
Architect— W.  H.  Crlm,  Jr.,  &  Hamilton 

Murdock,   425   Kearnv   St.,    S.   F. 
Contractor— Barrett    &    Hilp.    351    12th 

Oakland. 


!■  ilcd   Jan.    14,    1925,   Dated   Jan.   9,   1825 

When     roof     is     on     $8625 

When    brown    coated    86;i5 

When    completed    8625 

Usual    35    days     8625 

TOTAL  COST,  $34,500 
llond,  $17,250.  Sureties,  A.  Lachman, 
.1  T  Casey.  Forfeit,  none.  Limit.  100 
working  days  after  filing  contract. 
I'lans    and    specifications    filed. 


B.ELEASis  OF  LIENS 


ALAMEDA   COUNTTf 


Recorded  Amount 

Jan.  7,  1925— E  LINE  OF  SACRA- 
mento  St.  254.79  ft.  S  of  Addison 
St.  thence  S  28.5  ft.  E  79.25  ft.  N 
28.5  ft.  W  79.25  ft.  to  beg.,  Berke- 
ley. Mrs.  P.  D.  Charbeneau  to 
whom    it   may   concern .  .Dec.    23,    1924 

Jan  7.  1925 — LOT  17  AND  PTN.  LOT 
18,  Blk.  878.  Crocker  Highlands, 
Oakland.  Mildred  Allen  Kellett  to 
Contractors  &  Builders  Supply  (^o. 
Jan.    23.     1925 

Jan.  7.  192-5— LOCATION  NOT  GIVEN 
Oakland.  Walter  R.  Carter  to 
Calif.    Builders    Co Jan.    6,    1925 

Jan.  7,  1925 — LOT  33,  BLK.  D,  Lake- 
shore  Hills  Tract,  Oakland.  Tra- 
vers  T.  Parish  to  A.  W.  Palten.. 
J.an.    7,    1925 

Jan.  7.  1925 — LOT  12,  BLK.  4,  Map 
of  Thousand  Oaks,  Berkeley. 
Beadell  &  Lane  to  whom  it  may 
concern    Jan.    7.    1925 

Jan.  7,  1925 — LOT  43,  BLK.  10,  MAP 
of  Thousand  Oaks,  Berkeley.  W  H 
Livingston  to  whom  it  may  con- 
cern         Jan.    7,    1925 

Jan.  6,  1925— LOT  18  AND  PTN.  LOT 
17,  Blk.  13,  Solano  Ave.  Terrace, 
Berkeley.  Mabel  M.  Bramlage  to 
E.   D.   Bramlage    Jan.   6,   1925 

.l;ui.  6,  1925— LOT  3,  BLK.  15,  Daley 
.Soenic  Park,  Berkeley.  Mabel  M. 
Bramlage  to  E.  D.  Bramlage.... 
Jan.    6,    1925 

Jan.  8,  1925— LOT  9  BLOCK  4,  Crag- 
mont,        Oakland.         Franklin        B. 

Wright  to  M.   A.   Bachelder 

Jan.   5,   1925 

Jan.  8,  1925— LOT  29,  BLK.  21,  MAP 
of  Block  20,  21,  22,  23  and  24  Thou- 
sand Oaks,  Oakland  Twp.  John  L. 
and  Lulu  K.  Nagel  to  B.  F.  Hen- 
derson        Jan.    6,    1925 

Jan.  8,  1925 — LOT  29,  BLK.  9.  Lake- 
shore  Highlands.  Alden  E.  Glaze 
to  MacDonell  &  Foreman  .  .Jan.   6,  '25 

Jan.  8,  1925 — PTN.  LOT  6  BLK.  E, 
Map  of  the  Carrison  Tract  and 
adjacent  property.  M.  C.  Loura  to 
whom  it  may  concern  ...  .Jan.   8,   1925 

Jan.  8,  1925— LOT  29,  BUENA  VISTA 
Tract.  Berkeley.  I.  S.  Rankin  to 
Ij.    T.   Brewer    Jan.    6,    1925 

Jan  S.  1925  —  LOT  21  BLOCK  34, 
Amended  Map  of  Fairmount  Park, 
Albany.  R.  C.  Jones  and  Mrs.  R. 
C.  Jones  to  Charles  C.  Barnard.. 
Jan.    7,    1925 

.Jan.  9,  1925 — PTN.  LOTS  5  and  6, 
Blk.  5,  Map  of  Blocks  5  and  6, 
Piedmont          Terrace,  Piedmont. 

James  Coakley  to  whom  it  may 
concern    Jan.   5,    1925 

Jan.  9.  1925  —  S  SIDE  FOOTHILL 
Blvd.,  45'  W  of  35th  Ave..  Oak- 
land. P.  C.  Frederickson  to  J.  B. 
Petersen    Jan.    7.    1925 

Jan.  9,  1925 — LOT  20,  BLK.  A,  Map 
of  the  Fanny  Davenport  Tract, 
etc.,  Brooklyn  Twp.  H.  J.  Grim  to 
whom  it  may  concern ...  .Jan.  9.   1925 

Jan.  9,  1925 — 2805,  2807  55TH  AVE., 
Oakland.  Chas.  J.  L.  and  Henry 
C.  Koester  to  whom  it  may  con- 
cern        Dec.    30,   1925 

Jan.  9.  1925 — PTN.  LOT  7,  Bellevue 
Park,  Piedmont.  Carleton  F.  Bry- 
an to  Geo,  J.  Maurer  Co..  .Jan.  7,  1925 

Jan.  9,  1925 — LOT  16,  BLK.  B.  Map 
Property  of  E.  B.  Mastick,  Ala- 
meda. True  Van  Sickle  to  F.  W. 
Borden    Jan.    9,    1925 

Jan.  9,  1925 — NW  COR.  BON.\  ST. 
and  Bellaire  Place,  Oakland.  Frank 
H.  Oldershaw  to  whom  it  may  con- 
cern         Jan.    8,    1925 

Jan.  9,  1925 — LOT  40.  BLOCK  NO. 
2IIS1/1012  Resub.  of  Montgomery 
Tract,  Oakland.  E.  A.  Williams  to 
O.    G.    Smith     Jan.    9,    1925 

Jan  9,  1295—1248  76TH  AVENUE. 
Lewis  A.  Dougherty  to  Nelson  J. 
Buckland    Jan.    6,    1925 

Jan.  9,  1925 — PTN.  LOTS  29  AND  31 
Blk.  1.  Map  of  Resub.  of  the  town- 
site  of  Fltchburg,  Oakland.  Lewis 
A.  Dougherty  to  Nelson  J.  Buck- 
land    Jan.    6,    1925 
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Jan.    9,    1925—1256    76TH    AVE      Oak-  t  m-.m  -^ 

ion'^j    sfi^I,-?,.^^  D°"S:herty   to  Nel-                                   LIENS  PILED  Jan.   13,    1925-LOTS   10   &   11  BLK   10 

son  J.  Buckland   Jan.  6,  1925  Map    of    East    Lawn,    Oakland       C 

Jan.    9,    1925  —  1242    76TH    AVENTTE  ALAMEDA  COUNTY  H.    Prinz    Co.,    to    R.    &    Anna    Grue- 

BS7,lfa,fd    .°?"^.'.^."^    '°   j^alJT  ^5  «-"<^^'^  Amount  ^  -  "    "^^    ^'^"'^__:_ »30 

'^Sik^'  l^^iTar^f  ^B°i?s  ^'5  ^  a1,"d^  t'  kufT^^'  '°'  ^^^  °^b51?^9!  BUILDING  CONTRACTS 

.    ■■■:■■•„■„ ■^^"-    5,    1925  Jan.   8,  i'92'5— iVbb'sANPARTn    ivl-^'^''  IJUNGALOW 

Berkf.W^~l?^  ,^^^^^^°0   ROAD.  Oakland.       Zenith    MiU&     Lumber  ^OT    23    BLOCK    5    SAN      MATEO.      All 

WiKnn  ^        ^-    ^-    R°""''    to    L.    R.  ^^o.    VS.    Mary    A.    Bowles,    A     Dall^  ^o^k  for  double  bungalow  and  ga- 

,^^''^°"    Jan.    8,    1925  ,   ^ovel    and    E.    A.    Gaston              $168  89  ^       "^^^^ 

%"-,^'''„"-5  —  LOT    38    AND    PTN  •'^?,    «•  i''-5-749    CENTRAL  '   AVE  °"'"p="r^  ,f  ^"'''^  ^t  al,  903  Ramona, 

^ot      37,      Map    of    Addison    Street  Alameda       Calif.    Mill    and    Cabine  a  r..h^f' °,  "^ ^^°- 

Tract.     Berkeley.         E-rank     F      an,i  ^°-    '^s.    D.    M.    and    Rita    Todd    arfr  Architect— None. 

Mannie   L.   Serpas   to    whom    U   mav  ,    ^^^''^^    ^    Boerner     .         .  .    °'*'^    tl"i',o  ^:?"trac:or-H.    T.  Holsher. 

^""^^--n    Ja^.    10     1925  '^J'    1925-LOT    10    AND    PTN.'  OF  '  'pe1d''v  "for'  yTu^'    ^^'^'^   J^"'    «•    "25. 

Jan.    10,    1925— PTN    LOT   17    m  i^     i,  d°*''    ^    '^"^    "    Elk.    3-424,    Map    of                 pL./    ^2"^    '''"^    $1929.25 

in^^:j^-is-:^^^.^  '-feMgiiif^^l"  SjS?-ss:h:s 

^oi^'S'n    Dp       ,fl    jg24            Ave.,    San    Leandro.      Robert    How-  Jamo-  ^'iJ,.^    Grange,   Burlln- 

^^"e-^g'  if  ■l^Tc^L^i'v^eThe^Ti  !T.-  J   "3/    "Ka;/er--.^--'t3^^,  .LTlll^Sl^-Jf^nlaJie.—    -»» 

?..,^"°Ua^^e^i;    \.""HoE>e'     1  ^l-'-^'^Tli^r^^e^beVJ'slr^v^?  jf  H^^    "A^.,:"B-SinS; 

J.    J.    Grodem    ".°  "fnl      925            ^e^''  &"  Son°s^'5'^"f        ^°^"'    H°^-  Bur"l!n'game-  "'^'''  ^^^  Florlbunda 

v\j^^,:p^^i^   sh^'^^^-^-^"^?i.  ^^fi^^^-^s^^^ 

by%a|;edl^.      V"?;o,^^st?^-     ?o'  '^^mfndl^/Wp    ^o°f^  '^'^'^O^!^'^   '"  ,       ^ur^^^.^^l'^''^'^'       "^9    '  Bernll; 

,/n      ;n      ?a,'-"    •^^"-    »■    1»25            Tra«,  Alban^5^     Hoff 'Magrfes'iU  Co'  ""^^S^^'S?    and    garage,    $7000;   Lot    8 

XmpnVrM    ~  ^°^     25,     BLK.     35.                vs.   John    Frib,   Anna  Frftz    George  Nohli    A^'Ji?'*"'  ■^",'"""^'*'"«;  °wner 

Amended    Map   of   Fairmount   Park                 A.    MacDonell,    A.    M    Foreman    a?rt  u?,.u^     '   '''°ver.      12      East      Coral, 

Bros                            Dahlstrom    to    Fox                R-    N.    Hughes    ...        '  °'^'^'"an    and^^  SluHd^^™'''        contactor,        E.      A. 

I  .edmont          George       and       jfnnie  l.^^y  f.o.  vs.   Sixth  Church  of  Chr°st  Kan'Mateo     rontU°.T"";.^-   °°'"<'^- 

Kruger    to    whom    it    may    concern  ,/J"%"^\l\.'""^   «•    W.    McGrun.  .Vl57  50  rera     7^  °5th    Ave      Sf'^  ^Z/?''  ^"- 

,    Jan     8     1921  ''^"-    ^-    1925— LOT   E    MAP   OF    W    li  I'livc  jt' nVv     "'"    Ave.,   San   Mateo. 

Jan     8,   1925-S  SIDE  OP   ROSS  AVE  £/    Blk     5.    Curtis    Tra1^    Berkeley  it  E?k    K    Rellfv,'"^^^'.  *"«"•     ^'>^ 

46o'   E   of  Washington   Ave.,   Coun-  f^^t    Bay    Sash     &     Door    Co      vs'  owner    C    w     w  "^S'      ??"      Mateo; 

Jl.nJ.   .f '^"^^da-      Ora    S.    Ewer    to  ^°y  ^ierria  and  Roy  Connors.>ll9  00  S^    Ian   Ma^eo         *^°'    ^"^   ^°'^'^   ^ 

J.I''??i'92T-1L?7"6°2Tdav'p!"o'aI^?'*  .  ^^'sTVai'""^    ^°'^-    ^    ^^Plar  Avenue. 

^l"linif«i^i«3  ?^1^'^^  ^  IF     1  'iic=c^o-a?'c^P2?^f 

Ja^'"^2■  ■   1-925-610  '  PERAL^T^"-  Tvi^^^  RELEASE    OP    LIENS  -"-«^0 f  iir^.^t  ,RVo'r&T^^o 

Jan.     12,     1925—619     VICEXTE    AVE  Recorded  RESi'Afvcp-'^ /''*'■•   ^''"   Mateo. 

^^^ ..-..-  ->'-jin25   'i  v^f-F^°-  "■  -  AN4r°5r'       C?4l?-"-fvif^°i-M\Vo^ 

LT/ Co.-:^l^ar^''^lardriH  -£%"%--    1"^"   52  '  ^^r^Vs'^  ^°^'  ^^fl^f!!!!-!: 

C.   A.   Tornell   and' A.'t?^||r\o"^'  fl^g.  T'l  FlteTs^o^n' to^°G  ^^'  C^a^^^  COMPLETION    NOTICES 

'^",-    Ken?.'47^Fa^rl^'Ja^,^?d"  fe^"   ^       '^Y  ^^^^-^^S  l^  X:<U 'is:  ^k"'  «^^   mI^^OUNTV 

<^     and     Emma     Fratts     to     G      A-  §    Amended  Map  of  Pairview  Tract  Recorded  ' 

Scott    ""*     \l„     k    ?;,=  P"^<''"o"t-        A.      C.      Nutter     to      G  Jan      7      ,q9-  . Accepted 

er'n     ^lr"k','^■o^kl^nT    ''I"  o'  F-r\t                'iV),  ?f  .^'4    '  ^   " «    ^"^    1»     ^hou'-'  feYn^'  °"''"^^  '°  whom-\t'^m'^y  ^^o^^I 

C.S    to    Whom    it    may    eon<^rn^  ^                     ^^'^'^^s^V^.s.'hr^,.  -.„?:  ^^l^.J,  '^uT''^^^^ ^Ij,   ^™    A^^'" 

■''var./^'c^i;;;5,-S;ol?Cl^-  ,.0^^    a^d  Jer-r^"^a.?;:?/;:r.?78.  Ja^I^ Ss^  tIi^"^-  --- 

l-o.     to     Rees    Blow    Pipe    Mfg     Co                  w  '"■    "-^'-^0^6,    M.AP   OP   THE  Ingame         Gl?den.^\-    ^"'    ^^^- 

Ja.  ■  -13.  •  lS25-LbT    15  '  W  t^E^^^^            f-SL?"^  -    "w.-C^.'-Helm"s"-^d^  S^fJ^s^   -"'    -    -    to^^&™| 

fo'^^.;hiL"i?t^^arcon^e°r^-\?n-?l,  ^^"Z    "  •  ^^^-^O-^^  ^ -  =  .■  '  "-^   -ANd"  ^"f    h    "ifB^' ^^"^  '  ^^- ^-^   Pok'" 

Jan.   13,   192.5- LOT  1    BLK    V4    Thoi.  S.'"'    "*•    ""ap    of   Fuller    and    Todd  nor    nf^f  RiJ    t  '  o^'^"    L°'    34    and 

sand   Oaks,   Berkele>^      R.  'h.'  ^^'i^^I  SL^S'\,  Oakland          Contra       Cosia  Por     of  35   LVk    '  /•  f  %'  H°*  ,"  ^"<* 

erspoon    to    Hanlon    &    Steele      .  and^'w  "w"'"',^^  "^  "■  *°  "^^  «■  Wilson  and    por    of   36   R^k     V  f'p  H°'r  ^^ 

Jan:-l.i-l925-PTN-roT-i0-'^^?J-O^i^'  Jan"^2'' •i91.--^E^eT  AT    A    Pt' "/i  V  IL^k^'^"^    "^'>^-    l"w^-^ 

the  Fremont  Tract    Oakland      El?z^  f,Ys  ""«    ^^    the    CountyVad    Na  stead^Rea'uv  ""cn  ^t'^'^  S,"^'     «°™«- 

abeth   Knipe    to   whom    i     mav  ponl  H    ^^    '^'^     intersection       thereof  c  mcern        ^             '°    '^''°'?    "    ™ay 

cern    Jan     1?    '?09<:  '^'"'    ^^^    ^^    "ne    of    that    certain  Ian      9      iVo^;' "  d;,',^;-, Jan.   7,    1925 

Jan.     13,     1925-PTN.-BLk:'%",.'?ii^?''  7^%"/    '='"<'    conveyed    by '.flmls  -'"oi-ac;     Wh'i7p?e''''to' C°^H  "^p  ^^^^ 

leys      Map      of      Clinton,      Oakland  t       ^"^^^T^'    """''     '^'f«       '"    Manuel  Bdg     Co                             '     ^-     ^essett 

El.e    Aye    to    Fred    Hamhleton;"!;-  ^°c^d^d"'''i-"Libe°r"l  A''  o^f'^^e^d^s"^  '""^n^l^^'-^^^f  'sa.^^-BrW^^^ 

Jan.  13,   1925-LbTS3bAND  3?'  bV  ^  "  P/if"=    '•"'•    whence    NW    18.50    chains  Duttan   nre^;.     n'"^   ^^'^.'^   I""-    '» 

?n?''"^' ^''■°,?'5    E=^'^"«'°"     Oak^a";,^;  ?f.    i]l     ^H^'^^-     SE     18.28     chtlns  Jam  V2^"l?/5-lo?°-H  -BL^eo.  24.  1924 

■'"-■-•^'"■;"s#t"^  „BiBa™r'°i=^..  ■''■y^=^r^i'S^:'>H" 

Jan.    12,    1925    -    N    SIDE    FLEmINP    '  ,^"'-  ?'   Amended   AI.-,n  ,.f  t'h--   jV  .'".  "    " '"">    '»    ""ay    concern.... 

i'   ...ay  concer#^^-.."-::'L'n^.  ^^.'^^r,,,  -sey,  E.  Morresey  and  J.  R  So^r^  BMgS^.^^t'o'ThX  it^ma"y  c^ol^^^n' 

**'•*•'  Jan.    7,    1925 
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Architce  ts^Engineers — 
City  and  County  Officials 

How  about  bids  wanted? 

Are  you  satisfied  with  the  bids  you  received  on  that 
last  job? 

Did  you  have  competition — and  plenty  of  it? 
If  not — why  not? 


Without  charge  the  BUILDING  &  ENGINEERING 
NEWS  will  place  your  job  before  the  construc- 
tion interests  of  the  Pacific  Coast.  That  means 
competition  and — competition  means  the  lowest 
possible  bid. 

If  you  want  competition  send  particulars  of  your  job 
to  BUILDING  &  ENGINEERING  NEWS— 
also  a  set  of  plans  and  specifications. 

Reach  the  Independent  Bidder  through  the  columns 
of  BUILDING  &  ENGINEERING  NEWS 

The  combined  news  services  of  BUILDING  &  EN- 
GINEERING NEWS  have  a  circulation  of 


3340 


— reaching  the  Engineer,  Contractor  and  Mate- 
rial Dealer. 


Can  you  reacn  one  quarter  the  amount  of  interested 
people  through  any  other  news  service  published 
in  this  section?  We  think  not — in  fact,  we  know 
you  cannot. 

If  you  want  competition — if  you  want  independent 
contractors  to  figure  your  job — if  you  want  the 
lowest  possible  hid — send  particulars  of  your 
project  to 

Building  &  hingineering  INews 


Saturday,   January   17,   1925 


BUILDING    AND    ENGINEERING    NEWS 
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Jan.  12,  1925— LOCATION  NOT  Giv- 
en. Gordon  C.  Hess  et  al  to  W.  O. 
Xicolaides     Jan.    8,    1925 

Jan.  12,  1925 — LOT  3.  BLK.  63,  Eas- 
ton  No.  7,  Burlingame.  Clias.  F. 
Peters  to  whom  it  may  concern.. 
Jan.    8,    1925 

Jan.  12,  1925 — LOT  7  BLK.  19  Samita 
Park.  Giovano  Guido  to  E.  C.  An- 
derson   et   al Dec.    19,    1924 

Jan.  10,  1925— LOT  24  AND  25  BE 
San  Bruno.  Frank  C.  Grlsez  to 
whom   it  may  concern ...  .Jan.   9,  1925 

Jan.  10,  1925— LOT  39  AND  40  I,  San 
Bruno.  Frank  C.  Grisez  to  whom 
it    may    concern Dec.    31,    1924 

BUILDING  CONTRACTS 


SANTA    CLARA   COUNTY 


ALTERATIONS,  $3500;  San  Carlos  and 
Delmas,  San  Jose;  owner,  J.  Sar- 
boraria,  premises;  contractor,  Geo. 
Lindbloom,  471  W  San  Carlos,  San 
Jose. 

FOUR-ROOM  residence,  $2000;  Spencer 
near  Atlanta,  San  Jose;  owner,  E. 
B.  Stephenson,  1046  Minnesota,  San 
Jose. 

RESIDENCE,  6-room,  $5000;  13th  near 
San  Carlos,  San  Jnse;  owner,  H.  M. 
Nelson,  716  E  Santa  Clara,  San 
Jose. 

ALTERATIONS.  $1500;  233  S  First,  San 
Jose;  owner,  J.  T.  Redmon,  prem- 
ises; contractor,  Z.  O.  Field,  76  W 
San    Antonio,    San    Jose. 

RESIDENCE,  5-room,  $2800;  25th  near 
St.  John,  San  Jose;  owner,  M.  Am- 
aral,  premises:  designer,  T.  O.  Eu- 
nis.    125    N   24th    St..    San    Jose. 

TWO  4-room  residences,  $2250  each; 
15th  near  Jackson,  .San  Jose;  own- 
er. Wm.  H.  O'Neil,  50  Sierra  Ave.. 
San    Jose. 

FOUR-ROOM  residence,  $2500;  Whlt- 
ton  near  33rd,  San  Jose;  owner, 
E.    E.    Brindos,    premises. 

ALTERATIONS,  $550;  816  N  13th,  San 
Jose:  owner,  Joe  DiSalvo,  premises. 

ALTER.ATIONS,  $4000;  Santa  Clara  & 
2nd.  San  Jose;  owner.  De  Saiset 
Estate:  contractor,  E.  J.  Schotten- 
hamer,    85    S    15th,    San    Jose. 


COMPLETION  NOTICES 


S.*!VTA        CLARA        COUNTY 


Recorded  Accepted 

Jan.  7,  1923— LOT  6  BLK.  18,  Palo 
.\lro  at  335  Everett  Ave.  Rose  G. 
Balcnmli  to  whom  it  may  concern 
Jan.    7,    1925 

Jan.  7,  1925— LOT  25  BLK.  1.  Bur- 
rells  Re.-^ub.  Edward  L.  Chaple  to 
whom    it    mav    concern .  .Jan.    7,    1925 

Jan.  7.  1925 — LOT  26  BLK.  1,  Bur- 
rells  Resnb.  Edward  L.  Chaple  to 
whom    it    may    concern .  .Jan.    7,    1925 

Jan.  7.  1925 — LOT  24  BLK.  1  Bur- 
rell's  Resub.  Edward  L.  Chaple  to 
whom    it    may    concern .  .Jan.    7,    1.25 

Jan.  7,  1925— PART  OF  LOT  4  BLK. 
13  University  Grounds.  Arthur  L. 
Crosby  and  Carrie  A.  Crosby  to 
whom    it    may    concern .  .Jan.    7,    1925 

Jan.  7,  1925 — LOT  28  BLK.  1,  Bur- 
rell  Park.  Raymond  R.  Frazer  to 
whom    it    mav    concern .  .Jan.    7.    1925 

Jan.  8.  1925 — LOT  SITUATE  IN  THE 
Willow  Glen  School  Dist.  near  San 
Jo?p.  Willow  Glen  School  Dis- 
trict   to    whom    it    may    concern .... 

Jan     5     1925 

Jan.  .8."  192.5— BEING  "a  PART  '  OF 
Lot  7  in  Blk.  No.  3  .Range  8  N 
San  Jose.  W.  P.  Brown  and  Ida 
Brown  to  whom  it  may  concern 
Jan.    7,    1925 

Jan.  8.  1925— LOTS  15,  17.  19,  21.  22, 
Blk.  4,  town  of  Los  .Altos  Map  1. 
Emilv  E.  Hemenway  to  whom  it 
niny   concern    Jan.   7,  1925 

Jan.  9.  1925— BEING  PART  OP  LOT 
No.  1  in  Blk.  No.  19,  Palo  Alto.  Jno. 
Dudtield  to  whom  it  may  concern 
Jan.    7,    1925 


LIENS  PILED 

S*NTA    CLARA    COUNTY 

orded  Amount 
.  7.  1923—15.13  ACRES  BEING  A 
irt  r,f  Rcho  Yerba  Buena  Y. 
jc^iyre  fxcept  portion  lying  with- 
I  Cleaves  Rd.  Hubbard  &  Car- 
ichael  Bros.,  a  corp.,  vs.  Edwin 
.  Richards  and  Ella  Richards... 
$579.96 


Jan.  7,  1925— LOT  1  CRONIN  PAR- 
tiln.  Tilden  Lumber  &  Mill  Co.  vs. 
John    J.    Hancock $22.00 

Jan.  9,  1925 — N  50  FT.  OF  LOT  2 
in  Blk.  1,  R  10,  S  S.  J.  F.  Bowen  vs. 
Charles  C.  Rigby  and  loa  Roman 
Lund    $1590.81 

Jan.  9,  1925— S  %  OF  LOT  151  IN 
Blk.  14  o£  the  City  of  San  Jose. 
Tilden  Lumber  &  Mill  Co.  vs.  Rose 
Aversente     $1056.25 

Jan.  9,  1925— S  ^4  OF  LOT  151  IN 
Blk.  14,  City  of  San  Jose,  White's 
Addition.  Roy  M.  Butcher  vs.  Rose 
Aversente    $116.30 


BUILDING  CONTRACTS 


SACRAMENTO  COUNT V 


TERMINAL  BLDGS. 

LOT  BOUNDED  ON  E  BY  16  S  BY 
North  B,  N  of  city  limits  of  Sac- 
ramento. General  construction  ol 
two  1-story  concrete  and  brick  ve- 
neer   terminal    buildings. 

Owner — Sacramento  Produce  Terminal 
Co. 

Architect — None. 

Contractor  —  Bertolucci  &  Hunt,  1605 
Dreher  Ave.,  Sacramento. 

Filed  Jan.  5,  1925.  Dated  Jan.  2,  1925. 
TOTAL    COST,    $80,000 

Bond,  sureties,  forfeit,  limit,  plans  and 

specifications,  none. 


STEEL,    ETC. 

ELEVENTH    AND    J   STS.,    Sacramento. 

Structural    steel,    steel    joists    and 

cast    iron    base    for    Elks    building. 
Owner  —  Sacramento   Elks   Hall   Assn., 

824   J   St.,   Sacramento. 
Architect    —    Leonard    F.    Starks,    5901 

Ochsner  Bldg.,  Sacramento. 
Contractor    —    Palm      Iron      &      Bridge 

Works,   15th  near  R,  Sacramento. 
Filed    Jan.    6,    1925.    Dated    Jan.    6,    1925. 
TOTAL    COST,    $112,557. 
Bond,  sureties,  forfeit,   limit,  plans  and 
specifications,   none. 


.ADDITION  $34,500,  1301  S,  Sacramento; 
owner,  .Albert  Meister,  323  16th, 
Sacramento;  contractor,  E.  W.  Ba- 
ker, 2911  H,  Sacramento. 

DWELLING,  5-room,  and  garage,  $3,- 
500;  3132  U,  Sacramento;  owner, 
W.  H.  Settelin,  2201  F,  Sacramento; 
contractor,  U.  C.  McMasters,  1930 
El    Monte    .Ave.,   Sacramento. 

DWELLING  S-room,  and  garage,  $10,- 
400;  owner,  Walter  A.  Campbell, 
.Xclaus    Bldg.,    Sacramento. 

DWELLI.XG,  6-room,  and  garage;  $2500 
3932  H,  Sacramento;  owner,  H.  J. 
&  Olive  B.  Hubert,  2400  H,  Sacra- 
mento:. 

DWELLI.VG.  5-room,  and  garage,  $3965 
1748   39th,  Sacramento. 

DWELLING,  3-room  and  garage,  $2250; 
'  wner.  Hooper  &  Leonaidi,  36th  & 
2nd  Ave.,  Sacramento:  contractor, 
A.  C.  Van  Winkle,  3326  40th  Sacra- 
mento. 


COMPLETION  NOTICES 


SACRAMENTO    COUNTY 

Reoorried  Accented 

Jan.    7,    1925    —    LOT    1649    W.    &    K. 

Tract    24    except    N    30    ft.       A.    P. 

Noone    to    whom    it    may    concern.. 

Nov.   1.    1924 

Jan.    7,    1925    —    LOT    45    SWANSTON 

.Acres.      R.   E.   Manning  to   whom   it 

may    concern Dec.    15,    1924 


PIERCE-EOSQUIT 

Abstract  &  Title  Co, 

Capital  Stock  $100,000 

Sacramento,   Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.   PIERCE,    Manager 

905  Sixth  Strhht 


Jan.   7,   1925 — W    Vi    LOT  7,  U-V-23-24. 

Leona    Calligori    to    whom    it    may 

concern    Jan.   2,   1925 

Jan.    7,     1925— W    44    FT.    OF    S    79.50 

ft.  of  Lot  10  K-L-12-13.     B.  S.  Berry 

to  whom  it  may  concern ..  Dec.  15,  '24 
Jan.    8,    1925 — AREA    BET.    2ND    AND 

6th,   I    and   S.    P.   Co.'s   main    tracks. 

S.  P.  Co.  to  whom  it  may  concern.. 

Mar.    11,    1924 


LIENS  FILED 


SACRAMENTO    COUNTY 


Recorded  Amount 

Jan.  3,  1925— E  ^4  OF  N  ^  LOT  1 
O  P  23  24,  Superior  Lbr.  &  Fuel 
Co.  v.s  William  R.  Turner  &  J.  J. 
Mase     $102.44 

Jan.  3,  1925— S  »^  OF  N  Vi  OF  LOT  5 
R  S  10  11.  Superior  Lumber  and 
FU6.1  Co.  vs  Florence  Almstead 
and  J.   J.  Mase    $97  78 

Jan.  3,  1925— N  140  FT.  OF  LOT  71 
Smith  Tr-ct  3,  Dolan  Bldg.  Ma- 
terial   Co.    vs    Antonio    Pane ...  .$74.83 

Jan.  6,  1925  —  LOT  58  HEILBRON 
Oaks.  W.  J.  Clifford  and  James  A. 
''ow.«hill  vs.   J.   C.   Reid $322.70 


BUILDiNG    CONTRACTS 


SA\    JOAQUIN    COUNTY 


TWO  dwellings.  $4500  each:  1641,  1645 
W  Willow,  Stockton;  owner,  T.  E. 
Williamson,  San  Juan  and  W  Park 
Ave..    Stockton. 

DWELLING  and  garage,  $4900;  1230 
Vernal  Way,  Stockton;  owner,  E. 
T.  Arrieta,  335  E  Hazelton,  Stock- 
ton: contractor,  V.  Saccone,  1346 
R    Lindsay,   Stockton. 

DWELLING.  $6000:  1870  Lexington, 
Stockton:  owner,  C.  J.  DiUworth, 
1007  N  California,  Stockton;  con- 
tractor, C.  H.  Dodd,  328  E  Lindsay, 
.Stockton. 

DWELLING  and  garage,  $5000;  668  S 
Central,  Stockton;  owner,  F.  P 
Dobson,  920  W  Harding  Way, 
Stockton. 

DWELLING,  $4000:  725  E  Seventh, 
Stockton:  owner,  G.  W.  Donaldson, 
2261    E    Market,    Stockton. 

DWELLING  and  garage,  $3900:  2231 
Crafton  Way,  Stockton;  owner, 
Steve  Pollard.  809  S  Tuxedo,  Stock- 
ton: contractor.  Chas.  Garfield,  212 
N    California,    Stockton. 


COMPLETION  NOTICES 


SAN  JOAQUIN  COUNTY 


Recorded  Acceotea 

Jan.  6,  1925 — NW  Vi  OF  SEC  3,  T  4 
N,  R  3  E,  Stockton  The  Western 
Pacific  Railroad  Co  to  F  A  Bens- 
berg  and  Logan  Kay.  .  .  .Dec.  24,  1924 


LIENS  FILED 


SAN   JOAQUIN    COUNTY 


Recorded  Amount 
Jan.  6,  1925— LOTS  25,  26  &  28  BLK 
58,  Map  of  Tracy.  George  M  Clark 
vs  West  Side  Creamery  Co... $402.50 
Jan.  6,  1925 — LOT  7  BLK  4  of  A. 
Baccilieri  Park  Addn  to  Manteca, 
now  City  of  Monteca.  W  A  Gooden 
vs  A  Baccilieri  and  Teresa  Baulina, 
his    guardian    jioo 

BUILDING  CONTRACTS 

FRESNO    COUNTY 


DWELLI.XG  and  garage,  $4090:  838 
Vassar  St.,  Fresno;  owner,  W.  B. 
Watson,    1230    Florodora,    Fresno. 

DWELLI.VG  and  garage,  $3000;  3403 
-Alta  St.,  Fresno;  owner,  Fresno 
Home  Builders,  1231  Broadway, 
Fresno. 


COMi-LETION   NOTICES 


FRESNO    COUNTY 


Recorded  Ao«*pt*d 

Jan.  7,  1925— LOTS  13  AND  14  (ex- 
cept E  40  ft.),  Blk  2,  Matteawan 
Addition,  Fresno.  L  L  Howard  to 
whom   it  may  concern. ..  .Jan.  5,  1925 
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Jan.  7.  1925— GAS  PLANT  (floor  in 
generator  bldg.),  Fresno.  Pacific 
Gas  &  Electric  Co  to  Erode  Iron 
Works Jan.     2,     1925 

Jan.  7,  1925— LOT  17  BLK  11,  North 
Park  Terrace.  Leonard  M  Rundell 
to  whom  it  ;nay  concern. Jan.  5,  1925 

Jan.  10,  1925 — BLDG.  ON  105x105  FT. 
in  NE  Vi  of  NE  Vi  of  sec.  9,  16-20. 
S.  L.  Locke  to  whom  it  may  con- 
cern        Jan.    12,    1925 

Jan.  6,  1925 — BLDG.  ON  LOTS  28,  29, 
Blk.  96,  Sierra  Vista  Add.  No.  5. 
Geo.  B.  Bingham  to  whom  it  may 
concern    Jan.    8,   1925 

Jan.  9,  1925— BLDG.  ON  LOTS  10,  11, 
Blk.  9,  High  Add.  E.  Brose  to 
whom    it    may    concern. Jan.    5,    1925 

Jan.  9,  1925  —  BLAST  PIPING  IN 
bldg.  at  gas  plant.  Fresno.  Pa- 
cific Gas  &  E.  Co.  to  Rees  Blow 
Pipe   Co Jan.   2,   1925 


LIENS  FILED 


FKESNO    COUNTY 


Recorded  Amount 

Jan.  <i.  1925— LOTS  11,  12,  Blk.  1, 
North  Park  Terrace.  Routt  Lum- 
ber  Co.    vs.   O.    F.    Campbell    ....$203. 

Jan.  10,  1925— LOTS  13  TO  16,  BLK. 
80,  Sanger.  Sanger  Lumber  Co.  to 
Julius  and  Pio  Lombardi $119. 


BUILDING  CONTRACTS 


CONTRA      COSTA      COUNTY 


MACHINE  shop,  one-story,  $5689;  13th 
St.,  bet.  Chanslor  and  Santa  Fe 
Sts.,  Richmond;  owner.  City  of 
Richmond;  contractor,  N.  Snel- 
grove,    160    18th    St.,    Richmond. 


DWELLING,  one-story  frame,  $2300; 
37th  St.,  bet.  Cutting  and  Wall  Sts., 
Richmond;  owner,  A.  Denevi,  5016 
Wall  Ave.,  Richmond;  contractor, 
D.  A.  Dodge,  1021  45th  St..  Rich- 
mond. 

TWO-STORY    flats    and    stores,      $5500; 

5th  St.   bet.   Macdonald  and  Bissell, 

Richmond;    owner.    C.    Callegarls.    712 

S    7th    St..    Richmond;      contractor, 

G.  Trolese.   708   22nd   St.,   Richmond. 

O.N'E-STORY  warehouse  and  bakery, 
$1500:  5th  St.  bet.  Macdonald  and 
Bissell,  Richmond;  owner,  C.  Cal- 
legarls, 712  S  7th  St.,  Richmond; 
contractor.  G.  Trolese,  708  22nd  St.. 
Richmond. 


John  H.  Masterson.  president  of  the 
San  Francisco  Lumber  Cu ,  died  sud- 
denly in  San  Francisco,  Jan.  8.  Death 
was   due  to   heart  failure. 


A  "Plttsbnrg"  Antomatlc 
Gas  Water  Heater  in- 
stalled  in  the  H»me  iDdi- 
cates  high  qaality 
thronghont. 

Recommended  and  speci- 
fied by  all  of  the  leading 
architects,  plumbers  and 
builders. 

Consider  the  high  merit 
of  the  Pittsburg  coupled 
with      "Pittsburg      Perfect 

Service." 


"Hot 
Pink  " 


rater    quick    as    a 


PITTSBURG  WATER  HEATER  CO. 

Makers  of 
"PITTSBURG    AUTOMATIC" 

"BUNGALOW    AUTOMATIC" 

STORAGE   SYSTEMS 
and  "LION"  TANK  WATER  HEATERS 

309  13th  Street  478  Sutter  Street 

oakland  san  francisco 

Send  For  Catalogs 


Phone  Franklin   94001 


FRED  H.  BOGGS 

INSURANCE 


490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  tieadacties 

Trojan  Powder  Company 


CROCKER    BUILDING 

San    Francisco.   Cal. 


TEON   BUILDING 

Portland.  OreKon 


FRANK  J.  KLIMM  CO, 

PLUMBrVG      -:-      HEATING      -:-      ELECTRICAL 
ENGINEERS  -:-  CONTRACTORS 

456  Ellis  Street,  San  Francisco 
Phone   Prospect   456 

Sales  Agents: 

THE    JOHN     DOUGLAS     CO., 
Sanitary    Plumbine    Supplies 
"Babcock"    HIgrh    Efficiency    Gnm 
Rumace* 
Rn<ld     Gas     Water     Heaters 
Humphrey    Radlantflre,    Etc. 

Industrial  Light  and  Power  Installations 
Steam  and  Hot  Water  Heating  Systems 

ff'^e   supply,    install   and   repair    everything 
Plumbing,  Heating  and  Electrical 


Slara^n  (EnttHtrurtion  Urpnrta 

Issued  every  business  day  of  the  year.  Furnishes 
advance  Information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
higrhway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
818    MISSION    STREET  SAN     rRANCISCO 


Reinhart  Lumber  and  Planing  Mill  Company 

GENERAL   LUMBER   YARD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 
General    Mill    and     Cabinet    Work,    Stnck    Doora,    Saab 

Framrn    and    Monldlngw  

.lERROLD  AVE.  &  VARNETVBLD  AVE. 

Mission  901-J02-903-904  San  Franclac* 
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KOEHRING 

DANDIE  Light  Mixer 


Dandle  with  steel  disc  wheels  and  solid 

rubber     tires;     power     charging     skip. 

water   tank   and    g-asoline   engi"*- 


EQUIP  it  to  your  special  needs.  Rubber 
tires  to  save  the  time  waste  of  be- 
tween-job hauls,  and  to  expand  your 
working  territory.    Light  duty  hoist.    Low 
charging  platform  or  power  charging  skip. 
Automatic  water-measuring  tank. 

Most  important,  you  can  be  sure  of  full 
capacity — utmost  reliability — and  long 
service  life — because  this  mixer  is  Koeh- 
ring  built,  engineered  and  constructed  to 
out  work,  out  last  anything  in  the  light 
mixer  field.     Price?    Not  the  lowest  price 


Daodie  with  steel  tnieUs;   iio«er  charg- 
ing    skip,     water     tank     and     gasoline 
engine. 


— no — but  the  most  remarkable  value  of 
all  light  mixers — and  still  within  the 
range  of  light  mixer  prices. 

CAPACITIES 

4  and  7  cu.  ft.  mixed  concrete,  steam  or  gaso- 
line power.  May  be  equipped  with  power 
charging  skip  or  low  charging  platform  with 
hopper,  light  duty  hoist,  automatic  water 
measuring  tank.  Mixes  mortar  as  well  as 
concrete. 

KOEHRING    COMPANY 

Pavers,  Mixers,  Cranes,  Draglines,  Power  Shovels 
MILAVAUKEE,  WISCONSIX 


DANDIE  MIXERS  IN  STOCK  WITH  RUBBER  TIRED  WHEELS 


Harron,  Rickard  &  McCone  Co. 
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I'     a.    ana    l^ossesslons.    oer   v^ar     fi  nn 
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Conarpii.    of    Ittnrch    3.    1870. 

I'.    S.    CEMEXT    TRADE    SHOWS     BIG 
IIV  CREASE 

TT  '^l'^^  production  of  cement  in  the 
t-nited  States  during-  the  first  eleven 
months  of  1924,  amounted  to  138.424,000 

fnr  *t ■'•,??,  ''°™P^'"^<^  '^"h  127,380,000 
lor  the  1923  period. 

At  the  present  rate  of  production 
th!  ?«'?.''"'  l"'5"^"-y  bias  fair  to  exceed 
the  1923  output,  which  was  the  larg- 
est in  the  history  of  the  industry 
neri^.!,"^  Shipments  of  cement  for  the 
102  nnn  T''",  """^'^^  aggregated  140.- 
Joo  ov..  tr""'  ""  '""«ase  of  10,683  - 
ous  yllr.  "'""'  P""'°''  °f  '"«   P'-«^i- 

iarle*'^''  •'"'''''='1  "^""^  exceptionally 
large     during    the     first    half    of    the 

fn"'mnn7v,'"  %'  ""'•'"^  '•>«  correspond- 
ing   months    of    1923,    have    fallpn    ^fr 

92"o;''n"h""^',  -'"°-»n^  to''on?y  t 
927000  barrels  in  November,  1924  an 
over  th'-  ''°^^^'^'-'  ot  about  1.936,000 
over  the  corresponding  month  in  1923 
109.         'mPorts    of    cement    during    the 

833  ^^^"^  ""?"■■  ^^^'^^  amounted  to 
l,S.i3,362    barrels,    valued    at    J?  li')^  oon 

(2?9Tll7    V"  ,l'"^.213\ar'rels;'w;'rth 

'h'Jp;^tIou's"yel';'    ""'    ''    '"-'^^    °' 

•tl?   ".1^  Norway  furnished  the  United 

eco'nd  anVc  ^"".J  ^'^"«-  ^'th  Denmark 

•t  r  V  ='"PPed  in  the  largest  .-.mount 
nth  Norway  second  or,S  ""'""ni. 
bird  second      and       Denmark 

tlr'^H^^X^-,--    -edited 

f  barrill  P"'°<5-a  decrease  of  95,- 
aln»  <?  w  "  quantity  and  $264,747  in 
aiue.     Cutra,     Me-iicn      r'r.i.^J^wiT.  , 


?S,*3;?„  .?H\  •""■-•■  •»'; 

development       wrought       tt  ^""''"f"' 
world    because    nf^h  ..'^'^'^"Sh     the 

centnn^r   f  ''"^    widespread    ac- 

mft'^r"a  As^typrf'i;"'-^   "^^^'^  ''"'"'in^ 
InL\^rf  f-  f  !-"«= -ment 

^\t^€fr-^---''''vr-''"-"v;'i^ 

Cs;^o\e-rt;^.-.-,-,»/o1fn-B.^^obr 

f £li^^s-.„^L^„™y-e  ma_. 
Oclob:r,'Ts2r*'°"    "'^"^    ^'^    P-t-t    Of 

U^irer.lt"a^tesnra'n  ^.-bTrr^w'^xie-si?; 

|£3^  ^en.:^rm:St^ 
g;fi£g\rortLs-a^rh;^^ 

self,  intimate  association  with  the  bust 

in    possession    nr''"    "^^    P''^""    him 
Of  fir^t   hfl°,    ,°*^    '"^    unequalled    fund 

^n^^edr^-,^.— -^ 

^ijsineers,         Academv        of       Pr,Iit,/.oi 

CO  tne  great  mass  of  intellie-pnt   An,o 
d^pa^^^fe^uT  Tn^T  "^'^  -""uct^oTThe 
Pos^under     h    ^^    ?.='""-day    Evening 
Business"  '    """'^'"^    "Everybodys 

needed    to    eain    t,„i,i  eulogies      are 

appreciation  7orthL''  '■'^'^''^^"ition  and 
We  may  search  the^H^,""^^?  business, 
terial     virtues     1^   "^ole  field  of  ma- 

that  so  commandf  ou'r'^re/rt  a'^'S'"^ 
permanence  respect  as  does 

"Cement    means     concrete,    concrete 


ToMl^'""^''  """^  "'""-^  spells  eternity 
Prehend     The"'"devei''    "'"''^    ^^"     "°^- 

^vn;i;^IS^7^---i^--- 

b"ur---iJ"^3F^^^^- 
-^S^o!^^p-£;?^---to 

dustHM^f/^^    average    history    of   i„- 

:~n'  i'/c\re"'1,e^^"einn':t'''-^"V^^ 

^?ne^^^d"r'"'-  '^'p-'^enrtJn^ 
"I'y     one     industry.     The     fni-    ^„     "t"-'" 

crtf,::^::^-:^-fin^^e^S'=^on^ 

i^fo:;^^-j5s-°--^  ?r^ 
irv'-/rh%te^raru^;-oFn^^'^.-"- 

and  one   half  barUr^per^'year"'^    °"^ 

mint'?n%;;?t'r^^°7,  °tL"trn^t°e-^'%"<^   ^^ 
the  reader  will  fir,/     »  "^"'*«<1    States" 

Th     t.^"'"'"^  is  hopeless.  '^    '^''^ 

.■hIpter""co°veri-nJ'"'if^'*  '"  convenient 
men";,    slch^^T  pfoc^e'rer  of  m^'^l''''- 

:Sods^,^ih\"-Lri^h  r  h""=-i 

-•Jen  l^^ZoTolTnon:^rX:t  ^""^ 

t.>"/iJ'!^^s^^Ll:%t^'!:;f'/i- 

awaits    the    readoT-    ^e    JC-      ■         "  '"at 
l-blication.  E^rxamp  e"i^  on*:'"^^".! 

velop^m^-r-o-'f'T,-  V^onti^r^c"  '^'^'- 
sociation   is  recorded        ""  ''^'"""'  ^«- 

as    to    trv    to  ^       ^®   ^""   """b   a   sieve 
lT.,r.>   ~     ""US,     tnis    means    we    mn-st 

orSementTndT     °"^     ''^'"^    '«    ""ade 
hunp';j.i.'°ff„„;-„;i"    -ake    one 

SltarT?a"ri^rfsl.^l^-JV; 
Jackson   Boulevard,    Chicago   "  ^*^' 
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The  Associated  General  Contractors 
of  America,  meeting  in  Washington,  D. 
C,  Jan.  13,  divided  attention  between 
suggestions  for  decreasing  unemploy- 
ment by  continuing  building  operations 
throughout  the  year  and  a  iiroposal  to 
institute  an  investigation  to  dateP- 
mine  comparative  costs  of  public  works 
when  performed  by  contractors  or 
with  public  officials  in  charge  of  oper- 
ations. Edward  E.  Hunt,  secretary  of 
the  President's  conference  on  unem- 
ployment which  recommended  that  the 
construction  industry  continue  instead 
of  stopping  work  during  the  winter, 
declared  that  investigation  had  dis- 
closed that  the  practice  recommended 
would  go  far  toward  relieving  crises  of 
unemployment,  especially  if  supported 
by  municipal,  state  and  federal  govern- 
ments. 

Union  electricians  locked  out  of 
Santa  Barbara  shops  olnce  last  Thurs- 
day returned  to  work  Jan.  19  under  an 
agreement  by  committees  from  the 
workmen,  the  contractors  and  the 
Building  Trades  Council.  While 
neither  side  claimed  a  victory,  th« 
status  of  "hirc-as-we-please"  sought 
by  the  contractors  was  recognized,  and 
as  a  result  a  handful  of  the  union  men 
found  themselves  out  of  work.  One 
contractor  declined  to  discharge  sev- 
eral non-union  men  brought  from  out 
of  town  to  make  room  for  those  lock- 
ed out,  another  refused  to  take  back 
all  his  old  employes  on  the  ground 
that  work  had  fallen  off  and  he  could 
not  use  tht-m. 


Proposed  reclamation  of  128  acres 
of  Alameda's  south  shore  tidelands  at 
a  cost  of  ?800,000  will  be  placed  before 
the  Alameda  city  council  by  a  delega- 
tion of  tidelands  property  owners  sup- 
ported by  the  chamber  of  comraerec| 
According  to  present  plans,  owners  of 
the  lands  will  develop  the  property, 
receiving  some  possibe  financial  as- 
sistance irom  the  city  in  construction 
of  a  bay  shore  highway  and  concrete 
rip  wall. 


The  superior  court  of  Tuolumne 
county  decided  in  favor  of  the  plain- 
tiff In  an  action  to  quiet  title  to  cer- 
tain lands  embraced  in  the  holdings 
of  the  Bell  Marble  quarries  of  Colum- 
bia. The  defendants  named  in  the  ac- 
tion were  Attorney  Wilzinski.  as  ad- 
ministrator in  the  estate  of  George 
Hale,  deceased,  and  Public  Adminis- 
trator Burden,  as  administrator  of  the 
estates  of  Herman  Wolfe,  Peter  Mur- 
ray  and   Oscar  Dellen. 


San  Mate-o-Burlingame  Exchange 
Club  has  endorsed  proposed  construc- 
tion of  $1,000,000  rapid  transit  and 
vehicular  tunnel  through  the  Santa 
Morena  Mountains,  to  open  up  Half 
Moon  Bay  territory.  The  tunnel  would 
be  4,000  feet  in  length  with  double 
track  tramway  and  a  two-way  high- 
way. A  county  bond  issue  Is  contem- 
plated to  finance  the  project. 


Wilbur  A.  Harrison,  St.  Helena  con- 
tractor and  builder,  has  petitioned  the 
Federal  Court  to  be  adjudged  a  vol- 
untary bankrupt.  He  lists  his  liabili- 
ties at  $2001.  John  M.  Dennis,  Oak- 
land building  contractor.  In  asking  to 
be  adjudged  a  voluntary  bankrupt,  ad- 
mitted liabilities  of  $2711,  with  assets 
of   $1870. 


Assemblyman  Scofleld  of  Los  Angeles 
will  introduce  a  bill  which  will  pro- 
hibit the  erection  of  buildings  of  more 
than  13  stories  in  heighth  and  will  also 
provide  for  the  creation  in  cities,  coun- 
ties and  incorporated  towns  through- 
out the  state  of  districts  or  zones  in 
which  zoning  commissions  would  have 
sweeping  regulatory  powers.  Zoning 
commissions  under  the  provisions  of 
the  proposed  measure,  would  be  em- 
powered to  prescribe  the  space  that 
must  be  occupied  on  the  lots  within  the 
districts  by  buildings,  would  have  the 
power  to  regularly  inspect,  order  and 
enforce  repairs  or  changes  on  construc- 
tion in  such  buildings.  The  bill  is  in- 
tended to  correct  conditions  of  con- 
gestion on  the  streets  in  certain  areas 
within  cities  and  promote  safety  from 
Are  panic  and  other  dangers. 


Commissioner  Harley  W.  Brundige 
has  been  elected  president  of  the  Rail- 
road Commission  of  California,  suc- 
ceeding Commissioner  Clyde  L.  Seavey, 
who  has  held  that  position  for  the  last 
two  years.  Commissioners  George  D. 
Squires  and  Ezra  W.  Decoto.  who  were 
appointed  by  Governor  Friend  W. 
Richardson  to  succeed  Commissioners 
Ixving  Martin  and  James  T.  Whittlesey, 
terms  expired.  have  assumed  their 
duties   as   members   of   the   commission. 

Commissioner  Squires  served  as  In- 
surance Commissioner  of  California 
the  last  two  years  and  is  a  practicing 
attorney.  Commissioner  Decoto  has 
served  a  number  of  years  as  District 
Attorney  of  Alameda  County,  and  is 
also  an  attorney  of  many  years  ex- 
perience. 

The  suit  of  the  United  States  Gov- 
ernment against  the  Maple  Flooring 
Manufacturers'  Association,  involving 
alleged  violations  of  the  anti-trust 
laws,  will  be  argued  before  the  United 
States  Supreme  Court  for  a  second  time 
on  February  24,  under  an  order  issued 
by  the  court  recently.  This  case  grew 
oiit  of  charges  made  against  the  asso- 
ciation by  the  Federal  Trade  Commis- 
sion In  effect  that  it  was  violating  the 
anti-trust  laws  through  its  methods  of 
sales,  price  reports,  stocks  on  hand  and 
similar  trade  information.  The  charges 
of  the  commission  were  sustained  in 
the   lower  federal  court. 


The  Southern'  Pacific  Railroad  has 
been  ordered  by  the  State  Railroad 
Commission  to  pay  the  McGilvray  Ray- 
mond Granite  Clompany  all  charges 
collected  in  excess  of  the  rate  of  1414 
cents  per  100  pounds,  minimum  weight 
50,000  pounds,  which  is  found  to  be  the 
reasonable  rate  for  the  transportation 
of  dressed  granite  moved  during  the 
period  September  1  to  October  15,  1923. 


The  Fresno  Builders'  Exchange,  at 
its  last  regular  meeting,  reiterated  its 
former  policy  of  welcoming  outside 
competition  in  the  building  trade,  but 
condemned  any  practice  of  local  firms 
bringing  outside  builders  into  Fresno 
for  construction  work  without  per- 
mitting local  builders  to  compete  for 
such    construction. 


Roland  McDonald,  91,  reported  to  be 
a  former  San  Francisco  contractor,  died 
in  Bakersfield,  Jan.  14.  McDonald  is 
reported  to  have  built  the  Fort  Point 
barracks  and  several  other  large  struc- 
tures in   San   Francisco, 


The  Chester  H.  Loveland  Engineers, 
Balboa  Bldg.,  San  Francisco,  announce 
that  Mr.  F.  M.  Faude  having  re^iigned 
as  chief  hydraulic  engineer  of  the  Cali- 
fornia State  Railroad  Commission,  has 
become  associated  with  the  staff  of 
that  organization  and  has  taken  up 
the  work  of  consultation  and  practice 
in  the  office.  He  brings  a  wide  engi- 
neering experience  and  knowledge  of 
the  design,  construction,  operation, 
accounting  and  regulation  of  domestic 
and  irrigation  water  systems,  railroads, 
reclamation  and  water  supply  projects. 
He  has  been  with  the  Railroad  Com- 
mission for  seven  years,  the  past  two 
as  Chief  of  the   Hydraulic  Division. 


Andrew  M.  Jensen.  Fresno  engineer, 
has  been  selected  to  settle  a  dispute 
between  Hanford  citizens  and  the  Cali- 
fornia Construction  Co.  of  San  Fran- 
cisco, street  paving  contractors,  re- 
garding the  quality  of  newly  laid  pave- 
ment. Citizens  refuse  to  pay  for  the 
work  on  the  grounds  "that  the  pave- 
ment is  not  what  it  should  be."  Engi- 
neer Jensen  will  work  with  Ben  Duf- 
fleld,  Hanford  city  engineer,  who  in 
the  first  stages  of  the  dispute  is  re- 
ported to  have  recommended  to  the 
city  trustees  that  they  refuse  to  ac- 
cept the  pavement. 


H.  A.  Van  Norman,  city  engineer  of 
Los  Angeles,  has  asked  the  city  coun- 
cil to  authorize  the  employment  of  116 
additional  men  Feb.  1  to  clean  up  ac- 
cumulated work  of  the  department. 
The  list  includes  20  chainmen,  12  in- 
.strument  men,  6  junior  surveyors.  20 
junior  civil  engineers,  3  assistant  en- 
gineers, 4  supervisors  of  surveys,  1 
right  of  way  clerk.  9  foremen,  1  su- 
perintendent, 10  laborers  and  2  field 
parties  to  tal;e  care  of  the  work  on 
viaducts  and  bridges. 


Heisaburo  Kawaguchi,  engineer  for 
the  electrical  bureau  of  Tokyo,  Japan, 
and  Dr.  K.  Murlgaki,  city  engineer  of 
Kobe,  were  recent  visitors  to  San 
Francisco  inspecting  various  municipal 
projects. 


E.  E.  Welch  has  been  installed  as 
president  of  the  Sacramento  Technical 
Engineers'  Union.  D.  R.  Cafe  was  in- 
stalled as  secretary.  S.  A.  Hart,  le- 
tlring  president,  was  presented  with  a 
gold  pen.  the  gift  of  the  organization. 

James  W.  Plackek,  architect,  former- 
ly located  at  2014  Shattuck  Ave.  an- 
nounces the  removal  of  his  offices  to 
larger  quarters  in  Room  404  Mercantile 
Bank  Bldg.,  Shattuck  Ave.  .and  Center 
Sts.,  Berkeley.     Phone  Berkeley   5932. 


M.  H.  Irvine,  city  engineer,  has  been 
appointed  city  manager  of  Alhambra. 
and  the  duties  of  the  two  positions  will 
he  combined.  The  salary  of  the  city 
manager  has  been  fixed  at  $6000  a  year. 


State  Highway  Commission  estimates 
cost  of  constructing  Feather  river 
highway  from  Oroville  to  Quincy,  via 
the  North  Fork  routing,  at  approxi- 
mately   $7,500,000. 
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ORGANIZATION  NEWS 

Organizations    having;    a    direct    connKtlon   with  the  constractlm  IndiurtrT  are   Invited   to  wuhmH  a«fra  for  nblloa- 

tlon  In  tbim  departauvt. 


LOS    AlVGELES    BUILDERS    LET 
rONTRACT    FOR    NEW    HOME 


vVfter  a  comprehensive  study 
nt  club  buildings  throughout  the 
United  States,  plans  for  a  tiiir- 
teen-story  Builders'  Exchange 
Building  to  cost  approximately 
$675,000  have  been  completed  by 
the  Los  Angeles  Builders'  Ex- 
change, who  have  just  made 
final  arrangements  for  the  erec- 
tion of  the  structure. 

Plans  for  the  building,  which 
will  be  financed  by  the  Builders' 
Exchange  Holding  Company,  call 
for  one  of  the  finest  structures 
of  its  kind  in  the  country,  ac- 
cording to  Emil  Brown,  chair- 
man of  the  Log  Angeles  Ex- 
change's building  committee. 
Walker  &  Eisen,  prominent  ar- 
chitects of  Los  Angeles,  who  have 
designed  some  of  the  finest  of 
the  southern  city's  height-limit 
buildings,  have  completed  the 
plans  for  the  Builders'  Exchange 
Building  and  excavation  work 
will  start  at  once. 

The  Los  Angeles  Builders'  Ex- 
change will  occupy  the  top  two 
floors  of  the  building,  the  re- 
mainder being  devoted  to  offices 
and  lofts.  These  two  stories  will 
contain  the  general  offlces  of  the 
Exchange,  assembly  halls,  buf- 
fet kitchen,  club  rooms  and  a 
library.  Edwards,  Wildey  & 
Dixon  have  the  contract  for  the 
construction    work. 


S.    F.    M.\SONS    AND    BUILDERS    HOLD 
ANNUAL    BANQUET 


ARCHITECTS    ELECT 


LUMBERMEN    ELECT 


Carl  Blackstone  has  been  re-elected 
president,  George  Rich,  vice-president, 
Frank  Compton,  treasurer  and  Phil 
Hilditch,  secretary  of  the  Seattle  Re- 
tail Lumbermen's  Credit  Association. 
Trustees  chosen  were  Dominick  Brace 
of  the  Brace  Lumber  Co.,  Alvin 
Schwager  of  the  Nettleton  Lumber  Co., 
Frank  Compton  of  the  Compton  Lum- 
ber Co.;  J.  F.  Ranning  of  the  Ranning 
Co.;  George  Rich  of  Colby  and  Dickin- 
son. Inc.,  W.  C.  Bell  of  the  Bell  Lum- 
ber Co.,  Charles  Clark  of  the  Eliott 
Bay  Co.  and  Lee  Farrell  of  the  Farrell 
Lumber  Co. 


S.       F.       INDUSTRIAL       ASSOCIATION 
ELECTS     OFFICERS 


Francis  J.  Baker,  president  of  Geo. 
H.  Tay  Company,  was  re-elected  presi- 
dent of  the  Industrial  Association  of 
San  Francisco  at  the  annual  organiza- 
tion meeting  of  the  association's 
board  of  directors.  Other  officers 
elected  at  the  meeting,  and  who  will 
serve  with  President  Baker  during 
1925,  were:  J.  W.  Mailliard  Jr.  of 
Mailliard  &  Schmieden,  first  vice- 
president;  Walter  Haas,  vice-president 
^Levi  Strauss  &  Company,  second  vice- 
president:  A.  J.  Kleimeyer,  vice-presi- 
dent Pierce  Arrow-Pacific  Sales  Com- 
pany, third  vice-pre-sident:  Carl  E. 
Heise,  district  manager  Westinghouse 
Electric  &  Manufacturing  Company, 
fourth  vice-president;  D.  Lj'le  Ghirar- 
delli,  president  D.  Ghirardelli  &  Com- 
pany, secretary;  S.  S.  Kauffman.  presi- 
dent H,  S.  Crocker  Company,  treasurer. 


The  annual  banquet  of  the  Masons 
and  Builders'  Association  of  San  Fran- 
cisco was  held  Saturday  evening,  Jan. 
17,  at   the  Richelieu  Hotel. 

M.  B.  McGowan,  president  of  the  as- 
sociation, opened  the  evening  with  a 
brief  talk  on  the  progress  of  the  asso- 
ciation in  both  membership  and  in  ac- 
complishments for  the  betterment  of 
the    industry. 

W.  W.  Dennis  of  the  McNear  Brick 
Company  was  another  speaker,  his 
talk  covering  conditions  in  the  brick 
industry  at   the  present   time. 

A.  telegram  from  Wm.  H.  George, 
president  of  the  San  Francisco  Build- 
ers' Exchange,  was  read.  Mr.  George 
regretted  his  inability  to  attend  the 
banquet  and  conveyed  his  wishes  for 
a   pleasant    evening. 

During  the  evening  an  entertain- 
ment was  carried  on  through  arrange- 
ments of  Henry  Larsen  and  Jas.  S. 
Fennell.  Dancing  was  enjoyed  between 
acts  until  12,  midnight. 

Walter  Reed  officiated  as  Chairman 
of  the   Banquet  Committee. 


RICHMOND     BUILDERS'     EXCHANGE 
ENJOYS    DUCK   DINNER 

Some  150  members  of  the  building 
fraternity  in  the  East  Bay  District  at- 
tended the  duck  dinner  served  by 
Charlie  Brown,  Richmond  plasterer,  in 
the  assembly  room  of  the  e.xcrange 
quarters,   Friday   evening,   Jan.   16. 

Brown's  celebrated  duck  stew  was 
prepared  by  S.  C.  Rogers  and  Chief 
Wimberly,  and  in  the  opinion  of  those 
present,  its  fiavor  exceeded  all  past 
efforts  of  the  chefs. 

The  affair  was  an  informal  one,  pre- 
vaded  by  the  spirit  of  good  fellowship 
for  which  Brown's  dinners  are  famcus. 
Entertainment  was  provided  by  the 
Black  and  Tan  orchestra  from  Oakland 
and   some   clever   singers   and   dancers. 

P.  M.  Sanford,  president  of  the  Rich- 
mond Exchange,  on  behalf  of  the  or- 
ganization presented  Brown  with  a 
handsome  floor  lamp.  Sanford  an- 
nounced that  the  occasion  was  Brown's 
birthday,  a  fact  which  Brown  had 
kept  secret  from  all  except  a  few  of 
his  most  intimate  friends. 
'  S.  Morehead.  on  behalf  of  the  Oakland 
Builders'  Exchange,  presented  Brown 
with  a  gold  pen,  declaring  the  Oakland 
Exchange,  as  well  as  the  one  in  Rich- 
mond, appreciated  Brown's  efforts  in 
behalf  of  the  principals  for  which  the 
Builders'  Exchanges  stand. 


PORTI..\ND    BUILDERS    ELECT 


The  Master  Builders'  Association, 
with  offices  in  the  Worcester  Building, 
Portland,  Ore.,  at  the  regular  annual 
business  meeting,  elected  the  following 
officers:  Ray  A.  Powers,  (re-elected), 
president:  Leo  X.  Hulls,  vice  president, 
succeeding  Jas.  I.  Marshall;  O.  G. 
Hughson.  (re-elected),  secretary-treas- 
urer. E.  C.  Vanderhoof  and  Jas.  I.  Mar- 
shall named  official  delegates  to  the 
Building  Employers'  Association.  'Vic- 
tor Carlson  and  L.  E.  Selberg  are  the 
alternate  delegates. 


Southern  California  Chapter,  Amer- 
ican Institute  of  Architects,  has  in- 
stalled the  following  officers  to  serve 
during  the  year  1925;  D.  C.  Allison, 
president;  Silas  R.  Burns,  vice-presi- 
dent; D.  J.  Witmer,  secretary;  A.  C. 
Zimmerman,  treasurer:  Donald  B.  Park- 
inson and  C.  E.  Noerenberg,  directors. 


EXCHANGE    DIRECTORS    NAMED 


Eleven  directors  have  been  elected 
by  the  Portland,  Ore.,  Builders'  Ex- 
change to  serve  during  the  year  1925. 
The  new  directors  are:  F.  E  Wyn- 
koop,  B.  T.  Allyn,  C.  C.  Fitzhugh,  D.  L 
Hoggan,  W.  G.  Mannan,  Thos.  Muir  C 
Stebinger,  Robert  Wallace,  C.  Bubke, 
William  Feigensen  and  William  T 
Finnegan. 


ENGINEERS    ELECT 


Henry  Rieger,  city  engineer  of  Phoe- 
nix, Ariz.,  has  been  elected  president 
of  the  Phoenix  Chapter,  American  As- 
sociation of  Engineers.  B.  A.  McNelly 
was  elected  first  vice-president;  J.  B. 
Girand,  second  vice-president  and 
Ralph        Hoffman,        secretary.  Vic 

Householder   was    selected  as    manager 
for  the  chapter. 


LANDSCAPE         ARCHITECTS         "WILL 
EXHIBIT  -n^ORKS 

The  second  annual  exhibit  of  land- 
scape architecture  at  Southwest  Mu- 
seum in  Los  Angeles  will  be  held 
during  February  and  will  be  open  to 
all  landscape  architects  of  California. 
Awards  will  be  given  for  city  planning, 
park  planning,  residential  subdivi- 
sions, country  clubs,  institutional  de- 
velopment, cemeteries  and  residential 
development.  A  jury  of  five  members 
consisting  of  two  landscape  architects, 
an  architect  and  two  from  allied  pro- 
fessions will  make  the  awards. 


S.\NTA     CRUZ     BUILDERS     SEEK     TO 
ORGANIZE    EXCHANGE 


Fifteen  members  of  the  building  fra- 
ternity in  the  Santa  Cruz  district, 
meeting  in  the  Chamber  of  Commerce 
rooms,  Santa  Cruz,  voted  in  favor  of 
organizing  a  Builders'  Exchange.  C. 
M.  Doane,  Jack  Norton,  J.  M.  Church, 
Walter  Paine  and  Percy  Whitney  were 
appointed  a  committee  to  confer  with 
building  material  firms  and  contractors 
with  regard  to  membership  in  such  an 
organization. 

R.  W.  Chrouch,  secretary-manager  of 
the  Fresno  Builders'  Exchange,  was 
present  at  the  meeting  and  explained 
in  detail  the  operation  of  his  exchange 
and  stressed  the  benefits  derived  by  the 
Fresno  construction  fraternity  through 
a  centralized  headquarters,  protection 
from  unscrupulous  contractors,  mutual 
goodwill  and  confidence  and  under- 
standing between  contractors,  sub- 
contractors and  the  men  In  their  em- 
ploy. 

The  following  is  a  partial  list  of 
firms  represented  at  the  meeting: 
Whitney  Bros.,  C.  M.  Doane,  C.  M.  Bla- 
bon.  Twin  Lakes  Lumber  Co.,  Newhall 
&  Littlefield,  Hayward  Lumber  Co., 
Hamilton  &  Church,  Wilson  &  McGran- 
ahan,  Byrne  Bros.,  Santa  Cruz  Paint 
Co.,  H.  A_  Brostrom,  Walter  L.  Paine, 
Martin  &  Woods,  B.  Ray  Greenfield  and 
J.  McKay. 
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TRADE  NOTES 


The  cost  of  Fenestra  steel  basement 
windows  has  been  reduced  approxi- 
mately fifteen  per  cent,  effective  the 
first  of  the  year.  This  reduction,  ac- 
cording to  the  Detroit  Steel  Products 
Co.,  manufacturers,  has  been  made 
possible  by  two  things:  (1)  More  gen- 
eral acceptance  of  the  steel  basement 
window  idea  on  the  part  of  the  build- 
ers and  home  owners;  (2)  Volume  pro- 
duction, with  a  consequent  reduction 
in  manufacturing  and  selling  expense. 


Negotiations  are  under  way  at  Pitts- 
burg, Contra  Costa  County,  to  lease 
space  at  the  Junta  Wharf  for  storage 
of  sand,  gravel,  brick  and  other  build- 
ing materials  to  supply  the  Pittsburg 
territory,  according  to  R.  E.  Childs, 
head  of  the  Pittsburg  Construction  Co. 
Childs  claims  that  a  survey  of  local 
conditions  has  assured  him  that  the 
demand  for  building  materials  in  large 
quantities  is  sufficient  to  Justify  the 
venture. 


Pacific  Northwest  Brick  Manufac- 
turers' Ass'n..  has  opened  offices  at  SIO 
Lewis  Bldg.,  Portland,  Ore.,  with  M.  B. 
Reilly,  formerly  of  Chicago  in  charge. 
The  office  was  established  to  afford 
service  to  architects,  engineers  and 
contractors  and  to  promote  the  use  of 
brick  and  hollow  tile. 


Geo.  F.  Comstock.  former  city  engi- 
neer of  Santa  Rosa,  has  purchased  the 
Sonoma  county  rights  to  manufacture 
"Thermotite,"  a  building  unit,  from  the 
Thermotite  Company  of  San  Jose.  Con- 
struction has  been  .started  in  Santa 
Rost  on  a  plant  for  the  manufacture  of 
the    product. 


W.  T.  Alexander  and  B.  W.  Berg, 
formerly  of  San  Francisco,  have  opened 
a  sheet  metal  and  furnace  shop  at  121 
Main  street,  Redwood  City,  and  will 
operate  under  the  name  of  Redwood 
City  Sheet  Metal  &  Furnace  Company. 
A  radiator,  fender  and  auto  sheet  metal 
service  will  also   be  maintained. 


V.  Avery  Thompson,  former  city 
manager  of  Phoenix,  Ariz.,  has  arrived 
in  Los  Angeles  to  enter  the  contract- 
ing business  with  Claude  Fisher  in  gen- 
eral engineering  construction.  Mr. 
Fisher  was  engaged  in  contracting  at 
Phoenix  for  ten  years,  going  to  Los 
Angeles  three  years  ago. 


J.  E.  Wilson,  general  contractor, 
formerly  engaged  in  home  building  ac- 
tivities in  Los  Angeles,  has  located  in 
Richmond,  Contra  Costa  County,  and 
contemplates  the  erection  of  several 
homes  in  Grand  View  Terrace,  that 
city. 


The  annual  meeting  of  the  Pacific 
Portland  Cement  Co.,  Consolidated,  will 
be  held  Jan.  30,  in  room  824,  Pacific 
Bldg.,  San  Francisco,  according  to  an 
announcement  of  Harry  Battelle,  sec- 
retary of  the  company. 


The  regular  annual  meeting  of  the 
stockholders  of  the  Russ  Lumber  Co., 
the  Southern  California  Lumber  Co. 
and  the  L.  W.  Blinn  Lumber  Co.,  will 
be  held  at  1210  Balfour  Bldg.,  San 
Francisco,   Jan.    28. 


A.  J.  Patterson,  superintendent  of 
the  Sunset  Lumber  Co.,  died  Jan.  19  at 
the  Aahmes  Temple  of  the  Mystic 
Shrine.  Oakland,  while  playing  cards. 
Death  was  due  to  heart  failure.  Pat- 
terson  was   55   years   old  and  married. 


General    Contractors    of    San 

Francisco    Hold    Annual    Banquet 


BY    THE    OBSEUVER 


"Together    friends,    we    ate    and    drank. 
And  chit-chat  had  and  chuckle — 
At   stories,   pranks   and   nimble   wit, 
And  jokes  and  fun  a  muckle." 


And  that  we  did — last  Wednesday 
evening  in  the  French  Parlor  at  the 
Palace  Hotel — as  guests  of  the  Gen- 
eral Contractors  of  San  Francisco — a 
body  of  men  organized  under  the 
standard  of  "integrity,  responsibility 
and   efficiency." 

As  general  contractors.  we  view 
their  works  every  day  in  the  standing 
buildings  and  in  buildings  in  course  of 
construction  and  in  viewing  these  we 
vouch  for  "integrity,  responsibility 
and  efficiency." 

As  hosts,  we  give  our  hearty  ap- 
proval to  the  above  standards — and 
more — 

We  would  provide  the  addition  of  two 
words  to  the  standard — Quality  and 
Quantity. 


The  annual  banquet  of  the  General 
Contractors  of  San  Francisco  opened 
with  a  hearty  greeting  extended  by  the 
Hospitality  Committee  of  the  organiza- 
tion. Following  this  preliminary  the 
members  and  guests  gathered  in  the 
banquet  room  where  an  elaborate 
supper  was  served.  Speeches  between 
plates,  were  brief  and  instructive  in- 
asmuch as  all  speakers  devoted  their 
talks  to  matters  directly  affecting  the 
construction  industry,  particularly  as 
regards  the  general  contractor  and  his 
sub-contractors. 

Cohurii  Is   TuR.ttluaster 

Ira  W.  Coburn,  general  contractor, 
introduced  by  John  Biller  as  the  com- 
ing "political  figure"  in  San  Francisco. 
acted  as  toastmaster.  Coburn  occupied 
his  position  with  ease  closing  the  talk 
of  each  speaker  with  an  instructive 
remark  or  a  snappy  story. 

John  Biller,  president  of  the  General 
Contractor,  in  a  brief  talk  spoke  of 
the  prosperity  enjoyed  by  the  building 
fraternity  during  the  past  year  and 
predicted  an  even  greater  year  in  1925. 
His  announcement  that  the  San  Fran- 
cisco General  Contractors  had  the 
largest  organization  of  its  kind  in  the 
L'nited  States  was  greeted  with  con- 
siderable   applause. 

Ralph    McLaren    Talks 

Supervisor  Ralph  McLeran,  repre- 
senting Mayor  Rolph,  who  was  unable 
to  attend  due  to  the  pressure  of  of- 
ficial business,  spoke  on  the  progress 
made  during  recent  years  in  the  pro- 
motion of  co-operation  between  mem- 
bers of  the  construction  industry. 
Commenting  on  the  $58,000,000  build- 
ing program  in  San  Francisco  during 
1924,  McLeran  predicted  a  greater  year 
in  1925.  knowing  of  $15,000,000  worth 
of  private  construction  slated  to  be 
undertaken  in  the  immediate  future  in 
addition  to  $9,000,000  to  be  expended 
Cor  municipal  projects. 


Nen-    Exchange    Buildfns 

AVilliam  H.  George,  president  of  the 
San  Francisco  Builders'  Exchange, 
talked  briefly  on  the  American  Plan  in 
the  construction  industry  and  noted 
the  progress  of  building  activities 
-since  its  adoption.  He  complimented 
John  Biller  and  D.  B.  Farquharson,  the 
General  Contractors'  representatives 
on  the  Builders'  Exchange  Industrial 
Relations  Committee,  for  their  co- 
operation to  promote  better  relations. 
His  announcement  that  new  plans  were 
contemplated  for  the  new  Builders' 
Exchange  home  brought  about  con- 
sidtrable  applause  when  it  was  learn- 
ed that  the  proposed  structure  would 
probably  require  an  expenditure  of 
$1,500,000. 

Craft     Boiilduig     Urged 

W'm.  Mooser,  architect,  urged  that 
the  builders  erect  a  structure  to  be 
devoted  entirely  to  the  construction 
trades  —  for  architects.  contractors, 
materialmen,  artists  and  other  crafts 
as.sociated  with  the  building  industry. 
He  urged  better  building  laws,  favor- 
ing the  plan  of  the  East  Bay  building 
fraternity  for  a  uniform  building  code 
for  San  Francisco  and  the   bay  district. 

Horace  D.  Jones,  president  of  the 
Coll  I  factors'  and  Builders'  Association 
I'C  Alameda  County,  spoke  on  the  in- 
creased building  operations  in  the 
Kast  Bay  district.  In  Oakland  for  the 
year  1925.  Jones  predicts  a  $41,000,000 
iiuilding  expenditure.  He  outlined  the 
progress  of  the  East  Bay  construction 
interests  in  the  preparation  of  a  uni- 
form building  code  and  urged  the  co- 
operation of  the  San  Francisco  builders 
to  obtain  a  code  that  would  serve  a 
'metropolitan    district." 

Other     Speakers     Heard 

Among  others  who  made  brief  talks 
Were:  Louis  J.  Bailey,  acting  chief 
I'Uilding  inspector  of  the  Department 
'it  Public  Works;  Supervisors  Angelo 
Rossi  and  J.  Emmett  Hayden;  Chas. 
Gompertz;  Albert  J.  Evers,  secretary 
San  Francisco  Chapter,  American  In- 
stitute of  Architects;  E.  J.  Simmons. 
manager  and  E.  G.  Lloyd,  secretary  of 
tile  Contractors'  Association  of  North- 
ern California;  E.  W.  Shaw,  secretary. 
Alameda  County  Builders'  Exchange; 
Geo.  T.  Bowen;  Chas.  Wright;  Earle 
i;.  Bertz,  architect  and  D.  B.  Farquhar- 
son. 

Music  during  the  banquet  was  fur- 
nished by  a  six-piece  jazz  orchestra, 
lintertainment  was  provided  by  Elmer 
Gallagher,  the  insurance  ii,jent  with 
liis  new  singing  dog.  Piano,  short 
.'-lory  and  singing  numbers  wei'e  of- 
fered by  C.  A.  AVinkelmann;  Jack  Reis; 
l;alph   T.   Goldsmith   and   others. 

Credit  for  the  success  if  the  affair 
is  due  to  E.  T.  Tliurston,  secretary  of 
the  General  Contractors,  assisted  by 
Leroy  D.  Frasier,  D.  Stockholm  and  G. 
K.  Jensen,  who  comprised  ti\e  banquet 
eommittee. 


CARPEiXTER'S     TRICK     AR.'»I      LANDS 
HIM    IN    SAN    aUENTIN 

A  "trick  arm"  that  could  be  "bro'^en" 
at  the  owner's  will,  finally  helped  Mark 
Upton,  a  carpenter,  to  break  into  San 
Quentin  Prison.  The  state  industrial 
accident  commission  so  discloses. 
Upton  and  Mart  Upson,  both  the  same 
individual,  filed  claims  last  November 
for   compensation    for   broken   arms.. 

When  Upson  appeared  to  file  a  claim 
)ie   was   recognized   as   Upton   who   had 


asked  for  compensation  the  week  be- 
fore. Both  claims  were  for  broken 
arms.  The  man  was  arrested,  pleaded 
suiity  to  prejury  and  was  sentenced  to 
five  years  in  the  state  prison  last  No- 
vember. Examination  showed  that 
l-'pton  had  a  "trick  elbow"  and  that  by 
I  xtenrting-  his  arm  with  slight  force 
could  make  it  snap  with  a  sound  that 
could    be    heard    twenty    feet    away. 

The  commission  found  that  the  same 
arm  had  been  used  on  four  insurance 
companies    before. 


t 
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PUBLICATIONS 


"Steel  Construction"  is  the  title  of 
a  booklet  just  issued  by  the  American 
Institute  of  Steel  Construction,  which 
contains  the  Institute's  Standard  Speci- 
fication, and  Code  of  Standard  Prac- 
tice. The  introduction  of  the  book 
consists  of  a  mathematical  explanation 
of  the  development  of  the  various  for- 
mulae recommended  in  the  .Specifica- 
tion, for  the  proper  reduction  of  work- 
ing stresses.  Accompanying  this  ex- 
planation is  a  set  of  charts  which 
eliminate  a  vast  amount  of  mathemat- 
ical calculation  in  connection  with 
structural  steel  design.  An  interest- 
ing feature  of  the  booklet  is  the  data 
given  on  action  of  structural  steel 
members  under  varying  conditions 
For  many  years  there  has  existed  a 
pressing  need  for  a  structural  steel 
handbook  which  would  assemble,  in 
usable  form,  data  now  scattered 
through  the  pages  of  handbooks  pub- 
lished by  the  steel  mills,  works  on  en- 
gineering, technical  magazines  and 
scientific  papers.  Preparation  of  such 
a  handbook  has  been  undertalten  by 
the  Institute,  "Steel  Construction"  be- 
ing a  forecast  of  what  may  be  expect- 
ed when  the  task  is  completed.  Copies 
of  "Steel  Construction"  may  be  obtain- 
ed from  the  executive  offices  of  the  In- 
stitute, 350  Madison  Ave.,  New  York, 
or  the  engineering  department,  1062 
Leader-News   Bldg.,    Cleveland,    Ohio. 


The  Hercules  Cement  Corporation, 
1600  Walnut  street,  Philadelphia,  has 
issued  a  booklet  entitled  "How  Port- 
land Cement  Is  Distributed,"  by  Morris 
Kind,  president  of  the  corporation.  The 
booklet  outlines  the  advantages  to  con- 
sumers of  cement  derived  from  the 
nation  wide  location  of  producing 
plants  and  direct  distribution  from 
manufacturer  to  retailer.  According 
to  Mr.  Kind,  scarcely  any  other  in- 
dustry combines  the  threefold  ad- 
vantages to  the  ''onsumer  of  large 
scale  and  widely  distributed  produc- 
tion, nearby  sources  of  supply,  and  di- 
rect sales  from  manufacturer  tr.  re- 
tailer. 


Hess  Warming  and  Ventilating  Com- 
pany, 121.5  South  Western  Ave.,  Chi- 
cago. h;is  issued  .in  illustrated  catalog 
iif  Hess  snow  white  steel  cabinets  and 
mirrors.  The  catalog  outlines  the 
merits  of  the  steel  medicine  cabinet  In 
permanence,  cleanliness,  and  enduring 
beauty  and  illustrates  the  various 
styles  ill  which  Hess  cabinets  and  mir- 
rors are  made,  together  with  complete 
specifications  and  prices.  Architects 
and  contractors  interested  in  securing 
copies  of  the  catalog  should  write  the 
manufacturers. 


American  Steam  Pump  Company, 
Battle  Creek.  Michigan,  is  distributing 
a  bulletin  illustrating  and  describing 
the  Barton  portable  pump.  The  Barton 
pump  is  easily  attached  to  cars,  trucks, 
and  tractors  and  therefore  practical 
for  construction  and  road  work,  for 
furnishing  water  supply  on  irrigation 
projects,  removing  drips  from  gas 
mains   and   also   has   many   other   uses. 


"Building  Economy"  is  the  name  of 
a  new  monthly  published  by  the  Com- 
mon Brick  Manufacturers'  Association. 
"Building  Economy"  will  especially 
endeavor  to  encourage  home  owning, 
and  will  include  practical  advice  re- 
garding finance,  lot  buying,  resale 
value,  maintenance.  insurance,  and 
other  matters  vital  to  the  building 
owner. 


Patents    Granted    to    Californians 

Compiled   by   Mann   &    Co.,  Patent  Attorneys 


Moss  E.  Graves  and  Carl  C.  Severin. 
of  San  Francisco.  HIGH-TENSION 
OPERATING  SWITCH.  The  object  of 
tliis  invention  is  to  dispose  of  the  dielec- 
tric parts  of  the  switch  that  they  may 
be  adapted  to  not  only  withstand  the 
destructive  electrical  stresses  to  which 
they  are  exposed  but  that  they  may 
also  successfully  withstand  the  me- 
chanical stresses  to  which  they  are 
frequently  subjected. 


Robert  W.  Seyms,  of  San  Francisco. 
WATER  CONTROL  FOR  SPRINK- 
LERS. This  invention  comprises  an 
automatic  water  control  for  use  in  con- 
nection with  the  sprinkling  of  lawns, 
gardens,   or   ground  surfaces   generally. 

Herman  C.  Krelpke,  of  Los  Angeles. 
DOUBLE-ACTING  DOORCHECK.  This 
is  a  door  check  for  swinging  doors 
which  will  automatically  hold  a  swing- 
ing door  open  either  way,  and  which 
will  also  hold  it  closed. 


Charles  Swan.  of  San  Francisco. 
PAVING  COMPOSITION.  This  relates 
to  compositions  for  pavements  and 
sidewalks  which  contain  as  a  binder 
solid  bituminous  products,  such  as  as- 
phalt and  mineral  pitch,  and  an  object 
of  this  invention  is  to  Increase  the 
toughness,  elasticity  and  durability  of 
such   compositions. 


Richard  A.  Finis,  of  San  Francisco. 
MULTIPLE— CONTRACT  ELECTRIC 
SWITCH.  This  switch  is  of  the  push 
button  type  adapted  to  he  manually 
manipulated.  It  is  m^-  constructed  that 
depression  of  the  button  a  certain  dis- 
tance will  close  a  circuit,  while  fur- 
ther depression  of  the  button  will 
break  the  circuit  and  close  another 
one.  Mr.  Finis  has  assigned  his 
patent    to    Hi-Sign    Signal    Company. 


George  D.  Wernli  and  William  M. 
Webster,  of  Los  Angeles.  LADDER 
SUPPORT.  This  is  an  improvement  in 
means  for  securing  steps  to  side  rails 
of  ladders  and  the  like,  it  provides  an 
interlocked  means  between  the  steps 
and  side  rails  which  will  resist  the 
lines  of  forces  and  stiffen  the  whole 
structure. 


John  G.  Dorward,  of  San  Francisco. 
DEEP-WELL  DOUBLE-ACTING 
PLUNGER  PUMP.  This  invention  re- 
lates to  pumps,  and  especially  to  a 
deep  well  double  acting  plunger  pump 
designed  for  installation  in  wells  em- 
I>loying  casings  of  limited   area. 

Freal  A.  Nighbert.  of  Bakersfield. 
WINDOW-CLFANING  TOOL.  This  pro- 
vides a  tool  for  cleaning  and  removing 
foreign  matter  from  smooth  or  glazed 
surfaces  such  as  presented  by  glass, 
porcelain,  enamel  and  the  like  by 
scraping.  The  object  is  to  so  form  and 
construct  such  a  tool  that  a  surface 
enclosed  or  mounted  in  or  on  a  frame 
can  be  scraped  and  cleaned  with  the 
tool  adjacent  and  in  proximity  to  the 
frame  without  marring  or  disfiguring 
the  same  by  contact  with  or  engage- 
ment  by  the  cleaning  tool. 


Harry  V.  Welch,  of  Los  Angeles. 
PROCESS  FOR  THE  RECOVERY  OF 
.METTALIC  VALUES  FROM  SLAG.  In 
patent  application  No.  408,636  Mr. 
Welch  disclosed  a  process  and  means 
of  recovering  a  portion  or  all  of  the 
valuable  metallic  constituents  at  pres- 
ent being  discharged  in  the  waste  and 
molten  slags  from  metallurgical  re- 
duction works  in  particular  copper  and 
lead  smelters,  such  process  being  based 
on  the  treatment  of  slag  with  a  halid- 
izing  agent.  Mr.  Welch  assigns  his 
patent  to  International  Precipitation 
Company. 


Lewis  Degen,  of  Berkeley.  ELEC- 
TRIC SIGNALING  MEANS  AND  SYS- 
TEM. This  device  employs  a  multiple 
contact  relay  adapted  to  operate  a  lo- 
cal circuit  to  give  a  danger  signal  or 
to  give  a  code  signal,  which  depends 
upon  the  condition  of  the  circuit.  Any 
desired  signal  may  be  transmitted 
from  any  distant  point  to  a  signaling 
device   with   accuracy   and   certainty. 


Burton  C.  Van  Emon,  of  San  Fran- 
csco.  ELEVATOR  DRIVE.  This  is  an 
improved  drive  means  for  hydraulically 
operated  devices  such  as.  for  instance, 
an  elevator.  It  contemplates  economy 
in  operation  and  efficiency  in  rapid 
pressure  accumulation  and  diversion 
of  liquid,  and  a  simple  means  for  re- 
\'ersing  the  flow  to  reverse  the  opera- 
tion. Mr.  Van  Emon  assigns  his  patent 
to   James  M.  Koford. 


Ray  B.  Cox,  of  Berkeley.  SHELF 
BRACKET.  This  is  a  simple  and  ef- 
fective device  formed  prefelrably  of 
sheet  metal  and  of  unitary  structure, 
capable  of  being  attached  at  selected 
points  to  the  sides  of  a  closet  or  com- 
partment and  receives  and  holds  a 
shelf  on   it  in  fixed  position. 


Reuben  C.  Baker,  of  Coalinga.  ELE- 
VATOR SAFETY  DEVICE.  This  re- 
lates to  improvements  in  elevator  safe- 
ty devices  in  which  provision  is  made 
for  stopping  the  car  in  the  event  of 
excessive  speed  or  of  the  failure  of  the 
hoisting  and  lowering  mechanism.  Mr. 
Baker  assigns  his  patent  to  Baker 
Casing  Shoe  Co. 


Leslie  Carl  Dutro,  of  Long  Beach. 
OIL  CUP.  This  relates  to  oil  cups  and 
provides  an  improved  construction 
which  is  particularly  adapted  for  oil- 
ing rapidly  moving  parts  without 
wasting  the  oil. 


Charles  A.  Hulquist,  of  Los  Angeles. 
ROCK-DRILLING  ENGINE.  This  per- 
tains more  particularly  to  the  mech- 
anism which  causes  rotation  of  the 
drill  steel,  and  an  object  of  the  inven- 
tion is  to  facilitate  beginning  of  the 
drilling  of  the  hole.  The  point  of  the 
feed  piston  rod  is  set  against  the  floor, 
and  the  machine  is  held  upright  and 
the  compressed  fluid  is  admitted  to 
the   feed   cylinder. 


WAGE    RATE    HIGH 


The  prevailing  wage  rate  throughout 
the  country  is  the  highest  in  history, 
according  to  the  Department  of  Labor. 
This  is  not  bearish  news.  The  higher 
the  wage  the  greater  the  consuming 
power  of  the  people.  High  wages  are 
only    dangerous      when    the      producer 


finds  profits  getting  close  to  the  red 
line.  But  industry  is  showing  rapid 
recovery  and  there  is  nothing  to  worry 
nbout  over  high  wages  as  long  as  thei*e 
is  no  change  in  the  business  trend. 
Incidentally,  high  wages  are  In  no  way 
interfering  with  the  country's  foreign 
business  as  exports  continue  larger 
than  they  have  been  In  years. 
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APARTMENTS 


To   be   Done    by   Day's   Work. 

APARTMENTS  Cost,    $20,008 

SAN  FRANCISCO,  NW  Cabrillo  St.  ana 
20th   Ave. 

Three-story  and  basement  (9)  apart- 
ments. 

Owner — Thos.    Quistad. 

Architect — Baumann  &  Jose,  251  Kear- 
ny   St.,    S.   F. 


rompleting  Plans. 

APARTMENTS  Cost,  $16,000 

SAN   FRANCISCO,    22nd   and   Castro. 

Two-story  and  basement  frame  and 
stucco  apartment  house,  contain- 
ing   four    4-room    apartments. 

Owner — A.    McCormiclt,    San    Francisco. 

Architect   —   Walter   C.    Falch,    Hearst 
Bldg.,    S.   F. 
Plans    will    be    ready   for   figures    for 

general  contract  shortly. 


Completing   Plans. 

STORE,    APTS.  Cost,    $35,000 

SAN    FRANCISCO,      Mission      St.      ana 
Richland    Ave. 

Three-story  store  and  apartment  house 
frame   and   stucco. 

Owner — Withheld. 

Architect — Marli  T.  Jorgensen,  110  Sut- 
ter   St.,    S.    P. 
Building    will    contain    large      single 

marlvet    on    ground    floor,    two    stories 

above,   to    contain   eight   2   and   3   room 

apartments,   and   one   6-room. 

Worlcing  drawings  will  be  ready  for 

figures   latter   part   of  next  week. 


Contract    Awarded. 

APARTMENTS  Cost,    $25,000 

ALAMEDA,   Alameda   Co..   Cal. 
Three-story    reinforced    concrete    store 

and    apartment    building    (5    stores 

and  seven  2  and  3-room  apts). 
Owner — L.    Kaliski.      1301      Regent   St.. 

Alameda. 
Architect  —  A.   A.    Cantin,    68    Post   St.. 

San   Francisco. 
Contractor — Conrad  Roth,  Dublin  Blvd. 

Hayward,   Cal. 


To  Be   Done  By  Day's  Work. 

APARTMENTS  Cost,   $20,000 

SAN  FRANCISCO,  W  Webster  St.  64-6  S 
Green    Street. 

Three-story  and  basement  frame(12) 
apartments. 

Owner — Strand  &  Strand,  163  Parnassus 
A\e.,    San    Francisco. 

Architect^Baumann  &  Jose,  251  Kear- 
ny St..  San  Francisco. 


Completing   Plans. 

APARTMENTS  Cost.    $60,000 

SAN  FRANCISCO,  NW  cor.  Francisco 
and   Octavia   Sts. 

Three-story  and  basement  frame  and 
brick  veneer  apartment  house.  Ga- 
rage  in   basement. 

Owner — Chas.  A.  Johnson.  1905  Laguna 
St.,    9.    F. 

Architect — Baumann  &  Jose,  251  Kear- 
ny St..  S.  F. 
Construction    will      start      under    the 

supervision    of    the    owner    in    about    2 

weeks. 

Concrete  Contract  Awarded — Segregat- 
ed Figures  Being  Taken  on  Other 
Portions    of  Work. 

APARTMENTS  Cost,    $75,000 

SAN   FRANCISCO.   Bush   and  Hyde   Sts. 

Seven-story  and  basement  reinforced 
concrete  apartment  house  contain- 
ing 42  two-room  apts.  Garage  in 
basement    to   accommodate    15   cars. 

Owner — J.  Greenbach,  180  Jessie  St., 
San   Francisco. 

Architect — None. 

Concrete  contract  has   been   awarded 

to   the   Mission  Concrete   Co.,   125   Kiss- 
ling   St. 


To   be   Done   by   Day's   Work. 

APARTMENTS  Cost,   $15,000 

SAN  FRANCISCO,  W  Church  St.,  78  N 
Hancock. 

Two-story  and  basement  frame  (8) 
apartments. 

Owner — Mission  Realty  Co.,  2008  Mis- 
sion   St.,    S.    F. 

Architect — A.  J.  Horstmann,  110  Sut- 
ter  St.,   S.   F. 


Working    Drawings    Being    Prepared. 

APARTMENTS  Cost,    $45,000 

SAN  FRANCISCO.     Vallejo   and   Gough. 

Three-story  frame  and  stucco  apart- 
ment,   containing    six    6-room    apts. 

Owner — Withheld. 

Architect  —  Henry  H.  Gutterson.  526 
Powell   St..    S.   F. 


Plans      Being      Prepared.       Segregated 
Figures   to   be   Taken   Shortly. 

APARTMENTS  Cost.  $125,000 

SAN  FRANCISCO.  SW  cor.  Octavia  and 
Sacramento    Sts. 

Six-story  steel   frame  and  brick  apart- 
ment   house. 

Owner — D.    J.    Clancy,    285    Kearny    St.. 
San    Francisco. 

Architect — Baumann   cfe   Jose.  251  Kear- 
ny  St.,    S.    F. 
Building    will    contain    30    apts.    of   3, 

4    and    5    rooms,    and    will    be    equipped 

■with    all    modern    conveniences. 


SEATTLE,  Wash. — Archts.  Lawton  & 
Moldenhour,  Alaska  Bldg.,  commis- 
sioned to  prepare  plans  for  10-story 
apts..  to  be  erected  at  Pike  St.  and 
Hubbell  Place  for  L.  N.  Rosenbaum  Co.. 
of  New  York:  est.  cost  $300,000.  H.  C. 
Ewing  &  Co..  Alaska  Bldg.,  Seattle,  rep- 
sent  the  N.  Y.  interests  in  Seattle. 


SEATTLE,  Wash.  —  Arch.  Wm.  J. 
Bain,  Arcade  Bldg.,  has  prepared  plans 
for  3-story  112  by  60  ft..  masonry 
apartments  to  be  erected  for  David 
Blain  at  1420  Boren  Ave.;  will  contain 
36  two  and  three  room  apts.;  est.  cost 
$100,000. 


Material  of  Merit 

DOORS 

Firedoors,  Freight  Elevator. 
Garage  and  ft'^arehouse  Doors. 
fold-up-I>ors,  'i1-co-dors,  Cobald- 
dors,  Wal-el-dors. — St.  Louis 
Fire  Door  Co. 

STORE  FRONTS 

The  newest  and  most  diversified 

store  front — Security  Metal 

Products  Co. 

SASH  OPERATING 
DEVICES 

T.  J.  Callahan  Co. 

IRVING  SUBWAY 
AND  SAFSTEPS 

The    fireproof,     ventilated    non- 
slipping  flooring.  —  Irving  Iron 
Works  Co. 
LIGM  SALTOR 
Best  IVood  Presen'er. 
Douglas    Woodhams    &    Co. 

J.  C.  LYNN 

24  CALIFORNIA  STREET 

Sutter  5907  San  Francisco 


LOS  ANGELES.  Cal.— Archt.  William 
Bruce.  430  Chapman  Bldg.,  has  com- 
pleted sketches  for  a  ll-story  and 
basement,  168x175  ft.,  class  A  reinf. 
tone,  co-operative  apt.  bldg.  at  Alta 
Vistu  Blvd.,  Sunset  Blvd.  and  Fountain 
Ave.;  44  apts.  with  about  352  rms.  with 
.servants'  quarters  in  basement:  $1,200.- 
000. 


EUGENE.  Ore. — Zanello  Bros..  20th 
and  Flanders  Sts..  at  approx.  $150,000 
awarded  contract  to  erect  4-story  and 
base.,  reinforced  concrete  62  by  )54-ft., 
Hpartments  for  W.  C.  Elliott  of  Port- 
land: will  contain  49  apts.,  1.  2  and  3 
rms.  F.  Manson  White,  architect.  Pher- 
'cKk    Bldg.,    Portland. 


LONG  BEACH,  L.  A.  Co.,  Cai. — Geo. 
A.  Threlkeld,  1256  Cherry  Ave.,  Long 
Beach,  has  contr.  for  2  bldgs.,  2-story, 
64-rooms,  16  single  and  4  double  apts., 
at  75-89  Lime  St.,  Long  Beach,  for  P. 
R.  Scott.  Plans  by  Lindsay  &  Schilling, 
213  Marine  Bank  Bldg.,  Long  Beach; 
41x140  ft.,  brick  walls,  ruff,  brick  fac- 
ing, terra  cotta  trim,  tile  and  comp. 
i-fg..  hdwd.  fls.,  pine  trim,  tile  baths 
and  drainbds.,  wall  beds,  gas  rads.. 
storage   water   htr. ;    $110,000. 


PORTLAND,  Ore.— Arch.  C.  L.  Good- 
rich, Abington  Bldg.,  preparing  plans 
for  three-story  and  basement  reinforc- 
ed concrete  apts.,  to  be  erected  for  a 
Portland  capitalist  in  Hawthorne  Dis- 
trict;   82    by   90    ft.;    est.    cost,    $125,000. 


BONDS 


SAN  DIEGO,  San  Diego  Co.,  Cal.— 
April  election  ballot  will  carry  propo- 
sition calling  for  bond  issue  of  $60,000 
T.o  finance  3  new  branch  libraries.  As 
proposed  by  library  board  there  would 
be  building  at  Logan  Heights  to  cost 
?25,000,  one  at  University  Heights  to 
cost  $20,000  and  another  at  Ocean 
Beach;  cost  $15,000.  This  issue  was  de- 
feated  at   election   2   years   ago. 


HUGHSON,  Stanislaus  Co.,  Cal. — 
Election  will  be  called  shortly  in  Hugh- 
ton  Grammar  School  District  to  vote 
bonds  of  $60,000  to  finance  erection  of 
12-classroom  school.  Preliminary 
plans  for  the  structure  have  been  pre- 
jiared. 


MANTECA,  San  Joaquin  Co.,  Cal. — 
iClection  will  be  called  to  vote  bonds 
i>i  $40,000  to  finance  purchase  of  site 
and  erection  of  new  grammar  school. 


MEDFORD,  Ore. — Election  will  be 
held  at  once  to  vote  bonds  of  $165,000 
'.  >  finance  erection  of  new  high  school. 
.\rchitect   not   yet    selected. 


DUNSMLIR.  Siskiyou  Co.,  Cal. — ^Feb. 
iri  is  date  set  to  vote  bonds  of  $26,650 
to    finance   additions   to    present   school 

liuilding. 


BAKERSFIELD,  Kern  Co..  Cal. — 
ruy  Sup't.  of  Schools  Chas.  E.  Teach 
iind  Chas.  H.  Biggar,  architect,  iiank  of 
U;ily  Bldg.,  Bakersfield,  have  prepared 
preliminary  report  covering  proposed 
improvements  to  school  building  to- 
gether with  estimates  of  costs.  A 
I'ond  issue  for  approx.  $350,000  will  be 
c.illed  to  finance  the  work.  The  pro- 
trram  of  imps.  foUo'ws:  Lincoln  school: 
Four  class  rooms  and  a  manual  train- 
ing shop;  $25,000.  Washington  school: 
Rearrangement  of  kindergarten  and 
manual  training  rooms.  Eight  addi- 
ti>inal  class  rooms,  domestic  science 
an<l  sewing  departments;  $65,000.  Wil- 
liams school:  Audotirium,  four  class 
rooms,  manual  training  room,  domestic 
seience  department,  additional  terri- 
tory: $70,000.  Hawthorne  school:  Com- 
pletion of  present  building:  $45,000; 
Kmerson  school:  Four  class  rooms, 
rearrangement    of    auditorium;    $60,000. 
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Franklin  school:  Kindergarten,  man- 
ual training,  domestic  science,  rear- 
rangement of  auditorium;  $55,500.  Mc- 
Klnley  school:  Four  class  rooms;  $20,- 
000.  William  Penn  school:  Four  class 
rooms;  $20,000.  Roosevelt  school:  Four 
class    rooms;    $20,000. 


DALY  CITY,  San  Mateo  Co..  Cal. — 
Election  will  be  held  Feb.  14  In  Jef- 
ferson School  District  to  vote  bonds  of 
$12,000  of  which  $6500  will  pay  off 
street  and  improvements  and  $5500  to 
paint  and  repair  seven  school  build- 
ings. W.  J.  Sweeney,  Geo.  R.  Au- 
gustien  ana  Louis  Nava  are  trustees 
of  district. 


SUNNYVALE,  Santa  Clara  Co.,  Cal. — 
Petitions  seeking  a  bond  election  to 
finance  erection  of  $250,000  high  school 
are  being  circulated  in  Westside  Union 
High  School  District.  Previous  elec- 
tions  were  defeated. 


CHURCHES 


SAN  FRANCESCO — Nepage-Mckenny 
Co.,  5Sa  Howard  St.,  at  $5438  awarded 
contract  by  Beezer  Bros.,  architects, 
1915  Steiner  St.,  for  electric  work  on 
new  St.  Dominic's  church;  bids  opened 
Jan.  14.  Other  bids  were:  Butte  Elec. 
trical  Equipment  Co.,  $5780;  Victor  Le- 
moge,  $59:;0;  American  Electric  and 
Engineering  Co.,  $6135.  C.  T.  Merchant 
180  Jessie  St.,  is  general  contractor  on 
the  project. 

RENO,  Nevada — Trinity  Episcopal 
Church,  Rev.  Edward  Tannar  Brown, 
rector,  has  $17,700  available  and  $11,- 
000  in  pledges,  to  finance  construction 
of  new  edifice  in  Reno.  Additional 
funds  will  be  secured  at  once.  Early 
construction  is  contemplated.  Joseph 
W.  Hall  is  treasurer  of  the  building 
committee. 


Ready   For   Figures   In   About   a   Week. 
CHURCH  Cost,    $90,000 

SACRAMENTO.  SE  21st  St.  and  J  St. 
Cono  ete     frame     and       brick       veneer 

church    with    tile    roof. 
Owner    —    Woolett       &       Lamb,       Mull 

Bldg.,  Sacramento. 
Bids  will  be  taken  for  a  general  con- 
tract.     As   previously   reported   founda- 
tion   contract    was    awarded      to      Fred 
Betz,    1831    Q    St.,    Sacramento    at    $5668. 


LAWNDALE,  San  Mateo  Co.,  Cal.  — 
McGilvray-Raymond  Granite  Co.,  634 
Townsend  St.,  San  Francisco,  at  $26,- 
880  awarded  contract  by  Mrs.  Catherine 
M.  Ohlandt  of  San  Francisco  to  erect 
gray  granite  mausoleum  in  Cypress 
Lawn  Cemetery. 


LOS  ANGELES,  Cal.— Archts.  S.  Til- 
den  Norton  and  Frederick  H.  Wallis, 
716  S  Spring  St.,  are  preparing  work- 
ing plans  for  a  3-story  and  basement 
brick  synagogue,  at  cor.  4th  St.  and 
New  Hampshire  Ave.,  for  Sanal  Con- 
gregation. Dr.  Mayer  Winkler,  Rabbi; 
auditorium  and  balcony  to  seat  1400 
people,  Sunday  school  assembly  hall, 
seat  450,  classrms.,  social  hall,  library, 
toilets  and  restrms.,  foyer;  120x150  ft,, 
press,  brk.  plas.  and  art  stone,  tile, 
comp.  rfg.,  steam  htg.  sys.,  cem.  tiled 
and  hdwd.  tls.,  art  glass,  pipe  organ, 
Summerbell  or  steel  trusses,  pine  and 
hdwd.  trim.  vent,  sys.,  storage  water 
htr..    organ    screen. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
First  Congregational  Church  has  ap- 
pointed committee  to  campaign  for 
funds  to  finance  erection  of  new  edi- 
fice.     Rev.    Hugh  V.    White   is   pastor. 


TRACY,  San  Joaquin  Co.,  Cal. — 
Presbyterian  Church.  Rev.  G.  Sidney 
Barber,  pastor,  has  appointed  building 
committee  to  secure  funds  to  finance 
erection  of  new  structure  In  B  St.,  bet. 
10th  and  11th  Sts;  total  cost  $40,000; 
only  first  unit,  costing  $10,000,  will  be 
erected   at   this    time. 


LOS  ANGELES.  Cal. — Pozzo  Constr. 
Co.,  421  Macy  St.,  awarded  contract  at 
about  $86,000  for  new  church  at  n.w. 
cor.  Burlington  Ave.  and  14th  St.  for 
Swedish  Lutheran  Church.  G.  S.  Larson 
912  California  Bldg.,  archt.  Dimensions, 
80x104  ft.,  auditorium  to  seat  700  peo- 
ple; cone,  basement,  brick  walls,  se- 
lected common  brick  facing,  art  glass, 
cast  stone  trim,  slate  rfg.,  oak  and 
pine  trim,  pine  firs.,  hot  air  htg.,  ven- 
tilating system,  tiled  lavatories. 


SEATTLE,  Wash. — Architect  Robt. 
H.  Orr.  1300  Corporation  Bldg.,  Los 
Angeles,  is  taking  bids  for  a  new  brick 
church  building  at  Seattle,  Wash.,  for 
University  Christian  Church;  seat  1500 
people.      Cost,    $250,000. 


MESA,  Ariz. — Costa  Mesa  Com- 
munity M.  E.  Church,  Rev.  John  H. 
Engle,  pastor,  has  appointed  building 
committee,  Mr.  Ellison,  chairman,  to 
nave  plans  draw^n  for  new  edifice  to 
cost    $40,000. 


FACTORIES  &  WAREHOUSES 


Contract   Awarded. 

BUILDING  Cost,    $ 

SAN  FRANCISCO,  Clay  and  Sansome 
Streets. 

Six-story  and  basement  reinforced  con- 
crete   loft   building. 

Owner — Zellerbach  Paper  Co.,  S.  P. 

Architect — O'Brien  Bros.,  318  Sansome 
St.,    San    Francisco. 

Contrnctor — Barrett  &  Hilp,  918  Harri- 
son  St.,   S.   F. 

Sub-bids   will    be    taken   shortly    on   all 

portions  of  the  work. 


Bids  Being  Taken  From  a  Selected  List 

of   Contractors.      Date    of    opening, 

January   31   or   February   2,   1925. 

FACTORY  Cost,    $ 

SAN    FRANCISCO.      11th    and    Mission 

Streets. 
One-story      and      basement      reinforced 

concrete  fireproof  factory  plant. 
Owner — White   Truck   Co.,   1490   Market 

St.,    San    Francisco. 
Architect — H.  H.  Gutteraon,  526  Powell 

St..    San    Francisco. 
Engineer — H.  J.  Brunnler,  Sharon  Bldg. 

San   Francisco. 
The    building    will      cover      approxi- 
mately 50,000   sq.   ft. 


Contract   Awarded. 

ADDITION  Cost,    $50,000 

OAKLAND.   Alameda  Co.,  Cal.   NW  cor. 

1st  and  Filbert  Sts. 
Brick   addition. 
Owner — California    Packing    Corp.,    101 

California   St.,    S.    F. 
Architect — None. 
Contractor — H.  J.  Chrlstensen,  507  17th 

St.,  Oakland. 


"MacArthur  For  Piles" 

STR-4IGHT  SHAFT  CO.^ri'RESSED  CONCRETE  PILE 
PEDESTAL  COMPRESSED  CONCRETE  PLLE 
COMPOSITE  COMPRESSED  CONCRETE  PILE 

cover  all  lengths  and  conditions  without  change  of  rigging,  delay  and 
consequent  financial  loss. 

MacArthur  Concrete  Pile  & 
Foundation  Co.,  Inc. 

373  MONADNOCK  BUILDING,  SAN  FRANCISCO,  tAMF. 

PHONE  SUTTER  3549 


Bids  Being  Taken  From  a  Selected  Uat 

of    Contractors. 

FACTORY  Cost,    $ r 

SAN    FRANCISCO,      11th    and      Mission 

Streets. 
One-story    and      basement      reinforced 

concrete    fireproof   factory    plant. 
Owner — White    Truck    Co.,    1490    Market 

St..    San    Francisco. 
Architect — H.  H.  Gutterson,  526  Powell 

St.,  San  Francisco. 
Engineer — H.  J.  Brunnler,  Sharon  Bldgr. 

San    Francisco. 
General    contract     will    probably    be 
let    the    first   of   February. 

The    building    will      cover      approxi- 
mately  50,000  sq.   ft. 


Completing   Plans. 

WAREHOUSE  Cost,    $ 

SAN  JOSE,  Santa  Clara  Co.  S.  P.  right 
of   way,    between   2nd   and   3rd   Sts. 

Three-story  reinforced  concrete  ware- 
house,    covering    6000    sq.    ft. 

Owner — Security  Warehouse  &  Cold 
Storage  Co.,  John  A.  Patton,  Mgr., 
350   No.    1st   St.,   San   Jose. 

Architect — Engineering  Dept.  of  Owner 
The       company       has       not       decided 

whether   they   will    let    the   contract   or 

will    construct    by    day's    labor.      This 

information   will    be    reported   In   about 

a   week. 


Contract   Awarded. 

WAREHOUSE  Cost,   $13,400 

OAKLAND,  Alameda  Co.,  Cal.     NW  3rd 

and   Franklin    Sts. 
One-story  concrete  warehouse. 
Owner — G.  BoUa  Co. 
Designer   —    Paul    Lavergne,    3121    San 

Pablo  Ave.,  Oakland. 
Contractor — John    Perona,    Sims    Drive, 

Oakland. 


Contract  Awarded. 

WAREHOUSE  Cost.  $38,717 

PALO  ALTO,  NW  Cor.  High  &  Homer 
Avenue. 

Four-story  reinforced  concrete  ware- 
house. 

Owner — Palo  Alto  Transfer  &  Storasre 
Co.,  11  Circle,  Palo  Alto. 

Architect — Birge  M.  Clark,  600  Em- 
barcadero,    Palo   Alto. 

Contractor— Wells  P.  Goodenough,  310 
University,    Palo    Alto. 

CALIPATRIA,  Imperial  Co.,  Cal. — 
W.  B.  Coberly,  6  lateral  canal,  Call- 
patria,  will  const.  5-stand  short-staple 
gin  and  add  an  oil  refinery  to  his  cot- 
ton seed  mill  here. 


Reinforcing  Steel  Contract  Awarded — 
Sub-figures   to   be  Taken   Shortly. 

CLASS    B    BLDG.  Cost,    $550,000 

SAN    FRANCISCO,    S    of    Market    St. 

Three-story  class  B  loft  bldg.,  rein- 
forced concrete  covering  53.000 
sq.    ft. 

Owner— R.  McLeran  &  Co.,  Hearst  Bldg. 
San  Francisco. 

Lessee — California  Baking  Co. 

Architect — Plans   by   owner. 

Reinforcing;    Steel    contract      has      been 
awarded  to  W.  S.  Wetenhall  &  Co. 
701    Atlas    Bldg.,    S.    P. 
Figures    are    being    taken    on    other 

portions   of   the   work. 


CHICO,  Butte  Co.,  Cal.— C.  N.  nos- 
trum, Orland,  Calif.,  at  $12,690  award- 
ed contract  by  French  American  Laun- 
dry to  erect  one-story  reinforced 
concrete  laundry  in  Orovllle  Ave.;  70 
by  80  feet.  Cole  &  Brouchard,  archi- 
tects,  Chico. 


KING'S 
ORIENTAL 
STUCCO 

Unttorm   Oolvr  and  Taztai* 
'Waterproof,  DaraUo 

Manufactured  hj 
J.  B.  :  ING  &  CO. 

NBTW   YORK 

Send   for  Color  Card 

Pacific   Coast   Sales  Aceot 

490   Burnslde   St.,   Portland 

1161-61  Mlsaion  St,  San  FranelMO 
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General  Contract  Award  —  Bids   Being 

Taken   for  Electrical   Work. 
SHOP  BLDGS.  Approx.   $250,000 

NAMPA,  Idalio.  .   , 

Group  of  17  one-story  steel,  brick,  con- 
crete, hollow  tile,  wood  and  cor- 
rugated iron  car  repair  sliop  build- 

Owner    —    Pacific    Fruit    Express    Co., 

Southern   Pacific   Bldg.,   S.   F. 
Engineer — Eng.   Dept.   of  Owner,   Room 

240  Southern  Pacific  Bldg.,  S.  F. 
Contractor  (General  Construction)  — 
Rowland  &  Neilsen,  Logan,  Utah. 
As  previously  reported,  contract  tor 
constructing  incinerator,  concrete  road 
etc.  was  awarded  to  A.  Guthrie  Co., 
Sherlock    Building,    Portland. 

Bids  are  being  received  in  the  office 
of  the  Eng.  Dept.  of  the  Southern  Pa- 
cific, for  the  electrical  work  in  connec- 
tion with  the  project. 

LOS  AXGELES,  Cal.  —  Areht.  W. 
Douglas  Lee,  401  Sun  Bldg.,  is  com- 
pleting working  plans  and  has  contr. 
and  will  start  work  soon  for  5-story 
reinf.  cone,  store  and  loft  bldg.  at  15th 
and  Los  Angeles  Sts.,  for  W.  G.  Kel- 
low;  George  J.  Birkel  Co.,  446  S  Broad- 
way, lessee;  4  stores,  shipping  rm.  and 
loading  platform;  145x50  ft.,  plas.  ex- 
terior, comp.  rfg.,  cem.  fls.,  elee.  frt. 
elevator,  steel  sash,  plate  glass,  sprink- 
ler sys.,  hollow  tile  partits,  gas  steam 
rads.,  steel  rolling  doors,  toilets,  ornam 
iron;   $80,000. 

MERCED,  Merced  Co.,  Cal.  —  Beck- 
with  Co.,  of  Reedley,  plans  erection 
of  Kadota  fig  preserving  plant  here. 
F.  A.  Hoyner  is  manager  of  the  Reed- 
ley concern. 

BEVERLY  HILLS,  L.  A.  Co.,  Cal.— 
Slobe  Ice  Cream  Co.,  230  W  Jefferson 
St.,  Los  Angeles;  J.  Hausf elder.  Chief 
engr.,  is  preparing  plans  for  an  ice 
cream  factory  at  Santa  Monica  Blvd. 
and  Alpine  Dr.,  Beverly  Hills;  ice 
plant,  hardening  plant,  mixing  rms., 
ir*"  storage  bldg.,  offices,  loading  plat- 
fcms;  reinf.  cone,  reinf.  cone,  water 
cooling  tower,  comp.  rfg.,  cem.  fls., 
s*pel  sash:  bldg.  will  be  erected  by  day 
labor  and  sub-contr.  under  supervision 
of  chief  engr.;    $250,000. 


LOS  ANGELES,  Cal. — Awards  by  L. 
A  county  Jan.  12  for  constr.  reinf. 
cone,  whse.,  at  Mission  Rd.  and  Alham- 
bra  Ave.   on   160   ft.   floor   plan,  were: 

General  to  Hennessy  Bros.,  Lane 
M»ge  Bldg.,  at  $78,000. 

Plumbing  and  steam  heating  to  Thos. 
Haverty  Co.,   316  E   Sth   St.,  at  $7966. 

■Electrical  work  to  Graham  Elec.  Co., 
43«9   South  Park  Ave.,  at  $2360. 

Refrigerating  plant  to  Tqrk-calif. 
Ccnstr.  Co.  5051  Santa  Fe  Ave.  at  $2975 

"Sids  for  elevators  rejected.  New  bids 
will    be    advertised. 

SACRAMENTO,  Cal.— Pioneer  Baking 
Co.,  3226  Montgomery  Way.  has  pur- 
chased additional  lands  and  plana  to 
construct  additions  to  present  plant  to 
double  the  capacity  of  its  output.  Earl 
Schnetz  is  manager  of  the  company. 


GARAGES 


LOS  ANGELES,  Cal.— Archt.  John  M. 
Cooper,  321  Marsh-Strong  Bldg.,  has 
completed  working  plans  and  has  cont. 
for  1-story  class  C  brick  garage  and 
auto  sales  bldg.  on  Figueroa  St.,  betw. 
14th  and  Pico  Sts.  for  P'elton  Motor 
Car  Co.;  100x330  ft.,  art  stone  facing, 
comp.  rfg.,  wood  trusses,  skylights, 
cem.  and  pine  fls.,  mezzanine  fl.,  plate 
glass,  steel  sash,  pine  trim,  tile  work; 
$60,000. 


GOVERNMENT  WORK 
AND  SUPPLIES 


Plans  Being  Figured  —  Bids  Close  Jan. 

29,    12    noon. 

REPAIRS  Cost    $ 

STOCKTON,    San    Joaquin   Co.,    Calif. 
Repairs   to   Postoffice  Building. 
Owner — U.    S.    Government. 
Architect — Wm.     Arthur     Newman,     403 

Postoffice    Bldg.,    7th    and    Mission 

Sts.,  San  Francisco,  Cal. 
Bids  are  wanted  for  (1)  repairs  to 
stone  work;  (2)  miscellaneous  repairs; 
(3)  exterior  painting.  Plans  and  fur- 
ther infoTmation  oUtainable  from 
Postmaster,   Stockton. 


STOCKTON,  San  Joaquin  Co.,  Cal.- 
J.  F.  Shepherd,  Stockton,  at  $21,700 
awarded  contract  by  Supervising  Ar- 
chitect's Office,  Treasury  Department, 
Washington,  D.  C,  to  erect  first  unit 
of  annex  for  Stockton  post  office;  will 
be  one-story  in  height;  brick  con- 
struction. 

PHOENIX.  Ariz. — Until  Jan.  28,  bids 
will  be  rec.  by  Phoenix  Indian  School, 
Phoenix,  for  underground  pipe  insula- 
tion similar  to  Vitro-Bestos  and  Pyro- 
Lestos.  Further  information  obtainable 
from   Supt.   of  Schools  at  Phoenix. 


Bids       Close 


Plans      Being      Figured, 

Feb.   11,   12  noon. 
KITCHEN   BLDG. 
ASTORIA,    Oregon. 
Erect    new     kitchen     bldg., 

River  Quarantine  Stat 
Owner — U.  S.  Government. 
Architect — Wm.     Arthur     Newman, 

Postoffice    Bldg..      Mission    and 

Sts.,   San   Francisco,  Calif. 
Plans  obtainable  from  architect. 


Cost,   $- 


(Columbia 
n). 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Chipman  Chemical  Co.,  has  started 
erection  of  structures  replacing  build- 
ings destroyed  by  Are;  est.  cost  $100,00tt 

PLANTS 


To  be  Done  by  Day's  Work. 

PLATS  Cost,    $8000    each 

SAN     FRANCISCO.       N     Francisco     St. 

118-9    and    143-9    W    Divisadero    St. 
Two    two-story    and     basement     frame 

flats   (2  flats  in  each  building). 
Owner — John     Eldrup,     45    Belcher     St., 

San   Francisco. 
Architect — None. 


MARE  ISLAND,  Calif. — Bids  will  be 
asked  shortly  by  Bureau  of  Yards  and 
Docks,  Navy  Department,  Washington, 
D.  C,  to  remodel  Building  M-34  at 
Mare  Island  Navy  Yard,  under  Speci- 
fication No.  5034.  Work  involves  the 
construction  of  an  enclosed  second 
story  frame  porch  over  existing  porch, 
two  wood  frame  stairways  leading 
from  new  porch  to  ground,  steel  fire 
escape,  interior  woodwork  and  elec- 
trical work.  See  notice  under  Official 
Proposal   section   in   this   issue. 


HONOLULU,  T.  H. — Until  April  2, 
12  noon,  bids  will  be  received  by  Con- 
struction Engineer,  (Supervising  Arch- 
itect's Office,  Treasury  Department), 
Room  403  Postoffice  Bldg.,  San  Fran- 
cisco, for  linoleum  floor  covering  in 
U.  S.  Postoffice  at  Honolulu.  See  call 
for  bitis  under  official  proposal  section 
in  tliis  Lssue. 


To   be  Done   by  Day's  Wowk. 

PLATS  Cost,    $14,500 

SAN    FRANCISCO.      N    Fourteenth    St. 

75-3    E    Noe    St. 
Two-story    and    basement    frame     (ZJ 

flats. 
Owner  —  A.   Erickson   Co.,   256   Church 

St.,  San  Francisco. 
Architect — None. 


Fire  Protection  ProductsCo 

FIRE  DOOR  EXPERTS 

Kalamein,     Copper     and     Bronse 

Doom    mnd    Trtm 

Ornamental    Bntrane«a 

Sheet  Metal  'Work  of  Every 

Deaerlptlon 

CHAS.   SCHULTHEIS,  Mgr. 

S117-S118  TWBMTIKTH   STHSUilT 

near    HAvrliKHi    St. 

SAN    FUAjrOISOO,    OAX.D'. 


WASHINGTON,  D.  C— Until  Jan.  30, 
10:30  a.  m..  bids  will  be  rec.  by  Pur- 
chasing Officer,  Panama  Canal,  to  fur. 
and  del.  Balboa  (Pacific  Port),  under 
Circular  No.  1650:  Pipe  fittings,  valves, 
cocks,  water-closet  bowls,  flush  pipes, 
conductor  wire,  railroad-crossing  sig- 
nals, watt-hour  meters,  motors,  light- 
ning arresters,  cartridge  fuses,  switch- 
es, lamp  cord,  batteries,  zinc,  asbestos 
wood,  anchor  bolts,  nuts,  rivets,  ex- 
pansion-bolt shells,  washers,  reamers, 
punches,  hammers,  wrenches,  machets, 
shovels,  etc.  Further  information  ob- 
tainable from  Assistant  Purchasing- 
Agent,  Fort  Mason,  San  Francisco. 


SAN  DIEGO,  Cal. — Great  Western 
Building  Co.,  456  Spreckels  Bldg.,  San 
Diego,  at  $1750,  time  for  completion  90 
days,  awarded  contract  by  Bureau  of 
Yards  and  Docks,  Navy  Dept.,  for  air 
compressor  building  at  Naval  Operat- 
ing Base;   Specification   No.    5059. 

SAN  DIEGO,  Cal. — A.  C.  Rice,  1963 
Saiitee  St.,  Los  Angeles,  at  $2548,  time 
for  completion,  60  days,  awarded  con- 
tract by  Bureau  of  Yards  and  Docks, 
Navy  Dept.,  for  underground  electric 
extensions  at  Naval  Operating  Base; 
Specifications    No.    5064. 


WHIPPLE  BARRACKS,  Ariz. — Jas. 
P.  Whelan,  921  E-7th  St.,  Tuscon,  Ariz., 
at  $10,250  awarded  contract  by  U.  S. 
Veterans'  Bureau  for  concrete  walks 
at  Veterans'  Hospital  project  No.  50, 
Whipple  Barracks. 


AMERICAN  LAKE,  Wash. — Edwards 
Ice  Making  &  Supply  Co..  Seattle, 
Wash.,  at  $3240  awarded  cont.  by  U.  S. 
Veterans'  Bureau  for  refrigerating 
plant  in  Veterans'  Hospital  No.  94, 
.American  Lake,   Wash. 


WASHINGTON,  D.  C— Bids  are  being 
received  by  Bureau  of  Supplies  and 
.\einunts.  Navy  Department.  Washing- 
ton, D.  C,  to  furnish  and  deliver  ma- 
terials to  Navy  ITards  and  Stations: 
date  for  opening  bids  as  noted  at  close 
of  each  paragraph: 

.Sched.  3162,  Mare  Island,  399  rigging 
insiilafors,    Feb.    3. 

Srhed.  3163-,  eastern  and  wtestern 
yards,  red  lead,   Feb.   3. 

i-'ehed.  3164.  Mare  Island,  46,000  lbs. 
1. oiler  compound,  Feb.  3. 

Sehed.  3165,  Puget  Sound,  24  sets 
i;lass    searchlight    strips,    Feb.    3. 

Sched.  3172,  eastern  and  western 
yards,  spar  varnish,  interior  varnish, 
asphaltum  varnish,  paint  and  varnish 
remover,  damar  gum.  yacca  gum,  lac- 
quer  and    lacquer   thinner,    Feb.    3. 

Sched.  3173,  eastern  and  western 
yards,  bituminous  enamel  and  primer, 
Fell.   3. 

Sched.  3174,  eastern  and  western 
yards,   linseed  oil.   Feb.   3. 

Sched.  3175,  Puget  Sound.  320  gals. 
insulating   varnish.    Feb.    3. 

Sched.  3176,  eastern  and  western 
yards,  pine  oil  and  pitch,  rosin  and 
pine  tar,  Feb.  3. 

Sched.  3177,  Puget  Sound,  700  gals 
turpentine,    Feb.    3. 

.'^ched.  3178,  Mare  Island,  SO. 000  lbs. 
dry  blanc-fixe;  Mare  Island.  60,000  lbs. 
dry  white  zinc-oxide:  Puget  Sound, 
:'6,Ono  lbs.  do,  and  Mare  Island,  10,000 
lbs.  dry  zinc-dust.  Feb.  3. 

Sched.  3179.  Mare  Island.  3000  lbs. 
powdered  aluminum:  Norfolk,  1000  lbs. 
lueswax;  Mare  Island,  2000  lbs.  bees- 
wax: Puget  Sound.  400  lbs.  woodfiller; 
I'uset  Sound.  75  lbs.  chrome  green; 
Mare  Island,  1500  lbs.  hide  glue;  Puget 
.'Jound,  1400  lbs.  do:  Mare  Island,  3600 
111.=.  dry  lampblack:  Puget  Sound,  1200 
His,  do;  Mare  Island.  6000  lbs.  dry 
litharge:  Puget  Sound,  2000  lbs,  do, 
l)*i'fl  lbs.  Indian  red:  Puget  Sound,  36,- 
fniu  lbs,  Venetian  red:  Puget  Sound,  550 
His.   artificial   Vermillion,  Feb.   3. 

Sched.  3182,  Mare  Island.  69,450  lbs. 
stiel  floor  plates,  Feb.  3, 

P.  bed.  3189,  Puget  Sound.  200  gross 
iTass  machine  screws,  Feb,  3, 


HALLS  AND  SOCIETY 
BUILDINGS 


I'l  rliminary  Plans  Being  Prepared, 
I'l.l   P.    HOUSE  Cost,    $20,000 

TuKKENCE.    L,    A,    Co,,    Cal, 
Twii-story  frame  and  stucco  club  house 

40x60,    will   contain    kitchen    etc. 
Owner — Torrence  Womans  Club. 
Architect — C.    E.    Gottschalk    and   M.   J. 

Rist,   Phelan  Bldg.,  S.   F. 
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Plans    Being   Prepared. 

DECORATING   &    REMODELING 

Cost,  i 

BERKELEY,   Alameda   Co.,   Cal.     Coun- 
try  Club. 

Interior   decorating   and   remodeling   of 
furnishings,    draperies,    etc. 

Owner — Berkeley  Country  Club,  Berke- 
ley. 

Architect — Gwynn      Officer,      Berkeley 
Bank    Bldg.,    Berkeley. 
Decorations  will  carry  out  the  Tudor 

period     design     of     the     club     building. 


Construction    to    Start. 
CLUB    BLDG.S.,    ETC.  Cost,    $65,000 

ALAMEDA  COUNTY.   Cal.,    Rancho    San 
Pablo,    off    the    Sacramento      State 
highway. 
Group    club    house    bldgs.,    golf    links, 
tennis   courts,   swimming   pool,   etc. 
Club    house    will    be    2    stories    con- 
taining   lounging   and   grill    rooms, 
locker  rooms,    etc. 
Owner — Fairmede  Golf  Club,    810   Oak- 
land  Bank   Bldg.,    Oakland. 
Architect    —    Gwynn    Offloer,    Berl;eley 

Bk.    Bldg.,    Berkeley. 
Contractor    —    E.    F.    Henderson,     2118 
Shattuok    Ave.,    Oakland. 
Ground  is  to  be  broken  Jan.  17.   1925, 
and  construction  will  start  immediate- 
ly. 


GILROY,  Santa  Clara  Co.,  Cal.— Ar- 
chitect Ralph  Wyckoff,  Growers'  Bank 
Bldg..  San  Jose,  has  donated  plans  anfl 
specifications  to  the-  Gilroy  Post  of  the 
American  Legion  for  a  new  club  build- 
ing; approx.  50  by  100  ft.  Est.  cost, 
$5,000. 


OAKLAND,  Cal.— Mrs.  Miles  E.  Fox, 
president  of  Y.  M.  C.  A.  announces 
property  with  a  100-ft.  frontage  has 
been  purchased  in  Harrison  St.,  near 
Grand  Ave.,  on  which  will  be  erected 
a  reinforced  concrete  with  brick  exter- 
ior boarding  home  for  girls.  The  esti- 
mated cost  of  the  structure  is  placed 
at    $250,000. 

TAFT,  Kern  Co.,  Cal.  —  West  Side 
Kusiness  Men's  Cliub  has  appointed 
eomm.  to  co-operate  with  Y.  M.  C.  A. 
officials  in  establishing  Y.  M.  C.  A. 
here.   New  bldg.   is  proposed. 


MERCED,  Merced  Co.,  Cal.  —  Until 
Feb.  4.  bids  will  be  received  by  county 
supervisors  to  erect  American  Legion 
Club  building  at  Los  Banos;  est.  cost 
$11,000.  Ernest  J.  Kump,  architect, 
Rowell  Bldg..  Fresno.  Jas.  T.  Delaney 
is  commander  of  the  Los  Banos  Post, 
American  Legion.  Plans  obtainable 
from  architects  and  on  file  in  office 
of  county  clerk. 


MARYSVILLE.  Yuba  Co.,  Cal.  — 
Marysville  Art  Club  has  approved  plans 
for  new  clubhouse  to  be  erected  on 
site  facing  Ellis  Lake;  est.  cost  $15,000. 
A  committee  has  been  named  to  ar- 
range for  construction. 


SANTA  MONICA,  L.  A.  Co..  Cal.— 
Archt.  Elmer  Grey,  622  Bank  of  Italy 
Bldg..  Los  Angeles,  is  preparing  pre- 
liminary plans  for  a  club  bldg.,  Pacific 
at  Palisades  Tr..  Santa  Monica,  for  Old 
Colony  Club;  clubrooms,  diningroom, 
kitchen,  ballrooms,  site  of  20  acres,  ma- 
sonry constr.,  2-story  and  basement, 
golf  course,  bridle  path;   $200,000. 


MODESTO,  Stanislaus  Co.,  Cal. — Ar- 
chitects and  Contractors  Davis-Heller- 
Pearce.  Inc.,  Delta  Bldg.,  Stockton,  has 
awar<led  contracts  in  connection  with 
three-story  and  base,  brick  and  con- 
crete B.  P.  O.  Elks  store  and  Lodge 
Building  at  Modesto,  as  follows:  Elec- 
tric work,  Sullivan  Electric  Co.;  heat- 
ing and  plumbing,  Hoffman  &  Rhien; 
painting,  Austin  &  Austin;  plastering, 
C.  E.  Nichols,  all  bidders  of  Modesto. 
As  previously  reported  other  con- 
tracts follow:  Excavating,  Blanchard 
Bros.;  steel  sash,  Detroit  Steel  Products 
Co.;  reinforcing  steel,  Gunn,  Carle  Co.; 
cast  cement,  Chas.  Porta;  steel  con- 
tract, Schrader  Iron  Works;  brick 
work,  Richard  Williams;  mill  wo*k 
and  glass,  Kewin  Lumber  Co.  Total 
est.  cost  of  structure,   $100,000. 


ARCADIA,  L.  A.  Co.,  Cal.  —  Archt. 
Harold  Bruce  Dunn,  122  W  White  Oak, 
Monrovia,  is  preparing  plans  for  new 
tAUa  clubhouse  here.  Work  will  start 
about  April  1. 


HOSPITALS 


^^'orking    Plans    Being    Prepared. 
HOSPITAL  Cost,    $500,000 

O.VKLAND.   Alameda  Co.,  Cal.,  Webster 

and  Summit  Streets. 
Five-.'^tory     and     basement     reinforced 

concrete  hospital. 
Owner — Providence    Hospital,    Oakland. 
Architect — R.    A.    Herold,    Forum   Bldg., 

Sacramento. 
Hospital  will  accommodate  about  150 
patients.    Contract    for    excavating    has 
been   awarded   to   J.   Catucci,   1212    18th 

Ave.,   Oakland. 


Bids   to   be   Advertised  Jan.    28,    1925. 
HOSPITAL  Cost,  $65,000 

SAN      FRANCISCO,      Sacramento      and 

Drumm  Sts. 
Brick    emergency    hospital. 
Owner — City   and    County   of   S.   F. 
Architect — Meyer    &    Johnson,    Bankers 

Investment  Bldg.,   S.   F. 
Date  of  opening  will  be  set  at  March 

4,    at    3    p.    m. 


ALHAMBRA,  Los  Angeles  Co.,  Cal.— 
Architects  Quintin  &  Kerr,  310  Weber 
Blk.,  Alhambra,  are  preparing  plans 
for  one-story  hospital  at  E.  Main  St. 
and  Champion  PI.,  Alhambra,  for  Dr. 
L.  J.  Butka,  548  Mission  Dr.,  San  Ga- 
briel; 25  rooms,  stucco  exterior,  tile 
and  composition  roof.  Proposition  has 
been  submitted  to  Alhambra  city  com- 
mission  for  approval. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Architect  John  J.  Prauenfelder,  1116 
Story  Bldg.,  is  preparing  plans  for  3- 
story  and  basement  nurses'  home 
building  at  Monte  Sano  Hospital  and 
Sanitarium  on  Glendale  Blvd.  Di- 
mensions, 100x40  ft.,  frame  and  plaster 
construction,  tile  roofing,  pine  trim, 
oak  floors,  gas  radiators,  wrought  iron, 
hot   water   system. 


LOS  ANGELES,  Cal,— Archts.  Walker 
&  Eisen.  701  Great  Republic  Life  Bldg., 
are  taking  bids  for  9-story,  basement 
and  sub-basement  class  A  hospital 
bldg.  on  Hope  St.  at  15t  hSt.  for  Cali- 
fornia Luthern  Hospital  Assn.  Extreme 
dimensions,  197x196  ft.,  307  beds,  reinf. 
cone,  constr.,  brick  and  cast  stone  fac- 
ing, marble  and  tile  work.  1  freight 
and  2  passenger  elevators,  i  operating 
rms.,  steam  htg,  modern  hospital  equip- 
ment. Bids  are  being  taken  for  all 
work  complete  in  one  contract. 


RIVERSIDE,  Riverside  Co.,  Cal.  — 
Until  10  a.  m.,  Feb.  2,  bids  will  be  rec. 
by  Riverside  county  for  a  detention 
bldg.  at  county  hospital.  Plans  and 
spec,  obtainable  from  Archt.  G.  Stanley 
Wilson,  646  W  9th  St.,  Riverside.  Cert, 
chk.,  bond  or  cash  5%.  D.  G.  Clayton, 
clerk. 


STOCKTON,  !5an  Joaquin  Co.,  Cal. — 
Stockton  State  Hospital  appropriation 
carries  $109,000  for  improvements 
which  will  include  erection  of  cot- 
tage for  employes  of  state  farm;  re-  - 
placing  portions  and  extending  steam 
heating  system;  installation  of  new 
boilers. 


CLAWSON    PATENT 
CHIMNEY   CO. 


OLAWSON'S    PATENT   CHIMNEY 

is  the  Moat   Complete  on   the 

Mailcet 


OLA  WSON'S     FURNACE     GRATE 
for  Gas,  Coal  or  Wood 


CLAWSON'S 

HOODS  and   DAMPERS  for 

Open   Fireplaee* 


Experts    in    Curing    Smoky    Flaes 
and   In   Ventnatlns 


Terra  Cotta  and  Galvanized  Iron 

Chimney  Tops   Erected 

Chlnuiey  Sweeplngr 


HOLBROOK,  Ariz.  —  Dr.  John  R. 
Walls  will  start  work  soon  on  new  1- 
.story  stone  hospital  containing  5  wards 
hot   water  htg.  sys. 


OAKLAND,  Cal. — As  previously  re- 
ported, bids  will  be  received  by  Geo. 
E.  Gross,  county  clerk,  until  Feb  :i 
10  a,  m.,  for  (1)  tiling;  (2)  marble 
work;  (3)  elevator  work;  (4)  metal 
plinths  in  connection  with  county 
hospital  project.  Henry  H.  Meyers,  ar- 
chitect. Kohl  Bldg.,  San  Francisco.  See 
call  for  bids  nnder  official  proposal  sec- 
tion  in  this  i.ssue. 


YREKA,  Siskiyou  Co.,  Cal.  —  See 
"Public  Buildings,"  this  issue.  County 
Grand    Jury    recommends    construction. 


HOTELS 


Preliminary   Plans   Being   Prepared. 

HOTEL  Cost,    ? 

SAN  MATEO,   San  Mateo  Co.,  Cal.     3rd 

Ave.,    adjoining    new      theatre      at 

present      under      construction      for 

same   owner. 
.Sfix-story    reinforced    concrete    hotel. 
Owner — B.    Getz    Co. 
.\rchitect — Morrow  &  Garren,  De    Young 

Bldg.,    San    Francisco. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
Business  District  Development  Co., 
Merch.  Natl.  Bank  Bldg.,  has  taken 
bids  for  6-story  and  basement  Class  A 
hotel  building,  48x212  ft.,  at  1955 
Cahuenga  Ave:  for  self.  Contract  will 
probably  be  awarded  this  week.  Chas. 
F.  Whittlesey,  architect,  6533  Holly- 
wood Blvd.;  8  stores,  lobby  and  129 
hotel  rooms  with  100%  baths;  com- 
position roof,  ornamental  iron.  Are  es- 
capes, steel  sash,  skylights,  tiled  baths, 
hardwood  floors,  pine  trim,  electric 
elevator,  steam  heating,  plate  glass. 
Cost,    $150,000. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Robt.  E.  Millsap,  Marsh-Strong  Bldg., 
was  low  bidder  and  will  probably  be 
awarded  contract  for  4-story  Class  C 
hotel  building,  60x175  ft.  at  115-19  N. 
San  Pedro  St.  for  H.  Fukui,  707  Turner 
St.  Noerenberg  &  Johnson,  401  L.  A. 
Ky.  Bldg.,  superv.  architects.  Plans  by 
Yos  Hirose,  117^^  Weller  St.;  3  stores, 
77  rooms  and  28  offices;  pressed  brick 
and  cast  stone  exterior,  composition 
roof,  skj-Iights,  steel  sash,  structural 
steel,  plate  glass,  gas  heating,  ele- 
vator.    Cost,   $110,000. 


ALHAMBRA,  L.  A.  Co.,  Cal.— Alham- 
bra Community  Hotel  Corp.,  Dr.  Alex- 
ander, pres.,  B.  N.  Marriott,  secy.,  Al- 
hambra. is  having  plans  drawn  for  3- 
story  class  A  hotel  at  S  Garfield  Ave. 
and  1st  St.,  Alhambra,  to  be  financed 
by  bond  issue.  Corp.  has  established 
office  on  site  of  proposed  bldg.,  which 
will  probably  be  reinf.  cone,  constr. 
and  will  contain  125  rms.  with  100% 
l>aths. 


EUREKA,  Humboldt  Co.,  Cal.— Pre- 
liminary plans  for  proposed  hotel  bldg. 
to  be  erected  at  Second  and  F  Sts,. 
are  in  hands  of  Chamber  of  Commerce 
Hotel  committee.  A  four-story  struc- 
ture. 90  by  100-ft.,  with  stores  on 
ground  floor,  costing  $160,000  Is  con- 
templated. The  present  structure  now 
on  the  site,  a  two-story  building,  will 
have  a  two-story  masonry  addition  to 
he  annexed  to  the  new  building.  Hotel 
committee  consists  of  Geo.  Jacobs,  H. 
n,  Simmonds,  Ernest  Mathews,  Ned 
Quill.  J.  F.  Daly,  E,  G.  Pluke  and  Ho- 
ward Jones. 


BEVERLY  HILLS.  L.  A.  Co.,  Cal.— 
Boyce-Seeley  Constr.  Co.,  411  Pac.  Fi- 
nance Bldg.,  Los  Angeles,  is  complet- 
ing working  plans  and  will  start  work 
at  once  for  a  3-story  brick  hotel  on 
Beverly  Vista  Dr.,  Beverly  Hills,  for 
.'self:  100  rms,  with  100  per  cent  baths, 
kitches  and  diningroom,  billiard  room, 
lounge  and  lobby;  134x106  ft.,  base- 
ment, plas.  exter.,  tile  rfg.,  hdwd.,  pine 
:inrt  cem.  fls,.  plate  glass,  tile  baths, 
liine  and  hdwd.  trim,  steam  htg.,  stor- 
age water  htr,,  ornam,  iron,  m.trblo 
wk.;    $200,000. 
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ICE  AND  COLD  STORAGE 
PLANTS 


TOMBSTONK,  Ariz.  —  See  "Power 
Plants,"  this  issue.  Bonds  votea. 

AMERICAN  LAKeT  "^'"l^^.f,— .?^! 
award  of  contractor  under  Govern- 
ment  Work  and  Supplies,"  this  issue. 

SELMA,  Fresno  Co.,  Cal.  —  Central 
California  Ice  Co.,  will  "",Vi|^"u  ° 
ice  manufacturing  plant  in  this  city, 
according  to  Will  Matlock,  manager  oi 
?Se  Selnfa  Ice  Co.,  representatives  for 
the  Central  California  Co.  in  this  ter- 
ritory.   

WATSONVILLE,  Santa  Cruz  Co.,  Cal. 
— Pajaro  Valley  Cold  Storage  Co.,  2nd 
and  Walker  Streets,  Watsonville.  A,  B. 
Pellett.  mgr.,  announces  property  has 
been  acquired  adjoining  present  plant 
on  which  it  Is  proposed  to  erect  re- 
inforced concrete  structure  covering 
area  of  100  by  300  ft.  Fifty-ton  Ice 
making  plant  will  be  installed  Work 
on  the  annex  is  to  start  about  April  1. 


POWER  PLANTS 


LOS  ANGELES,  Cal.  —  Sierra  Elec. 
Co.,  443  S  Jan  Pedro  St.,  awarded  cont. 
by  bd.  pub.  wks.  for  aenal-to-under- 
ground  cable  terminal  core  boxes  and 
fiisp^i  as  follows:  40  core  boxes  for  <i6 
pair  cable"  with  fuses,  0934;  14  core 
boxes  for  51  pair  cable  with  fuses,  $570 
3  core  boxes  for  26  pair  cable,  with 
fuses  $934;  14  core  boxes  ampere  fuses 
suitable  for  use  with  these  core  boxes, 
$90;  2%  disc,  30  days. 

LOS  ANGiELES,  Cal.— Until  3  p.  m., 
Jan.  23,  bids  will  be  rec.  by  pub  serv. 
coram,,  207  S  Broadway  for  parts  for 
Schweitzer  &  Conrad  type  D.  R  pri- 
mary cutouts;  spec.  P.  A.  Adv.  ^o.  f- 
870.    Jas.   P.   Vroman,   secy. 

LOS  ANGELES,  Cal.— Until  3  p.  m., 
Feb  6.  bids  will  be  rec.  by  pub.  sery. 
coram.,  207  S  Broadway,  for  hydraulic 
equip.,  elec.  generators,  transformers, 
etc.,  compl.;  spec.  P-344.  Jas.  P.  Vro- 
man,  secy.  

TOMBSTONE,  Ariz. — Bond  issue  for 
new  "municipal  electric  and  ice  plant 
carried  at  recent  election.  Jules  Ver- 
meersch.   Phoenix,   engr. 

STOCKTON.  San  Joaquin  Co.,  Cal. — 
Pacific  Gas  &  Electric  Co.,  445  Sutter 
St.,  San  Francisco,  has  provided  S65o,- 
000  for  improvements  in  Stockton  ter- 
ritory this  year.  Work  will  include 
installation  of  larger  water  mains  in 
Stockton,  est.  cost,  $60,000;  new  ga- 
rage building,  $6000;  water  system  ex- 
tensions, $25,000;  construction  and 
maintenance  of  electric  lines  in  Stock- 
ton district,  $110,000  with  extensions, 
$60,000  additional;  transformers,  meters 
and    other    equipment,    $100,000. 


composition  roof,  wood  and  cement 

floors.       One-story     and     basement 

Spanish  mission  style. 
Owner— City  of  Dunsmuir. 
Architect— Woollett      &      Lamb.      Mull 

Bldg.,    Sacramento. 

W'ATSONVILLE,  Santa  ^Cruz  Co^ 
Cal— Until  Jan.  20,  S  P.  M.  bids  wl  1  be 
received  by  M.  M.  Swisher,  city  clerk, 
to  remove  paint  and  tint  and  decora- 
tion in  the  Foresters  Building,  owned 
by  city  of  Watsonville.  Separate  bids 
are  wanted  for  repainting  and  redec- 
orating. Ralph  Wyckoff,  architect 
Growers'  Bank  Bldg.,  San  Jose.  Cert, 
check  lOr.  payable  to  clerk  req.  with 
bid  Specifications  on  file  m  office 
of  clerk  and  obtainable  from  architect. 

SAN  JOSE,  Santa  Clara  Co..  Cal.— 
Until  Feb.  2.  11  a.  m.  bids  will  be  re- 
ceived by  Henry  A.  Pfister,  county 
clerk,  to  furnish  two  rooms  in  Hall  ol 
Justice  Bldg.,  for  Law  Library.  Cert, 
check  10%  payable  to  clerk  req.  Speci- 
fications and  additional  Information 
obtainable    from    clerk. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
County  Purchasing  Agent  has  been 
authorized  to  purchase  cabinets  of  nve 
units  and  a  stand  for  the  registration 
office.  Henry  A.  Pfister  is  clerk  of 
the   board   of  supervisors. 

OAKLAND,  Alameda  Co.,  Cal.— West- 
ern Electric  Co.,  12th  and  Harrison  Sts. 
Oakland,  submits  the  only  bid  to  furn- 
ish and  install  public  address  system 
in  Municipal  Auditorium.  The  bid  was 
$6538.27;  "Alt.  1"  being  $6028.27  and 
"Alt.    2."    $9222.77.  ,    . 

Bid  was  taken   under  advisement. 


CROWE 

GLASS 

CO. 

674  Eddy  St 
Phone  Prospect  612 

Equipped   To   Handle 
Any   Size   Job. 

DIRECT   FACTORY   BUYERS 


owner— Marshall      C.    Seagrave,      2043 

Oakland    Ave.,    Piedmont. 
Architect  —  Houghton  Sawyer,  Hearst 

Bldg.,  San  Francisco. 

Highland  Ave.,  Piedmont. 
Contractor— Fred      J.       Westlund.     795 

Highland    Ave.,    Piedmont. 
IMumbing— Scott    Co.,    381     Ulh    Streel. 

Oakland,   $1893. 

Contract   Awarded.  .nQr,,, 

RESIDENCE  Cost.    $14,957.31 

r  \L0     ALTO.     N     Side     Coleridge     Ave. 

200   W    of  Cowper  St. 
Frame  and  stucco  residence  and  garage 
Owner — Arthur    G.    &    Bertha    M.    Ken- 
nedy,   1527   Waverly,   Palo   Alto. 
Architect    —    Charles    K.    Summer,    760 

University,   Palo  Alto.  _ 

lontractor — R.  W.  Follmer,  46o  Lytton, 
Palo  Alto. 


SAN  DIEGO,  Cal. — City  appropriates 
$368,405  for  municipal  imp.,  incl.  $231,- 
000  for  work  on  new  municipal  pier, 
$100,000  for  bulkhead  on  S  Market  St. 
Work  on  pier  incl.  $15,000  for  steel 
doors  to  whse,  $15,000  for  water  sys.  on 
pier,  $20,000  for  two  railway  tracks, 
$30,000  for  further  equip.,  lights,  etc.. 
$6000  for  plans  and  supervision. 

TREKA,  Siskiyou  Co.,  Cal. — County 
Grand  Jury,  in  annual  report,  recom- 
mends erection  of  new  county  jail  to 
house  not  less  than  30  inmates;  also 
erection  of  new  county  hospital  build- 
ing or  an  addition  to  the  present  struc- 
ture. 


CALIFORNIA — State  building  budget 
for  next  2  years  includes  improvement 
at  following  institutions:  Norwalk 
state  hospital.  $468,975;  Pacific  colony 
at  Spadra,  $410,167;  Southern  Califor- 
nia state  hospital  at  Patton,  $235,500; 
California  school  for  girls  at  Ventura, 
$15,400;  Whittier  state  school,  $116,025; 
State  Teachers'  college  at  Fresno,  $28.- 
000;  San  Diego,  $55,000;  Santa  Barbara, 
$160,000. 


PUBLIC  BUILDINGS 


Bids    Being    Taken.  ,,„„„„ 

CITY    HALL  Cost,    approx.    $40,000 

DUNSMUIR.    Si.«kiyou    Co.,    Cal. 
City    Hall    building.       reinforced      con- 
crete,   cement      exterior,      tile      and 


Contract   Awarded.  .,„,„. 

RESIDENCE  Cost,    $10,500 

BERKELEY,  Alameda  Co.,  Cal.  2110 
Acton    St. 

Residence   and  garage. 

Owner  —  Justus  Norris,  524  17th  St., 
Oakland.  ,   _ 

Architect — J.  Oliver,  42nd  Ave.  and  E- 
14th   St.,   Oakland.  „      ^ 

Contractor — R.  E.  Norris,  3466  Wood- 
ruff  Ave.,    Oakland. 

To   be   Done   by   Day's   Work. 

RESIDENCES  Cost,   each   $5000 

SAN  FRANCISCO,  NW  Howth  and  Ni- 
agara Sts.  and  W'  Howth,  56,  82, 
108,    134,    N   Niagara. 

Six  1-story  and  basement  frame  resi- 
dences. 

Owner — Leonard  &  Holt,  41  Montgom- 
ery  St.,    S.    F. 

Architect — None. 


WATSONVILLE,  Santa  Clara  Co.,  Cal 
— Bids  will  be  opened  January  20,  1925, 
at  8  p.  m.  instead  of  January  13,  by  the 
city  board  of  aldermen  for  a  two- 
story  reinforced  concrete  and  hollow 
tile  firehouse  and  4-room  and  bath 
apartment  for  fire  chief.  35x50  feet. 
Architect.  Ralph  Wyckoff,  Growers 
Bank  Bldg.,  San  Jose.  Bids  are  being 
taken  for  a  general  contract. 

January  21.  1925 
W'ATSONVILLE,  Santa  Cruz  Co.,  Cal. 
— Due  to  changes  in  the  specifications, 
time  for  opening  bids  to  paint  Fores- 
ters Hall  building  has  been  extended  to 
Feb.  3.  8  p.  m.  Specifications  on  file 
in    office    of   M.   M.    Swisher,    city   clerk. 

WATSONVILLE,  Santa  Cruz  Co..  Cal 
AVest  Coast  Construction  Co.,  Wat- 
sonville at  $8930  awarded  contract  by 
Citv  Board  of  Aldermen  to  erect  two- 
storv  firehouse  at  2nd  St.  and  ^  an 
Xes«  \ve  H  R.  Sherman.  San  Jose, 
bid '  $8975.  Ralph  Wyckoff,  Growers 
Bank   Building,   architect. 


RESIDENCES 


Bids   In. 

RESIDENCE  Cost,   $40,000 

BURLJNGAME.    San    Mateo      Co.,      Cal. 

Ralston  Ave.,  opp.  Court  House. 
Two-story    English    type      frame      and 

stucco   residence,   slate   roof. 
Owner — Bernard    Ford,    485    California 

Street,    S.   F. 
.Architect — Willis   Polk  and  Co.    Hobart 

Bldg..    San   Francisco. 
Bids  are  in  and  general  contract  will 
le  awarded  shortly. 

I'lastering    Contract    Awarded. 
RESIDENCE  Cost,  $100,000 

PIEDMONT,    Alameda    Co.,    Cal. 
Two-story  and     basement     frame     and 

stucco   residence   and   separate    ga- 
rage. 
Owner  —   J.   B.    Metcalf,   235   Mountain 

Ave.,   Oakland. 
Architect — Willis    Polk    &    Co.,    Hobart 

Bldg..    San    Francisco. 
Contractor — Chas.    Stockholm    and   Son. 

Monadnock   Bldg..   S.  F. 
Pln.steringr   confrnct    has    been    awarded 

to    "n'illiam    Makin,    1028    Excelsior 

Oakland. 
Bids    are    being    taken    on    other   por- 
tions   of    the    work,    and    sub-contracts 
will  be  awarded  shortly. 


Preliminarv    Plans    Being    Prepared. 
BUNGALOW^S  Cost,    each    $10,000 

SAN  FRANCISCO.  Ingleside  Terrace. 
Two  bungalows,  frame  and  stucco,  sep- 
arate   garages. 
Owner — Withheld. 

Architect    —    Walter    C.    Falch.    Hearst 
Bldg.,    S.    F. 
Ready    for    figures    for    general    con- 
tract   in    about    two    weeks. 


Plumbina    Contract    Awarded. 

RESIDENCE  Cost,    $22,000 

PIEDMONT.  Alameda  Co.,  Cal.  Pied- 
mont Highlands. 

Two-story  and  basement  frame  and 
stucco    residence    (tile    root). 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members   Bulldere'    Exchange) 
lOftS    MARKET   8T. 

Phone  Market  891     San  Frmnol«co 
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ALAMEDA,  Alameda  Co., 
"Apartments,"  this  issue, 
property  purchase. 
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To  Be  Done  By  Day's  Work. 
DWELLINGS  Cost: 

50  at  $4000  ea.,  $250  garage 

5  at  $5000  ea.,  $250  garage 

OAKLAND.     Fleming,     Crumbull     Ave., 

vicinity  of  55th   &  o6th  Ave. 
Fifty-five    5-room    dwellings    with    sep- 
arate garages. 
Owner — R.  C.  Hillen,  5712  Foothill  Blvd 

Oakland. 
Designer  &  Contractor — Owner. 

Mr.  Hillen  states  that  the  different 
residences  will  be  typical  in  architec- 
tural style  of  almost  every  country  in 
the  world  and  will  be  known  as  "The 
Court  of  All  Nations." 

The  work  will  be  done  by  days  labor 
under  supervision  of  Mr.  Hillen,  who  is 
now  taking  figures  for  electrical  work, 
plumbing,  etc. 


Figures   Being   Taken. 
COUNTRY  HOME  &  GARAGE 

Cost.  $10,000 
LOS   GATOS,    Santa    Clara   Co.,    Cal. 
Two-story    frame    and    stucco    country 

home     (7    rooms)    separate    garage. 
Owner — Withheld. 
Architect — A.  A.   Cantin,   Flatlron  Bldg. 

San   Francisco. 


Contract  Awarded. 

RESIDENCES  Cost,    $3000    each 

SAN  FRANCISCO.  E  Forty-third  Ave. 
25,    50,    75   and   100  N  Cabrillo    St. 

Four  one-story  and  basement  frame 
residences. 

Owner — H.  Wissman,  2225  Clement  St., 
San  Francisco. 

Architect — None. 

Contractor — Meyer  Bros.,  603  First  Na- 
tional  Bank    Bldg.,   S.    F. 


Contract   Awarded. 

RESIDENCES  Cost,   3    at   $3500   eacB 

18  at   $3000  each 

SAN  FRANCISCO.  NE  Del  Monte  and 
Ottawa,  SW  Del  Monte  and  Mt. 
Vernon,  SE  Del  Monte  and  Mt. 
Vernon.  E  Del  Monte  25,  50,  75.  100 
N  Ottawa,  E  Del  Monte  25.  50,  75, 
76%,  100,  125,  150  and  175  S  Mt. 
A^ernon.  S  Mt.  Vernon  25,  50,  75  E 
Del  Monte.  S  Mt.  Vernon  25  W  Del 
Monte,  N  Ottowa  75  E  Del  Monte 
and    N    Ottowa    150    E    Ellington. 

Twenty-one  one-story  and  basement 
frame   residences. 

Owner— Chas.  Gibbs,  1137  Shrader  St., 
San    Francisco. 

Architect — None. 

Contractor  —  John  J.  Binet  Co  ,  336 
Church    St.,    S.    F. 


Working  Drawings  Being  Completed. 
RESIDENCE  Cost,    $20,000 

HILLSBOROUGH,    San    Mateo    Co.,    Cal. 
Two-story    English    style      frame      and 

stucco    residence,    slate    roof. 
Owner — Withheld. 
Architect    —    Chas.    E.    Rogers,    Thelan 

Bldg.,    S.   F. 


WILSHIRE  PARK  TRACT,  L.  A.  Co., 
Cal. — Carlos  M.  Flower,  416  W  8th  St., 
is  having-  plans  drawn  for  fifteen  6  and 
7-room  frame  bungalows  in  Wilshire 
Park  Tr.,  near  Wilshire  Blvd.  and 
Pruess  Rd.,  for  self.  Work  to  start 
within  2  weeks.  Shingle  rfs.,  art  stone, 
ornam.  iron,  oak  and  pine  fls..  tiled 
baths  and  sinks,  aut.  water  htrs,,  re- 
frigerators,  gas  htg. ;    $5000   ea. 


HANCOCK  PARK  TRACT,  Los  An- 
geles Co.,  Cal. — Darrell  Condley  Co., 
520  Marsh-Strong  Bldg.,  will  erect  a 
two-story,  12-room  Italian  residence  in 
Hancock  Park  Tract,  for  Darrell  Cond- 
ley: L.  A.  Parker,  1105  Kerokhoff 
Bldg.,  architect:  frame  and  plaster, 
basement,  tile  rooflng,  hardwood  floors, 
gas  unit  heating  system,  automatic 
water  heater,  tiled  baths,  tile  mantel, 
mahogany  and  pine  trim,  garage,  ten- 
nis  courts. 


SANTA  MONICA,  L.  A.  Co.,  Cal.  — 
Archt.  Albert  C.  Martin,  228  Hlggins 
Bldg..  is  preparing  plans  for  a  parish 
ho-jse  at  Santa  Monica  for  St.  Jlonica's 
parish:  Rev.  Nicholas  Conneally,  pas- 
tor: 12  rooms.  2  offices.  4  baths,  brick 
or  hollow  tile  construction,  stucco  and 
stone  exter..  tile  rfg..  hdwd.  and  pine 
trim,  oak  firs.,   tiled  baths. 


LOS  ANGELES,  Cal.— Stanton,  Reed 
&  Hibbard,  622  Metropolitan  Bldg., 
will  build  2-story  17-room  residence 
70x80  ft.,  at  500  S  Hudson  Ave.  for  Asa 
V.  Call,  S82  S  Crenshaw  Blvd.  Lester 
H.  Hibbard,  archt.  Cone,  tile  walls, 
reinf.  cone,  basement  oonstr.,  stucco 
exter.,  cast  stone,  tile  and  comp.  rf., 
stone  mantels,  oak  fls.  in  14  rms., 
ornam.  iron,  4  baths  3  tiled,  oak,  mahog 
and  O.  P.  trim,  Bailey  water  htr.,  unit 
htg.    .sys.,   garage;    $50,000. 


SAN  DIEGO,  San  Diego  Co..  Cal.— 
Winter  Constr.  Co..  2400  TT  7th  St.,  Los 
Angeles,  has  contr.  and  started  work 
on  3-story  brick  dormitory  for  girls 
at  Balboa  Park  for  San  Diego  Chil- 
dren'.s  Home  Assn.  Stucco  exter..  comp 
rf.,    steam    htg.,    elevator;    $94,600. 

PASADENA,  L.  A.  Co.,  Cal.— Archt 
Otto  H.  Neher,  1110  Ins.  Exchange  Bldg 
Los  Angeles,  has  completed  working 
plans  for  a  12-room  res,  on  San  Rafael 
Ave.,  Pasadena,  for  himself;  fr.  plas- 
tered, tile  rfg.,  2-story  and  basement, 
gas  unit  htg.  sys,,  water  htr.,  hdwd. 
tls..  4  tiled  baths  and  kitchen,  hdwd 
and  pine   trim,   metal   lath,  mantel 


SCHOOLS 


Prrliminary    Plans    Complete. 
ADDITION  Cost,    $65,000 

SACRAMENTO.         David    Lubin    School 

Site. 
Two-story  11-classroom,  brick  addition 

to   school. 
Owner — City  of  Sacramento 
Architect — Dean    &    Dean,    City   Library 

Bldg.,    Sacramento. 


LOS  ANGELES.  Los  Angeles  Co..  Cal. 
— Architect  Thornton  Fitzhugh,  401  W. 
Avenue  50.  is  completing  working 
plans  for  a  two-story.  12-unit  brick 
grammar  school  building  at  66th  St. 
school  site  Cor.  66th  and  San  Pablo 
Sts.,  for  Board  of  Education:  123x61 
feet,  with  1-story  kindergarten  king 
selected  common  brick  facing,  com- 
position roofing,  part  basement,  steam 
heating  system,  maple  and  cement 
floors,  reinforced  concrete  corridor  and 
stair  construction,  pine  trim,  slate 
blackboards.      Cost,    $84,000. 


BAKEFvSFIELD.       Kern     Co..       Cal. 

Bakersfield  Board  of  Education  con- 
ferred with  Architect  Chas.  H.  Biggar 
and  members  of  taxpayers'  Assn.  this 
week  relative  to  cost  of  new  school 
building  program  for  which  bond 
election  is  proposed.  Expenditure  of 
about    $350,000    is    contemplated. 
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P.^SADENA,  Los  Angeles  Co.,  Cal. — 
F.  A.  Schilling.  842  San  Fernando  Bldg. 
Los  Angeles.  low  bidder  at  $44,987  on 
general  contract  for  Washington  ele- 
mentary school,  Pasadena.  Allison  & 
Allison,  architects,  525  Security  Bldg., 
Los  Angeles.  Low  bidders  on  other 
contracts  were:  J.  J.  Meskell  on  heat- 
ing and  ventilating  at  $5184;  Coony  & 
Winterbottom  on  plumbing  at  $2648; 
E.  A.  Wopschall.  painting  at  $2960; 
Bhend  Electric  Constr.  Co.,  electric 
wiring    at    $1778.61. 

SAN  FRANCISCO.  Cal.— Anderson  & 
Uingrose.  320  Market  St.,  contractors 
for  general  construction  of  new  Dud- 
ley Stone  School  on  Haight  St.,  bet. 
Masonic  and  Central  Aves.,  which  will 
be  2-story,  reinforced  concrete  with 
terra  cotta  trim  construction,  have 
awarded  the  following  sub-contracts: 
Concrefe  and  cement — Mission  Concrete 
Co.,  125  Kissling  St.,  San  Francisco 
Terra    e»tta — Gladding    McBean    &    Co., 

Crocker   Bldg..   San   Francisco. 
Reinforotnfir    steel — W.    S.    Wetenhall    & 
Co.,  701  Atlas  Bldg.,  San  Francisco. 
Ornamental    Iron — Rincon    Iron    Works, 

678    Brannan    St.,    San    Francisco. 
.Sheet   metnl — Fire    Protection    Products 

Co.,    3117   20th   St.,   San   Francisco. 
Roofing: — Fibrestone      &      Roofing    Co., 

51    Ringold    St.,    San    Francisco. 
Finished     hardTrare — Joost    Bros.,     Inc. 

1053    Market    St..    San    Francisco. 
Paintinp — Harry  C.  Ankers,  22  Lexing- 
ton   St.,    San    Francisco. 
Tillnsr— Dowry    &    Daly,    1553    Page    St.. 

San    Francisco. 
Marhle — J.     E..   Back.     1533    San    Bruno 

Ave.,    San    Francisco. 
Blarkboard.s — Rucker    Fuller    Desk    Co 

677  Mission  St.,  San  Francisco. 
Asphalt  Pavinsr — Fay  Improvement 
Co..  Phelan  Bldg.,  San  Francisco. 
As  previously  reported,  separate 
contracts  were  awarded  by  the  Board 
of  Public  Works  as  follows:  Wm  J 
Bays,  Alameda,  at  $16,499  awarded 
mechanical       eqtiipment.  Dowd-Seid 

Electric  Co.,  2369  Mission  St..  at  $1  - 
.-•30  awarded  electric  fixtures.  L.  Flat- 
land,  1959  Mission  St.,  awarded  elec- 
tric work.  Gilley-Schmidt  Co.,  198 
Otis   St.,   at   $14,154   awarded   plumbing. 

MADERA,  Madera  Co.,  Cal. — Trus- 
tees of  Madera  School  District  pur- 
chase five-acre  site  in  the  southern 
section  of  the  city  on  which  it  is 
planned    to    erect    new   school. 

SAN  FERNANDO.  D.  A.  Co.,  Cal  — 
Until  9  a.  m..  Feb.  4,  bids  will  be  rec. 
by  L.  A.  bd.  educ.  for  1-story  and  part 
J-story  bldg.  proposed  for  O'Melveny 
St.  school,  San  Fernando.  Separate  bids 
on  general,  plumbing,  painting,  heat- 
ing and  ventilating,  and  elec.  wiring 
Plans  and   spec,    on   file  at  730   Security 


All-Key 
Plaster  Lath 

(Patented) 
10O%    Mechanical  Key. 


Plaster 
Wall    Board 

(Patent   applied   for) 
The  Last  Word  In  Wall  Board. 


CALIFORMA   CEDAR   PRODUCTS   COMPANT 

STCX^^KTON,    CALIFORNIA 
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EL  MONTE.  Los  Angeles  Co.,  Cal. — 
Mountain  View  School  District  will 
hold  meeting  at  school  house  at  7:30 
P.  M.,  Jan.  23,  to  discuss  plans  for  new 
building  or  remodeling  present  build- 
ing. 

LOS  ANGELES,  Cal.— L.  A.  bd.  educ. 
archtl.  dept.  has  completed  working 
spec,  for  L'-story  IS-classrra.  grammar 
school  bldg.,  60x97  ft.,  at  2735  Auburn 
St.  Bids  will  be  called  for  soon.  Comp. 
rf.,  reinf.  cone,  corridors  and  stairs, 
hoi.  tile  and  fr.  partit.,  maple  fls.;  $64,- 
000. 


POMONA,  L.  A.  Co.,  Cal. — Residents 
of  n.w.  section  of  Pomona  are  circu- 
lating petition  to  be  presented  to  bd. 
of  educ.  asking  for  new  grammar 
school  to  replace  old  Central  bldg.  It 
s  understood  board  will  act  favorably 
on   request. 

BEVERLY  GLEN,  L.  A.  Co.,  Cal. — 
Archt.  C.  H.  Kyson,  6034  Hollywood 
Blvd.,  has  been  commissioned  to  pre- 
pare plans  for  a  group  of  4  private 
school  bldgs.  off  of  Wilshire  Blvd.  near 
Los  Angeles  County  Club  in  a  12-acre 
tract,  Beverly  Glen,  for  the  Elliott 
School  for  Girls,  1303  S  Gramercy  PI. 
Miss  M.  C.  ^Veaver,  principal;  1  and  2- 
story,  reinf.  cem.,  tile  rfg.,  auditorium 
to  seat  500,  stage,  projection  room, 
assembly  rm.,  classrms.,  library  study 
rms.,  offices,  gymnasium,  swimming 
pool   and   tennis   courts;   $400,000. 


LOMITA,  L.  A.  Co.,  Cal. — Until  9  a. 
m.,  Feb.  6.  bids  will  be  rec.  by  Los  An- 
geles bd.  educ.  for  Nathaniel  A.  Nar- 
bonne  high  school  group,  s.w.  cor. 
Pomelo  St.  and  Redondo  and  Wilming- 
ton Blvd.,  Lomita.  Separate  bids  on 
general,  plumbing,  painting,  heating 
and  ventilating  and  eKc.  wiring.  Plana 
and  spec,  on  file  at  T30  Security  Bldg. 
Cert,  or  cash,  check  or  bond  5%.  Wm.  A 
Sheldon,  secy.  A.  C.  Martin,  archt.,  228 
Higgins  Bldg.  Group  includes  adminis- 
tration and  classrm.  bldg.,  3-sto.,  70x 
257  ft..  1-story  manuel  arts  bldg.,  32x 
84  ft.,  domestic  science  bldg.,  32x84  ft., 
auditorium,  120x70  ft.,  and  two  1-story 
sho'wer  and  locker  rms.,  brick  constr., 
cast  stone  trim,  face  and  sel.  com.  brick 
exter.,  tile  and  comp.  rf.,  reinf.  cone, 
corridors  and  stairs,  cem.  and  maple 
fls.,   steam   htg.;    $350,000. 


TIBUr.ON,  Marin  Co.,  Cal. — Bids  will 
be  opened  January  27th,  1925  at  4:30 
P.  M.  instead  of  January  19th,  1925  for 
a  one-story  frame  and  stucco  school. 
Architect  Norman  Coulter,  46  Kearny 
St.,    San    Francisco. 


ALAMEDA,  Alameda  Co.,  Cal. — Until 
Feb.  3,  8  P.  M.,  bids  will  be  received 
by  C.  J.  DuFour,  Sect'y.,  Board  of  Ed- 
ucation, to  fur.  and  erect  property  pro- 
tection fence  together  with  gates,  to 
enclose  Lincoln  School  grounds.  Spec, 
obtainable  from  secretary.  Cert,  check 
10%  payable  to  secretary  req.  with  bid. 


SAN  PEDRO,  L.  A.  Co.,  Cal. — L.  A. 
bd.  educ.  archtl.  dept  has  completed 
working  drawings  for  2-story,  6-class- 
room  addition  136x24  ft.,  to  school  at 
421  N  Pacific  Ave..  Barton  Hill,  San 
Pedro.  Call  for  bids  will  be  issued  soon. 
Face  brick,  art  stone,  comp.  roof, 
wrought  iron,  reinf.  cone,  corridors  and 
stairs,   maple   fls.;   $40,000. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— L.  A.  Board  of  Education  Architec- 
tural Department  has  completed  work- 
ing plans  for  three-.ftory  12-unit  addi- 
tion, 47x143  ft.,  at  HoUenbeck  Junior 
High  School  site,  602  S.  Soto  St.  Ruff, 
brick  exterior  with  tile  trim,  composi- 
tion roof,  reinforced  concrete  corridors 
and  stairs,  maple  floors,  add  to  present 
steam   heating  system.     Cost.    $84,000. 


LOS  ANGELES,  Cal. — L.  .\.  bd.  educ. 
will  call  for  bids  soon  for  2-story  16- 
unit  bldg.  proposed  for  Figueroa  St. 
school  site,  11107  S  Figueroa  St.,  in 
accordance  with  plans  by  Archt.  Par- 
ker O.  Wright,  Francis  H.  Gentry, 
asBoc,  1133  Central  Bldg.;  13  classrms. 
and  aud.  to  seat  300,  Plas.  exter.,  terra 
cotta  trim,  comp.  rf.,  reinf.  cone,  corri- 
dors and  stairs,  maple  fls.,  steam  htg.; 
$102,500. 


SANTA  PAULA,  Ventura  Co.,  Cal.— 
Archt.  R.  C.  Wilson,  Santa  Paula, 
Thorne  &  Ficker,  associated  archts , 
620  Western  Mutual  Life  Bldg.,  Los  An- 
geles, are  preparing  plans  for  two 
grammar  schools  at  Santa  Paula.  One 
will  have  24  classrms..  manual  training 
and  domestic  science  departments; 
brick  constr.,  cast  stone  trim,  tile  rfg.. 
steel  joists,  cem.  and  wood  fls.,  gas 
htg..  the  other  will  have  8  classrms., 
frame  and  stucco  constr.,  tile  rfg.; 
$180,000. 


Phoenix,  Ariz.  —  Gov.  Geo.  W.  P. 
Hunt's  budget  for  the  present  fiscal 
year,  submitted  to  Arizona  legislature 
this  week,  requests  appropriation  of 
$275,000  with  which  to  continue  constr. 
and  install  new  htg.  plant  at  state  uni- 
versity, Dr.  C.  H.  Marvin,  pres.,  and 
$200,000  for  fiscal  year  1926-27  tor  con- 
struction purposes.  Request  is  also 
made  for  $100,000  for  new  dormitories 
and  equip,  at  Tempe  Normal  school. 


FULLERTON,  Orange  Co.,  Cal. — Ar- 
chitect Carleton  M.  Winslow.  921  Van 
Nuws  Bldg..  Los  Angeles,  has  com- 
pleted working  plans  for  brick  gym- 
nasium, union  high  school  site.  Fuller- 
ton,  for  Fullerton  Union  High  School 
District;  80x195  ft.,  steel  frame,  plaster 
exterior,  composition  roofing,  cement 
and  maple  floors,  pine  trim,  steel  sash, 
marble  work,  heating  from  ce^ntral 
heating  plant,  tile  work.  Cost,  $125,000. 
Work  will  be  started  at  once  by  day 
labor    and    sub-contracts. 


REDLANDS,  San  Bernardino  Co.,  Cal. 
— Architect  Norman  F.  Marsh,  211 
Broadway  Central  Bldg.,  is  preparin"' 
plans  for  a  new  dormitory  building  at 
Uedlands  for  University  of  Redlands. 
It  will  have  accommodations  for  100 
girls;  dimensions,  45x174  ft.,  3-story, 
basement  for  laundry  and  heating 
plant,  reinforced  concrete  construction, 
stucco  exterior,  clay  tile  roofing,  metal 
sash,    baths   and   showers,    steam    heat- 


BANKS.  STORES  &  OFFICES 


Pub-contracts   Awarded. 

ALTERATIONS  Cost,    $21,000 

SAN    FRANCISCO.         S    Green    and      W 
Stockton    St. 

-Alterations    and    additions    for    under- 
taking parlors. 

Owner  —   Valente,   Marini,   Perata  Co., 
649  Green  St.,  San  Francisco. 

Architect — J.   A.   Porporato,    619   Wash- 
ington St.,   San  Francisco. 

General  Contractor — G.  Ferroni  &  Sons 

1926   Filbert   St.,   San   Francisco. 

The    following      sub-contracts      have 

been   awarded: 

Plumbings — A.    Ramazzotti.      1473      Val- 
lejo   St.,   San  Francisco,   $1175. 

riasterlnK — Tony     Daniico,     2345     Polk 
St.,    San    Francisco,    $6250. 

Klectrical   Work  — •  National    Elec.    Co., 
103  Turk   St.,  San  Francisco,   $1630. 


GPE 


Dr.    Howard    Shriner    Cameron, 
New   Ben   Ali   Temple   Potentate, 
Sacramento,   California, 
Dear  Potentate: 

SANDY    PRATT,    producer. 

*  *     • 

OF    SHARP    sand. 

«     •     « 

SOLICITS    TOUR    sand    business. 
WHEN    YOUR   candidates. 
TRAVEL    0^':ER    the    "hot    sands." 
YOUR   FORMER   Potentate. 
MR.   JOSEPH   Banker   Stephens. 
GAVE    SANDY   an    exclusive    contract. 

ON    ALL    the    "hot    sand." 

•  •     • 

USED   BY   Ben   Ali   Temple. 

NOW,  MR.  New  Potentate. 

PLEASE    REMEMBER. 

THAT  SANDY  Pratt,  President. 

OF    THE    Pratt    Building   Material    Co. 

CAN    FURNISH    you    sand. 

OL'T   OF    the    American    River. 

AT   SACRAMENTO. 

OR  THE   Yuba   River. 

AT  MARYSVILLE. 

AND    MR.    New    Potentate. 

SANDY,       CONFIDENTIALLY,       might 
say. 

THAT    "PRATTCO    Amber"    Sand. 
FROM   PRATTCO    (Monterey   County). 
TWO  MILES  from  Hotel  Del  Monte. 


IS    SO    hard. 

THAT    SAND    blasters. 

USE   "PRATTCO   Amber"   sand. 

TO  CUT  steel,  granite. 

.\ND  OTHER  hard  substances. 

AS  WELL  as  grinding  marble. 

AND  IF  your  candidates. 

DON'T    SAY    Sandy's    sand. 

IS   HARD   and   sharp. 

THEN   ASK   Frank  Atkinson. 

AND   FONTAINE   Johnson. 

AS  THEY  are   lawyers. 

AND   KNOW   everything. 

"I   THANK   you." 


Photo  of  Ben  Ali  Temple  goat,  tna 
travels  over  the  "hot  sands,"  furnlshe 
by  Sandy  Pratt,  president  of  the  Prat 
Building  Material  Co.,  with  sand  pro 
ducing  plants  at  Marysville,  Sacra 
nionto  and  Prattco  (Monterey  County) 
This  is  a  "rocky"  mountain  goat  froi 
Prattroek  (near  Polsom),  home  o 
Sandy's  rock  and  gravel  producini 
plant. 
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Contract  Awarded. 

STORE   &  LOFT  Cost,    $36,000 

SAN  FRANCISCO,  15th  and  Mission  Sts. 

corner. 
Two-story  briolc   or   concrete  store   and 

loft    building. 
Owner — Withheld. 


Contractor — K.  E.  Parker  Co.,  519  Cali- 
fornia St..  S.   F. 
Building    will    be    erected    with    pro- 
visions for  third  story. 


To  Be  Done  By  Day's  Work. 

STORES   OFFICES  Cost,   ?30,000 

RICH.MOND,   Contra  Costa  Co.,  Cal.  NE 

Cor.    MacDonald   Ave.   and   10th   St. 
Two    2-story      brick      plaster      exterior 

stores   and    offices. 
Owner — G.     Mcllhenney,    115     15th    St., 

Oakland. 
Architect — Leonard    H.    Ford,    306    16th 

St.,   Oakland. 
Con.struction  will  start  shortly  under 
the  supervision  of  the  owner. 


Preliminary    Plans   Being   Prepared. 
ADDITION  Cost,    J.^5,000 

BERKELEY,    Alameda    Co.,    Cal.      Can- 
ter   Street. 
Two-story  reinforced  concrete  addition 

to    store    and    loft   building. 
Owner — Regents,    University    of    Calif., 

Berkeley,   Cal. 
Architect — W.   H.   Ratcliff,  Jr.,  Mercan- 
tile   Trust    Co.,    Berkeley. 
A   second   floor  will   be   added   to   the 
present   one-story  building  and  the  ad- 
dition will  be  two  stories. 

Lessee    is    the    Lederer      Street      and 
Zeuse   Printing  Co. 


Bids    Being  Taken. 

BANK    BLDG.  Cost,    $35,000 

ALVARADO,    Alameda    Co.,    Cal. 
One-story    reinforced      concrete      bank 

Imilding. 
Owner — Bank    of   Alameda   County. 
Designers  and  Engineers — The  Herman 

Sate   Co.,   216   Fremont  St.,  S.  P. 
Bids    are     being    taken    for    general 
construction. 


Contract    Awarded — Cost    Plus   Basis. 
REMODEL  Cost,    J9000 

LINCOLN,    3rd    and    Main. 
Remodel    brick      store      building,    new 

front,    etc. 
Owner — Miss    Elizabeth    Fleming,    Los 

Angeles. 
Designer   &   Contractor — Chas.   Mabrey, 

Ochsner    Bldg.,    Sacramento. 


Working  Drawings  Being   Completed — 

Excavating    and     Structural    Steel 

Contracts  Awarded. 

BUILDING  Cost,    $300,000 

SAN    FllANCISCO.      N    Side    of    Mission 

Street. 
Six-story  steel  and  reinforced  concrete 
class    A    office     building,    cemjent 
and     plaster    front,    Gothic    archi- 
tecture. 
Owner — A.     Aronson,     Merchants     Ex- 
change  Bldg.,   San    Francisco. 
Lessee — The    Bulletin,    767    Market    St., 

San  Francisco. 
Architect — Ashley    &    Evers,    68    Sutter 

St.,   San   Francisco. 
iCxcavalins    has    been      started    by    the 
Granfield  Co.,   112   Landers  St.,  San 
Francisco. 
Structural  steel — Schrader  Iron  Works, 
Inc.,    1247    Harrison   St.,   San   Fran- 
cisco. 
Segregated   figures   will   probably   be 
taken  by  the  owner,  as  work  is  usual- 
ly  carried   on   under   his   supervision. 


Sub-Contracts  Awarded. 
OFFICE  &   STOKE  Approx.    $126,000 

OAKLAND,     Alameda    Co.,    Cal.,    Thir- 
teenth and  Franklin  Sts. 
Five-story    class    C    brick     office      and 

store   building. 
Owner — Yerx©  &  Steves,   Inc.,  1665  San 

Pablo   Ave.,    Oakland. 
Architect — The  H.  H.  Winner  Co.,  Sha- 
ron  Bldg.,   S.   F. 
Contractor — Richard    Cloney,    1303   Tri- 
bune   Tower,    Oakland. 
The     following    sub-contrac»3    have 
been   awarded: 
Lumber  to  Tllden  Lumber  Co.,  2nd  and 

Harrison    Sts.,    Oakland. 
Electrical  work  to   Slater  Electric  Co.. 

493    42nd  St.,  Oakland. 
Steel  sash  to  Detroit  Steel  Products  Co 

251   Kearny   St.,   S.   F. 
Galvanized    iron    to    Forderer     Cornice 
Works,  16th  and  Potrero  Ave.,  S.  F. 
Reinforcing^  steel  to  Gunn  Carle  Co.  444 
Market  St.,  San   Francisco. 
Sub-contracts      previously      awarded 
were:    Brick    to    P.    C.    Knudsen,    6669 
Kales     Ave.,      Oakland;      plumbing      to 
.Scott  Co.,  381   nth  St.,  Oakland;  struc- 
tural steel  to  Herrick  Iron  Works,  18th 
and    Campbell    Sts.,    Oakland;    elevator 
to  Otis  Elevator  Co.,  333  13th  St.,  Oak- 
land. 

Bids  are   being  taken  on   other  por- 
tions of  the  work. 


Contract   Awarded. 
STORE  &    SHOW   ROOM 

Cost,    $10,000 
SACRAMENTO,   Bet.    24th   and   26th   on 

Auto  paint  store  and  show  room,  brick 
compound  concrete  bide.,  l-sto 
40   X    160. 

Owner — Cullia    Bros.,    Sacramento. 

Designer  &  Contractor — Chas.  Mabrey 
Ochsner  Bldg.,  Sacramento. 


Contract  Awarded. 

ALTERATIONS,    ETC.  Cost,    $25,000 

SAN  FRANCISCO,  437   Sutter  St. 
Alterations     and     remodeling   of  office 

building. 
Owner — Great  Western  Power  Co.,  S.  P 
Architect — Ashley    &    Evers,    68    Sutter 

St.,  S.  F. 
Contractor — R.   McLeran   &   Co.,   Hearst 

Bldg.,    San    Francisco. 
Sub-figures  will  be  taken  shortly. 

Contract    Awarded,      Central    National 

Bank   Bldg. 
BANK  &  OFFICE  Cost,  $1,400,000 

OAKLAND,   Alameda   Co.,   Cal.     Broad- 
way and  Fourteenth  Sts. 
Seventeen-story     Class     A     bank     and 

office    building. 
Owner — Central    National    Bank 
Arcnitect  —   Geo.    W.    Kelham,    Sharon 

Bldg.,    San    Francisco, 
t.neineer— H.  J.  Brunnier,  Sharon  Bldg. 

San  Francisco. 
Contractor  —  Dinwiddie  Construction 
Co.,  Crocker  Bldg.,  S.  F. 
Bids  which  were  taken  separately 
for  elevators  and  terra  cotta,  are  un- 
der advisement  and  decision  will  be 
made  in  the  next  day  or  so.  It  is 
understood  however  that  all  other  por- 
tions of  the  work  will  come  under 
general  construction,"  and  the  Din- 
widdle Construction  Co.  will  take  sub- 
bids   for  same   shortly. 

SAN  FRANCISCO  —  See  "Theatres." 
his  Issue.  Property  purchased  for 
theatre,  store  and  office  bulldlnff. 
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Bids  To  Be  Taken   Shortly   on   Uevised 

STORE    BLDG.  ^       ^       Cost,    » 

BERKELEY,    Alameda    Co., 

ston    Way. 
One-story      reinforced 


AU- 


conciete     store 
bldg.,    40    X    120    ft.    (7   stores). 
Owner— Chas.      W.      Heye 
Bldg.,    San    Francisco. 
Architect — Chas. 
Coi 
Plans    are 
and    owner    will    take    segie 
ures   in   a   week  or   ten   days 


jlcCall,    Alameda 

CoiTnty  Title  &  Ins.  Bldg.,  Oakland. 

at    present    being    revised. 

<»...»'.    .        -jated    f IB- 


Contract   Awarded. 

CLASS   C   BLDG. 

SAN    FRANCISCO,      b« 

Grace  Sts. 
Three-story      and      basement 

(steel    frame)    salesroo 
Owner  —  Dun    and    J.    H. 

Mission    St.,    S.    F. 
Architect— None.  .  t    r-„      cni 

Contractor    —    F.    K.    Siegrist    Co.,    604 

Williams    Bldg.,    S.    F. 

Elevator  Contract  Awarded. 

BANK  ,.»i  OFFICE  Cost,  $1,400,000 

OAKLAND,    Alameda    Co.,    Cal.    Broad- 
way   and    lath    Sts. 

Seventeen-story     Class    A       bank     ana 
office   building.  ,    ^      , 

Owner— Central  National   Bank. 

Architect   —   Geo.    W.   Kelham,   Sharon 
Bldg.,  San  Francisco. 

Engineer — H.  J.  Brunnier,  Sharon  Bldg. 
San   Francisco. 

Contractor    —    Dinwiddle    Construction 

Co.,   Crocker  Bldg.,   S.   F.  

Contract     for      elevators      has      been 

awarded   to   the   Otis   Elevator   Co.,   iii 

13th  St.,  Oakland. 

Bids    submitted    tor    terra    cotta    are 

under  advisement. 

WATSONVILLE,  Santa  Cruz  Co.,  Cal. 
—Stephen  Scurich,  Watsonville,  Will 
erect  a  $35,0UU  concrete  building  on 
Westlake  A^e.  and  Walker  St.  to  be 
leased  to  JuiliarU-Cockroft  Co  whole- 
sale grocers;  structure  will  have  20,000 
sq.    ft.    floor   space. 

SAN  DIEGO,  San  D'ego  Co.,  Cal.— 
San  Diego  Trust  &  Sav.  Bank  will  erect 
10  or  12-story  class  A  bank  and  office 
bldg  on  site  purchased  last  year  at 
n.w  cor.  6th  and  Broadway. 
probably   not   be      started 


Cost,   ?13,966 
Mission      and 


Herbst,    693 


LOS  ANGELES,  Cal.— Archts.  Walker 
&  Eisen,  701  Great  Republic  Bldg., 
have  completed  plans  for  12-story  and 
basement  cla.ss  A  store  and  office  bldg 
on  Broadway  near  10th  St.  for  Los  An- 
geles Investment  Co.  Bldg.  will  tje 
erected  by  the  L.  A.  Investment  Cn.  s 
construction  department,  Clyde  L. 
Mowder,  chief  engineer.  Bids  will  be 
taken  on  all  subcontracts.  Dimensions, 
85X13.T  ft.,  stores  in  first  sto.,  275  of- 
fices in  upper  stories;  reinf.  concrete 
frame  and  flr.s.,  terra  cotta  and  press, 
brick  facing,  plate  glass,  marble  and 
tile  work,  hdwd.  trim,  5  elevators, 
steam   htg.;   $600,000. 

FRESNO,  Fresno  Co.,  Cal. — Oliver 
Duval  &  Son,  Oakland,  at  approx.  $21,- 
000  awarded  contract  for  alterations  to 
stores  at  Merced  and  Fulton  Sts.,  to  be 
occupied   by  Owl  Drug   Co. 

SAN  FRANCJSCO,  Cal. — Contract 
for  interior  stone  and  marble  work  has 
been  awarded  to  Raymond  McGilvrary 
Granite  Co.,  634  Townsend  St.,  San 
Francisco,  at  $24,970  for  the  17-story 
class  A  office  building  now  under  con- 
struction on  the  southeast  corner  of 
Market  and  Beale  Streets  for  the  Pa- 
cific Gas  &  Electric  Co.  Bakewell  & 
Brown,  251  Kearny  St.,  are  the  archi- 
tects. 


l.N'GLEWOOD,  L.  A.  Co.,  Cal. — A.  W. 
i;iewe,  1032  V2  W  54th  St.,  Los  Angeles 
iias  prepared  plans  and  will  build  2- 
?iory  class  C  bldg.,  60x62  ft.,  at  Ingle- 
wood  for  Roger  Sawaya;  4  stores,  4 
apts.  and  2  offices;  face  brick,  comp. 
rf.,  plate  glass,  struc.  steel,  tiled  baths 
and  sinks,  cem.  and  oak  fls.,  built-in. 
lieds,  gas  rads.  5  garages.  Work  to 
start  at  once. 


Work  will 
until      1927, 
when  Teas'es   on   the   property   expire. 

LONG  BEACH,  L.  A.  Co.,  Cal.— Archt. 
W  Horace  Austin,  521  Pao.  S.  W.  Bldg^ 
Lone  Beach,  has  been  commissioned 
to  prepare  plans  lor  three  or  live  story 
and  basement,  class  A  store  bldg.,  75x 
150  ft  on  Broadway  bet.  Locust  and 
Pine  Aves.,  Long  Beach,  for  W.  H.  Wise 
manager  of  the  Cash  Store  Co. 

FAIRFAX,  Marin  Co.,  Cal. — Dr.  B. 
Bartscher  and  others  are  having  pre- 
liminary plans  prepared  for  a  3-story 
$100  000  business  structure;  stores  on 
ground  floor  with  offices  in  two  upper 
stories. 


PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
Until  Feb.  5,  7:30  P.  M.  bids  will  be 
received  by  A.  C.  Barker,  secty..  Board 
of  Education,  549  Channing  Ave.,  to 
furnish  and  install  Venetian  Blinds 
and  Linoleum  for  new  Addison  School. 
Specifications   obtainable   from   secty. 

SAN  MATEO,  San  Mateo  Co.,  Cal. — 
Ben  E.  Mulligan,  San  Francisco,  has 
purchased  site  at  Howard  Ave.  and 
Park  Rd..  and  plans  early  construc- 
tion of  $35,000,  two-story  reinforced 
concrete,  store  and  office  building; 
site  is  65,  by  50-ft. 


FRBSNO,  Fresno  Co.,  Cal. — Pacific 
Tel.  &  Tel.  Co.  will  start  work  soon  on 
new  4-story  and  basement  fireproof 
bldg.,  100x117  ft.,  at  Stanislaus  St  and 
Van  Ness  Ave.  Bldg.  is  designed  for  8 
stories.  Press  brick  and  terra  cotta 
exterior. 

SANTA  MONICA,  L.  A.  Co.,  Cal.  — 
L.  J.  Bristow,  1915  Wilshlre  Blvd.,  San- 
ta Monica,  has  contr.  at  $31,837  for  re- 
inforced cone,  work,  for  1-story  reinf. 
cone,  and  steel  store  and  amusement 
bldg.  on  Promenade,  bet.  Pier  Ave. 
and  Kinney  St.,  Santa  Monica,  for  G. 
Merritt  Jones;  plans  by  Cowles-Perrine 
Organization,  S14  Lincoln  Bldg.,  L.  A.; 
224x258  ft.,  wk.  will  involve  about  1500 
cu.  ft.  of  cone.  wk.  Struc.  steel  contr. 
let  to  Baker  Iron  Wks.,  912  N  Broad- 
way,   Los    Angeles,    for    360    tons. 


SAN  FRANCISCO,  Cal.— New  bids 
will  be  advertised  about  the  first  of 
n.  xt  week,  by  the  State  Board  of  Har- 
bor Commissioners  for  construction  of 
a  loose  rock  seawall  for  reclaim  26 
acres  and  construct  wharf  at  Islais 
I 'reek;  seawall  will  be  about  1500  ft. 
I'.ng;  wharf  100  ft.  wide  along  side  of 
s.-awall;  work  to  be  let  in  three  sepa- 
r:,te  contracts.  Frank  G.  White,  chief 
t^iigineer   for  cimraisslon. 

Bids  previously  received  were  re- 
turned to  bidders  unopened.  It  is  un- 
(Irrstocd  that  there  has  been  a  slight 
r.vision  in  the  plans. 
(,'i3523)  1st  report  Oct. 
June    8,   1925. 


1924;    5th 


RENO,  Nevada — J.  C.  Dillard,  Reno, 
awarded  contract  to  remodel  and  con- 
struct one-story  addition  to  store  of 
Golden  Rule  Dry  Goods  Company  at 
2nd  and  Sierra  streets;  est.  cost,  $45,- 
000.  A.  Ferris  &  Son,  architects,  Reno, 
Nevada.  Steam  heating  plant  and  ven- 
tilating system   will  be  installed. 

PORTLAND,  Ore. — Archt.  F.  West- 
cott,  607  Savings  and  Loan  Bldg.,  Spo- 
kane, commissioned  to  prepare  plans  to 
remodel  two-story  building  at  n.e. 
Broadway  and  Morrison  Sts.,  for  bank- 
ing quarters  for  Portland  Trust  Co.; 
est.  cost  $150,000  Including  all  equip- 
ment and  20,000  safety  deposit  boxes. 


RENO.  Nevada — J.  C.  Dillard,  Reno, 
awarded  contract  to  remodel  and  con- 
struct one-story  addition  to  store  ot 
Golden  Rule  Dry  Goods  Company  at 
2nd  and  Sierra  streets;  est.  cost,  $45.- 
000.  A.  Ferris  &  Son,  architects,  Reno. 
Nevada.  Steam  heating  plant  and 
ventilating  system   will   be   installed. 

Disraeli  saldi  "Confidence  U  a 
plant  ot  slow  growth."  The  con- 
fidence which  architects,  con- 
tractors, and  owners  everywrhere 
have    In    Qnnndt-qnnllty  painting 

decorating:  service  has   been 

established  through  the  strictest 
adherence  to  the  highest  stand- 
ards during  the  past  40  years. 
Whether  the  Job  be  large  or 
small,  our  paramount  Interest  Is 
to  achieve  the  best  result  and 
give  lull  value  for  every  dollar 
expended.  Quandt-quallty  serv- 
ice is  a  dependable  service  and 
will  fulfill  all  your  requirement*. 


Am  Quandf  &  Sons 

Painters  •  Decorators 

Since  1885 
374  GUERRERO  STREET  •  MARKET  1709 

SAN  FRANCISCO 


THE 
EASY  HARDWARE 


Any  carpenter — whether  he  is 
familiar  with  it  or  not— can 
make  a  perfect  installation  with 
WHITCO  on  old  or  new  sash 
easier,  quicker  and  more  eco- 
nomically than  with  any  other 
kind  of  hardware. 
Made  in  3  sizes — 8  inch,  12  inch 
and  16  inches  long.  Take  case- 
ments tip  to  48  inches  wide. 

Manufactured  by 

PcoMtneyTWny 

IDEALERS  (NIlBUILDlNCUaFEClALriES 
365  Market  Street 
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THEATRES 


Est.    Coat,    $125,000 
S   Irving    bet.    14th 


Bids   Being   Taken. 
THEATRE,    ETC. 
SAN    FRANCISCO, 

and    IStli   Aves. 
Class  A  tlieatre.   store   and  office*. 
Owner — Golden   State   Theatre   Co. 
Architect — Mark   Jorgensen,    110   Sutter 

St.,    San    Francisco. 
Bids   are    being   taken   for   a    general 
contract. 


WHARVES  &  DOCKS 


Segregated   Figures   Being   Taken. 


SAN  F-RANCISCO— Chaa.  Strub,  Chas. 
Graham  and  Geo.  Putnam,  owners  of 
the  San  Francisco  Baseball  Club,  have 
closed  negotiations  for  purchase  of 
site     538     by    660-ft.    at    Sixteenth    onrt 


Ready  for  Figures  in  About  a  Week. 

THEATRE  &  STORES  Cost,  ? 

PACIFIC    GROVE,    Monterey    Co.,    Cal. 
Class    C     1000     seat    capacity       1-story 
theatre    and    4    stores,    frame    and 
brick. 
Owner — Monterey    Theatres    Co.,    Mon- 
terey,  Cal. 
Architect — Marls   Jorgensen,    110   Sutter 
St.,   San   Francisco. 
Bids  will  be  taken  for  a  general  con- 
tract. 


fices   above. 
Owner — Robert  W.  Howden  &  Son,  1117 

Webster    St.,    Oakland. 
Architect    &    Contractors — McWethy    & 

Greenleaf,      2910      Telegraph      Ave., 

Oakland. 
Foundation    will    be    laid    to    support 
two   additional  stories. 


■j-.c  **  *  -  -.n  -V--  ■■•-'  '"'  approx. 
d-b-tt.  irom  the  home  plate  to  the 
right  field  fence  and  more  than  that 
distance  from  the  home  plate  to  the 
left  field  fence.  Parking  space  will 
be  provided  for  1000  automobiles. 
Grading  work  in  connection  with  the 
project  will  cost  approx.  $300,000  All 
seating  construction  will  be  of  steel 
and    concrete. 


T  LOS  ANGELES,  Cal.— Until  2  p.  m., 
Jan.  30,  bids  will  be  rec.  by  harbor 
comm.,  207  S  Broadway,  for  pre-cast 
cone,  piling  for  wharf  at  Berth  230-A; 
Spec.   66 1,   from  harbor  engr.,  Berth  90 


MISCELLANEOUS    BUILDING 
CONSTRUCTION 


LOS  ANGELES,  Cal.  —  Frank  J 
Rasche,  5652  Hollywood  Blvd.,  Is  pre 
paring    plans    for    brick      theatre      and 


Contract  Awarded. 


tores     on     Melrose     near    Doheny     Dr..       STORE    BLDGS.    (2)    &    ll    GARAGES 


Sherman,  for  Sherman  Community 
Corp.;  seat  about  950;  2-story,  4  stores 
and  hall,  35x150  ft.,  brick  walks,  stucco 
facing,  art  stone  trim,  comp.  rfg., 
plate  glass,  hdwd.  and  cem.  fls.,  steel 
trusses,  ornam.  Iron,  unit  htg.,  vent. 
sys;    $60,000. 


LOS  A.NGELES,  Cal. — Archt.  Richard 
D.  King,  519  Van  Nuys  Bldg.,  is  com- 
pleting working  plans  fos  a  class  A 
2-stoiy  theatre  and  office  blrg.  on 
Vermont  Ave.  s.  of  Beverly  Blvd.,  for 
Chotiner  Theatars,  Inc.;  seat  about 
900,  2  stores  and  several  office  suites 
on  second  fl;  reinf.  cone,  comp.  rfg., 
press,  br.  and  terra  cotta  facing,  plate 
glass,  cem.,  pine  and  hdwd.  fls.,  vent, 
sys.,  gas  htg.,  part  basement,  marble 
wk.,  ornam.  iron.  Bids  to  be  taken  next 
week.   Excav.  by  owner. 


ADDITIONS    AND    ALTERATIONS. 

OAKLAND,  Alameda  Co.,  CaT  W  Tele- 
graph Ave.  N  42nd  St.,  107  W  Tele- 
graph   Ave. 

Erect  2  store  buildings  and  11  ga- 
rages, alterations  and  additions  to 
flat  buildings. 

Owner— Jane  E.,  Margaret  H.  &  Mary 
C.  Montgomery,  1815  Grove  Street, 
Oakland. 

Architect— Hutchison  &  Mills,  1214 
Uebster   St.,    Oakland. 

Contractor— W  J.  David,  1500  Hampel 
St.,  Oakland. 


LOS  ANGELES,  Cal.— Until  10  a.  m 
i'eb.  2,  bids  will  be  rec.  by  bd.  pub 
wks  for  materials  for  Sec.  No.  25  North 
Outfall  sewer:  Crushed  rock  or 
screened  gravel:  common  sewer  brick- 
sand;  vitrified  clay  lining  blocks.  Spec! 
may  be  obtained  at  office  of  city  engr., 
40o  s.  city  hall  annex. 


SAN  FRANCISCO— Wm.  B.  Wagnon, 
325  Bush  str«et,  is  reported  to  have 
purchased  the  James  Irvine  Holdings 
in  Market  street  for  a  price  said  to  be 
in  excess  of  $8,000,000  on  which  he 
proposes  to  erect  a  theatre,  store  an<3 
office  building.  The  building  will  be 
of  Class  A  construction  and  will  cost 
in  excess  of  $3,000,000.  The  theatre 
portion  of  the  building  will  be  leased 
to  Alexander  Pantages,  Pantages  Thea- 
tre Bldg.,  San  Francisco,  ror  a  period 
of  fifty  years,  the  total  rental  of  this 
portion  of  the  project  approximating 
between  $5,000,000  and  $6,000,000. 
Theatre  will  have  seating  capacity  of 
2300  persons  on  main  floor.  A  balcony 
will  also  be  provided.  The  building 
will  cover  a  ground  area  of  approx.' 
40.000  square  feet.  The  site  has  front- 
age of  240  feet  on  Market  street,  299 
feet  in  Hyde  and  188  feet  In  Fulton 
street. 


Member  S.  P.  Builders'  Bxchanra 
Phone   Sutter   6700 

ALBERT  DEAN 

Random  Tariegated  Colors  Slate 

Soofiiig 

and 

Random  Tariegated  Colors  Tile 

Roofing 

Composition  Roofing 

General  Roof  Repairing 

Samples  Submitted 

ISO  JCMle  SU  San  Fmnelaeo 

Res.    4201    Mission    St. 

Phone    Randolph    SSSl 


SALINAS,  Monterey  Co.,  Cal. — Gra- 
ham and  Son,  Dinuba,  Calif.,  at  $32  250 
awarded  contract  by  city  council  to 
construct  steel  grandstands  at  Sher- 
wood Park.  Plumbing  contract  award- 
ed to  Anderson  and  Dougherty,  Salinas 
at  $1,50.  B-  E.  Underwood,  Salinas  only 
I'ther  bidder  for  plumbing  at  $1984 
Other  bidders  were: 

IJ.     Nommenson     $32,733 

^\est   Coast  Con.   Co 38  871 

Hooker   &   Son    341423 

F.    C.    Carlson    37,800 

James    H.    McFarland     48  905 

Herbert   C.    Jorgensen    38'782 

Bids  for  caretakers  bungalow  In 
connection  with  the  above  work  have 
been  taken  under  advisement,  the 
lowest  $3500,  being  deemed  too  high 
Marshall  A.  Dean,  architect,  Gilmore 
Bldg.,   17th  and   Webster   Sts.,   Oakland 


BUSINESS  OPPORTUNITIES 


.  SAN  FRANCISCO— Further  informa- 
tion regarding  these  opportunities  may 
be  obtained  from  the  office  of  Larsen 
Advance  Construction  Reports,  818 
Mission  Street,  San  Francisco,  either 
by  phone,  letter,  or  personal  call.  Re- 
quests for  additional  information 
should  be  made  to  the  Business  Oppor- 
tunities Department.  Such  requests 
must  be  accompanied  by  the  Index 
Number    of    each    opportunity. 

D-1457 — Oakland,  Cal.  Firm  desires 
to  get  in  touch  with  San  Francisco 
concern  doing  porcelaine  enamel  fin- 
ishing in  white. 

D-1458— Seattle,  Wash.  Manufactur- 
ers of  building  trade  products  want 
cunnectirn  with  reliable  San  Francisco 
Luilding  Supply  House. 

D-1460— Chico,  Cal.  Traffic  Manager 
with  17  years'  experience  in  both  rail- 
road and  industrial  lines  desires  posi- 
tion with  reputable  concern;  excellent 
references    furnished. 

D-1461  —  Detroit,  Mich.  Individual 
wishes  to  act  as  representative  for  sev- 
eral western  manufacturers;  references 
furni.shed. 

SS53  —  Minneapolis,  Minn.  American, 
who  is  a  resident  buyer  in  Europe  for 
21  firms  west  of  Chicago,  spends  seven 
months  there  each  year  and  wishes  to 
correspond  with  San  Francisco  firms 
who  might  have  need  of  his  services 
Best  references  will  be  available  on 
request. 


IVIILLWORK 

A  serrlce  of  real 
value  is  offered  by 

National  Mill  &  Lumber  Co. 

We  are  glad  to  place  at  your  disposal,  without  obligation, 
the  services  of  a  corps  of  skilled  estimators,  with  wide  ex- 
perience in  figuring  general  millwork,  cabinet  work  and 
detail  work  of  all  kinds.  Behind  them  is  an  organization 
offering  virtually  unlimited  selection  of  materials.  We  be- 
lieve their  assistance  will  be  genuinely  helpful  to  you. 


312  Market  Street 
San  Francisco 


High  St  &  Tldewat«r  Ave. 
Oakland 
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Official    Proposals 


NOTICE   TO    CONTRACTORS 


(Alameda   County — Hospital) 


Office  of  the  Clerk  of  the  Board  of 
Supervisors,     Alameda     County,     Calif. 

Sealed  bids  will  be  received  by  the 
Clerk  of  the  Board  of  Supervisors  of 
Alameda  County,  at  his  office,  until 
Mondar,  Febriiarj-  9th.  lOOS,  at  10 
o'clock  A.  M.  (the  day  when  said  bids 
will  be  opened  and  the  contract  award- 
ed) for  the  completion  of  the  Tile 
Marble,  Metal  Plinths  and  Ellevator 
Work  at  the  Highland  Hospital,  Oak- 
land,   Alameda    County,    California. 

The  above  specified  work  is  divided 
into    the   following   departments: 

Department    No.    6 — Tiling. 

Department    No.    7 — Marble    work. 

Department    No.    9 — Elevator    work. 

Department    No.    10 — Metal    Plinths. 

Complete  plans  and  speciflcatioris  for 
each  of  the  above  specified  depart- 
ments are  on  file  in  the  office  of  the 
County  Clerk  in  the  Hall  of  Records 
Building,  Oakland,  California,  where 
copies  may  be  obtained  by  depositing 
with  the  County  Clerk  the  sum  of 
Fifty  ($50.00)  Dollars  for  each  of  said 
Departments.  Contractors  will  be  re- 
stricted as  to  the  length  of  time 
these  plans  and  speciflcations  may  be 
retained  to  ten  (10)  days.  Contractors 
failing  to  return  said  plans  and  speci- 
fications within  said  time  limit  will 
forfeit  their  deposit  to  the  County  of 
Alameda. 

Each  bid  must  be  accompanied  by  a 
check  for  at  least  ten  per  cent  of 
the  amount  of  the  bid  or  proposal, 
certified  to  by  some  responsible  bank, 
and  made  payable  to  (3eo.  E.  Gross, 
Clerk  of  the  Board,  to  be  forfeited  to 
the  County  of  Alameda  as  agreed  and 
liquidated  damages  should  the  party 
or  parties  to  whom  the  contract  shall 
be  awarded  fail  to  enter  into  the 
contract  after  the  award  or  to  give 
the  bond  required  by  the  Board  for  the 
faithful  performance  of  the  Contract. 
The  Board  reserves  the  right  to  re- 
ject  any   and   all   bids. 

Dated:      January    12,    1925. 

GEO.    E.    GROSS, 
Clerk   of   the   Board   of   Supervisors    of 
Alameda    County. 


NOTICE   TO    CONTRACTORS 


(Radio  Tower — Cavite,  P.  I.) 


SEALED  PROPOSALS,  indorsed  "Pro- 
posals for  Tower,  Cavite,  P.  I.  Speci- 
fication No.  5,057,"  will  be  received  at 
the  Bureau  of  Yards  and  Docks,  Navy 
Department,  Washington,  D.  C,  until 
11  o'clock  A.  M.,  Feb.  18,  1»25,  and  then 
and  there  publicly  opened,  for  210-foot 
self  supportmg  steel  radio  tower,  at 
the  Naval  Radio  Station,  Cavite,  P.  I. 
Specification  No. 5, 057  and  accompany- 
ing drawing  may  be  obtained  on  ap- 
plication to  the  bureau  or  to  the  Com- 
mandant, Navy  Yard,  Mare  Island,  Calif. 
Deposit  of  check  or  postal  money  order 
for  ?10,  payable  to  the  Chief  of  the 
Bureau  of  Yards  and  Docks,  is  re- 
quired as  security  for  the  safe  return 
of  the  drawing  and  specification.  L.  B. 
GREGORY,  Chief  of  Bureau,  December 
15,    1924. 


NOTICE    TO    CONTRACTORS 


(Lyon    County — -Nevada    State) 

Sealed  proposals  will  be  received  by 
the  undersigned  until  2:00  P.  SI.,  Feb- 
ruary 4,  10S5,  for  constructing  a  por- 
tion of  the  State  Highway  System  in 
Lyon  County  between  Smith's  Corner 
and  West  County  Line,  work  consist- 
ing of  grading,  construction  of  culverts 
and   placing   a   gravel    surface. 

Plans  may  be  examined  and  form  of 
proposal,  contract  and  specifications 
secured  at  the  office  of  the  undersign- 
ed. These  also  may  be  examined  at 
the  county  clerk's  otfice  In  Terington, 
and   the    division    engineer's    offices    In 


A  call  (or  bid!  publUhed  in 
thlB  section  Indicates  that  bids 
are  desired  from  other  than  local 
bidders  Maximum  competition 
Is  desired,  and  this  Is  assured 
through  BUILDING  AND  ENGI- 
NEERING NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
public    work. 

Rate)  10  cents  per  line,  per 
insertion. 

All  oHicial  calls  tor  bids  of 
the  California  State  Highway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished  in   this  section. 


Reno,  Elko  or  Las  Vegas  and  the  dis- 
trict office  of  the  Bureau  of  Public 
Roads.  Bay  Building,  San  Francisco, 
California.  A  cash  deposit  of  Fifteen 
Dollars  ($15.00)  with  the  undersigned 
is  required  for  a  copy  of  plans,  which 
will  be  refunded  on  their  return  in 
good  condition,  provided  that  they  are 
returned  within  thirty  (30)  days  after 
the  opening  of  bids.  Bids  must  be  on 
proposal  form  of  Highway  Department 
and  must  be  accompanied  by  a  certified 
check  in  the  amount  of  nve  per  cent 
of  the  bid. 

Each  bidder  must  accompany  his  bid 
with  a  certificate  from  a  surety  com- 
pany duly  authorized  to  do  business  in 
this  state  stating  that  such  surety 
company  will  provide  said  bidder  with 
a  bond  in  such  sura  as  is  required  In 
and  in  accordance  with  the  provisions 
of  said  specifications,  conditioned  for 
the  faithful  performance  of  the  pro- 
visions of  the  contract  and  specifica- 
tions. 

Right  is  reserved  to  reject  any  or  all 
bids. 

GEO.  W.  BORDEN, 
State    Highway    Engineer, 

Carson   City,   Nevada. 
(Jan   19-21-23-26-28-:)0) 


NOTICE   TO   BIDDERS 


(City    of    Corcoran — Pipe) 


Notice  is  hereby  given  that  sealed 
bids  will  be  received  by  the  City  Clerk 
of  the  Board  of  Trustees  of  the  City 
of  Corcoran,  County  of  Kings.  State  of 
California,  at  the  City  Hall  in  the  City 
of  Corcoran.  County  and  State  above 
mentioned  up  to  and  until  8  P.  M., 
February  2,  1025,  for   the   following: 

864  ft.  S  inch  Cast  Iron  Pipe  Class 
"B"   Bell    &    Spigot. 

912  ft.  4  inch  Cast  Iron  Pipe  Class 
"B"  Bell  &   Spigot. 

112  ft.  6  inch  Cast  Iron  Pipe  Class 
"B"  Bell  &   Spigot. 

1 — 8in.x8in..\6in.x6in.    Cross. 

1 — 6in.x6in.x4in.    Tee. 

(This  pipe   to  be   in   16  ft.  lengths.) 

All  Tees  and  Crosses  to  have  all  bell 
ends. 

All  bids  must  state  price  per  ft.  f. 
o.   b.    Corcoran. 

Each  bid  must  be  accompanied  by  a 
certified  or  cashier's  check  in  a  sum  of 


QUANTITY  SURVEYOR 

Valuation    En^neer 
ARTHUR    PRIDDLE 

003    Mission    Street,   at    Third    St. 
San     Francisco,    Calll. 

Telephone   Douglas  8-4-9-S 
Genera]  Liatins  Bureau 

Architect's  Preliminary  Estimates 


nut  less  than  10  per  cent  of  the  amount 
bid,  payable  to  the  City  of  Corcoran  as 
evidence  of  good  faith  on  the  part  of 
the    bidder. 

The  Board  of  Trustees  reserves  the 
right  to  reject  any  and  all  bids,  or  to 
accept  the  bid  considered  by  them  best 
fi.r  the  said  City  of  Corcoran. 

Corcoran,      California,      January      16, 

:!i25. 

(SEAL) 

JAS.  C.  CONDON. 
Clerk   of  the   City  of  Corcoran,  County 
of    Kings,    State    of   California. 


NOTICE    TO    CONTRACTORS 


<  Building    AitemtionM — Mare    Island) 


The  Bureau  of  Yards  and  Docks  In- 
vites attention  to  the  fact  that  It  will 
open  proposals,  in  the  near  future,  on 
Specification  No.  5034,  Alterations  to 
Uuilding  M-34,  Navy  Yard  (Marine 
Barracks),  Mare  Island,  California. 
The  work  consists  of  an  enclosed 
.s,-oond-story  frame  porch  over  the  ex- 
isting porch,  two  wood  frame  stair- 
ways leading  from  the  new  porch  to 
ilif  ground,  steel  fire  escape,  interior 
wiiodwork  and  electrical  work. 

In  the  event  that  this  work  is  of  in- 
ti-rt-st  to  your  firm  you  should  forward 
immediately  to  the  Bureau  of  Yards 
and  Docks,  Navy  Department,  Wash- 
ington, D.  C,  or  to  the  Commandant, 
Xavy  Yard,  Mare  Island,  Calif.,  a  checK 
or  postal  money  order  for  $10.,  payable 
to  the  Chief  of  Bureau  of  Yards  and 
Docks,  as  security  for  the  safe  return 
of  the  drawing  and  specifications, 
which  will  be  forwarded  as  soon  as 
available. 

Prospective  bidders  on  the  West 
Coast  should  make  application  at  the 
Xavy  Yard,  Mare  Island,  Calif.,  for  the 
bidding  data. 


NOTICE  TO    CONTRACTORS 


(Linoleum — Honolulu,   T.   H.) 


TREASURY  DEPARTMENT,  Office 
"f  the  Supervising  Architect,  Wash- 
iiiKlon,  D.  C,  Jan.  14,  1925.— SEALED 
I'ROPOSALS  will  be  received  at  the 
"tfice  of  the  Custodian  of  Post  Office, 
Honolulu,  Hawaii,  until  9  A.  M.,  at  the 
office  of  the  Construction  Engineer, 
Itoom  403,  Post  Office,  San  Francisco, 
Calif.,  until  12  M.,  and  at  this  office 
until  3  P.  M.,  April  2,  1925,  and  then 
opt-ned.  for  linoleum  floor  covering  in 
tlm  United  States  Post  Office,  Cus- 
tom House,  and  Court  House,  at  Hono- 
lulu, T.  H., — Drawings  and  specifica- 
•tions  may  be  obtained  from  the  Cus- 
todian of  Post  Otfice,  Honolulu, 
riawaii,  or  from  the  Construction  En- 
gineer, Room  403  Post  Office  Building, 
San  Francisco,  Calif.,  or  from  this  of- 
fice in  the  discretion  of  the  Supervls- 
int;-  Architect.  Jas,  A.  Wetmore,  Act- 
ing Supervising  Architect. 


NOTICE    TO    CONTRACTORS 


(Gymnasium     and     Auditorium — Wood- 
land   Uigrh     School    District) 

Notice  is  hereby  given  that  sealed 
bids  will  be  received  and  opened  by 
the  Board  of  Trustees  of  the  Wood- 
land High  School  District,  Yolo  County. 
State  of  California,  in  the  office  of 
Parish  &  Wraith  in  Woodland,  at  7:30 
P.  M.  on  the  6th  day  of  February,  1925, 
for  the  erection  and  completion  of  a 
new  Gymnasium  land  Auditorium 
Building,  to  be  erected  on  the  High 
School  property  in  the  City  of  Wood- 
land, according  to  plans  and  specifica- 
tions prepared  for  the  same  by  W.  H. 
Weeks,   Architect. 

Bids  will   be  received  as   follows: 

Ceneral   Construction. 

Plumbing  Work. 

Flectrlcal  Work. 

Heating  and   Ventilating. 

Plans  and  specifications  may  be  seen 
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at  the  office  of  the  Architect,  W.  H. 
Weeks,  369  Pine  Street,  San  Francisco, 
California,  or  at  the  office  of  the  Prin- 
cipal of  the  High  School  in  Woodland, 
California. 

All  bids  should  be  presented  on  bid 
forms  furnished  by  the  Architect.  Each 
bid  must  be  accompanied  by  a  certified 
check  on  some  responsible  California 
Bank  in  a  sum  not  less  than  Five  (5%) 
per  cent  of  the  amount  bid,  made  pay- 
able to  President  of  the  Board  of 
Trustees  of  the  Woodland  High  School 
District,  for  the  purpose  stated  in 
specifications. 

Each  bid  must  be  delivered  in  sealed 
envelope  and  addressed  to  Wm.  M. 
Hyman,  Clerk  of  the  High  School 
Board  of  Trustees,  and  endorsed: 

"Proposal  for  New  Gymnasium  and 
Auditorium  Building." 

The   Board   reserves  the   right   to   re- 
ject  any   and    all   bids. 
(Signed)  J.   L.    HARLAN,    President. 

Board  of  Trustees  of  the  Woodland 
High  School  District,  Woodlfcnd. 
Yolo    County,    California. 


STATE  OP  CAI.IFOKIVIA 


OA1.IFORNIA    HIGHWAY  COBIMISSION 


NOTICE   TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Hiehn-ay  Conir"ission,  515  Fom»» 
Bnildincr.  Sacramento,  Cal..  nntil  2 
o'clock  P.  M..  on  February  9,  1923.  at 
which  time  they  will  be  publicly  open- 
ed and  read,  for  construction,  in  accor- 
dance with  the  specifications  therefor, 
to  which  special  reference  is  made,  of 
portions  of  State  Highway,   as  follows: 

Los  Angeles  County,  between  Arroyo 
Sequit  and  Las  Flores  Canyon  (VII- 
LA-60-A,)  about  sixteen  and  three- 
tenths  (16.3)  miles  in  length,  to  be 
graded. 

Riverside  County,  a  reinforced  con- 
crete girder  bridge  21  feet  wide,  across 
San  Gorgonio  Wash,  about  two  miles 
east  of  Banning  (\^II-Riv-26-C),  con- 
sisting of  five  30  foot  spans  on  con- 
crete bents,  and  the  bridge  approaches 
to  be  graded  and  paved  with  portland 
cement    concrete. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said  of- 
fice and  they  may  be  seen  at  the  of- 
fices of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
divi.=lon  In  which  the  work  Is  situated. 
The  Division  Engineer's  offices  are  lo- 
cated at  WilHts.  Redding,  Sacramento, 
San  Francisco.  San  Luis  Obispo,  Fres- 
no. Los  Angeles,  San  Bernardino  and 
Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective    bidders    for    an    inspection 


of  the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity  of 
work  to  be  done,  with  a  representa- 
tive of  the  Commission.  It  Is  requested 
that  arrangements  for  Joint  field  In- 
spection be  made  as  far  In  advance  as 
possible.  Detailed  information  concern- 
ing the  proposed  work  may  be  obtained 
from  the  Division  office. 

No  bid  will  be  received  unless  It  Is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done.  etc. 

The  California  Highway  Commission 
reserves  the  right  to  reject  any  or  all 
bids  or  to  accept  the  bid  deemed  for 
the  best  Interest  of  the  State. 

HARVEY   M.   TOY. 

LOUIS  EVERDING. 

N.  T.  EDWARDS. 
California   Highway  Commission. 

R.   M.   MORTON, 

State   Highway  Engineer. 

W.  F.  MIXON.  Secretary. 
Dated:   January   12,    192.5. 


STATE  OP  CALIFORNIA 


CALIFORNIA    HIGHWAY  COMMISSION 


NOTICE    TO    CONTR.4CTORS 


(ShO|)    Biiililinc — San    Bca-nardino) 

SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Highway  Commission,  S1.5  Forum 
Building.  Sacramento,  California,  un- 
til <^TO  o'clock  I».  M..  Feh.  2,  192.%.  at 
which  time  they  will  be  publiclv 
opened  and  read;  for  construction,  in 
accordance  with  plans  and  specifica- 
tions therefor,  of  a  Maintenance  Shop 
Building  and  Truck  Shed  In  the  City 
of  San  Bernardino,  County  of  San  Ber- 
nardino.  California. 

The  Maintenance  Shop  Building  will 
be  a  one-story  wood  frame  structure 
60'-0"  X  140'-0"  covered  with  corru- 
gated iron,  reinforced  concrete  floor 
and  footings  and  with  part  of  the  space 
finished  off  for  office,  stock  room,  etc. 
The  Truck  Shed  will  he  wood  frame 
covered  with  corrugated  iron  and  will 
have  a  reinforced  concrete  wash  rack 
at  one  end  and  the  opposite  end  will 
be  finished  off  as  a  Laboratory.  The 
balance  of  the  shed  will  have  no  floor. 

Cash,  a  bidder's  bond,  made  payable 
to  the  State  of  California,  or  a  certified 
check  made  payable  to  the  "State  En- 
gineer, Department  of  Public  Works", 
In  the  sum  of  at  least  ten  per  centum 
(in'7r)  if  the  amount  of  the  bid.  must 
be   enclosed   with   each    bid. 

Plans  and  specifications  may  be  hart 
upon  application  to  the  California 
Highway  Commission,  515  Forum 
Building.    Sacramento. 

A  deposit  of  Twenty-five  ($25.00) 
Dollars   will  be   required   on   plans  and 


specifications,  the  deposit  to  be  re- 
turned immediately  on  the  return  of 
plans  and  specifications  to  the  said 
Commission  in   good  condition. 

Bids   must  be  on   forms   prepared   by 
file    i^'ommission.    Attention    of    bidders 
is   f.-ilied   to   "Instructions"   on   proposal 
form    for  full    directions   as   to   bidding. 
Th"   (California   Highway   Commission 
reserves   the  right  to  reject  any  or  all 
li  ds    or   to   accept   the   bid   deemed   for 
the   best  interests  of  the  State. 
HARVEY  M.  TOY, 
LOtTIS  EVERDING, 
N.    T.    EDWARDS, 
California   Highway   Commission. 
R.    M.    MORTON, 

State     Highway    Engineer. 
W.  F.  MIXON,  Secretary. 
Dated:   Jan.   5,   1925. 


NOTICE  TO   CONTRACTORS 


(Eureka    High    School,   Eureka,    Cal.) 


Office  of  the  Secretary  of  the  Board 
of  Education.  Eureka  High  School  Dis- 
trict   of   Eureka.    California. 

Notice  is  hereby  given  that  the 
Board  of  Education  of  the  Eureka 
High  School  District  of  Humboldt 
County,  hereby  calls  for  sealed  pro- 
posals to  be  delivered  to  the  Secretary 
of  said  Board,  Eureka,  California. 
until  Tuesday,  the  Srd  day  of  Fcbru.ary, 
192.-,  at  8  o'clock  P.  M..  at  which  time 
said  bids  "will  be  opened,  for  the 
erection  and  completion  of  the  Eureka 
High  School  for  the  Eureka  High 
School  District,  located  on  property 
described  as  "Property  bounded  on  the 
West  bv  J  Street,  and  on  the  North 
by  Del  Norts  Street,  and  on  the  East  by 
N  Street,  and  on  the  South  by  Trinitv 
Street,  in  the  Citv  of  Eureka.  County 
of    Humboldt.    State    of    California. 

These  bids  shall  be  presented  in  ac- 
cordance with  plans  and  specifications 
for  said  building  on  file  in  the  offlce  of 
the  .Secretary  of  the  Board  of  Educa- 
tion, and  in  the  oflice  of  the  Architect 
John  J.  Donovan.  1916  Broadway, 
Oakland,    California. 

On  a  deposit  of  Thirty  Dollars 
($30.00)  complete  sets  of  plans  and 
specifications  may  be  had  by  any 
bidder  on  application  to  the  Archi- 
tect at  his  office  hereinbefore  men- 
tioned or  to  the  undersigned  secre- 
tary of  the  Board  of  Education,  Citv 
Hall,  Eureka.  California,  and  in  each 
c.Tse  shall  be  returned  on  or  before 
bids  are  received  but  not  later  than 
five  days  thereafter.  If  the  plans  and 
specifications  are  not  returned  within 
said  time,  or  if  mutilated  the  said  de- 
posit shall  be  retained  as  agreed 
liquidated  damages  for  said  mutilation 
or     detention. 

Bids  must  be  made  on  proposals 
obtained  at  the  office  of  the  Architect 
and  be  signed  by  the  bidder  and  ac- 
companied by  a  certified  check  certi- 
fied to  by  some  responsible  bank  or 
(Continued    on   Page    27) 


SUBSCRIPTION  BLANK 

Cot  Out  and  Mall  Today 
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TO  BUILDING  AND  ENGINEERING  NEWS, 

818  Mission  Street,  San  Francisco,  Calif. 

Seed  me  Building  and  Engineering  News  for  one  j^ear,  commencing  with  next  issue,  for  which 

I  enclose  check  for  $5.00    (Remittance  miut  Bccompany  order) 


Name  _ 

Street  and  No. 
City   _.. 


.State 


to 
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Engineering  News  Section 


BRIDGES 


RED  BLUFF,  Tehama  Co.,  Cal.— C.  E. 
McCartney,  Red  Bluff,  at  $383  awarded 
cont.  by  supervisors  to  const,  steel 
bridge  over  Antelope  Creek.  A.  El 
Brown  only  other  bidder,  at  $389. 

OROVILT.E,  Butte  Co..  Cal.— T.  H.  & 
M.  C.  Polk,  Chico.  awarded  cont.  by 
supervisors  to  const,  bridge  over  Sut- 
ter-Butte canal  on  Evans-Rumer  rd., 
at  $465  and  for  bridge  on  Biggs- 
Princeton    rd.   at   $2122. 

Ira  C.  Boss,  Auburn,  awarded  cont. 
for  bridge  over  Dry  Creek  on  Richvale 
west  road  at  $2122. 

A.  C.  Bales,  Colusa,  awarded  cont. 
for  bridge  on  Nord-Guanella  rd.  at 
$1787. 

RENO.  Nevada. — See  "Sewers,  and 
Street  Work."  this  issue.  Highway  and 
bridge  expenditures  in  Washoe  county; 
estimates  prepared. 

SANTA  BARBARA,  Cal.  —  $100,000 
Carrillo  St.  viaduct  bond  issue  will  be 
voted  on  at  election  Feb.  24.  Another 
issue  (same  date)  will  provide  $60,000 
for   five   small   bridges. 


PORTLAND.  Ore. — Multnomah  Coun- 
ty Commissioners  vote  to  change  type 
of  construction  of  proposed  Ross  Island 
Bridge  from  concrete  to  steel,  in  as 
much  as  Dr.  Gustav  Lindenthal,  con- 
sulting bridge  enprineer  and  F.  R. 
McMillan,  bridge  engineer  and  tech- 
nician of  the  National  Cement  Mfgrs.' 
Assn.,  recommended  same  as  a  "steel 
structure  ■would  be  best  suited  to 
conditions."  It  was  also  found  that 
concrete  bridge  could  not  be  built  for 
the  money  available  for  construction. 

SAN  JOSE.  Santa  Clara  Co..  Cal.  — 
County  Siirveyor  Robt.  Chandler  pre- 
paring spec,  for  rein.  cone,  culvert  at 
intersection  of  Murphy  and  Middle 
Aves. 


SEATTLE.  Wash.— Until  Feb.  2,  10 
a.  m.,  bids  will  be  rec.  by  D.  E.  Fergu- 
son, county  clerk,  to  const,  bridge  No. 
148-A;  180-ft.  steel  span  cone,  piers, 
gravel  and  timber  approaches.  Plans 
obtainable  from  clerk  on  deposit  of 
$5.  returnable. 


RI^TIRSIDE  COUNTY.  Calif.  —  As 
previously  reported,  bids  will  be  rec. 
by  State  Highway  Commission.  Forum 
BIdg..  Sacramento,  Feb.  9.  2  p.  m..  to 
const,  rein.  cone,  girder  bridge  21-ft. 
wide  over  San  Gorgonio  Wash.,  2-mi. 
east  of  Banning,  consisting  of  five 
30-ft.  spans  on  cone,  bents:  bridge  ap- 
proaches to  be  graded  and  pave  with 
Port.  cem.  c"nc.  Project  involves:  250 
cu.  yds.  A  cem.  cone,  (bridge);  8  cu. 
yds.  E  Port.  cem.  cone,  (bridge);  1150 
lln.  ft.  subgrade  (prppnrlng  and  shap- 
ing); 500  cu.  yds.  A  cem.  cone,  (road- 
way pavement):  40  ru.  vds.  A  cem,  cone 
(aprons);  55.800  lbs.  reinforcing  steel 
in  place  (bridge  and  pavement):  80  cu. 
j'ds.  excavation  for  bridge  structure;  60 
cu.  yds.  backfill  for  bridge  structure; 
1250  cu.  vds.  roadwav  excavation  with- 
out  classification:    500    cu.    yds.    riprap. 

SAN  DIEGO.  Cal  — E.  D.  Barclay.  San 
Diego,  sub.  low  bid  to  city  at  $2799  to 
const.  84-ft.  span  combination  Howe 
truss  bridge,  exclusive  of  abutments, 
on  Syke  Valley,  Rd.,  above  Barrett 
reservoir. 


DREDGING.  HARBOR  WORKS 
AND  EXCAVATIONS 


LONG  BEACH.  Cal.— Application  has 
been  made  to  U.  S.  Engineer's  Office 
by  J.  H.  Baxter  &  Co.  for  permit  to 
dredge  a  slip  600  ft.  long,  150  ft.  wide 
and  25  ft.  deep  at  mean  lower  low  wa- 


ter, on  north  side  of  channel  No.  2, 
Long  Beach  Harbor,  the  dredged  ma- 
terial to  be  deposited  in  channel  No. 
1    and    low    adjacent    land. 


IRRIGATION  PROJECTS 


TRACY,  San  Joaquin  Co.,  Cal. — Cow- 
ell  Lime  and  Cement  Co.,  2  Market  St.. 
San  Francisco,  at  prices  ranging  from 
$2.73  to  $'2.78  per  bbl.,  according  to 
point  of  delivery,  awarded  cont.  by 
Banta-Carbona  Irrigation  District  to 
fur.   approx.   7500   bbls.   cement. 

MERCED,  Merced  Co.,  Cal. — Follow- 
ing are  low  bidders  for  canal  construc- 
tion and  ditch  enlargement  in  Merced 
Irrigation  District;  bids  taken  under 
advisement: 

Schedule  No.  1,  110.000  cu.  yds.  exca- 
vation, J.  Phillips,  637  Santa  Ray  Ave., 
Oakland,  $.14  cu.  yd.  Total  $15,400. 

Schedule  No.  2,  27,000  cu.  yds.,  C.  E. 
Murray,  Modesto,  $.22  cu.  yd.  Total 
$5940. 

Schedule  No.  3,  40,000  cu.  yds.  excava- 
tion, M.  J.  Bevanda,  Fresno,  $.1115  cu. 
yd.   Total    $4600. 

Schedule  No.  4,  35,000  cu.  yds.  exca- 
vation, M.  J.  Bevanda,  Fresno,  $.125 
cu.   yd.   Total   $4375.  ■ 

Schedule  No.  5,  SS.OOO  cu.  yds.  exca- 
vation. J.  Phillips,  637  Santa  Ray  Ave., 
Oakland,   $.14    cu.    vd.    Total    $5320. 

Schedule  No.  6,  (a)  2000  cu.  yds.  ex- 
cavation, (b)  13,000  sq.  ft.  cone,  lining 
(c)  clearing  and  grubbing,  Carlson 
Bros..  Turlock.  (a)  $.20;  (b)  $.08;  (c) 
$300.  Total  $1750. 

Schedule  No.  7.  (a)  2000  lin.  ft.  30- 
in.  cone,  pipe:  (b)  rein.  cone.  %vork  cu. 
yd.;  (c)  600  lin.  ft.  30-in.  cone.  pipe. 
Merced  Concrete  Pipe  Co..  Merced,  (a) 
$3.28;   (b)    S31;   (c)   $5.35.  Total  $7802. 

Schedule  No.  S,  (a)  redwood  lum- 
ber; (b)  O.  P.  lumber.  Red'wood  Mfg. 
Co..  San  Francisco,  (a)  $5088;  Niedcr- 
meyer-Martin  Co.,  Portland,  Ore.,  (b) 
$3453. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Election  will  be  held  in  Santa  Clara 
County  March  10  to  vote  question  of 
organi;iing  Santa  Clara  County  Irriga- 
tion District.  Henry  A.  Pfister  is  coun- 
ty clerk. 


LIGHTING  SYSTEMS 


LOS  ANGELES.  Cal.— D.  S.  McEwan, 
127  Pier  Ave.,  (Dcean  Park,  awarded 
cont.  by  bd.  pub.  wks.  at  $8816  for 
ornam.  lights  in  Gardner  St.,  bet.  Wil- 
loughby  and  Melrose  Aves.  H.  H.  Wal- 
ker, 1800  W  12th  St.,  awarded  cont.  at 
$2566  for  ornam.  lights  in  Detroit  St., 
bet.  Sunset  Blvd.  and  Fountain  Ave. 


SOUTH  PASADENA,  Cal.— Newbery 
Elec.  Co.,  726  S  Olive  St.,  Los  Angeles, 
awarded  cont.  by  city  at  $3157  for 
ornam.   lights   on   Bonita   Dr. 


Carbide  Flare  Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried   In   stock 

E.    D.    BULLARD 

505   HOWAHD   STREET 
San   FrancUco,   CalU. 

Duuglaa   6320 


LOS  ANGELES,  Cal.  —  Council 
i:lares  inten.  to  const,  ornam.  lights  in 
Santa  Barbara  Ave.,  bet.  Main  St.  and 
Western  Ave.;  pressed  steel  posts;  also 
in  Alvarado  St.,  bet.  Glendale  Blvd.  and 
6th    St.;    pressed   steel   posts;    1911   act. 


BERKELEY,  Alameda  Co.,  Cal.— City 
council.  E.  M.  Hann,  clerk,  approves 
spec,  for  lighting  system  in  Durant 
Ave.,  bet.  Shattuck  and  Piedmont  Aves. 
Alternate  bids  will  probably  be  asked 
for  "marbelite"  and  iron  standards. 


LOS  ANGELES,  Cal. — Geo.  W.  Kem- 
per, P.  O.  Box  126,  Alhambra,  at  $8750 
awarded  cont.  by  Bd.  Pub.  Wks.  to  in- 
stall ornamental  light  system  in  Mc- 
Cadden  PL,  bet.  Willoughby  and  Mel- 
rose Aves.;  at  $16,000  for  system  in 
Highland  Ave.,  bet.  3rd  and  Wilshlre 
Blvd. 


SOUTH  PASADENA,  Cal.— Until  5  p. 
m.,  Jan.  26,  bids  will  be  rec.  for  ornam. 
lights  in  Orange  Grove  Ave.,  Mission  St 
and  Pasadena  Ave.,  also  Mission  St.  e 
of  F'air  Oaks  Ave.  Cert,  check  10%. 
Plans  on  tile  at  office  city  engr.,  city 
hall.  Nettie  A.  Hewitt,  city  clerk. 

LOS  ANGELES,  Cal.— Robertson  Elec 
Co.,  303  N  Main  St.,  Santa  Ana,  sub. 
low  bid  to  bd.  pub.  wks.  at  $60,954  for 
ornam.  lights  in  Highland  Ave.,  betw. 
Uahuenga  Ave.  and  Santa  Monica  Blvd. 
Other  bids:  W.  A.  McNally,  $62,851: 
Walker  &  Martin.  $63,540;  Newbery  El 
Corp.,  $66,118;  A.  C.  Rice,  $67,229;  D.  S. 
McEwan,  $68,116;  H.  H.  Walker,  $68,- 
235;  James  C.  Perry,  $68,452;  S.  N.  Pres- 
cott,    $70,340. 

D.  S.  McEwan.  127  Pier  Ave.,  Ocean 
Park,  at  $3600  for  ornam.  lights  in  New 
Hampshire  Ave.,  bet.   1st  and  4th  Sts. 


MACHINERY  &  EQUIPMENT 


LOS  ANGELES,  Cal. — Bids  rec.  by 
city  purch.  agent  for  air  compressor 
unit  under  spec.  1060  were:  Chicago 
Pneumatic  Tool  Co.,  $1961;  Ingersoll- 
Rand  Co.,  $2034.22;  Sullivan  Machine 
Co..  $2091.50;  Rix  Compressed  Aair  and 
Drill  Co.,  $1375  plus  $430  for  jacks. 


PORTLAND,  Ore. — Until  Jan.  28  10:30 
a  m..  bids  will  be  rec.  by  Multnomah 
County  Commissioners,  to  fur.  two  2- 
ton  trucks,  equipped  with  driver's 
cab  and  curtains,  extra  rim  and  impulse 
starter,  electric  lights  and  horn,  hy- 
draulic hoist,  with  10-inch  solid  tires 
on  rear  and  5-inch  in  front.  One  Hi - 
ton  G.  M.  C.  and  1  Ford  delivery  truck 
to  be  taken  in  as  part  payment  on  new 
trucks. 

Separate  bids,  same  date,  to  fur.  one 
5-ton  auto  truck  chassis,  equipped  with 
driver's  cab  and  curtains,  hydraulic 
hoist,  electric  lights  and  horn,  impulse 
starter,  worm  drive,  with  40xl4-inch 
solid  tires  on  rear  wheels,  and  36x6 
folid  tires  on  front  wheels,  and  with 
.Tpproximately  156-inch  wheel  base 
One  4-ton  Packard  truck  to  be  traded 
in  as  part  payment. 


S.VN  BRUNO,  San  Mateo  Co.,  Cal. — 
I'ntil  Jan.  28,  8  p.  m..  bids  will  be  rec. 
by  Nettie  A.  Willits,  city  clerk,  for 
purchase  of  second  hand  water  tanks, 
pumps,  motors,  etc.,  no  longer  required 
l>y  city.  Additional  information  obtain- 
alile    from    clerk. 


SPOKANE,  Wa.sh.  —  Until  Jan.  29, 
;i:30  a.  m..  bids  will  be  rec.  bv  C.  T. 
Bogart,  city  clerk,  to  fur.  one 'motor- 
operated  blower,  direct  connected. 
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RAILROADS 


EUREKA,  Humboldt  Co..  Cal. — Bond 
election  for  approx.  $60,000  to  finance 
purchase  of  rails  tor  municipal  rail- 
way extensions  is  contemplated  by  city 
council.  John  Griffiths,  city  supt.  of 
public   works. 


FIRE  EQUIPMENT 


BERKELEY,  Alameda  Co.,  Cal.  — 
Until  Jan.  27,  9  a.  m.,  bids  will  be  re- 
ceived by  E.  M.  Hann,  city  clerk,  to 
fur.  one  combination  hose  and  pump- 
ing engine.  Cert,  check  10%  req.  with 
bid.  Spec,  obtainable  from  clerk. 


SAN    DIEGO,    Cal. — City    appropriates 
J13,755   to  purchase   new  fire   engine. 


SAX  BRUNO,  San  Mateo  Co.,  Cal.  — 
Until  Feb.  11,  8  p.  m.,  bids  will  be  rec. 
by  Nettie  A.  Willits,  city  clerk,  to  fur. 
one  pumping  engine  with  hose  car 
equipment;  pump  to  have  guaranteed 
minimum  capacity  of  300  gals,  per  min. 
at  120  lbs.  pressure.  Further  informa- 
tion obtainable  from  clerk. 


SPOKANE,  Wash.— Until  Feb.  5,  9:30 
a.  m.,  bids  will  be  rec.  by  C.  T.  Bogart, 
city  clerk,  to  fur.  5000  ft.  214-ln.  double 
jacket  fire  hose. 


PORTI^AND,  Ore.  —  Until  Feb.  2.  2 
p.  m.,  bids  will  be  rec.  by  Frank  Cof- 
Ijnberry,  city  purchasing  agent,  to  fur. 
17.400  ft.  fire  hose  for  Bureau  of  Fire. 
Cert,   check    107o   payable   to    city    req. 


RENO,  Nevada.  —  City  of  Reno  and 
County  of  Washoe,  jointly,  will  pur- 
chase a  $13,000  fire  truck  with  1000-gaI. 
pump.  Cost  will  be  shared  equally. 


MISCELLANEOUS    SUPPLIES 


SEATTLE,  Wash.— Until  Jan.  30,  10 
A.  M.,  bids  will  be  res.  by  Wra.  D.  Free- 
man, city  purchasing  agent,  to  fur.  one 
2-position,  48-volt,  common  listening, 
ring  and  talking  telephone  switch- 
board;  bid  to   be  f.   o.  b.  Seattle. 


SAX  FRANCISCO— Until  Feb.  9,  3  P. 
M.  bids  will  be  rec.  by  Leonard  S, 
Leavy,  city  purchasing  agent,  270  City 
Hall,  to  fur.  and  del.  rubber  (water) 
hose.  Further  Information  obtainable 
from  above   office. 


RESERVOIRS  AND  DAMS 


PERRIS,  Cal. — J.  P.  Flynn,  city  engr, 
preparing  plans  for  new  reservoir: 
500,000  gals,   capacity. 


PIPE  LINES,  WELLS,  ETC. 


LOS  ANGELES,  Cal. — Bids  rec.  by 
city  purch.  agent  to  drill  well  under 
spec.  1506  were:  S.  F.  Catey,  $14  lin. 
ft.,  total  $2100,  b%  disc;  So.  Cal.  Well 
Drilling  Corp.,  $Ss.50  ft.,  plus  $250  for 
cartage,  $4.50  hr.  for  rock  drilling,  2% 
discount. 


GLENDALE,  Cal. — Pac.  Pipe  &  Sup- 
ply Co.,  1002  S.  Santa  Fe  Ave.,  sub.  low 
bid  to  city  at  $60,753.92  for  C.  I.  pipe 
as  follows:  (1)  20,000  ft.  6-in.  "B"  at 
84.41c  ft.;  (2)  20.000  ft.  8-ln.  "B"  at 
$1.2036  ft.;  (3)  2000  ft.,  8-in.  "C"  at 
$1.3184  ft.;  (4)  2000  ft.  12-in.  "B"  at 
$2.0808  ft.;  (5)  4400  ft.  12-in.  "D"  at 
$2.5373  ft.;  (6)  fittings,  $1900.  Other 
bids: 

National  C.  I.  Pipe  Co.— (1)  84.9c;  (2) 
$1.21;  (3)  $1,328;  (4)  $2.09;  (5)  $2.55; 
(6)    $1800;   total,   $61,036. 

U.  S.  C.  I.  Pipe  &  Fdy.  Co.— (1)  85.75c 
(2)  $1.2231;  (3)  $1.3416;  (4)  $2,141;  (6) 
$2,575;    (6)    $2040;   total,    $61,893.40. 

American  C.  I.  Pipe  Co. — (1)  86.7o; 
(2)  $1.24;  (3)  $1.36;  (4)  $2.45;  (6)  $2.62; 
(6)   $1800;  total,  $62,488. 

Fittings  only: 

Pac.  C.  I.  Pipe  &  Fdy.  Co.,  688  S.  Rio 
St.,  Los  Angeles,   $90   ton. 

Reliable  Iron  Fdy.  Co.,  207  Mssnager 
St.,   Los   Anseles,    $95   ton. 


LOS  ANGELES,  Cal.— Until  3  p.  m., 
Feb.  13,  bids  will  be  rec.  by  pub.  aerv. 
comm.,  207  S  Broadway,  for  steel  pipe, 
rivets  and  bolts;  spec.  P-345.  Jas.  P. 
Vroman,  secy. 

VALLEJO,  Solano  Co.,  Cal. — Until 
Jan.  23,  11  A.  M.,  bids  will  be  rec.  by 
Alt  E.  Edgcumbe,  city  clerk,  to  fur. 
840  lin.  ft.  Class  B  bell  and  spigot,  c.  1. 
water  pipe;  10-in.,  8-ln.  an<j  u-in.  with 
necessary  special  castings.  Cert, 
check  10%  payable  to  city  req.  Spec, 
on  file  in  office  of  clerk.  T.  D.  Kil- 
kenny,  city   engineer. 


CORCORAN,  Kings  Co.,  Cal. — Until 
Feb.  2,  8  P.  M.,  bids  will  be  rec.  by  Jas. 
C.  Condon,  city  clerk,  to  fur.  f.  o.  b. 
Corcoran:  864  ft.  8-in.,  912  ft.  4-in. 
and  112  ft.  6-in.  c.  i.  pipe.  Class  B,  bell 
and  spigot;  one  8x8x6x6-in.  cross;  one 
6x6x4-in.  tee;  pipe  to  be  16  ft.  lengths; 
tees  and  crosses  to  have  bell  ends.  See 
call  tor  bids  under  official  proposal 
sectfon  in  this  issue. 


SPOKANE,  Wash. — Until  Jan.  29,  9:30 
A.  M.,  bids  will  be  rec.  by  city  council 
to  fur.  approx.  46,000  ft.  %-in.  to  2-In. 
galv.  pipe.  Further  Information  ob- 
tainable from  city  clerk. 


SAN  DIEGO,  Cal.— Until  11  A.  M., 
Jan.  26,  bids  will  be  rec.  by  W.  H. 
Cameron,  city  purch.  supt.,  for  C.  I. 
pipe  as  follows:  1000  ft.  4-ln.,  12-ft. 
lengths;  4000  ft.  4-ln.,  16-ft.  or  5-metre 
lengths;  3000  ft.  6-in.,  12-ft.  lengths; 
12,000  ft.  6-in..  16-ft.  or  5-metre 
lengths;  2200  ft.  8-in.,  12-ft.  lengths; 
500  ft.  10-ln.,  12-ft.  lengths;  500  ft.  12- 
in.,  12-ft.  lengths;  300  ft.  16-in.,  12-ft. 
lengths;  all  to  be  hub  and  spigot;  de- 
livery f.  o.  b.  San  Diego.  Cert.  chk. 
5%.     A.  H.   Wright,  city  clerk. 

SAX  FRANCISCO— Schultz  Construc- 
tion Co.,  46  Kearny  St.,  San  Francisco, 
at  $1S,811  submitted  lowest  regular  bid 
to  Board  of  Public  Works  to  construct 
wood  covering  over  pipe  line  Bay  div- 
ision of  Hetch  Hetcy  project.  Low  bid 
was  submitted  by  J.  W.  Carpenter  of 
Palo  Alto  hut  was  not  considered  due 
to  failure  of  bidder  to  sign  bid.  Other 
bidders  were:  Healy  Tibbits  Const.  Co., 
$24,247;  Grant  and  Hart,  $25,805;  Cald- 
erwood.  Button  and  Manning,  $44,996. 
Bids  taken  under  advisement. 


VALLEJO,  Solano  Co.,  Cal. — L.  M. 
Canady,  project  engineer  on  the  Gor- 
don Valley  Municipal  Water  Project, 
reports  that  bids  will  be  asked  short- 
ly by  city  council  to  furnish  materials 
and  construct  pipe  line.  A.  Kempkey, 
Hobard  Bldg.,  San  Francisco,  oh.  eng. 
on  project. 


SEWAGE  DISPOSAL  PLANTS 


FIREBAUGH,  Fresno  Co.,  Cal.— City 
Trustees,  C.  J.  McDonald,  clerk,  de- 
clares inten.  (No.  44)  to  const.  6-ln.  and 
10-in.  vit.  clay  pipe  sewers  in  portions 
of  5th  and  12th  Sts.,  etc.;  wye  branches 
cone,  manholes  and  drop  manholes; 
lampholes;  rem.  cone,  screen  chamber, 
pump  pit;  Imhoff  tank  and  dosing 
chamber;  Byron  Jackson  sewage 
pumps;  water  pump  with  discharge 
system;  electric  motors,  etc.,  sludge 
drying  beds;  sand  filter  with  vit.  clay 
pipe  distribution  and  drainage  system. 
1911  Act  &  Bond  Act  1915.  Protests 
Jan.  29. 


DAVIS,  Yolo  Co.,  Cal.— State  will 
appropriate  $50,000  for  sewerage  Im- 
provements at  University  Farm. 


DOS  PALOS,  Merced  Co.,  Cal.— Bond 
election  will  be  held  in  Dos  Palos  San- 
itary Dist.  to  vote  $30,000  bond  issue 
for  city  sewer  imprvts.,  involv.  treat- 
ment plant  on  Branch  Canal  No.  2  (Im- 
hoff tank  with  sprinkling  filter  sys.  to 
serve  1000),  constr.  of  main  outfall 
sewer  sys.  and  lateral  sys.  W.  E.  Bed- 
esen,    Merced,    consulting    engineer. 


MISCELLANEOUS 
CONSTRUCTION 


EL  SEGUXDO,  Cal.— Bent  Bros.,  418 
Pecan  St.,  Los  Angeles,  have  contract 
to  const.  3.000,000-bbl.  reservoir  at  El 
Segundo    for   Standard   OH   Co. 


OAKLAND,  Cal— Until  March  23,  bids 
bids  will  be  rec.  by  Geo.  E.  Gross,  coun- 
ty clerk,  for  all  underground  work  in 
connection  with  proposed  $4,495,000 
estuary  tube.  County  Eng.  Geo.  A. 
Posey  estimates  the  cost  of  the  under- 
ground work  at  $3,900,000  using  pre- 
cast concrete  type  of  construction  or 
$4,200,000  for  steel  tube  subway  rein- 
forced with  concrete.  Alternative  bids 
will  be  asked  on  the  two  types.  The 
contract  for  which  bids  are  now  being 
asked  covers  construction  of  a  tube 
and  approaches  for  length  of  4436.5  ft. 
and  a  tube  with  outside  dimensions  37 
ft..  Inside  dimension  32  ft.  and  road- 
way 24.8-ft.  in  width  bet.  3-ft.  walks. 
Plans  obtainable  from  County  Engineer 
Geo.  A.  Posey. 


SAN  BERNARDINO,  Cal. — C.  E. 
Johnson,  city  eng.,  Instructed  to  survey 
Santa  Fe  Ry.  crossing  at  end  of  S.  "D" 
St.  with  a  view  toward  constr.  an  over- 
head crossing  at  that  point,  extending 
"D"  to  Mill  St.  This  plan  suggested 
by  Councilman  H.  Pittman  will  prob- 
ably be  put  through. 


PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
City  Engr.  J.  F.  Byxbee,  Jr.,  is  prepar- 
ing prel.  plans  for  subway  at  Em- 
barcadero  Dd.  near  intersection  or 
High  St.;  est.  cost,  $140,000  includlns 
paving;  will  have  40  ft.  roadway  and 
two  5  ft.  walks;  17  ft.  high.  Cost  to 
be  borne  by  city  and  S.  P.  R.  R. 


SEATTLE.  Wash.— City  will  vote 
shortly  on  a  $16,000,000  bond  Issue  for 
following  proj.;  $8,000,000  for  further 
development  of  Skagit  Rlv.  Power 
Proj..  involv.  Ruby  Crk.  Proj.  with  ma- 
sonry dam  and  additional  power  unit 
and  constr.  amounting  to  $1,000,000, 
also  railway  from  Gorge  Crk.  to  Kuoy 
Crk.;  $7,000,000  for  extension  of  ser- 
vice in  the  light  dept.  and  purchase  of 
additional   equipments 


PORTLAND,  Ore.— Portland  Gas  and 
Coke  Co.,  Gasco  Bldg.,  is  having  plans 
prepared  for  a  gas  holder  to  be  erected 
at  E-9th  and  Taggert  Sts.;  steel  con- 
struction with  capacity  of  3,000,000  ft  • 
est.    cost    $300,000. 


LOS  ANGELES,  Cal.— County  Drain- 
age and  Sanitation  Engr.  Albert  K 
Warren  has  reported  hearing  on  pro- 
ceedings for  constr.  work  in  Drainage 
Dist.  No.  11  to  be  held  Feb.  16  at  of- 
tice  of  county  superv.  This  work,  for 
wnich  the  est.  contr.  price  is  $1,800,000 
will  consist  of  a  conduit  and  pipe  line 
bet.  Norwich  Dr.  and  La  Cienega  Blvd 
via  La  Cienega  and  National  Drainage 
Channel  to  intersection  of  W.  Wash- 
ington Blvd.  and  W  Adams  St.,  approx. 
4  mi.,  with  about  2  mi.  of  laterals.  The 
conduit  will  consist  of  single  6x9  ft.,  to 
double  10xl2-ft.  3-in..  Involv.  44,000  ou. 
yds.  "A"  cone,  400  cu.  yds.  "B"  cone, 
3000  cu.  yds.  "C"  cone.  Other  approx. 
quan,  are:  218,000  cu.  yds.  excav.,  4.- 
750.000  lbs.  steel,  117  m.  h.  struc.  97 
c  b.,  3500  ft.  connecting  pipe,  cem.  pipe 
as  follows:  7300  ft.  6-in.,  14,000  ft  8- 
in.,  and  8000  ft.  10-in.  relnf.  cone,  pipe 
as  follows;  1650  ft.  24-in.,  1000  ft.  30-ln., 
650  ft.  33-in.,  1730  ft.  36-in.,  2200  ft. 
48-in.,  3550  ft.  51-in.,  3350  ft.  57-in.,  1250 
ft.  63-in.,  4430  ft.  66-in.,  670  ft.  72-ln., 
C300  sq.  yds.  mac.  pave.,  curb,  walk, 
6000  cu.  yds.  sand  and  gravel.  One  al- 
ternate is  included,  viz. — 40,000  lin.  ft. 
treated  timber  piling,  to  be  used  at 
option  of  county  should  ground  require 
It.  Prices  on  pipe  to  be  compl.  incl. 
excav.  Deposit  for  plans  $25.  Res.  of 
inten.  adopted  Jan.  12.  Work  to  be  done 
under  act   of   1919. 


WATER  WORKS 


SAN  DIEGO,  Cal.— Council  will  sub- 
mit to  voters  in  April  question  of  ap- 
plying $400,000,  voted  several  years 
ago  for  new  Lower  Otay  pipe  line,  to 
replacement  of  depreciated  water 
mains.  City  Mgr.  F.  A.  Rhodes  states 
that  the  pipe  line,  proposed  by  H.  N. 
Savage,   is   not  needed  at  this  time. 


SAN  DIEGO,  Cal.— City  appropriates 
$22,000  for  new  water  mains  In  En- 
canto  Hts. 


NEWPORT  BEACH,  Cal.  —  Claude 
Fisher,  1682  Fourth  St.,  Santa  Monica, 
awarded  cont.  by  city  at  $404,886.79 
for  water  dlstrlb.  sys.  for  Corona  Del 
Mar. 
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The  Portland  Cement  Stucco  textures  here  shown  are  taken  from  photographs  of  actual 

Stucco  jobs.  Any  competent  workman  in  the  plastering  trade  can  reproduce  these 

beautiful,  permanent  and  economical  finishes. 

A  Texture  for  Each  Period 

Controlled  and  directed  by  the  creative  genius  of  the  architect, 
Portland  Cement  Stucco  assures  a  range  of  beauty  obtainable  with 
no  other  material.  It  makes  certain  a  texture  and  tint  that  com- 
plete harmoniously  the  style  of  the  period  in  which  the  structvure 
is  designed.  Have  you  received  your  copies  of  "Portland  Cement 
Stucco  Textures"  and  "Portland  Cement  Stucco".'  If  not,  send  for 
them  today.  Address  the  nearest  ofl&ce  listed  below. 

PORTLAND  CEMENT  ASSOCIATION 

A  National  Organization  to  Improve  and  Extend  the  Uses  of  Concrete 
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UIVKRSIDE,  Cat.— Mayor  S.  C. 
Kvans  announces  bond  issue  for  water 
imi>.  is  contemplated,  rroposed  plans 
Incl.  10  mi.,  42-in.  pipe  line  for  main 
supply,  a  large  storage  reservoir  on 
the  Bast  side  and  replacement  of  small 
water    mains    throughout     the    city. 


VALLEJO,  Solano  Co.,  Cal. — Bids 
will  be  asked  shortly  by  Alf.  E.  Edg- 
cumbe,  city  clerk,  to  fur.  pipe  for  Vir- 
ginia St.,  water  e.xtensions,  involv. 
approx.  480  ft.  10-in.,  156  ft.  8-in.,  and 
204  ft.  4-in.     T.   D.  Kilkenny,   city  eng. 


ALAMEDA,  Alameda  Co.,  Cal. — Until 
Feb.  3,  8  r.  M..  bids  will  be  received 
by  C.  J.  DuFour,  Sect'y.,  Board  of  Ed- 
ucation, to  fur.  and  erect  property  pro- 
tection fence  together  with  gates,  to 
enclose  Lincoln  School  grounds.  Spec, 
obtainable  from  Sect'y.  Cert,  check 
10%  payable  to  Sect'y.  req.  with  bid. 


MANTECA,  San  Joaquin  Co.,  Cal. — 
City  council  will  engage  an  engineer 
to  prepare  plans  and  estimates  ror  a 
city  water  system.  F.  E.  Stetler,  trus- 
tee,  is  a  member  of  the  commission. 


LOS  ANGELES,  Cal. — $1,300,000  water 
bond  issue  of  Laurel  Canyon  water  dis- 
trict carried  at  election  Jan.  15.  Sys. 
will  incl.  niains  and  reservoirs  to  de- 
liver water  to  1450-ft.  elevation,  or  000 
ft.   higher   than    present. 


STOCKTON.  San  Joaquin  Co.,  Cal.— 
See  "Power  Plants,"  this  Issue.  P.  G. 
&   E.   Co.   plans   imps. 


METZGER,  Ore. — Until  Feb.  9,  8  p.  m. 
bids  will  be  rec.  by  city  commission 
to  const,  water  system  involv.  fur.  and 
lay  pipe  with  fittings,  valves,  etc.  and 
ccnst.  of  30,000-gal.  covered  concrete 
reservoir.  Roughly  there  will  be  68,- 
000  ft.  4  and  2-ln.  and  smaller  size 
metal  pipe.  H.  L.  Gilbert,  consulting 
engineer.  Couch  Bldg..  Portland.  Plans 
obtainable    from    engineer. 


FILLMORE,  Cal. — Citv  has  approved 
expenditure  of  $10,000  for  water  sys 
improvements.    Harry    Lynch,    city   eng. 


PISMO  BEACH,  Cal.  —  Until  12  m., 
Feb.  6  bids  will  be  rec.  by  Pismo  Beach 
Water  Co.,  care  Fred  A.  Schaeffer, 
Bank  of  Santa  Maria  B!dg,,  Santa 
Maria,  for  work  compl.  for  waterworks 
sys.  at  Pismo  Beach,  incl.  2  wells,  one 
pump  house,  one  motor  driven  high 
duty  triplex  pumping  unit,  5660  ft.  6- 
in.  and  2280  ft.  4-in.  c.  i.  wrought  iron 
or  steel  pipe  line,  one  40,000-gal.  and 
one  16,000-gal.  steel  tank.  Plans  ob- 
tainable from  the  engrs..  Black  and 
Veatch,  617  Ferguson  Bldg.,  Los  An- 
geles, or  from  Fred  A.  .Schaeffer,  Santa 
Maria,  upon  deposit  of  $15,  of  which 
J12    will    be    returned.    Cert,    check   10%. 


PLAYGROUNDS  AND   PARKS 


SOUTH  SAN  FRANCISCO,  San  Mateo 
Co.,  Cal. — City  trustees  plan  to  pur- 
chase 22-acres  of  land  and  Improve 
same   for   parks  and   playgrounds. 


RICHMOND,  Contra  Costa  Co.,  Cal. — 
City  council  authorizes  $636  expendi- 
ture to  finance  erection  of  heavy  wire 
fence   at   entrance   to   ^lunicipal   wharf. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
A.  M.  Burton,  county  farm  ad /isor,  has 
completed  plans  for  proposed  land- 
scape work  at  county  hospital  grounds. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
City  council  authorizes  $110,000  ex- 
penditure for  park  and  playground  im- 
provements. Parks  to  be  improved  in- 
clude Oak  Park,  Louis  Park,  Victory 
Park,  Stribley  Park  and  Stockton  Min- 
eral Baths.     W.  B.  Hogan,  city  eng. 


DURHAM,  Butte  Co.,  Cal.— Until  Feb. 
12,  2  p.  m.,  bids  will  be  received  by  Geo. 
Blount,  secy.  Durham  Union  High 
School  District  for  (1)  install  sprink- 
ler system  in  high  school  grounds;  (2) 
landscape  work  on  school  grounds. 
Plans  and  further  information  obtain- 
able   from    secretary. 


SANTA  BARBARA,  Cal. — Bids  will 
be  asked  at  once  by  city  council,  Her- 
bert Nunn,  city  manager,  for  land- 
scape work  in  connection  with  De  la 
Guerra  Plaza.  Specifications  and  fur- 
ther information  obtainable  from  city 
manager. 


SEWERS  &  STREET  WORK 


LONG  BEACH,  Cal.— Dudley  &  Hicks 
316  Newport  Ave.,  Long  Beach,  award- 
ed cont.  by  city  to  imp.  Pacific  Ave., 
bet.  14th  and  State  Sts.,  involv.  one- 
course  cone,  pave  at  23.6c  sq.  ft.,  curb 
at  50c  ft.,  walk  at  18c  sq.  ft.,  storm 
drain,   $2700,   curb   armor   60c   ft. 


BREA,  Cal. — City  orders  paving  of 
Cedar  St.,  bet.  Pomona  Ave.  to  Fuller- 
ton  Rd.  with  5-in.  asph.  cone.  pave,  on 
disin.  gran,  base,  to  conform  to  type 
Flower  St.,  bet.  Cedar  and  Elm  Sts.,  2 
blks.,  also  ordered. 


TUBA  CITY,  Sutter  Co.,  Cal. — City 
trustees  conferring  with  State  Board 
of  Health  regarding  proposed  exten- 
sions   to   sewer   system. 


SAN  GABRIEL,  Cal. — Arthur  E.  Man- 
zer,  San  Gabriel,  awarded  cont.  by  city 
at  6o  sq.  ft.  for  28,674  sq.  ft.  1-in.  oil 
mac.    pave,    in    Junipero    St. 

LOS  ANGELES,  Cal.  —  Griffith  Co., 
502  L.  A.  Ry.  Bldg.,  awarded  cont.  by 
supervisors  at  $42,600  to  imp.  Hunt's 
Crossing  Rd.,  bet.  Perry  Rd.  and  Col- 
lege Ave.,  1.47  mi.,  20-ft.  wide,  R.  D.  I. 
Xo.  281,  involv.  17,271  sq.  yds.  2-ln. 
■^'illite  pave,  on  3-in.  asph.  cone,  base, 
etc. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
City  Landscape  Architect  Victor  G. 
Anderson  preparing  plans  for  land- 
scape work  in  connection  with  First 
Congregation!    Church    grounds. 


SOUTH  PASADENA,  Cal— Security 
Co.  has  purchased  $50,000  public  parK 
5%  bonds  at  premium  of  $2092.  This 
is  the  last  half  of  the  issue  voted  last 
year. 


S.A.N  JOSE,  Santa  Clara  Co.,  cal. — 
Until  Jan.  26,  8  p.  m.,  bids  will  be  rec. 
by  John  J.  Lynch,  city  clerk,  to  imp. 
Oak  St.,  bet.  1st  and  Palm  Sts.,  involv. 
grading  and  paving  with  l^A-in.  War- 
renite-Blt.  surface  on  3-in.  bitum.  cone 
base;  hyd.  cem.  cone,  curbs  and  gut- 
ters; cem.  cone,  walks;  2  hyd.  cem. 
cone,  storm  water  inlets;  8-in.  vit. 
pipe  drains;  concrete  alley  driveways. 
1911  Act  and  Bond  Act  1915.  Cert.  chk. 
10%  payable  to  city  req.  Plans  on  file 
in  office  of  clerk.   Wm.  Popp,  city  eng. 


HAMPTON 

ELECTRIC  AND  MFG.  CO. 

ELECTRICAL  ENGINEERS  AND  CONTRACTORS 

525  HOWARD  STREET,  SAN  FRANCISCO 

MOTORS 

New   and   Used,  Boaght,  Sold,  Exchanged,  Rented  and  Repaired 
Industrial  Light  and  Power  Installation 

Telephone  SUTTER  3266 

SOUTH  PASADENA,  Cal. — Edw.  W. 
Dahl,  1019  W  Myrtle,  Santa  Ana,  sub. 
low  bid  to  city  at  $7.09  lin.  ft.  reinf. 
cone,  cover  slab  for  storm  drain  approx 
20S  ft.  long.  Other  bids:  Locke,  Alham- 
bra,  $1750;  Thos.  Haverty  Co.,  $2692; 
Wm.  Michaels,  $11.20  ft.;  C.  A.  Larson. 
.f2275;  J.  Kerkhoff,  $2160;  Hove  &  Sons 
*21S4.  iSids  taken   under  advisement. 


STOCKTON,  San  Joaquin  Co.,  Cal.  — 
Until  Jan.  26.  5  p.  m.,  bids  will  be  re- 
ceived by  Ansel  S.  Williams,  secy, 
lioard  of  Education,  to  grade;  pave; 
const,  curbs,  gutters  and  walks  around 
Block  61,  fronting  school  property. 
Cert,  check  10%  req.  with  bid.  Plans 
obtainable   from   secretary. 


LOS  ANGELES,  Cal.— Until  10  a.  m., 
Jan.  26,  bids  will  be  rec.  by  bd.  pub. 
wks.  for  vit.  storm  drain,  culv.,  curb, 
reinf.  c.  b.,  etc.,  in  Stowe  Terrace,  Out- 
look Ave.,   Mesa  Ave.;   1911  Act. 

LONG  BEACH,  Cal.— Until  9:30  a.  m., 
Jan.  27,  bids  will  be  rec.  for  10-in.  cem. 
sewer  cone.  m.  h.,  wye  branches,  etc., 
in  Tribune  Ct.,  bet.  Ocean  Blvd.  and 
Broadway;  1911  act.  H.  C.  Waughop, 
city  clerk. 


STOCKTON,  San  Joaquin  Co.,  Cal.  — 
L'ntil  Feb.  2,  11  a.  m.,  bids  will  be  rec. 
by  Eugene  D.  Graham,  county  clerk, 
to  fur.  2450  cu.  yds.  crushed  base  rock 
and  del.  to  Eagle  Tree  Landing  on  Sta- 
ten  Island,  Kd.  Dist.  2.  Cert,  check  10% 
payable  to  Chairman  of  Bd.  of  Sups, 
leq.  Spec,  on  file  in  office  of  clerk.  F. 
E.    Quail,    county    surveyor. 


LONG  BEACH,  Cal. — Until  9:30  a.  ra., 
Jan.  27,  bids  will  be  rec.  to  imp.  under 
1911  Act:  Lewis  Ave.,  bet.  Anaheim  and 
New  York  Sts.;  6-in.  cone,  pave,  curbs, 
walks,  6-in.  cem.  connecting  sewers; 
Seaside  Blvd.  bet.  right-of-way  county 
flood  control  channel  and  prolongation 
s  of  Tulare  PI.  and  portions  of  other 
sts.:  board  walk  on  piles,  etc.;  Colo- 
rado St.,  bet.  Havana  and  Japan  Aves: 
curb,  walk,  etc.;  Ninth  St.,  bet.  Ameri- 
can and  Atlantic  Aves:  curbs,  walks, 
gut.,  6-in.  cone.  pave,  with  2-in.  asph. 
wearing  surf.;  Alley  n  of  20th  St.,  bet. 
Pasadena  and  Perkins  Aves.;  6-in. 
cone.  pave. 


LOS  ANGELES,  Cal.— Malcolm  Brus. 
awarded  cont.  by  county  at  $41,406  to 
imp.  Atlantic  Ave.,  bet.  Long  Beach  city 
limits  and  Tweedy  Rd.,  4.49  mi. 


SANTA  BARBARA,  Cal. — Until  5  p. 
m.,  Feb.  5,  bids  will  be  rec.  to  imp. 
Uunze  Ave.,  bet.  Canal  and  Laguna  Sts. 
and  portions  of  other  sts.:  comb,  curb 
and  gut.,  driveways,  4-in.  vit.  pipe  hse. 
connections,  cem.  curb,  gut.,  o.  b.,  etc.; 
1911  act.  S.  B.  Taggart,  city  clerk.  Geo. 
L>.    Morrison,    city   engr. 

INGLEWOOD,  Cal.  —  Until  8  p.  m., 
F"eb.  2,  bids  will  be  rec.  to  imp.  65th  St., 
Manor  Dr.  and  66th  St.,  involv.  61,566 
."q.  ft.  grade,  61,566  sq.  ft.  5-in.  asph. 
cone,  pave.,  22  %-in.  water  serv.;  1911 
and  1915  acts.  Plans  on  file  at  office  of 
.Arthur  W.  Cory,  city  engr.  Otto  H. 
Duelke,   city  clerk. 


STOCKTON.  San  Joaquin  Co.,  Cal.— 
Until  Jan.  26,  5  p.  m.,  bids  will  be  rec. 
by  A.  L.  Banks,  city  clerk,  to  imp.  east 
half  of  Lincoln  St.,  bet.  Taylor  and 
Worth  Sts.  Cert,  check  10%  payable  to 
City  Auditor  req.  Plans  on  file  in 
office  of  clerk.   W.  E.  Hogan,  city  eng. 

MOUNTAIN  VIEW,  Santa  Clara  Co., 
Cal. — Property  owners  protest  to  city 
trustees  proposal  to  pave  five  streets 
by  direct  assessment.  A  general  tax  or 
a  bond  issue  is  urged  to  finance  the 
work. 


ALHAMBRA,  Cal— Bids  will  be  called 
shortly  to  pave  Main  St.  and  Valley 
Blvd.  throuffh  city  from  east  to  west 
city  limits;  est.  cost  $240,000.  M.  H. 
Irvine,   city  mgr. 


SAN  LUIS  OBISPO,  Cal.— City  coun- 
cil orders  plans  to  imp.  Buchon  St.,  bet. 
Broad  and  Osos  Sts;  6-in.  unsurfaced 
concrete  pavement  will  be  provided; 
work    under    1911   Act. 


VALLEJO,  Solano  Co.,  Cal.  —  City 
council  petitioned  to  pave  with  cone. 
Porter  St.,  bet.  Lemon  and  Winchester 
Sts.  Referred  to  City  Eng.  T.  D.  Kil- 
kenny   for   report. 
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SAX  MATEO.  San  Mateo  Co.,  Cal.— 
C.  J.  Lindgien.  San  Mateo,  at  $S,92& 
awarded  cent,  by  council  to  imp.  (24-7) 
Kdgewood  and  Glendale  Rds.,  Involv. 
const,  hyd.  cem.  cone,  curb;  pave  with 
lV2-in.  asph.  surface  on  4-in.  hyd.  cem. 
cone  base;  br.  manholes;  6-in.  vlt.  pipe 
main  sewer;  vlt.  pipe  lateral  sewers; 
cone,  catchbasins;  lo-in.  hyd.  cem.  cone, 
pipe  storm  drain,  etc.  Other  bids  were: 
G  S.  Whitehead,  San  Mateo,  $10,221,- 
37-  Pacific  States  Const.  Co.,  San  Fran- 
cisco, 19124;  Associated  Const.  Co., 
San   Francisco,    j;9428.75. 

SAN  MATEO,  San  Mateo  Co.,  Cal.— 
City  Eng.  Marshall  K.  White  estimates 
cost  of  surfacing  unpaved  portions  ot 
state  highway  through  city  at  more 
than  $40,000.  Area  covers  approx  9U00 
ft  along  both  sides  of  rdwy;  6V4-in. 
nave  is  estimated  at  $40,600  with,  city 
to  pay  $2300  for  street  intersections; 
macadam  base  with  2-in.  Topeka  top 
would  be  $23,300,  city  to  pay  $1300  for 
intei  sections.  Hyd.  cone,  pavement  is 
favi  red  by  council. 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
Council  abandons  initial  proceedings 
to  pave  Ocean  Ave.  and  new  plans 
have  been  adopted  providing  for  cone, 
pavement  in  that  thoroughfare  betw. 
Broadway  and  East  Cliff  Drive.  H.  E. 
Godegast,   city   eng. 

SANTA  BARBARA,  Cal.  —  Bids  to 
const,  sewer  trunk  lines  and  intercept- 
ing sewers  in  Garden  St.,  East  Blvd 
and  other  sts.  rejected.  The  low  bid  of 
United  Cone.  Co.  was  on  condition  that 
all  three  sections  be  awarded  together, 
whereas  Carreno-Bonilla  Co.  was  low 
on  section  3.  New  bids  will  be  called  for 
as  soon  as  certain  changes  in  the 
spec,   are  made. 

■  PALO  ALTO,  Santa  Clara  Co.,  Cal.— 
Council  Winifred  Kldd,  acting  city 
clerS  declares  Inten.  (No.  388)  to  imp. 
Addison  St.  and  Lincoln  Ave.,  bet  Web- 
ster and  Middlefield  Rd.;  a"d  Tenny- 
son Ave.,  bet.  Bryant  and  .Waveily 
St.,  involv.  grading;  pave  with  5-ln. 
cone;  cone,  curbs.  1911  Act.  Protests 
Feb.   9.   J.  F.  Byxbee,  Jr.,  city   eng. 

SANTA  BARBARA,  Cal.— City  orders 
plans  to  pave  Castillo  St.,  bet.  Flgueroa 
and  C^arrillo  .Sts.,  Figueroa  St.,  betw. 
Castillo  and  De  La  Vina  Sts.  and  Clia- 
pala  St..  bet.  Mason  and  Fifth  bts. 
Geo.   D.   Morrison,   city   engr. 

VENICE,  Cal.— W.  F.  Crawford,  Ven- 
ice awarded  cont.  to  imp.  Venice  Blvd., 
involv.  16,000  sq.  ft.  6-in.  concr.  pave. 
19  95c  ft.,  grade  1.9c  sq.  ft.,  walk  21o 
sq.  ft.,  curb  64  ft. 

STOCKTON,  San  Joaquin  Co.,  Cal.  — 
Stockton  State  Hospital  appropriation 
carries  $20,000  for  new  roads  about 
grounds. 

BUTTE  CO.,  Calif. — R.  M.  Morton, 
State  Highway  Engineer,  estimates 
cost  of  Feather  River  Highway  from 
Orovllle  to  Quincy.  via  the  North  Fork 
routing  at  $7,500,000;  estimate  is  based 
on  net  width  of  roadbed  20-ft.  in  cuts 
and  22-ft.  in  the  fill  with  drainage 
ditches;  crushed  rock  surface  6-in. 
thick,    16-ft.    wide. 

.SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
City  Engineer  Paul  Green  preparing 
spec,  for  cne.  curbs  and  gutters,  where 
not  already,  and  paving  in  6th  St. 
Washington  to  Madison;  7th  St.,  Wil- 
son to  Polk;  Sth  St.,  Wilson  to  Huds- 
Cleveland.  „.    , 

peth    and    Carillo    St.    bet.    Ripley    and 

SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
City  council,  J.  J.  Lynch,  clerk,  de- 
clares inten.  to  imp.  Julian  St.,  from 
city  limits  west  to  Stockton  Ave.,  in- 
volving grade  and  pave  with  2-in.  War- 
renite-Bit.  surface  on  Sl^-in,  bit.  base; 
hyd.  cem.  cone,  curbs,  gutters  and 
hvd.  cem.  cone,  storm  water  Inlets;  8-ln. 
hyd.  cem.  cone,  storm  water  inlets;  8- 
vit.  pipe  drains.  1911  Act  and  Bond  Act 
1915.  Protests  Feb.  2.  Wm.  Popp,  city 
engineer. 

LOS  ANGELES,  Cal. — Until  10  a.  m., 
Feb.  2,  bids  will  be  rec.  by  bd.  pub. 
wks.  for  6-ln.  to  8-ln.  cem.  sewer  in 
Meyler  St.,  bet.  First  and  Sepulveda 
Sts.;   1893  and  1921  Boundary  Line  Act. 


POMONA,  Cal.— Bids  will  be  called 
for  in  April  for  extension  ot  Holt  Ave., 
east  and  west  through  city  to  w  city 
limits  with  cone,  pave;  $58,000  of  the 
cost  will  be  paid  by  the  county,  and 
the  U.  P.  and  S.  P.  Rys.  will  each  pay 
¥24,000. 


LYOX  COUNTY,  Nevada.— Until  Feb. 
4,  2  p.  m.,  bids  will  be  rec.  by  Geo.  W. 
Borden,  state  highway  engineers  to 
grade;  const,  culverts  and  place  gravel 
surface  in  Lyon  county,  bet.  Smith's 
Corner  and  West  County  line.  See  call 
for  bids  under  official  proposal  sec- 
tion in  this  issue. 


VENICE,  Cal.— R.  A.  Anderson,  Ven- 
ice, sub.  low  bid  to  city  to  imp.  Amor- 
oso Ct.,  bet.  Oakwood  Ave.  and  Lincoln 
Blvd.,  involv.  grade  at  2.9o  sq.  ft.,  18,755 
sq.  ft.  5-in.  cone.  pave.  17. Sc  sq.  ft.,  curb 
$1  ft.,  gut.  6.6c  sq.  ft.;  alter  m.  h.,  $5 
each. 


SAN  FRANCISCO— Until  Jan.  22,  10 
a.  m.,  informal  bids  will  be  rec.  by 
State  Board  of  Harbor  Commissioners 
l'"erry  Bldg.,  San  Francisco,  to  pave 
Bulkhead  Shed  south  of  Pier  54.  Spec, 
obtainable  from  Chief  Engineer  Frank 
G.  White. 


SAN  FRANCISCO — Bd.  Pub.  Wks.  re- 
.jects  bids  to  imp.  Sagamore  Ave.,  bet. 
Capitol  and  Orizaba  Sts.  Low  bid  of- 
fered by  E.  J.  Treacy,  as  follows:  2028 
lin.  ft.  cone.  curb.  $1  lin.  ft;  3  br.  catch- 
basins,  $150  ea;  90  lin.  ft.  10-in.  culvert 
$2.50  lin.  ft.;  554  sq.  ft.  art.  stone 
walks,  $.18  sq.  ft;  37,924  sq.  ft.  asph. 
cone,    pavement,    $.315    sq.    ft. 


LYON  COUNTY,  Nevada — As  previ- 
ously reported,  bids  will  be  rec.  by  Geo. 
W.  Borden,  state  highway  engineer,  un- 
til Feb.  4,  2  p.  m.,  to  const.  5.72-rai. 
of  highway  in  Lyon  county,  bet.  West 
county  line  and  Smith's  Corners.  Pro- 
ject involves:  25,000  cu.  yds.  unclass. 
excavation;  5.72  mi.  prepare  subgrade 
and  shoulders;  8100  cu.  yds.  load  and 
screen  gravel;  13,700  yd.  mi.  haul  gra- 
vel; 8100  cu.  yds.  spread  gravel;  285  cu. 
yds.  A  cone;  45  cu.  yds.  B  cone;  222 
iin.  ft.  15-in.,  90  lin.  ft.  18-in.,  200  lin. 
ft.  24-in.  and  52  lin.  ft.  30-in.  corru. 
metal  pipe;  9S  lin.  ft.  24-in.  corru.  metal 
pipe  syphon;  776  lin.  ft.  standard  wood 
guard  rail;  440  lin.  ft.  standard  iron 
pipe  rail;  550  cu.  yds.  dry  rubl-le  ma- 
sonry;  68   monuments;   8   sign   posts. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Council,  J.  J.  Lynch,  city  clerk,  declares 
inten.  to  imp.  Park  Ave.,  bet.  Delmas 
.Ave.  and  S.  P.  R.R.  right  of  way,  in- 
volving grade  and  pave  with  2-in.  War- 
renite-Bit.  .surface  on  3i4-in.  Bit.  base; 
hyd.  cem.  cone,  walks,  curb,  gutter  and 
alley  driveways;  7  hyd.  cem.  cone, 
storm  water  inlets;  8-in.  and  10-in.  vit. 
pipe  storm  drains;  br.  sewer  manhole. 
1911  Act  &  Bond  Act  1915.  Protests 
Feb.  2.  Wm.  Popp,  city  eng. 

SANTA  MONICA,  Cal.— J.  D.  Kneen 
Pav.  Co.,  Dudley  Blk.,  awarded  cont. 
by  city  at  $21,385  for  bitul.  pave,  on 
Harvard  St.,  bet.  Wilshire  and  Santa 
Monica  Blvds. 


BURLINGAME,  San  Mateo  Co.,  Cal.— 
City  trustees  vote  to  provide  funds  to 
widen  13rcadway  bet.  El  Camlno  Real 
and  San  Mateo  Dr.,  a  distance  of  five 
blocks. 


S,\N  ANSELMO,  Marin  Co.,  Cal.  — 
'I'own  trustees,  Arthur  W.  Studley. 
'.lerk,  declare  inten.  (No.  62)  to  imp. 
,iortions  of  Broadmoor  and  Berkeley 
.Aves:  Mornlngside  and  Brookslde 
Drives,  Stone  Court  and  other  .Sts.,  in- 
volvin?  grading;  const,  vlt.  pipe  sew- 
er.-s  With  wye  branches  and  laterals;  br. 
ind  C'-'nc.  manholes  and  vit.  lampholes; 
cone,  catchbasins  and  .litorm  water  in- 
lets; cone,  box  culverts  and  installation 
of  street  lighting  system;  water  dis- 
tributing system;  cone,  retaining  walls 
and  walks.  1911  Act  and  Bond  Act  1915. 
I'rotests  Feb.   2.   J.  J.  jessup,  cl  y  eng. 

SALINAS,  Monterey  Co.,  Cal.  —  City 
Eng.  Howard  Cozzens  instructed  to 
prepare  spec,  to  place  Warrenlte  sur- 
face m  Central  Ave.,  Pajaro,  Church 
and  Salinas  Sts.,  bet.  Alisal  and  Ga- 
bilan  Sts. 


FRESNO,  Fresno  Co.,  Cal. — Califor- 
nia Road  and  Street  Improvement  Co., 
Fresno,  at  $35,020.50  awarded  cont.  by 
supervisors  for  imp.  in  Rd.  Imp.  Dlst. 
No.  6,  including  portions  of  Van  Ness 
Blvd..  involv.  167,220  sq.  ft.  grading; 
107,300  sq.  ft.  21/4-in.  asph.  cone,  base 
with  I'^-in.  Warrenlte  surface;  2380 
lin.  ft.  6x8x14  in.  and  3380  lin.  ft.  5x7x 
12-in.  curb;  6440  sq.  ft.  gutter;  12,130 
sq.  ft.  walks;  141  lin.  ft.  12-in.  corru. 
iron  culverts;  119  lin.  ft.  14-in.  corru. 
iron  return  culverts;  183  lin.  ft.  14-in., 
72  lin.  ft.  16-in.,  81  lin.  ft.  24-in.,  and 
96  lin.  ft.  30-in..,  corru.  iron  culverts; 
11  manholes;  370  lin.  ft.  24-in.  cone, 
pipe  siphon;  1  cone,  headwall.  Rd. 
Dist.  Imp.  Act  of  1907.  A.  M.  Jensen, 
engineer  for  district,  Griffith-McKen- 
zie  Bldg.,  Fresno. 


FRESNO,  Fresno  -o.,  Cal. — C.  M. 
Thompson,  Divisadero  and  G  Sts., 
Fresno,  at  $171,937.50  awarded  cont. 
by  supervisors  to  imps,  in  Rd.  Imp. 
Dist.  No.  7,  including  portions  of  Van 
Ness  Blvd.,  Shaw  Ave.,  Hampton  Way, 
etc.,  involv.  1,243,800  sq.  ft.  grading 
including  shoulders;  812.650  sq.  ft.  2i/4 
in.  asph.  cone,  base  with  li^-in.  War- 
renlte surface;  1272  lin.  ft.  curb;  1200 
sq.  ft.  gutter;  27  lin.  ft.  12-iii.,  22  lin. 
ft.  14-in.  and  16  lin.  ft.  16-in.  pan  cir- 
cle culverts;  1  manhole;  689  lin.  ft.  10- 
in.  and  76  lin.  ft.  12-in.  full  circle  corr. 
culverts;  120  lin.  ft.  12-in.  and  46  lin. 
ft.  24-in.  cone,  pipe  culverts;  3733  lin. 
ft.  10-in.  cone,  pipe  storm  sev/er;  6 
manholes;  3  inlet  boxes;  2  siphon  in- 
let an  doutlet  boxes;  2  headwalls;  1 
rein.  cone,  culvert.  Work  under  Rd. 
Dist.  Imp.  Act  1907.  A.  M.  Jensen,  en- 
gineer for  district,  GriKlfh-McKenzie 
Bldg.,   Fresno. 


VE.XICE,  Cal.  —  $325,000  bond  issue 
for  sewer  sys.  carried  at  election  Jan. 
19.  Proposed  sys.  incl.  a  24-in.  line  bet. 
Venice  and  Del  Rey,  where  it  will  con- 
nect with  the  L.  A.  outfall.  H.  D.  Chap- 
man,   city   engineer. 


TUKLOCK,  Stanislaus  Co.,  Cal. — A. 
Teichert  &  Son,  Ochsner  Bldg.,  Sacra- 
mento, awarded  cont.  by  city  trustees 
to  imp.  (Res.  No.  120)  Locust  St.,  Co- 
lumbia and  West  Main  Sts.,  and  por- 
tion West  Main  St.,  involv.  grade  and 
pave  with  3-in.  asph.  cone,  base  with 
IVi-in.  Warrenite-Bit.  surface;  cem. 
lonc.  curbs  and  gutters. 


Contractors  Machine  Works 


We  Specialize  in  rebuilding  and  repairing  contractors'  equipment. 
We  build  rock  bunkers,  elevators  and  conveyors,  portable  pumping 

plants,  hoist  and  rock  crushers. 
I..et  us  give  you  an  estimate  on  your  work. 
We  buy  and  sell  used  equipment. 


CREAR  &  BATES 


8S  Stanford 


San  Francisco 
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SAN  DIEGO.  Cal.— H.  G.  Fenton,  1980 
Main  St..  San  Diego,  sub.  low  bid  to 
city  at  ?12.104  to  imp.  Hamilton  St., 
bet.  University  and  El  Cajon  Aves.,  in- 
volving 526.31  cu.  yds.  earth  embank, 
Ic  vd.,  7155.71  cu.  yds.  excav.  75c  yd., 
22,371  sq.  ft.  walk  ISc  ft.,  45S4.38  ft. 
curb  59c  ft. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal 
— W.  J,  Tobin,  527  Santa  Ray  Ave., 
Oakland,  awarded  cont.  by  city  trustees 
to  sewer  portions  of  Hancock  and 
Charter  Sts.,  involv.  6-in.  vit.  pipe,  5.55 
lin.  ft.;  4-in.  pipe  $.50  lin.  ft.;  6-in. 
by  4-in.  vit.  wyes,  $.40  ea:  br.  man- 
holes with  c.  i.  frames  and  covers,  $48 
ea:  lampholes  with  c.i.  frames  and  cov- 
er.s.    $12    ea. 

Geo.  C.  De  Golyer,  Bacon  Bldg.,  Oak- 
land, a'warded  cont.  to  sewer  portions 
of  Hudson  and  Grand  Sts.,  involv.  6- 
in.  vit.  sewer.  $.50  lin.  ft;  4-in.  pipe, 
$.43  lin.  ft.;  6x4-in.  vit.  wyes,  $.60  ea.; 
br.  manholes  with  c.i.  frames  and  cov- 
ers. $50  ea;  lampholes  with  c.i.  frame 
and  covers  $20  ea. 


LOS   ANGELES.    Cal.— Until   10 
Feb.    9,    bids    will    be    rec.    by    b( 
wks.    to    Imp.    South    Park    Ave., 
Slauson    and    Manchester    Aves.: 
cu.    yds.    cut.    385, 41S    .«q.    ft.    fi-ln 
pave.,    151,470    sq.    ft.    oil    and    roll, 
ft.  curb,  33,538  sq.  ft.  walk,  relnf. 
culv.,  sewer.  89S8  ft.  hse.  sewers, 
.«q.   ft.   reraod.   oil   surf..   440   sq.  ft. 
bitum.   base   pave..   90   sq.   ft.   gut. 
adv. — previous    bids    rejected). 


a.  m., 
,  pub. 
betw. 
16,503 

cone. 
,    8786 

cone. 
13,359 

6-in. 

(Re- 


EL  SEGUNDO.  Cal. — Koehig  &  Koe- 
bisr.  Title  Ins.  Bldg.,  Los  Angeles,  ap- 
pointed consulting  engrs.  to  R.  T. 
Hutchins.  city  engr.,  for  proposed  new 
sewer  sys.  Amount  of  the  bond  issue 
and  other  details  have  not  been  de- 
termined. 


MILL  VALLEY,  Marin  Co..  Cal.— M. 
C,  McDonald,  Sausalito.  at  $7959.40 
awarded  cont.  by  city  trustees  to  imp. 
Cottaae  Ave.,  involv.  (1)  1222  cu.  yds. 
grading,  $.90:  (2)  34,048  sq.  ft.  5-in. 
cone,  pavement,  $.20;  (3)  2  catchbasins. 
$25  ea.  Other  bids:  F.  H.  Ritchie,  San 
.lose.  $8091.48;  C.  A.  Immel,  Mill  Valley 
$8473.85;  Bottini  and  Cuffe.  San  Rafael 
$8812.56;  Louis  Lambretti.  Mill  Valley, 
$8910.60:  L.  L.  Page.  Richmond,  $9,- 
500.60:  Galbraith  and  Janes.  $9546.58: 
Downer  and  Mero,  Richmond,  $9687.92: 
F.  J.   Main.  Mill  Valley,  $9772.90. 


BERKELEY.  Alameda  Co..  Cal.— City 
council.  E.  M.  Hann,  clerk,  declares 
inten.  (No.  523)  to  install  street  elec- 
tric lighting  system,  35  Marbelite 
Ktand.irds  in  all,  in  Durant  Ave.,  bet. 
Shattuck  and  Piedmont  Aves.  1911  Act. 
Protests   Feb.   10. 


TURLOCK.  Stanislaus  Co..  Cal.— (C. 
K.  Osborn)  Osborn  Electric  Co.,  Pasa- 
dena, at  $66,900  awarded  cont.  by  trus- 
tees  to   install  electrolier  system. 


OAKLAND.  Cal.— City  council.  E.  K. 
Sturgis.  clerk,  declares  inten.  to  imp. 
Fairbairn  Ave..  beu^Beverly  and  Know- 
land  Ave.,  involv.W grade  and  pave: 
const,  curbs,  gutters  and  walks:  sewer 
with  manholes,  lampholes  and  wye 
branches.  1911  Act.  Protests  Feb.  11.  W. 
W.   Harmon,   city   eng. 


BLYTHE.  Cal. — Special  election  will 
be  held  to  vote  on  sewer  bond  issue. 
I'revious  sewer  bond  issue  was  irregu- 
lar because  of  err'^r  in  proceedings. 
A.  C.   Fulmor,  Riverside,  city  engr. 


ALHAMBRA.  Cal.— Until  8  p.  m.,  Feb. 
9,  bids  will  be  rec.  for  asph.  cone, 
pave,  curb,  gut,,  walk  in  primrose  Ave, 
bet.  Main  and  Poplar  Sts.  and  portions 
of    other    sts.;    1911    act. 

Bids,  same  date,  for  4-in.  asph.  cone, 
pave,  in  Shorb  St.,  bet.  Benito  and  Mar- 
guerita  Aves.,  incl.  curb,  gut.,  walk, 
S-in.  vit.  sewer,  m.  h.,  jet.  cham.,  4-in. 
wyes,  4-in.  std.  soil  pipes;  1911  act. 
M.  H.  Irvine,  city  mgr. 


BERKELEY,  Alameda  Co.,  Cal.— Un- 
til Feb.  24,  9  a.  m.,  bids  will  be  rec. 
by  E.  M.  Hann,  city  clerk,  to  widen  and 
imp.  Bancroft  Way,  bet.  Shattuck  Ave. 
and  Dana  St.  (Res.  of  Inten.  520).  Cert, 
check  lOo/^  payable  to  city  req.  Plans 
on   file    in   office   of  clerk. 


SANTA  MONICA,  Cal.— Sander  Pear- 
son, 3847  S  Broadway,  Los  Angeles, 
awarded  cont.  by  city  at  $78,812  to  imp. 
Arizona  Ave.,  bet.  20th  St.  and  Santa 
Monica  city  limits,  incl.  175,535.5  sq. 
ft.  bitul.  pave,  on  asph.  cone,  base  and 
other   incidental    items. 


LOS  ANGELES,  Cal. — Until  10  a.  m.. 
Feb.  2,  bids  will  be  rec.  bv  bd.  pub. 
wks.  to  const.  Sec.  25  of  North  Outfall 
Sewer.  Total  length  of  Sec.  is  5173  lin. 
ft.  of  5-ft.  to  5.5-ft.  sewer,  336  ft.  of 
which  is  river  crossing  carried  on 
piers.  Bids  will  be  taken  on  competi- 
tive types  as  follows:  Brick-cone  sewer 
rone,  sewer  (for  both  of  wliich  city  will 
fur.  all  materials),  and  for  pre-cast 
cone,  pipe  sewer  (for  which  city  will 
fur.  material  for  river  crossing).  Bids 
on  the  first  two  types  will  be  taken 
fjr  all  work  compl.  except  such  ma- 
terials as  are  fur.  by  city.  Bids  will 
be  rec.  up  to  same  hour  for  material.- 
for  Sec.  No.  25  as  follows:  70.000  lin. 
ft.  vit.  clay  lining  blocks;  730.000  com- 
mon sewer  brick;  3000  tons  sand;  4300 
tons  crushed  rock  or  screened  gravel. 
Plans  on  file  at  office  of  North  Outfall 
Sewer  Dept.,  3rd  fl.,  254  S  Broadway, 
W.    H.    Pinkham,    office   engr. 


MODE.STO,  Stanislaus  Co.,  Cal.  — 
City  council.  H.  E.  Gragg,  clerk,  de- 
clares inten.  (No.  176)  to  imp.  alley 
through  block  96,  bet.  F  and  G  Sts., 
involv.  grading  and  pave  with  5-in. 
cem.  cone,  and  curbing  with  O.  P.  head- 
er.s.  1911  Act.  Protests  Feb.  11.  W.  F. 
McCarton,  city  eng. 


SANTA  ROSA.  Sonoma  Co.,  Cal.  — 
Until  Feb.  11,  bids  will  be  rec.  by  su- 
pervisors to  imp.  Forestville-Guerne- 
vile  highway  from  Sebastopol-Guerne- 
ville  highway  from  pt.  near  Forest- 
ville  t■^  Mirabel  Park.  Plans  obtainable 
from   E.   A.   Peugh,    county  surveyor. 

SAN  GABRIEL.  Cal.— City  will  call 
for  bids  at  once  to  imp.  Broadway  bet. 
Santa  -Anita  St.  and  San  Gabriel  Blvd.: 
curb,  walk:  res.  int.  No.  111.  Ira  H. 
Stniiffer.  city  clerk. 


SAN  BERNARDINO,  Cal.  —  rouncil 
declares  inten.  to  imp.  24th  St.,  bet. 
Mountain  Vie'w  and  Arrowhead  Ave.: 
curb,  walks.  4-in.  cone,  pave;  1911  act. 
J.  H.  Osborn,  city  clerk. 


MONTEREY  PARK,  Cal.— City  starts 
proceedings  to  imp.  Garvey  Avenue 
through  Monterey  Park;  15%  of  cost 
will  be  assessed  to  owners  het.  Emer- 
son and  Newmark  .\ves.  .and  the  bal- 
ance spread  over  entire  citv.  O.  A. 
Stone.  1112  Hollingsworth  Bldg.,  Los 
.Angeles,   city  engr. 


A.uto    Supplies 

at  Cut  Rate 


EVERYTHING    FOR    YOUR    MACHINE 


Zimmerlin  Bros.  Co. 


3190  MISSION  ST. 

Junction    Valencia 


Established    1907 

24  VAN  NESS  AVENUE 


Phone    Market  S02« 


Nenr  Mnrkrt 


WHIPPLE   BARRACKS,  Ariz.  —  See 
"Sewers   and   Street   Work,"   this   issue. 

Award  of  contract. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
City  council,  S.  A.  Evans,  clerk,  de- 
clares inten.  (335-D)  to  imp.  Ocean 
Ave.,  bet.  Water  and  Soquel  Ave.,  in- 
volving grading:  Port.  cem.  cone,  pave- 
ment; curbs,  gutterways  and  walks; 
part  circle  corru.  iron  and  cone,  cul- 
verts; ccnc.  catchbasins;  vit.  clay  pipe 
sewer  laterals  and  drain  pipes,  also 
portions  of  Dakota  Ave.  1911  Act.  Pro- 
tests Feb.   5.  H.   E.   Gosegast,   city   eng. 


HERMOSA  BEACH,  Cal.  —  Council 
declares  inten.  to  imp.  E  First  St.,  bet 
Hermosa  Ave.  and  Monterey  Blvd  and 
portions  of  other  Sts.:  "A"  curbs,  cem 
walks,  gut.,  5-in.  cem.  cone.  pave,  with 
bttum.  protective  coat;  1911  act  B  F 
Brown,  city  clerk. 


HUNTINGTON  BEACH,  Cal.— Council 
declares  inten.  to  imp.  7th  St.,  betw. 
Ocean  Ave.  and  Main  St.:  grade,  l^-in 
Topeka  pave  on  3% -in.  asph.  cone,  base, 
walks,  curb,  corru.  iron  culv.,  ornam 
UF"?'!  '23  posts);  1915  act.  W.  ft 
Wright,   city  clerk. 

HERMOSA  BEACH,  Cal.— Until  8  p 
m  Feb.  3  bids  will  be  rec.  to  imp.  8th 
PI.,  involv.  grade,  5-in.  cem.  cone,  pave 
■^■^/^r,  ?,'  curbs.  4-ft.  cem,  walks;  1911 
act.  B.   F.  Brown,  city  clerk. 

SAN  BERNARDINO.  Cal. — Until  7-30 
P.  "T-  F|b.  2  bids  will  be  rec.  to  imp. 
Waters  St..  bet.  "H"  and  "G"  Sts.-  4- 
in.   cone,   pave;    1911  act. 

Bids,  same  date,  to  imp.  Florence 
Ave  bet  Magnolia  Ave.  and  16th  St  • 
curb.  walk.  4-in.  cone,  pave;  1911  act! 
J.   H.  Osborn,  city  clerk. 

LOS  ANGELES,  Cal.— Until  10  a.  m 
teb.  2,  bids  will  be  rec.  by  bd.  pub 
wks.  to  const.  Sec.  25  of  North  Outfall 
sewer  betw.  6th  St.,  east  of  Los  Ange- 
cf*''  ■"'^•■c^'"^  intersection  of  Enterprise 
St.  and  Santa  Fe  Ave.  Plans  obtainable 
from  city  engr.,   405  s.  city  hall  annex. 

SANTA  BARBARA,  Cal.— Until  10  a. 
m.,  Jan.  21,  bids  will  be  rec.  by  City 
Mgr.  Herbert  Nunn  for  sewer  work  as 
follows:  (1)  Garden  St.  trunk  sewer, 
embracing  428  ft.  IS-in.  vit.  pine  and 
1640  ft.  33-in.  and  717  ft.  42-in  pre- 
?f?'  °>"  monolithic  cone,  pipe,  7  m  h.; 
Ul  Tf^ic  •''■''•  'hterceptor,  embracing 
925  ft  16-in.  and  2382  ft.  14-in.  vit 
PiP«'.  «    m-    h.    Plans    on    file    at    office 

lUH^if^'-  P°U°-,  Morrison   on  de! 
p:?sit    $10.    Cert,    check    10%. 


n.^/^  FRANCISCO- Jas.  M.  Smith,  715 
RH  p  i^^'v>7,  ="*  P*^*^  awarded  cont.  by 
Woi,^"''-  ^^'ks.  to  imp.  Beverly  St.,  bet 
Holloway  and  Garfield.  involV.  1700  cu. 
^n^h^^^'i  ^J-^'^  "i"-  y1-  "30  lin.  ft.  cone, 
curb.  $1  lin.  ft;  19,950  sq.  ft.  asph 
M,?^i  P^\^ment,  $.26  sq.  ft.  Other  bids 
Municipal  Const.  Co.,  $8865.80:  Raisch 
l?(F^n^°iS'  ^"91-05:  City  Const,  c"  fg,- 
240.50;    Fay    Imp.    Co.,    $9983.30. 

SANTA   CRUZ,  Santa  Cruz  Co.,  Cal — 
City    council,    S.    A.    Evans,    clerk     de- 

Av^"  h?/^"«  <^^i-°>  '"  '™P-  Ocean 
Ave.,  bet  Broadway  and  East  Cliff 
Dr.,  involv.  grading;  Port.  cem.  cone 
pavement;  curbs,  walks;  part  circle 
basins^'ti?'  7""-  9"Iverts;'ionc.  caTch^ 
hrfn^l'^  '•  S'"*^  P'P'^  .sewers  with  wye 
nfne  b/  ""'^  ^"^"'^  laterals  and  drain 
P  Pf  ■  br  m.anholes;  etc.  1911  Act  Pro- 
tests Fob.    5.   H.   E.    Godegast,    cfty   elg. 

iolf%^t%^^^^'^'  C-al— J.  G.  Beck- 
iJJr,'  ,  ^an  Fernando  Bldg.,  awarded 
\v»i;  ''  county  at  $29,326  to  imp 
Tr    68sT.  ••■  ^^*-^-  '^'arbonne  Ave.  S/d 


HERMOSA  BEACH,  Cal.-Until  8  p. 
m.,  Jan.  26,  bids  will  be  rec  to  imn 
mo^-f/w',  ^Vp«'  *"='■  l°ts  "  and  42  B^fl 
No  73l'^n^ni  ^"1!P*^  51  and  52  Tr. 
tiirn«  9  i'"^o'v-  A  curbs,  curb  re- 
«-nrH'.,^"L"-  ■>^ro."Sht  iron  mon.,  red- 
JJ°°?  headers,  6-in.  cone,  pave;  res.  int. 
1^0.  7S1.   B.  P.  Brown,  city  clerk. 

HUNTINGTON  BEACH,  Cal.  —  Until 
imn  ^a,?"cf ^''-  2.  bids  will  be  rec.  to 
imp.   14th   St.,   bet.   Palm   and  Main  St\ 

fn'^^^snb'"""  °f  °'^'"-  ^t«-  srade?  1%: 
in.  asph.  cone,  pave  on  3^4. -in  a<inh 
cone.  base,  corru.   iron  culv     c.i?b    cem' 

r"w  ^^^'^'^?"'  >•«-'■  int.  No  478  W 
R.   Wright,  city  clerk. 
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hOS  AXGELES,  Cal. — Warren  Constr. 
Co.,  2221  E.  25th  St.,  sub.  only  bid  to 
bd.  pub.  wks.  to  imp.  Bev.  Blvd.,  bet. 
Virgil  and  Juanita  Aves.,  involv. 
grade  $16,000,  180  sq.  ft.  asph.  pave. 
25c,  18  sq.  ft.  concr.  pave.  30c,  131,654 
sq.  ft.  Warrenite-bitul.  pave.  26c,  6240 
sq.  ft.  oil  &  roll  7c,  4589  ft.  curb  65c,  11- 
229  sq.  ft.  walk  20c,  5017  sq.  ft.  gut. 
28c,  storm  drain  $17,250,  440  lin.  ft. 
hse.  sewers  $1.75,  439  sq.  ft.  asph.  re- 
surf.  15c,  catch  basins  and  drains 
$275. 

Braun,  Bryant  &  Austin,  P.  O.  Box 
477,  Inglewood,  low  at  $14,701  for  Imp. 
Linden,  bet.  Myrtle  and  Hawthorne 
Aves.,  Co.  Imp.  No.  87,  .19  mi.,  involv. 
1457  cu.  yds.  excav.  76c  yd..  3560  sq. 
yds.  shape  9c  yd.,  1988  ft.  curb  63c  ft., 
4384  sq.  ft.  gut.  30c  ft.,  7899  sq  yds. 
walk  23c  yd.,  3560  sq.  yds.  H,4-in.  Na- 
tional surf.  $1.12  yd.,  3560  sq.  yds.  3%- 
in.  asph.  concr.  base  $1.20  yd. 

H.  H.  Foster,  3301  E.  2nd  St.,  sub. 
low  at  $72,571  to  imp,  Inglewood  Ave. 
bet.  Pine  St.  and  Bellevue  Ave.,  .99  mi., 
under  County  Imp.  No.  149,  involv.  8508 
cu.  yds.  excav.  50c  yd.,  28,103  sq.  yds. 
shape  roadbed  9c  yd.,  10,311  ft.  curb 
50c  ft.,  10,622  sq.  ft.  gut.  20c  ft.,  49,520 
sq.  ft.  walk  16c  ft..  28,103  sq.  yds.  2- 
in.  Willite  80e  yd.,  28,103  sq.  yds.  3-in. 
Willite  $1   yd. 

SANTA  MONICA,  Cal. — Sander  Pear- 
son, 3847  S  Broadway,  Los  Angeles,  sub 
low  bid  to  city  at  $78,812  to  imp.  Ari- 
zona Ave.,  bet.  20th  St.  and  n.e.  city 
limits,  involv.  290,496  sq.  ft.  grade  5.05c 
ft;  175,535.5  sq.  ft.  bitul.  pave,  on  asph. 
cone,  base  19.7c  sq.  ft.;  8330.51  ft.  curb 
60.5c  ft.;  39,934.45  sq.  ft.  walk  20.0c  ft; 
storm  drain  compl.,  $936;  reinf.  cone, 
pipe  culv.,  $1900;  855.1  ft.  vit.  hse. 
sewers,  $1,485  ft;  water  sys.  compl., 
$9295;  2264  lin.  ft.  i;4-in.  water  serv., 
120  ft.  2-in.  water  serv.  $1,493  ft;  7 
m.  h.  brought  to  grade,  $5  each. 


SANTA  BARBAPvA,  Cal.  —  Chas.  T. 
Richardson,  525  E.  Haley  St.,  Santa 
Barbara,  awarded  cont.  by  city  to  imp. 
'i'remento  Rd.,  bet.  Mission  Ridge  Rd. 
and  Mountain  Dr.  and  portions  of  other 
sts.,  involv.  4-in.  asph.  mac.  pave,  at 
20c  ft.,  comb,  curb  and  gut.  at  $1.40  ft., 
cem.  gut.  at  26c  ft.,  main  se\\'er  compl. 
$1800,    lateral    side    connections,    $40    ea. 


LOS  ANGELES  COUNTY,  Calif.— As 
previously  reported,  bids  will  be  rec. 
by  State  Highway  Commission,  Forum 
Bldg.,  Sacramento,  until  Feb.  9,  2  p.  m. 
to  grade  16.1-mi.  in  Los  Angeles  coun- 
ty bet.  Arroyo  Sequit  and  Las  Flores 
Canyon.  Project  involves  397,300  cu. 
yds  roadway  excavation  without  classi- 
fication; 294,800  sta.  yds.  overhaul  (two 
stations  or  less);  852,700  sta.  yds.  over- 
haul (greater  than  two  stations);  5200 
cu.  yds.  structure  excavation  without 
classification;  2300  cu.  yds.  class  "A" 
Port.  cem.  cone,  (structures);  150,000 
lbs.  bar  reinforcing  steel  in  place 
(structures);  3960  lin.  ft.  18-in.,  2067 
lin.  ft.  24-in.,  690  lin.  ft.  30-in.,  and 
249  lin.  ft.  36-in.  heavy  reinforced  con- 
crete  pipe;   685   monuments. 


LOS  AXGELES,  Cal.— Channel  Constr. 
Corp.,  1030  Bank  of  Italy  Bldg.,  sub. 
low  bid  to  bd.  pub.  wks.  at  $62,370  to 
grade  Beacon  St.  bet.  Santa  Cruz  and 
4th  Sts.  Other  bids:  C.  R.  Butterfield. 
$69,000;  E.  Schelling,  $74,795;  W.  D. 
McCray,   $94,000. 


SAN  FRANCISCO  —  Bd.  Pub.  Wks. 
rejects  bids  to  imp.  Sagamore  Ave.,  bet. 
Capitol  and  Orizaba.  Low  bid  offered 
by  Raisch  Imp.  Co.  at  $15,916.61,  re- 
jected. Unit  bids  follow:  2000  cu.  yds. 
cut,  $1.35  cu.  yd:  2016  lin.  ft.  cone,  curb 
$1.09  lin.  ft.;  4  br.  catchbasins,  $40  ea; 
72  lin.  ft.  10-in.  culvert,  $2  lin.  ft.;  416 
sq.  ft.  art.  stone  walks,  $.18  sq.  ft;  38.06S 
sq.  ft.  asph.  cone,  pavement,  $.269  sq.  ft. 


OFFICIAL  PROPOSALS 


(Continued    from    Page    19) 


banker  and  made  payable  to  the 
Eurka  HigJ)  School  District  of  the  City 
of  Eureka,  Humboldt  County,  Califor- 
nia, to  be  retained  by  said  School  Dis- 
trict as  agreed  and  liquidated  damages 
should  the  party  or  parties  to  whom 
the  contract  should  be  awarded  fail 
to  enter  into  the  contract  after  the 
award  or  to  give  bonds  required  for 
the  faithful  performance  of  the  con- 
tract or  any  bond  required  by  law. 
The  amount  of  said  check  shall  not 
exceed   Five   Thousand    ($5,000)    Dollars 


Barber    Greene   Model    42    Loader 


other  Prominent 
Users  Are 

Pratt  Building 
Materials  Co. 

North   Beach  Auto 
Hauling  Co. 

Arthur   Hess 

Oakland  Paving   Co. 

California    Highway 
Commission 

Bates  and  Borland 

And  20  others 
All  Satisfied 


Sibley  Grading  &  Teaming  Co. 


SxMITH-BOOTH-USHER  CO. 

Direct  Factory  Representatives  and   Distributors 

60-60  FKEMOJiT  ST. 

Sntter  95li  San  Francisco 


but  for  all  bids  of  less  than  Fifty 
Thousand  Dollars  ($50,000)  said  check 
shall  be  for  at  least  ten  (10%)  per 
cent  of  the  amount  of  the  bid.  Each 
bidder  shall  execute  the  affidavit  ac- 
companying the  proposal  obtained 
from    the   Architect. 

Bids  will  be  opened  by  the  Board  of 
said  District  on  Tuesday  the  3rd  day 
of  February,  1925,  at  8  o'clock  P.  M.  in 
the  office  of  the  Board  in  said  City  of 
Eureka. 

The  Board  reserves  the  right  to  re- 
ject any  and  all  bids. 

GEO.    B.    ALBBE, 

Secretary  of  the  Board  of  Education. 


NOTICE   TO    CONTRACTORS 


(Steel    RuUlng;    Doors — State    Board    of 
Harbor  CunuiiJKsioners) 


OFFICE  OF  THE  BOARD  OF  STATE 
Harbor  Commissioners,  Union  Depot 
and  Ferry  House,  San  Francisco,  Cali- 
fornia,  December  22,   1924. 

Sealed  proposals  or  bids  will  be  re- 
ceived at  this  office  at  or  prior  to  2 
u*clock  P.  M.,  Thursday.  Jitnuary  20, 
1U2S,  for  furnishing  and  installing 
Steel  Rolling  Doors  in  the  China  Basin 
Terminal  Building,  on  the  waterfront 
of  the  City  and  County  of  San  Fran- 
cisco, in  accordance  with  plans  and 
specifications  adopted  by  the  Board 
December  18,  1924,  and  on  file  In  this 
office,  to  which  special  reference  is 
hereby  made. 

The  work  to  be  done  under  these 
specifications  consists  in  furnishing 
all  materials,  labor  and  equipment  for 
installing  all  steel  rolling  doors  on  the 
first  two  floors  and  the  door  groove 
angles  on  the  first  fioor  of  the  Build- 
ing for  the  China  Basin  Terminal. 

The  materials  to  be  used  in  this 
work  consist  of  the  requisite  quanti- 
ties of  structural  steel,  castings,  gal- 
vanized iron,  bolts,  chains,  paint  ma- 
te-rials etc. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  from 
this  office  and  is  accompanied  by  a 
certified  check  for  an  amount  equal  to 
five  (5)  per  cent  of  the  amount  of  the 
proposal,  to  be  made  payable  to  the 
Secretary  of  the  Board,  conditioned 
that  if  the  proposal  is  accepted  and 
the  contract  awarded,  and  if  the  bidder 
shall  fail  or  neglect  to  execute  a  con- 
tract and  give  the  bond  required  with- 
in six  (6)  days  after  the  award  is 
made,  in  that  case  the  said  sura 
mentioned  in  said  check  shall  be  deem- 
ed liquidated  damages  for  such  failure 
and  neglect,  and  shall  be  paid  into  the 
San  Francisco  Harbor  Improvement 
P'und. 

Bids  will  not  be  considered  by  the 
Board  unless  delivered  to  the  Secretary 
or  to  the  Assistant  Secretary,  at  the 
office  of  the  Secretary,  Room  No.  17, 
Union  Depot  and  Ferry  House,  at  or 
prior  to  a  o'clock  P.  M.,  on  Thursday, 
January  a«,  1935,  at  which  time  and 
place  the   bids  will  be   publicly  opened. 

The  Board  reserves  the  right  to  re- 
ject any  or  all  bids  if  deemed  for  the 
best    interests    of    the    State. 

Plans  and  specifications  for  this 
work  to  be  had  at  Room  18,  Union 
Depot  and  Ferry  House,  upon  deposit- 
ing $10.00  for  same,  which  will  be  re- 
turned on  return  of  plans  and  specifi- 
cations. 

Bidders  are  requested  to  mark  enve- 
lope containing  bid:  "Bid  for  Install- 
ing Steel  Rolling  Doors  in  the  China 
Basin   Terminal   Building." 

CHAS.     H.     SPEAR, 
M.    F.   COCHRANE, 
JOHN   B.    SANFORD, 
Board   of  State  Harbor  Commissioners. 
PRANK  G.   WHITE, 

Chief   Engineer. 

J.    L.   Phelps,   Secretary. 


An  ordinance  licensing  contractors 
i.s  pending  before  the  city  trustees  of 
Watts.  It  would  require  outside  build- 
ing contractors  to  pay  a  quarterly 
licen.«:e  of  $50,  or  $200  a  year,  and  local 
contractors  a  license  of  $3  per  quarter, 
or  $12  a  year.  Penalty  proposed  for 
violation  of  the  ordinance  Is  a  fine  not 
to  exceed  $300  or  30  days  In  jail,  or 
both. 
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Contracts    Awarded    Liens. Acceptances.  Etc. 


BUILDING  CONTRACTS 

SAN    F-RANCISCO    COUNTY 


$l,WIO  and  Over  Reworted 


The    following 

Is   an    Index    for    the 

contractu  in  thla 

Issue. 

No. 

Owner 

Contractor 

Amt. 

203 

Frost 

2500 

204 

Zinkand 

Gust 

Owner 

206 

Jaklitsch 

Owner 

3000 

207 

Owner 

20S 

Ryer 

Demarais 

6000 

309 

McGary 

Owner 

5000 

illO 

Wulff 

Owner 

2500 

211 

Holden 

Terry 

212 

Victoria 

Simonelli 

2000 

213 

Owner 

214 

National 

Gough 

'15 

Owner 

216 

Block 

Coburns 

3000 

217 

Owner 

1000 

?1S 

Clough 

HJul 

20000 

?.•>.() 

Spreyer 

Cahill 

1157 

221 

Burridge 

Perry 

•>,?,?. 

Schnapp 

Harder 

^'S 

Federal 

lis 

9071 

??,4 

Sangiacomo 

Sangiacomo 

?.?,^ 

Lind 

Owner 

2800 

?,26 

Gelder 

Pereira 

3000 

'.27 

Horgan 

Owner 

4000 

228 

Varni 

Owner 

3000 

229 

Vigen 

Owner 

6000 

230 

Meyer 

Owner 

3000 

231 

Mogelefsky 

Owner 

3000 

232 

Nelson 

Owner 

233 

Weingarten 

Parker 

8330 

234 

Ford 

Owner 

3000 

23.^ 

Glover 

Brueck 

1800 

236 

Thayer 

Owner 

1800 

237 

Crocker 

Owner 

3300 

23X 

Bailey 

Kelly 

7000 

239 

Lindsay 

Owner 

4500 

240 

Beazley 

Kempthorne 

2000 

241 

Hueter 

Boxton 

6000 

242 

Same 

Same 

12000 

243 

Graft 

Owner 

12000 

244 

Schenck 

Buschke 

8000 

24  .S 

Perata 

Ferroni 

13570 

246 

Same 

Ramazzotti 

1175 

247 

Same 

Damico 

6250 

248 

Same 

National 

1630 

249 

Galletti 

Cristina 

16000 

2.'i0 

Cuyala 

Bourdieu 

9975 

2.S1 

Lindsay 

Owner 

4000 

2.S2 

Nielson 

Owner 

7000 

a.")  3 

Link 

Gold 

2000 

2.54 

Olsen 

Owner 

3500 

2i).-) 

Schnapp 

Harder 

6000 

2b6 

Stiefel 

Owner 

7500 

259 
260 
261 
262 


271 
272 
356 


360 
361 
362 
363 
364 
365 
366 


299 
300 
301 


Ford 

Moretti 

Brown 

Knight 

Perfection 

Grahn 

Parlcer 

Kurt 

Wallachs 

Herbst 

Wissman 

Quinstad 

Anderson 

Hemminga 

Gibbs 

Langstaff 

Starr 

Smith 

Sarleen 

Pfrang 

Newbert 

Henning 

Bakker 

Black 

Watkins 

Garrett 

Curmack 

Sclin 

Tomelin 

Courtney 

Thorpe 

Lynch 

Eagles 

BoUa 

Cheney 

Shultz 

Humphrey 

Kurt 

Rickets 

Feddersen 

Mason 

John 

Knacli 

Van    Dyke 

Drakaa 

Strand 

Erickson 

Pacific 

Eldrup 

Reid 

Brennan 

Standard 

Stempel 

Giovannelli 

Heward 

Wright 

Kirschling 

Swift 

Lippi 

Colton 

Hanretty 

Chesney 

Peterson 

Scharff 


Schultz 

Guastavino 

Owner 

Owner 

Thiele 

Owner 

Owner 

Owner 

Mullen 

Siegrlst 

Meyer 

Owner 

Owner 

Owner 

Binet 

Sherry 

Owner 

Foster 

Stewart 

Owner 

Dwrgin 

Owner 

Owner 

Griffiths 

Watkins 

Wolfe 

Owner 

Marengo 

Leard 

Owner 

Owner 

Correia 

Owner 

Perona 

Jorgensen 

Schultz 

Owner 

Owner 

Owner 

Keogh 

Owner 

Owner 

Owner 

Coggins 

Trigger 

Strand 

Owner 

McGilvray 

Owner 

Nelson 

Gillogley 

Owner 

Owner 

Barsotti 

Owner 

Carlson 

Deutscher 

Owner 

Barsotti 

Owner 

Hamil 

Todhunter 

Owner 

Jessiman 


5000 

1000 

6000 

7000 

3500 

3000 

6000 

1800 

5000 

13966 

12000 

20000 

12000 

12000 

64500 

2300 

3000 

6000 

1900 

lOOOU 

3500 

2625 

3500 

2150 

3150 

2150 

5000 

4500 

2200 

2200 

2700 

3000 

30U0 

13400 

75000 

7000 

8000 

1800 

7000 

4500 

8000 

4003 

1800 

1000 

1000 

2000O 

14500 

24970 

16000 

21750 

7000 

1000 

5000 

2500 

3800 

3700 

2400 

3500 

2500 

400O 

9000 

1900 

3000 

1400 


3U7 
3US 
309 


Mewan 

Anglo 

Manseau 

Mission 

Leonard 

Dallorso 

Ninteen 

Groves 


Frank 

Hotchner 

Owner 

Owner 

Owner 

Cohn 

Haub 

Brueck 


1065 

1000 

18000 

15000 

30000 

8000 

2285 

2320 


Erec 


water 


TOWER 

(203)      431    EIGHTH    ST. 
cooling  tower. 

Owner — Consumers  Ice  Co.,  431  8th  St., 
San  Francisco. 

Architect — None. 

Contractor — Robt.  Trost,  26th  and  How- 
ard Sts.,  S.  F.  $2500 


STORES 

(204)     SW  THIRTY-FOURTH  AVE.  and 

Balboa.        1-story      and      basement 

frame   stores. 
Owner — John  P.  Sheehan,  715  34th  Ave., 

San  Francisco. 
Architect — None. 
Contractor  —  Ed.   Zinkand   &    Son,   434 

10th  Ave.,  S.  F.  $5000 


DWELLING 

(205)      S  WILSON  225   E  Rhine.   1-story 

and  basement  frame  dwelling. 
Owner — Charles    Gust,    41    Shakespeare 

St.,   S.   F. 
Architect — W.    F.     Lowell,     702    Haight 

St.,  S.   F.  $3000 


DWELLING 

(206)      N   FARALLONES   200   E  Capitol. 

1-story  and  basement   frame  dwlg. 
Owner — John  Jaklitsch,   143   Farallones 

St.,   S.   F. 
Architect — Frederick    G.    Munk,    Jr.,    58 

Frances  St.,  S.  F.  $3000 


FLATS 

(207)      NW   DOLORES  AND   23RD   STS. 

2-story     and     basement   frame    (4) 

flats. 
Owner — A.    Bernhardt,    2406    22nd    Ave., 

San  Francisco. 
Architect — N.    W.    Mohr,    4405    20th    St., 

San  Francisco.  $9000 


DWELLING 

(208)  B  THIRTY-FOURTH  225  S  Lin- 
coln Way.  2-story  and  basement 
frame  dwelling. 

Owner — Dr.  M.  B.  Ryer,  400  Steiner  St., 
San  Francisco. 

Architect — None. 

Contractor — B.  W.  Demarais  &  Son,  732 
Page  St.,  S.  F.  $6000 


STOCKHOLDERS  AUXILIARY  CORP. 


INSURANCE 


(fire 

surety  bonds 
casualty 


PHONE  DOUGLAS  6000 
550  MONTGOMERY  ST. 
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STOKES  Owner   —    Benj.    W.    Burrldge    Jr.    and  DWELLING 

(209)  SW  MONTEREY  &  GENESSEE  Blanche  W.  Burridge,  1215  27th  (230)  W  LEE  AVE  200  N  Grafton 
1-story  and  basement  frame  (2)  Ave.,  S  F.  One-story  and  basement  frame 
stores.  Architect — None.                                                             dwelline 

'^"'"^!':r'"'=^''^^   Robson,   Nevada   Bank  Contractor  —  Fred   K.    Perry,    883    41st  Owner— Meyer    Bros.,    603    First    Nafl 

Bldg.,    b.   b .  Ave.,    S.    F.                                                                     Rank    Bld^      a     F 

Architect— Sam    Reiman,       57    Post    St.,  piled  Jan.  15,   1925.  Dated  Sept.  23.  1924  Architect— None      '       '                           13000 

San  Francisco.                                   J5000  Frame   work  completed    ......  .$1500  '^"^cnitect     isone^^ 13000 

n^viiT  T  Tvr-         Plastering  completed    1500  ALTERATIONS 

DVVELLL\(j  On    completion    1500  (oi^\     o    TTARRTF"r      inn    ■m      irnionrr, 

(210)  E    DELANO    120    N    Santa    Jnez.  usual    35    days    after    1500  '        RaiL  ^at^  and  remodel  for  ^rWaT^" 

1-story  and   basement   frame   dwlg.  on    acceptance    3000               ?ar«tp                   remodel  for  private 

°""II;rll-i^n^c.?co^"^"'   '"^^'°"  "°''''  ''%'!c\%rtl.  '^LV.Uii  """"'"■  O-^S^-f-   MogelefsUy,   80   Harriet  St., 

Architect-None^ $2600  "'    '""^StIl   COST,    $9632  ArcM?e"ct-No"f "                                   $1000 

Bond,  sureties,   forfeit,  none.  Limit,   120  ^rcniieci     wone^^ tlOOO 

STORES               „„„„    „            „           „.T  days.      Plans    and    specifications    filed.  nwTi'T  t  nvrna 

(211)  NE  NINETEENTH  &  TARAVAL  __!__  r„y„?^y^  ,„    „,^     . 

, 1-story  frame   (2)   stores.  <232)      SE   WAWONA   36-6    and   61-6    W 

Owner — St.   George   Holden,   308   Crock-  DWELLING                                                                      ^^"^   ^'^®-      '^^°    1-story   and   base- 

er   Bldg.,    S.   P.  (222)      LOT   16  BLK.   3106  A  St.  Francis  „       ""ent  frame  dwellings. 

Architect — Chas.  F.  Strothoff,  2274  15th  Wood   Extension   No     3       All   work  Owner — Fernando  Nelson   &  Sons,   Inc., 

St.,   S.   F.                                 „          ,  for  2-story  and  basement  dwelling  ^       2   West   Portal   Park,   S.   F. 

Contractor— Wm.    L.    Terry,    90    Allston  house  Architect — None.                        Each,  $4000 

''■^^'  ^-  ^-  *'""  0-"|[-|i-  H-  S-=hnapp,   6921  California  ^333,       ^^^    56-i^Ji5iviSION    NO.    1, 

ALTERATIONS  Architect— Williams  &  Brouchoud.                           Seacliff.      All    work    except    plumb- 

(212)  SE  STOCKTON  AND  VALLEJO  Contractor— John  Harder,  870  39th  Ave.  '"&■  heating,  electric  work  and 
Sts.     Remodel   for   bakery.  San   Francisco.                                                         painting  for  2-story  and   basement 

Owner — Victoria    Pastry    Co.,    premises.  Filed  Jan.   15,   1925.  Dated  Jan.   12,  1925                frame  bldg. 

Architect    —    William    Brouchard,    368  Rough   frame   up    $2232  Owner — Milton    Weingarten,    1418    Bal- 

Russ   Bldg.,    S.    F.  Brown    coated    2232                boa  St.,   S.  F. 

Contractor — A.  J.   Simonelli,   335   Stock-  Completed    and    accepted    2232  Architect — J.   S.   Gould,   251   Kearny  St., 

ton   St.,   S.   F.                                   $2000  Usual    35    days    2232               San  Francisco. 

TOTAL   COST,   $8931  Contractor— C.    F.    Parker,    251    Kearny 

ALTERATIONS  Bond,  sureties,  none.     Forfeit,  $5.00  per                St.,    S.    F. 

(213)  S  MARKET  155  E  EIGHTH.  Re-  day.  Limit,  90  days.  Plans  and  speci-  Filed  Jan.  16,  1925.  Dated  Jan.  15,  1925 
model    for    theatre,    399    seats.  fications  filed.                                                               Frame  up  and  roof  sheathed.  .$2082  50 

Owner— Marion    Realty    Co.,    1171    Mar-  Plastering   completed    2082.50 

ket  St.,  S.  F.  Completed   and   accepted    2082.50 

Architect— Rousseau   &   Rousseau,   1171  KITCHEN,    ETC.                                                        Usual   35   days    2082  50 

Market  St.,   S.   F.                              $5000  (223)   NW  BATTERY  &  SACRAMENTO                                                TOTAL   COST     $8330 

^.^^JS    X    N    119-6       All    work    for  Bond,    $4165.      Sureties,    Maryland   Cas- 

ALii!.RAiiuI\&  kitchen    and    cafeteria       equipment  ualty    Co        Forfeit     none        T.lmlf      nn 

(214)  W  GUERRERO  100  N  16TH.  for  7-story  class  A  bank  bldg  days  SpeciflcaUoris  filed  PlTnsnot 
General  alterations  tor  can  wash-  Owner— Federal  Reserve  Bank  of  S.  F.,  fiud  ''P^='°'=^^'°"3  "'««•  i'lans  not 
ing    and    storage    plant.  Sansome   and    Battery    Sts.,    S.    F.                     '                        

Owner  —  National   Ice   Cream   Co.,   366  Architect — George   W.    Kelham,   Sharon 

Guerrero    St.,    S.    F.  Bldg.,    S.    F.  DWELLING 

Architect — None.                                     Contractor — John  G.  lis  &  Co.,  839  Mis-  (234)      W   LANE    25    SW   Walla^o    n^o 

Contractor— Alfred  S.  Gough,  10  Wash-  sion    St      S    F                                                          L„rZ    ^^Th  l^ofoJl^*    .              U     ,  ®' 

hum   Sf     q    T?                                   3;9«;nn  Tr.-i   J  V       V'c    inoc    T^   *   ji  T%        on    intA                story    and    basement    frame    dwlg. 

^'^'"^  ^'-  ^-ij *^^'"'  P^'^?  Jay-  15.  1925.  Dated  Dec.  29,  1924.  Owner— Joseph   Ferri,      1735      Yosemlte 

lOtn    of   each   month    75%                 Ava      c-nn    T?raTi<^io/>,-i 

DWELLING  Usual   35  days    : 25%  ArchUec't-^None                                         «nnn 

(215)  N    ALAMANADA    180    E    NOE.  TOTAL   COST    $9071  50  ^rcnitect— wone^ $3000 

1-story  and   basement   frame   dwlg.  Bond,    $4535.75.     Sureties,      Fidelity    &  at  tfr  attoms 

Owner— Axel    R.   Larson.    516    San   Jose  Deposit  Co.  of  Maryland.     Forfeit,  none  (21^1     F    sam   Rt^TTwr.   inn    =   -nr      i 

Ave.,   S.   F.  Limit,    65    days.      Plans    and    speciflca-  '       Liff.    A^  ^I^^^^i    f""   ^   Woolsey. 

Architect— None.                                     $3000  tions   filed  r^      Raise   and    remodel   for   residence. 

"""^   ""'"• Owner— J.  Glover.  2915  San  Bruno  Ave., 

ALTERATIONS  .       San    Francisco. 

(216)  163   SECOND  ST.      New   flooring,  MARKET  ntt~^ll^^'T, 

elevator  repairs,  glass  and  glazing,  (224)     S    GEARY      82-6    E    22nd      Ave.               7^^t   a"^ —          Brueck,      600     Charter 

painting     and     white   washing  for  One-story  concrete  market.                               "^     Ave.,  S.  F.                                $1800 

warehouse.  Owner — D.    Sangiacomo,    Vo    Architect.                                        

Owner— A.   Block,   149   2nd   St.,  S.  P.  Architect  —  Mel.    I.    Schwartz,    Nevada  nvrpT  r  tmo 

Architect— None.  Bank    RlHs-      San    Franciocn  T^\'Jt    r^     ^ 

Contractor-Chas.    Coburn,      180    J^sie  Cont^tctor-l'^'sl^nglacomo, '%    Archl-  <'''  rvfn/°'?7nl"ff ''°'''' /X?   ^O"   ^ 

St.,    S.    P.                                           $3000  ,e„f                         ^                   '        S.5000               Irving.       One-story     and    basement 

^®*^^-               ♦''"""               frame  dwelling. 

ADDITION  Owner  —  Martha  L.   Thayer,   1276  42nd 

(217)  317-319    HARRIET    ST.        Wing  DWELLING  Ar^hitY;;   ^t"    Francisco. 

addition    for   offices.  (225)   E   BRIGHTON  AVE  250  N  Hollo-  ^rcnitect— None^ jlgOO 

Owner — Walter    and    Harold      Simpton.  way.       One-story      and       basement 

472  Monadnock  Bldg.,  S.   F.  frame  dwelling.  dwft  T  tvc 

Architect— None.                                        $1000  Owner— Oscar   Lind.    1162    Capitol    Ave.,  r!>V7^^    dttmtn-cttt  a    ,;..,.,    t, 

San   Francisco.                                                         Avf        nJI^f^    ^   "   ^  ^v^  ^^°''^ 

FACTORY  Architect— None.                                     $2800               it^!;„    ^w/ir,,   ^^      ^"^      basement 

(218)  N   OTIS   66   W   12TH.     Three-sto.  „„    frame    dwelling. 

concrete  factory  Owner— Crocker  Estate  Co.,  525  Crock- 
Owner — Geo.   A.    Clough   and    J.   D.   Mc-  DWELLING  .      ^^  Bldg.,   San   Francisco. 

Kee.  (226)      E    TM' ENTY-EIGHTH    AVE    100  Architect— None.                                        $3300 

Engineer  &  Contractor — J.  H.  Hjul,  128  N    Taraval.      One-story    and    base-                                      

Russ  St.,  S.  P.                                $20,000  ment   frame    dwelling.  nWFT  T  TMf- 

Owner— Devan  Gelder.  750  O'Parrell  St.,  tjVs^     «l?^V>r,Dr-xn:-c-rnc.T>    .x,..,,,, 

San     Franci<!cn  ms)       SE    DORCHESTER   AND   ULLOA 

BUILDING  Archi?ect-None                                                              One-story      and      basement      frame 

(220)      NE    PLUM   &   MISSION   &   DIST.  Contractor— John    A     Perelra     410    llth                dwelling. 

261-9%    N    13th    N    88-2^,    SE    144-9  ff^  "STn  Frantisc^                        tSOOO  Owner— M.   P.   Bailey,   668   Ellis  St.,   San 

S    81-0%    W    148-5.      All    work    ex-  ^^*-  ''^"  Francisco.                     $3000               Francisco. 

cept       plumbing,       electrical    work.  DWELLING  -A.rchitect— Lang    Realty    Co.,    1st    Nafl. 

Ind""  r°on     wifrk  'tor'  5  L'torvTe^n'  (22^)      S  MAYNARD  440  W  Craut.  One-  p^^,^^""^!  ^'^f -  S"-'^^r^"<='r°- 

forced    concrete    bSildine  ^to^-y    and    basement    frame   dwlg.  '^°"'J.^<='°i—^- -E-.  Kelly,    168    Hancock 

Owner    -    SamillBSpeylr    &    Jos  Owner-Patrick  Horgan,  915  Pierce  St.,               St.,  San  Prancis'co.                         $7000 

Schwartz,    541    17th    Ave.,    S.   F.  .       San    Francisco.  nwn'T  t  r^Tr, 

Architect— S.    Heiman,    57    Post    Street,  Architect- None.                                        $4000  ?,Vq^^  ^,"^9. -„x, .  „^      „. 

San    Francisco.  (239)      N    MAYNARD    329-8    E    Mission. 

Contractor — Cahili    Bros.,    Inc.,   55   New  DWELLING                                                                      One-story      and      basement      frame 

Montgomery    St.,    S.    F.  (228)      NW    FARRAGUT      AND      RAE.  ^      dwelling. 

Piled  Jan.  15,  1925.  Dated  Jan.  15,  1925.  One-story      and      basement      frame  Owner — Lindsay  Constr.   Co.,   2381   Bry- 

Payments  on   10th  of  each   mo. ..90%  dwelling.                                                                    ant  St.,  San  Francisco. 

Usual     35     days     10%  Owner — E.     Varni,     71     Farragut    Ave.,  Architect — None.                                     $4500 

TOTAL    COST,    $115,782  San    Francisco.                                                                                     

Bond,   $60,000.   Sureties,   Edw.   G.   Cahlll  Architect — None.                                     $3000  DWELLING 

&  John   R.    Cahili.      Forfeit,    none.  Lim-  (240)      S    KIRKHAM    30    E   Forty-ninth 

It.    without    delay.      Plans    and    specifl-  FLATS                                                                                Ave.        One-story      ana      casement 

cations    filed.  (229)      W    SIXTEENTH      AVE      250      N                frame  dwelling. 

^o.,.„_, --_  Judah.       Two-story    and     basement  Owner — Miss  A.  P.  Beazley,  2158  Golden 

f^fi      T /?^H^i,T  T^    „    „„„^„„  ,  frame    (2)    flats.                                                       Gate  Ave.,  San  Francisco. 

H'^t^S^i       ^H-?,-   '^   ^°^^^^.  ^^^^  Owner-Ellas  Vigen,  1805  Lincoln  Way,  Architect— A.      H.      Kempthorne,      1642 

r„i  ?               ^'i    work    for    2-story  San   Francisco.                                                         Great  Highway,  San  Francisco. 

5°„„''^^*'™^"'  frame  bldg.  and  ga-  Architect  —  J.    c.    Hladlk,    Monadnock  Contractor  —  A.    H.    Kempthorne,    1642 

ase.  Bldg.,   San   Francisco.                   $6000               Great  Highway,  S.  F.                   $2000 
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DWELLING 

(241)        W   SAN   LEANDRO    2S6   S  Dar- 

ien  Way.     Two-story  and  basement 

frame  dwelling. 
Owner— E.   C.   and     O.   M.     Hueter,   806 

Flatiron    Bldg-.,    San    Francisco. 
Architect — H.   G.    Stoner,    1st    Nafl.    Bk. 

Bldg..   San  Francisco. 
Contractor — Boxton    &    Zwieg,    San    Le- 

andro   and  Darien  Way,   San  P'ran- 

cisco.  $6000 


DWELLINGS 

(242)  W  SAN  LEANDRO  200  and  240 
S  Darien.  Two  one-story  and  base- 
ment frame  dwellings. 

Owner — E.  C.  and  O.  M.  Hueter,  806 
Flatiron   Bldg.,   San   Francisco. 

Architect — H.  G.  Stoner,  1st  National 
Bank  Bldg.,  San  Francisco. 

Contractor — Boxton  &  Zwieg,  San  I>e- 
andro  and  Darien  Way,  San  Fran- 
cisco $6000    each 


DWELLINGS 

(243)  SE  TARA  120,  146-8  and  173-4 
N  Mt.  Vernon.  Three  one-story 
and   basement   frame   dwellings. 

i^wner  —  Edith  Graft,  1308  Leaven- 
worth St..  San  Francisco. 

Architect — R.  R.  Irvine,  New  Call 
Bldg.,  San  Francisco.         $4000  each 

BUILDING 

(244)  S  STILLMAN  450  E  Fourth. 
Two-story  reinforced  concrete 
building. 

Owner  —  E.    Schenck,    604    Mission    St., 

San    Francisco. 
Architect — None. 
Contractor  —  Buschke    &     Brown,     604 

Mission  St.,  San  Francisco.         $8000 


ALTERATIONS 

(245)  S  GREEN  159  W  Stockton  W 
33-6xS  130.  All  work  except 
structural  steel,  electric,  plumbing, 
lath  and  plaster,  painting,  shades 
and  chandeliers  tor  alterations  to 
two-story  and  basement  frame 
building. 
Owner — John  M.   Perata,  649  Green  St., 

San    Francisco. 
Architect — J.   A.    Porporato,    619   Wash- 
ington  St.,   San   Francisco. 
Contractor  — •  G.   Perroni   &   Sons,   1926 

Filbert    St.,    San    Francisco. 
Filed  Jan.  17,  '25.     Dated  Jan.   14,  '25. 

Rough    frame    up    $3000 

Enclosed  and   exterior  and  inter- 
iors   calked    8392 

Completed    and   accepted 3394 

Usual   35   days 3784 

TOTAL  COST,  $13,570 
Bond,  $7000.  Sureties,  A.  Bernardini  & 
Frank  P.  Galli.  Limit,  90  days.  For- 
feit, none.  Plans  and  specifications 
filed. 


(246)  PLUMBING  AND  GAS  FITTING 
and  sewerage  on   above. 

Contractor — A.     Ramozzotti,     1473     Val- 

lejo   St.,    San   Francisco. 
Filed  Jan.   17.  '25.     Dated  Jan.   14,  '25. 

Plumbing    roughed    in $400 

Completed    and    accepted 475 

Usual    35    days 300 

TOTAL  COST,  $1175 
Bond,  $600.  Sureties,  A.  Devencenzl  & 
Jos.  Ghiotti.  Limit,  90  days.  Forfeit, 
none.      Plans   and   specifications   filed. 

(247)  PLASTERING,     METAL    LATH- 
Ing,    etc.,   on   above. 

Contractor  —  Tony    Damico,   2345   Polk 
St.,  San  Francisco. 

Filed  Jan.  17,  '25.     Dated  Jan.  14,  '25. 

Brown    coated     $1000 

Exterior    scratch    coated 1000 

Completed     and     accepted 2000 

Usual     35     days 2260 

TOTAL    COST,     $$6250 

Bond,    $3300.      Suerties,    Giovanni    Forte 

and   F.   C.   Amoroso.        Limit,      90   days. 

Forfeit,  none.     Plans  and  specifications 

filed.  

(248)  ELECTRICAL  WORK,  ETC.,  ON 
above. 

Contractor — National    Electric    Co.,    103 

Turk  St.,  San   Francisco. 
Filed  Jan.   17,  '25.     Dated  Jan.  14,  '26. 
Rough  conduits  and  wiring  done 

ready     for     lathing $600 

Completed    and    accepted 580 

Usual    35    days 450 

TOTAL  COST,  $1630 
Bond,  $815.  Sureties,  Jas.  P.  Landlnl  & 
R.  J.  Holtermann.  Limit,  90  days.  For- 
feit, none.  Plans  and  specifications  filed. 


BUILDING 

(249)  SE  GREENWICH  AND  STOCK- 
ton  S  29xE  68.  All  work  except 
shades  and  chandeliers  for  two- 
story    and    basement    frame    bldg. 

Owner — S.     Galletti,     1255     Grant     Ave., 

San    Francisco. 
Architect — J.    A.    Porporato,    619    Wash- 
ington St.,  San  Francisco. 
Contiactoi — G.    Cliristlna   &    R.    Foliottl 
Filed   Jan.    17,    '25.      Dated    Jan.    15,    '25. 

Rough    frame    up    $3500 

Brown    coated    3700 

Completed    and    accepted    4000 

Usual    35    days     4300 

TOTAL  COST,  $16,000 
Bond,  $8000.  Sureties,  S.  Macchetto  & 
F,  A.  Firpo.  Forfeit,  none.  Limit,  90 
days.      Plans   and   specifications   filed. 

DWELLING 

(250)  N  TWENTY-FOURTH  50  E 
Treat  Ave.  N  104  x  E  27-6.  All 
work    for    2-story    frame    dwelling. 

Owner — Julien    and      Francine    Cuyala, 

205    Chattanooga    St.,    S.    F. 
Architect — Gustave  Stahlberg,  544  Mar- 
ket   St.,    S.    F. 
Contractor— J.    B.    Bourdien,    2625    20th 

St.,   S.  F. 
Filed  Jan.   17,   1925.  Dated  Jan.  12,  1925. 

Frame     up     &     enclosed $2493.75 

Brown    coated     2493.75 

Completed   and   accepted    ....   2493.75 

Usual    35    days    2493.75 

TOTAL  COST,  $9975. 
Bond,  $4987.50.  Sureties,  J.  B.  Prognen 
and  R.  Lassalle.  Forfeit,  none.  Limit, 
90  days.      Plans  and  specifications  filed. 

DWELLINGS 

(251)  N  MAYNARD  329-8  and  534-8  E 
Mission.  Two  one-story  and  base- 
ment frame  dwellings. 

Owner — Lindsay  Constr.  Co.,   2381   Bry- 
ant St.,  San  Francisco. 
Architect — None.  $4500   each 

GARAGE 

(252)  N  CAPP  160  S  Mission.  One- 
story    concrete    garage. 

Owner — Mrs.    J.    T.    Neilson,    3367    26th 

St.,   San   Francisco. 
Architect — None.  J7000 

ALTERATIONS 

(253)  NO.  260  DIVISADERO.  Re- 
model  store   front. 

Owner — Max   Link,    Premises. 
Architect — None. 

Contractor — A.  Gold,  2431  Fillmore  St., 
San  Francisco.  $2000 

DWELLING 

(254)  W  FORTIETH  AVE  150  S  Ca- 
brillo.  One-story  and  basement 
frame    dwelling. 

Owner — Ernest    J.    Olsen,    3942    Mission 

St.,   San   Francisco. 
Architect — None.  $3500 


DWELLING 

(255)      W    SAN   ANDREAS   WAY    800   N 

Santa    Clara    Ave.      Two-story    and 

basement    frame    dwelling. 
Owner — M.   H.  Schnapp,  1921  California 

St.,   San  Francisco. 
Architect — Williams    &    Brouchard,    369 

Russ  Bldg.,  San  Francisco. 
Contractor    —    John    Harder,    870    39th 

Ave.,    San   Francisco.  $6000 


FLATS 

(256)      W  THIRTY-SEVENTH  AVE  225 

N  Fulton.  Two-story  and  basement 

frame    (2)    flats. 
Owner — John    V.    Stiefel,    184    23rd    St., 

San    Francisco. 
Architect — None.  $7500 


SHED 

(257)      SW  HARRISON  AND  TWENTY- 

flrst  (rear).     One-story  steel  frame, 

corrugated      iron    covered      factory 

storage    shed. 
Owner — Ford    Motor    Co.,    2905    21st    St., 

San   Francisco. 
Architect — Schultz       Constr.       Co.,       46 

Kearnv   St.,    San   Francisco. 
Contractor  —  Schultz    Constr.    Co.,     46 

Kearny  St.,  S.  F.  $5000 


SHOP 

(258)      NO.    430   BAY.      One-story    frame 

machine  shop. 
Owner— Frank     Moretti,     40n     Hay     St., 

San   Francisco. 
Architect — B.    Guastavlno,   400   Bay   St., 

San    Francisco. 
Contractor — B.  Guastavino,  400  Bay  St., 

San    Francisco.  $1000 


FLATS 

(259)      N       TWENTY-SIXTH       105       W 

Church.      Two-story    and    basement 

frame    (2)   flats. 
Owner — Ward    C.    Brown,    195    Duncan 

St.,   San  Francisco. 
Architect — None.  $6000 


FLATS 

(2ti(j)     W    PEARL    125    N    Duboce    Ave. 

Two-story  and  basement  frame  (4) 

flats. 
Owner — O.  Knight,  50  Pearl  St.,  S.  F. 
Architect — None.  $7000 


ALTERATIONS 

(261)  NO.  440  BKANNAN.  Raise  and 
underpin  present  building  B.bout 
4  ft.;  install  steel  sash;  erect  par- 
titions; construct  windows  and  sky- 
lights; build  2  dry  rooms  and  boiler 
room. 

Owner — Perfection    Silk    Mills,    Inc. 

Architect— H.  G.  Thiele,  738  Call  Bldg., 
.San  Francisco.  $3500 


DWELLING 

(262)  S  ATHENS  175  E  Naples.]  One- 
story  and  basement  frame  dwlg. 

Owner — Wm.  H.  Grahn,  2965  Mission 
St.,   San  Francisco. 

Architect — None.  $3000 


(263)  N  TWENTY-SIXTH  132-6  W 
(Jhurch.  Two-story  and  basement 
frame    (2)    flats. 

Owner — Wilbur  C.  Parker,  2772  22nd 
St.,    San    Francisco. 

Architect — None.  $6000 


DWELLING 

(;;i;4)    e  charter  oak  ave.,  300  n 

Augusta.  One-Story  and  basement 
frame   dwelling. 

Owner— J.  Kurt,  3511  E  10th  Street, 
Oakland. 

Architect — H.  A.  Hertenstein,  311  Flor- 
ida   St.,    San    Francisco.  $1800 


ALTERATIONS 
(:;65)      722     MARKET    ST. 
tor  clothing  store. 


jr — -"Wallachs, 
San   F'rancisco. 

chitect — None. 

n  tractor — Mullen 
60-80  Bausch  St. 


Alterations 
Market     St., 


Manufactring    Co., 
San  Francisco. 

$5000 


SALESROOM 

(266)  SW  MISSION  AND  GRACE  STS. 
3-story  and  basement  class  C  (steel 
frame)    salesrooms. 

Owner — Don  and  J.  H.  Herbst,  693  Mis- 
sion   St.,    S.    F. 

Architect — None. 

Contractor  —  F.  R.  Siegrist  Co.,  604 
Williams    Bldg.,    S.    F.  $13,966 


DWELLINGS 

(267)  E  FORTY-THIRD  AVE.  25,  60, 
75  and  100  N  Cabrillo.  Four  1-story 
and   basement   frame   dwellings. 

Owner — H.  Wissman,   %  contractors. 

Aroliitect — None. 

Contractor — Meyer  Bros.,  603  First  Na- 
tional Bank  Bldg.,  S.  F.  Each,  $3000 


APARTMENTS 

(268)  NW  CAJBRILLO  AND  20TH  AVE. 
3-story  and  basement  frame  (9) 
apartments. 

Owner — Thos.    Quistad. 

Architect — Baumann  &  Jose,  261  Kear- 
ny  St.,   S.   F.  $20,000 


DWELLINGS 

(269)  W  TWENTY-THIRD  AVE.,  160, 
185,  210,  260  N  Vermont.  Four  1- 
story    and    basement    frame    dwigs. 

Owner — Andersen  Bros.,  1246  Noe  St., 
San   Francisco. 

Architect— None.  Each   $3000 


DWELLINGS    (3) 

(270)  W  38TH  AVE.,  26,  60  &  76  S 
Anza.  Three  2-story  and  base- 
nient    frame    dwellings. 

Owner — Nick  Hemminga,  705  22nd  Ave., 

San   Francisco. 
Architect — None.  $4000  each 

DWELLINGS    (21) 

(271)  NE  DELL  MONTE  &  OTTOWA 
$3500:  SW  Del  Monte  &  Mt.  Ver- 
non $3500;  SE  Del  Monte  &  Mt. 
X'ernon  $35u0;  E  Del  Monte  25,  50, 
75  &  100  N  Ottowa  $3000  each; 
E  Del  Monte  26,  50,  75  7614.  100, 
125  &  176  S  Mt.  Vernon  $3000  each; 
S   Mt.    Vernon    25,    50    &    76    E   Del 
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Monte  $3000  each;  S  Mt.  Vernon 
25'  W  Del  Monte  $3000;  N  Ottowa 
75'  B  Del  Monte  ?3000;  N  Ottawa 
150'  E  Ellington.  Twenty-one  one 
story  and  basement  frame  dwell- 
ings. 

Owner — Chas.    Gibbs,    1137    Shrader    St., 
San   Francisco. 

.Xrchitect — None. 

Contractor    —    John    J.    Binet    Co.,    336 
Church    St.,    San    Francisco. 

Cost — As   above 


COTTAGE 

(272)      S  FIFTEENTH  77-6  OFF  PARK 

Hill  Ave.     1-story  frame  cottage. 
Owner — Miss       AuriUa       Langstaff,     87 

Park   Hill   Ave.,   San   Francisco. 
.\rchitect — None. 
Contractor — Frank      Sherry,      1447     Mc- 

Kinnon  Ave.,  San  Francisco. 
Filed  Jan.   19,  1925.  Dated  Jan.   12,  1025. 

Kafteis     up     $800 

Plastering    finished    700 

Completed     225 

36    days   after    676 

TOTAL  COST,  $2300 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit,  60  days.  Plans  and  speci- 
fications,   none. 


FLATS 

(273)      S  BAY   87-6   E  Polk.      Two-story 

and   basement   frame    (2)   flats. 
Owner — Niels    Schultz,    46    Kearny    St., 

San    Francisco. 
Architect— N.    W.    Mohr.    4405    20th    St., 

San  Francisco. 
Contractor — Schultz       Constr.       Co.,    46 

Kearny  St.,   S.   F.  $7000 


FLATS 

(274)  E  ROADWAY  leading  to  statue 
on  Mt.  Olympus.  Two-story  and 
basement   frame    (2)    flats. 

Owner — W.  H.  Humphrey,  1279  19th 
Ave.,    San    Francisco. 

Architect — None.  $8600 


DWELLING 

(276)  E  CHARTER  OAK  300  N  Au- 
gusta. One-story  and  basement 
frame   dwelling. 

Owner— J.  Kurt,  3511   10th  St.,  Oakland 

Architect — H.  A.  Hertenstein  ,  311 
Florida  St.,  S.   F.  $1800 


FLATS 

(276)  N  SEVENTEENTH  518  E  Doug- 
lass. Two-story  and  basement 
f:ame    (4)    flats. 

Owner — James  E.  Rickets,  4083  17th 
St.,  San   Francisco. 

Architect — Chris.  Kernan,  645  Congo 
St.,   San   Francisco.  $7000 


FLAT 

(277)      S    OCEAN    AVE    77-7    E    Capital. 

Two-story    and       basement      frame 

flat  and  store. 
Owner — H.   C.   Feddersen,   422   9th  Ave., 

San    Francisco. 
Architect — None. 
Contractor — Peter    M.    Keogh,    4235    Ca- 

brillo   St.,   San    Francisco.  $4500 


FLATS 

(278)  N  FRANCISCO  150  E  Divisa- 
dero.  Two-story  and  basement 
frame   (2)   flats. 

Owner — Mason  &  Pierce,  1611  Vallejo 
St.,    San    Francisco. 

Architect — Ed.  Musson  Sharpe,  60  San- 
some    St.,    San   Francisco.  $8000 

DWELLING 

(279)  N  FLOOD  AVE  200  N  Genesee. 
One-story  and  basement  frame 
dwelling. 

Owner — Gust    John,    854    Fell    St.,    San 

Francisco. 
Architect — None.  $4000 


DWELLING 

(280)  S  RAYMOND  AVE  226  W  Rut- 
land. One-story  and  basement 
frame   dwelling. 

Owner — Fred  Knack,  519  Arleta  Ave., 
San    Francisco. 

Architect — None.  $1800 


REMODEL 

<281)      142    POWELL   ST.      Remodel   for 

coffee    shop. 
Owner — B.    Van    Dyke,       (Lessee),      142 

Powell    St.,   S.   F. 
.Architect — None. 
Contractor — L.    M.    Coggins,    1120    Oak 

St.,  S.  F.  $1000 


STORE   FRONT 

(282)  712  GEARY  ST.  New  store 
front. 

Owner — P.  Drakaa  &  W.  Ballas,  prem- 
ises. 

Architect — Fabre  &  Hildebrand,  110 
Sutter   St.,   S.   F. 

Contractor — Trigger  &  Hodges,  985 
Folsom  St.,  S.  F.  $1000 


APARTMENTS 

(283)  W  WEBSTER  54-6  S  Green. 
3-story  and  basement  frame  (12) 
apartments. 

Owner — Strand  &  Strana,  i63  Parnas- 
sus   Ave.,    S.    F. 

Architect — Baumann  &  Jose,  251  Kear- 
ny St.,   S.   F.  $20,000 


PLATS 

(284)       N    FOURTEENTH    75-3    E    Noe. 

2-story    and    basement    frame     (2) 

flats. 
Owner— A.    Erickson    Co.,      256    Church 

St.,    S.    F. 
Architect — None.  $14,500 


PLATS 

(285)      N   FRANCISCO    118-9    and    143-3 

W     DIvisadero.       Two     2-story    ani» 

Iiasf-ment     frame    flats     (2     flats     in 

each  building). 
Owner — John     Eidrup,     45    Belcher     St., 

San    Francisco. 
Architect — None.  Each    $8000 


BUNGALOWS 

(286)       B    FORTY^-THIRD    AVE.    200    S 
Clement    125    on    43rd    Ave.    x    120. 
All   work   for   5   bungalows. 
Owner — W.   Reid. 
Architect — None. 
Contractor — Henry    S.    Nelson.    689    6Ih 

Ave.,    S.    P. 
Piled  Jan.  21.  1925.  Dated  Jan.   19,   1925. 

When    roofs   are    on    tj 

When   browned    ^4 

When    completed    14 

Usual     35    days     y^ 

TOTAL  COST,  Each  $4350 
Bond,  sureties,  forfeit,  limit,  plans  & 
and  specifications   none. 


STONE,    MARBLE 

(287)       E    M.\RKET    AND    BEALE    NE 

137-6     X    SB     138-2.      All    work    for 

interior    stone    and      marble    work 

for  general   office   building. 

Owner — Pacific  Gas   &  Electric   Co.,   445 

Sutter   St.,   S.   F. 
Architect    —    Bakewell    &    Brown,    251 

Kearny  St.,  S.  P. 
Contractor — McGilvray  Raymond  Gran- 
ite   Co.,    634    Townsend    St.,    S.    F. 

As    work    progresses     75% 

Usual     35     days     25% 

TOTAL  COST,  $24,970 
Bond,  $12,500.  Sureties,  Globe  Indem- 
nity Co.  Forfeit,  $50.  per  day.  Limit, 
Mar.  ],  1925.  Plans  and  specifications 
filed. 


FLATS 

(288)  N  HIGHLAND  AVE  85  E  Mis- 
sion. Two-story  and  basement 
frame    (2)    flats. 

Owner — J.    Brennan,    3685    Mission    St., 

San    Francisco. 
Architect — None. 
Contractor — J.    W.    Gillogley,     745    San 

Jose    Ave.,    S.    P.  $7000 

STATION 

(289)  NW  FORTY-EIGHTH  AVE  & 
Pulton.  One-story  steel  gasoline 
supply    station. 

Owner — Standard  Oil   Co.,   225  Bush  St.. 

San    Francisco. 
Plans  by  Owner.  $1000 

PLATS 

(290)  W  POWELL  22-9  S  Jackson 
Two-story  and  basement  frame  (2) 
flats.  ' 

Owner— Stempel   &   Collev.    1960   Chest- 
nut  St.,   San    Francisco. 
Architect— None.  $5000 

DWELLING 

(291)  W  HHAFTER  AVE  175  E  Lane 
One-story  and  basement  frame 
dwelling. 

Owner — Aladino    Giovannelll.    1601    Ro. 

vere  Ave..  San   Francisco 
Architect — None. 
Contractor  —  Arturo       Barsotti,       1512 

Quesada  Ave..  S.  P.  $2500 


DWELLING 

(292)  E  TWENTIETH  AVE  33-4  N 
Ulloa.  One-story  and  basement 
frame  dwelling. 

Owner — J.   A.   Howard,    94   Lapidge   St., 

San   Francisco. 
Architect — None.  $3800 

STORE 

(293)  S  GENEVA  60  W  Naples.  One- 
story  frame  store  and  living  rooms 

Owner — Gordon  Wright,   319   Rolph  St., 

San   Francisco. 
Architect — None. 
Contractor  —  John    Carlson,    31   Rivoll 

St.,   San   Francisco.  $3700 


DWELLING 

(294)  B  CHBNBRY  165  S  Mateo.  One- 
story    and    basement    frame    dwlg. 

Owner — Joseph  P.  Kirschling,  2187 
Mission    St.,    San    Francisco. 

Architect  —  J.  c.  Hladik,  Monadnock 
Bldg.,   San   Francisco. 

Contractor — W.  G.  Deutscher,  27  Rose- 
mont  Place,  San  Francisco.       $2400 

DWELLING 

(295)  N  NORIEGA  32-6  W  18th  Ave. 
One-story  and  basement  frame 
dwelling. 

Owner — E.    D.    Swift.    1372    Mission    St., 

San    Francisco. 
Plans   by  Owner.  $3500 

DWELLING 

(296)  W  SHAPTER  AVE  200  E  Lane. 
One-story  and  basement  frame 
dwelling. 

Owner — Onorato    Lippi. 
Architect — None. 

Contractor  —  Arturo  Barsotti,  1512 
Quesada    St.,    S.   P.  $2500 

DWELLING 

(297)  N  URBANO  500  W  Borica.  One- 
story  and   basement  frame  dwlg 

Owner — Colton     Bldg.     Corp.,     DeYoung 

Bldg..   San   Francisco. 
Architect — Chas.      H.      Manning,      2730 

19th  Ave.,  Sa  nPranclsco.  $4000 

DWELLLINGS 

(298)  E  FORTY-FOURTH  AVE  125 
150  and  175  N  Anza.  Three  one- 
story    and    basement    frame    dwlgs 

Owner  —  B.    Hanretty,    496    26th    Ave.' 

San  Francisco. 
Architect — None. 
Contractor— Thos.    Hamill,    6140    Geary 

St.,    San    Francisco.  $3000    ea 

REPAIRS 

(299)  70  BELCHER  ST.  Repair  fire 
damage   to    (3)   flats. 

(Dwner— W.   J.   Chesney,    premises. 
Architect — None. 

Contractor  —  Geo.  C.  Todhunter,  1088 
Ashbury   St.,    S.    P.  J1900 

DWELLING 

(300)  N  ROLPH  125  E  NAPLES  1- 
story    and    basement    frame    dwell- 

°""fi'"»T^T   -^i    ^U^^^S"    and    C.    Olson, 

1189  Naples   St.,   S.  P. 
Architect— None^^ 53505 

REPAIRS 

(301)  68  BELCHER  ST.  Repair  fire 
damage. 

Owner— I  c.  Scharff,  610  Pacific  Bldg 
San    Francisco.  ^' 

Architect — None. 

Contractor— J.  w.  Jessiman,  230  7th 
■^^*-   S-   F-  $1400 

ALTERATIONS 

(302)  3928  TWENTY-SECOND  ST 
Kemodel  for  private  garage  quar- 
ters and  cottage. 

\Z1'''^~'^''Uy  Mewan,   premises. 
Architect — None. 
Contractor  —  Carl   Frank,    305    Bocana 

"'■■    ^-    ^-     $1065 

SIGN.S 

""^if^  1^  ^^^S  A^'D  STOCKTON 
Sts.     Erect   2   electric  signs 

Owner  —  Anglo-California  Trust  Co 
premises.  ' 

Architect — None. 

Contractor— Hotchner  Brothers,  200  9th 
"'•■    ''•   ^-     Each    $500 

FLATS    (2) 

''"'Aea?v  "t^„"  ,^y^-  125  &  150  N 
fr»  J^i'  »T   ,^",l"f,*°''5'  ^"d  basement 

nwn»,     #/'**?.  '2  "a's   in   each  bldg.) 

Owner- Edw.  E.  Manaeau,  680  6th  Ave., 
ban   Francisco. 

Architect— None.  jgooo    each 
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APARTMENTS 

(305)  W  CHURCH  78  N  HANCOCK. 
Two-story  and  basement  frame  (8) 
apartments. 

Owner — Mission  Realty  Co.,  2008  Mis- 
sion St.,  S.  F. 

Architect — A.  J.  Horstmann,  110  Sutter 
St.,    S.    P.  $15,000 


DWELLINGS   (6) 

(306)  NW  HOWTH  &  NIAGARA,  W 
Howth  30,  56,  82,  108  and  134  N 
Niagara.  Six  1-story  and  basement 
frame   dwellingrs. 

Owner — Leonard  &  Holt,  41  Montgom- 
ery  St.,   S.  F. 

Architect — rians    by    owner. 

$5000   each 


BUILDING 

(307)  B  JANSEN  &  W  SIDE  COLUM- 
bus  Ave.  49-6  S  Lombard  66  x  50 
One-story  reinforced  concrete  bldg. 

Owner  —  Luigi    Dallorso,    728    Bay    St., 

San    Francisco. 
Arohiteot — Italo     Zanolini,     604     Mont- 

gromery  St.,  S.  F. 
Contractor — Louis    J.    Cohn,    1    De    Haro 

St.,    S.    F. 
Filed  Jan.  21,   1925.  Dated  Dec.  15,  1924. 
Foundation   walls   at   floor   level 

and    filling-   complete    $2000 

Concrete    wall    at    trusses    level 

is    complete     2000 

Completed    and    accepted    2000 

Usual    35   days    2000 

TOTAL  COST,  $8000 
Bond,  $4000.  Sureties,  American  In- 
demnity Co.  Forfeit,  $10.  Limit,  75 
days.     Plans  and  specifications  tiled. 

IRON,    ETC. 

(308)  1960  BROADWAY.  All  work  for 
ornamental  iron  and  steel  stairs 
from    roof. 

Owner — Nineteen    Sixty    Broadway. 
Architect  —  Quandt   &   Bos,   Humboldt 

Bank    Bldg.,    S.    F. 
Contractor — A.    Haub. 
Filed  Jan.  21,  1925.  Dated  Jan.  12,  1925. 

10th   of   each   month    15% 

Usual     35    days     25% 

TOTAL  COST,  $2280 
Bond,  $1142.75.  Sureties,  Hartford  Ac- 
cident &  Indemnity  Co.  Forfeit,  none. 
Limit,  without  delay.  Plans  and  spec- 
ifications  filed. 


ALTERATIONS 

(309)     LOT  9  BLK.   F  Haley  Purchase. 
All  work  for  alterations  to  present 
building. 
Owner — Wra.    Grover,    2915    San    Bruno 

Ave.,    S.   P. 
Architect — None. 
Contractor   —   M.    Bruech,    600   Charter 

Oak    Ave.,   S.    F. 
Piled  Jan.  21,  1925.  Dated  Jan.  20,  1925. 

Roof    on     $820 

Bldg.    accepted    750 

Usual    35    days    750 

TOTAL  COST,  $2320 
Bond,  sureties,  forfeit,  none.  Limit,  60 
days.     Plans  and  specifications  filed. 


Bl'ILDER'S    BOND 


SAN  FRANCISCO  COUNTY 


Jan.  20.  1925— S  15TH  77-6  OFP 
Park  Hill  Ave.  Aurilla  Langstaff, 
OTvner;  Prank  Sherry,  contractor; 
Joe  Camilleri  &  Agostino  Demajo, 
Sureties    Bond    $1200 


COMPLETION  NOTICES 


8AN    FRANCISCO    COl'NTY 


Recorded  Accented 

Jan.  15,  1925— NW  7TH  AVE.  AND 
Pulton,  49  X  100.  I.  Epp  to  whom 
it    may    concern Jan.    15,    1925 

Jan.  15,  1925— W  22ND  AVE.  325  S 
Judah  S  25  X  120.  John  McGarry 
to  whom  it  may  concern .  .Jan.  15,  '25 

Jan.  15,  1925 — NW  MARKET  150  SW 
Marshal  Square.  Hope  Realtv  Co. 
to   Louis   J.    Cohn    Jan.    15,    1925 

Jan.  15,  1925— W  34TH  AVE.  50  N 
Cabrillo  N  25  x  W  82-6.  J.  P. 
Dowling  to  whom  it  may  concern 
Jan.    14,    1925 

Jan.  15,  1925  —  N  PACIFIC  28  E 
Wayne  Place  E  alg.  N  Pacific  28  x 
N  62-6.  E.  Pinocci  to  J.  Martin- 
elli    March   1,   '24 

Jan.  15,  1925— NW  COR.  HOWARD 
and  23rd  3200  23rd  St.  The  S.  W. 
Dick  Co.  to  George  Fensky  and  E. 
A.  Eatherton  as  George  Fensky  & 
Co Jan.    5,    1925 


Jan.  15,  1925— E  45TH  AVE.  25,  50, 
75,  S  of  Cabrillo.  George  A.  Ber- 
tram  to   whom   It   may  concern.... 

Jan.     15,     1925 

Jan.  15,  1925— NW  \TENNA  250  NE 
France  Ave.  NE  25  x  NW  100  ptn. 
Lot  6  Blk.  57  Excelsior  Hd.  Assn. 
Frank  Hana  to  whom  it  may  con- 
cern        Jan.    10,    1925 

Jan.  15,  1925 — NE  TWENTY-THIRD 
and  Hoffman  Ave  N  26-6xE  80. 
Jennie    B    Sisson    to    whom    it    may 

concern Jan.     ID,     1925 

Jan.  15,  1925 — W  THIRTY-FIFTH 
Ave  225  S  Lincoln  Way  25x120.  Cox 

Bros  to  whom  it  may  concern 

Jan.     10,     1925 

Jan.  15,  1925 — E  POWELL  27-6  N 
Lombard    N    75xE    82-6.      George    I 

Cadenasso    to    John    Harder 

Jan.   — ,   1925 

Jan.  14,  1925 — W  TWENTY-THIRD 
Ave  175  N  Anza  N  25xW  120.  Julius 

M   Schlesinger    to   P   A   Nelson 

Jan.    12,    1925 

Jan.  14,  1925— W  TWENTY-THIRD 
Ave  175  N  Anza  N  25xW  120.  Julius 

M    Schlesinger    to    P   A  Nelson 

Jan.    12,    1925 

Jan.  14,  1925— LOT  28  BLK  6452, 
Crocker  Amazon  Tract  Sub.  No.  2. 
Crocker  Estate  Co  to  whom  it  may 

concern Jan.  6,  1925 

Jan.  14,  1925 — LOT  7  BLK  6453, 
Crocker  Amazon  Tract  Sub  No.  2. 
Crocker  Estate  Co  to  whom  it  may 

concern Jan.  6,  1925 

Jan.  14,  1925— LOT  38  BLK  3453, 
Crocker  Amazon  Tract  Sub.  No.  2. 
Crocker  Estate  Co  to  whom  it  may 

concern Jan.     6,     1925 

Jan.  14,  1925— W  PTN  BLK  6418-A, 
Crocker  Amazon  Tract  Sub.  No.  2. 
Croclfer  Estate  Co  to  whom  it  may 

concern Jan.     6,     1926 

Jan.  14,  1925— NE  O'FARRELL  AND 
Broderick  N  92-6xE  25.  Walter 
I   and   Harold   E   Simpton   to   whom 

it    may   concern Jan.    5,    1925 

Jan.  14.  1925 — E  SEVENTEENTH  AV 
200  S  Lincoln  Way  E  120xS  25. 
J  T  Hamilton  and  wife  to  whom  it 

mav  concern Jan.  14,   1925 

Jan.  14,  1925 — LOT  5  BLK  4,  Claren- 
don Heights  S  line  17th  100-4  E 
from  int  SE  17th  and  Stanyan  Sts. 
Timothy  J  Britton  to  whom  it  may 

concern Jan.    14,     1925 

Jan.  14,  1925— N  VALLEJO  158-6  E 
Polk.        A    Ramazzotti       to    Maffei 

Bros Jan.    13,    1925 

Jan.  14,  1925— E  THIRTY-FIRST  AV 
150  N  Ulloa  N  25xE  120.  B  B 
Guynn  to  Meyer  Bros.  .  .Jan.  13,  1925 
Jan.  16,  1925— E  THIRTY-THIRD  AV 
95  S  Anza  S  30xE  120.  E  A  Her- 
reguth   to   whom   it   may   concern.. 

Jan.    15,    1925 

Jan.  16,  1925— LOT  9  BLK  3109  Map 
Westwood  Park,  Joseph  and  Lena 
Perrari  to  G  Carraro.  .  .  .  Jan.  6,  1925 
Jan.  16,  1925— S  HEARST  AVE  100 
W  Detroit  Lot  25x112-6.  Alfred 
Jacobson   to   whom   it  may  concern 

Jan.    15,    1925 

Jan.  16,  1925— E  TENTH  AVE  100  S 
Noriega  S  25xE  120.  Robert  N 
Gibson  to  whom   it  may  concern  .  .  . 

Jan.   16,    1925 

Jan.  16,  1925— LOT  28  BLK  22,  St. 
Francis  Wood  Extn  No..  Griffith 
R  and  Ruth  A  Williams  to  Mangels 

Bros    Jan.    10,    1925 

Jan.  16,  1925— S  HEARST  AVE  125  W 
Detroit,   25x112-6.     Alfred  Jacobson 

to    whom    it    may    concern 

Jan.    15,    1925 

Jan.  16,  1925 — E  TWENTY-EIGHTH 
Ave  157  N  Cabrillo  N  26x120. 
Mervyn    A    Goldstein    to    whom    it 

may    concern Dec.    29,    1924 

Jan.  16,  1925 — W  SIXTEENTH  AVE 
275  N  Utah  N  25xW  120.  Elias 
Vigen     to    whom    it    mav    concern 

Jan.     16,     1925 

Jan.  16,  1925 — NE  EDINBURGH  150 
NE  Peru  Ave  NE  25xNW  100  Ptn 
Lot  4  Blk  33,  Excl  Hd  Assn. 
Victor   Bjorkman    to   whom   it   may 

concern Jan.     14,    1925 

Jan.  16,  1925— NO,  47  COLLINS.  Her- 
bert   M    Jeffreys    to    Willis    L   Gott 

Jan.     9,     1925 

Jan.  16.  1925— N  CARL  150-4  E  Stan- 
yan B  24-lOxN  137-6.  Marie  L  and 
Jos  P  Murphy   to   E  L  Stoneson... 

Jan.    12.    1925 

Jan  .  17,  1925 — E  FORTY-SECOND 
Ave  225  N  Cabrillo  N  25xE  120. 
Malvin  A  Sichel  to  Mever  Bros.... 
Jan.     13,     1925 


Jan.  17,  1925 — SW  GEARY  AND 
Fifth  Ave  240x600.  La  Societe 
Francalse  de  Bienfaisance  Mutuelle 

to   J   Z   Smith Jan.    16,    1925 

Jan.  17,  1925 — NW  EIGHTEENTH  & 
Florida  N  200xW  200.  Independent 
Laundry    to    Peterssen    &    Persson 

Jan.    17,    1925 

Jan.  17,  1925— N  TURK  87-6  W 
Leavenworth  V/  oOxN  137-6.  A 
Penziner   to   whom   It   may   concern 

Jan.     16,     1925 

Jan.  17,  1925— N  GREEN  150  W  Pill- 
more    N    137-6XW    27-6.      Lyman    J 

Potter  to  Denke   &   Bowes 

Jan.     10,    19S4 

Jan.  17,  1925 — LOT  7  BLK  19  Resub 
Elks  18  and  21  and  Ptn  Blk  19  and 
Lots  P,  Q,  R,  S,  St.  Francis  Wood 
Extn  No.  2.     Westgate  Park  Co   to 

Nels   Johnson Jan.   15,   1925 

Jan.  19,  1925 — SW  DE  HARO  AND 
Division  W  82-6xS  210.  Holmes 
Lime    &    Cement      Co    to    Moore      & 

Madsen Jan.    14,    1925 

Jan.  19,  1925 — E  FORTY-SECOND 
Ave  25  S  Cabrillo  S  75xE  95.  Fred- 
erick   C    Smith    to    whom    it    may 

concern Jan.    6.    1925 

Jan.  19,  1925 — E  PORTY-SECOND 
Ave  100  S  Cabrillo  S  25xE  120. 
Alexander  H  Reith  to  whom  it  may 

concern Jan.   6,    1925 

Jan.  19,  1925— S  BAY  112-6  W  Frank- 
lin S  137-6XW  43-9.  Axel  A  John- 
son  to   whom    it   may   concern 

Jan.    19,    1925 

Jan.  19,  1925— S  VALENCIA  80  W 
18th  20  X  80.  Henry  Cherin  to  Co- 
operative Builders  ....Jan.  10,  1925 
Jan.  19,  1925— W  20TH  AVE.  150  N 
Moraga  N  25  x  W  120.  Louis  Sil- 
verstein  to  Meyer  Bros. ..Jan.  19,  '25 
Jan.  19,  1925 — W  ARGUELLO  BLVD. 
250  N  Clement  N  25  x  W  120.  Jos- 
eph  Solari   to   Bruce   &   Ash 

Jan.    19,    1925 

Jan.  19,  1925 — LOTS  26  AND  27,  Blk. 
C.  Map  Mission  Terrace.  Walter  E. 
and  Margit  Hansen ...  .Jan.  16,  1925 
Jan.  17,  1925 — NW  BATTERY  AND 
Sacramento  W  275xN  119-6.  Fed- 
eral Reserve  Bank  of  S   F   to   M   B 

McGowan Jan.     12.     1925 

Jan.  17.  1925 — W  TWENTY-FIRST 
Ave  175  S  Geary  S  25xW  120.  Otto 
J  Schultz  to  Meyer  Bros.. Jan.  5,  1925 
Jan.  17,  1925 — W  THIRTY-FIFTH 
Ave  225  S  Cabrillo  S  25xW  120. 
Malvin  A  Sichel  to  Meyer  Bros.... 

Jan.     13,     1925 

Jan.  20,  1925— W  CHURCH  114  N 
Twentieth,  25x105.  Joseph  Ken- 
nedy to  Frank  J  Reilly..Jan.  20.  '25 
Jan.  20.  1925— W  JULIAN  AVE  275 
N  16th  No.  140  Julian  Ave.  Fred- 
erick   P.    Schuster    to    O.    C.    Holt.. 

Jan.    14,    1926 

Jan.  20.  1925— E  FORTY-THIRD  AV 
12.)  a  Balboa  S  aOxE  120.  Moses 
Little  and  Herman  Christensen  to 
whom  it  may  concern .  .Jan.  20,  1925 
Jan.  20,  1925— NW  EDINBURGH  175 
NE  Peru  Ave  NE  25xNW  100  Ptn 
Lot  4  Blk  33.  Excel  Hd  Assn.  Vic- 
tor Bjorkman  to  whom  it  may  con- 
cern  J(an.     19,     1925 

Jan.  20,  1925— LOT  132  De  Martini 
Tract.  Thomas  E   Allen   to  Lindsay 

Constr    Co Jan.    17,    1925 

Jan.  20.  1925 — E  DIVISADERO  50  S 
Golden  Gate  Ave  S  25xE  100.  Ed- 
mund W  Marks  to  Otto  Carson.... 

Jan.     15,     1925 

Jan.  19,  1925— S  WASHINGTON  137-6 
E  Drumm  E  206-10?4  SE  141.71  W 
289-7%  SE  141.71  W  289-7%  N  115... 
Perry  Station  Post  Office  Inc  to 
MacDonald  &  Kahn....Jan.  5,  1925 
Jan.  19,  1925 — W  STEINER  82-6  N 
Golden  Gate  Ave  55x137-6.  G  B 
Pasqualetti  to  whom  it  may  con- 
cern  Jan.    19,    1925 

Jan.  19,  1925— E  STOCKTON  20-9  S 
Stark    36-9x87-6.      George    W    Men- 

sor    to    Kincanon    &    Walker 

Jan.    18.    1925 

Jan.  19,  1925 — E  NINETEENTH  AVE 
150  N  Q  St.  No.  2066  and  2070  19th 
Ave.      John    C    Schmidt    to    John    c 

Schmidt Jan.    2,    1925 

Jan.  15,  1925 — S  JOHN  60  W  Powell 
W  25xS  40.  Vincent  De  Palma  to 
whom  it  may  concern.  .Jan.  15,  1925 
Jan.  21,  1925 — NW  M.\DRID  275  NE 
Italy  Ave.  NE  25  x  100.  Anthony 
Terranova  to  who  mit  may  con- 
cern          Sept.    30,    1924 
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SAN   FRANCISCO   CODNTY 


Recorded  Amount 

Jan.  15,  1925 — LOT  6  BLK  19,  Forest 
Hill.  B  Lundy  vs  Wm  W  and  Cor- 
nelia   A    Gallowa     $436.70 

Jan.  14.  1925 — E  FUNSTON  AVE  175 
X  California  N  25xE  120.  G  Bian- 
chini  &  Co  vs  Shell  Concrete  Co 
and   T   L   Strand    $127.65 

Jan.  14,  1925— S  MCALLISTER  112-6 
E  Fillmore  S  lOOxE  25  (known  as 
No.  1173  McAllister  St.).  A  Gold 
vs    J    A    Wheeler $4459 

Jan.  17,  1925 — W  CASTENADA  AVE 
286.158  W  San  Marcus  Ave  E  42  N 
149.382  W  33.33  S  133.602  known  ss 
No.  306  Castenada  Ave.  A  Carraro 
(as  New  Mission  Sheet  Metal  Wks) 
vs  \V  \V  and  Cornlia  Galloway  and 
McCauley     &     Weber $254.70 

Jan.  17,  1925— NO.  124-126  PRESIDIO 
Ave.  A  R  Larson  vs  H  J  Dempsy 
$1540.76 

Jan.  19,  1925 — S  GOLDEN  GATE  Ave. 
45  E  Polk  E  88-6  x  S  120.  John 
Cassaretto  vs.  Elizabeth  Gillette, 
Adah  Johnson,  Mannie  M.  and 
Emma  Erzgraber  and  H.  S.  Niel- 
sen        $60. 

Jan.  19,  1925 — W  TENNESSEE  50  S 
18th  S  25xW  100.  Robert  Gaskell 
vs    Marie    G   Puccetti $28.80 

RELEASS*i)F  UENS 


SA/<     FKANCtSCO    COtJNTi 


Recorded  Amount 

Jan.  14,  1925— LOMBARD  AND  TAT- 
lor  (Crystal  Flalaoe  Salt  Water 
Baths).  Water  Works  Supply  Co 
to     Edw     Cerruti $3229.75 

Jan.  19,  1925— SW  VAN  NESS  AND 
Washington  S  72  x  W  190.  Mer- 
cantile Trust  Co.  to  whom  it  may 
concern    $ — 

Jan.  17,  1925— W  ASHTON  40  N 
Grafton  N  40  W  53-1  S  40  E  53  W 
Ashton  80  N  Grafton  N  40  W  53-2 
S  40  E  63-1.  Veyhle  &  Collins  to 
Max   and    Mildred   A   Breitman 

Jan.  15,  1925— E  BRIGHT  165  S  Hol- 
loway  S  50xE  100.  John  Cas- 
saretto to   Oscar  and  Hilda  Wilson 


BUILDING  CONTRACTS 


AI.AHBDA  COUNTY 


«1,<MM)  and 

Over  R.«ported 

The    following 

is   an    index    for   the 

contracts   In   this 

Issue. 

No. 

Owner 

Contractor 

Amt. 

■'.9« 

Pattern 

Harris 

1000 

•w.\ 

Pfrang 

Owner 

5000 

300 

Fox 

Owner 

4000 

301 

Do'.an 

Marden 

2000 

30'! 

Simerman 

Owner 

5000 

303 

Root 

Wolbold 

12500 

304 

Nichols 

Owner 

7400 

3(I.S 

de  Lancy 

Allen 

ISOO 

306 

Black 

Owner 

3000 

307 

Damgaard 

Owner 

3100 

■M)H 

Lovett 

Butzbach 

2000 

309 

Miller 

Miller 

3300 

310 

WalPn 

Owner 

3500 

311 

Schwcnkler 

Owner 

4500 

312 

Wcsterman 

Owner 

1500 

313 

Clemens 

Owner 

3000 

31  ■( 

Machtig 

Owner 

2000 

315 

Blodgett 

Blodgett 

2500 

316 

Moise 

Shade 

1500 

31V 

Sprague 

Owner 

6000 

31.S 

Dean 

Owner 

2500 

319 

Oakland 

Beckett 

9750 

3:;o 

White 

Sigge 

10850 

3!(1 

California 

Christensen 

50000 

322 

Dutton 

Butler 

16500 

323 

Orpheum 

Dinwiddle 

40000 

324 

Parr 

Tibbitts 

60000 

325 

Werner 

Owner 

2000 

32« 

Perry 

Owner 

2500 

327 

Sherbourne 

Owner 

2400 

328 

Hurley 

Thomas 

3500 

329 

Roseberg 

Owner 

3200 

330 

Drake 

Owner 

2000 

331 

Perata 

Owner 

3000 

332 

Van   Horn 

Owner 

3500 

333 

Lassen 

Lassen 

2000 

334 

Solari 

Owner 

1000 

33.1 

Smedman 

Lodge 

3700 

336 

Legris 

Owner 

1000 

337 

Klein 

Krara 

2600 

338 

McArthur 

Mosebach 

7500 

339 

Bingaman 

Petersen 

12500 

34(1 

Fageol 

Letter 

19500 

3  11 

Ohlson 

Tell 

2880 

342 

Burrows 

Parke 

2400 

343 

Hammarberg 

Owner 

5500 

344 
345 
346 
347 
348 
349 
350 
351 
352 
353 


38S 
389 
390 
391 
392 
393 
394 
395 
396 
397 
398 
399 
400 
401 
402 
403 


413 
414 
415 
416 
417 
41S 
419 
420 


Johnson 

Chapman 

Dalrs 

Freeman 

Booth 

Yeatman 

Orpheum 

Barrett 

Atkinson 

Smith 

MuUer 

MacManus 

Kennedy 

Gentry 

Johnson 

Hoffman 

Kerr 

Rideout 

Williams 

Hughes 

Kallski 

Goff 

Williams 

Feltman 

Marshall 

Cassela 

Stewart 

Monez 

Nelson 

Farnsworth 

Bardwell 
Thomas 

Hillen 

Hillen 
Hilen 

Hillen 

Twelfth 

Seagrave 

Weiss 

Beadell 

Clark 

Norris 

Crandall 

Richardson 

Ramsey 

Watkins 

Holmes 

Franklin 

Rankin 

Grady 

California 

Johnson 

Kick 

Longfellow 

Rodriques 

Chapman 

Mclntier 

Maris 


Owner 

Zetterbald 

Langtry 

Pedersen 

Owner 

Booth 

National 

Owner 

Hansford 

Owner 

McWethy 

Coward 

Brayton 

Owner 

Owner 

Dinnle 

Potter 

Rose 

Williams 

Owner 

Roth 

Owner 

Snowden 

O^vner 

Owner 

Fllttneh 

Owner 

Owner 

Myers 

Owner 

Owner 

Suburban 

Owner 

Owner 

Owner 

Owner 

Owner 

Scott 

Peters 

O'wner 

Smith 

Norris 

Stanley 

Angleman 

Owner 

Owner 

Brasch 

O'wner 

Owner 

Owner 

Arada 

Owner 

Owner 

Owner 

Owner 

Hodgins 

Owner 

Mcintosh 


1200 
3800 
6000 
3700 
2500 
2500 
2850 
3000 
3150 
4160 
19000 
12450 
8000 
5000 
9000 
8000 
76»0 
1200 
5000 
5000 
25000 
4000 
3000 
2000 
4000 
1400 
3000 
7500 
25(in 
2000 
4000 
3000 
111600 
64000 
25000 
12000 
34500 
1893 
2900 
5000 
18000 
10500 
3000 
5801 
1000 
3751 
2600 
4000 
5000 
3000 
7500 
3100 
2500 
1750 
3500 
590O 
12400 
9345 


SHOP 

(298)      NO.     830       FOLGER,       Berkeley. 
One-story   frame   shop   building. 

Owner  —  A.  &  L.  Pattern  Works,  Ber- 
keley. 

Architect — None. 

Contractor — G.    Harris,    Berkeley. 

$1000 


DWELLING 

(299)     NO.  2317  OREGON  ST.,  Berkeley 

One-story    5-room    dwelling. 
Owner — C.     Pfrang,       480       Forest       St., 

Oakland. 
Architect — None.  $5000 


DWELLING 

(300)  NO.  5.10  THE  ALAMEDA,  Ber- 
keley.      Two-story    G-roora    dwlg. 

Owner — Fox  Bros.,  1926  University  Ave. 
Berkeley. 

Architect — None.  $4000 


BUILDING 

(301)      NO.    1244       SAN      PABLO    AVE., 

Berkeley.      One-story    frame    bidg. 
Owner — P.       Dolan,       2140      E-14th    St., 

Oakland. 
Architect — Geo.     Marden,     6431      Serzog 

St.,    Berkeley. 
Contractor — G.    Marden,      6431      Herzog 

St.,    Berkeley.  .^2000 


DWELLING 

(302)  NO.  906  EUCLID  AVE.,  Ber- 
keley.     C>ne-story    6-room    dwlg. 

Owner — H.  Simerman,  902  Euclid  Ave., 
Berkeley. 

Architect — None.  $5000 


DWELLING 

(303)  NO.  2564  LE  CONTE,  Berkeley. 
Two-story  12-room  stucco  dwell- 
ing  and   garage. 

Owner — Ellen    Root,    Philadelphia. 

Architect — J.  Wolbold,  2115  Center  St., 
Berkeley. 

Contractor — J.  H.  Wolbold,  2115  Center 
St.,  Berkeley.  $12,500 

DWELLINGS 

t304)  S  WALNUT  AVE.  227  and  190  E 
55th  Ave.,  Oakland.  Two  1-story 
5-room    dwellings    and    garages. 

Owner — C.  S.  Nichols.  2048  5th  Ave., 
Oakland. 

Architect — None.  Each,   $3700 


REPAIRS 

(305)  584    SEVENTEENTH    ST.,    Oak- 
land.    Fire  repairs. 

Owner   —   John    deLancy,    Plaza    Bldg., 

Oakland. 
Architect — None. 
Contractor — F.    E.    Allen,    2718    Regent 

St.,   Berkeley.  $1800 

DWELLING 

(306)  1921     EIGHTY-THIRD     AVE., 
Oakland.      1-story   5-room  dwlg. 

Owner — Wm.   F.   Black,    1927    83rd   Ave., 

Oakland. 
Architect — None.  $3000 


DWELLING 

(307)  2861     SIXTY-EIGHTH      AVE., 

Oakland.     1-story  5-room  dwelling. 
Owner — S.    Damgaard,    1352    89th    Ave., 

Oakland. 
Architect — None.  $3500 


STORES 

(308)    9228-30  EAST  FOURTEENTH  ST. 

Oakland.     1-story  stores. 
Owner — Frank  Lovett,   9623   E-14th  St., 

Oakland. 
Architect — None. 
Contractor   —   G.    H.    Butzbach    &    Son, 

8030   E-14th   St.,   Oakland.  $2000 


(309)      627  FIFTY-NINTH  ST.,  Oakland. 

1-story  5-room  dwelling. 
Owner — Annie    R.    Miller,    631    59th    St., 

Oakland. 
Architect — None. 
Contractor — August  II.   Miller,   631   59th 

St.,    Oakland.  $3300 


DWELLING 

(310)  2228    E-THIRTIETH    ST.,    Oak- 
land.     1-story    5-room    dwelling. 

Owner    —    Peter    Wallin.    4628    Dolores 

Ave.,   Oakland. 
Architect — None.  $3500 

(311)  3427     HARLAN     ST..     Oakland. 
1-story  6-room  3-family  dwlg. 

Owner — F.    Schwenkler,    2044    Franklin 

St.,    Oakland. 
Architect — None.  $4500 


ALTERATIONS 

(312)  S  FAIRVIEW  ST.,  125  E  SHAT- 
tuck  Ave.,  Oakland.  Alterations 
to   apartments. 

Owner — G.  H.  Westerman,  679  Fairview 

St.,  Oakland. 
Architect — None.  $1500 

DWELLINGS    (2^ 

(313)  4010  -  4012  LYON  AVE.,  OAK- 
land.      Two    1-story    3-room    dwlgs. 

Owner— H.    C.    demons,    4016    Lyon    Av. 

Oakland. 
Architect— None.  $1500    ea. 

DWELLING 

(314)  1931  8STH  AVE  (REAR),  OAK- 
land.      One-story    3-room    dwlg. 

Owner—Geo.    Machtig,    1932    88th    Ave.. 

Oakland. 
Architect — None.  $2000 

DWELLING 

^315)      N      HALLIDAY      AVE.,       210    E 

Church   St..   Oakland.     One-Story  5- 

room   dwelling. 
Owner— Blodgett   &    Moffatt,    3940   East 

1-lth    St.,    Oakland. 
Architect — None. 
Contrjiotor— N.    A.    Blodgett,    3940    East 

nth    St.,    Oakland.  $2500 


NOW   READY   FOR   DELIVERY 

PRIDDLES   TABLES,   caUed    "3700   Splay   Ba«e«   and   Oth»,   OaleoU- 
tions,"  for  Quantity   Snneyors  and   Contractors.  ~«~«i»« 

Ge°j;u1ne^L%Yt^he'r"c^v%Vi^"^.1o^.e-It"^Pollp\",d^'*'-    ^°'"'^"'-      ^»«    '» 
s{'!'sIrrZVci?^o'%\l^^''^''l  PRIDDLE,  Publisher,   693  Mission 
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DWELLING  DWELLING  ADDITION 

(316)  E  102ND  AVE.,  160  S  WALNUT  (327)  1627  EIGHTY-SECOND  AVE..  r340)  107TH  AVE.  &  HOLLYWOOD 
St.,  Oakland.  One-story  3-roora  Oakland.  1-story  3-room  dwelling  Blvd.,  Oakland.  One-story  brick 
dwelling                                                                     and  garage.  addition. 

Owner — F    F.    Morse.  Owner — W.  W.  Sherbourne,  9633  E-14th  owner — Fageol   Motors   Co.,    107th   Ave. 
Architect — None.                                                             St.,  Oakland.  &    Foothill   Blvd.,   Oakland. 

Contractor — D.     B.     Shade,     1422     102nd  Architect — None.  J2400  .\rchitect— None.  

Ave      Oakland  $1600  Ccntractor — E.    T.    Lelter   &   Sons,    3601 

DWELLING  West   St.,  Oakland.  J19,500 

DWELLING  (328)      2123    109TH   AVE..    Oakland.      1-  ,„    ,,„,,„„   

(317)  5511  GOLDEN  GATE  AVE,  OAK  ^j  5-room    dwelling.  ILUB    HOUSE 

land.      Two-story    S-room    dwelling.  owner—James   Hurlev     3211   School   St  -^    KEITH   AVE.,    270   B  COLLEGE  AV . 

Owner— J.   E.    Sprague,    4518   Edgewood  "      Oakland        ""  '*^*   •*         »=n"o'   ="••  Oakland.      Two-story    7-room    club 

Ave.,   Oakland.  Arnhit„nf Nr^no  house. 

Architect-None_^ $6000  tlX^^\l,Il°j^%,    Thomas.    2872    Mon-  Owne^r-Rockridge  Women's  Club.  Oak- 

DWELLING  '''°=*  '^^t-   Oakland.  $3500  Architect— Miller      &      Warnecke.    1404 

(318)  4021    MAPLE    AVE.,    OAKLAND.  t^,,,„t  t  ,,.t^.         Franklin    St..    Oakland. 

One-story    4-room    dwelling.  ?.}7a^^        ,^o-,     tr.  r^^^r,r^^  i^TDorp     o-r  Contractor— F.    A.    Kurtz,    364    41st    St., 

Owner— C.   M.  Dean,   3571   Fruitvale  Av.  (329)  1521     E-THIRTY-FIRST     ST.,  Oakland.  $20,636 

Oakland  Oakland.     1-story  5-room  dwelling.  

Architect— None.  $2500  Owner  —  August    Roseberg,    1712    48lh  RESIDENCE 

Ave.,  Oakland.  (341)       EIGHTY-FIFTH    AVENUE    and 

(319)  W  ADELINE  ST.,  130  S  30TH  Architect— None.  $3200  olive  St.,  Oakland.  General  con- 
st., Oakland.     One-story  brick  fac-                                      struction  4-room  residence  and  ga- 

tory.  DWELLING  rage 

Owner— Oakland    Gum    Company,      385  (330)     N  HOOVER  AVE.  426  W  Fruit-  Owner — Nils  A.  and  Matilda  M.  Ohlson. 

2nd  St.,  Oakland.  vale  Ave.,  Oakland.  1-story  6-room  28EO    38th    Ave      Oakland. 

Architect- — None.  dwelling.  \rchitect None 

*^°"'w°i,°^   "~«?^''R''iiuM»J^'^'"'t57^n  Owner— P.  J.  Drake.  621  17th  St.,  Oak-  bontractor    —    John    Tell,    2840    Parker 

Webster    St.,     Berkeley.  $9750  i^nd.  Ave.,   Oakland. 

APARTMENT^!  Architect— None.  $2000  Filed  Jan.   16,   1925.  Dated  Jan.  14,   1925 

(320)  1708    -"10   -   12   -   14   27TH   AVE.  nwFT  T  TNC  }Y-i^"    frame    is    up    $880 

Oakland.       Two-story    13-room    apts.  Prvi  1      s  forty  sfvfnth  ST     4nnP  ^^  hen   brown  coated    600 

Owner Mrs     Alma    A     White    1722   27th  C-s^lJ      t'  1  ORl  Y-bE  VEN  iH  fc>l.,   4UU    E  When    finish    is    on    700 

Ave      OaklaJJd    A.    wnite,  ^(tn  Market    St.,    Oakland.        l-story    5-  Usual  35  days   700 

Architect— None      '  '"o™   dwelling.  TOTAL   COST,    $2880 

Contractor — V      Sigge,      3912     Linwood  Owner    —    J.    Perata,    2908    Filbert    St.,  iJond,  sureties,  none.     Forfeit,  $1.00  per 

,Ave.,    Oakland.  $10,850  Oakland.  <]ay.         Limit,    90    working    days    from 

,    Architect — None.  $3000  date.      Specifications    filed.      Plans    not 

(321)  NW   COR.    1ST  &   FILBERT  STS  filed. 

Oakland.      Brick   addition.  

Owner — California    Packing    Corp.,    101  DWELLING  ADDITION 

California  St.,  San  Francisco.  (332)  60U4  MONADNOCK  WAY.  Oak-  (342)  2910  HILLEGASS  AVE.,  BER- 
Architect — None.        ,                                                     land.      1-story   5-room   dwelling.  keley.     Addition. 

Contractor — H.  J.  Chrlstensen,  507   17th  Owner — D.    W.    VanHuin,    6004    Monad-  Owner — Mrs.    Burrows,    2910    Hillegass, 

St.,  Oakland.  $50,000  nock   Way,   Oakland.  Berkeley. 

Architect — None.  $3500  Architect — None. 

APARTMENTS  &  GARAGE  Contractor — H.    G.    Parke,    1046    Peralta. 

(322)  62  FAIRMONT  AVE.,  OAK-  Berkeley.  $2400 
land.       Two-story     16-room    apart-  ADDITION                                                                                                

ments  and   garage.  „„  ,     „  (333)        1079    MANDANA   BLVD..    Oak-  DWELLING 

Owner — W.    J.    Dutton,    245    29th    Stret.  land.      Addition.  (343)     510   SAN   FERNANDO,   BERKE- 

Oakland.  Owner — C.   C.   Lassen,    123    Palm   Drive,  ley.     Two-story  6-room  dwelling. 

Architect— None.  Oakland.  Owner— A.    Hammarberg,    810    60th    St.. 

Contractor-H.      G      Butler,      5679   Oak  Architect-None.  Oakland. 

Grove    St.,    Oakland.  $16,500  contractor    —    Lassen    &    Shields,    123  Architect— S.   G.  Jackson  $5500 

ALTERATIONS  I'^''"    Ave.,    Oakland.  $2000  ALTERATIONS "eTC 

(323)  E  BROADWAY  150  N  17TH  ST.  (344r    1432    FIFTY-SECOND    AVENUE. 

Oakland      Alterations.  GARAGE  Oakland.   Alterations   and  additions 

''"■"co~Cal'i?'"™  ""'""•   ^''"      "      "  mf)f  FORTY-EIGHTH   ST..    100   W  O-""  -   Geo.    T.    Johnson,    1432    52nd 

Architect— Weeks    &    Day,    Commercial  Telegraph   Ave.,    Oakland.      1-story  Arrhit^e^c't— None  Si9nn 

Union    Bldg.,    S.    F.  tile    garage.  Arcniieci     «one^^ fimo 

Contractor  — Dinwiddle       Construction  Owner — B.    Solari,      4529    Shafter    Ave..  nwFTTTNr 

CO..    1101    Crocker   Bldg.,   S.    F.^^^^^^  Arch^c^rfNone.  $1000  ^^''^st^i  f^^^r^  l^^^^I'  °^"'^"^- 

PIER  DWELLING  """Ive^Tue^Oaklan'd'"'""''"'    '^"    '"'' 

(324)  ON    S.    F.       BAY      EXTENDING  (335)      N    E-EIGHTEENTH    ST..    100    W  Arrhitect— None 

l';°a'^et  bv   ow^e^r'' tor'^cTtv  "f  Oak'-  h^^S,^""*-   0^''1^"1-    l'^'^^   ^-'•°°™  Contractor  -   o'.    Zetterblad.    4716   Mel- 

Leased    oy   owner   ror  city    01   uaK-  dwelling.  rose  Ave     naklanfl  Sisnn 

land.       General    construction,      for  Owner-Mrf.  Anna  Smedman.   1801  41st  '  °^   '^ "■-■  ^^^°° 

creosotecl    pile    pier.  Ave     Oakland  FACTORY 

Owner-Parr    Termlna!      Co.,      Foot    of  Architect-None.'  (i46)     W  WASHINGTON   ST.   50  N  3rd 

Architect— A     FWoolev    Engineer  for  Contractor— C.  F.  Lodge.  5494  Bond  St.,  St.,  Oakland.   2-story  brick  factory. 

Parr  Terminal  Co.  ^"^'"^^^  ^""^  Oakland.  $3700  Owner— Hyman   Davis.   482   Cheney  St., 

Contractor— Tihbltts-Paclfic    Co.,    Ken-  ,  T^,-.Tn^T^:vT  a      iP?'^l^°^;„ 

nedv    /t    Rohmer   fits      Oakland  ADDITION  Architect — None. 

Filed  Jan    15    1925    Dated  Jan    13    1925  (336)  5630    MARKET    ST.,    Oakland.  Contractor— Ed    Langtry.     177     8th    St., 

1st   of   eacli   month   75%   of   value  Addition.  Oakland.  $6000 

of   material    and    labor    inc.  Owner— C.  A.  Legris,  600  56th  St.,  Oak-  t^t,-,^t  t  txt/-. 

Balance   35    days    after   acceptance.  land.  Vi,„.    ^^ox,^,  c,„    ,c„  „   ,,  ^   „ 

TOTAL  COST,   $60,000  Architect — None.  $1000  <^*''      ^  ESSEX  ST.    150  S  45th  Street, 

Bond.     $30,000.       Sureties,     Fidelity       &  _       Oakland.    1-story    5-roora    dwelling. 

Deposit    Co    .Forfeit,    none.     Limit.    100  DWELLING  '"n'"'ir,    '  ^-  ^''^eman,  4420  Essex  St.. 

fions   «fe'd    ^"^^^      ^'^"^    ^"^   specifica-  (337)      g  VESTA  ST.  289  E   55TH  AVE..  Archifect-None 

Oakland.     1-story  4-room  dwelling.  Contractor — E.    Pedersen.    700    25th    St 

DWELLING  °'^"oIriand    ^^    ^"''"'    ^"^   """^^    ^'-  Oakland.      $3700 

(325)  NO.     2422     SEVENTH     S..     Ber-  Architect— None.  DWELLING 

keley.  Dwellllg.  Contractor  —  E.  Kram,  2325  Ransome  (348)  3472  DAVIS  STREET.  Oakland. 
Owner— C     A.    Werner,    2416    10th    St.,               Ave.,  Oakland.                                 $2600  1-story   4-room   dwelling. 

Berkeley.  Owner  —  B.   S.   Booth,   91   Nova   Drive, 

Architect— None.  $2000  DWELLINGS  Piedmont. 

(338)      2915,    2921    HIGH    ST.,    Oakland.  Architect— None.  $2500 

RESIDENCE  Two    1-story    5-room   dwellings.  

(326)  NO.     1248     RUSSELL,     Berkeley.  Owner— John    M.    McArthur,    Penniman  DWELLING 

Residence.  Ave.,  Oakland.  (349)     346S    DAVIS    STREET,   Oakland. 

Owner— J.    F.    Perry,      376   Santa   Clara  Architect— None.  „      1-story  4-room   dwelling. 

Ave.,    Oakland.  Contractor    —    Geo.    H.    Mosebach     729  Owner—Sarah  E.  Yeatman,  523  31st  St., 

Architect — None.  $2500  Brooklyn  Ave.,  Oakland.  ,      v.-f'^l^"?; 

iTo^v,    tQ7r;n  Architect — None. 

PLATS  Contractor— B.  S.  Booth,  91  Nova  Drive 

NO.    3016      COLLEGE      AVE.,    Berkeley.  STORES  Piedmont.    $2500 

°-"Si?-    ^^'=^^""^'    '''    •'^"^    ^'-  r'^'"%^'^'°^''^'-™°"--°-  f3W)'^T7^3'5l^§LDWAY,   Oakland. 

^^"ISr*^5a\la'ir^^^-      ''''      ^-  7;ir;,-fk]an^d!"-'"^"'^^'''""^'^-  Own?jL^^^;?h^if;?.-  Theatre.   Oakland. 

27th  Ave.,  Oakland.  Architect — None.  Architect— None 

Contractor--Joseph     Coward.     1930     E  Contractor-Peter    Petersen,    Builders'  Cnfactor-National  Electric  Sign  Co.. 

27th    St.,    Oakland.  $12,000  Exchange,    Oakland.  $12,600  930  30th  St.,   Oakland.  »t«5» 


Saturday,   January   24,   1925 
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DWELLING 

(351)  6153  MESABA  AVENUE,  Oak- 
land. 1-story  5-room  dwelling. 

Owner— Jas.  C.  Barrett,  1048  Bay  View 
Ave.,   Oakland. 

Architect — None.  $3000 


DWELLING 

(352)      3119     SIXTY-FIRST     AVENTJE, 

Oakland.    1-story    5-room    dwelling 

and  garage. 
Owner — ^C.  E.  Atkinson,  1725  Broadway 

Alameda. 
Architect — None. 
Contractor — Hansford  &  Atkinson,  1725 

Broadway,   Alameda.  $3150 


DWELLING 

(353)  W  CREED  RD  125  N  Cavanaugh 
Rd.,  Oakland.  1-story  5-roora  dwlg 
and  garaK*' 

Owner — D.    S.   Smith,    2711   Santa   Clara 

Ave.,   Alameda. 
Architect — None.  $4150 

ADDITION 

(354)  E  WEBSTER  ST.  20  S  15th  St., 
Oakland.  2-story  concrete  and  tile 
addition. 

Owner — Hugo   Muller,   119   Mesa   Street, 

Oakland. 
Contractor    —    McWethy    &    Greenleaf. 

2910  Telegraph  Ave.,  Oakland. 

$19,000 

FLAT   BLDG. 

(355)  LOT  26  BLK  NO.  1562-A  MAP 
No.  2  Bateman  Tract,  Berkeley.  All 
work  for  2-story  flat  bidg.  and 
garage. 

Owner — W.   F.  &  Evelyn  P.  MacManus, 

692   62nd  St.,  Oakland. 
Plans  by  contractor. 
Contractor   —   Joseph    Coward,    1930   E 

27th   St.,   Oakland. 
Filed  Jan.   16,    1925.   Dated  Jan.    2.   1925. 

Frame    up    $3112.50 

White   coated    3112.50 

Completed  and  accepted 3112.50 

Usual    35    days     3112.50 

TOTAL  COST.  $12,450 
Bond,  Forfeit,  none;  Limit,  90  days; 
Plans    and    specifications    filed. 


RESIDENCE 

(356)  NO.  1214  DWIGHT  WAT,  Ber- 
keley.     Residence. 

Owner — Clarence  M.  Starr,  2019  Dela- 
ware  St.,  Berkeley, 

Architect — None.  $300C 


RESIDENCE 

(357)      NO.    1775    ARCH    ST.,    Berkeley 

Residence. 
Owner — S.   K.   Smith,  M.  D.,  Ciyone  Ct.. 

Berkeley. 
Architect — Orvine    Brown,    Ciyone    Ct., 

Berkeley. 
Contractor — Fred    E.    Foster,    3001    Lee 

St.,  Berkeley.  $6000 


DWELLING 

(358)      NO.    2208   BTRON   ST.,   Berkeley. 

Dwelling. 
Owner — E.    Sarleon,       2214       Byron    St.. 

Berkeley. 
Architect — None. 
Contractor — S.  M.  Stewart,  528   31st  St., 

Oakland.  $1900 


DWELLINGS 

(359)      NO.      2311-2313      OREGON      ST.. 

Berkeley.      Two  dwellings. 
Owner — C.    J.    Pfrang,    480    First    Ave., 

Oakland. 
Architect — None,  $5000    each 


DWELLI.VG 

(360)      1239     106TH     AVE.,     OAKLAND. 

One-story    5-room    dwelling. 
Owner — Walter    Newbert,    %    American 

Bank.   Oakland. 
Architect — None. 
Contractor — F.   W.  Durgin,   423  Orchard 

St.,    Oakland.  $3550 


DWELLI.VG   &    GARAGE 

(361)  W  86TH  AVE.,  240  N  BIRCH 
St.,  Oakland.  One-story  4-i<oom 
dwelling  and  garage. 

Owner — F.   H.   Henning,   1232  96th  Ave., 

Oakland. 
Architect — None.  $2625 

DWELLING 

(362)  2812  HOPKINS  ST.,  OAKLAND. 
One-story    6-room    dwellinK. 

Owner — W.     Baker,     2806     Hopkins     St., 

Oakland. 
Architect — None.  $3500 

DWELLING    &    GARAGE 

(363)  2627  68TH  AVE.,  OAKLAND. 
One-Story  4-room  dwelling  and  ga- 
rage. 


Owner — Ben    Black,    161S    3Sth    Avenue, 

Oakland. 
Architect — None. 
Contractor— B.    O.    Griffiths,    1258    61st 

Ave..     Oakland.  $2150 


DWELLING   &   GARAGE 

(364)  5435  RUTH  AVE.,  OAKLAND. 
One-story  5-room  dwelling  and  ga- 
rage. 

Owner — G.  Watkins,  2151  East  24th 
St.,   Oakland. 

Architect — None. 

Contractor — G.  Watkins,  2151  East  24th 
St..    Oakland.  $3150 


DWELLING  &  GARAGE 

(365)      W     72ND     AVE.,     200     N     HAW- 

ley  St.,  Oakland.     One-story  4-room 

dwelling  'and    garage. 
Owner — W.    F.    Garrett,    6801   East    14th 

St.,  Oakland. 
Architect — None. 
Contractor— Wm.    Wolfe,    128    13th    St., 

Oakland.  $2150 


DWELLLVG 

(366)      795     SANTA    RAT    AVE.,    OAK- 

land.      One-story    6-room    dwelling. 
Owner — R.    Cormack,     391     43rd    Street, 

Oakland. 
Architect — None.  $5000 


DWELLING 

(367)      4921     SHATTUCK     AVE.,    OAK- 

land.     One-story  6-room  dwelling. 
Owner — Geo.   Sclin,    4708   Shattuck  Ave., 

Oakland. 
Architect — None. 
Contractor — Joe  Marengo,   630   43rd  St., 

Oakland.  $4500 


DWELLING    &    GARAGE 
(368)      9324     OLIVE       ST.,       OAKLAND. 
One-story  4-room  dwelling  and  ga- 

Owner— Miss  Toraelin,  525  Estudello 
Ave.,    San   Leandro. 

Architect — None. 

Contractor — I.  L.  Leard,  525  Estudel- 
lo Ave.,  San  Leandro.  $2200 


DWELLING 

(369)      3031    GEORGIA    ST.,    OAKLAND. 

One-.-itory    4-room   dwelling. 
Owner — W.    F.    Courtney,    3232    Georgia 

St.,    Oakland. 
Architect — None.  $2200 


DWELLING    &    GARAGE 

(370)  1221  95TH  AVE.,  OAKLAND. 
One-story  5-rcom  dwelling  and  ga- 
rage. 

Owner — A.    C.    Thorpe,    1425    98th    Ave., 

Oakland. 
-Architect — None.  $2700 

DWELLING 

(371)  2156  SANTA  RITA  AVENUE 
Oakland.  One-story  4-room  dwell- 
ing. 

Owner — D.     Lynch,     2459     Peralta    Ave., 

Oakland. 
Architect. — None. 
Contractor — A.     E.    Correia,     3121     East 

27th   St.,   Oakland.  $3000 


DWELLING 

(372)      S     HILLSIDE     ST.,     54     E     78TH 

Ave.,    Oakland.      One-story    4-room 

dwelling. 
Owner — Jas.   C.   Eagles,   1117  Lakeshore 

Ave.,  Oakland. 
Architect — None.  $3000 


WAREHOUSE 

(373)      NW     COR.     3RD    &    FRANKLIN 

Sts.,    Oakland.      One-story   concrete 

warehouse. 
Owner — G.  Bolla  Co. 
Architect — Paul    Lavergne,       3121      San 

Pablo  Ave.,  Oakland. 
Contractor — John    Perona,    Sims    Drive, 

Oakland.  $13,400 


STORES,    OFFICES    &    THEATRE 
(374)      E     PARK     BLVD..     50     S     EAST 

19th    St.,   Oakland.      Two-story   con. 

stores,    offices    and    theatre. 
Owner — E.    S.    Cheney,    110    Sutter    St., 

San    Francisco. 
Architect — M.   T.   Jorgensen,   110   Sutter 

St.,   San   Francisco. 
Contractor — Architect.  $75,000 


-ALTERATIONS 

NO.  1835  SOLANO  AVE.,  Berkeley. 
Moving  picture  house  and  stores. 

Owner — Rake  &  Blumenfeld,  San  Ra- 
fael. 

Architect — Reid  Bros.,  105  Montgomery 
St.,   San  Francisco. 

Contractor — G.  B.  Pasqualetti,  2330 
Larkln  St.,  San  Francisco.       $82,000 


DWELLINGS 

(375)  1150  MONTERET  AVE.,  1564 
Posen  Ave.,  Berkeley.  Two  dwlgs. 

Owner — A.  C.  Kennedy,  1502  Clay  St., 
Oakland. 

Architect — None. 

Contractor — P.  R.  Brayton,  1030  War- 
field  Ave.,  Oakland.  $4000  each 


STORE 

(376)      1111   ADDISON,   Berkeley.   Store. 

Owner — W.    A.   Gentry,    2915   Grove   St., 

Berkeley. 
Architect — None.  $5000 


RESIDENCE 

(377)  822  INDIAN  ROCK  AVENUE, 
Berkeley.    Residence. 

Owner — H.  Elmer  Johnson,  San  Lean- 
dro. 

.Architect — None.  $9000 


.STORES 

(378)  ALCATRAZ    &      ADELINE      ST.. 
Berkeley.    Stores. 

Owner — T.  C.  Hoffman,  2023  Broadway, 
Oakland. 

Architect — R.  C.  Schuppert,  3757  Broad- 
way, Oakland. 

Contractor  —  Dinnle  Cent.  Co.,  3757 
Broadway,  Oakland.  $8000 

FLATS 

(379)  3017  &  19  DANA  ST.,  Berkeley. 
Flats. 

Owner — Mrs.  Annie  S.  Kerr,  2325  Howe 

St.,  Berkeley. 
Architect— None. 
Contractor  —  A.   W.  Potter,   4025  Agua 

Vista    St.,    Berkeley.  $7600 

ALTERATIONS 

(380)  1609    WALNUT    ST.,    Berkeley. 
Alterations. 

Owner — E.  V.  Rideout,  1609  Walnut  St., 

Berkeley. 
Architect — None. 
Contractor — A.    H.    Rose,    478    25th    St., 

Oakland.  $1200 

t;esidence 

(381)  1116  ARCH  STREET,  Berkeley. 
Residence. 

Owner— N.    P.    Williams,    2118-A   Chan- 

ning    Way,    Berkeley. 
-Architect — National  Mill  &  Lumber  Co., 

High  St.,  Berkeley. 
Contractor   —    N.    P.    Williams,    2118-A 

Channing    Way,    Berkeley.         $5000 

DWELLING 

(382)  NO.  3232  THOMPSON  AVE.,  Ala- 
meda.     One-story   6-room   dwelling 

Owner — Violet    K.    Hughes,    3409    Elm- 
wood  Ave.,   Oakland. 
Architect — None.  $5000 

APARTMENTS 

(383)  NO.  1335  PARK  ST.,  Alameda. 
Stores    and    apartments. 

Owner— L.     Kaliski,     1301     Regent    St., 

Alameda. 
Architect — None. 

Contractor   —   Conrad    Roth,    Hayward, 
$25,000 


Cal. 


(384)  2615  MARLIN  AVE.,  Oakland. 
1-story  6-room   dwelling. 

Owner— A.  J.  Goff,  9840  Scott  SL,  Oak- 
land. 
Architect — None.  $4000 

DWELLING 

(385)  N  FOOTHILL  BLVD.  237%  W 
98th  Ave.,  Oakland.  1-story  4-rm 
dwelling. 

Owner— W.  E.  Williams. 
Architect — None. 

Contractor  —  Snowden  &  Bellington, 
9567  Foothill  Blvd.,   Oakland.   $3000 

ALTERATIONS 

(386)  1120  WASHINGTON  ST.,  Oak- 
land.     Alterations. 

Owner — Feltman    &    Currae    Shoe    Co.. 

801   Market   St.,   S.   P. 
Architect — M.  E.  Shaw,  979  Market  St.. 

San   Francisco.  $2000 

DWELLING 

(387)  N  OAKWOOD  DRIVE  350  E 
Forest  Drive,  Oakland,  l-story  4- 
room    dwelling. 

°^",®/"  r~    •^l®'^    F-    Marshall    Co..    1410 

Madison    St.,    Oaklant.. 
Architect — None.  $4000 

ALTERATIONS  ' 

(388)  1273  NINETY-FOURTH  AVE 
Oakland.      Alterations. 

Owner--Frank  Cassela,   1273  94th  Ave.. 

Oakland. 
Architect — None. 
Contractor  —  Jos.    Flittner,    1700    3Bth 

Ave.,    Oakland.  $1400 
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uYg^'^^mS  HAVBNSCOURT  BLVD., 
Oakland.     1-story   5-room  dwelling. 

Owner  —  D.  Stewart,  2500  Highland 
Ave.,   Oakland. 

Architect — None. 
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$3000 


DWELLINGS 

(390)  2737-41-45 

Ave.,     Oakland. 

roo   mdwelllngs.  ,   ,,   „ 

Owner— A.  H.   Monez,   3321  Adell  Court, 

Oakland. 
Architect — None 


TWENTY-FIFTH 
Three    i-»tory    4- 


Each    $2500 


DWELLING^^  THIRTY-FOURTH  ST., 
Oakland.     1-story  4-room  dwelling. 

Ow-ner — Nelson  Lumber  Co.,  3;j01  ban 
Pablo   Ave.,    Oakland. 

Architect — None 


Contractor — W.    J.    Meyers, 
St.,  Oakland. 


3214     High 
$2500 


DWELLING  „    „      ,■       c. 

(392)      S   SCOTT    ST.    350    E    Marlin    St., 

Oakland.     1-story  4-room  dwelling. 
Owner— David   H.   Farnsworth,   2323   E- 

39th   St.,   Oakland. 
Architect — None.  Jjuuo 


DWELLING  ^    ,  ,       . 

(393)  794    LERIDA    AVE.,    Oakland. 

1-story   5-room   dwelling. 
Owner — C.    E.    Bardwell,    Jr., 

Ray  Ave.,  Oakland. 
Architect — None. 


622   Santa 
$4000 


DWELLING  ,  ,       ^ 

(394)       9400    SCOTT    ST.,    Oakland.      1- 

storv    4-room   dwelling. 
Owner— M.    C.   Thomas,   1092   68th   Ave., 

Oakland. 
Architect — None. 
Contractor — Suburban   Realty   Co.,   1431 

46th    Ave.,    Oakland.  |3000 


DWELLINGS    (29)  „„   „„,,„ 

(395)  5300  -  06  -  14  -  20  -  26  TRUM- 
bull  Ave..  Oakland:  5332  -  38  -  44  - 
50  -  56  Trumbull  Ave..  Oakland; 
5362  -  5400  Trumbull  Ave.  Oakland; 
5233  -  39  -  45  -  51  -  5301  -  07  Trum- 
bull Ave.  Oakland;  5315  -  21  -  39  - 
45  -  51  -  57  -  63  Trumball  Ave., 
Oakland;  5401  -  07  -  15  -  21  Trum- 
bull Ave.,  Oakland.  Twenty-nine 
1-story    5-room   dwellings. 

Owner — R.  C.  Hillen.  5364  Trask  Street, 
Oakland.  .,„„„ 

Architect — None.  $4000    ea. 


DWELLINGS    (16) 

(396)  5301  -  09  -  15  -  2S 
Fleming  Ave.,  Oakland; 
59  -  65  -  5401  Fleming 
land;     5808  -  14  -  20  - 


-  35  -  41 
6347  -  53  - 
Ave.,   Oak- 

-  32  Flem- 
-sto- 


ing    Ave..    Oakland.      Sixteen 

5-room   d^vellings. 
Owner — R.  C.  Hillen,  5364  Trask  Street, 

Oakland. 
Architect — None.  $4000    each 


DWELLINGS   (5) 

(397)  5214  -  22  -  30  - 
bul  Ave..  Oakland 
6-room    dwellings. 

Owner— R     C.     Hillen,     5364 
Oakland. 

Architect — None. 


Fl\ 


Usual 


days remaining    25% 

TOTAL  COST,  $1893.00 
Bond,  $946.50.  Sureties,  New  Amster- 
dam Casualty  Co.  Forfeit,  limit,  none. 
I'lans    and    specifications    filed. 


Ber- 
Oak- 


RESIDENCE 

(401)      NO.    1500      OREGON    ST., 

keley.      Residence. 
Owner- A.   G.   Weiss,   126   4th   St., 

land. 
Architect — None.  „_.^ 

Contractor— L.    A.    Peters,    1361    E-27th 

St.,    Oakland.  $2900 


FACTORY  ^^,^     .,  . 

(413)       SW    COR.     E-12TH    AND    ALA- 

meda  Ave.,  Oakland.     2-story  brick 

and   tile   factory. 
Owner— California    Pottery     Co.,     Mills 

Bldg.,   S.   F. 
Architect— Howard    Schroder,    357    12th 

St.,   Oakland. 
Contractor — Frank   C.    Arada,    Oakland. 
J7B00 


DWELLING 

(402)  NO.  1841  SAN  JUAN  AVE.,  Ber- 
keley.     Dwelling. 

Owner— Beadell  &  Lane,  909  Spruce 
St.,   Berkeley. 

Architect — None.  $5000 


APARTMENTS 

(403)      NO.    1519      WALNUT      ST.,    Ber- 
keley.     Apartments. 

Owner  —  William    I.    Clark,    Syndicate 
Bldg.,   Oakland. 

Architect — None. 

Contractor— H.   S.   Smith   &  P.   W.  Bar- 
ker,   3028   Adeline   St.,  Berkeley. 

$18,000 


rrask    St., 
$6000   ea. 


GARAGES    (48) 

(398)      LOCATION    SAME    AS    DWLGS. 

above.     One-story   garages   (48). 
Owner — R.  C.  Hillen,  5364  Trask  Street, 

Oakland. 
Architect — None.  $250    each 


STORES 

(399)      NE    COR.     12TH    &    FTIANKLIN 
Sts.,    Oakland.      One-story    concrete 
stores. 
Owner    —    Twelfth    Street    Realty    Co.. 
Syndicate    Eldg..    Oakland. 

—     H.    Crim      &      Hamilton 

425      Kearny      St..      .''an 

$34,500 


DWELLING 

(404)  NO.  2110  ACTON  ST.,  Berkeley. 
Dwelling   and   garage. 

Owner — Justus  Norris,  524  17th  St., 
Oakland. 

Architect — J.  Oliver,  42nd  and  E-14th 
St.,   Oakland. 

Contractor — R.  E.  Norris,  2466  Wood- 
ruff  Ave.,   Oakland.  $10,500 


DWELLING 

(405)  1907  SEMINARY  AVE.,  Oak- 
land.     1-story   4-room   dwelling. 

Owner — C.  S.  Crandall,  1903  Seminary 
Ave.,    Oakland. 


Architect — None, 
Contracto 

Ave.,    Oakland 


N.    Stanley, 


1434    45th 
$3000 


DWELLING 

(406)      W    GROSVENOR    PLACE,    250    S 

Hubert   Road,   Oakland.     1-story   5- 

room    dwelling. 
Owner — C.    Richardson. 
Architect — None. 
Contractor — J.    &    E.    Angleman    &    W. 

Teviss,   2047   36th  Ave.,  Oakland. 

$5800 


100     S 
-story 


DWELLING 

(407)  W     SEMINARY     PL., 

Sannymere    Ave.,    Oakland. 

3-room   dwelling. 
Owner — H.   A.   Ramsay,   2538   11th  Ave., 

Oakland. 
Architect — None.  $1000 


DWELLING 
(408)      1352- 

Oakland, 
Owner — D.  I 

Oakland. 
Architect — None, 


EIGHTY-EIGHTH  AVE., 
1-story  2-family  dwlg. 
Watkins,   1422   90th  Ave., 

$3750 


ALTERATIONS 

(409)  N    FOURTEENTH    ST.     90    E 

Harrison  St.,  Oakland.  Altera- 
tions. 

Owner  —  H.  C.  Holmes,  392  17th  St., 
Oakland. 

Architect — None. 

Contractor — M.   P.  Brasch,   392  17th  St., 


Oakland. 


$2500 


Arrhitect- 

Murdock, 
Francisco. 


PLUMBING 

(400)      PTN.    LOT    40    CROCKER    TER- 

race.      All    work    for    plumbing    2- 

storv    residence. 
Owner— M.    C.    Seagrave,    2043    Oakland 

Ave..   Piedmont. 
Architect  —  Houghton   Sawyer,   Hearst 

Bldg.,    S.    F. 
Contractor    —    Scott    Co.,    381    11th    St., 

Oakland 
Filed   Jan.    20,    1925.   Dated  Jan.    8.   1925. 
1st  of  each  month   75%   of  value 

of  work.  etc..  done  until  a  sum 

equal  to  75%   of  contract  price 

has    been    paid. 


DWELLING 

(410)  2815,     2821 

Oakland.        Two 

dwellings. 
Owner — Ben   Franklin 

Oakland. 
Architect — None. 


Oakland. 

Owner — E.    F 

Oakland. 

Architect — None 


1-story 
Grady, 


Oakland. 
room    dwelling    and    ga- 


DWELLING 

(414)  2363    CHURCH    ST., 

1-story 

Owner — Alfred  Johnson,  2202   Seminary 

Ave.,    Oakland. 
Architect — None.  $3100 


DWELLING 

(415)  2012     SIXTY-FOURTH     AVE., 

Oakland.     1-story  4-roo  mdwelUng. 

Owner — Paul  Louis  Kick,  2325  Hum- 
boldt  Ave..   Oakland. 

Architect — None.  $2500 


FRAZIER     AVE., 
1-story       4-room 


2733   Olive   Ave. 
Each,   $2000 


DWELLING 

(416)        4723    REDDING    ST.,    Oakland. 

1-story    4-room    dwelling. 
Owner — Geo.  N.  Longfellow,  1548  Santa 

Clara   Ave.,    Alameda. 
Architect — None. 


$1750 


DWELLING 

(417)       S    WILBUR    ST.    200    E 

Ave.,      Oakland.        1-story 

dwelling. 
Owner — John    Rodrigues,    2527 

St.,   Oakland. 
Architect — None. 


DWELLING 

(411)  912  UNDERHILL  ROAD,  Oak- 
land.     1-story   6-room   dwelling. 

Owner — S.  G.  Rankin,  712  Haddon  Rd., 
Oakland. 

Architect — None.  $5000 


$3500 


DWELLING 

(418)  N  TRESTLE  GLEN  RD.,  500  W 
Haddon  Rd.,  Oakland.  1-story  7- 
room   dwelling   and   garage. 

Owner  —  E.  H.  Chapman,  Harrison 
Apts.,  Oakland. 

Architect — None. 

Contractor — R.  L.  Hodgins,  3107  Max- 
well  Ave.,    Oakland.  $5900 


SIXTY-FOURTH    AVE., 


room   dwlg. 
3626   Lyon    Ave., 


APARTMENTS 

(419)  5430    SHATTUCK    AVE.,    Oak- 

land. 2-story  16-room  apartments 
and   garage. 

Owner  —  H.  W.  Mclntier  Co.,  1528 
Franklin   St.,   Oakland. 

Architect — None.  $12,400 


KKSIDENCES    (2) 

(420)      PTN.   LOT    13,    BLK.    3    BERKE- 
ley    View     Homestead.     Hawthorne 
Terrace,    Berkeley.      All    work    ex- 
cept   painting,     plastering,    plumb- 
ing,    electric     wiring,   electric  fix- 
tures,  finished   hardware   and  win- 
dow  .shades. 
Two    2-story   and   basement   residences. 
Owner — Mrs.   Mary   S.    Maris,    Berkeley. 
Architect  —  Archie      T.      Newsom,      14 

Montgomery   St.,   San   Francisco. 
Contractor — Mcintosh    Bros.,     180    Jes- 
sie  St.,    San    Francisco. 
Filed  Jan.  21,   1925.  Dated  Jan.  17,  1925. 

When    roof    is    in    place $1752.00 

When    plumbing    is   installed.    1752.00 
When     ready     for    painting..    1752.00 

When    completed     1752.75 

Usual    35   days   after    2336.25 

TOTAL  COST.  $9345 
Bond,  none.  Sureties,  none.  Forfeit, 
$10  per  day.  Limit.  without  delay. 
Plans  and  specifications,   none. 


CVXCELLATIOX       OP       BUILDING 
CO.\TRA(3T 


ALAMEDA    COUNTY 


1925— LOT  26  BLK.  1562/a 
S'o.  2  of  Bateman  Tract. 
McManus  with  Joseph  Cow- 
Cont.    filed    Jan.    13,    1925 


COMPLETION  NOTICES 

ALASIEIDA   COUNTY 

an.  12,  1925 — PTN.  OF  LOTS  67  & 
fig  Blk.  7  Key  Route  Terrace,  Ber- 
keley. Rita  Warford  to  Fred  F 
Ingram    Jan.  14,  1925 

an  14,  1925— PTN.  LOTS  69  &  70 
Orange  Grove  Tract.  Brook  Town- 
ship. Marcelline  A.  Murch  to 
whom   it  may  concern  ...  .Jan.   5,   1925 

.ill  14  1925— E  LINE  OF  MITCH- 
ell  Ave.  dist.  N  395.36  ft.  from 
Dutton  Ave;  thence  N  100'  E  123'  S 
100'  W  123!  to  pt.  of  beg,  San 
Leandro.  G.  H.  Shumaker  to  whom 
it  may  concern   Jan.  10,  1925 


Saturday,   January   24,    1925 
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Jan.  14,  1925 — 4321  &  4323  EVERETT 
Ave.,  Oakland.  A.  E.  Waldman  to 
whom    it    may    concern .  .Jan.    13,    1925 

Jan.  14,  1925 — PTN.  PLOT  15  MAP  OP 
the  Cameron  Tract,  Oakland.  L. 
C.  Fish  to  whom  it  may  concern 
Jan.    5,    1925 

Jan.  14,  1925—4213  TERRACE  AVE., 
Oakland.  John  Vis  to  whom  it 
may  concern    Jan.   14,   1925 

Jan.  14,  1925 — LOT  26  BLK  3 
Dwight  Way  Teirrace,  Berkeley,. 
H.  T.  Wallers  to  whom  it  may  con- 
cern        Jan.    13,    1925 

Jan.  14,  1925— LOT  S  BLK  5  SAN 
Pablo  Park,  Berkeley.  Donald 
Admiral  to  whom  it  may  concern 
Jan.    12,    1925 

Jan.  15,  1925— LOT  27  BLK.  D,  Grand 
Avenue    Heights,    Oakland.     Mae    L. 

Wagner   to   Calif.   Builders   Co 

Jan.    14,    1925 

Jan.  15,  1925 — LOT  7  BLK.  U,  MAP 
of  Central  Piedmont  Tract  No.  4, 
Brooklyn  Twp.  Jennie  McCall 
Bliss   to    Emil   Lindquist.  .  Jan.    13,    '25 

Jan.  15,  1925 — 636  STANNAGE  AVE., 
Albany.         Mrs.    Fidelina    Clark    to 

Albany   Bldg.    and   Inv.   Co 

Jan.    13,    1925 

Jan.  15,  1925 — NW  40'  OF  LOTS  15, 
16,  17  and  18,  Map  of  the  Anna 
Best  Tract,  Brooklyn  Twp.  Alice 
and  R.  De  Baere  to  G.  and  E.  En- 
gelman    Jan.   13,   1925 

Jan.  15,  1925 — LOT  22  BLK.  5,  Berke- 
ley Heights,  Berkeley.  Anna  L. 
Conger  and  Dorothy  de  P.  Conger 
to  Louis   O.   Hansson.  .  .  . Jan.    14,   1925 

Jan.  14,  1925— E  LINE  OF  STANNAGE 
Ave.  72'  N  of  Page  St.  thence  N 
36'  E  100'  S  36'  W  100'  to  pt.  of 
beg.,  Berkeley.  Lee  Hansen  to 
whom   it   may   concern.  .Jan.   14,   1925 

Jan.  16,  1925 — LOT  33  BLK  5.  Map 
Key  Route  Terrace.  Frank  Stokes 
to  whom  it  may  concern  Jan.  13,  1925 

Jan.  16,  1925 — LOT  18  BLK  2 
Amended  Map  of  the  Humphrey 
Tract,  Berkeley.  C.  E.  Eakin  to 
whom  it  man  concern.  .  .  .Jan.  14,  1925 

Jan.  16,  1925— PTN.  BLK.  110  HIG- 
ley's  Map  of  Clinton.  Oakland.  M. 
G.  Kendall  to  Calif.  Builders  Co. 
Jan.    15,    1925 

Jan.  16,  1925 — ^LOT  4  BLK.  10  MAP 
of  Subdiv.  of  Fruitvale  Heights, 
Brook  Twp.  Fredrick  Gervolstad 
to  whom  it  may  concern. Jan.  15,  1925 

Jan.  16,  1925 — NW  COR.  HUMBOLDT 
and  Davis  Sts.,  Oakland.  J.  A.  Mc- 
Cord  to  whom  it  man  concern.... 
Jan.    16,   1925 

Jan.  16,  1925 — PTX.  LOT  39  MAP  SAN 
Antonio  Court,  Oakland.  John 
Young  to  whom  it  may  concern.. 
Jan.    10,    1925 

Jan.  16,  1925 — LOT  20  BLK.  O  MAP 
of  Foothill  Park  Tract,  Oakland. 
George  H.  Drysdale  to  whom  it 
may    concern     Jan.    12,    1925 

Jan.  16,  1925—3104  SANTA  CLARA 
Ave.,  Alameda.  Chas.  Klambt  to 
whom    it   man    concern .  .Jan.    14,    1925 

Jan.  16,  1925— PTS.  LOTS  4.  5  &  6 
Blk.  2  Map  of  the  McGee  Tract  in 
Plot  No.  46  V  and  D  Peralta  Ran- 
cho.    Oak    Twp.      James    V.    Frazer 

to    whom     it    may    concern 

Jani     14,     1925 

Jan.  15,  1925—1504  -  1506  GRANT 
St.,  Berkeley.  Leigh  Kelling  to 
Arthur    W.    Potter Jan.     7,    1925 

Jan.  15,  1925 — 3101  DEAKIN  ST., 
Berkeley.  Leigh  Kelling  to  Ar- 
thur   W.    Potter    Jan.    7,    192g 

Jan.  17,  1925 — LOT  19  BLK  16  MAP 
Thousand  Oaks,  Berkeley.  Roy  R. 
Huckell  and  Dorothy  Huckell  to  J. 
and  E.  Angelman Jan.  16,  1925 

Jan.    17,    1925 — NO.   2221    CHURCH   ST 
Annie   and   Fred   Swartz    to    J.    H. 
Pickrell    Jan.    14,    1925 

Jan  17,  '25 — 869-71-73-75  WARFIELD 
Ave.,  Oakland.  Mrs.  Delia  Graebe 
to  Harry  C.  Knight Jan.  16,  1925 

Jan.  17,  1925  —  LOT  20  BLOCK  25 
Amended  Map  of  Fairmont  Park, 
Berkeley.  Ruth  J.  Lovett  to  B.  F. 
Sisson    Jan.    15,    1925 

Jan.    17,    1924— LOT    12    BLK    17    MAP    ' 
of  Blocks   17-1S-19   Thousand  Oaks, 
Berkeley.    Roland      L.      Cundall      to 
whom  it  may  concern.  .  .  .Jan.  16,  1925 

Jan.  16,  1925 — LOT  3  BLK  20  KIN- 
sell    Tract    No.     2,    Oakland.    C.    D. 

Eoorman    to    W.    B.    Block 

Jan     14     1925 

Jan.  16,  1925— 3431  FRUITVALE  AVE 
Oakland.  S.  M.  Rhoades  to  Harry 
Meyer     Jan.     10,     1925 

Jan.  16,  1925— NO.  1007  STANFORD 
Ave.,  Oakland.  Joe  Aviala  to  O.  L. 
Burrltt   Jan.  12,  1925 


Jan.  16.  1925— PTN.  BLK.  F  MAP 
of  Fountain  Place,  Oakland.  Fisk 
M.  and  Agnes  Ray  to  whom  it  may 
concern     Jan.    8,    1925 

Jan.  17,  1925— NO.  3263  BRIGGS  AVE 
Alameda.  Chris.  1.  Mortensen  to 
whom    it    may   concern .  .Jan.    16,    1925 

Jan.  16,  '25- COR.  COLUSA  &  CATA- 
lina  Aves.,  Berkeley.  The  Thousand 
Oaks  Baptist  Church  to  Conner  & 
Conner    Dec.    12,    1925 

Jan.  19,  1925 — 771  HAIGHT  STREET, 
Alameda.  Martha  WondoUeck  to 
whom    it    may   concern.  .Jan.    19,    1925 

Jan.  19.  1925 — PLANING  MILL  AT 
Marine  Ways,  Oakland.  Southern 
Pacific  Co.  to  Rees  Blow  Pipe  Co. 
Jan.    10,    1925 

Jan.  19,  1925— PTN.  LOTS  1  AND  2, 
Blk.  L,  Map  of  Laurel  Grove  Park, 
Brooklyn  Twp.  A.  Anderson  to  A. 
Anderson     Jan.    19,    1925 

Jan.  19,  1925—2251  SIXTY-THIRD 
Ave.,  Oakland.  D.  W.  Parks  to 
whom    it    may   concern .  .Jan.    16,    1925 

Jan.  19,  1925 — 1360  HOPKINS  ST., 
Berkeley.  A.  H.  and  Freda  Bening 
Dexter  to  A.  H.  Dexter.  .Jan.   15,  1925 

Jan.  19,  1925— LOT  16  BLK.  5,  MAP 
of  Eastlawn,  Oakland.  James  G. 
Alexander  to  Suburban  Realty  Co. 
Jan.    17,    1925 

Jan.  19,  1925 — LOT  116  AND  PTN. 
Lot  117  Blk.  23,  Amended  Map  of 
Havenscourt,  Oakland.  Joseph  and 
Mary  Flittner  to  Jos.  Flittner.... 
Jan.     19,     1925 

Jan.  19,  1925- LOT  14,  BLK.  9,  High- 
land Manor,  Oakland.  W.  O.  French 
to   L.   E.    Van   Ness    ....    Jan.    19,   1925 

Jan.  19,  1925— LOTS  29  AND  30,  BLK. 
1097,  Linden  Homestead.  Weber 
Estate  by  M.  H.  Weber  to  Thomas 
F.    L.    Furlong    Jan.    19,    1925 

Jan.  19,  1925— 45TH  AND  HOLLIS 
Sts.,  Emeryville.  Pacific  Gas  & 
Electric  Co.  to  Michel  &  Pfeffer 
Iron    Works    Jan.    14,    1925 

Jan.  17.  1925  —  LOT  33,  DIMOND 
Crest  Terrace,  Oakland.  Donald  L. 
Patch  to  whom  it  may  concern.. 
Jan.    6,    1925 

Jan.  17,  1925— LOT  14,  GUILEFORD 
Place,  Piedmont.  Amelia  H.  Bragg 
to  Alex  C.  Wieben    Jan.  7,  1925 

Jan.  20,  1925 — SEVENTY -SEJCOND 
Ave  200  N  Foothill  Blvd.,  Okd. 
Frederick  J  Cole  and  Grigsby 
Bros Dec.     26,     1924 

Jan.  20,  1925 — NO.  454  SIXTIETH 
St.,  Oakland.  W  C  Deuberry  to 
Geo    H   Johnson Jan.    20,    1925 

Jan.  20,  1925— NO.  2113  DURANT 
Ave.,  Berkeley.  W  R  Ellis  to 
Wilson   D   Ellis Dec.   15,   1924 

Jan.  20,  1925  —  LOCATION  NOT 
Given,   Oakland.     Geo  W  Annereau 

to   MacDonell   &   Foreman 

Jan.     11,     1925 

Jan.  20,  1925— LOT  11  BLK.  G,  Map 
of  Sanford  Tract,  Brooklyn  Twp. 
Myron  Benfer  to  whom  it  may 
concern Jan.     19,     1923 

Jan.  20,  1925 — NO.  2918  DELAWARE 
St.,  Oakland.  A  D  Thomas  to 
whom    it    may   concern.. Jan.    20,    1925 

Jan.  20,  1925 — PTN  LOTS  23  AND  24 
Elk  14,  Map  of  Eastlawn,  Oakland. 
Charles  J  Ross  to  whom  it  may 
concern Jan.    19.    1925 

Jan.  19.  1925— NO.  546  BOULEVARD 
Way,  Piedmont.  Dora  C  and 
Charlotte  Harrison  to  whom  it 
may    concern Jan.    19,     192a 


LIENS  FILED 


ALAMEDA  COUNTY 


Recorded  Amount 

Jan.  14,  192.5 — LOT  22  AND  PTN.  LOT 
21  Blk  T  Amended  Map  of  Reg- 
ents Park,  Berkeley.  M.  I.  Ber- 
nard &  Co.,  vs.  Margaret  Wall,  J. 
E.   Scott   &    G.    T.    Harvev $80 

Jan.  14,  1925 — LOT  22  AND  PTN. 
Lot  21  Blk  T  Amended  Map  of 
Regents  Park,  Berkeley.  Western 
Door  ^  Sash  Co.,  vs.  Margaret  Wall 
&    J.    T.    Harvey    $102.50 

Jan.  14,  1925-2318  WARD  ST.,  BER- 
keley.  Thomas  Day  Co.  vs.  Charles 
H.   Wood    $64  44 

Jan.  14,  1925 — LOT  10  BLK  22  LAKE- 
shore  Highlands,  Oakland.  George 
C.  Wyatt  vs.  B.  A.  Neves  &  Wm. 
Holton    $134.85 

Jan.  14,  1925 — NE  50'  OF  LOT  7 
Map    of    a    portion    of    the    Shuey 


Estate,  Brook  Township.  Zenith 
Mill  &  Lumber  Co.  vs.  Hllma  C. 
Bjork    $67.80 

Jan.  14,  1925— COM.  AT  A  PT.  ON  W 
line  of  Shattuck  Ave.  dist.  127.44 
ft.  SE  of  NE  Cor.  of  Lot  3,  Blk. 
2121  Map  of  Alden  Tract;  thence  S 
40'  SW  138.11'  NW  40  NE  140.28'  to 
pt.  of  beg.,  Oakland.  W.  E.  Holt 
vs.  Rodolfo  Parena,  Joe  Marengo  & 
Lewis    Higgins    $76.90 

Jan.  15,  1925 — PTN.  LOT  22  BLK. 
2242,  Map  of  La  Loma  Park,  Berk- 
eley. Hunter  Lumber  Co.  vs.  C.  C. 
Boynton,  Florence  Boynton  and 
Hansen,  Robertson  &  Zumwalt.  $22.65 

Jan.  15,  1925 — LOT  8,  MAP  OF  THE 
Emelien  Tract,  Oakland.  Eureka 
Mill  &  Lumber  Co.  vs.  E.  J.  Cole- 
man        $7.92 

Jan.  15,  1925-1615  ARCH  ST.,  Berke- 
ley. Fred  W.  Thorns  vs.  William 
Steffen  and  Clara  Van  Ness  Steffen 
t201.IO 

Jan.  15,  1925 — PTN.  LOTS  11  AND  12 
Blk.  3,  Map  of  the  Brower  Tract. 
Glen  Bunker  vs.  Don  M.  and  Rita 
Todd    and    J.    B.    White $41.00 

Jan.  16,  1925— PTN.  LOT  8,  MAP  OF 
Sub.  Plot  12,  Watson  Tract,  Oak- 
land. McPighe  and  Busso,  $665; 
H.  C.  Brown  Roofing  Co.,  $128; 
D.  W.  Durant,  $360.30;  vs.  Annie 
L.    Simons   and   E.    W.  '  Woodard.  .  .  . 

Jan.  16,  1925 — PTN.  LOT  14,  BLK. 
2,  Map  of  Edgewood  Park,  Berke- 
ley. Independent  Mill  &  Lumber 
Co.,  $284.75;  University  Hardware 
Co..  $281.71;  vs.  C.  McKenzie  and 
J.    McKenzie   and    H.    Dubnoff 

Jan.  16,  1925— LOTS  75  AND  76,  BLK. 
A,  Map  of  ptn.  of  Alta  Vista  Tract, 
Brooklyn  Twp.  Superior  Tile  Prod- 
ucts  Co.    vs.    C.    A.    Shipman $233. 

Jan.  16,  1925 — PTN.  LOT  8,  MAP  OP 
Subdivision  of  Plot  12,  Watson 
Tract,  Oakland.  Garrett  Mill  & 
Lumber  Co.  vs.  Annie  L.  Simon, 
John  Doe  Simon  and  E.  W.  Wood- 
ard        $400.92 

Jan.  16,  1925 — PTN.  LOT  14  BLK.  2, 
Map  of  Edgewood  Park,  Alameda 
County.  Hildebrand  Planing  Mill 
vs.  Jessie  McKenzie  and  H.  Dub- 
noff         $385.40 

Jan.  16,  1925 — LOT  11,  BLK.  3,  MAP 
East  Piedmont  Heights  Extension. 
W.  P.  Holt  vs.  Patrick  J.  Connolly, 
Ellen  Connolly  and  Lewis  J.  Hig- 
gins        $79.18 

Jan.  16,  1925 — PTN.  LOT  14,  BLK.  2, 
Map  of  Edgewood  Park,  Berkeley. 
Rhodes-Jamieson  &  Co.  vs.  Colin 
McKenzie,  Jessie  McKenzie  and  H. 
Dubnoff    $134.90 

Jan.  16,  1925 — PTN.  LOT  14,  BLK.  2, 
Edgewood  Park,  Berkeley.  Carl 
Rasmussen  vs.  Colin  McKenzie, 
Jessie  McKenzie  and  H.  Dubnoff. $226 

Jan.  16,  1925 — PTN.  LOT  14,  BLK.  2, 
Edgewood  Park,  Berkeley.  Brock- 
hurst  Tile  Co.  vs.  Colin  McKenzie, 
Jessie  McKenzie  and  H.  Dubnoff... 
$92.50 

Jan.  19,  1925—1207  PARK  AVE.,  Ala- 
meda. J.  P.  Evardsen  vs.  Antone 
F.    Cirimele    and    P.    Cirimele $100. 

Jan.  19,  1925 — LOT  51  AND  PTN.  LOT 
52  Corrected  Map  of  Electric 
Heights  Tract,  Oakland.  Garrett 
Mill  &  Lumber  Co.  vs.  Arthur  Zahl 
and   W.    Adamski $933  63 

Jan.  17,  1925— LOT  3  BLK  A  COUN- 
try  Club  Estate,  Oakland.  General 
Plumbing  Co.  vs  L.  R.  Ratcliff,  E. 
D.    W  oodward    $304 

Jan.  17,  192.5— LOT  49  BLK  6  Havens- 
court,   Oakland.    E.    D.      Vinton      vs 

George    E.    Nickerson $38  60 

■ ♦ 

Jan.  20,  1925— LOT  8  BLK  16,  Map 
of  San  Pablo  Park,  Berkeley.  Gen- 
eral Mill  &  Lumber  Co  vs  Henry 
I  and  Isabel  Schmitz  and  Jane  Doe 
Lemmer      $62.52 

Jan.  20,  1925— LOTS  26,  27,  28,  29  & 
30  Blk  B,  Map  of  Rose  Park  Tract, 
Oakland.  Zenith  Mill  &  Lumber 
Co  vs  B  and  Mary  Tenza  and  Pearl 
and     Alvin     C     Thurman $96.31 


RELEASE  OF  LIENS 

ALAHEDA   COrNTY 

Recorded  Amount 

Jan.  14,  1925  —  918  WILLOW  ST., 
Alameda.  Sunset  Lumber  Co.  to  P. 
and   Nellie   E.   Larson $94.43 

Jan.  15,  1925 — LOT  38  MAP  OP  THE 
View      Tract,      Oakland.      General 
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I'lumbing  Co.  to  S.  Victor  Davidow 
$125 

Jan.  15.  l',(25— LOT  15  MAP  OF  THE 
View  Tract,  Oakland.  General 
Plumbing  Co.  to  S.  Victor  David- 
ovv    »254 

Jan.  15,  1925— LOT  IB  MAP  OF  THE 
View  Tract,  Oakland.  General 
Plumbing  Co.  to  S.  Victor  David- 
ow    1254 

Jan.  15,  1925— LOT  15  MAP  OF  THE 
View  Tract,  Oakland.  C.  L.  Ad- 
ams  to  S.    Victor  Davidow $171 

Jan.  15,  1925— LOT  16  MAP  OF  THE 
View  Tract,  Oakland.  C.  L.  Ad- 
ams   to    S.    Victor    Davidow     $131 

Jan.  17,  1925  —  LOT  22  A.N'D  PTN. 
Lot  23,  Blk.  B,  Golden  State  Home- 
stead, Berkeley.  Samuel  Braun  to 
Charles  E.  Smith    $322. 

Jan.  17,  1925—1012  SIXTY-FIRST  ST. 
Oakland.  Moore  &  Fisher  to  Henry 
Druce    $1400 

Jan.  16,  1925 — PTN.  LOTS  10  &  11 
BLK  K  Map  of  the  property  of  the 
Central  Land  Co.  Robert  E.  Sheri- 
dan to  Annie  Hilda  Lowe,  alias  A. 
11.    Lowe    $S53 

Jan.  16,  1925— LOTS  33  34  35  36  &  37 
The  View  Tract,  Oakland.  Pacific 
Lumber  Mills  to  S.  Victor  Davidow 
and   R.   I'arrott    $3302.79 

Jan.  19,  1925 — NO.  1410-12-14  DERBY 
St.,  Berkeley.  H  B  Gamerston  to 
E  F  Hischier,  Mrs.  E  F  Hischier 
and    Olga    Johnson $546.35 


BQILDING  CONTEAOTS 


SAN  MATEO   COUNTY 


MAUSOLEUM 

CYPRESS  LAWN  CEMETERY,  SECT.  L 

All  work  lor  mausoleum. 
Owner    —    Catherine    M.    oblaudt,    251 

Ashbury   St.,   San  Francisco. 
Architect — None. 
Oonuactor — The    McGilvroy    Raymond 

Granite     So.,     634     Townsend,     San 

Francisco. 
Filed  Jan.    13,   1925.  Dated  Jan.    5,    1925. 

Alonthly     75% 

Usual    35    days    25% 

TOTAL  COST.  $26,880 
Bond,  $14,000;  Sureties,  John  D.  Mo- 
Gilvray  &  Charles  E.  Talmadge;  For- 
feit, none;  Limit,  90  working  days; 
I'lans   and   specifications   filed. 


SAN    FRANCISCO    BAY,    DUMEARTO.N 
Bridge.     Furnish     fabricated     spans 
engines  for  lifts  and  etc. 
Owner — Duraliarton    Bridge    Co.,    Santa 

Fe  Bldg.,  S.  F. 
Architect — None. 
Contractor — The  Moore  Dry  Docks  Co., 

Balfour   Bldg.,   San   Francisco. 
Filed  Jan.   12,   1925.  Dated  Dec.  17,  1925. 

Usual    35    days    $ — 

TOTAL  COST,  cUnit  price  bids  noted) 
Bond,  $L'25,OUU;  Sureties,  R.  S.  &  Jos.  A. 
Moore;  Forfeit,  none;  Limit,  Aug.  15, 
1925;  Plans  and  specifications,  none. 

Through  truss  spans  and  towers, 
counterweights,  shoes,  castings,  road- 
way expansion  plates,  arches,  bolts, 
counterweight  and  lift  span  guide  cast- 
ings and  steel  frame  for  machinery 
house,  appru.\imately  3,940,000  pounds 
at  6  3/lOc  per  lb. 

For  operating  machines,  rope  clamps, 
worm  wheels,  etc.,  approximately  36,- 
000    pounds   at   29c   per   pound. 

Wire  ropes,  approximately  40,000  lbs. 
at  26c  per  lb. 

Balance  chains,  approximately  54,- 
000   lbs.   at   Sc   per  lb. 

Concrete  counterweights,  $30  per  cu. 
yd. 

Kor  all  metal  in  towers,  counter- 
weights, gates,  etc.,  approximately 
560,000  lbs.  at  IMc  per  lb. 

For  superstructure  metal  work  (or 
girder  span.s,  approximately  1,831,000 
pounds  at   4c   per  lb. 

For  hand  rails,  truss  bolts,  etc.,  ap- 
proximately 583,000  lbs.  at  3  65/lOOc 
per  lb. 

For  roadway  expansion  metal,  30,500 
lbs.    at    4  lo/lOOc   per   lb. 

For  transportation  and  erection  of 
superstructure  metal,  approximately 
2,470,000    pounds    at    VtC   per   lb. 


LOT     12     BLK     27     REDWOOD     HIGH- 

lands.   All   work   for   two    res. 
Owner — Pauline    E.   Hanson   et  al.   Red- 
wood  City. 
.\rchitect — None. 
Contractor — Guss    Waller,    221    Hudson, 

Redwood   City. 
Filed  Jan.  12,  1925.  Dated  Jan.  — ,  1925. 

Frame     up      $2479.75 

Plastered     2479.75 

Completed    and    accepted 2479.76 


Usual    35    days    2479.75 

TOTAL  COST,  $9919 
Bond,  $4959.50;  Sureties,  W.  P.  Gray,  Z. 
T.  Thorning;  Forfeit,  Limit,  none; 
Plans  and  specifications  filed. 


RESIDENCE,  $4000;  Easterly  70  57  Lot 
Clark  Dr.,  San  Mateo;  owner, 
Townley  Ball  &  Blanche  Ball,  1400 
Belleview,  Burlingame;  contractor 
Arthur  Dusenberry,  442  Hurling- 
ham,   San   Mateo. 

BUNGALOW  and  garage,  $4000;  Lot  190 
ft.  from  High  Blk  1  Maple  Ave., 
San  Mateo;  owner,  Geo.  H.  Arthur 
409   Occidental  Ave.,   San   Mateo. 

GARAGE,  $1200;  Lot  13  Blk  Q  1623  B 
St.,  San  Mateo;  owner,  C.  B.  Hen- 
jett,  1623  E  St.,  San  Mateo. 

BUNGALOW,  $3000;  Lot  4  Blk  1  South 
D  St.,  San  Mateo;  owner,  Daniel 
Burke,   512   So.   D   St.,   San   Mateo. 

BUNGALOW  and  garage,  $5250;  Lot  29 
Blk  58  De  Soto,  Burlingame;  owner 
W.  R.  Thompson,  412  Bayswater, 
Burlingame. 

AUTO  LAUNDRY,  $1500;  Highland  Ave. 
Burlingame;    owner,    W.   M.    Cronk. 

BUNGALOW  and  garage,  $5000;  Lot  15 
Blk  12  Laguna,  Burlingame;  owner 
Sophie  H.  Root;  contractor,  A.  J. 
Rhodes. 

BUNGALOW  and  garage,  $4000;  Lot  19 
Blk  6  Capuchino,  Burlingame;o 
owner,  M.  M.   Elder. 

BUNGALOW  and  garage,  $4500;  Lot  24 
Blk  49  Cortez,  Burlingame;  own- 
er, C.  B.  McClain,  720  Farrington, 
Burlingame. 

BUNGALOW  and  garage,  $4000;  Lot  7 
Blk.  11  San  Mateo  Rd..  Burlingame 
owner,    Mitchell   &    Kelley. 

BUNGALOW,  duplex,  $S000;  Lot  24  Blk 
5  Highway,  Burlingame;  owner, 
Mrs.  A.  M.  Harris;  contractor,  W. 
A.   Croop. 

BUNGALOW  and  garage,  $5000;  Lot 
32  Blk  44  Vancouver,  Burlingame; 
owner,  G.  W.  Williams,  1140  Van- 
couver,   Burlingame. 

BUNGALOAV  and  garage,  $4000;  Lot  26 
Blk  1  Vancouver,  Burlingame; 
owner,   Fred   Balhet. 

RESIDENCE  and  garage,  $6000;  Lot  17 
Blk  25  Cortez,  Burlingame;  owner, 
E.  O.  Nicolaide,  218  Peninsula,  San 
Mateo. 

BUNGALOW  and  garage,  $4750;  Lot  4 
Blk  33  Easton,  Burlingame;  owner 
Peter  G.  Bozovich. 


COMPLETION  NOTICES 


SAN    MATEO   COUNTY 


Recorded  Accepted 

Jan.  14,  1925 — THIRD  -^ VENUE,  SAN 
Mateo.  B.  Getts  Inc.  to  Mitchell 
Jackson   Co Jan.  6.   192.T 

Jan.  13,  1925— LOT  21  BLK  R  SAN 
Mateo  Heights.  San  Mateo.  R.  B. 
Camps  to   R.   W.   Hurst.. Jan.    10.   1925 


BUILDING  CONTRACTS 


SANTA   CL,AU.4  COUNTY 


RESIDENCE 

ON     NORTH     SIDE     OF     COLERIDGE 
Avenue   200  ft.   west  of  Cowper   St.. 
Palo  Alto.  All  work  for  frame  resi- 
dence and  garage. 
Owner — Arthur    G.    &    Bertha    M.    Ken- 
nedy, 1527  Waverly,  Palo  Alto. 
Architect — Charles  K.  Summer  760  Uni- 
versity,  Palo  Alto. 
Contractor — N.  W.  Follmer,  465   Lytton. 

Palo  Alto. 
Filed  Jan.  13,   1925.  Dated  Nov.  26.   1924. 

Frames    complete     $2991.47 

Roof    is    on     2991.47 

Second    coat   plaster   on 2991.47 

Work    completed     2991.47 

Usual    35    days    2991.47 

TOTAL  COST,  $14,957.31 
Bond,  $7478.66;  Sureties,  W.  P.  Gray; 
Mrs.  Martha  C.  Follmer;  Forfeit,  none; 
Limit,  100  working  days;  Plans,  none; 
Specifications  filed. 


WAREHOUSE 

AT  NW   COR.    OF     HIGH     &      HOMER 

Avenue,    Palo   Alto.      All    work    tor 

erection    of   a      4-story      reinforced 

concrete  warehouse. 
Owner — Palo   Alto   Transfer   &   Storage 

Companv.   11   Circle,  Palo  Alto. 
Architect — Birge   M.   Clark,   60(1    Eiiibar 

cadero,  Palo  Alto. 
Contractor — Wells    P.    Goodenough,    310 

University,   Palo  Alto. 
Filed  Jan.   13,   1925.   Dated  Jan.   6,   1925. 

As     work    progresses     $ — 

TOTAL   COST,    $38,717 


Bond,  $19,500;  Sureties.  W.  P.  Gray; 
Z.  T.  Thorning;  Forfeit,  none;  Limit, 
100  days  from  Jan.  5,  1925;  Plans  and 
sjiecifications   filed. 


G.ARAGE 

PLAT      S6A      LOS      ALTOS      COUNTRY 

Club    Properties.    All    work    for    1- 

story  garage  and  2-story  residence. 

Owner — Elinor  Kirk   Ames,    1338  Mound 

Ave.,  Illinois. 
Architect — None. 
I'ontractor — Joe  aG.  Tedford,  751   E  St 

James.  San  Jose. 
Filed  — .   Dated  Jan.    7,   1925. 

Frame     bldg.     erected $1861 

Hough     plaster    completed 1861 

Completed    and    accepted 1861 

Usual     35     days     1861 

owner,  E.  W'.  Siglc,  Julian  and 
Pleasant  Sts.,  San  Jose;  contrac- 
tor, E.  Delmaestro,  424  W-Julian 
St.,  San  Jose. 

TOTAL  COST,  $7444 
Bond,  Sureties,  Forfeit,  none;  Limit,  90 
days;    Plans   and   specifications   filed. 


DWELLING 

PART    OF    BLOCK      28      UNIVERSITY 
Grounds.  All  work  for  3-room  dwlg 
Owner — Earl   A.   Benson,   Ethel   I.   Ben- 
son. 
Architect — None. 
Contractor — Cyril    M.    Doane,    276    Post 

St.,    San    Francisco. 
Filed  Jan.   13,   1925.  Dated  — . 

Frame    completed     $625 

1st  coat  plaster  on    625 

Completed    and    accepted    625 

Usual    35    days    625 

TOTAL  COST,  $2500 
Bond.  $1250;  Sureties,  M.  L.  Doane; 
Charles  Taintcr:  Forfeit,  none;  Limit  90 
days;   Plans    and   specifications   filed. 


GARAGE,  double,  $500;  Dueane  St.  near 
First,  San  Jose:  owner,  Wm.  Frost, 
Premises. 

RESIDENCE,  4-room.  $2800;  St.  John 
St.  near  16th,  San  Jose;  owner,  H. 
Miller,  Premises;  contractor,  J.  E. 
McCombs,   437   Fuller  St.,   San  Jose. 

RESIDENCE,  5-room.  $3800;  Humboldt 
St.  near  Rose  Ct.,  San  Jose;  owner, 
J.  C.  Brown,  259  Berryessa  Road, 
San  Jose;  architect,  Wolfe  &  Hig- 
gins,  Auzerais  Bldg..  San  Jose;  con- 
tractor, F.  C.  Paskie.  Santa  Clara 
and   King  Road.   San  Jose. 

RESIDENCE,  5-room,  $3200:  Eleventh 
St.,  near  Margaret.  San  Jose;  own- 
er, B.  J.  Smith.  276  Mariposa  St., 
San   Jose. 

RESIDENCE,  7-rooms,  $7000;  No.  774 
Miller  St.,  San  Jose:  owner,  B. 
Panello,  Premi.«;es;  contractor,  R.  J. 
Sharp.   163   Polhemus   St.,   San  Jose. 

RESIDENCE.  5-ronm.  $3900:  Haw- 
thorne     St.    near   First,    San      Jose; 

COTTAGE.  4-room.  $3000:  Spring  9t. 
near  Hobson  San  Jose;  owner,  J. 
Patrino.  Premises:  architect,  V.  E. 
Camientti,  875  Vine  St..  San  Jose; 
contractor,  A.  J.  Smith,  284  Carlisle 
St.,  San  Jose. 

rOTT.^GE,  4-room,  $2500:  Seventeenth 
St.,  San  Jose:  owner.  J.  Bertoglio, 
Premises:  contractor,  G.  Garavaglio 
&  Son,  860  Sherman  St.,  Santa  Clara 

RESIDENCE.  4-room,  $3200;  18th  St. 
near  Washington,  San  Jose:  owner, 
S.  G.  Evans,  325  N-16th  St.,  San 
.lose. 

Ri:SIDENCE.  4-room,  $2000:  Ninth  St. 
near  Keyes,  San  Jose;  owner,  A.  G. 
Warning,  Premises:  contractor, 
Sol  Johnson,  643  S-Sixth  St.,  San 
Jose. 

COTTAGE.  5-room,  $3000;  Willow  St. 
near  McClellan,  San  Jose:  owner,  E. 
J.  Filice.  Premises:  contractor,  C. 
Carlson.   4  Menker  St.,   San  Jose. 

ALTERATIONS.  $1700;  No.  2.-2  S-First 
St.,  San  Jose:  owner.  M.  Ferguson, 
Premises:  contractor.  Bridges  & 
Munton,  Lincoln  and  Pine  Sts.,  San 
Jose. 

ALTERATIONS,     $1500;    No.     77    S-Sec- 
ond  St.,   San  Jose:     lessee,     L.     W. 
Hill,  214  S-First  St.,  San  Jose;  con- 
and  Pine  Sts.,  San  Jose, 
tractor.  Bridges  &  Munton,  Lincoln 

OARAGE  and  alter  residence,  $550;  No. 
239  Fox  Ave.,  San  Jose;  owner.  Mrs. 
L.    Kinley,    Premises. 

r-K.^JIDENTCE.  7-rnom.  $7000;  Eighth 
St.  near  Reed,  San  Jose;  owner,  Dr. 
Chas.  Hunt,  37  W-San  Fernando 
St.,  San  Jose;  architect,  C.  A.  Hig- 
glns,  Spencer  Ave.,  San  Jose;  con- 
tractor, Geo.  Garvin,  75  Pierce  St., 
San  Jose. 
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DWELLING,  1-story  frame,  $3500;  Key 
Blvd.,  bet.  Nevin  and  Barrett;  own- 
er, C.  Overaa,  2105  Roosevelt  Ave., 
Richmond. 

DWELLING,  1-story  frame,  J3600;  Bar- 
rett Ave.,  bet.  11th  and  12th  Sts . 
Richmond:  owner,  J.  H.  Plate,  53i 
12th  St..  Richmond;  contractor, 
Fred  C.  Hosking,  932  Pennsylvania 
Ave.,    Richmond. 

DWELLING,  1-story  frame,  $2500;  6th 
St.,  bet.  Ripley  and  Pennsylvania 
Ave.,  Richmond;  owner,  P.  Vallerga 
604  Ripley  Ave.,  Richmond;  con- 
tractor, J.  C.  Th'irnton,  228  Bissell, 
Richmond. 

DWELLING.  1-story  frame,  $3500;  Nev- 
in Ave.,  bet.  Key  Blvd.  &  Carlston 
Ave.,  Richmond;  owner,  C.  Overaa, 
2105    Roosevelt    Ave.,    Richmond. 

DWELLING,  1-story  frame,  $3500;  Ros- 
alind Ave.,  bet.  Harris  &  Carlston, 
Richmond;  owner,  C.  Overaa,  2105 
Roosevelt    Ave.,    Richmond. 


BUILDING  CONTRACTS 


COMPLETTON  NOTICES 


SANTA       t.LAIlA       COUNTY 

Recorded  Accepted 

Jan.  16.  1925— LOT  9  BLK  49,  The  J 
S  Lakin  Sbdvn  of  Block  48,  Falo 
Alto.  Lydia  Walter  to  whom  it  may 
concern Jan.    14.    1925 

Jan.  16,  1925 — LOT  6  BLK  2,  Ala- 
meda Residence  Tract  No.  1,  San 
Jose.  George  McKillop  to  whom  it 
may  concern Jan.    16,   1925 

Jan.  17,  1925— PART  LOTS  36  AND  37 
BIk  49,  Cor.  Lylton  Ave  and  Pulton 
St.,  Palo  Alto.  B  H  Tucker  and 
Laura  F  Lake  to  whom  it  may 
concern Jan.    14,    1925 

Jan.  17,  1925 — LOT  19  BLK  2  Map  1, 
Town  of  Los  Altos.  L-99.  Mary  E 
AVorsley  to  whom  it  may  concern.. 

,    Jan.    14,    1925 

Jan.  17,  1925— PTN  LOTS  21  &  22 
Blk  5,  Lendrum  Tract,  San  Jose.  W 
B  Reese  to  whom  it  may  concern.. 
Jan.    17,    1925 

♦ 

LIENS  FILED 


SANTA        CLARA        COUNTV 

Kecordea  Amount 
Jan.  16,   192.1— N  150  FT.  LOT  25  BLK 
1.  Burrell  Park.  San  Jose.   Southern 
Lumber  Co  vs  Fred   N  Waterman.. 
$795.47 


COMPLETION  NOTICES 


JTIESNO    COUNTY 


Recorded  Acc«pt«d 

Jan.  13,  1925— LOTS  18  AND  19  BLK 
17,  North  Park  Terrace,  Fresno.  J 
K   Saylor  to  whom   it  may   concern 

,    Jan.    13,    1925 

Jan.    15.    1025— PTN    LOT    2,    Roeding 
Villa    Col..    Fresno.      T    J    Sheets    to 
whom    It    may   concern .  .Jan.    12,    1925 
•Ian.    15,    1925— LOTS    21    AND    22    BLK 
1 9,   Sierra  Vista   Add'n   No.   4,   Fres- 
no.    Friedrich   A  Horning  to   whom 

It   may   concern Jan.    14.    1925 

Jan.  17,  1925 — LOTS  20  TO  23  BLK  7 
La  Siorra  Tract,  Fresno.  B  A  New- 
man  to  Jolly  &  Jolly... Jan.  16,  1925 
Jan.  19,  192.5— S  y,  OF  SE  ^i  OF  NE 
Vi  of  Sec.  25,  13-17,  Fresno.  Ker- 
man  Union  High  School  to  C  C  Sib- 

T       '^^^  •■•„•„ Ja"-     15.     1925 

Jan.  19,  1925 — Same — Bldg.  remodeled 
on  same,  Jan.  7,  1925.  Kerman 
Union  High  School  to  C  C  Sibley 
Jan.     7,     1925 


LIENS  FILED 

PRESNO    COUNTY 

Rpco'rte<l  ^rnp„„, 

Jan.  13,  1925— W  24  FT.  LOT  17'  E  18 
ft.  Lot  18  Blk  2,  Cleveland  Tract. 
Fresno.  Tom   Prichard  Planing  Mill 

Co  vs   L  H  Taddemian $400 

Jan.  15.  1925-8  ^4  OF  N  ^4  LOT  112 
.1  C  Forkner  Sub  No.  2,  Fresno. 
Sunset  Lumber  Co  vs  Andrew 
Olson    and    P    W    Gregory $250 


SACRAMENTO    COUNTY 


RESIDENCE 

N  10  FT.  LOT  1.S75  AND  ALL  LOT  1876 
and  S  15  ft.  lot  1877  W  &  K  Tct 
24.  All  work  for  residence  and  ga- 
rage. 

Owner — Theodore  W.  Chester,  700  Cap. 
Bk.    Bldg.,    Sacramento. 

Architect — None. 

Contractor  —  W.  L.  Chatterton,  1032 
42nd,    Sacramento. 

Filed  Jan.   14,   1925.  Dated  Jan.   13,  1925. 
Paj'ments  not  given. 

TOTAL    COST,    $15,694.50 

Bond,   Forfeit,   Limit,   Plans   and   speci- 
fications, none. 


DWELLING  5-room  and  garage,  $4S0O; 
2530  G,  Sacramento;  owner,  C  F 
Pearson,  710  26th,  Sacramento. 

ADD  2  rooms  $1100;  612  12th.  Sacra- 
mento; owner,  A.  F.  Silva,  612  12th 
Sacramento:  contractor,  Thompson 
Charton,    3.S79    59th,   Sacramento. 

STORE,  &  DWELLING  5-room  and  ga- 
rage, $5403;  1901  D,  Sacramento 
owner.  F.  O.]  Hultquist,  1907  D, 
Sacramento:  contractor.  C.  Carson, 
43rd  &   14th  Ave.,   Sacramento. 

DWELLING,  6-room  and  garage,  $5000 
2512  G,  Sacramento;  owner,  J.  C. 
Harlan,  2400  J,  Sacramento:  con- 
tractor. W.  P.  Cippa,  2560  27th  St. 
Sacramento. 

DWELLING.  5-room,  and  garage,  $2500 
317  26th.  Sacramento;  owner,  Fer- 
nando Terra,  2315  9th  Ave.,  Sacra- 
mento;   contractor,   M.   F.    Terra. 

DWELLING,  5-room  and  garage,  $300fl 
1300  Santa  Ynez  Way,  Sacrament  ; 
owner.  M.  C.  Valine,  1333  37th,  Sac- 
ramento. 

DWELLING,  5-room,  and  garage,  $3000 
646  39th,  Sacramento;  owner,  M.  C 
Valine. 

DWELLING  5-room,  and  garage,  $3000 
3025  San  Carlos  Way.  Sacramento; 
owner,  J.  Wade  Hanner,  624  San 
Antonio    Way,    Sacramento. 

GENERAL  REPAIRS.  $19,000;  2316  B 
Sacramento;  owner,  H.  Harvey  1865 
49th,  Sacramento;  contractor,  r  E 
Hodson. 

APARTMENTS.  6  4-room,  $22,000;  1715 
Q,  Sacramento;  owner,  Joe  Fratis 
1804  S.  Sacramento:  contractor,  M 
A.    Fratis,    172S   S,   Sacramento. 

DWELLING.  6-room,  and  garage.  $2500 
444S   T.  Sacramento:  owner.  M.   Mc- 
Cullough;   contractor,  P.  H.  McCul- 
lough. 
182.5    2nd    Ave.,   Sacramento;    owner, 

^„.i-    C.    Dressie,    1119    P,    Sacramento. 

D\VELLIXG,  6-room,  and  garage,  $5100 
1525  38th,  Sacramento;  owner,  F  C 
Cook,  1010  8th.  Sacramento;  con- 
tr.Tctor.  B.  W.  Graves. 

DWELLING  4-room  and  garage,  $3000: 
533  38th  in  East  Ridgeway,  Sacra- 
mento; owner.  J.  H.  Craig,  620  23rd 
St..  Sacramento:  contractor,  John 
H-  Jenson.  11th  Ave..  Sacramento. 

DUELLING,  5-room  and  garage,  $2925 
No.  2408  22d  St..  Sacramento;  own- 
er, B.  H.  Bill,  3252  Marshall  Way, 
Sacramento. 

DWELLING,  5-room  and  garage,  »Z92.^; 
No.  2314  19th  St.,  Sacramento;  own- 
er, B.  H.  Bill,  3252  Marshall  Way, 
Sacramento. 

DWELLING,  5-room  and  garage,  $3500 
No.  1317  34th  St.,  Sacramento;  own- 
er, G.  H.  Atkinson,  615  26th  St., 
Sacramento;  contractor,  H.  M 
Earle,    1036    Dolores    Way,    Sacto. 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 


DWELLING,  5-room  &  garage,  »Z500; 
No.  3164  V  St.,  Sacramento;  owner, 
S.    H.    Phillips,    3245    V   St.,    Sacto. 

DWELLING,  7-room  and  garage,  $6000 
No.  932  41st  St.,  Sacramento;  own- 
er. L.  J.  Miller,  1080  Santa  Ynez 
Way,  Sacramento. 

DWELLING,  5-room  and  garage,  $2500 
No.  3625  9th  St.|.  Sacramento; 
owner,  W.  S.  Martin,  3116  40th  St., 
Sacramento. 

DWELLING,  6-room  &  garage,  $5000; 
No.  2772  Donner  Way,  -Sacramento; 
owner,  C.  J.  Hopkinson,  1318  25th 
St.,   Sacramento. 

DWELLING,  5-room  &  garage,  $2000; 
No.  1817  Discovery  Way,  Sacra- 
mento; owner,  C.  Sproges,  2315  3rd 
St.,   Sacramento. 

DWELLING.  5-room  and  garage,  $2400 
No.  1407  32d  St.,  Sacramento;  own- 
er, W.   B.   Bootes,   1611   O  St.,   Sacto. 

DWELLING,  5-room  &  garage,  $3200; 
No.  2668  17th  St..  Sacramento; 
owner.  Brown  &  Granger,  Box  721, 
Sacramento. 

DWELLING.  5-room  and  garage,  $3000; 
No.  2736  16th  St.,  Sacramento; 
owner,  M.  A.  Blanco,  207  D  St.,  Sac- 
ramento; contractor,  J.  Lucas,  1604 
V  St.,   Sacramento. 


COMPLETION  NOTICES 

SACRAMENTO    COUNTY 

Recorded  Accepted 

Jan.  10,  1925— LOT  132  New  Era 
Park,  Sacramento.  H  L  Mee  to 
whom  it  may  concern ...  .Jan.  7,   1925 

Jan.  13,  1925 — TWENTY-FOURTH  & 
Second  Ave.,  Sacramento.  Paul  R 
Opdyke  to  whom   it  may  concern.. 

,    Jan.     10,     1925 

Jan.  14,  1925— LOT  5,  J,  K,  11th  and 
12th  Sts.,  Sacramento.  Allison  and 
Maude  B  Ware  to  whom  it  may 
concern Jan.    8,    1925 

Jan.  15,  1925 — FRONT,  J  AND  M  STS. 
(R  R  and  steamer  shed).  Southern 
Pacific  Co  to  whom  it  may  concern 
Jan.    2,    1925 

Jan.  15,  1925- RIGHT-OF-WAY  near 
18th  and  B  Sts.,  Sacramento.  S. 
P.  Co   to  whom  it  may  concern.... 

^   ■••,;•:•• Dec.    31,    1924 

Jan.  16,  1925— S  V4  LOTS  105  and  106 
New  Era  Park,  Sacramento.  Mrs. 
Florinda  Clark  to  whom  it  may 
concern Jan.     14,    1925 

Jan.    16,    1925— LOT    35    T   St.,    Add'n 
Sacramento.     Samuel   W   Cooper   to 
whom   it  may   concern.  .Jan.    14,   1925 

LIENS  FILED 


SACRAMENTO    COUNTY 

Recorded  Amount 

Jan.  12,  1925— N  ^  LOT  4,  G,  H,  8th 
and  9th  Sts.,  Sacramento.  Del 
Paso  Concrete  Products  Co  vs  S  b 
Robinson $249.90 

Jan.  17,  1925— LOT  50  Columbia  Ter., 
Sacramento.  Superior  Lumber  & 
Fuel  Co  vs   K  C  Catlett $29.55 

Jan.  16,  1925— LOT  7  BLK  8,  North 
Sacramento  Sub  9.  Walter  R  Field 
vs  Jennie  Wheeler  &  E  R  Zeigerst 
^ $130 

BUILDING    CONTRACTS 

SAN   JOAdUIN    COUNTY 

DWELLING  and  garage,  $5000-  1531 
West  Willow,  Stockton;  owner,  A. 
M.    Hutchinson,   440    E   Pine,   Stock- 

CAMP  CABINS  5,  $1000:  1347  East 
Charter  Way,  Stockton;  owner,  C. 
M.    Revis. 

"^'^  ?k'^^^''^^'  2,  and  garages,  $2700  & 
$2300:  2624  2630  North  El  Dorado, 
btockton;  owner,  Mary  C.  Bayer- 
contractor.  Ecker  Bros.,  1825  So. 
Cahf.,    Stockton. 

DWELLING  and  garage,  $4500:  1539 
^^est  A\illow,  Stockton:  owner,  J 
P.    Smith,    310    B    Sonora.    Stockton 

PERVICE  STATION,  $3100:  345  North 
i-A  Dorado,  Stockton:  owner,  Rob- 
?X!;'',""  &  Lunt;  contractor,  T.  E 
\\  illiamson.  San  Joaquin  and  West 
Park  Ave.,  Stockton. 

rnVELLiNG  and  garage,  $5000;  825 
\\est  Harding  Way.  Stockton; 
owner,  P.  R.  Love.  1142  N  Hunter, 
Stockton:  contractor,  A.  Love.  1430 
N    Hunter,    Stockton. 
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Architcets==Engineers — 
City  and  County  Officials 

How  about  bids  wanted? 

Are  you  satisfied  with  the  bids  you  received  on  that 
last  job? 

Did  yo\i  have  competition — and  plenty  of  it  1 
If  not — ^why  not? 


Without  charge  the  BUILDING  &  ENGINEERING 
NEWS  will  place  your  job  before  the  construc- 
tion interests  of  the  Pacific  Coast.  That  means 
competition  and — competition  means  the  lowest 
possible  bid. 

If  you  want  competition  send  particulars  of  your  job 
to  BUILDING  &  ENGINEERING  NEWS— 
also  a  set  of  plans  and  specifications. 

Reach  the  Independent  Bidder  through  the  columns 
of  BUILDING  &  ENGINEERING  NEWS 

The  combined  news  services  of  BUILDING  &  EN- 
GINEERING NEWS  have  a  circulation  of 


3340 


— reaching  the  Engineer,  Contractor  and  Mate- 
rial Dealer. 


Can  you  reacft  one  quarter  the  amount  of  interested 
people  through  any  other  news  service  published 
in  this  section?  We  think  not — in  fact,  we  know 
you  cannot. 


If  you  want  competition — if  you  want  independent 
contractors  to  figure  your  job — if  you  want  the 
lowest  possible  hid — send  particulars  of  your 
project  to 


Building  &  ELngineering  IN 
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DWELLING  and  garage,  $2500;  45  West 
Third,  Stockton;  owner,  Ruth 
Ecker;  contractor,  Ecker  Bros.  1825 
So.    Calif..    Stockton. 

DWELLING  and  garage,  $6000;  No.  673 
S-Tuxedo  St.,  Stockton;  owner,  E. 
T.  Morrison. 

DWELLINGS  and  garages  (2),  $5000 
each;  No.  1125-1127  W-Acacia  St., 
Stockton;  owner,  V.  D.  Vaio,  408  E- 
Noble  St.,  Stockton. 

DWELLING  and  garage,  $4200;  No.  528 
W-Walnut  St.,  Stockton;  owner, 
Harry  Hanson,  Rt.  1,  Box  65  N, 
Stockton. 

DWELLING,  $1850;  No.  1726  S-Amorl- 
can  St.,  Stockton;  owner,  Henry 
Wieckhorst.   Premises. 

DWELLING  and  garage,  $4000;  No.  737 
N-Central  St.,  Stockton;  owner, 
Florence  W.   Reed. 

DWELLING  and  garage,  $10,000:  No. 
166  W-Pine  St.,  Stockton;  owner. 
Sterling  Bldg.  Co.,  314  Uavlnss  & 
Loan  Bldg.,  Stockton;  contractor, 
J.  W.  Fetters,  Rt.  1,  Box  173  K, 
Stockton. 


COMPLETION  NOTICES 


SAN    JO.\*il'IN    COUNTY 


Recorded  Accepted 

Jan.  16,  1925— LOT  7  BLK  A,  Locust 
Park  in  Sec  14.  C  M  Weber's  Grant, 
Stockton.  Sarah  Secrest  to  J  P 
Decker Jan.    15,    1925 


COMPLETION  NOTICES 


S4N  JOAaVIN   COUNTY 

Recorded  Accepted 

Jan.  14.  lS2o— PORTIONS  OF  LOTS  4 
and  6  in  Block  14  East  of  Center 
St.  George  L.  Wolf  to  Edward  H. 
Riley    Jan.    10,    1925 


STEEL  .\ND  IRON  PRODUCTION  CON- 
TINUES TO  CLIMB 


Steel  production  in  the  United  States 
in  1924  is  estimated  in  excess  of  36,- 
500,000  tons,  or  some  7,600,000  tons  less 
than  the  1923  output,  while  the  1924 
production  of  pig  iron  fell  some  9,000,- 
000  tons  below  that  of  1923,  or  about 
31,100,000  tons.  The  December  output 
of  steel  was  about  3,420,000  tons,  with 
the  industry  as  a  whole  operating 
close  to  77  per  cent  of  capacity.  This 
compares  with  an  output  of  3,100,000 
tons  in  November  and  October.  The 
mills  of  the  United  States  Steel  Corpor- 
ation averaged  76  per  cent  in  Decem- 
ber, but  pushed  this  average  up  to  85 
per  cent  at  the  close  of  last  week.  The 
Illinjis  and  Inland  Steel  companies  are 
operating  at   close   to   90   per   cent. 

Pig  iron  production  in  December  is 
estimated  at  about  2,800,000  tons  or 
in  excess  of  90.000  tons  a  day,  as 
against  83,656  tons  daily  in  Novem- 
ber, an  increase  of  some  17  per  cent. 
The  Sloss-Sheffield  Steel  &  Iron  Co. 
and  the  Tennessee  Coal,  Iron  &  Rail- 
road Co.  will  each  blow  in  a  furnace 
this  month.  It  is  estimated  that  the 
unfilled  tonnage  of  the  United  States 
Steel  Corporation  will  show  a  gain  of 
close    to    60,000    tons    in    December. 

Iron  and  steel  exports  in  November 
totaled  129,864  tons,  or  IS  per  cent  be- 
low October,  while  for  the  first  11 
months  of  1924  they  aggregated  1,675,- 
677  tons,  as  compared  with  1,829,926 
tons  during  the  corresponding  period 
last  year,  according  to  the  latest  re- 
ports of  the  Department  of  Commerce. 
There  were  14,515  tons  of  steel  rails 
exported  in  November,  as  against  13,- 
241    tons    in    October. 


An  amendment  to  the  plumbers' 
license  ordinance  of  Inglewood.  pend- 
ing before  the  city  trustees,  would  re- 
quire, masltr  plumbers  to  give  a  surety 
bond  of  $1000  in  addition  to  putting  up 
a  cash  bond  of  $100  and  paying  a  year- 
ly  license  fee  of   $60   as   now   required. 


From    Diatomaceous    Earth    to 

Building    Flooring    and    Shingles 


A  new  plant  now  under  construction 
for  the  Rock  Products  Co.  at  Emery- 
ville, Calif.,  will  be  in  operation  with- 
in a  month  and  shipments  to  this  plant 
of  lava-baked  diatomaceous  earth 
from  the  company's  deposits  near 
Verdi,  Nev.,  will  begin  during  the 
present  month.  The  first  shipment  will 
consist  of  two  carloads  of  the  raw 
material,  quarried  from  the  deposit  and 
ground  in  the  company's  mill  at  Reno. 
The  Rock  Products  Co.  is  a  Nevada  cor- 
poration organized  to  manufacture 
building  and  interior  finishing  ma- 
terials from  a  rare  quality  of  diatom- 
aceous earth  found  in  a  large  deposit 
near  the  main  highway,  nine  miles 
west   of   Reno. 

W.  J.  Walmsley,  former  manager  of 
the  Pacific  Portland  Cement  Co.'s  plas- 
ter mill  and  gypsum  mine  near  Mound 
House,  Nov.,  left  that  company's  ser- 
vice to  assume  the  management  of  all 
operations  of  the  Rock  Products  Co. 
and  will  have  full  charge  of  the  latter 
company's  plants  and  mine  properties. 
C.  E.  Clough  of  Reno  is  president  of 
the  corporation  and  the  directors  in- 
clude former  Judge  F.  H.  Norcross, 
Paul  Butler,  inventor  of  the  Butler 
formula  used  by  the  company,  and  T. 
O.    Ward. 

Describing  the  operations  of  the  com- 
pany. Engineer  Walmsley  said  that 
the  building  material  products  to  be 
manufactured  would  have  a  wide  field, 
filling  demands  that  could  be  met  by 
no  other  products.  Flooring  and 
shingles  made  of  this  material  will 
give  service  and  stand  strains  beyond 
anything  possible  with  other  ma- 
terials, while  these  products  can  be 
manufactured  and  marketed  at  a  cost 
meeting  any  competition  and  in  some 
cases  considerably  below  any  compet- 
ing products. 

The  deposit,  in  the  form  of  a  large 
conical  hill,  is  composed  of  a  form  of 
diatomaceous  earth  declared  by  geolo- 
gists to  be  unique,  having  been  sub- 
jected to  intense  heat  under  pressure 
when  covered  by  a  flow  of  lava.  The 
lava  has  been  eroded,  but  fragments 
are  still  found  on  the  hill.  J.  C.  Jones, 
professor  of  geology  at  the  Mackay 
School  of  Mines  of  the  University  of 
.\'evada,  and  other  expert  authorities 
who  have  examined  or  analyzed  the 
material,  declare  its  character  to  have 
been  altered  by  heat  and  pressure  and 
that  this  is  the  only  instance  within 
their      knowledge      of    a      deposit      of 


diatomaceous  earth  having  been  in  con- 
tact with  molten  lava.  Analyses  show 
its  composition  to  be  9  per  cent  silica, 
with  the  remaining  content  iron  and 
aluminum. 

In  mining  the  product  from  the  de- 
posit, tunnels  and  open  cuts  can  be 
driven  into  the  hill  and  the  rock  broken 
by  caving  or  glory-holing.  In  this 
manner  a  single  miner  can  break  down 
200  tons  daily,  so  soft  and  easily 
broken  is  the  rock.  Manager  Walmsley 
points  out  that  200  tons  of  the  rock  is 
sufficient  to  produce  133,000  feet  of 
average  flooring,  with  a  retail  value 
ranging  from  $12,000  to  $25,000.  ac- 
cording to  the  size  of  the  job,  charac- 
ter of  finish  and  other  details.  The 
company's  two  plants  will  be  devoted 
at  first  to  the  manufacture  of  flooring 
and  shingles.  A  floor  of  this  material 
has  been  installed  lately  in  the  library 
at   the   county   courthouse   at   Reno. 

Other  factory  products  that  will  be 
made  in  future  include  building  and 
insulating  bricks,  tiling,  wall-boarding, 
drain  and  sewer  pipes,  insulation  for 
wires  and  pipes  and  decorative  finish- 
ing materials.  The  finished  product  is 
a  non-conductor  of  heat,  cold  and  elec- 
tricity and  it  does  not  shrink,  expand 
or  warp  by  exposure  or  changes  in 
temperature.  The  Butler  formula  is 
based  upon  the  chemical  reaction  of 
oxides  and  chlorides,  added  sal-am- 
moniac acting  on  the  iron  oxide  present 
in  the  raw  material,  acting  with  the 
added  calcined  magnesite  as  a  binding 
agent.  Shingles  of  this  material  are 
declared  to  be  better  and  cheaper  than 
slate  and  these,  as  well  as  other  prod- 
ucts, can  be  sawed  with  a  common 
saw  or  drilled  without  checking. 
Coloring  is  introduced  as  desired  in  the 
mixture. 

Factory  practice  involves  pulveriz- 
ing to  100  mesh  after  which  the  ma- 
terial is  air-floated  by  a  fan  of  whip 
design  and  goes  to  the  mixer.  Water, 
chemicals,  calcined  magnesite  and 
coloring  are  added  and  the  mixture, 
having  the  consistency  of  batter,  is 
poured  in  molds  and  vibrated  to  re- 
move air  bubbles.  After  24  hours  it 
is  ready  for  the  market.  The  sur- 
face reproduces  exactly  the  surface  of 
the  mold,  a  glass  or  glazed  mold  giving 
an  onyx  effect.  Material  from  a  large 
part  of  the  deposit  requires  no  added 
coloring,  as  it  is  stained  a  dark  red- 
dish color  by  the  iron  ox:ide. — ^Nevada 
Mining    Press. 


OREGON    PACES    ERA    OF    PROSPER- 
ITY   .S.-VYS    STATE    UABOR    CHIEF 


Indications  in  the  industrial  life  of 
Oregon  point  to  a  prosperous  year  for 
1925,  says  a  statement  issued  by  Ore- 
gon State  Labor  Commissioner  C.  H. 
Gram.  Farming  and  labor  conditions 
as  well  as  the  factory  industries  are 
touched    upon    in    the    statement. 

"An  optimistic  feeling  pervades  the 
industrial  life  of  Oregon  and  employers 
generally  are  confident  that  1925  will 
be  a  prosperous  year,"  says  the  state- 
ment. "Indications  are  that  there  will 
be  a  grS.ater  demand  for  skilled  labor 
in  tho  next  12  months  than  was  re- 
quired  this   year. 

"It  is  conservatively  estimated  that 
building  construction  will  be  greater 
by  15  per  cent  in  1925  in  Portland  than 
1924  and  it  is  safe  to  say  this  ratio  of 
increase  will  pervail  throughout  the 
state,  n  is  also  expected  that  building 
craftsmen  will  have  increased  oppor- 
Uinities  of  employment  but  it  is  anti- 
cipattd  that  there  will  be  sufficient  me- 
chanics within  the  state  to  take  care 
of  the  building  program. 

"There    will    be   a    slight    decrease   in 


state  highway  construction  in  1925 
compared  with  1924.  About  five  million 
dollars  will  be  expended  by  the  state 
in  constructing  roads  in  Oregon  the 
coming  year.  The  expense  of  construc- 
tion of  the  state  roads  is  defrayed  by 
money  heretofore  appropriated.  In  ad- 
dition new  county  roads  are  planned 
to  be  built  next  year,  financed  by  bond 
issues  approximating  in  cost  two  mil- 
lion dollars,  also  two  million  dollars  to 
be  expended  for  market  roads  is  con- 
templated as  a  part  of  the  county  road 
building    program. 


San  Francisco  Civil  Service  Commis- 
sion will  hold  examination  on  February 
7  for  asphalt  workers.  Receipt  of  ap- 
. plications  closes  Feb.  3.  Ofllces  of  the 
commission  are  located  at  Room  151, 
City  Hall. 


Charles  E.  Hilgartner,  second  vice- 
president  and  treasurer  of  the  Hilgart- 
ner Marble  Company  of  Los  Angeles, 
died  Jaii.  8  at  Albuquerque,  N.  M., 
where  he  had  lived  for  the  last  two 
years. 
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SBBKS      INFORMATION      ON    "SHORT 
LENGTHS"    IN    LIIMBER 


In  compliance  with  the  wish  of  the 
Central  Committee  on  Lumber  Stand- 
ards, the  National  Lumber  Manufac- 
turers Association  has  undertaken  the 
collection  of  information  on  this  sub- 
ject tlirough  the  good  offices  of  the 
various  regional  associations.  Arthur 
Upson,  lumber  standards  advisor  of  the 
National  Lumber  Manufacturers  Asso- 
ciation, has  written  to  the  secretaries 
of  the  various  regionals  enclosing  a 
suggested  form  of  questionnaire, 
which,  upon  being  approved  by  them, 
is  now  being:  distributed  to  their  mem- 
bers. Accompanying  the  copies  of  the 
questionnaire  form  are  circular  letters 
pointing  out  that  the  general  confer- 
ence on  lumber  standards  held  last 
April  requested  a  survey  of  production 
and   uses  of  short   length   yard   lumber; 


that  the  results  of  this  survey  of  pro- 
duction must  be  ready  for  analysis 
about  March  1,  and  that  if  e.\act  in- 
formation is  not  already  available  ap- 
proximate estimates  will  be  sufficient. 

The  questionnaire  consists  of  nine 
questions.  The  first  inquires  as  to  what 
percentage  of  the  total  production  of 
yard  and  shed  stuff,  not  including 
timber,  consisted  of  short  lengths 
during  1924.  It  is  further  desired  to 
learn  the  relative  distribution  of  these 
short  lengths  among  different  items. 
Other  questions  cover  such  subjects  as 
the  commercial  distribution  of  short 
lengths;  principal  items  bought  by  the 
retail  trade;  practice  regarding  re- 
quiring retailers  to  take  a  specified 
amount  of  short  lengths  whether  any 
short  lengths  are  included  in  orders 
calling  for  10,  16,  or  20  foot  lengths; 
average  difference  in  price  per  thous- 
and   between    short    lengths    and    long 


lengths,  and  average  difference  in  price 
between  selected  long  lengths  and 
random   lengths. 


With  regard  to  the  building  material 
situation.  9.  W.  Strauss  &  Co.,  says: 
"The  new  year  started  with  upward 
tendencies  in  the  general  material 
situation.  Material  prices  in  Decera- 
)ier  showed  a  trend  toward  higher 
levels,  except  on  Portland  cement. 
Several  grades  of  lumber  were  quoted 
t*^n  per  cent  above  November  prices, 
steel,  at  the  mill  was  a  bit  firmer  in 
l>f-cember,  but  warehouse  prices  re- 
mained practically  unchanged.  In 
.New  York  prices  of  starting  materials 
were  somewhat  higher.  In  other  cities 
most  starting  mlaterial  remained  at 
Xovember   levels.'* 


A  "Plttsbnrgr"  Automatic 
Gas  Water  Heater  in- 
stalled in  the  H»nie  indi- 
cates liigh  qnality 
tlironghont; 

Recommended  and  speci- 
fied by  all  of  the  leading 
architects,  plumbers  and 
builders. 

Consider  the  high  merit 
of  the  Pittsburg  coupled 
with  "Pittsburg  Perfect 
Service." 

"Hot  water  quick  aa  a 
wink." 


PITTSBURG  WATER  HEATER  CO. 

Makers  of 
"PinSBURG    AUTOMATICr' 

"BUNGALOW    AUTOMATIC" 

STORAGE   SYSTEMS 
and  "LION"  TANK  WATER  HEATERS 
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TROJAN  EXPLOSIVES 

The  Mosl  Powerful  Made 
Safe  and  Economical 

Manu^artureri  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  WiU  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  lealcing 

No  headaches 
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PLUMBENG      -:-      HEATING      -:-      ELECTRICAL 
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Sales  Agents: 
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"Babcnck"    HIsh    Efficiency    Gas 
Rurnaces 
Rudd     Gas    Water     Heaters 
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Industrial  Light  and  Power  Installations 
Steam  and   Hot  Water  Heating  Systems 

IVe   supply,    install   and   repair   everything 
Plumbing,  Heating  and  Electrical 
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KOEHRINQ 

DANDIE  Light  Mixer 


Dandie  with  steel  disc  avIiccIs  mid  solid 

rubber     fires;     power     charfiiii;;     slii]>, 

water   taiili   and    g-asoliiie   engine. 


EQUIP  it  to  your  special  needs.  Rubber 
tires  to  save  the  time  waste  of   be- 
tween-job hauls,  and  to  expand  your 
working  territory.    Light  duty  hoist.    Loiv 
charging  platform  or  power  charging  skip. 
Automatic  water-measuniK)  lank. 

Most  important,  you  can  be  sure  of  full 
capacity — utmost  reliability — and  long 
service  life — because  this  mixer  is  Koeh- 
ring  built,  engineered  and  constructed  to 
out  work,  out  last  anything  in  the  light 
mixer  field.    Price?    Not  the  lowest  price 


Dandie  willi  steel  truclis;  power  charg- 
ing    ski|i,     water     tank     and     gasoline 
engine. 


— no — but  the  most  remarkable  value  of 
all  light  mixers — and  still  within  the 
range  of  light  mixer  prices. 

CAPACITIES 

4  and  7  cii.  ft.  mixed  concrete,  steam  or  gaso- 
line power.  May  be  equipped  with  power 
charging  skip  or  low  charging  platform  with 
hopper,  light  duty  hoist,  automatic  water 
measuring  tank.  Mixes  mortar  as  well  as 
concrete. 

KOEHRING    COMPANY 

Pavers,  Mixers,  Cranes.  Draglines,  Power  Shovels 
MILWAl  KEE.  inSCOJfSIX 


DANDIE  MIXERS  IN  STOCK  WITH  RUBBER  TIRED  WHEELS 
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STBEt,    OUTPUT    SHOWS    GAINS    FOR 
DECEMBER 


Order.s  for  steel  castings  booked  dur- 
ing December  were  in  greater  volume 
than  in  either  the  previous  month  or 
December,   1923. 

December  production  and  ship- 
ments of  steel  sheets  by  independent 
mills  increased  over  both  the  previous 
month  and  a  year  ago  while  sales,  al- 
though less  tiian  in  November,  in- 
creased over  December,  1923.  Stocks  of 
sheets  at  independent  mills  as  of  De- 
cember 31,  1924,  represented  an  In- 
crease over  the  inventory  at  the  end 
of  the  previous  month  but  were  less 
than  stocks  a  year  ago  while  unfilled 
orders  increased  over  both  comparative 
periods. 

Orders  booked  for  structural  steel 
during  December  represented  so  per 
cent  of  capacity  as  against  83  per  cent 
in  November  and  79  per  cent  a  year 
ago.  Shipments  by  fabricators  during 
December  represented  63  per  cent  of 
capacity  as  compared  with  64  per  cent 
in  November  and  66  per  cent  in  Decem- 
ber,  1923. 


XEW     COURSE     FOR     MOLDER 
APPRENTICES      STARTED 


The  night  course  for  new  apprentice 
molders  who  have  been  recently  em- 
ployed in  a  number  of  American 
Plan  foundries,  is  now  being  conduct- 
ed by  the  San  Francisco  Association. 
This  class  meets  once  a  w^eek  and  de- 
votes itself  e.xculsively  to  those  tech- 
nical problems  in  foundry  work  which 
are  not  directly  connected  with  the 
manual  elements  ot  the  trad?,  and  both 
emnloyers  and  instructors  are  enthus- 
iastic at  the  progress  that  is  being 
made. 


Engineering  Construction  in  1924 

Exceeded  All  Records— Survey  Shows 


Engineering  construction  projects  in 
the  United  States  broke  all  yearly  rec- 
ords in  1924,  Engineering  News-  Rec- 
ord, New  York,  reports  in  a  survey  just 
announced.  The  total  money  value  of 
feuch  operations  for  the  year,  these  in- 
cluding public  works  and  building  op- 
erations of  public  utilities  companies, 
is  given  at  $2,002,533,000.  The  1923 
record    was    $1,899,254,000. 

Heaviest  gains  were  noted  in  water- 
works, sewers,  streets  and  roads,  com- 
mercial buildings  and  In  scattered  and 
unclassified  operations  such  as  stadi- 
ums, tunnels,  wharves  and  grain  ele- 
vators. Unclassified  projects,  which 
involved  in  face  value  minimum  of  $25,- 
000  in  each  case,  totaled  in  value  to 
$205,000,000,  as  against  a  valuation  of 
$182,000,000    in    1923. 

Gains  recorded  were  found  in  three 
major  sections  of  the  country.  These 
were  New  England,  the  middle  Atlantic 
states  and  the  South.  The  greatest  in- 
crease. 24  per  cent  over  1923.  was  in 
the  middle  Atlantic  states.  The  chief 
loss,  11  per  cent,  was  in  the  middle 
West. 

In  actual  physical  construction 
placed  under  contract,  the  months 
whose  records  exceeded  those  of  1923 
were  February,  May,  July,  August,  Oc- 
tober. November  and  December.  Al- 
though there  was  a  distinct  falling 
off  in  November,  that  month  was  the 
heaviest  since  1915,  when  costs  were 
less  than  half. 

"The  year  just  past  makes  a  record 
not  only  in  money  value  of  contracts 
awarded,"  Engineering  News-Record 
comments,  "but  it  also  has  set  a  mark 
in  actual  physical  volume  of  engineer- 
ing construction  placed  under  con- 
tract. In  terms  of  the  1913  dollar,  54 
per  cent  more  construction  was 
definitely  authorized  than  in  that  first 
per-war  year." 

.  Contracts  included  in  the  total  of 
engineering  projects  were  computed  on 
the  basis  of  a  $15,000   face   value   mini- 


MAGXESITE       MINES       AT      LINDSAY 
TO    BE    DE-\'ELOPED 


The  development  of  the  magnesite 
mines  east  of  Lindsay,  Tulare  County, 
with  the  building  of  a  calclmining  plant, 
are  the  prospects  for  the  immediate 
future,  following  the  sale  bv  Sam 
Baggs  and  the  S.  F.  Coolidge  estate  of 
their  holding  of  one  of  the  EI  Mirador 
hillsides.  The  consideration  is  said  to 
have   been    $20,000. 

The  property  was  sold  to  a  South- 
ern California  man  by  the  name  of 
Parberry,  who  is  expected  in  Lindsay 
at  once  to  commence  operations  It  is 
possible  the  ore  will  be  calcined  in 
Lindsay. 

Outcroppings  of  magnesite  have  been 
round  m  a  number  of  places  in  the  hills 
just  east  of  Lindsay  and  it  is  said 
there  are  the  possibilities  of  an  enor- 
mous  mining   industry. 

The  product  has  long  been  used  in 
lining  steel  kilns,  but  more  recently  in 
the  manufacture  of  high  grade  imita- 
tion marble,  flooring,  stuccos,  etc  The 
demand  has  grown  steadily  since  the 
war  when  the  high  prices  paid  stimu- 
lated prospecting  and  a  number  of 
claims  were  staked  in  this  vicinity 


mum  for  water-works,  dredging,  exca- 
vation and  irrigation;  $25,000  for  other 
public  works;  $40,000  for  industrial 
buildings  and  $150,000  for  commercial 
Ijuildings. 

Values  of  the  contracts  which  go  to 
make  up  the  1924  total  include  $61,- 
445,000  for  water-works;  $74,553,000  for 
sewers;  $68,564,000  for  bridges;  $26,- 
829,000  for  excavations,  drainage  and 
irrigation;  $415,216,000  for  streets  and 
roads;  $204,969,000  for  industrial  build- 
ings; $934,905,000  for  commercial  build- 
ings; $38,855,000  for  federal  govern- 
ment work  and  $177,167,000  for  un- 
classified operations  involviug  engi- 
neering  service. 

Expenditures  for  physical  expansion 
of  industry  dropped  in  1924  below  the 
total  for  1923,  in  which  year  industry 
spent  $600,000,000  for  new  factories, 
power  development,  machine  shops, 
foundries  and  extensions  in  the  process 
industries.  Last  year  not  quite  half  a 
billion  dollars  were  spent.  There  are 
signs   of   a   revival. 

The  last  month  of  1924,  the  study 
shows,  developed  a  remarkable  re- 
covery and  closed  the  strongest  De- 
cember on  record  with  its  construction 
volume  8  per  cent  greater  than  that 
of  1922,  the  nearest  competitor.  The 
December  total  of  industrial  construc- 
tion was  50  per  cent  greater  than  that 
of   December,    1923. 

Opening  of  1925  finds  the  construc- 
tion industry  facing  the  immediate 
prospect  for  bids  on  huge  public  and 
private  works.  Outstanding  among 
these  undertakings  are  the  $18,000,000 
dam  at  Los  Bancs,  Cal.,  for  the  San 
Joaquin  valley  water  storage  district; 
$9,000,000  irrigation  project  for  the 
board  of  water  engineers,  state  of 
Texas;  $6,000,000  university  group  for 
Duke  university,  Durham,  N.  C;  $3,- 
000,000  sewage  treatment  plant  for 
Akron,  O. :  $3,500,000  jail  for  Wayne 
county,  Michigan;  $2,500,000  power 
plant  for  Dallas,   Texas. 


WEEKS    LUMBER    PRODUCTION 


West  Coast  Lumbermen's  weekly  re- 
ports on  production,  orders  and  ship- 
ments, for  the  fifty-two  weeks  of  the 
past  five  years,  are  as  follows: 

Production      Shipments 
Lumber — Ft.      Lumber — Ft. 

1324  4,813.061,724   4,930,220,058 

1923   5,254,884,617  5,351,425,647 

1922  4,387,742,637  4,096,673,877 

1921   2,788.953,643   2,826,270,465 

1920   3,824,022,479   3,368,183,538 

Prom  the  above  it  will  be  observed 
that  the  production  for  52  weeks  in 
i:i24  fas  8.41  per  cent  less  than  for  the 
same  period  in  1923;  9.69  per  cent 
greater  than  1922;  72.58  per  cent 
greater  than  in  1921;  and  25.86  per  cent 
greater  than  in  the  52  weeks  of  1920. 

Orders  for  52  weeks  in  1924  have 
been  6.60  per  cent  less  than  in  1923; 
17.17  per  cent  greater  than  in  1922; 
68.85  per  cent  greater  than  in  1921.  and 
08.11  per  cent  greater  than  in  the  52 
weeks   in    1920. 

Shipments  for  the  52  weeks  in  1924 
have  been  7.87  per  cent  less  than  in 
1923;  20.35  per  cent  greater  than  for 
the  same  period  in  1922;  74.44  per  cent 
greater  than  in  1921;  and  46.38  per 
cent  greater  than  for  the  52  weeks  of 
1920. 
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Manufacture  of  cement  and  cement 
products  by  the  State  Department  of 
Public  Works  utilizing  the  labor  of 
convicts  is  proposed  in  a  bill  intro- 
duced into  the  Senate  by  Senator  In- 
man,  author  of  the  measure.  The  bill 
provides  that  convicts  would  be  paid 
150  a  month  for  their  work  and  would 
enjoy  other  benefits,  including  the  es- 
tablishment of  a  recreational  fund. 
Part  of  the  money  due  the  convicts 
would  be  withheld  to  assure  good  be- 
havior and  to  guarantte  against  es- 
cape from  the  factory.  The  bill,  the 
author  declares,  will  not  be  opposed  by 
organized  labor  interests  due  to  their 
belief  that  continued  opposition  to  em- 
playment  of  convicts  in  industry  Is 
useless  and  that  cement  manufactur- 
ing is  the  best  one  to  be  accepted  for 
convict  labor  owing  to  the  difficulty 
of  obtaining  outside  labor  tor  this  kind 
of  work. 


Motorship  freighter  Buenos  Aires  has 
docked  at  Oakland  and  is  discharging 
1000  tons  of  Norwegian  cement.  This 
shipment  marks  the  largest  consign- 
ment to  arrive  in  Oakland.  Following 
the  Initial  cargo  more  than  a  year 
ago  the  cement  has  been  coming  in  in- 
creasing quantities.  According  to  re- 
ports from  the  East  Bay  district  hardly 
a  ship  arrives  from  northern  European 
port  but  carries  a  part  sliipment  of 
cement. 


Oakland  labor  officials  charge  that 
the  Eastbay  Industrial  Association  Is 
responsible  for  50  per  cent  of  the  un- 
employed in  Oakland  as  a  result  of 
misleading  advertisements  in  outside 
newspapers  during  the  summer  months. 
A  statement  disclosing  the  facts  in  the 
case  is  signed  by  A.  M.  Thompson, 
president,  Wm.  A.  Spooner.  secretary 
and  S.  W.  Lore,  chairman  of  the  execu- 
tive  board.   Central  Labor   Council. 


A  bill  by  Assemblyman  Percy  West 
of  Sacramento  would  require  pawn- 
brokers and  second  hand  dealers  to 
require  a  satisfactory  written  proof  of 
ownership  or  right  to  sell  or  pledge 
builders'  tools  before  they  would  be 
permitted  to  accept  such  tools  as 
pledges  or  purchase  them.  The  bill  is 
aimed  to  halt  the  general  theft  of 
tools  from  buildings  under  construc- 
tion. 


Buckley  Logging  Company,  of  Ta- 
coma,  Wash.,  has  been  awarded  the 
sale  of  49,000,000  feet  of  timber  In  the 
Rainier  National  Forest,  according  to 
the  Federal  District  Forest  Office  at 
Portland,  Ore.  The  sale  was  made  on 
a  bid  of  $3  a  thousand  for  fir,  which 
largely  dominates,  and  75  cents  for 
other  varieties.  Some  white  pine,  cedar 
and  hemlock   is   included  in   the   sale. 


Alfred  Clarke  Root,  former  manager 
of  the  Kaweah  Limestone  Products 
Company,  Lemon  Cove.,  Calif.,  has  been 
adjudicated  bankrupt,  following  his  vol- 
untary filing  of  a  petition.  Liabilities 
of  ?94,3"5.57  and  assets  of  only  $500 
are  shown   on   the  petition. 


W.  H.  Baccus,  street  commissioner  of 
Oakland,  announces  the  completion  of 
plans  for  sewer  construction  under  the 
recently  voted  $1,147,000  sewer  bond  is- 
sue. The  largest  project  Is  the  West- 
ern Waterfront  job,  estimated  to  cost 
$400,000. 


Bids  will  be  considered  by  the  Ala- 
meda County  Supervisors  March  23  for 
all  underground  work  in  connection 
with  proposed  estuary  tube  project 
for  which  the  county  has  voted  $4,- 
496,000  in  bonds  to  finance.  Alterna- 
tive bids  are  being  taken  for  pre-cast 
concrete  type  of  construction  and  a 
steel  tube  subway  reinforced  witli  con- 
crete. The  former  will  cost  approxi- 
mately $3,900,000  and  the  latter  $4,- 
200.000,  according  to  estimates  of 
County  Engineer  George  A.  Posey.  The 
pre-cast  concrete  type  of  construction 
is  favored. 


Efforts  will  be  made  to  have  th« 
State  Legislature  pass  a  bill  permitting 
formation  of  a  district  for  reclamation 
of  the  Islais  Creek  Basin,  San  Fran- 
cisco, which  has  hung  fire  for  five 
years,  but  which  is  now  expected  to 
result  in  tremendous  industrial  de- 
velopment of  San  Francisco  tidewaf^r 
lands.  The  district  is  expected,  under 
authority  of  the  proposed  law,  to  bond 
itself  for  approximately  $1,125,000  to 
finance  construction  of  a  seawall  and 
reclamation  of  the  low  territory. 


The  railroads  of  the  United  States 
were  again  the  heaviest  consumers  of 
steel  during  1924  according  to  data 
compiled  by  the  "Iron  Trade  Review." 
They  consumed  27.5  per  cent  of  the 
finished  steel  produced  in  1924  as  com- 
pared with  30.5  per  cent  in  1923.  The 
roads  bought  7,395,000  gross  tons  of 
steel  in  1924.  Of  this  S70.250  tons  went 
for  railroad  bridges  and  buildings,  2,- 
957,680  tons  for  railroad  track  work 
and  3,345,028  tons  for  railroad  cars  and 
locomotives. 


Los  Angeles  capitalists  are  reported 
to  have  purchased  126  acres  of  land  in 
the  vicinity  of  San  Rafael  from  the 
Remillard  Brick  Company  of  San 
Francisco  for  $70,000  and  146  acres  of 
the  George  P.  McNear  property  below 
Scheutzen  Park,  Marin  county,  for  $81,- 
000.  The  deal  was  closed  through  J. 
J.  Moran.  Oakland  real  estate  operator, 
according  to  reports.  Reports  are  to 
the  effect  that  a  rock  crushing  plant 
will   be   erected  on   the   sites. 


H.  Went  worth,  formerly  connected 
with  the  Hammond  Lumber  Company 
at  Terminal  (Southern  California)  has 
been  named  manager  of  the  Santa  Cruz 
yards  of  the  Homer  T.  Hayward  Lum- 
ber Company.  C.  H.  Grilfen  Jr..  who 
was  manager  of  the  Santa  Cruz  busi- 
ness, has  been  appointed  general  man- 
ager of  all  yards  of  the  Hayward  Com- 
pany in  the  northern  section  of  the 
state. 


The  Portland  Chapter,  Associated 
General  Co/itractors  of  America,  will 
stage  the  1925  convention  for  the  Paci- 
fic Northwest  branch  at  the  Multnomah 
Hotel,  Portland,  Feb.  27-28.  The  ex- 
ecutive board  of  the  branch  will  meet 
at  the  same  place  on  the  26th. 


The 


Carpenters'  Union  of  Lynn, 
Mass.,  on  Jan.  26,  refused  to  accept  a 
raise  in  wages  from  $1.10  to  $1.25  an 
hour,  deciding  to  work  for  the  1  ;wer 
amount  because  of  a  business  depres- 
sion. 


Wm.  E.  Morris,  former  city  engi- 
neer of  Portland,  Ore.,  died  suddenly 
in  that  city  Jan,  SI.  D^ath  was  due 
to   heart  trouble. 


H.  G.  Butler  of  San  Francisco  has 
been  named  a  consulting  engineer  for 
the  Sacramento  Municipal  Utilities 
District  and  will  be  paid  a  retaining 
fee  of  $250  for  maximum  of  five  days 
service  during  the  month.  Extra  days 
in  the  employ  of  the  district  will  be 
paid  for  at  the  rate  of  $50  a  day,  un- 
less he  appears  on  behalf  of  the  dis- 
trict before  the  railroad  commission  or 
a  court,  at  which  time  he  will  receive 
$75  a  day.  Engineer  Butler's  first  step 
will  be  to  furnish  a  report  to  the  dis- 
trict directors  on  steps  necessary  to 
secure  power  distribution  for  the  dis- 
trict and  a  thorough  analysis  of  distri- 
bution as  it  now  exists,  ■with  recom- 
mendations as  to  the  best  course  of 
procedure. 


Electrification  of  me  Southern  Paci- 
fic peninsular  lines  and  the  establish- 
ment of  a  terminal  at  T'welfth  and 
Mission  streets,  is  reported  to  be 
slated  for  discussion  among  high  of- 
ficials of  the  railroad  company  who 
will  be  in  conference  in  San  Francisco 
early  this  week. 


Edwards  Brothers,  of  Los  Angeles, 
have  sub-let  a  10.8  mile  highway  con- 
tract in  Shasta  county  to  the  Nevada 
C-ntracting  Company  of  Fallon,  Ne- 
vana.  The  work  will  cost  in  excess  of 
?400,900  and  will  be  financed  by  the 
California   State    Highway   Commission. 


George  F.  Nicholson,  new  chief  en- 
,i.:ineer  of  Los  Angeles  harbor,  has  as- 
sumed his  duties.  J.  W.  Ludlow,  for- 
mer harbor  engineer,  whose  resigna- 
tion was  accepted  to  take  effect  Jan.  1. 
has  been  appointed  assistant  harbor 
engineef. 


A  special  meeting  oi  the  Sacramento 
Architects  and  Engineers  Club  will  be 
lield  in  that  city  Jan.  29  to  discuss  the 
subject  of  advertising  and  promoting 
the  architectural  and  engineering  pro- 
fessions. The  meeting  will  be  followed 
l>y  a  buffet  luncheon. 


B.  g.  Cooper  of  San  Diego  has  been 
named  by  Governor  Richardson  to  suc- 
ceed Wm.  B.  Gross,  term  expired,  and 
Gross  named  to  succeed  Ed.  Willough- 
by,  resigned,  on  the  San  Diego  Harbor 
Commission. 


Frank  B.  Rea  has  been  api  ointed 
electrical  engineer  of  Berkeley  r.t  a 
salary  of  $225  per  month.  The  ap- 
pointment was  made  on  recommenda- 
tion  of  City  Manager  John  N.  Edy. 


J.  E.  Johnston,  Stockton  contractor, 
will  start  work  at  once  on  a  $115,000 
street  paving  program  in  Chico.  for 
which  he  recently  was  awarded  a  con- 
tract. 


Assemblyman   Coombs   rf  Napa   seejcs 
$100,000   appropriation   to   finance   state 

scenic    highway    from    Calistoga.    Napa 
county,    to    Middletown,    Lake    county 
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ORGANIZATION  NEWS 

Orgraniuitions    having;    a    direct    connection   with  the  convtmctlan  Indoartry  are   Invited   to   submit   aema    tor  pnbllea- 

tlon  In  tJila  depar" ' 


CONSTRUCTION       INDl^STRIES     WILL, 
BANQUET  AT  LOS  ANGELES 


STEEL      INDUSTRY    IN      CALIFORNIA 
HAS     STATE     ORGANIZATION 


HOME    BlILDING    CLUB    ORGANIZED 
AT    SACRAMENTO 


rreparations  are  under  ivay  for  the 
construction  industries  banquet  to  be 
held  at  the  Biltmore  Hotel,  I^os  An- 
geles, Feb.  10,  The  Construction  In- 
dustries Joint  Committee,  which  has 
been  functioning  for  more  than  six 
months  in  a  campaign  to  combat  con- 
struction of  public  works  by  day  labor, 
is  sponsor  for  the  affair,  which  has 
been  planned  to  show  the  unity  of  the 
construction  industry  in  matters  of 
vital  interest  to  it.  This  committee 
comprises  representatives  of  the  Asso- 
ciated General  Contractors  of  America, 
Southern  California  Chapter,  Contrac- 
tors' Association  of  Northern  Califor- 
nia, Builders  Exchange  of  Los  .\ngeles. 
Electrical  Contractors  and  Dealers'  As- 
sociation, Contracting  Plasterers'  As- 
sociation of  Southern  California,  Heat- 
ing and  Piping  Contractors'  Associa- 
tion, Merchant  Plumbers'  Association, 
Master  House  Painters  and  Decora- 
tors' Association,  and  Surety  Associa- 
tion   of  Southern    California. 

Arrangements  for  the  banquot,  which 
is  to  be  informal,  are  in  the  hands  of  a 
committee  composed  of  Ralph  Ilomann. 
chairman;  Lynn  S.  Atkinson,  Jr.,  chair- 
man of  the  joint  committee,  who  is  ar- 
ranging for  the  speakers;  H.  W.  MoGee 
in  charge  of  entertainment;  E.  "W. 
Hokom,  who  is  looking  after  the  at- 
tendance; Paul  P.  Langworthy,  pub- 
licity, and  Melville  Dozier,  Jr.,  manager 
of  the  joint  committee. 

A  large  number  of  invited  guests 
will  be  entertained  at  the  banquet,  in- 
cluding state,  county  and  city  officials, 
members  of  the  legislature,  bankers  and 
leaders  in  professional  and  public  life. 
Attendance  will  be  limited  by  the  ca- 
pacity  of   the   Biltmore   hotel    ballroom. 


CEMENT        ASSOCIATION        APPOINTS 
PORTLAND    DISTRICT    ENGINEER 


Charles  B.  Nims  has  been  appointed 
district  engineer  for  the  Portland  Ce- 
ment Association  at  Portland,  Ore., 
with  offices  in  the  Gasco  Bldg.  Mr. 
Nims  is  a  graduate  of  the  Leland 
Stanford  University.  Class  of  1902.  Foi- 
ling a  number  of  years  of  diverse  engi- 
neering experience  which  included  con- 
struction work  in  Alaska,  private 
practice  in  Seattle,  location  and  con- 
struction work  with  the  Pacific  and 
Eastern  railroad  in  southwestern 
Washington  and  county  engineer. 
Pacific  county,  Washington,  he  became 
assistant  engineer  with  the  Washing- 
ton state  highway  department,  serving 
in  this  capacity  from  1919  to  1921.  in- 
clusive. In  1922.  Mr.  Nims  joined  the 
forces  of  the  Portland  Cement  asso- 
ciation  as   field   engineer   in   Oregon. 


BUILDERS    ELECT    OFFICERS 


George  Moore  has  been  elected 
president  of  the  Builders'  Association 
of  Palo  Alto,  succeeding  E.  C.  Jacob- 
sen.  Other  officers  elected  were:  Vice- 
president.  E.  Balsbaugh;  treasurer,  H. 
B.  Hansen.  O.  S.  Price  was  appointed 
acting  secretary. 

The  association  will  hold  a  social  in 
the  Cardinal  Hotel,  Palo  Alto,  the 
latter  part  of   this  month. 


The  first  annual  conference  of  rep- 
resentatives of  the  steel  industry  in 
California  came  to  a  close  Jan.  24  fol- 
lowing a  three-day  session  at  Del 
Monte.  The  conference  was  held  under 
the  direction  of  the  San  Francisco  and 
Los  Angeles  Chamber  of  Commerce  and 
the  California  Development  Associa- 
tion. 

The  outstanding  development  of  the 
session  was  a  decision  to  form  a  state- 
wide clearing  house  for  producers,  dis- 
tributors and  principal  users.  A  com- 
mittee was  named  to  bring  about 
closer  co-operation  between  the  various 
groups    in    the    steel    industry. 

One  of  the  resolutions  adopted  called 
for  a  policy  favoring  the  use  of  Ameri- 
can, Pacific  Coast  and  California  steel 
products,  if  price,  quality  and  service 
warrants  such  a  decision.  A  second 
resolution  adopted  called  for  a  re- 
stricted importation  of  foreign  steel 
products  where  such  importations  in- 
jure California  trade.  The  final  reso- 
lution adopted  called  for  a  complete 
survey  of  the  steel,  resources  of  the 
state,  an  extensive  publicity  campaign 
to  benefit  California  steel  products  and 
an  invitation  for  the  co-operation  of 
other  Pacific  Coast  states  in  building 
up  the   industry. 


SCULPTURED    REPRESENTATION    TO 
HONOR    LU.MBERMEN 


.\  sculptured  representation  of 
Friendship,  which  represents  two  man- 
l.v  looking  fellows  grasping  hands,  is 
to  surmount  the  fountain  in  the  patio 
of  the  Lakeside  Club,  which  is  the 
famed  golf  resort  of  the  Olympic  Club 
of   San    Francisco. 

Haig  Patigian,  the  sculptor,  is  now 
molding  the  figure  under  a  commis- 
sion from  Mrs.  John  R.  Hanify  and 
Mrs.  E.  A.  Christensen,  widows  of  the 
two  lumber  millioniares  and  members 
of  the  club,  who  lost  their  lives  two 
years  ago  during  a  storm  while  yacht- 
ing on  San  Francisco  bay. 

Hanify  and  Christensen  were  life- 
long friends. 

President  William  F.  Humphrey  and 
the  directors  of  the  club  formally  voted 
to  accept  the  offer  of  the  two  ladies 
this  week  and  also  to  have  framed  a 
letter  of  thanks,  copies  of  which  are 
to  be  embossed  and  given  the  two 
women. 


ENGINEERS        NAME        OFFICERS 


J.  C.  Boyd  has  been  elected  presideni 
of  the  Sacramento  Chapter  of  tin 
American  Society  of  Civil  Engineers. 
J.  B.  Brown  was  elected  first  vice- 
president  and  Everett  N.  Bryan,  sec- 
ond vice-president.  Norman  Silsbee 
was  elected  secretary.  The  officers 
were  installed  at  the  seventy-fifth 
luncheon    meeting    of    the    chapter. 


ARCHITECTS    ELECT 


The  Oregon  Chapter,  American  In- 
stitute of  Architects,  has  elected  the 
following  officers  to  serve  for  the  eil- 
suing  year:  Folger  Johnson,  presi- 
dent; O.  R.  Bean,  first  vice-president; 
Jamison  Parker,  secretary;  Geo.  Foote 
Dunham,  treasurer:  Chas.  D.  James, 
John  V.  Bennes  and  Jos.  Jacobberger, 
trustees.  Chas.  D.  James  is  retiring 
president. 


Temporary  organization  of  a  1925 
Home  Building  Club,  to  be  composed  of 
Sacramentans  who  are  planning  on 
the  erection  of  a  home  during  the 
coming  years,   has   been  perfected. 

Temporary  officers  were  elected  and 
plans  set  on  foot  for  the  perfection  of 
a  permanent  organization  on  the  even- 
ing of  February  3rd.  This  meeting 
will  be  held  in  the  rooms  of  the  Build- 
ers' Exhibit,   910  Ninth  St.,   Sacramento. 

D.  G.  Nunneley  was  elected  tem- 
porary chairman;  P.  B.  Garrett,  vice 
chairman,  and  Glenn  Woodruff,  sec- 
retary. 

The  organization  meeting  was  de- 
voted to  a  discussion  of  the  aims  and 
purposes  of  the  club.  It  was  explained 
by  Nunneley  that  the  club  was  for  the 
sole  purpose  of  obtaining  information 
regarding  building  costs,  methods  and 
plans  for  the  benefit  of  the  members. 
It  is  planned  later  to  invite  architects, 
builders  and  real  estate  men  to  address 
the    meetings. 


ENGINEERS      NAME     DIRECTORS 


The  Santa  Barbara  Chapter,  Ameri- 
can Association  of  Engineers,  has  ap- 
pointed a  Board  of  Directors  to  serve 
during  the  current  year.  The  Board 
will  consist  of  the  officers  of  the 
chapter,  and  Owen  H.  O'Neil,  chairman 
of  the  civic  committee;  Kenneth 
Wright,  chairman  of  the  social  com- 
mittee, and  J.  H.  Kincaid,  chairman  of 
the  committee  on  economics.  Officers 
of  the  chapter  who  also  will  be  on  the 
board  are  E.  M.  Gleason,  Jr.,  president; 
U.  S.  Grant,  vice-president;  George  D. 
Morrison,  secretary-treasurer  Morri- 
son also  was  selected  chairman  of  the 
emplo.vment    committee. 

The  annual  banquet  of  the  chapter 
will  be  held  on  January  24  at  the  Ar- 
lington Hotel.  Santa  Barbara,  when 
the  engineer  who  has  done  the  greatest 
bit  of  civic  work  in  recent  years  will 
be  the  guest  of  honor.  Wives  of  the 
engineers  also  have  been  invited  to 
attend. 


COAST     PLASTERERS     TO     MEET 


The  third  annual  Pacific  Coast  con- 
ference of  the  Master  Plasterers*  As- 
sociation will  be  held  in  Oakland.  Feb. 
23-24-25.  T.  D.  Sexton  of  Oakland  is 
president  of  the  conference.  Other 
officers  are:  W.  G.  Mannan,  Portland, 
first  vice  president;  George  Pedgrift, 
Los  Angeles,  second  vice  president;  A. 
Knowles,  San  Francisco,  third  vice 
president;  Alex  Mennie,  San  Francisco, 
treasurer;  and  W.  F.  Breuer,  secretary. 

Among  topics  to  be  discussed  are 
improved  building  laws,  segregation  of 
bids  and  the  wider  use  of  plaster  and 
better    plastering. 


PORTLAND    BUILDERS    ELEC'l' 


Following  officers  were  elected  by 
the  Builders'  Exchange  of  Portland, 
Ore.,  to  serve  for  the  ensuing  year: 
Thomas  Muir,  president;  B.  T.  AUyn. 
vice-president:  Robert  Wallace,  secre- 
tary; F.  E.  Wynkoop,  treasurer.  The 
directors,  besides  the  newlv  elected 
officers,  are:  C.  M.  Buebke,  W.  H. 
Feigenson,  W.  T.  Finnegan,  C.  C.  Fitz- 
hugh,  D.  L.  Hoggan,  W.  G.  Mannan  and 
C.   M.   Stebinger. 
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TRADE  NOTES 


Interlocking  Tile  Corporation  is  the 
new  name  of  the  firm  formerly  known 
as  the  Denison  Interlocking  Tile  Cor- 
poration. The  change  is  in  line  with  a 
campaign  inaugurated  by  the  company 
to  eliminate  the  word  "Denison"  in 
connection  with  the  firm's  interlocking 
tile.  Originally,  interlocking  tile  was 
known  as  Denison  Interlocking  Tile, 
having  been  invented  by  William  C. 
Denison,  of  Cleveland.  Subsequently, 
another  tile  was  produced  by  others 
that  has  been  exploited  as  Denison  tile, 
and  considerable  confusion  has  result- 
ed among  architects,  contractors,  and 
dealers.  Interlocking  Tile  Corporation 
insists  that  it  has  and  alw^ays  has  had 
a  perfectly  clear  right  to  the  use  of  the 
word  "Denison,"  but  as  a  protection  to 
the  trade  has  concluded  to  drop  the 
word  "Denison"  and  hereafter  refer  to 
its  products  exclusively  as  Interlock- 
ing Tile. 


Milton  Ruggles,  consulting  industrial 
engineer  and  architect.  formerly  a 
member  of  the  firm  of  Ruggles  &  Mc- 
Kee,  dissolved  in  July,  1924,  with  a 
desire  to  be  of  professional  service  to 
manufacturing  interests  planning  to 
locate  in  Oakland  or  adjacent  Pacific 
Coast  cities  or  contemplating  new  de- 
velopments in  the  East  Bay  district, 
has  opened  offices  at  1723  Webster  St., 
Oakland.  Mr.  Ruggles  will  advise  on 
building  sites,  furnish  reports,  designs 
or  estimates  for  proposed  structures  or 
equipment  and  take  full  charge  of 
building  construction.  Mr.  Ruggles  is 
a  member  of  the  American  Society  of 
Mechanical  Engineers  and  an  associate 
member  of  the  American  Association 
of  Engineers  and  has  handled  many 
industrial  projects  in  the  East  and 
Middle  West. 


J.  W.  Bender  of  the  Bender  Roofing 
j;ompany  and  Harry  J.  Oser  have  pur- 
chased a  thirteen-acre  tract  of  land  in 
Third  street  and  Paul  avenue  and  plan 
to  lay  out  the  area  for  industrial 
plants.  The  purchasers  will  operate 
under  the  name  of  the  New  Industrial 
District  Construction  Company.  The 
land  is  served  by  the  Southern  Pacific 
railroad  and  is  ideal  for  factory  loca- 
tions. 


Fred  Sclander.  for  twelve  years  San 
Francisco  branch  manager  for  the 
Kawneer  Manufacturing  Co.,  and  for 
the  past  three  years  connected  with 
the  Pacific  Builders  Supply  Co..  has 
left  for  L.0S  Angeles  to  engage  in  the 
building  material  business.  He  ex- 
tends an  invitation  to  his  Northern 
California  friends  to  visit  his  place 
of  business  at  515  South  Hewett  Street 
when  in   the  south. 


Raymond  Concrete  Pile  Company  of 
California,  capitalized  at  $50,000,  has 
been  incorporated  with  the  principal 
place  of  business  as  San  Francisco. 
Directors  are:  M.  M.  Upson,  A.  C.  Ever- 
ham,  C.  R.  Blyth,  R.  L.  Shurtleff  and 
Burke  Corbet. 

The  Monterey  Bay  Redwood  Co., 
capitalized  at  $1,350,000,  has  been  in- 
corporated in  San  Francisco.  Directors 
are:  C.  R.  Way  land,  D.  M.  Gregory,  C. 
R.  Gordon.  A.  DeMartini  and  Winfield 
Dorn. 


Mario  F.  Guaraldi,  Erbest  D'Arigo 
and  Odoardo  PardI  will  operate  under 
the  trade  name  of  Acme  Concrete  Co.. 
with  headquarters  at  3108  Geary  .street, 
San  Francisco. 


New    Vogue    of    Mill    Construction 


The  marked  return  to  favor  of  mill 
construction  for  factories  and  ware- 
houses is  accounted  for  by  the  facts 
regarding  such  construction.  These  are 
summed  up  in  the  .sixth  chapter  of  the 
National  Lumber  Manufacturers  Asso- 
ciation's notable  fire  prevention  series 
which  is  a  part  of  the  cumulative 
work  on  "Lumber  and  Its  Utilization," 
the   technical  classic   on   this  subject. 

The  demand  for  mill  construction 
has  occasioned  a  widespread  desire 
among  architects,  engineers,  industrial 
executives,  building  officials,  contrac- 
tors, and  others,  for  complete  and  au- 
authoritative  information  on  the  sub- 
ject. Accordingly  the  engineers  and  ar- 
chitects of  the  National  Lumber  Man- 
ufacturers Association  have  made  a 
careful  study,  from  which  results  the 
present  chapter  on  "Fire-Safe  Indus- 
trial Buildings"  and  the  following  one 
on  "Details  of  Heavy  Timber  Construc- 
tion." The  former  Is  now  ready  for 
distribution  in  booklet  form.  It  is  being 
sent  to  all  persons  who  have  applied 
tor  the  previous  chapters  of  "Lumber 
and  Its  Utilization"  as  well  as  to  cer- 
tain professional  lists.  A  copy  will  be 
forwarded  gratis,  on  application,  to 
manufacturing  companies,  interested 
professional  men,  and  industrial  exe- 
cutives. It  is  in  no  sense  an  adver- 
tising publication  but  is  purely  tech- 
nical   and   educational. 

The  booklet  points  out  modern  heavy 
timber  construction  is  "a  ne^v  type 
which  has  only  recently  reached  Its 
present    high     state     of    development." 


For  that  reason  many  industrial  exe- 
cutives, architects,  and  engineers  have 
not  realized  that  it  may  supply  precise- 
ly the  type  of  industrial  construction 
to  meet  their  peculiar  requirements. 
Among  the  advantages  claimed  for 
heavy  timber  construction  are:  econ- 
omy of  fixed  investment;  rapidity  of 
building;  independence  during  erection 
of  seasonal  weather  conditions;  slow- 
burning  or  fire-resistance  quality.  (It 
is  said  to  be  decidedly  superior  to 
incombustible  building  under  some 
conditions,  and  the  statement  is  made 
that  such  a  building  is  liable  to  be 
destroyed  by  fire  but  once  in  2000 
yeais);  and  the  essential  flexibility  of 
the  material  and  type,  making  minor 
alterations  and  adjustments  easy  and 
inexpensive.  Other  advantages  claimed 
tor  mill  or  heavy-timber,  slow-burn- 
ing construction  are:  (1)  It  is  pecu- 
liarly adaptable  to  changes;  (2)  It  of- 
fers more  convenient  surfaces  for  the 
attachment  of  machinery,  shafting,  and 
pulleys;  (3)  It  encourages  improve- 
ments in  operation  because  it  does  not 
require  expenditures  for  changes  which 
exceed  in  value  the  expected  benefits; 
(4>  Automatic  sprinkler  equipment  is 
easily  adjusted  and  economically  main- 
tained; (5)  The  floors  have  a  resiliency 
that  makes  faster  machine  operation 
possible  without  the  damaging  effect 
of  impacts  ruining  the  machines;  (6) 
Overloaded  floors  are  easily  discern- 
able  and  the  load  may  be  redistributed 
before  rupture  takes  place  allowing 
structural  members  to  spring  back  to 
normal   position. 


IXSKILLEI)  BRICKL,\YBRS  I>.\T 

.<!000    BRICKS    PER    D.\Y    TO 

GUIDES 


I.       BIILDIXG       RECORD       OPENS 
YEAR  WITH   BRISK   START 


A  new  way  of  building  brick  houses 
quickly  and  independently  of  the  regu- 
lations of  union  bricklayers,  has  been 
devised  at  Tonbridge,  England,  where 
a  considerable  number  of  houses  have 
already  been  erected  by  a  big  construc- 
tion company  under  this  new  plan.  It 
has  been  found  that  bricklaying  can  be 
carried  out  under  this  plan,  by  un- 
skilled laborers  or  ex-service  men 
without  previous  traininsr.  In  a  dem- 
onstration recently  at  Tonbridge  un- 
skilled men  were  laying  bricks  on  a 
cottage  in  course  of  construction  at  the 
rate  of  from  six  to  ten  a  minute,  or 
about  3000   per  ordinary   working  day. 

The  system  is  standardized.  When 
the  site  of  a  house  has  been  arranged, 
uprights,  preferably  of  angle  iron,  are 
fixed  on  the  ground  level  at  the  four 
corners,  and  upright  tee  pieces  are 
fixed  between  these  at  intervals  of  ten 
feet  or  at  shorter  distances  where  re- 
quired. These  uprights  are  fixed  <iuite 
plumb  and  form  the  building  line  of 
the  house.  Boards,  usually  ten  feet 
long  by  seven  inches  deep  and  one 
inch  thick,  slide  inside  these  angle  and 
tee  uprights  and  form  the  face  against 
which  the  bricks  are  laid. 

Bricks  placed  against  the  inside  ol 
these  hoards  will  be  perfectly  plumb, 
being  laid  against  the  straight  build- 
ing line.  The  joints  of  eacii  row  of 
bricks  are  crossed,  and  as  soon  as 
three  rows  are  laid  another  board  is 
slipped  into  position  and  another  three 
rows  of  bricks  laid  against  it.  and  this 
procedure  is  adopted  up  to  the  lull 
height   of   the  building. 

Concrete  slab,  it  is  claimed,  can  be 
la'd  in  an  equally  rapid  and  efficient 
way  by  this  process.  One  house  a 
week,  it  is  stated,  could  easily  be  put 
up  from  foundations  to  roof  hv  eiiiht 
men.  with  one  skilled  supervisor,  in 
this  way. 


Los  Angeles'  building  total  for  2C 
days  of  January,  1925,  was  $7,476,368. 
the  estimated  value  of  2620  projects 
for  which  permits  were  issued.  For 
the  corresponding  period  in  December, 
1924.  the  number  of  permits  was  2657 
with  an  estimated  valuation  of  $8,985,- 
897,  and  for  the  first  20  days  of  Jan- 
uary, 1924,  the  number  of  permits  is- 
sued was  3317  with  an  estimated  valu- 
ation of  $7,506,143.  A  permit  for  the 
Elks'  clubhouse  to  be  erected  at  Sixth 
and  Park  View  Sts.  at  an  estimated 
cost  of  $1,308,000.  is  included  in  the 
total  for  the  current  month.  Condi- 
tions for  building  continue  favorable, 
prices  of  materials  generally  being  at 
a  low  level  and  there  being  no  short- 
age of  labor.  Advances  in  prices  of 
some  materials,  chiefly  steel,  have  been 
noted  within  the  last  two  months,  but 
there  is  no  prospect  of  any  immediate 
general  advance  in  building  commodi- 
ties. Forecasts  by  eastern  economists 
indicate  a  continuance  throughout  1925 
of  approximately  the  same  volume  of 
construction  which  pervailed  during 
1924. — Southwest  Builder  and  Con- 
tractor. 


LANDSCAPE       CO.\TR.\CTS       LET      TO 
WEST  COAST   NURSERY 


The  West  Coast  Nursery  Co.,  526 
Powell  street,  has  been  awarded  a  con- 
tract by  M.  Vonsen  of  Petaluma  to  lay 
out  and  furnishing  materials  for  a 
picnic  grounds  in  that  city.  The  work 
will  cost  approximately  $4500  and  will 
include  an  English  garden.  a  pool, 
sprinkler  system,  lawns  and  installa- 
tion  of  park    benches. 

The  same  firm  reports  having  se- 
cured a  contract  from  I.  I.  Brown  of 
Hillsborough,  San  Mateo  County,  for 
garden  work  involving  a  pergola,  lily 
pond,  fountain,  sprinkler  system  and 
lawns.  This  contract  will  run  approxi- 
niiitely    $3500. 

Walter  A.  Hoff  is  landscape  engineer 
for   the  West  Coast  Nursery  Company. 
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Plans   Laid    to   Fight   Proposed 

Gas  Tax  to  Finance  State  Highways 


••History  of  the  Portland  Cement  In- 
dustry in  tlie  United  States"  is  the 
title  of  a  book  just  published  by  the 
International  Trade  Press,  Incorporat- 
ed, Chicago.  This  volume,  written  by 
Robert  W.  Lesley,  first  president  of  the 
Portland  Cement  Association,  mak»s 
available  tor  the  first  time,  in  1  book 
a  complete  history  of  the  inception  of 
the  industry.  It  describes  the  original 
cements,  mills,  and  methods  of  manu- 
facture, and  recounts  the  work  of  the 
pioneers  who  made  it  possible  for  the 
industry  to  reach  the  point  that  it  has 
reached  today.  Original  patents,  first 
discoveries,  and  a  great  many  other 
interesting  facts  are  contained  in  the 
volume.  The  history  of  the  Portland 
Cement  Association,  a  record  of  ce- 
ment production  and  prices  since  1870 
standard  specifications  and  tests  for 
Portland  cement,  etc.  The  book  may 
be   secured  for   $3   from   the   publishers. 

Underwriters'  Laboratories  is  distrib- 
uting a  report  ora  hollow  concrete 
building  units,  jointly  submitted  by 
the  American  Concrete  Institute  the 
Concrete  Products  Association,  and  the 
Portland  Cement  Association.  The  re- 
port describes  the  program,  procedure 
and  outcome  of  a  neries  of  fire  ex- 
posures and  other  tests  of  hollow  con- 
crete building  units.  The  work  was 
done  at  Underwriters'  Laboratories  by 
Its  staff.  Nineteen  fire  tests,  6  of  them 
on  lU-  by  11-foot  panels,  were  made  and 
a  total  of  18  variables  of  form,  com- 
position, and  process  were  investi- 
gated. The  report  closes  with  practical 
recommendations  based  upon  a  classi- 
hcation    method    of    national    standing. 

-Productivity  Costs  in  Common 
l-rick  Industry,"  by  William  P.  Kirk 
IS  the  title  of  Bulletin  356  issued  by 
the  bureau  of  labor  statistics,  United 
.Sti.tes    Department    of   Labor. 


If  the  legislature  should  enact  over 
wide  spread  protest  an  amendment  in- 
creasing the  present  gasoline  tax  from 
2  cents  to  3  cents  per  gallon  the  legis- 
lation will  be  held  up  by  referendum 
and  submitted  to  a  vote  of  the  people, 
according  to  Senator  Will  R.  Sharkey! 
of  Contra  Costa.  Senator  Sharkey  de- 
clares he  has  been  informed  that  plans 
already  have  been  laid  by  opponents 
of  the  proposed  tax  increase  to  send 
the  issue  to  the  people  for  decision. 

"As  far  as  I  have  been  able  to  ascer- 
tain," said  Senator  Sharkey,  •'there  is 
growing  in  California  the  same  sort 
of  protest  against  increased  motor  ve- 
hicle taxation  as  developed  in  Massa- 
chusetts last  year  and  resulted  there 
m  the  people  voting  down  a  2  cent 
gasoline  tax  by  a  majority  of  270,000. 

"The  gasoline  tax  is  the  poor  man's 
burden.  When  one  considers  that  the 
motoring  public  in  1924  gasoline  taxes 
amounting  to  more  than  $14,000,000, 
motor  vehicle  fees  totaling  $7,160,000 
and  that  bus  and  stage  line  receipts 
amounted  to  $600,000,  a  total  of  $21,- 
760,000,  there  is  ground  to  believe  that 
the  motorist  is  paying  more  than  his 
share  of  taxes.  With  registration  of 
motor  vehicles  increased  by  20  per  cent 
m  1925,  revenues  for  1925  will  be:  gaso- 
line tax  $16,800,000;  motor  vehicle 
collections,  $8,592,000;  bus  and  stage 
line  receipts  $600,000;  which,  with  Fed- 
eral highway  aid  amounting  to  $2,750,- 


000,  will  make  a  grand  total  of  $28,- 
742,000.  On  the  basis  of  an  estimated 
15  per  cent  increase  for  1926  the  reve- 
nues for  that  year  for  highway  pur- 
poses would  amount  to  $29,800,800,  all 
of  which  the  long  suffering  motor- 
ist, excepting  of  course.  Federal  aid, 
will   have    to   pay. 

"Owing  to  the  approach  towards  the 
point  of  saturation  with  respect  to  mo- 
tor vehicle  registration,  it  is  quite 
possible  that  the  percentage  increases 
for  1927  and  ensuing  years  will  be 
lower.  Nevertheless,  fixing  the  in- 
creases for  1927  and  1928  at  10  per  cent 
and  for  the  years  from  1929  to  1935  at 
5  per  cent,  and  using  the  1926  revenues 
as  a  base,  the  total  gasoline  tax  reve- 
nues for  the  next  10  years,  under  the 
existing  law,  would  be  $263,803,422. 
Registration  tees  during  that  period 
would  bring  in  $134,916,599.  Add  to 
this  for  the  10  year  period  the  sum  of 
$33,500,000  representing  Federal  high- 
way aid  and  bus  and  stage  revenues 
and  the  State  would  have  for  highway 
purposes  for  the  10  year  period  a  to- 
tal of  $432,220,021,  or  an  average  of  over 
$43,000,000  annually.  I,  for  one,  can  see 
no  reason  why  the  California  motor- 
ist should  be  called  upon  to  pay  dur- 
ing the  next  10  years  a  total  of  $131,- 
ii01,711  additional,  as  represented  by 
the  proposed  1  cent  gas  tax  increase 
and  $50,311,080  additional  in  the  same 
period  as  represented  by  the  proposed 
$2  increase  in  flat  registration  fees." 


State's  Mineral  Production 

in  1924  Sets  New  High  Record 


Ihe  annual  business  number  of  the 
Seattle  Daily  Journal  of  Commerce  was 
issued  on  January  24.  The  annual  is 
truly  a  credit  to  the  publishers,  for 
It  covers  the  Pacific  Northwest  like  a 
blanket  with  regards  to  developments 
in  financial,  shipping,  industrial,  real 
estate,  construction  and  general  busi- 
ness during  the  year  1924.  Articles  by 
leaders  of  the  Pacific  Northwest  with 
legards  to  past  and  future  business 
conditions   are   featured   in   the   annual 


PEDKItAL   COIVSTRUCTION    COMPANY 
IiWOLVEB    IIV     SLIT 


Suit  to  have  himself  declared  a  one- 
third  owner  of  the  $1,500,000  Federal 
Construction  Company  has  been 
brought  in  the  San  Francisco  Superior 
Court  by  E.  Ehrhart,  who  claims  to 
have  been  one  of  the  original  incorpor- 
ators of  the  paving  company,  which 
has  handled  some  of  the  largest  con- 
tracts in  the  State  and  which  is  now  in 
the  hands  of  a  receiver. 

Ehrhart  had  his  attorneys,  Myrick 
Deering  &  Scott,  bring  three  separate 
actions.  One  is  to  dissolve  the  part- 
nership between  himself  and  the  other 
owners  of  the  company.  Another  al- 
leges that  he  was  defrauded  by  W  F 
Hanrahan,  one  of  his  partners,  when 
he  led  him  to  believe  several  months 
ago  that  the  concern  was  insolvent  and 
had  a   receiver  appointed. 

The  third  suit  is  to  restrain  W  H 
McCarthy,  receiver,  and  all  persons 
claiming  an  interest  in  the  company 
irom  disposing  of  any  of  its  property 
and  alleges  that  on  July  12,  1924  W  f' 
Hanrahan  and  Joseph  A.  Dowlin'g,  two 
of  his  partners,  agreed  that  he,  Ehr- 
hart, was  entitled  to  a  one-third  in- 
terest. 


The  total  value  of  the  mineral  pro- 
duction of  California  for  the  year  1924 
is  conservatively  estimated  by  the 
statistical  division  of  the  State  Mining 
Bureau  under  the  direction  of  Lloyd 
L.  Root,  State  Mineralogist,  to  have 
tieen   approximately   $358,745,000. 

This  estimated  total  of  $358,745,000  is 
an  increase  of  nearly  $15,000,000  over 
the  1923  production  which  in  turn  sur- 
passed the  previous  record  value  of  the 
year  1921.  This  increase  in  value  is 
due  in  part  to  petroleum  which,  al- 
though decreasing  some  33,000,000  bar- 
rels in  quantity,  it  is  estimated  will 
show  an  advance  in  total  value  for  the 
year  because  of  the  higher  prices  per 
barrel   prevailing  during   1924. 

As  the  demand  tor  building  materials 
continued  active  during  1924,  nearly  all 
items  of  the  structural  group  will 
show  increased  quantities  and  total 
values,  especially  cement,  brick,  hol- 
low Iiuilding  tile,  crushed  rock,  sand 
and  gravel.  Magnesite  shipments  de- 
creased about  15  per  cent  in  quantity, 
and  the  marliet  price  dropped  off  some- 


what, owing  to  increased  imports  from 
India.  The  demand  for  this  material 
for  stucco  and  other  plastic  purposes  is 
showing  a  healthy  growth.  There  were 
no  notable  changes  in  the  general 
status  of  the  miscellaneous  "  indus- 
trial" group,  nor  among  the  salines. 
Demand  for  architectural  terra  cotta 
and  tile  has  caused  increased  ship- 
ments of  pottery  clays  of  all  grades. 
Preliminary  reports  indicate  that  most 
of  the  salines  group  will  show  in- 
creases  for    1924. 

The  estimated  quantities  and  values 
of  building  materials  for  1924  are  as 
follows:  $28,320,000  (11,800,000  bbls.) 
cement;  $17,000,000  crushed  rock,  sand 
and  gravel;  $10,200,000  brick  and  hol- 
low building  tile;  $704,000  (64,000  tons) 
magnesite;  $2,000,000  other  structural 
materials,  including  granite,  lime, 
marble,  et  al.;  $6,000,000  miscellaneous 
•■industrial"  minerals  (including  as- 
liestos,  barytes,  pottery  clays,  dolo- 
mite, feldspar,  gems,  graphite,  diato- 
maceous  earth,  limestone,  lithla,  min- 
eral water,  shale  oil,  silica,  talc,  et  al. 


I'ACIFIC  COAST  OUTLOOK  IS 

HRIGHT     SAYS    PUBLICATION 


"Business  Conditions,"  the  weekly 
publication  of  the  Alexander  Hamilton 
Institute,  cites  the  growth  of  the  de- 
mand for  West  Coast  lumber  and  con- 
tinues: 

"The  outlook  in  the  lumber  industry 
is  tor  improvement  over  1924.  Lumber 
prices  should  average  higher  and  sales 
should  be  larger.  The  price  of  Douglas 
Fir,  the  chief  species  of  lumber  cut  on 
the  Pacific  Coast,  are  lower  than  a  year 
ago.  But  the  price  trend  last  year 
was  downward  while  now  it  is  up- 
ward." 

The  publication  then  cites  prices  and 
consumption      for      three    years      past. 


Discussing  building,  it  points  out  the 
great  activity  that  has  been  current 
and  allays  apprehensions  of  a  possible 
slump  by  stating  that  the  Pacific  Coast, 
particularly  California,  is  gaining  in 
population  so  rapidly  that  there  is 
little  danger  the  great  amount  of  new 
housing  will  not  be  absorbed.  It  con- 
tinues: 

The  Pacific  Coast,  with  only  5  per 
cent  of  the  country's  population,  did 
twelve  per  cent  of  the  country's  build- 
ing last  year.  The  heavy  volume  of 
construction  work  continues  one  of  the 
prominent  features  in  the  situation. 
Building  was  somewhat  smaller  in  1924 
than  in  1923  but  was  far  ahead  of  1922. 
Los  Angeles  was  primarily  responsibla 
for  the   1924  loss. 
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California  Patents 

(Siieelal    Correspondence) 

The  following  information  Is 
compiled  by  Munn  &  Co.,  New 
York,     patent     and     trade     mark 

attorneys. 

William  Wesley  Hicks,  of  San  Fran- 
cisco. ELECTRIC  HEATER.  This  elec- 
tric heater  produces  a  more  or  less 
uniform  temperature  throughout  the 
room  instead  of  concentrating  the  heat 
in  one  particular  locality.  It  distributes 
the  heat  produced  by  radiation  and  by 
convection. 

George  A.  Noble,  of  Marysville. 
CONCRETE  MOLD.  This  mold  is  of 
the  type  used  in  the  erection  of  walls 
buildings  and  like  structures,  and 
especially  to  a  sectional,  separable 
type  of  mold  adapted  for  hollow  wall 
structures. 

Harry  T.  Atkinson,  of  Oakland. 
SWINGING  WINDOW.  This  mechan- 
ism will  permit  of  any  one  of  the 
sashes  to  be  positioned  differently  from 
the  others,  the  preferred  method  of 
doing  this  by  means  of  a  clutch  or  re- 
leasible  connection  between  the  sasn 
and  the  traveling  bar.  Mr.  Atkinson 
assigns  his  patent  to  Universal  Win- 
dow  Company  of  Oakland. 

Scott  E.  Campbell,  of  Log  Angeles. 
REINFORCED  CEMENT  TILE  STRUC- 
TURE. This  is  an  improved  cement 
tile  block  of  reinforced  character  ar- 
ranged so  that  the  tile  block  when 
employed  for  forming  a  wall  struc- 
ture or  the  like  may  be  interlocked 
and  connected  together  and  firmly 
held  in  staggered  relation,  whereby 
the  laying  of  the  tile  may  be  facilitat- 
ed and  a  fireproof,  rigid  structure  pro- 
vided. 


ORGANIZATION  NEWS 


Pliny  E  Holt,  of  Stockton.  SPRING- 
MOUNTED  ROLLER  FOR  TRACTORS. 
The  object  of  this  invention  is  to 
cushion  the  track  and  thereby  to  re- 
lieve the  main  frame  of  the  usual 
shocks  and  jars  incident  to  the  opera- 
tion of  the  tractor.  Mr.  Holt  assigns 
his  patent  to  Holt  Manufacturing  Co. 
of  Stockton. 

James  A.  Moon,  of  Los  Angeles. 
CONVERTING  DEVICE  FOR  WALL 
BEDS.  This  is  a  device  of  extremely 
simple,  durable  and  efficient  construc- 
tion adapted  for  converting  ordinary 
bedsprings  into  a  folding  cr  wall  bed 
and  which  is  adjustable  to  accommo- 
date standard  forms  of  spring  frames 
of   various   dimensions. 

Charles  J.  Schenck,  of  Runnington. 
PUMP  PLUNGER.  This  comprises  an 
apertured  connecting  barrel  surround- 
ed by  interfitting  sections  radially 
movable  and  an  apertured  liner  shift- 
able  in  the  barrel  to  adjust  tlie  pres- 
sure against  the  inner  sides  of  the  in- 
terfitting   sections. 

Clyde  F.  Moran,  of  Southgate  Gar- 
dens. COMBINATION  TOOL  CASE. 
This  case  is  commodious  enough  to 
carry  all  the  tools  necessary  for  a 
workman  to  use  on  a  big  job,  it  may 
be  separated  into  a  main  compartment, 
which  may  be  locked  and  left  in  any 
safe  place. 

John  C.  Pelton,  of  Pasadena.  AP- 
PARATUS FOR  PRODUCING  CON- 
CRETE CASINGS.  This  comprises  a 
buoyantly  supported  mold  flask,  means 
tor  projecting  a  mold  form  into  and 
out  of  the  flask,  and  means  for  agitat- 
ing  this  flask. 


(Continued  from  Page  5) 


S.\CRAMENTO     MATEniAl.    DEALERS 

NAME    OFFICERS    FOR 

CREDIT  ASS'JM 

Permanent  organization  of  the  Ma- 
terial Dealers'  Credit  Association  of 
Sacramento  County  has  now  been  ef- 
fected and  it  will  soon  begin  supplying 
members  with  credit  information  cov- 
ering   the    building    field. 

An  explanation  of  the  functions  of 
the  association  is  given  by  W.  E.  Bris- 
tol, vice  president  of  the  association. 
He   said: 

"The  Material  Dealers'  Credit  Assj- 
ciation  of  Sacramento  County,  recently 
organized  with  practically  all  reputable 
building  materials  dealers  as  mejn- 
bers,  will  undoubtedly  fill  a  long-felt 
want  and  will  be  of  assistance  to  all 
worthy  contractors  as  well  as  dealers. 
The  organization  was  not  formed  to 
hamper  in  any  way  the  building  indus- 
try, but  to  place  worthy  contractors  on 
a  credit  rating  basis  which  will  tend 
to  protect  them  against  unscrupulous 
competitors.  Further,  if,  as  may  often 
happen,  a  worthy  contractor  becomes 
involved,  this  association  will  under- 
take to  arrange  for  a  creditors'  meet- 
ing. It  will  have  as  its  purpose  the  de- 
vising of  some  plan  by  which  the  af- 
fairs of  the  contractor  can  be  straight- 
ened out. 

"The  association  has  been  organized 
to  benefit  all  in  the  business  and  in  no 
way  to  injure  dealer  or  contractor.  Co- 
ordination of  the  building  Industry  of 
Sacramento  County  is  what  its  purpose 
really  is." 

The  officers  of  the  association  are: 
D.  R.  Green,  credit  manager  W.  P.  Ful- 
ler Company,  president;  W.  E.  Bristol, 
of  Caily-Bristol  Company,  vice  presi- 
dent; J.  S.  Spelman,  former  president 
Superior  Lumber  and  Fuel  Company, 
secretary-manager;  C.  H.  Cutter,  Cut- 
ter Mill  and  Lumber  Company;  Allyn  L. 
Burr,  roofing  supply  and  contracting 
company;  L.  H.  Chapman,  manager 
Sacramento  Lumber  Company,  direc- 
tors. V.  L.  Hatfield  and  W.  H.  Hat- 
field, attorneys. 


JAMIESON      returns      FROM      FIVE 
KEGLECT 


The  annual  convention  of  the  Ameri- 
can Institute  of  Architects,  recently 
adjourned  at  Seattle,  seems  to  have 
failed  to  give  this  waiting,  watching, 
wailing  world  one  blamed  thing  of 
progress  or  comfort.  Oh  yes!  there 
was  much  about  the  Gothic,  the  Greek, 
the  Renaissance  and  other  worn  de- 
signs, but  no  inspiration,  no  moral  up- 
lift, no  practical  plans  for  the  laity  of 
1925.  Huh!  What  the  folks  wanted 
from  the  professional  builders  was  di- 
rection on   matters  lilje   tliese: 

Cardboard  bungalows  that  wouldn't 
bloat   in   the  first  rain! 

Kitchenette  in  which  cold  corned 
beet  and  potatoes  could  be  chopped  up 
tor   hash   simultaneously. 

Where  to   put  fresco  on  a  garage. 

A  six-room  house  that  would  accom- 
modate a  Ford,  without  using  the 
dining  room  or  attic. 

A  place  to  hang  Dad's  bootjack  and 
make  it  ornamental. 

A  back  door  with  inlaid  hole  through 
wliich  to  throw  the  cat  out  and  not 
let  the  flies  in. 

Some  contractors'  estimates  that 
come  within  97  per  cent  of  the  final 
cost. 

But  you  never  need  to  expect  much 
from  Institutes,  anyhow.  They  stick 
to  the  technical,  professional,  aesthetic 
and  other  hifalutins  and  rarely  deliver 
even  crumbs  to  the  hoi  poUoi. —  (Edi- 
torial in  S.  F.  Daily  News). 


WASHINGTON     STATE     ARCHITECTS 
ELECT   OFFICERS 


Daniel  R.  Huntington,  fromer  city 
arcliitect  of  Seattle,  has  been  elected 
president  of  the  Washington  State 
Ciiapter,  American  Institute  of  Archi- 
iect.s.  Mr.  Huntington  succeeds  James 
Kohack, .  Seattle  architect.  Other  of- 
ficers elected  include;  Harlan  Thomas, 
first  vice  president;  Henry  C.  Bertel- 
sen,  second  vice  president;  Paul  Rich- 
ardson, secretary;  Carl  Siebrand, 
treasurer.  Architect  A.  H.  Albertson 
was  chosen  a  member  of  the  executive 
committee  for  the  three-year  term  and 
H.  A.  Moldenhour  a  committee  member 
for  the  one-year  term.  Earl  N.  Dugan 
was  named  a  delegate  to  the  national 
convention  from  Tacoma,  with  Ell.s- 
worth  Storey  and  F.  A.  Naramore 
delegates  to  the  national  convention 
from  Seattle. 


l»ORTI,.\.ND     CONSTRICTION     I.NTER- 

ESTS    TO    HOLD    DINNEH^BIJSI- 

NESS    MEET 


The  annual  dinner-business  meeting 
ot  the  Association  of  Building  Con- 
struction (A.  B.  C.)  of  Portland,  Ore., 
will  be  held  in  the  main  dining  room 
ot  the  Portland  Chamber  ot  Commerce, 
Jan.  30,  according  to  V.  C.  Stetson, 
secretary   of   the    organization. 

Principal  business  at  the  meeting 
will  be  the  election  of  directors,  for 
wliich  nominations  were  made  at  the 
December  meeting.  Otticaf,s  will  be 
named  by  the  newly  elected  directors 
at  a  meeting  some  time  in  the  near 
future. 

,\  report  ot  the  arbitration  commit- 
tee will  be  presented  by  Charles  Hol- 
brook,  who  has  just  returned  from 
the  east,  where  he  attended  a  meeting 
of  the  building  managers'  association. 
Developments  in  the  apprenticeship 
plan,  as  sponsored  by  the  association, 
will  be  presented  by  C.  D.  James. 

Ellis  F.  Lawrence,  president  of  the 
association,  will  be  chairman  of  the 
meeting.  H.  E.  Henneman  is  in  charge 
ot  the  arrangement  committee.  Assist- 
ing him  are  Secretary  Stetson  and  C. 
D.  James. 


ENGINEERS      NAME      COMMITTEES 


The  Sacramento  Section,  American 
Society  of  Civil  Engineers,  has  named 
the  following  committees  to  serve  dur- 
ing the   ensuing  year: 

Public  relations — Edward  A.  Hyatt, 
Jr..  chairman;  Paul  Bailey,  W.  S.  Car- 
uthers,  Josepli  W.  Gross,  Carl  Maugh- 
nier,   T.   H.   Stanton,   Jr. 

Program — E.   N.  Bryan,   chairman;   R. 
U.  St.  John,  Drury  Butler. 
.   Ship   canal — F.    D.    Talbot,    chairman; 
Fred  Gruram,  Paul  Bailey. 

Technical  council — J.  C.  Boyd,  Nor- 
wood Silsbee,  C.  S.  Pope. 

The  officers  ot  the  society  are:  Jos. 
C.  Boyd,  president;  J.  Burdette  Brown. 
first  vice  president;  Everett  N.  Bryan, 
second  vice  president,  and  Norwood 
.Silsbee,    secretary-treasurer. 


The  National  Automatic  Sprinkler 
Fitters  Association,  announces  that 
they  have  made  a  five  year  agreement 
with  the  Sprinkler  Fitters  Union  ot 
Chicago  in  behalf  of  their  members 
doing  business  in  the  Chicago  territory. 
The  agreement  runs  until  May  M,  19:l<\ 
and  is  underwritten  by  the  United  As- 
sociation of  Plumbers  and  Sieara  Fil- 
ters, with  which  organization  the 
Sprinkler  Fitters  are   affiliated. 
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APARTMENTS 


To  be  Done  by  Day's  Work. 

APARTMENTS  Cost,  $27,500 

SAN  FRANCISCO.  SW  Guerrero  and 
Ijiberty  Sts. 

Three-story  and  basement  frame  apart- 
ment house   (10  apts.) 

Owner — K.  Ellingson,  85  Liberty  St.,  San 
Francisco. 

Architect — C.  O.  Clausen,  Hearst  Bldg., 
San  Francisco. 


Segregated  Figures  Being  Taken  By 
Owner. 

APARTMENTS  Cost,  ; 

SAN  FRANCISCO.  Green  and  Webster 
Street. 

Six-story  reinforced  concrete  apart- 
ment house  (35  2-room  and  3-room 
apts.) 

Owner — Matthies  &  Gale,  180  Jessie  St., 
San  Francisco. 

Architect— K.  H.  Denke,  1317  Hyde  St., 
San  Francisco. 


Working  Drawings  Being  Completed; 
Ready    For    Figures      in      About    a 

APARTMENTS  (2)  Cost,  $50,000  ea. 

SAN  FRANCISCO,  25th  and  Bartlett 
Sts. 

Two  2-story  and  basement  frame  and 
stucco  apartment  houses,  contain- 
ing 21  2  and  3-room  apartments 
each. 

Owner — James  Welch,  1  Northwood 
Drive,  San   Francisco. 

Architect — Baumann   &  Jose,  251  Kear- 
ny  St.,   San   Francisco. 
Construction  will  start  shortly  under 
supervision   by  owner. 


To  be  Done  by  Day's  Work. 

APARTMENTS  Cost,    $34,000 

SAN  FRANCISCO,  NW  4th  and  Par- 
nassus   Aves. 

Three-story  and  basement  frame  (24) 
apartments. 

Owner — Fred  Warden,  1575  11th  Ave., 
San    F'rancisco. 

Architect — J.  C.  Hladik,  Monadnock 
Bldg.,    San   Francisco. 


To    be    Done    by    Day's    Work. 
APARTMENTS  Cost,    $20,000 

SAN       FRANCISCO — SE       FIFTEENTH 

and   Lydia    Sts. 
Two-story    and    basement    frame     (16) 

apartments. 
Owner — E.     V.    Lacey,    180     Jessie    St., 

San  Francisco. 
Architect  —  J.    C.    Hladik,    Monadnock 

Bldg.,    San    Francisco. 


Figures    Being    Taken    on    Preliminary 

Drawings. 
APARTMENTS  Cost,   $45,006 

SAN  FRANCISCO,    Dolores    bet.    15th   & 

16th    Sts. 
Three-story    apartment    house,      frame 

and    brick    veneer    construction. 
Owner — J.   c.   Bernal. 
Designer — Norman   W.    Mohr,    4405    20th 

St.,    San    Francisco. 
Building     will      contain      12      3-room 
apartments  and  will  have  elevator  and 
steam    heating    facilities. 


Ready   For   Figures  Monday. 

APARTMENTS  Cost.    $18,000 

BERKELEY,  Alameda  Co.,  Cal,  Clare- 
mont    and    College    Aves. 

Two-story  frame  and  stucco  apartment 
house,  containing  one  store,  and 
four    2    and     3-room    apartments. 

Owner — James    Davis,   Oakland. 

Architect — Wm.  H.  Ratcliff,  Jr..  Mer- 
cantile   Bank    Bldg.,    Oakland. 


Plans    Being    Fiffure*. 

RESIDENCE  Cost,    $26,00* 

BERKELEY,    Cal.      North    Berkeley. 

Two-story  and  basement  frame  and 
stucco    residence,    Spanish    style. 

Owner — Harry   Unna. 

Architect — W.  H.  Ratclilf  Jr.,  Mercan- 
tile Trust  Bldg.,  Berkeley. 


Completing    Plans    —    Owner    To    Take 

Figures    Soon. 
APARTMENT  Cost,     $13,000 

SAN    FRANCISCO.      South    side    Duboce 

Ave.    West   of   Valencia. 
Two-story   frame  and  stucco  apartment 

containing  four  3-room  apartments 
Owner — Wm.  M.  Garvey,  156a  Russ  St., 
Architect — Richard  R.  Irvine,  Call  Bldg. 

San    Francisco. 


Owner  Taking   Figures. 

APARTMENTS  Cost,    $30,000 

SAN  FRANCISCO.  No.  Filbert  St.,  W 
of   Van   Ness  Ave. 

Three-story  frame  and  plaster  apart- 
ment house  containing  six  4-room 
apartments. 

Owner — Ben  Liebman,  407  11th  Ave., 
San   Francisco. 

Architect — Richard  R.  Irvine,  Call 
Bldg.,    San    Francisco. 


Owner   Taking   Figures. 

APARTMENTS  Cost,    $38,000 

SAN  FRANCISCO,  Cal.  No.  Filbert  St. 
and    West   of   Van   Ness   Ave. 

Three-story  frame  and  plaster  apart- 
building  (seven  2-room  and  five 
3-room   apts.) 

Owner — Ben  Liebman,  407  Ilth  Ave., 
San    Francisco. 

Architect — R.  R.  Irvine,  Call  Bldg.,  San 
Francisco. 


Contracts   Awarded. 

APARTMENTS       Cost,    approx.    $45,000 

SAN  FRANCISCO.  Eddy  St.  nr.  Van 
Ness   Av«. 

Four-story  reinforced  concrete  apart- 
ment   (15    2-room    apts.)    house. 

Owner — George  Boss,  1120  Market  St., 
San    Francisco. 

Architect — E.  E.  Young,  2002  Califor- 
nia St.,   San   Francisco. 

Contracts     awarded     are: 

Coiicpete — Mission  Concrete  Co.,  125 
Kissling   St.,   San   Francisco. 

Plumbing — Higgins  &  Krause,  720  Te- 
hama   St.,    San    Francisco. 

Klet'trical  work — American  Electric  Co. 


Material  of  Merit 

DOORS 

Flredoors,  Freight  Elevator, 
Garage  and  Warehouse  Doors. 
Pold-up-Dors,  '11-co-dors,  Cobald- 
dors,  Wal-el-dors. — St.  Louis 
Fire  Door  Co. 

STORE  FRONTS 

The  newest  and  most  diversified 

store  front. — Security  Metal 

Products  Co. 

SASH  OPERATING 
DEVICES 

T.  J.  Callahan  Co. 

IRVING  SUBWAY 
AND  SAFSTEPS 

The   fireproof,    ventilated    non- 
slipping  flooring.  —  Irving  Iron 
Works  Co. 
LIGNI SAXVOE 
Best  Wood  Preserver. 
Douglas    Woodhams    &    Co. 

J.  C.  LYNN 

24  CALIFORNIA  STEEET 

Sutter  5907  San  Francisco 


Bids   Being   Taken. 

APT.  HOUSE  Cost,  $40,000 

S.\N  FRANCISCO,  Page  St.  near  Goueh 
Street. 

Three-story  frame  and  stucco  apart- 
ment house,  containing  12  2  and  3- 
room  apartments. 

Owner — I.  Zimmerman,  1956  Howard 
St.,  San  Francisco. 

Architect — C.  O.  Clausen,  He«irst  Bldg. 
San   Francisco. 


TAFT,  Kern  Co.,  Cal.  —  Architects 
Edelman  &  Barnett,  726  H.  W.  Hellman 
ijldg.,  Los  Angeies,  are  preparing  plans 
for  a  two-story  brick  store  and  apart- 
ment building  at  Taft  for  Sam  Orloff; 
6  stores  and  10  single  and  double  apart- 
ments; 50x135  ft.,  composition  roofing, 
pressed  brick  and  ait  stone  facing, 
plate  glass,  copper  store  fronts,  cement 
and  hardwood  floors,  gas  radiators, 
Kuud  water  heaters,  tiled  baths  and 
drainboards,  wall  beds,  incinerator, 
skylights. 


Segregated    Figures    Being    Taken. 

APARTMENT    HOUSE  Cost,    $12,000 

OAKLA.ND,     Alameda     Co.,     Cal.       3771 

Park    Blvd. 
I'wo-st'jry     frame     and     stuccio     apart- 
ment house,  containing  four  three- 
room   apartments. 

Owner — Mrs.    B.    L.    Madsack,    Oakland. 
Cal. 

Architect — Willis     Lowe,      681     Market 
St.,    S.    F. 


SAN  FRANCISCO — The  erection  of 
an  eight-story  community  apartment 
house  is  contemplated  on  the  north 
side  of  Jackson  street  west  of  Laguna 
by  M.  V.  B.  MacAdam  Co.,  Inc.  Ar- 
chitect C.  A.  Meussdorffer,  Humboldt 
Bank  Bldg.,  will  draw  the  plans. 

The  drawings  are  in  a  very  prelimi- 
nary state  at  the  present  time,  aennlte 
decision  as  to  the  final  style  of  con- 
struction, size,  etc.,  having  not  yet 
been  reached.  Construction  will  prob- 
ably  not  start     for  some     months 


LOS  ANGELES,  Cal.— Chas.  W.  Kreis 
&  Son,  1410  Sunset  Blvd.  have  com- 
pleted plans  and  have  gen.  contr  for 
3-story  fireproof  brick  bldg.,  97x60  ft. 
containing  4  stores,  20  apts.,  at  1441 
Sunset  Blvd;  $50,000.  Owner's  name 
withheld,  bub-bids  are  desired.  Cone. 
found.,  brick  walls,  cem.  store  fls 
hdwd.  apt.  fls.,  O.  P.  trim,  tile  baths. 
gas  rads.,  incinerator,  storage  vifater 
ntr.,   corap.  rf. 


LONG  BEACH,  Los  Angeles  Co.,  Cal 
—Architects  and  Engineers  Hugo  R, 
Davies,  1010  Farmers  and  Mer.  Bank 
Bldg.,  Long  Beach,  and  Harvey  H. 
Lockridge,  311  Markwell  Bldg.  Annex, 
Long  Beach,  have  been  commissioned 
to  prepare  plans  for  10-  and  14-story 
■own-your-own"  apartment  building 
on  the  property  of  E.  A.  Eastman,  1068 
000  000^"  Blvd.,  Long  Beach.     Cost,  $1,- 


BONDS 


TRACY',  San  Joaquin  Co.,  Cal. — Elec- 
tion will  be  called  at  once  to  vote 
bonds  of  $18,000  to  finance  purchase  of 
two  school  sites  and  one-room  addi- 
tion to  present  grammar  school. 

UKIAH,  Mendocino  Co.,  Cal.— Until 
February  10  bids  will  be  rec.  by  W 
oi  S4(inn  hn'„H°<""'^  "i^J"-  f°''  purchase 
nfitt-  ?  ^  "^  '^''"^  °f  Coraptche  School 
District;  proceeds  of  sale  to  finance 
school   improvements. 


PE'bCADERO,  San  Mateo  Co.,  Cal — 
Election  will  be  held  shortly  In  Pesda- 
dero  High  School  District  to  vote 
bonds  of  $50,000  to  finance  additions 
to   present  structure.  o-^uinouo 
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GARBERVILbK.  Humboldt  (  o.,  Cal. 
— Garberville  Schoul  District  will  vote 
direct  tax  Felj.  20  for  $2,26:i  to  finance 
erection  of  new  scluiol.  E.  K.  I^inser, 
L.  A.  Robertson  and  J.  P.  Thomas, 
trustees    of    dist. 


CHURCHES 


Contract   Awarded.  «innnn 

CHURCH  „'^'',5L'  ^J"'""" 

l.'KESXO.     Cal.       Harvey    &    Thesta. 
Frame   church    building, 
(j^vner — Church  of  Brethren,  Harvey  & 

Thesta,  Fresno. 
Architect — None. 
Contractor— L.  H.  Whitlow,  3325  Grant, 

Fresno. 


Bids    Being    Taken. 

Cost,  approx.  $15,000  (1st  unit) 
OAKLAND,    Alameda    Co.,    Cal.      64th    & 

Gaskill   Sts. 
Frame    and    stucco    church    (first    unit) 

gymnasium      and      Sunday      School 

rooms. 
Owner   —   Golden      Gate      Presbyterian 

Church   Oakland. 
Architect — Wythe,  Blaine  &  Olson,  1800 

Telegraph    Ave.,    Oakland. 
Bids   are    being   taken   for   a   general 
contract. 

ALHAMBRA,  Los  Angeles  Co.,  Cal. — 
Architect  C.  F.  Skilling,  430  Bradbury 
Bldg.,  Los  Angeles,  is  completing  work- 
ing plans  for  a  brick  church  building 
at  the  northwest  corner  of  Main  and 
Almansor  Sts.,  Alhambra,  for  First 
Methodist  Episcopal  Church;  auditor- 
ium and  balcony  to  seat  1000,  class- 
rooms. Sunday  school  assembly  hall, 
gymnasium,  kitchen,  social  hall,  rest- 
rooms,  etc.;  auditorium  building,  50x 
95  ft.,  educational  building,  65x140  ft., 
pastor's  study  and  board  building.  65x 
70  ft.,  all  buildings  to  be  connected  by 
colisters,  plaster  exterior,  tile  roofing, 
art  stone  trim,  gas  heating,  basement, 
water  heater,  art  glass,  pine  and  hard- 
wood trim,  hardwood  and  cement  floors, 
ornamental  iron  work,  tile  and  marble 
work. 


GILROT,  Santa  Clara  Co.,  Cal.— 
Christian  Science  Church  is  planning 
erection  of  new  edifice,  50  x  75  ft.,  on 
site  occupied  by  old  Hanna  House. 
Prel.  plans  for  the  structure  are  being 
prepared. 

BERKELEY.  Alameda  Co.,  Cal. — The 
Third  Church  of  Christ  Scientist  is 
contemplating  the  erection  of  a  church 
in  Berkeley  and  Architect  Henry  H. 
Gutterson,  526  Powell  St.,  San  Fran- 
cisco, will  draw  plans  for  same  as  soon 
as  it  is  definitely  decided  what  style  of 
architecture  will  be  followed,  and 
what  funds  are  available,  etc.  Con- 
struction will  not  start  for  some  time. 


GARDENA,  Los  Angeles  Co.,  Cal. — 
Architects  Alfred  W.  Rea  and  Chas.  E. 
Garstang,  905  Trust  &  Savings  Bldg., 
are  taking  bids  for  community  house 
and  gymnasium  at  Gardena  for  Meth- 
odist Episcopal  Church  of  Gardena. 
Separate  bids  on  general  work,  heat- 
ing, wiring  and  plumbing.  Building 
will  be  L-shaped,  2-story  and  base- 
ment, 113x120  ft.,  frame  and  plaster 
construction,  clay  tile  roofing,  pine 
trim.      Cost,   f65,000. 


MARYSVILLE,  Yuba  Co.,  Cal. — 
Working  drawings  are  being  complet- 
ed for  proposed  Methodist  Church  to 
be  erected  at  Eighth  and  D  streets. 
Rev.   .1.   H.   Westervelt   is  pastor. 


EL  SEGUNDO,  Los  Angeles  Co.,  Cal. 
— Architects  Alfred  W.  Rea  and  Chas. 
E.  Garstang,  905  Trust  &  Savings 
Bldg.  liuve  been  commissioned  to  pre- 
pare plans  for  a  new  Methodist  church 
at  El  Set;uiulo.  Preliminary  plans  will 
be  prepared  at  once.  Building  will  be 
brick   construction. 

LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
—Darren  Condley  Co.,  520  Marsh- 
Strong  Bldg.,  awarded  contract  at 
$145,000  for  all  work  except  interior 
decorating  for  a  temple  at  the  north- 
west corner  of  Central  Ave.  and  First 
street  for  Hongwanjo  Buddhist  Tem- 
ple. Plans  are  being  prepared  by  Ar- 
chitect Edgar  H.  Cline,  307  Ferguson 
Bldg.  Excavating  will  be  started  im- 
mediately. Dimensions,  200x124  ft.,  3- 
story  7  stores,  social  hall  and  priests 
offices  in  first  story,  auditorium,  offices 
and  living  rooms  in  2nd  story,  balcony 
to  auditorium  and  living  rooms  in  .!rd 
story;  brick  construction,  pressed  brick 
and  stucco  exterior,  terra  cotta  trim, 
tile  ornamentation,  composition  roof- 
ing, pine  trim,  heating  and  ventilating. 

PORTLAND,  Ore. — Architect  Jacob- 
berger  &  Smith,  Railway  Exchange 
Bldg.,  Portland,  to  erect  St.  Mary  s 
Cathedral  and  parish  house  in  bloclv 
bounded  by  17th,  18th,  Church  and 
Davis  Sts.;  est.  cost,  $200,000.  Cathed- 
ral of  brick  and  stone  construction, 
187x116  ft.;  auditorium  seating  1500 
persons. 


PORTERVILLE,  Tulare  Co.,  Cal. — 
Preliminary  plans  are  being  prepared 
tor  new  church,  school  and  parish 
house  for  St.  Anne's  Catholic  Church, 
according  to  announcement  of  Rev. 
Patrick  Daly,  pastor;  will  be  erected 
in  block  bounded  by  Morton,  F,  Har- 
rison  and   G    Sts. 


FACTORIES  AND 
WAREHOUSES 


Segregated    Bids    Being    Taken. 

WAREHOUSE  Cost,    $ 

SAN   MATEO,    San    Mateo    Co.,    Cal.      SE 

cor.   Griffith  and  Third  Aves. 
Three-story    reinforced   concrete    ware- 
house,   50    X    80. 
Owner — Frederick    J.    Smith    Furniture 
Co.,   3rd  Ave.  and  B  St.,   San  Mateo. 
Architect    —    Mitchell    &    Jackson,    San 
Mateo. 

Bids  are  being  taken  by  the  archi- 
tects for  reinforcing  steel,  plastering, 
electrical  work  plumbing,  fabricated 
steel,    maple    flooring,    etc. 

Construction  shortly  under  the  su- 
pervision  of  the   architects. 

Immediately  upon  the  completion  of 
this  building,  an  addition  of  a  three- 
story  sales  and  building  display  room, 
with  mezzanine  floor  and  rest  rooms — 
reinforced  concrete  construction,  size 
50   x   165   will   be   constructed. 


Iwo-slory  reinforced  concrete  termi- 
nal warehouse  (building  designed 
for    6    stories). 

Owner — State  Board  of  Harbor  Com- 
missioners. 

Engineer  —  Frank  G.  White,  Ferry 
Bldg.,    San    Francisco. 

Contractor — K.  E.  Parker  Co.,  Clunie 
Bldg..    San    Francisco. 

.steel  HiiKh — Michel  &  Pfeffer  Iron 
Works,    1415    Harrison   St.,    S.    F. 

I>lnMtering — Harley    &    Enlow,    S.    F. 
As    previously    reported,    grading    and 

excavating    was    let    to    Sibley    Grading 

a    Teaming    Co..    135    Landers    St.,    San 

Francisco,  and  plumbing  to  J.  W.  For- 

ster,    670    Howard    St.,    S.    F. 

"alnting    awarded    to    J.    A.    Mohr    & 

Son.    2216    Fillmore    St. 


Date   of   Opening   Bids. 

FACTORY  Cost,   i 

SAN   FRANCISCO.      Eleventh   and  Mis- 
sion Streets. 
One-story      and    basement      reinforced 

concrete    fireproof    factory    plant. 
Owner — White    Truck   Co.,    1490    Market 

St.,    San    Francisco. 
Architect — H.   H.   Gutterson,   526  Powell 

St.,  San    Francisco. 
Engineer — H.  J.  Brunnier,  Sharon  Bldg. 
San   Francisco. 
The      building      will   cover     approxi- 
mately   50,000    sq.    ft. 

Bids  will  be  opened  Feb.  2,  1925,  at 
2  P.  M.  Bids  are  being  taken  from 
a   selected   list  of  contractors. 


Ready      For      Figures      in    About    Two 

WAREHOUSE  Cost,    $ 

SAX  JOSE,  Santa  Clara  Co.,  S.  P.  right 
of   way,    between    2nd   and   3rd   Sts. 

Three-story  reinforced  concrete  ware- 
house,   cover. ng    6000   sq.    ft. 

Owner  —  Security  Warehouse  &  Cold 
Storage  Co.,  John  A.  Patton,  Mgr., 
350    No.    1st    St.,    San   Jose. 

Architect — Engineering  Dept.  of  Owner 
F'igures   will   be   taken   for  a   general 

contract. 


BELLINGHAM,  Wash. — Construction 
has  been  started  on  a  new  sugar  plant 
for  the  Utah-Idaho  Sugar'Co.;  est.  cost, 
$1,500,000.  Machinery  from  a  plant  at 
Toppenish  will  be  installed  in  the  new 
plant,  according  to  J.  W.  Timpkson  of 
Toppenish,  Wash.,  state  manager  for 
the  Utah-Idaho  Company. 


LOS  ANGELES,  Cal.  —  Archt.  W. 
Douglas  Lee.  401  Sun  Bldg.,  has  been 
commissioned  to  prepare  plans  for  a 
12-story  and  basement  reinf.  cone,  tex- 
tile bldg.  at  cor.  8th  and  Maple  St.,  for 
Lloyd  &  easier;  70x110  ft.,  terra  cotta 
and  glazed  brick  facing,  comp.  rfg., 
terrazzo,  tile  and  cem.  fls.,  steel  sash, 
plate  glass,  3  elec.  elevators,  steam 
htg.  sys.,  ornam.  iron  wk.,  pine  trim; 
$500,000. 


LONG  BEACH.  Los  Angeles  Co.,  Cal. 
— National  Bakery,  202  E.  State  St., 
Long  Beach.  E.  R.  Kirkpatrick,  man- 
ager, contemplates  to  erect  new  bakery 
on  property  west  of  Daisy  Ave.  in  the 
harbor  district.    Long   Beach. 


Steel   Sash     and      Plastering     Sub-con- 
tract Awarded. 
■W^AREHOUSE  Cost,    $315,950 

SAN    FRANCISCO,    China    Basin. 


MILLWOOD,  Wash.— Austin  Co.,  L.  C. 
Smith  Bldg.,  Seattle,  preparing  plans 
for  two-story  steel  and  concrete  ma- 
chine room  addition  to  plant  of  In- 
land Empire  Paper  Co.;  est.  cost,  $105,- 
000;  will  be   856  by  140  feet. 


"MacArthur  For  Piles" 

STRAIGHT  SHAFT  COMl'RESSED  CONCRETE  PILE 
PEDESTAL  COMPRESSED  CONCRETE  PILE 
COMPOSITE  COMPRESSED  CONCRETE  PILE 

cover  all  lengths  and  conditions  without  change  of  rigging,  delay  and 
consequent  financial  loss. 

MacArthur  Concrete  Pile  & 
Foundation  Co.,  Inc. 

373  MONADNOCK  BUILDING,  SAN  FRANCISCO,  CALIF. 

PHONE  SUTTER  3549 


KING  S 
ORIENTAL 
STUCCO 

I7nlf*rBk   O*lor   aB4   TBxtB>« 
'Waterproof,  DamM* 

Maaufsotnrcd  bjr 
J.  R.     OTG  &  CO. 

NEW   YORK 

Send   for  Color  Card 

Pacific   Coaat   Sales  Asaat 

i»0   Bumalde   St.,   Portland 

lltl-{|  Ulsalon  St,  San  Franola«o 
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LINDSAY,  Tulare  Co.,  Cal. — Ware- 
house space  for  the  farm  bui-eau  lime 
sulphur  plant  at  Lindsay  will  have  to 
be  doubled  soon,  according  to  recent 
report  to  the  Tulare  County  Farm 
Bureau  by  the  Lindsay  organization. 
The  local  plant  is  using  containers 
which  hold  20,000  gallons  of  lime  sul- 
phur   solution. 


LOS  AXGELES,  Los  Angeles  Co.,  Cal. 
— Liberty  Auto  Works.  230  W.  Wash- 
ington St..  Mr.  A.  B.  Schaefer.  has  had 
working  plans  completed  and  is  tak- 
ing bids  for  a  one-story  and  mezzanine 
floor  brick  factory  on  W.  Washing"- 
ton  St..  bet.  Burlington  St.  and  Union 
Ave.;  70x330  ft.,  pressed  brick  facing, 
composition  roofing,  steel  sash,  sky- 
lights, wood  trusses,  cement  floors, 
structural   steel,   pine   trim,   plate  glass. 


TUCSON,  Ariz. — Tucson  Cotton  &  Oil 
Co.  will  erect  hydraulic  type  cotton 
seed  oil  mill  at  junction  of  St.  Mary's 
Road  and  E.  P.  &  S.  W.  Railway.  Work 
to  start  about  Feb.  1st.  E.  A.  Mc- 
Donald, president  of  Western  Oil  Co., 
Phoenix,  and  R.  E.  Butler,  cashier 
Consolidated  National  Bank,  Tucson, 
are  interested  in   the  project. 


LONG  BEACH,  Los  Angeles  Co.,  Cal. 
— Long  Beach  Lime  &  Putty  Co.,  Alex- 
ander Foster,  president,  has  leased 
property  at  the  corner  of  Pico  and 
Commercial  Sts.,  Long  Beach,  and  con- 
templates  to   erect  concrete   warehouse. 


SACRAMENTO.  Cal.  —  Bertolucci  & 
Hunt,  1605  Dreher  Ave.,  Sacramento, 
who  were  awarded  contract  for  eon- 
Btruction  of  the  Sacramento  Produce 
Terminal,  announce  they  have  sub- 
let the  contract  to  Thomas  B.  Hunt, 
1510  30th  St.,  Contractor  and  Builder, 
Sacramento. 

The  plans  call  for  two  1-story  re- 
inforced concrete  and  brick  veneer 
terminal  buildings,  (steel  sash  and 
jteel  rolling  doors).  Plans  drawn  by 
Architects  Dean  &  Dean,  City  Library 
Bldg.,  Sacramento.  Cost  figured  at 
about   $80,000. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Architect  Albert  C.  Martin,  228  Hig- 
erins  Bldg.,  is  taking  bids  f(.»r  five-story 
Class  A  warehouse  at  the  southeast 
corner  of  Pico  St.  and  Normandie  Ave., 
for  A.  Wohlfarth.  The  building  is  de- 
signed for  8-slory;  dimensions,  50x130 
feet,  reinforced  concrete  t-unsiructlon, 
plaster  e.xterior,  steel  sash,  composi- 
tion roofing,  metal  skylights,  2  ele- 
vators. Cost,  $100,000.  It  will  be  oc- 
cupied by  California  Fireproof  Storage 
Company. 


PHOENIX,  Ariz. — Sen.  Moore,  Navajo 
county,  has  introduced  bill  in  state 
legislature  asking  appropriation  of 
$250,000  for  erection  of  state  owned 
cement   plant. 


SOLEDAD,  Monterey  Co.,  Cal. — Sa- 
hnas  Valley  Pipe  Co.,  Salinas,  has 
leased  2-acre  site  from  Southern  Pa- 
cific Milling  Co.,  and  will  establish 
plant  for  manufacture   of  cement  pipe. 

VANCOUVER,  B.  C— American  Can 
Co.,  Ltd.,  535  Railway  Ave.,  Vancouver 
B.  C,  plans  to  expend  $1,500,000  to 
double  capacity  of  present  plant.  Ap- 
prox.  $900,000  will  be  expended  in  new 
reinforced  concrete  structure,  the  bal- 
ance to  purchase  additional  equipment 
and  remodel  and  enlarge  present  struc- 
tures. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— John  M.  Cooper,  Marsh-Strong  Bldg., 
awarded  contract  on  percentage  basis 
for  a  Class  A  warehouse  on  McGarry 
St.,  bet.  8th  and  9th  Sts..  for  R.  H 
Arnold.  Morgan.  Walls  &  Clements, 
1124  Van  Nuys  Bldg..  architects.  Five- 
story,  320x140  ft.,  reinforced  concrete 
con/struction,  steel  sash,  composition 
roofing,  metal  skylights,  1  passenger 
and  5  freight  elevators,  sprinkler  sys- 
tem.    Cost,    $500,000. 


MAZATLAN,  Mex.— It  is  reported 
that  150-ton  capacity  oil-burning 
smelting  and  refining  plant  will  be 
Imilt  here  by  American  capitalists  and 
en.eineers.  It  will  be  served  by  S.  P. 
of  Mexico  Railway. 


RENO.  Nevada.  —  Crown-Willamette 
Paper  Co..  operating  the  Floriston  pulp 
and  paper  mill,  plans  to  erect  evapo- 
ration plant  costing  between  $75,000 
and    $100,000. 


FLATS 


C-ntract    Awarded. 

FLATS    (2)  Co.st,    $8000    each 

SAN  FRANCISCO.   E   Scott  St.,   50  &   75 

N  Capra  Way. 
Two   2-story  and   basement   frame  flats 

2   flats  in   each  building). 
Owner— H.  T.   Armstrong.   41  Sutter  St., 

.San    Francisco. 
Architect — None. 
Contractor — E.    A.    Garin.    19S2    Fulton 

St.,    San   Francisco. 


To   Be   Done   by   Day's   Work. 

FLATS  Cost,    each    $7000 

SAN  I'RANCISCO.  E  Mason  25  and  47-6 
S  Chestnut   St. 

Two  two-story  and  basement  frame 
flats.    (2    flats    in    each   bldg.) 

Owner — C.  Farrugia,  594  Chestnut  St., 
San   Francisco. 

Designer — P.  P.  DeMartini,  946  Broad- 
way,   S.   P. 


To  Be  Done  By  Day's  Work. 

FLATS  Cost,    $20,000 

SAN    FRANCISCO,    NE  Clement   &    28th 

Avenue. 
Three-story    and    basement    frame    (4) 

flats. 
Owner — John  Salvisberg,  3138  Scott  St., 

San   Francisco. 


Segregated    Figures    Being    Taken. 
FLATS  Cost,    $10,000 

SAN  FRANCISCO.     North  side  Hancock 

St.    175    West    of   Church. 
Two-story  flat  building  (2  flats)   frame 

and     stucco     construction. 
Owner— Withheld. 
Architect — Richard  R.  Irvine,  Call  Bldg 

San   Francisco. 


GARAGES 


RENO.  Nevada.  —  W.  L.  Semenza, 
granted  building  permit  by  city  coun- 
cil to  erect  one-story  brick  and  con- 
crete garage  in  West  St.;  est.  cost, 
$10,000. 


LOS  ANGELES.  Los  Angeles  Co.,  Cal. 
— Wallace  &  Dunham.  2007  Wilshire 
3ivd..  have  contract  at  about  $360,000 
t:-r  7-story  Cla^s  A  garage  at  742-46  S. 
Hope  St.  for  7th  and  Hope  St.  Bldg. 
Co.,  C.  W.  Irwin,  president.  Westlake 
Professional  Bldg.;  Noerenberg  & 
Johnson,  401  L.  A.  Railway  Bldg.,  Ar- 
chitects; building  will  have  accommo- 
dations for  about  600  cars;  80x172  ft., 
uasement.  reinforced  concrevte,  terra 
cotta  and  cast  stone  facing,  cement 
floors,  composition  roofing,  steel  sash, 
ramps,   plate  glass. 


CLAWSON    PATENT 
CHIMNEY   CO. 


CLAWSON'S    PATENT   CHIMNEY 

la   the  Host   Complete  on   the 

Market 


CLAWSON'S     FURNACE     GRATE 
fop  Go«,  Coal  OP  Wood 


CLAWSON'S 

HOODS   and    DAMPERS   fop 

Open    Fireplaces 


Experts    In    Caring:   Smoky    Fines 
and   In   VentilatlnE 

Terra  Cotta  and  Galvanized  Iron 

Chimney  Tops   Erected 

Chimney  Sweepine 

149   GOCGH    STREET 
Phone  Papfc  6002       San  Fpanclsco 


GOVERNMENT  WORK 
AND  SUPPLIES 


AMERICAN  FALLS.  Idaho— Utah  Con- 
btr.  Co.,  526  Phelan  Bldg.,  San  Fran- 
cisco, sub.  low  bid  to  bureau  of  reclam- 
ation at  $1,281,600  for  constr.  of  Amer- 
ican Falls  dam,  involv.  50,000  cu.  yds 
excav;  60.000  cu.  yds.  earth  embank., 
28.000  cu.  yds.  rock  excav.,  115,000  cu 
fds.  concr.,  1.100,000  lbs.  reinf,  steel, 
1,200,000  lbs.  struc.  steel,  1.700,000  lbs. 
C.  I.  gates.  Other  bids:  Atkinson  &  At- 
kinson, $1,319,235;  Strange  &  McGuire, 
■n, 354, 457;  James  Heyworth.  Chicago, 
$1,380,000.  Previous  bids  noted  issue 
Oct.   31. 


WASHINGTON,  D.  C— Until  Feb.  7, 
10:30  a.  m.  bids  will  be  rec.  by  Pur- 
chasing Officer.  Panana  Canal,  under 
Circular  No.  1651,  to  fur.  and  del.  Bal- 
boa (Pacific  Port):  electric  hoists  and 
motor-driven  trolleys,  iron,  steel,  brass, 
bronze,  brass  tubing,  steel  and  Manila 
rope,  barred  and  soft  steel  wire,  tiller 
rope,  screws,  nails,  nuts,  brushes,  hose, 
hose  nozzles,  fire  extinguishers,  diving 
dresses,  propellers,  mops  and  handles, 
barrow  handles,  locks,  latches,  chain 
links,  door  holders,  hinges,  barrel  bolts, 
hasps,  casters,  paint  pots,  squirt  oilers, 
gasoline  torches,  gongs,  snatch  and 
chain  blocks,  water  buckets,  etc. 
Further  information  obtainable  from 
Assistant  Purchasing  Agent,  Fort  Ma- 
son, San  Francisco. 


PUGET  SOUND,  Wash — FoUowSne 
bids  received  by  Bureau  of  Yards  and 
Docks,  Navy  Department,  D.  C,  under 
Specification  No.  5041,  to  re-model 
boiler    plant,    etc.,    at    Puget    Sound: 

Item  1,  complete:  2,  deduct  for  omis- 
sion of  reinforced  concrete  chimney;  3, 
deduct  for  omission  of  work  between 
valve  trap  pit  and  barracks  building;  4, 
add  to  or  deduct  from  item  1  based  on 
mechanical  atomizing  burners  in  lieu 
of  steam  atomizer;  5,  add  to  item  1 
based  on  automatic  feed  water  regu- 
lation as  per  alt.  B;  6,  add  or  deduct 
for  radial  brick  chimney  in  lieu  of 
concrete;  7,  reinforced  concrete  chim- 
ney and  foundations;  8,  brick  chimney 
alt.    C. 

Newport  Contracting  &  Engineering 
Co.,  Newport  News,  Va;  item  1,  $98,- 
847:  2,  $9,000;  3,  $8,000;  4,  $1,300  5, 
$350. 

Fort  Dodge  Boiler  Works,  Fort 
Dodge.  Iowa,  item  1,  $109,609;  2,  $9.- 
400;  3,  $7,517;  4.  add  $3,500;  5,  $740; 
6,    $3,600;    7,    $9,-i00;    S,    $13,000. 

Virginia  Engineering  Co.,  330  28th 
St.,  Newport  News,  Va.,  item  1,  $111,- 
000;    2,    $9,500;    3,    $8,300;    5,    $450. 

Chas.  C.  Moore  &  Co.,  Inc.,  Sheldon 
Bldg.,  San  Francisco,  item  1,  $110,792; 
2,    $10,688;   3,    $10,447;   5,   $300. 

Weber  Chimney  Co.,  332  S.  Michi- 
gan  Ave.,    Chicage,    item    7.    $8,405. 

Alphos  Custodis  Chimney  Construc- 
tion Co.,  95  Nassau  St.,  New  York  city, 
item    8,    $9,970. 

Rust  Engineering  Co..  311  Ross  St., 
Pittsburgh,    item    7,    $9,935. 

Federal  Construction  Co.,  417  46th 
St.,  Newport  News.  Va.,  item  1,  $164,- 
436:  2,  $9,975;  3.  $7,600;  4.  add  $2,000; 
5.  $3,600;  6,  $2,500;  7,  $9,975;  8,  $17,- 
000. 

A  telegram  was  received  from  Acme 
Construction  Co.,  Seattle,  Wash.,  but 
bid   not   received   at    time   of  opening. 


WASHINGTON.  D.  C. — Bids  are  being 
received  by  Bureau  of  Supplies  and  Ac- 
counts, Navy  Department,  Washington, 
b.  C.  to  furnish  and  deliver  materials 
to  Navy  Yards  and  Stations,  as  fol- 
lows; date  to  open  bids  as  noted  at 
close  of  each  paragraph: 

Sched.  3188,  Puget  Sound,  3050  lbs. 
copper    tubing,    Feb.    10. 

Sched.  3190.  Mare  Island,  200  shower 
heads,  Feb.   10. 

Sched.  3195.  Puget  Sound,  16,280  rub- 
ber ferrules.  Feb.  10. 

Sched.  3196,  Puget  Sound,  12  tachome- 
ters,  Feb.    10. 

Sched.  3200,  Puget  Sound,  40,000  lbs. 
pulverized   silica,    Feb.    3. 

Sched.  3201,  various  yards,  55  elec- 
trically operated  dishwashing  ma- 
chines,   Jan.    27. 

Sched.  3202,  Puget  Sound,  2200  ft. 
cotton    rubber-lined    fire    hose.    Feb.    10. 

Cched.  3203,  Mare  Island,  28,000  sq.  ft. 
tarred  sheathing  felt,  Feb.   10. 
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Sched.  3204,  San  Diego.  100  wire  link 
mattresses,   Feb.    10. 

Sclied.  3210.  Keyport,  Wash..  164 
•  teel    boiler    tubes.   Feb.    3. 

Sched.  3222.  Mare  Island.  194  electric 
soldering   irons,    Feb.    10. 

Sched.  3223.  Mare  Island,  90  water 
coolers.    Feb.    10. 

Sched.  3224.  San  Diego.  450  floor 
sweeping  brushes,  and.  Mare  Island.  252 
whitewash    brushes.    Feb.    10. 

Sched.  3225.  Mare  Island.  26  portable 
electric   drills,    Feb.    10. 

Sched.  3226.  eastern  and  western 
yards,  bolts  and  nuts.   Feb.  3. 

Sched.  3227.  various  yards,  wrenches 
and    handles.   Jan.    27. 

Sched.  3231.  Mare  Island,  1650  ft. 
magnet   wire,    Feb.    3. 

Sched.  3232.  Various  yards.  wire, 
brass,  copper,  steel  and  bronze.  Feb.   3. 

Sched.  3234.  eastern  and  western 
yards,  crucibles.  Feb.   3. 

Sched.  3237.  Puget  Sound.  4  propeller 
or  disc  type  fans,  motor-driven,  and  2 
sets  of  spare  parts,   Feb.   3. 


LOS  AXGELES,  Los  Angeles  Co.,  Cal. 
— Harry  Genser,  208  Hibernian  Bldg., 
has  prepared  plans  and  will  take  sub- 
bids  this  week  for  two-story  Class  C 
building,  84x120  ft.,  at  2528-36  E.  1st 
St.  f  r  Woodman  of  the  World;  4 
stores,  assembly  hall  and  baU  room: 
face  brick,  cast  stone,  plate  glass  and 
tile  fronts,  wrought  iron,  skylights, 
structural  steel,  cement  and  maple 
floors,   tiled    toilets.      Cost,    $50,000. 


BROWNING,  Montana  —  Until  Feb. 
12,  bids  will  be  rec.  by  office  of  Black- 
foot  Irrigation  Project  for  earthwork 
and  const,  of  cone,  piers  for  St.  Mary's 
River  and  Hall's  Coulee  crossings  on 
the  St.  Mary  canal,  involv.  6000  cu.  yds. 
trench  excavation;  1200  cu.  yds.  struc- 
ture excavation;  550  cu.  yds.  cone,  and 
1000  cu.  yds.  dry  paving.  Work  lo- 
cated  in  vicinity  of  Babb,  Montana. 


SAN  FRANCISCO.  —  Constructing 
Quartermaster,  Fort  Mason,  preparing 
spec,  for  cone,  retaining  wall  150  ft. 
In  length;  cone,  curbs  and  gutters; 
grading;  new  timber  bulkhead; 
sewers,    etc..    at    Crissy    Field. 


HALLS  AND  SOCIETY 
BUILDINGS 


Contract    Awarded. 

ADDITION  Cost.   $13.2S4 

HAYWARD,  Alameda  Co..  Cal.,  W  std« 
of  "B"  St..  het.  Main  and  Castro  Sts. 

Two-story  addition  to  frame  and  stuc- 
co  lodge   building. 

Owner — Hayward     Odd    Fellows     Ass'n. 

Architect  —  E.  P.  Whitman,  192  Main 
St..  Hayward. 

Contractor — James    Willison.    Hayward. 


RENO.  Nevada. — Scottish  Rite  Bodies 
of  Nevada  has  purchased  property  of 
Reno  Century  Club  at  First  and  West 
streets  on  which  it  is  planned  to  erect 
temple.  A  structure  costing  between 
$30,000  and   $35,000   is  contemplated. 


Contract    Awarded. 

ALTERATIONS  Cost,    $13,234 

OAKLAND.   Alameda  Co..  Cal.  W  B  St.. 

between    Jlain    &    Castro    Sts. 
Alterations  and  additions  to  lodge  hall. 
Owner^Svcamore    Lodge    No.    29.    I.    O. 

O.    F..    Hayward    Calif. 
Designer — E.    P.   Whitman.   Haywards. 
Contractor    —    James    Willison,    A    and 

Myrtle    Sts.,    Haywards. 

IXGLEWOOD,  Los  Angeles  Co..  Cal. 
Inglewood  American  Legion  Post  has 
has  appointed  Earl  W.  Porter  chair- 
man of  building  committee  to  erect 
new  cliilihouse.  Mr.  Porter  will  draw 
plans. 


Fire  Protection  Products  Co 

FIRE  DOOR  EXPERTS 


Ornamental    E)iitranee« 

flheet  Metal  W^ork  of  Every 

I>e«erlptlOB 

CHAS.   SCHULTHEIS.  Mrr. 

»117-8ll9   TWENTIETH    8TRBBT 

Bear    HariiaoB    St. 

SAN    FRANCISOO,    OALir. 


LOS  GUILICOS.  Near  Santa  Rosa, 
Sonoma  Co.,  Cal.— Plans  will  be  re- 
vised and  new  bids  will  be  oalled 
tor  the  construction  of  a  new  group 
of  buildings  for  the  California  State 
Pythian  H  .me.  Architects  Jeftery  & 
Schaefer,  1104  Kerckhoff  Bldg.,  L.  A. 
Bids  will  be  called  for  beginning 
Sunday,  February  1,  and  will  be 
opened  the  following  Sunday.  Febru- 
ary    8. 

The  changes  in  plans  entail  a  new 
building  for  dining  room,  to  be  so 
constructed  as  to  allow  for  additions 
later,  and  the  changing  of  location 
of    one    of    the    buildings. 

lONE.  Amador  Co..  Cal.-Ione  Woman's 
Club  has  had  preliminary  plans  pre- 
pared for  an  auditorium  building.  It 
is  probable  that  bids  will  be  asked  for 
brick,  frame  and  concrete  construc- 
tion and  the  contract  awarded  on  the 
material  which  will  bring  the  cost 
within    the   funds   available. 


CORONA.  Riverside  Co..  Cal. — Wat- 
son L.  Hawk.  216  Laughlin  Bldg..  Long 
Beach,  is  preparing  plans  for  Parkside 
Country  Club  near  Carona  for  Dan 
Gilkie  llOS  Pac.  S.W.  Bldg..  Long  Beach 
177  by  155  ft.,  1  &  2-sto.,  dining  rooms, 
lounge,  grille,  game  rms.,  sun  porches, 
lockers,  washrms  and  servants'  quar- 
ters, fr.  and  stucco,  comp.  and  tile 
rtg..  hdwd..  pine  and  cem.  fls.,  metal 
lath. 


LAGUNA.  Orange  Co..  Cal.  —  J.  H. 
Roberts,  312  Marine  Bank  Bldg.,  Long 
Beach,  has  compl.  plans  and  will  take 
bids  for  2-storv  reinf.  cone,  store  and 
lodge  bldg.  in  Laguna  for  Frank  Auf- 
denkamp;  45x95  ft.,  reinf.  cone,  stucco 
facing,  marble  base,  tile  and  comp.  rfg., 
hdwd.  fls..  pine  trim,  plate  glass,  elec- 
tric   rads..    skylight,    marquise. 

LONG  BEACH,  L.  A.  Co.,  Cal. — Archts 
Curlett  ..t  Beelman.  408  Union  Bank 
Bldg..  have  completed  plans  for  a  14- 
story  and  basement  class  A  club  bldg. 
at  Ocean  Ave.  and  First  Place.  Long 
Beach,  for  Pacific  Club  of  Long  Beach. 
Dave  M.  Smith,  president.  Dimensions, 
160x260  ft.,  reinf.  cone,  constr..  terra 
cotta,  cast  stone  and  press,  brick  fac- 
ing, marble  and  tile  work,  plate  glass. 
hdwd.  trim,  electric  elevators,  plunge, 
baths,  steam  htg.;  $900,000.  Bids  will  be 
taken  next  week. 

TULARE.  Tulare  Co..  Cal. — The  Ma- 
sonic Temple  Company  has  purchased 
the  American  Legion  Building  on  West 
Tulare  St.  and  will  soon  begin  con- 
struction of  a  new  Masonic  Temple,  as 
soon  as  plans  can  be  prepared  and 
financial   details   completed. 


Below  Is  complete  list  of  bids: 

General 

Coast  Construction  Co $127,000 

Monson   Bros 130,080 

K.    E.    Parker    Co 132,300 

Lindgren-Swinerton,     Inc 132,600 

Barrett    &    Hilp     133,600 

Kleetrical    work 

H.    S.   Tittle    $3700 

fllobe    Electric    Works     3981 

Central    Electric    Co 4196 

Butte    Electrical    Equipment    Co...    4120 
Decker  Electrical  Construction  Co.   5618 

Painting: 

A.    A.    Zellnsky    $5685 

D.    Zelinsky    &    Sons    6000 

1.    R.    Kissel    660C 

R.    Zelinsky    7184 

Maundrell    &    Bowen     8200 

Frederick  W.  Quandt  &  Son    9114 

Plnmbing 

James  H.  Pinkerton    S7756 

F.    W.    Snook    &    Son     8422 

Wm.    F.    Wilson    Co 8652 

Frank   J.   Kllmm    8909 

Scott     Co 9500 

Heating: 

James    H.    Pinkerton     $13,748 

Frederick   W.   Snook    &    Son    14.767 

Scott    Co 14.810 


HOSPITALS 


LOS  ANGELES.  Cal. — Clara  Barton 
.Memorial  Hospital  trus.  have  opened 
campaign  to  raise  funds  f3r  new  hos- 
pital on  site  recently  acquired  at  4th 
and  Beaudry  Ave.  Headquarters  have 
been  established  at  Biltmore  Hotel. 
Trus.  of  Corp.  are:  Dr.  H.  P.  Barton. 
Judge  Bledsoe.  Geo.  G.  Bradley.  Robl. 
F.  Burge,  H.  L.  Carnahan.  Dr.  Geo.  L. 
Cole.  Dr.  A.  B.  Cooke.  Dr.  F.  K.  Collins, 
Robt.  C.  Gillis,  Wm.  Lacy  and  H.  W. 
O'Melveny. 


HANFORD.  Kings  Co.,  Cal.— Bids 
will  be  asked  shortly  by  county  su- 
pervisors to  erect  American  Legion 
Memorial  Building  in  Hanford;  est. 
cost,  $45,000.  Swartz  &  Ryland,  ar- 
chitects,   Rowcll   Bldg.,    Fresno. 


Complete  List   of  Bids. 

CLASS  A   BLDG.  Cost,   $200,000 

SAN    FRANCISCO.    Sacramento    St.    bet. 

Stockton   and   Grant  Ave. 
Four-story  Class  "A"  T.  M.  C.  A.  Bldg.. 

(Chinese    members). 
Owner — Y.   M.   C.    A. 

Architect — Meyer   &   Johnson.   742   Mar- 
ket   St..    San    Francisco. 
As  reported   in   yesterday's   "Reports" 
the  following  contracts   were  awarded: 
Oenernl    Construction    —   Coast    Constr. 
Co..    Crocker    Bldg..    S.    F..    $127,000. 
I>alntlng — A.     A.     Zelinsky     &     Co..     180 

Jessie   St..   San    Francisco.   $5685. 
i':iectricnl    Work- H.    S.    Tittle.    85    Col- 
umbia Square.  San   Francisco.   $3700 
Plumbing,      Heating:      and      Mcrbanical 
Equipment — Jas.    H.    Pinkerton.    927 
Howard   St..    San   Francisco.    $21,217 
As   previously    reported   grading   con- 
tract  was  awarded   to   the   Sibley  Grad- 
ing   &    Teaming    Co.,    135    Landers    St., 
San    Francisco. 


SAN  RAFAEL,  Marin  Co.,  Cal. — San 
Rafael  Hospital  Corp.  has  been  or- 
ganized in  San  Rafael  with  a  capital 
stock  of  $100,000.  for  the  purpose  of 
erecting  modern  hospital.  The  struc- 
ture will  be  of  fireproof  construction 
and  will  be  erected  on  the  unit  plan 
to  permit  the  erection  of  additions.  A 
site  of  20  acres  has  been  purchased  for 
the  structure.  Doctors  Marston  & 
Stanley  of  San  Rafael  are  prime  mov- 
ers in  the  project. 


NE,\R  SANTA  ROSA.  Sonoma  Co., 
Cal. — Bids  were  opened  for  con- 
struction of  the  first  unit  of  Pythian 
Home,    and  are   as    follo^'s: 

.\.  M.  Hildebrandt.  Santa  Rosa.  $33,- 
HS:    (alt)    $26,585. 

I.iebert  &  Troubech,  Healdsburg, 
.?33.8S0;    (alt)    $27,1111. 

Vi  gensen  Construction  Co.,  Petalu- 
ni.i.   $:u.814;    (alt)   $27,024. 

I".    C.    Bean.    Petaluma,    $39,400. 

Bids  have  been  taken  under  advise- 
ment. 'This  Is  for  the  first  of  a  group 
of  tirick  home  buildings  near  Santa 
Rosa  for  California  Pythian  Home;  3 
buildings,  2  dormitory  buildings  with 
faiilities  for  26  people,  and  refectory 
Iniildin.g;  1-story,  tile  roofing,  L- 
shape,  selected  common  brick  facing. 
Iia-'jcment.  steam  heating,  hardwood 
and  cement  floors,  marble  and  tile 
toilet  partitions  and  floors,  pine  trim. 
There  will  be  7  buildings  erected 
eventually. 

Jeffrey  &  Schaefer.  Kerchoff  Bldg., 
L   s    Angeles,    are    the    architects. 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members   Builders'    Exchange) 
lOm    MARKBTT    ST. 

Phone  Market  891     San  Fr«nclsro 
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FORT  MASON,  San  Francisco,  Cal.— 
Extensive  improvements  are  planned 
in  addition  to  the  Nurses'  Dormitory 
at  the  Letterman  Hospital  previously 
mentioned.  This  building  will  be  a 
two-story  reinforced  concrete  ."iltruc- 
ture  with  tile  roof,  to  c  jst  approxi- 
mately $75,000.  The  expenditure  of 
$250,000  is  planned  on  the  replacing 
of  the  old  wooden  wards  of  the  Letter- 
man  Hospital,  and  constructing  same 
of  concrete.  This  includes  six  wards. 
A  new  two-story  administration  build- 
ing; of  reinforced  concrete  will  be 
erected  at  $90,000.  A  Post  Exchange 
building  to  be  three  stories,  of  rein- 
forced concrete  construction  will  cost 
$158,000.  Also  an  addition  to  the  Let- 
terman Garage  is  planned,  at  a  cost 
of     $8,000. 

These  buildings  will  all  have  tile 
roof,  and  a  number  of  steel  doors 
will  be  needed.  There  will  be  mag- 
nasite  and  tile  flo-rs.  A  large  num- 
ber of  ornamental  iron  will  be  called 
for. 

The  matter  if  improvements  con- 
sisting of  additions  and  alterations 
in  the  entrance  and  grounds  of  the 
San  Francisco  National  Cemetery  en- 
tailing the  expenditure  '  f  about 
$100,000,  and  the  new  barracks  for  the 
Letterman  Hospital  Corps  to  cost  ap- 
proximately $250,000,  have  been  taken 
up  with  authorities  at  ^\'ashingtoiy. 
and    action    is    expected   very    shortly. 

The  erection  of  three  new  quarters 
for  officers  is  contemplated  f  r  Crissy 
Field. 


HOTELS 


Additional    Sub-contracts    Awarded. 
ANNEX  Cost,    $1,500,000 

SAN    FRANCISCO,    SE    Cor.    Geary    and 

Taylor    Streets. 
15-story    and    basement    class    A    annex 

to     Hotel     Clift     (200     rooms     100% 

baths). 
Owner — Clift   Hotel   Co.,    San    Francisco. 
Architect — Scbullz     &     Weaver,     17     E. 

49th     St.,     New     York. 
Contractor — P.    J.    Walker    Co..    Monad- 
nock    Bldg.,    San    Francisco. 
Engineer — H.  J.  Brunnier,  Sharon  Bldg. 

San     Francisco. 
OnianKMitnl    iron — Federal    Ornamental 

and     Bronze    Works,     16th    St.    and 
San    Bruno    Ave.,    S.    F.         $35,205. 
Painting  —  A.      Quandt     &      Sons,     374 

Guerrero  St..   S.   F. 
Marble — American      Marble      &      Mosaic 
Company,    25    Columbia    Square,    S.    F. 

$31,720. 
Miil     woirk — ^S.     Klilchar     &•     Son.     iSth 

Ave.    and    East     Hth    St.,    Oakland. 

$72,868. 


Bids  Being  Taken. 

NATATORIUM  Cost,   $85,000 

RICHMOND,    Contra   Costa    Co.,    Cal. 
One  and   part   two-story  concrete  brick 

and     steel     municipal       natatoriura 

100   by   208    ft. 
Owner — City  of  Richmond,  A.   C.  Faris, 

city  clerk. 
Architect — Jas.  T.  Narbett,  910  Macdon- 

ald   Ave.,    Richmond. 
Heating  Engineer — Leland  &  Haley,   58 

Sutter  St.,  S.  F. 
Exterior  will  be  of  brick  and  plas- 
ter. Swimming  pool  will  be  60  by  160 
ft.,  with  children's  pool,  15  by  60  ft. 
Children's  pool  will  range  from  one 
to  3  ft.  deep  and  adults'  pool,  3  to  9 
ft.  Foolsi  will  be  tile  lined  4  ft.  from 
top. 

Bids  being  taken  for  general  con- 
struction, filtration,  plumbing,  struc- 
tural  steel  and   heating. 

Date  of  opening  is  set  at  Feb.  16,  1924 


QUINCY,  Plumas  Co.,  Cal.  —  A.  H. 
Bar,  local  banker  and  M.  C.  Kerr,  local 
attorney,  head  committee  to  finance 
construction  of  new  hotel  building, 
preliminary  plans  for  which  have  been 
prepared.  The  cost  of  construction  has 
not  yet  been  determined.  Citizens  have 
subscribed  $35,000  as  part  cost  of  the 
project. 


VARIOUS  CITIES.  Pacific  Coast— Mile- 
stone Interstate  Corp.  Arthur  S.  Heine- 
man,  pres.,  Natl.  City  Bank  Bldg.,  Los 
Angeles,  Marco  Hellman,  treas.;  James 
V.  Westervelt,  gen.  mgr..  Title  Ins. 
Ulrtg.,  Los  Angeles,  contemplate  erect- 
ing 16  tourists  hotels,  bet.  San  Diego 
and   Seattle,    Wash. 


SANTA  BARBARA,  Santa  Barbara 
Co..  Cal. — Wm.  Miller  Graham  has  pur- 
chased the  47-acre  Mira  Vista  estate 
on  Ashley  Rd.  as  site  for  hotel.  The 
present  residence  will  be  used  as  cen- 
tral   building   of   group. 


SANTA  BARBARA,  Santa  Barbara 
Co.,  Cal. — Architect  Arthur  Saunders 
has  prepared  sketches  for  4-story 
Spanish  type  hotel  on  Channel  Drive 
for  Chas.  Bedell  Hervey,  Hotel  Green, 
Pasadena. 


BEVERLY  HILLS,  Los  Angeles  Co., 
Cal. — Boyce-Seeley  Constr.  Co.,  411 
Pacific  Finance  Bldg.,  Los  Angeles,  is 
completing  working  plans  and  will 
start  work  at  once  for  a  three-story 
brick  hotel  on  Beverly  Vista  Dr.,  Bev- 
erly Hills,  for  self;  100  rooms  with  100 
per  cent  baths,  kitchen  and  dining- 
room,  billiard  room,  lounge  and  lobby; 
134x106  ft.,  basement,  plaster  exterior, 
tile  roofing,  hardwood,  pine  and  ce- 
ment floors,  plate  glass,  tile  baths, 
pine  and  hardwood  trim,  steam  heat- 
ing, storage  water  heater,  ornamental 
iron,    marble    work.      Cost,    $200,000. 


ICE  AND  COLD  STORAGE 
PLANTS 


BEVERLY  HILLS,  Los  Angeles  Co., 
Cal. — Globe  Ice  Cream  Co.,  230  W.  Jef- 
ferson St.,  Los  Angeles;  J.  Hausf elder, 
chief  engineer,  is  preparing  plans  for 
an  ice  cream  factory  at  Santa  Monica 
Blvd.  and  Alpine  Dr.,  Beverly  Hills; 
ice  plant,  hardening  plant,  mixing 
rooms,  ice  storage  building,  offices, 
loading  platforms,  reinforced  concrete, 
reinforced  concrete  water  cooling 
tower.  composition  roofing,  cement 
floors,  steel  sash.  Building  will  be 
erected  by  day  labor  and  sub-contracts 
under  supervision  of  chief  engineer. 
Cost,    $250,000. 


SALINAS,  Monterey  Co.,  Cal. — Wm. 
Voss,  manager  of  Salinas  Beverage  Co., 
North  Main  St.,  announces  company  is 
being  organized  to  finance  installation 
of  equipment  in  Salinas  Brewing  Co.'s 
plant  for  the  manufacture  of  ice;  com- 
pany will  be  known  as  Flint  &  Roberts 
Ice  Co.;  daily  capacity  from  18  to  20 
tons. 


vVATSONVILLE,  Santa  Cruz  Co.,  Cal. 
— T.  H.  Williams,  general  manager  ot 
Southern  Pacific  R.  R.  Co.,  65  Market 
St.,  San  Francisco,  and  R.  J.  Bailey, 
general  sup't.  of  Union  Ice  Co.,  354 
Pine  St.,  San  Francisco,  were  in  this 
city  recently  completing  arrangements 
for  constructing  proposed  $600,000  ice 
plant  on  Allison  road;  daily'  capacity 
at    250    ton*. 


DELANO,  Kern  Co.,  Cal. — Central 
California  Ice  Co.,  Mono  and  P  Sts., 
Fresno,  plans  early  construction  of 
first  construclion  of  fi;st  unit  of  60- 
ton  daily  capacity  ice  plant.  Site  73 
by    150-ft.    has    been    purchased. 


POWER  PLANTS 


Plans   Being   Prepared. 

SUB-STATION  Cost,    $198,500 

SAN     FRANCISCO.       Ocean     Ave.     near 

Junipero  Serra  Blvd. 
Fireproof   Sub-station    (Station   L.) 
Owner — Pacific   Gas   &  Electric   Co.,   445 

Sutter   St..    San    Francisco. 
Engineers — Eng.  Dept.  of  Owner. 


SAN  FRANCISCO  —  Moore  Drydock 
Co.,  foot  of  Adeline  St.,  Oakland,  at 
$o4.i70  awarded  cont.  by  Pacific  Gas 
and  Electric  Co.  to  fur.  and  install 
two  IS-ft.  9-in.  gas  generator  sets  at 
Potrero  Gas  Plant,  Humboldt  and 
Georgia  Streets. 

LOS  ANGELES,  Cal.— Los  Angeles 
Gas  and  Electric  Corp.,  645  South  Hill 
St.,  applies  to  State  Railroad  Commis- 
sion to  sell  50.000  shares  of  its  6%  pre- 
ferred stock  for  $5,000,000  to  finance 
part  of  cost  of  additions,  improvements 
and  extensiops  during  year  1925,  the 
work  in  part  to  consist  of  gas  works, 
including  two  one  million  cu.  ft.  per 
hour  each  compressors  and  one  15  mil- 
lion cu.  ft.  holder,  together  with  auxili- 
ary equipment  and  buildings  $1,340,605; 
electric  works,  Alameda  Street  Station, 
$175,860,  Seal  Beach  Station  $2,570,000: 
gas  distributing  system,  including  200 
miles  commercial  mains,  34  miles  pres- 
sure mains,  25.000  gas  services,  40.000 
gas  meters.  35,000  gas  regulators,  $3,- 
438,610;  electric  transmission  line  from 
Seal  Beach  Station,  together  with  step- 
down  substation  $1,000,000;  electric 
distributing  system,  including  new  of- 
fice, shop  and  garage  building,  tO'- 
gether  with  substations,  transformers, 
20,000  electric  services  and  24,800  elec- 
tric   meters,    $2,757,769. 


(OLUSA,  Colusa  Co.,  Cal.— Pacific 
Gas  and  Electric  Co.,  445  Sutter  St., 
San  Francisco,  will  expend  $28,500  to 
install  4  transformers  at  Colusa  sub- 
station: erect  new  line  bet.  Colusa  sub- 
station and  Maxwell  station  in  vicinity 
of   Colusa    Corners. 

WHITTIER,  Cal.— Until  7:30  p.  m., 
Feb.  9.  bids  will  be  rec.  by  city  for 
three  100  K.  V.  A.  3-phase,  oil-cooled, 
50-cycle  distrib.  transformers.  high 
voltage.  2300  to  230-460  low  voltage. 
Cert.  chk.  10%.  Paul  Gilmore.  city  clerk. 

LOS  ANGELES,  Cal.— San  Pedro  Lbr. 
Co.,  1518  Central  Ave.,  awarded  contr 
by  pub.  serv.  comm.  at  $9102.50  for 
cross-arms  under  P.  A.  .-^dv.  364. 

J.  H.  Baxter  &  Co.,  Central  Bldg., 
awarded  cont.  at  $8.45  ea.  for  cedar 
poles   under  spec.   P.   A.    No.    367 


All-Key 
Plaster  Lath 

(Patented) 
100%    Mechanical  Key. 


Plaster 
Wall    Board 

(Patent   applied   for) 
The  Laat  Word  in  W^all  Board. 


CALFFORinA  CEDAB  PRODUCTS   COMPANY 

STOCKTON,   CALIFORNIA 
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L,OS  ANGELES,  Cal.— Until  3  p.  m., 
Feb.  20,  bids  will  be  rec.  by  pub.  serv. 
comm,,  207  S  Broadway,  for  Diesel 
engine  generating  set;  spec.  749.  Jas. 
P.   Vroman,   secy. 


SEATTLE,  Wash.  —  W.  H.  McGrath, 
vice-president  of  Paget  Sound  Power 
and  Ligiit  Co.,  announces  early  con- 
."itructlon  is  planned  of  automatic  sub- 
station in  Seattle;  est.  cost  $147,000; 
rein.  cone,  construction;  initial  capacity 
2000  k.w. ;  ultimate  capacity  12,000  k.w. 
Plans  being  made  by  Stone  and  Web- 
ster. 


LOS  ANGELES,  Cal. — Conduit  Const. 
Co.  has  cont.  for  177,000  duct  ft.  mul- 
tiple tile  cone. -encased  conduit  for  So. 
Cal.  Telephone  Co.  Of  this,  43.000  ft. 
will  connect  with  the  La  Brea  exchange 
and  134,000  ft.  on  Wilshire  Blvd.,  Ver- 
mont   and    Western    Aves. 


PUBLIC  BUILDINGS 


Plans   Being   Completed. 
ADDITIONS    &    ALTERATIONS 

Cost,  $39,000 
REDWOOD  CITY  San  Mateo  Co.,  Calif. 
Additions  and  alterations  for  city  hall. 
Owner — City  of  Redwood  City. 
Architect — Kuhn  &  Edwards,  |Ban 
Francisco,   Cal. 


URIAH.  Mendocino  Co.,  Cal. — Until 
Feb.  10,  11:30  a.  m.  bids  will  be  received 
by  W.  H.  Prather,  county  clerk,  to 
construct  vault,  install  vault  door  and 
burglar  alarm  system  for  county  treas- 
urer's office.  Cert.  check  10%  req. 
^vith  bid.  Plans  obtainable  from  coun- 
ty   clerk    on    deposit    of    $10, 


SEBASTOPOL,  Sonoma  Co.,  Cal. 
Sebastopol  Merchants*  Ass'n.,  back 
movement  to  erect  new  city  hall 
building.  Site  for  structure  Is  avail- 
able. 


SAN  FRANCISCO— Until  Feb.  16,  2:30 
p.  m.,  bids  will  be  received  by  Leonard 
S.  Leavy,  city  purchasing  agent,  270 
City  Hall,  to  fur.  plumbing  fixtures 
for  San  Francisco  hospital.  Lists  of 
material.^:  desired  obtainable  from 
above   office  on    request. 


RESIDENCES 


Contract  Awarded. 

RESIDENCE  Cost,  $11,000 

BERKELEY,  Alameda  Co.,  Cal.     No.  815 

San  Luis  Road. 
Residence. 
Owner — A.    H.    Heller,    1115    Glen    Ave., 

Berkeley. 
Designer — Care      Jones,      888    55th      St., 

Oakland. 
Contractor — C.  O.  Bradhaft,  911  55th  St., 

Oakland. 


To   be  Done   by  Day's  Work. 
RESIDENCES  Cost,    $3000   each 

SAN   FRANCISCO.      Mount   Vernon    and 

Mission,    and    Ottawa    and    Mission 

Streets. 
Sixteen   one-story  and   basement   frame 

residences. 
Owner — H.  P.  Hoyt  Constr.  Engrs.,  Mo- 

nadnock    Bldg.,   San   Francisco. 
Architect — None. 


Contract   Awarded. 

RESIDENCE  Cost,    $20,535 

BERKELEY,    Cal.      North    Berkeley 

Two-story  and  basement  frame  and 
stucco    residence.      Spanish    style. 

Owner — Harry    Unna. 

Architect — W.  H.  Ratcliff,  Jr.,  Mercan- 
tile    Trust     Bldg..     Berkeley. 

Contractor — J.  P.  Brennan,  2110  Shat- 
tuck     Ave.,     Berkeley. 


Contract   Awarded. 

RESIDENCE  Cost,    $21,000 

S-AN  FRANCISCO,  S  Pacific  62  W  Lau- 
rel   St. 

Two-story  and  basement  frame  and 
stucco  residence. 

Owner— Curtiss  Hayden,  3153  Pacific 
Ave.,   San   Francisco. 

Architect — H.  H.  Gutterson,  526  Pow- 
ell St.,  San  Francisco. 

Contractor — Moore  &  Madsen,  77  O'- 
Farrell   St.,   San   Francisco. 


Contract    Awarded. 

RESIDENCE  Cost,     $35,482 

WOODSIDE,     San     Mateo    Co.,     Cal.       E 

Woodside    Slossville    Road. 
Two-story    and     basement     frame    and 

stucco    residence. 
Owner — F.   A.    Zane,    Woodside,    Cal. 
Architect  —  Joseph     L.     Stewart,     1214 

Claus    Spreckels    Bldg.,    S.    F. 
Contractor — Weeden  Bros.,   Menlo  Park 

Cal. 


Contract  Awarded. 

RESIDENCE  Cost,    $12,800 

SAN  FRANCISCO,  N  Filbert  St.,  30  W 
Divisadero   Street. 

Two-story  and  basement  frame  resi- 
dence. 

Owner — Wm.  H.  Harrelson,  De  Young 
Bldg.,  San  Francisco. 

Contractor — W.  W.  Rednall,  2500  Fil- 
bert   St.,    S.    F. 


Plans    Being    Prepared — Contract    Let. 
RESIDENCE  Cost,     $10,000 

FRESNO,   Fresno   Co.,   Cal.      SE   Linden 

and  Carmen  Sts. 
One-story    and     basement     frame    and 

masonry,     stucco     exterior     7-room 

residence     (tile    roof). 
Owner— A.    B.    Knap.    1926 M;    Mariposa 

St.,   Fresno. 
Architect  —  Swartz    &    Ryland,    Rowell 

Bldg.,    Fresno. 
Contractor — C.   E.   Millhollen,  Fresno. 

Contract   Awarded. 

RESIDENCE  Cost,    $7150 

OAKLAND,  Alameda  Co.,  Cal.  Lake- 
shore   Highlands. 

One-story   frame   and   stucco   residence. 

Owner — E.  T.  Grimes,  534  Zora  St., 
Oakland. 

Architect — Harold  G.  Stoner,  First  Na- 
tional   Bank    Bldg.,    S.    1". 

Contractor— Alex    Weiber.    Oakluud. 


Plans   Being   Prepared. 
RESIDENCE  Cost,    $35,000 

HANFORD,    Kings   Co.,   Cal. 
Two-story      brick      residence,      pressed 

brick  exterior  finish,  tile  roof. 
Owner — H.  R.  Cousins,  Hanford. 
Architect — Swartz  &   Ryland,   Fresno. 


Contract   jiwarded. 

RESIDENCE  Cost.  $10,000 

BERKELEY,    Alameda    Co.,    Cal.       2606 

Buena  Vista  Ave. 
Owner  —  Stephen    C.    Pepper,    1528    Lo 

Loma   Ave.,    Berkeley. 
Architect  —  Roland    I.    Stringham,    206 

California   St.,    San   Francisco. 
Contractor — J.   Dawson,   1579   Cedar  St., 

Berkeley. 


To  Be  Done  By   Day's  Work. 

RESIDENCE  Cost,    $10,000 

BERKELEY,    957    Regal    Road. 

Residence. 

Owner — Ansel   F.  Hall,   1227  Euclid  Ave 

Berkeley. 
Designer — Herbert    A.    Maier,    904    East 

11th    St.,    Oakland. 
Contractor — Ansel    F.    Hall,    1227   Euclid 

Ave.,   Berkeley. 


Contract    Awarded. 

RESIDENCE  Cost,  approx.  $40,000 

BURLINGAME,     San       Mateo     Co.,    Cal. 

Ralston   Ave.,   opp.  Court  House. 
Two-story    English      type      frame      and 

stucco    residence,    slate    roof. 
Owner — Bernard    Ford,    485      California 

St.,  S.  F. 
Architect — Willis    Polk    &    Co.,    Hobart 

Bldg.,    S.    F. 
Contractor — Clinton       F.       Parker,     251 

Kearny  St.,   San   Francisco. 
Bids  are  in  and  general  contract  will 
be    awarded   shortly. 


SO  K.  C.   B.   is   back. 

•     •     • 
TO  SAN  Francisco. 

WRITING    STORIES. 

FOR  THE   Examiner. 

LIKE   HE    used   to. 

WHEN    .SANDY    Pratt,    president. 

OP  THE    Pratt    Building  Material   Co. 

PRODUCER   OF    crushed    rock. 

CLEAN  SAND  and  washed  gravel. 

USED  TO  see  him. 

.A.ND   TAKE   him. 

TO    THE    Rotary    Club    luncheons. 

AND    EVERYTHING. 

ON    WEDNESDAY,    last. 

HE  WROTE  about  the  Exposition. 

AND   WHEN   the    lights. 

WENT  OUT. 

.\ND  THE  moistened  eyes. 

.\ND  SANDY  Pratt. 

CRIED  WITH  the  rest. 

WHEN  THE  lights  went  out. 

ON  THE  last  night. 

OF  THE  great   1915   fair. 

AND  K.  C.   B. 


WE   ALL   love   you. 

•  •     • 

WB  LIKE  your  stuff. 

AND   SANDY   Pratt   writes. 

•  •      • 

LIKE   YOU  only. 

IN  THE  way  the  printer. 

SETS  UP  the  type. 

FOR  SANDY  is  a  producer. 

OP  SAND,  rock  and  gravel. 

AND  NOT  a  writer. 

•  *     • 

SANDY  PRINTS  below. 
ONE   OF  your   old   pictures. 
WHEN   YOU  lived   among   us. 
"I    THANK    you." 


This  picture  appeared  in  the  Ex- 
aminer in  1915  and  shows  K  C  B 
famous  writer,  wheeling  an  elderly 
lady,  "with  silver  threads  on  her  head" 
Jill  over  the  Panama-Pacific  Exposition 
Grounds.  Sandy  Pratt.  producer  of 
.sand,  crushed  rock  and  washed  gravel 
hopes  K.  C.  B.  stays  in  San  Francisco 
forever. 
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Contract  Awarded. 

RESIDENCE  Cost.   $18,000 

FRESNO,  Fresno  Co.,  Cal. 

Two-story  frame  and  stucco  residence. 

Owner — Benj.    Kaufmann,    Fresno. 

Architect — Swartz   &   Ryland. 

Contractor — S.    L.    Allen,    Fresno. 


Cost,    $16,300 
Co.,       Cal.         751 


Contract    Awarded. 
RESIDENCE 
OAKLAND,     Alameda 

Longridge   Road. 
Two-story    9-room    residence. 
Owner — W.  Hart  Palmer,  463  Chetwood 

St.,    Oakland. 
Architect — Plans    by    Contractor. 
Contractor — H.    C.    Pfrang,    5659    Ocean 

View   Dr.,   Oakland. 


W.  HOLLYWOOD,  Los  Angeles  Co., 
Cal. — Whiting  Boynton  &  Potts,  120 
Central  Bldg.,  Los  Angeles,  have  con- 
tract for  2-story  and  basement,  nine- 
room  residence  on  Shoreham  Dr.,  W. 
Hollywood,  for  Allen  Shore;  Paul  R. 
Williams,  architect,  1400  Stock  Ex- 
change Bldg.,  Los  Angeles;  70x40  ft., 
frame  and  plaster,  tile  roofing,  gas 
unit  heating  system,  automatic  water 
heater,  hardwood  floors,  3  tiled  baths, 
4  tile  and  marble  mantels,  pine  and 
hardwood  trim,  garage  in  basement. 
Cost,    $20,000. 


SAN  DIEGO,  San  Diego  Co.,  Cal. — 
F.  L.  Stimson,  La  Jolla,  has  started 
work  on  10-room  residence  on  Camino 
de  la  Costa  for  Roy  B.  WHltze.  Cost, 
$21,000. 


SONOIMA,  Sonoma  Co.,  Cai.. — Peta- 
luma  Development  Co.  has  let  con- 
tracts to  M.  C.  R.  Nelson,  Petaluma,  to 
erect  a  number  of  dwellings  in  new 
tract    recently   acquired. 


PETALUMA.  Sonoma  Co.,  Cal. — Oscar 
Johnson,  Petaluma.  has  contract  to 
erect  12-room  fra^ne  and  stucco  'resi- 
dence at  IVIagnolla  and  Marshall  Aves., 
for  Carl  Petersen;  estimated  cost, 
$12,000. 


SANTA  ANA,  Orange  Co.,  Cal.— R. 
E.  Emison,  Santa  Ana  Lumber  Co.,  1730 
4th  St.,  contemplates  building  large 
dwelling  at  the  corner  of  North  Park 
Blvd.  and  Riverside  Drive.  Cost,  $20,- 
000. 


SCHOOLS 


Preliminary  Plans  Being  Prepared  — 
Bonds   to   be  Voted   Soon. 

SCHOOL  Cost,    $35,000 

RIVERDALE,  Fresno  Co.,  Cal.,  River- 
dale   School  District. 

Frame  and  stucco  school  building,  (6- 
, class   rooms),   tile  roof. 

Owner — Riverdale   School   District. 

Architect — Swartz  &  Ryland,  Fresno, 
Calif. 


PALOS  VERDES,  Imperial  Co.,  Cal. 
— Architects  Allison  &  Allison,  1405 
Hibernian  Bldg.,  have  been  commis- 
sioned to  prepare  plans  for  new  grade 
school  near  Malaga  Cove  for  Palos 
Verdes  Estates.  First  unit  will  con- 
tain offices,  auditorium  and  three 
classrooms;  masonry  construction, 
stucco  exterior,  clay  tile  rooflng,  pine 
trim,  maple  floors,  tennis  courts,  play- 
grounds. 


MONTEREY  PARK,  Los  Angeles  Co., 
Cal. — Garvey  school  district  has  called 
bond  election  for  Feb.  7  at  which  time 
it  is  proposed  to  vote  $75,000  for  new 
b-room  school  south  of  Garvey  Ave., 
bet.  New  and  Orange  Aves.  J.  D.  Mo- 
Leod,  San  Gabriel  Blvd.,  San  Gabriel, 
clerk  of  board. 


BRAWLEY.  ImperiaJ  Co.,  Qal,-^ 
Imperial  county  supervisors  have  pass- 
ed on  validity  of  unsold  school  bond 
issues  amounting  to  $39,000.  A  portion 
of  bond  money  will  be  used  for  school 
garages    and    machine    shops. 


SANTA  PAULA,  Ventura  Co..  Cal. — 
Biiggs  school  district  will  hold  mass 
meeting  at  school  house  at  8  P.  M.,  Jan. 
29  to  discuss  ways  and  means  for 
building   new   school. 


EL  MONTE,  Los  Angeles  Co.,  Cal. — 
Until  12  o'clock  noon,  Feb.  2  (time  ex- 
tended from  Jan.  26),  bids  will  be  re- 
ceived at  office  of  Thorne  &  Fioker, 
architects.  620  Western  Mutu.al  Life 
Bldg.,  Los  Angeles,  for  new  science 
building  at  El  Monte  Union  High 
School. 


LEMOORE,  Kings  Co.,  Cal. — Freder- 
icks-Tweed Co.,  Hollywood,  at  $1878 
awarded  contract  by  Lemoore  Union 
High  School  District  to  fur.  and  in- 
stall stage  settings  and  curta.in  in 
high   school   auditorium. 


DURHAM,  Butte  Co.,  Cal. — Until  Feb. 
12,  2  P.  M.  bids  will  be  received  by 
Geo.  Blount,  secty.,  Durham  Union 
High  School  District  for  (1)  Install 
sprinkler  system  in  high  school 
grounds;  (2)  landscape  work  on  school 
grounds.  Plans  and  further  informa- 
tion from  secty. 


PASADENA,  Los  Angeles  Co.,  Cal. — 
F.  A.  Schilling,  842  San  Fernando 
Bldg.,  Los  Angeles,  desires  figures  for 
all  materials  and  sub-trades  included 
in  the  general  contract,  except  con- 
crete work,  fur  brick  for  Washington 
elementary  school  buildings  at  Pasa- 
dena, bids  for  which  were  opened  Jan. 
19,  Allison  &  Allison,  architects,  1406 
Hibernia   Bldg.,   Los  Angeles. 


PHOENIX,  Ariz. — A.  F.  Wasielewskl 
Co.,  312  Luhrs  Bldg.,  Phoenix,  awarded 
general  contract  at  $133,405  for  two- 
story  Class  A  elementary  school  at  4th 
and  Van  Buren  Sts.  for  St.  Mary's 
Parish,  Rev.  Father  Novatus  Benzing, 
pastor.  W.  F.  O'.Neii.  Phoenix,  award- 
ed plumbing  at  $6670  and  steam  heat- 
ing at  $18,150;  Arizona  Elec.  Co.,  Phoe- 
nix, electric  work  at  $3970;  The  Kir- 
chefer  Co.,  Phoenix,  painting  at  $5367; 
Southwestern  Cement  i-iaster  Co., 
Phoenix,  art  stone  work  at  $7800. 
Lescher  &  Mahoney,  architscts.  Bank 
of  Arizona  Bldg.,  Phoenix.  Auditor- 
ium, sodality  hall,  cafeteria,  class- 
rooms, basement;  dimensions,  eO-clBO 
ft.  with  wing  37x87  ft.,  reinforced  con- 
crete frame  and  floor  ami  roof  slabs, 
brick  filler  walls,  cement  plaster  ex- 
terior, clay  tile  roof,  gypsum  block 
partitions,  metal  lath,  metal  trim, 
maple;  terrazzo  amd  linoleum  covered 
floors. 


SAX  KAFAEL,  Marin  ^''■■,^H\c7^ 
Frank  Cuife,  San  i«"f^,^l;„,^.V,c  field 
awarded  contract  to  level  ^t'''.'^'''^,/'.';}" 
at  San  Uafael  lusli  school,  u.solving 
l.iOO   cu.    yds.   grading-. 

PASADENA,  Los  Angeles  t:o-'  ^'^''T" 
E  F  Wopschall.  930  Manza.uta  St., 
Pksadena,  low  bidder  at  $1^6,950  on 
general  contract  for  addition  and  altej" 
ations  to  Longfellow  e'ementLuy  school 
rasadena.  Marstou,  Van  Pelt  &  May 
l.nrv  architects,  25  S.  Kuclid  Ave., 
lasa'aemi  Low  bidders  on  other  con- 
tracts were:  Alhambra  Wallpaper  & 
Paint  Co.  on  painting  at  ?3780;  -Brasei 
&   Hillier,   on   plumbing  at   $4U/o. 

LONG  BEACH,  Los  Angeles  Co.,  Cal. 
_J.  D  Sherer  &  Son,  1865  E.  Anaheim 
«t  T  one-  Beach  low  bidder  at  ;fl8i,,i»3 
on-  ifne^raT  coniract  for  new  Franklin 
Junior  High  School,  Long  Be^'^'V.,.". 
A.  Anderson,  Palace  Theatre  Bldg , 
Long  Beach,  and  E.  H.  Cl.ne,  ;^0 '  S  Hal 
St  Los  Angeles,  associate  architects. 
Low  bidders  on  other  contracts  were. 
A  Kretchman  on  plastering  at  Jbi.u, 
Long  Beach  Paper  &  Paint  Co.,  pamt- 
ine  at  $8400;  J.  M.  Eustace,  plumbing 
It  $12,146;  Jensen  Electric  Co.,  electric 
wiring  at  $7100;  Hickman  Bros.,  heat- 
ing and  ventilating   at  $17,47/!. 

PASADENA,  Los  Angeles  Co.,  Cal.— 
Unttl  10:45  A.  M.,  Feb.  16,  1925  bids 
will  be  received  by  the  Board  of  Edu- 
cation of  Pasadena  city  school  district 
at  525  Security  Bldg.,  Pasadena,  tor 
addition  to  George  Washington  Junior 
High  School,  Monk's  Hill  Pasadena. 
Separate  bids  will  be  taken  on  general, 
Dluinbing,  electric  wiring,  heating  ana 
painting.  Plans  on  file  at  525  Security 
Bldg.,  Pasadena.  Allison  &  Allison, 
architects,  1405  Hibernian  Bldg.,  Los 
Angeles.  Cert.  chk.  or  bond,  5%.  L. 
M.   Pratt,   secretary. 

PASADENA,  Los  Angeles  Co.,  Cal.— 
Until  10:45  A.  M.,  Feb.  9,  1925,  bids  will 
be  received  by  the  Board  of  Education 
of  Pasadena  City  School  District  at 
525  Security  Bldg.,  Pasadena,  for  new 
Jefferson  elementary  school  on  E.  Villa 
St  Pasadena.  Separate  bids  will  be 
taken  on  general,  plumbing,  electric 
wiring,  heating  and  painting.  Plans 
on  file  at  525  Security  Bldg.,  Pasadena. 
Leon  C.  Brockway,  architect,  402  Se- 
curity Bldg.,  Pasadena.  Cert,  check 
or  bond,  5%.     L.  M.  Pratt,  Secretary. 

LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Until  9  A.  M.,  Feb.  11,  bids  ^'..i  be  re- 
ceived by  the  Los  Angeles  Board  of 
Education  for  two-story  and  basement 
building  proposed  for  Jas.  A.  Garfield 
High  School,  northeast  corner  of  6th 
and  Fraiser  Ave.,  Belvedere;  Gardens. 
Separate  bids  on  general,  plumbing, 
painting,  heating  and  ventilating  and 
electric  wiring.  Plans  and  specifica- 
tions on  file  at  730  Security  Bldg.,  Los 
Angeles.  Certified  or  cashier's  check 
or  bond,  5  70.  Wm.  A.  Sheldon,  Secre- 
tary. Geo.  M.  Lindsey,  architect,  327 
Laughlin  Bldg.  Administration  build- 
ing to  contain  20  units,  mecnanjcai 
arts  building,  and  home  economics 
building  with  cafeteria  and  domestic 
science  department;  brick  and  concrete 
construction,  tile  and  composition  roof, 
cement  and  maple  floors,  2  gymna- 
siums with  showers  and  lockers.  Cost, 
$600,000. 

FRESNO,  Fresno  Co.,  Cal.  —  Until 
Feb.  7,  7:30  p.  m.  bids  will  be  received 
by  R.  I.  Farris,  sect'y..  Central  Union 
High  School  District,  to  furnish  one 
machine  lath  8-ft.  with  14-in.  swing 
or  6-ft.  with  13-in.  swing;  also  one 
Model  S  Baker-Hanson  air  compressor. 
Further  information  obtainable  from 
sect'y..    Route    J.    Box    419,    Fresno. 
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FRESNO,  Fresno  Co.,  Cal.— Until  I'c-b. 
12,  7:30  p.  m.  bids  will  be  received  by 
L.  L.  Smith,  sect'y.  Board  of  Educa- 
tion, 2525  Tuolumne  St.,  to  fur.  and  del. 
supplies  and  equipment.  Lists  of  ma- 
terials desired  obtainable  from  above 
ofTice   on   request. 

LEMOORE,  Kings  Co.,  Cal.  —  Until 
Feb.  9,  7  p.  m.  bids  will  be  received  by 
U.  E.  Shore,  clerk,  Lemore  Union  High 
School  District,  to  const,  cem.  walks 
at  school  grounds.  Cert,  check  5% 
payable  to  clerk  req.  Plans  obtainable 
from  J.  F.  Graham,  principal  of  school, 
Lemoore. 


Mailing  Lists 

uaia,  rroieasions.  Business  CoDCetos. 

99%  by  refund's    5    each 


BISHOP,  Inyo  Co..  Cal.— Until  7  p.m. 
Feb  7  bids  will  be  rec.  by  Bishop  union 
high  school  dist.  for  patternmakers 
lathes,  2  with  6-ft.  bed  and  14-in.  swing 
and  1  with  8-ft.  bed  and  16-in.  swing. 
Bids  on  used  machines  will  be  consid- 
ered.  C.   G.   Leichman,   clerk. 

SAN  PEDRO,  Los  Angeles  Co.,  Cal. — 
Until  9  A.  M.,  Feb.  11,  bids  will  be  re- 
ceived by  Los  Angeles  Board  of  Edu- 
cation for  two-story,  13-room  grammar 
school-  building,  107x155  ft.,  proposed 
for  Point  Firmin  school  site,  on  the 
northwest  corner  of  34th  St.  and  Ker- 
ckhoft  Ave.,  San  Pedro.  Separate  bids 
on  general,  plumbing,  painting,  heat- 
ing and  ventilating  and  electric  wir- 
ing. Plans  and  specifications  on  file  at 
730  Security  Bldg.,  Los  Angeles.  Cert, 
or  cash,  check  or  bond  5%.  Wm.  A. 
Sheldon,  secretary.  Hunt  &  Burns,  ar- 
chitects, 701  Laughlin  Bldg.,  Los  An- 
geles. Cement  plaster  exterior,  tile 
and  composition  roof,  reinforced  con- 
crete corridors  and  stairs,  maple  floors. 
Cost,     $65,000. 

LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— ^Until  9  A.  M.,  Feb.  11,  bids  will  be 
received  by  Los  Angeles  Board  of  Ed- 
ucation for  two-story  addition,  80x130 
feet,  for  Hooper  Ave.  school,  on  the 
northwest  corner  of  Hooper  Ave.  and 
52nd  St.  Separate  bids  on  general, 
plumbing,  painting,  heating  and  ven- 
tilating and  electric  wiring.  Plans 
and  specifications  on  file  at  730  Secur- 
ity Bldg.  Cert,  or  cash.  chk.  or  bond 
5%.  Wm.  A.  Sheldon,  secretary.  Ed- 
ward C.  Taylor,  architect;  -Ellis  AV. 
Taylor,  engineer,  713  W.  8th  St.,  Los 
Angeles;  8  classrooms  and  assembly 
hall;  pressed  brick,  tile  and  composi- 
tion roof,  maple  floors,  steam  heating. 
Cost,    $82,000. 

LONG  BEACH,  L.  A.  Co.,  Cal.  —  W. 
Horace  Austin.  521  Pac.  S.W.  Bldg.. 
Long  Beach,  John  C.  Austin  and  Fred- 
erick M.  Ashley,  1119  Detwiler  Bldg., 
L.  A.,  assoc.  archts.,  have  compl.  plans 
for  new  Woodrow  Wilson  high  school 
bldgs.,  for  Long  Beach.  The  group  will 
include  administration  bldg.,  science 
bldg.,  auditorium  bldg.;  2-story  and  l- 
story  reinf.  cone,  constr..  stucco  exter.. 
cast  stone  trim,  clay  tile  and  comp 
rfs;    $600,000. 


Dismell  saiai  "Conlldence  U  a 
plant  ol  slow  gro-wtli."  The  con- 
fidence which  archltecta,  con- 
tractom,  and  owners  everywhere 
have  In  ftunndt-qnallty  painting 
and  decnrntlng  werviee  had  been 
eBtabllshed  Ihrongh  the  strlcteat 
adherence  to  the  hleheiit  atand- 
nrds  during  the  part  40  year«. 
Whether  the  Job  he  large  or 
small,  onr  paramount  Interest  Is 
to  achieve  the  best  result  and 
Blve  fnll  value  for  every  dollar 
expended.  Qnandt-quallty  serv- 
ice Is  a  dependable  service  and 
will  fnlflll  all  yonr  r«<inlrement«. 


LO.NG  BEACH,   Los   Angeles   Co..  Cal. 

lentil    8    P.    M..    Feb.    23,    bids    will    be 

received  by  Board  of  Education  of 
Long  Beach  city  school  district  at  439 
Markwell  Bldg.  Annex,  Long  Beach, 
for  new  Woodrow  Wilson  High  School. 
Separate  bids  will  be  taken  on  general, 
painting,  plastering,  plumbing,  electric 
wiring,  heating  and  ventilating.  Plans 
and  specifications  on  tile  with  G.  W. 
Scoti.  :i28  Markwell  Bldg.  Annex,  Long- 
Beacli.  Deposit  of  $."iO  for  plans,  to  be 
refunded.  W.  Horace  .\ustin.  521  Pac. 
S.  W.  Bldg.,  Long  Beach,  John  C.  Austin 
and  F.  M.  Ashley.  1119  Detwiler  Bldg.. 
Los  Angeles,  associate  architects.  Cert. 
check  or  bond,  5%.  A.  C.  Price,  sec- 
retary. 


SAX  FUANCISCC — Until  Feb.  9,  3 
P.  M.,  bids  will  be  received  by  Leonard 
.'5.  Leavy,  city  purchasing  agent,  270 
City  Hall,  to  fur.  and  del.  furniture 
for  School  Department.  Lists  of  ma- 
terials desired  obtainable  from  above 
office    on   request. 


JV.  Quandt  &  Sons 

Painters  <  Decorators 

Since  1885 
374  GUERRERO  STREET  ■  MARKET  1709 

SAM  FRAMCISCO 

Los  ANGELES 


Saturday.    January    31,    1925 

LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Sumner-SoUitt  Co.,  Delta  Bldg.,  has 
contract  at  $107,845  including  a  deduc- 
tion of  $1000  tor  cast  stone  instead  of 
Bedford  limestone  for  three-story  Class 
C  brick  girls'  dormitory  building,  on 
36th  St.  near  University  Ave.,  for  Uni- 
versity of  Southern  California;  other 
contracts  awarded  are:  Plumbing  and 
heating.  Bear  State  Plumbing  &  Heat- 
ing Co.,  6120  Santa  Monica  Blvd.,  at 
$17,092;  electric  wiring.  Newbery  Elec. 
Corp.,  726  S.  Olive  St.,  at  $9795;  Wm. 
Lee  Woollett  and  \V.  W.  Eager,  assoc. 
architects,  1121  Pacific  Mutual  Bldg. 
Rooms  and  accommodations  for  100 
girls,  kitchen  and  dinningroom  facili- 
ties for  200,  laundry,  lounges  and  re- 
creation hall;  120x90  ft.,  brick  walls, 
pressed  brick  and  cast  stone  facing, 
tile  roofing,  l>asement  steam  heating, 
storage  water  heater,  pine,  cement  and 
hardwood  floors,  metal  lath. 

SAN  FRANCISCO — Until  Feb.  9,  3  P. 
M.,  bids  will  be  received  by  Leonard  S. 
Leavy,  city  purchasing  agent,  270  City 
Hall,  to  furnish  print  shop  equipment 
for  School  Department.  Lists  of  ma- 
terials desired  obtainable  from  above 
office   on   request. 


BUILDING    AND    ENGINEERING    NEWS 
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LEMOORE.  Kings  Co.,  Cal. — Archi- 
tects Swartz  &  Ryland,  Rowell  Bldg., 
Fresno,  preparing  specifications  tor 
landscape  work  in  connection  with 
Lemoore  Union  High  School  District 
grounds. 


SOUTH  SAN  FRANCISCO,  San  Mateo 
Co.,  Cal. — City  votes  bond  issue  for  an 
appropriation  of  $175,000  to  be  made 
for  school  improvements,  said  amount 
to  be  distributed  as  follows: 

$10,000,  purchase  of  new  ground  for 
new  school.  $90,000  for  addition  to 
Grant  Ave.  School,  comprising  12  class- 
rooms and  auditorium,  reinforced  con- 
crete, one  and  part  two  story.  $45,000 
shop  and  gymnasium  addition  for  high 
school,  frame  and  stucco.  $30,000  for 
leveling  and  grading  and  sundry  school 
equipment. 

Peliminary  drawings  are  under  way 
by  Architect  Ernest  L.  Norberg,  593 
Market  St.,  San  Francisco,  and  working 
drawings   will  be   ordered   very   shortly. 


HANFORD,  Kings  Co.,  Cal. — Until 
Feb.  7,  2  P.  M.,  bids  will  be  received  by 
E.  E.  Groat,  clerk.  Route  B,  Box  297, 
Hanford,  to  fur.  and  place  tile  roofing 
on  two  unfinished  school  rooms.  Plana 
on  file  in  office  of  County  Recorder  at 
Hanford.  Cert,  check  10%  req.  with 
bid.  Further  information  obtainable 
from  clerk. 


DAVENPORT,  Santa  Cruz  Co.,  Cal.— 
Date  of  openmg  bids  has  been  post- 
poned from  Jan.  26,  7:30  p.  m.,  to  Fri- 
day, Feb.  6,  1925,  at  7:30  p.  m..  Bids 
will  be  received  liy  Albert  J.  Gregory, 
clerk.  Pacific  School  District,  to  erect 
element  iry  school.  Cert,  check  10% 
payable  to  Board  of  Trustees  of  Dlst. 
req.  Plans  obtainable  from  Norman 
R.  Coulter,  architect,  46  Kearney  St., 
San  Francisco,  on  deposit  of  $10,  re- 
turnable. 

NAPA,  Napa  Co.,  Cal. — Until  Feb.  9, 
8  p.  m.,  bids  will  be  rec.  by  Howard 
E.  Roper,  sect'y..  Napa  School  Board, 
to  ?rade  Lincoln  school  grounds. 
Work  to  be  done  under  supervision 
of  City  Engineer  H.  A.  Harrold. 
Spec,    obtainable    from   sect'y. 


CROWE 

GLASS 

CO. 

674  Eddy  St. 
Phon«  Prospect  <18 

Equipped   To   Handle 
Any   Size   Job. 

DIRECT   FACTORY   BCTERS 


REDL.\NDS,  San  Bernardino  Co.,  Cal 
—  Until  2  )).  m.,  Feb.  10,  bids  will  be  rec. 
by  trustees  of  Redlands  school  district 
for  new  Kingsbury  elementary  school 
at  Redlands;  Allison  &  Allison.  1405 
Hibernian  Bldg.,  Los  Angeles,  archts. 
Bids  are  being  taken  on  11  segregated 
contracts.  Bldg.  will  contain  12  class- 
rooms, auditorium,  offices  and  kinder- 
garten dept.;  brick  constr.,  plas.  exter., 
tile   rfg. 


TIBURON,  Marin  Co.,  Cal.  —  Bids 
were  opened  for  a  one-story  frame  and 
stucco  school.  Plans  by  Architect  Nor- 
man  Coulter,    46   Kearny   St.,    S.   F. 

The   bids  were: 

Healins 
Peter  Jensen.  %  Norman  Coulter, 

46    Kearny   St.,    S.   F $15,479 

Joe    Piasecki    15,984 

J.   Van    Horn   &   J.   C.   Miller 16,612 

J.    A.    Bryant     17,300 

West    Coast    Cons.    Co 17,718 

M.    C.    Ingraham    17,779 

Cobby    &    Owsley    19,985 

Frank    Howard   Allen    20,328 

C.   Mabrey    &    Co 20,47b 

Heating: 
Peter  Jensen,  %  Norman  Coulter, 

46    Kearny    St.,    S.    P $   810 

J.  Van  Horn  &  J.   C.  Miller    970 

M.    C.    Ingraham     1525 

C.    Mabrey    &   Co 1150 

Atlas  Heating  &  Ventilating  Co., 

557   4th   St.,   S.   F 557 

Gilley-Schmid   Co 692 

American    Heating   Co 790 

Murray  &   Co 1087 

A.    Strauch    1800 

Contracts  will  probably  be  awarded 
to  the  lowest  bidders  at  meeting  to  be 
held  next  week. 


BANKS,  STORES  &  OFFICES 


Contract    Awarded. 

STORES,    OFFICES  Cost,    $75,000 

SAN  FRANCISCO,  SE  17th  and  Web- 
ster   Sts. 

Three-story  33-room  concrete  and  tile 
stores    and    offices. 

Owner  —  Robert  Howden,  1117  Web- 
ster   St.,    Oakland. 

Architect — None. 

Contractor  —  McWethy  &  Greenleaf, 
2910    Telegraph    Ave.,    Oakland. 


Contract   Awarded. 

OFFICE 

SAN    FRANCISCO. 
W    Ritch   St. 

Two-story    concrete    office    building. 

Owner — John    K.    Gray,    Inc.,    686    How- 
ard St.,   San   Francisco. 

Architect — Washington     J.     Miller,     417 
Market  St.,   San   Francisco. 

Contractor — Adam  Arras  Co.,   185   Stev- 
enson  St.,  San  Francisco. 


Contract    Awarded. 

STORE,    ETC.  $10,680 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  Ninth 

and   Reed   Sts. 
Frame    store   and    residence. 
Owner — A.    Francesconi,    9th    and    Reed 

Sts.,   San  Jose. 
.Architect    —   Chas.    McKenzie,    Bank    of 

San   Jose   Bldg.,   San  Jose. 
Contractor — Percy     Sherburne,     375     N- 

15th   St..    San   Jose. 


FRESNO,  Fresno  Co.,  Cal. — J.  H. 
Burnett  Iron  Works,  santa  Pe  Reser- 
vation, Fresno,  awarded  contract  for 
steel  work  in  connection  with  altera- 
tions and  additions  for  Owl  Drug  store 
on  Fulton  and  Mercer  Sts.,  Fresno. 
Oliver  Duval  &  Son,  Dalziel  Bldg., 
Oakland,  architect  and  contraciors. 
Alterations  will  cost  approximately 
$40,000. 


i'.>ntract    Awarded. 

STORE  Cost,    approx.    $28,000 

r-A.LO  ALTO,  Santa  Clara  Co.,  Emerson 
Street. 

Tsvo-story  class  C  store  and  rooming 
house   50   X  .90,  stucco  front. 

Owner — Joe    Wasserman,     Palo     Alto. 

Architect— Birge  M.  Clark,  600  Embar- 
cadero    Road,    Palo   Alto. 

Contractor — Auslen  &  Stone,  830  Mar- 
ket   St.,    San   Francisco. 


Working    Drawings    Being    Prepared. 

OFFICE    BLDG.  Cost,    $24,000 

OAKLAND,  Alameda  Co.,  Cal.  Broad- 
way  near   Fortieth   St. 

Two-story  frame  and  brick  veneer 
store  and  office  building,  covering 
35x75  feet. 

Owner — Withheld. 

Architect — Chas.  W.  McCall,  Alameda 
County  &  Title  Ins.  Bldg.,  Oakland 


Cost-Plus  Contract  Awarded. 

OFFICE    BLDG.  Approx.    $400,000 

SACRAMENTO,  Cal.   K  Street,   bet.  14th 

and    15th    Sts. 
Six-story    and    basement    pressed    brick 

and    terra   cotta    Class    B    telephone 

office  building. 
Owner — Pacific   Telephone   &   Telegraph 

Co..  Head  Office,  San  Francisco. 
Architect    —    Bliss    &    Faville,    Balboa 

Bldg.,  San  Francisco. 
Contract  has  been  let  on  cost-plus 
basis  to  the  Lindgren  &  Swinerton  Co., 
Inc.,  622  Standard  Oil  Bldg.,  San  Fran- 
cisco. It  is  understood  that  the  con- 
tractors will  not  take  sub-bids  on  the 
construction,  but  will  do  all  the  work 
themseJ.ves. 


Contracts    Awarded. 

CLASS    A     BLDG.  Cost,     $200,000 

SAN  FRANCISCO.     Sacramento  St.,  bet. 

Stockton   and   Grant   Ave. 
Four-story  Class  "A"  Y.  M.  C.  A.  Bldg., 

(Chinese   members). 
Owner — Y.    M.    C.    A. 

Architect  —  Meyer  &  Johnson,  742  Mar- 
ket   St.,    San    Francisco. 
General      Constmctlon— Coast      Constr. 
Co.,    Crocker    Bldg.,    S.    P.,    $127,000. 
Falutine — A.     A.     Zelinsky     &    Co.,     180 

Jessie   St.,   San   Francisco,    $5685. 
Blectrical   'Work — H.    S.    Tittle,    86    Col. 
umbia    Ave.,    San    Francisco,    $3700. 
Pliunbiue,      Heating      and      Mechanical 
Bquipment — Jas.    H.    Pinkerton,    927 
Howard   St..    San    Francisco,    $21,217 
As   previously   reported  grading  con- 
tract was  awarded  to  the  Sibley  Grad- 
ing   &    Teaming    Co.,    135    Landers    St., 
San  Francisco. 


Bids  Recalled — New   Bids   to  be  Taken. 

OFFICE   BLDG.  Cost,   $100,000 

MARYSVILLE,  Yuba  Co.,  Cal.  Fourth 
Street. 

Seven-story  steel  frame  and  brick  of- 
fice and  store  building  with  plas- 
ter    exterior. 

Owner — Hart  Bros.,  520  K  St.,  Sacra- 
mento. 

Architect — Coates     &     Traver,     Rowell 
Bldg.,    Fresno. 
I'lans    are    being    revised,     and    will 

be      ready      for     figures      in     about     a 

month.      Plumbing   contract   will   stand 

as   awarded,    to   Lupper   &    Hawley,   906 

Seventh    St.,    Sacramento. 


Bids   Being   Taken. 

STORE,    ETC.  Cost,    $75,000 

SACRAMENTO.       Sacramento    Co.,    Cal. 
NE    Eighteenth   and   M   Sts. 

One-story     and     mezzanine   floor   rein- 
forced  concrete  store   &  garage. 

Owner — Arnold  Bros. 

Architect — Leonard     P.     Starks    &    Co., 
1010%    8th    St.,    Sacramento. 
Bids   are    being    taken    for   a   general 

contract. 


SAN  ANSELMO,  Marin  Co.,  Cal.  —A. 
Pastopi,  at  approx.  $42,000  awarded 
contract  by  A.  P.  Pranchini  to  erect 
two-story  reinforced  concrete,  stucco 
exterior,  market,  store  and  office  bldg. 
in  San  Anselmo  Ave. 


Member  S.  F.  Builders'  Bbcohanc* 
Phone  Sutter  *T0« 

ALBERT  DEAN 

Random  Yariegated  Colors  Slate 

Roofing 

and 

Random  Yariegated  Colors  TUe 

Roofing 

Compoaltlon  Rooflnc 

Oeneral  Roof  Rei>alrinK 

Samples  Snbmltted 

ISO  Jeaato  Stw  San  y»aa»l— » 

Res.    4101    UUsloD    St 

Phone    Randolph    Mil 
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Contract   Awarded.  CoiUraclDr — liarittl    &     Hilp,    351     12th  l.OS  ANGELES,   Cal. — Archts.  Morgan 

STORE   BLDU.                            Cost,    $24,000  St..    Oakland.  \V  all.s  &  Ciements,   1124   Van  Nuys  Bldg 

SACRAJIEA'TO,   Cal.      No.    1616  J    St.  Lumber   to   Sunset  Lumber  Co.,   1st  and  arc  prrpar.ng  plans  tor  a  2-.story  store 

One-story   and   basement  store   building  Oak  Sts.,  Oakland.  and  l^ift   bldg.   on   n.   side  o£  Hollywood 

Owner — Dr.    H.    H.    Stephenson,    Peoples  Sfruftnrjil   Ntrel   to  Moore   Drydock  Co.,  IJlvd.    near   McCadden   PI.   for  C.   K.   To- 

iiank  Bldg.,  Sacramento.  Foot  Adeline  St.,  Oakland.  bernian  and  C  E.  Boag.  Dimensions,  26 

Architect — None.  Retnforeing   titeel    to    Edward   L.    Soule,  by    130  ft.,  class  C   con.str.,   brick  walls, 

Contractor — W.   C.   Keating,   925  Forura  Uialto   Bldg.,   San  Francisco.  stucco  and  cast  stone  front,  plate  glass 

Bldg.,  Sacramento.  Excavating   to    Arriss-Knapp      Co.,      961  tile    and    comp.    rfg.,    steel    beams,    pine 

41st  St.,  Oakland.  tiim,  cem.  and  wood  fls. 

Steel      Sash      &      Plumbing      Contracts  I'lambing:    to    Scott    Co.,     381     11th    St.,                                         

Awarded.  Oakland.  LOS  ANGELES,  Los  Angeles  Co.,  Cal. 

OFFICE    BLDG.                        Cost,    $20,000            „                            — Architect   John    J.   Frauenfelder,    1116 

tA.X    FRAN'CISCO.      S   Hayes   St.    200    W  _  °-^"    FERNANDO,    Los    Angeles    Co.,  Story    Bldg.,    is    preparing    plans    for   a 

Franklin   St.  „   „    ^-   ^-  Messinger,   1210   Taft  Bldg.,  a-story  and     basement     Class     A  rein- 

Two-story    and      basement      reinforced  "9,V*'i"'''.?'''    "^^    completed    plans    and  forced   concrete   medical  omce   building 

concrete   office   bldg.  «""    ouM    two-story,    6-stores,    12    of-  ^t   1405-07    S.    Hope   St.    for   Dr.    Albert 

Owner— Samuel    O.    Hoffman    Co.  "jc^s  at   the   northeast  corner   of  Porter  soiland.      Dimensions,    49x154    ft.    with 

Architect— E.  E.  Young,  2002  California  fZ^-^^"^    tv?'"'^"'*  S}^-^A-  R'^"^  Fernando,  ^    ^ear    wing;    600      offices,      reinforcea 

St.,    San    Francisco.  tor  B.   A.   Munn;    90xo0    ft.,    brick   walls,  concrete      construction     Dressed      brick 

Steel  sksh-Michel  &  Pfeffer,  Iron  Wks.  stucco   fac.ng,   art   stone   trim,   tile   and  and    terra   cottafacfng     plate      glass 

10th   &    Harrison   St.,   S.   F.  composition   roofing    cement  and  hard-  garble    and    Vile    work      hoUow    metll 

I'lu^biug-W.P.   Goss,    4640   Geary   St.  wood  floors,   gas   radiators.     Cost,   $25,-  auerior   t?.m,    mahogany   doir?^   3    ete- 

As^prefS'uI'ly  Reported  concrete  con-           _^^                 ''''''"'•    ^"^^™    heating    Cost.    $750,000. 

tract    has    been    awarded    to    the    ilis-  ,.  PORTLAND,      Ore.    —   Arch.      Ernest  i  ns  akhpt  R^TTTTl  n^^i<.=  r,,     r'oi 

sion   Concrete   Co.,   125  Kissling  St,    San  [kroner     Odd    Fellows    Bldg..    preparing  _1'9S  ANGELES,  Los  Angeles  Co.,  CaK 

Francisco  Plans   for   $75,000    edifice   to   be   erected  ~",,™-,   Simpson    C-nbtr.    Co..    91o    Bank 

Bids  are  being  taken  on  other  nor-  >"  Hancock  st.  near  44th  for  Rose  City  of  Italy  Bldg.,  has  signed  contract  for 
tions  of  the  work  Park  Community  Church;  100  by  100  f"  ^o.k  complete  for  13-story  and 
wuiis  oi  ii.c  ""^°"  ft  brick  or  concrete  walls  Audi-  basement  Class  A  store  and  ofhce  build- 
Contracts  to  be  Awarded.  frium  will  seat  1,000  persons.  i,?^a  ifcisco^  sTs"' tof  nf  F^'e  ^  M  "r^a^n" 
IISraMENTO,  Sacramento  Co.'cal".  ^  SAN  FRANCISCO  _  Contract  for  ^\fJ'^J}-  &  Eisen  701  gr^at  PeP"bUe 
NE  Eighteenth  and  M  Sts  Painting  was  awarded  to  D.  Zelinsky  ^."e  'i|<'S..  arcnitects.  Dimensions,  100 
One-^torv  and  mezzanine  floor  rein  &  «°"S.  ^^a  Turk  St..  San  Francisco  at  ^^''^  "••  reinforced  concrete  construo- 
one-storj  ana  mezzanine  floor  rein-  $28  600  for  the  17-storv  class  A  office  """•  Pressed  brick  and  terra  cotta 
Owne°r'''''Arnn?J,"RrL  *"  ^  ^'""^^^-  building  now  tJnder  construction  on  '-'^■"B,  Plate  glass,  hardwood  trim. 
A^Jl^lZ^t  Az^^^k  TT  af,.i..„  *  r^«  the  southeast  corner  of  Market  and  '^■levators,  steam  heating,  marble  and 
Architect  —  Leonard  F.  Starks  &  Co.,  ggale  Streets  for  the  Pacific  Gas  &  "'«=  work.  Cost,  $oo0,0ou. 
110J4    8th    St.,    Sacramento.  Electric    Co..    Bakewell    &    Brown.    251             ,     ,.„ .    „.       

Herndon    &    Fmnigan,    1814    l.lh    St.,  Kearny    St      are    the   architects  SANTA   BARBARA,      Santa     Barbara 

Sacramento,    is   to   be  awarded   contract                               '          '  Co.,  Cal. — Pete  tiiorgi,  821  Bath  St.,  has 

for  general  construction   at  $30,388  and  lqS  ANGELES,  Los  Angeles  Co.,  Cay.  purchased    property    at    De    la    Guerra 

Latourette-Fical  Co.,  907  Front  St.,  Sac-       Architects    Morgan,       Walls    &      Cle-  ^'-    and   Fernald   Ave.    as    site   for   two- 

ramento    will    be    awarded    contract    for  ments,    1124    Van   Nuws   Bldg.,    are    pre-  story    brick    store    and    hotel    building. 

plumbing    at    $1164.    heating   $1512   and  paring  plans  for  a  one-storv  and   part  50x155   ft. 

electrical    work    $1400.  2-story    brick    building    at    the    south-                                         

The   bids  were:  west     corner     of    La     Brea     and     Santa  ,  ^.^    AXTr-i^-TT^a    t  r^»    a„„oi^=  n„     r^oi 

Herndon   &   Finnigan $30,388  Monica    Blvds.    for    Commercial    Build-  A?;h^?c?f     n^'rtrt       &     pl^hnS^'    qn"! 

M.    H.    Betz    32.263  ing  &  Finance   Corp.     Dimensions.  180x  w'a,  k   Shon<=       R?ri^          h»ve       nr»;.»r»^ 

William   Murcell    32.496  300    feet    brick    wa?ls     stucco   and   cast  ^.[^^t-f^rT  tw?-sftVy   bric^k   s?o'rTand 

Tam;,    1?    w^.Hn,;;; lAli  stone  exterior,  steel  beams,  plate  glass,  s„op  building  at   the   southwest  comer 

James    DHudnutt     33,367  composition     roofing,     metal     skylights,  of    Vine    St.    and    Selma    Ave.    for    Los 

D.    F.    Bender    ...       33,890  cement  floors.  Angeles  Income  Properties,   Inc.      Scho- 

Frederickson    &    Shannon    34.97*                                         fieid       Engineering       Construction    Co.. 

Holdener    Construction    Co 35.489  LOS  ANGELES,  Los  Angeles  Co.,  Cal.  Pacific     Finance     BldgL      will     be     the 

Davidson     &    Nicholson     36.250  — Architect       William     Mellema,       1018  contractors.       Dimensions,     113x130    ft., 

Wm.    C.    Keating    36,600  Central   Bldg.,    is    taking   bids   for  a    1-  brick      construction,    stucco    and      cast 

W.    W.    Polley     37,974  story  top  addition  and  2-story  rear  ad-  stone    exterior,    clay    tile   and   composi- 

Plnmbing,  Heating,  Electrical  Work  dition    to    1-story    brick    store    building  lion    roofing,    plate    glass,    steel    beams, 

Latourette-Fical    Co.,    907    Front    St.,  ate     the     northwest     corner     of    Sunset  pine    trim,   cement  and  wood  floors. 

Sacramento,    plumbing,    $1164;    heating,  Blvd.   and  Gardner  St.   for  local  client;       

$1512;    electrical    work,    $1400.  offices  and  apartments;  rear  addition  is 

Luppen    &    Hawley,    plumbing,    $1353;  35x60     ft.    and    top    addition     70x75    ft.,  THEATRES 

heating.    $1633.  glazed    and    ruffled    brick    facing,    com-        

Scott,  Lyman  &  Stock,  plumbing,  $1316;  position   roofing,   structural   steel,   plate       

heating,    $1824;    electrical    work,    $1804.  glass,    cement      and    hardwood      floors.  sheet  Metal  and  Mechanical  Equipment 

Cowells    Co.,    plumbing,    $1595;    heat-  P>ne    trim,    wall    beds,    tile    baths    and  Sub-Contracts    \warded 

ing    $1748.  drainboards,    water   heaters.  ALTERATIONS         '                Cost,    $40,000 

Hateley   &  Hateley,   plumbing,   $1190;                                      OAKLAND.      Alameda      Co..      Cal.        E 

heating.  $1600.  Broadwav    150    N    Seventeenth    St 

Sterling      Electrical      Co.,      electrical  IMPERIAL,    Imperial    Co.,    Cal.— Im-  Alterations  and  addUions 
work,   *1631.  perial    Irrigation    Dist.    has    instructed  Owner— Orpheum    Circuit',     San    Fran- 
Watson  Bros.,  electrical  work,   $1849.  chief   engineer   Ray   Carberry    to    order  cisco 
.^E'jf^'"*""  Supply  Co.,  electrical  work  "^'"'j.^-foF   "«w  fireproof  garage   and  Architect  —  Weeks   &  Day.   315  Mont- 
$1850  office    building    here.      Cost,    *52,000.  gomery  St.,    San   Francisco. 

California    Electrical    Co.,     electrical  i  riMO   tstt  %f-u    t  „>    ,         ,       r.       ,.   ,  Contractor— Dinwiddle  Constr.  Co.,  1101 

work,    $1498.  LONG  BEACH,   Los  Angeles  Co      Cal  Crocker  Bldg.,  San  Francisco. 

i^?^      Ann?;      T^n       !"■    ^h"    ^arkwell  Sheet   Metal— Forderer    Cornice    Works, 

Bldg.     Annex,     Long    Beach,     has     been  tc,),  and  Potrero    4ve      S    F 

Readj    for  Segregated  Figures  in  About  commissioned    to    prepare    plans    for    3-  Mechanical    Eanipment— W     H  'picard 

10    Days.  story    addition    to    the    Markwell    Bldg.  5??6  College  \^e     Oakland    ^'"=^'^*'' 

STORE    BLDG.                          Cost,    $30  000  ^°^    W.    D.    Mitchell;    135x172    ft.      The  56d6  College  A%  e.,  Oakland. 

BURLINGAME    San  Mateo  Co.,  Cal.  Cor.  ?^f'"°"  '^rL'l°"/°™  n^*'^  the  present  lqs  ANGELES.  Los  Angeles  Co..  Cal. 

Park    Road    and    Howard   Sts.  building.     Cost,   $300,000.  _L    a.  Smith,  Lillv-Fletcher  Bldg.,  3rd 

Two-story  stores  and  office  bldg.,   class                                         St.    and    Western    Ave.,      is      preparing 

C  brick  walls  and  timber  const.  TrRv=;vn  ^;'r,^=n,^  c-r.  f-„i  r.  t;-  plans  for  a  two-story  and  part  base- 
Owner— B.  D.  Mulligan.  t,  ,  ^?.^-  9;  Fresno  Co.,  Cal.— R.  F.  Class  C  theatre  store  office  and 
Architect-_Vernon     !v.     Houghton,     275  f/'^R^^lin^^Kamn'^'nent"    ?t"o1-e ''^  w '""h  a>Tr\ment    building    on' Brooklvn^  Ave 

Post    St.,    San    Francisco.  cont^tct   to"  Luonen   &^  Hawlev  '  906    7th  "^^"^  Pickett  St.,  for  Lazar  &  Son,  2134 

^_^^_^  contract    to    I^Uppen    &    Hawley,    90b    7th  Ri-noklvn     Ave         Seat    Qno      9    omroi    nnri 

construction    Started-Segregated    Fig-  f^,atfnr^in'"connecUon=' w^fh  ^nrofe^r  twrofflcls^Ind  single' apart  men  fs ;   sSx 

ures  being  Taken.  tuatmg    in     connection     with     project.  ,,,,   ,,      vrirk   wall'T  nreSfeii   hrir-k   nnri 

STORE             ^                          Cost,    $12,000  Barrett-Hicks       Co.,     1031       Broadway,  ift  s  one"  aciiTgDiafe  glass    com^ 

SAN  FRANCISCO,   7th  Ave.   and  Balboa  ^rf^""'     aw-arded     plumbing     contract.  fion    rooflnr  gl's    heatin-     ventUat^nc 

Street.  Bids  for  other  units  under  advisement.  ivJJei^       ?™,>f?     r,ino    ?n,i      h,,.lil,l!if 

One-stnrv    frame    sfnre                                                                             s>stem,      cement,    pine    and      hardwood 

Ownir— L    M    Goldstefn  "°°''^'    skylights,    steel   sash,   pine    trim, 

Architect-C.- O.   Clausen,    Hearst   Bldg.,  SAN    PEDRO.   L.    A.    Co..   Cal.-Archt.  ba^h^'^^naV 'work'^hv'^'nwnil '''''^''   "^^"^ 

San  Prancleco.  Martin     Haenke,     Marsh-Strong    Bldg..  "aths.     Day  work  by  owner. 

Mr.   Clausen   will   supervise  construe-  Los   Angeles,    is      completing     working  ^  „„   AXTf-pTTi-q    t  n«   An<.»io=  n«     i-oi 

Hon.  plans    for    10-story    and    basement   class  .    H,  ^      ^      1"   i     ?.          .'^„V^?r--  S?-'; 

A    office    bldg..    60x175    ft.,    at    1st    and  T;;^'""'"''    ^^""^    ^    ^o..    421    Union    Oil 

Sub-Contracts   Awarded.  Front.     Sts..     San     Pedro,     for     Channel  Bldg.,  has  contract  for  two-story  Class 

STORE    BLDG.                           Cost,    $34  500  Constr.    Co.,    1030    Bank    of    Italy    Bldg.,  -^  reinforced  concrete  theatre,  store  ana 

OAKLAND,   Alameda    Co.,   Cal.,    SE   Cor.  Los    Angeles.     O.    C.     Williams    Constr.  apartment    building    at    the    northwest 

12th   and   Webster  Streets.  Co.,    Marsh-Strong    Bldg.,    Los    Angeles  corner      of   Adams      St.    and      Crenshaw 

One-story    and      mezz.    class      C      store  will    erect.    Bank    quarters,    stores,    200  Blvd.  for  L.  L.  Bard;  seat  2200  people,  4 

building.  offices    and    lofts;    reinf.    cone,    frame  stores,    8    offices    and    12    single    apart- 

Owner — Twelfth  Street  Realty  Co..  Inc.  and    fl.    and    rf.    slabs,    hoi.    tile    filler  ments.     Working  plans  being  prepared 

Architect — W.    H.    Crim,    Jr.,    &    Hamll-  walls,   cem.   plas.   and  art   stone   exter.,  by    L.    A.    Smith,    Lilly-Fletcher    Bldg., 

ton    Murdock.    425    Kearny    Stre»t,  comp.    rf.,    steel    sash,    elevators,    steam  3rd  St.   and   Western   Ave.;    103x278   ft., 

San    Francisco.  htg.;   $500,000.  terra  cotta,  art  stone  and  pressed  brick 
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facing,  asbestos  roofing,  plate  glass, 
skylights,  basement,  gas  heating,  tile 
cement  and  hardwood  floors,  ga.s  heat- 
ing, ventilating  system.  pine  trim, 
tiled  baths.  wall  beds.  metal  lath, 
marble  work,  ornamental  plaster,  or- 
namental iron  work.  Cost,  $400,000. 
Excavating  let  to  Bell  &  Wilson. 


PACIFIC  GROVE,  Monterey  Co..  Gal. 
— Monterey  Theatres  Co..  Monterey, 
granted  building  permit  by  city  trus- 
tees to  remodel  and  make  additions  to 
theatre  building  at  608  Lighthouse 
avenue.  Est.  cost  of  improvements, 
$50,000. 


LODI.  San  Joaquin  Co..  Cal.— C.  H. 
Broadhurst.  operating  the  Broadhurst 
Garage  in  West  Locust  St.  plans  erec- 
tion of  theatre  in  West  Locust  St.,  bet. 
Sacramento  and  School  Sts. ;  site  is  70 
by    170    feet. 

LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Arthur  Bard  &  Co..  421  Union  Oil 
Bldg..  has  contract  for  Class  A  rein- 
forced concrete  theatre,  store  and 
apartment  building  at  the  northwest 
corner  of  Adams  St.  and  Crenshaw 
Blvd.  for  L.  L.  Bard:  seat  22iiu  people, 
4  stores,  .8  offices  and  12  single  apart- 
ments; 103x278  ft.,  terra  cotta,  art 
stone  and  pressed  brick  facing,  asbes- 
tos roofing,  plate  glass,  skylights,  base- 
ment, gas  heating,  tile,  cement  and 
hardwood  floors,  gas  heating,  ventilat- 
ing system,  pine  trim,  tiled  t)aths,  wall 
beds,  metal  lath,  marble  work,  orna- 
mental plaster,  ornamental  iron  work. 
Cost.  $400,000.  Excavating  let  to  Bell 
&   Wilson. 


HUNTIXGTON  BEACH.  Orange  Co., 
Cal. — J.  Cleve  Scott,  owner  of  Princess 
theatre  here,  states  that  work  will  be 
started  soon  on  new  brick  theatre,  50 
xl08  ft.,  on  oth  St..  bet.  Ocean  and 
Walnut,  for  self.  Seating  capaoity,  800; 
ventilating  system,  pipe  organ.  Cost, 
$50,000. 


WHARVES  &  DOCKS 


HUNTINGTON  BEACH.  Cal.— Group 
of  San  Francisco  men  are  said  to  be 
planning  hor.'seshoe  pier  for  Hunting- 
ton Beach,  to  cost  $1,000,000.  Proposed 
pier  is  1600  ft.  long  with  1000  ft.  dis- 
tance bet.  approaches. 


VALLEJO.  Solano  Co.,  Cal.  —  City 
plans  to  spend  $4000  in  extensions  to 
municipal  wharf.  T.  D.  Kilkenny,  city 
engineer. 


LONG  BEACH,  Cal.— City  council  has 
authorized  expenditure  of  $11,200  to 
const,  boat  landing  at  w  end  of  pier 
for  accommodation  of  landing  men 
from  the  fleet.  Of  this  sum  $8500  will 
be  used  for  additional  piling.  R.  D.  Van 
Alstine,    city    engr. 


MISCELLANEOUS    BUILDING 
CONSTRUCTION 


Contract    Awarded. 

BUILDINGS  (4)  Cost,  $15,800 

SAN  FRA.VCISCO,  commencing  275  W 
of  cor.  of  S  Gillman  &  W  Jennings 
Streets. 

Four  frame  buildings. 

Owner — V.  W.  Sloan.  1339  Oilman  St. 
San    Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny St.,   San   Francisco. 

Contractor — Lindgren  Bros. 


SAN  RAFAEL.  Marin  Co.,  Cal.— At 
recent  meeting  of  Marin  municipal 
Water  District.  Messrs.  Fisk  &  Rusk 
submitted  an  offer  to  the  district  di- 
rectors seeking  lease  of  150  acres  oi 
Bon  Temple  flats  to  summit  of  Fair- 
fax grade  where  it  is  proposed  to  lay 
out  a  golf  course.  It  is  proposed  to 
expend  $120,000  which  includes  $40,000 
club  house  and  $S(I.000  course.  A  syn- 
dicate will  be  formed  to  finance  the 
enterprise. 


POMONA,  Los  Angeles  Co.,  Cal.  — 
Bids  were  opened  in  the  office  of 
state  archt.  Geo.  B.  McDougall  at  Sac- 
ramento on  Jan.  27.  1925  for  the  con- 
struction of  what  will  be  known  as  the 
"Pacific  ColTny  Cottages"  to  be  built 
So.  of  Valley  Blvd.  at  Spadra.  about  3- 
mi.  west  of  Pomona.  There  will  be 
two  l-story  U-shaped  bldgs..  each  166 
X  77  ft.,  containing  2  dormitories,  day 
rms..  dining  rm.,  kitchen,  baths,  toilet 
rms..  and  heater  rms..  reinf.  cone, 
frame  and  fl.  slabs,  hoi.  tile  filler 
walls  and  partit.,  cem.  plas.  exter.,  tile 
and  c'lmp.  rfs  ,  steel  rf.,  trusses,  or- 
nam.  iron.  met.  lath.  Tvire  glass,  cem. 
fls.  covered  with  linoleum,  steam  htg., 
hot    water    storage    tanks. 

Complete    list    of    bids    are: 
General    Work 

Days 

Hardiman     &     Co 180        $72,521 

J.    S.    Metzger   &    Son 125  72,868 

Geo.    Herz    &    Co 120  77,589 

Bowman    &    Prebble     150  79,637 

L.    A.    Plan.    Mill     150  81,094 

John  Simpson  &  Co 150  81,440 

Chas.    B.    Harp     150  87,260 

Walter     Slater    Co 120  89,436 

Clarence  C.  Day  Corp 180  89.750 

H.     M.     Hanawalt     180  89.840 

W.     J.     Burgen      150  93.200 

J.    Pringle    2S0         93.500 

Engineers'     Estimate     $76,291 

MechnnionI  Eqaipment 
Days 

F.    M.    Dillon     100        $15,000 

Cocker    &     Taylor     15.239 

Arthur    Hess    Corp 120  17,915 

Engineers'     Estimate     $15,550 

(53224    &    54592)      1st    report    Sept.    23: 
2nd    Dec.    26,    1924.  37 


LOS  ANGELES,  Los  Angeles  Co..  Cal. 
— Lanquist  &  Illsley,  1940  S.  Hill  St. 
and  1100  N.  Clark  St..  Chicago,  have 
contract  for  Class  A  ba.seball  grand- 
stand at  the  corner  of  39th  St.  and 
South  Park  Ave.  for  Los  Angeles  Base- 
ball Club:  Zachary  T.  Davis.  1940  S. 
Hill  St.  and  400  N.  Michigan  Ave., 
Chicago,  architect:  seating  capacity  of 
20.000  and  will  be  erected  to  carry 
future  deck  with  an  additional  seating 
capacity  of  10.000;  reinforced  concrete 
and  steel  frame  construction,  composi- 
tion roofing,  gas  heating,  plate  glass, 
cement  floors,  offices,  locker  and  dress- 
ing rooms,  shower  baths,  restrooms, 
etc.  Structural  steel  contract  let  to 
Llewellyn  Iron  Works,  Main  and  Re- 
dondo  Sts.,  for  about  3000  tons;  bias 
being  taken   on   other  sub-contracts. 


SANTA  BARBARA.  Santa  Barbara 
Co..  Cal. — Surf  club  is  being  organized 
here.  It  is  proposed  to  build  club- 
house, bath  houses  and  tennis  courts 
on  Channel  Dr.  D.  G.  Bromfleld,  Hot 
Springs  Rd.,   is  one  of  the   organizers. 


SAN  FRANCISCO.— Until  Feb.  4,  12 
noon,  bids  will  be  received  by  B.  P. 
Lamb,  sec'y..  Park  Commission,  Park 
Lodge.  Golden  Gate  Park,  for  altera- 
tions and  repairs  at  Exposition  Yacht 
Harbnr  in  Marina  at  foot  of  Scott  and 
Divisadero  streets.  See  eall  for  bids 
■■n<Ier  official  proposal  seetion  in  tliis 
l!iisue. 


BUSINESS  OPPORTUNITIES 


SAN  FRANCISCO— Further  inrorma- 
tion  regarding  these  opportunities  may 
he  obtained  from  the  office  of  Larsen 
.Advance  Construction  Reports,  818 
Mission  Street.  San  Francisco,  either 
liy  phone,  letter,  or  personal  call.  Re- 
ouests  for  additional  information 
should  be  made  to  the  Business  Oppor- 
tunities Department.  Such  requests 
must  be  accompanied  by  the  Index 
Number  of  each   opportunity. 

D-1463 Trenton.   N.  J.  Brokerage 

concern  wishes  contact  with  local  firm 
to  act  as  their  representatives  in  this 
vicinity. 

D-1465 — Brooklyn,  N.  T.  Manufac- 
turers of  high  grade  packings  want 
connection  with  reliable  local  flirm 
to  handle  their  products  in  San  Fran- 
cisco. 

D-1466 — San  Francisco.  Manufactur- 
ers' Agents  covering  inter-mountain 
and  Pacific  Coast  sections  desire  con- 
nection with  manufacturers  of  hard- 
ware and   automobile  accessories. 

8875 — United  Kingdom.  Manufactur- 
ers of  motor  tools  and  plumbers'  tools 
are  desirous  of  appointing  an  agent 
in    this   territory. 


SUBSCRIPTION  BLANK 


Cot  Out  and  Mall  ToUar 


-192. 


TO  BUILDING  AND  ENGINEERING  NEWS, 
818  Mission  Street,  San  Prancusco,  Calif. 

Send  me  Building  and  Engineering  News  for  one  year,  commencing  with  next  issue,  for  which 

I  enclose  check  for  $5.00    (Remittance  moat  accompany  order) 


Name   _ 

Street  and  No. 
City    „. 


.State 
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Architcets^Engineers — 
City  and  County  Officials 

How  about  bids  wanted  ? 

Are  you  satisfied  with  the  bids  you  received  on  that 
last  job? 

Did  you  have  competition — and  plenty  of  it? 
If  not — why  not? 


Without  charge  the  BUILDING  &  ENGINEERING 
NEWS  will  place  your  job  before  the  construc- 
tion interests  of  the  Pacific  Coast.  That  means 
competition  and — competition  means  the  lowest 
possible  bid. 

If  you  want  competition  send  particulars  of  j^our  job 
to  BUILDING  &  ENGINEERING  NEWS— 
also  a  set  of  plans  and  specifications. 

Reach  the  Independent  Bidder  through  the  columns 
of  BUILDING  &  ENGINEERING  NEWS 

The  combined  news  services  of  BUILDING  &  EN- 
GINEERING NEWS  have  a  circulation  of 


3340 


— reaching  the  Engineer,  Contractor  and  Mate- 
rial Dealer. 


Can  you  reacn  one  quarter  the  amount  of  interested 
people  through  anj'  other  news  service  published 
in  this  section?  We  think  not — in  fact,  we  know 
you  cannot. 


If  you  want  competition — if  you  want  independent 
contractors  to  figure  your  job — if  you  want  the 
lowest  possible  hid — send  particulars  of  your 
project  to 


Duilding  &  llingineering  IN 


ews 
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Official    Proposals 


STATE  OP  CALIFORNIA 


CALIFORNIA  HIGHWAY  OOMUISSION 


NOTICE   TO    CONTRACTORS 


SEAIP.D  PROPOSALS  wll)  be  re- 
ceived at  the  office  of  the  California 
HiKhnny  Coiumissiuu,  515  Furuiu  Build- 
ing, Sacramento,  Cal.,  until  2  o'clock 
P.  M.,  on  February  S4,  l»a5,  at  which 
time  they  will  be  publicly  opened  and 
read,  for  construction,  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  of 
portions  of  State  Highway,  as  follows: 
Ventura  County,  a  reinforced  con- 
crete girder  bridge  across  Ventura 
River  near  Ventura  (VII-Ven-2-D) 
consisting  of  one  30-£oot  and  three  60- 
foot   spans    with    approach   fills. 

Plans  may  be  sepn,  and  forma  of 
proposal,  bonds,  contract  and  specifi- 
cations may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the 
offices  of  the  Division  Engineers  at 
Los  Angeles  and  San  Francisco,  and  at 
the  office  of  the  Division  Engineer  ot 
the  division  in  which  the  work  is  situ- 
ated. The  Division.  Engineer's  officers 
are  located  at  Willits,  Redding,  Sac- 
ramento, San  Francisco,  San  Lula 
Obispo,  Fresno,  Loii  Angeles,  San  Ber- 
nardino  and   Bishop. 

A  representative  trom  the  Division 
office  will  be  available  to  accompany 
prospective  bidder?  for  an  inspection 
of  the  work  hereit,  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity  of 
work  to  be  done,  with  a  representative 
of  the  Commission.  It  is  requested 
that  arrangements  for  Joint  field  In- 
spection be  made  as  far  in  advance  as 
possible.  Detailed  Information  con- 
cerning the  proposed  work  may  be  ob- 
tained from  the  Division  office. 

No  bid  will  be  received  unless  It  Is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done,  etc. 

The   California   Highway  Commission 
reserves  the  right  to  reject  any  or  all 
bids   or   to   accept    the   bid   deemed   for 
the  best  interests  of  the  State. 
HARVEY    M.   TOY, 
LOUIS  EVERDING, 
N.   T,   EDWARDS, 
California   Highway   Commission. 
R.  M.  Morton, 

State   Highway   Engineer. 
W.  F.  MIXON,  Secretary. 
Dated:      January   26,   1923. 


NOTICE   TO   BIDDERS 


(Pipe  and  Fittings — Santa   Cmz) 


Notice  is  hereby  given  that  the 
Council  of  the  City  of  Santa  Cruz  In- 
vites sealed  proposals  or  bids  for  fur- 
nishing  the    following: 

6500  feet,  12  inch  Class  B  Cast  Iron 
Pipe  Bell  and  Spigot  Joints  or  12  Inch 
Matheson    Joint    Soil    Proof   Pipe. 

1 — 14  inch  X  14   inch  Cast  Iron  Tees. 

6 — 12  inch  x  12  Inch  Cast  Iron  Tees. 

8 — 12  inch  x     6  inch  Cast  Iron  Tees. 

2 — 12  inch  x     8  inch  Cast  Iron  Tees. 

2 — 12  Inch  X  12  inch  Cast  Iron  Crosses 

1 — 12  inch  X  6  inch  x  6  inch  Cast 
Iron  Cross. 

1 — 14  inch  X  12  inch  Cast  Iron  Re- 
ducer. 

Pipe  to  be  not  less  than  12  foot 
lengths. 

Pipe  and  Fittings  to  be  delivered  f. 
o.  b.  Santa  Cruz.  Delivery  to  be  made 
within  60  days  after  award  of  contract. 

Said  proposals  or  bids  will  be  re- 
ceived at  the  office  of  the  City  Clerk 
in  the  City  Hall,  Church  Street,  in  the 
City  of  Santa  Cruz,  up  to  the  hour  oi 
9  o'clock  A.  M.,  on  Thursday  the  5th 
day   of   February,   1025,   and   the   samQ 


A  call  for  bids  published  In 
this  section  Indicates  that  bids 
are  desired  from  other  than  local 
bidders  Maximum  competition 
Is  desired,  and  this  U  assured 
through  BUILDING  AND  ENGI- 
NEERING NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
public   work. 

Ratei  10  cents  per  line,  per 
insertion. 

All  official  calls  for  bids  ot 
the  California  State  Hlrhway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished  In    this   section. 


will  be  opened  by  said  Council  at  9:30 
A.   M.  on   the  same  day. 

All  proposals  or  bids  must  be  In 
writing,  give  the  total  amount  of  bid 
submitted  and  must  be  accompanied 
by  a  certified  check  or  bond  for  ten 
per  cent  of  the  amount  bid,  payable  to 
the  City  of  Santa  Cruz. 

The  Council  of  said  City  reserves  the 
right  to  reject  any  and  all  bids 
S.  A.  EVANS, 

r.   .   ^    T  City  Clerk. 

Dated  January  24,   1925. 


NOTICE   TO    CONTRACTORS 


(Board      of   Park      Commissioners — San 
Francisco 


SEALED  PROPOSALS  will  be  receiv- 
ed at  the  office  of  the  Park  Commis- 
sioners, Park  Lodge,  Golden  Gate  Park, 
San  Francisco,  California,  not  later 
than  12  o'clock  noon,  Wednesday,  Feb- 
ruary 4,  1925: 

For  the  alteration,  addition  and  re- 
pairs at  the  Exposition  Yacht  Harbor 
in  the  Marina  at  the  foot  of  Scott  and 
Divisadero   Streets,   San  Francisco,  Cal. 

Said  work  must  oe  done  in  ao- 
cordance  with  the  plans  and  specifica- 
tions therefor  on  file  in  the  office  of 
the  Doard  of  Park  Commissijner.s,  and 
must  be  commenced  within  five  (5) 
calendar  days  and  completed  within 
sixty  (60)  calendar  days  after  the  date 
of  the  contract  to  be  made  and  entered 
into    therefor. 

The  amount  of  bond  for  faithful 
performance  of  contract  wtit  be  not 
less  than  twenty  (20)  per  cent  of  the 
aggregate   of  the  proposal. 

All  proposals  offered  must  be  ac- 
companied by  a  check  certified  by  a 
responsible  bank,  payable  to  the  order 
of  the  Board  of  Park  Commissioners, 
for  an  amount  not  less  than  ten  (10) 
per  cent  of  the  aggregate  (,;  the  pro- 
posal. 

Printed  proposal  forms  will  be  fur- 
nished gratuitously  upon  appiicatlo- 
at  the  office  of  the  Board  of  Park  Com- 
missioners. Park  Lodge,  Golden  Gate 
Park,  and  all  proposals  must  be  made 
upon  such  forms  in  sealed  envelopes 
marked  Bid  for  the  Alteration,  Addi- 
tion  and  Repairs   to   Y'acht  Harbor. 

The   Board      of    Park      Commissioners 


QUANTITY  SURVEYOR 

Valuation    Enstmecr 
ARXHUR     fRIDDLE 

693    Hiaslon    Street,   at   Third    St. 

San    Francl«ocN    Calll. 

Telephone   Douglas  8-4-9-1 

General  Itimttag  Bvreaa 

Architect's  PrsUmlnary  Estlmataa 


reserves  the  right  to  reject  any  or  all 
bids. 

By  order  of  the  Board  of  Park  Com- 
missioners. 

B.  P.  LAMB. 

Secretary. 


NOTICE   TO    OONTRAOrORS 

(Alajneda   Cminty — Hospital) 

Office  of  the  Clerk  ot  the  Board  of 
.Supervisors,    Alameda    County,    Calif. 

Sealed  bids  will  be  received  by  the 
Clerk  of  the  Board  of  Supervisors  of 
-Vlameda  County,  at  his  office,  until 
Mondjiy,  Februarr  9th,  19ISB,  at  10 
o'clock  A.  M.  (the  day  when  said  bids 
will  be  opened  and  the  contract  award- 
ed)  for  the  completion  of  the  Tile 
Marble,  Metal  Plinths  and  Ettevator 
Work  at  the  Highland  Hospital,  Oak- 
land,   Alameda    County,    California, 

The   above   specified   work   is   divided 
into    the    following   departments: 
Department    No.    6 — Tiling 
Department    No.     7 — Marble    work. 
Department    No.    9 — Elevator    work 
Department    No.    10 — Metal    Plinths. 
Complete  plans  and  specifications  tor 
each     of    the    above    specified    depart- 
ments  are   on   file   In   the   office  of  the 
County    Clerk    in    the    Hall   of   Records 
Building,     Oakland,     California,    where 
copies   may   be   obtained   by    depositing 
i.'}}^    ^,^^„  County    Clerk    the    sum    of 
Fifty   ($50.00)   Dollars  for  each  of  said 
Departments.      Contractors   will   be   re- 
stricted     as    to      the      length      of    time 
these   plans    and   specifications   may   be 
retained  to  ten   (10)  days.     Contractors 
failing  to  return   said  plans  and  speci- 
fications   within    said    time    limit    will 
forfeit    their   deposit   to   the   County  of 
Alameda. 

Each  bid  must  be  accompanied  by  a 
check  for  at  least  ten  per  cent  of 
the  amount  of  the  bid  or  proposal, 
certified  to  by  some  responsible  bank, 
and  made  payable  to  Geo.  E.  Gross, 
Clerk  of  the  Board,  to  be  forfeited  to 
the  (bounty  of  Alameda  as  agreed  and 
liquidated  damages  should  the  party 
or  parties  to  whom  the  contract  shall 
be  awarded  fail  to  enter  into  the 
contract  after  the  award  or  to  giv» 
the  bond  required  by  the  Board  for  the 
faithful  performance  of  the  Contract 
The  Board  reserves  the  right  to  re- 
ject  any   and   all   bids. 

Dated:      January    12,    1925. 
^,      ,        ,     ,  GEO.    E.    GROSS, 

Clerk    of   the    Board    of   Supervisors    of 
Alameda    County. 


NOTICE    TO    CONTRACTORS 
(Building    Alterations — Mare    Island) 


The  Bureau  of  Yards  and  Docks  In- 
vites attention  to  the  fact  that  It  will 
open  proposals,  in  the  near  future,  on 
Specification  No.  5034,  Alterations  to 
Building  M-34,  Navy  Yard  (Marine 
Barracks),  Mare  Island,  California. 
The  work  consists  of  an  enclosed 
second-story  frame  porch  over  the  ex- 
isting porch,  two  wood  frame  stair- 
ways leading  from  the  new  porch  to 
the  ground,  steel  fire  escape.  Interior 
woodwork   and  electrical  work. 

In  the  event  that  this  work  is  of  In- 
terest to  your  firm  you  should  forward 
immediately  to  the  Bureau  of  Yards 
and  Docks,  Navy  Department,  Wash- 
ington, D.  C,  or  to  the  Commandant, 
Navy  Yard,  Mare  Island,  Calif.,  a  check 
or  postal  money  order  for  $10.,  payable 
to  the  Chief  of  Bureau  of  Yards  and 
Docks,  as  security  for  the  safe  return 
of  the  drawing  and  specifications, 
which  will  be  forwarded  as  soon  as 
available. 

Prospective  bidders  on  the  West 
Coast  should  make  application  at  th» 
Navy  Yard,  Mare  Island,  Calif.,  for  the 
bidding  data. 
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BRIDGES 


TAL.BERT,  Cal. — Const,  of  new  Pac. 
Elec.  Ry.  bridge  over  Santa  Ana  river 
nr.  Talbert  will  start  soon.  O.  A.  Smith, 
gen.  pass,  agt.,  and  John  T.  Day,  gen. 
frt.  agt.,  have  recommended  to  the 
board  of  directors  that  the  structure 
be  built. 


SiEATTLB.  Wash. — City  clerk  appro- 
priates $50,000  to  finance  permanent 
bridge  at  West  Spokane  St.  over  West 
Waterway. 


VENTURA  COUNTY,  Calif.  —  Until 
Feb.  24,  2  p.  m.,  bids  will  be  rec.  by 
State  Highway  Commission,  Forum 
Bldg.,  Sacramento,  to  const,  rein.  cone, 
girder  bridge  across  Ventura  river  near 
Ventura  consisting  of  one  30-ft.  and 
three  60-ft.  spans  with  approach  fills. 
See  call  for  bills  under  official  pro- 
posal section  in  tliis  issue. 


EUREKA,  Humboadt  Co,,  Cal. — A|s 
previously  reported,  bids  will  be  rec. 
by  Fred  M.  Kay,  county  clerk,  to  const, 
three  rein.  cone,  bridges  over  Van  Du- 
zen  River.  Bids  are  desired  as  follows: 
Bridge  No.  1 — On  Blackburn  Grade  Cut- 
off bet.  Stations  26  and  34  .approx.) 
consisting  of  one  lS5-ft.  arch  span. 
72.5  lin.  ft.  of  cone,  approaches  and 
about  240  lin.  ft.  of  earth  fill  ap- 
proaches. 

Birdge  No.  2 — On  Blackburn  Grade 
Cutoff  bet.  Stations  150  and  156  (ap- 
prox.) consisting  of  one  185  ft.  arch 
span.  72.5  lin.  ft.  of  cone,  approaches 
and  about  232  ft.  of  earth  approaches. 

Bridge  No.  3 — At  Bridgeville  on  the 
site  of  the  existing  wooden  bride  to 
consist  of  one  144  ft.  arch  span.  S9.5 
lin.  ft.  of  cone,  approaches  and  about 
30   lin.   ft.   of  fill   approaches. 

Cert,  check  5%  payable  to  Chairman 
of  Bd.  of  Supervisors  req.  with  bid. 
Plans  obtainable  from  Jno.  B.  Leonard, 
consulting  engineer,  381  Bush  St.,  San 
Francisco  and  on  file  in  office  of  clerk. 


MARTSVIL.LE,  Tuba  Co.,  Cal.— 
Favorable  decision  being  rendered 
by  Supreme  Court  on  Bear  River 
bridge  project.  Supervisor  G.  E.  Nutt 
of  Yuba  county,  will  recommendation 
preparation  of  plans  for  the  new 
structure,  to  be  financed  jointly  by 
Sutter    and    Yuba    counties. 


SAN  DIEGO,  California  —  Minnea- 
polis Steel  &  Machinery  Company,  1029 
Chapman  Bldg..  Los  Angeles,  sub.  low 
bid  to  city  at  $38,947.32  for  steel  truss 
superstructure  with  reinf.  cone,  deck, 
for  bridge  over  San  Diego  river  at  Old 
Town. 


UYON  COUNTY,  Nevada. — Until  Feb. 
18.  1:30  p.  m.,  bids  will  be  rec.  by  Geo. 
W.  Borden,  State  Highway  Engineer, 
to  const,  underpass  under  Central  Pa- 
cific Rlwy.,  near  Fernley;  112-ft.  in 
length,  involv.  4600  cu.  yds.  unclassi- 
fied excavation:  675  cu.  yds.  class  B 
cone,  gravel  and  sand  for  cone,  to  be 
furnished  by  state  in  stock  pile  at 
Wadsworth.  Falsework  for  supporting 
r.r.  track  during  construction  and 
structural  steel  deck  to  be  placed  by 
railroad  company;  foundation  piles  if 
necessary,  will  be  furnished  and  driven 
by   the   railroad  company. 


SANTA  CRUZ.  Santa  Cruz  Co.,  Cal. — 
Until  Feb.  7,  4  p.  m..  bids  will  be  rec. 
by  H.  E.  Miller,  county  clerk,  to  const. 
Valencia  Creek  Underpass,  just  south 
of  Santa  Cruz-Wats  anville  county 
highway  bridge  in  Town  of  Aptos.  Cert, 
check  10%  req.  Plans  obtainable  from 
County  Surveyor  Lloyd  Bowman  on  de- 
posit of  Jo,   returnable. 


LEE'S  FERRY,  Ariz. — Bill  to  appro- 
priate $100,0-00  for  bridge  across  Colo- 
rado river,  6  mi.  below  Lee's  Ferrv, 
Ariz.,  has  passed  the  House  of  Repre- 
sentatives,   Congress. 


LOS  ANGELES,  Cal.  —  Proposed 
bridges  on  Huntington  Dr.  (San  Ber- 
nardino to  Sea  Blvd.,  connecting  Hy- 
perion cut-off  with  Glendale  Blvd.,  and 
Fletcher  Ave.  bridge  connecting  e.  side 
of  river  with  Silver  Lake  proj.  with 
proposed  Santa  Monica  Blvd.  traffic 
artery.  Est.,  $300,000  for  Fletcher  Ave. 
and    $900,000    for    other    two. 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


BLYTHE,  Cal— Work  has  been  start- 
ed on  const,  of  6  mi.  canals,  by  day 
labor  under  superv.  of  Supt.  Brown, 
for  Palo  Verde  Mutual  Water  Co.;  est. 
cost  is  $126,450;  involving  470,000  cu. 
yds.  earth  work. 


MONROVIA,  Cal.— Until  7:30  p.  m., 
Feb.  2,  bids  will  be  rec.  by  city  for 
12,500  ft.  trenching.  Spec,  on  file  at  of- 
fice of  H.  S.  Gierlich,  city  engr.  Cert, 
check  or  bond  5%.  Lewis  P.  Black,  city 
clerk. 


LOS  ANGELES,  Cal.— Antioch  Dredg- 
ing Co.,  260  California  St.,  San  Fran- 
cisco, sub.  only  bid  to  harbor  comm.  at 
60c  cu.  yd.  incl.  disposal  for  mainten- 
ance dredging   under  spec.   666. 


TRACY-,  San  Joaquin  Co.,  Cai. — Geo. 
Thoming  Jr.,  Tracy,  awarded  cont.  by 
Banta-Carbona  Irrig.  Dist.  for  excav. 
and  constr.  of  drainage  culv.  for  tlie 
dist.  at  (a)  10c  cu.  yd.  excav.,  (b)  $600 
culv.,  (c)  cost  plus  10%  for  extra  work. 
W.  D.  Plarrington.  engr.  Other  bids: 

J.  E.  Baldwin- (a)  17o,  (b)  $1  ft.,  (c) 
cost  plus   15%. 

Hughes  &  Murphy — (a)  21.5c,  (b)  $2 
ft.,    (c)  cost  plus  12.5%. 

Collins  &  Seppi — (a)  19c,  (b)  $300, 
(c)    cost   plus   15%. 

W.  A.  Kettlewell— (a)  39c,  (b)  $1.50 
ft.,    (c)    cost  plus  15%. 

G.  E.  Murray — (a)  15.5c,  (b)  $1  ft., 
(c)   cost  plus  15%. 

Blumenkranz  &  Vernon — (a)  21c,  ^b) 
$2  ft.,   (c)  cost  plus  10%,. 


LONG  BEACH,  Cal. — Plans  for  two 
2000-ft.  moles,  one  340  ft.  and  450  ft. 
wide,  about  2000  ft.  apart  on  harbor 
front,  e.  of  ocean  entrance  channel, 
have  been  approved  by  the  U.  S.  Engr., 
and  const,  will  be  started  within  the 
next  few  months.  The  outer  ends  of  the 
moles  will  touch  the  35-tt.  depth  or 
sufficient  to  accommodate  large  sl\ips. 
including  naval  vessels.  S.  P.,  U.  P.  and 
P.  E.  railM'ays  will  each  serve  the 
moles.  Const,  will  be  of  bulkheads 
filled  with  dredged  material.  Cost  in 
neighborhood    of   $1,000,000. 


Carbide   Flare   Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried   In   stock 

E.    D.    BULLARD 

505  HOWARD  STREET 
San   F*rancS»co,  Calif. 

Douslai  6320 


WATERFORD,  Stanislaus  Co.,  Cal.— 
Until  Feb.  14,  10  a.  m..  bids  will  be  rec. 
by  Waterford  Irrigation  District,  to 
const.  2^ -mi.  of  canals,  involv.  9000 
cu.  yds.  excavation  in  earth  and  soft 
rock;  work  to  be  completed  May  I'S, 
1925.  Further  information  obtainable 
from    above    oftice 


IRRIGATION  PROJECTS 

VISTA,  Cal. — Eng.  party  under  C.  M. 
Stokes,  field  engr.  for  Vista  Irrig.  Dist 
i.s  engaged  in  locating  main  canal  to  be 
built  under  the  $1,500,000  bond  Issue 
(sold  to  J.  R.  Mason  Co.  and  Alvin  H 
Frank  Co.);  Kenneth  Q.  Volk,  resi- 
dent engr.  J.  B.  Lippincott,  consulting 
engineer. 


LIGHTING  SYSTEMS 


COLTON,  Cal.— Cost  of  lighting  sys. 
tor  8th  St.  estimated  at  $42,437  by  City 
Engr.    Hutchinson. 


GLENDALE,  Cal. — Osborn  Elec.  Co.; 
Hi)  California  Terrace,  Pasadena, 
font,  by  city  at  $7992  for  ornam.  lights 
in   Harvard  Dr.,   Hill   Dr.   and  other  sts. 


LOS  ANGELES,  Cal.— Until  2  p.  m., 
Feb.  9,  bids  will  be  rec.  by  county  for 
ornara.  lights  in  Brooklyn  Ave.,  betw. 
Indiana  and  Record  Sts.;  28  cone,  posts, 
lamps,  cables,  etc.  County  Imp.  No. 
l'4o.   Mame  B.  Beatty,  clerk. 

SEBASTOPOL,  Sonoma  Co.,  Cal. — Se- 
bastopol  Merchants'  Assn.  backs  move- 
ment  to   install   street   lighting  system. 

L.\  JOLLA,  Cal.  —  San  Diego  city 
council  has  ordered  standard  type  600 
c.  p.  St.  lights  for  9  inter-sections.  F. 
A.   Rhodes,  city  engr. 


TORRANCE,  Cal.  —  Proposed  lights 
for  Torrance-Carson  St.,  Western  Ave. 
and  other  sts.  will  cost  about  $100,000, 
and  involve  about  500  lights  with  wir- 
ing. J.  J.  Jessup,  city  engr. 


LOS  ANGELES,  Cal.— Until  10  a.  m., 
Feb.  9,  bids  will  be  rec.  by  Bd.  of  Pub. 
Wks.  to  install  ornam.  lights  in  66th 
St..  bet.  Loomis  St.  and  Vermont  Ave; 
pressed  steel  posts. 

S.\N  BERN.^RDINO.  Cal.— Plans  un- 
der way  for  ornam.  lights  on  Arrow- 
head Ave.,  bet.  2nd  and  13th  Sts.;  est. 
O.St.  $100,000.  L.  R.  Lothrop,  st.  supt. 
Lights  are  also  planned  for  G  St.,  bet. 
liialto  and  Fourth. 

ORANGE,  Cal. — Until  1  p.  m.,  Feb.  10 
bids  will  be  rec.  for  ornam.  lights  on 
W  Chapman  St.,  bet.  Santa  Fe  Ry.  and 
Main  St.  (city  limits);  35  marbelite 
posts.   C.   C.  Bonebrake,  city   engr. 


STOCKTON,  San  Joaquin  Co.,  Cal.— - 
Until  Jan.  31,  11  a.  m..  bids  will  be  rec. 
by  A.  L.  Banks,  city  clerk,  to  install 
5-light  electroliers  in  Underground 
Districts  Nos.  1  and  2.  Cert,  check  10% 
payable  to  City  Auditor  req.  W.  B.  Ho- 
gan,   city   engineer. 


REDONDO  BEACH.  Cal.— Bids  will 
be  called  shortly  for  ornam.  lights  on 
S  Catalina  St.  and  the  Esplanade;  $90,- 


LOS  ANGELES,  Cal. — Xewbery  Elec. 
Corp.,  726  S  Olive  St.,  sub.  low  bid  to 
bd.  pub.  wks.  at  $9428  for  ornam. 
lights  in  Beachwood  Dr.,  bet.  Melrose 
.\ve.  and  First  St. 


ORANGE,  Cal.— Until  1  p.  m.,  Feb.  10 
bids  will  be  rec.  by  city  for  8  ornam. 
lights  compl.  in  Plaza  Sq.  Cert,  check 
$100.  Plans  on  file  at  office  Cal  D. 
Lester,   city   clerk. 
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MACHINERY  AND  EUIPMENT         PIPE  LINES,  WELLS,  ETC. 


SAN  FRANCISCO— Until  Feb.  9,  3  p. 
m.  bids  will  be  received  by  Leonard  S. 
L.eavy,  purchasing  agent,  270  City  Hall, 
to  furnish  print  sliop  equipment  for 
school  depts.  Lists  of  materials  desired 
obtainable  from  above  office  on  re- 
quest. 


thi; 


OAKDALE,  Stanislaus  Co.,  Cal.  — 
Chief  Engineer  K.  E.  Hartley,  of  Oak- 
dale  Irrigation  District,  contemplates 
purchase  of  cement  gun  to  be  used  in 
cement  lining   ditches. 


FRESNO,  Fresco  Co.,  Cal.— Until 
Feb.  7,  7:30  p.  m,,  bids  will  be  rec.  by 
R.  I.  Farris,  sect'y.,  Central  Union 
High  Schcol  District,  to  furnish  one 
machine  lath  8  ft  vi^ith  14-in.  swing  or 
6  tt.  with  13-in.  swing;  also  one 
Model  S  Baker-Hanson  air  compressor. 
Further  information  obtainal'le  from 
sect'y..    Route    J,    Box    419,    Fresno. 


RAILROADS 


OREGON — Southern  Pacific  Co.  an- 
nounces a  portion  of  $70,000,000  to  be 
expended  in  1925  for  improvements, 
will  be  used  to  finance  the  Klamath 
Falls-Eugene   extension. 


FIRE  EQUIPMENT 


SAN  BERNARDINO,  Cal. — City  will 
call  election  to  vote  bonds  for  new  fire 
equip,   to   cost  approx.   f3o,000. 


MISCELLANEOUS    SUPPLIES 


LOS  ANPELES,  Cal.— Until  3  p.  m., 
Feb.  3,  bids  will  be  rec.  by  pub.  serv. 
comm.,  207  S  Broadway,  for  steel  guy 
cable;  spec.  P.  A.  Adv.  No.  P-376.  Jas. 
P.   Vroman,  secretary. 


LOS  ANGELES,  Cal. — Until  3  p.  m.. 
Jan.  30,  bids  will  be  rec.  by  pub.  serv. 
comm.,  207  S  Bdwy,  for  ventilating 
tans;  spec.  P.  A.  Adv.  No.  P-377.  Jas. 
P.   Vroman,   secy. 


RESERVOIRS  AND  DAMS 


SAN  CARLOS,  Ariz. — Const,  of  new 
Coolidge  dam,  on  Gila  river  will  start 
as  soon  as  possible  after  interior  dept. 
bill  has  been  officially  approved.  The 
bill  carries  an  appropriation  $450,000 
for  immediate  constr.  and  a  further 
appropriation  of  $200,000  « for  canals, 
etc.  in   the   Sacation  Indian   reservation. 


PRESCOTT,  Ariz. — Willia.nson  Val- 
ley Farms  Co.  will  expend  $1,500,000  de- 
veloping 28,000  acres  n.  of  Prescott. 
Proj.  involv.  85-ft.  multiple  arch  dam 
on  Verde  river,  12  mi.  n.  of  this  city. 
W.   H.    Thompson,    general    manager. 


PRESCOTT,  Ariz. — Until  7:30  P.  M., 
Feb.  16,  bids  will  be  rec.  by  city  for 
pipe,  etc.,  as  follows:  12,400  ft.  14- 
gauge  double  dipped  and  double  riveted, 
12-in.  steel  water  pipe;  1900  ft.  12- 
gauge  double  dipped  and  double  riveted 
12-in.  steel  water  pipe;  3  12x6-in.  steel 
blow-off  tees,  100  lbs.  water  pressure; 
3  6-in.  iron  body,  brass  mounted,  hub 
valves  for  100  lbs.  water  pressure;  one 
std.  iron  body  hub  end,  12-in.  horizontal 
check  valve  with  leather  faced  discs 
tor  100  lbs.  water  pressure:  (15%  of 
steel  pipe  to  be  approx.  10-ft.  lengths 
and  remainder  20-ft.  lengths);  1st  al- 
ternative; machine  banded  r.  w.  pipe; 
7500  ft.  50-ft.  head,  2000  tt.  100  ft.  head, 
3000  ft.  150-ft.  head,  1800  ft,  200-ft. 
head  wood  stave  pipe  (approx.  25%  to 
be  in  10-ft.  or  less  lengths),  3  12x6-in. 
steel  tees,  100  lbs.  water  pressure;  3 
6-in.  hub  valves  for  100  lbs.  pressure, 
one  std.  hub  end.  12-in.  check  valve 
with  leather-faced  discs  for  100  lbs. 
pressure;  2nd  alternative:  Armco 
water  pipe — 12,500  ft.  150-ft.  head 
double  riveted  pipe,  1800  ft.  200-ft.  head 
double  riveted  pipe,  3  blow  off  tees,  3 
6-in.  hub  valves,  one  hub  end,  check 
valve,  with  leather-faced  discs,  for  100 
lbs.  pressure.  Prices  f.  o.  b.  Prescott. 
Cert,  chk,  10%.  J.  H.  Robinson,  clerk 
of  council. 


CHINO,  Cat.— Until  7:30  P.  M.,  Feb. 
17,  bids  will  be  rec.  by  city  for  std. 
black  I.  D.  screw  casing:  pipe,  dipped 
as  follows:  3100  ft.  4-in.  and  2510  ft. 
2-in.     M.   L.  Birnie,   city  clerk. 


SANTA  CKUZ,  Santa  Cruz  Co.,  Cal. — 
Until  February  5,  9  A.  M.,  bids  will  be 
rec.  by  S.  A.  Evans,  city  clerk,  to  fur. 
f.  o.  b.  Santa  Cruz,  60  days  after  award 
of  contract,  6500  ft.  12-in.  Class  B  c.  i. 
pipe  Bell  and  Spigot  joints  or  12-in. 
Matheson  joint  soil  proof  pipe;  one  14x 
14-in.  c.  i.  tees;  six  12xl2-ln.  c.  I.  tees; 
eight  12x6-in.  c.  i.  tees;  two  12x8-in. 
c.  i.  tees;  two  12xl2-in.  c.  i.  crosses;  one 
12x6x6-in.  o.  i.  cross;  one  14xl2-in.  c.  i. 
reducer;  pipe  to  be  not  less  than  12-ft. 
lengths.  See  call  for  bids  nnder  official 
proposal  section  in  this  Issue. 


LOS  ANGELES,  Cal. — Until  3  P.  M., 
Feb.  3,  bids  will  be  rec.  by  Pub.  Serv. 
Comm.,  207  S.  Broadway,  for  galv.  pipe 
fittings:  (1)  bushings,  (2)  tees,  (3) 
unions,  (5)  elbows,  (5)  couplings,  (6) 
street  elbows,  (7)  close  nipples,  (8) 
nipples,  (9)  nipples,  (10)  reducing 
couplings.  Spec.  W-381.  Jas.  P.  Vro- 
man, secretary. 

SAN  FRANCISCO— J.  W.  Carpenter, 
358  Tennyson  Ave.,  Palo  Alto,  at  $17,205 
awarded  cont.  by  Bd.  Pub.  Wks.  to  con- 
struct wood  pipe  line  covering  on  Bay 
Crossing  Division  of  the  Hetch  Hetchy 
project.  (City  Attorney  ruled  that  bid 
was  regular  although  bidder  failed  to 
S]gn  bid.  Affidavit  of  bidder,  however, 
was    signed). 


METZOER,  Ore. — Until  Feb.  9,  8  P. 
M.,  bids  will  be  rec.  by  L.  R.  Miner, 
chairman,  Metzger  Water  Distr'ct,  to 
fur.  6S.00O  ft.  4-in.,  2-in.  and  smaller 
sizes  of  water  pipe.  Further  Informa- 
tion  obtainable   from   above  office 


HAMPTON 

ELECTRIC  AND  MFG.  CO. 
KLECTRICAL  ENOINEERS  AND  CONTRACTTORS 
525  HOWABD  STREET,  SA5  FRAJfCISCO 

MOTORS 

New  and  Used,  Bought,  Sold,  Exchanged,  Rented  and  Repaired 
Indnstrlal  Light  and  PonTer  Installation 

Telephone  SUTTER  3266 


LOS  ANGELES,  Cal.  —  Bids  rec.  by 
pub.  serv.  comm.  for  c.  i.  pipe  under 
spec.  743-B,  involv.  (1)  1320  ft.  18-in. 
class  B,  (a)  cars,  and  (b)  trenchside, 
and  (2)  12,720  ft.  16-in.  class  C  (a)  cars 
lb)    trenchside,   were: 

Grinnell  Co.  of  the  Pacific — price  per 
ft. — (1)  $3.74  cars,  $3.88  trenchside,  (2) 
$3.26  cars,  $3.36  trenchside,  also  class 
D  at  $3.87  and  $4.02;  Belgian  pipe; 
shipment  to  start  in  60  days  and  be 
compl.    during   April    1925. 

Pacific  Pipe  &  Supply  Co. — price  per 
100  ft.— (1)  $363.82  cars,  $375.72  trench- 
side; (2)  $349  cars,  $360.82  trenchside; 
compl.  deliv.  18-in.  within  13  wks.  and 
16-in.  within  10  to  13  wks.  after  receipt 
of   order;    Pont-a-Mousson    pipe. 

U.  S.  Cast  Iron  Pipe  &  Fdy.  Co.  — 
price  per  ft. —  (1)  $3.8025  cars,  $3.8505 
trenchside;  (2)  $3.6453  cars,  $3.6913 
trenchside;  shipment  from  Birmingham 
late  in  Feb.  or  early  in  Mar. 

Bids  referred  to  Chief  Engr.  Wra. 
Mulholland  for  report. 


MISCELLANEOUS 
CONSTRUCTION 


OAKLAND,  Cal.— Hanlon  Drydock  & 
Shipbldg.  Co.,  Ft.  of  5th  Ave.,  Oakland, 
at  $72,578  awarded  cont.  by  Associated 
Oil  Co.,  to  const,  self-propelled  oil 
barge,  2500  gals.  capacity;  will  be 
equipped    with     gasoline    engines. 

LOS  ANGELES,  Cal.— Bids  rec.  by 
bd.  pub.  wks.  to  const,  refuse  incin- 
erator compl.  of  200  tons  dally  capa- 
city were:  Superior  Incinerator  Co., 
$335,600,  with  alternative  propocals  of 
$240,551  and  $192,425;  Nye  Odorless 
Crematory  Co.,  $265,000;  Hller  Engr.  & 
Constr.  Co.,  Inc.,  (a)  $298,000,  (b)  $315,- 
000,  (c)  $440,000,  (d)  $340,000.  (e)  $370,- 
000,  (f)  $502,000,  (B)  $430,000,  (h)  $560,- 
000;  F.  L.  Decarie.  $450,000  (same 
price  on   location  No.  2). 


SANTA  CRUZ.  Santa  Cruz  Co.,  Cal.— 
Bids  will  be  asked  shortly  by  super- 
visors to  const,  subway  and  paved 
road  at  Aptos.  Lloyd  Bowman,  county 
surveyor. 


MODESTO,  Stanislaus  Co.,  Cal.— Mo- 
desto Irrigation  District  contemplates 
bond  issue  for  $25,000  to  finance  canal 
iining. 


PORTERVILLE,  Tulare  Co.,  Cal — 
City  fa:ls  to  vote  bonds  of  $50,000  to 
imance  construction  cjf  sewage  dis- 
posal plant;   issue  lost  by   50  votes 


WATER  WORKS 


GUSTINE,  Merced  Co.,  Cal.— Feb  1 
IS  date  set  for  $15,000  water  bond  'is- 
sue for  imp.  as  follows:  $5000  for  new 
water  tank;  new  water  mains;  imprvts 
at  pumping  station.  A.  E.  Cowell,  Bk 
of  Italy  Bldg.,  Merced,  city  engr.  Gus- 
tine. 

EUREKA,  Humboldt  Co.,  Cal.  —  P 
E.  O'Hair  &  Co..  857  Mission  St.,  San 
Irancisco,  awarded  cont.  by  council  to 
fur.  10.000-ft.  stand.  2-in.  black  water 
pipe  at  $1656  and  2500-ft.  stand.  3-in 
black  pipe  at  $855.75,  f.  o.  b.  Eureka 
docks. 


GLOBE,  Ariz.— Water  mains  for  new 
city  sys.  are  to  be  laid  under  private 
contr.     P.   H.   Bell,    city  engr. 

LOS  ANGELES,  Cal.— Until  3  p.  m. 
Feb.  20  bids  will  be  rec.  by  pub  serv 
comm.,  207  S.  Broadway,  for  waiter 
metres;  spec.  746.  Jas.  P.  Vroman, 
secretary. 


LOS  ANGELES,  Cal.— Until  3  P.  M 
Feb.  3,  bids  will  be  rec.  by  i-uD.  Serv! 
Comm.,  207  S.  Broadway,  for  deep  well 
pumps  and  motors;  spec.  748.  Jas  P 
Vroman,   secretary. 

LOS  ANGELES,  Cal.— Until  3  P.  M , 
Feb.  13,  bids  will  be  rec.  by  Pub  Serv 
Comm.,  207  S.  Broadway,  for  control 
"L  7,%  J^o","^  ^"'"  Johnson  valves;  spec. 
±^-316-462.      Jas.    P.    Vroman,    secretary. 

MANTECA,  San  Joaquin  Co.,  Cal.  — 
i°  "  ,,  ^P*^'®^'  consulting  engineer, 
Rowell  Bldg.,  Fresno,  commissioned  by 
city  trustees  to  submit  report  covering 
installation  of  municipal  water  system. 
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FRESNO,  Fresno  Co.,  Cal.  —  Byron- 
.lackson  Co.,  at  $750  submitted  low  bid 
to  city  commission  to  fur.  and  install 
pump  in  Roeding  Parlt.  Otlier  bids,  tak- 
en under  advisement,  were:  Sterling 
Pump  Works,  $1214,  ?97U,  $1650,  $1396, 
each  figure  representing  a  different 
pump:  N.  C.  Bradford,  $1026.50,  $1199.50 
$1074.50,  $1226;  California  Hydraulic 
and  Supply  Co.,  $910;  Layne  and  Bowler 
$950  and  $785. 

VALLEJO,  Solano  Co.,  Cal. — Ameri- 
can Cast  Iron  Pipe  Co.,  Balboa  Bldg., 
San  Francisco,  at  $1396.  awarded  cont. 
by  council  to  fur.  pipe  and  nttings  ror 
water  system  extension  in  Virginia 
street;   sand   cast  pipe. 


ALHAMBRA,  Cal. — Council  delcares 
inten.  to  extend  "water  mains  in  Gar- 
field Ave.,  bet.  Park  St.  and  Palmetto 
Dr.:  16-in.  C.  I.  pipe  and  Monterey  St., 
bet.  Pine  St.  and  Huntington  Dr.;  6-in. 
C.   I.    pipe. 


PORTLAND,  Ore. — Until  Feb.  9,  2  P. 
M.,  bids  will  be  rec.  by  Frank  Coffin- 
berry,  city  purchasing  agent,  to  fur. 
approx.  2500  tons  c.  i.  water  pipe. 
Cert,  check   10%   payeble   to  city  req. 


NAPA,  Napa  Co.,  Cal.— U.  S.  Cast 
Iron  Pipe  &  Foundry  Co..  Monadnock 
lildg..  San  Francisco,  at  $6,005.84  sub- 
.iiitted  low  bid  to  council  to  fur-  c.  i. 
pipe  and  fittings  in  connection  with 
municipal  water  system.  Other  bids, 
taken  under  advisement,  were:  Ameri- 
can C.  1.  Pipe  Co.,  $7,242.90;  Grinnel 
Co.,    $7,566.72. 

Stephen  Smith  &  Co.,  639  Mission  SL, 
San  Francisco,  low  at  $644  for  gate 
valves.  Other  bids  taken  under  ad- 
visement were:  Calif.  Steam  and 
Plumbing  Supply  Co.,  $470.54;  Crane 
Co.,  $472;  Water  Works  Supply  Co., 
$656. 


SACRAMENTO,  Cal.— U.  S.  Cast  Iron 
Pipe  Co.,  Monadnock  Bldg.,  San  Fran- 
cisco, at  $10,S25  awarded  cont.  by  city 
commissioners  to  fur.  215  tons  c.  1. 
pipe    and    fittings. 


PLAYGROUNDS  AND   PARKS 


STOCKTON,  San  Joaquin  Co.,  Cal.  — 
Park  improvements  authorized  by  the 
city  council  are  segregated  as  follows: 
Louis  Park.  37.17  acres,  est.  expendi- 
ture, $15,000;  Victor  Park,  27.45  acres, 
$20,000;  Oak  Park,  30.1  acres,  $20,000; 
Stribley  Park.  14.69  acres,  $20,000; 
Municipal  Baths,  10.77  acres,  $15,000. 
All  work  will  be  done  under  supervis- 
ion of  City  Landscape  Architect  Vic- 
tor Anderson. 


SAN  RAFAEL,  Marin  Co.,  Cal.  — 
Messrs.  Pisk  and  Rusk  conferring  with 
directors  of  Marin  Municipal  Water 
District  with  regard  to  leasing  lajids 
on  Bon  Temple  Flats  at  summit  of 
Fairfax    Grade    tor    $80,000    golf   course. 


SEBASTOPOL.  Sonoma  Co.,  Cal.  — 
Sebastopol  Merchants  Assn.  backs 
movement  to  secure  parking  improve- 
ments   at   city    hall   site. 

LEMOORE,  Kings  Co.,  Cal. — Archi- 
tects Swartz  and  Ryland,  Rowell  Bldg., 
Fpesno,  preparing  specifications  for 
landscape  work  in  connection  with  Le- 
moore  Union  High  School  District 
grounds. 


SEWERS  &  STREET  WORK 


SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
Until  Feb.  3  8  P.  M.  bids  will  be  reo. 
by  C.'B.  Reid,  city  clerk,  (720)  to  imp. 
Bosley  St.,  bet.  Sebastopol  and  Barn- 
ett  Sts.,  involving  grading  and  reconst. 
existing  waterbound  macadam  and 
surface  with  3-in.  Willite  Process  asph. 
cone,  pavement  laid  in  one  course; 
const,  comb.  hyd.  cem.  cone,  curbs 
and  gutters.  1911  Act  &  Bond  Act  1915. 
Cert  check  10%  payable  to  city  of  San- 
ta Rosa  req.  Plans  on  file  in  office  of 
clerk.      Paul    Green,    city    eng. 


VENICE,  Cal. — Jack  &  Ross  Young- 
blood.  Venice,  sub.  low  bid  to  city  to 
Imp.  Walgrove  Ave.,  involv.  17,690  sq. 
ft.  grade  2c  ft.,  17,690  sq.  ft.  6-ln.  cone, 
pace  19c  ft.,  67  ft.  curb  48c  ft.,  50  ft. 
remov.   curb   10c   ft. 


SANTA  UO.SA,  Sonoma  Co.,  Cal. — City 
council,  C.  B.  Reid,  clerk,  declares  in- 
ten. to  imp.  streets  under  1911  Act  and 
Bond  Act  1915,  protests  to  be  heard 
Feb.    17: 

Res.  of  inten.  757 — 8th  St.,  bet.  Wil- 
son and  N.  W.  Pac.  R.R.  right  of  way 
and  W-Sth  St.,  bet.  r.r.  right  of  way 
and  Hudspeth  St. 

Res.  of  inten.  755 — 7th  St.,  bet.  Wil- 
son St.  and  N.  W.  Pac.  right  of  way 
and  Polk  St. 

Res.  of  inten.  753— Gth  St.,  bet.  Wash- 
ington and  N.  W.  Pac.  R.R.  right  of 
way. 

Res.  of  inten.  750— Ellis  St.,  bet.  San- 
ta  Rosa   Ave.   and  S   Davis  St. 

All  by  grading;  reconst.  existing  wa- 
terbound macadam  surface  to  form  4- 
in.  waterbound  macadam  base  and  sur- 
face with  3-in.  Willite  process  asph. 
pavement;  construct  comb.  hyd.  cem. 
cone,  curbs  and  gutters;  galv.  corru. 
iron  part  circle  culverts  and  cono. 
bases.    Paul    Green,    city    eng. 

EUREKA,  Humboldt  Co.,  Cal. — Un- 
til Feb.  10,  2  P.  M.  bids  will  be  rec. 
by  Fred  M.  Kay,  county  clerk,  to 
change  and  rebuild  2% -mi.  of  coun- 
ty road  bet.  Areata  and  Blue  Lake  in 
Rd.  Dist.  No.  5.  Cert,  check  5%  req. 
with  bid.  Plans  on  file  in  office  of 
clerk.     A.  J.  Logan,  county  surveyor. 


OAKLAND,  Cal. — City  council  will  be 
petitioned  to  const,  boulevard  con- 
necting East  Oakland  with  uptown 
Broadway.    W.    W.    Harmon,    city    eng. 

SANTA  ROSA.  Sonoma  Co.,  Cal.  — 
Until  Feb.  11,  12  M  bids  will  be  rec. 
by  W.  W.  Felt,  Jr.,  to  const,  portion 
of  Forestville-Guerneville  Highway 
Sect.  "A",  2nd  Supervisorial  Dist.,  in- 
volv. 97,180  sq.  ft.  pavement  2200  cu. 
yds.  excavation;  5.6  cu.  yds.  cone.  $20,- 
367.12  available  for  work.  Plans  ob- 
tainable from  clerk  on  deposit  of  $10, 
returnable.  E.  A.  Peugh,  county  sur- 
veyor. 


LOS  ANGELES,  Cal. — County  Drain- 
age and  Sanitation  Engr.  Albert  K. 
Warren  announces  bond  issues  for  met- 
ropolitan sewer  sys.  to  be  voted  on  in 
February  and  March  total  $21,500,000. 
Dates  set  are:  Feb.  17,  $3,600,000  issue, 
in  Dist.  No.  1,  Huntington  Park,  South- 
gate,  Walnut  Park,  Miramonte.  Watts, 
Lynwood,  Florence  and  Compton;  Feb. 
10,  $3,520,000  issue  in  Dist.  No.  2,  Bel- 
vedere, Montebello,  Bell,  Cudahy,  Dow- 
ney, Clearwater,  Bellflower,  Norwalk, 
and  Artesia:  Feb.  24.  $2,000,000,  in  In- 
glewood,  Hawthorne,  Moneta,  Tor- 
rance, Lomita  and  Palos  Verdes;  Mar. 
3,    $3,450,000,    in    Long    Beach. 


FNGLEWOOD,  Cal.  —  J  t,  McClain, 
3452  W  Slauson  Ave.,  Los  Angeles, 
awarded  cont.  by  city  at  $34,662  to 
imp.  Centinela  Ave.,  bet.  Redondo  Blvd. 
and  Eucalyptus  Ave.,  involv.  173,115 
sq.  ft.  grade  1.5c  ft.,  5300  ft.  curb  52c 
ft.,  25,046  sq.  ft.  walk  15c  ft.,  131,185 
sq.  ft.  6-in.  cone.  pave.  18.75c  sq.  ft., 
50  %-in.  water  serv.  $12  ea,  5  2-in. 
water  serv.  $32   ea. 


OAKLAND,  Cal.— Oakland  Paving 
Co.,  5000  Broadway,  Oakland,  awarded 
cont.  by  council  to  imp.  Orral  St.  bet. 
69th  Ave.  Place  and  70th  Ave.,  involv. 
grading,  $.065  sq.  ft;  cone,  curb,  $.80 
lin.  ft;  cone,  gutter,  $.27  sq.  ft;  bitu- 
minous cone,  pave,  $.21  sq.  ft;  wood 
culvert,    $3    lin.    ft. 


SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
Clark  and  Henery  Const.  Co.,  Chancery 
Kldg.,  San  Francisco,  bidding  $.208  sq. 
ft.  grade  and  pave;  curbs  and  gutters, 
•^.85  lin.  ft;  cem.  curb  (alone)  $.65 
lin.  ft;  gutter  (alone)  $.35  sq.  ft., 
awarded  cont.  by  council  to  imp.  (712) 
jjincoln  St.  bet.  Washington  and 
Healdsburg  Ave;  (70S)  7th  St.  bet. 
Washington  and  B  Sts;  (716)  B  St. 
bet.  10th  and  Lincoln  Sts.  Work  con- 
.sists  of  grading;  reconst.  existing  wa- 
terbound macadam  and  surface  with 
.'i-in.  Willite  Process  asph.  cone.  cem. 
cone,  curbs,  gutter.s.  A.  Teichert  & 
Sons.  Sacramento,  bids  $.225  grade  and 
pave;  $.98  comb,  curb  and  gutters;  $.65 
curb;   $.33  gutter. 


BURBANK,  Cal.— W.  J.  Curren,  221-A 
W.  Broadway,  Glendale,  awarded  cont. 
by  city  to  imp.  3rd  St.,  involv.  grade 
30c  cu.  yd.,  5-in.  cone,  pave  16c  sq.  ft., 
mac.  pave.  6c  sq.  ft.,  curb  45c  ft.,  walk 
14c  sq.  ft. 


SALINAS,  Monterey  Co.,  Cal. — Cham- 
bers of  Commerce  of  Monterey,  Salin- 
as, Pacific  Grove  and  Carmel  will  hold 
jiiint  meeting  to  discuss  proposal  Im- 
provement of  Monterey  and  Salinas 
highway 


SANTA  ANA,  Cal.— Olivarri  Contr. 
Co.,  107  S.  Main  St.,  Santa  Ana,  award- 
ed cont.  by  city  at  $15,360  for  sewer 
in   Myrtle  St.   betw.   Artesia  and  Daisy 

Sts. 


SAN  RAFAEL,  Marin  Co.,  Cal. — Di- 
rectors of  Sanitary  District  No.  3,  Mar- 
in County,  declare  inten.  to  const.  6-in. 
sanitary  sewer  in  Altura  Ave.  and 
Cresente  Ave.,  together  with  4-in.  ser- 
vice connections,  lampholes,  manholes, 
etc.  Joseph  B.  Petar,  secty.  of  dis- 
trict. 


RIVERSIDE,  Cal.— Pearson  &  Dick- 
erson.  Riverside,  sub.  low  bid  to  city 
at  $11,790  to  imp.  E.  10th  St.  bet.  Vine 
and  Park  Aves.,  involv.  mac.  pave. 
curb,  walk,  gut.  and  300  ft.  42-in  drain 
pipe.  Other  bids:  W.  J.  Brand,  $12,- 
siio.15:  R.  T.  Shea,  $13,838.72;  Jos.  M. 
Shull,   $14,069.14. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
City  council  petitioned  to  surface  (5-in. 
cone.)  Van  Ness  Ave.,  bet.  Mission  and 
Kscalona  Drive.  Council  has  ordered 
c-Mnc.  pavement  in  Pennsylvania  Ave. 
from  Soquel  Ave.  to  Broadway. 


LOS  ANGELES,  Cal. — Awards  by  bd. 
pub.  wks.  for  St.  work  under  1911  act 
were: 

Beverly  Blvd.  bet.  Virgil  Ave.  and 
Juanita  Ave.,  to  Warren  Constr.  Co., 
2221  E  25th  St.,  at  $75,685.50,  involv. 
tern.  cone,  pave.,  Warrenite  pave.,  asph 
pove.,    storm   drain,    etc. 

Portola  Ave.,  bet.  Wadena  St.  and  30 
ft.  n.  of  Henderson  St.  to  W.  D.  McCray 
416  American  Bank  Bldg.,  at  $28,791.37 
involv.  cone,  pave.,  curb,  walk,  gut., 
sewer,  etc. 

Yosemite  Dr.,  bet.  Algoma  and  La 
Roda  Aves.,  to  John  Farquhar,  Box  454 
Lankershim,  at  $2013.57. 


OAKLAND,  Cal. — Until  Feb.  5,  12  M, 
bids  will  be  rec.  by  E.  K.  Sturgis,  city 
clerk,  to  imp.  portions  of  Montgomery 
St..  involv.  grade  and  pave:  construct 
curbs,  gutters.  1911  Act.  Cert,  check 
10'';  payable  to  city  req.  W.  W.  Harmon 
city  engineer. 


Contractors  Machine  Works 


We  Specialize  in  rebuilding  and  repairing  contractors'  equipment 
We  build  rock  bunkers,  elevators  and  conveyors,  portable  pumping 

plants,  hoist  and  rock  crushers. 
Let  us  give  you  an  estimate  on  your  work. 
We  buy  and  sell  used  equipment. 


CREAR  &  BATES 


38  Stanford 


San  Franclseo 


Phone  Kearny  18S6 
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OAKLAND,  Cal.— Until  Feb.  5,  12  M. 
bids  will  be  rec.  by  E.  K.  Sturgis,  city 
clerl<,  to  imp.  81st  Ave.,  bet.  E-14th 
and  Atherton  Sts.,  involv.  grade  and 
pave;  curbs,  gutters,  walks,  culverts 
and  manholes.  1911  Act.  Cert.  check 
10%  payable  to  city  req.  W.  W.  Harmon 
city  engineer. 


OAKLAND,  Cal.— Oakland  Paving-  Co. 
5000  Broadway,  Oakland,  awarded  cont 
by  council  to  imp.  portions  of  Watts 
St..  involv.  grading,  J.075  sq.  ft.;  cone, 
gutter,  $1-25  lin.  ft.;  oil  macadam  pave- 
ment,  ?.15  sq.  ft. 

TULARE,  Tulare  Co.,  Cal.— City 
council  will  ask  bids  within  30  days 
to  pave  eleven  blocks  of  streets  ex- 
tending from  N  St.  from  Sonora  to 
Pine  St;  one  block  North  K  St;  on  in 
Bush  St.  and  two  blocks  in  West  Kern 
St.    Willite    pavement. 


AMERICAN  FALLS,  Idaho.  —  See 
"Government  Work  &  Supplies"  this 
issue.   Bids  opened. 


SAN    GABRIEL,    Cal.— Until    7:30    p. 
m.    Feb.    10    bids    will    be    rec.    to    Imp. 

Broadway,  involv.  45,000  sq.  ft.  walk, 
72000  lin.  ft.  curb,  both  incl.  grade; 
Vrooman  act.  Cert.  chk.  or  bond,  10% 
Ira  H.  Stouffer.  city  elk. 


SAN  DIEGO,  Cal. — Plans  completed 
by  City  Engr.  F.  A.  Rhodes  for  street 
work  under  1911  Act  as  follows: 

Arbor  Dr.,  Montecito  Way  and  Steph- 
ens St..  involv.  68,002.96  sq.  ft.  1%-in. 
asph.  wearing  surf,  on  214 -in.  bitul. 
base,  547.39  ft.  curb,  3463.71  sq.  ft. 
cone,  walk,  5  4-in.  sewer  laterals,  3 
6-in.  sewer  laterals,  6  water  serv.  conn, 
37s. 5   ft.   6-in.  cone,  se^wer  pipe. 

Irving  Ave.  and  N  St.,  involv.  211,- 
319.94  sq.  ft.  H^-in.  asph.  surf,  on  2'^- 
in.  bitul.  base,  588.94  cu.  yds.  earth 
pxcav..  389.74  ft.  curb,  1788.9  sq.  ft.  cem. 
walk;  78  ft.  2%  10-gauge  7x30-in.  part 
circle  corr.  iron  culv.  F.  A.  Rhodes, 
city  engr.   A.   H.   Wright,  city  elk. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
Granite  Construction  Co.,  Watsonville, 
at  approx.  $15,000  awarded  cont.  by 
Southern  Pacific  R.  R.  to  pave  r.r.  por- 
tion of  Chestnut  Ave.,  bet.  Park  St.  and 
depot  grounds.  Asph.  macadam  pave- 
ment. 


WILLITS,  Mendocino  Co.,  Cal. — City 
Eng.  P.  L.  Hall  instructed  to  prepare 
.spec,  for  McKinley  St..  storm  sewer  ap- 
prox.   1000    ft.   in   length. 


LONG  BEACH,  Cal. — Until  9:30  a.  m. 
Feb.  3,  bids  will  be  rec.  to  imp.  14th  St. 
north,  bet.  Daisy  and  Magnolia  Aves.: 
curbs,    walks. 

Separate  bids  to  imp.  Pine  Ave.,  bet. 
14th  St.  north  and  16th  St.:  6-in.  cone, 
base  with  2-in.  asph.  cone,  surf.,  curbs, 
walks,  gut.;  1911  act.  H.  C.  Waughop, 
city  clerk. 


HBRMOSA,  Cal. — $200,000  sewer  lat- 
eral bond  issue  carried  at  election  Jan. 
20.  This  issue  is  in  addition  to  $350,- 
000   voted   recently   for  main   sewer. 


TULARE,  Tulare  Co.,  Cal. — Council 
declares  inten.  for  gut.,  curbs,  walks, 
driveways,  storm  sewers,  c.  b.  m.  h. 
drains,  culv.,  4-in.  Willite  pave,  on  M 
St..  bet.  Sonora  and  Pine  Sts.,  and  in 
portions  of  K  St.,  Bush  St.,  Kern  St., 
N  St.:  1911  and  1915  acts.  C.  W.  Cobb, 
city  clerk. 


SAN  BERNARDINO,  Cal.— City  plans 
to  pave  "A"  St.,  bet.  3rd  and  37th  Sts.; 
est.  $200,000.     C.  E.  Johnson,  city  engr. 


SANTA  MONICA,  Cal. — City  officials 
favor  sewer  trunk  line  to  join  Venice 
on  coast  outfall  Ime  to  Hyperion.  The 
matter  will  be  referred  to  citizens  by 
ballot.  John  A.  Morton,  pub.  wks.  comm. 


0AKL.4ND,  Cal. — County  supervisors 
approve  spec,  for  storm  sewer  in  East 
14th  St.,  near  Hayward;  500  ft.  long; 
est.  cost  $1900.  Geo.  A.  Posey,  county 
surveyor. 


SOUTH  PASADENA,  Cal.  —  Until  5 
p.  m.,  Feb.  9,  bids  will  be  rec.  for  3-in. 
rock  and  oil  pave  on  Magnolia  Lane, 
bet.  Grevelia  and  Magnolia  Sts.;  Nettie 
A.    Hewitt,   city    clerk. 


NAPA,  Napa  Co.,  Cal. — Until  Feb.  9, 
8  p.  m.,  bids  will  be  rec.  by  Howard  E. 
Roper,  Secy.  Napa  School  Board,  to 
grade  Lincoln  school  grounds.  Work  to 
be  done  under  supervision  of  City  Eng. 
H.  A.  Harrold.  Spec,  obtainable  from 
secretary. 


LOS  ANGELES.  Cal.  —  Griffith  Co., 
502  L.  A.  Ry.  Bldg.,  L.  A.,  sub.  low  bid 
to  bd.  pub.  wks.  at  .f272,440  to  imp. 
Hollenbeck  Ave.,  bet.  Mines  Ave.  and 
Rio  Vista  Ave.  and  portions  of  other 
sts.  involv.  Hollenbeck  and  Mines  Ave. 
Imp.  Dist.,  involv.  grade  at  $60,000 
(lump  sum),  580,750  sq.  ft.  6-in.  cone, 
pave.  18c  ft.,  17,512  ft.  curb  55c  ft., 
91,408  sq.  ft.  walk  17c  ft.,  2520  sq.  ft. 
gut.  25c  ft.,  .«;torm  drain  compl.  at 
$14,000,  rainf.  cone.  c^lv.  $14,000, 
sewer  at  $10,000,  6875  ft.  hse.  sewers 
.$1.50  ft.,  c.  i.  pipe  force  main  at  $1S,- 
000  lump  sum,  pumping  plant  at  $11, - 
000  lump  sum,  wooden  guard  rail  at  $7.') 
lump  sum,  67.232  sq.  ft.  oiled  rdwy.  at 
7c  ft.,  curtain  walls  compl.  at  $10  lump 
sum. 


WASHOE  COUNTY.  Nevada  —  Until 
Feb.  IS,  2:30  p.  m.,  bids  will  be  rec.  by 
Geo.  W.  Borden,  state  highway  engr., 
to  const.  5.03-mi.  of  highway  in  Washoe 
county,  bet.  Vista  and  Hafed,  involv. 
100,000  cu.  yds.  excavation  unclassified 
580  cu.  yds.  hand  placed  rock  fill;  256,- 
311  yd.  sta.  overhaul;  70  cu.  yds.  class 
A  and  22  cu.  yds.  class  B  concrete;  332 
Im.  ft.  lo-in.,  344  lin.  ft.  IS-in.  and  146 
lin.  ft.  24-in.  corru.  metal  pipe:  510  cu. 
yds.  dry  rubble  masonry;  1S40  lin.  ft. 
stand,  wool  guard  rail:  584  lin.  ft. 
speciiil  wood  guard  rail:  S3  monuments; 
7  sign  posts.  State  will  furnish  gravel 
■md  sand  far  concrete  in  stock  pile  at 
Vista, 


S.\X  FRANCISCO.  —  See  "Govern- 
ment Work  and  Supplies,  this  issue. 
Plans  being  prepared  by  Constructing 
Quartermaster,    Fort    Mason. 


SANTA  CRUZ.  Santa  Cruz  Co.,  Cal.— 
Until  Feb.  7.  4  p.  m.,  bids  will  be  rec. 
by  H.  E.  Miller,  county  clerk,  to  imp. 
Zayante  Creek  road.  Cert,  check  10% 
req.  with  bid.  Spec,  obtainable  from 
County  Surveyor  Lloyd  Bowman  on 
dep'sit   of   $5,   returnable. 


SANT.A  BARB.4RA,  Cal.  —  Jas.  T. 
Cornwall,  227  Equestrian  St.,  Santa 
Barb'ira,  awarded  cont.  by  council  at 
$74,832  to  const.  Garden  and  Quinien- 
tos  St..  trunk  sewer  and  the  East  Blvd 
interceptor.  The  price  of  former  is  $56,- 
995  and  latter  $17,836.  Pipe  to  be  plain 
concrete. 


OAKLAND,  Cal.  —  County  Surveyor 
Geo.  A.  Posey  preparing  spec,  to  ■widen 
E-14th  St.,  bet.  San  Leandro  and  Lau- 
rel Ave;  approx  2'/2-mi.  in  length. 

RIPON,  San  Joaquin  Co.,  Cal.— W.  J. 
Tobin,  527  Santa  Ray  Ave.,  Oakland, 
at  $28,600  awarded  cont.  by  Ripon 
.Sanitary  District  to  const,  sewer  sys- 
tem using  vitrified  pipe  except  with 
one  section  of  5,985  ft.  of  15-in.  cone, 
pipe. 


LOS  ANGELES,  Cal.— Bids  rec.  by 
Pub.  Serv.  Comm.  for  cast  steel  wheels 
were:  Keystone  Iron  Works,  $441.80; 
L.  A.  Automotive  Works.  $408;  Madsen 
Iron  Wks.,  $413,  with  certain  additions; 
Baker  Iron  Wks.,  $449;  Commercial  Iron 
Wks.  of  L.  A.,  $898;  Columbia  Steel 
Corp.,   $330;  Llewellyn   Iron  Wks.,  $625. 


VALLEJO,  Solano  Co.,  Cal.— Follow- 
ing bids  rec.  by  Council  to  fur.  840  lin. 
ft.  Class  B  bell  and  spigot,  c.  i.  water 
pipe;  10-in..  8-in.  and  6-in.  with  neces- 
sary   special    castings; 

U.  S.  Cast  Iron  Pipe  &  Foundry  Co.— 
DeLevaud  pipe  and  fittings,  $1293.96; 
sand  cast  pipe,  $1409.35. 

American  Cast  Iron  Pipe  Co. — Sand 
cast    pipe    and    fittings,    $1396.75. 

Taken    under   advisement. 


ONTARIO,  Cal.— Council  declares  in- 
ten. to  const.  8-in.  vit.  sewer,  brick 
m.  h.,  wyes,  etc..  in  Berlyn  Ave.,  bet. 
D  and  E  Sts.;  1911  act.  D.  B.  Wynne, 
city    clerk 


SANTA  BARBARA  COUNTY,  Cal.  — 
.'Jtate  Highway  Comm.  plans  highway 
bet.  city  limits  of  Santa  Barbara  and 
.Summerland  s.  city  limits,  via  Monte- 
cito and  Ortega  hill;  $180,000. 


SANTA  ANA,  Cal.— Council  declares 
inten.  to  imp.  Hesperian  St.  bet.  W  1st 
and  W  5th  Sts.:  5-ln.  cone.  pave,  with 
lielt  fin.  surf.,  curb,  3V^-in.  and  5-in. 
cem.  walks:  1915  and  1911  acts.  E.  L. 
Vegeley,  city  clerk.  Nat  H.  Neff,  city 
engr. 


ONTARIO,  Cal.— Council  declares  in- 
tention to  const,  curbs  and  asph.  cone. 
pave.  (1)  Sultana  Ave.,  bet.  State  and 
Dessau  Sts.,  and  (2)  Sultana  Ave.,  bet. 
4th  and  "A"  Sts;  1911  and  1915  acts. 
D.  B.  Wynne,  city  clerk. 


FRESNO,  Fresno  Co.,  Cal.— Thompson 
Bros.,  G  and  Divisadero  Sts.,  Fresno, 
awarded  cont.  by  council  to  improve 
Blackstone  Ave.  (res.  of  inten.  26-D) 
involv.  cone,  walks,  $.155  sq.  ft.;  cone, 
curb.  $.45  lin.  ft;  5-in.  cone,  approach- 
es $.20  sq.  ft.;  6-in.  cone,  approaches, 
$.22    sq.    ft. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
City  council,  J.  J.  Lynch,  clerk,  de- 
clares inten.  to  imp.  Illinois  Ave.,  bet. 
Auzerais  .\ve.  and  William  St.,  involv. 
grade;  IVi-in.  Durite  asph.  cone,  sur- 
-ace  on  3-in.  Durite  asph.  cone,  base; 
hyd.  cem.  cone,  curbs  and  gutters.  1911 
Act  &  Bond  Act  1915.  Protests  Feb.  9. 
Wm.  Popp,  city  eng. 


mten.  to  imp.  alley  n.  of  Hadley  St., 
bet.  Newlin  and  Pickering  Ave;  5-in. 
cone,  pave.,  curb,  reinf.  cone,  culv, 
5x5  ft.;  1911  act.  Paul  Gilmore,  city  elk. 


Auto    Supplies 

at  Cut  Rate 


EVERYTHING    FOR    YOUR    MACHINE 


Zimmerlin  Bros.  Co. 


3190  MISSION  ST. 

Jnnctlnn   Valencia 


Phone   Hnrkrt  8fl2« 


Nenr  Market 


Established    1907 

24  VAN  NESS  AVENUE 


REDLANDS,  Cal.  —  E.  L.  Fleming, 
144-A  S.  Brand  Blvd..  Glendale,  award- 
ed cont.   by  city   to   imp: 

Buena  Vista  St.,  bet.  Cypress  and 
Fern  Aves.,  and  por.  of  other  sts..  11.25c 
sq.  ft.  mac.  pave..  40c  ft.  curb,  17c  sq. 
A-  fP'.-  '5<=  "•  ■*-'"■  sewer  laterals,  85c 
tt.  bb-in.  sewer  laterals. 

Buena  Vista  St.,  bet.  Brookside  and 
Fern  Aves.,  lie  sq.  ft.  pave.,  40c  ft. 
curb,    17c   sq.   ft.   gut. 

Ohio  St.,  bet.  Colton  and  Lugonia 
Aves.,  lie  sq.  ft.  4-in.  mac.  pave.,  40c 
ft.  curb  17c  sq.  ft.  gut.,  90c  ft.  8-in. 
sewer  $85  ea.  m.  h.,  75c  ft.  4-in.  sewer 
laterals. 


\ENICE,  Cal.— City  plans  to  improve 
Ozone  Dudley.  Paloma.  Sunset,  Thorn- 
ion.  Park.  Breeze,  Wavecrest,  Club- 
house Aves  Aves.  19,  20  and  23,  with 
/%-rt.  walks  and  ornam.  lights.  H.  D 
Chapman,   city   engr. 
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SAN  FRANCISCO — Pacific  States  Con- 
siiuction  Co.,  Call  Bldg.,  awarded  cont. 
by  Kesidential  UevelopmeiiL  Co.  of  San 
Francisco  for  street  imps,  in  tract 
bounded  on  south  by  Montgomery  Blvd., 
east  by  Yerba  Buena  Ave.  and  west  by 
El  Verano  Way,  involv.  grading,  $.65 
to  $.8U  cu:  yd.;  cone,  curbs,  $.86  ft.; 
stand  pavement,  6-in.  base  l',4-in. 
asph.  surface.  $.215  sq.  ft.;  walks,  $.15 
sq.  ft.;  6-in.  sewer  pipe,  $1.90  ft.;  12-in. 
sewer,  $2.55  ft. 


VE.XICIi,  Cal. — Until  S  p.  m.,  Feb.  3, 
Oids  will  be  rec.  to  imp.  Leona  Blvd., 
bet.  Washington  Blvd.  and  Grand  Ca- 
nal. Work  will  involve  3S8,000  sq.  ft. 
7-in.  cone,  pave.,  6000  lin.  ft.  heavy 
curb.  16.U00  sq.  ft.  cone,  walk,  ornam. 
lights  consisting  of  82  reinf.  cone,  posts 
similar  to  those  on  Washington  Blvd., 
338  ft.  corru.  iron  culv.,  c.  b.;  1911  act. 
Deposit  $5  for  plans,  which  may  be  se- 
cured at  the  office  of  City  Engr.  H.  D. 
Chapman. 


OAKLA.XD,  Cal. — Bids  will  be  asked 
in  immediate  future  by  city  council  to 
construct  sewers  under  $1,147,000  bond 
issue,  according  to  W.  H.  Baccus,  city 
street  commissioner.  Western  water- 
front unit  will  cost  $400,000.  W.  W. 
Harmon,   city   eng. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Until  Feb.  2,  8  P.  M.  bids  will  be  rec. 
by  J.  J.  Lynch,  city  clerk,  to  reconst. 
pavement:  const,  curbs,  gutter,  walks 
and  driveways  in  Santa  Clara  St.  bet. 
Orchard  St.  and  west  city  limits.  1911 
Act  &  Bond  Act  1915.  Cert  check  10% 
payable  to  city  req.  Plans  on  file  in 
office    of   clerk.      Wm.    Popp,    city    eng. 


ALAMEDA,  Alameda  Co.,  Cal. — Until 
Feb.  17,  bids  will  be  rec.  by  W.  E.  Var- 
cop,  city  clerk,  to  imp.  Bay  Island  Ave., 
bet.  Regent  and  Pearl  St.,  involving 
giading:  cone,  curbs,  gutters,  gutter 
bridges  and  walks;  corr.  iron  culverts; 
pave  with  6-in.  oil  macadam.  (Res.  of 
Inten.  74).  Cert,  check  10%  payable  to 
city  req.  Plans  on  file  in  office  of  clerk. 
Burnett  Hamilton,   city   eng. 


NAPA-LAKE  COUNTIES,  Calif.  — 
Assemblyman  Coombs  of  Napa  seeks 
$100,000  appropriation  to  finance  con- 
struction of  scenic  highway  from  Calis- 
toga,  Napa  county  to  Middletown,  Lake 
county. 


SHASTA  COU.XTY,  Cal.  —  Edwards 
Bros.,  Pacific  Mutual  Bldg.,  Los  Ange- 
les, awarded  cont.  by  State  Highway 
Commission  at  $400,905  to  grade  and 
surface  with  crushed  gravel  or  stone, 
lO.S-mi.  of  highway  in  Shasta  County 
bet.  Halfway  Creek  and  Dog  Creek,  has 
sub-let  the  contract  to  the  Nevada 
Contracting  Co.,  Fallon,  Nevada,  which 
firm  is  now  completing  a  $480,000  con- 
tract for  the  commission  bet.  Bayha 
and  Half  Way  Creek.  The  project  in- 
volves 310,000  cu.  yds.  roadway  excava- 
tion without  classification;  990,000  sta. 
yds.  overhaul  (Station  613  to  Station 
275);  6000  cu.  yds.  structure  excavation 
without  classification;  31,800  tons 
crushed  gravel  or  stone  surface;  1230 
cu.  yds.  class  A  cemj  cone,  (structures); 
575  cu.  yds.  class  C  cem.  cone,  (incas- 
ing pipe  culverts);  860  cwt  bar  rein- 
forcing steel  in  place  (structures);  100 
cu.  yds.  dry  rubble  (retaining  walls); 
1200  lin.  ft.  12-in.,  800  lin.  ft.  18-in. 
and  500  lin.  ft.  24-in.  corru.  metal  pipe; 
2000  lin.  ft.  corru.  metal  pipe  (clean 
and  relay);  260  monuments;  1590  gal. 
water  applied  to  crushed  gravel  or 
stone  surface. 


OAKLAND,  Cal.— Until  Feb,  5,  12  m. 
bids  will  be  rec.  by  E.  K.  Sturgis,  city 
clerk,  to  imp.  n.w.  %  Montgomery  St., 
from  Mather  St.  to  pt.  260.2  ft.  n.e.  in- 
volving grade  and  pave;  curbs  and  gut- 
ters. 1911  act.  Cert,  check  10%  payable 
to  city  req.  W.  W.  Harmon,  city  eng. 


C.4RSON  CITY,  Nev. — State  highway 
dept.  has  completed  spec,  for  road  pro- 
jects as  follows: 

Churchill  co.,  10.25  mi.  of  g-ravel 
surf.,   bet.   Westgate  and   Eastgate. 

Humboldt  Co.,  8.09  mi.  gravel  surf, 
bet.    Winnemucca    and    Button    Point. 

Humboldt  co.,  9.7  mi.,  gravel  surf, 
from  8.5  mi.  e.  of  Golconda  to  Stone- 
house. 

Lander  co.,  10  mi.  gravel  surf,  from 
10  mi.  e.  of  Battle  Mtn.  to  e.  county  line 

Elko  CO..  10  mi.  gravel  surf,  from 
Wells   to   Moor. 

Elko  CO.,  20.5  mi.  gravel  surf,  from 
Silver   Zone   to    Wendover. 

Lincoln  co.,  bet.  Dutch  Johns  and 
North  CO.  line. 

Washoe  co.,  5.03  mi.  grade  from  Vista 
to  Hafed. 


Barber    Greene   Model    42    Loader 


other  Prominent 
Users  Are 

Pratt  Building 
Materials  Co. 

North   Beach  Auto 
Hauling  Co. 

Arthur   Hess 

Oakland   Paving  Co. 

California    Highway 
Commission 

Bates  and  Borland 

And  20  others 
All  Satisfied 


Sibley  Grading  &  Teaming  Co. 


SMITH-BOOTH-USHER  CO. 

Direct  Factory  Representatives  and   Distributors 

60-60  FREM05T  ST. 

Sntt«r  »59!  8«»  Franctooo 


OAKLAND,  Cal.— Until  Feb.  B,  12  M. 
bids  will  be  rec.  by  E.  K.  Sturgis,  city 
Clerk,  to  const,  sewer,  lampholes  and 
wye  branches  in  Virginia  Ave.,  from 
manhole  in  Monticello  Ave.  to  pt.  40  ft 
s.e.  of  Knowland  Ave.  1911  Act.  Cert, 
check  10%  payable  to  city.  W.  W.  Har- 
mon,   city    engineer. 


LOS  ANGELES,  Cal. — County  Engrs. 
plan  100-tt.  paved  road  to  be  known 
at  Atlantic  Ave.,  bet.  Pasadena  and 
Long  Beach,    approx.    30    miles. 


SAN  BERNARDINO,  Cal.^Until  7:30 
P.  M  Feb.  9,  bids  will  be  rec.  for  8- 
in.  vit.  sewer  in  Valley  St.,  bet.  110  ft. 
e.  of  "E"  St.  and  499  ft  e.  of  Living- 
stone St.;  1911  act.  J.  H.  Osborn,  city 
clerk. 


GLENDALE,  Cal.^Trine  Constr.  Co., 
2229  W  76th  St.,  Los  Angeles,  awarded 
cont.  for  approx.  41,000  sq.  ft.  8-in.  cem. 
cone,  pave.,  23,000  Im.  ft.  curb  and  1900 
sq.  ft.  sidewalk  for  the  Union  Pacific 
Ky.  oti  new  station  grounds  at  Glen- 
dale. 

LEMOORE,  Kings  Co.,  Cal.  —  Until 
Feb.  9,  7  p.  m.,  bids  will  be  rec.  by  R.  E. 
.Shore,  clerk,  Lemoore  Union  High 
School  District,  to  const,  cem.  walks 
at  school  grounds.  Cert,  check  5%  pay- 
able to  clerk  req.  Plans  obtainable  from 
J.  F.  Graham,  principal  of  school,  Le- 
moore. 


ARCADIA,  Cal.— Until  8  p.  m.,  Feb. 
4  bids  will  be  rec.  for  mac.  pave,  and 
cone,  curbs  in  Santa  Anita  Ave,  bet.  N 
Huntington  Dr.  and  Foothill  Blvd.,  St. 
Joseph  St.,  Second  Ave.,  Holly  Ave.  and 
Walnut  .\ve.  Plans  on  file  at  office  of 
City  Clk.  G.  G.  Meade.  Separate  bids 
will  be  rec.  on  ea.  individual  street. 
Cert,  check  or  bond  10%. 


WHITTIER,  Cal.— Until  7:30  p.  m., 
Feb.  9,  bids  will  be  rec.  by  city  for 
approx.  14,949  sq.  ft.  6-in.  cone.  pave, 
in  Bright  Ave.,  bet.  Whittier  Blvd.  and 
630  ft.  s  of  Short  St.;  1911  Act.  Paul 
Gilmore,  city  clerk. 


BURBANK,  Cal.— Until  7:30  p.  m.  Feb 
17,  bids  will  be  rec.  to  const,  sewer 
sys.  involv.  101,740  ft.  8-in.,  2516  ft.  10- 
in.  vit.  pipe,  3228  ft.  8x6-in.  vit.  pipe, 
wye  or  tee  branches,  40  ft.  10x6-in.  vit. 
pipe,  wye  or  tee  branches;  7200  ft.  6- 
in,  vit.  hse.  sewers,  292  m.  h.  with 
Burns  automatic.  Cert,  check  or  bond 
107c.  F.  S.  Webster,  city  clerk.  Plans 
on  file  at  office  of  A.  J.  Rose,  city  engr 


SANTA  MONICA,  Cal.— Until  10  a.  m. 
Feb,  2,  bids  will  be  rec.  to  const,  vit. 
sewer  in  Georgina  Ave.,  bet.  26th  St. 
and  21st  PI.,  and  in  portions  of  other 
sts.;  1911  act.  Howard  B.  Carter,  city 
engineer. 


TUCSON,  Ariz.— Bids  to  const.  14-mi. 
road  s.  of  Tucson  betw.  end  of  pave, 
and  Continental  will  be  called  early 
in  Feb.  Federal,  state  and  county  funds 
will  be  used  tor  this  work,  cost  of 
which   will   amount   to  approx.   $154,000. 


SEAL  BE.ACH,  Cal. — Until  8  p.  m., 
Feb.  5,  bids  will  be  rec.  to  imp.  portion 
of  Bay  Ave.  Spec,  on  file  at  office  of 
city  clerk,  Ollie  B.  Padrick.  Cert,  check 
or  bond  10%.  Warren  Hillyard,  city  eng. 


ALHAMBRA,  Cal.— Until  8  p.  m.,  Feb 
16,  bids  will  be  rec.  to  imp.  P.  E.  Ry. 
right-of-way  bet.  Main  and  Cedar  Stsj 
asph.  cone.  surf,  on  asph.  cone,  base; 
1911  act.  M.  H.  Irvine,  city  manager. 
R.   B.   Wallace,   city   clerk. 


GLENDALE,  Cal. — Council  declares 
inten.    to    imp.    (1911   act): 

Cypress  St.,  bet.  Glendale  Ave.  and 
582  ft.  e.  involv.  grade,  oil,  redwood 
headers,  3-in.  oil  mac,  4-in.  class  B 
water  mains,  ornam.  lights,  8-in.  vit. 
pipe   sewer  compl.;  No.   2726. 

Ruberta  Ave.,  bet.  Glenoaks  Blvd. 
and  San  Fernando  Rd.,  involv.  3-in. 
oil  mac.  pave.,  curbs,  walks,  redwood 
headers,  4-in.  class  B  water  mains,  8- 
in.  vit.   sewer  compl.;  No.   2723. 


SAN  BERNARDINO,  Cal.— Until  7:30 
p.  m.,  Feb.  2,  bids  will  be  rec.  to  imp. 
H  and  G  Sts.:  4-in.  cone,  pave:  also 
pave,  on  Spring  St.,  bet.  Main  St.  and 
Broadway;   1911   act. 

Separate  bids  to  imp.  8th  St.,  betw. 
Mt.  Vernon  Ave.  and  Roberts  Ave.: 
curbs,  gut.,  4-in.  oil  and  crushed  rock; 
1911   act. 
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Contracts    Awarded    Liens, Acceptances.  Etc. 


BUILDING  CONTRACTS 


SAN    FRANCISCO    COl'NTY 


fl,0OO  and  Over  Hevorted 


Index    for    th« 


314 
315 
316 
317 
318 
319 
320 
321 
322 


328 
329 
330 
331 
332 
333 
334 
335 
336 
337 
338 
339 
340 
341 
342 
343 
344 
345 
346 
347 
348 
349 
350 
351 
352 
353 
354 
355 
356 
357 
358 
359 
360 
361 
362 
363 


uwiu-r 

Lutz 

Ekrenberg 

Costello 

Johnsen 

Lutz 

Hargrave 

Uavazsa 

Burkston 

Nicholas 

Haggard 

Garry 

Armstrong 

Mathies 

Johnson 

Hayden 

Warden 

Farrell 

Sloan 

Pacific 

Gibson 

Arnott 

Regan 

Grosman 

Harrison 

BJorkman 

Praasterin 

Lavia 

Nelson 

Hansen 

Graham 

Johnson 

King 

Lindgren 

Scoble 

Farrugia 

Lacey 

Gray 

Pacific 

Epstein 

Michael 

McGlynn 

Feltman 

Le  Place 

Frank 

Meyer 

Steinauer 

Ellingson 

Bell 

Bemiss 

Smith 

Janssen 

Michael 

Franklin 


jntractur 
Owner 
Owner 
Owner 
Owner 
Owner 
Owner 
Owner 
Arnott 
Owner 
Huber 
Owner 
Garin 


Moore 

Owner 

Born 

Ijindgren 

Moore 

Owner 

Arnott 

Maloney 

Owner 

Owner 

Owner 

Kieran 

Owner 

Owner 

Owner 

Coburn 

Johnson 

Walthall 

Owner 

Owner 

Owner 

Owner 

Arras 

■Zelinsky 

Rose 

Owner 

Owner 

National 

Owner 

Meyer 

Owner 

Owner 

Owner 

Bowers 

Botman 

Owner 

Owner 

Marsden 

Owner 


Anit. 
6000 
6000 
9000 
6000 
3000 
3900 
3900 
4000 
3000 
1000 
3000 

16000 


21000 

34000 

22800 

15800 

54770 

1500 

3000 

3000 

40UO 

6000 

9000 

2800 

8000 

7600 

6000 

4200 

6000 

1335 

12000 

10000 

14000 

20000 

11540 

28600 

3500 

7500 

1000 

1000 

1000 

4000 

14000 

14000 

27500 

60000 

6091 

6000 

4000 

5000 

5800 


364 
366 
366 

367 
368 
369 
370 
371 
372 
373 
374 
375 
376 
377 
378 
379 
3S0 
381 
3S2 
383 
384 
3S5 
386 
387 
388 
389 
390 
391 
392 
393 
394 
395 
396 
397 
39S 
399 
400 
401 
402 
403 
404 
405 
40t) 
407 
408 
409 
410 
411 
412 
413 
414 
415 
416 


Ozanic 

Peterson 

Silvcerstein 

Modes  ti 

Marich 

Foster 

Helbing 

Hjul 

Mangels 

Harrelson 

Sheehan 

Storms 

Kaufmann 

Weill 

McCain 

Berger's 

Grahn 

Eernell 

Weinberg 

MacPherson 

Weinberg 

Little 

S.mmons 

Moretti 

Symons 

General 

Salvisberg 

Beckman 

Residential 

Frazer 

Hansen 

Kincaid 

I.angli 

Marg 

Schwartz 

Lelgius 

Barman 

Luchini 

Theldkeld 

Reed 

Calagy 

Atlas 

Glelow 

McCarthy 

Silverstein 

Bronzell 

Jansen 

Holmgren 

Meyers 

Meyer 

Meyer 

Arnott 

Boss 

Flathead 


B 


Owner 

Owner 

Saari 

Cuneo 

Owner 

imneld 

Owner 

Hjul 

Mangels 

Rednall 

Zinkand 

Peterson 

Johnson 

Ostlund 

Owner 

Federal 

Owner 

Bernell 

W'allen 

McCormick 

Wallen 

Owner 

Barrett 

Guastavino 

Owner 

Owner 

Owner 

Beckman 

Pacific 

Owner 

Broadway 

Williams 

Fracchia 

Sockolov 

Owner 

Owner 

Owner 

Hoppe 

Catton 

Owner 

Owner 

Owner 

Arnott 

Arnott 

Meyer 

Meyer 

Owner 

Owner 

Owner 

Owner 

Owner 

Arnott 

Owner 

ParkeH 


3000 
3000 
3000 
5700 
4000 
3980 
3000 
7000 
8000 
12800 
6000 
9450 
3000 
1000 
8000 
1000 
3000 
2500 
3UU0 
2000 
4000 
4000 
5000 
1000 
2000 
14440 
20000 
9000 

5000 
5000 
7000 
8000 
800(1 
3000 
1900 
5000 
3000 
180U 
2500 
3000 
3000 
4000 
4000 
6000 
9000 
4000 
6000 
4000 
7000 
28000 
20000 
20000 
36300 


DWELLINGS 

(310)  SW  LOWELL  25  NW  Bruns- 
wick; NW  Brunswick  75  SW 
Lowell.  Two  one-story  and  base- 
ment   frame   dwellings. 

Owner — Nelson  E.  Lutz.  521  Waller  St., 
San    Francisco. 

Plans  by  Owner.  J3000  each 


FLATS 

(311)  N  TWENTY-FIFTH  75  E  Shot- 
well.  Two-story  and  basement 
frame    (2)   flats. 

Owner — W^  Irvin  and  H.  Ekenberg,  1102 
Page  St..  San  Francisco. 

Architect — None.  $6000 


DWELLINGS 

(312)      W    THIRTY-FOURTH    AVE    128, 

156    and    184      N    Cabrillo.        Three 

one-story      and    basement       frame 

dwellings. 
Owner — Costello    Bros.,    821    34th    Ave., 

San  Francisco. 
Architect — None.  $3000    each 


DWELLING 

(314)  E  WESTWOOD  DRIVE  240  N 
Wildwood.  One-story  and  base- 
ment   frame    dwelling. 

Owner — Thomas  Johnsen,  561  Clipper 
St.,   San   Francisco. 

Architect — None.  $5000 


DWELLING 

(316)      SW     LOWELL 

wick.      One-story 

frame   dwelling. 
Owner  —  Nelson    E.    Lutz,    621    Waller 

St.,    San    Francisco. 
Plans   by   Owner.  ?3000 


DWELLING 
(316)      E    SAN 

One-story 

dwelling. 
Owner — E.    J.    Hargrave,    1106    Laguna 

St.,  Burlingame,   Cal. 
Plans   by   Owner.  $3900 


DWELLING 

(317)      S      LOMBARD     174       W     Gough. 

One-story      and      basement      frame 

dwelling. 
Owner — Pietro  Gavazza,  1365  Green  St., 

San   Francisco. 
Architect — None.  $3900 


DWELLING 

(318)      W    THIRTY-FIRST    AVE    225    N 

Ulloa.      One-story      and      basement 

frame    dwelling. 
Owner — Louis    D.    Burkston,    1880    Page 

St.,   San   Francisco. 
Architect — None. 
Contractor  —  Jas.    Arnott    &    Son,    235 

Granville  Way,   S.  F.  $4000 


STOCKHOLDERS  AUXILIARY  CORP. 


INSURANCE 


(fire 

surety  bonds 
( casualty 


PHONE  DOUGLAS  6000 
550  MONTGOMERY  ST. 
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AI.TKRATIONS 

(3l;l)      NK    FILLMOKID    AND   WALLER. 

Remodel  Hat  for  stores;  new  front 
Owner — Samuel  Nicholas,  7c  Architect. 
Architect — R.    R.    Irvine,    736    New    Call 

Bldg.,    San    Francisco.  $300» 


DWELLING 

(320)      W   FORTY-FOURTH  AVE   100  N 

Cabrillo.       Remodel    dwelling. 
Owner — Jlr.  Haggard,  —  44th  Ave.,  S.  F. 
Plans   bv   Contractor. 
Contractor — Wm.     C.     Huber,     845     46th 

Ave.,    San    Francisco.  $1000 


DWELLING 

(321)  W  THIRTY-FIFTH  AVE.  J75  S 
Lincoln  Way.  One-story  and  base- 
ment frame   dwelling. 

Owner — John  M.  Garry,  478  iloffman 
Ave.,  S.  F.  and  John  McDonough, 
2272  Bush  St.,  San  Francisco. 

Architect — None.  $3000 

FLATS  (2) 

'322)      E     SCOTT     50     &     75     N     CAPRA 

Way.     Two     2-story    and    basement 

frame    flats    (2   flats    in   each   bldg.) 
Owner — H.    T.   Armstrong,   41   Sutter  St. 

San    Fiancisco. 
Architect — None. 
<ciMtractor — E.    A.    Garln,    19S2    Fulton 

St.,  S.  F.  $SO00  each. 


\  IWRTMEXTS 

:'.L':!)      NE    GREEN"    &    WEBSTER    STS. 
■"'-.story      and      basement      reinforced 
concrete    (36)    apartments. 
.Iwner— Matthies    &    Gale,    185    Steven- 
St.,    S.   F. 


APARTMENTS 

(324)  SW  CHURCH  &  20TH  STS. 
Three-story  and  basement  frame 
(11)    apartments. 

Owner — N.  Johnson,  N.  E.  Laguna  & 
Waller  Sts.,  S.  F. 

Architect — W.  L.  Schmolle,  235  Mont- 
gomery  St.,   S.   F.  J15,000 


RESIDENCE 

(325)  S  PACIFIC  62  W  LAUREL.  Two 
story  and  basement  frame  resi- 
dence. 

Owner — Curtiss  Hayden,  3153  Pacific 
Ave.,  S.  F. 

Architect— H.  H.  Gutterson,  526  Pow- 
ell  St.,   S.   P. 

Contractor — Moore  &  Madsen,  77  O'Far- 
rell  St.,  S.  F.  $21,000 


APARTMENTS 

(326)  NW  4TH  &  PARNASSUS  AVE. 
Three-story  and  basement  frame 
(24)    apartments. 

Owner — Fred    Warden,    1575    11th    Ave., 

San    Francisco. 
Architect — J.    C.      Hladik,      Monadnock 

Bldg.,    S.    F.  $34,000 

RESIDENCE    &     GARAGE 

(327)  N  VALLEJO  ABOUT  36  E 
Divisadero  73-6>4  x  105.  Two-sto. 
and  basement  frame  residence  and 
garage. 

Owner — Anne   N.   Farrell,    430   16th   Ave. 

San    Francisco. 
Architect — Plans    by    contractor. 
Contractor — S.     A.     Born    Building    Co., 

180    Jessie   St.,   San  Francisco. 
Piled    Jan.    22,    1925.   Dated  Jan.    a,    1925. 
Frame     up    and    exterior    walls 

sheathed    $4560 

Brown     coated     4560 

Standing  finish   on    4580 

Completed    and    accepted     4560 

Usual    35    days     4560 

TOTAL  (X)ST,  $22,800 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit.  120  days.  Plana  and  spec- 
ifications   filed. 

BUILDINGS    (4) 

(32S)      COM.    275    W    FTIOM    INT.   OF   S 

Gillmon   Ave.   and   W   Jennings,   100 

X  S  100.  All  -work  for  4  frame  bldgs 

Owner — V.    W.   Sloan,    1339   Oilman,    San 

Francisco. 
Architect — H.    C.    Baumann  '  &    Edward 

Jose,    251    Kearny    St..    S.    F. 
Contractor — Lindgren    Bro.«..    S.    F. 

Piled    Jan.    22.    1925.    Dated    . 

First    floor   joists    set    $3950 

Roof    on     3950 

Plastering   completed    3950 

Usual    35    days     3950 

TOTAL  COST,  $15,800 
Bond.  none.  Sureties,  none.  Forfeit, 
none.  Limit,  120  days.  Plans  and 
specifications,    none. 


GAS    GENERATOR    SETS    (2) 

(;!2;i)      COM.     630     N     85°     40     E    FROM 

int.    SE    Humboldt    &   Georgia.    Two 

IS-ft.    9-in.    gas    generator    sets    at 

Poirero  Gas  Plant. 
Owner — Pacific  Gas  &   Electric  Co.,   445 

Sutter  St.,   S.   F. 
Architect — None. 
Contractor — The    Moore    Dry    Dock    Co. 

Balfour  Bldg.,  S.  P. 
Filed  Jan.   22,   1925.  Dated  Jan.  12,  1925. 

Payments     monthly     75% 

35    days    after     25% 

TOTAL  COST.  $54,770 
P.nnd.  none.  Sureties.  Globe  Indemnity 
Co.  P'orfeit.  $10.  Limit,  $10.  Plans 
and  specifications  filed. 

DWELLING 

(330)      W   CAROLINA  391   S   Twentieth. 

One-story    and      basement       frame 

dwelling. 
Owner — R.  Gibson,  362  Utah  St.,  S.  F. 
Architect — None.  $1500 


DWELLING 

(331)      NE    FAXON    AND    LAKEVIEW. 

One-story    and       basement      frame 

dwelling. 
Owner — Jas.    A.    Arnott,    235    Granville 

Way,   San   Francisco. 
Architect — None. 
Contractor — Jas.     Arnott     &     Son,     235 

Granville  Way,   S.   F.  $3000 


DWELLING 

(332)  W  TWENTY-SEVENTH  AVE 
275  S  Taraval.  One-story  and  base- 
ment  frame  dwelling. 

Owner — Timothy  Regan,  —  17th  St., 
San    Francisco. 

Architect — None. 

Contractor  —  John  Maloney,  56  Elgin 
Park,    San    Francisco.  $3000 


DWELLING 

(333)  E  NAPLES  100  N  Seville.  One- 
story    and    basement    frame   dwlg. 

Owner — W.  E.  Grosman,  47  Curtis  St., 
San    Francisco. 

Architect — None.  $4000 


DWELLING 

(334)  W  SANTA  CLARA  224  S  Por- 
tola  Drive.  Two-story  and  base- 
ment frame  dwelling. 

Owner — A.  B.  Harrison,  228  Montgom- 
ery St.,  San   Francisco. 

Architect — E.    A.    Garin.  $6000 


DWELLINGS 

(335)  N  EDINBURGH  225,  250  and  275 
NE  Peru.  Three  one-story  and 
basement    frame    dwellings. 

Owner — Victor  Bjorkman,  4539  Mission 
St.,     San     Francisco. 

Architect — None.  $3000    ea 


DWELLING 

(336)      W    FORTY-FIFTH    AVE    300    N 

Lawton.      One-story    and    basement 

frame  dwelling. 
Owner — Mrs.     Johanna    Praasterin,     610 

South  F  St.,   San  Mateo. 
Architect — None. 
Contractor — Peter    Kieran,    4521    Irving 

St.,    San    Francisco.  $2800 


FLATS 

(337)  N  FRANCISCO  125  E  Divisa- 
dero. Two-story  and  basement 
frame    (3)    flats. 

Owner — G.  Pavia,  1445  Buchanan  St., 
San    Francisco. 

Architect — None.  $8000 


DWELLINGS 

(338)  S  TARAVAL  40  and  70  E 
Forestside.  Two  one-story  and 
basement   frame  dwelling. 

Owner — Fernando   Nelson   &   Sons,    Inc., 

2   West   Portal   Ave.,   S.   F. 
Architect — None.  $3800    ea 

DWELLINGS 

(339)  N  SANTA  ROSA  26  and  56  E 
San  Gabriel.  Two  one-story  and 
basement   frame  dwelling. 

Owner — Walter    E.    Hansen,    485    Capls- 

trano    Ave..   San   Francisco. 
Architect — None.  $3000  ea 


REPAIRS 

(340)  S  COMMERCIAL  100  W  San- 
some.  New  front;  painting,  plumb- 
ing   (flre    repairs)    warehouse. 

Owner — Geo.  D.  Graham,  Fell  and  Cole 
Sts.,    San   Francisco. 

Architect — None. 

Contractor — Ira  W.  Coburn,  712  Hearst 
Bldg.,    S.    F.  $4200 


STORES 

(341)  N  PACIFIC  75  W  Polk.  Two- 
story  brick   (2)  stores. 

Owner  —  Alice  Johnson,  2230  Steiner 
St.,    San   Francisco. 

Architect  —  J.  C.  Hladik,  Monadnock 
Bldg.,   San   Francisco. 

Contractor  —  J.  M.  Johnson,  2230 
Steiner    St.,    S.    F.  $6000 


ALTERATIONS 

(342)  NO.  2205  'BUCHANAN,  Re- 
model for  private  garage,  and 
other    minor    alterations    to    dwlg. 

Owner — B.   King.   Premises. 

Architect — W.   H.  Walthall,  Mill  Vallev 

Contractor— W.  H.  Walthall,  Mill 
Valley.  $1335 


DWELLINGS 

(343)  S  OILMAN  275,  300,  325  AND 
350  W  Jennings.  Four  1-story  & 
basement    frame    dwellings. 

Owner — Lindgren  Bros.,  37  Dorland  St., 
San    Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny St..  S.  P.  Each  $3000 


DWELLINGS     (2) 

(344)  E  CERVANTES  100  &  130  S 
Beach.  Two  1 -story  and  basement 
frame  dwellings. 

Owner — D.    W.    Scoble. 

Architect — Edward  E.  Young,  2002  Cali- 
fornia   St.,    San    Francisco. 

$5000    each 


PL.A,TS    (2) 

(345)  E  MASON  25  &  47-6  S  CHEST- 
nut.  Two  2-story  and  basement 
frame    flats    (2    flats   in   each   bldg.) 

Owner — C.  Farrugia,  594  Chestnut  St., 
San    Francisco. 

Architect — P.  E.  De  Martini,  946  Broad- 
way,   San    Francisco.  $7000    ea. 


.4PARTMENTS 

(346)  SE  15TH  &  LYDIA  STREETS. 
Two-story  and  basement  frame 
(16)    apartments). 

Owner — E.   V.   Lacey,   180   Jessie   Street, 

San    Francisco. 
.Architect — J.       C.       Hladik,    Monadnock 

Bldg.,  San  Francisco.  $20,000 

OFFICES 

(347)  N  HARRISON  50  W  RITCH. 
Twu-story   concrete   offices. 

Owner — John  R.  Gray,  Inc.,  686  How- 
ard  St.,   S.   F. 

Architect — Washington  J.  Miller,  417 
Market  St.,  S.  F. 

Contractor — Adam  Arras  Co.,  185  Stev- 
enson   St.,    S.    F.  $11,540 


PAINTING 

(34S)      E  MARKET  &  BEALE  NE  137-6 

X   SE    138-2.      Painting   for   general 

office    building. 
Owner — Pacific   Gas  &  Electric  Co.,   445 

Sutter    St..    S.    F. 
.\rchitect — Bakewell       &       Brown,       251 

Grove   St.,  San   Francisco. 
Contractor — D.       Zelinsky      &    Son,    165 

Grove  St.,  San  Francisco. 
Filed  Jan.    23,   1925.   Dated  Jan.   16,   1925 

Payments    monthely     75% 

Usual    35    days     25% 

TOTAL  COST  $28,600 
Bond,  $15,000.  Sureties,  American  In- 
demnity Co.  Limit.  Feb  .  13,  1925. 
Specifications    and    plans    filed. 


DWELLING 

(349)      E    THIRTY-FOURTH    AVE     375 

N   Irving.  One-story   and    basement 

frame  dwelling. 
Owner  —  Louis      and      Anny      Epstein, 

Chronicle   Bldg.,   San    Francisco. 
Architect — None. 
Contractor — S.    Rose,    176    Chattanooga 

St.    3aa  rranclMo.  |I6»« 


DWELLING 

(350)  N  TWENTY-EIGHTH  226-8  & 
293-8  E  Noe.  Two  one-story  and 
basement   frame   dwelling. 

Owner  —  J.  Michael  and  C.  Bomerer, 
762   De  Haro  St.,  San   Francisco. 

Architect — None.  $3750  each 


REPAIRS 

(351)      W    HOWARD    50    N    Nineteenth. 

Concrete    foundation;    underpining; 

cement    floor;      general   repairs      to 

dwelling. 
Owner — Robt.    McGlynn,    2282    Howard 

St.,   San  Francisco. 
Architect — None.  $1000 
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ELECTRIC  SIGN 

(352)      NO.      930      MAUKET.        Electric 

sign. 
Owner — Feltman    &    Curme,    Premises. 
Architect^None. 
Contractor — National  Electric  Sign  Co., 

22   7th   St.,   San  Francisco.         JIOOO 


FOUNDATION 

(353)  S  WASHINGTON  100  W  Fillmore 
New   foundation. 

Owner — Louise  La  Place,  2531  Wash- 
ington St.,  San  Francisco. 

Architect — None.  $1000 


DWELLING 

(354)  E  ASHTON  AVE  275  S  HoIIoway. 
One-story  and  basement  frame 
dwelling. 

Owner — C.  A.  Franck,  %  Contractor. 

Architect — None. 

Contractor — Meyer  Bros..  603  First  Na- 
tional Bank  Bldg.,   S  .F.  J4000 


FLATS 

(355)  E  SCOTT  50.12  and  75.12  N 
Chestnut.  Two  two-story  and  base- 
ment frame  fiats  (2  flats  in  each 
building). 

Owner — Meyer  Bros.,  603  1st  National 
Bank  Bldg.,  San  Francisco. 

Architect — None.  ?7000  each 


FLATS 

(356)      S    FRANCISCO    118-9    and    143-9 

E    Broderick.      Two    two-story    and 

basement     frame    flats     (2     flats     in 

each    building) 
Owner — S.    Steinauer,    109    Cornwall    St., 

San    Francisco. 
.-Architect — None.  $7000   each 


APARTMENTS 

(357)      SW    GUERRERO    &      LIBERTY. 

Three-story    and     basement    frame 

(10)    apartments. 
Owner — E.     Ellingson,     85     Liberty    St., 

San  Francisco. 
Architect — C.   O.   Clausen,   Hearst   Bldg. 

San  Francisco,  ?27,50o 


GARAGE 

(358)      S  ELLIS  137-6  E  Larkln  S  137-6 
-xE   68-9.     All     work  for     two-story 
and    basement    garage    building. 
Owner — Margaret  Bell   &   E.   H.  Denke, 

1317  Hyde  St.,  San  Francisco. 
Architect — E.  H.   Denke,   1317  Hyde  St., 

San   Francisco. 
Contractor — E.    W.    N.    Bowes    and   J.    J. 
Bell.   1317  Hyde   St.,  San  Francisco. 

Filed    Jan.    24,    '25.      Dated,   . 

Main    floor    poured $15,000 

Reinforced   concrete   work    com- 
pleted      15,000 

Completed      \  ■  ■  ;■  ■    15,000 

Usual    35    days 15,000 

TOTAL  COST,  $60,000 
Bond,  none.  Limit,  70  days.  Forfeit, 
plans  and   speciflcations,    none. 


BUILDING 

(359)      N    CLEMENTINA    275    W    Fifth 
W  50xN  75.   All  work   for  one-story 
reinforced     concrete     building. 
Owner — W.    C.   Bemiss,   26   Montgomery 

St.,  San  Francisco. 
Architect — Arthur  S.   Bugbee,   26   Mont- 
gomery St.,   San  Francisco. 
Contractor — John     Botman,     739     Bran- 
nan   St.,   San   Francisco. 
Filed  Jan.  24,  '25.     Dated  Jan.   23,  '25. 

Concrete  walls  in   place $2284.25 

Completed     and     accepted....    2284.00 

Usual    35    days 1522.75 

TOTAL  COST,  $6091.00 
Bond,  $3045.  Surety,  National  Surety 
Co.  Limit,  35  days.  Forfeit,  none. 
Plans  and  specifications  filed. 


DWELLING 

(360)     E   ALVISO     89-1     N     Holloway. 

One-story      and      basement      frame 

dwelling. 
Owner  —  C.   M.   Smith,   1612   McAllister 

St.,   San   Francisco. 
Architect — None.  J6000 


DWELLING 

(361)  W  AVILA  32  S  Beach.  One- 
story  and  basement   frame  dwlg. 

Owner — E.  A.  Janssen,  402  Hearst 
Bldg.,   San   Francisco. 

Architect — None.  $4000 


ALTERATIONS 

(362)  E  COLE  62-6  N  Carl.  Raise 
and  make  additions,  repairs  and 
alterations  for  store   and  flat. 


Owner— Mr.  and  Mrs.  S.  Michaels,  1041 
Shrader  St.,   San  Francisco. 

Architect — None. 

Contractor — J.  W.  Marsden,  1663  20th 
Ave.,  San  Francisco.  $5000 


DWELLINGS 

(363)  NW  EDINBURGH  225  and  250 
NE  Brazil.  Two  one-story  and 
basement    frame    dwellings. 

Owner — A.  B.  Frank,  4607  Mission  St., 
San    Francisco. 

Architect — None.  $2900    each 


DWELLING 

(364)    N  CABRILLO  60  E  Twenty-ninth 

Ave.        One-story      and      basement 

frame    dwelling. 
Owner — Jacob    Ozanic,    2511    California 

St.,  San  Francisco. 
Architect— None.  $3000 


DWELLING 

(365)     W   FAXON   AVE   136-5   N  Ocean 

Ave.        One-story      and      basement 

frame  dwelling. 
Owner — Arvid  Peterson,   1560  10th  Ave., 

San   Francisco. 
Plans  by  Owner.  $3000 


DWELLING 

(366)    SE    SWEENEY   250   W   Barneveld 

One-story      and      basement      frame 

dwelling. 
Owner  —  Louis    Silversteln,     2471    San 

Bruno  Ave.,  San  Francisco. 
Architect — None. 
Contractor — S.     Saari,     200     Felton     St.. 

San  Francisco.  $3000 


OW  SLLINa 

(367)  W'  LONDON  125  N  Geneva.  One- 
story  and  basement  frame  dwelling 

Owner — E.  Modestl,  935  Geneva  Ave., 
San   Francisco. 

Architect — None. 

Contractor — John  P.  Cuneo,  101  Ama- 
zon Ave.,  San  Francisco.  $5700 


DWELLING 

(368)      E    EIGHTEENTH      AVE      319   N 

Judah.     One-story     and     basement 

frame   dwelling. 
Owner — C.   Marich,   1514  Irving  St.,  San 

Francisco. 
Architect — None.  $4000 


SIGN 

(369)      DRUMM     AND     MARKET     STS. 

(Fife    Bldg.)      Erect    electric    sign 

on   present  steel   work. 
Owner — Foster  &  Kleiser  Co.,  Pierce  at 

Eddy   St.,  San  Francisco. 
Architect — None. 
Contractor — Brumfield    Elec.     Sign    Co., 

965  Folsom  St.,  S.  F.  $3980 


DWELLING 

(370)  W  THIRTY-FOURTH  AVE  175 
S  Taraval,  One-story  and  base- 
ment  frame  dwelling. 

Owner  —  Clarence  Helbing,  1241  ISth 
Ave.,    San    Francisco. 

Architect — None.  $3000 


FACTORY 

(371)  W  ALABAMA  125  N  Twenty- 
second.     One-story  concrete  factory 

Owner— J.  H.  Hjul,  128  Russ  St.,  San 
Francisco. 

Engineer — J.  H.  Hjul,  128  Russ  St., 
San   Francisco. 

Contractor — J.  H.  Hjul,  128  Russ  St., 
San   Francisco.  $7000 


DWELLING 

(372)  W  SANTA  CLARA  125  S  Por- 
tola  Drive.  Two-story  and  base- 
ment   frame   dwelling. 

Owner — H.  C.  and  W.  J.  Mangels,  4792 
Mission    St.,    San    Francisco. 

Architect — B.  C.  Corbett,  1720  Pacific 
Ave.,    San    Francisco. 

Contractor — Mangels  Bros.,  4792  Mis- 
sion St.,  San  Francisco.  $8000 


RESIDENCE 

(373)  N  FILBERT  30  W  Divisadero. 
2-story  and  basement  frame  resi- 
dence. 

Owner — Wm.  H.  Harrelson,  DeYoung 
Bldg.,    S.   F. 

Architect — Plans   by  Contractors. 

Contractor — W.  W.  Rednall,  2500  Fil- 
bert St.,   S.   F.  $12,800 


(374)  W  THIRTY-FOURTH  AVE  and 
Cal)rillo.  All  work  exopt  grading, 
bulkheading,  back  filling  and  el<;c- 
tric  fixtures  for  1-story  frame 
store  bldg. 
Owner— John  P.  Sheehan,  715  34th  Ave 

San   Francisco. 
Architect — None. 
Contractor — Ed  Zinkand  &  Son,  434  10th 

Ave.,    S.    F. 
Filed  Jan.  26,  1925.  Dated  Jan.  15,  1925. 

Roof    on     $1500 

Brown   coated    1500 

Completed      1500 

Usual    35    days    1500 

TOTAL  COST,  $6000 
Bond,  sureties,  forfeit,  none.  Limit.  80 
days.     Plans   and   specifications   filed. 


FLATS 

(375)  W  CHURCH  375  N  Randall  N 
25  X  W  125,  ptn.  Blk.  27,  Fair- 
mount  Tract.  All  work  for  2-story 
frame  flat  bldg. 
Owner — Henrietta  M.  Storms,  Edna  A. 
and  Roy  F.  Nielsen  and  Henrietta 
M.  Storms  as  guardians  estate  or 
Allan  J.  Nielsen,  minor,  1460  Di- 
visadero St.,  S.  F. 
Architect — None. 

Contractor — W.    C.    Petersen,    1460    Di- 
visadero St.,   S.  F. 
Filed  Jan.  26,  1925.  Dated  Jan.  22,  1925. 

Mtge.   to    bank    for    $5000 

Deposited  with  bank  by  owners.   1500 

Notes    to    contractor     2950 

Money  deposited  with  bank  to 
be  paid  out  as  work  pro- 
gresses upon  orders  by  con- 
tractor. 

TOTAL  COST,  $9450 
Bond,  $4725.  Sureties,  C.  W.  Rein- 
hard  and  H.  L.  Reinhart.  Forfeit,  lim- 
it, none.     Plans  and  speciflcations  filed. 


GARAGE 

(376)  E  DODGE  117  S  Turk.  One- 
story  brick   (private)  garage. 

Owner  —  E.  W^  Kaufmann,  477  Turk 
St.,   San   Francisco. 

Architect  —  J.  C.  Hladik,  Monadnock 
Bldg.,  San  Francisco. 

Contractor — J.  M.  Johnson,  2230  Steiner 
St.,  San  Francisco.  $3000 


ALTERATIONS 

(377)     N  POST  60  E  Grant  Ave.     Move 

present  doors  2  ft.  6  in.  and  install 

new  vestibule  doors. 
Owner — Raphael  Weill  &  Co..  Sutter  & 

Grant  Ave.,  San  Francisco. 
Architect — None. 
Contractor  —  Ostlund  &  Johnson,  1901 

Bryant  St.,  S.  F.  $1000 


DWELLING 

(378)  W  SAN  LEANDRO  WAT  128  S 
St.  Francis  Blvd.  Two-story  and 
basement   frame  dwelling. 

Owner — Ida  F.  McCain,  701  Occidental 
Ave.,   San   Mateo. 

Architect — Ida  F.  McCain,  701  Occiden- 
tal Ave,,   San   Mateo.  $8000 


SIGN 

(379)  NO.  852  MARKET.  Erect  elec- 
tric  sign. 

Owner— "Berger's,"    Premises. 

Architect — None. 

Contractor — Federal  Electric  Co.,  91 
New  Montgomery  St.,  S.  F.       $1000 


DWELLING 

(380)     S    ARMY      125    W      Hampshire. 

One-story      and      basement      frame 

dwelling. 
Owner — Wm.    H.    Grahn,    2965    Mission 

St.,   San   Francisco. 
Architect — None.  $3000 


DWELLING 

(381)  E  MIR.4MAR  AVE  191-6  S  Ocean 
Ave.  One-story  and  basement 
frame   dwelling. 

Owner  —  Wm.   F.    Bernell,    1491   Ocean 

Ave.,  San  Francisco. 
Architect — Thomas    Bros.,    Russ    Bldg., 

San  Francisco. 
Contractor — Wm.  F.  Bernell  Realty  Co., 

1491   Ocean  Ave.,  S.   F.  $2500 

DWELLING 

(382)  S  CABRILLO  95  W  Thirty- 
eighth  Ave,  One-story  and  base- 
ment frame  dwelling. 

Owner — S.  E.   Weinberg. 
Architect — None. 

Contractor — A.  W.  Wallen,  1253  Waller 
St.,   San   Francisco.  $3000 
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ADDITION 

(383)  W  CHATTANOOGA  185  S  23r<3. 
(No.  236  Chattanooga  St.)  Addi- 
tions for   (2)   flats. 

Owner — Mrs,    A.   M.  MacP''.ers"i,   Presi. 

Architect — O  A.  B?rger,  Hi  Vft!in?!a 
St.,   San    Francisco. 

Contractor— T.  McCormicli,  73  Hill  St., 
San  Francisco.  $2008 


DWELLING 

(384)  SW  CABRILLO  AND  THIRTT- 
eighth  Ave.  One-story  and  base- 
ment frame  dwelling. 

Owner — S.   E.   Weinberg. 

Architect — None. 

Contractor — A.  W.  Wallen,  1253  Waller 
St.,  San  Francisco.  $4000 


DWELLING 

(385)      S      LAKE    120    W      Twenty-fifth 

Ave.         Two-story      and      basement 

frame  dwelling. 
Owner — C.   B.   Little,   2447  -Lake  St.,  San 

Francisco. 
Architect — None.  $4000 


ALTERATIONS 

(386)  NE  NORTH  POINT  AND  BAT. 
Concrete  flooring;  tile  partitions 
and  plumbing  for   factory. 

Owner — Simmons   Co.,   Premises. 

Plans    by   Owner. 

Contractor — Barrett  &  Hilp,  918  Har- 
rison St.,  San  Francisco.  $5000 


SHOP 

(387)      NO.    430   BAY.      One-story    frame 

machine  shop. 
Owner — Frank     Moretti,     400     E^ay     St., 

San   Francisco. 
Architect — B.    Guastavino,    400    Bay    St., 

San   Francisco. 
Contractor — B.  Guastavino,  400  Bay  St., 

San  Francisco.  $1000 


ADDITIONS 

(388)     N    PARK    291-10    E    Holly    Park 

Circle.      Additions    and    alterations 

for    (2)    flats. 
Owner — A.    Symons,      673    Andover      St., 

San    Francisco. 
Architect — None.  $2000 


WAREHOUSE,    ETC. 

(389)  ARTHUR  AVE.  approx.  435  E 
Third  St.  One-story  steel  ware- 
house, $7620;  Arthur  Ave.  approx. 
485  E  Third  St.  One-story  steel 
pump  house,  $SSO;  Arthur  Ave.  ap- 
prox. 610  E  Third  St.  One-story 
steel  drum  cleaning  shed,  $540; 
Arthur  Ave.  660  E  Third  St.  One- 
story  steel  garage  and  repair  shop, 
$5400. 

Owner — General  Petroleum  Corpora- 
tion, 1209  Alaska  Commercial  Bldg. 
San    Francisco. 

Plans  by  Owner.  Cost,  as  above 


FLATS 

(390)      NE     CLEMENT     &     28TH     AVE. 
Three-story   and   basement  frame    (4) 

flats. 
Owner — John   Salvisberg,    3138   Scott   St. 

San    Francisco. 
Architect — None.  $20,000 


AP.\RTMENTS 

(391)      SE      ALVARADO      &      NOE   STS. 

Two-story  and  basement  frame    (4) 

apartments. 
Owner — Andrew  &  Annie  Beckman,   S66 

Noe    St.,    S.   F. 
A  rch  i  tect — None. 
Contractor — A.    Beckman,    866    N'oe    St.. 

San    Francisco.  $9000 


STREET   WORK 

(392)  TRACT  BOUNDED  ON'  S  BY 
Montgomery  Blvd.  E  by  Yerba  Bu- 
ena  Ave.  N,  NW  &  W  El  Verano 
Way.  Street  work — grading  65c 
to  80c  per  cubic  yard,  concrete 
curbs  86c  per  ft..  Standard  Pave- 
ment 6-in.  base  H4-in,  asphaltic 
surface  21V4o  per  sq.  ft.,  sidewalk 
15c  sq.  ft.,  6  in.  sewer  pipe  $1.90 
per  lin.  ft..  12  in.  sewer  pipe  $2.55 
per  lin    it. 

Filed   Jan.   27.    1925.   Dated  Jan.   21,    1925 

Owner — Residential  Development  Co. 
of   San    Francisco. 

A  rch  tect — Nine. 

Contractor — Pacific  States  Construc- 
tion  Co.,   Call  Bldg.,   San   Francisco. 

Monihlv     payments     7n<%. 

Usual    35    days    25% 

TOTAL    COST    $ 

Rond,    none.      !3uretie.=  .    none.       Forfeit, 

n   ne.      Limit,    none.      Plans    and    speei- 

E  cations    filed. 


FLATS 

(393)      N  BALBOA  57-6   W  20th  Ave.   2- 

story  and  basement  frame   (2)   flats 
Owner — Wm.    S.    Eraser,    445    Hugo    St., 

San   Francisco. 
Architect — None.  $7000 


DWELLING 

(394)      SW    QUESADA   525    SB  Newhall. 

2-story   and    basement   frame    dwlg. 
Owner — Carl   Hansen,   1236  Fairfax  Ave 

Sati    Francisco, 
Architect — None. 
Contractor    —    Broadway-Hansen,    4917 

3rd    St.,    S.    F.  $5000 


FLATS 

(395)      W     TWENTY-SIXTH    AVE.     310 

S  Anza.   2-story  &   basement  frame 

(2)  flats. 
Owner — L.    E.    Kincaid   33    29th    St.,    San 

Francisco. 
Architect — None. 
Contractor — Williams     and     Wood,     405 

Mills  Bldg.,  S.   F.  $7000 


APARTMENTS 

(396)  S  POST  30  W  Lyon.  2-story  & 
basement    frame    (4)    apartments. 

Owner — E.  Langli,  36  Cunningham  St., 
San    Francisco. 

Architect — L.  Mastropasqua,  580  Wash- 
ington St.,  S.  F. 

Contractor — Fracchia  and  Rosina,  36 
Cunningham  Place,  S.  F.  $8000 


RESIDENCE 

(397)  S  WASHINGTON  215  W  Cherry. 
2-story  and  basement  frame  resi- 
dence. 

Owner  —  S.  Marg,  Fillmore  and  Post 
Sts.,   San  Francisco. 

Architect — None. 

Contractor — J.  Sockolov,  3295  Washing- 
ton St.,  S.  F.  $8000 


REMODEL 

(398)      SW    MISSION     AND     TWE.NTY- 

first  Streets.   Remodel  store  fronts. 
Owner — S.   Schwartz,   care   architect. 
Architect   —    Carl    Geilfuss,    417    Dewey 

Blvd.,    San    Francisco.  $3000 


ADDITION 

(399)  NO.  46  ALLISON  STREET.  3- 
room   addition  fur  residence. 

Owner — F.  Lelgius,  46  Allison  Street, 
San   Francisco. 

Architect  —  Vincent  Buckley,  Monad- 
nock   Bldg.,   S.   F.  $1900 


DWELLI.NG 

(400)    N  McAllister  25  w  wiiiard. 

1-story   and    basement    frame    dwlg. 
Owner — Harry   Barman,   945  Stanyan   St 

San    Francisco. 
Architect — None.  $5000 


DWELLING 

(401)      N    SHAFTER   AVE.    300    S   Lane 

1-story   and   basement   frame  dwlg. 
Owner — Joseph     Luchini,     1460     Shaffer 

Ave.,   S.  F. 
.A.rchitect — None. 
Contractor — Joseph    Hoppe,    526    Girard 

St.,   S.   F.  $3000 


ALTERATIONS 

(4:2)      317   GBAUT  CT       Remove    pres- 

e,.i.    a:. J    CO'iioLi  v^ct    ..<;w    iiiez^anlnc 

floor    for    demonstration    rooms. 
Owner — Misses    Theldkeld    and    Catton, 

492    Sutter    St.,    S.    F. 
Architect — H.   P.    Vollmer,   Flood  Bldg., 

San    Francisco. 
Contractor — J.  R.  Catton,  Berkeley,  Cal. 
$1800 


DWELLING 

(403)      S    CABRILLO    55    W    40TH    AVE. 

1-story   and   basement   frame   dwlg. 
Owner — F.    Carroll    Reed,    683    7th    Ave., 

S.^.  n   Francisco. 
Architect — Plans   by  Owner.  $2500 


DWELLING 

(404)      E    TWENTY-FIFTH  AVE.    100    S 

Taraval.        1-story     and     basement 

frame    dwelling. 
Owner — Michael   Callagy,    3674    16th   St., 

San   Francisco. 
Architect — None.  $3000 


DWELLING 

(405)       E    SEVENTEENTH    AVE.    175    S 

Taraval.        1-story      and      basement 

frame    dwelling. 
Owner— Atlas  Building  Co.,  805  Liberty 

Bank   Bldg.,    S.    F. 
Architect — None.  $3000 


DWELLING 

(406)  E  TWENTY-SEVENTH  AVE., 
125  S  Taraval.  1-story  and  base- 
ment   frame    dwelling. 

Owner — Milton  E.  Gielow,  95  Stillman 
St.,    S.   P. 

Architect — None. 

Contractor — James  Arnott  &  Son,  235 
Granville  Way,  S.   F.  $4000 


DWELLINGS 

(407)  S  OCEAN  AVE.  300,  325  E  Har- 
old Ave  .  Two  1-story  and  base- 
ment   frame    dwellings. 

Owner — The  McCarthy  Co.,  316  Bush  St 
San   Francisco. 

Architect — None. 

Contractor — James  Arnott  &  Son,  235 
Granville  Way,  S.  F.         Each  $4000 


DWELLINGS 

(408)  E  GOETTINGEN  100,  125  N 
Burrows.  Two  1-story  and  base- 
ment   frame    dwellings. 

Owner — L.    Silverstein,    %    contractors. 
Architect — None. 

Contractor — Meyer  Bros.,  603  First  Na- 
tional Bank  Bldg.,  S.  P.  Each  $3000 

DWELLINGS      ~~ 

(409)  E  THIRTY-FIRST  AVE.  250  S 
Taraval;  E  29th  Ave.  75  and  100  S 
Ulloa.  Three  1-story  and  basement 
frame  dwellings. 

Owner — J.    Bronzell,    %    contractors. 
Architect — None. 

Contractor — Meyer  Bros.,  603  First  Na- 
tional Bank  Bldg.,  S.  F.  Each  $3000 

DWELLING 

(410)  E  MISSISSIPPI  150  S  19TH.  1- 
story  and   basement  frame  dwlg. 

Owner — E.    A.    Janssen,    Hearst    Bldg., 

San  Francisco. 
Architect — None.  ,.4000 

DWELLINGS 

(411)  E  FLORENTINE  30,  60  N  Morse 
Two  1-story  and  basement  frame 
dwellings. 

Owner — Victor  Holmgren,    5485   Mission 

St.,    S.    F. 
Architect — None.  Each  $3000 

DWELLING 

(412)  E  AVILLA  71-98  N  Chestnut.  1- 
story   and    basement    frame   dwlg 

Owner— Meyer  Bros.,    %   contractors. 
Architect — None.  . 

Contractor — Meyer  Bros.,  603  First  Na- 
tional   Bank    Bldg,.    S.    F.  $4000 

FLATS 

(413)  E.  AVILLA  46.98  N.  Chestnut; 
£-story  and  basement  frame  (2) 
flats. 

Owner— Meyer  Bros.,  No.  603   First  Na- 
tional   Bank    Bldg. 
.Architest — None. 
Day    work. 


$7,000 


FLATS 

*"*L  W  PIERCE  55  ft.  N.  Chestnut, 
JT\.„^]'^"™°"t  Blvd.  13.38  44.38 
75.38  106.38  137.38  168.38  S.  Tara- 
val; 7  1-story  and  basement  frame 
dwellings. 

Owner— Meyer  Bros.,  603  First  Na- 
tional   Bank    Bldg. 

Architect — Nona 

Day   work.  j4,000   each 

DWELLINGS  " 

(415)  S.  OCEAN  Ave.  275-350  ft.  E 
Harold,  S.  Staples  100-125-150  E. 
Edna;  5  1-story  and  basement 
dwellings. 

Owner — James      A.      Arnott,      No.      235 

Granville     Way. 
-Vrchitect — None. 
Contractor— Jas.     Arnott     &     Son,     235 

Granville    Way.  $4,000    each 

APARTMENTS 

(416)  IS.  EDDY  157  ft.  4^  in.  E.  Van 
Ness  Ave.;  4-story  and  basement 
class    C    (15)    apartments. 

Owner — Geo.     L.     Boss. 

.Architect — Edward       E.       Young,       2002 


California    St. 
Day    work. 


$20,000 


STORE   &   LOFT 

(417)  NE  MISSION  AND  15TH,  N  80 
X  E  no.  All  work  for  2-story  and 
mezzanine    store    and    loft    bldg 

Owner— Eva  B.  Flatland,  15th  and  Mis- 
sion   St..    S.    F. 

Architect— Mark  T.  Jorgensen,  110  Sut- 
ter  St.,    S.   F. 

Contractor — K.  E.  Parker  Co.,  519  Cali- 
fornia  St.,   S.   F. 
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BUILDING    AND    ENGINEERING    NEWS 


Saturday,    January    31,    1925 


Filed  Jan..  28,  1925.  Dated  Jan.  24,  1925. 
On   or  before   10th   of  each   mo... 75% 

Usual    35    days    25% 

TOTAL  COST,  $36,300 

Bond,  sureties,  forfeit,   none.      Limit,  90 

days    after    Jan.    26,    1925.      Plans    and 

specifications   filed. 


COMPLETION  NOTICES 


SAN    FRANCISCO   COJ'MTY 

Recorded  Acceuted 

Jan  21,  1925— NE  8TH  40  SE  Mis- 
sion SB  40  X  NE  65.  Pacific  Gas 
&  Electric  Co.  to  Forderer  Cor- 
nice   Works Jan.    14,    1925 

Jan.  21,  1925— NE  PALOU  AVE.  157-6 
SE  Lane  SE  30  x  100  ptn.  Lot  11, 
Blk.  309  South  S.  F.  Hd.  and  R.  R. 
Assn.       Amadeo       Lipp     to       Artu:o 

Barsotti    Jan.    20,    1925 

Jan.  21,  1925— E  GUERRERO  66-6 
N  21st  36x85.  Mrs.  Mary  Gari- 
land  to  John  J  Binet...Jan.  19,  1925 
Jan.  21,  1925— COM.  AT  PT.  87°  26' 
from  pt.  in  W  19th  Ave.  dist. 
217.69  N  Lake  sd.  pt.  being  dist.  E 
15  from  W  line  19th  Ave.  Cyrel 
Zelinsky  to  S  Rasori.  .  .  . Jan.  15,  1925 
Jan.  21,  1925— NE  FLORENTINE  175 
from  Morse  25  x  90.  George  W. 
Witbeck    to    whom    it    may    concern 

Jan.    21,     1925 

Jan.  21,  1925— E  33RD  AVE.  200  S 
Balboa  25  x  120.  William  Cos- 
tello   to   whom   it   may   concern.... 

Jan.    12,    1925 

Jan'.  21,  1925— W  DIVISADERO  62-6 
S  Chestnut  25  x  92-6.  S.  Stein- 
auer   to   whom   it   may   concern.... 

Jan.     21.    1925 

Jan,  21,  1925- E  22ND  AVE.  350  N 
Fulton.  Mr.  and  Mrs.  R.  Rosen- 
berg   to    William    G.    Zupar 

Jan.    19,     1925 

Jan.  21,  1925— E  MALLORCA  WAT 
329.810  N  Chestnut  N  50  x  E  100. 
E.  N.  Bannon  to  Moore  Construc- 
tion   Co Jan.    19,    1925 

Jan.  21,  1925— S  MISSION  AND  5TH 
SE  160  X  SW  275.  Ortega  Invest- 
ment  Co.    to   K.   E.   Parker   Co 

Jan.    16,    1925 

Crocker     Amazon      Tract     Sub.      2. 
Crocker    Estate    Co.      to      whom    it 

may   concern    Jan.    16,    '25 

Jan.    21,    1925— W    PTN.    BLK.    6416   A 

Jan.    22,    1925  —  S    GRAFTON    AVE. 

25   W   Miramar   Ave.    W    25    x   S   100 

Lot    33    Blk.    13.    Lakeview.     Meyer 

Bros,   to   whom   it  may   concern.... 

Jan.    22,    1925 

Jan.  22,  1925 — N  GRAFTON  AVE.  75 
W  Lee  Ave.  W  50  x  N  100,  Lots  5 
and  4.  Blk.  2,  Lakeview;  E.  Cap- 
itol Ave.  125  S  Holloway  Ave.  S 
25  x  E  112-6,  Lot  24  Blk.  14,  Lake- 
view.  Meyer  Eros,   to  whom  it  may 

concern    Jan.    22,    1925 

Jan.  22,  1925— E  34TH  AVE.  75  N 
Irving    N    25    X    E    95.      Jacob    Held 

to  Meyer  Bros Jan.    13,   1025 

Jan.  22,  1925 — W  FLORENTINE  90  S 
Mission  28  Florentine  42  x  80  m  or 
1.  J.  Isacson  to  w^hom  it  may  con- 
cern        Jan.    15,    1925 

Jan.  22.  1925— N  GRAFTON  AVE.  2f 
E  Lee  Ave.  E  25  x  N  100.  Lot  ? 
Blk.  E,  Lakeview.  Meyer  IJros.  to 
whom  It  may  concern.  .Jan.  22.  1925 
Jan.  22,  1925  —  W  PIERCE  80  N 
Chestnut  N  alg.  Pierce  100  x  W 
100  Ptn.  Marina  Gardens.  Meyer 
Bros,   to  whom   it  may   concern... 

Jan.    22,    1925 

Jan.  22,  1925 — S  HIGHLAND  AVE. 
151-9  W  Andover  W  50  x  S  108. 
San    Francisco    Home    Building    Co. 

to    Meyer    Bros Jan.    19,    1925 

Jan.  22.  1925— N  CRESCENT  AVE.  75 
W  Andover  W  25  x  N  100.  San 
Francisco    Home    Building    Co.      to 

Meyer   Bros Jan.    19,    1925 

Jan.  22.  1925— S  SUTTER  163-8%  E 
Divisadero  E  111-3%  S  130  W  85-6 
N  30  W  25-9%.  Mount  Zion  Hos- 
pital  to    Spencer   Elevator    Co 

Jan.    19,    1925 

Jan.  22,  1925— NB  COLE  &  GROVE 
M    P   Storheim      to    whom      it    may 

concern Jan.     22.     I92S 

Jan.  22,  1925— S  BALTIMORE  WAY 
50  S  South  Hill  Blvd.  Harry  Loretz 

to    Henry    Erickson Jan.    20,    1925 

Jan.  22,  1925 — LOT  1  D  BLK  3078  St. 
Francis  Wood  Extn  No.  2.  Eugene 
A  and  Helen  M  Breyman  to 
Mangels    Bros Jan.    19,    192b 


Jan.  22,  1925 — W  BANKS  100  N  Eu- 
genia Ave  No.  164  Banks.  Angelo 
and  Arthur  Sculco  to  whom  it  may 

concern Jan.     21,     1925 

Jan.  22,  1925 — S  BROADWAY  bet. 
Jones  and  Taylor  about  150  W 
Taylor.  Emeret  and  Ruby  Ken- 
nedy to  L  H  Stevenson.  .Jan.  21,  1925 
Jan.  22,  1925— S  OAK  81-6  E  Clay- 
ton E  25xS  100.  Herman  H  Berg- 
feld    to    whom    it   may   concern.... 

Jan.     19,     1925 

Jan.  22,  1925— S  OAK  56-6  E  Clay- 
ton E  25xS  100.  Herman  H  Berg- 
feld    to    whom    it    may   concern... 

Jan.     19.     1925 

Jan.  21,  1925— W  29TH  AVE.  225  S 
California  S  25  x  W  120.  H.  B. 
Bessett   to   whom   it   may  concern.. 

Jan.    20,    1925 

Jan.  23,  1925— S  CLEMENTINA  110  E 
4th.      F.    J.    Klenck    to    Cahill    Bros. 

Inc Jan.   Z3,    1925 

Jan.   23,    1925— E   EDINBURGH    125    N 
Italy    Ave.    N    25    x   E    100    ptn.    Blk. 
43    Excel.    Hd.      H.    W.    Schwerin    to 
whom    it    may   concern .  .Jan.    23.    1925 
Jan.    23.    1925 — LOT    15   BLK.    40    Eas- 
ton    Addn.     to    Burlingame    No.     3, 
San    Mateo    Co.      E.    J.    Hargrave    to 
whom    it    may   concern .  .Jan.    20.    1925 
Jan.      23,    1925— E      VICTORIA      215   S 
Holloway.        E.      J.      Hargrave      to 
whom    it    may   concern .  .Jan.    20,    1925 
Jan.     23,     1925 — E     39TH    AVE.     75     S 
Cabrillo  S  25  x  E  95.     Marion   Silva 

to    Meyer   Bros Jan.    5,    1925 

Jan.  23.  1925— SW  12TH  AVE.  AND 
Geary   40   x   64.     Associated  Oil   Co. 

to    Ideal    Cornice   Co Jan.    22.    '25 

Jan.  23,  1925  ^  SE  MARKET  ANE 
Duboce.      Gantner    Bros.    Inc.    to    A. 

D.   Collman   &  Co Jan.   23.   1925 

Jan.  24,  1925— SW  COURTLAND  AVE 
and  Ellsworth  70  on  Courtland  Ave 
bv  124-6  on  Ellsworth.  The  Roman 
Catholic    Archbishop    of    S.    F.    to    J 

J   Leonard Jan.    21,    1925 

Jan.  24,  1925— N  CALIFORNIA  32-6 
W  Eleventh  Ave  25x100.  Nicholas 
Hemminga  to  whom  it  may  con- 
cern  Jan.   24,   1925 

Jan.  24,  1925 — N  HALE  100  E  Mer- 
rill.        John       Cognasso       to      John 

Stanley     Dec.    3,    1924 

Jan.  24,  1925 — E  FORTY-FIRST  AVE 
225  N  Cabrillo  N  25xE  120.  Jona- 
than  Anderson   to  Meyer   Bros 

Jan.    22,    1925 

Jan.  24,  1925— E  FORTY-SIXTH  AVE 
125  S  Cabrillo  S  25xE  120.  Jona- 
than Anderson  to  Meyer  Bros 

Jan.    22,    1925 

Jan.  24.  1925— E  FIFTH  AVE  60  S 
Hugo  25x95.  Axel  R  Larson  to 
whom  it  may  concern.  .Jan.  24,  1925 
Jan.  24,  1925— NW  BATTERY  AND 
Sacramento  W  275xN  119-6.  Fed- 
eral Reserve  Bank  of  S  F  to  Joseph 
Musto  Sons-Keenan  Co.. Jan.  21,  '25 
Jan.  24,  1925— LOT  6  BLK  Q  Ptn 
Park  Lane  Tract  No.  3  comg  N 
17th  150  W  Temple  W  alg  17th  25x 
87-6.     Elinar  J  N   Berg  to  whom   it 

may    concern Jan.    23,    1925 

Jan.  26,  1925— W  FUNSTON  AVE  50 
N  Kirkham  N  50xW  120.  John  E 
and  Ethel  M  McCarthy  to  whom   it 

may    concern Jan.    24,    1925 

Jan.  26,  1925— WESTWOOD  HIGH- 
lands  (Street  Work).  Residential 
Development    Co    to    Pacific    iStates 

Constr    Co • Jan.    22,    1925 

Jan.  26,  1925— S  CHESTNUT  100  W 
Franklin  W  25xS  137-6.  Estella 
Woolf  to  Evans  &  Co.. Jan.  24,  1925 
Jan.  26.  1925 — W  TENTH  AVE  225 
S  Dawton  S  25xW  120.  John  E 
Ethel  M  McCarthy  to  whom  it  may 

concern Jan.    26,     1925 

Jan.  26,  1925—333  AND  335  GIFT 
Map    3.      Irene    F    Ruggles    to   W    C 

Peterson   &   Co Jan.    20,   1925 

Jan.  26,  1925 — SE  BAY  &  L.\GUNA 
E  237-6  S  100  E  75  S  75  W  75  S  100 
W  237-6  N  275.     Bruce  Cornwall  to 

D    B    Farquharson Jan.    17,    1925 

Jan.  26,  1925 — B  MARKET  &  BEALE 
NE  137-6xSE  138-2.  Pacific  Gas  & 
Electric  Co  to  Hercules  Steel  Pro- 
ducts  Co,    Jan.   20;   Alta   Roofing  Co 

Jan.    22,    1925 

Jan.  26,  1925— E  MISSION  160  N  26th 
20-6x115.  W  G  and  F  H  Strauch 
tn  Mattock  &  Feasey .  .  .  .  Jan.  16,  1925 
Jan.  26,  1925— S  FOURTEENTH  AVE 
75  N  Ramona  Ave  W  37xS  90.  Mis- 
sion   Realty    Co    to    whom    it    may 

concern Jan.     20,    1925 

Jan.  26.  1925— S  CHESTNUT  199  and 
169    E    Van    Ness    Ave    E    30xS    110 


each.  Wm  Helbing  to  whom  it  may 

concern Jan.    26.    1925 

Jan.  27,  1925— W  26TH  AVE.  125  N 
Balboa  35  x  120.  C.  W.  Johnson  & 
Hialmar  Anderson  to  whom  it  may 
concern    Jan.    27.    1925 

Jan.  27.  1925— N  O'FARRELL  137-6 
W  Leavenworth  50  x  137-6.  L.  W. 
Allen  to  whom  it  may  concern.... 
Jan.    24,    1925 

Jan.  27.  1925 — W  18TH  AVE.  175  S 
Lake  S  25   x  W   120.     Patrick   Han- 

non  to  whom  it  may  concern 

Jan.    27,    1925 

Jan.  27.  1925- N  CLEMENT  82-6  E 
20th  Ave.  50  x  100.     H.  C.  Christen- 

sen   to  whom  it  may  concern 

Jan.    27.    1925 

Jan.  27,  1925— COMG.  AT  CERTAIN 
pt.  iO  S  of  intersection  E  Valencia 
and  S  Duboce  Ave.  E  and  paral- 
lel with  S  Duboce  80  x  S  55.  Ger- 
hard Bruns  to  George  G.  Bruns.. 
Jan.    17.    1925 

Jan.  27.  1925 — E  SEARS  AVE.  450  S 
Sickles  Ave.  25  x  103-6.  George 
Trollman  to  whom  it  may  concern 
Jan.    27.    1925 

Jan.  27,  1925— E  MT.  VERNON  AVE. 
and  Howth  NE  46  x  SE  103-6  Lot 
1  San  Miguel  Hd.  Assn.  Harry 
Listen  to  whom  it  may  concern.. 
Jan.    27.    1925 

Jan.  27,  1925— W  40TH  AVE.  75  N 
Anza  25  x  90.  John  F.  Thurber  to 
O.   F.    Sheafer    Jan.    5,    1925 

Jan.  27,  1925— W  33RD  AVE.  150  S 
Balboa  25  x  120.  Wm.  Costello  to 
whom   it   may   concern.  .Jan.   22,   1925 

Jan.  27,  1925— SB  PROSPECT  AVE. 
365  SW  Coso  Ave.  33  and  33A  Pros- 
pect Ave.  G.  S.  Dean  to  whom  it 
may  concern    Jan.  25,   1925 

Jan.  27,  1925— W  33RD  AVE.  175  S 
Balboa  25  x  120.  Wm.  Costello  to 
whom   it  may   concern.  .Jan.   25,   1925 

Jan.  27,  1925— LOT  13  AND  14  BLK. 
3084  and  Lot  18  Blk.  3083  Map  of 
Blks.  3080  to  3085  Westwood  High- 
lands. Hans  and  wire  Esther  E. 
Nelson  to  whom  it  may  concern.. 
Jan.    23.    192S 

Jan.  27.  1925 — W  19TH  AVE.  51  S 
Judah  S  25  X  W  95.  Harry  A. 
Marks    to    H.    S.    Meinberger 

iiD   n    HI 

Jan.  27,  1925 — E  22NiJ  AVE.  luO.  i24 
and  150  N  Irving.  Henry  B.  Bern- 
hardt to  wliom  it  may  concern, . 
Jan.    27,    1925 

Jan.  27,  1925 — E  VALENCIA  150  S 
16th  S  23  E  70.  Peter  and  Lena 
Lynch  to  whom  it  may  concern.... 
Jan.    27,    1925 

Jan.  27.  1925— SE  LOMBARD  AND 
Jones  rung.  alg.  S  Lombard  E  87-6 
X  S  37-6.  George  Campodonico  to 
M.    C.    Ingraham Jan.    27.    192b 

Jan.  27,  1925— NE  GREENWICH  AND 
Grant  Ave  N  47-6xE  72-1%.  L  M 
Santini   to  S  Mantani.  . .  .  Jan.  27,  1925 

Jan.  27,  1925 — W  GOUGH  62-6  S 
Francisco  S  25xW  87-6.  Susie  L 
Buhlinger  to  O  K  Holt.. Jan.  24,  1923 

Jan.  27.  1925— SW  TWELFTH  AVE 
and  Geary  64  on  Geary  and  40  on 
Twelfth  Ave.  Associated  Oil  Co 
to  Decker  Electrical  Constr  Co.... 
Jan.    17,    192; 


LIENS  FILED 


SAN   FRANCISCO   COUNTlf 


Recorded  Amouni 

Jan.  21,  1925— W  TENNESSEE  50  S 
18th  S  25  X  W  100.  Daly  City 
Lime  &  Cement  Co.  vs.  Marie  G. 
Puccetti    J212.SI 

Jan.  22,  1925— S  BAY  AND  E  MASON 
391  and  393  Bay  St.  J.  W.  Adams 
vs.    Angelo   Billo    $157.4: 

Jan.  22,  1925 — LOT  6  BLK  19,  Forest 
Hill  Addn.  Arthur  C  Griewank  vs 
W  W  and  Cornelia  A  Galloway,  A 
McCauley  and  A  Weber,  McCauley 
&    Weber    and    M    H    Maher $43i 

Jan.  27,  1925  —  SE  HOWARD  109-3 
NE  13th  NE  56  SE  138  m  or  1  SE 
51  m  or  1  SW  140-8%.  Fouchar 
Ray  &  Simon  vs.  McCready  cS:  Alli- 
son,  Geo.   and  Geo.   W.   McCarthy.. 

Jan. '  23,'  'i9'25-^LOT '  e'  BLK.'  '19'  FOR- 
est    Hill.       Calif.     Concrete     Works 
vs.    W.    Galliway    and    McCauley    &  _ 
Weber    $3i'i 

Jan  23,  1925— N  FULTON  93-6  E  2ND 
Ave.  E  25  x  N  100.  A.  J.  O'Brien 
vs.  P.  Carlson  and  M.  C.  Sousa... 
$323.5 
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Jan.  23,  1925— E  31ST 
Taraval  S  50  x  E  120. 
ko    to   G.   W.    Rawls.  . 


AVE.     150    S 

P.  J.  Ruden- 

?368. 


BELEASE  OF  UENS 


SAI>«     FRANCISCO    COCNT^' 

Recorded  Amount 

Jan.  21.  1925— W  ASHTON  AVE.  40 
X  Grafton  Ave.  N  40  x  W  53-1  S 
40  E  53:  W  Ashton  Ave.  SO  N  Graf- 
ton Ave.  N  40  W  53-2  S  40  E  53-1. 
Christenson  Lumber  Co.  vs.  Max 
&    Mildred    Breitman     $ 

Jan.  21,  1025 — X  19th  1S6  W  Douglas 
W  33  X  N  114;  X  19th  153  W  Doug- 
las W  33  X  N  114;  X  19th  219  W 
Diiuglas  W  33  X  X  114.  P.  E.  O'- 
Hair  &   Co.   to  C.  Gibson ? 

Jan.  21.  1925 — X  19TH  1S6  N  DOUG- 
las  W  33  X  X  114.  P.  E.  O'Hair  & 
Co,   ti   David   J.   Beasley $ 

Jan.  21.  1925 — X  19TH  153  W  DOUG- 
las   W   33   X  X   114.      P.  E.   O'Halr  & 

■   Co.    to    Jas.   C.   Gibson $ 

Jan.  22,  1925  —  S  LIBERT?  105  E 
Sanchez  E  25  x  S  114.  Wm.  J. 
Thomas  to  Robert  and  Jessie 
Foulds     $300. 

Jan.  22,  1925— W  BRODERICK  75  — 
Bay  25  x  93-6.  Aristotile  Am- 
brosini    to    Araldo   Corsini    $75. 

Jan.  22,  1925 — LOT  94  De  Martini 
Tract.  Fuller  &  Goepp  to  Tiscor- 
nia    and    A    A    Kenner 


BUILDING  CONTRACTS 


ALAMBDA     COUHTir 


SI.OOO  and   Over  B«(iorted 


The    following 
pontracts  in   this 

\'o.      Own.-!- 

121  T'earson 

122  Kettlewell 

123  Habersham 

124  Boyd 

i25     Tipton 

126     Coody 


Pri 


i2S  Smith 

129  Fox 

iSO  White 

131  Smith 

132  Staunton 

133  Johanson 

134  Hansen 

135  Siawalil 

136  Strang 

137  Matheycr 

138  Silva 

139  Jacobs 

140  Griffitlis 

141  Frazier 

142  Close 

143  .-Vssr.ciated 

144  Senna 
U5  Whalen 

146  Cohick 

147  Garvev 

148  Sexton 

149  Sexton 

150  Sexton 

151  Glantz 

152  Grubb 

153  CaIdwr-11 

154  Geffeney 

155  Montgomery 

156  Montgomery 


^Ir 


sh 


158  Luis 

159  Guynn 

160  Willm.ott 

161  Wiciand 

162  Maitre 

I6:i  Xew  Metho< 

164  Swanson 

165  Schneck 

166  Xelson 
i67  Shipman 

168  Ciishman 

169  Pollard 

170  .\ubin 

171  Deuble 

172  Drav 

173  O'Learv 

174  Flittner 

175  Murphv 

176  Tavlor 

177  McCabe 

178  Howden 

179  MacGregor 
ISO  Heller 

181  Xorth 

182  nufan 

183  Liner 

184  Marciuis 


llrippi 
Amnion 
Tcmiquist 
Robinson 


is    an    Indsx    for 
Issue. 

I'ontractor 

Xordstrom 

Mason 

Reimers 

Boyd 

MacGregor 

Hendriekson 

O^wner 

Owner 

Owner 

Owner 

Owner 

Owner 

Owner 

Owner 

Owner 

Strang 

Matheyer 

Felton 

Owner 

Owner 

Owner 

Rogers 

Owner 

Owner 

Owner 

Reimers 

Owner 

Owner 

Owner 

Owner 

Owner 

Owner 

Dennis 

Johnson 

David 

David 

Mason 

Walker 

Lo    Prest 

Owner 

Owner 

Moore 

Owner 

Barr 

Owner 

Schneck 

Shipman 

Owner 

Owner 

Owner 

Waldman 

Muller 

Flittner 

Owner 

Owner 

Anderson 

-Anderson 

McWethy 

Owner 

Bradhoft 

Atkinson 

Wegner 

Diner 

Owner 

Owner 

Owner 

Bauer 

Coates 


5500 
6850 
7000 
4999 
7534 
4000 
4000 
3S60 
3500 
5000 
5000 

2650 
3000 
6000 
1800 
3000 
2000 
1600 
2500 
3000 
3100 
2400 
2000 
4500 
7500 
3500 
3000 
5000 
4000 
4150 
8000 
1000 
7S00 
4563 

10495 
9000 
2500 
5300 
4100 

l.inno 
1000 
4600 
3500 
3000 
3000 
2^00 


?nnn 
8400 
5000 
4300 
4300 
6000 
3000 


3750 

7.TIH1 

7000 
3000 
8000 
1350 
5100 
2500 


489 
490 
491 
492 
493 
494 
495 
496 


519 
520 
521 


530 
531 
532 
533 
534 


542 
543 
544 


54  8 
549 
550 


Holm 

MacKerricker 

Anderson 

Moore 

Daniel 

Boyle 

Taylor 

Buehler 

Stone 

Stone 

Hinds 

Gamborini 

Stoodley 

Pfrang 

Pepper 

Johns 

Galloway 

Lind 

Johnson 

Patterson 

Spangler 

Briggs 

Porterfield 

Montano 

Xelson 

Winter 

Hanson 

Carman 

Murrin 

Mayer 

Drack 

Agrella 

Blodgett 

Elliott 

Rossette 

Weber 

Weber 

Brown 

Palmer 

Sycamore 

Morgensen 

Meyers 

Rich 

Scammell 

Scammell 

Werner 

Jones 

Roberts 

Demattie 

Strain 

Pavert 

Hall 

Schuartzint 

Slver 

Andei  son 

Heltman 

Newlin 

Bancroft 

Eraser 

McCord 

Timm 

McCord 

Dezzeni 

Miss  on 

Patterson 

Alison 

MacDoiiald 

Baird 

McArthur 

Kern 

Marquis 

Turturici 

Lo    Prest 

Luechaner 

Berkeley 

Shimer 

Hovt 

Costa 

Realty 

Wheeler 

Ohison 

Hemenway 

Chick 

Lee 

Ell  son 


Owner 

Owner 

Owner 

Owner 

Burks 

Taylor 

Owner 

Silva 

Owner 

Owner 

Shade 

Owner 

Hansson 

Owner 

Dawson 

Owner 

Conser 

Lind 

Owner 

Owner 

Owner 

Allen 

Allen 

Stewart 

Owner 

Ransom 

Owner 

Owner 

Owner 

Globe 

Silva 

Owner 

Blodgett 

Elliott 

Owner 

Sprague 

Sprague 

Owner 

Pfrang 

Willisin 

Owner 

Owner 

Geary 

Owner 

Owner 

Owner 

Wildy 

Owner 

Dulueki 

Owner 

Owner 

Owner 

Owner 

Owner 

Jensen 

Owner 

Owner 

Constable 

Bolger 

Owner 

Owner 

Owner 

Lavasone 

Waugh 

Owner 

Owner 

Mogk 

Owner 

Mosebach 

Dinnie 

Owner 

Tomasello 

O'wner 

Owner 

Owner 

Schulz 

Rose 

Owner 

Owner 

Karns 

Tell 

Owner 

Bell 

Owner 

Owner 


2000 
1400 
9000 
3700 
5000 
2950 
2750 
6800 
640U 
3150 
500O 
2000 
8600 
5000 
10000 
4000 
200J 
2000 
30OO 
3200 
3000 
2700 
4800 
3500 
7000 
1800 
4000 
3500 
2500 
5000 
4500 
3500 
2500 
1000 
1500 
2500 
3000 
12600 
16300 
13234 
5200 
5500 
5800 


5500 

10800 

10000 

11000 

3000 

3000 

2000 

2500 

4300 

4000 

2900 

5000 

8700 

1000 

7500 

6500 

1700 

5400 

8350 

7500 

21514 

3000 

2000 

3000 

1500 

10500 

9500 

1000 

1000 

1600 

2000 

3100 

12000 

11000 

15000 

12000 


RESIDEXCE 
(421)      NO.       33    NACE      ST.,    Piedmont. 

Residence. 
Owner — J.    W.    Pearson,    4014    Piedmont 

Ave..   Oakland. 
Architect — B.       Reede       Hardman,       914 

Inyo   St.,   Berkeley. 
Contractor —  David      Nordstrom,      4146 

Emerald    St.,    Oakland.  $5500 


RESIDENCE 

(422)  NO.  325  EL  CERRITO  AVE., 
Piedmont.      Residence. 

Owner — Frank  Kettelwell,  1436  Vir- 
ginia   St.,    Berkeley. 


Architect — C.  R.  Madison,  Shattuck 
Ave.   and   Adeline   St.,   Berkeley. 

Contractor — Mason  McDufrie  <Jo.,  Shat- 
tuck Ave.  &  Adeline  St.,  Berkeley. 
$6850 


RESIDENCE 

(423)  NO.  315  BLAIR  AVE.,  Pied- 
mont.    Residence. 

Owner — Mr.  and  Mrs.  John  Habersham 
Lennox  Apts.,  Oakland. 

Architect — F.   H.   Reimers. 

Contractor — F.  H.  Reimers,  Tribune 
Tower,  Oakland.  $7000 


RESIDENCE 

(424)      NO.     233    PARK       VIEW       AVE., 

Piedmont.     Residence. 
Owner — Maud   Boyd,    319    Magnolia   Av., 

Piedmont. 
Architect — Harvey    Slocombe,    Oakland. 
Contractor — Robert  Boyd,   319  Magnolia 

Ave.,    Piedmont.  $4999 


RESIDENCE 

(425)  NO.   6    SCENIC   AVE.,   Piedmont. 
Residence  and  garage. 

Owner — A.   S.   Tipton,  148  Ricardo  Ave., 

Piedmont. 
Architect — C.    M.    MacGregor,    475    13th 

St.,  Oakland. 
Contractor — C.    M.   MacGregor,   475    13th 

St.,    Oakland.  $7634 

DWELLING 

(426)  XO.       599       ARLIXGTON      AVE.. 
Berkeley.     Dwelling. 

Owner — E.    E.    Coody,    23rd    and    Grove 

Sts.,    Oakland. 
Architect  —  A.    Hendriekson,    6458    Ra- 

mona  Ave.,  Berkeley.  $4000 


DWELLING 

(427)      NO.     1731     SAN     RAMON     AVE., 

Berkeley.       Dwelling. 
Owner — Raymond    D.    Price,    716    Contra 

Costa    Road,    Berkeley. 
Architect — None.  $4000 


DWELLING 

(428)  NO.  671  HILLDALE  AVE.,  Ber- 
keley.    Dwelling. 

Owner — P.  A.  Smith,  1757  82nd  St., 
Oakland. 

Architect — None.  $3860 


RESIDENCE 

(429)  NO.  533  THE  ALAMEDA,  Ber- 
keley.     Residence. 

Owner  —  Fox  Bros.,  1926  University 
Ave.,    Berkeley. 

Architect — None.  $3500 


DWELLING 

(430)      NO.    39    AVIS    ROAD,    Berkeley. 

Dwelling. 
Owner  —  C.   W.   White,   City  Hall,   San 

Francisco. 
Architect — C.   M.   Rogers,    584   San   Luis 

Road,   Berkeley.  $5000 


DWELLING 

(431)  NO.  713  CONTRA  COSTA  RD., 
Berkeley.      Dwelling. 

Owner — J.    Harry    Smith,    855    The    Ala- 
meda,  Berkeley. 
Architect — None.  $5000 

DWELLING 

(432)  3342  VIOLA  ST.,  Oakland.  1- 
story   4-room    dwelling. 

Owner — J.    J.    Staunton,    801    Post    St 

San    Francisco.  ' 

Architect — None.  $2000 

DWELLING 

(433)  2733  PARKER  AVE.,  Oakland. 
1-story  4-room  dwelling  and  ga- 
rage. 

Owner — K.  A.  Johanson,  2429  13th  Ave. 

Oakland. 
Architect— None.  $2650 

DWELLING 

(434)  1605  FIFTY-FOURTH  AVE., 
Oakland.      1-story  5-room  dwelling! 

Owner — Fred    Hansen,    1605    54th    Ave 

Oakland.  ' 

Architect— None.  $3000 


.VOW   UE.'VDY    FOR    DELIVERY 

PRIDDLE'S    TABLES,    cnlled    "3 
tions,"    for  Qunntity    Surveyors 

G^j;u1ne^l!;a?h;;c^v%Vf$'5'.'^50^N%7,^kUp'a".d!^'*''    ^''^"'^"'-      ^^^'    "■ 
s't^"srn"F°r"a^n'ci?c'o^.'^L'l?f.:'S''I.T.  "^^''DLE,   Publisher,   693   Ml„K,n 
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nWELLINGS  DWELLING                                                   „  ,  Architect— Hasten    &     Kurd.     278     Post 

(435)  2443    AND   2771   SIXTY-EIGHTH  (448)      S    SIXTY-FIRST    ST.,    80   E   Tel-  St.,    S.    F.                                        A.1dlson 

Owner-lsigwald   Bros.,    2333    38th   Ave.,  Owner-J.   Sexton,   1449   Alice  St..   Oak-  ^^^^^^^^^      

Arch°?e"t-None.                         Each,    $3000  Archftect-None.                                       $3000  ,458)       1309    CHANNING    WAY,    Berke- 

ArcniiBLi.     i>uiic^ jgy       Residence. 

DWELLING  DWELLING                                                  ,^     ^  Owner— Louis    &    Muchell. 

(436)  1287    SIXTEENTH    ST.,    Oakland.  (449)          E     TELEGRAPH     AVE.,    45     S  Architect— None.                        p„„,„„    Ave 
1-story   4-room   dwelling.  61st   St.,    Oakland.      1-story    8-room  Contractor— S.  C.  Walker.  Boston  Ave 

Owner  --Mrs.    Geo.    Strang,    1287    60th  2-(amily    dwelling.                         ^   ,  Oakland.            »2500 

Ave.,   Oakland.  Owner— J.   Sexton,   1449   Alice   St.,   Oak-  ^^^^^^^-^^^        

,^ontracto7-Seo    Strang.  12 S7  60th  Ave.  Archftlct-None.                                     $5000  (459)^^'906     REGAL    RD..     Berkeley 

AoL-i^r,H                                              $1800  Dwelling.                                        ^      „, 

O^*"'^""^-       STORES  Owner    —    R.    Guynn,    2314    Haste    St.. 

nwVTTING  (450)        SE    COR.    SIXTY-FIRST    AND  Berkeley. 

mW)      3158  BIRDSALL  AVE.,  Oakland.  Telegraph    Ave.,    Oakland.      1-story  Architect— A.    Farassian.   „„,.„„ 

1   storv   5-room    dwelling.  stores.  Contractor— Carlson    Lo    Crest    &■    ^o- 

Owner  —  Jennie    Matheyer,    1396    Hop-  Owner- J.   Sexton.   1449   Alice   St.,  Oak-  202   Koerler   Blvd.,   Berkeley.   $o300 

Archltect-No^f'^""-  Archft"ect-None.                                        $4000  RESIDENCE,    STORE 

Archite^ct     ixone.        j^    jj,  y^r    Co..    1369  (460)           2216-18       SAN    PABLO    AVE., 

'^°"  H„„uir;7   St      Oakland                 $3000  DWELLING  Berkeley.     Residence   and  store. 

Hopkins    St.,    Oaklano.  DVV^£.LL1NG    jj^^LSBRAE    AVE.,    Oak-  Owner  -  W.    H.    WiUmott.    2341    Acton 

nWTi'LLING  land.     1-story  6-room  dwelling  and  St.,    Berkeley.                                     ..inn 

?4Ts)       3837    OPAL    ST.,    Oakland.       1-  garage.  Architect— Plans   by  Owner.              $4100 

^torv   4-room    dwelling.  Owner— C.   W.   Glantz,   4122   E-14th   St.,  

^    _„..     T     «iiva     154    Myrtle    St..    Oak-  Oakland  DWELLING                                           „     , 

Tai^  ArchUect-^None.                                        $4150  (461)       199  ^HILLCREST     RD..     Berke- 

rontri1>'io7-E"^Felton,   1337   Myrtle   St.,  DWELLINGS  OwneT-^C^F.^'anlL.   B.   Wieland,   2831 

(Oakland                                                 »2000  (452)      1171.  1181  TRESTLE  GLEN   RD.,  Garber    St.,    Berkeley.                ,,-„„„ 

oaKianu.       ^ Oakland.        Two      1-story      6-rooni  Architect— Plans   by   Owner.          $15,000 

riWT^T  T.TNG  dwellings. 

7d\q)           957    SIXTY-THIRD    ST..    Oak-  Owner— Jas.     B.     Grubb,     588     42nd    St.,  DWELLING                    r^„„„  ,  r^^    tj  ,v^ 

^       land       1-story    3-roo    mdwelUng    &  Oakland.  1534   HAWTHORNE  TERRACE.  Berke- 

JraraWe  Architect— None.                         Each,    $4000  ley.      Dwelling.                  „„,    ^   .,   .,, 

Own!?-facobs    &    Brinker,    1425    Jose-  ^^^^^^^^        0«-".![-|I^-    May    Mans.    226    Cabr.Uo 

TiViino   St     Berkeley.  DWELLING  at.,    b.    l?.                             , .    ^»      . 

Arr-hitect— None                                         »1600  (453)      W   SEMINARY   PL.,    50   W   Sun-  Architect— A.   I.  Newsom.   14  Montgom- 

Arcnitecc              _  nymere   Ave.,   Oakland.      1-story    3-  ery   St.,   S.   F.                            ,„,>     t 

room  dwelling.  Contractor— Mcintosh    Bros.,     180     Jes- 

nwRLLING                                                ,      ,  Owner— A.   C.  Caldwell,  1067  Aileen  St.,  sie   St.,    S.   F.                                    I'OUO 

(440)      1306  SEMINARY  AVE.,  Oakland  Oakland.  NOTE— Recorded     contract     reported 

1-story    4-room    dwelling.  Architect— None.  Jan.  22,  1924,  No.  420. 

Owner T     Griffiths,    4601   Walnut  Ave.,  Contractor— Jack    Dennis,    680    27th    St.,  

(Oakland  Oakland.                                                $1000  DWELLING                                              ^      , 

Arch^fect-^None                                         J2500  ""                      1536   HAWTHORNE   TERRACE,   Berke- 

i-i-nriT'T  T  T\-n  ley.      Dwelling. 

?4T4?'^'^"^W    COR.    CLEVELAND    AND  0-"4,— ^^i;  ^'^''^    M"^"^'    '^^    ^^''""° 

f4Tl?''^™5°  SIXTIETH  AVE     Oakland.  Ca^^pUal    Av^-i,^OakJand.^     1-story  ^,,,,,.     _^.  j^  ^^ewsom,   14  Montgom- 

Ownl;^E"M:Trazierll7TTrask   St..  Owner-a  ^Geffeney,    1251    E-34th    St..  contTa^ct'o'rl-llc^ntosh   Bros..   180   Jessie 

Arch^fe^ct'-^None.                                     *3000  ArchUe^ct-N_one.     ^^^^^^^    ^    ^^^     ^^^  No'^E  ^I^corded    contract    reported 

Greenbank  Ave..   Oakland.         $7800  Jan.   Z-,   19^4,   J^Q-   ^-"- 

?4^2?"240?  HARRINGTON  AVE.,   Oak-  STORE,    GARAGES  GARAGE 

^i<.nd      1-story  5-room  dwelling  and  (455)      PTN.    LOT    32    ELK.    2091    MAP  (452)    E  NINETY-SEVENTH  AVE.,   165 

tTa'asre  of  Central  Oakland  Tract.  Oakland  n/d  St.,  Oakland.     1-story  tile  ga- 

r.wn»r  —  i     E     Close,    1636    90th    Ave.,  General    construction       store    bldg.  rage. 

(Oakland      '  and   3   garages.  Owner  —  E.    Maitre.     8746    E-14th    St., 

Arrhitect— None.  Owner    —    Mary    C.    Montgomery,    1815  Oakland. 

H^nVraptor  —  C.    A.    Rogers,    2668    67th  Grove    St.,    Oakland.  Architect— R.  A.  Moore.  1355  84th  Ave. 

Ave     Oakland.                                 JSIOO  Architect— Plans    by    Contractor.  Oakland.                                             $1000 

Ave.,  uaKiau Contractor— W.   J.   David,   1500   Hampel  

St.,    Oakland.  LAUNDRY    BLDG. 

CWRVTCE    STATION  Filed  Jan.  21,  1925.  Dated  Jan.  21.  1925.  (453)      nE    COR.    THIRTY-SIXTH   AND 

(443)      NW    COR.    E-TWELFTH    ST.    &  When    foundation    is    in $912.60  Magnolia     Sts.,     Oakland.         2-story 

Fruitvale    Ave.,    Oakland.      1-story  When    rough    frame    is    up....    912.60  brick    laundry. 

steel     service    station     and     1-story  When    plastered     912.60  Owner — New  Method  Laundry  Co.,  36th 

steel    comfort    station.  When    completed     912.60  and    Magnolia    Sts.,    Oakland. 

Owner— Associated    Oil    Co.,    2395    Web-  Usual    35    days     912.60  Architect— None.                                        $4600 

ster    St.,    Alameda.                            .„„„  TOTAL  COST,    $4563.  

Architect None.                      $1500    &    $900  Bond,    sureties,    none.           Forfeit,    $1.00  DWELLING 

— per  day.     Limit,   90  working  days  after  (464)       3900    CLARK    ST.,    Oakland.    1- 

.T  ...T^T.  ATiniMss    WTC  Jan.     22,     1925.       Plans     and     specifica-  storv    4-room    dwelling. 

^A^Tr    iqit    E-TWENTY-FOURTH    ST.,  tions    not   filed.  Owner  —  Mr.    and    Mrs.    Swanson,    517 

Oakland    Alterations   and   addition.  — 41st    St..    Oakland. 

r.   ,r,??     T    sinna    1944  E-24th  St.,  Oak-  STORE,    GARAGES  Architect— None. 

Owner— J.  Senna,  1344  1^  ^t>-'i  '=  ^^.^^          j^q,j,    3^    ^j^.j-,    p,pj^     ^q.^    j,  contractor— Barr    &    Son,    306    26th    St.. 

»      V,  ,1^;     TJnne                                         $2000  Blk    2091,    Map    of   Central   Oakland  Oakland.                                                $3500 

Architect— JNone^ "  Tract,   Oakland.     General  construe-  

-  ■  tion  store  bldg.  and  8  garages  also  DWELLING 

DWELLING                                Oouinnrt        1-  moving    flat    bldg.  (465)       3229     HOPKINS     ST.,     Oakland. 

(445)  273    ADAMS    ST.,    oaKiana.      x  owner    —    Jane    E.    and    Margaret    H.  1-story    5-room   dwelling. 

story   5-room  .5,Y®1  ^"^'xn-r    Ti-^.i^rai  Montgomery,   1815    Grove,   Oakland.  Owner- A.    W.    Schneck,    3226    Georgia 

Owner— John    F.    Whalen,    4U(    i<eaerai  Architect — Plans    by   Contractor.  St.,    Oakland. 

Bldg.,    Oakland.  Contractor— W.   J.   David,   1500   Hampel  Architect— None.                                     $3000 

Architect— None.                                     ♦*»""  St.,   Oakland.  

Filed  Jan.  21,   1925.  Dated  Jan.  20,  1925.  DWELLING 

DWELLING                                          nauionil  When  house  is  moved  and  foun-  (466)            3119     THIRTY-FIFTH     AVE., 

(446)  801  NORTHV ALE  RD.,  Oakland.  dation    in     $2099  Oakland.      1-story   5-room   dwelling 

2-story    6-room    dwelling.  When    framing   is    up    2099  Owner— Chas.  P.  Nelson.   35th    Ave.   and 

Owner  —  W.     H.     Cohick,     8,i4     W  aiKer  -vviien    plastered    2099  School    Sts.,    Oakland. 

Ave.,   Oakland.  When    completed    2099  .Architect — None. 

Architect— None.                                  rr,iK„„»  Usual    35    days    2099  Contractor— A.  W.   Schneck,   3226  Geor- 

Contractor  —  P.    H.    Reimers,    iriDune  TOTAL    COST,    $10,495  gia   St.,   Oakland.                           $3000 

Tower,    Oakland^                            iiovu  gonj,    sureties,    none.      Forfeit,      $1.00 

™    „,„„    __,„  per    day.      Limit,    90    working    days    af-  DWELLING 

SERVICE   STATION,  ETC.                xvii-«T  ter    Jan.    22,    1925.      Plans    and    specifi-  (467)           3131     SIXTIETH    AVE.,    Oak- 

(447)  NE    <l-OR.    SEVENTH    &    WEST  cations    not    filed.  land.      1-story    5-room    dwlg. 

Sts.,    Oakland.      1-story    tile    serv-  Owner— Bessie    Shipman,    3090    Madera 

ice    station    and    1-story    tile    com-  RESIDENCE  Ave.,    Oakland. 

fort   statKjn.                               v.„,„„  «,  (457)      925    ARLINGTON    AVE..    Berke-  Architect— None. 

Owner— T.  J.  Garvey,  1725  Webster  fat..  j^^       Residence   and    garage.  Contractor  —  C.    A.    Shipman,    4747    E- 

Oakland.  Owner— W.    F.   Movrish,   Berkeley.  14th    St.,   Oakland.                         $2800 
Architect — None.                                     $3600 
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JJWKLLING  ItESICENCE  DWELLING 

1468)       !)220    B    ST.,    Oakland.       1-story  (4S1)      NO.     606     SAN     MAGUEL    AVE.,  (494)      NO.     3124     ARIZONA    ST       Oak- 

4-room   dwelling.                                                    Berkeley.      Residence.  land.      One-story    4-room    d'welline 

Owner— C,    A.  Cushman,   1675   85th  Ave.,  Owner— A.    L.    North.  and  garage. 

Oakland.  Designer — E.    G.    Atkinson,    2735    Grove  Owner — C.   E.   Boyle. 

Architect — None.  $2700  St.,    Berkeley.  Architect None. 

Contractor — E.  G.  Atkinson,  2735  Grove  Contractor — F.  S.  Taylor.  Box  97    Fruit- 

DWELLING                                                                           St.,  Berkeley.                                      13750  vale,    Cal.  '     $2950 

(469)  3479    DAVIS    ST.,    Oakland.       1-                                         * 

story    4-room    dwelling.  DWELLING 

Owner — Pollard    &    McCabe,    2528    Per-  MARKET,   ETC.  (495)      nq      3130     ARIZONA    ST       Oak. 

alta    Ave..    Oakland.  (482)      NO.     2526-28    GROVE    ST.,    Ber-  land.      One-story    4-room    dweU^g 

Architect — None.                                        $2000                keley.      Market  and  store.  Owner — F.    S      Tavlor     Rnx    <)7      Fruit' 

Owner— Renie  L.  Dufan,  1824  Blake  St.,  vale    Cal' 

DWELLING                                                       ,^                Berkeley.  Architect— None.  J2750 

(470)  1174     SIXTY-SECOND     AVE.,  Designer — A.      Wegner,      3136      College  ♦^iju 

Oakland.      Irstory  4-room  dwelling.                Ave.,   Berkeley.  DWELLING 

Owner — W.    H.    Aubin,    1174    62nd    Ave.,  Contractor  —  A.    Wegner,    3136    College  (496)      COR.    VERNON      AND      MONTE 

Oakland.                                                                     Ave.,    Berkeley.                               $7500  Vista   Ave.        Oakland.        All    work 

Architect — None.                                     $2000                                      for  one-story   and   basement  frame 

ccoTT^T^ivT/'tT^  dwelling. 

DWELLINGS  RESIDENCE  Owner— W     H     Buehler     901     KinB--!tnn 

(471)  2277,  2301,  2281  and  2307  87TH  (-ISS)  NO.  2508  BUENA  VISTA  WAY,  Ave  Piedmont  Kingston 
Ave.,    Oakland.        Four      1-story   4-               Berkeley.     Residence.  Architect— George    H     Noble 

room    dwellings    and    garages.  Owner  —  Irving    M.    Lmer,    348    Grand  Contractor  —  J    P     Silva     870   46th   .qt 

Owner— Deuble    &    Waldman,    386    15th                Ave.,  Oakland.  Oakland  a,    oiu   ,01,1   01., 

St.,    Oakland.  Architect— R.  G.  De  LafEe,  2715  9th  Ave.  Filed  Jan.   24,  '25.     Dated  Jan    22    '25 

Architect — None.                                                                 Oakland.  Frame     up  '       '  si 70(1 

Contractor— A.  E.   Waldman,   1205  Hop-  Contractor — Irving   M.    Liner    Co.,    2090  Rough    plastered 1700 

kins  St.,  Oakland.               Each  $2100               University    Ave.,   Berkeley.        $7000  When    completed    '.'.'.'.'.'.'.'.'.'.'.'..'.   1700 

STORES  ^^    "'"''*    """ ■■■■'■■'■'■'■'■'■'■'■'.    1700 

(472)  E  GRAND  AVE.  300  N  Lake  DVVELLING  j3„„^  ,340^  SuretTe°s'^  Guv^Ta  Jl'nr  l^nd 
Park  Ave..  Oakland.   1-story  stores.  (484        NO        1345       CALIFORNIA      ST.,  j  °hn    Luiz        L^mtt^'s     working    dlys 

Owner  —  L.     R.     Dray,     805     Syndicate  ^       Berkeley.      Dwelling.  £rom    date    of    filine    contract       Forfeft 

Aro.Te^.-^Tn'e^'"'-  °"'Tv-;:,^B?rk^lt^y'?"'^'     ^"=     ^''^""'^^  — •     Pl^an°s^"n'd"lper»^c^a^tUns^a°l^^d!"' 

Contractor — P.    A.    Muller,    so5    syndl-  Architect— None.  $3000 

cate  Bldg.,  Oakland.                       $5000                                         DWELLINGS 

^„,„^^.,.,„         DWELLINGS  '"^i,    ^O.  227  AND  315  BEACH  ROAD, 

f4T3?^¥e^?SIXTY-FIFTHAVE.,   oak-  ^^5^ ^N^.°;5379-5383      BRYANT      ST.,  ^^lsfo%T i-rlTm'' at'e^^.^.t'      ^"° 

land.    1-story   6-room   dwelling  and               Oakland.     Two     one-story     5-room  Owner— E.    B.    &    A.    L     Stone    C^o      804 

Ownlf  !f  Ella    R.     O'Leary,     1580    33ra  Owner-A.^Jorippi,    5261    Lawton    Ave.,  Arch1?Ict-Non''e"^-   ^'"  ^'"$3lo7each 

Ave.,   Oakland.  .       uaKiana.  

Architect— None.  Architect— None.                          $4000  each  DWELLING 

Contractor  —  Jos.    Flittner,    1700    35th  .nniTinw          (•'^*)     NO-    231    BEACH      ROAD,      Bay 

^""-    '"^'^'^^ ^^O"  f4?6°"N'a    3725    GROVE   ST.,    Oakland.  l%ZjT^fm^J^"''^^-     ^ne-story 

DWELLING  ^       Addition.  Owner— E.    B.    &    A     L     Stone    Co      804 

(474)  2433    SIXTY-SIXTH   AVE..   Oak-  °'^",S''-j;M''^-    Ammon,    3725    Grove    St.,  ciaus   Spreckels  Bldg     S    F 
LTrige!"''"''  '"°'""  "welling  and  ArchUect-None.                                     $1350  A'-<=hitect-None^ '       '      "     $3160 

Owner — Jos.    Flittner,    1700    35th    Ave.,                                      DWELLINGS 

Oakland  DWELLINGS  <"^^      ^O.  1825  AND  1821  BROADWAY 

Architect-None^ $4300  f4T7)W    EIGHTIETH    AVE    200    and  ^ifeTungs      '''^°  ""^'^'^^     "-^""^ 

DWELLINGS                                                                    l^LS  ,^    St.,    Oakland.      Two    one-  Owner— C.   G.' Hinds    San  Francisco 

(475)  2700,      2704,      2708      SEVENTY-               't*"^'.   •■"'o™  '^^«";"f»  &  garages.  Architect— None.  *ranclsco. 
seventh    Ave.,    Oakland.      Three    1-  ■^"'"n^lTlanrt         ''"'     '                *""    ^''^-  Contractor-Shade,   Kane  &   Humphrey, 
story    4-room    dwellings.  \rchUect^None  ""''    Potrero    St.,    Richmond. 

°""oar.and'-    ''"'■''''^'     ""'    ''''    ^'-  cSnt^acVor^r^kauer,    763    Maud    Ave.,  ^^^O"    -<^'^ 

Architect — None.                        Each    $2000               Oakland.       $2550    each  DWELLING 

(500)      NO.     2244    PACIFIC    AVE      Ala- 

DWELLING  DWELLING  meda.      One-story    4-room    dwelling 

(476)  2021  NINETIETH  AVE.,  Oak-  (488)  N  GREENLY  DRIVE  150  E  Owner— R.  Gamborini,  1537  Everett  St 
land.      1-story    5-room    dwelling.                       Columbian     Drive,    Oakland.       One-  Alameda.  ' 

Owner — R.    E.    Taylor,    Oakland.                             story   4-room   dwelling.  Architect — None.  $2000 

Architect — None.  Owner — L.    R.    Robinson,    2237    San    An-  

Contractor — A.   F.   Anderson,    2800   Del-               tonio  Ave.,  Alameda.  DWELLING 

aware    St.,    Oakland.                       $3000  Architect — None.  (501)      NO.   736   SANTA  BARBARA  RD 

Contractor— B.    W.     Coates,     4330     72nd  Berkeley.     Dwelling  and   garage    " 

DWELLING                                                                           Ave.,    Oakland.                                   $2500  Owner— Dr.   G.   P.   Stoodley,    2490  Chan- 

(477)  S  LINWOOD  DRIVE,   Fernwood,                                         ning    Way,    Berkeley. 

Oakland.       1-story     6-room     dwell-  DWELLING  Architect — Sidney   B.   &   Noble   Newsom 

ing   and   garage.  (4S9)      NO.    10711    RUSSETT    ST.,    Oak-  ^4    Montgomery   St.,    S.    F. 

Owner— Dr.    McLabe,    Oakland.                                   land.      One-story    4-room    dwelling  Contractor— Louis      O.     Hansson,       1409 

Architect— Harris    C.    Allen.  Owner— Marie      Holm,    348      Hollywood  Bonita   Ave.,    Berkeley.                 $8600 

Contractor— A.   P.    Anderson,    2800   Del-               Bldg.,  Oakland  

aware    St.,    Oakland.                        $5275  Architect— None.      '                                  J200O  DWELLING 

(502)     NO.  2309  OREGON  ST.,  Berkeley. 

STORES.    OFFICES  ADDITION  Dwelling.                                                      ' 

(478)  SE  COR.  17TH  &  WEBSTER  (490)  NO.  3439  FRUITVALE  AVE  Owner— C.  J.  Pfrang,  408  Forest  Ave.. 
Sts.,      Oakland.        3-story     33-room               Oakland.     Addition                                 '  Oakland. 

con.   and   tile   stores  and   offices.  Owner— R.       A.       MacKerricker.      3411  Architect — None.                                     $5000 

Owner— Robert   Howden,    1117   Webster               Pruitvale    Ave.,    Oakland.  „„  

St.,    Oakland.  Architect— None,                                     $1400  RESIDENCE 

Architect— None.                                                                                          *   '""  (503)      NO.    2606    BUENA    VISTA    AVE 

Contractor    —    McWethy    &    Greenleaf,  DWELLINGS  Berkeley.       Residence.                           '' 

2910    Telegraph    Ave.,    Oakland.  I4i)l)      NO.     6230-6225-6231     MILLS    ST  Owner — Stephen      C.      Pepper,      1528   La 

$75,000               Oakland.      Three    one-story   5-room'  .       Loma  Ave.,   Berkeley. 

nwB-TTTM^c      dwellings.  Architect— Roland      I.    Stringham,      260 

7^7av    y,\^      ,„,..    ,,    ,  Owner— A.  T.  Anderson.  2248  62nd  Ave.  ^      California  St.,  San  Francisco. 

(479)  NO.  1246  KAINES  AVE.;  No.  Oakland.  Contractor— J.  Dawson,  1527  Cedar  St.. 
ii^^T-^^P**'"^  ^'-^  N°-  "1^  Cedar  Architect— None.  $3000  each  Berkeley.  $10,000 
St.;   No.   1339  and   1345  Talbot  Ave.,                                         

Berkeley.      Five    dwellings.  DWELLING  DWELLING 

Owner— C.    M.    McGregor,    470    13th    St.,  (492)      NO.  2815  E-TWENTY-FIRST  ST  *^''*?      ¥'"     MAYBELLE     AVE.,     OAK- 

Oakland                                                                     Oakland.      One-story    6-room   dwlg!  nwn^,!iZr,  °"^'''K°''J  ^-''oom  dwlg. 

Architect— None.                               $2850  ea  Owner— E.    H.      Moore     319      rlst      St  Owndi^David     Johns.     3724     Maybelle 

Oakland                                                           *  Ave.,  Oakland. 

?]f^^^J?°  Architect-None.                                        $3700  Architect-None^ $4000 

(480)  NO.      815    SAN      LOUIS      ROAD,                                         *  nwiri  t  TNir. 

Berkeley       Dwelling  DWFT  T  tm(^  ■l' vvjiiijijir<(_j 

°""Be71;eief    "'"'"■■    '"'    ^'^"    ^^^-  ^"'^    NO.    1042    UNDERHILL      ROAD.  '""Lna"'on"e'-st"^y^rroom'?wel?l^?- 

Arch^fgt!l!c"are  Jones,     888     55th     St.,  Own?r^.i'^l"rl-   tZITX"'''    '■'""'"'    ""'^-  """fvT'^^o'klclSr"^^-   ^"^   H'^^>"nd 

Oakland.  Architect — None.  Architect None      ' 

Contractor— CO.    Bradhoft,     911    65th  Contractor— C.    E.    Burks,      4129      Ran-  Contractor-C    H   Conser    1949  89th  Av 

St.,  Oakland.                                  $11,000               dolph  Ave.,  Oakland.                    $5000  Oakland.  ^°"ser,  1949  89'"  Av^ 
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(s'w'^-w'cOR.  98TH  AVE.  &  VISTA 
Way,    Oakland.      One-story    4-room 

Owne7-Guft    Lind.    1605    Chestnut    St.. 

Oakland. 
tl'r^iri%f^-T\ina.  1605  Chestnut  St 

Oakland.       »2000 

fsTT^^E^^P^ARKER  AVE.,  100  N  GAR- 
field  Ave.,  Oakland.  One-story  6- 
room    dwelling. 

Owner—.!.  A.  Johnson,  2611  Parker  Av. 
Oakland.  sinnn 

Architect— None^ ♦^"U" 

DWELLING   &    GARAGE  .  „t,„„r 

(608)      E    6STH    AVE.,    630    N    ARTHUR 

St.,     Oakland.       One-story       5-roora 

dwelling   and    garage. 
Owner— J.   F,    Patterson,   2001   68th   Ave. 

Oakland.  iionn 

Architect— None^ *■'''"" 

IsmT^N^w'^COR.  ROBERTS  &  BIRD- 
sall  Ave.,  Oakland.  One-story  5- 
room  dwelling. 

Owner— Lloyd  Spangler,  4029  East  loth 
St.,  Oakland. 

Architect— Xone^ ♦^OOO 

?5Yo™?0°109TH      AVE.,      OAKLAND. 

One-story    4-room    dwelling. 
Owner — Mrs.   Hilma  Briggs. 

Contr'ac'ioT-H"^.  Allen,  1615  83rd  Av 
Oakland.        *2700 

DWELLINGS   (2) 

(511)      1179-11S3       71ST      AVE.,       OAK- 

land.     Two  1-story  4-room  dwlgs. 
Owner — C.   K.    Porterfield. 

^o'^n'J^'a'c'toT-^H':  P.  Allen,  1615  83rd  Ave 
Oakland.  $2400    each 
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DWELLING  „„  ,,„,„ 

(520)  E  58TH  AVE..  100  S  EAST  14TH 
St.,  Oakland.  li4-story  6-room 
dwelling.  „     T,      » 

Owner— A.  J.  Agrella,  Jr.,  ISIO  East 
19th   St.,   Oakland.  ,,,„„ 

Architect — None.  »3500 

DWELLING  ^.,^,  _,_ 

(£21)      1942     87TH     AVE.,       OAKLAND. 

One-story    5-room    dwelling. 
Owner— Blodgett   &    Moffatt,    3940    East 

14th   St.,   Oakland. 
Architect — None.  „      . 

Contractor— N.    A.    Blodgett,    3940    East 

14th  St.,  Oakland.  J2500 

ALTERATIONS  „ 

(522)      6021      CONTRA     COSTA     ROAD, 

Oakland.      Alterations. 

Owner— Edith    Elliott,    1034  Fair    Oaks 

Ave.,   Alameda. 
Architect — None.  „    ,. 

Contractor— J.    Elliott,    1034  Fair   Oaks 

Ave.,   Alameda.  JIOOO 


RESIDENCE  ,,^       „,    . 

(530)  141    GREENBANK    AVE..    Pied- 
mont.  Residence. 

Owner— R.  W.  Meyers.  33  Estrella  Ave. 

Piedmont.  ,.-/,» 

Architect — None.  J5600 

RESIDENCE  ,    ^ 

(531)  33    ARTUNA   AVE..    Piedmont. 
Residence. 

Owner— Mrs.   K.   C.   Rich,   51   Pala  Ave., 

Piedmont. 
Architect — None. 
Contractor— L.    G.    Geary,    526    68th    St., 

Oakland.  *5800 

RESIDENCE  .    , 

(532)  426    PALA    AVE.,    Piedmont. 
Residence. 

Owner  —   J.    W.    Scammell,    123    Hagar 

Ave..   Piedmont. 
Architect — None.  16000 


I^Y2?^"45?  RAYMOND  ST.,  OAKLAND 
One-story   5-room   dwelling. 

Owner — A.  Montano,  1433  Madison  bt., 
Oakland. 

Architect— None. 

Contractor— S.  L.  Stewart.  ?3500 

DWELLINGS    (2)  „„„^     .  ,rc-xMTC- 

(513)      3006      &      3014      22ND    AVENUE, 

Oakland.        Two      1-story      5-room 

dwellings. 
Owner— A.    Nelson,    1018    Lincoln    Ave., 

Alameda.  .o-nn   „« 

Architect— None^ *3500  ea. 

ALTERATIONS    &    ADDITIONS  _  , 

V514)  SE  COR.  62ND  &  TELEGRAPH 
Ave.,  Oakland.  One-story  altera- 
tions  and    addition. 

Owner— John  L.  Winter,  2351  Woolsey 
St.,    Oakland. 

Architect— None 

Contractor— Ed.  Ransom.  »1800 

?5T5?^"365°EAST  32ND  ST.,  OAKLAND 
One-story  6-room  dwelling. 

Owner — Mrs.  Anna  Hanson,  1374  East 
32nd    St.,    Oakland. 

Architect— None^ J^OO" 

?5in^Y5W-3578  BROOKDALE  AVE.. 
Oakland.     One-story  4-room  2-tam- 

Owner— (r^C."cSrman,   2569   Harrington 

Ave.,  Oakland. 
Architect — None.  iiiuv 

?5Y7f '^"37''  54TH      AVE.,      OAKLAND. 

One-story    4-room    dwelling. 
Owner— B.    F.    Murrin.    1599    54th    Ave.. 

Oakland.  locnn 

Architect — None.  »zauu 

DWELLING  _         „  .  ,,x  « xTT^ 

(518)  5456  BOND  ST.,  OAKLAND. 
One-story   6-room  dwelling. 

Owner— Albert   A.   Meyer.   1628   Broder- 

ick  St.,  S.  F. 
Architect— None 
Contractor— Globe     Building     Co..     4718 

East    14th   St..   Oakland.  $5000 

(519)  1336  34TH  ST..  OAKLAND.  One- 
story   6-room   dwelling. 

Owner— J.  R.  Diack,  1342  34th  Street. 
Oakland. 

^^n'J^t'oT-^rV  Silva,  870  46th  9t 
Oakland.  H500 


ALTERATIONS    &    ADDITION 

(523)  2718  OCTAVIA  ST..  OAKLAND. 
Alterations   and  addition. 

Owner— P.  J.  Rossette,  2718  Octavia  St. 

Oakland. 
Architect — None.  J1500 

DWELLING  ^ 

(524)  2815  OCTAVIA  ST.,  OAKLAND. 
One-story   4-room   dwlg. 

Owner— Weber  &  Mitchell,  2960  East 
14th   St.,   Oakland. 

Architect — None. 

Contractor— J.  E.  Sprague,  4518  Edge- 
wood   Ave..   Oakland.  J2500 


DWELLING 

(525)  NW  COR.  ALLENDALE  &  OC- 
tavia  Ave.,  Oakland.  One-story 
5-room   dwelling. 

Owner — Weber  &  Mitchell,  2960  East 
14th    St.,    Oakland. 

Architect — None. 

Contractor — J.  E.  Sprague,  4518  Edge- 
wood   Ave.,   Oakland.  $3000 

DWELLINGS    &   GARAGES    (3) 

(526)  4502  -  4504  &  4514  S  PLEAS- 
ant  Valley  Court,  Oakland.  Two 
1-story  6-room  dwellings  and  ga- 
rages. 

Owner — Chas.    F.    Brown,    1707    Broad- 
way,   Oakland. 
Architect — None.  $4200     each 


RESIDENCE 

(527)    -PTN.  LOTS  7  &  8  BLK.  13  Lake- 
shore   Highlands,   Oakland.     Gener- 
al construction  on  9-room  residence 
Owner — Marv    Elizabeth    &      W.      Hart 
Palmer,  463   Chetwood  St.,  Oakland. 
Architect  —  Plans     furnished    by    con- 
tractor. 
Contractor — H.    C.    Pfrang,    5659    Ocean 

View    Drive.    Oakland. 
Filed  Jan.    26,    1925.   Dated  Jan.    5,    1925. 

When    frame   is   up    $4300 

When   plastered    4000 

When    completed    4000 

Usual   35  days    4000 

TOTAL  COST,  $16,300 
Bond,  none.  Sureties,  none.  Forfeit, 
$5  per  day.  Limit,  150  working  days 
from  Jan.  15,  1925.  Plans  and  specifi- 
cations   filed. 

ALTERATIONS    AND    ADDITION 

(52S)  W  SIDE  OF  B  ST.,  ABOUT  MID- 
way  between  Main  and  Castro  Sts., 
Hayward.  General  contract  for 
alterations  and  addition  to  I.  O. 
O.    F.    Hall. 

Owner — Sycamore  Lodge  No.  129.  I. 
O.   O.    F..    Hayward. 

Architect — E.  P.  Whitman,  192  Main  St. 
Hayward. 

Contractor — James  Willison,  A.  &  Myr- 
tle  Sts.,  Hayward. 

Filed   Jan.   26,    1925.   Dated   Jan.    7,    1925. 
TOTAL  COST,   $13,234 
Every    15    days,    75%    of    labor    and 

materials    incorp. 
Final   payment   31   days  after   com- 
pletion. 

TOTAL  COST,  $13,234 

Bond,    none.       Sureties,    none.       Forfeit. 

none.      Limit,    120    working    days    from 

Jan.   15,   1925.      Plans  and   specifications 

none. 

RESIDENCE 

(529)  1110  HARVARD  ROAD.  Pied- 
mont.   Residence. 

Owner — Morgensen  Bros.,  5664  Broad- 
way,  Oakland. 

Architect — None. 

(^Vintractor  —  Morgensen  Bros.,  5664 
Broadway,  Oakland.  $5200 


Piedmont. 


RESIDENCE 

(533)  428    PALA    AVE., 
Residence.  _  ,, 

Owner- J.  W.  Scammell,  123  Hagar  Ave 

Piedmont.  ,--„a 

Architect — None.  $o500 

RESIDENCE  ^     ,     , 

(534)  2746   MATHEWS   ST..   Berkeley. 
Residence.  „,        ,       , 

Owner — S.    A.     Warner,     850    Cleveland 

Ave.,   Oakland.  • 

Architect — None.  fiuuu 


RESIDENCE  ,     , 

(;.35>      1701   STUART   ST..   Berkeley 

Residence.  ,  „. 

Owner — W.  T.  Jones,  2930  Chestnut  St., 

Oakland.  „r  ,^ 

Designer    &    Contractor— G.    J.    WJdy, 
2510   Lincoln   St.,   Oakland.  $4000 


RESIDENCE  „      „     ,     , 

(536)     1314    ORDWAY   ST.,   Berkeley. 

Residence. 
Owner — T.  T.  Roberts.  1348  Sacramento 

St.,    Berkeley. 
Architect— None.  $2»<"' 


Berkeley. 
649    Ar- 


RESIDENCE 

(537)      S27   SAN  MATEO   RD., 
Residence. 

Owner — Mabel    M.    Bramlage, 
lington   Ave.,   Berkeley. 

Architect — None.  ,  „,„     , 

Contractor— E.  D.  Bramlage,  649  Ar- 
lington   Ave.,    Berkeley.  $6000 

(53S)  3045  SAN  PABLO  AVE.,  Berke- 
ley. Store  with  2  rooms. 

Owner— P.  Demattie,  5443  Claremont 
Ave.,   Oakland. 

.Architect — None. 

Contractor  —  P.  Duluchi,  5443  Clare- 
mont Ave.,  Oakland.  $2350 

(5ffJ°?619^CHANNING  WAY,  Berke- 
ley.  Residence. 

Owner  —  J.  E.  Strain,  2407  Roosevelt 
Ave.,  Berkeley.  ,ccnA 

Architect— None^ $5500 

f^^J°fr;'i'^fl35    8.    2139    DERBY    ST.. 

Berkeley.   3   residences. 
Owner — R.   J.   Pavert,   Mercantile   Bank 

Bldg..  Berkeley. 
Architect — None^ $3bOU 

RESIDENCE  „     „     ,     ,„ 

(541)  957    REGAL   RD,   Berkeley. 
Residence.  _     .. ,    . 

Owner— .'Vnsel  F.  Hall,  1227  Euclid  Ave., 

Architect  — '  Herbert  Maier,  904  East 
11th  St.,   Berkeley.  _      ,.^ 

contractor-Ansel  F.  Hall.  1227  Euclid 
Ave.,    Berkeley.  $10,000 

RESIDENCE  „      „     ,     , 

(542)  1139    ADDISON    ST.,    Berkeley. 
Residence.  „    .,j 

Owner— Schuartzuit  &  Geddls,   Builders 

Exchange.   Oakland. 
Architect— None^ $11,000 

S^^N^E-THIRTY-EIGHTH  ST.  56 
W  Dinwood  Ave.,  Oakland.  1-story 
5-room    dwelling. 

Owner— Wm.  F.  Silver,  3770  Park  Blvd. 
Oakland. 

.Architect — None.  $3000 


Al- 


ALTERATIONS  ,  ,       ^ 

(544)      3796    HOWE    ST.,    Oakland. 

terations    to    apartments. 
Owner — John  Anderson,   3796  Howe  St., 

Oakland. 
Architect — None. 
Contractor— Jensen     &    Pedersen,     344S 

Adeline  St.,  Oakland.  $3000 
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DWFI  I  INO  '•'°"  ""   t-^'^  5-room  bungalows  and  Architect— J.   A.   Hull,   2440  Russell   St., 

(545)'  'l251   SEMINARY  AVE.,  Oakland.  -    gurases.      ^        .      ^          ,,,..,  Berkeley. 

1  storv    4-room   dwelling  Owner— J.  M.   &  Bessie  Ross  McArthur,  Contractor— H.    K.    Schulz,    932    Arling- 

°""^^r.rnd'''-  "^"™""'  ''''   '""^  ^'^  Archi'frcl^^ranllurn'eTty   contrac-  fir^^^hEPAIrI^"^'^"-                         '''" 

Architect-None^ J2000  eontV°aitor-Geo.      H.      Mosebach,      729  ^'"krl'repai"^''°''   ''°''°'   °^'''^°''- 

DWELLING  Filed  "jan '^2'?  ^IS^'b     D\¥e^d""jan     6     19-'5  Owner- Geo.  H.  Hoyt  Co.,  Berkeley  Bk. 

(546)  3817     THIRTY-EIGHTH     AVE.,  "^'^Ln    fVame     s    up       .      .         .' .    '.nsod  ,       ^  <ig      Berkeley. 
Oakland.     1-story  4-room  dwelling.  When    brown    coated                          1500  Architect— None. 

Owner-C.    J.    Newlin,    3767    38th    Ave.,  ^g^S    ffni^l"ed    wood '  wirk  '  is  Contractor-A.    H.    Rose,    478    25th    St 

Oakland.                                                                          done      1500  Oakland.                                                $1000 

Architect— None.                                        $2500           When    comp'eted     1500  „,,,„,,  t^,^         

—                                             When    sold    1500  DWELLING 

DWELLING  TOTAL   COST,    $7500  (568)       S    SUNNYMERE    AVE..    150    W 

(547)  2721     BONA    ST.,    Oakland.       1-  Bond,    none.      Sureties,    none.      Forfeit,  Seminary,    Oakland.      1-story    3-rm. 
story   5-room  dwelling  and   garage.  jio   per   day.     Limit,   100   working  days  dwelling. 

Owner    —    Bancroft    &    Gove,    Oakland  from  Jan.  6,  1925.     Plans  and  specifica-  Owner— Antoni  J.  Costa,  1604  36th  Ave. 

Bank   BIdg.,    Oakland.  tions,    none.  Oakland. 

Architect None.                                                                                    Architect — None.                                     $1000 

Contractor — W.   C.  Constable,  2786  Bel-  

laire    PI.,   Oakland.                           $430b  BUILDING  DWELLINGS 

(559)      W     LINE     OF\    VALLEY     204.11  (569)      LOT    102   &    157    MERRIEWOOD 

DWELLINGS  ft.  NE  of  21st  St.;  thence  NW  265.22  Tract,     Oakland.       Two     1-story     3- 

(548)  10719,     10727     AiPRICOT     ST.,  ft.    NE    65.74    ft.    NE    11    ft.    SE    150  room    dwellings. 

Oakland.        Two      1-story      4-room  ft.  SW  67.89  ft.  to  pt.  of  beg.,  Oak-  Owner    —    Realty    Syndicate    Co.,    1440 

dwellings.  land.      General    construction    on    1-  Broadway,   Oakland. 

Owner — H      Fraser  story    building.  Architect — None.                             Each    $800 

Architect None  Owner — Albert  E.  Kern  &  Samuel  Ham-  

Contractor— Tho's.  P.  Bolger,  3215  Fern-  burger,    110    Sutter    St.,    San    Fran-  DWELLINGS 

side  Blvd.,  Alameda.         Each  $2000  Cisco      ^    ^    ^  ,              ^    ,„_  „        ,  (570)      W    SEVENTY-SLXTH    AVE.    25 

Architect — R.  C.  Schuppert.  3757  Broad-  s    Beck;    SW    cor.    Beck    and    76th 

DWELLING  ^^y-    Oakland.      ^        ,        ..           „  A-:«.,   OaVland.     Two   1-story   3-rm. 

(549)  7921    HOLLY    ST.,    Oakland.      1-  '-"""V",''- "rT^^h'w,  v    OnTfand"     '"             '  ->      dwellings. 

story   4-roora   dwelling.  „.n  J^T»n    9^  %%^' Dated    Inn    26    ig-s  3wner— Wheeler    &    Vincent,    57th    and 

Owner— T.   J.   McCord,   4741   E-14th  St..  I"  ^^    n^"each    monPh    Is^     of    value  Foothill  Blvd.,   Oakland. 

Oakland.  fnc^frnnra^ed  Architect— None. 

Architect-None^ $2900  On"c^rp°e?U?^- and  sufficient  to  in-  ^°"\V"aT  Vklfnd^"    ''^''"'' Bach   $^000 

^„,„^,,^,„         crease    payments    to    85%    of    con-  ^^^i^'   Oakland.                     Bach    $1000 

D\\  ELLING  tract    orice  — ^-^^-^— 

(550)  2901    PERALTA   AVE.,    Oakland.  Balance   35   days   after   acceptance.  ?.Yi?^"'^9^i  s     ^mTjT^  ■^t^t'^     A,r^ 
1-story   6-room   dwelling.  TOTAL  COST,   $21,514  (^'D            2015     EIGHTY-FIFTH     AVE.. 

Owner- Dr.  H.  H.  Timm,  9301  Plymouth  Bend.    none.      Sureties,    none.       Forfeit.  Oakland.      1-story    4-room    dwlg    & 

St.,    Oakland.  none.       Limit,     60     working    days     from  garage. 

Architect — L.    F.    Hyde,    Hanover    Ave.,  Jan    26,  1925.     Plans  and  specifications  Owner — Nels  A.  Ohlson,  2830  38th  Ave., 

Oakland.                                             S50no  none.  Oakland. 

.                                                                      Architect — None. 

..^_,_  Contractor   —   John    Tell,    2840   Parker 

,r;si^           i?^RQ     1  =;77     1  ■;7'!    T^inHTTVTW  RESIDENCE  Ave.,   Oakland.                                   $3100 

'a  ,         o,i;ii^I  •     T?hl»     1    Sir?    f  (360)      LOT    3    &    PTN.    LOT    4    BLK.    S  

Ave.,    Oakland.       Three     1-story    4-  Lakeshore  Highlands.   General  con-  .\parTMENTS 

room    dwellings    and    garages.  af,-i,otirin     nn    iiA->itnrv    and    hasp-  ',V-1r,      ii-   „„„„ 

Owner— T.    J.    McCoid,    4741    E-14th    St.,  min?  fi"me  resWence  '""?      «35-37-39-41     ALCATRAZ,     Oak- 
Oakland.  OwnTr-Everft?    T     Gr"mes,    534    Zorah  ^J^        Two-story     16-room    apart- 

Architect— None.                          Each    $2900  gt.,    Oakland.  Own?r-^W    A     Hemenwav     'fi,    fi^rrt    St 

Architect— Harold   G.   Stoner,   First  Na-  ok'tland       "^^""^"^^y-    -''•   ^^rd   St., 

ADDITION  tiunal    Bank    Bldg.,    San    Francisco.  Architect— None 

(552)  5400  SHATTUCK  AVE.,  Oakland.  Ccntractor—Alex  C.    Wieben,    839   Rose-  contrcti^— Owner                               *i9nnft 
Addition.  mont  Road,  Oakland.  >- onu.  i  ti.      "wner.                             JIJ.JOO 

Owner — Ed.      Dezzeni,      5400      Shattuck  Filed  Jan.   27,  1925.  Dated  Jan.  24,  1925.  ^,„.„., 

.      Ave.,   Oakland.                                                         When     frame     is    up     $1796.25  ';ViV^      ,i-        -rtrrT^T^        ,                ,««       ct. 

Architect— None.                                                             When    brown    coated    1796.25  *  = '^^  „.^J;^  „„^IIJ,P       A^'^v      .,""    ^^^ 

Contractor— D.     Luvasone,     986     Arling-           When    completed    1796.25  T\V  ELFTH      St.,      Oakland.        One- 
ton    Ave      Oakland                          SIOOO            Usual    35    days    1796.25  story    concrete    garage. 

ton    Ave.,    Oaiuand.                         »1UU«  l    u    i    .so    aay         ,^q^j^^   ^^^^     j„jg5  Owner— Arthur     T.      Chick,      1337     East 

GARAGE,   SERVICE   STA.  Bond,   $3600      .Sureties    Globe  Indemnity  23rd    St      Oakland. 

(553)  4242  E-FOURTEENTH  ST..  Oak-  Co.      Forfeit,    none       Limit,    90    working  Architect-None 

land.     1-story  concrete  garage  and  t^l^.ticMonl^Filea"-    "''•      "^'^   '      ^  "^   "oakland.'^'"    ^    ^°"'    '"    ^l?l,?o'o 

1-story   concrete   service    station.  tpeLiiicaLiun;,  lhukx.  

Owner— Mission  Motor  Service  Co.,  4242  .  .j.^  DWELLINGS 

Arch^t1c\%^^ne°^"^"^-  (^^1),,  NO.   1^25   DELAWARE  ST..  Ber-  <"^> j,e^«»|f,!«Si-.\l'n^,.     ^-        ''^'^''^■ 

''°''%r.'n"Jr.J^lilA''''''°'Vol  OwnS.J;jlUuis.    2045    Shattuck  own'f?-l^l.  °"I:-,1[.^Z   ''Toy'-^ariposa 

DWELLING                                                                  Archltect-None^ $3000  Archlt^'eot-None"''- 

(554)  6008    BROADWAY,   Oakland.      2-  .__,,,„_  Contractor— Owner.                    $4,000    each 
story   7-room   dwelling.  7rc?i      ntA     9001       oam    viTtTn       aw  

Owner— Jas.    Patterson.    Jr.,    3024    Har-  '•^^^l   r^    i'.         i»=f;^«^^f                             '  DWELLING 

per   St.,    Berkeley.  ^       Berkeley.     Residence.  (576)      ioi9    HUBERT    RD..    Oakland. 

Architect— None.                                        $6500  Owner— Anthony      Turturlci,      2331    San  Two-story    6-roora    dwelling. 

Pablo    Ave.,   Berkeley.  Owner— Everett    Grimes,    Oakland. 

ALTERATIONS  Architect— None.  Architect — None. 

(555)  921  CYPRESS  ST.,  Oakland.     Al-  (--ontractor— G    Tomasello,  922  Bancroft  Contractor— Alex   C    Wieben,    839   Rose- 
teratlons    and    1-story    garage.  ^V'^S''   Berkeley^^                        $2000  mont    Road,    Oakland.                   $7  500 

Owner  —  Annette    Alison.    921    Cypress       nwTi-T  r  tmh         ^"'%T    i%''o°/''?r'^    contract    reported   Jan. 

Architect-^None                                      $1700  ^^^^lj^^?u„l^^'^   ^^'^°^   ^'^-   Berkeley.                         ^ 

STORFi^  Owner — Carlson  Lo  Prest,   202   Koerber 

(556)  2862,  2864,  2866  38TH  AVE.,  Oak-  Arr^ltSi'    Nnn"/"^'                                S.onn  COMPLETION    NOTICES 
land.      1-story   stores.                                   Architect— None^ $3000  

Owner — G.  MacDonald,   38th  and  Pennl-  ALAMEDA   COl/NTY 

man    Aves.,   Oakland.  RESIDENCE  

Architect — None.  (564)      NO.      2533      SACRAMENTO      ST.,  Jan.  21,  1925 — A  SOUTHERLY  PIECE 

Contractor — J.    H.    Mogk,    4411    Pampas  Berkeley.      Residence.  of    land   heretofore   conveyed    by   E. 

Ave.,   Oakland.                                   $5400  Owner — D.    Luechaner,    Sacramento   and  A.     Mclnerney     by     deed       recorded 

Blake  Sts.,  Berkeley.  Nov.  9,   1921   in  book  79.  Office  Rec- 

DWELLING  Architect — None.                                        $1500  ords    Page    388,    Alameda    Co.    Rec- 

(557)  1015    SUNNYHILL    ROAD,    Oak-                                         ords,     Oakland.       Robert     W.     Mur- 

land.     2-story  7-room  dwelline  and  RESIDENCES  phy    (three    notices)     to    L.    Zwaal. 

garage.  (565)      NO.    1727-1731   AND   l'J5   DELA-  Jan.    20,     192B 

Owner — Lerov  M.  Baird.  1031  Bay  View  ware     St.,  Berkeley.       Three     resi-  Jan.     21.     1925 — NW    LINE    OF    82ND 

Ave..  Oakland.  dences.  Ave.  dist.   SW   129.55'  from  Foothill 

Architect  —  Archie    Newsom     14   Mont-  Owner — Berkeley   Bldg.  Co..    ;i029   Shat-  Blvd..     thence     NW     112.77     ft.     SW 

gomery    St..    S.    F.                           $8350  '"ck    Ave.,    Berkeley.  3587   ft.    SE    110.63    ft.   NE    39'   to   pt. 

Architect — None.                            $3500   fach  of   beg.,   Oakland.      H.  J.   Nichols   to 

BUNGALOWS   &    GARAGES    (2)                                                         whom    it    may   concern .  .Jan.    19,    1925 

(558)  N.  W.  LINE  OF  HIGH  STREET  RESIDENCE  Jan.  21,  1925— N  SIDE  OF  37TH  ST. 
232.8  ft.  S  of  Penniman  Ave;  thence  (566)  NO.  965  MENDOCINO  AVE.,  Ber-  225'  W  of  Grove  St.,  Oakland.  Jus- 
N  75  W  102  S  75  E  102  to  ptl  of  keley.  Residence.  tus  Norris  to  whom  it  may  con- 
beg.,    Oakland.      General    construe-  Owner  —   H.   W.   Shimer,   1496   Portola  cern    Jan.   19,  1925 

Ave.,   San   Francisco. 
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Jan.  21.  1925— S  LINK  OF  WEBSTER 
St.  E  70'  from  College  Ave.,  thence 
E  50'  S  45'  W  50'  N'  45'  to  pt.  of 
beg.,   Berkeley.   Gertrude   L.   Browm 

to    S.    E.    Bixler     Jan.    ai,    1925 

Jan.  21,  1925 — 3146  CUTHBERT  Ave., 
Oakland.       Thomas    Orr    Robertson 

to   Andrew   Smith    Jan.   6,    192S 

Jan.  21,  1925— PTN.  LOT  5  BLK.  6, 
State  University  Homestead  Assn. 
No.    3.      G.    W.    Owens    to    whom    It 

may  concern    Jan.   20,   1925 

Jan.    21,    1925—3039    PERALTA    AVE., 
Oakland.        Evan      M.      Hughes      to 
whom   it  may  concern    ..Jan.   20,  1925 
Jan.     21,     1925— LOT     140    AND    PTN. 
Lot    139    Blk.    21,    Havenscourt    Ad- 
dition,   Oakland.      W.    L.    Cleveland 
to  whom  it  may  concern.  .Jan.   21,  '25 
Jan.    21,    1926—4012    LINWOOD    AVE., 
Oakland.        W.      W.      Landgrebe     to 
whom    it   may   concern .  .Jan.    20,    1925 
Jan.    21,   1925 — 2419   68TH   AVE.,   Oak- 
land.    C.  R.  Squires  and  E.  E.  Fer- 
rier    to    whom    it    may    concern.... 

Jan.    20,     1925 

Jan.  21,  1925 — PTN.  LOTS  9  AND  10, 
Resub.  of  Lots  18  to  27  inclusive 
of  Map  of  Crocker  Tract,  Piedmont. 
Frederick  Alfred  and  Mercedes 
Muller  to  F.  A.  Muller.  .Jan.  19,  1925 
Jan.  21,  1925— PTN.  LOT  174  RESUB. 
of  Blk.  D,  Meek  Estate  Orchards 
Haywards,  Eden,  Twp.  J.  M.  and 
Josephine    Gassner    to    J.    W.    Sar- 

g-eant    Jan.    15,    1925 

Jan.  21,  1925 — PTN.  PLOT  64  KEL- 
lersbergers  Map  of  the  Rancho  V. 
&  D.  Peralta,  Berkeley.  Will  C. 
Sheppard  to  whom  it  may  con- 
cern       Jan.   21,   1925 

Jan.  22,  1925 — 2907  MADELINE  ST., 
Oakland.   J.   L.   Leepen    to   whom   it 

may  concern    Jan.  19,  1926 

Jan.  22,  1925 — NO.  1230  CURTIS  ST., 
Berkeley.    E.    R.   Williams   to   whom 

it   may   concern Jan.   21,   1925 

Jan.  22.  1925— NO.  6351  FLORIO  ST., 
Oakland.      Lorenzo       Armanino       to 

Beckett  and  Wight Jan.  17,  1925 

Jan.  22,  1925— PTN.  LOTS  10  &  11 
Blk  5  Map  of  East  Oakland  Hts. 
C.    L.    Tomllnson    to    whom    it   may 

concern      Jan.     21,     1925 

Jan.  22,  1925 — LOT  6  BLK  H  MILLS 
Gardens,  Oakland.  Alex  F.  Marshall 
to  Alex  F.  Marshall  Co. ..Jan.  21,  1925 
Jan.  22,  1925 — N  LINE  FIFTEE.NTH 
St.  dist.  E  100  from  Bdwy.  thence 
E  50  N  124  W  50  S  124  to  pt.  of  beg. 
Oakland.  H.  C.  Capwell  Co.  to  F.  A. 

Muller     Jan.    21,    1925 

Jan.  23,  192.5 — LOT  87  BLK.  7,  MAP 
of  Key  Route  Terrace  No.  3,  Berke- 
ley.     S.   R.    Coffee   to    whom    it    may 

concern    Jan.    22,    1925 

Jan.  23,  1925— N  SIDE  OP  LINCOLN 
Ave.  about  315'  E  of  Sheridan  Ave., 
Piedmont.       Geraldine    Mathews    to 

Otto    Mailanen    Jan.    6,    1925 

Jan.  23,  1925 — PTN.  LOT  15,  MAP  OF 
Camerton  Tract  Brooklyn,  Oakland. 

Olive   L.  Shaw   to   F.  B.  Shaw.. 

Jan.    23,     1925 — 3791     WEBSTER    ST., 

Oakland.    Philip    Duval    and    Lenura 

Duval    to   Philip  Duval.. Jan.    22,    1925 

Jan.  23,   1925— LOT  118  MAP  OF  THE 

Resub.    of    Peralta    Park,    Berkeley. 

A.   J.    Pollard   to   A.   J.   Pollard 

Jan.    21.    1925 

Jan.  23.  1925— LOT  2  BLK.  16,  MAP 
of  Thousand  Oaks.  Berkeley. 
Joseph    T.    Vest    to    whom     it    may 

concern     .Ian.    21,    1925 

Jan.  22,  1925—2328  CRAGMONT  AVE. 
Berkeley.  Bradford  W.  Bosley  to 
whom  it  may  concern .  .Jan.  12,  1925 
Jan.  22,  1925— LOT  5  MAP  OF  THE 
Resub.  of  Blk.  E  of  the  Quigley 
Tract,  Brooklyn  Twp.  Laura  and 
Elmer    E.    Gehly    to    whom    it    may 

concern    Jan.    22,    1925 

Jan.  22,  1925 — SE  COR.  CENTRAL 
Ave.  and  Morton  St..  Alameda. 
Edith    and    Delia    Merrion    to    C.    C. 

Howard    Dec.    30,    1924 

Jan.  2S,  1925— PARCEL  4  INTER- 
section  NE  line  of  Walnut  St  with 
NW  line  of  Seminary  Ave  NW 
142.25  NE  SO  to  beg  of  this  prop- 
erty NW  37.75  NE  5  SE  7.5  NE 
38.52  SE  4.75  then  deflecting  to 
right  30  deg  18.52  ft  then  d.-felct- 
ing  to  left  30  deg  9.5  ft  SW  33  ft 
to  beg.  Oakland.  C.  A.  Kingslev  to 
whom  it  may  concern.  .  .  .Jan.  2S,  1925 
Jan.  24.  1925— LOT  11  BLK  D  MAP 
of  the  Property  of  the  Berkeley 
Homestead  Assn,  Berkeley.  Rose- 
mary D.  Lloyd  to  William  &  West- 

phal    Jan.    22,    1925 

Jan.  24,  1925 — PTN.  LOTS  28  AND  29 
Blk    1   Lakeshore    Highlands,   Oalc- 


lanrt.  Frances  D.  Richards  to  whom 

it  may  concern    Jan.  22,  1925 

Jan.  24,  1925— PORT.  OF  THAT  CER- 
tain  3. 178  acre  tract  of  land  con- 
veyed from  Realty  Syndicate  Co. 
to  Frank  H.  Buck  Dated  Feb.  28, 
191S  and  recorded  in  liber  2667  of 
needs  Page  1  Ala.  County  Records 
Oakland.  Alex  F.  Marshall  to  whom 

it  may  concern    Jan.   23,   1925 

Jan.  24.  1925 — NO.  4145  FOOTHILL 
Blvd.,  Oakland.  Jessie  P.  VoUmer  to 
McWethv  &  Greenleaf.  .Dec.  15,  1924 
Jan.  24,  1925 — NO.  423  LINDA  AVE., 
Piedmont,  Wm.  G.  Tullett  and  Anna 
A.  Tullett  to  whom  it  may  concern 
Jan.    23,    1925 

Jan.  24,  1925— LOTS  135  &  136  BLK 
25  Havenscourt,  Oakland.  Wm.  C. 
and  Margaret  C.  Peterson  to  H.  L. 
Hayden    Jan.    24,    1925 

Jan.  24,  19925— LOTS  158  &  H  OF 
Lot  157  Blk  21  Havenscourt  Tract 
Oakland.  J.  F.  Patterson  to  whom 
It  may  concern Jan.   23,   1925 

Jan.  24,  1925— NO.  130  UPLANDS, 
Berkeley.  Margaret  Naylor  to  A. 
Hendriekson    Jan.    23,    1925 

Jan.  23,  1925— PARCEL  1  INTER- 
section  NE  line  of  Walnut  St.  with 
NW  line  of  Seminary  Ave.  NE  200 
NW  100  to  pt  of  beg  of  this  prop- 
erty thence  SW  33  N  14  thence 
deflecting  to  right  30  deg.  9.25  min 
thence  deflecting  to  left  30  deg. 
12.25  min.  thence  at  right  angles 
NE  28  th  at  right  angle  SE  38.25 
to  pt  of  beg,  Oakland.  C.  A.  Kings- 
ley    to   whom   it   may   concern 

Jan.    23,    192-5 

Jan.  23,  1925 — PARCEL  2  INTER- 
section  NE  line  of  Walnut  St.  with 
NW  line  of  Seminary  Ave  NW  100 
NE  80  to  pt  of  beg  of  this  prop  NW 
36.25  NE  331  SE  11.25  thence  de- 
flecting to  left  30  deg.  20.85  then 
deflecting  to  right  30  deg.  7  ft. 
thence  SW  43.52  ft.  to  beg,  Oak- 
land. C.  A.  Kingsley  to  whom  it 
may  concern    Jan.   23,    1925 

Jan.  23,  1925— PARCEL  3  INTER- 
section  NE  line  of  Walnut  St  with 
NW  line  of  Seminary  Ave  NE  200 
NW  138.25  to  pt  of  beg  of  this  pro- 
perty SW  28  W  13.5  then  deflecting 
to  left  30  deg.  18.52  ft.  then  de- 
flecting to  right  30  deg.  4.75  ft  N 
37.34  ft  SE  34.25  ft  to  beg.,  Oakland 
C.  A.  Kingsley  to  whom  it  may 
concern    Jan.   23,    1925 

Jan.  26,  1925— E  LINE  OF  WEBSTER 
St.  180'9"  N  of  23rd  St.,  thence  E 
125'  N  53'8i4"  W  125'  S  53'8i4"  to 
pt.  of  beg.,  Oakland.  Malcolm  E. 
Campbell  and  Elsie  C.  Walsh  to 
Chas.    W.    Heyer    Jr Jan.    20,    1925 

Jan.  26,  1925 — LOT  16  BLK.  2,  La 
Loma  Park,  Wheeler  Tract,  Berke- 
ley. Maud  B.  Campes  to  Rowland 
and   Rowland    Jan.    26,    1925 

Jan.  26,  1925  —  1260  104TH  AVE., 
Oakland.  W.  Cluston  to  whom  It 
may  concern    Jan.   24,    1925 

Jan.  26,  1925  —  LOT  11  AND  PTN. 
Lot  12,  Allendale  Tract,  Brooklyn 
Twp.  Kate  C.  Chamberlin  to  N.  A. 
Blodgett    Jan.   24,    1925 

Jan.  26.  1925— N  LINE  OF  EXCEL- 
sior  Ave.  dist.  195'  E  of  Bruce  St.. 
thence  E  45'  N  90'  W  45'  S  90'  to 
pt.  of  beg..  Oakland.  L.  C.  Fish  to 
whom    it    may   concern .  .Jan.    20,    1925 

Jan.  26,  1925 — PTN.  LOT  3,  MAP  OF 
Temescal  Park.  C.  L.  Hoffman  to 
Dinnie  Construction  Co. .Jan.   24,   1925 

Jan.  26,  1925 — LOT  32,  BLK.  12,  Map 
of  Electric  Loop  Tract.  Daniel  E. 
Hansen  to  Suburban  Realty  Co.... 
Jan.    24.    l!)zri 

Jan.  26,  1925 — 3104  AND  3106  ADAMS 
St.,  Alameda.  Riechel  &  Bredhoff 
to    Howard    Williford    ..Jan.   — ,    1925 

Jan.  26.  1925  —  LOT  35  AND  PTN. 
Lot  36  Blk.  C  Amended  Map  of  the 
("hristiania  Tract.  Berkeley.  Jos- 
eph A.  Bouciuet  to  whom  it  may 
concern     Tan.    24.    1925 

Jan.  26,  1925— PTN.  LOTS  139  AND 
138  Blk.  21,  Havenscourt  Addition. 
W.  L.  Cleveland  to  whom  it  may 
concern    Jan.    14,    1925 

Jan.  24.  1925— E  SIDE  OF  WEBSTER 
St.  and  South  of  First  St.,  Oakland. 
Webster  Street  Wharf  Co.  to  Palm- 
er &   Clinton   Inc Jan.   23,    1925 

Jan.  24.  192.5 — W  LINE  OF  LAFAY- 
ette  St.  257-6  N  of  Santa  Clara 
Ave.,  Alameda.  Anna  M.  Smith  to 
Barker   &    Kendall Jan.    22,    1925 

Jan.  24,  1925 — 1747  E-22ND  ST.,  Oak- 
land. Anna  L.  Hendriekson  to 
whom   it   may  concern.  .Jan.    Z3,   1925 

Jan.    24,     1925—5314    HOLLAND    ST., 


Oakland.  Wm.  H.  Sims  to  whom 
it    may   concern Jan.    21,    1923 

Jan.  24,  1925— LOT  25  BLK.  33,  Fair- 
mount  Park,  Albany.  R.  Y.  Hanlon 
to  Anderson  &  Anderson .  .Jan.  21,  '25 

Jan.  24,  1925— LOT  34  BLK.  5,  MAP 
of  Key  Route  Terrace  No.  2,  Oak- 
land Twp.  K.  C.  Morrison  to  whom 
it    may    concern Jan.    23.    1925 

Jan.  27,  1925— NW  E-THIRTY- 
tuurth  and  Thirteenth  Ave.,  Oak- 
land. Rae  M  Bradhoff  to  California 
Builders    Co Jan.    14,    1925 

Jan.  27,  1925— LOT  42  BLK  10, 
Havenscourt,     Oakland.       Frank    L 

Silber    to    Paul    Louis    Kick 

Jan.    26,    1925 

Jan.  27,  1925— LOT  43  BLK  10, 
Havenscourt,  Oakland.  Paul  Louis 
and  Magdalena  S  Kick  to  whom  it 
may    concern Jan.    26,    1925 

Jan.  27,  1925— NO.  123  BAY  PLACE, 
Oakland.  Albert  and  Wilhelmina 
Claassen  to  Sommarstrom  Bros... 
Jan.    26,    1925 

Jan.  27,  1925— LOT  8  BLK  2,  North- 
brae,  Berkeley.  G  R  Heath  and 
G  H  Wendt  (Hearth  cS:  Wendt)  to 
whom   it  may   concern.  .Jan.    20,    1925 

Jan.  27,  1925— FIFTIETH  AVE  Sub- 
station "J,"  Oakland.  Pacific  Gas 
&  Electric  Co  to  William  Makin.. 
Jan.    19,    1925 

Jan.  27,  1925 — NO.  2395  WEBSTER 
St.,  Alameda.  Associated  Oil  Co  to 
Alfred  H  Vogt Jan.  21,  1925 

Jan.  27,  1925— LOT  15  BLK  16,  Thous- 
and Oaks  Tract,  Berkeley.  Ralph 
M    Pettis    to    whom   it    may   concern 

Jan      22      1925 

Jan.  27,  1925— LO'T  14  BLK  16,  Thous- 
and Oaks  Tract,  Berkeley.  Ralph 
M  Pettis  to  whom  it  may  concern 
Jan.    22,    1925 

Jan.  27,  1925— LOTS  1  AND  2  BLK  32 
Map  City  of  Livermore.  Ashbury 
Methodist  Episcopal  Church  of 
Livermore  to  S  Bothwell  &  Son... 
Jan.    19.    1925 


LIENS  FILED 


ALAMEIDA   COUNTY 


Recorded  Amount 

Jan.  23,  1925 — N  LINE  OF  CENTRAL 
Ave.  108'  E  of  Page  St.,  thence 
E  37'5"  N  138'8V2"  W  37'5"  S 
138'8%"  to  pt.  of  beg..  Alameda. 
Smith  Hardware  Co.  vs.  D.  M.  Todd 
Rita  Todd  and  Boerner  &  White.. 
$60.44 

Jan.  23,  1925— W  LINE  HIGH  ST. 
50.64  ft.  N  Masterson  St.,  thence 
N  25.32  ft.  W  100  ft.  S  25.32  and  E 
ino  ft.  to  pf.  of  beg.  H.  E.  Leuty 
and  W.  W.  Febus  vs.  Frank  Hazel- 
ka    and   E.    W.    Burton    $237.72 

Jan.  23,  1925 — 5900  AND  5902  Trenor 
St.,  Oakland.  W.  P.  Fuller  &  Co. 
vs.    A.    Von    Wronski     $290. 

Jan.  23,  1925 — LOT  8  BLK.  16  MAP 
of  San  Pablo  Park,  Oakland.  W.  P. 
Fuller  &  Co.  vs.  Henry  J.  Schmitz 
$221.0T 

Jan.  22,  1925— SURVEYS  NO.  160  & 
162  of  the  lands  of  the  Ex-mission 
of  San  Jose,  containing  375.48 
acres,  Washington  Twp.  Leal  & 
Hansen  vs.  H.  F.  and  H.  G.  Coy- 
kendall    $270.05 

Jan.  22.  1925 — 463  CENTRAL  AVE.. 
Alameda.  Calif.  Mill  &  Cabinet  Co. 
vs.  E.  A.  Donahoo  and  White  & 
Boerner     $74.20 

Jan.  22,  1925 — LOT  8  AND  POR.  LOT 
9,  BLK.  2.  Map  of  the  Bartlett 
Tract,  Alameda  A.  G.  Moffett  vs. 
J.    Hobreker   and    S.    Giannoni.  $145.43 

Jan.  22,  1925— E  SIDE  17TH  AVE.  65 
S  of  E-24th  St.,  Oakland.  J.  M. 
Johnson  vs.  A.  Siemsen  and  A. 
Zisser    • $272. 

Jan.  22,  1925 — SE  COR.  HASKELL 
St.  and  San  Pablo  Ave..  Oakland 
Township.  Henry  Cowell  Lime  & 
Cement  Co.  vs.  M.  C.  Loura  and  H. 
J.    Schmitz     $214.27 

Jan.  22,  1925— E  17TH  AVE.  65  S 
24th  St.,  Oakland.  Henry  Cowell 
Lime  &  Cement  Co.  vs.  A.  Siemsen 
and   J.    M.    Johnson    $226.58 

Jan.  22,  1925 — LOT  14  BLK.  A.  Oak- 
land Heights.  Henry  Cowell  Lime 
and  Cement  Co.  vs.  H.  F.  Lapier 
and  M.  E.  Lapier  and  L.  B.  Lapier 
$171.50 

Jan.  22,  1925  —  LOT  2  AND  PTN. 
Lots  1  and  3,  Sub.  of  the  Surry- 
hine    Tct.,    Oakland.      General    Mill 
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&   Lumber  Co.  vs.   Manual  C.   Lera- 
mer  and  Henry  J.   Smith    $62.50 

Jan.  22,  1925— LOTS  19,  20,  21  BLK. 
30  Map  of  the  Estudillo  Tct.,  San 
Leandro.  John  Geary's  Sons  vs. 
J.  F.  Hopper,  Chris  Hopper  and 
estate    of    J.    F.    Hopper 5140..51 

Jan.  21,  1925  —  2568  BUENA  VISTA 
Way,  Berkeley.  The  Geo.  J.  Mau- 
rer   Co.   vs.   Bryan   H.    Smith.  .$620.55 

Jan.  23,  1925— SE  %  OF  PLOT  NO. 
85  Kellersberger's  Map  of  the 
Rancho  Vicente  and  Domingo  Per- 
alta.  Berkeley.  Sunset  Lumber  Co. 
vs.  David  H.  Parry  and  Louis  Eng- 
ler    $1087.64 

Jan.  23,  1925— SE  COH.  HASKELL 
St.  and  San  Pablo  Ave.,  Berkeley. 
H.  W.  Donovan  vs.  Maria  G.  Laura 
and    Henry    J.    Schmitz     $503.25 

Jan.  23,  1925— LOT  3  AND  PTN.  LOT 
2.  Blk.  A,  Country  Club  Acres, 
Oakland.  Pioneer  Roofing  Co.  vs. 
L.  R.  Ratcliff.  Gertrude  M.  Rat- 
cliff  and   B.   W.   Woodard    $118.00 

Jan.  23,  1925 — LOT  2  AND  PTN.  LOTS     ' 
1    and    3    Suhdiv.    of    the    Surryhine 
Tract,    Oakland.      The    Rigney    Tile 
Co.       vs.       W.    Lemnier    and    H.     J. 
Schmitz     $35.25 

24,    1925 — NO.    2226    &    2232    BRO    WN- 

Jan.  24,  1925—2226  &  2232  BROWN- 
ing  St.,  Berkeley.  The  Yager 
Sheet  Metal  Works  vs  F  A  Carrick, 
A  R  Clarke,  W  L  Watson  &  Clarke 
Plumbing     Co $24 

Jan.  24,  1925— LOT  3  and  Ptn  Lot  2, 
Blk  A,  Country  Club  Acres,  Oak- 
land. F  A  Busso  vs  L  R  Ratcliff, 
G  M  Ratcliff  and  E  W  Woodard 
$775 

Jan.  24,  1925— LOT  39  BLK  7,  Map 
of  Chevrolet  Park,  Oakland.  Uhl 
Bros,   Inc   vs   A   Von   Wronski $71 

Jan.  24.  1925— LOT  22  and  %  Lot  23 
Blk  K.  Eastern  Portion  of  Lynn 
Homestead,  Oakland.  Fruitvale 
Roofing  Co   vs  H   P  Parsons $57 

Jan.  24,  1925— PTN  LOTS  1  AND  2 
Blk  77,  Northern  Addition  to  the 
town  or  Brooklyn,  Oakland.  Fruit- 
vale  Roofing  Co  vs  Arabelle  Siem- 
sen   and   John   Doe  Siemsen $78 

Jan.  26,  1925 — i^OT  3  &  PTN.  LOT  2 
Blk.  A  Map  of  the  Country  Club 
Acres,  Oakland.  Rhodes  Jamieson 
Co.  vs.  I.  R.  Ratcliff,  G.  M.  Rat- 
cliff &    E.    W.    Woodard    $228.85 

Jan.  27,  1925— LOT  27  and  Ptn  Lot  26 
Blk  K,  Map  Laurel  Grove  Park, 
Oakland.  Rhodes  Jamieson  &  Co 
vs   Effie  J  anw  E  A  Gaston ....  $35.40 

Jan.  27,  1925— N  CENTRAL  AVE  dist 
108  E  Page  St  th  E  37-5  N  138-SV4 
W  37-5  S  138-8%  to  pt  beg,  Ala- 
meda. Alameda  Hardwood  Floor 
Co  vs  D  M  Todd,  Rita  Todd  and 
Boerner    &    White $76 

Jan.  27,  1825 — PTN.  LOT  8  BLK.  23 
Map  of  the  property  of  N  Byrne  in 
Berkeley  Villa  Tract,  Berkeley. 
Hunter  Lumber  Co.  vs.  J.  A.  and 
Maybelle  McCarthy  and  F.  Brum- 
fleld    $1840.99 

Jan.  27,  1925 — PTN.  LOT  15  BLK.  H 
Map  of  the  J.  W.  Crawford  Tract, 
Oakland.  Forster  Lumber  &  Mill 
<'o.  vs.  Matteo  Olivero  and  Alfred 
Peterson    $83.80 


BUILDING    CONl-RACTS 


RELEASE  OF  LIENS 

ALAHEDA   COUNTY 

Recorded  Amount 

,Tan.  22,  1925  —  PTN.  LOT  3  MAP 
Subdiv.  of  Kellersbergers  Plot  No. 
72,  etc.,  Oakland.  Mrs.  Eva  H.  Ed- 
wards   to    G.    P.    W.    Jensen 

Jan.    20.     1925 

Jan.  22,  1925— S.  P.  RIGHT  OF  WAY, 
Oakland.  Southern  Pacific  Co.  to 
Moran  Pain:  and  Oil  Co. ..Jan.   22.  '25 

Jan.  26.  1925 — W  33-'.i  FT.  OF  LOT 
10,  Blk.  4  Daleys  Scenic  Park, 
Rhodes  Jamieson  &  Co.  to  C.  C. 
Lewis   &    F.    E.    Cottrell    $107.78 

Jan.  24,  1925— LOT  23.  BLK.  34 
.\mended  Map  Fairmount  Park 
Tract,  Albany.  Hoft  Maene.«!ife  Co. 
t"  J.  E.  Fritz,  McDonald  &  Fore- 
man   &    R.    W.    Hughes    $S9.13 

J-'n.  24.  1925— LOT  23  BLK.  34 
-Vmended  Map  of  Fairmmint  I'nn,, 
noikeley.  George  A.  McDonald  & 
.^.  M.  Foreman  to  John  Frit^  * 
,\nm    Fritz     $1603  85 

Jan.  27.  1925—745  CENTRAL  AVE.. 
Alameda.  Sunset  Lumber  Co.  to 
Dolly  .T.  Dabovich  and  Boerner  & 
"hite    $260.73 


SANTA   CLARA   COUNTY 


BUNGALOW 

PART    LOT    11    BLK    5,    East    San    Jose 

Homestead     Tract,     San     Jose.       All 

work    for    one-story    4-room    frame 

and    stucco    bungalow. 

Owner — Gilbert    L.    Stewart,    S-21st    St., 

San   Jose. 
Architect — None. 
Contractor  —   Willian   H.   G'Neil,   Race 

St..   San   Jose. 
Filed  Jan.  20,  '25.     Dated  Jan.  15,  '25. 

Roof    shingled     $500 

1st   coat   plaster   on    inside 500 

Upon    completion    500 

Usual   35    days 500 

By  installment  note  to  contractor  400 
TOTAL    COST,    $2400 
Bond,    limit,    forfeit,    none.      Plans    and 
specifications    filed. 

EXTENSION  work,  $2500;  Santa  Clara 
St.  near  Third  St.,  San  jose;  owner 
E.  Fox,  48  N-Fourth  St.,  San  Jose; 
architect,  Wolfe  &  Higgins,  Au- 
zerais  Bldg.,  San  Jose;  contractor, 
Z.  O.  Field  &  Son,  76  W-San  An- 
tonio  St.,   San   Jose. 

ALTERATIONS,  $6000;  4th  and  San 
Fernando  Sts.,  San  Jose;  owner, 
Burchell-Brehm    Bros..    Premises. 

COMBINATION  store  and  residence, 
$10,680;  Ninth  and  Reed  Sts.,  San 
Jose;  owner,  A.  Francesconi,  Prem. 
architect,  Chas.  McKenzie,  Bank  ol 
San  Jose  Bldg.,  San  Jose;  contrac- 
tor, Percy  Sherburne,  375  N-15th 
St.,  San   Jose. 

COTTAGE,  3-room,  $900;  Whitton  St. 
near  33rd  St.,  San  Jose;  owner,  L. 
B.    Shaffer. 

COTTAGE,  5-room,  $3750;  Fuller  St. 
near  Delmas  St.,  San  Jose;  owner, 
Jos.  Amori,  479  Park  St.,  San  .lose; 
contractor,  Wm.  Regel,  945  Delmas 
St.,  San  Jose. 

COTTAGE,  5-room,  $3965;  Ninth  St. 
near  Martha  St.,  San  jose;  owner, 
Albert  Hintz,  924  S-Eighth  St.,  San 
Jose. 

COTTAGE,  3-room,  $1600;  Colfax  St. 
near  Locust,  San  Jose;  owner, 
Jerome  Garcia,  275  Balbach  St.,  San 
Jose. 

COTTAGE,  5-room,  $2250;  Twenty-sec- 
ond St.  near  Beach,  San  Jose;  own- 
er, H.  Rutherford,  Premises;  con- 
tractor, B.  E.  Baker,  266  S-22nd  St., 
San  Jose. 

COTTAGE.  3-room,  $1400;  Floyd  St. 
near  Mastic  St.,  San  Jose;  owner, 
P.    G.    Messa. 

AUTO  camp,  $2500;  E-Santa  Clara  St. 
at  Bridge,  San  Jose;  owner,  T.  s. 
Rabau,    Premises. 


COMPLETION  NOTICES 


SANTA    CLAKA    COUNTY 


Recorded  Accepted 

Jan.  16,  1925— LOS  GATOS  UNION 
High  .-School,  Los  Gatos.  Board 
of  Trustees  of  Los  Gatos 
Union  High  School  District  to  Palo 
Alto  Furniture  Co,  Jan.  16.  1925; 
Roberts  Mfg.  Co..  Jan.  6.  1925;  Fred 
Eerryman  &  Son,  Jan.  6.  1925;  D  N 
*  E  Walter  &  Co,  Jan.  6,  1925;  M 
E  Ryan,  Jan.  16,  1925;  Braas  & 
Kuhn .Tan.     fi,     1925 

Jan.  20,  1925— LOT  4  BLK  113,  Cres- 
cent Park,  Palo  Alto.  Aleck  and 
Aleda  M  Clark  to  whom  it  may 
concern .Jan.     9,     1925 

Jan.  21,  1925- SW  GIUNDA  ST.  100 
SE  Hamilton  Ave  50x100  ft.  Ptn 
Blk  54.  Palo  Alto.  Anna  L  Price 
to   R   W   Follmer Dec.   20,   1924 

Jan,  21,  1925— LOT  14  Rhodes  Home- 
stead, being  Part  of  Rancho  Po- 
trero  de  Santa  Clara.  Hazel  C 
Moorhead  to  whom  it  may  con- 
cern  Jan.     16.     1925 

Jan.  22,  1925— E  SIDE  OF  EMERSON 
Street  between  Universty  and  be- 
ing Lots  36,  37  Block  5  Palo  Alto. 
James  Prazer  to  vi^hom  it  mav  con- 
cern      Tan.    20,    1925 

Jan.  22.  1925— SE  LINCOLN  AVENUE 
350  ft.  NE  Guinda  St.  ."?E  150  NE 
50  SE  93-lS  S  64.24  NW  133.47  ft. 
to  beg.  pt.  B  96  Palo  Alto.  Jr'seph 
R.  C"Sta  to  whom  it  mav  concern 
Tiin.    21,    1925 

.fan  2.'!.  1925 — LOT  16  BLOCK  B 
Pauline     Tract,     Sunnyvale.     Reiles 


B.  Warren  to  whom  it  may  con- 
cern     Jan.    23,    1925 

Jan.  23,  1925 — LOT  9  BLOCK  21 
Montgomery  and  Rea  Subdivision. 
Charles  P.  Martella  to  whom  it 
mav   concern    Jan.   23,   1925 

Jan.  "23,  1925 — LOT  21  Manzanita 
Tract  of  Block  11  Cook  &  Branham 
Addition.  Joseph  Foster  to  whom 
it  may  concern    Jan.  22,   1925 

,Ian.  23,  1925— W  LINCOLN  AVENUE 
158.70  ft  SE  of  Nevada  Avenue. 
Gladys  M.  Wholey  et  al  to  whom 
it  may  concern   Jan.  20,  1925 

Jan.  23,  1925— SE  50x112.50  FT.  BE- 
ing  Lots  35  and  36  Block  89,  Palo 
.'\lto.  Caddie  Viola  Pascoe  to  wham 
it    may    concern    Jan.    20,    1925 


LIENS  FILED 


SANTA  CLARA   COUNTY 


Recorded  Amount 

Jan.  20,  1925—53.40  ACRE  ON  W 
Monterey  Road  about  3  miles  S 
Covote  Station,  Burnett  Twp.  Til- 
den  Lumber  &  Mill  Co  vs  F  Pas 
tentino      $351.56 

Jan.  20,  1925— SE  FIFTH  &  SANTA 
Clara  S  69.95x101.90  ft.  Ptn  Lot  2 
Blk  IRON  San  Jose.  S  H  Chase 
Lumber  Co,  $1628.50;  Roy  M 
Butcher,  $169;  Herman  Moltzen, 
$198.75;  Joe  Provenzano,  $513;  Paul 
Fraser,  $89.75;  Thos  H  Price  Co, 
$106.75;  A  E  and  W  L  Holmes  (as 
San  Jose  Hardware  Co),  $39.20; 
Cobbledick-Kibbe  Glass  Co,  $390; 
Hell  wigs  Iron  Works,  $26.50;  F 
E  Wehner,  $175;  Frank  Morten- 
son  et  al,   $88  vs  Cyril  C  Lotz 

Jan.  23,  1925— LOT  3  MYRTLE  PARK 
Merritt  &  Parker  vs  M.  J.  Haas  $59.70 

Jan.  23,  1925— LOT  2  BLOCK  4  R  2 
S  Villa  St.  Mtn.  View.  Sterling 
Tjumber  Company  vs  Mrs.  C.  H. 
Clark     $679.47 


RELEASE  OF  LIENS 


SANTA       CLARA       COUNTY 

Recorded  Amount 

.Jan.  23,  1925— LOTS  17  &  IS  BLOCK 
7  Devine  Survey  1,  Southern  Lum- 
ber   Company    to    A.    York $1200 

Jan.  23,  1925— LOT  10  BLOCK  2  Bur- 
rell  Company  to  Thornelius  Hansen 
et    al     $581.30 


BUILDING  CONTRACTS 


SAN    MATEO    COUNTY 


RESIDENCE 

E  SIDE   WOODSIDE  SEARSVILLE  RD, 
Woodside.   All   work   for   2-story   & 
basement   residence. 
Owner — F.  A.  Zane,  Woodside,  Cal. 
Architect    —    Joseph    L.    Stewart,    1214 

Claus  Spreckels  Bldg.,  S.  F. 
Contractor — Weeden   Bros.,  Menlo  Park. 
Filed  Jan.   22,   1925.  Dated  Jan.   22,   1925 

Rafters     up     $8857 

Brown    coated    8857 

Completed    and    accepted     8857 

Usual    35    days     8857 

TOTAL  COST,  $35,482 
Bond,  $17,714;  Sureties,  M.  A.  Harris, 
W.  P.  Gray;  Forfeit,  none;  Limit,  120 
working  days;  Plans  and  specifications 
filed. 

ADDITIONS    ETC. 

SAN   M.'XTEO.  Additions  and  alterations 

depot    and   office   building. 
Owner   —    American    R.R.    Express    Co., 

3rd  and  R.R.  San  Mateo. 
Architect — James     H.     Humphreys,     408 

Wells   Fargo    Bldg. 
Contractor — Frederick    D.     Turner,     212 

Anita,   San   Mateo. 
Filed  Jan.  22,   1925.  Dated  Jan.  20,  1925. 

As    work     progresses     75% 

Usual    35    days    25% 

TOTAL  COST,  $3060 
Bond.  $1530:  Sureties.  Globe  Ind.  Co.; 
Forfeit,  none;  Limit,  60  days;  plans  and 
specifications   filed. 

RESIDENCE 

LOT    25    BLK      28      REDWOOD      HIGH- 

lands.   All   work   for   residence. 
Owner— raii  OUoii,  Redwood  C.ty. 

Archltee;    —    Ben    t.n.inermar.,    J9':    ~.-- 

guello,  Redwood  City. 
Contractor — Duncan     &     RusseM,     120J 

Arguello,    Redwood    Citv. 
Filed  Jan.   17,   1925.  Dated  Jan.  16,  1925. 
Frame    up     $1392.15 
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Brown    coated     HnSJ^ 

Completed  and  accepted   JSaSJ: 

Usual   35    days    .l??o'o 

TOTAL,  COST.  $o56S.6u 
Bond,  $2744.30:  Sureties.  W.  P  Gray  & 
Z  T  Thorning;  Forfeit,  none:  Limit,  90 
days;    Plans   and   specifications    filed. 

ALTERATIONS  ETC.  „„„„„r,^„ 

EDGHILL  ROAD  HILLSBOROUGH 
3.077  acres.  Alterations  and  addi- 
tions to  residence. 

Owner — W.    H.    Talbot.    Hillsborough. 

Architect— J.  E.  Kraff  &  Son,  Phelan 
Bldg.,  San  Francisco.  

Contractor — C.  H.  Bessett  Bldg.  Co., 
Kelly,    Burlingrame. 

Filed  Jan.  20.   1925.  Dated  Jan.   15,  1925 

Rough    floors 13000 

Completed    and    accepted     ^5«« 

usual    35   days    •  •;,o^Xl  boST,"  $75?? 

Bond,   $3750;   Sureties,  American  Surety 

Co    of  N.   Y.;  Forfeit,  none;  Limit,  Mar. 

25,  1925;   Plans  and  specifications  filed. 

RESIDENCES  ^       „    T  r.t    R 

PART  LOTS  4  AND  5  and  all  Lot  6 
Blk  4,  Burlingame  Park,  Hills- 
borough.     All    work    for    two    resi- 

Owner"—  Bernard   W.   Ford,   108   Syca- 
more  St.,    San   Mateo. 
Architect— Willis  Polk  &  Co.,   582  Mar- 
ket St.,  San  Francisco. 
Contractor   —    Clinton    F.    Parker,    251 

Kearny   St.,    San   Francisco. 
Filed  Jan.  24,  '25.     Dated  Jan.  21,    25. 

Progressive   payments    I3% 

Usual    35    days k^'.oonn- 

TOTAL  COST,  $32,09o 
Bond.  $16,047.  Surety,  Maryland  Casu- 
alty Co.  Limit,  before  Aug.  1,  1925. 
Forfeit,   plans  and   specifications,   none. 

BUNGALOW  and  garage,  $4500;  Lit  6 
Blk.  22  Arandel.  Burlingame;  own- 
er, W.  H.  Pearson,  215  Arundel, 
Burlingame:  contractor,  F.  J.  Re- 
gan, 1515   Willow,  Burlingame. 

ADDITION  to  house.  $2000;  Lot  9  Blk 
9  Highland,  Burlingame;  owner. 
Geo.    C.    Jones.  ,      ,  „ 

MOVING  apartment,  $1000;  Lots  1  ,;  2 
Blk  11  Burlingame  Ave.,  Burlin- 
game; owner,  William  Cranston, 
Univ.   Realty  Bldg..  Palo  Alto. 

BUNGALOW  and  garage,  $o000:  Lot  1 
Block  9  Grove  Ave.,  Burlingame; 
owner,  Chas.  F.  Bell. 

DUPLEX  APT.,  $5000;  Lot  20  Blk  21 
Myrtle.  Burlingame;  owner,  J.  S. 
Madden.  210  Myrtle,  Burlingame; 
contractor,    Daly    &    Meade. 

BUNG-^LOW  and  garage,  $3700;  Lot  li 
Blk  2  Linden  Ave.,  Burlingame; 
owner,  C.  J.  Galloway;  contractor, 
E.    A.    Olund. 


COMPLETION  NOTICES 

SAN    MATEO    COUNTY 

Recorded  Accepted 

Jan.  16,  1925— PORT.  LOT  44  SAN 
Mateo  Park.  Horace  P.  Philips  et  al 
to  Frank  H.   Baring Jan.  5,   192o 

Jan.  6.  1925— S  H  LOT  233  SAN  MA- 
teo  Park.  Charles  Hummer  et  al 
to   whom   it   may   concern. Jan.    15.    2o 

Jan.  19.  1925— LOTS  76  &  77  BLK  7 
North  Fair  Oaks.  Charles  Miller  to 
whom    it   may   concern.  .Jan.    16,    1925 

Jan.  20,  1925— LOT  4  BLK  67  EAS- 
ton   No.    7,    Burlingame.    W.   C.    Fin- 

nell  to  whom  it  may  concern 

Jan.    17,    192o 

Jan.' 20,  1925— PORT.  LOT  14  KATE 
Johnson  Estate,  Menlo  Park. 
Eugene  C.  Webb  to  whom  it  may 
concern    Jan.    20,    1925 

Jan.  20,  1925— LOT  2  BLK  59  EAS- 
ton  No.  7,  Burlingame.  Chas.  G. 
Adams  to  whom  it  may  concern. . . . 

Jan.    20,    1925 

Jan.  '20,  1925— LOT  14-19-3  IN  BLK. 
3  West  Redwood.  W.  L.  Brazelton 
to   whom    it   may  concern. Jan.    20,   '2o 

Jan.  20,  1925— LOTS  3  &  4  BLK.  60 
Easton  No.  7.  W.  L.  Brazelton  to 
whom    it   may   concern.  .Jan.   20,    1925 

Jan.  21.  1925- LOT  20  BLK  4  BUR- 
lingame  Park.  Catherine  J.  Lawler 
to  T    J.  Broderick    Jan.   8,  192o 

Jan.  22,  1925— LOT  24  BLK  12  EAS- 
ton    No.    1,    Burlingame.    Charles    S. 

Bell  to  whom  it  may  concern 

Jan.    10.    1925 

Jan.  23,  1925— LOT  17  BLK  14  EAS- 
ton  No.  1.  Burlingame.  Henry  Phil- 
ip Maurcr  to  Norberg  &  Wicklund 
■^  Jan.    19,    1925 

Jan.  23.  1925— LOTS  15  &  18  BLK  19 
Lomita      Park.      Paul     Onosato     to 


whom   it   may  concern ..  .Jan.   17,   1925 
Jan.  24,   1925— LOT  S  BLK  40   BOWIE 
Est.   Easton   Add.,   San   Mateo.   Wil- 
liam Burd  to  whom  it  may  concern 

Jan.    22.    1925 

Jan.  24,  1925— LOT  27  BLK  37  EAS- 
ton  No.  2,  Burlingame.  Henry  H. 
Law  et  al  to  G.  W.  Williams  Co... 
Jan.    20.    1925 


GARAGE 

PORT.    OF    BLOCK    1    HANCOCK    ADD. 
Redwood    City.   All   work   for   rein- 
forced     concrete      1-story      garage 
building. 
Owner  —   Charley   Knight.   220   Poplar. 

San   Mateo. 
Architect — None. 

Contractor — E    Anderson  and  Carl  Lin- 
holm.  Chiquita  Ave,  Mountain  View 
Filed  Jan.    20,   1925.  Dated  — . 

Foundation     in     $2500 

Walled      2500 

Roofed     $2500 

Completed   and  accepted (    ..2500 

Usual    35    days    3000 

TOTAL  COST,  $13,000 
Bond,  $6500:  Sureties,  Elizabeth  M. 
Kneese  and  E.  D.  Minton;  Forfeit,  $7  00 
Limit,  90  days;  Plans  and  specifications 
none. 


LIENS  FILED 


S.\N    MATEO    COUNTY 


Recorded  Amount 

Jan.    21,    1925 — LOT    12    BLK    A,    SAN 

Mateo.     Peninsula    Hwd.     Floor    Co. 

vs    Viola    B.    Bracken    et    al $358 

Jan.    21,    1925— LOT    3    BLK    63    EAS- 

ton  No.   7,   Burlingame.  Fred  Wieg- 

ner  vs  Charles  F.   Peters  et  al.  .  .$273 


RELEASE  OF  LIENS 


SAN    MATEO    COUNTY 


Recorded  Amount 

Jan.  16.  1925— PORT.  OF  BLOCK  19 
Town  of  San  Mateo.  Alta  I.  Hitch- 
cock   to   J.    F.    Turner    et   al $99  6 

Jan.  21,  1925— PORT.  LOT  192  SAN 
Mateo  Park.  San  Mateo.  J.  D.  Crich- 
ton    to   Beatriz    Chambers    et   al..$127 

Jan.  22,  1925— PORT.  LOT  192  SUB 
No.  2  San  Mateo  Park.  Carl  Lerup 
to    Beatriz    Chambers    et    al $400 


BUILDING     CONTRACTS 


FRESNO    COUNTY 


ALTER  depot,  $10,000;  Q  and  Tulare 
Sts.,  Fresno;  owner,  A.  T.  &  S.  F. 
Railway  Co.,  601  Market  St.,  San 
Francisco;  contractor,  Lynch  Con- 
struction   Co. 

CHURCH,  $10,000;  Harvey  and  Thesta 
Sts.,  Fresno;  owner.  Church  of 
Brethren,  Premises:  contractor,  L. 
H.  Whitlow,   3325  Grant  St.,  Fresno 


COMPLETION  NOTICES 


KHESNO    COITNTY 


He,-ori1ed  Aiicepted 

Jan.  26,  102:.— REEDLEY.  Reedley 
Elementary  School  Board  to  Stew- 
art Schooly  Supply  Co... Jan.   5,   1925 

Jan.  23,  1925— LOT  4  N  ^6  LOT  5  BLK 
7.  High  Add,  Fresno.  E  Brose  to 
whom    it   mav   concern.  .Jan.    22,    1925 

Jan.  23,  1925— LOT  1  BLK  6,  Roeding 
Nursery    Acres.       Fresno.         Gus    A 

Fries  to  whom  it  may  concern 

Jan.    22,    1925 

Jan.  23,  1925— LOTS  45  AND  46  BLK 
6.  Avalon  Heights,  Fresno.  Sher- 
man L  Ellis  to  whom  it  may  con- 
cern  Jan.     22,     1925 

Jan.  24.  1925— LOTS  33  AND  34,  Mc- 
Kinley  Heights,  Fresno.  Roy  Mar- 
tin to  whom  it  may  concern 

Jan.    24.    1925 

Jan.  20,  1925— LOTS  11  AND  12  BLK 
11,  Roeding  Addition,  Fresno.  M  J 
Baziuk  to  whom  it  may  concern.. 
Jan.    19.    1925 

Jan.  27,  1925— LOTS  3  AND  4  BLK  8, 
High  Addition,  Fresno.  H  E  Guynn 
to  whom   it  may  concern  .  .Jan.   26.  '25 

Jan.  20.  1925— S  50  FT.  OF  N  150  FT. 
Lot  44,  East  Elmhurst.  Jas  J  and 
Gertrude  P  Senior  to  whom  it  may 
concern Jan.    19.     1925 

Jan.  22.  1925— LOT  3  N  %  of  Lot  4, 
Peters  4th  Addn,  Fresno.  Conrad 
Scheldt   to   Geo   Boles Jan.   8,   1925 


Saturday,    January    31,    1925 

LIENS  FILED 


FHESNO    COUNTY 


Recorded  Amount 

Jan.   20.    1925 — LOTS   10   AND   11   BLK 
Ej   rk     Hll      Ptfio      1    W    Btar- 

ton  vs   John    uoe   Sutter   and   John 
Uoe    Alexander    }16 


BUILDING  CONTRACTS 


CONTRA      COSTA      COUNTY 


PERMITS 

DWELLING,  one-story  frame,  $3500; 
Key  Blvd.  bet.  Nevin  and  Barrett, 
Richmond:  owner,  K.  J.  Henning, 
545   San    Pablo    Ave.,    Richmond. 

DWELLING,  one-story  frame,  $2000: 
Sixteenth  St.,  bet.  Herman  and 
Potrero,  Richmond;  owner.  Geo.  F. 
Harman,  Richmond. 

BUILDING  CONTRACTS 


SAN   JOAaUIN    COUNTY 


DWELLING  and  Garage,  $8000;  No.  402 
N-Central  St.,  Stockton;  owner,  J. 
J.  Chinchiola;  contractor,  F.  Paul 
Dobson,  920  W-Harding  Way, 
Stockton. 

DWELLING,  and  garage,  $4000;  No. 
905  S-California  St.,  Stockton;  own- 
er.   J.    B.    Mills,    Premises. 

E.XCLOSE  porch,  $2000;  No.  1730  N- 
California  St.,  Stockton;  owner,  St. 
Joseph's  Hospital,  California  St. 
Cor.  Walnut,  Stockton:  contractor, 
E.  H.  Riley,  507  First  National  Bk. 
Bldg.,    Stockton. 

DWELLING  and  garage,  $2500;  No.  542 
W-Clay  St.,  Stockton;  owner,  J.  B. 
James. 

DWELLING  and  garage,  $4300;  No.  130 
E-Sonoma  St.,  Stockton;  owner. 
North  Stockton  Town  Lot  Co.;  con- 
tractor, Salfleld  Bros.,  260  Sonoma 
St.,   Stockton. 


COMPLETION  NOTICES 


SAN  JOAQl  IX  COUNT'S 

Heeorded  Accepted 

.Trui.  23,  1925— LOT  19  AND  E  %  Lot 
18  Blk  3,  Pacific  Manor,  Stockton. 
Robert  C  Root  to  John  J  Cavanagh 
October    15.    1924 

Jan.  24,  1925 — PTN  LOT  15  Sub  No.  3 
Stockton  Acres,  Stockton.  Carl  J 
Brown  to  O  A  Lindberg. Jan.   23,   1925 

Jan.  24,  1925— STOCKTON  HIGH 
School  Auditorium,  on  that  certain 
property  bounded  on  the  north  by 
North  St..  on  the  east  by  Califor- 
nia St.,  on  the  south  by  Vine  St., 
and  n  the  west  by  San  Joaquin  St., 
Stockton.  Board  of  Education  of 
.Stockton  High  School  District  by 
J  R  Humphreys,  chairman,  and 
.Vnsel  S  Williams,  clerk  to  EL 
Gnekow Jan.    16.    1923 

Jan.  24.  1925 — BDED  ON  NORTH 
by  North  St.,  on  east  by  California 
St.,  on  south  by  Vine  St.,  on  west 
by  San  Joaquin  St.,  Stockton. 'Alter 
High  School.  Board  of  Education 
of  Stockton  High  School  District 
by  J  R  Humphreys,  chairman  and 
Ansel  S  Williams,  clerk  to  J  P 
8hepard Jan.    16.    1925 

Jan.  20,  1925— LOT  12  BLK  8,  Map 
■  if  Sheltered  Oaks,  Stockton.  Wm 
F  Garriott  to  whom  it  may  con- 
cern  Jan.     15.     1923 

Jan.  20,  1925 — PTN  LOTS  4  AND  6 
P.Ik  14.  E  of  Center  St.,  Stockton. 
George  L  Wolf  to  whom  it  may 
concern Jan.    10.    192i 

Jan.  20,  1925 — LOT  12  BLK  114  E  of 
Center  St..  Stockton,  being  NW^ 
Cor.  San  Joaquin  and  Park  Sts., 
Stockton.  Dina  Wallin  to  whom 
it   may   concern Jan.    17.    192', 

Jan.  27,  192.i — PTN  LOTS  10.  12  AND 
16  Blk  4  E  of  Center  St.,  Stockton. 
Commercial  &  Savings  Bank  of 
Stockton  bv  Edward  F  Harris, 
President  to  H  Jailer,  W  Ffister  & 
T  Wolff  (as  Peerless  Ornamental 
Iron  &  Bronze  Co).  Jan.  20,  1925; 
Allyn  L  Burr  and  H  K  Tackabury 
(as  The  Allyn  L  Burr  Co),  Jan.  16. 

1925;   W   P  Fuller  &   Co.   Jan.  ; 

J  A  Allen.  Jan.  19.  1925;  A  W  Cowell 
Jan.    16.    1925 


Saturday,    January    31,    1926 

LIENS  FILED 
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SAN   JOAQUIN    COUNTY 


Recorded  Amount 

Jan.  27,  1925 — LOT  9  BLK  2  Map  of 
El  Ricardo  Terrace  being  a  sbdvn 
of  a  portion  of  Section  B  of  Weber 
Grant,  Stockton.  Central  Lumber 
Co   of  Stockton   vs  James   Aventi.. 

$130.65 

Jan.  27,  1925— LOTS  1  AND  2  BLK  11 
Corrected  Map  of  Supplement  No. 
1,  to  East  Stockton  Addn.  Central 
Lumber  Co.  of  Stockton  vs  J  J 
Michael     $155.35 


BUILDING  CONTRACTS 


SACRAMKNTO    COUNTY 


GARAGE 

E    %    LOT    7,    I,    J,    24th    and    25th    Sts., 

Sacramento.      All   work   for  garage. 
Owner — Sam     and     Christopher     Cuilla, 

208    Vina    Vista    St.,    Sacramento. 
Architect — None. 
Contractor —  Chas.   S.   Mabrey,   Ochsner 

Bldg.,   Sacramento. 
Filed  Jan.   19,  '25.     Dated  Jan.  12.  '25. 

TOTAL  COST,  $7250 
Bond,  limit,  forfeit,  plans  and  speci- 
fications,  none. 


SHED 

SACRAMENTO.  Concrete  end  struc- 
tures  for  R.  R.   steamer  shed. 

Owner — Southern  Pacific  Co.,  801  K  St., 
Sacramento. 

Architect — None. 

Contractor — O.  Fredrickson  and  T.  G. 
R.  Shannon,  204  Peoples  Bk  BIdg,. 
Sacramento. 

Filed  Jan.  20,  '25.     Dated  Dec.   26.  '24. 

TOTAL  COST,    $5969.40 

Bond,    limit,    forfeit,    plans    and    specifi- 
cations,   none. 


STORE,  one-story  and  basement,  $24,- 
nOO:  No.  1616  J  St.,  Sacramento; 
owner,  Dr.  H.  H.  Stephenson, 
People's  Bank  Bldg.,  Sacramento; 
contractor,  W.  C.  Keating,  925 
Forum  Bldg.,  Sacramento. 
DWELLING,  4-room  and  garage,  $2300; 
No.  2264  Gerber  Court,  Sacramento: 
owner,  L.  Millspaugh.  2140  Gerber 
Ave..    Sacramento. 

DWELLING,  5-room  and  garage.  $3500; 
No.  3005  D  St.,  Sacramento;  own- 
er. Bruce  Fishback.  Woodland;  con- 
tractor, W.  E.  Sturdevant,  1706  G 
St..   Sacramento. 

DWELLING,  5-room  &  garage,  $5000; 
No.  2114  26th  St.,  Sacramento;  own- 
er, R.  Ough,  2119  26th  St.,  Sacra- 
mento. 

DWELLING,  5-room  &  garage,  $4000; 
No.  601  34th  St.,  Sacramento;  own- 
er, J.  H.  Hooper. 

DWELLING.    5-room    &    garage,    $3000; 
No.    4824       9th    Ave..       Sacramento; 
owner,   J.   S.   Richards. 
R.  E.  Connell,   3400   4th  Ave.,  Sacto. 

FLATS  (4)  4-room  and  garage,  $11,500; 
No.  1034  34th  St.,  Sacramento;  own- 
er(  H.  L.  Mee(  1920  13th  St.,  Sac- 
ramento 

APARTMENTS  (2)  4-room  and  garage, 
$4000;  No.  3013  E  St..  Sacramento; 
owner,  A.  M.  Gallagher,  3019V>  E 
St..    Sacramento. 

DWELLIN'G,  5-room  and  garage,  $3000 
No.  3925  U  St..  Sacramento;  owner, 
Polly    Wahlander. 

DWELLING,  5-room,  $3.".U0;  No.  2832 
14th  Ave.,  Sacramento;  owner,  A. 
W.  Burgess,  2433  32nd  St.,  Sacra- 
mento;   contractor.    K.    McNaughtnn. 

DWELLING.   6-room   and   garage,    $4000 
No.  2825  27th  St.,  Sacramento:  own- 
er,   James    Harrigan,    1315    19th    St 
.'Sacramento:       contractor.       H.       g' 

^„   Birdsall,    3600   Downey   Way,    Sacto. 

DWELLING.  5-room  and  garage,  $3600 
No.  2156  Gerber  Ave.,  Sacramento; 
owner,  G.  P.  Jackhon,  2314  24th 
St.,  Sacramento;  contractor  I  V 
Warner. 

DWELLING.  5-room  and  garage,  $3500 
No.  1353  33rd  St..  Sacramento;  own- 
er.  Frr-d  R.  Patrick:  contractor,  W. 

i:>\VELLl.\a,  5-room  and  garage,  $3500 
No.  1S59  33rd  St..  Sacramento,  own- 
er. P.  W.  Madsen;  contractor,  W. 
T.   Reid. 


DWELLING,  5-room  &  garage,  $3000; 
No.  3188  C  St.,  Sacramento:  owner, 
M.  Fernandez,  4354  8th  Ave.,  Sac- 
ramento;   contractor,    J.   Fernandez. 

DWELLING,  5-room  and  4-room  •iv.'b 
and  garage,  $6188;  No.  2520  H  St., 
Sacramento;  owner,  G.  T.  Levy, 
2827  E  St.,  Sacramento;  contractor, 
J.   B.   Hart,    13311/2    L  St.,   Sacto. 


COMPLETION  NOTICES 


SACRAMENTO  COCNTY 


Recorded  Accepted 

Jan.  20,  1925— LOT  1818  Elmhurst. 
Albert  Hansen  to  whom  it  may 
concern Jan.    9,     1925 

Jan.  21,  1925 — LOT  1402  W  &  K  Tct 
30.  Sacramento.  W  E  Truesdale  to 
whom    it   may   concern.  .Jan.    21,    1925 

Jan.  22,  1925 — LOT  2183  W  &  K  Tct 
24  Annex,  Sacramento.  Haworth  & 
Jones  to  whom  it  may  concern... 
Jan.    20,    1925 

Jan.  22,  1925 — LOT  12  Meister  Tct 
with  rtw  overland  along  E  3  ft., 
Sacramento.  G  W  and  Ella  M  (ux) 
Richards  to  whom  it  may  concern 
.Jan     21     1925 

Jan.  23,  1925 — E  "eo'pT!  OF  W  '420 
ft.  of  Lot  A  Casa  Loma  Ter.,  Sacra- 
mento. John  C  Vaughn  to  whom 
it    may    concern Jan.    23,    1925 

Jan.  24,  1925— N  ^4  LOT  1,  I,  J,  20th 
and  21st  Sts.,  Sacramento.  M  J 
Cabaniss  to  whom  it  may  conceran 
Jan.    22,     1925 


LIENS  FILED 


S.\CRAMENTO    COUNTY 


Recorded  Amount 

Jan.  20.  1925 — LOTS  31  AND  32  J  St. 
Sub  Tct  5,  Sacramento.  Sacramento 
Plumbing  Supply  Co  vs  W  H 
Palmer,  D  E  Ellwanger  &  Lawrence 
Frank     $65.31 

Jan.  21,  1925— LOTS  5  AND  6  BLK  13, 
Woodlake  Add'n,  Sacramento.  John 
J  and  Henry  Redmond  vs  J  C  and 
Mary    Louise     Reid $197 

Jan.  22,  1925— S  50  FT.  LOT  1,  D,  E, 
14th  and  15th  Sts.,  Sacramento. 
Dolan  Bldg  Materials  Co.,  Inc  vs  J 
Matranga      $655.20 

Jan.  22,  1925— LOT  233  Homeland. 
Dolan  Bldg  Materials  Co,  Inc  vs 
Emma   Pinto   Sevening  and  J  Pinto 

, •• $110.64 

•Ian.  26.  1925- LOT  2405  Elmhurst. 
H  G  Winter.s  vs  W  A  Hall  and  Mrs 
^      A     Hall $254.50 


MONTHS'  WORLD   TOUR 


Waller  Jamieson,  a  member  of  the 
firm  of  Reigle  &  Jamieson,  damp- 
prooft-rs  and  whitpwashers,  returned 
Sunday.  January  25.  from  a  five  months' 
tour  of  the  principal  cities  throughout 
the  world.  Jamieson  admits  the  world 
in  general  is  a  great  place  and  harbors 
some  wonderful  cities,  but  the  city  by 
the  "Golden  Gate"  is  the  final  draw- 
ing  attraction    in    his   estimation. 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 


ROMAN      PAINT     COMPANY      SEI/LINO 

PAINT   JOBS    ON    MONTHI/Y 

PAY    PLAN 

The  Roman  Paint  Manufacturing  Co., 
Inc.,  of  San  Francisco  and  Oakland,  an- 
nounces the  inauguration  of  a  new 
method  of  financing  the  painting  of  all 
building  property  by  the  use  of  the  ac- 
cepted monthly  payment  contract  plan. 

"This  arrangement,"  says  Con  Ro- 
man, "has  gained  great  favor  among 
the  home  owners,  inasmuch  as  it 
places  within  the  means  of  all  the 
opportunity  of  beautifying  and  preserv- 
ing their  investment.  The  plan  is 
merely  a  continuance  of  one  of  the 
most  successful  and  popular  forms  of 
financing  today,  as  a  very  large  per- 
centage of  homes  are  both  bought  and 
furnished   on   the  installment   basis. 

"The  huge  depreciation  loss  to  build- 
ing property  occasioned  by  neglect  to 
repaint  is  making  itself  felt  to  the 
vast  majority  of  home  owners  who  are 
not  situated  financially  to  enable  them 
to  expend  at  one  time  the  full  contract 
price,"  Roman  continues,  "with  the 
results  that  as  a  local  manufacturer 
He  felt  it  our  duty  to  arrange  the 
means  of  all  owners  to  provide  for 
adequate  protection  of  their  invest- 
ment on  a  monthly  payment  plan." 

The  Roman  Paint  Manufacturing 
Company  believes  this  to  be  one  of  the 
most  progressive  steps  made  in  the 
paint  business  during  recent  years  to 
make  possible  the  much  needed  devel- 
opment of  civic  pride  so  often  advocat- 
ed in  the  slogan:  "Clean  Up — Paint 
Uii;  Keep  Our  City  Clean!" 

Contract  blanks  covering  the  month- 
ly payment  plan,  as  prepared  by  the 
company,  are  obtainable  on  applica- 
tion from  the  San  Francisco  or  Oakland 
olfices  of  the  company. 


RESIDENTIAL        BUILDING      IN        I.OS 
ANGELES     SUMMARIZED 

During  the  last  four  years  79,643 
residential  buildings,  including  dwell- 
ings, flats,  apartments  and  hotels  esti- 
mated to  cost  $322,338,331,  were 
erected  in  Los  Angeles,  according  to 
the  annual  report  of  the  city  building 
deiiartment.  Nineteen  twenty-three 
was  the  big  year  for  this  class  of  con- 
struction with  a  total  of  25,861  build- 
ings with  an  estimated  cost  of  $115,- 
565,844.  Following  is  the  record  by- 
years: 

Year  1931 

Classification  Permits  Valuation 

Dwellings,     single 13,303   $30,763  921 

Dwellings,     double 1,651        8  141293 


Totals     14,954   $38,905,214 

FlatBldgs.(3  &  4apts.)       475        5,742,918 
Apartment    houses....       127       2,827  845 


Grand    totals    15,564  $47,620,977 

Year  19SS 

Dwellings,    single 15,373  $38,248,178 

Dwellings,    double 2,824  13,240,531 

Totals     18,197  $51,488,709 

PlatBldgs.(3  &  4apts.)       554  6,296  820 

Apartment    houses 300  9,219,260 

"°tels     30  6,279,717 

Grand     totals 19,081  $73,284,506 

Year  1923 

Dwellings,    single    19,509  $51,835,873 

Dwellings,   double    4,853  23,369,003 


.,,T';ta!s     24,362   $75,204,876 

I'latBldgs.(3&  4apts).       620        7,098,303 

Apartment     houses 803      28,046,773 

76        5,215,892 


Hotels 


Gland    totals 25,861   $115,565,844 

Year  1924 

Dwellings,    single    14,699   $42  147  253 

Dwellings,  double    3,457      16,703,361 

Totals     18,156   $58,850,613 

Apaitment     houses....       887      19,819,581 


74        7,196,820 
Grand    totals 19,177   $85,867,014 
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FRANCISCO   FIRM   IS      LOW  ON 
AMERICAN  FALLS  DAM 


BUILDING    AND    ENGINEERING    NEWS 

BKNEDIC'f  I' 


BILL    LEWIS 


Saturday,    January    31,    1925 


WGAL    NOTICE    INFORMATION 


Special  Correspondence 


The  Utah  Construction  Company,  Phe- 
lan  Bldg.,  San  Francisco,  submitted  the 
lowest  bid  to  the  U.  S.  Bureau  of  Re- 
clamation to  construct  the  American 
Falls  Dam  at  American  Falls,  Idaho. 

The  bid  is  $1,281,600.  The  project  in- 
volves approximately  50,000  cubic  yards 
of  excavation;  60,000  cubic  yards  of 
earth  enbankment;  28,000  cubic  yards 
of  rock  excavation;  115,000  cubic  yards 
of  concrete;  1,100,000  pounds  reinforcing 
steel:  1,200,000  pounds  structural  steel 
and  1,700,000  pounds  of  cast  iron  gates. 

Other  bidders  on  the  project  were: 
Atkinson  &  Atkinson,  $1,319,235; 
Strange  &  McGuire,  $1,354, 457;  James 
Heyworth,  $1,380,000. 


Bill  Lewis  of  the  Lewis  Roofing  & 
Asbestos  Works  has  put  over  some  big 
contracts  recently  and  attributed  his 
success  CO  the  fact  that  he  thinks  for 
himself  and  has  no  partner  in  business. 

However,  Bill  like  the  rest  of  us — 
took  the  grand  fall  and  realized  the 
fact  that  he  needed  someone  to  help 
him  think  and  further — that  a  partner- 
ship is  essential   in  or  out  of  business. 

Hence,  in  a  very  silent  way,  Bill 
took  the  short,  long  and  shaky  walk 
up  the  center  aisle  in  December  and  to- 
day, in  his  own  words,  is  a  "man  of 
responsibility." 

trouljlf.v 


O.  R.  Holcomb,  Title  Examiner,  3885 
5lh  Ave.,  Sacuhmento.  has  prepared 
a  list  of  all  legal  notices  required  by 
law  to  be  given  in  California,  in  al- 
phabetical arrangement;  together  with 
a  synopsis  of  the  laws  governing  the 
time  and  manner  of  their  publication, 
posting  and  service.  The  list  was  or- 
iginally prepared  for  use  of  California 
newspapers  and  is  very  useful.  A 
glance  will  disclose  what  legal  notices 
must  be  given  in  California  and  the 
lime  and  manner  of  their  publication, 
etc.      The   price  for  the   list  of   $5.00. 
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A  •Pittsburg:"  AntomsHc 
Gas  Wat«r  Heater  in- 
stalled in  tlie  Home  indi- 
cates liigh  qnaiitj 
(tiroaghont. 

Recommended  and  speci- 
fied by  all  of  the  leading 
architects,  plumbers  and 
builders. 

Consider  the  hlgrh  merit 
of  the  Pittsburg  coupled 
with  "Pittsburg  Perfect 
Service." 

"Hot  water  quick  as  a 
wink." 


PITTSBURG  WATER  HEATER  CO. 

Makers  of 
"PITl'SBURG    AUTOMATIC" 

"BUNQALOW    AUTOMATIC" 

STORAGE   SYSTEMS 
and  "LION"  TANK  WATER  HEATERS 

478  Sutter  Street 

SAN  FRANCISCO 


309  13th  street 

OAKLAND 


Send  For  Catalogs 


Phone  Franklin   3400i 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCiSCO 


Member 
Insurance  Broliers  Exchange 


Rcijorts  to  the  National  Lumber 
M:inufacturers  Association  from  348  of 
tliu  larger  commercial  sawmills  of  the 
country  indicate  that  1925  is  opening 
luomisingly   in    the  lumber  industry. 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  lealcing 

No  headaches 

Trojan  Powder  Company 

CROCKER    BUILDING  TEON  BUILDING 

San   Francisco,   Cal.  Portland,  Oregon 


FRANK  J.  KLIMM  CO. 

PLUMBING      -:-      HEATING      -:-      ELECTRICAL 
ENGINEERS  -:-  CONTRACTORS 

456  Ellis  Street,  San  Francisco 
Phone   Prospect   456 

Sales  Agents: 

THE    JOHN    DOUGLAS     CO., 
Sanitary    PlmnbinK    Supplies 
"Babcoek"    High    Efficiency    Goa 
F*nmace« 
Rndd     Gas     Water     HeatPTs 
Humplirey    Radipntflre,    Etc. 

Industrial  Light  and  Power  Installations 
Steam  and  Hot  Water  Heating  Systems 

We   supply,    install   and   repair    everything 
Plumbing ,  Heating  and  Electrical 


Slararn  Olflnatrurtinn  ISfpcrtB 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  tor  rates  In  your  territory,  ad- 
vising class  of  work  in  which  you  are  Interested. 
818    MISSION    STREET  SAN    FRANCISCO 


Reinhart  Lumber  and  Planing  Mill  Company 

GENERAL,    LUMBER    YARD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 
General    Mill    and    Cabinet    TVork,    Stork    Doora,    Saah 

Frame*   and    Monldlng*  

JERROLD  AVE.  A  TARNBVULD  AVE. 

Mission  901->02-90a-904  San  Franctsca 
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KOEHRINQ 

DANDIE  Light  Mixer 


Dandie  with  steel  disc  wheels  and  solid 

rubber     tires;     power     charging     skip, 

water   tank   and    gasoline   engine. 


EQUIP  it  to  your  special  needs.  Rubber 
tires  to  save  the  time  waste  of  be- 
tween-job hauls,  and  to  expand  your 
working  territory.    Light  duty  hoist.    Low 
charging  platform  or  power  charging  skip. 
Automatic  water-measuring  tank. 

Most  important,  you  can  be  sure  of  full 
capacity — utmost  reliability — and  long 
service  life — because  this  mixer  is  Koeh- 
ring  built,  engineered  and  constructed  to 
out  work,  out  last  anything  in  the  light 
mixer  field.    Price?    Not  the  lowest  price 


Dandle  with  steel  trucks;  power  charg- 
ing    skip,     water     tank     and     gasoline 
engine. 


■ — no — but  the  most  remarkable  value  of 
all  light  mixers — and  still  within  the 
range  of  light  mixer  prices. 

CAPACITIES 

4  and  7  cu.  ft.  mixed  concrete,  steam  or  gaso- 
line power.  May  be  equipped  with  power 
charging  skip  or  low  charging  platform  with 
hopper,  light  duty  hoist,  automatic  water 
measuring  tauk.  Mixes  mortar  as  well  as 
concrete. 

KOEHRING    COMPANY 

Papers,  Mixers,  Cranes,  Draglines,  Power  Shoyels 
MILAVALKEE,  MISCONSO 


DANDIE  MIXERS  IN  STOCK  WITH  RUBBER  TIRED  WHEELS 


Harron,  Rickard  &  McCone  Co. 


SAN   FRANCISCO 


LOS   ANGELES 


Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Industrial  Activities  on  the  Pacific  Coast 


Issued    Every    Katurdar 


SAN  FRANCISCO,  CALIF.,   FEBRUARY  7,  1925 


Twenty-fltth    Year   No.    6 
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"BOTTLE  NECK"  STATE  HIGHW.4.Y 
TO  BE  AVaDENED 


STATE  HIGHWAY  TO  BE  WIDENED 
IN  YOLO  COUNTY 


No.   81S  Mission  ctreet. 

San   Franelscs,   Calif. 

Telephone    Garfleld    3140 


THE    MERCURY    PRES8 

(E.   J.    Cardinal   &    J.    I.    Stark) 
Publishers  and  Proprietors 


J.   P.   FARREIiL,   Editor 

E.  J.  CARDINAL,  General  Mannser 

J.  E.   ODGERS.  Advertislnic   DIanaser 


Devoted  to  the  Engineering,  Archi- 
tectural, Building  and  Industrial  Ac- 
tivities of  the  Paclllc  Coast. 


OFFICIAL    PAPER    OF 

Stockton    Architect!*'    ABsoeiatlon 

Richmond    Builders'    ExcbaoKC 

Stockton   Builders'   Kxoliiinge 

Fresno    Bnllders'     Exch:ing;e 

Vallcjo    BuKderia'    ExoIiimibp 

Subscription  terms  payable  In  advanca 

U.  S.  and  Possessions,  per  year.. 15.06 
Canadian  and  Foreign,  per  year..  6.00 
Single   Copies    ZEc 

Entered  as  second-class  matter  at 
San  Francisco  Post  Office  under  act  of 
Conarrcss    of   March    3.    1879. 


LUMBER        nE.\LF,HS        PROTEST 
CHANGE  IN    S.  F.  BUILDING  LAW^ 


Lumber  dealers,  some  of  whom  op- 
erate, fleets  of  ships  between  San  Fran- 
cisco and  the  Northwest,  have  flooded 
the  Board  of  Supervisors'  offices  with 
protests  against  the  proposed  building 
law  amendment  which  would  permit 
the  use  of  wire  mesh  and  plaster 
sheating  in  the  building  of  homes  in 
San  Francisco. 

The  dealers  say  that  the  amendment 
would  result  in  cheapened  construction, 
create  fire  and  accident  hazards,  and 
also  result  in  a  great  loss  of  shipping 
and  other  business.  The  present  build- 
ing code  requires  the  use  of  wooden 
sheathing. 

The  Coos  Bay  Lumber  Company,  In  a 
communication  to  the  Supervisors 
stated  "we  maintain  at  all  times  a  fleet 
of  barges  used  to  take  care  of  this 
business  in  the  San  Francisco  market, 
and  if  the  ordinance  should  pass,  we 
■would  suffer  considerable  monetary 
loss."  Other  flrms  stated  that  an  East- 
ern company  is  attempting  to  introduce 
the  wire  mesh  and  plaster  substitute, 
and  that  it  will  work  great  hardship 
on  local  companies.  Among  those 
writing  letters  of  protest  were:  Para- 
mino  Lumber  Company,  Redwood  Sales 
Company,  Hart-Wood  Lumber  Com- 
pany. Northwestern  Redwood  Company 
and  the  Booth-Kelly  Lumber  Company. 

The  building  law  amendment  is 
scheduled  to  come  before  the  Super- 
visors on   February  9   on   flnal  passage. 


With  the  widening  of  the  Peninsula 
Highway  completed  betweer<  San  Bruno 
and  the  southern  boundary  of  San  Ma- 
teo County,  engineers  of  the  California 
Highway  Commission  are  now  giving 
their  attention  to  the  one  remaining 
weak  spot — the  situation  ir!  Colma  and 
southward  along  the  cemeteries  for  ap- 
proximately a  half  mile.  Studies  of 
Peninsula  trafflc,  following  the  recent- 
ly completed  widening,  show  that  con- 
gestion is  now  due  almost  entirely  to 
the  presence  of  interurban  car  lines 
on  the  state  highway  right  of  way 
south  of  Colma. 

This  is  the  expression  of  Chairman 
Harvey  M.  Toy,  who  recently  announc- 
ed plans  of  the  commission  for  addi- 
tional work   north  of  San  Bruno. 

Discussing  the  commission's  plans, 
Toy  said: 

"The  fact  that  tracks  of  the  United 
Railroads  occupy  a  portion  of  the  state 
highway  right  of  way  in  the  vicinity 
of  the  cemeteries,  is  the  most  difficult 
problem  we  have  to  face  on  the  entire 
Peninsula.  The  width  of  roadway  not 
occupied  by  the  tracks  is  not  sufficient 
to  handle  existing  traffic  and  the  ac- 
quiring of  additional  rights  of  way  is 
complicated  by.  the  presence  of  the 
cemeteries. 

"Specifications  are  being  prepared 
for  the  widening  of  4.25  miles  of  the 
highway  from  San  Bruno  northward  to 
the  cemeteries,  but  final  plans  for  the 
widening  on  the  section  immediately 
south  of  Colma  cannot  be  made  until 
the  problem  of  wider  rights  of  way  and 
the  car  track  situation  are  cleared  up. 
However,  this  will  not  delay  the  work 
farther   south. 

"We  have  determined  to  overcome 
this  difficulty  if  it  is  within  our  power 
to  do  so.  We  are  hampered  by  the 
lack  of  a  compresensive  plan  for  the 
development  of  the  Peninsula  which 
dates  back  to  the  days  before  im- 
proved highways  and  widespread 
ownership    of   motor   vehicles. 

"The  Peninsula  Hrghway  should  be 
100  feet  wide,  without  railroad  tracks, 
car  lines,  or  other  obstructions,  from 
the  heart  of  San  Francisco  at  least  as 
far  south  as  the  Santa  Clara  County 
line.  That  is  impossible  now,  but  we 
will  do  the  best  we  can  under  present 
conditions  to  put  to  its  greatest  use 
the   existing  highway 

"Bids  will  be  called  for  in  the  near 
future  for  the  widening  work  to  be 
done  south  of  the  cemeteries.  In  the 
meantime,  studies  are  being  made  of 
the  Colma  situation  which  we  hope 
may  bring  about   a  possible  solution." 


N.    Y.    LATHING     FOREMEN     STRIKE 


Refusal  of  lathing  contractor^  in 
New  York  to  grant  an  increase  from 
$63.25  a  week  to  $75  has)  resulted  in  a 
strike  of  metalic  lathing  foremen.  In 
many  instances  the  journeymen  lathers 
left  the  jobs  at  the  same  time  the  fore- 
men quit.  Contractors  have  announced 
that  as  long  as  the  men  are  on  strike 
they  will  not  arbitrate  the  dispute.  The 
strike  has  a  greater  effect  on  building 
operations  in  New  York  than  the  walk- 
out of  the  same  craft  would  have  any 
place  else,  as  the  metal  lathers  in  that 
city  have  jurisdiction  over  the  placing 
of  reinforcing  bars  in  reinforced  con- 
crete construction. 


Bids  will  be  opened  by  the  California 
Highway  Commission,  March  2nd  for 
the  placing  of  flush  concrete  shoulders 
on  the  Westside  state  highway  from 
Putah  Creek,  the  southern  boundary 
of  Yolo  County,  to  Woodland  and  from 
the  Davis  Y  to  Davis:  in  all,  12.82  miles. 

Prom  Putah  Creek  to  Woodland,  the 
present  fifteen-foot  pavement  will  be 
widened  to  twenty  feet,  and  from  the 
Davis  Y  to  Davis  to  twenty-seven  feet. 
Yolo  County  has  agreed  to  participate 
the  cost  of  the  latter  part  of  the  widen- 
ing. Because  of  increased  trafflc,  the 
sections  to  be  widened  have  become 
dangerous  and  numerous  accidents 
have  occured  in  recent  months. 

The  work  will  be  financed  from  gaso- 
line tax  funds  and  is  one  of  the  first 
jobs  to  be  advertised  on  the  1925  pro- 
gram in  the  northern  part  of  the  state. 
Completion  of  this  section  will  leave 
very  little  fifteen  foot  pavement  be- 
tween  Sacramento   and   Oakland. 

Present  plans  for  future  widening 
between  Davis  and  Sacramento,  as  an- 
nounced by  State  Highway  Engineer 
R.  M.  Morton,  call  for  a  twenty-seven 
foot  pavement.  Because  of  increasing 
trafflc  it  is  not  believed  economical  to 
widen   the  highway  to  a. lesser  width. 


1»2.'>    WTLL     BE     BIG     PAVING    YEAR 
FORECAST    INDICATES 


Telegraphic  forecasts  to  the  Asphalt 
Association  from  thirty-seven  state 
highway  commissioners  and  forty  city 
engineers  of  cities  of  100,000  population 
or  over  indicate  that  the  year  1925  will 
be  the  greatest  year  for  the  paving  of 
streets  and  highways  in  the  entire  his- 
tory of  the  good  roads  and  good  streets 
movement.  From  a  study  of  the  replies 
J.  E.  Pennybacker,  General  Manager  of 
the  Association,  estimates  the  1925  pav- 
ing at  fully  20  per  cent  over  1924  which 
latter  year  was  itself  a  record  breaker. 
.\mong  the  outstanding  paving  pro- 
grams are  those  of  Alabama  with  a  100 
per  cent  increase  over  1924,  Missouri 
with  at  least  a  60  per  cent  increase, 
South  Carolina  with  47  per  cent.  Texas 
will  construct  a  much  larger  mileage 
while  Illinois  sets  1500  miles  as  the 
anticipated  program  for  the  year. 
Michigan  on  the  other  hand,  anticipates 
a  sharp  reduction  of  about  25  per  cent, 
Wisconsin  of  about  40  per  cent  and 
Iowa  about  16  per  cent  from  the  1924 
record.  These  replies  relate  only  to 
state  highways. 


RUBBER   PAVING    MAY   BE   USED    IN 
SAN    FRANCISCO 


Rubber  paving  blocks  in  place  of 
concrete  and  cobbles  are  being  consid- 
ered by  City  Engineer  M.  M.  O'Shaugh- 
nessy,  who  has  been  making  a  study 
of  the  rubber  paving  idea  at  the  re- 
quest of  Timothy  Reardon,  president 
of  the  Board  of  Public  Works.  Rear- 
don has  given  considerable  study  to 
the  idea  and  points  to  the  success  of 
the  rubber  paving  blocks  in  use  on  the 
Michigan  avenue  bridge  at  Chicago. 

"Wonderful  reports  about  the  de- 
sirability of  rubber  are  coming  from 
Chicago,"  Reardon  states.  "The  Michi- 
Kan  avenue  bridge  was  paved  with 
rubber  recently.  Some  60,000  autos  pass 
over  this  bridge  every  24  hours  and  yet 
the  rubber  paving  blocks  are  as  sound 
today    as    when   they   were   put    in." 
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THE  OBSERVER 

WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


What  will  California  motorists  think 
of  this?  „     ,   ,, 

Over  in  England,  so  Albert  E.  Jull, 
member  of  tlie  New  Zealand  Highway 
Board  tells  Chairman  Harvey  M.  Toy 
of  the  California  commission,  they  tax 
automobiles  about  $5  per  horse  power 
which  brings  the  annual  payment  to 
the  government  on  a  Ford  car  up  to 
something  like  ?  105.  The  result  has 
been  the  building  of  machines  with  as 
low  as  seven   horse   power. 

Jull,  who  has  been  inspecting  Cali- 
fornia highways  and  those  of  other 
states  on  his  way  home  from  London, 
does  not  think  much  of  the  taxation 
scheme  of  his  mother  country  and  Is 
going  back  to  New  Zealand  to  advo- 
cate a  gasoline  tax  patterned  after  the 
California  law  to  replace  the  present 
ad  valorem  duty  on  tires.  Improved 
highways,  he  points  out,  prolong  the 
life  of  tires,  and,  by  removing  the  duty, 
trade  in  this  commodity  will  be  en- 
couraged and  more  automobiles  will  be 
owned  in   his  country. 

Jull  recently  visited  Canada.  The 
gasoline  tax  in  Quebec  has  proved  so 
popular  that  the  neighboring  province 
of   Ontario   is   considering   its   adoption. 

The  visitor,  -who  has  been  the  guest 
of  Chairman  Toy  for  several  days,  de- 
clared California  motor  vehicle  taxes 
about  equal  to  a  dog  license  in  Great 
Britain.  They  cannot  be  considered  a 
tax,  he  said,  but  an  investment  in  one 
of  the  greatest  assets  California  has, 
her   incomparable   system   of  highways. 

On  January  5,  1925,  apprentice  schools 
for  painters  and  electricians  were 
opened  in  Cleveland  under  the  auspices 
nf  the  Board  of  Education,  contractor 
associations,  and  unions  of  the  two 
trades,  in  co-operation  with  the 
Building  Trades  Employers  Associa- 
tion. Schools  for  the  training  of  brick- 
layers, carpenters  and  plumbers  have 
been  in  operation  for  some  little  time 
and  one  for  plasterers  is  now  being 
organized. 


One  of  the  features  of  the  annual 
convention  of  the  Associated  General 
Contractors  of  America,  held  in  Wash- 
ington, was  an  address  by  President 
Coolidge.  The  President  suggested  to 
the  delegates  means  of  extending  their 
public  service,  one  by  co-operating 
with  the  government  in  relieving  un- 
employment and  another  by  the  adop- 
tion  of   uniform    contract   forms. 


A  poll  of  state  governors  by  the  New 
York  World  as  to  the  probable  action 
their  legislatures  may  be  expected  to 
take  on  ratification  of  the  Twentieth 
Amendment  or  so-called  "Child  Labor" 
Amendment  indicates  that  it  will  like- 
ly fail   of  ratification. 


The  Pacific  Elevator  and  Equipment 
Company  plans  early  construction  of  a 
one-story  reinforced  concrete  machine 
shop  in  Rausch  street  near  Howard 
Street,  San  Francisco.  The  .structure 
will  contain  a  mezzanine  floor  and  will 
cover  an  area  of  75  by  112  feet. 


Fresno  county  grand  jury  will  be 
asked  by  Fresno  Chapter,  American  As- 
sociation of  Engineers,  to  readjust  the 
salaries   of   deputy  county   surveyors. 


Chas.  E.  Ashburner,  city  manager  of 
Stockton,  recommends  a  $3,000,000  bond 
issue  to  finance  Stockton's  deep  water 
project. 


The  phenomenal  growth  of  the  as- 
phalt paving  Industry  during  the 
period  1918  to  1924  inclusive  was  em- 
phasized at  the  Annual  Meeting  of  The 
Asphalt  Association  held  in  Chicago, 
January  8th,  by  the  report  of  the  Sec- 
retary showing  that  while  in  1918  a 
total  of  52,600,000  square  yards  of  as- 
phalt pavement  was  laid  in  the  United 
States,  the  comparative  figures  for  1924 
were  118,800,000  square  yards  or  an  in- 
crease of  125%.  The  outlook  for  pav- 
ing in  1925  was  shown  to  be  most  en- 
couraging as  evidenced  by  seventy- 
three  telegraphic  reports  from  state 
and  city  engineers  comparing  the  yard- 
age laid  in  1924  with  the  anitclpated 
yardage  laid  in  1925.  Many  states  and 
cities  reported  an  anticipated  increase 
of  more  than  100%  in  paving  activity 
while  the  general  average  indicated  at 
least  a  20%  gain  over  the  past  year. 


The  next  meeting  of  the  National 
Board  for  Jurisdictional  Awards  ■will 
be  held  in  Washington  beginning 
March  9th.  Labor  will  be  represented 
on  the  Board  by  two  new  delegates  to 
take  the  places  of  Geo.  F.  Hedrick. 
newly  elected  President  of  the  Build- 
ing Trades  Department,  and  Thomas 
R.  Preece,  former  Vice  President  ot 
the  Bricklayers,  Masons  and  Plasterers 
International  Union.  The  place  vacated 
by  Mr.  Hedrick  will  be  taken  by  J.  P. 
Noonan,  President  ot  the  International 
Brotherhood  of  Electrical  Workers, 
while  that  of  Mr.  Preece  will  be  filled 
by  Walter  Price  of  the  Bricklayers. 
The  resignation  of  W.  J.  Spencer  as 
Secretary  of  the  Board  was  tendered  at 
the  last  meeting  but  action  on  same 
will  be  deferred  until  the  next  session. 


G.  H.  Ward,  former  president  and 
general  manager  of  the  Ward  Lumber 
(.'ompany  at  Modesto,  is  not  entitled  to 
an  accounting  of  the  deal  whereby  he 
turned  over  his  property  to  that  com- 
pany and  the  United  Bank  &  Trust 
Company,  according  to  a  decision  of 
Superior  Judge  J.  C.  Needham  of  Mo- 
desto. Defendants  were  Harry  L.  Say. 
T.  H.  Kewin.  E.  C.  Peck,  the  Kewin 
Lumber  Co.  (formerly  the  Ward  Com- 
pany), and  the  United  Bank  &  Trust 
Company.  Ward  virtually  wrecked 
the  lumber  company,  said  the  court  in 
its  opinion  and  the  action  of  the  de- 
fendants to  save  the  corporation  "was 
the  natural  action  which  businessmen 
would    take    under    the    circumstances." 


Coast  Rock  and  Gravel  Company  of 
San  Francisco  has  filed  a  complaint 
with  the  Railroad  Commission  against 
the  .Southern  Pacific  Company  and  The 
Western  Pacific  Railroad  Company  al- 
leging that  defendant  carriers  have 
collected  excessive  rates  on  crushed 
rock  shipped  from  Fair  Oaks  to  Brad- 
ford, and  asking  reparation  for  all 
sums  collected  in  excess  of  3%  cents 
per  100  pounds. 


TRADE  NOTES 


Merger  ot  Harris-Hull,  Inc.,  Clarke 
Rock  &  Gravel  Corporation,  Roscoe 
Rock  &  Sand  Co.  and  Sherman  Build- 
ing Material  Company  under  the  name 
Harris  &  Hull,  Inc.,  is  announced.  The 
object  is  to  unify  production  and  dis- 
tribution in  the  interest  of  better  ser- 
vice. The  Los  Angeles  office  of  the 
consolidated  business  is  at  3326  San 
Fernando  Road. 


Senator  Moore,  of  Navajo  county, 
Arizona,  has  introduced  bill  in  Arizona 
State  Legislature  seeking  $250,000  ap- 
propriation to  finance  state  owned  ce- 
ment   plant. 


Following  a  quarter  of  a  century 
in  business,  the  West  Side  Lumber 
Company  of  Sonora,  has  disposed  of  its 
holdings  in  Tuolumne  county,  to  the 
Crossett  Lumber  Company,  a  concern 
with  forest  acreage  and  large  mills 
in  the  south  and  the  northwest. 


Benjamin  Electric  and  Manufactur- 
ing Co.  has  opened  new  offices,  dis- 
playrooms  and  warehouse  quarters  at 
44S  Bryant  Street,  San  Francisco. 
Miles  F.  Steel  is  manager  of  the  com- 
pany for  the  Pacific  Coast  territory. 

Peninsula  Construction  Co.  has  been 
formed  in  Redwood  City  and  will  en- 
gage in  the  cementing  contracting  busi- 
ness. Those  interested  in  the  company 
are:  Manuel  J.  Soto,  Jr.,  Antoine  Verra 
and   Manuel   J.    Soto,   Sr. 


Tilden  Mill  &  Lumber  Co.  of  Oak- 
land has  purchased  additional  property 
at  Santa  Fe  Ave.  and  West  Eighth  St., 
Hanford,  for  yard  expansions  at  the 
Lucerne  Lumber  Company,  recently 
purchased    by    the    Oakland    concern. 

Salinas  Valley  Pipe  Company  has 
leased  2-acre  site  near  Soledad,  Mon- 
terey County,  and  will  estal4ish  a 
plant  for  the  manufacture  of  concrete 
pipe. 

The  J.  Godeau  Lumber  Company,  op- 
erating near  the  headwaters  of  Pes- 
cadero  Creek,  San  Mateo  County,  plans 
to  establish  a  saw  mill  on  Pescadero 
Creek   near   Saints'    Rest. 

Gladding-McBean  Co..  has  purchased 
approximately  60,000  square  feet  of 
property  in  Harrison  street  near  Ninth, 
San  Francisco,  and  will  establish  a 
display   yard   and   distributing   depot. 

Chas.  Izmirian  of  New  York  has 
leased  the  sheet  metal  shop  of  J.  F. 
.McC.owan  &  Co.  at  150  A  St.,  San  Ma- 
teo. J.  F.  McGowan  will  devote  his  en- 
tire time   to   the   plumbing  business. 


Long  Beach  Lime  &  Putty  Company 
of  Long  Beach,  Alexander  Foster, 
president,  plans  early  construction  of 
fireproof  warehouse  at  Pico  and  Com- 
mercial  streets,   that   city. 


The  Buchanan  Lumber  Co.  of  San 
Francisco  has  been  incorporated  with 
a  capital  stock  of  $250,000.  Directors 
are:  C.  R.  Buchanan,  N.  Peters  and 
Ralph   Coffey. 


Logan  &  Davis,  contracting  painters, 
have  opened  new  quarters  in  the  Phil 
Varner  Building  in  North  Main  Street, 
Petaluma. 


Jas.  G.  Yates  will  operate  under  the 
firm  name  of  James  G.  Yates  Paint 
Company  with  offices  at  470-490  Treat 
.Vvenue,    San    Francisco. 


Voters  of  Porterville,  Calif.,  at  re- 
cent election  failed  to  endorse  the  city 
manager  plan  of  government. 


A.  A.  Cantin,  architect,  has  moved 
from  110  Sutter  Street  to  larger  quar- 
ters in  the  Flat  Iron  Bldg.,  San  Fran- 
cisco. 
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ORGANIZATION  NEWS 

OrKanlzatlons    baTlng    a    direct    connection   with   the  constrnctlMi  Industry  are  tn-rlted   to   aabmlt  ■•*»   for  •nkUea 

tlon  in  tJtU  departaMWt. 


BUILDERS     OPPOSE     HIGHER     GASO- 
LINE TAX 


Representatives  of  the  Richmond 
Builders'  Exchange  will  attend  the 
convention  of  the  National  Association 
of  Builders'  Exchanges,  to  he  held  in 
Los  Angeles  February  24.  25,  26.  A 
communication  from  the  national  as- 
sociation, requesting  the  names  of  the 
members  of  the  local  exchange  who 
will  attend,  was  read  last  night  by  L. 
C.  Dexter,  secretary. 

The  exchange  adopted  a  resolution 
emphatically  opposing  the  proposed  in- 
crease in  the  state  gasoline  tax.  A  bill 
is  now  before  the  legislature  that 
would  increase  the  tax  from  2  to  3 
cents    per    gallon. 

A.  Waring,  of  th§  contracting  firm  of 
Waring  &  Pimm,  presented  the  ex- 
change with  music  rolls  for  the  player 
piano.  E.  H.  Higgins,  first  vice  presi- 
dent, presided  at  the  meeting  in  the 
absence    of   P.    M.    Sanford,    president. 


Bl'ILDERS   IX    !VEW  Q.UARTERS 


The  Stoclvton  Builders'  Exchange  has 
moved  from  110  North  Sutter  Street  to 
more  commodious  quarters  at  20  North 
San  Juan  Street.  Stockton.  The  new 
quarters  are  in  the  center  of  the  bank- 
ing district  of  the  city  and  are  larger 
than  those  previously  occupied  by  the 
exchange.  Extensive  alterations  were 
made  to  afford  a  spacious  general 
meeting  room,  committee  meeting 
rooms  and  several  private  offices.  A 
feature  of  the  new  quarters  is  a  ma- 
terial display  section  which  can  be 
viewed    by    the    passing    pedestrians. 


NORTHWEST     BUILDERS     ORGANIZE 


Formation  of  the  Northwest  Confer- 
ence of  General  Building  Contractors, 
an  organization  which  will  embrace 
Oregon,  Washington  and  Idaho,  was 
perfected  at  a  recent  meeting  in  Ta- 
coma,  of  representatives  of  master 
builders'  associations  and  individual 
contracting  firms  of  the  Northwest. 
The  meeting  was  held  in  the  offices  of 
the  Tacoma  Master  Builders'  Associa- 
tion,   Tacoma    Building. 

The  announcement  issued  before  the 
meeting  said  it  was  partly  for  the 
purpose  of  deciding  on  a  standard  wage 
scale  for  the  building  industry  the 
Cuming  year,  but,  accurding  to  the 
statement  given  the  press  after  the 
meeting,  only  minor  changes  in  condi- 
tions of  the  building  industry  were 
taken  up  and  the  question  of  wages 
was  left  entirely  to  a  committee  which 
was  appointed  to  make  a  study  of  the 
whole  industry  and  suggest  a  code  of 
ethics  and  a  system  of  inter-relations 
in  the  building  industry  itself. 
♦—       

CLEVELAND  TRADES  VOTE 

AGAINST     FIVE     DAY     WEEK 


The  president  of  the  Cleveland  Build- 
ing Trades  Council  has  announced  that 
there  will  be  no  concerted  efforts  on 
the  part  of  the  unions  in  the  central 
body  to  put  into  operation  the  five  day 
week  this  year.  The  Council  itself  did 
not  vote  on  the  measure,  but  a  ma- 
.iority  of  the  locals  have  voted  against 
making  the  demand.  The  plasterers 
and  lathers  have  already  demanded  the 
five  day  week,  but  it  is  believed  that 
since  the  majority  of  the  trades  are  op- 
posed to  it  that  these  two  unions  will 
not  press  the  issue. 


Capitol    City   Architects    and 

Engineers  to  Adopt  Code  of  Ethics 


A  special  meeting  of  the  Architects 
and  Engineers  Club  of  Sacramento  was 
held  in  the  Building  Material  Exhibit, 
that  city,  Jan.  29.  R.  A.  Herold,  archi- 
tect,   presided. 

The  meeting  was  held  to  formulate 
plans  to  promote  the  welfare  of  the 
club  and  the  architectural  and  engi- 
neering professions.  This  was  dis- 
cussed from  many  angles  with  the  re- 
sult that  the  chairman  was  directed  to 
confer  with  the  officials  of  "KGO"  radio 
broadcasting  station  with  regards  to 
the  club  being  given  an  Educational 
Evening  to  talk  on  architecture  and  its 
benefits    and   advantages    to    the    public. 

R.  A.  Herold,  Jens  C.  Petersen  and. 
Arthur  Memmler  were  appointed  a 
committee  to  arrange  for  the  election 
of  officers  to   be  held  Feb.  5  in  the  Ex- 


hibit  Hall.    910    Ninth    St.,    Sacramento. 

A  committee  consisting  of  Arthur 
Memmler  and  D.  H.  McMillin  was  ap- 
pointed to  see  what  courses  were  given 
in  architecture  in  the  schools  and  to 
offer  the  assistance  of  the  club  In 
any  way  it  could  be  used. 

A  plan  was  discussed  to  establish  a 
code  of  ethics,  this  to  be  gone  into 
thoroughly  at  next  meeting.  Those 
taking  part  in  the  discussion  were 
Frederick  S.  Harrison,  Jens  C.  Peter- 
sen. Clarence  Cuff,  Harry  De  Haven, 
Carl  E.  Berg,  J.  W.  Button  and  R  C 
Younger,  Paul  Daum,  Harold  Wood- 
hams  and  W.  J.  Long,  Albert  JCeating 
Earl  Ryan,  D.  H.  McMillin,  S.  F.  Devlin 
L.    G.    Mapel,    Arthur    Memmler. 

The  meeting  closed  with  a  buffet 
lunch. 


Meeting  Held  at  Sacramento 

to  Consider  State  Flood  Control 


The  initial  meeting  of  the  citizens 
executive  Committee  on  state  flood 
control  appointed  by  A.  T.  Spencer, 
president  of  the  California  State  Re- 
clamation Board,  was  held  in  Sacra- 
mento Wednesday,  January  28.  There 
were  present  George  E.  Springer,  San 
Francisco;  E.  L.  Shelly,  Ryde;  A.  C. 
Harvie,  Rio  Vista:  Jas.  Boyd.  Willows 
C.  J.  Westcott,  Colusa;  J.  F.  Elliott, 
Courtland;  Carson  C.  Cook,  Stockton; 
B.  S.  Crittenden  of  Tracy;  Dr.  E.  L. 
Dow,  San  Francisco;  W.  P.  Dwyer, 
Sacramento;  George  B.  Robbins.  San 
Francisco;  Jesse  Poundstone,  Grimes; 
Fred  W.  Kiesel.  Sacramento;  J.  U. 
Pearson,  Marysville;  I.  H.  Sanborn,  San 
Francisco;  Dan  Hadsell,  San  Francisco; 
W.  E.  M.  Beardslee.  Sacramento; 
Senator  F.  S.  Boggs,  Stockton;  M.  J. 
Boggs,  Colusa;  and  Thomas  McCor- 
mack.  Rio  Vista  of  the  Executive  Com- 
mittee, and  the  following  members  of 
the  State  Reclamation  Board;  A.  T. 
Spencer,  Pres.,  Geo.  Atherton,  Stockton; 
I.  L.  Borden,  San  Francisco;  W.  H. 
Buster,  Colusa;  Daniel  McCormack,  Rio 
Vista;  J.  H.  Stephens,  Sacramento,  and 
E.  S.  Wadsworth,  Sutter  City. 

After  President  Spencer  had  briefly 
outlined  the  purpose  and  objects  to  be 
accomplished  by  the  committee  and 
how  it  was  planned  the  committee 
would  co-ordinate  and  co-operate  witli 
the  State  Reclamation  Board  in  carry- 
ing out  the  flood  control  program  as 
drawn  by  the  U.  S.  Debris  Commission 
in  collaboration  with  the  State  Re- 
clamation Board,  Stephen  W.  Downey, 
attorney  for  the  Board,  read  and  ex- 
plained the  various  legislative  meas- 
ures that  had  "been  introduced  in  the 
State  Senate  by  Senator  F.  S.  Boggs 
of  Stockton,  and  in  the  Assembly  by 
Assemblyman  B.  S.  Crittenden  of 
Tracy.  Mr.  Downey  explained  that  be- 
fore it  could  be  hoped  to  secure  the 
approval  of  Congress  to  the  revised 
plan  it  would  be  necessary  to  indicate 
by  the  adoption  of  appropriate  legis- 
lation by  the  California  Legislature 
that  the  State  was  behind  the  plan  and 
ready  to  assume   its   share   of  the  bur- 


den. Mr.  Downey  drew  attention  to  the 
fact  that  the  plan  contemplates  a  re- 
distribution of  costs  whicli  will  reduce 
the  burden  now  placed  on  the  land- 
owners, and  that  the  proposed  legisla- 
tive measures  will  fit  into  the  general 
scheme  of  operation  recommended  by 
the  U.  S.  Debris  Commission  which  it 
is  expected  Congress  will  ratify  No- 
vember   next. 

The  program  of  construction  as 
agreed  upon  by  the  State  and  Federal 
authorities  was  also  gone  into  at 
length  by  a  member  of  the  engineer- 
ing staff  of  the   Reclamation  Board. 

The  formation  of  a  State  Flood  Con- 
trol Association,  with  the  present  Ex- 
ecutive Committee  as  a  nucleus,  was 
advocated  by  A.  T.  Spencer,  and  by 
motion  Spencer  was  made  temporary 
chairman  and  C.  E.  Springer,  of  San 
Francisco,  temporary  secretary.  The 
chairman  was  authorized  to  appoint  a 
Legislative  Committee  of  five  to  work 
with  him  and  the  secretary  to  define  a 
plan  of  co-operative  action  and  pro- 
cedure in  order  to  adequately  support 
the  State  Reclamation  Board  in  its 
present  undertaking,  and  to  report  at 
a  meeting  of  the  Executive  Committee 
to  be  held  February  10  at  Sacramento. 
At  the  February  meeting  it  is  expected 
that  a  permanent  organization  will  be 
formed  and  discussion  opened  on  the 
various  measures  presented  at  this 
session    of   the  Legistature. 

Later  President  Spencer  announced 
the  personnel  of  the  Legislative  Com- 
mittee to  be;  E.  L.  Shelley,  C.  J.  Wes- 
pott,  Thomas  McCormack,  W.  P.  Dwyer, 
and  F.  W.  Kiesel.  Commenting  on  the 
meeting  of  the  Executive  Committee, 
Spencer  stated:  "I  am  at  a  loss  to  suf- 
ficiently express  m.v  gratitude  to  the 
members  of  this  committee  of  citizens 
for  the  splendid  spirit  displayed  by 
their  very  evident  earnest  desire  to 
assist  myself  and  the  members  of  the 
Reclamation  Board  in  solving  the 
various  problems  of  flood  control  which 
now  confront  the  State.  I  was  surely 
pleasantly  surprised  when  I  found  that 
of  the  22  committeemen  appointed  20 
responded  to  the  call." 
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ELECTRICAL    MACHINERV    PHODUC- 
TION    IIV    1923 


The  Department  of  Commerce  an- 
nounces that,  according  to  the  data 
collected  at  the  biennial  census  of 
manufactures,  1923.  the  total  output  of 
electrical  machinery,  apparatus,  and 
supplies  in  the  United  States  during 
that  year  was  valued  at  $1,304,650,999. 
an  increase  of  59.4  per  cent  as  compar- 
ed with  $818,415,159  in  1921.  the  last 
preceding  census  year. 

Of  the  total  for  1923.  $184,510,010  was 
contributed  by  insulated  wire  and 
cable,  $127,212,066  by  motors  and  parts 
(not  including  controllers  and  automo- 
tive starters).  $124,630,467  by  batteries, 
$90,857,998  by  telephone  apparatus,  $71,- 
967,458  by  incandescent  lamps,  and 
$67,002,084  by  household  apparatus  and 
appliances. 

Of  the  1671  establishments  reporting 
for  1923,  256  were  located  in  New  York, 
212  in  Illinois,  195  in  Ohio,  161  in  New 
.lersey.  159  in  Pennsylvania.  130  In 
Massachusetts,  98  In  California,  65  in 
Connecticut,  59  in  Indiana.  58  in  Michi- 
gan, 57  each  in  Missouri  and  Wisconsin. 
and  the  remaining  164  in  27  other 
States  and  the  District  of  Columbia. 

Illinois;  the  leading  State  in  this  In- 
dustry reported  products  valued  at 
$211,366,206;  Pennsylvania  was  second, 
with  $201,117,706;  New  York  third,  with 
$192,224,937;  Ohio  fourth,  with  $174,- 
329.350;  Massachusetts  fifth,  with  $117,- 
575,926.  and  New  Jersey  sixth,  with 
$103,755,136. 


PATCHING        PLASTER        IN        SMALL 
alTANTITY     IS    MARKETED 


To  meet  the  requirements  for  ma- 
terials for  home-repairing,  and  to  make 
it  possible  for  painters,  decorators  and 
home-owners  to  do  small  patching 
.iobs  without  the  expense  of  buying 
large  quantities  of  plaster,  the  United 
States  Gypsum  Company  is  putting  on 
the  market  "Red  Top  Patching 
Plaster"  in  214-Pound  cartons.  It  is 
ready-mixed,  subject  to  quality-con- 
trol at  the  factory,  so  as  to  require 
the  addition  of  water  only  before  it 
is  applied.  It  has  been  formulated  to 
work  easy,  to  spread  far  and  to  set 
after  ample  time  has  been  allowed  for 
smoothing  the  surface.  It  is  adapted 
to  filling  fine  cracks  or  larger  wall- 
defects.  Plaster  of  Paris  and  other 
substitutes  used  by  decorators  and 
householders  for  such  work  do  not 
make  permanent  repairs.  This  ma- 
terial makes  a  chemical  bond  with 
the  old  plaster.  By  making  the  patch 
homogeneous  ^vith  the  old  plastering 
it  safeguards  against  reappearance  of 
the  crack  or  hole.  It  makes  the  patch 
uniform  in  appearance  with  the  rest 
of  the  wall  and  its  equal  in  strength 
and  durability.  It  eliminates  the 
necessity  of  dealers  handling  "broken 
bags." 


PRATT    BUNKERS    AT    SACRAMENTO 
LEASED    TO    ATLAS    MORTAR 


Clarence  F.  Pratt,  president  of  the 
Pratt  Building  Material  Company,  re- 
ports leasing  of  the  company's  sand 
and  rock  bunkers  at  Fifteenth  and  A 
streets,  Sacramento,  to  the  Atlas  Mor- 
tar   Company   of    San    Francisco. 

The  bunkers  have  been  operated 
during  the  past  five  months  by  the 
Ehret  Rock  &  Gravel  Company,  and 
constitute  one  of  the  largest  units  of 
this   nature  in    Superior   California. 

The  Atlas  company  has  been  sup- 
plying the  building  trade  in  San  Fran- 
cisco for  many  years  with  ready-mixed 
mortar.  It  will  be  the  purpose  of  the 
Sacramento  plant  to  retail  crushed 
rock,  gravel  and  sand  from  the  bunk- 
ers, and  in  addition  manufacture  and 
distribute  ready-mixed  mortar  to  local 
builders. 

Edward  Oden  of  San  Francisco  will 
go  to  Sacramento  to  become  resident 
manager  of  the  company. 


Program  for  National  Convention  of 

Builders  Exchanges  in  Los  Angeles 


An  outline  of  the  program  for  the 
fourteenth  annual  convention  of  the 
National  Association  of  Builders'  Ex- 
changes to  be  held  at  the  Biltmore  ho- 
tel in  Los  Angeles,  Feb.  23  to  27,  has 
been  prepared  by  the  committee  in 
charge  of  arrangements,  which  is  head- 
ed by  George  L/.  Eastman.  Delegates 
T^'ill  be  in  attendance  from  all  sections 
of  the  ci>untry.  Eastern  delegates  will 
come  on  a  special  train  over  the  Santa 
Fe.  arriving  at  3:30  p.  m.,  Feb.  23.  Pol- 
lowing  is  the  convention  program  as 
now   outlined: 

Monday,  February  23 

Arrival  of  special  train  at  Santa  Fe 
depot  at  3:30  p.  m.  Delegates  to  be  tak- 
en   to  hotels   by   reception   committee. 

During  the  evening  delegates  will  be 
tran.sported  to   one  of  the   large  motion 
picture  studios  where  an  elaborate  en- 
tertainment program  will  be  presented. 
Tuesday.  February  24 

Convention  will  be  called  to  order  by 
VVilliam  F.  Chew,  president  of  the  na- 
tional association.  Invocation  by  Dr.  J. 
Whitcomb    Brougher   of   Los   Angeles. 

Gov.  Richardson,  Mayor  Cryer  and 
Godfrey  Edwards,  president  of  Los  An- 
geles exchange,  will  officially  welcome 
the   delegates. 

Robert  K.  Cochrane  of  Pittsburg,  Pa. 
will   respond  for  the  delegates. 

The  committee  for  nomination  of  of- 
ficers for  the  ensuing  year  will  then  be 
appointed. 

Address  by  Rex  B.  Goodcell,  collect- 
or of  internal  revenue,  on  "A  Battle 
Royal  and   Won." 

Afternoon    Session 

Presentation    of    resolutions. 

President's  report,  William  F.  Chew. 
uf  Baltimore,  Md. 

Treasurer's  report,  Thomas  L.  Davis, 
Voungstown,    O. 

Executive  committee  report,  E.  F. 
Stokes,    Baltimore,    Md. 

Board  of  control  report,  E.  F.  Stokes, 
Baltimore,  Md. 

Report  of  committee  on  lien  laws, 
Virgil  C.  Dibble,  Columbia,  S.  C.  and 
discussion  of  subject  by  delegates. 

Report  of  committee  on  building  and 
housing.  William  F.  Chew,  Baltimore, 
Md..    and    discussion    by    delegates. 

During  the  afternoon  the  women  vis- 
itors will  be  taken  on  auto  tour  of  city, 
and   during   the     evening     will     attend 


theater   party   at   Grauraan's   Egyptian, 
Hollywood. 

Wednesday,  February  25 
Morning    Session 

Presentation  of  resolutions. 

Report  of  bulletin  committee,  E.  F. 
Stokes.  Baltimore,  Md. 

Report  of  committee  on  standard  doc- 
uments, C.  G.  Norman,  New  York  City, 
and   discussion    by   delegates. 

Report  of  committee  on  finance.  Max 
Bauman,  New  York  City,  and  discus- 
sion T)y   delegates. 

Report  of  committee  on  quantity  sur- 
vey,   John    Dahlman,    Milwaukee.    Wis., 
and   di.scus.sion   by   delegates. 
Afternoon    Session 

Nomination   and   election    of   officers. 

Open   forum,  subjects  by  members  of 
secretaries'    conference. 
7    P.    M. 

Annual  banquet  and  dance.  Ballroom, 

Biltmore,    Godfrey    Edwards,    president 

of  Los  Angeles  Exchange,  toastraaster. 

Thursday,   February   26 

Morning   Session 

Presentation  of  resolutions. 

Report  of  committee  on  cost  data, 
Charles  William  Bernhardt,  Atlanta, 
Ga..  and  discussion  delegates. 

Report  of  committee  on  industrial 
education,  Robert  Cochrane,  Pitts- 
burg,  Pa.,  and  discussion   by  delegates. 

Report  of  committee  on  legislation, 
I.  H.  Scates,  Baltimore,  Md.,  and  dis- 
cussion   by   delegates. 

Address   by   Sylvester   Weaver,   presi- 
dent   of   Weaver   Roofing  Company,    on 
"Construction    Industry    of    the  -West." 
Afternoon    Session 

Selection  of  convention  city  for  1926. 

Introduction    of    new    officers. 

Ajjpointment  of  zone  directors  and 
announcement  of  board  appointments, 
standing  committees  and  state  com- 
missioners. 

Fiiday,    February   27 

Automobile  trip  to  Los  Angeles  har- 
bor and  tour  of  the  harbor  on  city  ex- 
cursion boat.  Luncheon  at  Southern 
California    Yacht    Club. 

Automobile  tour  of  Long  Beach,  Sig- 
nal Hill  oil  field,  returning  to  Los  An- 
geles through  orange  groves  and  wal- 
nut orchards  in  afternoon. 

During  the  evening  delegates  will 
be  at  leisure  to  visit  with  Los  Angeles 
friends. 


Building    Decline    Predicted    in    1925 


Building  construction  approximated 
$5,341,400,000  in  the  year  1924,  a  decline 
of  about  $600,000,000,  compared  to  1923, 
according  to  a  survey  of  the  building 
industry  in  the  United  States  complet- 
ed by  the  Copper  and  Brass  Research 
Association.  The  survey  indicates  that 
the  housing  shortage  practically  has 
been  overcome,  and  that  the  prospects 
are  for  a  $4,000,000,000  building  year 
in    1925. 

More  than  $16,000,000,000  was  ex- 
pended on  construction  during  the  past 
three  years  in  the  effort  to  make  good 
a  shortage  which  in  1920  represented 
$10,750,000,000  of  building  requirement. 
This  tremendous  activity  has  resulted 
in  the  progressive  reduction  of  the 
shortage  until  now  it  is  estimated  at 
$750,000,000.  A  year  from  now  it  will 
be  reduced   to  $400,000,000. 

The  year  1924  has  seen  an  unusual 
increase  in  the  total  spent  for  housing. 
In    1923    this   represented   about   40   per 


cent  of  the  total.  For  1924  the  total 
spent  for  housing  was  $2,681,900,000, 
or  50.1  per  cent.  Business  buildings 
represented  12.4  per  cent  and  industrial 
structures   9.8  per  cent. 

There  are  several  'ndications  that 
the  building  industry  is  slowing  down. 
In  large  cities  projects  and  contracts 
awarded  are  closer  together  than  ever 
before,  and  throughout  the  country 
the  ratio  of  projected  work  to  con- 
tracts awarded  is  reported  to  be  at 
present  about  1.35,  showing  a  steady 
decline  from  a  higli  of  1.S7  in  January, 
1S24,   and   from   2.07    in   1921. 

The  shortage  has  been  mostly  in 
liousing.  The  best  indication  of  a  suffi- 
cient supply  or  a  surplus  of  housing  is 
to  he  found  in  reduced  rents.  To  date 
tliere  has  been  practically  no  reduc- 
tion. But  in  order  to  keep  rents  at 
present  figures,  landlords  in  some  lo- 
calities are  offering  t'wo  or  three 
months  rent  free.  The  housing  short- 
age has  been  practically  overcome. 
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The  Federal  Board  for  Vocational 
Education,  Washington,  D.  C,  has 
published  Bulletin  Number  95  of  the 
Trade  and  Industrial  Series  Number  27. 
The  title  of  the  bulletin  is  "Brick- 
laying," and  it  contains  an  analysis 
of  the  trade  of  bricklaying  together 
with  suggestive  courses  of  training 
for  apprentices  and  journeymen  work- 
ers. Although  the  bulletin  is  written 
primarily  with  the  thought  of  meeting 
the  needs  of  training  courses  organ- 
ized for  employed  apprentices,  it  will 
also  be  of  interest  to  employers  and 
employes,  as  well  as  to  those  directly 
concerned  with  the  supervision  and  the 
instruction  ot  trade  classes  in  voca- 
tional schools.  The  manuscript  for  the 
bulletin  was  prepared  under  the  di- 
rection of  Frank  Cushman,  chief  of  the 
Trade  and  Industrial  Education  Ser- 
vice, by  G.  A.  McGarvey,  regional  agent 
for    trade    and    industrial    education. 


"Calcium  Chloride  As  an  Admixture 
in  Concrete,"  by  Duff  A.  Abrams,  is 
the  most  recent  bulletin  issued  by  the 
Structural  Materials  Research  Labora- 
tory, Lewis  Institute,  Chicago.  It  is 
known  as  Bulletin  13.  This  volume  s 
an  authorized  reprint  from  the  copy- 
righted proceedings  of  the  American 
Society  for  Testing  Materials,  volume 
24,  part  2,  192-J.  wherein  was  first  giv- 
en the  report  prepared  by  Professor 
Abrams.  The  bulletin  describes  a  series 
of  very  exhaustive  investigatiuns  car- 
ried on  by  the  writer  and  his  staff 
regarding  the  effect  obtained  in  dif- 
ferent concretes  by  the  admixture  of 
various  amounts  of  calcium  chloride, 
magnesium  chloride,  and  other  com- 
mercial accelerators.  This  bulletin 
should  be  read  and  studied  by  every 
contractor  who  does  concrete  work. 


National  Lime  Assoc'iation,  918  G 
Street,  Northwest,  Washington,  D.  C, 
has  published  a  new  bulletin  entitled: 
"The  Binder  in  Tour  Wall."  It  contains 
a  summary  of  the  latest  information  on 
lime  mortar.  The  bulletin  Is  well  illus- 
trated and  contains  material  of  inter- 
est to  all  who  build  with  brick  or 
stone.  The  architect  will  be  interested 
in  the  short  form  specification  clauses, 
and  the  contractor  will  welcome  the 
handy  tables  showing  the  height  of 
solid  brick  work  by  courses,  and  stand- 
ard units  of  measure  for  lime  and  for 
othei    materials. 


PERFECTS    COIVCRETE    MIXER 


A  concrete  mixer  embodying  all  the 
good  qualities  of  the  standard  market 
types  with  the  additional  features  of 
lightness  (the  machine  weighs  less  than 
300  pounds)  ease  of  operation  and  a 
compactness  that  enables  the  mi.xer  to 
be  packed  on  the  running  board  of  an 
automobile  or  be  hoisted  to  the  top  of 
a  skyscraper,  the  mixer  in  operation 
all  the  while,  is  the  invention  of  T.  E. 
Corr,  residing  at  930  Q  street,  Bakers- 
field. 

The  new  mixer,  according  to  the  in- 
ventor, can  be  easily  operated  by  a  6- 
year  old  boy  and  can  be  used  wherever 
an  ordinary  wheelbarrow  can  be  placed 
m  position  beneath  its  discharging 
vent.  Even  though  extremely  light  in 
weight  it  is  claimed  that  two  cubic 
feet  ot  concrete  can  be  mixed  with 
each  batch. 


Patents    Granted    to    Californians 


Compiled   by   Hnnii   A   Co.,  Patent  Attorneys 


William  H.  Weeks,  of  Oakland. 
CHALK  RAIL  FOR  BLACKBOARDS. 
This  is  a  neat  and  convenient  means 
for  holding  chalk  beneath  a  blackboard. 
One  object  is  to  provide  a  screened 
holder  so  as  to  do  away  with  the  chalk 
dust  usually  present  along  the  rail  of 
the  blackboard. 


Clark  S.  Teitsworth,  of  Lompoc. 
SEMIREPRACTORY  HEAT  INSULAT- 
ING MATERIAL  AND  METHOD  OF 
MAKING  THE  SAME.  This  has  re- 
fractory heat  insulating  properties  and 
at  the  same  time  those  qualities  which 
give  permanency,  light  weight,  and 
treedom  from  disintegration,  shrink- 
age and  spalling  at  high  temperatures. 
Mr.  Teitsworth  assigns  his  patent  to 
Celite   Company,   of  Los   Angeles. 


Abraham  R.  Greismer,  of  San  Fran- 
cisco. WATER-PRESSURE  EJECTOR. 
This  is  particularly  adapted  for  sink- 
ing holes  in  the  beds  of  streams,  and 
for  removing  dirt  from  around  piers 
and  the  like.  This  is  an  improvement 
on  Mr.  Griesmer's  Patent  No.  1,459,153, 
granted  on  June  19,  1923. 


Clemens      B.    Nagelmann,      of      Santa 
Barbara.  INTERNAL-COMBUSTION 

ENGINE.  This  is  an  engine  with  a 
very  simple  valve  mechanism  for  ad- 
mitting motive  fluid  to  the  cylinders 
and  exhausting  the  burnt  gases  there- 
from. 


George  W.  House,  of  Long  Beach. 
WATER  FILTER  AND  COOLER.  This 
provides  a  self  contained  filtering  unit 
adapted  to  be  inserted  in  a  water  con- 
tainer and  through  which  the  water 
must  pa.ss  to   the  outlet. 


Thomas  B.  Webb,  of  Stockton. 
DITCHING  MACHINE.  The  object  of 
this  invention  is  to  provide  a  driving 
mechanism  for  the  propulsion  of  the 
machine  along  the  ground,  and  for 
operating  the  digging  structure,  so  ar- 
ranged that  with  a  single  power  plant 
for  both  purposes,  the  speed  of  move- 
ment along  the  ground  may  be  chang- 
ed relative  to  the  speed  of  the  digging 
structure. 


Charles  H.  Gunn,  of  Oakland.  TOILET 
FLUSH.  This  gives  a  quick  and  ade- 
quate supply  of  water  under  pressure; 
one  which  will  be  leak-proof,  cannot 
become  air  bound;  is  accurate  in  the 
amount  of  water  used;  and  is  quickly 
installed  and  easily  kept  in  repair. 


Sumner  B.  Sargent,  of  Huntington 
Park.  PUMP  HANGER.  This  facilitates 
the  employment  of  cables  or  rods,  at 
the  option  of  the  operator,  for  con- 
necting the  polish  rod  clamp  to  the 
walking  beam. 


Eric  Lindberg,  of  Berkeley.  WASH- 
ING MACHINE.  This  comprises  a  base 
plate  adapted  to  be  secured  to  a  tub, 
a  wheel  journaled  on  the  plate,  a  rock- 
ing bearing  connected  with  this  plate, 
means  to  rotate  the  wheel,  a  rod  de- 
pending below  the  plate,  and  having 
sliding  connection  with  the  rocking 
bearing,  cups  on  this  rod,  a  crank  arm 
connecting  the  wheel  and  rod  whereby 
the  rod  is  reciprocated.  Mr.  Lindberg 
assigns  one  fifth  of  this  patent  to  Lydia 
Frances  Larson,  and  two  fifths  to  Al- 
bert   G.    Larson,    both    of    Oakland. 


Edward  Rutt  of  Sonoma.  RADI.A.TOR. 
This  radiator  is  piovided  with  a  cap 
having  means  for  locking  it  in  posi- 
tion and  also  provided  with  means  for 
admitting  air,  the  air  admission  means 
being  dtsigned  to  be  closed  in  cold 
weather. 


Harry  C.  Schroeder,  of  Oakland. 
TOILET-SEAT  COVER  DISPENSING 
.\.\-D  FORMING  DEVICE,  This  device 
will  form  a  seat  cover  from  the  usual 
type  of  rolled  toilet  paper.  Mr.  Schroe- 
der assign.s  his  patent  to  Helen  M. 
Bergsma,   of   Oakland. 


Thomas  H.  Wright,  of  Los  Angeles. 
.•SWIVEL  TRUCK  FOR  MONORAIL 
CARS.  This  provides  an  extremely  sim- 
IJle  and  efficient  form  of  driving  mech- 
anism, and  means  for  supplying  cur- 
rent to  the  driving  mechanism  during 
the  movement  of  the  car  along  the 
track. 


George  Hart,  of  Long  Beach.  PUMP. 
This  is  a  reciprocating  pump  combina- 
tion in  which  the  suction  side  ot  one 
pump  is  connected  to  the  discharge 
side  of  another  pump  so  as  to  receive 
a  discharged  substance  from  the  at- 
tached pump  at  the  full  discharge 
pressure  In  the  line  by  the  operation 
of  the  pump  receiving  the  substance 
from  the  initial  stage  pump.  Mr.  Hart 
assigns  one-half  of  his  patent  to  Geo. 
F.  Fuller,  also   of  Long  Beach.        , 

John  Schumacher,  of  Los  Angeles. 
FURNACE.  This  Is  an  improved  fur- 
nace in  which  the  heat  units  will  be 
thoroughly  and  effectively  conserved, 
and  wherein  losses  by  radiation,  con- 
vection and  conduction,  as  well  as  heat 
losses  through  the  chimney  or  stack 
will  be  minimized  or  approximately 
eliminated. 


Thomas  H.  Settle,  of  San  Fernando. 
RAIDROAD  CROSSING.  This  is  a  rail 
crossing  in  which  the  gap  at  the  inter- 
secting cross  rails  may  be  closed  by 
a  rotary  block  to  allow  the  railway 
cars  to  pass  across  the  intersection 
rails  without  the  noise  or  jar  incident 
to  rail  crossings  of  ordinary  construc- 
tion. Mr.  Settle  assigns  one-half  of  his 
patent  to  John  P.  Muller,  also  of  San 
Fernando. 


Charles  E.  Ball,  of  Turlock,  and  Sam- 
uel H.  Ball,  of  Livingston.  SCRAPER. 
This  is  adaptable  for  any  use  which  re- 
quires the  moving  of  earth  or  soils, 
particularly  where  it  is  desired  or  ne- 
cessary to  move  the  same  any  consid- 
erable distance.  Mr.  Ball  assigns  his 
patent  one  third  to  Samuel  H.  Ball  and 
two  thirds  to  Charles  E.  Ball. 


.Morris  Kasser,  ot  San  Francisco. 
FLUID  HEATING  CONTROL  SYSTEM. 
This  relates  to  a  system  whereby  heat 
may  be  controlled  and  thereby  avoid 
abnormal  and  dangerous  conditions. 
One  object  is  to  avoid  such  occurrences 
by  ensuring  that  the  elements  must 
be  completely  covered  by  the  liquid 
before   they  may   be   energized. 


John  Cutler  Shedd,  of  Eagle  Rock 
City.  INCANDESCENT  ELECTRIC 
LAMP.  This  provides  an  electric  lamp 
having  a  plurality  ot  filaments  and 
means  for  selectively  energizing  one  or 
more  of  the  filaments  at  a  time,  so  as 
to  provide  a  varying  quantity  of  Illum- 
ination, according  to  necessity  or  ex- 
pediency. Mr.  Shedd  assigns  one-halt 
of  his  patent  to  Adolpho  Danziger,  of 
Los  Angeles. 


George  B.  Louderback,  of  Compton. 
DRILLING  BIT.  This  drilling  bid  has 
cutting  blades  adapted  for  being  ad- 
vanced obliquely  to  Its  axis  and  means 
adapted  for  actuation  by  frlctlonal,  en- 
gagement with  the  walls  of  a  drill  hoZa 
for  making  the  advancement. 
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APARTMENTS 


Cost,   $20,000 
rmont    and    19th 


Completing  Plans. 

APT.    BLDG. 

SAN    FRANCISCO, 

Two-story  frame  store  and  apartment 
building;  will  contain  2  stores  and 
2   5-room   apts.   and   garage. 

Owner — Withheld. 

Architect— A.    H.    Knoll,    Hearst    Bldg., 

San    Francisco.  ,       , 

Plans  wil  be  ready  for  figures  about 

Feb.  6.  Segregated  bids  will  be  taken. 

Contract  Awarded.  »,  nnn  nnrt 

APT    HOUSE  Approx.    ?1, 000, 000 

S\n' FRANCISCO,    NE   Cor.   Sacramento 

and   Mason   Streets. 
Ten-story    class   B    reinforced    concrete 
apartment  house.  /■«._„ 

Owner — Mason-Sacramento   Corp.    (Mrs. 

M.  V.  B.  MacAdam,  president). 
Architect— Weeks     &    Day,     31o    Mont- 
gomery  St.,   San  Ftancisco, 
Contractor— Clinton     Construction     Co., 
923   Folsom   St.,   San   Francisco. 
Building  will  be  built  in  an    'L.    shape 
on   propefty    1371,4    by   275   ft.    to   allow 
for  outside  frontage.  do„i, 

Marcus  Marcussen.  American  Bank 
BldB  part  owner,  will  supervise  con- 
struction. The  Clinton  Construction 
Co  ha«i  been  awarded  contract  at  a 
stated  figure,  which  has  not  been  di- 
vulged The  entire  project,  however, 
will    run    about    ?1. 500.000. 

Construction  will  not  start  for  some 
time  to  come,  as  plans  are  being  re- 
vised, it  not  yet  being  decided  how 
many  apartments  building  will  con- 
tain,   etc. 

TAFT,  Kern  Co., 
Stores  and  offices," 
planned. 

Sub-Contracts  Awarded. 
APARTMENTS  Cost,    $46,000 

San  FRANCISCO.     N  Pine  St.,  112-6  E 

Taylor  St. 
Three-story   and   basement   frame    (l<!) 

apartments,   9   2-room  and   3   3-rm. 
Owner — Fabre   &    Hildebrand,   110   Sut- 
ter   St.,    San    Francisco.  .,     ,,„ 
Architects  —  Fabre   &  Hildebrand,   110 

Sutter   St.,    San    Francisco. 
GradinK Devencenzi   Bros.,    1070  Union 

St.,   San  Francisco. 
PlnmblnB— Somerton     &     Carlson,     2006 

Union  St.,   San  Francisco. 
Concrete — Massagli      &      Bannucci,      47 

Parker   St.,   San  Francisco. 


Contract    Awarded.  ,,,nnn 

APARTMENTS  Cost,    $17,000 

SAN    FRANCISCO,    W    15th    Ave.    263    S 

Geary    St. 
Three-story    and    basement    frame    (b) 

apartments. 
Owner— H.  O.  Lindeman,  619  27th  Ave., 

San   Francisco. 
Architect — H.   C.  Baumann,  251  Kearny 

Contractor — W.   R.   Lindeman,   619    27th 
Ave.,  a  F. 


Contractors  Taking  Segregated  Figures 

On  All  Portions  of  Work. 
APT.    HOUSE  Cost,    ?4j,ui.mi 

SAN  FRANCISCO,  Vallejo   near  Octaviu 
Three-story    frame    and    stucco    apart- 
ment house   (5  &  6-room  apts.) 
Owner — J.    P.    Trouillet,      1854      Vallejo 

St.,   San   Francisco. 
Architect — H.   H.  Gutterson,  526  Powell 

St.,    San   Francisco. 
Contractor    —   Mattock    &    Feasey,    210 

Clara  St.  near  5th,  bet.  Folsom  and 

Harrison,   San  Francisco. 


BONDS 


FRESNO,  Fresno  Co.,  Cal. — Until 
Feb.  10,  bids  will  be  received  by  county 
supervisors  for  purchase  of  $20,000 
bond  issue  of  Pinedale  School  District; 
proceeds  of  sale  to  finance  erection  of 
new  school. 


Figures   For   Figures. 

STORE,    APTS.     ^^^,^^^^3  ^„3t_   J35  000 

SAN    FRANCISCO.      Mission      St.      and 

Richland  Ave. 
Three-story  store  and  apartment  house 

frame  and  stucco. 
Owner — Withheld.  ,,„£.. 

Architect — Mark  T.  Jorgensen,  110  Sut- 
ter St.,  S.  F.  ,  .  , 
Building  will  contain  large  single 
market  on  ground  floor,  two  stories 
above,  to  contain  eight  2  and  3-room 
apartments,    and    one    6-room. 

Cost-Plus   Contract   Awarded. 

APARTMENTS  ,       Cost,   $-- 

SAN  FRANCISCO,  SE  Alvarado  and 
Noe  Sts. 

Two-story  and  basement  frame  apts., 
(4)    and    garage. 

Owner — A.  Beckman,  866  Noe  St.,  San 
Francisco. 

Architect — None. 

Contractor — Nels  P.  Johnson,  1934  Fol- 
som  St.,    9.    F. 


Bids   Being   Taken   by  Owner. 

APARTMENTS  Cost,   $16,000 

SAN   FRANCISCO,   22nd   and  Castro. 

Two-story  and  basement  frame  and 
stucco  apartment  house,  contain- 
ing four   4-room   apartments. 

Owner — Thos.  McCormick,  73  Hill  St., 
San   Francisco. 

Architect  —  Walter  C.  Falch,  Hearst 
Bldg.,   S.  F. 


To  be   Done  by   Day's  Work. 

APARTMENTS  Cost,    $17,500 

SAN  FRANCISCO.  NE  Francisco  and 
Gough  Streets. 

Three-story  and  basement  frame  (15) 
apartments. 

Owner — Stock  &  Jose,  251  Kearny  St., 
San  Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny St.,  San  Francisco. 

Plans  Complete. 

ALTERATIONS  Cost,    $10,000 

SAN  FRANCISCO,  S  21st  St.  90  W  Va- 
lencia St. 

Alterations    for    (12)    apartments. 

Owner — F.  M.  Smith,  261  Valencia  St.. 
San   Francisco. 

Architect — G.  A.  Berger,  261  Valencia 
St.,   San   Francisco. 


Material  of  Merit 

DOORS 

Firedoors,  P  r  ft  1  g  h  t  Elevator, 
Garage  and  Warehouse  Doors. 
Fold-up -Dors,  ll-co-dors,  Cobald- 
dors,  Wal-el-dors.— St.  Louis 
Fire  Door  Co. 

STORE  FRONTS 

The  newest  and  most  diversified 

store  front.— Security  Metal 

Products  Co. 

SASH  OPERATING 
DEVICES 

T.  J.  Callahan  Co. 

IRVING  SUBWAY 
AND  SAFSTEPS 

The    fireproof,    ventilated    non- 
slipping   flooring.  —  Irving  Iron 
Works  Co. 
LIGNI  SALVOR 
Best  Wood  Preserrer. 
Douglas    Woodhams    &    Co. 

J.  C.  LYNN 

S4  CALIFOENIA  STREET 

Sutter  5907  San  Francisco 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
The  $2,400,000  high  and  grammar  school 
bond  elections  have  been  postponed 
until   Feb.   17. 


TRACY,  San  Joaquin  Co.,  Cal. — 
Election  will  be  held  Feb.  24  in  Tracy 
Grammar  School  District  to  vote  bonds 
of  $18,000  to  finance  school  improve- 
ments. Trustees  of  district  are:  F.  H. 
Westlake,  Georme  M.  Hench  and  Thos. 
Garner. 


SAN  JOSE,  Santa  Clara  c-o.,  ua«. — 
Election  will  be  held  Feb.  24  in  West 
Side  Union  High  School  District  to 
vote  bonds  of  $250,000  to  finance  erec- 
tion of  new  high  school,  preliminary 
plans  for  which  have  been  prepared 
by  Architect  W.  H.  Weeks,  369  Pine  St.. 
San  Francisco.  Trustees  of  district  are; 
Arch.  Wilson,  Leo.  H.  Vlsnooi,  C.  C. 
Spalding,  H.  G.  Steliing  and  A.  C. 
Butcher. 


CHURCHES 


Plans  Being  Prepared. 

CATHEDRAL  Cost,    $1,000,000 

S.^N  FRANCISCO,  Blk.  bounded  by  Cali- 
fornia, Sacramento,  Taylor  and 
Jones  Sts.  ^   ^     , 

Central  section  (first  unit)  of  cathedral 
Owner — Grace  Cathedral. 
Architect  —  Lewis  P.  Hobart,  Crocker 
Bldg.,  San  Francisco. 
The  erection  of  a  new  edifice  has 
been  contemplated  for  the  past  three 
or  four  years,  and.  although  nothing 
can  be  definitely  said  at  this  time,  it 
is  believed  that  construction  of  the 
first  unit  will  start   this  year. 

PASADENA,  Los  Angeles  Co.,  Cal. — 
Bowman  Construction  Co.,  2269  W. 
Washington  St.,  awarded  general  con- 
tract for  new  church  at  the  southeast 
corner  of  Lacy  and  Dayton  Sts.,  Pasa- 
dena, for  Friendship  Baptist  Church; 
Norman  F.  Marsh,  211  Broadway  Cen- 
tral Bldg.,  Los  Angeles,  architect. 
Plumbing  was  let  to  Coony  &  Winter- 
bottom;  heating  to  Pacific  Gas  Radi- 
ator Co.;  electric  wiring  to  Langstaft 
Electric  Shop,  Pasadena;  and  painting 
to  C.  W.  Drake.  Brick  construction, 
stucco  exterior,  composition  and  tile 
ruoflng,      art    glass,      pine    trim.        Cost, 

,<t;o,ooo. 


LOS  ANGELES,  Cal. — Chas.  Olcester, 
1932  Rosewood  Ave.,  awarded  gen.  cont. 
at  $;tl,S00  for  new  church  at  24th  St. 
and  Griffith  Ave.  for  Second  Baptist 
Church.;  Norman  F.  Marsh,  211  Broad- 
way Central  Bldg.,  and  Paul  R.  Wil- 
liams 1400  Stock  Exchange  Bldg.,  assoc 
aichts  Two-story,  part  basement,  120x 
130  ft.,  brick  constr.,  tile  and  comp. 
rig'.,  art  glass,  pine   trim,  oak  and  pine 


Bids   Being   Taken.  ,__  „„„ 

CHURCH  ^Cost,    $90,000 

SACRAMENTO,    SE    21st    St.    and    J    St. 
Concrete     frame     and       brick       veneer 

church    with    tile    roof. 
Owner    —    Woolett       &       Lamb,       Mull 

Bldg.,    Sacramento. 
Bids    are    being    taken    for   a   general 
contract.     As  previously  reported  foun- 
dation  contract   was   awarded    to    Fred 
Eetz    1S31   Q  St.,  Sacramento,  at   $566b. 
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FACTORIES  &  WAREHOUSES 


Contract    Awarded. 

FACTORY,   ETC.  Cost,    $17,000 

OAKLAND,  Alameda  Co..  Cal.  B  85th 
Ave  100  E  W.  P.  R.  R. 

One-story  brick  and  concrete  factory 
and   warehouse. 

Owner — United  Manufactory  Co.,  Port- 
land,  Oregon. 

Architect — None. 

Contractor  —  Austin  Co.  of  Calif.,  244 
Kearny  St.,  San  Francisco. 


Planned. 

LOFT   BLDG.  Cost,    $ 

SAN  FRANCISCO.     Mission  Street  near 

Fourteenth  St. 
Two-story   store  and  loft  building. 
Owner — Ralph      Crothers,      Monadnock 

Bldg.,  San  Francisco. 
Architect — None. 

The  S.  F.  Sash  &  Door  Co.  will  use 
ground  floor  store  for  finished  mill- 
work. 


Sub-Contracts    Awarded. 

ADDITION  Cost,   $50,000 

OAKLAND,  Alameda  Co.,   Cal.   NW  Cor. 

First   and   Filbert   Sts. 
Brick  addition. 
Owner  —  California    Packing   Corp.,    101 

California   St.,   San   Francisco. 
Architect — None. 
Contractor — H.  J.  Christensen,  507  17th 

St.,    Oakland. 
Reinforcing    Steel  —  W.      S.     Wetenhall 

Co.,    17th   and  Wisconsin    Sts.,   S.   F. 
Steel   Forms — Truscon      Steel     Co.,      709 

Mission  St.,  San  Francisco. 
llfscellaueous      Iron— Independent    Iron 

Works,  1824  Chase  St.,  Oakland. 
Lumber — Sunset    Lumber    Co.,    1st    and 

Oak    Sts.,    Oakland. 
Metal — Detroit    Steel    Products,    64th    & 

Doyle   Sts.,   Oakland. 
Concrete    Material— Oakland      Building 

Material   Co.,    5000   Broadway,   Okd. 


Working   Plans   Being   Prepared. 
ALTERATIONS  $250,000 

SAN    FRANCISCO.      N    O'Farrell    St.    80 
W       Divisadero        (Old       California 
Baking  Co.   site). 
Alterations   and   additions. 
Owner — Sanitary    Laundry    Co.,    15    Mc- 

Coppin  St.,  San  Francisco. 
Engineer — B.  Touhey,  %  Pacific  Engi- 
neers, Flatiron  Bldg.,  S.  F. 
The  alterations  will  consist  of  new 
concrete  floor,  partitions,  etc.  A  new 
ventilating  system,  as  well  as  illumin- 
ating power  plant  will  be  installed. 
Boiler  room   will   be  equipped,   etc. 

Plans   will   be  ready  for  concrete  fig- 
ures  in   about  two  weeks. 


Plumbing  Coniract   Awarded. 
WAREHOUSE  Cost,    $20,000 

OAKLAND,   Alameda  Co.,  Cal.      Foot  of 
Webster    St.    near    Webster    Street 
Bridge. 
One-story  frame  warehouse. 
Owner   —    Webster    Street    Wharf    Co., 

Oakland. 
Architect — Willis  Lowe,  681  Market  St., 

San  Francisco. 
Contractor — Palmer   &   Clinton.   Monad- 
nock Bldg.,  San  Francisco. 
PInmbine — W.    H.    Picard,    5656    College 
Ave.,    Oakland. 
As    previously    reported,    lumber    con- 
tract   was    awarded    to    Smith    Lumber 
Co.,  1st  and  Clay  Sts..  Oakland. 


KING'S 
ORIENTAL 
STUCCO 


0*lar  sbA  Vaoctax* 


Datts 


Haantaoturad  bj 
J.  B.  IJKG  &  CO. 

NBIW  TORK 

Sand  for  Color  Card 

Paolflo  Coaat   Salea  Jicant 

410   Bumald*   St..  Portland 

llll-H  IClHlon  St.  San  Vruielaeo 


Contract  Awarded. 

BUILDINGS  Cost,    $100,000 

FRESNO,  Fresno  Co.,  Cal. 

Group  of  reinforced  concrete  bldgs.   for 

syrup  plant,  main  factory   building 

to   be  4   stories  in  height. 
Owner — Sun  Maid  Raisin  Growers'  Assn 

Fresno,   Cal. 
Architect — Shields,     Fisher     and     Lake, 

Pacific    Southwest    Bldg.,    Fresno. 
Contractor  —  Trewhitt-Shields,   Pacific 

Southwest    Bldg.,    Fresno,    Cal. 


TaKes  Bids  in  Ten  Days. 

PLANING    MILL  Cost,    $ — 

STOCKTON,  San  Joaquin  Co.,  Cal.,  Sut- 

St.    near    Railroad   Avenue. 
Wood    frame    planing    mill,    90x184    ft., 

conciete  flooring. 
Owner — Withheld    until    plans    are    £ur- 

tlier   advanced. 
Architect — Victor    Galbraith,    Stockton. 


SAN  FRANCISCO,  Cal. — Bids  were 
opened  by  the  State  Board  of  Harbor 
Commissioners,  J.  L.  Phelps.  Secty., 
Building  for  the  furnishing  and  instal- 
ling of  steel  rolling  doors  in  China 
Basin    Terminal    Warehouse. 

The  bids  are; 

Pacific  Materials  Co.,  444  Market  St., 
San  Francisco,  "A"  $29,200;  "B"  $29,- 
5uu    (low    bid). 

J.    G.    Wilson    Corp.    "A"    $29,596. 

Cornell    Iron    Works,    "A"    $30,008. 

Variety  Fire  Door  Co.,  "A"  $30,000; 
■■B"   $31,300. 

B.   S.   Persons,    "A"    $30,250. 


Additional     Sub-contracts     Awarded. 

WAREHOUSE.  Cost    $120,000 

SAN  FRANCISCO.  Bryant  St.,  bet.  7th 
and  8th  Sts. 

Four-story  reinforced  concrete  whole- 
sale   plumbing    warehouse. 

Ownor — P.  E.  O'Hair,  857  Mission  St., 
San   Francisco. 

Architect — R.  W.  Jenkins,  243  Diamond 
St.,    San    Francisco. 

Engineer — Russell  &  Ellison,  369  Pine 
St.,    San    Francisco. 

Contractor — Barrett  &  Hilp,  918  Harri- 
son  St.,    San    Francisco. 

Sheet  Metal  —  Guilfoy  Cornice  Wks., 
1234    Howard   St.,   San   Francisco. 

Electrienl  Work — A.  B.  Ell,  Balboa 
Bldg.,    San    Francisco. 

Steel  RoUlJiK  Doors — Kemerson  Mfg. 
Co.,    230    California    St.,    S.    F. 

Ellevntorii — Spencer    Elev.    Co. 

Roofing  and  plastering  contracts  have 
not   been   awarded. 


Additional    Sub-contracts    Awarded. 
FACTORY.  Cost,   $13,000 

OAKLAND,  Alameda  Co.,  Cal.     976  28th 

Street. 
Two-story    reinforced    concrete    garage 

and   cafeteria    building. 
Owner — California  Towel   Co.,   Oakland. 
Designer — R.   W.   White,  2Sth  &  Filbert 

Sts.,    Oakland. 
Contractor— Barrett    &    Hilp.    351     12th 

St.,    Oakland. 
Glass — Tyre    Bros. 
Cold      AVater      Painting    —    Pneumatic 

Spray   Co.,   351     12th   St.,  Oakland. 
Mlllwork — Sunset    Lumber   Co.,    1st    and 

Water    Sts.,    Oakland. 

CORCORAN,  Kings  Go.,  Cal. — I. 
Jourdan,  operating  a  concrete  pipe 
manufacturing  plant  in  Selma  has 
leased  property  here  and  will  establish 
a  plant  for  the  manufacture  of  concrete 
pipe.  Dewey  Jourdan  will  be  In 
charge   of   the  Corcoran   plant. 


WILLOWS,  Glenn  Co.,  Cal.  —  J.  W. 
Halterman,  Willows,  has  contract  to 
erect  plant  for  Willows  Soda  Works, 
154  Nort  Colusa  St.;  will  be  40  by  90 
ft.     New  equipment  will  be  installed. 


WATSONVILLE,  Santa  Cruz  Co.,  Cal. 
— Jos.  Smooke,  1237  Minnesota  St.,  San 
Francisco,  has  purchased  site  and  will 
erect  plant  for  manufacture  of  vinegar 
and  cider. 


TULARE,  Tulare  Co.,  Cal. — Investi- 
gation of  proposed  construction  of  a 
stock  feed  mill  in  Tulare,  costing  $30,- 
000,  is  being  made  by  a  special  com- 
mittee from  the  Tulare  Board  of  Trade. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— McClintic-Marshall  Co.,  W.  B.  Kyle, 
vice-president,  426  S.  Spring  St.,  has 
had  plans  prepared  in  own  drafting 
room  and  will  start  work  about  March 
1  on  fabricating  plant  at  Central  Ave. 
and  110th  St.  for  self.  Group  will  in- 
clude steel  frame  and  corrugated  Iron 
crane  runway,  91x368  ft.  and  34  ft. 
high,  with  asphaltum  paved  fioor,  steel 
frame,  corrugated  iron  and  brick  auxi- 
liary building,  45x315  ft.,  to  house  ma- 
chine, riveting  and  template  shops,  and 
2-story  brick  oflice  building,  45x90  ft. 
for  which  plans  are  being  drawn  by 
Architect  Orville  Clark,  1418  Chapman 
Bldg. 


EMERYVILLE,  Oakland.  —  Geo.  An- 
derson, 920  Franklin  St.,  Oakland,  will 
supervise  construction  of  a  one-story, 
concrete  building  on  Stanford  and  6th 
Sts.,  Emeryville,  for  the  Tide  Water 
Sales  Corp.,  which  will  be  used  as  a 
distributing  point  for  Veedol  motor  oil 
and  greases  in  the  East  Bay  district. 

Building  will  cover  about  5,300  sq. 
ft.,  and  will  cost  approximately  $30,000 
according  to  F.  M.  Rowles,  western 
mgr  Mr.  Anderson  Is  taking  figures 
for  the  job. 


SAN  BERNARDINO,  Cal. — Following 
bids  received  by  State  Highway  Com- 
mission, Forum  Bldg.,  Sacramento,  Feb. 
2  to  erect  maintenance  shop  and  truck 
shed.  Maintenance  shop  will  be  one- 
story,  wood  frame,  60  by  140  feet,  cov- 
ered with  corrugated  iron;  reinforced 
concrete  floor  and  footings  and  with 
part  of  the  space  finished  for  office, 
stock  room,  etc.  Truck  shed  will  be 
wood  frame  covered  with  corrugated 
iron  and  will  have  reinforced  concrete 
wash  rack  at  one  end  and  at  opposite 
end  will  be  finished  for  laboratory. 
Houghton  &  Anderson,  143  Rose 

St.,  Los  Angeles   $24,833 

J.   J.   Baker,    San   Bernardino....   26,450 

Mathis    Constr.    Co.,    L.   A. 28,9«0 

Lidel   M.   Lowry,  San  Bernardino  34,967 
Coon   Bros.,   Riverside 36,475 

Engineer's   estimate,   $24,458. 


FRES.NO,  Fresno  Co.,  Cal. — Shields, 
Fisher  &  Lake,  Pac.  Southwest  Bldg , 
are  preparing  plans  for  several  relnf. 
cone,  factory  bldgs.  here  for  Sun-Maid 
Syrup  Co.  Trewhitt  &  Shields  will  have 
charge  of  constr.  Group  includes  4-sto. 
mfg.  plant,  2  storage  bldgs.,  power 
bouse,  office,  and  100,000  gal.  water 
tank;   $100,000. 


"MacArthur  For  Piles" 

STRAIGHT   SHAFT    COm'RESSED   CONCRETE   PILE 
PEDESTAL  COMPRESSED  CONCRETE  PILE 
COMPOSITE  COMPRESSED  CONCRETE  PILE 

cover  all  lengths  and  conditions  without  change  of  rigging,  delajr  and 
consequent  financial  loss. 

MacArthur  Concrete  Pile  & 
Foundation  Co.,  Inc. 

373  MONADNOCK  BUILDING,  SAN  FRANCISCO,  CALIF. 

PHONE  SUTTER  3649 
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S\N  FRANCISCO.  Cal. — Bids  for  the 
construction  of  a  one-story  and  base- 
ment reinforced  concrete  lireproof  fac- 
tory plant  for  the  White  Truck  Co., 
1490  Market  St.,  were  opened  in  the 
office  of  the  architect,  H.  H.  Gutter- 
son.  526  Powell  Street.  

The  contract  will  be  awarded  from 
the  head  office  of  the  White  Truck  Co. 
Cleveland  where  the  bids  will  be  sent 
to  be  reviewed.  It  is  very  improbable 
that  an  award  will  be  made  before 
twenty  days   or  more. 

Contractors  who  have  submitted  bids 

P.  J.  Walker  Co.,  Monadnoek  Bldg., 
San'  Francisco. 

Geo.  Wagner,  251  Kearny  St..  San 
Francisco.  _         , 

Lindgren-Swinerton,    Inc.,    New    Stand- 
ard  Oil   Bids..   San   Francisco. 

LOS  ANGELES.  Cal.  —  Archt.  W. 
Douglas  Lee,  ■101  Sun  Bldg.,  is  prepar- 
ing working  plans  and  has  contr.  on 
percentage  basis  for  12-story  and  base- 
ment reinf.  cone,  textile  bldg.  at  cor. 
8th  and  Maple  Sts.,  for  Lloyd  &  Casler; 
70x110  ft.,  terra  cotta  and  glazed  br. 
facing,  comp.  rfg..  steam  htg.  sys.,  ter- 
razzo,  tile  and  cem.  fls.,  steel  sash, 
plate  glass,  3  elec.  elevators,  ornam. 
iron  work,  pine  trim;  $500,000. 

CHOWCHILLA,  Madera  Co.,  Cal.  — 
San  Joaquin  Cotton  Oil  Co  Stanley 
Pratt  pres..  will  form  auxilia.-y  com- 
pany to  build  and  operate  cotton  oil 
mill    and    gin    here;    $100,000. 

SAN  BERNARDINO,  Cal.— Following 
bids  received  by  State  Highway  Coni- 
mission.  Forum  Bldg.,  Sacramento,  Feb. 
2  to  erect  maintenance  shop  ana 
truck  shed.  Maintenance  shop  will  be 
one-story,  wood  frame,  60  by  140  ft., 
covered  with  corrugated  iron;  rein- 
forced concrete  floor  and  footings  and 
with  part  of  the  space  finished  for 
office  stock  room,  etc.  Truck  shed  will 
he  wood  frame  covered  with  corru. 
iron  and  will  have  reinforced  concrete 
wash  rack  at  one  end  and  at  opposite 
end  will  be  finished  for  laboratory. 
Houghton    &    Anderson,    143    Rose 

St.    Los    Angeles *:!'5cn 

J.   J.   Baker,    San   Bernardino ^6,450 

Mathis    Constr.    Co.,    L.    A 2b, 900 

Lidel  M.  Lowry,   San  Bernardino   34.96T 
Coon    Bros.,    Riverside..........    3o,47a 

Engineer's   estimate,    $24,458. 


GARAGES 


Plans    Being   Revised.  .„„„„„ 

GARAGE  Cost,    $30  000 

OAKLAND,    Alameda    Co.,    Cal.      21st    & 
Webster    Streets. 

One-story  hollow  tile  garage  100  x  16j. 

Owner — Herbert    R|    Zerxa,     1205    Ash- 
mount   Ave.,   Oakland. 

Architect— H.       H.       Winner,       55     New 
Montgomery    St.,    S.    F. 
Revision    of    plans    is      being      made, 

drawings   will    be   ready  for  figures   in 

about    three    weeks. 


contract   Awarded. 

GARAGE  Cost,    $21,500 

OAKLAND,  Alameda  Co..  Cal.  E  Tel- 
egraph Ave.    205  N   21st  St. 

One-story  concrete  and  brick  garage. 

Owner— Kern  &  Hamburger,  100  Sutter 
St.,    S.    F. 

Architect — None. 

Contractor  —  Dinnie  Construction  Co., 
3757  Broadway,  Oakland. 

Figures  To  Be  Taken   Shortly. 

GARAGE  ETC.  Cost,  $— 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal., 
Walnut   Avenue. 

One-story  reinforced  concrete  garage 
and  salesroom  covering  approxi- 
mately 9000  sq.  ft. 

Owner — W.  H.  Crowe  &  Sons,  Soqucl 
Ave    and   Front    St.,   Santa    Cruz. 

Designer   —  Lee    D.    Esty,    66    Pacheco, 


Saturday,  February  7,  1926 


iipair.s  to  target  pier,  naval  fuel  depot, 
San  Diego,  at  (1)  $3787,  (2)  $3387,  and 
(3)    $2987.    Other    bids: 

Fred  W.  Steffgen— (1)  $4249.55,  (2) 
deduct   $295,    (3)    deduct   $550. 

Lipscomb  &  Dutton— (1)  $4628,  (2) 
deduct   $250.    (3)    deduct  $500. 

Great  Western  Building  Co. — (1) 
J1777,    (2)   deduct  $190,    (3)   deduct   $360. 

Ross  Constr.  Co.— (1)  $4786,  (2)  de- 
duct  $125,    (3)    deduct   $250. 

SAN  FRANCISCO— Until  Feb.  13.  11 
s.  m.,  bids  will  be  rec.  by  U.  S.  Engin- 
eer Office.  85  2nd  St..  under  Order  No. 
5796-679  to  fur.  and  del.  Rio  Vista,  So- 
lano county:  1  set  special  metallic  pis- 
ton rod  packing  for  dynamo  engine, 
dia.  of  rods  1  5/16  in.,  dia.  of  box  2  3/16 
in,  depth  3-in.:  2  special  metallic  pis- 
ton rod  packing  for  cutter  engine,  dia. 
of  rod  1-15/16  in.,  dia.  of  box  3^4  in-. 
depth  3-in.;  1  doz.  balls  of  asbestos 
w'cking  for  torches;  10  lbs.  semi- 
metallic  bar  packing,  %  in.;  40  ft.  pure 
rubber,  »4  in.  square,  for  gaskets;  10 
lbs.  hydraulic  packing.  %  in.  square,  in 
coil  form;  100  lbs.  loose  asbestos;  12 
ft.  metallic  hose,  2-in.  with  2-in.  pipe 
thread  couplings. 


Santa  Cruz. 


FLATS 


To   be   Done   by   Day's   Work. 

FLATS  Cost,    $10,000 

SAN    FRANCISCO.      W    Octavia    St.    100 

S  Francisco  St. 
Two-story    and    basement      frame      (i) 

flats.  ,„„ 

Owner — B.  Erickson  and  P.  Boyson,  l-i^ 

Henry  St.,   San  Francisco. 

Plans  Complete  —  Figures  to  be  Taken 

FLATs"'^"'"'  Cost,    $14,000 

SAN   FRANCISCO.      S  Duboce  Ave.,   270 

W   Valencia   St. 
Two-story    and    basement     frame     (4J 

flats.  „     .,        _. 

Owner — Wm.   M.   Garvey  &   Jos.  Finne- 

gan,   156A  Russ  St.,   S.   F. 
Architect— R.  R.  In'ine,  736  Call  Bldg., 

San  Francisco. 


Contract   Awarded.  _   „  „„„ 

GARAGE  Cost.    $17,000 

OAKLAND,  Alameda  Co.,   Cal.   NW  Cor. 

1st   &   Webster   Sts. 
One-story    brick   and    tile   garage. 
Owner — Morris      Drayage      Co.,    2nd    & 

Webster   Sts.,    Oakland. 
Architect — None.  „,„    ,„  ^ 

Contractor— W.   G.   Thornally.   357    12th 

St.,    Oakland. 

LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
—J.  V.  McNeil  Co.,  5806  S.  Park  Ave., 
has  contract  for  one-story  Class  C 
brick  garage  at  the  corner  of  18th  and 
Hope  Sts.  for  Dockweiler  Estate  Co., 
Inc.:  A.  C.  Zimmerman,  Architect  and 
Engineer,  836  H.  W.  Hellman  Bldg.; 
100x140  ft.,  selected  common  brick 
facing,  composition  roofing,  cast  stone 
trim,  wood  trusses,  structural  steel, 
skylights,  steel  sash,  Louden  carrier. 
Cost,    $30,000. 

LOS  ANGELES,  Cal —Archt.  John  M. 
Cooper,  321  Marsh-Strong  Bldg.,  is 
preparing  working  plans  for  a  2-story 
reinf.  cone,  automobile  bldg.,  at  n.e. 
cor.  50th  St.  and  Long  Ave.,  for  Al- 
bertson  Motor  Car  Co.;  191x300  ft., 
cone,  exter.,  comp.  rfg.,  reinf.  concr. 
loading  dock  17x300  ft.,  steel  sash, 
sprinkler  sys.,  cem.  fls.,  wire  glass; 
$200,000. 

GOVERNMENT  WORK 
AND  SUPPLIES 

SAN  DIEGO.  Cal. — E.  D.  Barclay  and 
P  F  Schaniel.  2450  Columbia  St.,  San 
Diego,  sub.  low  bid  to  bd.  pub.  wks. 
officer,  11th  naval  dist.,  San  Diego,  for 


oAN  FRANCISCO — Until  Feb.  10,  11 
a  m  bids  will  be  rec.  by  U.  S.  Engin- 
eer Office.  85  2nd  St..  under  Order  No. 
5795-679,  to  fur.  and  del.  Rio  Vista,  So- 
latio  county:  4  pes.  glass  8%-in.  dia. 
(neat  fit)  by  %-in.  thick:  100  gals, 
pure  red  lead  paint,  in  5-gal.  cans;  120 
gals  paint,  inside  white,  gloss,  in  5-gal. 
cans  60  lbs.  paint,  outside  white,  in  5- 
gal.  cans;  150  lbs.  white  zinc,  pow- 
dered in  50-lb.  pails,  for  painting  boil- 
er heads;  25  gals,  floor  or  porch  paint, 
light  or  pale  gray;  20  lbs.  putty,  m 
bladders;  1  gal.  canvas  preservative 
paint,  brown. 


VALLEJO,  Solano  Co.,  Cal. — Mare 
Island  officials  have  recommended  ap- 
propriation of  approx.  $500,000  to 
finance  construction  of  new  naval 
prison    replacing   Building    "84." 


HALLS  AND  SOCIETY 
BUILDINGS 


Additional    Sub-contracts    Awarded. 

ADDITION.  Cost,    $99,035 

SAN  FRANCISCO,  NW  Post  and  Powell 
Streets. 

One-story   addition   to   building. 

Owner — E.   W.   Hopkins. 

Lessee — Argonaut   Club. 

Architect — Sylvain  Schnaittacher,  i66 
Post   St.,    San   Francisco. 

Contractor — Barrett  &  Hilp,  918  Harri- 
son   St.,   San    Francisco. 

Tile — Art  Tile  &  Mantle  Co.,  221  Oak 
St..   S.   F. 

Ornamental  Iron — Peerless  Ornamental 
Iron   Co.  „_   „^ 

Hardware— E.  M.  Hundley,  183  Steven- 
son  St. 

Maenasite  Flooring  —  Phoenix  Side- 
walk   Co.,    Monadnoek    Bldg.,    S.    F. 

Glass— Crowe    Glass    Co.,    574    Eddy    St., 

Marble — Eisele  &  Dondero,  2S95  3rd 
St..   S.   F. 


IVIILLWORK 

A  service  of  real 
valne  Is  offered  by 

National  Mill  &  Lumber  Co. 

"We  are  glad  to  place  at  your  disposal,  without  obligation, 
the  services  of  a  corps  of  skilled  estimators,  with  wide  ex- 
perience in  figuring  general  millwork,  cabinet  work  and 
detail  work  of  all  kinds.  Behind  them  is  an  organization 
offering  virtually  unlimited  selection  of  materials.  We  be- 
lieve their  assistance  will  be  genuinely  helpful  to  you. 


312  Market  Street 
San  Francisco 


High  St  &  Tidewater  Atc 
Oakland 


Saturday,  February  7.   1925 
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Plans   Being  Prepared.  .,„„„„ 

CLUB  HOUSE  Cost,   $10,000 

EXETER,     Tulare    Co.,     Cal. 
Frame  and  stucco  club  house   (tile  and 

composition   roof). 
Owner — Exeter   Womens    Club. 
Architect — Swartz    &    Ryland,    Fresno. 

Plans   Being  Figured.  

MEMORIAL,   BI.DG.  Cost,    $40,000 

HANFORD,   Kings  Co.,  Cal. 

Two-storv  brick  or  tile  Veterans'  Me- 
morial Building  (stucco  exterior 
finish). 

Owner — County  of  Kings. 

Architect — Swartz     &     Ryland,   Kowell 
Bldg.,  Fresno. 
There    will      be    an      oil    heated,    low 

pressure    steam   heating   system.      Bids 

will  be  opened  about  March  1,  1925. 

Ready  for  Figures  Soon. 
THEATRE,    ETC.  Cost,    $75,000 

DUNSMUIR.  Siskiyou  Co.,   Cal. 
Three-story  Class  C  lodge  and   theatre 

building  (Italian  Architecture). 
Owner — Dunsmuir  Lodge  of  Masons. 
Architect    —    Carl    Werner,    Santa    Fe 

Bldg.,  San  Francisco. 
Theatre  will  occupy  first  floor,  oflRce 
rooms  on  second  floor  and  third  floor 
will  be  devoted  to  lodge  rooms.  Bids 
will  be  called  for  latter  part  of  this 
week   for  a   general   contract. 


Reinforcing   steel    awarded    to    Edw.    L. 

Soule,  912  Rialto  Bldg.,  S.  F. 
Concrete  awarded  to  Chas.  "W.  Heyer, 
Jr.,  Mills  Bldg.,  S.  F. 
As  previously  reported,  contract  for 
structural  steel  was  awarded  to  the 
Judson  Manufacturing  Co.,  601  Mis- 
sion St.,  San  Francisco,  and  excavating 
to   J     Catucci,   1212    18th   Ave.,    Oakland. 


Contract  to  be   Awarded. 

Y.    M.    C.    A.    BLDG.  Cost,    $900,000 

SAN    FRANCISCO.       Embarcadero     bet. 

Mission  and  Howard  Sts. 
Eight-story    reinforced    concrete    T.    M. 
C.    A.    building    (Army      and      Navy 
Branch). 
Owner — Y.   M.   C.   A. 
Designer — International     Bldg.     Bureau 

of  Y.  M.   C.  A.,  New  York. 
Local  Architect — Carl  Werner,  605  Mar- 
ket  St.,    San   Francisco. 
Engineer — T.  Ronneberg,  Croclfer  Bldg. 
San    Francisco. 
Plans    call    for    a   structure    covering 
137    square    feet,    with    swimming    pool, 
gymnasium,   dormitory,  club  rooms  and 
other    conveniences. 

Contract  for  excavating  and  piling 
will  be  awarded  to  Healy-Tibbits  Con- 
struction Co.,  Main  and  Market  Sts., 
San  Francisco,  in  a  few  days. 


Contract    Awarded. 

LEGION    BLDG.  Cost,    $18,000 

BRENTWOOD,   Contra  Costa  Co.,  Cal. 
One-story   frame    and   stucco    American 

Legion     memorial     building. 
Owner — Contra  Costa  County,  J.  Wells, 

Clerk. 
Architect    —    Davis-Heller-Pearce     Co., 
Delta    Bldg.,    Stockton. 

Bids  were  opened  Feb.  2,  1925  in 
office  of  county  clerk,  and  contract 
was  awarded  to  G.  H.  Field  Co.,  An- 
tioch,  at  $16,485  with  "Alternate  B"  de- 
ducted, and  "Alternate  D" — no  charge. 
Bids  were  as  follows: 
G.    H.    Field    Co $16,860 

"Alt.    A"    deduct     $55,     "B"     deduct 

$375,   "C"   add   $250,    "D"   no   charge. 
J.   E.   Branagh,   Oakland    $17,375 

"Alt.    A"    deduct    $300,    "B''    deduct 

$500,    "C"   add    $1100,    "D"   add   $125. 
H.     H.     Braunton     $17,758 

".V     deduct     $99,     "B"     deduct     $260, 

"C"  add   $800,   "D"  add  $700. 
H.     E.    Viceroy     $18,000 

"A"    no    bid,    "B"    deduct    $100,    "C" 

no  bid,  "D"  add  $200. 
Sykes    &    Monroe     $18,906 

"A"    deduct    $99,    "B"    deduct    $366, 

"C"  add  $600,   "D"  add  $50. 
A.    L.    Swanson     $18,512 

"A"    deduct    $100,    "B"    deduct    $425, 

"C"  add  $650,  "D"  add  $140. 


ORANGE,  Orange  Co.,  Cal.— Archi- 
tects Allison  &  Allison,  1405  Hibernian 
Bldg.,  are  completing  plans  for  a  store 
and  lodge  building  at  Orange  for  Odd' 
Fellows  Lodge.  Dimensions,  85x120  ft., 
3-story,  reinforced  concrete  frame  and 
floors."  tile  filler  walls,  stucco  and  cast 
stone  exterior,  plate  glass,  composition 
roofing,  pine  trim,  hardwood  and  pine 
floors,  heating  system.  Cost,  $125,000. 
Bids  will  be  taken  shortly. 


Ttoofins — J-  W.  Bender  Roofing  &  Pav- 
ing Co.,  Monadnock  Bldg.,  San 
Francisco      $1284 

Marble  worli — J.    E.   Back  Co.,   1533   San 

Bruno    Ave.,    S.    F $846 

.\s      previously      reported,      concrete 

■(I'ork  was  awarded  to  Mission  Concrete 

Co.,    125  Kissling  St.,  San  Francisco. 

OROVILLE,    Butta   Co.,    Cal. — County 

supervisors  authorize  $200,000  expendi- 
ture to  finance  erection  of  ex-service 
men's  memorial  halls  in  Chico,  Oroville, 
Gridley  and  Paradise.  C.  F.  Beldlng  Is 
clerk   of   the   Board   of  Supervisors. 


Bids  Opened. 

LODGE    BLDG.,    ETC.        Cost.    $1,000,000 

SACRAMENTO.    Sacramento    Co.,    Calif. 

Eleventh   and  J   Sts. 
Fourteen-story  Class  A  lodge  and  store 
building  approximately     1000    tons 
of    steel). 
Owner — Elks    Club. 

Architect — Leonard     F.     Starks     &     Co., 
1010^4    8th    St.,    Sacramento. 

Bids     for    general    construction    only 
are   as   follows: 
Reilley    &    Nemetz,    Call    Bldg., 

San     Francisco     (low)      $334,000 

Mathews    Con.-^tr.      Co.,     Forum 

Bldg..    Sacramento     355,300 

K.    E.    Parker    Co.,    S.    F.    362,850 

Herndrm    &    Finnegan,    Sacto    ..    365,250 
Wni.   Murcell,   Sacramento    377,000 

Bids  have  been  taken  under  advise- 
ment   until    Tuesday    next,    noon. 

As  previously  reported  steel  con- 
tract was  awarded  to  the  Palm  Iron 
Works.    Sacramento    at    $112,900. 

Bids  are  being  taken  on  glass,  rubber 
floors,  roofing  and  plastering,  sepa- 
rately. 

NOTE — In  reports  of  Feb.  2,  name  of 
Herndon  &  Finnegan  was  given  twice, 
and  name  of  Wm,  Murcell  omitted. 


Additional     Contracts    Awarded. 

CLUB   BLDG.  Cost,    $600,000 

SAN    FRANCISCO.       S    Post    St.    W    of 

Po-well. 
Eeven-storv  Class  B  reinforced  concrete 

club    bldg. 
Owner — Post    Street   Investment    Co. 
Architect— Willis     Polk     &     Co.     (J.    M. 

Mitchell    and       Austin       Moore       in 

charge),    Hobart    Bldg..    S.    F. 
Mgr.    of    Constr    —    C.    R.    Collupy,    464 

California  St.,  S.  F. 
Plnsterins — Peter    Bradley,     180     Jessie 

St.,     San    Francisco     $57,000 

".iievatorjs — Otis    Elevator   Co.,   Beach    & 

Stockton    Sts..   S.    F $16,830 

Ornamental    iron— C.      J.      Hillard      Co., 

UUh    *   Minnesota.  S.   F $13,955 

Brlcic — Fennell    &    Chisholm.    180    Jessie 

St.,    San    Francisco     $3481 

Class — Crowe    Glass    Co.,    574    Eddy   St., 

San     Francisco     $13,195 

Conip.   Floors   and   base — Phoenix   Side- 
walk &  Light  Co..  Monadnock  Bldg. 

San     Francisco     $1131 

Sheet  metal — Percy  Sheet  Metal  Works, 

348    Guerrero    St.,    S.    F $2844 

Painting — Maundrell      &      Bowen.       320 

Hayes   St.,   S.   F $10,500 


Reinforcing  Steel  and  Concrete  Sub- 
Contracts  Awarded  — •  Bids  Being 
Taken    for   Terra   Cotta. 

LODGE  &  OFFICE  Cost,  $1,000,000 

OAKLAND,   SE  20th   St.   and  Broadway. 

Eight  and  15-story  tower,  six-story 
main  building,  class  A  lodge  and 
office   building   150   x   134   ft. 

Owner — Elks  Hall  Assn. 

Archt.  &  Mgr.  of  Const. — Wm.  Knowles 
Central    Bank    Bldg.,    Oakland    and 
Hearst    Bldg.,    S.    F. 
Building   will    contain    from    75    to    90 

guest   rooms,    100%  baths. 


CLAWSON    PATENT 
CHLMNEY   CO. 


CLAWSON'S   PATENT  CHIMNEY 

la  the  Hoat  Complete  on   the 

Market 


01.A  WSON'S     FTIRNACE     GRATE 
for  Gaa,  Conl  or  ^Vood 


OL,AWSON'S 

HOODS  and  DAMPERS  tor 

Open   IiHreplacea 


Experts    tn    Ctirln*   SmofcT   Fine* 
and    in   Ventilating 


Terra  Cotta  and  Galvanlied  Iron 

Ohlnuiey  Top*  Erected 

Chimney  Sneeplng 

149   OOltGH    STREET 
Phone  Park  6003       San  Frandaco 


BEVERLY  HILLS,  L.  A.  Co.,  Cal.  — 
Archts.  Gable  &  Wyant,  634  S  Western 
Ave.,  Los  Angeles  (569-563),  have  been 
commissioned  to  prepare  plans  for 
clubhouse  on  Benedict  Canyon  Dr.,  Bev- 
erly Hills  for  Beverly  Hills  Women's 
Club.  Details  of  constr.  not  determined. 
Cost  about  $100,000. 


REDWOOD  CITY',  San  Mateo  Co.,  Cal 
Request  for  permission  to  mortgage 
327  acres  owned  by  the  Olympic  Club  of 
San  Francisco  has  been  filed  in  the 
3HX  'j^^IO  pooAipaH  5^  IJr.oo  joijadng 
money  would  be  used  to  finance  con- 
struction of  a  new  clubhouse  to  be 
erected  in  the  Ingleside  District,  just 
inside  San  Mateo  county.  Coupon  bonds 
of  denominations  from  $10,000  to  $100 
will  be  issued  and  will  be  sold  to  mem- 
bers  of  the   club. 


HOSPITALS 


SAN    DIEGO,      Cal. — Mercy     Hospital 
announces    gift    of   $300,000    from    John 

D.  Spreckels  to  finance  additional  wing 
at  that  institution  as  a  memorial  to 
his   late   wife. 

SOUTH  GATE,  L.  A.  Co.,  Cal. — ^Albert 

E.  Coger,  318  Financial  Center  Bldg., 
Los  Angeles,  has  contract  and  started 
wcrk  on  1-story  50-bed  frame  hospi- 
!al  on  Southern  Ave.,  South  Gate,  for 
Suburban  Hospitals,  Inc.  Plans  by  Ed- 
ward Sproat,  412  Broadway  Central 
Bldg.,  Los  Angeles.  Main  portion,  30 
by  130  ft.,  with  2  wings,  ea.  30x108  ft: 
asbestos  shingle  rf..  hdwd.  fls,  tiled 
operating  and  delivery  rms.,  steam  htg; 
$40,000. 


TUCSON,  Ariz. — Frank  T.  Hines,  di- 
rector of  U.  S.  Veterans'  Bureau,  has 
recommended  appropriation  of  $875,000 
for   250-bed   hospital   here. 


WOODLAND,  Yolo  Co.,  Cal. — Archi- 
tect W.  H.  Weeks.  369  Pine  St.,  San 
Francisco,  is  preparing  preliminary 
plans  for  additions  and  alterations  to 
the  Woodland  Sanitarium.  H.  O.  Cum- 
mings  is  manager  of  the  sanitarium. 

FRESNO,  Fresno  Co.,  Cal. — Until 
Feb.  27,  bids  will  be  received  by  D.  M. 
Barnwell,  county  clerk,  to  construct 
addition  to  general  hospital  for  clini- 
cal and  admitting  departments;  two- 
story  and  basement;  est.  cost,  $40,000. 
Plans   on   file   in   office   of  clerk. 


LODI.  San  Joaquin  Co.,  cal. — Cham- 
ber of  Commerce  and  local  physicians 
plan  to  organize  and  finance  construc- 
tion of  twenty-five-room  general  hos- 
pital; will  be  fireproof  construction. 
The  committee  in  charge  of  the  pro- 
ject follows:  Dr.  J.  M.  Blodgett,  den- 
tist, chairman;  Linden  G.  Leavitt,  vice 
chairman;  Lloyd  Mazzera,  secretary- 
treasurer. 


REDLANDS,  San  Bernardino  Co.,  Cal. 
— Movement  is  under  way  to  provide 
250-bed  community  hospital  here.  Pro- 
posed bldg.  would  be  2-story  fireproof 
structure    to    cost    about    $200,000. 


SAN  FRANCISCO.  —  Until  March  4, 
bids  will  be  received  by  Board  of  Pub- 
lic Works  to  erect  Harbor  Emergency 
Hospital  on  Sacramento  St.,  bet. 
Drumm  St.  and  The  Embarcadero.  Seg- 
regated bids  are  wanted  for  (1)  piling 
and  concrete  work,  est.  cost  $18,000; 
(2)  brick  work,  etc.,  $5,200;  (3)  elec- 
tric work,  $1,800;  (4)  plumbing  and 
heating,  $6500.  Plans  obtainable  from 
Bureau  of  Architecture,  Department  of 
Public   Works,   2nd   floor,   City  Hall. 
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HOTELS 


Plans   to    be   Prepared. 

HOTEL.  Cost,     $3,000,000 

SAN  FRANCISCO.  SE  Cor.  Mason  and 
California  Sts.  (California  School 
of  Arts    Site). 

Fifteen-story  Class  A   hotel. 

Owner — Geo.  D.  Smith  et  al,  Canter- 
bury Hotel,   San  Francisco. 

Architect — Weeks     &     Day,     315     Mont- 
eomery    St.,   San    Francisco. 
Project  is   in  the  course  of  financing. 


Plans   Being    Prepared. 
HOTEL  Cost,   $250,000 

SAN  FRANCISCO.     Turk   St.  near  Jones 
Six-story    reinforced    concrete    hotel   — 

Italian    architecture. 
Owner    &    Designer — A.     Penziner,     750 

Taylor  St.,  S.   F. 
Hotel    will    contain    120    rooms    100% 
baths.       Ground    floor    will     have    two 
stores  and  lobby. 


Plans    Being    Figured. 

REMODEL  Cost.    $12,000 

SAN    FRANCISCO.      Stockton    St.,    near 

Sutter. 
Remodeling  hotel. 
Owner — A.   Vayssle. 
Architect — Fabre     &     Hildebrand,       110 

Sutter  St..   San   Francisco. 


INDIO,  Riverside  Co.,  Cal. — Charles 
Stanford,  Alhambra,  has  had  plans 
prepared  and  will  erect  a  2-story  brick 
store  and  hotel  bldg.  at  Indio  for  self; 
3  stores,  lobby,  diningrm.,  kitchen  and 
60  hotel  rms.  with  25  per  cent  baths; 
press,  br.  facing,  comp.  rfg.,  plate  glass 
cem.  and  pine  fls.,  pine  trim,  elec.  htg. 
sys.,  storage  water  htr.,  skylights; 
$60,000. 

SAN  PEDRO,  Los  Angeles  Co.,  Cal. — 
Foss  Des.  &  Bldg.  Co.,  1007  S.  Pacific 
St.,  San  Pedro,  will  build  3-story  and 
basement  Class  C  building,  50x100  ft., 
at  415-21  S.  Beacon  St.,  San  Pedro,  for 
C.  E.  Zimmerman.  Two  stores,  27 
hotel  rooms,  one  3-room  apartment  ana 
11  baths;  stucco  front,  cast  stone,  tile 
and  composition  roof,  plate  glass  and 
tile,  fire  escapes,  skylights,  metal  sash, 
structural  steel,  cement.  pine  and 
maple  floors,  tiled  baths,  gas  radiators, 
sprinkler    system.       Cost,     $46,500. 


SANTA  MARIA,  Santa  15art)ara  Co., 
Cal. — A.  E.  Bern,  Santa  Barbara  hotel 
proprietor,  will  start  work  soon  on  2- 
story  hotel  at  the  corner  of  Broadway 
and  Cook  St.  Building  will  be  designed 
to   carry   3   additional   stories. 


BRAWLEY,  Imperial  Co.,  Cal. — Al 
Kaiser  is  drawing  plans  for  rebuilding 
Dunlack  hotel  at  8th  and  Main  Sts.  for 
Brawley  Hotel  Corp.  It  will  contain 
50  rooms. 


Preliminary    Plans    Being    Prepared. 
HOTEL  Cost,    $140,000 

SAN    FRANCISCO,    north   of   Market. 
Six-story      steel      frame      hotel      blag., 

pressed  brick   front. 
Owner — Withheld. 

Architect  —  Edward  Glass  &  Thomas 
Smith,  525  Market  St.,  S.  F. 
Hotel  will  contain  70  rooms,  100% 
baths,  with  tile  floors  and  tile  base. 
Sidewalk  elevators  will  be  installed, 
dumb    waiters,    etc. 


Phon*  Mission   1607 

Rai.   Phon*  Hlsalon   Et28 

Fire  Protection  Products  Co 

FIRE  DOOR  EXPERTS 


Kalmaiebu     Copper     aB4 
D«*i«   mad   TrlBi 
OraaaieBtBl    EJatran* 


CHAS.   SCHULTHEI8,  Mrr. 

Uir-Sll*  TWBNTIBTB   STREETT 

Bear   Harrlaaa    It. 

■AN    FKANGISCW.    OALD-. 


LOS  ANGELES,  Cal. — Robert  E.  Mill- 
sap.  423  Marsh-Strong  Bldg..  awarded 
contract  at  $110,000  for  4-story  brick 
.store,  hotel  and  office  bldg.  at  115  N 
San  Peilro  St.  for  S.  Fukui  and  assoc. 
Plans  by  Yos  Hirose,  engr.,  117 >ri  Wel- 
ler  St.;  .N'oeienberg  &  .lohnson,  401  L. 
A.  Ry.  Bldg.,  archts.  Dimensions,  60x 
170  ft.,  3  stores,  28  offices  and  77  hotel 
rooms;  press,  brick  and  cast  stone 
exter.,  comp.  ifg.,  metal  skylights,  ste«l 
sash,  struc.  steel,  plate  glass,  gas.  htg., 
elevator. 


Figures  to  be  Taken  Shortly 

HOTEL,    ETC.  Cost,    $185,000 

OAKLAND,    Harrison    St.    near      errand 

Ave. 
Four-story    reinforced    concrete      hotel 

and    club    rooms,    terra    cotta,    tile 

roof. 
Owner — Y.    W.   C.   A.,   Oakland. 
Architect    —    Chas.     W.     McCall,       1404 

Franklin  St.,  Oakland. 
A  few  of  the  162  bedrooms  will  be 
equipped  with  private  baths.  In  addi- 
tion, each  floor  will  have  grouped 
plumbing  facilities,  consisting  of  9 
tubs,  7  showers  and  9  basins  per  floor. 
Structure  will  be  of  Italian  archi- 
tecture,  with   dash   exterior. 


POWER  PLANTS 


TULARE,  Tulare  Co.,  Cal. — Southern 
California  Edison  Co.  will  expend  $350,- 
000  in  extensions  and  reinforcement  of 
electric  distributing  system  in  Tulare 
district.  J.  R.  Haskin  is  Tulare  Dis- 
trict Mgr.   for  company. 


POMONA,  Cal.— So.  Cai.  Edison  Co. 
will  expend  about  $400,000  during  1925 
for  extensions  and  betterments  in  the 
Pomona   district. 


OAKLAND,  Cal.— Until  March  2.  10 
a.  m.,  bids  will  be  rec.  by  Geo.  E.  Gross, 
county  clerk,  to  fur.  mechanical  equip- 
ment for  power  house  at  Highland 
(County)  Hospital,  14th  Ave.  and  Val- 
lecito  Place.  Cert,  check  10%  payable  to 
clerk  req.  Se*  call  for  bids  under  offi- 
cial proposal  section   in  this   issue. 


PUBLIC  BUILDINGS 


Date    of   Opening   Bids. 

CITY    HALL  Cost,    Approx.    $40,000 

DUNSMUIR.    Siskiyou   Co.,    Cal. 

City  Hall  building,  reinforced  con- 
crete, cement  e.xterior,  tile  and 
composition  roof,  wood  and  cement 
floors.  One-story  and  basement 
Spanish    Mission    style. 

Owner — City   of  Dunsmuir. 

Architect    —   Woollett      &    Lamb,      Mull 
Bldg.,    Sacramento. 
Bids   are    being   taken    for   a   general 

contract.      Date    of   opening    Is    set   for 

February   4th,   1925. 


PASADENA,  L.  A.  Co.,  Cal.— Archt. 
Myron  Hunt.  1107  Hibernian  Bldg..  i.'i 
(■omi>leting  plans  f.ir  ne^v  municipal 
library  bldg.  at  Pasadena;  one-story, 
part  2-story,  with  3-story  book  stacks: 
dimensions.  180x310  ft.,  basement,  reinf 
cone,  constr..  stucco  and  stone  exter.. 
clay  tile  rfg.,  hdwd.  trim,  tile  and  c«ra. 
fls.,  steam  htg.  plant;  $400,000.  Bids 
will    be    advertised   for   shortly. 


SAN  FRANCISCO.  —  Until  March  4, 
bids  will  be  received  by  Board  of  Pub- 
lic Works  to  erect  Southern  Police 
Station  at  Fourth  and  Clara  streets. 
Segregated  bids  are  wanted  for  (1) 
general  construction,  estimated  cost 
$52,000;  (2)  electrical  work.  $2500; 
plumbing  and  heating.  $6000.  Plans 
obtainable  from  Bui-eau  of  Architec- 
ture.   2nd   floor,    City   Hall. 


RESIDENCES 

Contract    Awarded. 

RESIDENCE  Cost,   $15,694.50 

SACRAMENTO,    Cal.— No.    1339    44th    St. 

Kight-room  frame  residence  and  ga- 
rage. 

Owner— W.  T.  Chester,  1112  40th  St., 
Sacramento. 

Architect — None. 

I'ontractor — W.  L.  Chatterton,  1032  42a 
St.,  Sacramento. 


Contract    Awarded, 

RESIDENCE  Cost,    $12,000 

OAKLAND,    845    Calmar   Ave. 

Two-story   8-room   residence. 

Owner — A.    T.    Church,      826      Mandana 

Blvd.,  Oakland. 
.Vrchitect — None. 
Contractor — Covey    &    Rose,    425    Adams 

St.,  Oakland. 


Contract  Awarded. 

RESIDENCES  (5)     at     $3000    each; 

1    at    $4000. 

SAN  FRANCISCO.  NW  Borroughs  and 
Somerset  Sts.;  N  Borrough  25  SW 
.Somerset  .St.;  N  Judson  Ave  125, 
150  and  175  E  Edna  St.  and  W 
32nd  Ave   125  S  Taraval  St. 

Six  one-story  and  basement  frame  resi- 
dences. 

Owner — Jas.  A.  Arnott,  235  Granville 
Way,   San   Francisco. 

Architect — None. 

Contractor — Jas.  A.  Arnott  &  Son,  235 
Granville   Wayq,   San  Francisco. 


Contract   Awarded. 

RESIDENCES  Cost,    each    $4500 

OAKLAND,  Alameda  Co.,  Cal.  Inter- 
section  of  57th   Ave.  and  Brann  St. 

Twenty-one  one-story  5-  and  6-room 
residences    and    garages. 

Owner  —  F.  T.  Malley,  900  Lakeshore 
Ave.,   Oakland. 

Architect — None. 

Contractor^ — F.  T.  Malley  &  Son,  900 
Lakeshore  Ave.,  Oakland. 


Contract  Awarded. 

RESIDENCE  Cost,   $19,000 

STOCKTON.    San    Joaquin    Co.,    Cal.    No. 

130  W-Pine  St. 
Two-story   frame   and   stucco   residence 

and  garage. 
Owner — J.       H.       Eagal.       %     Althouse- 

Eagal  Co.,   Stockton. 
Architect — None. 
Contractor — O.    H.    Chain,    807    F.   &   M. 

Bldg.,   Stockton. 


To  be  Done  by  Day's  Work. 
RESIDENCES  Cost,    $4000    each 

SA.N      FRANCISCO.      W      Forty-second 

Ave  200,   225   and   250  S  Clement  St. 
Three  one-story     and  basement     frame 

residences. 
Owner  —  Little-Christensen,     1442     8tli 

Ave.,  San  Francisco. 
.\rchitect — None. 


To   be    Done   by   Day's   Work. 
RESIDENCES  Cost.    $4000   each 

SAN    FRANCISCO.      W    Genebarn    Way 

103,  135  and  167  N  Murray. 
Three    one-story    and    basement    frame 

residences. 
Owner — E.     L.     Stoneson,     3106     Market 

St.,   San   Francisco. 
Archtiect — Chas.  F.  Strothoff,   2274  15th 

St..   San  Francisco. 


Contract    Awarded 

RESIDENCE  Cost,    $13,500 

SAN  FRANCISCO.  Lot  16.  Block  20. 
St.    Francis    Wood. 

Two-story  and  basement  frame  resi- 
dence  and   garage. 

Owner — Frank  B.  and  Mary  C.  Drake. 
1344    5th    Ave.,    S.    F. 

Architect  —  B.  Cooper  Corbet,  Storj 
Bldg..    Los    Angeles,    Cal. 

Contractor — Mangels  Bros.,  4792  Mis- 
sion   St.,    S.    F. 


JOOST  BROTHERS 

Buiiders'  Hardware 
Toois,  Etc. 

(Members   Builders'    E:zchange) 

loss    MARKBTT  ST. 

Phone  Market  8*1     Sian  Franolsco 
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Contract    Awarded. 

RESIDENCE,  Cost.    $11,990 

PIEDMONT,  Alameda  Cu..  160  Wood- 
land   Way. 

Owner — H.  L.  Breed,  865  Walker  Ave., 
Oakland. 

Architect  —  A.  W.  Smith,  American 
Bank    BIdg.,    Oakland. 

Contractor — C.  L.  Barham,  211  Amer- 
ican   Bank    Bldg.,    Oakland. 


Contract    Awarded. 

RESIDENCE.  Cost.    114,000 

PIEDMONT.  Alameda  Co..  25  King  Ave. 

Owner — Harry  Camp,  1605  de  Young 
Bldg..    San    Francisco. 

Des.  &  Contractor — Morren  &  Garren, 
1605  de  Young  Bldg.,  San  Fran- 
cisco. 


Plans   Being  Prepared. 

RESIDENCE  Cost,    $15,000 

SAN    FRANCISCO.      St.    Francis    Wood, 

Lot    2,    Blk.    1,    Portola    Drive. 
Two-story     and     basement     frame    and 

stucco      residence,      containing      8- 

rooms,    tile    roof. 
Owner   &   Contractor — Nels   P.   Johnson, 

1934   Folsom  St.,   San   Francisco. 
Architect — Masten    &    Hurd. 


To    be    Done    by   Day's   Work. 
RESIDENCE    (5)  $4000  each 

SAN    FRANCISCO.      E   Capistrano  Ave., 

50,  75.  100.  125  &   150  N  Santa  Rosa 

Avenue. 
Five     one-story    and    basement    frame 

residences. 
Owner — Albert    J.    Olson.    336    Granada 

Ave..    S.    F. 
Architect— Chas.     Strothoff.     2274     15th 

St.,  San  Francisco. 


To    be    Done   by   Day's   Work. 

RESIDENCES    (6)  Cost,    $3000    ea. 

SAN  FRANCISCO.  2Sth  Ave.,  334,  364, 
394,    424.    454,    481    N    Taraval    St. 

Six  1-story  and  basement  frame  resi- 
dences. 

Owner — Lang  Realty  Co.,  First  Na- 
tional  Bank    Bldg..   S.   F. 

Architect — Harold  Stoner,  810  UUoa  St. 
San   Francisco. 

Contractor — Lang  Realty  Co.,  First  Na- 
tional   Bank   Bldg.,   S.   F. 


Mill    work    Contract    Awarded. 

CLUB,    ETC.  Cost,    $750,000 

OAKLAND.  Alameda  Co.,  Cal.  Clay  St. 
bet.     12th    and    13th    Sts. 

Six-story  Class  A  club  and  store  build- 
ing. 

Owner — Athens  Athletic  Club,  Oakland. 

Architect — Wm.  Knowles,  1214  Webster 
St.,   Oakland. 

Contractor — MacDonald  and  Kahn,  1916 
Broadway,    Oakland. 

Mill  M'ork  contract  has  been  awarded 
to  the  Sunset  Lumber  Co.,  1st  & 
Oak    Sts.,    Oakland.      As    previously 

reported    terra    cotta    and    tile    roofing 

awarded  to  Gladding  McBean  Co.,  22nd 

and   Market    Sts.,    Oakland. 


To    be    Done    by    Day's    Work. 

RESIDENCES  Cost,    each   $3000 

SAN  FRANCISCO,  B  24th  Ave..  152.  177, 
202,   227.   252  and  277  S  Judah  St. 

Six  one-story  and  basement  frame  res- 
idences. 

Owner — John  E,  McCarthy,  1483  Fun- 
ston   Ave,,   S.  F. 

Architect — None. 


To   be    Done   by   Day's   Work. 

RESIDENCES  Cost,  each  $4000 

SAN  FRANCISCO  NW  CLAREMONT  & 
Verdun  Way  &  W  Claremont  Blvd. 
31,  62,  93,  124,  155,  199,  230,  261, 
294,    325    and    356    S   Taraval    St. 

Twelve  one-story  and  basement  frame 
residences. 

Owner — Meyer  Bros.,  603  First  Nation- 
al Bank  Bldg.,   S.  F. 

Architect — None. 


BEVERLY  HILLS.  L.  A.  Co..  Cal. — 
Archt,  Carleton  M.  Winslow.  021  Van 
Nuys  Bldg,.  Los  Angeles,  Is  preparing 
working  plans  for  2-storv  and  base- 
ment 15-room  res.  on  Ridge  Dale  Rd.. 
Beverly  Hills,  for  Francis  Whittaker; 
fr.  and  stucco,  tile  rfg,.  gas  furnace  htg, 
."!ys,,  aut,  storage  water  htr.,  hdwd.  tls 
and  trim,  tiled  baths,  cast  stone  man- 
tels, water  softener,  incinerator,  vacu- 
um de.  sys.,  wrought  Iron  wk;  $60,000. 


SAN  MAKING.  L.  A.  Co.,  Cal.— Archts 
Gable  &  Wyant,  634  S  Western  Ave., 
Los  Angeles  have  prepared  plans  and 
are  taking  segregated  bids  for  2-story 
10-room  Spanish  type  residence  at  San 
Marino  for  Geo.  B.  Wardman.  Shake 
rf,.  hdwd,  and  pine  trim,  and  fls,,  4 
baths  (3  tiled),  tile  fireplace,  unit  htg, 
sys,.   aut,   water  htr. 


HIGHLAND  PARK.  San  Bernardino 
C",,  Cal,— Archt.  Carlston  M,  Winslow, 
921  Van  Nuys  Bldg.,  Los  Angeles,  is 
preparing  working  plans  tor  a  2-story 
brick  parish  hou.se  at  Highland  Park, 
for  All  Saints  Episcopal  church;  as- 
seml.ily  hall,  classrms,  and  offices;  tile 
rfg..  part  basement,  cem,  and  pine  and 
hdwd,  fls,.  gas  furnace  htg.  sys..  pine 
trim,  toilets,  folding  partitions,  water 
heater. 


SCHOOLS 


Plans   Being   Prepared. 

SCHOOL  Cost,    $12,000 

OPHIR,   Placer  Co.     Cal.     Ophlr  School 

District. 
One-story  frame  and  stucco  school. 
Owner — Ophlr  School  District. 
Architect — J.    W.    Woolett    &    Co.,    Mull 

Bldg.,   Sacramento. 


Specifications  Being  Written. 

SCHOOL  Cost,    $400,000 

SAN  FRANCISCO.  Sanchez  and  17th 
Streets. 

Twenty-four  classroom  and  auditorium 
school    (Douglass    Everett    School.) 

Owner — City  and  County  of  San  Fran- 
cisco. 

Architect — Bakewell  &  Brown,  251 
Kearny  St.,  San  Rrancisco. 

Contract    Awarded. 
SCHOOL   HOUSES    (9) 

Cost,    each,    $1500 
OAKLAND,   Alameda  Co..    Cal.     Various 

locations    in   city. 
Nine    1-story   school    houses. 
Owner — City    of    Oakland. 
Architect — None. 
Contractor — John     R.    Faulkes.    9828    B, 

14th    St.,    Oakland. 


Working    Drawings    to    be    Prepared. 

BUILDINGS  Cost,    $250,000 

BERKELEY,  Alameda  Co.,  Cal.  Arch 
St.    and    Hearst    Ave. 

Reinforced  concrete  and  brick  school 
building,  library,  and  dormitory 
building  (1st  unit  of  group  of 
buildings.) 

Owner — Pacific  Sc'hool  of  Religion, 
Berkeley. 

Architect — "W.   H.   Ratcliff.   Jr..  Mercan- 
tile   Trust    Elder.,    Berkeley. 
These    are    the    first    of    a    group    of 

buildings   to   be   constructed  at  a  later 

date. 


PHOENIX,  Ariz.  —  Gov.  Hunt  has 
signed  house  bill  No.  6  appropriating 
$275,000  for  new  bldgs.  at  University 
of  Arizona. 


ALAMEDA.  Alameda  Co.,  Cal.— Until 
Feb.  17,  8  P.  M.,  bids  will  be  received 
by  C.  J.  DuFour,  Secfy..  Board  of  Ed- 
cation,  for  changes  in  heating  system 
at  Mastick  school,  Santa  Clara  Ave.  and 
Bay  St.  Cert,  check  10%  payable  to 
Secfy.  req.  with  bid.  See  call  for  birt.i 
under  oilicial  proposal  section  In  this 
Lssae. 


ALAMEDA,  Alameda  Co.,  Cal. — Until 
Feb.  17,  8  P.  M.,  bids  will  be  received 
by  C.  J.  DuFour.  Secfy..  Board  of  Edu- 
cation, to  grade  and  rock  surface  Lin- 
coln School  court  yard  at  Central  Ave. 
and  Mound  St.  Cert,  check  10  7,,  pay- 
able to  Secfy.  reel.  Plans  from  above 
office. 


ALAMEDA,  Alameda  Co.,  Cal. — Until 
Feb.  17,  8  P.  M.,  bids  will  be  received 
by  C.  J.  DuFour,  Secfy.,  Board  of  Edu- 
cation, to  fur.  and  install  150  school 
desks,  adjustable,  set  up,  "B"  size:  20 
rears,  "B"  size;  200  chairs,  portable, 
single  (not  In  sections).  Samples  to 
accompany  bids.  See  call  for  bids  un- 
der official  proposal  section  in  this 
issue. 


REDLANDS,  San  Bernardino  Co.,  Cal 
—Until  2  p.  m..  Feb.  20.  bids  will  be 
rec.  by  Redlands  school  dist.  for  constr 
Franklin  elementary  school  bldg 
Allison  &  Allison,  140.T  Hibernian  Bldg., 
Los  Angeles,  archt.  Separate  bids  will 
be  taken  on  (1)  general,  (2)  sheet  met- 
,al  work.  (3)  comp.  rfg..  (4)  tile  rfg..  (5) 
lath  and  las..  (6)  blackboards.  (7) 
painting.  (8)  hdwe..  (9)  plbg  gas  fit- 
ting and  sewering.  (10)  elec.  work.  (11) 
htg.  and  vent.  Cert,  check  or  bond  5%, 
to  order  of  Agnes  F.  Lewis,  secy  of 
board.  Deposit  $25  for  plans.  Bldg.  will 
contain  12  rms..  auditorium,  offlctes 
and  kindergarten:  brick  constr.,  plas 
exter..    tile    rfg. 


ETNA  MILL.S.  Siskiyou  Co.,  Cal.  — 
Trustees  of  Etna  Mills  High  School 
uistfict  plan  early  construction  of 
combined  high  school  gymnasium  and 
auditorium.  Funds  for  construction  are 
available. 


SAN  FRANCISCO— Until  Feb.  16,  2:30 
p.  m..  bids  will  be  received  by  Leonard 
?i«'^?.^y^''/''^,y  purchasing  agent,  Room 
270  City  Hall,  to  fur.  and  install  shop 
equipment  for  Horace  Mann  Junior 
school.  Lists  of  materials  desired  ob- 
tainable   from   above   office   on    request. 

PASADENA.    Los    Angeles    Co.,    Cal 

Until  11  A.,  M.,  Feb.  16,  bids  will  be 
received  by  the  Board  of  Education  of 
Pasadena  for  new  buildings  at  Wash- 
ington Junior  High  School  site,  Pasa- 
dena: Allison  ,&  Allison,  1405  Hiber- 
nian Eldg..  Los  Angeles,  architects. 
Bids  will  be  taken  separately  on  gen- 
eral work,  painting,  electric  wiring 
and  plumbing.  Main  building  with  do- 
mestic science  and  manual  arts  wings; 
2-s1;ory,  31  classrooms,  brick  construc- 
tion, stucco  and  cast  stone  exterior, 
clay   tile    roofing.      Cost,    $225,000 


All-Key 
Plaster  Lath 

(Patented) 
I0O%    Mechanical   Ker. 


Plaster 
Wall    Board 

(Patent  applied   for) 
The  Lost  Word  In  Wall  Board. 
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EUREKA,  Humboldt  Co..  Cal.— Bids 
were  opened  in  the  office  of  Geo.  B. 
Albee  Sect'v.  Board  of  Education,  for 
the  erection  of  a  two-story  and  part 
basement.  reinforced  concrete  liig" 
school;  311  classrooms,  auditorium,  and 
two  Kvmnasiums.  John  J.  Donovan, 
Architect,  Tapscott  Bldg.,  1916  Broad- 
way, Oakland.  Contracts  awarded  are: 
General— R.    W.   MoUer,   Call   Bldg.,   San 

Francisco.  „,,    „        ,  ,■ 

Heatins— G.    A.    Schuster,    916    Franklin 

St.,     Oakland     aa:^^^'^* 

Plumbing— Wm.   &    J.   Bays,   3921   Grove 

St.,    Oakland $16,668 

Electricnl— Hampton    Electric    &    Mach. 
Co..   52E)  Howard  St.,  S.  F.    ..$15,000 
The  bids  were: 

General 
J.   L.   McLaughlin,    251   Kearny, 

San    Francisco    A-.;,- •   ^^ni'^nA 

R    W.   Moller,   Cal   Bldg.,    S.  F. .  .    329.500 

(Award  Made  on  Alternate  Bids) 
John   G.   Leibert   Co.,   ISO   Jessie 

St      San    Francisco    J41,7UU 

Howard   S.    Williams,    185   Stev- 

enson    St..    S.    F 346,660 

Antone    Johnson     5t^?S" 

F     J     Maurer   &    Son    359,374 

Barrett  &  Hilp   360,484 

T     Shepard    ana,  t  i^v 

Mercer-Fraser    Co.,     Eureka     ..    386,500 

Reilly    &    Nemetz    393,924 

Herndon    &    Finnegan     427,923 

Heating 

G     A.    Schuster,    Oakland     *^?''19 

Wm.    &    J.    Bays     s2'S?n 

Scott    Co 32,640 

Jas     A.     Nelson     33,297 

C.     J.    Kennedy     33,644 

W.    H.    Pickard    ii'°it 

Miller-Hays     Co ■    33,900 

Complete  list  of  the  Plnmbingr  and 
Eleotrteal    Bids    witt    be    given 


BUILDING    AND    ENGINEERING    NEWS 

LOS    ANGELES,    Cal.— Until    9 


Saturday,  February  7,   1925 


bids  will  be  rec.  by  Los 
Angeles  bd.  educ.  for  2-story  science 
bldg.  and  shop  addition  at  McKinley 
Jr.  high  school,  n.e  cur.  McKinley  Ave 
and  4,')th  St.  Separate  bids  on  general 
and  plumbing.  Plans  and  spec,  as  pre- 
pared by  bd.  educ.  archtl.  dept.  on  file 
at  730  Security  Bldg.  Cert,  or  cash, 
check  or  bond  5%.  Wm  A.  Sheldon,  secy. 
(~!omp.  rf.,  reinf.  cone,  corridors  and 
stairs,   maple   fls;   $55,000. 


shortly. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 

Until    9    A.    M.,    Feb.    20,    bids    will    be 

received  by  Los  Angeles  Board  of  Ed- 
ucation for  new  two-story  building 
proposed  for  Micheltorena  St.  school, 
Micheltorena  St.,  north  of  Sunset  Blvd. 
Separate  bids  on  general,  plumbing, 
painting,  heating  and  ventilating  and 
electric  wiring.  Plans  and  specifica- 
tions on  file  at  730  Security  Bldg.  Cert. 
or  cash,  check  or  bond,  5%.  Wm.  A. 
Sheldon,  Secretary.  Harry  Hayden 
Whiteley,  architect,  634  S.  Western 
Ave.  Face  brick,  composition  roofing, 
reinforced  concrete,  corridors  and 
stairs,  cement  and  maple  floors.  Cost, 
$105,000. 


SANTA  BARBARA,  Santa  Barbara 
Co.,  Cal. — President  Phelps  of  Santa 
Barbara  State  Teachers'  College  an- 
nounces work  will  be  started  about 
July  1  on  new  auditorium  and  admin- 
istration building  for  state  college 
here.  $150,000  has  been  appropriated 
for   the  work. 


SOUTH  SAN  FRANCISCO,  Cal.— Ar- 
chitect Ernest  L.  Norberg.  593  Market 
Street,  San  Francisco  is  preparing 
working  drawings  for  an  Addition  to 
the  Grant  Avenue  School,  comprising 
of  12  class-rooms  and  large  auditorium 
of  reinforced  concrete  construction. 
Building  will  be  one,  and  part  two 
stories.  Cost  is  approximated  at  $90,- 
000;  also  an  Addition  of  shop  and  gym- 
nasium building  to  the  South  San 
Francisco  High  School,  to  be  of  frame 
and  stucco  construction,  and  to  cost 
about     $3U,0OU. 

Bond  issue  for  financing  the  above, 
was    recently    voted. 


SAN  FRANCISCO.  —  City  Architect 
John  Reid,  Jr.,  Instructed  by  Board  of 
Public  Works  to  prepare  plans  and 
specifications  for  new  Sherman  Ele- 
mentary school  in  Union  St.  bet.  Frank- 
lin and  Gough  sts. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
—  Architect  A.  S.  Nibecker,  625  Wash- 
ington Bldg.,  has  completed  working 
plans  for  two-story,  14-unit  addition  to 
75th  St.  school,  142  W.  75th  St.  Bids 
will  be  taken  soon.  Dimensions,  83x60 
ft.  and  73x60  ft.,  face  brick,  cast  stone, 
composition  roof,  reinforced  concrete 
■orridors  and  stairs,  cement  and  maple 
doors,   gas-steam  heating.   Cost,   $95,000. 


LONG  BEACH,  Los  Angeles  Co.,  Cal. 
— C.  T.  McGrew  &  Son,  1345  W.  Ocean 
Ave.,  Long  Beach,  low  bidder  at  $235,- 
550  on  general  contract  for  new  Fran- 
ces E.  Willard  School  on  11th  St.,  bet. 
Orizaba  and  Freeman  Sts.,  Long  Beach. 
Parker  O.  Wright  and  Frances  H. 
Gentry,  architects,  316  Marine  Bank 
Bldg.,  Long  Beach.  Low  bidders  on 
other  contracts  were:  F.  A.  Arbia  on 
plastering  at  $23,500;  R.  E.  Swan  on 
painting  at  $9350;  J.  M.  Eustace  on 
plumbing  at  $22,245;  Jensen  Elec.  Co. 
on  electric  wiring  at  $6700.  Hickman 
Bros,  on   heating  at  $15,010. 


Los  Angeles.  Cal. — Archt.  A.  F.  Leicht 
462  N  Vermont  Ave.  is  preparing  work- 
ing plans  and  bids  will  be  taken  on 
4-story,  basement  and  roof  garden 
class  A  school  bldg.  on  Lemoyne  St.  s. 
of  Sunset  Blvd..  for  Aimee  Semple  Mc- 
Pherson;  91x108  ft.,  auditorium  and 
gallery  to  seat  1200,  kitchen,  70  class- 
rooms, reinf.  cone,  const.,  cast  cem 
trim.,  steel  sash,  tile,  comp.  and  cem. 
fls.,  ornam.  iron,  aut.  elevator,  folding 
doors. 


CONCRETE  >./'/ 


SANDY   PBATT   IS  STILL,    "DOING   IT" 

Along  about  last  April,  CEMENT,  MILL  &  QUARRY  published  an  in- 
teresting story  on  the  fine  publicity  work  accomplished  by  the  Pratt  Building 
Material  Co.,  of  San  Francisco,  in  making  known  its  wares;  how  they  were 
found,  produced  and  marketed. 

Nearly  everyone  on  the  Pacific  Coast  knows  this  company's  slogan,  "What 
Sandy  Pratt  Is  Doing."  By  the  same  token,  Sandy  is  still  at  it.  and  like 
Johnny   Walker   of   ancient   memory,    "Is   still    going   strong." 

Only  the  other  day  this  journal  received  the  following  letter,  accompanied 
by  an   envelope   containing  a   sample  of  new  washed  American  River  Sand: 

San     Francisco,    Nov.     1,''"W24. 
Dear   Sirs: — 

We  enclose  sample  of  our  New  Washed    American    River    Sand. 

A  few  days  ago  we  installed  a  log  washer  at  Sacramento,  which  abso- 
lutely removes  all  clay,  silt,  decomposed  leaves,  twigs,  etc.,  and  should  you 
want  a  hundred  carloads  of  our  American  River  Sand,  the  hundred  cars  would 
be   just   like    this   sample — clean,   sharp  and   coarse. 

The  October  rains  have  been  quite  heavy  on  the  upper  waters  of  the 
American  River,  so  that  the  American  River  is  now  flowing  quite  a  stream. 
This   rise   of   the   river   has   brought  in  new  clean   sand,   and   plenty  of  it. 

You  know  that  we  have  always  washed  American  River  Sand  twice — first 
in  the  revolving  screen  and  then  a  second  time  in  the  drying  tanks,  but  now 
we  give  it  a  third  washing  with  our  new  log  washer.  Formerly  some  of  the 
dirty  water  was  used  to  wash  the  sand  in  the  drying  tanks,  but  now  the  new 
log  washer  picks  up  all  the  silt,  twigs,  dirt,  etc..  which,  with  the  muddy 
water,  flow  in  another  direction.  Consequently,  nothing  but  clean  water 
washes    the    sand,    (already   twice   washed)    in    the  drying   tanks. 

When  you  order  river  sand  for  plastering,  brick,  mortar  or  concrete,  don't 
say,  "Send  me  river  sand,"  but  insist  on  "Pratt's  washed  American  River 
Sand,"  because  it  is  washied  three  times,    besides   being   screened. 

I    thank    you.  "SANDY"   PRATT 

If  you  are  familiar  with  Clarence  Sand  Pratt's  methods  of  making 
known  "his  goods,  you  will  easily  detect  the  master  hand  in  the  foregoing 
letter.  He  makes  the  buyer  aware  of  .iust  what  is  needed  to  produce  first- 
quality  sand,  told  in  every  day  language  and  free  from  "engineering."  The 
buyer  likes  to  know  these  things  about  the  stuff  he  is  buying — particularly 
when  he  wants  a  hundred  carloads.  It's  great  stuff!  From  CEMENT,  MILI., 
&   QUARRY,   November  20,   1924. 


IT   PAYS  to    advertise. 

SANDY  PRATT,   producer. 

OF  SAND,  rock  and  gravel. 

«      •      • 
THINKS   IT    pays. 

THE   ABOVE   from   a   big   magazine 

WITH    NATIONAL   circulation. 

SAW   PIT. 

TO  RUN   Sandy's   letter. 

ABOUT  HIS  wonderful   sand. 

FROM  THE  American  River. 

DEAR    READER,    try    advertising. 

HOW  WOULD  you  know. 

ABOUT  THE   new   autos. 

OR  WHAT   theatre   to  attend. 

IF  YOU  didn't.  ; 


READ    THE    ads. 
"1   THANK  you." 


This  fellow  is  not  a  "retailer"  (he 
cuts  them  off),  hence  he  does  not  ad- 
vertise. All  retail  merchants,  like 
Sandy  Pratt,  producer  of  clean  sand, 
crushed  rock  and  washed  gravel,  be- 
lieve in  advertising.  Read  above  let- 
ter if  you   are  in   doubt. 


Saturday,  February  7,   1925 
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FOLSOM,  Sacramento  Co.,  Cal. — Until 
Feb.  13,  1  P.  M.,  bids  will  be  received 
by  Wni.  Cruickshank,  clerk,  Granite 
Grammar  School  District,  to  install  oil 
burning  equipment  connected  with 
heating  furnace  now  installed  in 
school;  equipment  to  consist  of  1,500- 
gal.  oil  storage  tank.  See  call  for  bids 
under  ulileial  proposal  section  tn  this 
issue. 


WILLIAMS,  Ariz.— All  bids  received 
for  one-story  and  part  2-story  high 
school  at  Williams,  Ariz.,  were  reject- 
ed. Plans  will  be  revised.  No  details 
decided  upon.  Chas.  Lewis  Wilson,  709 
urant  Bldg.,   Los  Angeles,  architect 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— J.  F.  Kobler,  932  Rimpau  Blvd.,  sub- 
mitted low  bid  at  ?43,991  to  Los  An- 
geles Board  of  Education  for  two-story 
12-room  Loreto  St.  school  building,  60x 
119  ft.,  3408  Arroyo  Seco  Ave.  Low 
bidders  on  sub-trades  were:  Electric 
wiring,  H.  H.  Zimmerman,  22  E.  4th 
St.,  $765;  painting,  M.  Becker,  $1750; 
plumbing.  Stoneman  &  Walker,  $3870; 
heating  and  ventilating.  Western  Hts. 
Co.,  $5263.  Plans  by  Board  of  Educa- 
tion Architectural  Dept.  Face  brick, 
tile  and  composition  roof,  hollow  tile 
and  frame  partitions,  reinforced  con- 
crete corridors  and  stairs,  cement  and 
maple  floors. 


LOS  ANGELES.  Cal.— Arcnt.  Paul  R. 
Williams,  1400  Stock  Exchange  Bldg.,  is 
preparing  working  plans  for  a  2-story 
brick  grammar  school  at  Dacotah  sch. 
site,  Dacotah  St.  and  Glenn  Ave.,  for 
bd.  of  educ:  12  units,  61x200  ft.,  tile 
rfg.,  br.  plastered,  part  basement, 
steam  htg.,  cem.  and  maple  fls.,  pine 
trim,  reinf.  cone,  corridor  and  stair 
constr..    slate    blackbds.;    $S4,000. 


BANKS,  STORES  &  OFFICES 


Ready   For   Figures   February   6. 
STORE   BLDG.  Cost,   $30,000 

SAN    FRANCISCO,    W    Mission    S    20th. 
One-story      reinforced     concrete     store 

building. 
Owner — Withheld. 
Architect — A.    H.    Knoll,    Hearst    Bldg., 

San  Francisco. 
Segregated   figures  will  be  taken. 


FAST 


SAFE 


Figures    to   be   Taken   Shortly. 
ALTERATIONS  Cost,    $20,000 

SAN    FRANCISCO.        Fillmore    St.    bet. 

O'Farrell   and  Geary  Sts.,   Progress 

Theatre. 
Remodel  class  A  theatre  into  4  stores. 
Owner — Kiernan  &  O'Brien,  contractora 

Alexander    Bldg.,    S.    F. 
Architect — A.    H.    Knoll,    Hearst   Bldg., 

San   Francisco. 


Contract    Awarded. 

APTS.  &  STORE  BLDG.         Cost,  $20,843 

BERKELEY,  Alameda  Co.,  Ca.  Cor. 
Florio  St.  and  Claremont  Ave. 

Owner — Carrie  W.  Jacks  &  Mary  B. 
Davis,  6264  Claremont  Ave.,  Oak- 
land. 

Architect — W.  H.  Ratcliff,  Jr.,  Mer- 
cantile Trust  Bldg.,   Berkeley. 

Contractor — J.  P.  Brennan,  2110  Shat- 
tuck    Ave.,    Berkeley. 


Contract    Awarded. 

STORE    BLDG.  Cost,    $50,000 

SAN   FRANCISCO.     NW   Cor.   Pine  and 

Franklin    Streets. 
Two-story     and       basement    reinforced 

concrete    store    building, 
owner — R.   w.   Kern. 

.^.rchitect — O'Brien  Bros.,  315  Montgom- 
ery   St.,    S.    F. 
Industrial   Construction   Co.,   816 
Bryant      St.,      San      Francisco 

(awarded)     $33,939 

Moller  &  De  Luca    S4  461 

Mission    Concrete    Co 34  963 

John    Spargo     36,'60O 

o.    H.    Johnson     3$  OOO 

Barrett    &    Hilp    3s!962 

Kincannon   &   Walker    38  44S 

^]'  ^A  Hanson    38.512 

W.    G.    Martinelli     38.859 

A.    H.    Vogt    38  729 

"•    H.    Larson    41,940 

Louis     Cohn     42  448 

John     Botman     42928 

Palmer  &   Clinton    .'.   461876 

Dinnle    Constr.    Co 65  571 


'  'ontract  Awarded. 

CLUB  &  OFFICES  Cost,  $320  000 

SA.V  JOSE,  Santa  Clara  Co.,  Cal.,  North 

First    street. 
Ten-story   and    basement   class   A   steel 

and  concrete  club  and  offices. 
Owner — Commercial  Building  Co  (Com- 
mercial  Club). 
Architect — Binder  and  Curtis,  255%   6th 

St.,    San    Jose. 
Contractor — E.  Nommensen,  San  Jose. 

Bids  for  this  structure  were  opened 
in  May,  1924,  the  low  bid  being  submit- 
ted by  R.  W.  Littlefield,  of  Oakland, 
at  $191,100  covering  the  general  con- 
tract. Other  low  bids  were:  Steel, 
Schrader  Iron  Works,  San  Francisco, 
$36,969;  heating,  J.  E.  O'Mara,  San 
Irancisco,  $10,865;  plumbing,  J.  E. 
OMara,  $12,300;  terra  cotta,  N.  Clark 
and  Son,  San  Francisco,  $16,850.  E. 
.Vommensen,  for  the  general  contract 
Old  $212,797  under  the  previous  bid 
opening. 


Sub-contracts   Awarded. 

BUILDING.  Cost,    $20,000 

OAKLAND,  Alameda  Co,.,  Cal.  Cot. 
25  th   and  Broadway. 

One-story  brick  and  conotete  store 
building. 

Owner  —  D.  J.  Sullivan,  918  Harrison 
St.,  S.  F. 

Architect  —  W.  H.  Toepke,  72  New 
Montgomery    St.,    S.    F. 

Contractor— Barrett  &  Hilp,  351  12th 
St.,    Oakland. 

Steel   Sash— U.   S.  Metal  Products  Co. 

Heating— Scott   Co.,    251     12th   St.,    Oak- 
land. 

'rile    Floor — Malott    &    Peterson. 

Millnork — Contractors  &  Builders  Sup- 
ply Co.,  5th  &  Cypress  Sts.,  Oak- 
land. 

Fire  Escapes  —  Folsom  Street  Iron 
Works,    S.    F. 

Electrical  Work — Boynton  &  Reed.  351 
12th   St.,    Oakland. 

Lumber  —  Sunset  Lumber  Co.,  Ist  & 
Oak    Sts,,    Oakland. 

Sprinkler  System— Grinnell  Co.,  5th  & 
Brannan. 

Klevators — Spencer    Elevator    Co. 

Plastcrini^ — Jas.    F.    Smith,    273    Minna 
St.,   S.   F. 
As   previously   reported,    Sheet   Metal 

contract  was   awarded  to  the  Oakland 

Mach.   Co.,   559   3rd  St.,   Oakland. 
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General  Contract   Re-Awarded. 
STORE  Cost,    Approx.    $28,000 

PALO  ALTO,  Santa  Clara  Co.,  Emerson 

Street. 
Two-story   Class   C   store   and    rooming 

house,  50x90  feet,  stucco  front. 
Owner — Joe  Wasserman,  Palo  Alto. 
Architect — Birge  M.   Clark,   600  Embar- 

cadero   Road,   Palo   Alto. 
Contractor — Sample  &  Cody,  Call  Bldg., 

San   Francisco. 
Contract      for    general      construction 
was    previously    awarded    to    Auslen    & 
Stone,    830   Market   St.,    San    Francisco. 


Bids   Being  Taken. 

STORE  BLDG.  Cost,  $50,000 

SAN    FRANCISCO,    NW    Cor.    Pine    and 

Franklin    Streets. 
Two-story     and     basement      reinforced 

concrete    store    building. 
Owner — R.    W.   Kern. 

Architect — O'Brien  Bros,,  315  Montgom- 
ery St.,  San  Francisco. 
Bids   being   taken   fur  a  general  con- 
tract. 


Contracts    Awarded. 

R.   R.  BLDG.  Cost,   $61,916 

SACRAMENTO,    Cal.      Eleventh    and    H 

Streets. 
Two-story   brick   Class   C  railroad   ter- 
minal     building       (brick     exterior, 
marble  and   tile  work). 
Owner — Sacramento   Northern    Railroad 
Architect  —  Woollett    &    Lamb,    Hagel- 

stein  Bldg.,   Sacramento. 
General    Contract  —  Geo.    D.    Hudnutt, 

Inc.,    Sacramento,    $54,487. 
ISleotrical    'Work — Scott      Plumbing      & 

Electric    Co.,    $4365. 
Plumbing; — Latourrette-Fical   Co.,    $3064 
Construction   will  start  very   shortly, 
the    three    contracts    calling    for    com- 
pletion in   135  days. 

The  contracts  "were  entered  into 
with  the  Sacramento  Northern  Rail- 
road, which  will  own  the  site  and  the 
building.  The  terminal  will,  however, 
be  used  also  by  the  Sacramento  North- 
ern, the  San  Francisco-Sacramento 
Short  Line  and  the  Central  California 
Traction  Company. 


Plans   Being  Prepared. 
ALTERATIONS  Cost,   $8000 

OAKLAND,     Alameda    Co.,    Cal.         1404 

Franklin   St.,   Alameda   Co.   Title   & 

Abs.    Co.   Bldg. 
Alterations. 
Owner    —    Alameda    County    Title    Co., 

Oakland. 
Architect    —    Chas.    W.     McCall,       1404 

Franklin    St.,    Oakland. 
Alterations  consist  of  several  hollow 
tile  partitions,  converting  ground  floor 
to  stores,   installation   of  sidewalk  ele- 
vators,  heating   system,   etc. 


Contract  Awarded. 

STORE  Cost,   $9500 

OAKLAND,    Alameda    Co.,     Cal.         2844 

Broadway. 
One-story   store    building. 
Owner — T.     Ronneberg,    Crocker    Bldg., 

San   Francisco. 
Architect — Plans  by   Owner. 
Contractor  —  Chas.    Stockholm    &    Son, 

Monadnock   Bldg.,   S.   F. 


Contract   Awarded. 

ADDITION  Cost,    approx.,    $175,000 

SAN   JOSE,    Santa   Clara  Co.,    Cal.   Mar- 
ket St. 
Six-story    class    A    addition    to    present 

office  and  exchange  bldg. 
Owner   —    Pacific    Tel.    &   Tel.    Co.,    333 

Grant  Ave..  S.  F. 
Architect — Architectural   Dept.   of  own- 
er,   Mr.    C.    v.    Cobby    in    charge. 
Contractor — Monson    Bros.,    251   Kearny 
St.,   S.   P. 
As  previously  reported  the  steel  con- 
tract  has   been   awarded   to   the   Judson 
Mfg.  Co.,  604  Mission   St.,  S.  F.,  at  $23,- 
000.      Plans  have  just  been  started. 


Contract    Awarded. 

BUILDING  Cost,    $32,000 

SACRAMENTO,      Sacramento    Co.,    Cal. 

No.    1016-18-20   Tenth   Street. 
Three-story   and    basement    brick    bldg. 
Owner — Hart's    Lunch    Inc.,    520    K    St., 

Sacramento. 
Architect — Dean    &    Dean,     14th    Floor, 

State  Life  Bldg.,   Sacramento. 
Contractor   —    W.    V.    Whtizell,    2509    J 

St.,  Sacramento. 


Segregated   Figures   Being   Taken. 

MARBLE  WORK,  ETC.  Cost,  $ 

SAN    FRANCISCO,     674    Market    St. 
New    store    front,    show    windows,    etc., 

marble  work.  etc. 
Owner — Smart    Shop    Haberdashery. 
Architect — Vernon     W.     Houghton,     275 

Post    St.,    S.    F. 

Working    Drawings    Being    Prepared. 
BUILDING  Cost,    $130,000 

BURLINGAME.   San   Mateo   Co.,   Cal.      N 

Burlingame    Ave.    near    El    Camino 

Real. 
Three-story   and   basement   office   bldg. 
Owner — Pacific  Tel.   &  Teleg.  Co.,  Head 

office,   San   Francisco. 
Architect — E.    V.    Cobby,    Sheldon   Bldg., 

San    Francisco. 
Structural    steel    contract    has    been 
awarded    to    the    Ralston    Iron    Works, 
Ins.,    20th    and    Indiana    Sts.,    S.    F.,    at 
$17,077. 


SAN  DIEGO.  San  Diego  Co.,  Cal  — 
Spreckels  interests  are  having  pre- 
liminary plans  drawn  for  14-story  bank 
and  office  building,  100x200  ft.,  at  7th 
and  Broadway. 


TAPT,  Kern  Co.,  Cal. — Sam  Orloff, 
local  banker,  will  erect  two-story 
structure  at  corner  of  Fifth  and  North 
Sts.;  est.  cost,  $100,000;  will  contain 
(4)  stores  on  ground  floor  with  apart- 
ments in  upper  floor. 


SAN  FRANCISCO— Contract  for  or- 
namental plastering  has  been  awarded 
at  $7895  to  Peter  Bradley,  ISO  Jessie 
St.,  San  Francisco  for  the  17-story 
class  A  office  building  now  under  con- 
struction on  the  southeast  corner  of 
Market  and  Beale  Streets  for  the  Pa- 
cific Gas  &  Electric  Co.,  Bakewell  & 
Brown.  251  Kearny  St.,  are  the  archi- 
tects. 


INGLEWOOD,  Los  Angeles  Co.,  Cal. 
— Architect  Frank  M.  Goodwin,  207  W. 
Main  St.,  Compton,  is  completing  work- 
ing plans  for  two-story  Class  C  de- 
partment store  building,  75x165  ft.,  on 
N.  Market  St.,  Inglewood,  for  W.  G. 
Brown  Corp.  Plans  will  be  ready  for 
figures  latter  part  of  this  week  and 
work  started  about  Feb.  15.  RufC. 
brick,  cast  stone  and  terra  cotta  front, 
composition  roof,  skylights,  plate  glass, 
structural  steel,  mezzanine  floor,  tiled 
entrance,  marquise,  concrete  floor. 
Cost,    $30,000. 


DIaraell  aaidi  "Oonlldenee  la  a 
plant  of  bIoit  eTowth*"  The  con> 
fldence  irhlcb  arcliltecta»  con- 
tractorSt  and  o^raera  everTTrliere 
have  In  Qaandt-aoallty  p«lntlnx 
and  deeoratlns;  aerrtce  haa  been 
established  throngrh  the  strlcteat 
adherence  to  the  highest  atand* 
ards  daring:  the  paat  40  yeara. 
AVhether  the  Job  be  large  or 
small,  onr  paramount  tntereat  la 
to  achieve  the  best  result  and 
give  full  valne  for  every  dollar 
expended.  Quandt-qnallty  serv- 
ice Is  a  dependable  service  and 
will  fulllU  all  your  re^nlrementa. 


BARSTOW,  San  Bernardino  Co.,  Cal. 
— .\.  E.  Taylor  &  Son,  304  South  E  St., 
San  Bernardino,  have  contract  for  con- 
crete, tile  business  building,  150x192  ft., 
here  for  Bauer  &  Slater.  Steel  roof 
trusses. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Architect  B.  Marcus  Priteca,  Pan- 
tages  Bldg.,  is  preparing  plans  for 
12-story  and  basement  Class  A  loft 
building  on  the  west  side  of  Los  An- 
geles St..  between  10th  and  11th  Sts. 
for  A.  S.  Theberge.  It  will  be  occu- 
pied by  California  Importing  &  Job- 
bing Co.  Reinforced  concrete  construc- 
tion, 12-story  and  basement,  plate 
glass,  steel  sash,  fire  escapes,  elevators. 


FRESNO,  Fresno  Co.,  Cal. — Emll 
Kehrlein  Jr.,  1023  Weldon  Ave.,  Fresno, 
has  purchased  property  with  frontage 
of  125  feet  in  Folsom  St.,  bet.  Merced 
and  Tuolumne  Sts.  Erection  of  a  $250,- 
000  business  structure  on  the  site  is 
contemplattd. 


r      /■C^§[EB^[E[F3T 

WHITCa 


THE 
EASY  HARDWARE 


Any  carpenter — whether  he  is 
familiar  with  it  or  not — can 
make  a  perfect  installation  with 
WHITCO  on  old  or  new  sash 
easier,  quicker  and  more  eco- 
nomically than  with  any  other 
kind  of  hardware. 
Made  in  3  sizes — 8  inch,  12  inch 
and  16  inches  long.  Take  case- 
ments up  to  48  inches  wide. 

Manufactured  by 

pmfnpTNOfMW 

lOEALERS  WIIBUILDMUSeCIAIIIES 
365  Market  Street 


Saturday,   February   7,    1925 


ORLAND,  Glenn  Co.,  Cal.  —  Teal  & 
Thompson,  Orland,  awarded  contract 
by  Orland  Register  (mewspaper)  tio 
erect  ofBce  and  publishing  plant  In 
Walker  St.;  will  be  reinforced  concrete 
construction,    30x50    ft.    with   basement. 


BUILDING    AND    ENGlNfiBRtNG    NB^S 
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MODESTO,  Stanislaus  Co.,  Cal. — 
Stanislaus  Implement  &  Hardware  Co., 
8th  and  I  Sts.,  is  having  plans  pre- 
pared for  a  three-story  annex  to  its 
present  building;  annex  will  be  50  by 
140  feet.  H.  E.  Zimmerman  is  general 
manager  of  company. 


RICHMOND,  Contra  Costa  Co.,  Cal. — 
Richmond  Syndicate  Co.  (Richmona 
Furniture  Co.).  523  Macdonald  Ave., 
Richmond,  plans  early  construction  of 
two-story  brick  store  and  office  build- 
ing at  the  southwest  corner  of  10th  ana 
Nevin   Ave. 


BEVERLY  HILLS,  L.  A.  Co.,  Cal.  — 
C.  L.  Peck,  721  H.  W.  Hellman  Bldg., 
Los  Angeles,  has  secured  99-year  lease 
on  property  at  s.e.  cor.  Beverly  Dr. 
and  Burton  Way.  Beverly  Hills,  now 
occupied  by  Wouds-Beckman  Bldg.  Mr. 
Peck  will  improve  the  corner  of  prop- 
erty, which  is  154x150  ft.,  with  5-story 
reinf.  cone,  store  and  office  bldg.,  to 
be  designed  to  carry  3  additional 
stories.  An  architect  has  not  been  se- 
lected, nor  construction  details  deter- 
mined. 


YREKA,  Siskiyou  Co.,  Cal.— S.  H.  Gil- 
lette Co.,  autosales  and  service  me- 
chanics, has  purchased  site  200  by  200 
ft.  at  s.e.  corner  Raymond  St.  and  Pa- 
cific Highway  and  plans  early  con- 
struction of  autosalesrooms  and  ser- 
vice  station;    one  story  high. 


LOS  GUILICOS,  near  Santa  Rosa.  So- 
noma County,  Cal.  —  At  a  meeting 
which  will  be  held  Saturday,  February 
7th,  at  noon,  by  a  committee  on  con- 
struction of  new  buildings  for  the  Cal- 
ifornia State  Pythian  Home,  It  is  un- 
derstood that  the  contract  will  be 
awarded  to  A.  M.  Hildebrandt,  Santa 
Rosa,  very  probably  on  his  orie:inal 
bid.  Additional  buildings  which  were 
taken  into  consideration  in  the  re- 
vision of  the  plans,  will  be  out  for  sep- 
arate bids  shortly,  but  the  committee 
In  charge  has  decided  not  to  hold  up 
construction  for  further  plans.  R«- 
port  will  be  given  as  soon  as  the  con- 
tract award  is  definitely  decided.  Ar- 
chitects Jeftery  &  Schaefer,  1104  Kerck- 
hoff  Bldg.,  Los  Angeles,  are  revising 
the  plans. 


THEATRES 


Figures   Being  Taken. 

THEATRE   &   STORES  Cost,   f 

PACIFIC    (iROVE,    Monterey    Co.,    Cal. 

One-story  frame  and  brick  Class  C 
theatre(  seating  capacity  1000), 
and   4  stores. 

Owner — Monterey  Theatres  Co.,  Mon- 
terey, Cal. 

Architect — Mark    Jorgensen,    110    Sutter 
St.,   San   Francisco. 
Bids   are    being   taken    for   a    general 

contract. 


CROWE 

GLASS 

CO. 

674  Eddy  St 
Phon*  Proipect  61J 

Equipped   To   Handle 
Any   Size  Job. 

DIRECT  FACTORY  BUTEBS 


Flans  To  Be  Prepared. 

THHEATRE    &    STORE  Cost,    I— 

SAN   FRANCISCO,   NE   Cor.   Balboa  and 

38th. 
Class  "A"  theatre  and  store  building. 
Owner — Samuel  Levin,   2055  Union,  San 

Francisco. 
Architect — Reid  Bros.,   106  Montgomery 

St.,  San  Francisco 


LONG  BEACH,  L.  A.  Co.,  Cal. — Schill- 
ing &  Schilling,  313  Marine  Bank  Bldg. 
Long  Beach,  are  preparing  plans  for 
2-story  theatre  with  stores  and  offices, 
on  Atlantic  Ave.  near  Hill  St.,  Long 
Beach,  for  William  H.  Brayton.  Seat 
900  people,  4  stores,  4  offices;  80x150 
ft.,  brick  walls,  tapestry  brick  facing, 
terra  cotta  trim,  comp.  rfg..  ornam. 
iron,  steel  sash,  cem.  and  hdwd.  fls., 
mushroom  sys.  heating  and  ventilating, 
plate    glass,    pipe   organ;    $100,000. 


LOS  ANGELES,  Cal. — J.  V.  McNeil 
Co.,  5860  So.  Park  Ave.,  awarded  gen. 
contr.  for  all  work  except  struc.  steel, 
elevators,  htg.  and  ventilating,  furnish- 
ing terra  cotta  and  elec.  wiring  and 
fix.  for  class  A  13-story  theater  and 
loft  bldg.,  at  844-46  S  Broadway  for 
Broadway  Properties,  Inc.;  G.  Albert 
Lansburgh,  700  Hillstreet  Bldg.,  L.  A., 
and  San  Francisco,  archt.  This  contract 
includes  wrecking  the  present  bldgs., 
work  on  which  will  be  started  Feb.  2. 
Theater  has  been  leased  to  Orpheum 
Circuit;  theater  auditorium  to  seat  2400 
dimensions  138x148  ft.,  steel  frame 
constr.,  brick  filler  w^alls,  reinf.  cone, 
fls.,  press,  brick  and  terra  cotta  facing, 
plate  glass,  marble  and  tile  work,  4 
electric  elevators;  $1,000,000.  Llewellyn 
Iron   Wks  has  contract  for  struc.  steel. 


SANTA  MONICA,  L.  A.  Co.,  Cal.  — 
Santa  Monica  Community  Theater  guild 
has  been  organized  for  the  purpose  of 
building  community  theater  at  Santa 
Monica.  Thos.  McCall,  904  2nd  St..  San- 
ta Monica,  is  one  of  the  organizers. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Architect  Richard  D.  King,  517  Van 
Nuys  Bldg.,  is  completing  plans  for  2- 
story  Class  A  theatre  and  store  build- 
ing on  Vermont  Ave.  near  Beverly 
Blvd.  for  Chotiner  Theatres,  Inc. 
Theatre  auditorium  to  seat  900,  2 
stores;  office  suites  in  2nd  story;  rein- 
forced concrete  construction,  pressed 
brick  and  terra  cotta  front,  plate  glass, 
ornamental  iron,  marble  and  tile  work, 
ventilating  system,   gas  heating. 


WHARVES  AND  DOCKS 


LONG  BEACH,  Cal.— See  "Miscellan- 
eous Construction,"  this  issue.  Bids 
opened    for    pile    board    walk. 


SAN  FRANCISCO — The  State  Board 
of  Harbor  Commissioners  have  under 
advisement  the  matter  of  an  exten- 
sion of  Pier  40.  It  is  believed  plans 
will  be  ordered  drawn  and  construc- 
tion  will   start   in  about   a  month. 


VENICE,  Cal.— F.  Albert  Wey,  local 
real  estate  man,  has  applied  to  war 
dept.  fur  ptrmit  to  const,  a  1200  ft. 
wharf   bet.   Ave.s.    30    and   33. 


MISCELLANEOUS    BUILDING 
CONSTRUCTION 


Contract    Awarded. 

LAUNDRY  Cost,    $17,500 

OAKLAND,  Alameda  Co.,  Cal.     SE  Cor. 

28th  &  Magnolia  Sts. 
One-story  brick  laundry. 
Owner — Ambassador    Laundry    Co.,    246 

Lakeshore   Blvd.,    Oakland. 
Architect — None. 
Contractor — L.    D.    Price,    5807    Adeline 

St.,    Oakland. 


Contract    Awarded. 

ALTERATIONS  Cost,    $36,000 

OAKLAND,    Alameda    Co.,      Cal.        1521 

Franklin   St. 
Alterations. 
Owner — Pacific  Telephone  &  Telegraph 

Co.,    807    Sheldon    Bldg.,   S.   F. 
Architect — None. 
Contractor — W.   G.    Thornally,    357    12th 

St.,  Oakland. 


ANDERSON,  Shasta  Co.,  Cal. — Shasta 
County  Fair  Committee  plans  to  expend 
$25,000  in  the  erection  of  additional 
fair    buildings    at   Anderson. 


TILLAMOOK,  Ore. — Arch.  Fred.  T. 
Webber,  Exchange  Bldg.,  Portland, 
completine  plans  for  Tillamook  county 
fair  buildings;  it  is  planned  to  erect  an 
arena,  125x200  ft.;  exhibition  building, 
90  by  180  ft.;  stock  pavilion,  140  by  140 
ft.;  hog  and  poultry  pavilion,  100  by 
140  ft.;  grand  stand,  200  ft.  long. 


LONG  BEACH,  Cal. — City  has  ap- 
proved const,  of  traffic  tunnel  under 
P.  E.  Subway  at  Pacific  Ave.  n.  of 
Spring  St.,  and  the  opening  and  ex- 
tension of  Pine  Ave.  to  a  70-ft.  width 
betw.  21st  and  Spring  Sts.  Est.  cost 
$75,000  to  be  shared  equally  by  city 
and  railway  company.  R.  D.  Van  Al- 
stine,   city  engr. 


RICHMOND,  Contra  Costa  Co.,  Cal.— 
As  previously  reported,  bids  will  be  re- 
ceived by  A.  C.  Faris,  city  clerk,  up  to 
Feb.  16,  8  P.  M.,  to  erect  Municipal 
Natatorium.  Jas.  T.  Narbett,  architect, 
906  Macdonald  Ave.,  Richmona.  Seg- 
regated bids  are  wanted  for  (1)  gen- 
eral; (2)  filtration  plant;  (3)  heating 
plant;  (4)  plumbing;  (5)  steel  and  Iron 
work.  See  call  for  bids  ojuder  official 
proposal   section   in  tills    Issue. 

LONG  BEACH,  Cal.— J.  L.  Frazer, 
Kress  Bldg.,  Long  Beach,  sub.  low  bid 
to  city  at  $27,400  to  const,  board  walk 
on  piles  along  Seaside  Blvd.,  bet.  flood 
control  channel  and  Tulare  PI.  Other 
bids:  C.  T.  McGrew  &  Sons,  $27,800; 
Mercereau  Bridge  &  Constr.  Co.,  $28,- 
036;  S.  M.  Kerns,  $29,000;  G.  D.  San- 
ford  &  Son,  $33,657;  Merritt-Chapman 
&  Scott  Corp.,  $33,680;  Pan  Pacific  Con- 
struction Co.,   $36,826. 


LOS  ANGELES,  Cal.— L.  A.  Brick  Co., 
514  Security  Bldg.,  awarded  cont.  by 
Pub.  Serv.  Comm.  at  $14  net  per  M  for 
sewer  brick  for  a  period  of  6  months, 
under  Spec.   P.  A.  No.  P-366. 

Owens  Brick  Co.,  Van  Nuys,  low  at 
$13.50  M  for  common  red  brick  under 
Spec.  P-374,  approx.  75,000  brick.  Other 
bids;  K  &  K  Brick  Co.,  $15;  Western 
Brick  Co.,  $15.50;  L.  A.  Brick  Co.,  $15.50 
Standard  Brick  Co.,  $16;  Simons  Brick 
Co.,  $16., 


SAN  FRANCISCO,  Cal.— Bids  opened 
by  the  State  Board  of  Harbor  Commis- 
sioners for  thq  construction  of  an 
electric  sign  at  the  Ferry  Building, 
were  rejected,  and  the  proposition  will 
be  laid  on  the  table  for  the  time  being, 
there  being  no  future  date  set  for  new 

EL  CENTRO,  Cal.— Until  7:30  p.  m., 
Feb.  12,  bids  will  be  rec.  by  city  for 
one  carload  (800  sacks)  Portland  ce- 
ment. Cert,  check  5%.  James  A.  Scofield, 
city   clerk. 

SAN  FRANCISCO — Bids  were  opened 
Feb.  4,  12  noon,  by  B.  P.  Lamb,  secty., 
I'ark  Commission,  Park  Lodge,  for  al- 
terations and  repairs  at  Exposition 
Yacht  Harbor  in  Marina  at  foot  of 
Scott  and  Divisadero  Sts. 
M.    B.    McGowan,   180   Jessie   Street, 

San    Francisco     $9500 

Renner    Foundation    Co 9700 

Heally-Tibbitts     Co 10,920 

A.    W.    Kitchen    Co 12,380 


Ueraber  S.  F.  Bulldara'  ■xohans* 
Phone  fiutur  (T** 

ALBERT  DEAN 

Random  Tariegated  Colors  Slate 

Roofing 

•ad 

Random  Yariegated  Colon  TUe 

Roofing 

CoBposltloB  RoeflBK 

0«B«rml  Roof  RopairlQK 

Samples  Sabmlttad 

IM  Jeaato  At.  ■•»  ■^■■el— 

Raa.    41«1   ICUaioa   St. 

Phone  Randolph   lilt 
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Official    Proposals 


NOTICE    TO    CONTRACTORS 


(Oil       BurnillB       Equipnient  —  Granite 
Grammar    School   District) 


Sealed  bids  will  be  received  by  the 
Trustees  of  Granite  Grammar  School, 
Folsom,  California,  to  supply  and  in- 
stall oil  burning  equipment  to  be  con- 
nected to  heating  furnace  now  Installed 
in  school  building  at  Folsom,  Calif. 
Equipment  to  consist  of  one  fuel  oil 
storage  tanls  of  1,500-gallon  capacity, 
constructed  of  three-sixteenths  men 
boiler  plate,  welded  and  covered  with  a 
heavy  coat  of  rust  proof  paint,  the 
same  to  be  installed  underground,  top 
of  tanl{  to  be  at  least  24  inches  under- 
ground, excavations  and  fill  to  be  made 
by  Contractor.  All  pipes  and  connec- 
tions necessary  to  completely  finish 
tanlt  and  connections  to  be  furnished 
by  Contractor,  pipes  and  connections  to 
be  galvanized;  connections  from  tank 
to  burner  to  be  at  least  24  inches  un- 
derground. Fire  box  of  furnace  to  be 
lined  with  high  grade  Are  brick  to 
protect  furnace  from  direct  flame  of 
burner. 

Steam  regulators  at  top  of  furnace 
to  be  connected  with  the  pressure  regu- 
lator valve  on  burner  to  automatically 
regulate  the  fire  according  to  steam 
pressure. 

Specify  type  and  size  of  burner,  with 
cut  of  same. 

To  be  completely  installed,  tested 
out,  and  turned  over  in  first  class 
working  order. 

A  certified  check  of  10%  of  Contract 
to  the  furnished  with  Bid. 

Bids  will  be  opened  February  ISth, 
1925,  at  1  P.  M.,  at  Folsom  Grammar 
School.  Work  to  commence  within  ten 
days  after  Contract  is  let,  and  com- 
pleted as  early  as  possible. 

The  Trustees  reserve  the  right  to 
reject  any  or  all   Bids. 

(Signed) 
TRUSTEES      OF      GRANITE      SCHOOL 
DISTRICT. 

WM.    CRUICKSHANK, 

Clerk. 


NOTICE   TO    CONTRACTORS 


(Wharf    Repairs — Port    Mason 


OFFICE  CONSTRUCTING  QUAR- 
TERMASTER. Fort  Mason,  Calif.  Seal- 
ed proposals  will  be  received  here  until 
11  A.  M.,  Feb.  6,  1925,  for  driving  piles, 
etc.,  for  repairs  to  wharves  at  Port 
Mason.      Information   upon   application. 


NOTICE   TO    CONTRACTORS 


(I>yon    and    Wash€>e    Counties — Nevada 
State) 


Sealed  proposals  will  be  received  by 
the  undersigned  until  1:30  P.  M.,  Feb- 
ruary 18,  1925,  for  constructing  a  rail- 
road undergrade  structure,  consisting 
of  steel  and  concrete,  near  Fernley  in 
Lyon  County. 

Also  sealed  proposals  will  be  receiv- 
ed likewise  by  the  undersigned  until 
3:30  P.  M.,  February,  1,  1925,  for  con- 
structing a  portion  of  the  State  High- 
way System  in  Washoe  County  between 
Vista  and  Hafed,  work  consisting  of 
grading  and    construction    of  culverts. 

Plans  may  be  examined  and  form  of 
proposal,  contract  and  specifications 
secured  at  the  office  of  the  undersigned 
These  also  may  be  examined  at  the 
county  clerk's  oflice  in  Terington,  and 
the  division  engineer's  offices  in  Reno, 
Elko  or  Las  Vegas  and  the  district  of- 
fice of  the  Bureau  of  Public  Roads.  Bay 
Building,  San  Francisco,  California.  A 
cash  deposit  of  Fifteen  Dollars  (J15.00) 
with  the  undersigned  is  required  for  a 
copy  of  plans,  which  will  bo  refunded 
on  their  return  in  good  condition,  pro- 
vided that  they  are  returned  within 
thirty   (30)    days   after  the  opening   of 


A  call  tor  bids  publUhed  In 
this  section  indicates  that  bids 
are  deslv-ed  from  other  than  local 
bidders  Maximum  competition 
Is  desired,  and  this  is  assured 
through  BUILDING  AND  ENGI- 
NEBHING  NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
public    work. 

Rate!  10  cents  per  line,  per 
insertion. 

All  omclal  calls  (or  bids  of 
the  California  State  Hlgrhway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished  In   this   section. 


be    refunded   upon    return    of    the    Plans 
and   Specifications  in   good   order. 

Each  bid  must  be  accompanied  by  a 
rertified  check,  upon  a  responsible 
bank,  made  payable  to  the  City  of 
iiiohmond,  equal  in  amount  to  at  least 
ten  (10%)  per  cent  of  the  amount  of 
the    total    bid. 

The  Council  of  the  City  of  Richmond 
reserves  the  right  to  reject  any  or  all 
bids. 

By  order  of  the  Council  of  the  City 
uf   Richmond. 

Dated  this  27th  day  of  January.  1925. 
A.    C.    PARIS, 
Clerk   of  the   City   of  Richmond. 

(Seal), 


bids.  Bids  must  be  on  proposal  form 
of  Highway  Department  and  must  be 
accompanied  by  a  certified  check  in  the 
amount  of  five  per  cent  of  the  bid. 

Each  bidder  must  accompany  his  bid 
with  a  certificate  from  a  surety  com- 
pany duly  authorized  to  do  business  in 
this  state  stating  that  such  surety  com- 
pany will  provide  said  bidder  with  a 
bond  in  such  sum  as  is  required  in  and 
in  accordance  with  the  provisions  of 
said  specifications,  conditioned  for  the 
faithful  performance  of  the  provisions 
of   the    contract   and   specifications. 

Right  is  reserved  to  reject  any  or  all 
bids. 

GEO.    W.    BORDEN, 
State    Highway    Engineer, 

Carson    City,    Nevada. 


NOTICE    TO    CONTRACTORS 


(Natiatorium — City     of     Rllclimond) 


NOTICE  IS  HEREBY  GIVEN  that 
sealed  bids  or  proposals  will  be  re- 
ceived by  the  undersigned,  Clerk  of 
the  City  of  Richmond,  at  his  ofiice  In 
the  City  Hall  of  Richmond,  California, 
up  until  the  hour  of  8:00  o'clock  P.  M. 
of  Monday,  February  16,  1925,  for  the 
construction  of  a  Municipal  Natator- 
ium  in  the  said  City  of  Richmond,  all 
as  described  in  the  plans  and  specifica- 
tions for  said  work  on  file  in  the  oflSce 
of  the  said  Clerk  of  the  City  of  Rich- 
mond. 

Segregated  bids  will  be  received  for: 
— 1.  General.  2.  Filtration  Plant.  3. 
Heating  Plant.  4.  Plumbing.  5.  Steel 
and   Iron    Work. 

All  bids  must  be  submitted  upon 
proposal  sheets  furnished  with  the 
plans   and    specifications. 

Copies  of  Proposal  Sheets  and  Plans 
and  Specifications  for  said  work  will 
be  furnished  to  prospective  bidders 
upon  application  to  the  said  Clerk  of 
the  City  of  Richmond  at  his  ofiSce  in 
the   said   City   Hall. 

Copies  of  Proposal  Sheets  and  Plans 
and  Specifications  for  the  Heating 
Plant  may  also  be  obtained  from 
Leland  &  Haley,  Consulting  Engineers, 
at  their  office  at  58  Sutter  Street,  J3an 
Francisco,   California. 

A  deposit  of  Ten  ($10)  Dollars  will 
be  required  for  each  set  of  Plans  and 
Specifications,   which    said    deposit    will 


QUANTITY  SURVEYOR 

Valuation    En^neer 
ARTHUR    PRIDDLE 

003    Mission    Street,   at   Third    St. 
Sun    Francisco,    Caltt. 

Telephone   Douglas  8-4-9-S 
General  Llstlngr  Bureau 

Architect's  Preliminary  Estimates 


NOTICE    TO    CONTRACTORS 


Heating:    System    Alterations — Alnmeda 


St-aled  proposals  or  bids  are  hereby 
invited  by  the  Board  of  Education  of 
the  City  of  Alameda  and  of  Alameda 
School  District  of  Alameda  County, 
California,  and  may  be  filed  at  the 
Ifffice  of  the  Secretary  of  said  Board 
at  the  City  Hall,  located  at  the  corner 
of  Oak  Street  and  Santa  Clara  Avenue, 
in  said  city,  on  or  before  the  hour  of 
S:00  P.  M.,  of  the  17th  day  of  Feb- 
ruary, 1925,  for  making  changes  in  the 
present  heating  system  of  the  Mastick 
School,  Santa  Clara  Avenue  and  Bay 
Street,    Alameda.    California. 

All  of  said  work  shall  be  done  in  ac- 
cordance with  the  plans  and  specifica- 
tions adopted  therefor  and  on  file  in 
the  office  of  the  Secretary  of  the  Board. 

All  proposals  shall  be  accompanied 
by  a  certified  check,  or  bond  in  the 
amount  of  ten  per  cent  (10%)  of  the 
total  contract  price,  conditioned  that 
the  successful  bidder  will  enter  into 
a  contract  within  ten  days  after  the 
same    has    been    awarded   to    him. 

The  Board  of  Education  reserves  the 
right    to    reject   any   or  all   bids. 

By  order  of  the  Board  of  Education. 

Dated  January   30,    1925. 

C.   J.    DU  FOUR, 

Secretary. 


NOTICE    TO    CONTRACTORS 


(Islais  Creel£  Reclamation  Project) 


OFFICE  OF  THE  BOARD  OF  STATE 
Harbor  Commissioners,  Union  Depot 
and  Ferry  House,  San  Francisco,  Cali- 
fornia,  January   31,    1923. 

Sealed  proposals  or  bids  will  be  re- 
ceived at  this  office  at  or  prior  to  2 
o'clock  P.  M.,  Thursday,  February  19, 
1925,  for  furnishing  necessary  ma- 
terials, labor  and  equipment  for  con- 
structing rook  levee  and  making  a  fill 
tor  Islais  Reclamation  Project  No.  2, 
on  the  waterfront  of  the  City  and 
County  of  San  Francisco,  in  accordance 
with  plans  and  specifications  adopted 
by  the  Board  January  22,  1925,  and  on 
file  in  this  office,  to  which  special  ref- 
erence is  hereby  made. 

The  work  to  be  done  under  these 
specifications  consists  in  furnishing 
all  necessary  materials,  labor  ana 
equipment  for  constructing  rock  levee 
and  making  a  fill  for  Islais  Reclama- 
tion Project  No.  2. 

The  work  will  be  let  in  three 
separate  contracts  denoted  as  Con- 
tracts A.  B,  and  C. 

Contract  A  includes  the  work  of 
constructing  a  pile  frame  work  for 
the   timber   bulkhead. 

The  material  to  be  used  in  Contract 
A  consists  of  untreated  Douglas  fir 
lumber,  untreated  Douglas  fir  piles 
and  steel  bolts  and   fastenings. 

Contract  B  includes  the  dredging  for 
the  rock  levee  along  the  Islais  Chan- 
nel. 

The  work  to  be  done  under  Contract 
C  includes  the  furnishing  and  deposit- 
ing of  rock  for  the  rock  fill  levees  In- 
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closing      the      deposit    area      for      the 
dredger  fill. 

The  rock  to  be  used  in  the  construc- 
tion shall  be  any  native  rock,  such  as 
sandstone,  serpentine  or  hard  silicated 
shale  which  will  break  in  a  fair  as- 
sortment of  sizes  from  3-inncn  ma- 
terial up  to  1000-lb.  pieces.  Clay,  soft 
shale,  laminated  shale  or  air  slaked 
serpentine  will  not  be  accepted  if  In 
excess  of  15  per  cent  of  the  material 
furnished. 

No  bid  will  be  received  unless  it 
is  made  on  a  blank  form  furnished 
from  this  office  and  is  accompanied 
by  a  certified  check  for  an  amount 
equal  to  five  (5)  per  cent  of  the 
amount  of  the  proposal,  to  be  made 
payable  to  the  Secretary  of  the  Board, 
conditioned  that  if  the  proposal  is  ac- 
cepted and  the  contract  awarded,  and 
if  the  bidder  shall  fail  or  neglect  to 
execute  a  contract  and  give  the  bond 
required  within  six  (6)  days  after  the 
award  is  made,  in  that  case  the  said 
sum  mentioned  in  said  check  shall  be 
deemed  liquidated  damages  for  such 
failure  and  neglect,  and  shall  be  paid 
into  the  San  Francisco  Harbor  Im- 
provement Fund. 

Bids  will  not  be  considered  by  the 
Board  unless  delivered  to  the  Secre- 
tary or  to  the  Assistant  Secretary,  at 
the  office  of  the  Secretary.  Room  No. 
17.  Union  Depot  and  Ferry  House  at 
or  prior  to  2  o^clook  P.  ni.,  on  Thurs- 
day, Febrnary  19,  1925,  at  which  time 
and  place  the  bids  will  I^e  publicly 
opened. 

The  Board  reserves  the  right  to  re- 
ject any  or  all  bids  if  deemed  for  the 
best  interests  of  the  State. 

Plans  and  specifications  for  this  work 
to  be  had  at  Room  18.  Union  Depot 
and  Ferry  House,  upon  depositing  ?I0 
for  same,  which  will  be  returned  on 
return    of    plans   and    specifications. 

Bidders  are  requested  to  mark 
envelope  containing  bid:  "Bid  for 
Work  on  Islais  Reclamation  Project 
No.  2." 

CHAS.    H.    SPEAR, 
M.  F.  COCHRANE, 
JOHN    B.    SANPORD, 
Board  of   State   Harbor  Commissioners. 
FRANK   G.   WHITE, 

Chief    Engineer. 
J.  L.  PHELPS,   Secretary. 


STATE  OK  CALtPORlVIA 


NOTICE   TO    BIDDERS 


(School     Furniture — Alameda) 


Sealed  proposals  or  bids  are  hereby 
invited  by  the  Board  of  Education  of 
the  City  of  Alameda  and  of  Alameda 
School  District  of  Alameda  County, 
California,  and  may  be  filed  at  the  of- 
fice of  the  Secretary  of  said  Board  at 
the  City  Hall,  located  at  the  corner  of 
Oak  Street  and  Santa  Clara  Avenue,  in 
said  city,  on  or  before  the  hour  of  S:00 
F.  M.,  of  the  17th  day  of  February, 
1025,  for  furnishing  the  following  sup- 
plies: 

150  Desks,  school,  adjustable,  set  up, 
"B"   size. 

20   Rears,   "B"   size. 

200  Chairs,  portable,  single  (not  in 
sections). 

Samples  to  be  submitted  with  bid. 

Bidder  to  state  time  required  to  com- 
plete   delivery. 

The  Board  of  Education  resei'ves  the 
right  to  use  greater  or  less  quantities 
than  herein  stated. 

The  Board  reserves  the  right  to  ac- 
cept or  reject  all  or  any  part  of  a  bid. 

All  articles  are  to  be  delivered  f.  o. 
b.  Storeroom,  or  some  school  building, 
Alameda,  Calif. 

Important — All  bids  shall  be  clearly 
and  distinctly  written,  without  any 
erasure  or  interlineation  and  the  total 
amount  of  bid  on  each  article  must  be 
carried  out.  It  any  bid  shall  have  any 
erasure  or  interlineation,  it  will  not 
be  received  or  considered. 

Where  aggregate  amount  of  bid  is 
$500.00  or  over,  cash  or  a  certified  check 
covering  ten  per  cent  of  the  total, 
must   accompany   the   bid. 

By  order  of  the  Board  of  Education 
of  the  City  of  Alameda  and  of  Ala- 
meda School  District  of  Alameda  Coun- 
ty,   California. 

Dated  this  30th  day  of  January,  1925. 
C.  J.  DU  FOUR, 

Secretary. 


CALIFORNIA    HIGHWAY  OOSIMISSION 
NOTICE   TO    CONTRACTTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  ofl^ce  of  the  California 
Highway  Coniv^ission,  SI.*)  Fonui* 
Build  in;::,  Sacramento.  Ca1„  until  2 
o'cloclt  p.  M„  March  S,  1925,  at  which 
time  they  will  be  publicly  opened  and 
read,  for  construction,  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  of 
portions  of  State  Highway,  as  follows: 
Tolo  County,  between  Woodland  Wye 
and  Woodland  (III-Tol-7-A).  about 
eight  and  three-tenths  (8.3)  miles  in 
length;  and  between  Putah  Creek  ana 
Davis  (X-Yol-6  &  7-A).  about  four  and 
five-tenths  (4.5)  miles  in  length;  a 
total  distance  of  about  twelve  and 
eight-tenths(  12.8)  miles,  to  be  widened 
with  Portland  cement  concrete  and 
crushed    gravel    or    stone    shoulders. 

Orange  County,  a  bridge  150  reel 
long  and  30  feet  wide  across  San  Juan 
Creek,  near  San  Juan  Capistrano  (VII- 
Ora-2-A),  consisting  of  three  46  foot 
and  two  21  foot  reinforced  concrete 
spang  on  concrete  piers  and  pile  bents. 
Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said  of- 
fice and  they  may  be  seen  at  the  of- 
fices of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  In  which  the  work  Is  situated 
The  Division  Engineer's  offices  are  lo- 
cated at  Willit.s.  Redding.  Sacramento, 
San  Francisco.  San  Luis  Obispo,  Fres- 
no. Los  Angeles,  San  Bernardino  and 
Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  Inspection 
of  the  work  herein  contemplated,  and 
Contractors  are  urged  to  Investigate 
the  location,  character  and  quantity  of 
work  to  be  done,  with  a  representa- 
tive of  the  Commission.  It  Is  requested 
that  arrangements  for  joint  field  In- 
spection be  made  as  far  in  advance  aa 
possible.  Detailed  information  concern- 
ing the  proposed  work  may  be  obtained 
from  the  Division  office. 

No  bid  win  be  received  unless  It  Is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  Is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done.  etc. 

The  California  Highway  Commission 
reserves  the  right  to  reject  any  or  all 
bids   or   to   accept   the   bid   deemed   for 
the  best  Interest  of  the  State. 
HARVEY   M.   TOT. 
LOUIS  EVERDING, 
N.  T.  EDWARDS, 
California    Highway   Commission. 
R.  M.   MORTON, 

State  Highway  Engineer. 
W.  F.  MIXON.  Secretary. 
Dated;     February  2.  1925. 


NOTICE    TO    CONTRACITORS 


(Roof   Repairs — Fort   Mason) 

OFFICE  CONSTRUCTING  QUAR- 
TERMASTER, Fort  Mason,  Calif.  Seal- 
ed proposals  will  be  received  here  until 
11:30  A.  M.,  Feb.  6,  1925,  for  repairs  to 
roofs  of  three  storehouses  at  Port 
Mason,  Calif.  Information  upon  ap- 
plication. 


NOTICE   TO    CONTRACTORS 
(Meohnnieal   Equipment — Alameda    Co.) 

Office    of    the    Clerk    of    the    Board    of 

Supervisors      of      Alameda      County, 

State   of  California. 

Sealed  bids  will  be  received  by  the 
Clerk  of  the  Board  of  Supervisors  of 
Alameda  County,  at  his  office,  until 
Monday,  March  2.  1925,  at  10  o'clock 
A.  M.  (the  day  when  said  bids  will  be 
opened  and  the  contract  awarded)  for 
the  erection  and  completion  of  the 
mechanical  equipment  in  the  Power 
House  for  the  Highland  Hospital  of 
Alameda  County,  at  14th  Avenue  and 
ViUlecito   Place,   Oakland,   California. 

Complete  plans  and  speclflcatlons 
tor  the  above  specified  work  are  on 
file  in  the  office  of  the  County  Clerk 
J"  '"^  Hall  of  Records  Building,  Oak- 
land, California,  where  copies  may  De 
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obtained  by  depositing  with  the 
County  Clerk  the  sum  of  fifty  ($50.00) 
dollars.  Contractors  will  be  restricted 
as  to  the  length  of  time  these  plans 
and  specifications  may  be  retained  to 
ten  (10)  days.  Contractors  failing  to 
return  said  plans  and  specifications 
within  said  time  limit  will  forfeit  their 
deposit  to  the  County  of  Alameda. 

Each  bid  must  be  accompanied  by  a 
check  for  at  least  ten  (10%)  per  cent 
of  the  amount  of  the  bid  or  proposal, 
certified  to  by  some  responsible  bank, 
and  made  payable  to  Geo.  E.  Gross, 
Clerk  of  the  Board,  to  be  forfeited  to 
the  County  of  Alameda  as  agreed  and 
liquidated  damages  should  the  party  or 
parties  to  whom  the  contract  shall  be 
awarded  fail  to  enter  into  the  contract 
after  the  award  or  to  give  the  bond 
required  by  the  Board  for  the  faithful 
performance  of  the  contract.  The 
Board  reserves  the  right  to  reject  any 
and  all  bids. 

Dated:     February  2,   1925  . 

GEO.    E.    GROSS, 
Clerk    of   the    Board    of   Supervisors   of 
Alameda  County. 


NOTICE  FOR  BIDS 
Orovllle-Wyandotte    Irrigation    District 

Sealed  bids  will  be  received  by  the 
Board  of  Directors  of  the  Oroville- 
Wyandotte  Irrigation  District  at  the 
office  of  the  Board,  Oroville,  California, 
until  10  o'clock  A.  M.,  February  18th, 
1925,  for  furnishing  1725  lineal  feet  of 
continuous  redwood  stave  pipe  with 
sills  and  quarter  block  or  riveted  slip 
joint  pipe  and  fittings  and  60  lineal 
feet  of  concrete  pipe. 

Also  ditch  and  trench  including 
about  1000  cubic  yards  of  earth  exca- 
vation, 1000  cubic  yards  of  loose  or 
soft  rock  excavation,  2000  cubic  yards 
of  solid  rock  excavation,  ditch  clean- 
ing, etc. 

Contract  will  be  let  to  the  lowest 
responsible  bidder.  Plans  and  speci- 
fications can  be  seen  at  the  office  of 
the  Board,   Oroville,  California. 

Contractor  proposing  to  furnish 
wood  pipe  will  be  required  to  furnish 
specifications  covering  work  proposed 
to   be   done. 

W.   J.    MONRO, 
Secretary,     Oroville-Wyandotte     Irriga- 
tion District. 


NOTICE    TO    CONTRA(3TORS 
(Alameda   County — Hospital) 

Office  of  the  Clerk  of  the  Board  of 
Supervisors,    Alameda    County,    Calif. 

Sealed  bids  will  be  received  by  the 
Clerk  of  the  Board  of  Supervisors  of 
Alameda  County,  at  his  office,  until 
Mond.aj",  February  0th,  10S5,  at  10 
o'clock  A.  M.  (the  day  when  said  bids 
will  be  opened  and  the  contract  award- 
ed) for  the  completion  of  the  Tile 
Marble,  Metal  Plinths  and  Ellevator 
Work  at  the  Highland  Hospital,  Oak- 
land,   -Alameda    County,    California. 

The  above  specified  work  is  divided 
into    the   following   departments: 

Department    No.    6 — Tiling. 

Department    No.     7 — Marble    work. 

Department    No.    9 — Elevator    work. 

Department    No.    10 — Metal    Plinths. 

Complete  plans  and  specifications  for 
each  of  the  above  specified  depart- 
ments are  on  file  in  the  office  of  the 
County  Clerk  in  the  Hall  of  Records 
Building,  Oakland,  California,  where 
copies  may  be  obtained  by  depositing 
with  the  County  Clerk  the  sum  of 
Fifty  ($50.00)  Dollars  for  each  of  said 
Departments.  Contractors  will  be  re- 
stricted as  to  the  length  of  time 
these  plans  and  specifications  may  be 
retained  to  ten  (10)  days.  Contractors 
failing  to  return  said  plans  and  speci- 
fications within  said  time  limit  will 
forfeit  their  deposit  to  the  County  of 
Alameda. 

Each  bid  must  be  accompanied  by  a 
check  for  at  least  ten  per  cent  of 
the  amount  of  the  bid  or  proposal, 
certified  to  by  some  responsible  bank, 
and  made  payable  to  Geo.  E.  Gross, 
Clerk  of  the  Board,  to  be  forfeited  to 
the  County  of  Alameda  as  agreed  and 
liquidated  damages  should  the  party 
or  parties  to  whom  the  contract  shall 
be  awarded  fail  to  enter  into  the 
contract  after  the  award  or  to  give 
the  bond  required  by  the  Board  for  the 
faithful  performance  of  the  Contract. 
The  Board  reserves  the  right  to  re- 
ject   any    and    all    bids. 

Dated:      January    12,    1925. 

GEO.    B.    GROSS, 
Clerk    of   the   Board   of   Supervisors    of 
Alameda   County. 
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Architects=Engineers — 
City  and  County  Officials 

How  about  bids  wanted  ? 

Are  you  satisfied  with  the  bids  you  received  on  that 
last  job! 

Did  you  have  competition — and  plenty  of  it  T 
If  not — ^why  not? 


Without  charge  the  BUILDING  &  ENGINEERING 
NEWS  will  place  your  job  before  the  construc- 
tion interests  of  the  Pacific  Coast.  That  means 
competition  and — competition  means  the  lowest 
possible  bid. 

If  you  want  competition  send  particulars  of  your  job 
to  BUILDING  &  ENGINEERING  NEWS— 
also  a  set  of  plans  and  specifications. 

Reach  the  Independent  Bidder  through  the  columns 
of  BUILDING  &  ENGINEERING  NEWS 

The  combined  news  services  of  BUILDING  &  EN- 
GINEERING NEWS  have  a  circulation  of 
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— reaching  the  Engineer,  Contractor  and  Mate- 
rial Dealer. 


Can  you  reacn  one  quarter  the  amount  of  interested 
people  through  any  other  news  service  published 
in  this  section?  We  think  not — in  fact,  we  know 
vou  cannot. 


If  yon  want  competition — if  you  want  independent 
contractors  to  figure  your  job — ^if  you  want  the 
lowest  possiMe  hid — send  particulars  of  your 
project  to 

Building  &  ELngineering  JNews 
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Engineering  News  Section 


BRIDGES 


LOS  ANGELES,  Cal. — Until  2  p.  m., 
Feb.  24,  bids  will  be  rec.  by  supervis- 
ors to  const,  bridge  on  Clara  St.,  over 
Kio  Hondo,  in  Rd.  Foreman  Div.  No. 
107.  Plans  on  file  at  Rd.  Dept.,  11th 
fl.  Hall  of  Records. 


LYON  COUNTT,  Nevada — As  previ- 
ously reported,  bids  will  be  rec.  by 
State  Highway  Commission  to  const, 
railroad  undergrade  structure,  con- 
sisting of  steel  and  concrete,  near 
Fernley  in  Lyon  County.  Geo.  W.  Bro- 
den,  state  highway  eng.  See  call  tor 
bids  nnder  official  proposal  section  in 
tliis  issue. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Until  March  2,  bids  will  be  rec.  by  su- 
pervisors to  const.  Christie  Crossing 
subway  at  Santa  Fe  tracks  in  Franklin 
Corners;  will  involve  falsework,  cone. 
abutments;  double  track  steel  bridge 
60  ft.  long;  grading  work  under  sepa- 
rate contract;  est.  cost,  ?57,234.  R.  R. 
Arnold,  county  surveyor. 


JEROME,  Ariz.  —  County  Highway 
Commissioner  R.  E.  Moore  announces 
an  appropriation  of  $30,000  has  been 
secured  for  a  bridge  over  tlie  Verde 
below  Camp  Verde  on  the  Fissil  Creek 
Highway.   Total  cost  $75,000. 


PHOENIX,  Ariz. — Const,  of  super- 
structure of  bridge  across  the  Gila 
river  at  thf  new  Sacaton  diversion  dam 
will  be  started  at  once  by  govt,  engrs. 
in  charge  of  the  project. 


ORANGE  COUNTY,  Cal.— Until  March 
2,  2  p.  m.,  bids  will  be  rec.  by  State 
Highway  Commission,  Forum  Bldg., 
Sacramento,  to  const,  bridge  180-ft.  In 
length  and  30-ft.  wide  over  San  Juan 
Creek,  nr.  San  Juan  Capistrano,  consist, 
of  tliree  46-ft.  and  two  21-ft.  rein.  cone, 
spans  on  cone,  piers  and  pile  bents.  R. 
M.  Morton,  state  highway  eng.  See  cali 
for  bids  under  offielal  proposal  sectlion 
in   tliis   issue. 


SAN  LUIS  OBISPO,  Cal. — J.  M.  Apple- 
ton,  Atascadero,  sub.  low  bid  to  super- 
visors at  $6200  to  const.  9  reinf.  cone, 
culv.  in  Joint  Highway  Dist.  No.  2,  San 
Luis  Obispo  county.  Burch  &  Beck, 
engrs.  Other  bids:  E.  A.  Branch,  $8,- 
390.25;  J.  E.  Burke,  $8498;  C.  C.  Gilder- 
sleeve,  $8997.50;  W.  H.  Porter,  $9640; 
W.  M.  Ledbetter,  $10,345;  H.  R.  Erd- 
man,  $10,500;  Renner  Constr.  Co.,  $10,- 
750. 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


SAN  FRANCISCO — Until  Feb.  19,  2 
P.  M.  bids  will  be  rec.  by  State  Board 
of  Harbor  Commissioners,  Fery  Bldg., 
to  const,  rock  levee  and  make  fill  for 
Islais  Creek  Reclamation  project.  No. 
2.  Bids  are  desired  under  the  follow- 
ing  propo.sitions: 

Contract  A — Const,  frame  work  of 
green  piles  involv.  furnishing  and 
driving  730  green  piles  each  71-ft.  to 
75-ft.   long. 

Contract  B — Dredging'  trench,  Involv. 
160,000  cu.  yds.  dredging. 

Contract  C — Construct  dike  work,  In- 
volv. 175,000  to  200,000  tons  of  native 
rock. 

Est.  cost  $500,000.  Frank  G.  White, 
chief    engineer    for    commission. 

See  call  for  bids  under  offlctal  pro- 
posal seetion  In  this  issue. 


STOCKTON,  San  Joaquin  Co.,  Cal.  — 
City  Manager  Chas.  E.  Ashburner  rec- 
ommends $3,000,000  bond  issue  to  fi- 
nance proposed  Stockton  deep  water 
project.  W.  B.  Hogan  is  city  engr. 


MERCED,     Merced     Co.,     Cal.  —  See 
"Waterworlis,"   this   issue.     Awards. 


OROVILLE,  Butte  Co.,  Cal.— Until 
Feb.  18,  10  A.  M..  bids  will  be  rec.  by 
W.  J.  Monro,  Sect'y.,  Oroville-Wyan- 
dotte  Irrigation  District,  to  ditch  and 
trench  involv.  1,000  cu.  yds.  earth  ex- 
cavation; 1,000  cu.  yds.  loose  or  soft 
rock  excavation;  2,000  cu.  yds.  solid 
rock  excavation;  ditch  cleaning,  etc. 
See  cali  for  bids  nnder  official  proposal 
section  in  this  issue* 


IRRIGATION  PROJECTS 


GRASS  VALLEY,  Nevada  Co.,  Cal.  — 
Nevada  Irrigation  District  authorized 
to  call  election  to  vote  bonds  of  $7,- 
250,000  to  finance  construction  of  Irri- 
gation  works. 


LIGHTING  SYSTEMS 


SOUTH  PASADENA,  Cal.— A.  C.  Rice, 
1963  Santee  St.,  Los  Angeles,  awarded 
cont.  for  3  ornamental  lighting  jobs  as 
follows: 

Mission  St.  and  Pasadena  Ave.  at 
$16,920.  Other  bids:  Robertson  Elec. 
Co.,  $18,313;  Walker  &  Martin,  $18,473; 
Newberry  Elec.   Co.,    $18,609. 

E.  Mission  St.,  at  $6990.  Other  bids: 
Robertson  Elec.  Co.,  $7495;  Walker  & 
Martin,  $7619;  Newbery  Elec.  Co.,  $7722. 

Orange  Grove  Ave.,  at  $3930.  Other 
bids:  Robertson  Elec.  Co.,  $3975; 
Walker  &  Martin,  $3998;  Newbery  Elec. 
Co.,  $4532. 


SEAL  BEACH,  Cal.— Petitions  in  cir- 
culation for  ornamental  lights  on 
Main  St.,  bet.  coast  highway  and  Ocean 
Ave,;  Vrooman  act. 


VALLEJO,  Solano  Co.,  Cal. — Pacific 
States  Electric  Co.  has  submitted  esti- 
mates of  cost  to  City  Eng.  T.  D.  Kil- 
kenny  for   electrolier   system   In   Marin 

Street, 


SAN  GABRIEL,  Cal.— Until  7:30  P. 
M.,  Feb.  24  bids  will  be  rec.  for  ornam. 
lights  under  Vrooman  act  as  follows: 

Shorb  Rd.  and  six  other  Sts. :  69  Union 
metal  lamp  posts,  G.  E.  globes,  etc,, 
complete. 

Alhambra  Rd.  and  five  other  Sts.:  33 
Union  metal  lamp  posts,  G.  E.  globes, 
etc.,  complete. 

Plans  on  file  at  office  of  City  Clerk, 
Ira   H.    Stouffer. 


Carbide  Flare  Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried  In  stock 

E.    D.    BULLARD 

565  HOWARD  STRBBT 
San  FVaneteeo,  Oallt. 

Douglas  (810 


LOS  ANGELES,  Cal.— Newbery  Elec. 
Corp.,  726  S.  Olive  St.,  awarded  cont. 
by  Bd.  Pub.  Works,  at  $9428  for  ornam. 
lighting  system  in  Beachwood  Dr.,  bet. 
Melrose  Ave.  and  First  St. 


FRESNO,  Fresno  Co.,  Cal. — Proceed- 
ings will  be  started  at  once  to  Install 
electrolier  system  in  Piatt  Ave.,  bet. 
5th  and  12th  Sts.;  5th,  6th,  7th,  8th, 
9th,  10th  and  11th  Sts.,  bet.  Piatt  and 
Kerckhoff  Sts.,  and  in  Willis  Ave.,  bet. 
Blackstone  and  Fresno  Sts.  Wm. 
Stranahan,   city   engineer. 


FRESNO,  Cal. — Council  declares  In- 
tention (29-D)  to  install  ornam.  lights 
in  Lewis  Ave.,  bet.  Blackstone  and 
Fresno  Aves.;  28  met.  posts;  1911  act. 
H.  S.  Foster,  city  clerk. 

Res.  No.  28-D  for  ornam.  lights  In 
Piatt  Ave.,  bet.  S  6th  and  S  12th  Sts., 
and  portions  of  S  5th,  6th  and  other 
sts,;  49  met.  posts;  1911  act.  H.  S.  Fos- 
ter, city  clerk. 


HERMOSA  BEACH,  Cal.— City  Engr. 
H.  R.  Taylor  preparing  spec,  to  install 
ornam.  lights  on  Pier  and  Hermosa 
Aves  and  portions  of  Manhattan  Ave. 
and  Camino  Real.  Impvts.  will  include 
lights  on  Hermosa  bet.  26th  St.  and  s. 
city  limits,  Manhattan  Ave.,  bet.  Man- 
hattan Ct.  and  n.  city  limits;  Pier  Ave. 
its  entire  length;  Camino  Real  betw. 
Pier  Ave.   and  s.   city   limits. 

ALHAMBRA,  Cal. — Council  declares 
inten.  to  install,  ornam.  lights  under 
1911  act  as  follows:  Valley  Blvd.,  bet. 
Garfield  Ave.  and  w  city  limits;  No. 
1990;  Curtis  Ave.,  bet.  Alhambra  Rd. 
and  Pine  St.;  No.  1996.  M.  H.  Irvine, 
city  mgr.  R.  B.  Wallace,  city  clerk. 


MACHINERY  &  EQUIPMENT 


BRAWLEY,  Cal.— Bids  for  Diesel  en- 
gine, pump  and  elec.  generator  opened 
in  December  were  too  high  and  all  bids 
have  been  rejected.  It  is  possible  that 
the  Items  may  be  purchased  separately. 


SAN  FRANCISCO— Until  Feb.  16,  2:30 
P.  M.,  bids  win  be  received  by  Leonard 
S.  Leavy,  city  purchasing  agent.  Room 
270,  City  Hall,  to  fur.  and  Install  shop 
equipment  for  Horace  Mann  Junior 
High  School.  Lists  of  materials  desir- 
ed obtainable  from  above  office  on  re- 
quest. 


LIVERMORE,  Alameda  Co.,  Cal. — 
Untily  Feb.  13,  8  P.  M.,  R.  A,  Hansen, 
clerk,  Llvermore  Grammar  School  Dis- 
trict, will  sell  tankhouse,  wooden  tank 
and  Aromotor  windmill  now  In  school 
grounds  and  no  longer  requrrea  by  dis- 
trict. Further  Information  obtainable 
from  above. 


PALO  ALTO,  Santa  Clara  Co.,  Cal.— 
J.  F.  Byxbee  Jr.,  city  engineer  In- 
structed to  prepare  specifications  for 
motor  driven  revolving  broom  for  use 
of  street   dept.;   est.   cost,   $7,000. 

BERKELEY,  Alameda  Co.,  Cal.— Un- 
til Feb.  10,  9  a.  m.,  bids  will  be  rec.  by 
E.  M.  Hann,  City  clerk,  to  fur.  air  com- 
pressor, pavement  breaking  tools  and 
tractor  for  power  unit.  Cert,  check  10% 
req.  with  bid.  Spec,  on  file  In  office  of 
clerk. 


February  4,  1925 
LONG  BEACH,  Cal. — City  Mgr.  C.  H. 
Windham  has  reported  that  adequate 
fire  boat  proposed  for  Long  Beach  har- 
bor and  amusement  dist.  will  cost 
$260,000. 
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RAILROADS 


DOUGLAS,  Ariz. — So.  Pac.  Ry.  re- 
ported to  be  planning  const,  of  railway 
frum  Douglas  to  west  coast  of  Mexico. 

LOS  ANGELES,  Cal. — Santa  Fe  Ry. 
has  placed  with  Colorado  Fuel  &  Iron 
Co.,  Pueblo,  Colo.,  an  order  for  rails, 
spikes,  etc.  (91,000  tons),  at  an  approx. 
cost    of    $3,000,000. 


MISCELLANEOUS    SUPPLIES 


LOS  ANGELES,  Cal. — Bids  rec.  by 
pub.  serv.  comra.  for  cast  steel  wheels, 
etc.,   under  spec,   W-372   rejected. 


PIPE  LINES,  WELLS,  ETC. 


SAN  DIEGO,  Cal. — National  Cast  Iron 
Pipe  Co.  sub.  low  bid  to  City  Purcli. 
Agent  W.  H.  Cameron  Jan.  26  for  c.  i. 
pipe,  not  considering  freight  differen- 
tials at  $21,024.  Other  bids:  American 
C.  I.  Pipe  Co.,  $21,053.60;  U.  S.  C.  I. 
Pipe  Co.,  $22,271.90;  Pac.  Pipe  &  Supply 
Co.  bid  irreg.  Action  deferred  until  Feb 
2.  Pipe  as  follows:  1000  ft.  4-in.,  12-ft. 
lengths;  4000  ft.  4-in.  16-ft.  or  B-metre 
lengths;  3000  ft.  6-in.,  12-ft.  lengths; 
12,000  ft.  8-in.,  16-ft.  of  5-metre  lengths 
2200  ft.  S-in.,  12-ft.  lengths;  500  ft.  10- 
in.,  12-ft.  lengths;  500  ft.  12-in.,  12-ft. 
lengths;  300  ft.  16-in.,  12-ft.  lengths; 
all  to  be  hub  and  spigot;  deliv.  f.  o.  b. 
San  Diego. 


OROVILLE,  Butte  Co.,  Cal.  —  Until 
Feb.  18,  10  a.  m.,  bids  will  be  rec.  by 
W.  J.  Monro,  secy.  Oroville-Wyandotte 
Irrigation  District,  to  fur.  1725  lin.  ft. 
continuous  redwood  stave  pipe  with 
sills  and  quarter  blocks  or  riveted  slip 
joint  pipe  and  fittings  and  60  lin.  ft. 
cone.  pipe.  See  call  for  bids  under  of- 
ficial   proposal   nection  in  ttii»   Issue. 


COCORAN,  Kings  Co.,  Cal. — Ameri- 
can Cast  Iron  Pipe  Co.,  Balboa  Build- 
ing, San  Francisco,  at  $1,993.82  award- 
ed cont.  bv  city  trustees  to  fur.  f.  o. 
b  Corcoran:  864  ft.  8-in.,  912  ft.  4-in. 
and  112  ft.  6-in.  c.  i.  pipe.  Class  B,  bell 
and  spigot;  one  SxSx6x6-in.  cross;  one 
6x6x4-in.  toe;  pipe  to  be  16  ft.  lengths; 
tees  and  crosses  to  have  bell  ends. 
Other  bids  were;  United  States  Pipe 
&  Foundry  Co.,  San  Francisco,  $2,070.- 
26;  National  Cast  Iron  Pipe  Co.,  San 
Francisco,    $2,072.56. 


WATER  WORKS 


NEWPORT  BEACH,  California  — 
Sie  "Streets  &  Sewers,"  this  issue.  Bids 
wanted. 


SAN  DIEGO,  Cal.— Stroud  Bros,  and 
Seabrook,  R.  S.  Seabrook,  261214  Ken- 
wood Ave.,  Los  Angeles,  sub.  low  bid 
to  city  at  $18,923.25  for  water  distrlb. 
sys.  for  S.  La  jolla  and  La  Jolla  Strand 
but  have  asked  that  their  bid  be  not 
considered,  as  a  mistake  in  computa- 
tion was  made.  Work  involves  12  6-iii. 
2-way  hydrants;  7833  ft.  4-in.  class  C 
c.i.  pipe;  4393  ft.  6-in.  C  cast  iron  pipe; 
512  ft.  2-in.  cast  iron  pipe;  8  4-in.  by 
4-in.,  1  4-in.  by  6-in.,  3  6-in  by  4-in.  and 
8  6-in.  by  6-in.  tees;  22  4-in.,  13  6-in. 
and  2  2-in.  gate  valves;  37  cast  Iron 
valve  boxes  and  covers:  9  4-in.  by  24-in 
nipples;  12  6-in.  by  24-in.  nipples;  5 
1-ents;  4  plugs;  3  reducrs;  8  4-in.  by  4- 
in.,  1  4-in.  by  6-in.,  3  6-in.  by  4-in.  16- 
in.  main;  excav.  3  ft.  to  7  ft.  deep;  1911 
act.  Other  bids:  David  H.  Ryan,  $23,- 
895;  E.  Paul  Ford,  $24,948;  H.  H.  Peter- 
son, $15,073;  Reed  Bros.  Co.,  $25,300; 
Hose  &  Lockwood,  $26,385;  J.  F.  Diaz, 
.127,890.  Bids  referred  to  City  Engr.  F. 
A.   Rhodes. 


MERCED,  Merced  Co.,  Cal— Contracts 
£or  supplies,  constr.,  etc.,  for  Irrig. 
works  of  the  Merced  Irig.  Dist.  are: 

Two  96-in.  needle  penstock  valves. 
Exchequer  dam,  to  Wellman,  Seaver  & 
Morgan   Co.   at   $47,000. 

Const,  of  canals  on  Dallas  property 
and  enlarging  Jordan  Atwater  Canal 
to    John    Phillips,    Oakland,    at    $30,000. 

Additional  boo-ster  unit  in  Le  Grand 
lift,  to  Byron  Jackson  Pump  Mfg.  Co., 
at    $12,000. 


GLENDALB,  Cal.  —  National  Cast 
Iron  Pipe  Co.,  1026  Maason  Bldg.,  San 
Francisco,  awarded  cont.  by  city  at 
approx.  $61,036  for  C,  I.  pipe  as  fol- 
lows: 20,000  ft.  6-in.  class  "B"  at  84.9c 
ft.,  20,000  ft.  8-in.  class  "B"  at  $1.21  ft., 
2000  ft.  8-in.  class  "C"  at  $1,328,  2000 
ft.  12-in.  class  "B"  at  $2.09  ft.,  4400  ft. 
12-in.  class  "D"  at  $2.55  ft.,  fittings, 
$1800.  Bids  of  National  was  accepted 
because    pipe    is    American-made. 


SEWAGE  DISPOSAL  PLANTS 


CHICO.  Butte  Co.,  Cal. — Petitions  will 
be  presented  to  city  trustees  seeking 
an  adequate  sewer  system  for  the 
Chapmantown  and  Barber  districts  ly- 
ing south  of  Little  Chico  creek.  A 
sewer  district  would  be  organized  to 
finance  the  work.  Ira  R.  Morrison  Is 
city  manager. 

BLXTHE,  Cal.— $21,000  sewer  bond 
election  will  be  held  Feb.  7.  A.  C.  Ful- 
mor,  Riverside,  city  engr.  Issue  con- 
templates outfall  sys.  and  disposal 
plant.     Marie  Crenshaw,   city   clerk. 


MISCELLANEOUS 
CONSTRUCTION 


FRESNO,  Fresno  Co.,  Cal. — City  of 
Fresno  has  applied  to  State  Railroad 
Commission  for  permission  to  const, 
subway  under  tracks  and  right  of 
way  of  Santa  Fe  R.  R.  at  Van  Ness 
avenue. 


LOS  ANGELES,  Cal.— Until  3  P.  M.. 
Feb.  10,  bids  will  be  rec.  by  Pub.  Serv. 
Comm.,  207  S.  Broadway,  for  2-in.  C.  I. 
water  pipe,  5-ft.  lengths,  bell  and 
spigot,  f.  o.  b.  dept's  whse.,  441  N. 
Hewitt  St.,  as  follows;  (1)  10,000  pes. 
B.  &  S.,  (2)  2000  pes.  B.  &  S.,  (3)  1000 
pes.  spigot  and  thread;  spec.  750-B. 
Jas.   P.   Vroman,   secretary. 


OCEANSIDE,  Cal.— Until  Feb.  11  bids 
will  be  rec.  by  city  for  a  pumping  en- 
gine of  300  to  500-gal.  per  min.,  with 
120  lbs.  pressure,  and  1000-ft.  capacity 
hose  reel  and  a  chemical  wagon  mount- 
ed on  4  to  6-cyl.  motor  of  not  less  than 
40  h.  p. 


LOS  ANGELES,  Cal.— Until  3  P.  M., 
Feb.  10,  bids  will  be  rec.  by  Pub.  Serv. 
Comm.,  207  9.  Broadway,  for  bronze 
water  metre  connections;  spec.  747. 
Jas.  P.  Vroman,  Secretary. 


FRESNO,  Fresno  Co.,  Cal. — Byron- 
Jackson  Iron  Works  at  $750  awarded 
contract  by  council  to  fur.  and  install 
pump   in  Roeding  Park. 
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JEAN,  JOE  Stark  and  Jack. 

THE  BOYS  of  the  "Builder." 

THE    "BUILDER"    being. 

•      •      • 
A    NEWSPAPER    of    wide    circulation. 

ARE  GETTING  out  an  "Annual." 

ALL  BIG  newspapers  do  it. 

IT  IS  their  weekly  publication. 

CALLED    BUILDING      &      Engineering 
News. 

AND  IF  the  paper  mills. 

CAN  PRODUCE  enough  paper. 

BY  THE  middle  or  end. 

OF  FEBRUARY. 

THEN  THIS  mammoth  edition. 

WILL  BE   published. 

EVERYBODY  IS  buying  space. 

•  •     • 

IN  THIS  great  edition. 

ITS   CIRCULATION. 

DEPENDS    ENTIRELY. 

UPON  THE  capacity. 

OP  THE  ink   factories. 

AND   THE   combined   output. 

OF  THE  paper  mills. 

«     •     • 
OF  THE  United  States. 

ONE   OF   the   main    features. 

OF  THIS  edition. 

WILL  BE  a  K.C.B.-like  story. 

•  •     • 

CALLED  "PRATT'S  Concrete  Mix." 

BY  SANDY  Pratt,  President. 

OF  THE  Pratt  Building  Material  Co., 


rnODUCER  OF  clean,  sharp  sand. 
HARD,    CRUSHED   rock. 
AND   WASHED,    well-graded    gravel. 
"I  THANK  you." 


Joseph  Mill  V.illey  Odgers,  Solicitor 
General  for  the  mammoth  edition  of 
the  Building  &  Engineering  News  to 
appear  as  soon  as  the  paper  mills  can 
produce  enough  paper.  Sandy  Pratt, 
producer  of  sand,  crushed  rock  and 
washed  gravel  will  write  his  taear 
comedy  called  "Pratt's  Concrete  Mix" 
for  this  special  edition.  Place  your 
orders  early  for  copies  before  the 
public  finds  out  that  Sandy's  story  will 
appear. 
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TULARE,  Tulare  Co.,  Cal. — C.  C. 
Humble,  Portervllle,  has  been  awarded 
cont.  at  approx.  $3000  for  certain  C.  I. 
sewer  pipe  in  connection  with  the  new 
city   sewer  system. 

SANTA  BARBARA,  Cal. — Bids  rec.  by 
council  to  lay  water  mains,  Job  No. 
231  (1)  Fifth  and  Alamar  Aves.,  and  (2) 
Anapampu    St.,    were: 

E.  H.  Hunt — (1)  $1300., '50  for  trench- 
ing and  backfilling,  $30  hydrants,  (2) 
$3142  trenching,  etc.,  $30  hydrants;  to- 
tal,  $4502.50, 

A.  A.  Lemmon — (1)  $961  and  15  ea., 
(2)    $2894,    and    $45    ea;    total   $3855. 

H.  E.  Adams— (1)  $1430  and  $20,  (2) 
$2245  and  $20;  total,   $3715. 

S.  J.  Krull— (1)  $800  and  $40,  (2) 
$2300  and  $50;  total,  $3190. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— Election  will  be  called  shortly  to 
vote  bonds  of  $30,000  to  finance  addi- 
tional reservoir  for  water  system;  750,- 
000  glas.  capacity.  C.  L..  Dimmltt,  city 
engineer. 


NAPA,  Napa  Co.,  Cal. — American  C. 
I.  Pipe  Co.,  San  Francisco,  at  $7,242 
awarded  cont.  by  council  to  furnish 
pipe  and  fittings  for  water  system. 
Crane  Co.,  San  Francisco,  at  $472 
awarded   cont.    for   bronze   valves. 


PORTLAND,  Ore.— Until  Feb.  16,  2 
p.  m.,  bids  will  be  rec.  by  Frank  Cof- 
finberry,  city  purchasing  agent,  to  fur. 
200  fire  hydrants  for  use  of  bureau  of 
Water  Works.  Spec,  obtainable  from 
above   on   deposit   of   $5,   returnable. 


LOS  ANGELES,  Cal  — Howard-Olsen 
Co.,  2103  Santee  St.,  sub.  low  bid  to 
county  for  new  fire  protection  sys.  and 
serv.  main  from  water  softeners  at 
Olive  View  Sanitarium,  nr.  Sylmar,  at 
following  prices:  Prop.  A,  item  (a) 
$28,085,  (b)  $27,490;  Prop.  B,  item  (a) 
$29,139,  (b)  $28,540;  Prop.  C  (a)  $3440, 
(b)    $3770. 


PORT  ANGELES,  Cal.— Morse  & 
Wiley,  Seattle,  at  $278,000  awarded 
works,  pipe  lines  and  distributing 
cont.  by  council  to  const.  6,000,000-Bal. 
cone,  reservoir,  cone,  dam  and  head- 
mains  in  connection  with  water  system. 


SEWERS  &  STREET  WURK 


RICHMOND,  Contra  Costa  Co.,  Cal. — 
City  Eng.  E.  A.  Hoffman  completing 
spec,  to  imp.  sts.  in  Pullman  district 
including  those  between  Wall  Ave.  and 
Oakland  branch  of  Santa  Fe  r..r  and 
bet.  37th  and  42nd  Sts.;  pavement; 
curbs,   gutters  and  walks. 


SAN  FRANCISCO— Until  Feb.  18,  3 
p.  m.,  bids  will  be  rec.  by  Bd.  Pub.  Wks 
to  imp.  Judah  St.,  bet.  31st  and  41st 
Aves.,  involv.  grading;  cone,  curbs;  br. 
catchbasins:  ironstone  pipe  culverts 
and  sewers;  art.  stone  walks;  ashh. 
cone.  pave.  Est.  cost  $102,000.  Plans 
obtainable  from  Bureau  of  Engineering 
3rd  floor,  city  hall. 


REDLANDS,  Cal. — Oouncil  declares 
inten.  to  const.  8-in.  vit.  pipe  sewer, 
compl.  in  Central  Ave.,  bet.  University 
Ave.  and  235  ft.  e.  of  Grove  St;  cenR. 
walks  in  Beacon  St.,  bet.  Citrus  and 
Fern  Aves;  1911  act.  C.  P.  Hook,  city 
clerk. 


LOS  ANGELES,  Cal. — Supervisors  de- 
clare inten.  to  imp.  Hawthorne  Ave.  and 
Los  Angeles-liedondo  Blvd.,  1.94  ml., 
involv.  13,783  cu.  yds.  excav.,  25,172  sq. 
yds.  shape  road-bed,  24,033  sq.  yds.  2- 
m.  Wlllite  top,  24,033  sq.  yds.  3-in.  asph 
cone,  base,  25,172  sq.  yds.  5-in.  dlsin. 
gran,  sub-base,  20,510  lln.  ft.  shape 
should.,  cone,  box  culv.  at  sta.  1  plus 
58.59;  cone,  box  culv.  at  sta.  13  plus 
00.50;  cone,  headwalls  and  extension 
of  corr.  iron  pipe  culv.  at  Hawthorne 
and  Chicago  Aves.  Est.  cont.  price  $65,- 
846.50. 


LOS  ANGELE'S,  Cal. — Griffith  Co., 
502  L.  A.  Ry.  Bldg.,  awarded  cont.  by 
bd.  pub.  wks.  at  $272,450  to  imp.  Hol- 
lenbecli  Ave.,  bet.  Mines  Ave.  and  Rio 
Vista  Ave.  (HoUenbeck  and  Mines  Ave 
Imp.  DiSt.),  involv.  cone,  pave.,  curb, 
walk,  storm  drains,  sewer,  Byron-Jack- 
son  equip,   for  pumping  plant,  etc. 


S.VN  FRANCISCO — Finance  Commit- 
tee of  Board  of  Supervisors  recom- 
mends immediate  paving  of  Main  St., 
bet.   Howard  and  tiie   Embarcadero. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
City  council,  J.  J.  Lynch,  clerk,  de- 
clares 'nten.  to  imp.  Julian  St.,  from 
west  city  limits  to  Stockton  Ave.,  in- 
volving grade  and  pave  with  2-in.  War- 
renite-Bit.  surface  on  3V2-in.  bitum- 
inous cone,  base;  hyd.  cem.  cone,  curbs, 
gutters  and  walks;  2  br.  manholes;  3 
hyd.  cem.  cone,  storm  water  inlets;  S- 
in.  vit.  pipe  drains.  1911  Act  and  Bond 
Act  1915.  Protests  Feb.  16.  Wm.  Popp, 
city   eng. 

EL  CENTRO,  Cal. — Until  7:30  p.  m., 
Feb.  11  bids  will  be  rec.  for  sewer  sys. 
compl.,  involv.  1990  ft.  8-in.  vit.  pipe 
50  wye  branches,  50  6-in.  plugs;  8  std. 
c.i.  m.  h.  frames  and  covers;  excav. 
for  8  m.  h.,  2000  lin.  ft.  ditch  24-in. 
wide  and  approx.  5  ft.  deep,  install  m. 
h.  and  pipe,  incl.  backfilling.  Cert.  chk. 
10%.  Plans  on  tile  at  office  of  James 
A.   Schofield,   city  clerk. 


NATIONAL  CITY,  Cal. — Council  de- 
clares inten.  to  grade,  curbs,  12-in. 
pipe  drain,  cone.  gut.  drain,  ets.  in  2nd 
St.,  bet.  Highland  and  Laurel  Aves., 
etc.  Vrooman  act.  O.  A.  Mullen,  city  elk. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  Feb.  16,  S  p.  m.,  bids  will  be  rec. 
by  A.  L.  Banks,  city  clerk,  to  const, 
lateral  sewers  with  wye  branches,  etc., 
manholes  with  automatic  flushers  in 
Pershing  Ave.  (Res.  of  inten.  754).  Cert 
check  10%  payable  to  City  Auditor  req. 
Plans  on  file  in  office  of  clerk.  W.  B. 
Hogan,  city  engineer. 

SAN  BERNARDINO,  Cal.  —  Council 
declares  inten.  to  const.  8-in.  vit.  sewer 
compl.  in  Highland  Ave.,  bet.  Wall  and 
A  Sts;   1911   act.   J.   H.   Osborn,   city  elk. 

BURBANK  Cal — Proceedings  to  pave 
Naomi,  Florence,  Niagara,  Fairview 
and  other  aves.  and  sts.  (one  job)  and 
Verdugo  Ave.,  Brighton  St.  and  other 
sts.  (another  job)  found  to  be  faulty, 
and  bids  for  these  contrs.  were  not 
opened.  New  proceedings  will  be  start- 
ed necessitating  a  delay  of  about  60 
days. 


OROVILLE,  Butte  Co.,  Cal. — Until 
Feb.  3,  2  P.  M.,  bids  will  be  rec.  by  C. 
F.  Belding,  county  clerk,  to  pave  Oro- 
ville-Quincy  Bonded  Road.  Cert,  check 
10%  req.  Plans  obtainable  prom  Coun- 
ty Engineer  Harry  H.  Hume, 


HAMPTON 

ELECTRIC  AND  MFG.  CO. 
ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
525  HOWARD  STREET,  SAN  FRANCISCO 

MOTORS 

KeiT  and   Used,  Bonght,  Sold,  Exchanged,  Rented  and  Repaired 

Indnstrial  Ligrht  and  FoTrer  Installation 

Telephone  SUTTBR  336« 


OAKLAND,  Cal. — Until  Feo.  ri,  12 
noon,  bids  will  be  rec.  by  Eugene  K. 
Sturgis,  city  clerk,  to  imp.  Knowland 
Ave.  from  Virginia  Ave.  to  its  north 
termination,  involv.  grade  and  pave; 
curb,  gutters,  walks  and  portion  ot 
Virginia  Ave.,  Involv.  grade  and  pave; 
curbs,  gutters,  walks;  sewer  with  man- 
holes, lampholes  and  wye  branches. 
1911  Act.  Cert,  check  10%  payable  to 
city   req.      W.    W.  Harmon,   city   eng. 

BAKERSFIELD,  Kern  Co.,  Cal.  — 
Struud  Bros.,  Bakersfield  awarded  cont 
oy  city  for  sewer  extensions  in  South 
Moreland  Ti  act,  involv  2933  ft.  6-in. 
pipe  73c  ft.,  6  m.  h.  $62.50  ea.,  5  lamp- 
holes   $10   ea. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  Feb.  16,  8  p.  m.,  bids  will  be  rec. 
by  A.  L.  Banks,  city  clerk,  to  imp. 
Walnut  St.,  bet.  San  Joaquin  and  Mc- 
Cloud  Addition,  involv.  grade;  const, 
comb.  cone,  curbs  and  gutters;  cone 
walks;  pave  with  4-in.  crusher  run 
rock  base  with  2-in.  asph.  cone,  sur- 
face; const,  san.  sewer  consisting  of 
main  sewer,  house  branches,  manholes. 
1911  Act.  (Res.  of  Inten.  753).  Cert. 
check  10%  payable  to  City  Auditor  req. 
Plans  on  file  in  office  of  clerk.  W.  B. 
Hogan,    city   engineer. 


RIVERSIDE,  Cal.— Pearson  &  Dick- 
erson.  Riverside,  awarded  cont.  by  city 
at  $11,910  to  imp.  10th  St.,  bet.  Park 
and  Vine  Sts.,  approx.  1000  ft.,  involv. 
5-in.   mac.   pave. 


RENO,  Nevada.  —  City  Eng.  Harry 
Chism  preparing  spec,  for  approx. 
$100,000  worth  of  curb,  gutter  and 
sidewalk  improvements  to  be  under- 
taken  during    1925. 


LOS  ANGELES,  Cal.— Channel  Constr. 
Co.,  1030  Bank  of  Italy  Bldg.,  awarded 
cont.  by  bd.  pub.  wks.  at  $62,370  to 
grade  Beacon  St.,  bet.  Santa  Cruz  and 
Fourth  Sts.,  San  Pedro,  involv.  a  total 
of  126,400  cu.  yds.  cut. 


LOS  ANGELES,  Cal.— Until  2  p.  m., 
Feb.  24,  bids  will  be  rec.  by  supervis- 
ors for  sewer  lines,  rainwater  drain- 
age, gen.  sew.  piping  and  connections 
at  Olive  View  sanitarium,  near  San 
Fernando.  Plans  on  file  at  office  of 
mech.  dept.,   10th  fl.  Hall  of  Records. 


MERCED,  Merced  Co.,  Cal. — County 
Surveyor  W.  E.  Bedesen  preparing  spec 
to  imp.  roads  in  Rd.  Dist.  Imp.  No.  7, 
north  and  east  of  Livingston,  involv. 
grading  and  pave  with  4-in.  water- 
bound  macadam  base  with  2-in.  oil  ma- 
cadam   surface,    16-ft.    wide. 


PHOENIX,  Ariz.— Schmidt  &  Hitch- 
cock, Phoenix,  sub.  low  bid  to  state 
highway  dept.  at  $162,713  to  const.  9 
mi.  of  state  highway  bet.  Congress 
Junction  and  Yarnell,  on  the  Phoenix- 
Prescott-Ashfork  rd.  (fed.  aid  No.  72- 
B).  State  furnished  mat.  amounting  to 
$25,502.  Other  bids:  Henry  Galbraith, 
Prescott,  $210,196.63;  Downer  &  Mero, 
Richmond.  $236,126.73;  Lee  Moor  Constr 
Co.,  El  Paso,  $226,147.16;  Phoenix- 
Tempe  Stone  Co.,  Phoenix,  $305,518.17; 
Chas.  G.  Willis  &  Son,  $310,322.41. 
Work  involv.  approx.  116,592  cu.  yds. 
rdwy.  excav.,  46,468  cu.  yds.  rdwy.  bor- 
row, 2200  cu.  yds.  struc.  excav.,  600 
cu.  yds.  ditches  and  channel  changes, 
2000  sta.  yds.  overhaul  fur  earthwork, 
2000  cu.  yds.  surf,  rdwy.,  104,000  sta. 
yds.  surf,  overhaul,  750  cu.  yds.  "A" 
cone,  240  cu.  yds.  "B"  cone,  1890  cu. 
yds.  cem.  rubble  masonry.  2600  ft.  cem. 
pipe  (various  sizes),  77,000  lbs.  reinf. 
steel,  5000  ft.  guard  fence  and  other 
incidental   items. 


GLENDALE,  Cal. — City  will  build  a 
covered  drain  from  the  s.  end  of  Syca- 
more Canyon  Rd.  to  s.  city  limits,  at 
an  est.  cost  of  $42,000,  upon  following 
conditions:  The  city  of  Glendale  to  pay 
$7000;  county  to  furnish  material,  and 
build  a  tunnel  to  carry  flood  waters 
from  Sycamore  Canyon  into  Verdugro 
Wash;  property  owners  give  necessary 
easements,    etc. 


REDLANDS,  Cal.— Council  declares 
inten.  (1911  Act)  to  imp.:  Third  St., 
bet.  Citrus  and  Central  -Aves:  6-in.  asph 
pave.,  curbs,  corru.  iron  culv;  Pern 
Ave.,  bet.  Centre  and  Ash  Sts.:  stone 
curbs  and  gut;  Orange  St.,  bet.  Lu- 
gonia  Ave.  and  exist,  pave,  on  Orange 
St:  6-in.  asph.  pave.,  corru.  Iron  culv. 
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VALLEJO,  Solano  Co.,  Cal.— Council 
petitioned  to  pave  Hitchborn  St.  from 
Lot  36.  Block  11  to  Fremont  St.,  approx 
2  blocks.  Referred  to  City  Eng.  T.  D. 
Kilkenny   for    report. 

POMONA,  Cal. — Council  declares  In- 
tention for  curbs,  reinf,  cone,  culv., 
grade,  etc.  in  Fifth  Ave.,  betw.  Garey 
Ave.  and  w.  city  limits;  1911  act.  ".  R. 
Trotter,  city  clerk.  F.  C.  Froehde,  city 
engineer. 

HUNTINGTON  PARK,  Cal.— Council 
declares   inten.    (1911  Act)    to   imp: 

Irvington  Ave.,  bet.  Santa  !■  e  and 
Marbrisa  Aves.:  asph.  cone.  pave,  with 
asph.  cone,   base,  gut.,  curb,   \valk. 

N  side  of  N.  Randolph  St.,  bet.  Miles 
and  Arbutus  Aves.:   walk. 

Paul  E.  Kressly,  H.  W.  Hellman  BIdg 
Los  Angeles,  city  engr.  H.  H.  Hunter, 
city   clerk. 

MAYFIELD,  Santa  Clara  Co.,  Cal.  — 
City  ens.  Chas.  Moser  instructed  to 
prepare  spec,  to  pave  approx.  3  miles 
of   streets. 

LA  VERNE-CLAREMONT,  Cal.  —  F. 
W.  Seccombe,  San  Bernardino,  sub.  low 
bid  to  city  of  La  Verne  at  ?21.935.iil 
(using  clay  tile  pipe)  to  const,  main 
outfall  sewer  compl.  for  cities  of  La 
Verne  and  Clareniont,  involv.  1188  ft. 
10-in  15,034  ft.  12-in.,  3636  ft.  15-in. 
sewer  pipe,  46  std.  m.  h.,  5  std.  drop 
m  h  Black  &  Veatch  (Alva  J.  Smith, 
local'  representative),  617  Ferguson 
Bldg.,  Los  Angeles,  engrs.  Other  bids: 
Tont  Gogo  and  S.  Rados,  t23,3S7.12; 
Campbell  Contr.  Co.,  ?24,997.66;  R.  P. 
Ware,  $25,395.99;  Claude  Fisher,  ?25- 
587.14;  Nick  Artukovich,  J25, 716.20;  tx. 
M  Wueetich,  $26,121.69;  A.  Giebisch, 
$26,543.33;  Culjak  &  Bebek,  $26,556.65; 
O  K  Hearte,  $26,818.49;  Chanute  Con- 
struction Co.,  $27,220.05;  Johnson 
Constr  Co.,  $27,688.45;  J.  C.  Hickey, 
$28  412.86;  Harvey  Hanawalt,  $29,478.75; 
R  A  Wattson,  $30,632.70;  Cox  &  Teget, 
$31  484.08;  D.  A.  Foley  &  Co.,  $31,778.12; 
Olivarri  Contr.  Co.,  $32,266.86;  Law- 
rence Massa,  $33,815.32;  Drainage 
Constr.  Co.,  $34,160.68;  Hartley-Camp 
$35  133.70;  Thos.  Haverty  Co.,  $35,876.69 
Constr.  Co.,  $34,547.76;  J.  G.  Donovan, 
$34  843.55;    D.    J.    and    A.    R.    Mllosevich, 


OAKLAND,  Cal. — Until  P'eb.  11,  12 
noon,  bids  will  be  rec.  by  Eugene  K. 
Sturgis,  city  clerk,  to  imp.  portions  of 
Hopkins  St.,  involv.  grad  and  pave; 
const,  curbs  and  gutters;  drainage 
structures  including  manholes,  storm 
water  inlets.  1911  Act.  Cert,  check 
10%  payable  to  city  req.  W.  W.  Har- 
mon,  city   engineer. 


BURBANK,  Cal.— Until  7:30  P.  M., 
Feb.  17,  bids  will  be  rec.  to  const, 
sewer  lateral  system  covering  about  96 
blks.,  bet.  Alameda  and  Walnut  Aves. 
and  3rd  and  11th  Sts.,  involv.  8-in.  and 
10-in.  vit.  pipe,  6-in.  hse.  conn.,  m.  h., 
wyes,  etc.  1911  act.  A.  J.  Rose,  city 
engineer. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
City  council,  J.  J.  Lynch,  clerk,  de- 
clares inten.  to  imp.  Carrie  St.,  bet.  3rd 
and  5th  Sts.,  involv.  grade  and  pave 
with  lV4-in  Warrenite-Blt.  surrace  on 
3-in.  bituminous  cone,  base;  hyd.  cem. 
cone,  curbs  and  gutters.  1911  Act  and 
Bond  Act  1915.  Protests  PeD.  19.  Wm. 
Popp,   city   engineer. 


SAN  FRANCISCO— Until  Feb.  18,  3 
p.  m.,  bids  will  be  rec.  by  Bd.  Pub.  Wks 
to  imp.  DeLong  St.,  bet.  Orizaba  and 
Liebig  Sts.,  and  portions  of  Liebig,  Rice 
Rhine,  Wilson  Sts.,  ets.,  involv.  grad- 
ing; const,  ironstone  sewers;  catch- 
liasins,  culverts;  asph.  cone.  pave.  Est. 
cost  $45,000.  Plans  obtainable  from  Bu- 
reau of  Engineering,  3rd  floor.  City 
Hall. 


ARCADIA,  Cal.— Council  declares  in- 
tention to  imp.  First  Ave.,  bet.  Hunt- 
ington Dr.  and  Indiana  St.:  cem.  walks, 
curb,  gut.,  10  ornam.  lights  (reinf. 
cone.)  4-in.  oil  mac.  pave;  1911  act.  C. 
G.  Meade,  city  clerk. 

OAKLAND,  Cal.— Until  Feb.  11,  11  a. 
m  bids  will  be  rec.  by  Eugene  K.  Stur- 
gis city  clerk,  to  grade  and  construct 
drainage  structures  on  extension  of 
Golf  Links  road  from  S2nd  Ave.  to 
Jones  Ave.  Bond  of  $10,000  req.  of  suc- 
cessful bidder.  Spec,  on  file  In  office 
of  clerk.    W.   W.    Harmon,   city   engr. 

LONG  BEACH,  Cal  —  City  has  ap- 
proved widening  Pine  Ave.  to  a  70-tt. 
width  and  opening  bet.  21st  and  Spring 
Sts  R.  D.  Van  Alstlne,  city  engr.  Est. 
cost.  incl.  tunnel  under  P.  E.  Ry.  $75,000 

RENO,  Nevada— Until  Feb.  9,  7  p.  m., 
bids  will  be  rec.  by  J.  B.  Reese,  city 
clerk  to  const.  65,000  sq.  ft.  cem.  cone, 
sidewalks;  39,000  ft.  cem.  cone,  curb, 
8-tt  6-in.  wide;  4000  ft.  cem.  cone, 
curb  and  gutter,  2-ft.  6-in.  wide;  3200 
ft  cem.  cone,  gutter,  S-ft.  wide;  500  ft. 
cem.  cone,  gutter.  6-ft.  wide:  15,000  sq. 
ft.  cem.  cone,  alley  pavements.  Plans 
obtainable  from  City  Eng.  Harry  Chlsm 
on  deposit  of  $5,  returnable.  Cert.  chk. 
10%  payable  to  city  req. 

SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Until  Feb.  16,  8  p.  m.,  bids  will  be  rec. 
by  J.  J.  I..ynch,  city  clerk,  to  Imp.  San 
Augustine  St.,  bet.  San  Pedro  and  Au- 
tumn Sts..  involving  grading;  pave  with 
1%-in.  Warrenite-Blt.  surface  on  3- 
in.  bituminous  base;  hyd.  cem.  curb, 
gutters  and  walks,  hyd.  cem.  concrete 
storm  water  inlets:  8-in.  vit.  pipe 
drains.  1911  Act  &  Bond  Act  1915.  Cert, 
check  107o  payable  to  city  req.  Plans 
on  file  in  office  of  clerk.  Wm.  Popp, 
city   engineer. 

LOS  ANGELES,  Cal. — H.  H.  Foster, 
3301  E-2nd  St.,  Los  Angeles,  at  $72,672 
awarded  cont.  by  supervisors  to  Imp. 
Inglewood  Ave.,  bet.  Pine  St.  and  Belle- 
vue  Ave.,  under  County  Imp.  No.  149, 
Involv.  WlUite  pave.,  etc. 


NEWPORT  BEACH,  Cal. — Until  7:30 
p.  m.,  Feb.  16,  bids  will  be  rec.  for  cone, 
pave.,  curbs,  cone,  walk,  water  pipes, 
fire  hydrants,  etc.,  on  all  sts.  in  Balboa 
Island.  Plans  on  file  at  office  of  Paul 
E.  Kressly,  consulting  engr.,  732  H.  W. 
Hellman  BIdg.,  Los  Angeles.  1911  and 
1915  acts.  V.  A.  Sebring,  city  clerk. 

SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Raymond  H.  Crummey,  San  Jose, 
awarded  cont.  by  council  to  imp.  Santa 
Clara  St.,  bet.  Market  and  Orchard  sts 
involv.  removal  of  portions  of  basalt 
block  gutters  and  portions  of  pavement 
and  prepare  foundation  with  gravel 
fill:  const,  hyd.  cem.  cone,  gutters; 
place  Bitul.  cem.  asph.  cone,  binder 
course  on  existing  pavement;  repave 
portions  with  2-in.  Warrenite-Bit.  asph 
cone,  surface;  cem.  cone,  walks,  drive- 
ways,  etc. 


WASHOE  COUNTY,  Cal.— As  previ- 
ously reported,  bids  will  be  rec.  by 
State  Highway  Commission  to  const, 
portion  of  state  highway  in  Washoe 
county  bet.  Vista  and  Hafed,  involving 
grading;  const,  culverts.  Geo.  W.  Bor- 
den, state  highway  eng.  See  cnll  for 
bids  aiider  official  proposal  section  in 
tliis  issne. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
San  Jose  Paving  Co.,  San  Carlos  and 
Dupont  Sts.,  San  Jose,  awarded  cont.  by 
council  to  imp.  Oak  St.,  bet.  1st  and 
Palm  Sts.,  involvj  grade  and  pave  with 
1 1/2 -in.  Warrenite-Bit.  surface  on  3-in. 
bitumj  cone.  base;hyd.  cem.  cone,  curbs 
and  gutters;  cem.  cone,  walks;  2  hyd. 
cem.  cone,  storm  water  inlets;  8-in.  vit. 
pipe  drains;  cone,  alley  driveways. 

RIPON,  San  Joaquin  Co.,  Cal. — W.  J. 
Tubin,  527  Santa  Ray  Ave.,  Oakland, 
awarded  cont.  by  city  at  $28,600  to 
const,  sewer  sy.s.,  settling  tank,  sludge 
beds,  pumping  plant,  using  vit.  pipe, 
except  industrial  sewer,  5985  ft.,  for 
which  15-in.  cone,  pipe  will   be  used. 

VENICE,  Cal. — Council  declares  In- 
tention to  imp.  blks.  A,  B,  D  and  E, 
Venice-of-America  Extension,  Crest- 
more  Ct.  and  Angelus  Ct.,  involv.  1V4- 
in.  a.sph.  cone.  pave,  on  2% -in.  asph. 
cone,  base,  4-in.  vit.  hse.  sewers,  bring 
two  m.h.  to  grade;  H.  D.  Chapman,  city 
engr.   T.  H.  Hanna,  city  clerk. 

HUNTINGTON  PARK,  Cal. — Council 
declares  inten.  to  imp.  sts.  under  1911 
act  as  follows:  Irvington  Ave.,  bet.  Pa- 
cific Blvd.  and  Santa  Fe  Ave.:  asph. 
cone.  surf,  on  asph.  cone,  base.,  gut., 
curb;  N  Randolph  St.,  bet.  Miles  and 
Arbutus  Aves.:    grade,  walk. 

YOLO  COUNTY,  Calif. — Until  March 
2,  2  p.  m.,  bids  will  be  rec.  by  State 
Highway  Commission,  Forum  Bldg., 
Sacramento,  to  widen  with  Port.  cem. 
cone,  and  cru.shed  gravel  or  stone 
shoulders  for  a  total  distance  of  12.8 
miles;  8.3  mi.  bet.  Woodland  Wye  and 
Woodland  and  4.5-mi.  bet.  Putah  Creek 
and  Davis.  R.  M.  Morton,  state  high- 
way eng.  See  cnll  for  bids  under  offi- 
cial proposal  section  in  this  issue. 

FTJLLERTON,  Cal. — Until  7:30  p.  m., 
Feb.  10,  bids  will  be  rec.  to  imp.  West 
Ash  Ave.,  West  Elm  Ave.  and  West 
Rosslyn  Ave.;  grade  and  pave.  F.  C. 
Hezmalhalch,  city  clerk. 

LONG  BEACH,  Cal.— Until  9:  30  A. 
M..  Feb.  10,  bids  will  be  rec.  to  imp. 
Cherry  Ave.  bet.  South  St.  and  n.  city 
limits;  8-in.  concr.  pave;  1911  act.  H. 
C.   Waughop.  city  clerk. 

PATTERSON,  Stanislaus  Co.,  Cal. — 
City  Eng.  W.  R.  Sherman  preparing 
plans  for  extensions  to  sewer  system; 
est.  cost,  $30,000. 


ALAMEDA,  Alameda  Co.,  Cal.— Until 
Feb.  17,  8  p.  m.,  bids  will  be  received 
by  C.  J.  DuFour,  secy.  Board  of  Educa- 
tion, to  grade  and  rock  surface  Lincoln 
School  court  yard  at  Central  Ave.  and 
Mound  St.  Cert,  check  10%  payable  to 
secretary   req.   Plans  from  above   office. 


TUCSON,  Ariz. — Borderland  Constr. 
Co.,  P.  O.  Box  1626,  Tucson,  awarded 
cont.  by  city  to  imp.  East  Second  St., 
involv.  6400  cu.  yds.  excav.,  60c  yd.,  35,- 
700  sq.  yds.  sub-grade.  27c  sq.  yd..  7200 
30-in.  concr.  gut.,  85c  ft.;  34,300  sq.  ft. 
walk,  25c  ft.;  1600  lin.  ft.  60-in.  concr. 
gut.,  $1.65  ft.,  8000  ft.  14-in.  concr. 
curb,  70c  ft.;  17,830  sq.  yds.  1^-in. 
Warrenite  pave,  on  2% -in.  bitum.  base, 
$1.70  yd.,  200  lin.  ft.  4-in.  sewer  at  30c 
ft.;  200  cu.  yds.  sewer  excav.,  $2  cu. 
yd.;  10,000  ft.  cable,  35c  ft.;  72  light 
standards,  $77  ea.,  9  survey  mon.,  $10 
each. 


SAN  GABRIEL,  Cal. — Council  de- 
clares inten.  to  imp.  de  Anza  St.,  bet. 
Las  Tunas  Dr.  and  s.  end  of  De  Anza 
St.:  Grade,  pave,  class  B  curb,  5-ft. 
walk;  Vrooman  act.  Ira  H.  Stouffer, 
city  clerk. 


LOS  ANGELES,  Cal.— Geo.  H.  Oswald, 
366  E.  58th  St.,  awarded  con.  by  Bd. 
Pub.  Wks.,  at  $14,128  to  Imp.  74th  St., 
bet.  Budlong  and  Normandle  Aves., 
involv.  concr.   pave,  curb,   walk,   etc. 


Contractors  Machine  Works 


We  Specialize  in  rebuilding  and  repairing  contractors'  equiptnent 
We  build   rock  bunkers,   elevators   and   conveyors,  portable  pumping 

plants,  hoist  and  rock  crushers. 
Let  us  give  you  an  estimate  on  your  work. 
We  buy  and  sell  us«d  equipment. 


CREAR  &  BATES 


88  Stanford 


San  Frandseo 


Phon«  Kearny  ISSfi 
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ALHAMBRA,  Cal. — Council  declares 
inten.  to  imp.  under  1911  act;  Ross 
Ave.,  bet.  Campbell  and  Ethel  Aves,: 
oiled  pave.,  concr.  curbs,  gut.  walk; 
No.  1994.  Los  Higos  St.,  bet.  Garfleia 
and  Stoneman  Aves.:  concr.  curbs,  gut. 
walk;  No.  1995.  M.  H.  Irvine,  city 
manager.     R.  B.   Wallace,   city  clerk. 
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SAN  DIEGO,  Cal. — Council  declares 
inten.  to  const,  sewer  sys.  in  S.  La 
Jolla  and  La  Jolla  Strand,  involv. 
trenching,  furnishing  pipe  for  and  lay- 
inr  18.083  lin.  ft.  of  6-in.  cem.  concr. 
pipe.  72  lin.  ft.,  8-in.  cem.  concr.  pipe, 
24  lin.  ft.  6-in.  class  "B"  c.  1.  pipe,  50 
m.  h..  20  dead  ends,  120  lin.  ft.  wood 
trestle,  2  outfalls,  2  settling  tanks. 
Plans  by  City  Engr.   F.   A.  Rhodes. 

SIGNAL  HILL,  Cal. — City  trustees 
declare  int.  to  imp.  Orange  Ave.,  bet. 
Wardlow  Road  and  n.  city  limits,  630 
ft.  n.  of  Spring  St.;  4-in.  Willite  pave, 
with  2-in.  wearing  surf.;  1911  ana  1S15 
acts.     Geo.  H.  Cooper,  city  clerk. 


FRESNO,  Fresno  Co..  Cal. — Until 
Feb.  10,  2  P.  M.,  bids  will  be  rec.  by 
D.  M.  Barnwell,  county  clerk,  for  imps, 
in  Rd.  Dist.  Imp.  No.  11,  involv.  29,478 
sq.  ft.  3% -in.  cem.  cone,  base  side- 
walks with  %-in.  dry  top  waring  sur- 
face; 7590  lin.  ft.  cem.  cone,  curb,  6-in. 
top,  8-in.  bottom,  14-in.  high;  3,390  cu. 
yds.  earth  excavation;  415  lin.  ft.  8-in. 
corru.  iron  pipe  including  end  rods  and 
tees.  Work  under  Rd.  Dist.  Imp.  Act 
1907.  Cert,  check  10%  payable  to 
Chairman  of  Bd.  of  Sups.  req.  Plans 
on  file  in  office  of  clerk.  C.  P.  Jensen, 
Cory  Bldg.,  Fresno,  is  county  surveyor. 


SAN  DIEGO.  Cal. — Council  declares 
inten.  to  imp.  Bancroft,  Kalmia,  Laurel, 
Maple  and  Nutmeg  and  other  streets, 
involv.  15.910  cu.  yds.  excav.,  14,973  cu. 
yds.  embank.,  11,344.4  lin.  ft.  cem.  cone, 
curb,  38,959.7  sq.  ft.  cem.  concr.  side- 
walk. 1200  sq.  ft.  cem.  concr.  gut.,  4 
culv.     F.  A.  Rhodes,  city  engr. 


SAN  DIEGO,  Cal. — Until  10:30  A.  M., 
Feb.  16,  bids  will  be  rec.  by  City  Clerk 
A.  H.  Wright  to  imp.  Voltaire,  Bacon 
and  De  Foe  Sts.  and  West  Pt.  Loma 
Blvd..  involv.  1014  cu.  yds.  excav.,  32 
cu.  yds.  embank.,  393,158.4  sq.  ft.  1^- 
in.  asph.  concr.  pave  on  3-in.  bitum. 
base.  7944.8  sq.  ft.  cem.  concr.  walk, 
1365.2  lin.  ft.  6-in.  cem.  concr.  curb, 
1619.4  lin.  ft.  8-in.  cem.  concr.  curb,  6 
6-in.  cem.  concr.  sewer  laterals.  5  4-in. 
cem.  concr.  sewer  laterals,  44  lin.  ft. 
12-in.  d.  s.  cem.  concr.  pipe  culv.  F.  A. 
Rhodes,    city    engineer. 


OAKLAND.  Cal.— Council,  E.  K.  Stur- 
gis,  clerk,  declares  inten.  to  const,  cem. 
cmc.  walks  in  portions  of  Allendale 
and  Nicol  Aves.,  B-15th  and  55th  Sts. 
1911  Act.  Protests  Feb.  19.  W.  W.  Har- 
mon, city  engr. 


MANHATTAN  BEACH.  Cal.— Council 
declares  inten.  to  imp.  under  1911  act 
followinsr  sts.: 

25th  St.,  bet.  Strand  and  Highland 
Ave.:  5-in.  eem.  cone.  walk.  15  ft.  wide, 
2-ln.  screw  pipe  water  mains,  ?4 -in. 
water  serv.,  ornam.  lights;  No.  510. 

31st  St.,  bet.  Strand  and  Highland 
Ave.;  5-Jn.  cem.  walk.  15  ft.  wide,  2-in. 
water  serv.;   No.    509. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal 
—  County  Surveyor  Geo.  A.  Kneese 
completes  spec,  to  repair  and  pave  7- 
mi.  of  road  between  Pescadero  and  San 
Gregorio.   Bids    will    be   asked   at   once. 

SANT.\  CRUZ,  Santa  Cruz  Co.,  Cal. — 
Until  Feb.  19,  9  a.  m.,  bids  will  be  rec. 
by  S.  A.  Evans,  city  clerk  (Inten  334) 
to  imp.  Monterey  St.,  bet.  Laguna  and 
Lighthouse  Aves..  involv.  const,  of  6- 
in.  vit.  sewer  clay  pipe;  1  sewer  man- 
hole; wye  branches.  1911  Act.  Cert.  chk. 
10%  payable  to  city  req.  Spec.  ol>tain- 
able  from  clerk.  H.  E.  Godegast,  city 
engineer. 


FRESNO,  Fresno  Co.,  Cal.— Calif.  Rd. 
and  St.  Imp.  Co.,  Fresno,  at  $14,463 
awarded  cont.  by  supervisors  to  imp. 
South  Van  Ness  Ave.,  bet.  California 
Ave.  and  State  Highway. 


LOS  ANGELES,  Cal. — Leo  Miletich, 
GIO  W  54th  St.,  sub.  low  bid  to  bd.  pub. 
wks.  at  ?16,400  for  sewer  compl.  in 
Meyler  St.,  bet.  Sepulveda  St.  and  First 
Street. 


SAN  FRANCISCO — Pet.-r  J.  McHugh, 
470  -  36th  Ave.,  at  $31,970  submits  low 
bid  to  Bd.  Puh.  Wks.  to  const,  outfall 
sewer  in  Great  Highway  and  Vicente 
St..  involv.  const,  of  one  rein.  cone,  re- 
ceiving tank  and  pump;  330  lin  ft.  24- 
in.  vit.  ironstone  pipe  encased  in  re- 
in, cone;  1396  lin.  ft.  21-in.  ironstone 
pipe  with  cone,  foundation;  48  21-in. 
wye  branches;  11  br.  or  cone,  man- 
holes; 1  rein.  cone,  spillway  for  24-in. 
vit.  ironstone  pipe  sewer;  600  lin.  ft. 
6-in.  vit.  ironstone  pipe  underdrain  em- 
bedded in  concrete  or  broken  rock. 
Other  bids  were; 

Louis    .1.     Cohn     $31,975 

Hugh    McGill     32,931 

Eaton  &  Smith    33,328 

C.    B.    Cowden     34.907 

Schultz  Const.  Co 36,724 

Grant  &   Hart    43,473 

C.    H.    and    A.    W.    GorrlU    53,428 

LOS  ANGELES.  Cal. — Griffith  Co..  L. 
A.  Ry.  Bldg..  sub.  low  bid  at  $56,658 
to  bd.  pub.  wks.  to  imp.  Ave.  54  bet. 
Work  Blvd.  and  Pasadena  Ave.,  involv. 
grade  at  $6000,  126.830  sq.  ft.  asph.  pave 
21. 7o.  54.654  sq.  ft.  6-in.  cone,  pave  20c. 
482S  sq.  ft.  asph.  cone,  wear  surf.  10c. 
4442  ft.  curb  60c,  9444  sq.  ft.  walk  19c. 
6642  sq.  ft.  cone.  gut.  25c.  storm  drain 
$1000,  cone,  culverts  $4000,  90  ft.  hse. 
sewers  $1.50,  241  sq.  ft.  S-in.  cone,  pave 
2Sc. 


LOS  ANGELES.  Cal. — Ross  Constr. 
Co.,  Van  Nuys  Hotel,  sub.  low  bid  to 
bd.  puh.  wks.  on  type  1  as  follows: 
item  fa)  5-ft.  semi-elliptical  brick- 
cone,  sewer  incl.  curves,  etc.,  approx. 
4837  lin.  ft.,  at  $81,800.  and  item  (b) 
336  lin.  ft.  special  struo.  for  riv.  cross- 
ing, incl.  c.i.  pipe.  etc..  at  $20,000.  for 
Sec.  No.  25,  North  Outfall  Sewer.  R.  A. 
Wattson.  1026  McCadden  PI.,  sub.  low 
bid  on  type  2,  as  follows:  item  (a)  4835 
ft.  5-ft.  semi-ellipfical  cone,  sewer,  ino! 
curves,  etc..  at  $74,500.  and  item  (h) 
336  ft.  special  struc.  riv.  crossing,  at 
$12,000.  Gass-Oakley  Co.,  1109  N  Ver- 
mont Ave.,  ■was  low  bidder  on  tvpe  3, 
as  follows:  item  fa)  4837  ft.  5.51ft.  pre- 
cast cone,  pipe  sewer,  with  circular  5.5- 
ft.  circul.nr  brick-cone,  sewer  on  curves 
:it  $127,700  and  item  fh)  336  ft.  special 
struc,    riv.    crossing,    at    $9000. 


A.uto    Supplies 

at  Cut  Rate 


EVERYTHING    FOR    YOUR    MACHINE 


Zimmerlin  Bros.  Co. 
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Established    1907 

24  VAN  NESS  AVENUE 


Phone   Mnrket  8A2A 


Near  Market 


LOS  ANGELES,  Cal — Atklnson-Spicer 
Co.,  Chapman  Bldg.,  sub.  low  bid  to  bd. 
pub.  wks.  at  $1,279,500  for  const.  Sec. 
N'o.  1  of  Arroyo  de  la  Sacatela  Storm 
Drain  Sys.  in  Country  Club  Dr.,  betw. 
Burck  PI.  and  Third  Ave.,  in  portions 
of  other  sts..  incl.  all  work  except  that 
for  which  unit  prices  are  shown  below. 
Approx  quan.  are:  cem.  pipe:  372  ft.  6- 
in.,  375S  ft.  12-in.,  1770  ft.  18-in., 
37S9  ft.  8-in.,  831  ft.  15-in.,  895  ft.  21- 
in.;  reinforced  concrete  pipe:  425  ft. 
24-in..  5  ft.  30-in.,  1621  ft.  36-in.,  1122 
ft.  45-in.,  225  ft.  27-in.,  1431  ft.  33-in., 
1808  ft.  39-in.,  2722  ft.  48-in.  and  981  ft. 
54-in.  cone,  storm  drain;  18  m.  h.  "X," 
13  m.  h.  "K,"  30  m.  h.  "Y,"  one  m.  h. 
"Z,"  62  c.  b.  No.  18.  55  c.  b.  No.  23,  5 
c.  b.  No.  21.  7  c.  b.  No.  24-1,  2  c.  b.  No. 
22,  2  c.  b.  No.  24-2,  one  jet.  cham.  No.  1, 
3  jet.  Cham.  "F,"  9  drop  m.  h.  "C."  5 
m.  h.  "B,"  32  1.  h.  "X,"  26  chimney 
pipes  "D";  5055  ft.  double  compartment 
reinf.  cone,  box  conduit,  ea.  compart- 
ment varying  in  height  from  9.5  ft.  to 
10.5  ft.,  11  ft.  wide,  and  10,707  ft.  sin- 
gle compartment  reinf.  cone,  box  sec- 
tion conduit  varying  in  height  from  8 
ft.  to  11.5  ft.,  and  10  ft.  to  14  ft.  wide. 
St.  work  as  follows:  13.499  sq.  ft.  walk, 
3566  sq.  ft.  gut.,  1079  sq.  ft.  2-in.  bitum. 
base  pave.,  15,999  sq.  ft.  cone,  pave., 
35,220  sq.  ft.  roll  and  oil  surf.,  3711  ft. 
curb.  75,603  sq.  ft.  asph.  pave.,  26,741 
sq.  ft.  asph.  cone,  pave.,  7149  sq.  ft. 
grav.  and  oil  surf. 


STOCKTON,  San  Joaquin  Co.,  Cal.  — 
City  council  approves  spec,  for  3-mi. 
gravel  road  from  Valley  Springs  to 
flood  contrnl  damsite.  Bids  will  be 
asked   shortly.    W.   B.   Hogan,   city  eng. 


SANTA  BARBARA,  Cal.  —  Jas.  T. 
C'lrnwall.  227  Equestrian  St.,  Santa 
Barbara,  awarded  cont.  by  city  at  $22,- 
000  to  imp.  Tremento  Rd.,  bet.  Mis- 
sion Ridge  Rd.  and  Mountain  Dr.  and 
portions  of  other  sts.:  4-in.  asph.  mac. 
liave..  cone.  drive"ways,  comb,  curb  and 
gut.,  6-in.  vit.  sewer,  4-in.  hse.  sewer, 
4-in.    hse    sewers;   1911   act. 


OAKL.\ND,  Cal. — Heafey,  Moore  and 
McNair.  2030  High  St.,  Oakland,  award- 
ed cont.  by  council  to  imp.  Florida  St. 
bet.  Maple  and  Laurel,  involv.  excava- 
tion. $.49  cu.  yd.:  cone,  curb;  $.60  lin. 
ft:  cone,  gutter.  $.25  sq.  ft.;  oil  ma- 
cadam pavement,  $.105  sq.  ft.;  cem. 
walks.  $.15  sq.  ft. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Bids  will  be  asked  at  once  by  city 
council,  J.  J.  Lynch,  clerk,  to  imp.  Park 
Ave.,  bet.  Delmas  Ave.  and  S.  P.  Co.  R. 
R.  right-of-way  and  portion  of  Gif- 
ford  Ave.  at  Park  Ave.,  involv.  grade; 
pave  with  lV4-in.  Warrenite-Bit.  sur- 
face on  3-in.  bituminous  cone,  base; 
hyd.  cem.  cone,  walks,  curbs  and  gut- 
ters; 6-in.  hyd.  cem.  cone,  alley  drive- 
ways; 7  hyd.  cone,  storm  water  Inlets; 
8-in.  vit.  pipe  drains;  10-in.  vit.  pipe 
storm  drain;  br.  manholes.  1911  Act  & 
Bond  Act  1915.  Cert,  check  10%  pay- 
able to  city  req.     Wm.  Popp,  city  eng. 


SANTA  MONICA,  Cal. — Claude  Fisher, 
1682  4th  St.,  Santa  Monica,  sub.  low  bid 
to  city  at  $31,000  for  vit.  pipe  sewer  In 
Georgina  Ave.,  bet.  26th  St.  and  21st 
PI.  and  in  portions  of  other  streets 
under  1911   act. 


REDWOOD  CITT,  San  Mateo  Co..  Cal. 
— Until  March  2,  10  A.  M.,  bids  will  be 
rec.  by  Elizabeth  M.  Kneese.  county 
clerk,  to  repair  and  resurface  road 
from  San  Gregorio  to  Pescadero  in  Rd. 
Dist.  5.  Cert,  check  10%  payable  to 
county  req.  Plans  obtainable  from 
County    Surveyor   Geo.    A.    Kneese. 


HUNTINGTON  BEACH,  Cal. — Geo.  M. 
Souter,  410  9th  St.,  Huntington  Beach, 
awarded  cont.  by  city  at  $20,000  to 
imp.  14th  St.,  bet.  Palm  Ave.  and  Main 
St.,  involv.  grade  (5680  cu.  yds.)  5c  sq. 
ft..  78.144  sq.  ft.  5-in.  pave.  (1%-ln. 
Topeka  surf,  on  314-in.  asph.  concr. 
bsae).  2060  ft.  curb,  80c  ft.;  302  ft. 
rorr.  iron  culv..  $4  ft.,  14  ft.  head  wall 
$4.50   ft. 


OROVILLE.  Butte  Co.,  Cal. — County 
supervisors  petitioned  to  const,  one 
mile  of  road  to  connect  Magalia  and 
Clark  roads.  Referred  to  Harry  H. 
Hume,   county  surveyor. 
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INGLEWOOD,  Cal. — Geo.  II.  Oswald, 
366  E.  58th  St.,  awarded  cont.  at  J12,- 
247  to  imp.  65th  St.,  Manor  Dr.  and  66th 
St.,  bet.  Chester  and  Gay  Sts.,  involv. 
61,566  sq.  ft.  grade,  2c  ft.;  61,566  sq.  ft. 
5-in.  asph.  concr.  pave,  IT/zC  ft.,  22  2- 
in.  water  service,  $11  each. 


COLUSA,  Colusa  Co.,  Cal.— Until  Feb. 
21,  2  p.  m.,  bids  will  be  rec.  by  T.  D. 
Cain,  county  clerk,  to  const,  portion  of 
county  highway  system  known  as  Road 
60,  from  Colusa  bridge  to  Butte  Creek 
school,  involv.  10,770  cu.  yds.  roadway 
embankment  unclassified.  Plans  on  file 
in  office  of  clerk. 


OROVILLE,  Butte  Co.,  Cal. — M.  J. 
Bevanda,  Stockton,  at  $15,066.50  award- 
ed cont.  by  supervisors  to  pave  5.5  mi, 
of  Oroville-Quincy  road  from  Oroville 
to  Miners  Ranch. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Raymond  H.  Crummey,  San  Jose, 
awarded  cont.  by  council  to  reconst. 
pavement;  const,  curbs,  gutter,  walks 
and  driveways  in  Santa  Clara  St.,  bet. 
Orchard  St.   and  west  city   limits. 


SANTA  ANA,  Cal. — B.  R.  Ford,  407 
W  17th  St.,  Santa  Ana,  awarded  cont. 
by  city  at  $16,836  to  imp.  W  5th  St., 
bet.  N  Artesia  St.  and  Pac.  Elec.  Ry., 
involv.  44,016.5  sq.  ft.  7-in.  cone.  pave. 
27c  ft.,  2152.9  sq.  ft.  5-in.  cone.  pave. 
22c  ft.,  3466.86  ft.  curb  55c  ft.,  9115.15 
sq.  ft.  3 14 -in.  walk  16c  ft.,  980  sq.  ft. 
5-in.  walk  21c  ft.,  630  ft.  4-in.  house 
sewers  50c  ft.,  reinf.  cone.  culv.  $575, 
20  ft.  S-ln.  main  sewer  SOc  ft. 


Barber    Greene   Model   42    Loader 


other  Prominent 
Users  Are 

Pratt  Building 
Materials  Co. 

North  Beach  Auto 
Hauling  Co. 

Arthur  Hess 

Oakland   Paving  Co. 

California    Highway 
Commission 

Bates  and  Borland 

And  20  others 
All  Satisfied 


Sibley  Grading  &  Teaming  Co. 


SMITH-BOOTH-USHER  CO. 

Direct  Factory  Representatives  and  Distributors 

60-60  FREMONT  ST. 

Sntter  9&Si  San  Francisco 


OAKLAND,  Cal.^City  council,  E.  K. 
Sturgis,  clerk,  declares  inten.  to  imp. 
portions  of  Holly  St.,  bet.  Jones  and 
100th  Aves.,  involv.  grade  and  pave; 
const,  curbs,  gutters,  walks.  1911  Act. 
Protests  Feb.  19.  W.  W.  Harmon,  city 
engineer. 


SAN  LEANDRO,  Alameda  Co.,  Cal. — 
City  Eng.  F.  A.  Nirkirk  preparing' 
spec,  to  imp.  Washington  St.,  bet.  Hep- 
burn and  city  limits,  involv.  cone,  curbs 
gutters  and  pavement. 


NEWPORT  BEACH,  Cal.  —  Approx. 
quan.  for  imp.  of  sts.  in  Balboa  Island 
dist.  for  which  bids  will  be  rec.  Feb. 
16  (previously  noted),  are:  11,200  cu. 
yds.  e.^cav.,  587,505  sq.  ft.  4-in.  cem. 
cone,  pave.,  219,873  sq.  ft.  6-in.  cem. 
cone,  pave.,  64,487  sq.  ft.  walk,  23,797 
lin.  ft.  curb,  7847  lin.  ft.  2-in.  standard 
steel  screw  pipe,  fittings,  etc.,  except 
valves,  6660  lin.  ft.  4-in.  class  "B''  c.i. 
pipe,  incl.  fittings,  except  valves,  2  2- 
in.  standard  gate  valves  compl.  with 
m.  h.,  28  4-in.  gate  valves  compl.,  38 
lire  hydrants  compl.  with  pipe,  fittings, 
valves,  etc.,  55  type  "A"  serv.  conn.,  98 
type  "B"  serv.  conn.,  63  type  "C"  serv. 
conn.  Paul  E.  Kressly,  732  H.  W.  Hell- 
man  Bids'.,  Los  Angeles,  consulting 
engineer. 


STOCKTON,  San  Joaquin  Co.,  Cal — 
Until  Feb.  9,  5  p.  m.,  bids  will  be  rec. 
by  A.  L.  Banks,  city  clerk,  to  const, 
freight  road  from  Valley  Springs  to 
Calaveras  Flood  Control  Dam  in  Cala- 
veras county.  Cert,  check  10%  payable 
to  city  auditor,  req.  Plans  obtainable 
from  office  of  clerk.  W.  B.  Hogan,  city 
engineer. 


KK.SIUE.NCE  BUILDING   ACTIVE 


Building  in  San  Francisco,  particu- 
larly of  residences,  continues  at  a 
high  rate.  January  shows  a  total  of  875 
permits,  involving  an  expenditure  of 
$3,403,623. 

Compared  with  January,  1924,,  the 
month  just  ended  shows  an  increase  of 
102  permits  over  the  co'rresponding 
period  a  year  ago  and  a  gain  of  $225,210 
over  the  same  period,  permits  for 
January    1924    amounting    to    $3,178,413. 

The  increase  of  residential  construc- 
tion is  the  outstanding  feature  of  the 
month's    building   program. 

Each  succeeding  year  has  added  Its 
quota  to  the  development  of  San  Fran- 
cisco. In  January  1923  only  718  permits 
involving    $3,205,811    were    issued. 

In  January  1924  the  number  of  per- 
mits issued  had  increased  to  773  calling' 
for  improvements  to  the  amount  of  $3,- 
178,413,  while  in  January  of  this  year 
875  permits  were  granted,  amountlngr 
to    $3,403,623. 
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Contracts    Awarded    LlensJlcceptances,  Etc. 


BUILDING  CONTRACTS 


SAN    FRANOI§CO    COUNTY 

91,000  and 

Over  Reported 

The    following 

la    an    Index    for    the 

contracts  In   tbla 

tsaue. 

No. 

Owner 

Contractor 

Amt. 

418 

Sterncher 

Carson 

3400 

41it 

Carraro 

Owner 

420 

Kuch 

Owner 

421 

Dobert 

Owner 

4000 

4?.  2 

Leigh 

Owner 

4000 

423 

Goeres 

Owner 

424 

Papenhausen 

Owner 

8000 

4:'n 

Stoltenberg 

Matheson 

2000 

4«6 

Dunn 

Malloch 

427 

Babnik 

Owner 

1000 

428 

Deak 

Ellison 

2590 

429 

Little 

Owner 

12000 

430 

Owner 

12000 

431 

Discher 

Owner 

10000 

432 

Morris 

Mangels 

12000 

433 

Staller 

Hardy 

16000 

434 

Mangels 

13500 

435 

Fitzpatriek 

Buschke 

43fi 

St.  Francis 

Wood 

9960 

437 

Owner 

6000 

438 

Tevessen 

Maffei 

8000 

439 

Peters 

Owner 

440 

Sullivan 

Owner 

441 

La    Grande 

Owner 

4000 

44« 

Bond 

Owner 

443 

Merevin 

Owner 

444 

Heglin 

Owner 

3500 

445 

Johnson 

Owner 

6000 

44fi 

Golden 

Elvin 

1400 

447 

Vernazzo 

Pera 

4000 

448 

Crocker 

Owner 

3500 

449 

Jones 

Owner 

6000 

450 

Nelson 

Owner 

4000 

451 

Meier 

Lindsay 

10000 

452 

Lindeman 

Lindeman 

17000 

4S3 

Scatena 

Mission 

12900 

454 

Arnott 

Arnott 

4000 

455 

Arnott 

Arnott 

15000 

456 

American 

Barrett 

103000 

457 

Pacific   Gas 

Bradley 

3895 

458 

Roman 

Varney 

8043 

459 

Mission 

Trcacy 

3850 

4fi(l 

Jenssen 

Owner 

8000 

4fil 

Bauersachs 

Owner 

6000 

462 

O'Neil 

Evans 

5000 

4fi3 

Hamill 

Hamill 

9000 

4fi4 

Bottina 

Bjorkman 

5000 

465 

Pacific 

Buschke 

8000 

466 

Jestadt 

Owner 

2900 

467 

Gawthorne 

Owner 

6000 

468 

Stock 

Owner 

17500 

469 

Erickson 

Owner 

10000 

470 

Gawthorne 

Owner 

16000 

47S 
479 
480 
4S1 
482 
483 
4S4 
485 
4S6 
4S7 
4SS 
4S9 
4  90 
491 
492 
493 
494 
495 
496 
497 


502 
503 
504 
505 


Fay 

Pfeifer 

Feerick 

Brand 

Perry 

Sampson 

Ohhsen 

liailey 

Commercial 

Kalahar 

Meyer 

Meyer 

Meyer 

McCarthy 

Olson 

Lang 

Tevessen 

Tevessen 

Tevessen 

Tevessen 

Dunn 

Dovenie 

La    Grande 

Franck 

Baxter 

Ryan 

Sutor 

Pacific 

Bader 

Antonloli 

Hansen 

Primo 

Steele 

Jacobson 

Relnecke 

Tourney 

Blake 

Dahla 

Malberg 

Dahla 

Vodden 

Hamill 

Smith 

Garvey 

Schwartz 

Chamberlain 

Colton 

Bxnicios 

Howard 

Pedersen 

Shoung 

McCabe 

Groak 

Janssen 

Quast 

Aleidi 

Kahn 

Manfred! 

Wesendinik 

O'Brien 

Witbeck 

Witbeck 

Exnicious 

Bannon 

Post 


Athey 

Owner 

Owner 

Wiander 

Kat 

Owner 

Owner 

Owner 

Crothers 

Erickson 

Owner 

Owner 

Owner 

Owner 

Owner 

Owner 

Maffey 

Rodoni 

Pellegrini 

Macchetto 

Malloch 

Dahlberg 

Nilson 

Meyer 

MoUer 

Wood 

Mullen 

New   York 

Wesendunk 

Owner 

Hansen 

Owner 

Thornton 

Owner 

Stempel 

Hamill 

Hamill 

Owner 

Owner 

Owner 

Owner 

HHamill 

Owner 

Owner 

Peterson 

Smallman 

Owner 

Owner 

Owner 

Owner 

Owner 

Hallgren 

Helms 

Owner 

Balliet 

Cuneo 

Levi 

Blanckenburg 

Wesendunk 

Halsen 

Owner 

Owner 

Owner 

Moore 

Bradley 


5000 

6000 

5000 

8000 

8000 

7500 

3U0O 

4000 

2000 

2000 

3000 

24000 

24000 

18000 

20000 

18000 

8183 

1158 

382 

800 

6865 

9000 

4420 

4938 

651 

4075 

7855 

3660 
8000 
oUOO 
9000 

2600 

60U0 

6000 

6000 

5100 

70IJ0 

2S0O 

3000 

20000 

10000 

14000 

2879 

5000 
8000 
3000 
2500 
4500 
4800 
3200 
SOOO 
1000 
1500 
2500 
1000 
6000 
6000 
9000 
1000 
10000 
12000 
57000 


536  Post 

537  Post 

538  Post 

539  Post 

540  Post 

541  Post 

542  Post 

543  Post 

544  Post 

54  5  McCabe 

546  Essel 

j47  Westgate 

548  Pabst 

549  .Nineteen 

550  Hanretty 


Otis 

Hillard 

Fennell 

Crowe 

Phoenix 

Percy 

Maundrell 

Bender 

Back 

Hallgren 

Magill 

Wood 

Meyer 

Royal 

Hamill 


16830 

13955 
3481 

13195 
1131 
2844 

10500 

1284 

846 

7313 

14500 
9832 
4204 
4833 

IISOO 


ALTERATIONS 

(418)      NO.   1080  FOLSOM  ST. 

for  stores. 
OwnerM.     Sterncher,     210     6th    St., 

Francisco. 
Architect — None. 
Contractor — Otto  Carson,  180  Jessie  St., 

San   Francisco.  $3400 


Remodel 
San 


DWELLINGS 

(419)  S  ONONDAGA  150  and  175  W 
Cayuga.  Two  one-story  ana  base- 
ment   frame   dwellings. 

Owner — G.  Carraro,  750  Felton  St.,  San 
Francisco. 

Architect — None.  $3500    each 


DWELLING 

(420)      E    CHENERT    17-4 ii    N    Natlck. 

One-story      and      basement      frame 

dwelling. 
Owner — W.  R.   Koch,    366   Arlington  St., 

San  Francisco. 
Architect — None.  13500 


DWELLINGS 

(421)      S  FLOOD  200  and  225  W  Congo. 

Two  one-story  and  basement  frame 

dwellings. 
Owner — Henry  Dobert,  425  Avalon  Ave. 

San   Francisco. 
Architect — None.  J2000    each 


DWELLING 

(422)      E     FORTY-FIFTH     AVE     150     S 

Cabrillo.     One-story   and   basement 

frame  dwelling. 
Owner  —  David    Leigh,    SOI    42nd    Ave., 

San  Francisco. 
Architect — None.  J4000 


STOCKHOLDERS  AUXILIARY  CORP. 


INSURANCE 


(fire 

surety  bonds 
casualty 


PHONE  DOUGLAS  6000 
550  MONTGOMERY  ST. 


Saturday,   February   7,    192G 


BUILDING    AND    ENGINEERING    NEWS 


29 


DWELLING 

(423)      NW    MARIPOSA    AND    KANSAS 

Sts.         One-story      and       basement 

frame  dwelUnK. 
Owner — P.   Goeres,    124   Jersey   St.,   San 

Francisco. 
Architect — None.  ?2000 


DWELLING 

(424)  W  SAN  FERNANDO  53  N  Mon- 
terey Blvd.  Two-story  and  uase- 
mento  frame  dwelling. 

Owner — H.  Papenhausen,  532  3rd  Ave., 
San    Francisco. 

Architect — Masten  &  Hurd,  278  Post  St., 
San  Francisco.  $8000 


DWELLING 

(425)  E  NAPLES  171  S  Rolph.  One- 
story    and    basement    frame   dwlg. 

Owner — Henry  Stoltenberg,  129  Yukon 
St.,   San  Francisco. 

Architect — None. 

Contractor — J.  Matheson,  330  Excelsior 
Ave.,   San   Francisco.  $3000 


RESIDENCE 

(434)  LOT    16    BLK.    20    St.    Francis 

Wood,      All    work    for    2-story    and 
basement   frame   residence   and  ga- 
rage. , 
Owner — Frank    B.   and   Mary   C.    Drake, 

1344    5th   Ave.,   S.   F. 
Architect    —    B.    Cooper    Corbet,    Story 

Bldg.,   Los  Angeles,   Cal. 
Contractor — H.    C.    and   W.   J.   Mangels, 

4792  Mission   St.,  S.   F. 
Filed  Jan.   29,  1925.  Dated  Jan.   26,  1925. 

Frame   up    J3375 

Brown    coated    3375 

Completed      3375 

Usual    35    days    3375 

TOTAL  COST,  $13,500 
Bond,  sureties,  none.  Forfeit,  $5.00  per 
day.  Limit,  110  days.  Plans  and  spec- 
ifications   filed. 


ALTERATIONS 

(426)  NE  TURK  AND  TAYLOR.  Re- 
move brick  wall;  install  steel  col- 
umns and  girders;  plumbing,  etc., 
(stores). 

Owner — Dunn-Williams  Realty  Co.,  156 
Montgomery   St.,   San   Francisco. 

Architect — Earle  B.  Bertz.  IfiS  iSutt^j- 
St.,  Ban  Francisco. 

Cor.tracior  —  J.  S.  Maiiocn,  180  Jessie 
St.,    San   Francisco.  $6000 


DWELLING 

(427)     S  COLBY  75  W  BACON.     1-story 

and   basement   frame   dwelling. 
Owner — Wm.  Babnik,  518  Nevada  Ave., 

San   Francisco. 
Architect — Plans  by  Owner.  $1000 


ALTERATIONS 

(428)       S    IRVING    30    W    ELEVENTH 

Ave.     Remodel  residence  and  make 

1-story    addition    for    store. 
Owner— Mr.  Deak,   1659  Oak  St.,  S.  F. 
Architect — R.  R.  Irvine,  New  Call  Bldg., 

San   Francisco. 
Contractor  —  Arthur   W.    Ellison,    1327 

9th   Ave.,    S.    F.  $2500 


DWELLINGS 

(429)  W  FORTY-SECOND  AVE  200,  225. 
250  S  Clement.  Three  one-story 
and    basement    frame   dwellings. 

Owners — Little — Christensen,  1442  8th 
Ave.,    San    Francisco. 

Architect — None.  $4000 


DWELLINGS 

(430)      W    GENEBERN    WAT    103,    135, 

167    N    Murray.         Three    one-story 

and    basement    frame    dwellings. 
Owner  —   B.    L.    Stoneson,    3106    Market 

St.,    San    Francisco. 
Architect — Chas.   F.  StrotholT,   2274   15th 

St.,    San    Francisco.  $4000 


FLATS 

(431)         W      PARKER      AVE     125-7    N. 

Geary.       Two-story     and     basement 

frame    (4)    flats. 
Owner— Emil   A.   Discher,   3427   20th   St., 

San    Francisco. 
Architect — Jno.  J.   Foley,    770    5th  Ave., 

San    Francisco.  $10,000 


FLATS 

(432)      E   BAKER   100,    125    S  Oak.    Two 

two-story      and      basement      frame 

flats    (two    flats   in    each   bids.). 
Owner — A.    T.    Morris,     687      11th    Ave.. 

San    Francisco. 
Architect — None. 
Contractor    —    A.    T.    Morris,    6S7     11th 

Ave.,    San    Francisco.  $6000 


ALTERATIONS 

(443)  NO.  11  MAIN  ST.  Remodel  for 
restaurant;  ratproofing;  install 
range  hood;  install  ventilator  from 
hood   to   roof;  counters,   etc. 

Owner — Merevin  &  Kemp,  Premises. 

Architect — None.  $3000 


CLASS  C  BLDG. 

(433)      E    RAUSCH   200   S   HOWARD    75 
on   Rausch  x  112.     All  work   for   1- 
story    and   mezzanine   class   C   rein- 
forced   concrete    bldg. 
Owner  —  C.    W.    Fitzpatrick    and   C.    F. 

Morrow,  901  Edinburgh  St.,  S.  F. 
Architect— None. 

Contractor — Buschke  &  Brown,  604  Mis- 
sion   St.,    S.    F. 
Filed  Jan.  29,  1925.  Dated  Jan.  24,  1925. 

Concrete   walls    poured    $3500 

Roofing   on    3500 

Completed    and    accepted    3500 

Usual   35   days    3500 

TOTAL  COST,  $14,000 
Bond,  sureties,  forfeit,  none.  Limit,  90 
days.     Plans   and   specifications   filed. 

RESIDENCE 

(436)       LOT    17    BLK.    12,    St.    Francis 

Wood    Extn.    No.    1.      All    work    for 

2-story    frame    residence. 
Owner — St.  Francis  Home  Building  Co., 

278    Post   St.,    S.    F. 
Architect  —  Masten   &   Hurd,   278   Post 

Contractor — W.  B.   Wood,   1219  12th  Av 

San    Francisco. 
Filed  Jan.   29,   1925.  Dated  Jan.   26,   1925 

Frame   up    $2490 

Brown   coated    2490 

Completed   and    accepted    2490 

Usual    35    days    2490 

TOTAL  COST,  $9960 
Bond,  $4980.  Sureties,  Hartford  Acci- 
dent &  Indemnity  Co.  Forfeit,  $5.00  per 
day.  Limit,  100  days.  Plans  and  spec- 
ifications filed. 


FLATS 

(433)  W  MALLORCA  137-6,  162-6  N 
Chestnut.  Two  two-story  and  base- 
ment frame  flats  (2  flats  in  each 
bldg.) 

Owner — Wm.  Staller,  1630  Sacramento 
St.,    San   Francisco. 

Architect — None. 

Contractor — A.  M.  Hardy,  212  Ritch  St., 
San  Francisco.  $8000  each 

APARTMENTS 

N  FILBERT  222-11  W  Van  Ness  Ave. 
Three-story  and  basement  frane 
(6)  apartments.  $10,000;  N  Filbert 
1S4-3  W  Van  Ness  Ave.  Three- 
story  and  basement  frame  (12) 
apartments,     $15,000. 

Owner — B,  Liebman,  407  11th  Ave., 
San    Francisco, 

Architect — None, 

Contractor — R,  R,  Irvine,  Call  Bldg,, 
San  Francisco,  Costs  as   above. 


(437)  W  MOSCOW  250  and  275  S  Rus- 
sia, Two  one-story  and  basement 
frame    dwellings. 

Owner — Joe  Brown,  138  Saratoga  St., 
San  Francisco. 

Architect — None.  $3000  each 


DWELLING 

(438)  W  MASON  69.11%  S  Jackson. 
Two-story  and  basement  frame 
dwelling. 

Owner — Melanie  Tevessen  and  Joseph 
Jossa,  1254  Mason  St.,  S.  F. 

Architect — Italo  Zanolinl,  604  Mont- 
gomery St.,  San  Francisco. 

Contractor — Maftei  Bros.,  1837  Green 
St.,    San    Francisco.  $8000 


DWELLING 

(439)      E   THIRTY-FIFTH      AVE      60    S 

Cabrillo.     Two-story  and  basement 

frame  dwelling. 
Owner — J.     M.   Peters,     797   35th     Ave., 

San  Francisco. 
Architect — None.  $5000 


(440)  S  DE  MONTFORD  100  W  Capi- 
tol. One-story  and  basement  frame 
dwelling. 

Owner — Thomas  J.  Sullivan,  254  Jules 
Ave.,   San   Francisco. 

Architect — None.  $3000 


DWELLING 

(444)  S  PARK  329  W  Andover.  One- 
story  and  basement  frame  dwell- 
ing. 

Owner — Ben  HegUn,  251  Richland  Ave,, 
San   Francisco. 

Architect — None,  $3500 


TANKS,    ETC. 

(441)  NO.  248  TWELFTH  ST.  Con- 
struct reinforced  concrete  brine 
and  raw  water  tanks,  sump,  foun- 
dations, etc. 

Owner — La   Grande   Laundry,  Premises, 
Architects  and  Engineers — J.  E.  Krafft 
&    Sons,    Phelan    Bldg.,    San    Fran- 
cisco. $4000 

ADDITION 

(442)  NW  LIBERTY  AND  NOE  STS, 
One-story  addition  tor  flat. 

Owner — Mrs.  Minnie  I.  Bond,  500  Lib- 
erty St.,  San   Francisco. 

Architect — E.  M.  Austin,  1165  Filbert 
St.,   San   Francisco,  $3000 


DWELLINGS 

(445)     N  CONCORD  50  and  76  W  Morse, 

Two  one-story  and  basement  frame 

dwellings. 
Owner  —  Albert    Johnson,    133    Bertita 

Ave.,   San   Francisco, 
Architect — None,  $3000   each 


ALTERATIONS 

(446)     MISSION  ST.,  bet.  21st  and  22nd 

Sts.      New    flooring   in   theatre. 
Owner — Golden    State    Theatre    Co.,    86 

Golden   Gate   Ave.,    San   Francisco. 
Architect — None. 
Contractor — Arthur     Elvin,     180     Jessie 

St.,  San  Francisco.  $1400 


ALTERATIONS 

(447)      2086   GREENWICH  ST.   Remodel 

for    bakery. 
Owner — V.  Vernazzo  and  Z.  Levis,  3000 

Webster  St.,  S.  F, 
Architect — A.   Fraschlna,   1666  Lombard 

St.,    S,    P. 
Contractor — V.     Pera,     2706    Greenwich 

St.,  S.   P.  $4000 


DWELLING 

(448)  W  DRAKE  130  N  Winding  Way. 
1-story  and   basement   frame  dwlg. 

Owner — Crocker  Estate  Co.,  525  Crock- 
er Bldg.,   S.   F. 

Architect — None.  $3500 


FLATS 

(449)      N   CALIFORNIA    100    W    Spruce. 

2-story    and    basement    frame     (2) 

flats. 
Owner — Paul    K.    Jones,    180   Jessie    St., 

San  Francisco, 
Architect   —   Henry   Shermund,    Hearst 

Bldg.,    S.   F,  $6000 


DWELLING 

(450)      W   WAWONA   75    N    18TH   AVE, 

1-story   and   basement   rrame    dwlg. 
Owner — Fernando  Nelson   &   Sons,   Inc., 

2  West  Portal  Ave.,  S.  F. 
Architect — None.  $4000 


RESIDENCE 

(451)      SE    DARIEN    &    SAN    LEANDRO 

Ways.   1-story  and  basement  frame 

residence. 
Owner — Mr.  Meier,   207  Cole   St„   S.  F. 
Architect — None, 
Contractor — John  R,  Lindsay,  55  Alvlso 

St„    S,   F,  $10,000 


APARTMENTS 

(452)  W    FIFTEENTH    AVE,    263    S 

Geary,  3-story  and  basement  frame 

(6)    apartments. 
Owner— H.   O.  Lindeman,   619   27th  Ave., 

San  Francisco. 
Architect — H.  C.  Baumann,   251  Kearny 

St.,  S.  F. 
Contractor — W.   R.   Lindeman,   619   27th 

Ave.,  S.  F.  $17,000 


STORE,    APTS. 

(453)  N  DIAMOND  126  S  Chenery.  2- 
story  frame  store  and   (4)   apts. 

Owner  —  S.    Scatena,    180    Llppard    St., 

San   Francisco. 
Architect — None. 
Contractor — Mission    Building    tro.,    (112 

Bosworth   St.,    S.  F,  $12,000 

DWELLING 

(454)  W  THIRTY-SECOND  AVE,  125 
S  Taraval.  1-story  and  basement 
frame    dwelling. 

Owner  —  James  A.  Arnott,  235  Gran- 
ville  Way,   S.   P. 

Architect — None. 

Contractor — Jas.  A,  Arnott  &  Son,  23S 
Granville   Way,  S.  F.  $4000 

DWELLINGS 

(455)  NW  BORROUGHS  AND  SOM- 
erset;  N  Borroughs  25  SW  Somer- 
set; N  Judson  Ave.  125,  150,  176.  E 
Edna.  Five  l-story  and  basement 
frame  dwellings. 
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Owner  —  James  A.  Arnott,  234  Gran- 
ville  Way,   S.   F. 

Architect — None. 

Contractor  —  Jas.  Arnott  &  Son,  235 
Granville  Way,   S.   F.       Each   $3000 


LOFT,    STORE 

(456)  SW  CLAY  AND  SANSOME  S 
119-6  X  W  40.  All  work  for  6-story 
and  basement  reinforced  concrete 
loft   and  store   bldg. 

Owner — American    Inv.    &   Realty   Co. 

Architect  —  O'Brien  Bros.,  Inc.,  315 
Montgomery   St.,   S.  F. 

Contractor — Barrett  &  Hilp,  918  Harri- 
son  St..   S.   F. 

Filed  Jan.  30,  1925.  Dated  Jan.  28,  1925. 

1st   &    15th    of   each   month 75% 

Usual    35    days     25% 

TOTAL   COST,   $103,000 

Bond,  sureties,  forfeit,  none.  Limit,   150 

days.     Plans  and  specifications  filed. 


ORN.  PLASTER 

(458)       E    MARKET    AND    BEALE    NE 
137-6    X   SE   138-2.      All   worlt   orna- 
mental   plaster    for    general     office 
building. 
Owner — Pacific  Gas  &  Electric  Co.,   445 

Sutter    St.,    S.    F. 
Architect — None. 
Contractor — Peter    Bradley,    180    Jessie 

St.,   S.   F. 
Filed  Jan.   30,  1925.  Datel  Jan.  23,  1925. 

Monthly    payments    75% 

Usual    35    days    25% 

TOTAL  COST,  $3895 
Bond,  $2000.  Sureties,  Fidelity  &  De- 
posit Co.  of  Maryland.  Forfeit,  limit, 
none.     Plans   and   specifications   filed. 


FRAME   BLDG. 

(458)       LOT    1    BLK.    5832    ST.    MARTS 

Park.      All    worlc    for    1-story    and 

basement  frame  bldg. 
Owner — Roman  Catholic  Archbishop  of 

S.    F.,    1100    Franlilin    St..    S.    F. 
Architect — Chas.  F.  Strothoft,  2274  15th 

St.,   S.   F. 
Contractor — F.    W.    Varney,    860    Bush 

Filed  Jan.  30,  1925.  Dated  Jan.  27,  1925. 

Roof    sheathing    on     $2010.75 

Brown    coated     2010.75 

Completed   and   accepted    ....   2010.75 

Usual   35   days    2010.75 

Bond,  $4021.50.  Sureties,  Chas.  Mon- 
son  and  S.  L.  Forsyth.  Forfeit,  none. 
Limit,  90  days.  Plans  and  specifica- 
tions  filed. 


GRADING,    ETC. 

(459)  LOTS  23  TO  32  BLK.  A,  and 
Lots  10  to  20  Blk.  E  Mission  Ter- 
race. All  work  for  grading  and 
filling   lots. 

Owner — Mission  Terrace  Co.,  215  Cap- 
istrano   St.,    S.   F. 

Architect — None. 

Contractor — E.  J.  Treacy,  138  Arleta 
Ave.,   S.   F. 

Filed  Jan.  30,  1925.  Dated  Jan.  26,  1925. 

On    completion    75% 

Usual  35  days   25% 

TOTAL   COST,    $3850 

Bond,     sureties,     forfeit,     limit,     none. 

Plans  and  specifications  not  filed. 


DWELLINGS 

(460)     W  AVILA  157  and  184  S  Beach. 

Two  one-story  and  basement  frame 

dwellings. 
Owner — E.   A.  Janssen,     Hearst     Bldg., 

San  Francisco. 
Architect — None.  $4000    ea 


FLATS 

(461)  E  TWENTY-SECOND  AVE  232 
N  Taraval.  Two-story  and  base- 
ment  frame    (2)   flats. 

Owner  —  Chas.  Bauersachs,  2362  22nd 
Ave.,   San   Francisco. 

Architect — Edward  E.  Young,  2002  Cal- 
ifornia St.,  San  Francisco.         $6000 


FLATS 

(462)  W  CHURCH  89  S  Duncan  St. 
Two-story  and  basement  frame  (4) 
flats. 

Owner — Elsie  O'Neil,  Premises. 
Architect  —  Evans    &    Co.,    359    Pacific 

Bldg.,  San  Francisco. 
Contractor — Evans    &    Co.,    359    Pacific 

Bldg.,   S.   F.  $5000 

FLATS 

(463)  W  PIERCE  50  N  Capra  Way. 
Two-story  and  basement  frame  (2) 
flats. 


Owner— Hamill  &  Hall,  6140  Geary  St., 

San    Francisco. 
Architect — None. 
Contractor — Thos.    Hamill,    6140    Geary 

St.,  San  Francisco.  $9000 


DWELLING 

(464)     NW    MISSION    31-6    W    Geneva. 

One-story      and      basement      frame 

dwelling. 
Owner — Santa  Bottina,  890  Geneva  Ave 

San    Francisco. 
Architect — None. 
Contractor  —  Victor       Bjorkman,     4539 

Mission   St.,   San   Francisco.        $5000 


SHOP 

(465)  E  RAUSCH  200  E  Howara.  One 
story  and  mezzanine  floor  reinforc- 
ed concrete  machine  shop. 

Owner — Pacific  Elevator  &  Equipment 
Ca.,   604   Mission   St.,   S.   F. 

Architect — None. 

Contractor — Buschke  &  Brown,  604 
Mission  St.,  San  Francisco.         $8000 


DWELLING 

(466)      W    BRIGHTON    125    S   Holloway. 

One-story      and      basement      frame 

dwelling. 
Owner  —  B.    J.    Jestadt,    207    Holloway 

Ave.,   San   Francisco. 
Architect— None.  $2900 


FLATS 

(467)     N  BALBOA  82-6  E  Twenty-fifth 

Ave.        Two-story      and      basement 

frame    (2)    fiats. 
Owner — Dr.      F.    A.      Gawthorne,      5331 

Geary   St.,   San   Francisco. 
Architect — None.  $6000 


APARTMENTS 

(468)  NE  FRANCISCO  AND  GOUGH. 
Three-story  and  basement  frame 
(15)    apartments. 

Owner — Stock  &  Jose,  251  Kearny  St., 
San    Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny St.,   San   Francisco.  $17,500 


FLATS 

(469)     W    OCTAVIA    100    S    Francisco. 

Two-story  and  basement  frame   (4) 

flats. 
Owner — E.   Erickson   &   P.   Boyson,    122 

Henry    St.,    San   Francisco. 
Architect — None.  $10,000 


DWELLINGS 

(470)  W  SCOTT  50,  75,  100  and  126 
N  Cabrillo.  Four  one-story  and 
basement    frame    dwellings. 

Owner — Dr.  P.  A.  Gawthorne,  5331 
Geary    St.,    San    Francisco. 

Architect — None.  $4000    each 


ALTERATIONS 

(471)  EAST  LINE  MISSION  840  S 
Precita.  Alterations,  enlarge  rooms 
widen   house   three   ft.,  etc. 

Owner — Thos.   Fay,   Hall   of  Justice. 

Architect — None. 

Contractor — R.  H.  Athey,  42  Winfleld 
Ave.,    S.    F.  $5000 


HOMES 

(472)     S  L  PARIS  ST.,  200,  225  N  Italy. 

Two    1-story    and    basement    frame 

homes. 
Owner — ^Wm.   Pfeifer,   940   Geneva  Ave., 

San    Francisco. 
Architect — None.  Each  $3000 


DWELLING 

(473)      W  L  FULTON  90  E   35TH  AVE. 

2-story  and   basement   frame   dwlg. 
Owner — Bryan  Feerick,  253  Downey  St., 

San   Francisco. 
Architect — Plans   by  Owner.  $5000 


HOMES 

(474)  S  L  TWENTY-FIFTH  ST.,  221 
and  246  W  Sanchez.  Two  1-story 
and    basement    frame    homes. 

Owner — M.    Brand,    %    Architect. 

Architect — John    J.    Foley. 

Contractor — E.  Wiander,  41  Coleridge, 
San  Francisco.  Each  $4000 


DWELLING 

(475)  N  VALLEJO  W  OF  PIERCE. 
2-story  and    basement    frame   dwlg. 

Owner  —  Warren  C.  Perry,  260  Cali- 
fornia   St.,    S.    F. 

Architect — Plans   by   owner. 

Contractor — Wm.  Kat,  2430  Humboldt 
Ave.,    Oakland.  $8000 


LOFTS 

(476)    NW  MONTGOMERY   AND  MARY 

St.     2-story  and  basement  concrete 

loft  bldg. 
Owner — J.   S.   Sampson,   681   Market  St., 

San  Francisco. 
Architect — Ashley    &    Evers,    58    Sutter 

St.,   S.    F. 
Contractor — J.   S.   Sampson,   681   Market 

St.,  S.   F.  $7500 


DWELLING 

(477)      S  MORAGA  107-6  W  12TH  AVE. 

1-story  and   basement   »rame  dwlg. 
Owner — A.     H.    Ohlsen,     2431     rosi    St., 

San  Francisco. 
Architect — Plans  by  Owner.  $3000 


APARTMENTS 

(478)      S   ELIZABETH    240   E   Douglas. 

2-story    and    basement    frame     (4) 

apartments. 
Owner— Bailey    &    Walsh,    771    14th    St., 

San  Francisco. 
Architect — None.  $4000 


ALTERATIONS 

(479)  553  CLAY  ST.  New  front;  mag- 
nesite  flooring;  install  plumbing, 
skylights,    etc.,   for    restaurant. 

Owner — Commercial  Centre  Realty  Co., 
916   Kearny   St.,   S.   F. 

Architect — None. 

Contractor^R.  A.  Crothers,  916  Kear- 
ny St.,  S.  F.  $2000 


DWELLING 

(480)       S    MIZPAH    125    E    Chenery.      1- 

story  and   basement   frame  dwlg. 
Owner — T.    Kalahar,   489   14th   St.,   S.   F. 
Architect — None. 
Contractor   —   Henry      Erickson,      1825 

Church   St.,    S.    F.  $2000 


DWELLING 

(481)  S  HOLLOWAY  25  E  Miramar.  1- 
story  and  basement  frame  dwlg. 

Owner — Meyer  Bros.,  603  First  Nation- 
al   Bank   Bldg.,    S.   F. 

Architect — None.  $3000 


DWELLINGS  (6) 

(4S2)  NW  CLAREMONT  BLVD.  AND 
Verdun  Way  &  W  Claremont  31, 
62,  93,  124  &  155  E  Verdun  Way. 
Six  1-story  and  basement  frame 
dwellings. 

Owner — Meyer  Bros.,  603  First  Nation- 
al   Bank    Bldg.,    S.    F. 

Architect — None.  $4000    ea. 


DWELLINGS    (6) 

(483)      W    L    CLAREMONT    BL\T>.    199, 

230,    261,    294,   325    &    356    S  Taraval. 

Six  1-story  7-room  basement  frame 

dwellings. 
Owner — Meyer    Bros.,     1st    Natl.    Bank 

Bldg.,    S.    F. 
Architect — None.  $4000    each 


DWELLINGS  (6) 

(4S4)  E  24TH  AVE.  152-3,  177-3.  202- 
3,  227-3,  252-3,  277-3  S  Judah.  Six 
1-story  and  basement  frame  dwell- 
ings. 

Owner — John  E.  McCarthy.  1483  Fun- 
ston  Ave.,   S.  F. 

Architect — None.  $3000     each 


RESIDENCES    (5) 

(4S5),E    L    CAPISTRANO    OVB.,    50,    75, 

100.    125    &    150    Ft.    N    Santa    Rosa 

Ave.      Five    1-story    and    basement 

frame  homes. 
Owner — Albert    J.    Olson,    336    Granada 

Ave.,   S.    F. 
Architect — Chas.      Strothoff,      2274    15th 

St.,    S.    F.  $4000    each 


DWELLINGS    (6) 

(486)      L  28TH   AA'^E.   334,    364,    394,   424, 

454    &    4S1    North    of    Taraval.      Six 

1-story  and  basement  frame  dwlgs. 
Owner— Lang   Realty  Co.,    1st   Natl.   Bk. 

Bldg..  S.   F. 
Architect — Harold   Stoner,   810  Ulloa  St. 

San    Francisco. 
(Contractor — Lang   Realty  Co.,   1st  Natl. 
Bk.    Bldg.,    S.    F.  $3000    each 


FRAME    BLDG. 

(487)  W  MASON  AND  E  SIDE  MARCY 
Place.  21-6  s  57-6.  Alt  work  ex- 
cept plumbing,  electric,  painting 
work,  finish  hardware,  light  fix- 
tures, wall  paper  and  shades  for 
2-story    and    basement   rrame    Dldg. 

Owner  —  Melanie  Tevessen  and  Joe 
Jossa,   1254   Mason   St.,  S.   F. 

Architect  —  Italo  Zanolini,  604  Mont- 
gomery  St.,   S.   F. 
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Contractor — Maffey    Bros.,    1837    Green 

St.,    S.    F. 
Filed   Feb.   2,   1925.   Dated  Jan.    24,   1925. 
Framing,    rustic   sheathing   & 

roof  on    $2045.75 

Brown    coated     2045.75 

Completed   and   accepted    ....   2045.75 

Usual    35    days    2045.75 

TOTAL  COST,  $8183 
Bond,  $4091.50.  Sureties,  Aetna  Cas- 
ualty &  Surety  Co.  Forfeit,  $10  per 
day.  Limit,  90  days.  Plans  and  speci- 
fications tiled. 


(488)       PLUMBING    Ott    ABOVE. 
Contractor  —  Rodoni    Becker   t,-o.,    irSO 

Folsom   St.,   S.   F. 
Filed  Feb.   2,    1925.  Dated  Jan.   24,   1925. 
Piping,   sewer  and  drains   in- 
stalled      $435 

Completed  and  accepted    435 

Usual    35    days    288 

TOTAL  COST,  $1158 
Bond,  sureties,  forfeit,  none.  Limit,  90 
days.     Plans   and   specifications   filed. 


(489)      ELECTRIC    WORK   ON   ABOVE. 

Contractor — Pellegrini    &    Galvin. 

Filed  Feb.   2,    1925.   Dated  Jan.   24,   1925. 

Wiring   completed    $143 

Completed  and   accepted    143 

Usual   35  days    96 

TOTAL    COST,    $382 

Bond,    sureties,    forfeit,    none.   Limit,    90 

days.     Plans   and   specifications   filed. 


(490)      PAINTING   ON   ABOVE. 

Contractor — S.  Macchetto,  1151  Grant 
Ave.,  S.  F. 

Filed  Feb.   2,    1925.  Dated  Jan.   24,   1925. 

2nd   coat  work   on    $300 

Completed    and    accepted     300 

Usual   35  days    200 

TOTAL    COST,     $800 

Bond,  sureties,   forfeit,  none.     Limit,  90 

days.      Plans   and   specifications   filed. 


ALTERATIONS 

(491)   NE  TURK  AND  TAYLOR. 

work   for   alterations   to   bldg. 
Owner — Dunn     Williams     Realty    Corp. 

156    Montgomery    St.,    S, 
Architect — Earle    B.    Bertz, 


All 


Sutter 


Malloch,    180    Jessie 
1925.  Dated  Jan. 


St.,    S.    F. 
Con  tractor — J 

Filed  Feb.   2,'  1925.   Dated  Jan.   30,   1925. 

Brown    coated    $2574 

Completed    and    accepted    2574 

Usual  35  days    1717 

TOTAL   COST,    $6865 
Bond,    $3432.50.  Sureties,    Globe    In- 

demnity   Co.      Forfeit,    none.      Limit,    45 
days.      Plans   and   specifications   filed. 


FLAT    BLDG. 

(492)      E    EUREKA    124    N    18TH.    Two- 
story    flat    building. 
Owner — Henry  J.  &  Rose  E.  Downie,  76 

Diamond   St.,  S.   F. 
Architect — None. 
Contractor — Eric   Dahlberg,    122    Buena 

Vista  Terrace,  S.  F. 
Filed  Feb.   2,   1925.  Dated  Jan.   14,  1925. 

Frame    up     $2250 

Plastered      2250 

Completed    and    accepted    2250 

Usual    35    days    2250 

TOTAL  COST,  $9000 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit,  120  days  after  Feb.  2, 
1925.     Plans  and  specifications,  none. 


TANKS,  FOUNDATIONS  ETC. 

(493)  LA   GRANDE   LAUNDRY,  248 

12th  bet.  Howard  &  Folsom.     R-iin- 

forced  concrete  tanks,  fc;;ni:at.-Jns, 

etc. 
Owner — La    Grande    Laundry    Co.,    248 

12th    St.,    S.    F. 
Architect— J.    E.    Krafft    &    Sons,    Phe- 

lan    Bldg.,    S.   F. 
Contiactor — Charles    H.       Nilson,       2009 

Clement  Ave.,   S.   F. 
Filed  Feb.   2.   1925.  Dated  Jan.   30,   1925. 

Completed    and    accepted    $3315 

3«    days    after    1105 

TOTAL  COST,  $4420 
Bond.  $2210.  Sureties,  National  Surety 
Co.  Forfeit,  $10.  Limit,  March  14,  '25. 
Plans    and    specifications    filed. 


DWELLING 

(494)      E    ASHTON    275    S    HOLLOWAY 
Ave.    S    25    X    E    112-6    Lot    18    Blk. 
27  Lakeview.     One-story  and  base- 
ment  frame   dwelling. 
Owner — C.    A.    &    Marie    Franch,     3592 

18th    St.,   S.   F. 
Architect — None. 

Contractor — Meyer  Bros.,  603  First  Na- 
tional   Bank    Bldg.,    S.    F. 

Filed   Feb.    2,    1925.    Dated   ,    1925. 

Side  and   roof  sheathing  on.. $1234. 60 

Brown    coated     1234.50 

Completed     1234.50 

Usual    35   days    1234.50 

TOTAL  COST,  $4938 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit,  90  days.  Plans  and  speci- 
fications, none. 


BULKHEAD 

(495)     928    TAYLOR,       Concrete    bulk- 
head at   rear   of  property. 
Owner — C.    A.    Baxter    &    A:  "la    Baxter, 

528   Baker  St.,  £,.   F. 
Architect — Plans  by  owner. 
Contractor — Moller    &      De      Luca,    180 

Jessie    St.,    S.    F. 
Filed  Feb.   2,    1925.   Dated   Feb.   2,   1925. 
3    days    after    striping    the    wall 
and   clearing  same   from   prem- 
ises          $651 

TOTAL  COST,  $651 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit,  none.  Flans  and  specifi- 
cations   filed. 


STEAM  HEATING  PLANT 

(496)      956    SACRAMENTO    ST.      Steam 

heating    plant    for    bldg. 
Owner — Mrs,   Ellen    Ryan,   949    Clay   St., 

San    Francisco. 
Architect — None. 
Contractor— P.     W.     Wood,     106     Santa 

Cruz  Ave..   S.   P. 
Filed  Feb.    2,   1925.   Dated   Jan.   28,    1925. 
Progressive    payments    as    work 

progresses    of    75% 

35    days    after    Balance 

TOTAL  COST,  $4075.74 
Bond,  $4075.74.  Sureties,  American 
Surety  Co.  Forfeit,  none.  Limit,  45 
days.      Plans    and    specifications,    none. 


CABINET  WORK 

(497)  NE  CALIFORNIA  &  MONT- 
gomery  Si.s.  Caiji.iet  work  tor  or- 
fices  on  ground  floor  of  Kohl 
building. 

Owner — Chas.     Sucor,     Sidney     u.     Sch- 
wartz,   Emil    Sutor,    Louis    S.    Haas, 
Gustav   S.   Schwartz  as  Sutrr,   &   Co. 
-Architect; — Henry  H.  Meyer,  Kohl  Bldg. 

San     Francisco. 
Contractor  —  Mullen      Mfg.       Co.,       60 

Rausch    St      S    F 
Filed   Feb.    2,   1925.   Dated  Jan.    27,   1925. 
Payments  on  1st  and  15th  of  each 

month    75% 

Usual    35    days    25% 

TOTAL  COST,  $7855 
Bond,  $4000.  Sureties,  Union  Indemn- 
ity Co.  Forfeit,  $50.  Limit,  35  days. 
Plans     and     .specifications     filed. 

INTERLOCKING     RUBBER     TILING 

(498)  140  MONTGOMERY.  Interlock- 
ing rubber  tiling,  Coast  Division 
Office     Building. 

Owner— Pacific  Telephone  &  Telegraph 

Co.,    333    Grant    Ave.,    S.    F. 
Architect — J.     R,     Miller,     T.     L.     Pflu- 
ger  &   A.  A.   Cantin,  Lick   Building, 
San   Francisco. 
Contractor — New  York  Belting  &  Pack- 
ing.   519    Mission   St.,   S,    F. 
Filed   Feb.    2,    1925,   Dated  Jan.   27,   1925. 
Payments    on    1st    of   each    mo.    ..75% 

ar,    days    after     25% 

TOTAL  COST,  1,06  to  1.72  per  sq.  ft. 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit,  none.  Plans  and  speci- 
fications   filed. 


DWELLING 

(4991      E   LONDON   225  N  RUSSIA    AVE. 
N   25    X   W    100.      One-story  and   base- 
ment   frame    dwlg. 
Owner — C.    Pauline    Bader 
\rchitert — A.   A.    Wesendunk. 
Contractor — A.      A,      Wesendunk,      1747 

Dolores   St.,   S.   F. 
Filed    Feb.    2,    1925.   Dated   Feb.    2,    1925. 

Roof    on     $9B0 

Brown    c ated    900 

Completed    and    accepted     900 

Usual   35   days    910 

TOTAL   COST,    $3660 


Bond.    none.      Sureties,    none.      Forfeit, 
none.     Limit,  90  days.     Plans  and  spec- 
ifications filed. 
FLATS 


(500)  S  CLEMENT  72-2  W  Seven- 
teenth Ave.  Two-story  and  base- 
ment frame   (2)   flats. 

Owner — Frank  Antonioli,  3425  22nd  St., 
San  Francisco. 

Architect — None.  $8000 


DWELLING 

(501)      S   PACHECO   82^4    W    19th   Ave. 

,     One-story      and       basement       frame 

dwelling. 
Owner — May  P.  Hansen,  2020  20th  Ave., 

San   Francisco. 
Architect — None. 
Contractor — L.   Hansen,   2020  aotn  Ave., 

San    Francisco.  $5000 


DWELLINGS 

(502)  N  BRUNSWICK  100,  126  and 
152  E  Whittier.  Three  one-story 
and  basement  frame  dwellings. 

Owner — D.  Primo,  239  Allison  Ave,, 
San    Francisco. 

Architect — A.  Dielissen,  1002  Hamp- 
shire   St.,    S.    F.  $3000    each 


DWELLINGS 

(503)  W  NAPLES  100  and  125  S 
Avalon.  Two  one-story  and  base- 
ment frame  dwellings. 

Owner  —  Charles  B.  Steele,  439  Jones 
St.,    San   Francisco. 

Architect — None. 

Contractor — J.  C.  Thornton,  609  Ex- 
celsior Ave.,   S.   F.  $2950   each 


DWl'^LLING 

(504)  S  FLOOD  25  E  rongo.  One- 
story    and    baseme.it    frame  dwlg. 

Owner — Alfred  Jacobson  1708  Waller 
St.,   San   Francisco. 

Architect — Carl    Lindberg,    1718  Waller 

St.,  San  Francisco.  $2500 


DWELLING 

(505)  N  ALHAMBRA  106  E  PIERCE. 
One  and  one-half-story  and  base- 
ment  frame   dwelling. 

Owner — A.  W.   Reinecke,  1960  Chestnut 

St..    San   Francisco. 
Architect — None. 
Contractor  —  Stempel    &    Cooley,    1960 

Chestnut  St.,  S.   F.  $6000 

DWELLING 

(506)  W  TWENTY-SEVENTH  AVE 
100  N  Lake.  Two-story  and  base- 
ment  frame  dwelling. 

Owner — J.    B.    Tourney,    2602    Lake    St., 

San    Francisco. 
Architect — None. 
Contractor — Thos.    Hamill,    6140    Geary 

St.,    San    Francisco.  $6000 


FLATS 

(507)  N  BEACH  243-6  E  AVILA.  Two- 
story  and  basement  frame  (2)  flats 

Owner  —  Mrs.  John  Blake,  2133  Lom- 
bard  St.,    S.    F. 

Architect — None. 

Contractor — Thos.  Hamill,  6140  Geary 
St.,   S.   F.  $6000 

DWELLINGS 

(508)  W  ANDERSON  SO,  75  S  Fow- 
hattan.  Two  1-story  and  basement 
frame  dwellings. 

Owner — John  Dahla,  430  Crescent  Ave., 

San    Francisco. 
Architect — None.  Each  $2800 

FLATS 

(509)  S  CHESTNUT  112-6  E  Gough 
2-story  and  basement  frame  (2) 
flats. 

Owner— W.  J.  Malberg,  2852  Steiner  St., 

San   Francisco. 
Architect — None.  $7000 

DWELLING 

(510)  W  BON  VIEW  325  N  Eugenia. 
1-story  and   basement   frame   dwlg. 

Owner — John  Dahla,  430  Crescent  Ave., 

San   Francisco. 
.\rcliitect — None.  $2800 

DWELLING 

(511)  E  FORTY-SECOND  AVE.  100  N 
Fulton.  1-story  and  basement 
frame   dwelling. 

Owner  —  Walter   G.   Vodden,    1135   Ca- 

brillo  St.,   S.  F. 
Architect — None.  13000 
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DWELLINGS    (4) 

(512)      B    AVILA    42-6,    67-6,    92-6    AND 

117-6    N    Capra.      Four    1-story    and 

basement    fr^me    dwellings. 
Owner— Hamill   &   Hall,    6140   Geary  St., 

San    Francisco. 
Architect — None. 
Contractor — Thos.    Hamill,    6140    Geary 

St.,    S.    F.  $5000    each 


REMODEL. 

(513)      S    21ST    90    W    VALENCIA.      Re- 
model  for    (12)    apartments. 
Owner — F.    M.    Smith,    261    Valencia    St., 

San    Francisco. 
Architect — G.    A.    Berger,    261    Valencia 

St.,    San    Francisco.  ?  10,000 


FLATS 

(514)      S    DUBOCE    AVE..    270    W    VA- 

lencia.      Two-story    and      basement 

frame    (4)    flats. 
Owner — Wm.    M.    Garvey    and   Jos.    Fin- 

negan,    156A    Russ    St.,    S.    P. 
Architect — R.   R.   Irvine,   736   Call   Bldg., 

San   Francisco.  $14,000 


DWELLING 

E   SAN   BENITO   WAY    176    S   SAN   AN- 

selmo.      Two-story      and      basement 

frame    dwelling. 
Owner — St.  Francis  Home  Bldg.  Co.,  278 

Post    St.,    S.    F. 
Architect — Hasten    &    Hurd,    278    Post 

St..    S.    F. 
Contractor— W.  E.  Wood,  1219  12th  Av., 

San    Francisco.  $8000 

NOTi: — Recorded     contract     reported 
Jan.    30,    1925;    No.    436. 


E  EUREKA  125  N  ISTH.  Two-story 
and    basement    frame    (2)    flats. 

Owner — Henry  J.  Downie,  75  Diamond 
Ct.,   S.   F. 

Architect — None. 

Contractor — Eric  Dahlberg,  122  Buena 
Vista    Terrace.    S.    F.  $8000 


ALTERATIONS  ,    ,,. 

(515)  NW  TWENTY-FIRST  and  Mis- 
sion No.  2498  Mission.  All  work 
for  alterations  and  additions  to 
store  front  in  bldg. 

Owner — S.  Schwartz. 

Architect  —   Carl   Geilfuss,    417   Dewey 

Blvd..    S.   F. 
Contractor   —   Anthony    Petersen,    2770 

San   Bruno   Ave.,   S.   F. 
Filed   Feb.   3,    1925.  Dated   Jan.   28,   1925. 

Completed  and  accepted    $2155 

Usual    35    days     720 

TOTAL  COST,  $2879 
Bond,  $1420.  Sureties,  George  H.  Sandy 
and  A.  H.  Pettersen.  Forfeit,  $20.  per 
day.  Limit,  none.  Plans  and  specifi- 
cations   filed. 

FLOOR  SLEEPERS 

(516)  N  POST  BET.  POWELL  AND 
Mason.  All  work  ft)r  Magsilbest 
floor  sleepers  for  10-story  and 
basement   class   A   bldg. 

Owner — Selar  Chamberlain,  Mills  Bldg., 

San    Francisco. 
Architect — None. 

Contractor— W.    H.    M.    Smallman,    2530 

Fillmore    St.,    S.    F. 

Completed   and    accepted,    entire    amt. 

TOTAL  COST — 12.5c  per  lin.   ft. 

Bond,     sureties,      forfeit,     limit,     none. 

Plans  and  specifications  not  filed. 


DWELLING 

(517)      S    URBANO      DRIVE       95.47    W 

Alviso.      Two-story     and    basement 

frame   dwelling. 
Owner — Colton     Bldg.     Corp.,     1103    De 

Young   Bldg.,   San   Francisco. 
Architect — C.     H.     Manning,     2730     19th 

Ave.,   San   Francisco.  $5000 


DWELLING 

(518)  W  SAN  BENITO  WAY  65  9  St. 
Francis  Blvd.  Two-story  ana  base- 
ment  frame   dwelling. 

Owner — Mr.  and  Mrs.  John  Exnicios, 
280  San  Fernando  Way,  S.  P. 

Architect — A.  J.  Hortsmann,  110  Sutter 
St.,  San  Francisco. 


DWELLING 

(519)  W  TWENTY-FOURTH  AVE  175 
N  UUoa.  One-story  and  basement 
frame   dwelling. 

Owner — Joseph    Howard,    118    8th   Ave., 

San  Francisco. 
Architect — None.  $3000 

DWELLING  ' 

(520)  E  MILTON  150  N  Bosworth. 
One-story  and  basement  frame 
dwelling. 


Owner  —  Hans    M.    Pedersen,    334    San 

Carlos   Ave.,   San   Francisco. 
Architect — None.  $2500 


ALTERATIONS 

(521)   SW  JACKSON  &  ROSS  ALLEY. 

Alter  stores. 
Owner — J.   Shoong,   %  Architect. 
Architect — Bernard   J.   Joseph,    314   Call 

Bldg.,  San  Francisco.  $4500 


DWELLING 

(522)  N  ULLOA  60  W  Dorchester. 
Two-story  and  basement  frame 
dwelling. 

Owner — Mrs.  Emma  McCabe,  164  Par- 
nassus Ave.,   San   Francisco. 

Architect  —  J.  C.  Hladik,  Monadnock 
Bldg.,  San  Francisco. 

Contractor — A.  Hallgren,  311  Hayes  St., 
San  Francisco.  $4800 


DWELLING 

(523)     S    JOOST    AVE    175    W    Acadia. 

One-story      and      basement      frame 

dwelling. 
Owner — Tillie    Groak,    117    Joost    Ave., 

San  Francisco. 
Architect — E.    Helms,    7915    Geary    St., 

San  Francisco. 
Contractor  —  Helms     &     Helms  ,   7915 

Geary   St.,   San   Francisco.  $3200 


DWELLINGS 

(524)     W  AVILA  211  and  236  S  Beach. 

Two  one-story  and  basement  frame 

dwellings. 
Owner — E.    A.    Janssen,    Hearst    Bldg., 

San  Francisco. 
Architect — None.  $4000  each 


ALTERATIONS 

(525)  N  FOURTEENTH  50  E  Noe. 
Raise  and  make  alterations  for 
flats. 

Owner — J.   Quast. 
Architect — None. 

Contractor   —    Gscr^c    K.    E^ll'ii^t,    41^4 
17th  St.,  S.  F.  $1000 

ALTERATION'S 

(526)  W  CHURCH  between  29th  and 
30th  Sts.  New  store  front;  re- 
ar-ange  partition.^. 

Owne- — A.    Aleidi,    1710  Church   St.,   San 

Francisco. 
Architect — None. 
Contractor — J.     L.     Cuneo,     481     Church 

St.,   San   Francisco.  $1500 


ALTERATIONS 

(527)      NO.       3       STOCKTON      STREET. 
Change  front  and  construct  balcony 
Owner — Edw.  Kahn,  premises. 
Architect — None. 
Contractor — S.  Levi,  243  7th  St.       $2500 


REMODEL 

(528)  NO.  3385  CLAY  STREET.  Re- 
model  for  two   flats. 

Owner — Otalo   Manfredi. 

Architect — None. 

Contractor  —  E.  Blanckenburg,  3675 
Jackson  St.,  S.  F.  $1000 


DWELLINGS 

(529)  S  FLOOD  AVE.  150,  175  E  De- 
troit. 2  1-story  &  basement  frame 
dwellings. 

Owner — A.  A.  Wesendunk,  Jr.,  1747  Do- 
lores  St.,    S.   F. 

Architects  &  Contractors — A.  A.  Wesen- 
dunk &  Sons,  1747  Dolores  St.,  San 
Francisco.  $3000   each 


DWELLINGS 

(530)  E  TWENTY-FOURTH  AVE.  275 
300  S  Taraval.  2  1-story  and  base- 
ment frame  dwellings. 

Owner — T.  J.  O'Brien,  1355  4th  Ave.,  San 
Francisco. 

Architect— Chas.  F.  Strothoff,  2274  15th 
St.,   San  Francisco. 

Contractor — A.  Halsen,  37  Fair  Ave., 
San  Francisco.  $3000  each 


DWELLINGS 

(531)      N    CONCORD    166-6    191-6    216-6 

E  Mission.  3   1-story  and   basement 

dwellings. 
Owner— Geo.  W.  Wltbeck.  3066  22nd  St., 

San   Francisco. 
Architect — None.  $3000    each 


ALTERATIONS 

(532)      NW  CONCORD  166-6   E  Mission. 

Raise  dwelling;  plastering  repairs; 

etc. 
Owner— Geo.    W.    Whitbeck,    3066    22nd 

St..    San    Francisco, 
Architect — None.  $1000 


REl.SIDENCE 

I. .33)  SW  .ST.  FRANCIS  BLVD.  AND 
San  Benito  Way.  Two-story  and 
basement   frame    residence. 

Owner— Mr.  &  Mrs.  John  Exnicios,  280 
San   Fernando   Way.   S.    F. 

Architect— A.  J.  Horstmann,  110  Sut- 
ter   St.,    S.    F.  $10,000 


FLATS    (2) 

(534)  W  TOLEDO  125  &  150  S  MALL- 
orca  Way.  Two  2-story  and  base- 
ment   frame    (2)    flats. 

Owner — G  .M.  Bannon.  549  Holbrook 
Bldg.,  S.  F. 

Architect — None. 

Ccntractor — Moore  Construction  Co.. 
549    Holbrook    Bldg.,    S.    F. 

$6000   each 


DWELLING 

S   LONDON   225   N    RUSSIA.      One-story 

and    basement    frame    dwelling. 
Owner — C.  Pauline  Bader. 
.\rchitect — A.   A.   Wesendunk,   1747   Dol- 
ores St.,  S.  F. 
Contractor — A.    A.    Wesendunk    &    Sons, 
1747    Dolores    St.,    San    Francisco. 

$3000 
NOTE — Permit    reported    Feb.    2,    1925 
No.    449. 


LATHING,    ETC. 

(535)  S  POST  110  E  MASON  E  110-7Vi 
S  137-6.  All  work  for  metal  fur- 
ring, lathing,  plastering,  etc.,  for 
Women's  City  Club  Bldg. 
Owner  —  Post  Street  Investment  Co., 
823  Insurance  Exchange  Bldg.,  S.  F. 
Architect — Willis    Polk    &    Co.,    Hobart 

Bldg.,   S.   F. 
Contractor — Peter    Bradley,    180    Jessie 

St.,  S.  F. 
Filed  Feb.   4,    1925.   Dated  Jan.   29,   1925. 

Monthly    payments    75% 

3«    days    after    completion    25% 

TOTAL  COST,  $57,000 
Bond,  $28,500.  Sureties,  Fidelity  &  De- 
posit Co.  of  Maryland.  Forfeit,  none. 
Limit,  90  days.  Plans  and  specifica- 
tions filed. 


(536)       ELEVATORS    ON    ABOVE. 
(bontractor — Otis    Elevator    Co.,    Beach 

and  Stockton  Sts.,  S.  F. 
Filed  Feb.    4,    1925.    Dated   Jan.   29,    1925 
Payments  same   as  above, 

TOTAL  COST,  $16,830 
Bond,  sureties,  forfeit,  none.  Limit,  it5o 
days.      Plans   and   specifications   filed. 


(537)  ORNAMENTAL  IRON  WORK, 

etc.,   on   above. 
Contractor — C.  J.  Hillard  Co.,   19th  and 

Minnesota,    S.    F. 
Filed   Feb.   4,   1925.   Dated  Jan.   29,  1925. 
Payments  same  as  above. 

TOTAL  COST,  $13,955 
Bond,  $6,977.50.  Sureties,  Hartford 
Accident  &  Indemnity  Co.  Forfeit, 
none.  Limit,  100  days.  Plans  and  spec- 
ifications filed. 


(538)      BRICK  WORK  ON  ABOVE. 
Contractor  —  Fennell    &    Chisholm,    180 

Jessie   St.,   S.    F. 
Filed  Feb.   4,   1925.   Dated  Jan.   29,   1925. 
Payments   same  as  above. 

TOTAL  COST,  $3481 
Bond,  $1,740,50.  Sureties,  Hartford  Ac- 
cident &  Indemnity  Co.  Forfeit,  none. 
Limit,  100  days.  Plans  and  specifica- 
tions   filed. 


(539)      GLASS  &  GLAZING  ON  ABOVE 
Contractor — Crowe  Glass  Co.,  574  Eddy 

Filed  Feb.  4,   1925.  Dated  Jan.   29,   1925. 
Payments  same  as  above. 

TOTAL  COST,  $13,195 
Bond,  $6,597.50.  Sureties,  Hartford  Ac- 
cident &  Indemnity  Co.  Forfeit,  none. 
Limit.  90  days.  Plans  and  specifica- 
tions filed. 


(540)  COMPOSITION   FLOORS   AND 

base   on  above. 
Contractor  — .    jt-hoenix   Sidewalk    Light 

Co.,   Monadnojk    Bldg.,    S.   F. 
Filed  Feb.  4,   1925.  Dated  Jan.  29,   1925. 
Payments   same   as   above. 

TOTAL  COST,  $1131 
Bond,  $565.50.  Sureties,  Hartford  Ac- 
cident &  Indemnity  Co.  Forfeit,  none. 
Limit,  100  days.  Plans  and  specifica- 
tions filed. 


(541)  SHEET    METAL    WORK    ON 

above. 
Contractor — Percy   Sheet  Metal  Works, 

348  Guerrero  St.,  S.  F. 
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Filed  Feb.  4,   1925.   Dated  Jan.   29,   1925. 
Payments  same  as  above. 

TOTAL  COST,  J2844. 
Bond,  $1,422.  Sureties,  Hartford  Ac- 
cident &  Indemnity  Co.  Forfeit,  none. 
Limit,  90  days.  Plans  and  specifica- 
tions filed. 


PAI.NTIXG 

(542)      PAINTING  ON  ABOVE. 

Contractor — Maundiell     &     Bowen,     320 

Hayes    St.,    San    Francisco. 
Filed   Feb.   4,    1925.   Dated  Jan.   23,   1925. 
Payments— Same  as   above. 

TOTAL  COST,  ?10,500 
Bond,  $5250.  Sureties.  Fidelity  &  De- 
posit Co.  of  Maryland.  Forfeit,  none. 
Limit,  150  days.  Plans  and  specifica- 
tions  filed. 


ROOFING 

(543)      ROOFING    ON    ABOVE. 

C   ntractor — J.     W.     Bender    Rooring-    & 

Paving    Co.,    Monadnock    Bldg.,    Baa 

Francisco. 
Filed   Feb.   4,    1925.  Dated  Jan.   29,    1925. 
I'ayments — Same   as   above. 

TOTAL  COST,  $1284 
Bond,  $642.  Sureties,  Hartford  Acci- 
dent &  Indemnity  Co.  Forfeit,  none. 
Limit,  10  days.  Plans  and  specifica- 
tions  filed. 


(544)      MAP.BLE    WORK   ON- ABOVE. 
Contractor — J.    E.    Back    Co..    1533    San 
Bruno  Ave.,   San   Francisco. 
Payments — Same    as    above. 
Filed   Feb.   4.    1925.   Dated   Jan.   29,   1925. 
TOTAL    COST,    $846 
Bond,     $423.       Sureties,    Hartford    Acci- 
dent   &    Indemnity    Co.      Forfeit,    none. 
Limit,    ion    days.      Plans    and    specifica- 
tions  filed. 


BLDG.   &   GARAGE 

(545)  LOT  19  BLK.  2986  CLAREMONT 
Court.  Eight-room  building  and 
garage. 

Owner — Mrs.  Emma  McCabe,  164  Par- 
nassus  Ave.,   S.   F. 

Architect — J.  C.  Hladik,  Monadnock 
Bldg.,  S.  F. 

Contractor   —   A.   Hallgren,    311    Hayes 

Filed   Feb.   4,'  1925.   Dated  Jan.   28,   1925. 

Frame    up     $1828.20 

Brown    coated     1828.20 

Accepted     1828.20 

Usual    35    days    1828.30 

TOTAL  COST.  $7312.90 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit,  70  days.  Plans  and  spec- 
ifications   filed. 

(541)      N    GROVE      190-7      W      Masonic. 
Duplicate    the    bldg.    located    at    N 
Grove   106-3  E  Stanyan. 
Owner — Marie  Essel,  185  19th  Ave.,  San 

Pranciscii. 
A  rchitect — None. 
Contractor — C.   T.   Magill,   185   19th  Ave 

San    Francisco. 
Filed  Feb.   4,   1925.  Dated  Sept.  10,  1924. 

Roof   on    $3625 

Brown    coated    3625 

Completed    and   accepted 3625 

Usual   35   days    3625 

TOTAL  COST,  $14,500 
Bond,  Sureties,  Forfeit,  Limit,  Plans 
and  specifications,  none. 


RESIDENCE 

(547)      LOT    5    BLK.    11    ST.    FRANCIS 

Wood.       Two-story    residence. 
Owner — Westgate    Park    Co.,    278    Post 

St.,    S.    F. 
Architect— Masten     &     Hurd,     278     Post 

St.,    S.    F. 
Contractor — W.  E.  Wood,  1219  12th  Av., 

San    F'rancisco. 
Filed   Jan.    4.    1925.    Dated    Feb.    2,    1925. 
Payments — Not    given. 

TOTAL  COST.  $9832 
Bond.  $4916.  Sureties,  Hartford  Acci- 
dent &  Indemnity  Co.  Forfeit,  $5  per 
day.  Limit.  100  days.  Plans  and  suec- 
ifications   f  led. 


DW-ELLING 

(548)  E    TWENTIETH    AVE.    200    N 

Lawton    Ave.    N    25    x    E    100.      All 

work     for     1-story     and     basement 

frame  dwelling. 

Owner — J.  C.  Pabst,  1229  5th  Ave.,  S.  F. 

Architect — None. 

Contractor — Meyer  Bros.,  603  First  Na- 
tional   Bank    Bldg.,    S.    F. 
Piled    Feb.    4,    1925.    Dated   Feb.    4,    1925. 
Side    and    roof   sheathing    on.... $1051 

Brown    coated    1051 

Completed     1051 

"Usual    35    days     1051 

TOTAL  COST,  $4204 
Bond,  sureties,  forfeit,  none.  Limit,  90 
days.  Plans  and  specifications  not 
filed. 


FLOORS 

(549)      1960  BROADWAY  ST.     All  work 

for    hardwood    floors. 
Owner — Nineteen   Si.xty  Broadway. 
Architect — Quandt  &  Bos,  374  Guerrero 

St.,   S.   F. 
Contractor — Royal  Floor  Co.,  180  Jessie 

St.,   S.   F. 
Filed  Feb.  4,   1925.   Dated  Dec.  16,  1924. 

10th   of   each   month    75% 

TOTAL  COST,  $4833.44 
Bond,  $2416.72.  Sureties,  Globe  Indemn- 
ity Co.  Forfeit,  none.  Limit,  as  fast 
as  possible.  Plans  and  specifications 
filed. 


DWELLINGS 

(550)     E  FORTY-FOURTH  AVE.  125  N 

Anza  N   75   X  E   120.     All  work   for 

three   1-story  and   basement   frame 

dwellings. 

Owner  —   Bernard    Hanretty,    496    26th 

Ave.,  S.  F. 
Architect — None. 
Contractor    —    Thomas      Hamlll,      6140 

Geary   St.,   S.   F. 
Filed  Feb.  4,   1925.  Dated  Jan.   20,   1925. 
Rough  frame  up  and  root  boards 

on     $2950 

Brown   coat  on    2950 

Completed    and    accepted    2950 

Usual    35    days    2950 

TOTAL  COST,  $11,800 
Bond,  sureties,  forfeit,  none.  Limit,  120 
days.     Plans  and  specifications  filed. 


COMPLETION  NOTICES 
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Recorded  Acce^te^ 

Jan.  29,  1925 — SW  LOMBARD  AND 
Taylor  33  x  37.  D.  Castagnola  to 
Fracchia  &   Rosina Jan.   29,   1925 

Jan.  29,  1925—  LOTS  2,  6  AND  7  BLK 
5833.  St.  Marys  Park.  Gordon  W 
Morris  to  whom  it  may  concern.. 
Jan.    21,    1925 

Jan.  29,  1925— S  MORIEGA  107-6  W 
Ninth  Ave  S  lOOxW  25.  Robert  N 
Gibson  to  whom  it  may  concern . . 
Jan.    29,    1925 

Jan.  28.  1925 — W  CHURCH  177-6  N 
23rd  47-6  x  117.  C.  C.  W.  Haun  to 
whom    it   may   concern.  .Dec.    21,    1924 

Jan.  28,  1925 — N  BRAZIL  AVE.  & 
Moscow  NW  25  NE  100.  Bernard 
Kari  to  whom  it  may  concern.... 
Jan.     27.    1925 

Jan.  28.  1925— W  12TH  AVE.  142-5  N 
Kirkham  N  25  x  W  120.  Aroid 
Peterson  to  whom  it  may  con- 
cern             T^"       .9«^      109C 

Jan.  28,  1925 — W  12111  .«  'E  HI-!  i 
Kirkham  N  25  x  W  120.  George 
Dahlberg  to  whom  it  nray  concern 
Jan     28     192^ 

Jan.  28,  1925 — W  V2THAVE.  192-5  N 
Kirkham  N  25  x  W  120.  Eric 
Dahlberg  to  whom  it  may  concern 
Jan.    28,     1925 

Jan.  28,  1925  —  N  GENEVA  109  E 
Mission  24  x  100.  S.  Barbieri  &  A. 
Rossi  to  whom  it  may  concern.. 
Jan.    27,    1925 

Jan.  28,  1925- N  26TH  80  W  CHURCH 
W  25  X  N  114.  Michael  &  Kather- 
me  O'Brien  to  Raffaele  E.  Romano 
Jan.    15,    1925 

Jan.  28,  1925 — W  GENEVA  AVE.  180 
E  Athens  1340  Geneva  Ave.  Ar- 
thur L.  Campbell  to  whom  it  may 
concern     Jan.    28,    1925 

Jan.  28.  1925— W  7TH  AVE.  98  N 
Fulton  N  25  x  W  120.  F.  A.  Esh- 
ilson  to  whom  it  may  concern.... 
Jan.    28,    1925 

Jan.  28,  1925— N  CALIFORNIA  BET. 
Buchanan  and  Webster  2218  and 
2220  California.  Helen  B.  Detrick 
to  P.  A.  Bigotta  and  Wm.  J.  Fos- 
ter         Jan.    19.    1925 

Jan.  30.  1925 — E  THIRTY-FOURTH 
Ave  175  S  Anza  S  25x120.  Chris  L 
Buckley  to  whom  it  may  concern.. 
Jan.     30,     1925 


Jan.  28,  1925— N  22ND  125  W  PO- 
trero  Ave.  N  97-6  x  W  28  S  97-6 
E  25.  Joseph  A.  and  Eva  Reich- 
l:n   to   William    Hulier    ..Jan.   27,    1925 

Jan.  30,  1925— N  47TH  AVE.  210  SW 
Cabrillo  S  30  x  W  120.  A.  R.  Lop- 
ham  to  whom  it  may  concern .... 
Jan     27     1925 

Jan.  30,  1925— N  MARKET  365'  W 
15th  W  25  X  N  169-5%  SE  25  — 
155.  John  &  Sarah  Hayden  to 
John   Spargo    Jan.  29,   1925 

Jan.    30,    1925— COMG.    AT   PT.    where 

5  Commercial  intersecis  with  E 
LledesdorfC  running  E  S  Commercial 
55  S  59-9  E  30-6  S  69-9  W  55-6 
N  59-9  W  30  N  59-9  to  beg.  Pa- 
cific Gas  &  Electric  Co.  to  Mon- 
arch  Iron    Works    Jan.    24,    1924 

Jan.  30,  1925— NW  BATTERY  AND 
Sacramento  W  alg.  N  Sacramento 
275  to  E  Sansome  N  alg.  E  San- 
some  119-6  to  S  Commercial.  Fed- 
eral Reserve  Bank  of  San  Fran- 
cisco   to    California    Artistic    Metal 

6  Wire    Co Jan.    27,    1925 

Jan.  30,  1925 — 25  x  112.06  ON  W  LINE 

Scott      100      W      Francisco.        David 

Elliott   to   Strand   &    Strand 

Jan.   30,    1925 

Jan.  30,  1925— LOT  5  BLK.  15  MAP 
Forest  Hill.  W.  R.  and  Hope  Dav- 
enport to  Henry  Papenhausen  .  .  .  . 
Jan.    24,    1925 

Jan.  30,  1925— SE  NIAGARA  AVE 
114.58  NW  Mission  NW  25xSW 
80.10  Ptn  Blk  3,  West  End  Map  1. 
B  Cohen  to  whom  it  may  concern.. 

,    Jan.    29,    1925 

Jan.   30,    1925— LOT  8   BLK   6453   Crock- 
er  Amazon    Tract   Sub    2.      Crocker 
Estate  Co   to  whom  it  may  concern 
Jan.     20,     1925 

Jan.  30,  1925— W  THIRTY-FOURTH 
.\ve  50  S  Lincoln  Way  S  25xW  82-6 
Byrd  O  and  Caroline  Smith  to 
whom   it  may  concern ..  .Jan.  29,  1925 

Jan.  30.  1925— W  THIRTY-FOURTH 
Ave  75  S  Lincoln  Way  S  25xW 
82-6.  Byrd  O  and  Caroline  Smith 
to  whom  it  may  concern.  .Jan.  29,  '24 

Jan.  27,  1925— NE  GREENWICH  AND 
Grant  Ave  N  47-6xE  72-1%.  L  M 
Santini   to   S  Montani Jan.   27,   1925 

Jan.  31.  1925— W  MISSION  97-6  S 
25th    S    32-6xW      80.         Commercial 

Centre  Realty  Co  to  Jos  Dunn 

Jan.    22,    1925 

Jan.    31,    1925— SW    LOWELL    75    NW 
Brunswick  25x100.   Nelson  E  Lutz 
to  whom  it  may  concern.  .Jan.   31    '25 

Jan.  31,  1925— SE  DIVISADERO  AND 
Clay  th  alg  S  Clay  106-3  S  127-8^i 
—  25  N  25  W  81-3  N  102-814  WA 
462.  Sixth  Church  or  Christ  to  B 
H  Gurnette  and  C  S  Chandler  (as 
Gurnette  &  Chandler),  Jan.  21,  1925 
Scott    Co Jan.    21,    1925 

Jan.  31,  1925— E  LA  PLAYA  100  S 
Cabrillo  —  50xE  120.  Niels  Schultz 
to   Schultz  Constr  Co Jan    31,  1925 

Jan.  31,  1925— S  STAPLES  AVE  215 
E  Detroit  E  75xS  100  Lots  27,  28 
29  Resbdvn  Blk  33,  Sunnyside. 
Moneta  Investment  Co  to  James 
Arnott  &  Son Jan.    15,    1925 

Jan.  31,  1925— W  SCOTT  175  N  Fran- 
cisco N  25x93-9.  A  K  Williams  to 
whom  it  may  concern.  .  .Jan.  24,  1928 

Jan.     31,     192.5— W    SEVENTH    150    N 

..Francisco  N  25x118.  A  K  Williams 
to    whom    it    may    concern... 

Jan.  31,  1925— E  BELDEN  77-6  N 
Bush  N  20xE  57-6.  Carl  Jorgen- 
sen    to    whom    it    may   concern.... 

.    •■•;,• Jan.    28,    1925 

Jan.  31.  1925— W  MISSION  65  S  25th 
S  32-6xW  80.  Henrietta  Sittenfield 
to   Jos   Dunn Jan.    20.    192S 

Jan.  31.  1925 — W  SIXTEENTH  AVE 
li-O^S  Irving  50x120.  Arthur  H 
Klahn    to    whom    it    may    concern.. 

,    ".Jan.    31,    i925 

Jan.   31.   1925— E  MISSION  100  N   17th 

N    25xE    210.      J    and    Sohpie   Kauff- 

man    to    H   H   Larsen   Co.. Jan.    30,   '25 

Jan.    30,    1925 — NW    EDINBURGH    200 

NE    Peru    Ave.    NE    25    x    NW    100 


NOW   READY    FOR   DELIVERY — 

PRIDDLE'S   TABLES,    called   "3700   Splay   Buea   and   Other   ObIcoU. 
tions,"   for  Quantity    Snrveyors   and   Contractors. 

Loose    Leaves    in    Fabrikoid    Covers    $3.50    Net,    Postpaid.      Sam*    In 
Genume   Leather   Covers   $5.50   Net,    Postpaid. 

Mall   Personal   Check   to   ARTHUR  PRIDDLE.   Publisher,   892   Ulsslon 
St.,   San   Francisco,  Calif.,   U.   S.  A. 
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Victor  Bjorkman   to   whom    it   may 
concern    Jan.    30,    1925 

Feb.  2,  1925— W  FOLSOM  &  8TH  NW 
165  to  SW  Clementina  x  SW  75. 
James  P.  and  C.  F.  Shaffer  to  The 
F.    R.    Siegrist   Co Jan.    31,    1925 

Feb.  2.  1925 — E  LYELL  295  m  or  1 
N  bdy.  Spring  Valley  Hd.  Track 
rung.  N  alg.  E  Lyell  25  S  25  to  W 
100  E  Lyell  Lot  19  Solomon  Rock 
Rancho.  R.  Merritt  to  whom  It 
may  concern    Jan.  24,   1925 

Feb.    2,    1925— S  LINCOLN    WAY    57-6 
W    6th   Ave.   W   25   S   95   E   25   N   25. 
Edna   B.    Stempel    and    Bessie    Coo- 
ley    to    whom    it    may    concern.... 
Jan.     31,    1925 

Feb    2,  1925 — PTN.  LOT  30  AND  ALL 

Lot  31,  32  and  ptn.  Lot  33  Blk.  2975 

Merrith    Terrace.      St.    George    Hol- 

den    to   whom   it   may   concern.... 

Not    given. 

Feb.  2.  1925  —  741,  757  HARRISON. 
Usion  Ltthograpb  Co.  to  Barrett  * 
HUp    Jan.    2,    1925 

Feb.  2,  1925— W  23RD  AVE.  225  N 
Irving.  K.  G.  Anderson  to  W.  H. 
Martin    Jan.   1,    1925 

Feb.  2,  1925— S  14TH  166-3  E  Do- 
lores S  90  \V  38  S  61-9  E  100  N 
61-9  W  37  N  90  W  25.  Mission 
Realty  Co.  to  whom  it  may  con- 
cern        Feb.    2,    1925 

Feb.  2,  1925— LOT  11  BLK.  3083  MAP 
of  Blks.  3080  to  3085  Westwood 
Park.  Hans  &  Esther  Nelson  to 
whom   it   may   concern.  .Jan.   30,    1925 

Feb.  2,  1925— E  39TH  AVE.  126  N 
Cabrillo  N  26  x  E  120.  Dr.  F.  A. 
Gawthorne  to  whom  it  may  con- 
cern        Jan.   27,   1925 

Feb.  2,  1925  —  SW  4TH  &  MINNA. 
F.  J.  Klenck  to  Cahill  Bros.,  Inc. 
Not    given. 

Feb.  2,  1925 — N  21ST  —  E  GUERRE- 
ro  E  25  X  N  115.  P.  Fagerberg  to 
whom    it  may   concern.  .Jan.   15,   1925 

Feb.  2,  1925— E  23RD  AVE.  250  S 
Judah;  E  23rd  275  S  Judah.  Au- 
gust Hallgren  to  whom  it  may 
concern    Feb.  2,   1925 

Feb.  3.  1925 — NE  BALBOA  AND 
Twenty-fourth  Ave  N  25xE  104. 
Jas  K  and  Mary  Moore  to  H  U 
Lindeman Jan.    31,    1925 

Feb.  3,  1925 — S  BALBOA  82-6  E  45th 
Ave  B  25xS  100.  Lillie  Wissman 
to  Mever  Bros Jan.   21.   1925 

Feb.   3.  1925 — W  TWENTY-THIRD  77      • 
E    Harrison    E    23xN    83-4    W    24    S 
23-4  E   1   S  60.     HA  Natenstedt  to 
Emile  Dahl Feb.  2,  1925 

Feb.  3,  1925 — W  BRIGHT  215  S  Hol- 
loway  25x100.  Carl  Olson  to  whom 
it   may   concern Feb.    3.    1925 

Feb.  3,  1925 — NO.  1611  TWENTIETH 
St.  Gaetano  Restaino  to  Frank 
Maguire Jan.    31.    1925 

Feb.  3,  1925— W  FORTIETH  AVE 
200-6  S  Anza  S  25xW  120.  Thos 
Hamill  to  whom  it  may  concern.. 
Feb.    3,    1925 

Feb.  3,  1925— E  MARKET  &  BEALE 
NE  137-6XSE  138-2.  Pacific  Gas  & 
Electric  Co  to  Reed  &  Reed  Co... 
Jan.    28.    1925 

Feb.  3,  1925— W  THIRTY-EIGHTH 
Ave  25  S  Cabrillo  S  25xW  95.  Sam- 
uel E  Weinberg  to  whom  it  may 
concern Jlan.     31,     1925 

Feb.  3,  1925— THIRD  AND  BERRY. 
(Southern  Pacific  Terminal  Ware- 
house). Southern  Pacific  Co  to 
S  J   Porter  Co Jan.    26,   1929 


LIENS  FILED 


SAN  FRANC7I8CO  COUNTT 


Recorded  Amount 

Jan.  28,  1925— NW  7TH  AVE.  AND 
Fulton  N  49  X  W  100.  G.  Bian- 
chini  &  Co.  vs.  I.  Epp  and  Shell 
Concrete    Co $246.35 

Jan.  28,  1925— NE  COR.  LOT  35  NE 
13-34  of  said  Lot  3S  and  SW  26-67 
Lot  36  Blk.  2,  Forest  Hill.  G.  Bi- 
anchini  &  Co.  vs.  Mabel  Mignacco 
and    Shell    Concrete    Co $127.25 

Jan.  28,  1925— W  18TH  AVE.  31  N 
Moraga  W  from  8th  Ave.  at  right 
angles  and  parallel  with  N  Moraga 
100  X  N.  G.  Bianchini  &  Co.  vs. 
F.  Monson  &  Shell  Concrete  Co.... 
$185.65 

Jan.  28,  1925 — LOT  6  BLK.  19  Forest 
Hill.  Clancy  &  Son  vs.  McCauley 
&  Weber,  W.  W.  Galloway  and 
Cornelia    A.    Galloway     $986.73 


Jan.  28,  1925— S  LOMBARD  112-6  E 
Jones  E  25  X  S  137-6.  Atlas  Mortar 
Co.  vs.  Sam  Crivello,  F.  Ennis  Jr. 
and    C.    Frizza    &    Co $195.95 

Jan.  30,  1925— S  IRVING  77-6  W  15TH 
Ave  W  25  X  S  100.  G.  R.  Bouchier 
vs.  Augustus  &  Diana  Ludquist.... 
$55.12 

Feb.  3,  1925— W  KEARNY  52-6  S 
Sutter  S  85  W  107-11  N  137-6  E  41 
S  52-6  E  66-11.  Western  Electric 
Co,  Inc  vs  J  C  Clark  and  Wiley  B 
Allen    Co    $43.20 

Feb.  3,  1925— SW  FIFTEENTH  AND 
Guerrero  S  30xW  75.  Mrs  M  M 
Brodie    vs    Donna    Saylor    Hill.. $1233 


RELEASE  OF  LEBNS 


SAN    FRANCISCO    COtlNTTi 


Recorded  Amount 

Jan.  29,  1925— SE  MISSION  75  SW 
Third  SW  85  SE  100  NE  5  SE  70 
NE    80    NW    70.      H    P   VoUmer    to 

Wilcox   Realty   Co 

Feb.  3,  1925 — N  BALBOA  85  E  Funs- 
ton  Ave  N  87-6xE  35.  The  Tozer 
Co  to  R  A  Badt,  George  Peak  and 
AVm   George   Peak    $499 


BUILDING  CONTRACTS 


ALAMEDA    COUNTT 


91,000  and  Over  Reported 


578 
579 
580 
581 
582 
583 
5S4 


The    following 
contracts  in   this 

No.      Owner 

576  Felt 

577  Miska 
Karger 
Jewett 
Gaubert 
Blundell 
Cauzanl 
Marshall 
Brandhorst 

585  Sherman 
5.S6  Brookes 
5S7      Baker 

Ambassador 

Moris 

Woodburn 

Garen 

Hiester 

Breed 

Camp 

Stoodley 

Garwood 

Echols 

Ridings 

Hutschmidt 

Marshall 

Page 

Overman 

Rabb 

Collins 

Pacific 

Armstrong 

Katz 

Holyoak 

Doss 

Fisher 

Attebery 

McAuley 

Walker 

Tollegsen 

Manuel 

Mattison 

Norman 

Saake 

Kern 

Oakland 

Malley 

Dufau 

Thiele 

Mehrtens 

Buck 

Welkie 

Raiski 

Union 

Valley 

Webb 

Gebhart 

Klitzke 

Jacobs 

United 

Bullard 

Hall 

Tiebig 

Kleffer 

Clausen 

Turner 

Higgins 

Lopes 

Perry 

Young 

Almond 

Ayer 

Harris 


589 
590 
591 


596 
597 
598 
599 
600 
601 
602 
603 
604 


6U8 
609 
610 
611 
613 
613 
614 
615 
616 
617 
618 
619 
620 


630 
631 
632 
633 
634 
635 
636 
637 
638 
639 
640 
641 
642 
643 
644 
645 
646 
647 
648 


is   an    Index    for    the 
issue. 

Contractor 

Owner 

Owner 

Rich 

Rice 

Owner 

Matteson 

Anderson 

Owner 


Parks 

Owner 

Brookes 

Owner 

Price 

Thornally 

Owner 

Morron 

Beckett 

Barham 

Morron 

Hansson 

Owner 

Echols 

Howard 

Owner 

Owner 

Owner 

Hansen 

Weyerheuser 

Owner 

Owner 

Y'ounger 

Easterly 

Owner 

Owner 

Owner 

Owner 

Owner 

Sutton 

Owner 

Bailes 

Owner 

Owner 

Saake 

Dinnie 

Faulkes 

Malley 

Megner 

Owner 

Owner 

Williford 

Owner 

Owner 

Owner 

Peacock 

Webb 

Owner 

Owner 

Owner 

Austin 

Mclntier 

Fox 

Owner 

Eawin 

Roust 

Harris 

Henderson 

Erbrick 

Owner 

Smith 

La   Voice 

La   Voice 

La   Voice 


Amt. 
2500 
4500 
8000 
2500 
9000 
5500 
3000 
4150 
2750 
2700 
2950 
5500 
17500 
17000 
6000 
9000 
5250 
11990 
14000 
8570 
6500 
5500 
4000 
3000 
7000 
7000 
8000 
2425 
1000 
2500 
2000 
1300 
4000 
1200 
2000 
6000 
3000 
1500 
3700 
1500 
3800 
2500 
5000 
21500 
13500 
94500 
9110 
3000 
3500 
7200 
4S00 
2500 
6400 
3000 
2000 
3100 
2000 
7500 
17000 
10500 
9931 
3500 
4000 
2200 
1000 
8500 
3000 
2000 
4000 
3000 
5000 
2000 


6.^)9 
660 
661 
662 
663 
664 
665 
666 
667 
668 


680 
6S1 
6S2 
683 
684 


Plchininl 

MacNicoU 

Russell 

Bluel 

California 

Scott 

Houghton 

Id :  ra 

Town 

Pacific    Tel. 

Jacks 

Green 

Berkeley 

Osgdorff 

Marquise 

Furlang 

Olsen 

Page 

Phibbs 

Carstins 

Ney 

Barale 

Villata 

Walker 

Christiansen 

Castleman 

Wiggins 

Tailor 

Anderson 

Vinnicombe 

Olson 

Noble 

Church 

Davis 

Central 

Ronneberg 

Pacific 

Missions 

Graff 

Schllessinger 

Thenpson 

Peel 

Associated 

Reed 

Reed 

Relhl 

Wanner 

Toffelmeir 

Sigwald 

Tonges 

T^^olfe 

Toffelmeir 

Canario 

MacKenzie 

Lahmann 

Cook 

Petrie 

Parlin 

Silber 

Abrams 

Havelka 

Davis 

Peters 


Wessel 

Owner 

Baker 

Owner 

Bernhardt 

Greene 

Jensen 

Robson 

Jones 

Thornally 

Brennan 

Nylander 

Owner 

Owner 

Owner 

Rose 

Owner 

Owner 

Owner 

Owner 

Potter 

Owner 

Cisero 

Steiner 

Owner 

Applewhite 

Rose 

Wilson 

Anderson 

Gindice 

Owner 

Owner 

Covey 

Owner 

Dinwiddiel 

Stockholm 

Thornally 

Farquharson 

Owner 

Owner 

House 

Roby 

Owner 

Iwner 

Owner 

Iwner 

Reite 

Brumfield 

Owner 

Bettencourt 

Owner 

Brumfield 

Correia 

Murray 

O'wner 

Dolan 

Owner 

Weils 

Kick 

Rose 

Magk 

Owner 

Owner 


5200 
1000 
2400 
1500 
1500 
6218 
3500 
1300 
2000 
36000 
20843 
8500 
5500 
1000 
3000 
2300 
3000 
1000 
1000 
4300 
3000 
9000 
4500 
2625 
1600 
4000 
1607 
7000 
3000 
1500 
4000 
3500 
12000 
15000 
217000 
9500 
35500 
111500 
6500 
3000 
3000 
3000 
1000 
2000 
2000 
2650 
6400 
1100 
3625 
3000 
5050 
1100 
2700 
1075 
4000 
4900 
3600 
3500 
2500 
4250 
2500 
5000 
10500 


RESIDENCE 

(576)      1547    TACOMA    AVE.,    Berkeley. 

Residence. 
Owner — R.  D.  Felt,  1728  Channing  Way 

Berkeley. 
Architect — Plans   by  Owner.  $2500 


RESIDENCE 

(577)      1142   ALLSTON   WAY,    Berkeley. 

Residence. 
Owner — A.  Miska  and  F.  Forsman,  2133 

Byron    St..    Berkeley. 
Architect — Plans   by  Owner.  $4500 


STORES 

(578)  8:3-17-19-21-23  EXCELSIOR 
Ave.,    Oakland.      1-story    stores. 

Owner — Mr.  and  Mrs.  Karger,  1060  Un- 
derbill Rd.,  Oakland. 

-Architect — None. 

Contractor — Jas.  L.  Rich,  218  Ray  Bldg. 
Oakland.  $8000 

W.A  REHOUSE 

(579)  S  E-TWELFTH  ST.  75  W  13TH 
Ave.,  Oakland.     1-story  warehouse. 

Owner — F.    W.    Jewett,    Tribune    Bldg., 

Oakland. 
Architect — None. 
Contractor — G.  F.   Rice,   2119   Derby  St 

Berkeley.  $2500 

DWELLINGS 

(580)  2551,  2557  RENWICK  ST.,  Oak- 
land.    Two   1-story  5-room  dwlgs 

Owner  —  N.    Gaubert,    4735    Brookdale 

Ave.,    Oakland. 
Architect — None.  Each  $4500 

DWELLING 

(581)  3844,  3846  RUBY  ST.,  Oakland. 
1-story    8-room    2-family    dwelling 

Owner — Mrs.  C.  W.  Blundell,  3828  Ruby 

St.,  Oakland. 
.\rchitect — None. 
Contractor — J.    V.    Matteson,    355    12th 

St.,    Oakland.  $6500 
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DWELLING  RESIDENCE  Architect — None. 

(582)  5369    BRYANT    AVE.,    (rear),  (595)          NW   COR.    SANTA   BARBARA  Contractor — P.    Bruce      Younger,      5823 
Oakland.     1-story  3-room  dwelling.  Ave.  and  Montrose  Place,  Berkeley.               Seminary  Ave.,  Oakland. 

Owner — Peter  Cauzani,  5369  Bryant  St.,  General  construction   except   paint-                                                                 {1000   each 

Oakland.  ing,  papering,   heating,   finish   hard-                 „        _            

Architect— None.  ware,    electric    fixtures,    wall    Deas,  ALTERATIONS    &    ADDITION 

Contractor — Anderson  &  Harwood,  2452  soap  dishes  and  shades   tor   2-story  ^        '.  ,j^   ''?■    WtST       ST.,       OAKlJ^ND. 

35th    Ave.,    Oakland.                       $3000  and   basement  frame   residence  and  „              ®',?-"°"?,  *??    ^S.""'°";„„„    ,„ 

garage.  Owner — Mrs.    Martha    Katz,    1623    West 

DWELLING  Owner— Gerald  P.   Stoodley,  2490  Chan-  a  ^.^h'^h,,?'' M^Jjf ' 

(583)  3026  FIFTY-EIGHTH  AVE..  ning  Way,  Berkeley.  Contractor— J  I  Easterlv  21<17  TIf 
Oakland.  1-story  5-room  dwelling  Architect— Sidney  B.  and  Noble  New-  >in  rLh  n-'uin^rt  '^*  «iinn 
and  garage.  som,    14    Montgomery    St.,    S.    F.                      ""   "°^'''   "aklanfl.                       »1300 

Owner — Alex    F.    Marshall,    1410    Madl-  Contractor   —    Louis    O.    Hansson,    1409  DWELLING 

son    St.,    Oakland.  Bonita  Ave.,  Berkeley.  (BUS)      2700     LOGAN     ST         OAKT.ANn 

Architect— None.                                        $4150  Filed  Jan.   29.   1925.  Dated  Jan.   14,   1925.                One-story     6-room    dwelling 

^,„^,  „„^        wS**""    t'"'^"'*'   ''^   "P  .,• *oHo  Owner—A.   Holyoak,   2526   nth  Avenue, 

DWELLING  When    brown    coated    2142  Oakland 

(584)  2484   SIXTY-FIFTH   AVE.,   Oak-  When    completed    2143  Architect— None.  $4000 

land.      1-story   5-room   dwelling.  Usual    35    days    2143  

Owner  —  E.    A.     Brandhorst,     228     Bon  TOTAL   COST,    $8570  ALTERATIONS    &    ADDITION 

View  St.,  S.   F.  Bond,  sureties,  none.     Forfeit',  $5.00  per  1609)      2018  BAST  15TH  ST.,  OAKLAND 

Architect — None.  day.     Limit,  90  working  days  from  Jan.               Alterations    and    addition. 

Contractor   —   D.   W.   Parks,   2536   63rd  29,    1925.      Plans   and   specifications   not  Owner — C.     A.     Doss,     2028     East     15th 

Ave.,    Oakland.                                fZ750  filed.                                                                                     St.,  Oakland. 

Architect — None.  $1200 

DWELLING  STORES   &   RESIDENCES                                                                       

(S8fi)            3362     SIXTY-FOURTH    AVE.,  (596)      1921    -    25    GROVE    ST,    BERKE-  DWELLING 

Oakland.     1-story  5-room  dwelling.  ley.      Stores   and    residence.  (610)     2640    23RD      AVE.,      OAKLAND. 

Owner — C.  H.  Sherman.   3362  64th  Ave..  Owner — Richard   E.    Garwood,    849   53rd               One-story    4-room    dwelling. 

Oakland  St.,   Oakland.  Owner — Fisher    &     Sturtevant,     524     B. 

Architect— None.                                     $2700  Architect— None.                                     $6500  ,      A^'-'V^'v,  Oakland. 

^  Architect — None.  $2000 

nWRLLINO  DWELLING                                                                                                                     

r^86>      iqiiS   WHITTLE    AVF      Oakland  ^-^^^ >      l^^^S    SAN       RAMON      AVENUE,  DWELLING 

1-story    4-room    dweinnW   and    ea^  Berkeley.      Dwelling.  (Bll)     1163    LAKESHORE   AVE.,   OAK- 

rat»                          aweiiing    and    ga-  Owner— Robert    B.     Echols,     3900     Lin-               'and.      Two-story    6-room   dwelling. 

Owner— P    W    S    Brookes     3456   Fruit-  ."^""^    ^'"'-    Oakland.  Owner—A.   R.  Attebery,  2198   42nd  Ave. 

vile  Ave  ■  okklind  Architect— Leora   H.   Ford,  306   14th   St.  ^      vPfl^"^; 

vaie  Ave.,   oaKiana.  Oakland.  Architect — None.                                     $6000 

;^IS?i„  ■;         ?ir*"r>     T3       1          ooo,    r.  1-  Contractor— Robert    B.      Echols,       3900                                      

Contractor— W.R    Brookes,    2921   Call-  Linwood    Ave.,    Oakland.            $5500  DWELLING 

fornia  St.,  Oakland.  $2950  L___  '  (612)     2521     67TH    AVE.,       OAKLAND. 

^„,^^  ^  ,^^           DWELLING                                                                       One-story    5-room    dwelling. 

DWELLING  (598)      1526    CEDAR    ST.,    BERKELEY.  Owner — J.    A.    McAuley,    2225    San    An- 

(587)  534  MIRA  VISTA  AVE.,  Oakland  Dwelling.                                                                    tonio    Ave.,    Alameda. 

1-story    7-room   dwelling.  Owner — A.    J.    Ridings,    1739    Grant   St.,  Architect — None.                                     $3000 

Owner  —  W.    J.    Baker,    2255    Ransome  Berkeley.                                                                                           

Ave.,   Oakland.  Architect — None.  DWELLING 

Architect — None.                                     $5S00  Contractor— W.    B.    Howard,    825    Santa  (613)          2939   ABBEY   ST.,   OAKLAND. 

Fe    Ave.,    Berkeley.                       $4000               One-story    3-room    dwelling. 

LAUNDRY  BLDG.  Owner — Mrs.     Jos.     Walker,    3615     Pen- 

(588)  SE    COR.    TWENTY-EIGHTH   &  STORES                                                                                    niman   Ave.,    Oakland. 
Magnolia    Sts.,    Oakland.         1-story  (599)      E  TELEGRAPH  AVE.,  59  N  AL-  Architect — None. 

brick  laundry.  catraz    Ave.,     Oakland.       One-story  Contractor — J.  P.  Sutton,  4033  Fulling- 

Owner — Ambassador    Laundry    Co.,    246  stores.                                                                          ton  St.,   Oakland.                            $1500 

Lakeshore   Blvd.,    Oakland.  Owner— Walter    Hufschmidt,    407    Fed-  „,,,„. ,  ,^,^    „     -  .„.^„ 

Architect— None.  eral  Bldg.,  Oakland.  ^„^.?'"^^^*^  ^   GARAGE 

Contractor— L.    D.    Price,    5807    Adeline  Architect— None.                                     $3000  (614)     2306    57TH      AVE.,      OAKLAND. 

.qt     Oakland  siTKftn  One-Story  6-room  dwelling  and  ga- 

bt.,   Oakland^^ $17,500  DWELLING                                                                            rage. 

_.„.„„  (600)      6365     FLORIO     ST.,     OAKLAND.  Owner— C.     Tolletsen,     5817     East     17th 

GARAGE  One-Story    6-room    dwelling.                             St.,    Oakland. 

(589)  NW  COR.  FIRST  AND  WEBSTER  Owner— Howard   Marshall,   3789   Manila  Architect— None.                                     $3700 
Sts.,    Oakland.      1-story    brick    and  Ave.,   Oakland.                                                                                 

tile  garage.  Architect — None     '                                 $7000  DWELLING 

Owner — Morris    Drayage    Co.,    2nd   and  (615)     2552  EAST  IITH  ST.,  OAKLAND 

Webster   Sts.,    Oakland.  One-story    3-room    dwelling. 

Architect — None.  FLATS  Owner — A.    A.    Manuel,    27th      Avenue, 

Contractor — W.   G.    Thornally,    357    12th  rfiuii     .';=i4    -   ififi   '!9TW  .<5T     riATCLAND                Oakland. 

St.,  Oakland.                                  $17,000  *       Two-story    10-room    flat?  Architect— None. 

x^^.TT.^...^       owner-Mark^  Page°mo"!5th   Avenue,  """"'ir^O^uJ-    ^^"'''   '""    ""IVdli 

RESIDENCE  Oakland                                                                           '''••    Oakland.                                      $1500 

^"°ResidtnfJ''^''''°    ''''''•'    ^'^^'°°°'-       Architect-None^ $7000  DWELLING    &  ^lil^E 

Owner-P.   E.Woodburn,    624   Prospec.  ADDITION  '"^'.n  ^  A^^^^^^^„f'^^'    T    ^    ^^l" 

Arch?t^ict-?ifnrbt  owner               $6000  te^^T^  41ST   ST.,   OAKLAND.   Addi-               ?o"oV^d^^el^nt'an'*d    g^r^a^g^^''    ^- 

Arcniiect     Jr-ians   py  owner.              ^ouou  tion.  Owner— B.    T.    Mattison,    3629    Laguna 

td,:-ott^t:-,.t^t;-       Owner— Dr.   C.   Overman   &  B.   C.  Over-               Ave.,   Oakland. 

KJ!,biDJiWCii,  man,   490    41st   St.,   Oakland.  Architect — None                                      S.1«nn 

(591)  27    KING  AVE.,   Piedmont.    Res-  Architect— None.                                                               i-niieci.     i^one^ jjdUU 

Idence.  Contractor — Hansen,  Robertson  &  Zum-  DWELLING 

Owner — Wm.    I.    Garren,    1605    deYoung  wait,    4143    Broadway,    Oakland.  (617)     S  TODD   ST     500   W   73RD   AV 

Bldg.,    S.    P.  $8000               Oakland.      One-story    4-room   dwlg! 

Architect    and    Contractor — Morrow    &  Owner — S.   M.   Norman.    2401    25th   Ave 

Garren,   1605   deYoung   Bldg.,   S.   P.  DWELLING                                                                       Oakland 

$9000  (603)      404S   NORTON   AVE.,   OAKLAND  Architect— None.                                        $2500 

RESIDENCE  One-story    4-room    dwelling.                                                    

(592)  1119    WARFIELD    AVE.,    Pled-  Owner — Fred  Rabb,  587  B  Street,  Hay-  DWELLING 

mont.     Residence.  ward,   Cal.  (618)      5738    BROOKDALE    AVE.,   OAK- 

Owner— E.  C.  Hlester,  2457  Webster  St.  Architect— None.                                                             land.      One-story   6-room   dwlg. 

Berkeley.  Contractor — Wm.      Weyerheuser,      1730  Owner— Wm.    P.    Saake,    1119    3rd   Ave, 

Architect— B.  E.   Remmel,   966  Warfleld  '^'■^''^    Ave.,    Oakland.                    $2425               Oakland. 

Ave.,    Oakland.  Ar^r^TmT.^xT  Architect— A.   W.    Smith,   American   Bk. 

Contractor    —    Beckett    &    Wight,    2457  -Tcnl^     inii    oai'-u       ^ve'        rvATTTiNin  r-       ^Idg.,    Oakland. 

Webster  St.,   Berkeley.                $5260  *''"^^,  .^fl**    ^*^^      AVE.,      OAKLAND.  Contractor— E.   J.   Saake,   1601   Clay   St. 

1 »       "  Addition.                                                                    Oakland.                                             $5000 

RESIDENCE  Owner— H.    L.    Collins,    2046    24th    Ave.,                                      

(593)  160    WOODLAND   WAY,    Pied-  Arch^te^c't— None                                         $1000  GARAGE 

mont.      Residence.  Architect     None^ ♦iuuu  ^^^^^      ^     TELEGRAPH     AVE.,     205     N 

Owner — H.   L.   Breed,    865   Walker  Ave.,  WAREHOUSE                                                                       21st    St.,    Oakland.      One-Story    and 

Oakland      ^,     „     .  ^                 .  (605)      NE    COR.    20TH      &      CYPRESS  „       brick    garage. 

Architect — A.   W.   Smith,   American  Bk.  sts       Oakland.         One-story     ware-  Owner — Kern    &    Hamburger,    110    Sut- 

Bldg.,   Oakland.  house.                                                                           tf"    St.,    San    Francisco. 

Contractor — C.    L.    Barham.    211    Ameri-  Owner — Pacific    Pipe    Co.,    201    Folsora  Architect — None. 

can   Bank   Bldg.,   Oakland.        $11,990  St  ,    S.    F  Oontractor — Dinnie     Construction     Cn., 

■ Architect — None.                                        $2500                3757    Broadway,    Oakland.         $21,500 

(594)  25   KING  AVE.,    Piedmont.   Resi-  •  

dence.  GARAGES    (2)  SCHOOLS   (9) 

Owner  —  Harry   Camp,    1605   de   Young  (606)      6607    -    09    TELEGRAPH    AVE.,  (620)      BOSTON   &    SCHOOL   STREETS: 

Bldg.,   S.   P.  Oakland.       Two     1-fitory     tile     gta.-                E   17th   St.    &    23rd   Ave;   98th   Ave. 

Architect    and     Contiractor — Morren     &  rages.                                                                           &    Plymouth    St;    Lincoln    Ave.     & 

Garren,   1605  de  Young  Bldg.,   S    P  Owner — Mrs.    A.      B.      Armstrong,    1139               Sf^I^'    Ave;    66th    Ave    &    Foothill 

$14  000  Oxford   St.,   Berkeley,                                            Blvd.,      Longrldge   Road   &    Hubert 
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1-story 


Koad,       Oakland.         Nine 

schools. 
Owner — City    of  Oakland. 
Architect — None.  „„„    ^ 

Contractor— John    R.    Faulkes,    9828    E. 

14th    St.,    Oakland.  JIBOO    each 

RESIDENCES   &   GARAGES    (21) 

(621)  SW,  SE,  NW  &  NE  CORS.  B7TH 
Ave.  &  Brann  Sts;  NE  cor.  56th 
Ave.  Brann  St;  E  57th  Ave.,  4U,  80 
&  120  S  Brann  St;  W  57th  Ave.,  40, 
80  &  120  S  Brann  St;  W  57th  Ave., 
40  N  Brann  St;  E  57th  Ave.,  40  & 
SO  N  Roberts  Ave;  W  57th  Ave.,  40, 
80  &  120  N  Roberts;  E  55th  Ave., 
40  &  80  N  Brann  St;  E  58th  Ave., 
40  &  80  N  Roberts  Ave.,  Oakland. 
Twenty-one  —  five  and  six-room 
residences    and    garages. 

Owner — F.  T.  Malley,  900  Lakeshore 
Ave.,    Oakland. 

Architect — None. 

Contractor— F.  T.  Malley  &  Son,  900 
Lakeshore     Ave.,     Oakland. 

$4500    each 


BUILDING 

(622)  SW  COR.  GROVE  &  BLAKE 
Sts.,  Berkeley.  General  construc- 
tion   on    1-story    market    bldg. 

Owner — Remi  L.  Dutau,  1824  Blake  St. 
Berkeley. 

Architect — Plans    furnished    by    cont. 

Contractor — A.  Wegner,  3036  College 
Ave.,    Berkeley. 

Filed  Jan.  30,   1925.   Dated  Jan.  30,   1925. 
1st    of    each    month    75%    of    value 

incorporated. 
Balance    35    days    after   acceptance. 

TOTAL   COST,    ?9110 

Bond,    none.      Sureties,    none.      Forfeit, 

none.       Limit,     90     days     from     date     of 

contract.       Plans       and      specifications 

filed. 


DWELLING 

(623)       1108    FOUNTAIN    ST.,    Alameda. 

1-story    5-room   dwelling. 
Owner — A.     J.    Thiele,     3221     Thompson 

Ave.,  Alameda. 
Architect — None.  $3000 


DWELLING 

(624)  1619  UNION  ST.,  Alameda.  1- 
story    4-room   dwelling. 

Owner— H.  G.  Mehrtens,  1532  Webster 
St.,   Alameda. 

Architect — None. 

Contractor— A.  J.  Thiele,  3221  Thomp- 
son Ave.,  Alameda.  $2800 


DWELLING 

(625)  1009  VERSAILLES  AVE.,  Ala- 
meda.     1-story    5-room   dwelling. 

Owner — G.  H.  Noble,  1336  Park  St.,  Ala- 
meda. 

Architect — None.  $3500 


DWELLINGS 

(626)  1019  AND  1023  WILLOW  ST., 
Alameda.  Two  1-story  6-room 
dwellings. 

Owner— Collie  Buck,   1218  College  Ave., 

Alameda. 
Architect — None. 
Contractor   —    Howard    Williford,    3227 

Bayo  Vista  Ave.,  Alameda.  $3600  ea. 

(627)  1565  BEVERLEY  PLACE,  Berke- 
ley.     Dwelling. 

Owner — Thomas  Welkia.  2405  McKinley 

Ave.,    Berkeley. 
Architect— None.  $4800 


DWELLING 

(628)       2429    BYRON,    Berkeley.    Dwlg. 

Owner — Henry  Raiski,  831  Snyder  Ave., 

Berkeley. 
Architect— None.  $2500 


DWELLINGS 

(629)  2509  AND  2511  TENTH,  Berke- 
ley.     Two    dwellings. 

Owner — Union  Investment  Co.,  2524 
San    Pablo   Ave.,   Berkeley. 

Architect — None.  Each  $3200 


DWELLING 

(630)  W  SIXTY-FOURTH  AVE.  300 
S  Avenal  Ave.,  Oakland.  1-story 
4-room    dwelling. 

Owner — A.     Valley,     4299    High    Street, 

Oakland. 
Architect — None. 
Contractor — H.  Peacock,   842  Talbot  St., 

Oakland.  J3000 

DWELLING 

(631)  393!*  MIDVALE  AVE.,  Oakland. 
1-story    3-room    dwelling. 

Owner — Gertrude    Webb,     5208    Caraden 

St.,  Oakland. 
Architect — None. 
Contractor — EJd.     Webb,     5208     Camden 

St.,    Oakland.  $2000 


DWELLING 

(632)  3420  CURRAN  AVE.,  Oakland. 
1-story  5-room  dwelling  and  ga- 
rage. 

Owner — H.  B.  Gebhart,  3535  Peralta 
Ave.,    Oakland. 

Architect — None.  $3100 


DWELLING 

(644)      E    SIXTY-EIGHTH   AVE.,    125    S 

Beck   St.,  Oakland.     1-atory  4-room 

dwelling. 
Owner  —  Wm.   Perry,    6916   Trenor  St., 

Oakland. 
Architect — None.  $2000 


DWELLING 

(633)  W  106TH  AVE.  100  N  DANTE 
Ave.,  Oakland.  1-story  4-room 
dwelling. 

Owner — Mrs.  Ethel  Klltzke,  4521  Irv- 
ing  St.,   S.    F. 

Architect— None.  $2000 


DWELLINGS 

(634)  E  BENEVIDES  AVE.  40  and  70 
N  El  Centro  Ave.,  Oakland.  Two 
1-story    5-room    dwellings. 

Owner — H.  B.  Jacobs,  341  41st  Ave., 
Oakland. 

Architect — None.  $3760  ea. 


FACTORY 

(635)  E  EIGHTY-FIFTH  AVE.  100  E 
W.  P.  R.  R.,  Oakland.  1-story  brick 
and  concrete  factory  and  ware- 
house. 

Owner — United  Manufactory  Co.,  Port- 
land,   Oregon. 

Architect — None. 

Contractor — Austin  Co.  of  Calif.,  244 
Kearny  St.,  S.   F.  $17,000 


APARTMENTS 

(636)  600-02-04-06     SIXTIETH     ST., 

Oakland.      2-story    12-room   apts.   & 

garage. 
Owner — Harriet    M.    BuUard,    60th    and 

Shattuck    Ave.,    Oakland. 
Architect — None. 
Contractor — H.    W.    Mclntier    Co.,    1528 

Franklin    St.,    Oakland.  $10,500 


RESIDENCE 

(637)     COR.  REGAL  ROAD  ANu  HILL- 
dale   Ave.,   Berkeley.     General   con- 
struction   residence. 
Owner— Ansel  F.  Hall,  1227  Euclid  Ave. 

Berkeley. 
Architect — Herbert     Maier,     904     E-llth 

St.,    Oakland. 
Contractor — Fox  Bros.,   1926   University 

Ave.,    Berkeley. 
Filed  Jan.   31,  1925.  Dated  Jan.   27,  1925. 
Pavments  not  given. 

TOTAL  COST,  $9931. 
Bond,  $4965.50.  Sureties,  Globe  Indem- 
nity Co.  Forfeit,  none.  Limit,  90  work- 
ing days  from  signing  of  contract. 
Plans    and    specifications    filed. 


DWELLING 

(638)      NO.  1409  OILMAN  ST.,  Berkeley. 

Dwelling. 
Owner — Richard     Liebig,     1709     Allston 

Way,  Berkeley. 
Architect— None.  $3500 


RESIDENCE 

(639)  2311    SACRAMENTO      ST.,      Ber- 
keley.    Residence. 

Owner — W.  H.   Kleffer,   Pasadena,  Cal. 
Designer — C.    E.    Eakin. 
Contractor — C.    E.    Eakin,    Berkeley. 

$4000 

DWELLING 

(640)  NO.    1330   WOOLSEY    St..   Berke- 
ley.     Dwelling. 

Owner — A.  Clausen,  Woolsey  &  Harper 

St.,  Berkeley. 
Designer    —    A.    Roust,    6508    Raymond 

Ave.,    Oakland. 
Contractor — A.     Roust,     6508     Raymond 

Ave.,   Oakland.  $2200 


ALTERATIONS 

(641)  NO.  2440  WOOLSEY  ST.,  Ber- 
keley.    Alterations. 

Owner — Florence  Turner,  2478  Prince 
St.,   Berkeley. 

Architect — None. 

Contractor  —  G.  V.  Harris,  5912  Ayala 
St.,  Berkeley.  $1000 


RESIDENCE 

(642)      NO.       716      ARLINGTON      AVE., 

Berkeley.     Residence. 
Owner — Marjory   K.   Higgins,   Berkeley. 
Architect — Roy   Bancroft. 
Contractor — E.      F.      Henderson,      2737 

Forest  Ave.,  Berkeley.  $8500 


DWELLING 

(643)  2253     EIGHTY-THIRD     AVE., 

Oakland.     1-story  5-room  dwelling. 
Owner — John  Iiopea. 
Architect — None. 
Contractor — J.     R.     Erbrlck,    2249     8Bth 

Ave.,  Oakland.  $3000 


DWELLING 

(645)      363    ORANGE    ST.,   Oakland.      1- 

story    6-room    dwelling. 
Owner — Elizabeth  Young,  Federal  Bide 

Oakland. 
Architect — None. 
Contractor — L.  M.  Smith,  3630  Nevil  St., 

Oakland.  $4000 


DWELLING 

(646)  2458  BARTLETT  ST.,  Oakland. 
1-story    5-room   dwelling. 

Owner  —  H.  R.  Almond,  cor.  36th  and 
Foothill  Blvd.,  Oakland. 

Architect — None. 

Contractor — Paul  E.  LaVolce,  3351  Ab- 
bey   St.,    Oakland.  $3000 


DWELLING 

(647)  3450,  3460  LYNDB  ST.,  Oakland. 
1-story  8-room  2-famlly  dwlg. 

Owner — A.  J.  Ayer,  2045  38th  Ave.,  Oak- 
land. 

Architect — None. 

Contractor — Paul  E.  LaVoIce,  2249  85th 
Ave.,  Oakland.  $5000 


DWELLING 

(648)  4007  MAYBELLE  AVE.,  Oakland 
1-story   4-room  dwelling. 

Owner — G.  A.  Harris,  918  Oak  St.,  Oak- 
land. 

Architect — None. 

Contractor — Paul  E.  LaVoice,  3351  Ab- 
bey St.,  Oakland.  $2000 


DWELLING.    STORE 

(649)  3901     THIRTY-FIFTH    AVE., 

Oakland.      2-story    7-room    dwlg    & 

store. 
Owner — N.    Pichlnini,    3503   Arizona   St., 

Oakland. 
Architect — None. 
Contractor — Wessel  &  Boissoneau,   3316 

Wisconsin    St.,    Oakland.  $5200 


ALTERATIONS 

(650)      826    TWENTIETH   ST.,   Oakland. 

Alterations. 
Owner — Donald  MacNicoll,  826  20th  St., 

Oakland. 
Architect — None.  $1000 


DWELLING 

(651)       1176    SEVENTY-EIGHTH    AVE., 

Oakland.      1-story    4-room    dwlg. 
Owner — H.    S.    Russell,    2338    68th   Ave., 

Oakland. 
Architect — None. 
Contractor — H.    E.   Baker,    2521    Central 

Ave.,    Alameda.  $2400 


(652)      NW  COR.   DAISY  AND  DAVEN- 
port      Ave.,      Oakland.        1% -story 

Owner — d'.     S.     Bleul,     322     Athol    Ave., 

Oakland. 
Architect — None.  $1600 


ALTERATIONS 

(653)  1221  BROADWAY,  Oakland.  Al- 
terations. 

Owner  —  California  Optical  Co.,  1221 
Broadway,   Oakland. 

Architect — None. 

Contractor — G.  L.  Bernhardt,  2168  Shat- 
tuck Ave,,  Oakland.  $1500 


DWELLING 

(654)     E  McKlNLEY  AVE.  200  S  Alma 

Ave.,      Oakland.        1-story      6-rooin 

brick    dwelling. 
Owner — J.    A.    Scott.        , 
Architect — None. 
Contractor — Greene   &   Fisher,   510   28th 

St.,    Oakland.  $6218 


.  DWELLING 

(655)  1806  SIXTY-SIXTH  AVE.,  Oak- 
land.     1-story   5-room   dwelling. 

Owner  —  Isabelle  Houghton,  1060  El- 
bert  St.,   Oakland. 

Architect — None. 

Contractor — John  P.  Jensen,  3916  Hop- 
kins St.,  Oakland.  $3500 


CHUTES 

(656)  COR.      FIFTY-EIGHTH    AND 

Telegraph     Ave.,      Oakland.        New 

Chutes. 
Owner — Idora  Park  Co. 
Architect — None. 
Contractor — Wm.    H.    Robson.  $1300 
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(657)  146  MONTE  VISTA  AVE.,  Oak- 
land.    1-story  garage. 

Owner — Mrs.  Arline  Town,  146  Monte 
Vista   Ave.,    Oakland. 

Architect — None. 

Contractor — F.  G.  Jones,  2416  San  Pab- 
lo  Ave.,    Oakland.  $2000 

(658)  1521  FRANKLIN  ST.,  Oakland. 
Alterations. 

Owner — Pacific  Telegraph  &  Telephone 
Co.,    807    Sheldon    Bldg.,    S.    F. 

Architect — None. 

Contractor — W.  G.  Thornally,  357  12th 
St.,    Oakland.  $36,000 

APTS.,    STORE 

(659)  COR.  FLORIO  ST.  AND  CLARE- 
mont  Ave.,  Berkeley.  General  con- 
struction 2-story  apt.  and  store 
building. 

Owner — Carrie   W.   Jacks   and   Mary  E. 
Davis,    6264    Claremont    Ave.,    Oak- 
land. 
Architect — W.    H.    Ratcllff   Jr.,   Mercan- 
tile Trust  Co.  Bldg.,  Berkeley. 
Contractor — J.    P.   Brennan,    2110   Shat- 

tuck    Ave.,    Berkeley. 
Filed  Feb.   2,    1925.  Dated  Jan.   28,  1925. 

When   frame   is   up    $5211 

1st   coat  of  plaster    5211 

When    completed    5211 

Usual    35    days    6210 

TOTAL.  COST,  $20,843 
Bond,  $10,421.50.  Sureties,  Fidelity  & 
Deposit  Co.  of  Maryland.  Forfeit,  $5. 
per  day.  Limit,  90  working  days  from 
Jan.  28,  1925.  Plans  and  specifications 
filed. 


RESIDENCE 

(660)      PTN.    LOTS   10   AND    11,   Vernal 
Terrace,    Piedmont.      General    con- 
struction   residence. 
Owner — Martin  R.  and  Helen  H.  Green, 

4123    Montgomery,    Oakland. 
Architect — Guy  L.   Brown,   601   Am.  Bk. 

Bldg.,  Oakland. 
Contractor — Alick    Nylander,    1610    Ex- 
celsior  Ave.,   Oakland. 
Filed   Feb.   2,   1925.  Dated  Jan.   23,   1925. 

When   frame   is   up    $2125 

When    rough    coated    2125 

When    completed    2125 

Usual   35    days   balance    2125 

TOTAL  COST,  $8600 
Bond,  sureties,  none.  Forfeit,  $10.00 
per  day.  Limit,  90  working  days  from 
date.     Plans  and  specifications  filed. 


DWELLING 

(661)      1721  1723  DELAWARE  STREET, 

Berkeley.   1-story   8-room  dwelling. 

and    2    garages    (duplex). 
Owner — Berkeley   Bldg.   Co.,    2029    Shat- 

tuck    Ave.,    Berkeley. 
Architect — None.  $5500 

(662;      1725    OXFORD    ST.,    Berkeley. 

Addition. 
Owner — Wm.   Oszdorff,    1725   Oxford  St., 

Berkeley. 
Architect — None.  $1000 

DWELLING 

(663)  1393  DELAWARE  ST.,  Berkeley. 
1-story    5-room   dwelling. 

Owner — P.    E.    Marquis,    2045    Shattuck 

Ave.,   Berkeley. 
Architect — None.  $3000 

REPAIRS 

(664)  2305   REGAL  ROAD,   Berkeley. 
Repair  damage   caused  by  fire. 

Owner — Mrs.  Furlang,   2305   Regal  Road 

Berkeley. 
Architect — None. 
Contractor — A.    H.    Rose,    478    25th    St., 

Oakland.  $2300 

DWELLING 

(665)  3818    MIDVALE    AVE.,    Oakland. 
1-story    5-room   dwelling. 

Owner — Martin   Olsen,   3027  Florida  St., 

Oakland. 
Architect — None.  $3000 


DWELLING 

(666)  E  SEMINARY  PL.  175  S  Sunny- 
mere  Ave.,  Oakland,  l-siory  3-rm. 
dwelling. 

Owner — A.   Page,    1539    28tn   Ave.,   Oak- 
land. 
Architect — None.  $1000 

DWELLING 

(667)  SW  COR.  SUNNYMERE  &  Sem- 
inary PI.,  Oakland.  1-story  3-room 
dwelling. 

Owner — R.  L.  Phlbbs,  985  63rd  St.,  Oak- 
land. 
Architect — None.  $1000 


DWELLINGS 

(668)  867,  873  SEVENTY-FIFTH  AVE. 
Oakland.  Two  1-story  4-room 
dwellings  and  1  1-story  garage. 

Owner — Elson  V.  Carstens,  695  43rd  St. 
Oakland. 

Architect — None.  Each   $2150 


DWELLING 

(669)  2943    E-TWENTY-NINTH    ST., 

Oakland.     1-story  5-room  dwelling. 
Owner — Johanna    Ney,    827    E-28th    St., 

Oakland. 
Architect — None. 
Contractor — Geo.    Potter,    19    Randwiok 

Ave.,   Oakland.  $3000 


ALTERATIONS 

(670)      316    OAKLAND    AVE.,    Oakland. 

Alterations   and   addition. 
Owner — P.    Barale,    316    Oakland    Ave., 

Oakland. 
Architect — None.  $9000 


DWELLING 

(671)  454  FORTY-SECOND  ST.,  Oak- 
land.     1-story   6-room   dwelling. 

Owner— Stefano  Villata,  454  42nd  St., 
Oakland. 

Architect — None. 

Contractor — John  Cisero,  698  43rd  St., 
Oakland.  $4500 


DWELLING 

(672)       E-SIXTY-SECOND    AVE.    120    N 

East  Lawn  Ave.,  Oakland.     1-story 

4-room   dwelling  and  garage. 
Owner — Mrs.    M.    Walker,    1552    Waller 

St.,    S.    F. 
Architect — None. 
Contractor — Geo.  Steiner,  1932  90th  Ave 

Oakland.  $2625 


DWELLING 

(673)  SE  COR.  CARSON  AND  SUM- 
mit  Dr.,  Oakland.  1-story  4-room 
dwelling. 

Owner — M.  Christiansen,  4400  Daven- 
port Ave.,  Oakland. 

Architect — None.  $1600 


DWELLING 

(677)  3320  ADELL  COURT,  Oakland. 
1-story  5-room  dwelling  and  ga- 
rage. 

Owner — P.  Castleman,  445  2nd  St.,  Rich- 
mond. 

Architect — None. 

Contractor  —  W.  C.  Applewhite,  1017 
Linden   St.,   Oakland.  $4000 


REPAIRS 

(675)      218    E-TWELFTH    ST.,   Oakland. 

Fire  repairs. 
Owner  —  c.    W.   Wlggln,    396    12th   St., 

Oakland. 
Architect — None. 
Contractor — A.    H.    Rose,    478    25th    St., 

Oakland.  $1607 


DWELLING 

(676)      717  MATHEWS  ROAD,  Oakland. 

2-story    6-room    dwelling. 
Owner  —  G.    A.    Tailor,    838    Lakeshore 

Ave.,   Oakland. 
Architect — None. 
Contractor — J.    R.    B.    Wilson,    533    9th 

St.,  Oakland.  $7000 


DWELLING 

(677)  E  MOUNTAIN  BLVD.  &  Silhow 
Road,  Oakland.  1% -story  5-room 
dwelling. 

Owner — Mr.   Anderson. 

Architect — None. 

Contractor — E.  P.  Anderson,  2045  Ruth- 
erford St.,  Oakland.  $3000 


ALTERATIONS 

(678)  506  CROPTON  AVE.,  Oaklana. 
Alterations. 

Owner — L.  G.  Vinnicombe,  770  Warfleld 

Ave.,   Oakland. 
Architect — None. 
Contractor — V.  C.  Gindice,  382  17th  St., 

Oakland.  $1500 

DWELLING 

(679)  E  FIFTY-SEVENTH  AVE.,  108 
N  Harmon  Ave.,  Oakland.  1-story 
6-room   dwelling. 

Owner  —  Andrew    P.    Olson,    2102    57th 

Ave.,   Oakland. 
Architect — None.  $4000 

DWELLING 

(680)  5811  ADELINE  ST.,  Oakland.  1- 
story    5-room   dwelling. 

Owner — G.  H.  Noble,  1336  Park  St.,  Ala- 


DWELLING 

(6S1)      845    CALMAR   AVE.,    OAKLAND. 

Two-story     8-room     dwelling. 
Owner — A.      T.      Church.      826    Mandana 

Blvd.,    Oakland. 
Architect — None. 
Contractor — Covey    &   Rose,   427   Adams 

St.,     Oakland.  $12,000 


APARTMENTS 

(6S2)      NE    COR.   FLORIA    &   COLLEXJE 

Aves..   Oakland.      Two-story    11-rm. 

apartments. 
Owner — James    Davis,    Claremont    Ave., 

Oakland. 
Architect — W.    H.    Ratcliff,      Mercantile 

Trust   Bldg.,    Oakland.  $15,000 

BUILDING 

(683)  NE  COR.  14TH  &  BROADWAY, 
Oakland.  15-story  brick  bank  and 
office  bldg. 

Owner — Central  Savings  Bank,  14th  & 
Broadway,    Oakland. 

Architect — Geo.  W.  Kelham,  618  Shar- 
on   Bldg.,    San    Francisco. 

ConMraotor  —  Dinwliddie     Construction 

Co.,    Crocker   Bldg.,    San    Francisco. 

$1,217,000 

STORES 

(684)  2S44  -  46  BROADWAY,  OAK- 
land.     One-story  stores. 

Owner — T.    Ronneberg,    Crocker    Bldg., 

San  Francisco. 
Architect — Plans  by  owner. 
Contractor — Chas.    Stockholm      &      Son, 

Monadnock   Bldg.,  San  Francisco. 

$9500 


CAFETERIA,   BRIDGE  &   ALT. 
(685)      FRANKLIN    ST.      NEAR      15TH 
St.,   Oakland.     General  construction 
on    cafeteria,      bridge      and   altera- 
tions. 
Owner — Pacific  Telephone  &  Telegraph 

Co.,  333  Grant  Ave.,  S.  F. 
Architect — Plans    by   company. 
Contractor— W.    G.    Thornally,    357    12th 

St..  Oakland. 
Filed  Feb.   3,    1925.   Dated  Jan.   28,    1925. 

l-st  of  each   month 75%  of   value 

:Ut  days  nfter  completion  .  .  .  .Balance 
TOTAL  COST,  $35,500 
Bond,  $35,500.  Sureties,  Hartford  Ac- 
cident and  Indemnity  Co.  Forfeit,  none. 
Limit,  60  working  days  from  Feb.  2, 
1925.      Plans    and   specifications    filed. 


BUILDING 

(686)      ALL    OF    BLOCK     68     MAP    OF 

Subdiv.   No.   2   of  Park  Place,  Brook 

Twp.      General    construction    on    2- 

story    and    basement   concrete   bldg. 

(Torker    memorial). 
Owner — Board   of    National    Missions    of 

the    Presbyterian    Church    in    U.    S. 

A. 
Architect  —  Julia    Morgan,      Merchants 

Exchange   Bldg.,    S.    P. 
Contractor — D.    B.    Parquharson,       1760 

Ellis  St.,   S.   F. 
Filed  Feb.   2,   1925.   Dated   Dec.   23,    1924. 
10th    of    each    month    75%    of    value 

incorporated    minus    all    previous 

payments. 
Balance    35    da.vs    after    acceptance. 

TOTAL  COST,  $111,500 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit,  without  undue  delay. 
Plans    and    specifications     filed. 

NOTE — Permit   reported  Jan.  10,   1925 
No.    185. 


DWELLING 

(687)     NO.   2310   CEDAR   ST.,   Berkeley. 

Two-atory    8-room    dwelling. 
Owner — J.  Graff,  2042  Vine  St.,  Berkeley 
Architect — None.  f6500 


DWELLING 

(688)  NO.  1251  EUCLID  AVE.,  Ber- 
keley. One  and  one-half-story  6- 
room   dwelling. 

Owner  —  J.  Bolster,  1269  Euclid  Ave., 
Berkeley. 

Architect — Little,  1269  Euclid  Ave.,  Ber- 
keley. $5000 


DWELLING 

(689)      NO.    2400   ACTON   ST.,    Berkeley. 

One-story   5-room   dwelling. 
Owner — E.    Schlessinger,    2333    Carlton 

St..   Berkeley. 
Architect — None.  $3000 


meda, 
Architect — None. 


$3500 


DWELLING 

(690)  NO.  1372  HOPKINS  ST.,  Ber- 
keley.    One-story   5-room   dwelling 

Owner — E.  C.  Thenpson,  2C32  Grant  St., 
Berkeley. 

Architect — A.  House,  1818  Hearst  Ave., 
Berkeley. 

Contractor  —  House  &  Thenpson,  1818 
Hearst    Ave.,    Berkeley.  $3000 
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DWELLING 

(691)      NO.      2135      SPAULDING      AVE,, 

Berkeley.     One-story  B-room  stucco 

dwelling. 
Owner — M.      Peel,    2074      Allston      Way, 

Architect — D.  B.  Roby  &  Son,  2428  Jef- 
ferson St.,  Berkeley. 
Contractor — D.    B.     Roby    &    Son,     2428 
Jefferson  St.,  Berkeley.  $3000 


TANK 

(692)  NO.  2395  WEBSTER  ST.,  Ala- 
meda.     Oil    tank. 

Owner  — •  Association  Oil  Co.,  2395 
Webster    St.,    Alameda. 

Architect — None.  $1000 


DWELLING 

(693)      E    COLBY    ST..    60    N    62ND    ST., 

Oakland.      One-story    5-room    dwlg. 
Owner — A.    L.    Reed,    6260    Colby    Street, 

Oakland. 
Architect — None.  $2000 


ALTERATIONS 

(694)      6260    COLBY       ST.,       OAKLAND. 

Alterations. 
Owner — A.    L.    Reed,    6260   Colby   Street, 

Oakland. 
Architect — None.  $2000 


DWELLING 

(695)  S912  DOWLING  ST.,  OAKLAND. 
One-story    4-room    dwelling. 

Owner — J.  Reihl,  2301  90th  Ave.,  Oak- 
land. 

Architect — None.  $2650 


FLATS 

(696)      488     -     490     WELDON     STREET, 

Oakland.      Two-Story    8-room    flats. 
Owner— J.    C.    Wanner,    930    56th    Streft, 

Oakland. 
Architect — None. 
Contractor — Reite    Bros.,    1363    El    Cen- 

tro    Ave.,    Oakland.  $6400 


ELECTRIC  SIGN 

(697)  89TH  AVE.,  &  EAST  14TH  ST., 
Oakland.      Electric    sign. 

Owner — Tuffelmeir  Bros. 
Architect — None. 

Contractor — Brumfleld  Electric  Sign 
Co.,   802   East   12th   St..   Oakland. 

$1100 
DWELLING  &  GARAGE 

(698)  2439  68TH  AVE.,  OAKLAND. 
One-story  6-roora  dwelling  and  ga- 
rage. 

Owner — ^Sigwald   Bros.,    2333    38th   Ave., 

Oakland. 
Architect — None.  $3625 


DWELLING 

(699)      1371     60TH     AVE.,       OAKLAND. 

One-Story    4-room    dwlg. 
Owner — A.   Tonges,   4406   Virginia  Ave., 

Oakland. 
Architect — None. 
Contractor — J.     Bettencourt,     1316    96th 

Ave.,   Oakland.  $3000 


DWELLING  &  GARAGE 

(700)  2527  65TH  AVE.,  OAKLAND. 
One-story  5-room  dwelling  and  ga- 
rage. 

Owner — Wm.  Wolfe,  128  13th  St.,  Oak- 
land. 

Architect — None.  $3150 


ROOF    SIGN 

(701)      89TH    AVE.    &    EAST    12TH    ST., 

Oakland.     Roof  sign. 
Owner — Toftelmeir    Bros.,    89th    and    E. 

12th   St.,   Oakland. 
Architect — None. 
Contractor — Brumfield      Electric      Sign 

Co.,   802   East  12th   St.,   Oakland. 

$1100 


DWELLING 

(702)      S    LONGFELLOW    AVE.,    160    W 

106th  Ave..   Oakland.     One-story   4- 

room  dwelling. 
Owner — Anite   Canario,    15S     Varenness 

St.,    San    Francisco. 
Architect — None. 
Contractor — A.     E.    Correia,    3121    East 

27th  St.,  Oakland.  $2700 


DWELLING  &  SHED 

(703)  S  SUNNYMERE  AVE.,  120  W 
Miilsmont  PI..  Oakland.  One-sto. 
3-room    dwelling    and    shed. 

Owner — John  L.  MacKenzie,  1512  Mar- 
ket St.,  Oakland. 

Architect — None. 

Contractor — G.  Murray,  Box  789  R.  F. 
D.    1,    Oakland.  $1075 

DWELLINGS   (2) 

(704)  W  lOlST  AVE.,  105  -  125  S 
SunnyBlde  St.,  Oakland.  Two  dwlgs. 

Owner — B.  H.  Lahmann,  9602  East  14th 

St.,   Oakland. 
Architect— None.  $2000  each 


DWELLING 

(705)  3821  GREENWOOD  AVE.,  OAK- 
land.      One-story    5-rrom    dwlg. 

Owner — C.  S.  Cook,  428  Alameda  Coun- 
ty   Title    Ins.    Bldg.,    Oakland. 

Architect — ^None. 

Contractor — Leo  J.  Dolan,  428   Alameda 

Co.  Title  Insurance  Bldg.,  Oakland. 

$4900 


DWELLING 

(706)      1936    lOlST      AVE.,      OAKLAND. 

One-story    6-room   dwelling. 
Owner — F.    S.    Petrie,    1926    101st    Ave., 

Oakland. 
Architect— None.  $3600 


DWELLING 

(707)      5406     EL    CAMILE    AVE.,    OAK- 

land.      One-story    5-room    dwelling. 
Owner — J.    A.    Parlin,    1179    30th    Street, 

Oakland. 
Architect — None. 
I'ontractor — E.   Wells,   1185   30th  Street, 

Oakland.  $3500 


DWELLING 

(7U8)  2212  64TH  AVE.,  OAKLAND. 
One-story    4-room   dwelling. 

Owner— Frank  L.  Silber,  2325  Hum- 
boldt   Ave.,    Oakland. 

Arciiitect — None. 

Contractor — Paul  Louis  Kick,  2325 
Humboldt    Ave.,    Oakland.  $2500 


DWELLING  &  GARAGE 

(709)  2621  66TH  AVE.,  OAKLAND. 
One-story  6-room  dwelling  and  ga- 
rage. 

Owner — F.   A.  Abrams. 

Architect — None. 

Contractor — Mervin  P.  Rose,  940  Ox- 
ford   St.,    Berkeley.  $4250 


ALTERATIONS 

(710)      NE    COR    HIGH   &   MASTERSON 

Sts.,   Oakland.      Alterations. 
Owner — Frank    Havelka,    High    &   Mas- 

terson   Sts.,   Oakland. 
Architect — None. 
Contractor — F.    Mogk,    4417    Pampas    St. 

Oakland.  $2500 


DWELLING 

(711)      W   HARRISON   ST.,    160  N  MOSS 

Ave..    Oakland.      Twu-story    6-room 

dwelling. 
Owner — S.  B.  Davis,   380  Grand  Avenue, 

Oakland. 
Architect — None.  $1000 


APARTMENTS    &    GARAGE 

(712)      3137    LINDEN      ST.,      OAKLAND. 

Two-story    12-room    apartments    & 

garage. 
Owner — Ray    Peters,   1422   14th  Avenue, 

Oakland. 
Architect— None.  $10,500 


COMPLETION  NOTICES 


ALAMEDA   COUNTY 


Jan.  28,  1925  —  10826  HOLLYWOOD 
Blvd.,  Oakland.  J.  P.  Cummins  & 
L.  J.  White  to  Oakland  Home 
Builders    Co.,    Inc Jan.    28,    1925 

Jan.    28,    1925— PTN.   LOT   38   BLK.   A, 
Boulevard    Villa    Tract      and       ptn. 
Lot    43    Blk.    A,    Linda    Rosa    Tract, 
Oakland.      Ralph   A.   Baiola   to   J.   &  • 
M.    Angleman    Jan.    28,    1925 

Jan.  28,  1925— LOTS  1,  2.  3,  4,  5,  6, 
7,  8,  9  and  28,  Blk.  44,  Kellers- 
berger's  Map  of  Oakland,  Oakland. 
Santa  Fe  Express  &  Drayage  Co.  to 
E.    T.    Leiter   &    Sons.... Jan.    23,    1925 

Jan.  28,  1925 — LOT  7  BLK.  18,  Lake- 
shore  Highlands  Addition  No.  1, 
Oakland.  Frank  M.  Dupy  to  C.  M. 
Gass    Jan.   27,   1925 

Jan.  28,  1925—2210  VIRGINIA  ST., 
Berkeley.  Mrs.  L.  Culver  to  whom 
it    may    concern     Dec.    31,     1924 

Jan.  28,  1925  —  LOT  20  BLOCK  1, 
Dwight  Way  Terrace,  Berkeley. 
E.  G.  Timoney  to  whom  it  may 
concern    Jan.    28,    1925 

Jan.  28,  1925— LOT  15,  BLK.  H,  Mills 
Gardens,  Oakland.  W.  A.  Croll  to 
whom    it   may   concern.  .Jan.    27,    1925 

Jan.  28,  1925 — LOT  85  MAP  OF  AL- 
iendale  Park.  Marie  J.  Trompen  to 
O.    L.    Burritt    Jan.    24,    1925 

Jan.  28,  1925  —  1326  SPRUCE  ST., 
Berkeley.  Mary  G.  Hamilton  to  P. 
W.    Woodworth    Jan.    26,    1925 

Jan.  28,  1925  —  80,')  SANTA  CL,.\RA 
Ave.  E.  A.  Horst  to  whom  it  may 
concern    Jan.    24,    1925 

Jan.  27,  1925— LOTS  3  AND  4  BLK. 
57,  Official  Map  of  Town  of  Niles, 
Alameda  Co.  Martin  J.  Cavanagh 
to  Samuel  McDowell    .  .Jan.  26,   1925 


Jan.  27,  1925— REAR  OF  1724  6TH 
Ave.,  Oakland.  N.  T.  Hcaton  to 
Frank  Critchett    Jan.   27,   1925 

Jan.  27,  1925- LOT  4  AND  I'TN.  LOT 
3,  Blk.  C,  Map  of  Latham  Terrace, 
Oakland.  F.  F.  Bacon  to  L.  M.  Sims 
Jan.    27,    1925 

Jan.    27,    1925 — LOTS    6    AND    7    BLK. 

D,  Valley    View    Tract,      Oakland. 
David    and    Elizabeth    Rae    Walton    • 
to   Joseph   Coward    Jan.    10,   '25 

Jan,       29,       1925— NO.       10700       SUNNY- 
side  Street,  Oakland.   J.  J.  Early  to 
C.  W.  Griffith Jan.  28,  1925 

Jan.  29,  1925— PTN.  LOTS  135  136  137 
138  Blk  21  Havenscourt,  Oakland. 
W.  L.  Cleveland  to  whom  it  may 
concern    Jan.   29,   1925 

Jan,  29,  1925— NO,  869  PARAMOUNT 
Rd,  Oakland,  Ada  A.  Hill  to  whom 
it  may  concern   Jan.   21,  1925 

Jan,  28.  1925  —  LOT  102  MAP  OP 
Barker  Park,  Brooklyn  Twp.  Will- 
iam Lahr  to  whom  it  may  concern 
Jan.    28,    1925 

Jan.  30,  1925 — 8318  DOLING  STREET. 
Walter  Lee  to  whom  it  may  con- 
cern        Jan.    30,    1925 

Jan.  30,  1925— PIEDMONT  JR.  HIGH 
Street  site.  Board  of  Education 
City  of  Piedmont  to  Hannah  Bros. 
Jan.    20,    1925 

Jan.  30,  1925— PTN.  LOT  59  CALA- 
veras  Terrace,  Oakland,  John  C. 
Williams  to  whom  It  may  concern 
Jan.    27,    1925 

Jan.  30,  1925 — PTN.  LOTS  11  AND  12 
Blk.  G,  Amended  Map  of  the  J.  W. 
Crawford  Tract,  Oakland  Twp. 
August  and  Tillie  Elchner  to  Aaro 
Niska    Jan.   20,    1925 

Jan.  30,  1925— NE  LINE  OF  DAVIS 
St.  92-6  NW  of  Peralta  Ave.,  thence 
NW  32-6  NE  75  SE  32-6  SW  75  to 
pt.  of  beg.,  Oakland.  S.  A.  War- 
ner to  whom  it  may  concern.... 
Jan.    23,    1925 

Jan.  30,  1925 — LOT  211  FORESTLAND 
Oakland.  Wickham  Havens  Inc.  fo 
Theo.   Victors Jan.    26,    1925 

Jan.  30,  1925 — PTN.  LOT  6  BLK.  M, 
Bast  Piedmont  Heights,  Oakland. 
Louis  Johnson  to  Edward  Johnson 
Jan.    20,    1925 

Jan.  30,  1925 — PTN.  LOTS  6  AND  7 
Blk.  M,  East  Piedmont  Heights, 
Oakland.  Louis  Johnson  to  Ed- 
ward  Johnson    Jan.    28,    1925 

Jan.  29,  1925 — S  LINE  OF  59TH  ST. 
230-49  E  of  Canning  St.,  thence  E 
34-50  ft.  SE  100  ft.  W  34-50  NW 
100  ft.  to  pt.  of  beg.,  Oakland. 
Freda  Smith  to  whom  it  may  con- 
cern        Jan.   27,    1925 

Jan.  29,  1925 — E  SIDE  OF  SPAULD- 
mg  Ave.  103.3  ft.  N  of  Bancroft 
thence  E  120  N  40  W  120  S  40  to 
pt  of  beg,  Berkeley.  Ira  H.  Latour 
to  whom  it  may  concern.  .Jan.  29,  '25 

Jan.  31,  1925— LOT  8  BLK.  8,  North- 
brae  Station  Tract,  Berkeley,  A. 
Hammarberg  to  whom  it  may  con- 
cern        Jan.    29,    1925 

Jan.  31,  1925— LOT  5  AND  PTN.  OP 
Lot  4,  Resub.  of.  part  of  Blk.  3 
Teachers  State  University  Home- 
stead, Berkeley,  G,  R.  Blasingame 
to  whom  it  may  concern.  .Jan.  31,  '25 

.Ian,  30,  1925— E  LINE  OF  PARKER 
Ave.  123-13  N  of  W  line  of  Cumber- 
land Way  thence  NW  23-SO  N  7-20 
NE  149-54  SE  30  SW  158-15  to  pt. 
of     beg..     Oakland.  B.     T.     Min- 

ney   to  (3rant  McMurtry  and  Frank 
Enos    Jan.    30,    1925 

Jan.  30,  1925—1530,  1532  FILBERT 
St.,  Oakland.  J.  W.  Forbes  to 
whom   it   may   concern.  .Jan.   26,    1925 

Jan,  30,  1925—700  ROSAL  AVENUE. 
F,  G.  Baird  to  whom  it  may  con- 
cern        Jan.    30,    1925 

Jan.  30.  1925 — W  LINE  WEBSTER 
St.  225  S  of  38th  St.,  thence  S  50 
W  100  N  50  E  100  to  pt.  of  beg., 
Oakland.  Melvin  E,  Parker  to 
whom    it   may    concern .  .Jan.    30,    1925 

Jan.  30,  1925— S  LINE  OF  lOTH  ST. 
75  W  of  Oak  St.  thence  W  75  S 
100  E  75  N  100  to  pt,  of  beg.,  Oak- 
land.    John  W.   Barrett   to   William 

E.  McGrath  Co Jan.   28,  1925 

Jan,    30,    1925 — S  LINE    OF   lOTH    ST. 

75  W  of  Oak  St.,  thence  W  75  S 
'  100  E  75  N  100  to  pt.  of  beg.,  Oak- 
land, John  W.  Barrett  to  Truscon 
Steel    Co Jan.    28,    1825 

KhIi,  2.  1925 — NO.  2334-6  WEBTER 
St.,  Berkeley.  Louise  C  Baker  to 
Nick    Wierk Jan.    24,    1925 

Feb.  2,  1925— LOT  15  BLK  B,  Mills 
Gardens,  Oakland.  Edwin  W  Dahl 
to  whom  It  may  concern. Jan.   31,  '24 

Feb.    2,   1925— LOT   32   and    Vi    Lot   33 
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Blk  1,  Map  of  Chevrolet  Park, 
Oakland.  W  J  Watson  to  whom 
it   may   concern Jan.   17,    19Zb 

Feb.  2,  1925— NO.  1504  CAPISTEANO 
Ave,  Berkeley.  Mrs.  Allen  W 
Gibson  to  whom  it  may  concern.. 
Jan.     31,     1925 

Feb.  2.  1925— NO.  2145  GRANT  ST., 
Berkeley.  Thorwald  Pedersen  to 
whom   it   may   concern.  .Jan.   31,   1925 

Feb.  2,  1925 — NO.  8501-03-07  E-14TH 
St.,  Oakland.  W  S  McCoUough  to 
John   Easterly Feb.    2,    1925 

Feb.  2,  192.5 — LOT  27  gt,oner  and 
Talbot  Sbdvin  No.  1,  Brooklyn 
Twp.  Thos  H  Talbot  and  Milton 
B  Stoner  to  whom  it  may  con- 
cern  Jan.     31,     1925 

Jan.  31,  1925 — NO.  591  CAPEIiL,  ST., 
Oakland.  Mrs.  C  P  Gilmore  to  C 
M    Anderson Jan.    24,    1925 

Jan.  31,  1925 — LOT  15  BLK  D,  Mills 
Story  to  whom  it  may  concern... 
Jan.    27,    1925 

Jan.  31,  1925 — LOT  2S  BLK.  F  Lake- 
wood  Park  Subdivision.  Piedmont. 
L.  L.  Wilson  to  %vhom  it  may  con- 
cern        Jan.    31,    1925 

Jan.  31.  1925—2506  63RD  AVENUE. 
T.  T.  O'Grady  to  whom  it  may  con- 
.  cern    Jan.   29.   1925 

Feb.  3,  1925  —  2519  HILLCOURT, 
Berkeley.  Alice  F.  Emerson  to 
whom   it   may   concern.  .Jan.   28,   1925 

Feb.  3,  1925 — 3545  LAGUNA  AVE., 
Oakland.  W.  A.  Rehn  to  whom  it 
may   concern    Feb.    3,   1925 

Feb.  3,  1925  —  94  RAMONA  AVE., 
Piedmont.  Henry  Stickmest  to 
whom    it    may    concern .  .Feb.    2,    1925 

Feb.  3,  1925  —  LOT  136  PERALTA 
Park  Tract.  Albany.  Ernest  F. 
Largrhi  to  whom  it  may  concern., 
vea.    3,    1925 

Feb.  3,  1925— LOT  4  BLK.  17,  SAN 
Pablo  Park,  Berkeley.  Gretchen 
Maxwell  to  F.  Gruenwald .  .Feb.  3,  '25 

Feb.  3,  1925 — PTN.  LOT  13  BLK.  1, 
Huff  Tract.  F.  M.  Neher  to  whom 
it    may    concern Jan.    31,    1925 

Feb.  3,  1925—2301,  2305  CHURCH  ST. 
Oakland.  Lillian  E.  McCord  to  T. 
J.   McCord    Jan.    29,    1925 

Feb.  3,  1925—5607  E-17TH  ST.,  Oak- 
land. Lillian  E.  McCord  to  T.  J. 
McCord     Jan.    29,    1925' 

Feb.  3,  1925—1622  BEVERLY  PLACE 
Berkeley.  L.  Buchenery  to  whom 
it  may  concern    Jan.   31,   1925 

Feb-.  3,  1925 — LOT  26  AND  PTN.  LOT 
27  Blk.  25  Map  of  T.  M.  Wentworth 
Boot  &  Shoe  Co.'s  Tract,  Oakland. 
John  Foran  to  whom  it  may  con- 
cern       Jan.   31,   1925 


LIEirS  FILED 


ALAMEDA    COUNTY 


Recorded  Amount 

Jan.  28,  1925 — PTN.  LOTS  62  AND  63 
Blk.  E  Map  Resub.  of  a  ptn.  of 
Blk.  D  and  a  ptn.  of  Blk.  E,  Gar- 
rison Tract,  Oakland.  W.  P.  Ful- 
ler  Co.    vs.    Henry    J.    Schmitz.  $221.07 

Jan.  28,  1925  —  2848  HOPKINS  ST., 
Oakland.  Rhodes  Jamieson  Co.  vs. 
C.    Roy    Connor     $140.00 

Jan.  28.  1925 — W  SAN  PABLO  AVE. 
75  N  Main  St.,  Albany.  Rhodes 
Jamieson  Co.  vs.  D.  Pazese  &  Pi- 
etro  Bhiocco    $19.25 

Jan.  31.  1925- LOT  S  BLK.  6.  Map  of 
Blks.  5  and  6  Barker  Tract,  Berke- 
ley. Zenith  Mill  &  Lumber  Co.  vs. 
Mary    E.   Bartman   and    H.    S.    Fore- 

,  ™an    $87.28 

Jan.  31,  1925— LOT  S  BLK.  H,  Coun- 
try Chib  Acres,  Oakland.  M.  J. 
Marthias  vs.  Homer  W.  Vinson  & 
William   Casper  Helm $133.00 

Jan.  31,  1925—3657  HIGHT  ST..  Oak- 
land. Maxwell  Hardware  Co.  vs. 
Frank  Havelka,  H.  E.  Leuty,  F.  W. 
Febus    and    E.    W.    Burton     $92.80 

Jan.  31,  1925 — PTN.  LOT  S,  MAP  OF 
Ptn.  of  Highland  Park,  etc..  Oak- 
land. Strable  Hardwood  Co.  vs. 
Roy    Conner    and    Effie    M.    Conner 

,    $296.50 

Jan.  30.  1925 — PTN.  LOT  19  M.^P  OF 
the  Schoolhouse  Tract,  Berkeley. 
-N'eishbors  Lumber  Co.  vs.  Estate 
•of  W.  A.  Walker,  W.  A.  Walker 
&    E,    L    Thompson    JS8.45 

Jan,  30.  1925— PTN.  LOT  21  SANTA 
Fe  Tract  N.  20,  Oakland.  Neigh- 
bors Lumber  Yard  vs.  E.  L.  Thomp- 
so"    $344 


Jan.  30,  1925 — PTN.  LOT  19  MAP  OF 
the  Schoolhouse  Tract,  Berkeley. 
Neighbors  Lumber  Yard  vs.  Estate 
of  W.  A.  Walker,  W.  A.  Walker  & 
E.  L.   Thompson    $92.14 

Jan.  30,  1925— PTN.  LOTS  1,  2,  3  & 
4  Blk.  77  Map  of  the  Northern  Ad- 
dition to  the  Town  of  Brooklyn, 
Oakland.  Neighbors  Lumber  Yard 
vs.  A.  Vissen  &  Arabella  Siemsen 
$582.99 


Jan.  29,  1925— LOT  8  BLK  3  MAP  OF 
East  Oakland  Heights,  Oakland. 
Chas.  Matthews  vs  H.  W.  Hobbs, 
Gertrude    Hobbs,   L.    C.    Dynes ...  .$470 

Feb.  3,  1925 — 3657  HIGH  ST.,  Oak- 
land. Oakland  Lime  &  Cement  Co. 
vs.  Frank  Havelka,  H.  E.  Leuty 
and    W.    W.    Fabus    »150.91 

Feb.  3,  1925 — PTN.  LOT  8,  MAP  OF 
Ptn.  of  Highland  Park,  Oakland. 
Rhodes  Jamieson  &  Co.  vs.  C.  Roy 
Connor    $710.89 

Feb.  2.  1925— PTN  LOT  36  BLK  M, 
Northbrae  Terrace,  Berkeley.  E  E 
Monahan  vs  Josephine  C  and  Her- 
man   A    Schoening     $321 

Feb.  2,  1925 — PTN  LOT  14  BLK  F, 
Map  Leonard  Tract,  Berkeley. 
George  Gray  vs  Charles  H  Wood 
$101.55 

Feb.  2,  1925 — LOT  8  BLK  3,  Map  of 
East  Oakland  Heights,  Oakland. 
California  Electrical  Constr  Co  vs 
H  W  and  Gertrude  Hobbs  and  L  C 
Dines     $85.50 


RELEASE  OF  LIENS 


alahsda  oovntt 


Recorded  Amount 

Jan.  29,  1925— LOT  13  BLK  S  RESUB 
of  Ptn  of  Map  of  T.  M.  Antisell's 
Map  of  Villa  Lots,  Berkeley.  Sunset 
Lumber  Co.  to  David  H.  Parry, 
Louis     Engler     $1087.64 

Jan.  29,  1925— SE  COR.  B  TWENTY- 
eighth  St.  and  11th  Ave.,  Oakland. 
Co-Operative  Electric  Co.  to  Gefc. 
W.  Merritt  Bldg.  Co.,  Inc.,  Hera- 
olio  R.  Anonos,  Margaret  M. 
Anonos     $182.62 

Jan.  29,  1925— PTN.  LOTS  14  AND  15 
Map  Templeton  Tract,  Oakland.  O. 
Reichi-1  —  H.  B.  Bredhoff,  $300; 
George  Pateman  &  Benjamin  Ba- 
ker, $445  to  Geo.  M.  Merritt  Bldg. 
Co.,   H.    R.   Ananos  &   Margarite   M. 

Jan.  28,  192'5— LOTS  17  ANd'  iV  BLK 
B,  Meek  Orchard  Tract,  etc.  N.  E. 
Nelson  to  Manuel  Cardoza  Macedo 
and    M.    T.    Garcia    Jr $1252.82 

Jan.  30.  1925 — 1615  ARCH  ST..  Berke- 
ley. F'red  W.  Thomas  to  William 
Steffen  and  Clara  Van  Ness  Stef- 
fen      $201.50 

Jan.    30.    1925— PTN.    LOTS    19    AND    6 

•  Blk.  B,  Map  of  Rosemont,  Brook- 
Ivn  Twn  Oakland  Plumbing  Sup- 
p"lv    Co.    to    P.    E.    Nelson    $75.72 

Jan.'  30.  1925— SURVEYS  NUMBERS 
160  and  162  of  the  lands  of  the 
Ex-miss'on  of  San  Jose.  Washing- 
ton Twp.  Leal  and  Hansen  to  H. 
F.  Covkendall  and  H.  G.  Coyken- 
dall     $270.05 

Jan.  30.  1925— E  LEXINGTON  135  N 
18th  N  25  X  E  8n.  Reinhart  Lum- 
ber &  Planing  Mill  CO.  to  M.  E. 
Green    &    Phillippe    Saure    $ • 


BUILDING  CONTRACTS 


SAN    MATEO    COUNTY 


BUAGALOW  and  garage,  $5000;  Lot  16 
Blk  D,  11th  Ave.,  San  Mateo;  own- 
er, E.  Plumpton.  San  Mateo;  con- 
tractor, Frank  Ferrea,  712  5th  Ave. 

SHOP  building,  $3000;  Lot  6  Blk  5,  9th 
Ave.,  San  Mateo;  owner,  John 
Metradsky. 

OFFICE  building,  $3200;  S.  P.  Depot, 
San  Mateo;  owner,  American  Rail- 
way Express,  408  Wells  Fargo 
Bldg..  San  Francisco;  architect,  J. 
H.  Humphreys,  408  Wells  Fargo 
Bldg.,  San  Francisco;  contractor, 
Fred  D.  Turner,  212  Anito  Road, 
San  Mateo. 

BUNGALOW  and  garage,  $4  500;  Lot  7 
Blk  8,  Wisnoni  Ave..  San  Mateo: 
owner,  C.  W.  Parsons  &  Co.,  220 
2nd    Ave.,    San    Mateo. 


BUNGALOW,  $3500;  Lot  1  Blk  Law- 
rence 5,  San  Mateo;  owner,  Wm. 
Casey,  320  Ellsworth  Ave.,  San 
Mateo. 

CONCRETE  and  tile  store,  $5000;  Lot 
29  2nd  Ave.  Taylor  Addition,  San 
Mateo;  owner,  J.  Jones,  Poett  Rd., 
San   Mateo. 

OFFICE,  $1000;  Lot  12  Blk  13,  No.  155 
B  St.,  San  Mateo;  owner,  Conway 
Raybould    &    Johnson,    2nd    and    B 

COTTAGE,  $1000;  Lot  5  Blk  53,  North 
G  St.,  San  Mateo;  owner,  Mrs.  J.  F. 
Ganzals. 

BUNGALOW  and  garage,  $4450:  Lot  18 
Blk  9.  Occidental  Ave.,  Burlingame 
owner,  L.  E.  and  Grace  Beban,  Bur- 
lingame: contractor.  White  & 
Dunkee. 

BUNGALOW  and  garage,  $4000;  Lot  17 
Blk  1,  Mills  Ave.,  Burlingame; 
owner,  Mrs.  S.  W.  Root;  contractor, 
I.  Sorenson,  1128  Lincoln  St.,  Bur- 
lingame. 

BUNGALOW  and  garage,  $4000;  Lot  14 
Blk  42,  Peninsula  Ave.,  Burlingame 
owner,  M.  Sorenson,  16  Dwight  St., 
Burlingame, 

BUNGALOW  and  garage,  $5000;  Lot  11 
Elk  4,  Adeline  St.,  Burlingame; 
owner.   Miss   Marion   Ward. 

BUNGALOW  and  garage,  $5000;  Lot  33 
Blk  49,  Cortez  Ave.,  Burlingame; 
owner,  John  Ladouceur. 


COMPLETION  NOTICES 


SAN    MATEO   COUNTY 


Recorded  Accepted 

Jan.  27.  1925— COR.  BAYWOOD  AVE. 
and  Midway  Rd.  Highland  Park 
No.  2  Hillsborough.  R.  B.  York  to 
whom    it   may    concern ..  Dec.    15.    1924 

Jan.  26,  1925— LOT  12  RUSSELL 
Tract.    Woodie    E.    Ladieu   to    whom 

,it   may  concern Jan.    26,   1925 

Jan.  26.  1925- LOT  19  BLK  18  EAS- 
ton.  Bert  Miller  to  whom  it  may 
concern     Jan.    26,    1925 

Jan.  26,  1925— LOT  7  BLK  6  HIGH- 
School  Park,  South  San  Francisco. 
Maria  Vannucci  to  Crescent  Bldg. 
Co Jan.  21,  1925 

Jan.  26,  1925 — PORT.  LOT  5  BLK  83, 
South  San  Francisco.  W.  P.  Fuller 
&   Co.   to   Meyer  Bros Jan.    9,    1925 

Jan.  26,  1925 — LOT  12  BLK  6  EAS- 
ton  No.  1.  Burlingame.  E.  S.  Shaver 
to  whom  it  may  concern.  .Jan.  9,  1925 

Jan.  27,  '25 — DOUBLE  VIEW  HIGH- 
way  50  W  Cypress  Ave.,  Burlin- 
game. Mary  S.  Swift  to  Robert 
Chambers    Jan.   24,    1925 

Jan.  27,  1925 — LOT  21  BLK  N  HAY- 
ward  Park.  J.  Neiderreiter  to  F.  J. 
Ferrea    Jan.    21,   1925 

Jan.  30.  1925— LOT  20  BLK  4  SUB  A 
Wellesley  Park,  Redwood  City.  Geo. 
M.  Bobst  to  whom  it  may  concern 
Jan.     27,     1925 

Jan.  30,  1925 — LOT  35  BLK  J  HAY- 
ward  Park,  San  Mateo.  Robert  Bro- 
derick  to  w^hom  it  may  concern.... 
Jan.    29,    1925 

Jan.  30,  1925— SOUTH  SAN  FRAN- 
cisco  about  1.012  acres.  Pietro 
Uccelli   to  R.   C.   Stickel.Jan.    26.    1925 

Jan.  31,  1925 — LOT  9  BLK  14  BUR- 
lingame  Grove,  Burlingame.  Mabel 
E.  Sloan  et  al  to  Larsen  Bldg.  Co. 
Jan.    20,    1924 

Jan.  29,  1925— LOTS  5  6  7  &  PART 
of  S  Blk  T  &  Mission  St  Land  Co 
(_'harles  Gust  to  whom  it  may  con- 
cern     Jan.    28.    1925 

Jan.  29,  1925 — LOTS  30  31  32  BLK  17 
San  Bruno  3rd  Add.  Roy  Allen  et  al 
to  whom  it  mav  concern .  .Jan.  29,  '25 

Jan.  2S,  1925 — LO'T  17  BLK  26  LYON 
&  Hoag  Sub  Burlingame.  Chas.  G. 
Adams  to  whom  it  may  concern.. 
Jan.    28.    1925 

Jan.    28.    1925— LOT   20    BLK    42    ElAS- 
ton    No.    3    Burlingame.    Blanch    J. 
Shclton  et  al  to  Charle  Hammer 
Jan.    29,    1925 


LIENS  FILED 


SAN    MATEO    COUNTY 


Recorded  Amount 

Jan.  26,  1925 — LOT  14  BLK  59  EAS- 
ton  No.  7,  Burlingame.  H.  H.  Put- 
nam vs  R.  B.  Palmer  et  al.  . .  .$1911.20 
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BUILDING    AND    ENGINEERING    NEWS 


Saturday,  February  7,   1925 


BUILDING    CONTRACTS 


SACRAMENTO    COUNTY 


STATION 

E  50  FT.  OF  N  56  FT.  OF  S  77  FT.  OF 
Lot  3  and  E  70  ft.  of  N  56  ft.  of  S 
77  ft.  of  Lot  2.  H.  I.  11th  and  12th 
Sts.,  Sacramento.  Passenger  sta- 
tion. 

Owner— Sacramento-Northern  Railway, 
909-A   8th   St.,   Sacramento. 

Architect — Woollett  &  Lamb,  Mull 
Bldg.,   Sacramento. 

Contractor — Geo.  D.  Hudnutt,  Inc., 
California  Fruit  Bldg..  Sacramento. 

Filed  Jan.   28,   '25.      Dated   . 

TOTAL   COST,    $54,487 

Bond,    limit,    forfeit,    plans    and    speci- 
fications,  none. 


PLUMBING  AND  ELECTRICAL  WORK 

on   above. 
Contractor — Scott  Plumbing  &  Electric 

Co.,  419  J  St.,  Sacramento. 
Filed  Jan.  28,  1925.     Dated  Jan.  26,  '25. 

TOTAL  COST,  $4365 
Bond,  limit,  forfeit,  plans  and  speci- 
fications, none. 


ELECTRICAL  WORK   ON   ABOVE. 
Contractor — Latourette-Flcal     Co.,     907 

Front   St.,   Sacramento. 
Filed  Jan.  28,  '25.     Dated  Jan.  27,  '25. 

TOTAL  COST,  $3064 
Bond,  limit,  forfeit,  plans  and  specifica- 
tions, none. 

RESIDENCE 

LOT  10  BLK  3,  Garden  Addition.  Sac- 
ramento. All  work  for  frame  resi- 
dence. 

Owner — Edward  L.  Facer. 

Architect — None. 

Contractor — George     Rand^ill. 

Filed  Jan.  28,  '25.     Dated  Jan.  27,  '25. 

TOTAL  COST,  $2600 

Bond,    limit,   forfeit,    plans   and   specifi- 
cations, none. 


DWELLING,  5-room  and  garage,  $5000 
No.  2457  Curtis  Way,  »acramento; 
owner  and  contractor,  L.  J.  Miller, 
1080   Santa  Ynez  Way,   Sacramento. 

DWELLING,  5-room  and  garage,  $3300 
No.  3717  3rd  Ave.;  owner,  tjnas. 
Wadsworth,  3715  3rd  Ave.,  Sacra- 
mento; contractor,  W.  C.  McMaster, 

DWELLING,  5-room  and  garage,  $3'. »» 
No.  4401  I  St.,  Sacramento;  owner 
and  contractor,  S.  S.  Younger,  3604 
5th  Ave.,  Sacramento. 

DWELLING,  5-room  and  garage,  $3000 
No.  717  40th  St.,  Sacramento;  own- 
er, E.  D.  Brier,  2809  S  St.,  Sacto. 

DWELLINGS  (2)  5-room  and  garages, 
$2500  each;  No.  3170  and  312i 
early  Way,  Sacramento;  owner,  H. 
G.   Birdsall,   1506    25th   St.,   Sacto. 

DWELLING,  4-room  and  garage,  $3000 
No.  2582  Harkness  Way,  Sacra- 
mento; owner,  Mrs.  J.  P.  Jensen, 
5057  11th  St.,  Sacramento;  con- 
tractor,  J.   H.  Jansen. 

DWELLING,  2-room  and  garage,  $8600 
No.  2640  6th  Ave.,  Sacramento; 
owner,  D.  V.  Hov,  2710  Marshall 
Way,  Sacramento;  contractor,  A.  L. 
Johnson. 

DWELLING,  5-room  and  garage,  $7800 
No.  1022  47th  St.,  Sacramento; 
owner,  D,  Bardoni,  720  M  St.,  Sac- 
ramento; contractor,  C.  Vanina, 
2022  M  St.,  Sacramento. 

DWELLING,  4-flat,  $7500;  No.  1326  T 
St.,  Sacramento;  owner.  J.  Slavich, 
2723    T    St..    Sacramento. 

DWELLING,  8-room  and  garage;  $15,- 
694;  No.  1339  44th  St.,  Sacramento; 
owner,  W.  T.  Chester,  1112  40th  St., 
Sacramento;  contractor,  W.  L. 
Chatterton,   1032  42nd  St.,   Sacto. 

DWELLING,  5-room  and  garage,  $3000 
No.  3725  3rd  Ave.,  Sacramento; 
owner,  Paul  Pedoni,  3723  3rd  Ave., 
Sacramento;  contractor,  J.  Pedronl. 
914  S  St.,  Sacramento. 

DWELLING,  5-room  and  garage,  $2500; 
No.  2501  20th  St.,  Sacramento; 
owner,  M.  C.  Burncide,  3717  N  St., 
Sacramento. 

DWELLING,  5-room  and  garage,  $2500 
No.  3040  4th  Ave.,  Sacramento; 
owner,  Watson  &  Bennie,  2719  5th 
Ave..    Sacramento. 

DWELLING,  4-room  and  garage,  $3000 
No.  656  San  Miguel  St.,  Sbcra- 
mento;  owner,  C.  J.  Hopkinson, 
1318    25th   St.,    Sacramento. 


DWELLING  (2-flat)  and  garage,  $3500 
No.  2662  36th  St.,  Sacramento;  own- 
er, J.  W.  Newhart,  1465  33rd  St., 
Sacramento. 

GARAGE  and  shaw  room.  $30,388;  No. 
1801  M  St.,  Sacramento;  owner. 
Arnold  Bros.,  13th  and  K  Sts.,  Sac- 
ramento; contractor,  Herndon  & 
Finnigan. 

DWELLING.  5-room  and  garage,  $3821 
No.  1553  36th  St.,  Sacramento;  own- 
er, C.  D.  Bennett,  34th  and  P  Sts., 
Sacramento. 

DWELLING,  3-room  and  garage,  $3000 
No.  3617  33rd  St.,  Sacramento; 
owner,  F.  E.  McGill,  3119  32nd  St., 
Sacramento. 

DWELLING.  6-room  and  garage,  $4850 
No.  2356  Marshall  Way,  Sacra- 
mento; owner,  F.  H.  Bell,  1330  36th 
St.,   Sacramento. 

PLANING  mill,  one-story,  $3000;  No. 
1716  31st  St.,  Sacramento;  owner, 
J.  P.  Moore. 

DWELLING,  4-room  and  garage,  $1800; 
No.  2443  Castro  Way,  Sacramento; 
owner.  G.  A.  Ricketts,  2443  Castro 
Way.  Sacramento;  contractor,  J. 
Perce,  2461  Castro  Way,  Sacramento 

DWELLING,  6-room  and  garage,  $1000 
No.  733  34th  St..  Sacramento;  own- 
er, Rosa  Schmidt;  contractor,  H. 
Schmidt. 

DWELLING,  5-room  and  garage,  $3250 
No.  549  San  Miguel  Way,  Sacra- 
mento;  owner,   J.   A.   Downer. 

DWELLING,  5-room  and  garage,  $2500 
No.  2652  16th  St.,  Sacramento;  own- 
er, J.  demons,   2652   16th  St. 

DWELLING,  4-room  and  garage,  $2600 
No.  700  42nd  St.,  Sacramento;  own- 
er, O.  L.  Fraguer,  913  J  St.,  Sacra- 
mento; contractor,  F.  L.  Terra,  iTia 
W  St..   Sacramento. 

DWELLING,  5-room  and  garage,  $2900 
No.  625  42nd  St.,  Sacramento;  own- 
er,  F.   L.  Terra,   1712   W   St.,   Sacto. 

DWELLING,  and  garage,  $3500;  No. 
1909  26th  St.,  Sacramento;  owner, 
Louis  Jurach.  1620  5th  St.,  Sacra- 
mento; contractor,  F.  M.  Cory,  1527 
P  St.,   Sacramento. 

DWELLING,  5-room  and  garage,  $4000; 
No.  2821  Castro  Way,  Sacramento; 
owner,  A.  R.  Smith,  3316  2nd  Ave., 
Sacramento. 

DWELLING,  5-room  and  garage,  $3000 
No.  1418  33rd  St.,  Sacramento;  own- 
er, J,  Lodduck,  2500  28th  St.,  Sacto. 

GARAGE,  $2000;  No.  901  S  St.,  Sacra- 
mento;  owner,   Joe   Babich,   Prem. 

DWELLING,  4-room  and  garage,  $3000; 
No.  3817  33rd  St.,  Sacramento;  own- 
er, J.  H.  Cress,  1229  Q  St.,  Sacra- 
mento. 

BUILDING,  3-story  &  basement  brick, 
$32,000;  No.  1016-18-20  10th  St.. 
Sacramento;  owner.  Harts  Lunch 
Inc..  520  K  St.,  Sacramento;  Dean 
&  Dean,  architects;  contractor,  W. 
V    Whitzell,  2609  J  St.,  Sacramento 


COMPLETION  NOTICES 


SACRAMENTO    COUNTY 


Accepted 


Recorded 

Jan.  28,  1925— S  %  LOT  8  and  nT^VI" 
Lot  9,  Claremont.  Margaret  F  and 
Charles  J  Chenu  to  whom  it  may 
concern Jan.    27,     1925 

.Tan.  30,  1925— LOT  1303  W  &  K 
Tract  29.  Marion  E.  and  Alice  E. 
Clayton  to  whom  it  may  concern 
Jan.     28,     1925 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 


Jan.  31,  1925  —  LOT  38  GBRBER 
Court.  Carl  Vogt  and  Fred  Stuckirt 
to  whom  it  may  concern.  .Jan.  26.  '25 

Jan.  30,  1925— TRACT  FRONTING  150 
ft.  on  21st  50  ft.  S  of  Lot  8  Bax- 
ter Tract  2.  L.  D.  Wilson  to  whom 
it    may    concern Jan.    30,    1925 


LIENS  FILED 


SACRAMENTO   COUNTY 


Recorded                                            Amoant 
Jan.   30,   1925— LOT  15  BLK  4  NORTH 
Sac.   Sub.   10.   Victor  Brown   &  Har- 
old   A.    Merz   vs.    J.    S.    Martin $275 


BUILDING  CONTRACTS 


SAN   JOAaUIN    COUNTY 


APARTMENT  house,  $14,000;  No.  520 
E-Oak  St.,  Stockton;  owner,  A.  J. 
McPhee,   Premises. 

DWELLING  and  garage,  $3500;  No.  30 
E-Cleveland  St.,  Stockton;  owner, 
S.  Sanguinette,  720  W-Vine  St., 
Stockton;  contractor,  P.  Nomellini, 
2286    E-Washington    St.,    Stockton. 

DWELLING  and  garage.  $3000:  No.  82U 
N-Buena  Vista  St.,  Stockton; 
owner.  J.  L.   Simmons. 

DWELLING  and  garage,  $4500;  No.  311- 
313  S- Laurel  St.,  Stockton;  owner, 
E.  Cramer;  contractor,  W.  H. 
George,  442  S-Sierra  Nevada  St., 
Stockton. 

DWELLING  and  garage,  $19,000;  No. 
130  W-Pine  St.,  Stockton;  owner, 
J.  H.  Eagal,  %  .\Uhouse-Eagle  Co., 
.Stockton;  contractor,  O.  H.  Chain, 
(^07  F.  &  M.  Bldg..   S'.ockton. 

DWELLING  and  garage,  $4500:  No. 
1721  W-Lucernj  St.,  Stockton; 
owner,  Carl  F.  Anderson,  601 
Orange  St.,  StocKton. 

DWELLING  and  garage,  one-story, 
$4060;  No.  930  W-Harding  Way; 
Stockton;  owner,  W.  Peenstra,  2261 
Kensington    Way,    Stockton. 


COMPLETION  NOTICES 


SAN    JOAQUIN    COUNTY 

Recorded  Accapted 

Jan.  28.  1925— LOT  14  BLK  30,  Vic- 
tory Park  Terrace,  Stockton.  Vin- 
cent Dave  Vaio  to  Vincent  Dave 
Vaio Jan.    24,    1925 

Jan.  28,  1925- LOT  8  BLK  23  Supple- 
ment to  Survey  2999,  Stockton. 
Vincent  Dave  Vaio  to  Vincent  Dave 
Vaio Jan.     24,    1925 

Jan.  28,  1925 — LOT  6  BLK  23  Supple- 
ment to  Survey  No.  3699,  Stockton 
Vincent  Dave  Vaio  to  Vincent 
Dave   Vaio Jan.    24,    i025 

Jan.  28,  1925— LOT  4  BLK  23,  Supple- 
ment to  Survey  No.  2999,  Stockton 
Vincent  Dave  Vaio  to  Vincent 
Dave  Vaio Ian.   24.   1.^25 

Jan.  29,  1925— LOT  24,  Willard  Tract, 
San  Jose.  Louis  S  Santoro  et  al  to 
who  mit  may  concern.  .  .Jan.   29,   1925 

Jan.  29,  1926 — O  .744  ACRES  W  HICK 
Ave  S  of  Pine  Ave  adjoining  land 
of  Farrington.  F  F  JefEers  et  al  to 
whom   it  may  concern.  .  .Jan.  28,  1925 

Jan.  30.  1925— LOT  7  BLK  1,  Ever- 
green Park,  Mayfleld.  R  W  Riley 
et  al  to  whom  it  may  moncern.... 
Jan.     30,     1925 

Jan.     30,     1925— W     FIFTEENTH    ST. 
347.54    S    Taylor    S    40.50x125.34,    San 
Jose.       Joe    Palmieri    to    whom    it 
may    concern Jan.    30,    1925 

Jan.  30,  1925 — SW  FIFTEENTH  ST. 
158.60  NW  Jackson  St.  NW  40x 
125.34,  San  Jose.  William  H  O'Neil 
to  whom  it  may  concern. Jan.  29,  1925 

Jan.  30,  1925 — N  McKENDRIE  ST. 
385  W  Morse  St.  W  55x200,  San 
Jose.     James  Hiatt  et  al   to   whom 

it   may  concern Jan.    30,    1925 

♦ 

BUILDING  CONTRACTS 


FRESNO   COUNTY 


SHED   ETC. 

HIGHLAND  SCHOOL.  Fresno.  All  work 

f  ir  shelter  shed  and  pump  house. 
Owner — Highland    School    District. 
Architect — None. 
Contractor — J.    R.    Welrick,    Rt.    1.    Box 

39,    Fresno. 
Filed  Jan.  30,   1925.  Dated  Jan.  24,   1925 


Saturday.  February  7,   1925                 BUHiDING     AND      ENGINEERING      NEWS  41 

Completed  and  accepted 75%  owner,    T.    Hersbach,    Bank   of   San  t  two  i-iT-m^ 

Usual    35   days    25%  Jose   Bldg..   San   Jose.  -lilhiNS  FILED 

TOTAL  COST,   $1447  ALTER    garage      to    residencG,       $1500; 

Bond,    $1085:    Sureties     Fidelity    &    De-  Autumn      Court,    San      Jose;   owner.  SANTA      CLARA      COUNTV 

?°^'h  ^^A    °^   Maryland:    Forfeit,    none;  T.   H.   Hersbach,  Bank   of  San  Jose  „ 

Limit     30    wrrking      days;      Plans      and  Bldg.,   San   Jose.  Recorded                                                  Amount 

specifications,  none.  APARTMENT    COURT,    $12,540;    4th    nr  J^"-  28.  1925— LOT  3  BLK  18    Phillips 

— —       -,nnn.       ,„..  Sta.    Clara,    San    Jose;    owner,    Mrs.  ^"^    Montgomery    Sbdvn    of   Polhe- 

D-UELLING    and    garase,    $3000;       1056  M.    Trowbridge,    177    S    Eighth.    San  I??"s    Tract.    San    Jose.      C   Levin    va 

M.=    ^*'w  ^Yin^^'"*"^""'      °""''"'  San   Jose;   designer  and   cSntrictor.  Florindo   Tombetta    ......             $4775 

Mrs.   F.    \V.   Berton.  C    Carlson    4      MMiker     Ave        t^nn  -                ♦i(.(» 

ALTERATIONS.    $21,000:      Fulton      and  jbse                        Monker     Ave.,     ban  • . 

Merced     Sts..     Fresno:     owner,     Owl  RESIDENCE,    4-room,    $2000;    St.    James  LfRNQ-  liTr  T'Tk 

Drug  Co.,  Fulton  on  corner  Tulare,  near    18th    San    Jose;    owner,    B     F  l^liJiPtd    H  LLED 

Fresno;     contractor,     Oliver     Daval  Branch,   355   S  Fourth.   San   Jose.  k*v^.       ^. 

*o^?S,Vr,v    .to.i     ionnn.    i,j   w  ==„„  RESIDENCE   4-rm,  $2500;   12th  nr.  Bes-  SANTA      CLARA      COUNTY 

PACKiNCH^Us'"E'"s94nno-3160Hamn  RESIDENCE.'^''' 6'room°'%5910 ;       Palm  '''^- JW^f^^O^^    '    ^^^^    *^Lk"' 

^^ToJi^iv?.°"p?r?sn'o'f'rneV,'"s.''^!"i\:  ^^^e?    l""R"Tl'ei?""%0%"   ^?^  Mt""  v'ie^.  %Te   Mirton'conf  "1°"^ 

%■•  contractor    Trewhilt-Shlelds  Co.  fcTn  j'ose?  ai^hite^!  ?ierman\fause  x  ^^^^^^    '  •  •  ■  •      •          •      •                 $8f  40 

435  Howell  Bldg.,  Fresno.  Bank    of   San   Jose   Bldg..   San   Jose!  J^"■    29.    1925-N    SAN    ANTONf6    ST 

nnnimT  TimT^w    iT/^mm'r.n  contractor,  N.  O.  Berg,  431  Marshall  V»%    W   First   St.    N   90xl36«      q/n 

COMPLETION    NOTICES  „,,  S^"    Jose.  Jose.      A.   Megna   et  al   vs   Auz'era i« 

RESIDENCE,     3-room.     $1800;     Whitton  Estate    Co    et    al.!                         j?4Q7*07 

FRESNO    COl'NTY  "«»■■    33rd.    San    Jose;    owner,    R.    E.  J^"-  30,  1925— SUBDIVISION  A  of  Tot 

Ross,   premises.  83    .Sbdvn    B    of    Lof?    sV  =^.4    L 

Recorded                                            Aoe.pt.*  RESIDENCE     5-room.    $3500:    8th    near  P^rt   sbdvn  D  of  Lo?  72  and  sbdvn 

Jan.    29,   1925— LOTS  45    AND   46   BLK  w^  ',"'''■    ■^^?,  ^^^^f    °T"'o'"'    ■""'■    '^^'-  £..°*    I-"'    ",    San    Marfan    Rch? 

1,    Tale    Addition,      Fresno.        JE  ^LTFRATmvl"  J*^ -^n^^'inVh^^"  •'°^'^=.  T.^'f, .Robinson  Hardware  Co  vsE  D 

Saylor  to   whom  it  may  concern...  ALTERATIONS      $1*00;     10th     near    St.           Valliant     »,jP,;c 

Jan     'S     1925  John,  .San  Jo.se;   owner.   Emma  Per- V $349.56 

Jan!  'in.'  1925— s'  U  'oF  LOT  4  WOOD-  t^'  "J  ^r'^%"il\lfj^  ■^?f t ■  M^^'^fC 

m7;  ^^^r^'  ^"^'"^'"-  '?a^^T  l'9*25  ^^     S-  ^osl'"^"^""'    "^    ^    ^^"^^^  RELEASE   OP   LIENS 

Jan    Vl^"—toi:S   'S'i  -i^mnrK^  alterations,     $2500;     121     E     Julian. ■'-Jaxiv. 

North  ra;k  TeVrace'Veter  A.°W^lf'f  f„%"   '^rUiJTT-J''  ^n'^  p"""""^";  **'^'^''       ^'^^^^      COUNTY 

Ja*n"ri*'T.^ro^sT'k"'2BioCK''23''  L'5nco?n"'la^n'  jlse""""'""'    ^'"^    ^"'^  Recorded               

•"'Frei'no's'  c'^Sannibf  1 'to'' w^h^'om  ft  ^™^l.^in2fon'°^<.^S'''  /°<f''    ""^    ^""^  t"o/','.  '='C2  ~   ''■">    ^^RES    ^S^R^' 

mav   concern                            Tan     'q     IQ'i;  Viashington.      San       Jose         owner,  Lot  39.  Sbdvn  of  Lot   9  s,r.n   .>♦„   t    . 

.Ian     31     1925— LbTi3'41&4?BLK   12  Guiseppi    Fereri.      prem.;      designer  1,       Taaffe       Partition       P„ri  =  =  -^°' 

'"college'- Park':°Fresio^   'pefr'i'^  E.  Ifel-ra^Sve^'^  s/n  FoSl"   ""■   °'^''"'    '"  J^^r^o   e-cept'Io' ac?es.  ^San'jo™e 

Foss    to    wh    m    ,t    may   ooncern  REs|d&^N^CE:'^7-PooV°$7855;    17th    and  Jan.  '  29^"  925-?ot"'I^pV  i^  •  V  »°"-'^» 

, ■"^"-    ^f.    1921  San    Fernando,    San    Jose;       owner.  Park    Sbdvn      «a  J*   ^  ^?^^    3,    New 

• Rev.    C.    A.    Ri'chardson,    Fifth    and  Lumber     X    Mm    o^    ?^"^-      Tilden 

T  TPwe  •PTT  riT*  Sta.  Clara,  San  Jose;  architect.  Har-  Fabnln     *   ^'"   Co   to     Guadalupe 

LIENS  FILED  old   G.    Stoner.    San    Francisco!   con-                  °"^"     2 $21.85 

tractor.   Robt.   B.   Gray,   715   S  Fifth                                      ~ ♦ 

FRESNO   COUNTY  RESIDENCES    (2)    4-roora    each,    $2250  BUILDING      CONTRAPT** 

Rpcnrde<1                                                  Amount  each;  22  S  Antonio,  San  Jose;  own-  ^ '^ tt,a.\j i  a 

Jan.  29.  1925— LOTS  1.  2.  AND  3  BLK  at  T^k^Tl"n^i°'%-Jn^  ^^a^lj^^'ili  •'^^^  SAN    ANSRLMO,    MARIN    COUNTV 

19.     Clovis.       Shaver    Lake     Lumber  ^       wi^.    iS^^^'   ^^^'i"' J^?- "S   ^'"f*' .S^"  „-^Y-    Bottini.    Dwelling     Lot    ?1r^L 

Co  vs  John  E  and  Lula  B  Rutledge  ^nnt;^.^^^  ^i^•    ?^'1'|?'   Premises;  Vista  Tract.  Ccst,  $350^'             ^^'    ^'"'^^^ 

11  ji  contractor.    Geo.    L.      Honore,      156  Messrs.   Franch  ni  ^  >.„i   *    • 

^«i,"in"^W'>''{"■!'n^^'ii'■ir'i.h'AV''i•r-4^  Tiaee.  San  Jose.  and   office  ronmo    «o„    a    '''°,'°""-    Stores 

V^^t^BiF^^S.  ''"--"-^   .sl-n^'?o-se;l--eV,  ^I^a';;!  -^^^'?^;fiij!P^'^''''''''' 

Co.    vs.    A.    L.    Sherman $232  drada.    1595   Wa.shington.    San    Jose;  Bush   Tract     Cos,    Ji?n^®"'"^-    ^°t     1«, 

*                      ■  contractor.    W.    J.    Martin.    456    Del-  O.     KleinWorth      Dweilin 

BUILDING    CONTRACTS  ALTERaI?5nS.1-6000;  114   S  First,  San  ^  j!' S-tarkfr'^^^e'u!^^   Cos^t,   $roSo. ""' 

Jnse;   owner.  Federal   Outfitting  Co  Sequoia    Park     cT.s,    lffin^°'   ^'  ^'o^"*   9. 

SANTA  CI.ARA   COUNTY  (lessees).    385    Geary    St..   S.   F.;   ar-  O.    Baumstark     Adrl    iw^ 

?,'}''e<-t.    H.    F.    Vollmer.    407    Flood  store    to    piesent    ^rnc^^r       ^n°?-^    ^"O 

ALTERATIONS,     $1600;     Sixth     and     St.  S  •'S' ^n'''"     Francisco;     contractor.  Lot   32,    Bush    Tract    Cnsfii -nn'"''°"    °' 

John    Sts..    San    Jose:    owner.    O     (;.  W.  .L   Black.   1306  Guerrero  St.,  San  George   Flann^gan     DwelMnrrrt    o. 

Mace,    98   N-6th    St..    Pan    Jose:   cor.-  Lrancisco.  sunnyside     Tract      Bcll^Avefn.V.  ^^; 

tractor,    J.    F.    Fetterman,    596    N- ♦ »4500.  ■°'^"®    Avenue.     Cost 

Locust  St.,  San   Jose.  .^.^,..^.,  „___._ Robert   Watson.  Dwelline-    r  ^»    5   .    j 

STORAGE   sheds,    SI.'O);   Third   St.   near  COMPLETTON   NOTICES  P°i''°n    Lot    4.    Yolanda    "cour°       cSs? 

Santa    Clara    St..    San    Jose;    owner.  'f^^'"'.                                              ^ourc.      cost, 

Glenwood    Lumber    Co..    34    N-Third  SANTA      CLARA      COUNTY                                      ' ♦ ■ 

St..     San     Jose;     contractor,     W.     J.  ,,,»r.T^ 

Bigger    &    Son,    955    E-Santa    Clara  Recorded                                                Accepted  '^'""E    FOREIGN    CEMENT    ARRIVES 

St.,   San  Jose.  Jan.  24,   1925— LOTS  3,   7,   8  10  and  30  rp,       ^      . • 

RESIDENCE.   4-room,  $750:  Gregr  ry  St.  Blk       2,    Alameda       Park.         Frank  ."^   Danish  motorship  Tongking 

near    Riverside.    San    Jose;    owner,  Lannin  to  whom  it  may  concern...  rived    in    the    Oakland    harbor     Tan      qn 
Geo.   Greenley.   Premises.  Jan.    23.    1925  ■"■'th   a   cargo    of   1200   tons    nf   \rr,!^„ 

ALTERATIONS,  $19)0;  No.   177  Vine  S*.  Jan.     24,     1925-LOT    5    BLK    3,    Ala-  cement.    In   addition    to   thp   ^IJl  I  .1^ 

San    Jose:    own-r,    Mrs.    E.    Vickers.  meda  Park.   San  Jose.     J  T  Gum   et  Tongking   carried    a    Z.^       .^^^^   *^® 

269   Park   St..   .^an  Jos3.  al    to    whom    it    may    concern....    .  of     barbfd     wi^»     f  .?    ^^    °^  ^*'"    *°"s 

COMBINATION    Kar.age    and    resider.ee.  .....Jan.    24       9:,  auantl^v   „p          .    =  ^""^     ^     conBiderable 

$4000;    Santa    Clara    St.    near    34t1,.  Jan.    24,    192.1— LOT    18    BLK    4,    Han-  ,^u"„f^  "^^'^   ^''°"   PiP«-   The   impor- 

St..    San    Jose;    owner,    Wm.    Beadi-  chett  Residence  Park.   San  Jose      J  l   I        f     cement  from    Europe   has    in- 

koffer.    Premises:   contractor,     JV.   J.  A  Wagner  to  whom  it  mav  concern  i-;  eased    cons  derably    during    the    nast 

„^  B'ddle..   450   N-Second    St..   San  Jose.  Jan.    24,    1925  ^"'   months.   The  Buenos  Aires   brought 

RESIDENCE.     $3950;     Second     St.     near  Jan.   24.   1923— LOTS  7,  8.   9   10  BLK  2  '"    'he    first    small   shipment   as    a"  f!J 

Empire   St.,  San   Jo3e;   owner,   Chas.  and  Lots  1,  2  Blk   3.  Alameda  Resi-  Periment.                                                    ^"    ^^- 

Thomas.    127   Clayton   St..    San   Jote.  dence    Tract   No.    1,    San    Jose       Geo                              

COTTAGE.       3-room.       $1500;       Thirty-  McKillop    to    whom    it   may   concern                              ♦ ■ — 

fourth     St.     near    Santa     Clara     St..  Jan.     22      1925  nD«r..„„ 

.San     Jose;     owner.     H.     P.     Damon,  Jan.    24.    1925— N    50   FT.    LOTS    31     32  I  KOTBST  FREIfiHT  RATES 

Premises.  and    33,    Franklin    Tract     San    Jose  t'    •         t,            " " 

ALTERATIONS    &    repairs,    $900;    Sher-  Elizabeth    Corey    to    whom    it    may  r,^,^l°",    ^'^^    Company    and   American 

man    St.    near   Humboldt,    San    Jos»,  concern jan      23      1925  '- '  "''"ea    Rock    Company,    both    havine 

agents,   Jas.   A.  Clayton   Co.,    34   W-  Jan.    24.    1925— SE    HANCHETT    AVE  ,  '"■  P^'ncipal  place  of  business   in  Los 

Santa  Clara  St..  San   .'o.5e :  contrac-  and  line  bet.   Lots   1   and  2  NE  27th  Angele.s,     have     filed     complaints     with 

tor.     Geo.     Lindbloom,     471     W-San  25.44  ft.  to  SW  Park  Ave  SE  97  SW  "'e    Railroad    Commission    aeainsffh^ 

Carlos  St.    San   Jose.  45  NW  115  ft.,  San  Jose.     B  J  Smith  Atchison.   Topeka    &   Santa   Fe    Ran„= 

S?,r''T'"    ?«at.on.    $800:    No.    722    N-  to  whom  it  may  concern. Jan.  20,  1925  Company   alleging    that    rtpffnH.^ 

Thirteenth      St..    San    Jose;      own?r.  Jan.    26.    1925— LOT    1    BLK    5     Good-  rier     is    rollr-Tinf               defendant   car- 

F.    Barone.    Premises.  year    Tract,    San   Jose.      S   Bruno    to  [he    tran.^nr,    ^^    excessive    rates    for 

RESIDENCE,    5-room.    $3500;    St.    .Tohn  whom   it  may  concern ..  .Jan     25    1925  anrt   I.       '^   I          "      "'      crushed      rock 

St.    near    16th,    .San    Jose;    owner.    J.  Jan.    27,     192.5— LOT    3    Myrtle    Park  t  ?   ^'^a^'"'    between    points    in    Los   An- 

L     Miller,      Don    Filipe      Apts..    S.in  San    Jose.      A    R   Smith    to    whom    it  ,    .^    county    and    the    plants    of    com- 

Jose:      contractor,      J.   E.   McCombs,  may    concern Nov     20     1924  P'ainants    at    Butler    and    at    Clarfmnr,* 

COTTAGEs",''9fS^"''.''r^-              ,0  Jan.  28    192,5-LOT  45  Hanche'^it  Coun  »"<»    "et^een    those    plants    and  ""in^s 

COTTAGES,    (9)    3    and    4-rononi,    $1910  San  Jose.     Clyde  Alexander  et  al  to  '"  '^^n   Bernardino  and   Riverside  r.,„?„ 

each;     Autumn      Court,   San      Jose;  whom   it   may   concern.  .Jan.    25,    192S  ties.                                         «iversiae  coun- 
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P.    RICHARDSON    IN    CHARGE    OF 
FENESTRA     WINDOW     SALES 


The  sale  and  erection  of  Fenestra 
steel  windows  on  the  coast  will  be  su- 
pervised, in  the  future,  by  G.  P.  Rich- 
ardson, now  in  charge  of  the  Detroit 
Steel  Products  Company's  Pacific  Coast 
territory. 

In  his  new  capacity,  Mr.  Richardson 
will  have  charge  of  the  following 
sales  offices:  Seattle,  Spokane,  Port- 
land, Salt  Lake  City.  Stockton,  Oak- 
land. San  Francisco,  San  Jose,  Fresno, 
Los  Angeles,  San  Diego.  , 

Production  of  Fenestra  Sash  in  the 
Oakland  plant  of  the  Detroit  Steel 
Products  Company  has  increased  100% 
in  the  last  year  and  a  half. 


CONFERENCE    FOR    TRAINING 
PLUMBING    INSTRUCTORS 


A  conference  for  training  instructors 
in  the  plumbing  trade,  offered  through 
the  cooperation  of  the  University  of 
Pittsburgh,  the  Carnegie  Institute  of 
Technology  and  the  National  Trade  Ex- 
tension Bureau  of  the  Plumbing  and 
Heating  Industries  will  be  held  in 
Pittsburgh  from  February  16  to  Febru- 
ary 28,  1925.  The  purpose  of  the  con- 
ference is  to  train  experienced  jour- 
neymen plumbers  In  the  art  of  teach- 
ing the  subject  to  apprentices.  A  book- 
let containing  the  course  states  that 
it  is  open  to  men  between  the  ages  of 
twenty-five  and  fifty  who  have  had  at 
least  five  years  experience  in  the 
trade  and  at  least  a  grammar  school 
education. 


LACK    OF   COOPERATION    IS   FACTOR 
IN  BUILDING   COSTS 


Lack  of  cooperation  on  the  part  of 
the  various  trades  In  the  construction 
industry  is,  in  the  opinion  of  A.  C. 
P.nrzner,  a  Philadelphia  architect,  one 
of  the  contributing  factors  In  the  pres- 
ent high  construction  costs.  In  an  ar- 
ticle, in  a  recent  issue  of  the  Philadel- 
phia Record,  Mr.  Borzner  stated  that 
on  many  jobs  mechanics  in  order  to 
get  in  their  own  work  will  destroy 
work  already  done  by  other  trades  and 
that  as  a  result  of  being  obliged  to 
have  certain  operations  done  twice,  a 
contractor  Is  compelled  to  add  to  his 
l)id  a  certain  amount  of  money  as  pro- 
it-c'tion  against   this  vicious  practice. 


A  TlttsbiiTgr"  Antomatic 
Gas  Wat«r  Heater  in- 
stalled  In  the  H»me  indi- 
cates liigh  quality 
tlironghont. 

Reconnmended  and  speci- 
fied by  all  of  the  leading 
architects,  plumbers  and 
builders. 

Consider  the  high  merit 
of  the  Plttsbure  coupled 
with  "Pittsburs  Perfect 
Service." 

"Hot  water  quick  as  a 
wink." 


PITTSBURG  WATER  HEATER  CO. 

Makers  of 
"Pin-SBURG    AUTOMATIC" 

"BUNGALOW   AUTOMATIC" 

STORAOH   SYSTEMS 
and  "LION"  TANK  WATER  HEATERS 

309  13th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 


Phone  Franklin  94003 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 


TROJAN  EXPLOSIVES 

The  Mosl  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CROCKER    BUILDING  TEON  BUILDING 

San   Francisco,   Cal.  Portland,  Oregon 


FRANK  J.  KLIMM  CO. 

PLUMBING      -:-      HEATING      -:-      ELECTRICAL 
ENGINEERS  -:-  CONTRACTORS 

456  Ellis  Street,  San  Francisco 
Phone  Prospect  456 

Sales  Agents  t 

THE    JOHN    DOUGLAS    CO.. 
Sanitary    PlojubillK    Supplies 
"Babpock"    Hlsli    Efflpiency    Gtut 
Rumace* 
Ro<ld     Gas     Water     Heaters 
Humphrey    Radiantfire,    Etc* 

Industrial  Light  and  Power  Installations 
Steam  and  Hot  Water  Heating  Systems 

We   supply,   install   and   repair    everything 
Plumbing,  Heating  and  Electrical 


Blarapn  ©nnatrurtton  Irporta 

Issued  every  business  day  of  the  year.  Furnishes 
advance  Information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  In  your  territory,  ad- 
vising class  of  work  in  which  you  are  Interested. 
818    MISSION    STREET  SAN     FRANCISCO 


Reinhart  Lumber  and  Planing  Mill  Company 

GENERAL    LUMBER    YARD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 
General    Mill    and    Cabinet    'Work,    Stock    Doors,    Sasli 

Frames    and    Monldings  

JERROLD  AVE.  A  VARNBJTHLD  ATE. 

Mission  901-J02-90X-904  San  Franclsc* 
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KOEHRINQ 

DANDIE  Light  Mixer 


Dandle  with  steel  disc  wheels  and  solid 

rubber     tires;     power     charging     skip, 

water    tank    and    gasoline    engine. 


EQUIP  it  to  your  special  needs.  Rubber 
tires  to  save  the  time  waste  of  be- 
tween-job hauls,  and  to  expand  your 
working  territory.    Light  duty  hoist.    Low 
charging  platform  or  power  charging  skip. 
Automatic  water-measurtng  tank. 

Most  important,  you  can  be  sure  of  full 
capacity — utmost  reliability — and  long 
service  life — because  this  mixer  is  Koeh- 
ring  built,  engineered  and  constructed  to 
out  work,  out  last  anything  in  the  light 
mixer  field.     Price?    Not  the  lowest  price 


Dandle  nitli   steel  trucks;  power  charg- 
ing    skip,     water     tank     and     gasoline 
engine. 


— no — but  the  most  remarkable  value  of 
all  light  mixers — and  still  within  the 
range  of  light  mixer  prices. 

CAPACITIES 

4  and  7  cu.  ft.  mixed  concrete,  steam  or  gaso- 
line power.  May  be  equipped  with  power 
charging  skip  or  low  charging  platform  with 
hopper,  light  duty  hoist,  automatic  water 
measuring  tank.  Mixes  mortar  as  well  as 
concrete. 

KOEHRING    COMPANY 

Papers,  Mixers,  Cranes,  Draglines,  Power  ShoTels 
JIILM  AUKEE.  MISCONSIX 


DANDIE  MIXERS  IN  STOCK  WITH  RUBBER  TIRED  WHEELS 


Harron,  Rickard  &  McCone  Co. 
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CONSTRUCTION     SUIT     SETTLED 


Ending  a  two  years'  federal  court 
suit  by  the  Warren  Construction  Co. 
against  the  Minarets  &  Western  Rail- 
way Company  and  the  Sugar  Pine 
Lumber  Company  for  $1,200,000,  the 
case  was  settled  out  of  court  by  an 
award  of  five  hundred  thousand  dollars 
to  the  Warren  company. 

The  Warren  company  filed  the  suit 
after  the  defendants  had  contested 
payment  for  approximately  60  miles  of 
railroad  built  by  the  plaintiff  for  the 
defendants  from  Friant  to  a  point  near 
Central  Camp.  The  defendants  refused 
payment  for  the  ■work  because  of  a 
dispute  over  classification  of  material 
removed   in   building  the   road. 

The  suit  was  filed  two  years  ago  in 
the   federal   court  in   San   Ifrancisco. 


HOW  REINFORCED  CONCRETE 

W^ITHSTOOD  THE  TOKIO  EARTH- 
QUAKE 

H.  M.  Hadley,  writing  in  the  Seattle, 
Wash.,  "State  Architect,"  says  of  the 
Tokio  earthquake  on  reinforced  con- 
crete: 

"The  performance  of  reinforced  con- 
crete under  the  test  of  earthquake  and 
fire  can  only  be  classed  as  highly  sat- 
isfactory. A  survey  of  reinforced  con- 
crete construction  in  the  Tokio  build- 
ing department  under  the  direction  of 
Y.  Nagata,  chief  engineer,  resulted  as 
follows: 

Undamaged     78.0% 

Partially    damaged 11.7% 

Greatly    damaged 7.1  % 

Partially    collapsed 1.9% 

Entirely    collapsed 1.3% 


The  Department  of  Commerce  an- 
nounces that,  according  to  the  data 
collected  at  the  biennial  census  of 
manufactures,  1023,  the  value  of  the 
total  output  of  steel  works  and  rolling 
mills  amounted  to  $3,154,324,671,  an  in- 
crease of  112.9  per  cent  as  compared 
with  $1,481,659,332  in  1921,  and  of  11.5 
per  cent  as  compared  with  $2,828,902,- 
376   in   1919. 

Of  the  489  establishments  reporting 
for  1923,  186  were  located  in  Pennsyl- 
vania, 81  in  Ohio,  31  In  New  York,  30 
in  Illinois,  25  in  Indiana,  19  in  New 
Jersey,  17  in  West  Virginia,  14  in 
Massachusetts,  12  in  Wisconsin,  and  74 
in  20  other  States.  In  1921  the  in- 
dustry was  represented  by  494  estab- 
lishments, the  decrease  to  489  in  1923 
having   been  due  to   consolidations. 

The  output,  for  sale  (not  including 
interplant  transfers  except  where  speci- 
fically mentioned),  of  the  more  im- 
portant classes  of  products  increased 
as  follows:  Direct  steel  castings  (in- 
cluding interplant  transfers),  from  395,- 
976  long  tons,  valued  at  $70,811,499,  in 
1921,  to  1,053,716  tons,  valued  at  $162,- 
610,726,  in  1923;  blooms,  billets,  and 
slalis  (including  interplant  transfers), 
from  2,780,601  tons,  valued  at  $104,184,- 
681,  to  7,272,259  tons,  valued  at  $289,- 
585,127;  sheet  and  tinplate  bars  (in- 
cluding interplant  transfers),  from  1,- 
904,754  tons,  valued  at  $69,622,306,  to 
4.063,247  tons,  valued  at  $159,810,719; 
plates  and  sheets,  other  than  for  tin- 
ning, from  2,445,518  tons,  valued  at 
$155,769,748,  to  6,426,629  tons,  valued  at 
$425,514,991;  merchant  bars,  iron  and 
steel,  from  1,634,618  tons,  valued  at 
$97,300,338,  to  5,357,659  tons,  valued  at 
$33/,209,495;  sctructural  shapes,  from 
1,141,037  tons,  valued  at  $55,390,521.  to 
3,147,674  tons,  valued  at  $155,194,532; 
rails,  from  2,100,013  tons,  valued  at  $98,- 
629,321,  to  2,727,615  tons,  valued  at 
$113,643,755;  pipes  and  tubes  (not  in- 
cluding cast-iron  pipe),  from  1,689,925 
tons,  valued  at  $157,982,222,  to  3,022,141 
tons,  valued  at  $287,664,056;  wire  and 
wire  products,  from  $118,062,874  to 
$230,959,380;  and  tin  plate  and  terne- 
plate,  from  $92,710,791  to  $114,527,523. 
Practically  all  the  other  products  for 
which  statistics  are  given  also  show 
substantial  increases  in  both  quantity 
and  value. 

The  foregoing  figures  relate  exclu- 
sively to  the  output  of  steel  works  and 
rolling  mills,  and  do  not,  therefore, 
cover  the  quantities  and  values  of 
similar  products  manufactured  by  es- 
tablishments classified  in  other  in- 
dustries: for  example,  pipes  and  tubes, 
wire  and  wire  products,  steel  castings, 
and   tin   plate   and   terneplate. 


S.  F.  BUILDING  SUMM.iRY 


Private  building  operations  in  San 
Francisco  for  the  month  of  January, 
1925,  totaled  $3,403,623  an  increase  of 
$225,210  over  the  valuation  of  permits 
for  January,  1924.  No  public  construc- 
tion is  incorporated  in  the  activities  of 
the   past   month. 

Following  is  a  segregated  list  of  the 
January,  1925,  operations: 
Class  No.   of  Permits  Amount 

A  1  $    500,000 

C  24  287,799 

Frame  475  2,298,070 

Alterations  375  317,754 


A  substantial,  fire-safo  brick  wall, 
that  can  be  built  at  a  cost  lower  than 
any  other  masonry  will  now  in  use,  is 
the  invention  of  Wm.  Carver,  architect 
of  the  Common  Brick  Manufacturers' 
-Association  of  America.  The  new  wall 
is  to  be  known  as  the  Economy  wall, 
and  as  compared  with  the  solid  8  inch 
wall,  which  requires  13  brick  to  a 
square  foot  of  wall  surface,  the 
Economy  wall  uses  only  7%  brick  to 
a   square   foot. 

The  wall  is  particularly  designed  to 
displace  the  unsubstantial  brick  veneer 
construction  which  is  used  in  some 
parts  of  the  country  as  a  makeshift  be- 
tween all  frame  and  masonry  construc- 
tion. A  veneer  wall  is  unsound.  It 
consists  of  a  4  inch  brick  wall  tied  with 
thin  metal  strips  to  frame  studding  and 
sheathing.  Veneer  forms  one  of  the 
worst  fire  hazards  possible  in  resi- 
dential building,  because  the  firemen 
cannot  tell  by  exterior  appearance  that 
it  is  a  sham  and  often  enter  the  build- 
ing in  case  of  fire  believing  that  the 
walls  are  self-supporting  brick  con- 
struction, only  to  be  crushed  by  the 
falling  of  the  thin  veneer  walls. 

The  Economy  wall  is,  in  the  main  a 
four  inch  brick  walls,  but  with  4  Inch 
pilasters  at  frequent  intervals  bonded 
into  the  4  inch  wall  so  that  It  becomes 
self-sustaining  and  substantial.  This 
wall  has  been  tested,  and  even  though 
the  whole  interior  of  a  house  might 
burn,  these  walls  will  stand  secure. 
The  wall  also  is  so  planned  as  to  give 
unusual  protection  around  window  and 
door  openings,  and  to  provide  a  sub- 
stantial masonry  bearing  for  second 
floor  joists  and  roof  timbers.  For  small 
dwellings,  garages,  and  other  buildings 
of  light  occupancy,  the  new  Economy 
wall  will  have  advantage  over  any  other 
construction  in  use  today.  Its  cost  is 
approximately  that  of  cheapest  frame 
construction;  is  much  lower  than  brick 
veneer,  and  far  below  the  cost  of  any 
wall  built  with  hollow  pre-cast  units, 
it  also  affords  a  much  warmer  and 
drier  wall  than  anything  yet  devised  In 
masonry  costing  less  than  the  solid 
brick  wall. 


BUIIiDING    COSTS     SHOWED    LITTIiE 
VARIATION  LAST  YEAB, 


Total 


875 


$3,403,623 


The  ease  with  which  the  Construc- 
tion Industry  can  adjust  itself  to  an 
unprecedented  demand  for  building  is 
demonstrated  in  a  review  of  develop- 
ments during  1924.  Following  a  year 
which  in  itself  broke  all  previous  rec- 
ords, the  Industry  entered  1924  with 
material  stocks  almost  depleted  and 
with  an  acute  labor  shortage  in  the 
skilled  trades.  On  all  sides  there  were 
predictions  that  if  as  much  business 
developed  in  1924  as  came  out  the  year 
before,  construction  costs  would  mount. 
Subsequent  events  proved  that  this 
was  not  the  case  and  December,  1924 
found  costs  practically  where  they 
were  the  year  before.  It  is  true  that 
building  costs  rose  slightly  from  Janu- 
ary to  April,  but  a  slight  reaction  then 
set  in  and  through  the  summer  months 
there  was  a  slow  but  steady  down- 
ward movement.  Throughout  the  year 
construction  costs  paralleled  general 
commodity,  prices  which  proves  the  fact 
that  construction  Is  a  basic  industry 
and  construction  costs  may  be  estab- 
lished as  a  fair  Index  of  the  general 
business  situation. 
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Reduction  of  building  costs  through- 
out the  state  by  the  elimination  of 
wasteful  practices  in  construction  and 
the  minimization  of  carelessness  and 
mismanagement  are  among  the  purpos- 
es to  be  discussed  by  the  twenty-fifth 
annual  convention  of  the  State  Build- 
ing Trades  Council  of  California,  to 
open  at  Monterey  March  16,  according 
to  the  call  issued  by  F.  C.  MacDonald 
and  A.  G.  Gilson,  general  president  and 
secretary  respectively  of  the  council. 
The  convention  will  also  have  for  Its 
object  the  inauguration  of  a  program 
loolting  to  greater  safety  for  workers 
in  all  lines  of  industry  and  the  estab- 
lishment of  better  health  conditions 
generally,  according  to  the  notice 
which  explains  that  "thousands  of 
building  trades  workmen  annually 
suffer  from  Injury.  In  all  to  many  cases 
death  occurs  from  preventable  acci- 
dents. Death  and  disease  through  ex- 
posure to  poisonous  and  disease- 
producing  conditions  in  industry  are 
increasing."  About  BOO  delegates  from 
over  the  state  will  attend  the  conven- 
tion, together  with  the  officers  of  the 
state  council,  and  the  22  members  of 
the  general   executive   board. 

A.  M.  Barton,  chief  engineer  and  ex- 
ecutive officer  of  the  California  Recla- 
mation Board,  has  been  commissioned  a 
major  in  the  engineering  corps.  Officers 
Reserve  Corps  of  the  U.  S.  Army.  Mr. 
Barton  is  a  veteran  of  the  world  war, 
having  seen  active  service  as  a  captain 
of  the  117th  Engineers,  a  unit  of  the 
Rainbow  Division.  He  has  been  con- 
nected with  the  engineering  staff  of 
the  state  reclamation  board  for  several 
years,  first  as  one  of  the  office  engineers 
and  later  he  was  selected  as  chief  engi- 
neer after  the  reorganization  of  the 
board    two   years   ago. 

E.  T.  Wittenmeier  of  the  Ohio  Stucco 
Co.,  Arcade  Bldg.,  Columbus,  Ohio,  was 
a  recent  visitor  to  the  San  Francisco 
Builders'  Exchange.  Mr.  Wittenmeier 
spent  one  week  in  San  Francisco  prior 
to  leaving  for  Los  Angeles  to  attend 
the  convention  of  the  National  Asso- 
ciation of  Builders'  Exchanges. 


Atmospheric  Cooling  Co.  with  main 
offices  in  Sacramento,  has  been  Incor- 
porated and  will  engage  In  the  manu- 
facture of  cooling  towers  and  ap- 
pliances. Directors  are:  Cornelius  A. 
<^'ole,  Hackensack  N.  J.;  Robert  A.  Van 
Voorhis,  Jersey  City,  N.  J.,  and  Dal  M. 
Lemmon,  Betty  D.  Gibson  and  Evan  J. 
Hughes  of  Sacramento. 


City  trustees  of  Gridley,  Calif.,  have 
adopted  an  ordinance  which  requires 
that  all  master  plumbers  be  licensed 
and  that  all  plumbing  work  be  in- 
spected. 


Gardener  Electric  Manuufacturing 
Company  plant  at  4227  Hollis  Street. 
Emeryville.  Calif.,  on  Feb.  5  suffered 
a   $50,000   fire   loss. 


Carl  Blank,  plumbing  inspector  of 
South  San  Francisco,  has  tendered  his 
resignation  to  the  city  trustees,  an- 
nouncing he  plans  to  devote  his  entire 
time   to  his  private  plumbing  business. 

Clement  P.  Whaley,  age  58,  lumber 
manufacturer  of  Missoula,  Mont.,  died 
In   Spokane,  Wash.,  Feb.  8. 


Illinois  leads  with  more  miles  of 
concrete  highways  than  any  other 
state,  with  a  total  of  4105  miles  of  18- 
foot  roadway,  according  to  announce- 
ment of  the  Portland  Cement  Associa- 
tion. Illinois  took  the  lead  from  Cali- 
fornia by  building  1204  miles  of  con- 
crete rural  highway  during  1924,  while 
California  built  the  equivalent  of  178 
mile  of  18-foot  pavement,  and  now  has 
a  total  mileage  of  3466.  New  York 
ranks  third,  with  2795  miles,  of  which 
551  miles  were  laid  in   1924. 


The  monthly  digest  of  the  Common 
Brick  Manufacturers'  Ass'n.  of  America, 
issued  Feb.  1,  reporting  information 
compiled  January  1,  shows  13  manu- 
facturers reporting  in  California,  Ne- 
vada and  Arizona  as  follows:  6  plants 
closed  do-wn;  burned  brick  on  hand 
40,600,000;  unburned  brick  on  hand  10,- 
540,000;  brick  moved  from  yard  during 
month  22,911,000;  orders  on  books  2,- 
200,000;  price  per  M  at  brickyard,  $14.50 
to  $15.50;  price  at  brickyard  Dec.  1, 
1924,    $14.50    to    $15.50. 


Chas.  E.  Ashburner,  city  manager  of 
Stockton,  announces  that  bids  ■will  be 
asked  shortly  to  construct  Stockton's 
flood  control  dam  at  Valley  Springs. 
Contractors  desiring  to  submit  bids  on 
the  work  are  requested  to  view  the 
plans  on  file  in  the  office  of  W.  p. 
Hogan,  city  engineer,  and  to  arrange 
for   a  visit   to   the  dam   site. 


Sixty  sheet  metal  workers  from  the 
Middle  West  have  arrived  in  South  San 
Francisco  to  open  up  the  new  plant 
of  the  Pacific  Sheet  Metal  Corporation. 
The  workers  are  experienced  in  spec- 
ial work.  Between  300  and  400  men  will 
be  employed  in  the  plant  when  opera- 
tions are  running  to  capacity. 


Rust-Campbell  Company  of  Los  An- 
geles, proposes  to  move  Its  plant  from 
Los  Angeles  and  locate  In  Richmond, 
Contra  Costa  County,  according  to  an 
announcement  of  E.  S.  Rust,  president 
of  the  concern.  The  firm  is  capitalized 
at  $500,000  and  manufactures  sporting 
goods,  specializing  in  golf  course  con- 
struction. 


Classes  in  architecture  and  me- 
chanical drawing  have  been  started  in 
the  Santa  Rosa  high  school.  The 
course,  it  is  announced,  will  be  of 
special  value  to  carpenters  as  it 
covers  blue  print  reading  and  simple 
building  plans. 


In  the  opinion  of  W.  S.  Ferguson, 
president  of  the  W.  S.  Ferguson 
Company,  general  contractors  of  Cleve- 
land, the  building  material  market  will 
likely  maintain  the  1924  price  level 
through   1925. 


Sterling  Chemical  Co.,  Vernon, 
Calif.,  plans  to  establish  a  $500,000 
plant  In  San  Francisco.  The  company 
manufactures  kalsomlne,  dry  colors  and 
cold  water  paints.  Company  officials 
are  investigating  suitable  sites. 


Weyerhaeuser  Lumber  Co.  of  Min- 
neapolis and  the  Humbird  interests  of 
Spokane,  Wash.,  plan  early  construc- 
tion of  a  $2,000,000  lumber  plant  at 
Lewiston,   Idaho. 


MarysvlUe  contemplates  a  $400,000 
bond  Issue  to  finance  erection  of  a  new 
high  school  at  Knights  Park  site. 


The  Northern  California  Contractors' 
Association,  with  headquarters  at  San 
Francisco,  has  issued  a  statement 
placing  it  on  record  as  in  favor  of  a 
continuance  of  the  State's  highway 
work.  The  contractors  believe  that 
good  roads  and  an  adequate  highway 
system  are  imperative  to  California's 
continued  prosperity.  The  association 
favors  the  proposed  gasoline  tax  and 
increased  registration  fees  as  the  most 
jjractical   solution   yet   offered. 


Anton  F.  Korbel,  pioneer  California 
lumberman,  died  in  San  Rafael,  Feb.  6, 
at  the  age  of  84  years.  Korbel  arrived 
in  San  Francisco  from  Bohemia  in  1862 
and  worked  as  a  mechanic.  Later  with 
his  brother  he  formed  the  Humboldt 
Lumber  Company,  with  camps  in  So- 
noma, Mendocino  and  Humboldt  coun- 
ties. He  built  the  Areata,  Mad  River 
Railroad,  and  a  town  in  Humboldt  coun- 
ty is  named  after  him. 


John  Galllard  has  resignea  as  a  staff 
engineer  of  the  American  Engineering 
.Standards  Committee  to  take  charge  of 
the  technical  standardization  work 
for  the  various  plants  of  the  American 
Radiator  Company.  Mr.  S.  J.  Koshkin, 
former  associate  editor  of  the  American 
Machinist  and  previously  on  the  edi- 
torial staff  of  the  Iron  Age  catalogue 
of  American  Exports,  will  take  over 
Mr.    Gaillard's    work. 


City  of  Hanford,  at  a  recent  election, 
failed  to  endorse  the  city  manager 
form  of  government.  The  vote  was  284 
in  favor  and  595  against  the  measure. 
The  principal  objection  appeared  to  be 
to  the  city  manager  provision  of  the 
charter  as  creating  too  great  a  cen- 
tralization  of  power. 


-Atkinson-Spicer  Co.  of  Los  Angeles 
has  the  contract  to  construct  Section 
one  of  the  Arroyo  de  la  Sacatela  storm 
drain  system  for  the  city  of  Los  An- 
geles. The  accepted  bid  is  $1,306,219.95, 
comprising  $26,719.95  for  street  work 
and  $1,279,500  for  the  storm  drain  and 
sanitary   sewer. 


H.  C.  Kayser,  who  has  been  identified 
with  Industrial  Testing  Laboratories, 
Los  Angeles,  for  many  years,  has  re- 
tired from  the  organization.  The  re- 
maining personnel  of  the  firm  will  con- 
tinue  unchanged. 


P.  M.  Sanford,  president  of  the 
Contra  County  Builders'  Exchange,  will 
represent  that  organization  at  the  an- 
nual convention  of  the  National  Asso- 
ciation of  Builders'  Exchanges  to  be 
held  in  Los  Angeles,  Feb.  24,  25  and  26. 


John  Nolan,  city  planning  expert,  has 
been  employed  by  the  Berkeley  city 
council  to  assist  John  N.  Edy,  city 
manager.  In  formulating  a  develnpnient 
plan  for  Berkeley  to  follow  durmg  the 
next  decade. 


Fred  Pea  ie,  city  engineer  of  Porter- 
ville,  in  addition  to  his  regular  duties, 
has  been  appointed  to  serve  as  city 
purchasing  agent. 
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ORGANIZATION  NEWS 
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tlon  In  ihla  depart^wst. 


•The  annual  meeting  of  the  Builders' 
Exchange  of  Santa  Clara  County  was 
held  Feb.  7,  at  which  time  the  follow- 
ing officers  were  elected  to  serve  during 
the  year  1925;  R.  M.  Butcher,  presi- 
dent; Guy  Latta,  vice  president;  Wra. 
F.  Serpa.  secretary;  Wm.  M.  Herman, 
treasurer,   and  J.  Provenzano. 

Reports  of  finance,  building  figures 
for  1924.  and  the  outloolt  for  the  build- 
ing industry  in  1925  were  presented  by 
the  executive  committee.  Routine  busi- 
ness was  followed  by  a  much  appreciat- 
ed Spanish  supper,  prepared  by  the 
Exchange  artists.  Bud  Gallichottee  and 
Joe  Alva. 

President  Butcher  has  appointed  the 
following  executive  committee,  and 
standing  committees:  Executive  Com- 
mittee— ^Guy  Latta,  F.  T.  Edmans,  W. 
F.  Serpa,  J.  Provenzano,  Wm.  Loos, 
Thos.  H.  Price.  W.  L.  Gilliam,  R.  O. 
Summers,  K.  Morrison,  Wm.  Herman. 
Paul  Fraser,  Geo.  Heath,  E.  H.  Galpin, 
Marshall  Eliott.  Publicity  Committee — 
F.  Schiegner,  R.  L.  Robinson,  H.  Works 
Finance  Committe — L.  D.  Canfield,  Jt 
L.  Doane,  G.  E.  Carlson.  Membership — 
Guy  Latta,  W.  F.  Serpa.  Marshall 
Eliott.  Arbitration  and  Grievance — F 
T.  Edmans,  K.  Morrison,  R.  O.  Sum 
mers.  House — Wm.  Loos.  G.  E.  Bakei 
Bud  Heple.  Social  —  Bud  Gallichotte 
Joe  Alva  and  Prank  Callahan. 


EXCHANGE     MEETING     CALLED     TO 
CONSIDER   BUILDING    PLANS 

An  adjourned  meeting  of  the  San 
Francisco  Builders'  Exchange  is  called 
for  Monday,  February  16,  at  1  p.  m.,  in 
the  Exchange  Auditorium,  for  the  pur- 
pose of  receiving  and  considering  prop- 
ositions to  be  presented  for  the  New 
Builders'    Exchange    Building. 

A  vote  will  be  taken  by  the  members 
of  the  exchange  on  the  propositions 
presented  in  addition  to  considering 
the  plans  for  organization  of  the  mem- 
bers insurance,  according  to  R.  J.  H. 
Forbes,  secretary.  The  latter  plan  has 
received  the  approval  of  the  exchange 
directors. 


CONCRETE   PIPE   MEN   TO    CONVENE 
AT  STOCKTON 


A  convention  of  the  California  Asso- 
ciated Concrete  Pipe  Manufacturers 
will  be  held  in  Stockton  on  March  28. 

Fred  Beerman  of  the  Atlas  Rock 
Company  and  Fred  Spiekerman  of 
the  Spiekerman  Concrete  Pipe  Com- 
pany have  been  named  a  committee  to 
malte  arrangements  for  the  conven- 
tion. Spiekerman  is  a  member  of  the 
executive  committee  of  the  organiza- 
tion. 

From  75   to   100   concrete  pipe  manu- 


SACRAMENTO     ARCHITECTS      ELECT 


R.  A.  Herold  has  been  elected  presi- 
dent of  the  Architects  and  Engineers' 
Club  of  Sacramento  with  headquarters 
at  910  Ninth  street,  Sacramento.  Other 
officers  elected  were:  C.  H.  Kromer, 
vice-president;  A.  H.  Memmler,  secre- 
tary and  H.  W.  DeHaven,  treasurer. 
Jens  C.  Petersen,  P.  T.  Poage  and  Jas. 
Dean  were  elected  for  the  Board  of  Di- 
rectors. The  regular  meeting  of  the 
club  is  the  first  Monday  of  each  month. 


San  Leandro  Material  Dealers  Organize 


The  San  Leandro  Material  Dealers' 
Association  of  San  Leandro,  Alameda 
County,  was  organized  at  a  recent 
meeting  of  dealers  in  building  ma- 
terials in  San  Leandro  and  vicinity. 
Increased  building  activities  compelled 
the  dealers  to  organize  in  order  to 
protect   their   varied   interests. 

The  primary  purpose  of  the  organi- 
zation is  the  mutual  exchange  of  credit 
information  in  order  to  keep  credit 
losses  of  the  members  to  a  minimum. 
Each  member  of  the  association  sub- 
mits a  list  of  his  credit  customers  willi 
the  dealers  recommendation  as  to  the 
customers'  credit  standing.  From 
these  individual  lists  a  master  list  is 
compiled  showing  the  combined  credit 
experience  of  the  various  dealers  with 
the  customer.  This  master  list  is  then 
made  available  to  each  member.  In 
this    manner    it    is    hoped    to    eliminate 


the  irresponsibles  who  have  engaged 
in  the  building  business  to  the  loss  of 
the  public  and  the  material  dealers 
alike. 

In  addition  to  the  exchange  of  credit 
information,  the  dealers  propose  to 
pool  their  Interests  whenever  It  be- 
comes necessary  to  file  mechanics' 
Hens,  and  thus  secure  the  most  intelli- 
gent co-operation  possible  in  handling 
these  diflicult   situations. 

The  following  representative  dealers 
compose  the  association:  Cement  con- 
tractors, Joe  Costello,  M.  A.  Lopes, 
Rose  &  Oberg;  Electrical  Supplies  and 
Contracting,  L.  E.  Morgan;  Hardware. 
Loo  Brisacher;  Lumber  Yards,  Larsen 
Bros.,  San  Leandro  Mill  &  Lumber  Co.; 
Plasterer,  Louis  Hecker;  Plumbers, 
Ambrose  Bros.;  Lime  and  Lath,  Fred 
Schmidt. 


MILLMEN  TO   MEET  IN  L.  A. 


The  next  quarterly  meeting  of  the 
Millwork  Institute  of  California  will 
be  held  in  Los  Angeles  at  the  Alexan- 
dria Hotel  in  connection  with  the  third 
annual  convention  of  the  Western 
Planing  Mill  and  Woodworking  Asso- 
ciation, according  to  announcement  by 
H.  T.  Didesch,  managing  director  of  the 
Institute.  The  dates  for  the  joint  con- 
ference arc  Feb.  18.  19  and  20.  The  first 
day  will  be  occupied  by  the  meeting  of 
the  western  association,  and  the  second 
and  third  days  will  be  given  over  to 
the  sessions  of  the  Institute. 

There  will  be  an  informal  banquet 
and  dance  for  delegates  to  the  Joint 
conference  and  their  ladies  on  the 
evening  of  Feb.  18.  On  the  following 
evening  there  will  be  a  Hoo  Hoo  con- 
catenation. At  midnight,  Feb.  20.  the 
delegates  will  start  for  Tia  Juana  stop- 
ping off  at  San  Diego  Saturday  morn- 
ing for  breakfast  and  a  sightseeing 
trip.  The  party  will  visit  Tia  Juana 
Saturday   afternoon. 


ST.%TB       REGtIL.4TION      OV      PUBI-IO 
UTILITIES   LAUDED 

State  regulation  of  public  utilities 
was  lauded  recently  by  Commissioner 
Seavey  of  the  State  Railroad  Commis- 
sion, in  a  speech  before  the  Sacra- 
mento Ad  Club. 

"It  has  brought  about  a  regulated 
monopoly  as  against  a  destructive 
competition,"  he  said.  "It  has  done  this 
liecause  its  purpose  is  not  only  to  reg- 
ulate rates  but  to  protect  the  utility 
and  thereby  help  It  to  give  the  public 
better  service.  This  condition  has  so 
.stabilized  financial  investment  in  the 
state  that  many  people  and  much  mon- 
ey has  been  attracted  here. 

"The  growth  of  public  utilities  Is 
best  evidenced  by  the  fact  that  in  1923 
we  allowed  $144,000,000  In  new  utility 
securities  while  in  1924  we  allowed 
5243,000,000." 


REHEARING     DENIED 


SACRAMENTO       MASTER      PAINTERS 
HOLD    MEETING 


The  Master  Painters'  Association  of 
Sacramento  held  its  regular  get-to- 
gether-buffet meeting  in  the  quarters  of 
the  Sacramento  Builders'  Exchange, 
Thursday  evening,   Feb.   5. 

In  addition  to  discussing  topics  of 
importance  to  the  trade  the  associa- 
tion admitted  seventeen  new  members 
into  the  organization  which  brings  the 
total  membership   up    to    45. 

Following  the  business  meeting,  a 
program  of  entertainment  was  enjoyed 
followed  by  a   buffet  luncheon. 

Conrad  Schneider  was  chairman  of 
the  evening  and  J.  H.  Blarney  In  charge 
of  the   social   program. 


The  third  district  court  of  appeal 
has  denied  a  petition  for  a  re-hearing 
in  the  case  of  Robert  Greenwood  and 
the  Amalgamated  Sheet  Metal  Workers 
against  the  Sacramento  Building  Trades 
Council  after  reviewing  the  case,  and 
reaffirmed  previous  ruling  reversing 
the  decision  of  the  trial  court. 

The  case  grew  out  of  internal  labor 
troubles,  resulting  In  the  Issuance  of  a 
restraining  order  by  the  superior  court 
to  prevent  the  building  trades  council 
collecting  a  pre  capita  tax  of  $4.50 
from  the  members  of  the  sheet  metal 
workers,    Sacramento   local   No.   162. 


BUILDING   CONTRACTORS   LICENSED 


SOCIAL    POSTPONED 


The  monthly  social  of  the  Contra 
Costa  Builders'  Exchange,  with  head- 
quarters in  Richmond,  scheduled  to  take 
place  Friday  evening,  February  13,  has 
been  postponed  until  February  20.  The 
Master  Plumbers  of  the  exchange  will 
"set  the  tables." 


An  ordinance  licensing  building  con- 
tractors has  been  passed  by  the  city  of 
Watts,  and  will  go  into  effect  about 
February  19.  Contractors  residing  In 
Watts  will  be  required  to  pay  a  license 
fee  of  $3  per  quarter,  or  $12  a  year,  and 
contractors  residing  outside  the  city 
will  be  required  to  pay  a  license  fee  of 
$50  per  quarter,  or  $200  a  year.  The 
provision  in  the  original  ordinance  re- 
quiring contractors  taking  out  licenses 
to   also   give   bond   was   eliminated. 
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TRADE  NOTES 


Sainometal,  all  metal  fire  doors  are 
now  manufactured  for  the  Pacific 
Coast  exclusively  by  the  U.  S.  Metal 
Products  Co.,  330  Tenth  St.,  San  Fran- 
cisco. Sainometal  doors,  being  con- 
structed of  corrugated  iron  with  an  as- 
bestos lining  will  last  as  long  as  the 
building  without  replacement,  accord- 
ing to  officials  of  the  company.  The 
doors  are  offered  to  supplant  the  old 
style  wood  core,  tin  covered,  flredoors. 

W.  R.  Pickering,  controlling  owner 
of  the  Standard  Lumber  Company,  with 
a  large  plant  above  Sonora,  has  pur- 
chased the  Westslde  Lumber  Company's 
holdings  as  well  as  its  mill  and  factory 
at  Tuolumne.  Pickering  consumated 
the  purchase  at  the  eleventh  hour  when 
the  deal  for  the  purchase  of  the  West- 
side  concern  by  the  Crossett  Lumber 
Company  was  declared  off.  The  price 
involved  is  not  divulged.  It  is  said  that 
the  Standard  Company  will  soon  build 
another  large  mill. 


American  Plywood  Co.,  capitalized  at 
$500,000  with  the  principal  place  of 
business  at  San  Francisco,  has  been  in- 
corporated and  proposes  to  erect  a 
plant  in  Contra  Costa  county  for  the 
manufacture  of  plywood  products  and 
glue  from  wood  pulp.  Directors  of  the 
company  are:  Cerf  Rosenthal,  George 
Larrabee  and  W.  J.  McMillan. 


Howden  Tile  Co.  will  erect  a  two- 
story  concrete  ofBce,  display  and  sales- 
room building  at  the  southeast  corner 
of  Seventeenth  and  Webster  streets, 
Oakland.  The  structure  will  cost  ap- 
proximately $100,000  covering  an  area 
of   68  by   150  feet. 


Kelly  Hardware  Co.  of  Modesto  has 
been  sold  to  John  W.  Henderson  and 
associates  of  Los  Angeles,  who  assume 
control  Feb.  10.  The  new  firm  is  known 
as  the  Henderson  Hardware  Company 
with  J.  R.  Henderson  as  secretary- 
treasurer  and  Otto  Arps,  manaeer. 


Michael  J.  and  Frank  McVeigh  will 
operate  under  the  trade  name  of  Mc- 
Veigh Construction  Company,  with  of- 
fices at  1422  Sixteenth  Avenue,  San 
Francisco. 


McLean  Hardwood  Flooring  Co., 
capitalized  at  $10,000,  has  been  incor- 
porated in  San  Francisco.  Directors 
are:  R.  G.  and  Patricia  McLean  and 
R.  H.  Anderson. 


Dimmer  Hardware  Co.,  of  San  Fran- 
cisco, capitalized  at  $50,000,  has  been 
incorporated.  Directors  are:  Eugene 
and  Jennie  Dimmer  and  J.   R.  Eoff. 

AGENCY     AVAILABLE 


Cruikshank  Construction  Co.,  516 
Wilcox  Bldg.,  Los  Angeles,  seeks  sub- 
agent  distributors  for  the  Wilcox 
Patent  Triplex  Septic  Tank  Unit  Sew- 
age Disposal  System  and  will  be  glad 
to  grant  an  exclusive  territory  to  those 
who  can  make  good.  Address  com- 
munication direct  to  Barton  Cruik- 
shank,  516  Wilcox  Bldg.,  Los  Angeles 


CATALOGS    WANTED 


Catalogs  on  steel  factory  building 
construction  wanted.  Particularly 
construction  that  will  permit  exten- 
sions when  demand  requires.  Address 
BOX  A.  B.  C,  %  Building  &  Engineer- 
ing News,  818  Mission  St.,  San  Fran- 
cisco. 


Slight  Increase  in  January 

For  Pacific  Coast  Construction 

A  total  of  $39,033,265  in  building  permits  issued  during  January  In  82 
principal  cities  of  the  seven  Pacific  Coast  States  comprised  in  the  S.  W.  Straus 
&  Co.  monthly  building  survey,  indicates  a  slight  increase  over  the  figures 
for  January  of  last  year,  an  18%  increase  over  the  total  for  January  of  1923, 
and  a  44%  increase  over  January,  1922,  although  it  shows  an  8%  reduction  troTa 
the  building  activity  of  December,   1924. 

The  following  are  the  official  January,  1925,  construction  figures  reported 
Dy    building   department   executives   from    the   various   cities    comprised    in   the 

S.  W.  Straus  &  Co.  building  survey  for  the  Pacific  Coast  States: 

.lannnrr.  1025  Jannary,  1924       December,  1924 
ARIZONA: 

Phoenix     $       341,158  $       120,878  $       101,764 

Tucson     69,910  49,255  54,574 

Total    $       411,068  $       170,133  $       156,338 

CALIFORNIA: 

Alameda     $       133,975  $       409,964  $       112,024 

Alhambra     363,165  465,700  333,335 

Anaheim     24,470  186,132  32,455 

Bakersfield      120,360  48,141  98,696 

Berkeley     810,251  686,790  705,651 

Beverly    Hills     554.454  305,371  475,500 

Burbank      118,975  233,085  129,305 

Burlingame     183,975  171,857  322,300 

Colton     16,100  51,500  11,000 

Compton     118,714  112,825  86,525 

Coronado      39.330  21.845  17,075 

Culver    City    97,125  144,649  88,410 

East  San  Diego   199,236  99,230  •100,000 

Emeryville     3,900  49,400  18,000 

Eureka     154,525  52,000  68,250 

Fresno     758,005  216,919  63,328' 

Fullerton     177,545  134,575  55,750 

Glendale     652,795  1,029.533  845,050 

Huntington   Park    97.695             100,315  147,790 

Inglewood     359.560  163,630  155,525 

Long    Beach    1,240,010  3,198,048  1,793,176 

Los   Angeles    11,171,162  13,158.526  11,923,961 

Lynwood     95,100  60,800  48,100 

Modesto     113,505  30,586  48,167 

Monrovia    94.350  106,100  68.400 

Montbello     39,800  48,230  26,125 

National  City    31,475  62,S50  27,090 

Oakland     2,850,970  2,019.166  3,227,514 

Ontario    96.250  70,008  49,675 

Orange     29.650  107.400  49,500 

Palo  Alto    162,571  83,634  98,723 

Pasadena    878,465  924,462  1,245,956 

Piedmont      294,357  117,280  105,348 

Pomona     84,250  154,700  135,575 

Kedlands     73,840  42,935  79,641 

Kedwooa    City    79,189  47,511  61,542 

Richmond     46,838  121,321  43,755 

Riverside     172,512  329,823  131,616 

Sacramento      592,479  653,256  452,361 

San  Bernardino    259,905  269,200  211,166 

San  Diego    1,668,992  738,431  1,086,215 

San    Francisco    3,403,623  3,178,413  5,519,031 

San    Gabriel    65,595  70,188  69,845 

San    Jose    219,325  444,125  402,840 

San  Leandro    121,020  115,925  83,835 

San  Mateo    104,100  79,500  109,250 

San    Rafael    260,947  39,896  102,168 

Santa    Ana     226,740  224.955  152,385 

Santa   Cruz    105,219  117,610  36,785 

Santa  Monica   603,325  526,590  2,727.205 

South    Gate    153,315  166,300  81,605- 

South  San  Francisco    32,375  4S,S50  50,950 

Stockton     273,690  219,455  210,695 

Torrance     37,650  101,520  69,100 

Vallejo     ■'•805  4,405  5,521 

Venice    129, Sno  332,875  191,128 

Ventura     76.370  38,200  74,095 

Vernon     2<.379  116.600  138,361 

\\hittier     S6.100  92,211  40.540 

Total    $30,968,203  $32,945,346  $34,844,914 

B^^f°' ?         14.381  »           9.033  $         10,591 

iifnV^^'. ?         97,740  $         12,835  $           5,200 

AstoH?^." J         54,515  $         26,375  $         29,115 

Eugene          .    169,400  115,175  76  925 

Klamath  Falls    60.430  29,845  19,316 

Tn   Grande      8,440  2,200  18,720 

Portland                .    2.942,410  1,778,275  1,890  190 

Salem                    "'"O  115.500  83  925 

Totki      ■ $3,311,645  $2,067,370  $2,118,191 

T^oirtn"       ?      500  $     5.000  $     4,500 

n^^pn  "      51.600  21,300  314,000 

^?„^" 6,291  14,000  23  400 

^nlt  Take'citv  128,200  102,193  219,666 

Total  ...■• *   186.591  $   142,493  $   561,566 

Ketn^Jn^Lm^'^^' »         "•■'"  i         67,551  $         95.535 

Kverett                   .    "'""S  5^'205  285  480 

^;^u^"     21,825  11,630  17,748 

iii   n»         2.715,790  843,745  3,341,435 

^^^'"^,^ :      99.065  55.245  304  925 

bpoltane    1,007,650  2.350,628  431460 

■iacoma 20,220  10.12S  52'775 

Vancouver     '^^j  g'^jj  0455 

Walla  Walla   25,550  7,'620  9'oon 

''■^'^i,'"f„, '.'.'....  $4,043:637  $3,411,187  $4,540,813 

OrandToVal— 82'  Cities  $39,033  265  $35,758,397  $42,237,613 

.EstVmtted,     correct  figures  unavailable. 
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APARTMENTS 


Segregated   Figures   Being  Taken. 

APT.   HOUSE  Cost,   ?20,000 

SAN  FRANCISCO,  SE  Cor.  Twentieth 
and   Church  Streets. 

Two-story  reinforced  concrete  apart- 
ment house. 

Owner — Withheld. 

Architect — Wm.  F.  Gunnison,  57  Post  St 
iSan  Francisco. 


Contract  Awarded — Segregated  Figures 
Being  Talcen. 

APARTMENTS  Est.   Cost,    ?100,000 

OAKLAND,  Alameda  Co.,  Cal.  Grand 
Ave.  near  Lenox. 

Four-story  frame  and  concrete  apart- 
ments (30  apts.,  2's  and  3's)tT  &  G 
roof. 

Owner — J.  K.   Galley,  San  Francisco. 

Architect  —  Jos.  L.  Stewart,  Claus 
Spreckels  Bldg.l,  S.  F. 

Contractoi- — M.    C.    Ingraham,    165    Fell 
Street,   San  Francisco. 
Plans    are    being   slightly   revised    by 

the     architect    and     construction    w<ill 

start    as    soon   as   same   are   completed. 

Mr.  Ingraham  Is  taking   figures   on  all 

portions  of  the  work. 


Sub-Contract    Awarded. 
APARTMENTS  Cost,    $500,000 

SAN  FRANCISCO.  NW  Sacramento  and 

Mason  Streets. 
Eight-story    Class   A   apartment   build- 
ing,   100x150,     (pressed    brick    and 

terra  cotta  exterior). 
Owner   —   Eugene   Fritz,    1401   Masonic 

Ave.,  San  Francisco. 
Architect — E.  E.  Young,  251  Kearny  St., 

San  Francisco. 
The  owner  has  awarded  contracts  as 
follows; 
Concrete  and     Carpentry     "Work^Van- 

nucci   Bros.,    16th   and   Church   Sts., 

San  Francisco. 
PInmbing    and   Heating  —  C.    Petersen 

Co.,   390    6th   St.,   San   Francisco. 
As  previously  reported  steel  contract 
was  awarded  to  the  Central  Iron  Wks., 
2050   Bryant   St.,   San   Francisco. 

Excavating  is   being   done   under  su- 
pervision of  Mr.  Fritz  by  day  labor. 

Figures    are    being    taken    on    other 
portions   of  the  work. 


Plans    Being   Prepared. 
APARTMENTS  Cost,    $12,000 

OAKLAND,  Alameda  Co.,  Cal.  45th  and 

Broadway. 
Two-story  frame  and  brick  veneer  store 

and    apartment    building    (3    stores 

and  3  apts.) 
Owner — Withheld. 
Architect  —  Hutchison     &    Mills,     1214 

Webster    St.,   Oakland. 


Figures  Being  Taken. 

APARTMENTS  Cost,    $20,000 

OAKLAND,  Alameda  Co.,  Cal.  Twen- 
tieth  and  Brush   Sts. 

Two-story  reinforced  concrete  apart- 
ment  house  and  garage,   100x100. 

Owner — J.  Iversen,  1915  Brush  St.,  Oak- 
land. 

Architect  —  Hutchison  &  Mills,  1214 
Webster  St.,  Oakland. 


SEATTLE.  Wash, — Hans  Pederson, 
Alaska  Bldg.,  at  appro.x.  $270,000 
awarded  contract  by  Mrs.  Josphlne 
North  to  erect  five-story  masonry,  129x 
120  feet,  apartments  at  1617  Tale  Ave.; 
Emil  Guenther,  Railway  Exchange 
Bldg.,  Seattle,  and  C.  W.  Saunaers,  as- 
sociate,   architects. 


To  be  Done  by  Day's  Work. 

APARTMENTS  Cost,   $20,000 

SAN  FRANCISCO.  E  Fourteenth  Ave. 
190  N  Fulton  St. 

Three-story  and  basement  frame  (6) 
apartments. 

Owner — M.  Miller,  771  14th  Ave.,  S.  F. 

Architect — Baumann  &  Jose,  251  Kear- 
ny St.,   San  Francisco. 


To  be  Done  by  Day's  Work. 
APARTMENTS  Cost,     $30,000 

SAN  FRANCISCO.    SE  Twenty-fifth  and 

Orange    Sts. 
Three-story    and   basement   frame    (15) 

apartments. 
Owner — James  Welsh,  1  Northwood  Dr., 

San    Francisco. 
Architect    —    Baumann      &      Jose,    251 

Kearny   St.,    San   Francisco. 


Contract    Awarded. 

APARTMENTS  Cost,    $24,660 

SAN  FRANCISCO.  Twentieth  and 
Church    streets. 

Three-story  frame  and  stucco  apart- 
ment building    (15   2-room   apts). 

Architect — W.  L.  Schmolle,  Russ  Bldg., 
San  Francisco. 

Contractor — R.  Monson,  640  46th  Ave., 
San   Francisco. 


Plans   Being   Prepared. 

APARTMENTS  Cost,    $500,000 

SAN  FRANCISCO.  Hyde,  S  of  Lom- 
bard. 

Ten  and  part  13-story  steel  frame  and 
reinforced  concrete,  concrete  floor 
slabs  and  concrete  joists,  apart- 
ment   house. 

Owner  —  New  York  Community  Apt. 
House,  Inc.  G.  A.  Shaffer,  560  Sut- 
ter   St.,    S.    F. 

Architect — Wm.  F.  Gunnison,  57  Post 
St.,    S.    F. 


Contract   Awarded. 

APARTMENT    HOUSE  Cost    $22,000 

OAKLAND,  Alameda  County,  Calif.,  NW 

Cor.     31st    and    Telegraph    Ave. 
Two-story,     20-room    apartment     house 

and  stores. 
Owner— H.   B.  Stearns,  98   The  Uplands, 

Oakland,  Calif. 
Architect — Hutchison      &      Mills,      12th 

and  Webster  Sts.,  Oakland,  Calif. 
Contractor — F.  A.  Muller.  805  Syndicate 

Bldg..   Oakland,   Calif. 


Material  of  Merit 

DOORS 

Flredoors,  Freight  Blevator, 
Garage  and  Warehouse  Doors. 
Pold-np-Dors,  I'l-co-dors,  Cobald- 
dors,  Wal-el-dors. — St.  Louis 
Fire  Door  Co. 

STORE  FRONTS 

The  newest  and  most  diversified 

store  front. — Security  Metal 

Products  Co. 

SASH  OPERATING 
DEVICES 

T.  J.  Callahan  Co. 

IRVING  SUBWAY 
AND  SAFSTEPS 

The   fireproof,    ventilated    non- 

sUpplng  flooring.  —  Irving  Iron 

Works  Oo. 

LIGNI  SALTOR 

Best  Wood  Preserver. 

Douglas    Woodhams    &    Co. 

J.  C.  LYNN 

24  CALZFORNIA  STREET 

Sutter  5907  San  Francisco 


Construction  to  Start  in  About  a  Week. 

AFT.    HOUSE  Approx.    $1,000,UUU 

SAN  FRANCISCO,   NB  Cor.  Sacramento 
and  Mason  Streets. 

Ten-story    class   B    reinforced   concrete 
apartment    house. 

Owner — Mason-Sacramento   Corp.    (Mrs. 
M.    V.    MacAdam,    president). 

Architect — Weeks    &    Day,    316      Mont- 
gomery St.,   San  Francisco. 

Contractor — Clinton     Construction     Co., 
923  Folsom  St.,  San  Francisco. 
Building  will  be  built  in  an  "L"  shape 

on    property    137  ii    by    275    ft.    to   allow 

for  outside  frontage. 

Marcus    Marcussen,      American     Bank 

Bldg.,   part  owner,   will  supervise  con- 
struction. 


Plans   being  Completed. 

APT.    HOUSE  Cost    $85,000 

SAN  FRANCISCO,  Calif.,  facing  Civic 
Center. 

Five-story  and  basement  reinforced 
concrete  apartment  house,  contain- 
ing 42  2-room  apartment  and  1 
store. 

Owner — S.  A.  Schwartz,  2945  Pacific 
Ave.,   San   Francisco,   Calif. 

Architect  —  Henry     Shermund,      Hearst 
Bldg.,   San  Francisco,  Calif. 
Apts.    and   lobby    will    be   finished   In 

hardwood.   Kitchens   and   baths  will  be 

tiled.    There    will    be    garage    space    in 

basement   for   30   cars. 


Working  Drawings  Being  Prepared. 
APT.    HOUSE  Cost,    $60,000 

SAN    FRANCISCO,   NW    Cor.    Francisco 

and    Gough. 
Three-story    and    basement    frame    and 

stucco   apartment   house    (3   and   4- 

room   apartments). 
Owner — Withheld. 
Architect — Baumann  &  Jose,  251  4i.ea.T- 

ny    St.,    San    Francisco. 


Working   Drawings  Being  Prepared. 
APT.    HOUSE  Cost,    $65,000 

SAN  FRANCISCO,  North  line  of  Haight 

between    Gough    and   Octavia. 
Three-story    and    basement    frame    and 

stucco   apartment     house      (2-room 

apartments). 
Owner — Louis    Cella,       1221      Arguella. 

San  Francisco. 
Architect — Baumann  &  Jose,  251  Kear-. 

ny   St.,   San   Francisco. 


BONDS 


TUBA  CITY,  Sutter  Co.,  Cal.— March 
2  is  date  set  in  Lincoln  School  District 
to  vote  bonds  of  $5000  to  finance  school 
improvements.  Trustees  of  district  are 
E.  A.  Harris,  J.  A.  Gould  and  J.  S.  Cope. 

MARTSVILLE,  Yuba  Co.,  Cal.— Elec- 
tion will  be  called  shortly  to  vote  bonds 
of  $400,000  to  finance  erection  of  new 
high  school  on  Knights  Park  site.  An 
architect  is  yet  to  be  selected  to  pre- 
pare plans  for  proposed  structure. 

SAN  LUIS  OBISPO,  Cal.— Until  March 
2,  bids  will  be  received  by  county  su- 
pervisors for  purchase  of  $30,000  bond 
issue  of  Coast  Union  High  School  Dis- 
trict; proceeds  of  sale  to  finance  school 
improvements. 


BENICIA,  Solano  Co.,  Cal.— Election 
will  be  called  shortly  in  Benicia  High 
School  District  to  vote  bonds  of  $72,- 
000  to  finance  erection  of  new  high 
school.     Architect  yet  to   be  selected. 


0HUB0HB8 


Sheet  Metal  and  Reinforcing  Steel 
t.'ontracts   Awarded. 

CHITRCH  Cost,   $40,000 

DALY  CITY,  San  Mateo  Co.,  Cal.  Wel- 
lington Ave.  and  Mission   9t. 

One-story  reinforced  concrete  church, 
(400  seats).  a 


B 
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Owner — Roman   Catholic   Archbishop. 
Architect — C.  H.  Jensen,  Santa  Fe  BIdg. 

San  Francisco. 
General    Contractor — Sampel      &      Cody, 

Call  Bldgf.,  San  Francisco. 
Sheet   Metal — Percy    Sheet   Mttal    Co., 

348    Guerrero    St.,    San    Francisco. 
Reinforcing    Steel — W.    S.    Wetenhall    & 

Co.,  701  Atlas  Bldg:.,  S.  F. 
As  previously  reported,  the  follow- 
ing contracts  were  awarded  separately 
bv  the  architect:  Electrical  work  to 
Frank  J.  Klimni,  221  Oak  St.,  9.  F.; 
plpmbing  to  David  Campbell,  6333  Mis- 
sion Street,  S.  F.;  tile  roof  to  Gladding 
McBean  Co.,  660  Market  St.,  S.  F.; 
hardware  to  Marshall-Newell  Supply 
Co.,  Spear  and  Mission  Sts.,  S.  F. 


Bids  Being  Taken. 

CHURCH  Cost,    $90,000 

SACRAMENTO,   Cal.        SE   Twenty-flrst 

and  J  Sts. 
Concrete      frame      and      brick      veneer 

church   (tile   roof). 
Owner  —  Grace  M.  E.    Church,     Sacra- 
mento. 
Architect    —    "Woollett    &    Lamb,    Mull 
Bldg.,    Sacramento. 
Bids    are    being    taken      for      general 
construction  and  separate  bids  for  me- 
chanical   equipment   and    painting.      As 
previously  reported  foundation  contract 
was  awarded  to  Fred  Betz,  1831  Q  St, 
Sacramento,  at  $5668. 


GAL.T,  Sacramento  Co.,  Cal. — Meth- 
odist Church  of  Gait  is  having  plans 
preptred  for  new  edifice  at  6th  and  B 
streets;  will  be  frame  and  plaster  con- 
struction containing  6  classrooms  and 
auditorium  seating  175;  folding  parti- 
tions In  main  auditorium  will  permit 
Increasing  seating  capacity  to  250;  base- 
ment will  house  social  rooms.  J.  A. 
Weetebry,   pastor. 


PORTERVILLE,  Tulare  Co.,  Cal.— 
Porterville  Catholic  church  is  having 
plans  prepared  for  new  church,  school, 
convent  and  parish  house  to  be  erected 
in  West  Morton  street.  The  structure 
will  be  erected  on  the  unit  system. 


FACTORIES  &  WAREHOUSES 


Contract    Awarded. 

STORAGE  &  DEPOSITORY 

Cost,    $150,000 

FRESNO,    Fresno    Co.,    Cal.    Van    Ness 
Ave.    and    Monterey   St. 

Seven-story    reinforced    concrete    stor- 
age depositary,    100   by  150   ft. 

Owner — Bekins    Van    &    Storage    Co. 

Architect — None. 

Contractor — Trewhitt-Shields    Co.,    Pa- 
cific  Southwest  Bldg.,  Fresno,  Cal. 


Contract  Awarded. 

BUILDING  Cost,    approx.    $18.0«ii 

OAKLAND,    Alameda    Co.,    Cal.,    Wood 

St.,  bet.   22nd  and  24th. 
One-story    steel    frame    air    compressor 

bldg;    concrete    to    car    floor    level, 

covering    1500    sq.    ft;    truck    areas, 

sludge   pits   and  gas  holder  base. 
Owner — California  Compressed  Gas  Co. 

1135  3rd  St.,  Oakland. 
Engineer — R.  Vane  Woods,  505  17th  St. 

Oakland. 
Contractor — H.    J.    Chrlstensen,    17th    & 

Telegraph  Ave.,  Oakland. 


Figures   Being  Taken. 

STORAGE    BLDG.  Cost,    $13,000 

SAN  FRANCISCO,  E  Mission  57  S  Erie 
Street. 

One-stury  and  mezzanine  floor  rein- 
forced concrete  light  storage  bldg. 
67x130. 

Owner — H.  S.  Thompson,  3650  Mission 
St..    San    Francisco. 

Architect — C.  E.  Gottschalk  and  M.  J. 
Rist,   Phelan   Bldg.,   S.  F. 


Contract  Awarded. 

FACTORY  Cost,   $150,000 

SAN    FRANCISCO.      NE    corner    11th    & 
Bryant. 

Three-story    reinforced   concrete    ware- 
house   and    factory    120    x    120. 

Owner — American  Meter  Co.,  1123  Har- 
rison   St.,    S.    F. 

Designer    &    Contractor — Geo.    Wagner, 
Inc.,    ISl    So.   Park   St.,   S.   F. 
Construction   will  start  very  shortly. 

Pacific  Meter  Co.   will  occupy   building 

It  is   understood. 


Contract  Awarded. 

SHOP   BLDG.  Cost,    $14,000 

SAN  FRANCISCO.     S  Clementina  St.  — 

W  First  St. 
Four-story   and      basement      reinforced 

concrete  metal  spinning  shop. 
Owner — Manufacturing  Bldg.  Corp.,  268 

1st  St.,  San  Francisco. 
Architect — None. 
Contractor  —  Buschke    &    Brown,    604 

Mission   St.,  San  Francisco. 


Plans   Completed. 

STORAGE  BLDG.  Cost,  $12,000 

SAN  FRA-NCISCO.  E  Mission  57  S  Erie 
Street. 

One-story  and  mezzanine  floor  rein- 
forced concrete  light  storage  bldg. 

Owner — H.  S.  Thompson,  3650  Mission 
St.,   San   Francisco. 

Architect — C.  E.  Gottschalk  and  M.  J. 
Rist,    Phelan    Bldg.,    S.    F. 


GRATON,  Sonoma  Co.,  Cal. — F.  G. 
Comstock,  Santa  Rosa,  at  approx.  $15,- 
000  awarded  contract  by  George  An- 
derson to  erect  one-story  "Thermoiite" 
construction  fruit  drying  plant  at  in- 
tersection of  Forestville  and  Sebastopol 
highway. 


UPLANDS,  San  Bernardino  Co.,  Cal. — 
City  council  has  allowed  request  of 
Upland  Citrus  Assn.  as  to  location  of 
new  packing  plant  at  3rd  Ave.  and  A  St 
and  work  on  the  new  bldg.,  which  will 
be  reinf.  cone,  constr.,  will  probably 
start  soon;  $150,000. 


SAN  FRANCISCO — The  State  Board 
of  Harbor  Commissioners  have  award- 
ed contract  for  furnishing  and  in- 
stalling steel  rolling  doors  in  the 
China  Basin  Terminal  Warehouse  to 
the  Pacific  Materials  Co.,  444  Market 
street,    on    proposition    "B"    at    $29,500. 


FRESNO.  Fresno  Co.,  Cal.  —  State 
Highway  Commission,  R.  M.  Morton, 
chief  engineer,  preparing  plans  for 
maintenance  equipment  and  storage 
plant,  estimated  to  cost  $50,000.  to  be 
erected  at  intersection  of  Olive  Ave. 
and  S.  P.  R.  R.  Main  shop  building 
will  be  approx.  60  by  120  ft.,  and  will 
cost    about    $15,000. 


BELLINGHAM,  Wash.  —  Arch.  P. 
Stanley  Piper  preparing  plans  for  a 
$250,000  fireproof  structure  for  Bell- 
ingham  Publishing  Company  (news- 
paper publishers)   in  Bellingham. 


LOS  ANGELES,  Cal.— Dept.  pub.  serv. 
bureau  power  and  light,  207  S  Broad- 
way has  prepared  working  plans  and 
will  build  3-story  machine  shop,  85x320 
ft.,  at  1600  N  Main  St.  for  self.  Relnf. 
cone,  walls,  fl.  and  rf.  slabs,  stairs  and 
ramps,  comp.  rfg.,  hoi.  tile  partlt.,  steel 
.sash,  fire  escapes;  $165,000. 

LOS  ANGELES,  Cal.— Bartlett-Hay- 
ward  Co.,  711  Central  Bldg.,  L.  A.,  has 
prepared  working  drawings  and  will 
.start  work  soon  on  gas  storage  holder, 
li.ii  ft.  in  diam.  and  378  ft.  high,  at  723- 
4a  Ducommun  St.  for  Los  Angeles  Gas 
&  Elec.  Co.,  810  S  Flower  St.  Relnf. 
cone,    footings   and    base;    $700,000. 


SAN  FRANCISCO — Sterling  Chemical 
Co.,  Inc.,  Vernon,  Cal.,  is  seeking  a  site 
in  this  city  on  which  it  is  proposed  to 
establish  a  chemical  plant  Involving  an 
expenditure  of  $500,000.  Officers  of 
the  company  are;  G.  M.  Kohler,  presi- 
dent; Howard  Buttress,  vice-president 
and  L.  L.  Doty,  secretary. 

SAN  FRANCISCO — American  Ply- 
wood Co.,  recently  incorporated  and 
capitalized  at  $500,000,  plans  early  con- 
struction of  plant  in  Contra  oosta 
county  for  the  manufacture  of  plywood 
products  and  glue  from  wood  pulp. 
Directors  are:  Cerf  Rosenthal,  Geo. 
LaEjabee  and   W.   J.   McMillan. 


FRESNO,  Fresno  Co.,  Cal. — Stillos 
Tripolitz,  retail  candy  merchant,  Ful- 
tipn  and  Fresno  Sts.,  Fresno.  plans 
early  construction  of  a  one-story  brick 
80  by  100  ft.  candy  factory  at  2487 
Railroad    Ave.;    est.   cost,    $30,000. 


SAN  FRANCISCO — Incorporation  of 
the  San  Francisco  Textile  Mills,  Inc., 
under  a  Delaware  charter  with  a  cap- 
italization of  $3,000,000,  Is  announcca 
by  Henry  M.  Towar  and  Scott  C. 
Towar,  former  operators  of  the  Towar 
Cotton  Mills,  Inc.,  of  Niles,  Mich. 
Early  construction  of  the  first  unit  of 
a  large  tevtile  manufacturing  plans  m 
the  Southern  section  of  the  city  Is 
contemplated.  Arrangements  have 
been  made  for  the  underwriting  of 
bonds  sufficient  to  erect  the  plant,  and 
a  sale  of  preferred  stock  will  pro- 
vide working  capital.  The  company  is 
capitalized  at  $1,000,000  in  preferred 
stock  and  20,000  shares  of  common 
stock. 


LEWISTON,  Idaho  —  Weyerhaeuser 
Lumber  Co.,  Minneapolis.  Minn.,  to- 
gether with  the  Humbird  interests  of 
Spokane,  Wash.,  will  shortly  commence 
tht-  erection  of  a  $2,000,000  lumber 
plant   at   Lewiston,    Idaho. 


PETALUMA,  Sonoma  Co.,  Cal. — A, 
W.  Baker,  local  real  estate  operator, 
reports  sale  of  M.  F.  Putnam  ranch, 
comprising  40  acres,  to  M.  V.  Buck, 
erection  of  shop  buildings  for  manu- 
facture of  airplanes. 


FRESNO,  Fresno  Co..  Cal. — Archs. 
Ernest  J.  Kump  Co.,  Rowell  Bldg., 
Fresno,  will  take  bids  shortjy  to  erect 
part  one  and  two-story  brick  and  re- 
inforced concrete  bottling  plant,  75x 
150  feet,  for  Coca  Cola  Bottling  Co.,  at 
Kern  and  R  Sts.;  est.  cost.  $30,000.  First 
32  feet  of  building  will  be  two  stories 
in  height;  will  have  composition  roof 
and  stucco  finish.  R.  F.  Harbers,  Is 
Fresno    manager   for   Coca   Cola   Co. 


KING^S 
ORIENTAL 
STUCCO 

Vmttmrmt  0»I«r  asA  Taortai* 

Haaataeturad  hj 
3.  B.    TNG  &  CO. 

NBW   YORK 

Saod  (or  Color  Oard 

Paolflo   Coaat   Sale*   Aseat 

4tt   Bamalda   Bt,   Portland 

llll-tt  IClaaloB  8t,  San  rmnolaao 


"MacArthur  For  Piles" 

STRAIGHT  SHAFT   COm'RESSED   CONCRETE   PILE 
PEDESTAL  COMPRESSED  CONCRETE  PILE 
COMPOSITE  C03LPRESSED  COKCBETE  PILE 

cover  all  lengths  and  conditions  without  change  of  rigging,  delay  and 
consequent  financial  loss. 

MacArthur  Concrete  Pile  & 
Foundation  Co.,  Inc. 

373  MONADNOCK  BUILDING,  SAN  FRANCISCO,  CALIF. 

PHONE  SUTTER  3649 
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FLATS 


Contract  Awarded. 

PLATS  oost.   J6500   each 

SAN    FRANCISCO.      NW   Lombard    and 

Kearny    Sts.    and    N    Lombard    W 

Kearny   St. 
Six    two-story      and      basement     frame 

flats    (2   flats   in   each   building). 
Owner — Mercantile     3ecurities     Co.     of 

California,   464   California  St.,  S.  F. 
Architect — None. 
Contractor — R.    Paratore,    4261    3rd   St., 

San  Francisco. 


To  be  Done  by  Day's  Work. 

FLATS  Cost,    $7000    each 

SAN    FRANCISCO.      N    Fulton    St.   —   E 

of  Thirty-second   Ave. 
Six  two-story  and  basement  frame  flats 

(2  flats  in  each  building). 
Owner  —  M.    McDonough,    148    Randall 

St.,    San    Francisco. 


GARAGES 


LOS  ANGELES,  Cal.— Archt.  John  M. 
Cooper,  321  Marsh-Strong  Bldg.,  has 
completed  working  plans  and  has 
contr.  for  4-story  reinf.  garage  and 
loft  bldg.  at  n.w.  cor.  14th  and  Birch 
Sts.  for  Coco  Cola  Bottling  and  Dis- 
tributing Wks.,  1334  S  Central  Ave.  90 
by  90  ft.,  comp.  rfg.,  cem.  fls.,  ramps, 
steel  sash,  steel  rolling  doors,  pine 
trim,  press,  br.  Sub-bids  will  be  taken 
next  week. 


SEATTLE,  Wash. — Sound  Construc- 
tion &  Engineering  Co.,  Lowman  Bldg., 
Seattle,  at  approx.  $175,000  awarded 
contract  to  erect  7-story  and  base., 
Class  A  store  and  garage  building  at 
n.  e.  6th  Ave.  and  Olive  St.;  78  by  120 
ft.;  flrst  floor  for  stores,  upper  6  stories 
for  garage  purposes.  Stoddard  &  Son, 
architects  and  engineers,  Lyon  Bldg., 
Seattle. 


GOVERNMENT  WORK 
AND  SUPPLIES 


MARE  ISLAND,  Cal.— Until  Feb.  25, 
bids  will  be  received  by  Bureau  of 
Yards  and  Docks,  Navy  Department, 
Washington,  D.  C,  under  Specification 
No.  5034,  for  frame  porch,  steel  flre 
escape  and  interior  woodwork  at  the 
navy  yard,  marine  barracks,  Mare 
Island,  Calif  ;  deposit  of  $10  required 
for  plans  and  specifications. 


PUGET  SOUND,  Wash.— Henry  &  Mc- 
Fee,  Northern  Life  Bldg.,  Seattle,  Wash, 
bidding  $1,466,475  for  Bureau  design 
and  $1,290,148  tor  their  own  design, 
submitted  only  bid  to  Bureau  of 
Yard  and  Docks,  Navy  Department, 
Wasliington,  D.  C.  to  construct  pier  at 
Pug&t  Sound,  under  Specifications  No. 
6016.  Will  be  rein.  cone,  construction, 
100  ft.  wide  and  1200  ft.  long. 


CLAWSON    PATENT 
CHIMNEY   CO. 


OL,AWSON*S    PATENT   OHIHNBT 

la  tht  Most  Complete  on   th* 

Market 


OLA  WSON'S     FURNACE     GRATE 
(or  Gaa,  Coal  or  Wood 


OLAWSON'S 

HOODS  and   DAMPERS   for 

Open   Ftreplacea 


Oaring   Smokr    iriaes 
In  VentOatlnr 


Terra  Cotta  and  Galvanlxed  Iron 

ClilnineT'  Tops  Erected 

Cliinuier  Svreeplns 


OGDEN,  Utah— Until  Feb.  27,  2  P. 
M.,  bids  will  be  rec.  by  Purchasing 
Agent,  Forest  Service,  Ogden,  to  fur. 
No.  9  and  No.  12  galv.  iron  telephone 
wire.  Further  information  obtainable 
from  above. 


PORT  MASON,  San  Francisco. — Bids 
were  opened  in  the  ofilce  of  the  Con- 
structing Quartermaster,  Fort  Mason, 
for  repairs  to  roofs  of  three  store- 
houses at  Port  Mason,  Calif.  Informa- 
tion  upon  application. 

The  bids  were; 

American    Roofing   Co $1,248 

Mallott   &   Peterson    1,67& 

Bender  Roofing  &  Paving  Co 1.735 

Elmhurst  Roofing  Co 2,060 


FORT  MASON,  San  Francisco. — Bids 
were  opened  in  the  office  of  the  Con- 
structing Quartermaster  at  Port  Mason 
for  the  driving  of  piles,  etc.,  for  wharf 
repairs   at   Fort  Mason. 

The   bids  are: 
Healy-Tibbitts    Construction    Co., 

Main    &   Market   Sts.,    S.    P...$8,368 

M.    B.    McGowan    9,043 

Renner    Foundation    Co 9,093 

A.    W.    Kitchen    Co 9,574 


PE.\RL  HARBOR,  T.  H.— Bureau  of 
Yards  and  Docks,  Navy  Department, 
Washington,  D.  C,  is  preparing  Specifi- 
cation No.  5067  for  fence  and  entrance 
gates  at  Naval  Operating  Base,  Pearl 
Harbor,  involv.  approx.  5400  ft.  9-tt. 
diamond  mesh,  wire  fencing  and  posts, 
spearheads,  rails,  etc.,  for  2800-ft.  of 
additional  fencing.  Requests  for  plans 
will  now  be  considered  by  the  depart- 
ment when  such  request  is  accom- 
panied by  deposit  of  $10. 


WASHINGTON,  D.  C— Bids  are  being 
received  by  Bureau  of  Supplies  and  Ac- 
counts, Navy  Department,  to  fur.  and 
del.  materials  to  Navy  Yards  and  Sta- 
tions under  the  following  schedules: 

Sched.  3267,  eastern  and  western 
yards,   rigging   insulators,  Feb.   24. 

Sched.  3268.  San  Diego,  pipe,  valves 
and  fire  hydrants,  Feb.  24. 

Sched.  3270,  Mare  Island,  300  sheets 
plate   glass,   Feb.   24. 

Sched.  3271,  Mare  Island,  400  steam 
and  water  valves,  Feb.   24. 

Sched.  32S6,  eastern  and  western 
yards,  40  steam  jacketed  kettles,  Feb- 
ruary 24. 

,Sche'd.  329S,  eastern  and  we9t'ert\ 
yards,  balsa,  beach,  birch,  or  maple, 
hackmatch  knees,  lignum-vitae,  ma- 
hogany,  maple   and   poplar,  Feb.   24. 


SAN  DIEGO,  Cal.— Until  March  2, 
under  Specification  No.  5071,  bids  will 
he  rec.  by  Bureau  of  Yards  and  Docks, 
Navy  Department,  for  concrete  roads, 
curbs,  walks,  drains,  surfacing  of  areas 
with  rock  and  asphalt  and  extension  of 
sewer  and  water  mains  at  the  naval 
operating  ba.'ie.  training  station,  San 
Diego,  Calif.  Deposit  of  $10  required 
for  plans  and  specifications  obtainable 
from    Bureau. 


DENVER,  Colo.— Until  March  12.  bids 
will  be  rec.  hy  U.  S.  Bureau  of  Recla- 
mation, for  2  hydraulic  turbines  each 
to  deliver  750-horsepower  when  operat- 
ing at  a  head  of  10  ft.  and  1100-horse- 
power  when  operating  at  a  head  of  14 
ft.,  2  1000-k.v.a.  generators,  4  667-k.v.a. 
transformers,  switching  apparatus  and 
lightning  arrester  for  the  Siphon  Drop 
power  plant,  Yuma  project,  Arizona- 
California. 


Archt.  &  Mgr.  of  Const. — Wm.  Knowles 
Central  Bank  Bldg.,  Oakland  and 
Hearst    Bldg.,    S.    F. 

Building  will  contain  from  75  to  90 
guest   rooms,    100%   baths. 

As  previously  reported,  contract  for 
structural  steel  was  awarded  to  the 
Judson  Manufacturing  Co.,  604  Mission 
St.,  San  Francisco  and  excavating  to 
J.  Catucci,  1212  18th  Ave.,  Oakland;  re- 
inforcing steel  to  Edw.  L.  Souie,  912 
Rialto  Bldg.,  S.  P.  and  concrete  to 
Chas.  W.  Heyer,  Jr.,  Mills  Bldg.,  San 
Francisco. 


MITCHELL,  Neb.  —  Until  March  10, 
bids  will  be  rec.  by  U.  S.  Bureau  of 
Reclamation  to  const.  Guernsey  dam, 
involv.  in  the  main  234.000  cu.  yds.  of 
excavation,  355,000  cu.  yds.  sluiced  em- 
bankment, 25,000  cu.  yds.  cone,  togeth- 
er with  bending  and  placing  of  approx. 
1.400.000  lbs.  reinforcing-  steel  and  in- 
stalling 1.700,000  lbs.  metal  work.  Plans 
obtainable  from  above  office. 


HALLS  AND  SOCIETY 
BUILDINGS 


Bids    Being   Taken   for   Terra   Cotta. 

LODGE    &    OFFICE  Cost,    $1,000,000 

OAKLAND.    SE    20th    St.    &    Broadway. 

Eight  and  15-story  tower,  six-story 
main  building,  class  A  lodge  and 
office   building   150   r   134   ft. 

Owner — Elks  Hall  Assn. 


Contract    Awarded. 

LODGE   BLDG.,    ETC        Cost,    $1,000,000 

SACRAMENTO,    Sacramento    Co.,    Calif. 

Eleventh  and   J  Sts. 
Fourteen-story  Class  A  lodge  and  store 
building    approximately      1000    tons 
of  steel. 
Owner — Elks   Club. 
Architect — Leonard    F.    Starks    &    Co., 

1010'   8th   St.,   Sacramento. 
MaNonry    and    carpentry    contractor   — 
Lindgren-Swinerton  Co.,  San  Fran- 
cisco        $330,000 

Llndgren-Swlnerton  Co.  will  super- 
vise the  letting  of  other  portions  of  the 
work. 

As  previously  reported  steel  contract 
was  awarded  to  the  Palm  Iron  Works, 
Sacramento   at   $112,900. 

Bids  are  being  taken  on  glass,  rub- 
ber floors,  roofing  and  plastering, 
separately. 


VALLBJO,  Solano  Co.,  Cal.  —  Good 
Sportmen's  Athletic  Club  of  Vallejo  will 
expend  $10,000  in  the  construction  of  a 
"punch  bowl"  pavilion,  100  by  100  ft., 
at  York  and  Sonoma  Sts;  seating  capa- 
city 3200. 


OAKLAND,  Alameda  Co.,  Cal. — Con- 
tract for  setting  terra  cotta  and  hol- 
low tile  partitions  has  been  awarded 
to  Reed  &  Reed,  180  Jessie  St.,  San 
Francisco,  on  the  Athens  Club  Bids., 
being  constructed  on  Clay  St.,  Oakland. 
Wm.  Knowles,  1214  Webster  St.,  Oak- 
land is  the  architect. 


DUNSMUIR,  Siskiyou  Co.,  Cal— Bids 
were  opened  February  4th,  1925  at  8 
o'clock  for  the  construction  of  City 
Hall  building,  reinforced  concrete,  ce- 
ment exterior,  tile  and  composition 
roof,  wood  and  cement  floors.  One-sto. 
and  basement  Spanish  Mission  style, 
from  plans  drawn  by  Architects  Wool- 
lett   &    Lamb,   Mull   Bldg.,    Sacramento. 

Bids   were: 

General 

L.   Cosentine,   Sacramento    $27,469 

J.    P.    Brennan     27,498 

Geo.    Hudnutt     28,485 

P.   H.   Betz    29,989 

Fredrickson  &  Shannon   32,600 

Herndon   &   Finnegan    43,221 

Mechanical  Work 
Dunsmulr    Electric    Co.    —   Plumbing 

$1261,    heating    $2599,    elec.    wiring 

$838.     Combination    bid    $4699 

Scott,   Lyman  &  Stack.     Combination 

bid     $6008 

Latourrett-Fical     Co..        Combination 

bid    $6085 

Harry    Coffen,    heating    2275 

Seavey    Bros.,    plumbing    $1243,    elec. 

wiring   $849. 
Mt.      Shasta     Hdwe.      Co.,      plumbing 

$1927,    heating    $2312. 

Luppen  &   Hawley,  heating    $2377 

Plastertne  —  Thomas   ScoUan    ...$5480 


Phone  Mlssloo   ttOT 

Rm.  Phon*  Mldton  ttll 

Fire  Protection  ProductsCo 

FIRE  DOOR  EXPERTS 

Kwlaweln.     Copper     aB4 


ental   Bntraai— 
■k««t  ILetal  l^otk  •<  Vtrmrj 


CHAS.  SCHUL.THI1I8,  Ukt. 

»11T-Sll»  TWBNTIB)TH  ■TRBBT 

■■■>   Barrlaaa   St. 

SAN    TSUJIOU€X>,    OAUW. 
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LOS  BANGS,  Merced  Co.,  Cal.— F.  H. 
Riedle,  Los  Banos,  at  ?15,740  awarded 
contract  by  supervisors  to  erect 
American  Legion  Memorial  building  at 
Los  Banos.  Ernest  J.  Kunip  Co.,  ar- 
ahitects,  Rowell  Bldg.,  Fresno.  Other 
bids  were:  R.  W.  Brown  Constr.  Co., 
Madera,  $16,000;  D.  Falasco,  Los  Banos 
$16,225;  Irvine  &  Hopkins,  Fresno,  $16,- 
551;  Jolly  &  Jolly,  Fresno,  $17,386;  E. 
H.  Mellencamp,  Fresno,  $17,400;  R.  E. 
Carter,  Chowchilla,  $17,840;  Roy  Kru- 
ger,  Gustine,  $17,975;  Graham  &  Son, 
Dinuba,  $18,200;  Finlayson  Constr.  Co., 
$18,340;  E.  K.  Angle,  Dos  Palos,  $18,- 
260. 


HOSPITALS 


Plans  Being  Prepared. 
HOSPITAL  Cost,    $250,000 

SAN   FRANCISCO.     Location   Withheld. 
Five-story      and    basement      reinforced 
concrete  hospital  (veneered  in  buff 
brick). 
Owner — San    Francisco    Drugless    Sani- 
tarium     %      Hospital      (Dr.    P.    H. 
Miller,    president),    18th    Ave.    and 
Geary   St.,   San   Francisco. 
Architect — Shea  &  Shea,  454  Montgom- 
ery  St.,    San   Francisco. 
Will    be   old   Colonial    type    of   archi- 
tecture; consisting  of  120-bed  unit,   to- 
gether with  two  wards  of  25  beds  each. 


OAKLAND,  Alameda  Co.,  Cal. — Bids 
were  opened  in  the  office  of  Geo.  E. 
Gross,  county  clerk,  for  tiling,  marble 
work,  elevators  and  metal  plinths  in 
connection  with  Highland  (County) 
Hospital,  Oakland,  Alameda  Co. 
Bids  were: 

Tiling 
Art    Tile    &    Mantel    Co.,    221    Oak    St., 
San   Francisco   (awarded)  ..  .$64,700 

Scott    Co 70,950 

Rigney  Tile  Co 76,082 

Mangrum    &    Otter    86,865 

Marble 
Bids    on    marble    were    for    (1)    Ten- 
nesee   marble,    (2)    light  color  Alaskan 
and   (3)   Travertite. 

P.   Grassi   &   Co.,   1945   San  Bruno  Ave., 

San   Francisco    (awarded)  ..  .$27,500 

Elsie  &   Dondero    (2)    $28,787;    (3)    $31,- 

047. 
American   Marble      &      Mosaic    Co.,    (2) 

$33,900;    (3)    $37,400. 
Ray    Cooke    Marble     Co.,     (2)     $28,300; 

Joseph-Mus'to-keenan    &   Sons   Co.,    (2) 

$36,110;    (3)    $37,900. 
Vermont  Marble  Co.,   244   Brannan,  San 

Francisco,  (2)  $26,300;  (3)  $30,600. 
Contract  was  awarded  to  P.  Grassi  & 
Co.,  on  a  combination  bid  submitted  at 
$30,340.  The  Vermont  Marble  Co.  was 
awarded  a  portion  of  the  contract  at 
$12,219. 

Elevators 
General  Elevator  Co.,   1161  Howard   St. 

San    Francisco    (low)     $49,308 

Otis   Elevator   Co 49,440 

Atlas    Elev.    Co 55,400 

Spencer  Elev.  Co 55,750 

Award  will  be  made  at  meeting  Fri- 
day, Feb.  14,  1925. 

Bletal  Plinths 
Forderer    Cornice    Works.    269    Potrera 

Ave..     San     Francisco,      (awarded), 

(only  bid)    $3191 

PORTLAND,  Ore. — Until  Feb.  19,  bids 
vill  be  received  by  Lawrence  &  Hol- 
ford,  architects.  Chamber  of  Commerce 
Bldg..  Portland,  to  erect  UoernTjecner 
Memorial  Hospital  for  children  at  Uni- 


llembar  S.  7.  Bnlldera'  BxohanK* 
Pbone  Sutter  (7«0 

ALBERT  DEAN 

Random  Tariegated  Colors  Slato 

Roofing 

and 

Kandom  Yariegated  Colors  Tile 

Roofing 

Compogltlon  Roofing 

(3«B«ral  Roof  Repairing 

Samples  Sabmltted 

ia»  Jwwte  Stw  Ban  muudae* 

R«a.    4201    Mlaslon    St 
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versity  of  Oregon  grounds  on  Marquam 
Hill;  est.  cost,  $200,000.  Will  be  ''L" 
shape;  longest  wing  129  ft.  and  other 
94  ft.,  five  stories  in  height  in  addi- 
tion to  tower;  concrete  construction 
with   brick   exterior. 


BAKERSFIELD,  Kern  Co.,  Cal.— Until 
March  2,  10  A.  M.,  bids  will  b6  received 
by  F.  E.  Smith,  county  clerk,  to  fur. 
and  del.  furniture  and  equipment  ror 
nt-w  Kirn  General  Hospital.  Lists  of 
materials  desired  obtainable  from  Chas. 
H.  Biggar,  architect,  405  Bank  of 
Italy  Bldg.,  Bakersfield.  Cert,  check 
10%    paj'able    to   clerk    required. 


HOTELS 


Plans    Being    Prepared. 

HOTEL  Cost,    J50;000 

MARTINEZ,  Contra  Costa  Co.,  Cal. 
Alhambra  Ave.  and  Main  St. 

Three-story    hotel    annex,     (50    rooms). 

Owner — F.  A.  Oehm,  Oehm  Hotel,  Mar- 
tinez,   Cal. 

Architect — C.  O.  Clausen,  Hearst  Bldg., 
'  Sari  Francisco. 


Bids  Being  Taken  from  a  Selected  List 

of  Contractors. 

HOTEL  Cost,   $ 

DEL    MONTE,    Monterey    Co.,    Cal. 
Reinforced    concrete    hotel    building   of 

Spanish    architecture. 
Owner — Del    Monte    Properties    Co. 
Architect  —  Lewis  P.  Hobart,   Crocker 

Bldg..  S.  F.  and  Clarance  A.  Tantau 

251  Kearny  St.,   S.   F. 
Contract   will   be   let   on    a   cost   plus 
basis. 


Additional  Contracts  Awardei^ 
HOTEL,    ETC.  Cost.    $300,000 

OAKLAND.  Alameda  Co..  Cal.  Fifteenth 

and  Harrison  Sts. 
Six-story    and    basement    steel    frame, 

brick    and    terra    cotta    store    and 

hotel    building     (110    rooms,    100% 

baths). 
Owner — Coit  Investment  Co. 
Architect — Leonard    H.    Ford,    306    14th 

St.,  Oakland. 
Briclc — Joseph  Devillers,  1829  38th  Ave., 

Oakland. 
Terra  Cotta  Work — N.  Clark  &  Son,  116 

Natoma   St.,   San   Francisco. 
Window  Frames — Clinton  Mill  &  Lum- 

mber  Co. 
Other  contracts  will  be  awarded 
shortly.  As  previously  reported,  ex- 
cavating was  awarded  J.  Catucci, 
1212  18th  Ave.,  Oakland;  structural 
steel  to  Judson  Mfg.  Co.,  Park  Ave., 
Oakland. 


LOS  ANGELES.  Cal.— H.  H.  Hinds  351 
S  Hoover  St.,  has  cont.  for  6-story  and 
basement  class  A  hotel  bldg.  at  1955 
Cahuenga  Ave.  for  Business  District 
Development  Co.,  Merch.  Natl.  Bank 
Bldg.  Chas.  F.  Whittlesey,  6533  Holly- 
wood Blvd.,  archt.;  4Sx212  ft.,  8  store.-:, 
lobby  and  129  hotel  rms,  with  100% 
baths;  comp.  rf.,  ornam.  iron,  fire  es- 
capes, steel  sash,  skylights,  tiled  baths, 
hdwd,  fls.,  pine  trim,  elec.  elevators, 
steam   htg.,  plate  glass. 


SUSANVILLE,  Lassen  Co.,  Cal.— 
Articles  of  incorporation  will  be  filed 
at  once  by  the  citizens'  committee  which 
proposes  to  finance  construction  of  a 
$150,000  hotel  building;  will  be  three 
stories  in  height,  fireproof  construction, 
with  stores,  lobby  and  dining  room  on 
main  floor.  One-half  of  the  money  re- 
quired has  already  been   subscribed. 


SEATTLE.  Wash. — A.  S.  Hainsworth. 
88  Columbia  St..  Seattle,  at  approx. 
$200,000  awarded  contract  to  erect  six- 
story  and  base.,  concrete  and  heavy 
mill  construction  hotel  at  s.  e.  Pike  and 
Terry  Ave.,  for  Dorchester  Investment 
t.'o.  J.  Lister  Holmes,  architect,  Pan- 
tages  Bldg.,  Seattle.  Will  contain  100 
rooms;   6   stores  on   ground  floor. 


RICHMOND,  Contra  Costa  Co.,  Cal.— 
L.  H.  Barr,  representing  the  Hockcn- 
bury  system  of  hotel  financing,  is  con- 
ferring with  Chamber  of  Commerce  re- 
garding the  construction  of  a  $250,000 
hotel  building  In  Richmond.  Project  Is 
yet  in  a  preliminary  stage. 


"VENTURA,  Ventura  Co..  Cal.— Archt. 
Clarence  L.  Jay.  845  E  Washington  St., 
Pasadena,  is  preparing  working  plans 
and  bids  •will  be  taken  for  class  C  5- 
story  hotel  of  95  rms.,  4  stores  and  lob- 
by in  Ventura  for  Berg  Investment 
Co.;  150x150  ft.,  807c  baths,  struc.  steel, 
brick  walls,  cast  stone  and  stucco  ex- 
terior, tile  and  comp  rfg.,  metal  lath, 
steel  sash,  tile  and  hdwd.  fls.,  tile 
baths,  "plate  g'lass.  steam  htg.  sys..  aut. 
elec.   elevators,  fire  escapes;  $150,000. 


LOS  ANGELES.  Los  Angeles  Co..  Cal. 
— Boyce-Seeley  Constr.  Co.,  411  Pacific 
Finance  Bldg.,  Los  Angeles,  ana  north- 
east corner  Beverly  Blvd.  and  Wilshlre 
Blvd.,  Beverly  Hills,  is  preparing  plans 
Jn  Beverly  Hills  office  and  will  erect  a 
six-story  and  basement  reinforced 
concrete  hotel  on  Lincoln  St.  near 
Figueroa  St.  for  self;  lobby,  dining- 
room,  kitchen,  billiard  room  and  240 
rooms  with  about  75%  baths;  stucco 
exterior,  composition  roofing,  plate 
glass,  steam  heating  system,  2  electric 
elevators,  pine  trim,  pine  hardware  and 
cement  floors,  tiled  baths,  storage 
water  heater,  ornameJital  iron  work. 
Cost,   $400,000. 


SAN  PEDRO,  L.  A.  Co.,  Cal.— L  A. 
Guetzhow,  746  McArthur  St.,  San  Pe- 
dro, will  erect  a  4-story  class  C  brick 
hotel  at  276  W  4th  St.,  for  self;  A. 
Godfrey  Bailey,  archt.,  410  Hillstreet 
Bldg.,  Los  Angeles,  is  preparing  work- 
ing plans;  90  rms.  with  70%  baths, 
lobby,  etc.;  ruff.  br.  facing,  comp.  rfg., 
skylights,  plate  glass,  basement,  steam 
iitg.  sys.,  aut.  elec.  elevator,  pine  trim, 
comp.  baths,  hdwd.  and  pine  fls..  metal 
lath. 


LOS  ANGELES.  Cal.— WiUard-Brent 
Co.,  254  E  27th  St.,  awarded  contract  at 
?110.000  for  all  work  complete  for  4- 
story  class  C  store,  office  and  hotel 
bldg.  at  115-119  N  San  Pedro  St.  for 
H.  Fukui  Co.,  707  Turner  St.  Plans 
Ijy  Yos  Hirose,  engr..  1171^  Weller  St.; 
Noerenberg  &  Johnson,  401  L.  A.  Ry. 
]:ldg.,  supervising  archts.  Three  stores. 
77  rooms,  and  28  offices;  brick  walls, 
6^x175  ft.,  press,  brick  and  cast  stone 
lacing,  plate  glass,  steel  beams,  comp. 
rfg.,  metal  skylights,  steel  sash,  gas 
htg.,   elevator. 


LOS  ANGELEJS,  Cal— Archts.  S.  Til- 
den  Norton  and  Frederick  H.  Wallis, 
716  S  Spring  St.,  have  completed  plans 
lor  a  3-story  and  basement  class  C 
brick  store  and  hotel  bldg.  on  W  7th 
.St..  for  Curt  Rosenthal:  61-rm.  with 
l'.iO%  baths,  4  stores;  50x155  ft.,  press, 
br.  and  tile  facing,  plate  glass,  comp. 
rfg.,  pine,  cem.  and  hdwd.  fls.,  tile 
lobby,  comp.  baths,  gas  rads.,  aut.  stor- 
age water  htr..  cedar  trim. 


POWER  PLANTS 


DENVER,  Colo. — See  "Government 
Work  and  Supplies,"  this  issue.  Bids 
wanted    for    turbines,    etc. 


ROSEVILLE,  Placer  Co.,  Cal.— Eng. 
Dept.  of  Pacific  Gas  &  Electric  Ca.,  445 
Sutter  St.,  San  Francisco,  preparing 
plans  for  new  sub-station  at  Roseville; 
est.   cost,   $125,000. 


CROWE 

GLASS 

CO. 

874  Eddy  St. 

Phon«  Prospect  «11 

Eqaipped   To  Handle 
Any   Size  Job. 

DIRECT  FACTORY  BUYERS 

Saturday,  February  14,  1925 


BUILDING    AND    ENGINEERING    NEWS 


11 


PUBLIC  BUILDINGS 


PASADEXA.  L.  A.  Co..  Cal. — Archt. 
Myron  Hunt,  1107  Hibernian  Bldg.,  Los 
Angeles,  is  completing  plans  for  new 
municipal  library  bldg'.  at  Pasadena; 
one-story,  part  2-story,  with  3-story 
hook  stacks!  dimensions,  180x310  ft., 
liasement;  reinf.  cone.  conJ^tr.,  stucco 
and  stone  exter.,  clay  tile  rfg.,  hdwd. 
trim,  tile  and  cem.  fls.,  steam  htg.  plant 
$400,000.  Bids  will  be  advertised  for 
shortly. 

OAKLAND,  Cal. — Bids  were  opened 
in  the  office  of  the  city  clerk.  Eugene 
K.  Sturgris,  for  the  building  of  rooms 
in  city  hall.      Bids  were: 

Berg  &  Lindquist    $   914 

Schnebly    &    Hostrawser     1579 

LOS  ANGELES,  Cal. — Dept.  of  Const, 
Grandstand,  Exposition  Park,  799  W 
Santa  Barbara  Ave.,  Chas.  O.  Brittian, 
supt.,  are  preparing  plans  for  a  2-sto. 
brick  class  C  police  sub-station  on  Pico 
St.  s  of  Dean  St..  for  City  of  Los  Ange- 
les; it  will  have  facilities  for  200  po- 
licemen, jail.  kitchen,  diningroom, 
offices,  etc.;  100x144  ft.,  with  garage 
for  10  cars,  cone,  piling,  reinf.  cone, 
slab  basement  fl.,  press,  br.  and  terra 
cotta  facing,  eomp.  rfg.,  plate  glass, 
skylights,  steel  sash,  steam  htg.  sys., 
tile  wk.,  shower  baths;   $125,000. 


SAN  FRANCISCO — At  a  meeting  oi 
the  Executive  Committee  of  the  Cen- 
tral Bureau  and  Program  Commission 
of  San  Francisco  Organizations,  it  was 
decided  that  the  California  Industries 
Palace  to  be  erected  at  the  Marina, 
which  has  been  under  contemplation 
for  some  time,  will  be  rushed  to  com- 
pletion for  the  1926  show.  Complete 
description  of  construction  will  be 
given  shortly. 


VANCOUVER,  B.  C— Wm.  Mill.  Chief, 
British  American  Adjustment  Bureau, 
509  Richards  St.,  Vancouver,  desires  to 
receive  quotations  and  full  information 
from  San  Francisco  manufacturers  or 
distributors    of   burglar  alarm    systems. 


DUNSMUIR,  Siskiyou  Co.,  Cai. — Con- 
tract has  been  awarded  J.  P.  Brennan, 
2110  Shattuck  Ave.,  Oakland,  for  gen- 
eral contract  including  all  work,  ex- 
cept heating  at  $33,355.85  for  the  con- 
struction of  the  City  Hall  building,  re- 
inforced concrete,  cement  exterior,  tile 
and  composition  roof,  wood  and  cement 
floors.  One-story  and  basement  Span- 
ish Mission  style,  from  plans  drawn  by 
Architects  Woollett  &  Lamb,  Mull 
Bldg.,   Sacramento. 

Bids,  as  reported  February  5,  1925, 
Indicated  L.  Cosentine,  Sacramento,  aa 
low  on  general  contract.  Award  was 
made,  however,  on  combination  bid; 
which  brought  J.  P.  Brennan's  bid  con- 
siderably  lower  than   the  others. 


BAKERSFIELD.  Kern  Co.,  Cal.— Ar- 
chitects Chas.  H.  Biggar,  Bank  of  Italy 
Bldg.,  Bakersfield,  completes  plans  for 
adobe  or  concrete  branch  library  to  be 
erected  at  Wasco;  est.  cost  $6000.  Su- 
pervisors will  ask  bids  shortly  on  both 
adobe  and  concrete  construction. 


RESIDENCES 


Bids   being   taken    from   selected  list  of 

contractors. 
RESIDENCE,    GARAGE        Cost,    $6,000. 
BERKELEY.     Alameda     County,    Calif., 

One-story    cement    and    plaster    5- 

room  residence  and  garage. 
Owner  —  David    McCullough,    Berkeley, 
Architect — James      TV.      Plachek,      2014 

Shattuck    Ave.,    Berkeley. 


Mailing  Lists 

^      Will  help  you  increase  sales 

rbest  pi-oanectlvccuBtom- 

National, State  andLocal-lndlvld- 
.  Profeaaiona.  Business  CoDcema. 
Cr/  Guaranteed  t  i  , 
JO  bycelunj  oi    J    each 


Plans  Being  Prepared. 

RESIDENCE  Cost,    $10,000 

OAKLAND,  Alameda  Co.,  Cal.  Lake- 
shore   Highlands. 

Two-story  frame,  brick  veneer  and 
stucco    residence. 

Owner — Dr.  Gilbert. 

Architect — W.  E.  Schirmer,  Thayer 
Bldg.,  San  Francisco. 


Figures  Being  Taken. 
BUNGALOWS  Cost,   $10,000  each 

SAN  FRANCISCO.      Ingleside   Terrace. 
Two  frame  and  stucco  bungalows  with 

separate   garages. 
Owner — W.  Holsher  Co. 
Architect   —   Walter   C.    Falch,    Hearst 

Bldg.,  San  Francisco. 
Owner   is    taking   figures   for   a   gen- 
eral  contract. 


Contract   Awarded. 

RESIDENCE  Cost,    $14,680 

BERKELET,   Euclid  Ave. 

Two-story    and    basement    English    type 

residence,    frame    stucco    and    brick 

veneer   exterior. 
Owner — C.   E.   Chapman,   1531-B  Walnut 

Oakland. 
Architect — H.   H.   Gutterson,    526   Powell 

St.,  San  Francisco. 
Contractor   —   Geo.    Maurer   &   Co.,    177 

Ridgeway  Ave.,  S.  F. 

Electrical    and    Plumbing    Contracts 
Awarded. 

RESIDENCE  Cost,     $ 

S.V.y  FRANCISCO.  S  Cedro  Way  97.62 
■n'    M   ncado. 

Two-story  and  basement  frame  resi- 
dence. 

Owner — A.  J.  Crocker,  58  2nd  St.,  San 
Francisco. 

Architect — C.  E.  Gottschalk,  and  M.  J. 
Rist,    Phelan    Bldg..    S.    F. 

Contractor — H.  J.  Hansen,  308  Kearny 
St.,  San  Francisco. 

Electrical  work  —  Decker  Electrical 
Construction  Co..  149  New  Mont- 
gomery St..   S.   P $1170 

Plnmbingr— J.  E.  O'Mara  Co.,  218  Clara 
St.,    S.    F $1985 


Cost,   $- 


Contract    Awarded.  ' 

RESIDENCE 

HILLSBOROUGH,    Cal. 

Two-story   and    basement   frame,    brick 

veneer  and  stucco  residence. 
Owner — .1.   D.  Grant,  San  Francisco. 
Architect — Lewis     P.     Hobart,     Crocker 

Bldg.,  S.  F. 
Contr.Tctor — Lindgren-Swinerton,       Inc., 

225  Bush  St.,  S.  F. 


Contract  Awarded. 

RESIDENCE 

Cost,    16    at    Jl.OOC;    1    at    $5,0000. 

SAN   FRANCISCO.    Calif.,   various    loca- 
tions   in    Westwood    Park. 

Seventeen    one-story   and   basement    fr. 
residences. 

Owner — Nelson     Bros..     950     Montefrery 
Blvd.,    San    Francisco. 

Architect  —  Charles    F.    Strothoff,    2274 
15th  St.,  San  Francisco. 


Disraeli  satdi  "Confidence  la  a 
plnnt  of  slow  growth."  The  con- 
fidence which  architects,  con* 
tractors,  and  oirncrs  everxwhere 
have  in  i^oandt-qnallty  painting 
and  decorntlne:  service  has  been 
established  throngrh  the  strictest 
adherence  to  the  highest  stand- 
ards during  the  past  40  years. 
Whether  the  Job  be  large  or 
small,  our  paramonnt  tntereat  is 
to  achieve  the  best  resnlt  and 
give  fnll  Talae  for  every  dollar 
expended.  Qnandt-qnallty  serv- 
ice Is  a  dependable  service  and 
vtUI  f  nlfiU  all  yonr  reqnlrements. 


A.  Ouandf  &  Sons 

Painters  <  Decorators 

Since  1885 
374  GUERRERO  STREET  ■  MARKET  1709 

SAN  FBANCISCO 

Los  Angeles 


Plans    Being   Prepared. 

RESIDENCE  Cost,   $11,000 

OAKLAND,  Alameda  Co.,  Cal.  Lake- 
shore  District. 

Two-story  frame  and  stucco  residence. 

Owner — E.  K.  Collins,  740  WalKer  ot., 
Oakland. 

Architect — Hutchison  &  Mills,  1214 
Webster  St.,  Oakland. 


LOS  ANGELES,  Cal.— Archt.  Robt.  D. 
Farquhar,  427  Security  Bldg.,  has  pre- 
pared plans  for  2-story  14-room  frame 
residence  80x85  ft.,  at  255  S  Muirfield 
Rd.  tor  M'alter  Leinert.  Thos.  C.  Mar- 
lowe', 427  Security  Bldg-.,  will  have 
charge  ot  construction.  Tile  and  comp. 
rf.,  wrought  iron,  hoi.  tile  and  fr.  partit, 
oak  fls.  in  7  rms.,  birch,  cedar  and  O.  P. 
trim,  3  tiled  and  1  comp.  baths,  3  mar- 
ble  mantels,    unit    htg.    sys.;    $40,000. 

BAKERSFIELD,  Kern  Co.,  Cal.— Rev. 
.T.  L.  Daumas,  pastor  of  St.  Francisco 
Catholic  Church,  announces  plans  have 
been  prepared  and  construction  will  be 
started  shortly  on  a  new  rectory;  esti- 
mated  cost,    $25,000. 


THE 
EASY  HARDWARE 


Any  carpenter — whether  he  Is 
familiar  with  it  or  not — can 
make  a  perfect  installation  with 
WHITCO  on  old  or  new  sash 
easier,  quicker  and  more  eco- 
nomically than  with  any  other 
kind  of  hardware. 
Made  in  3  sizes — 8  inch,  12  inch 
and  16  inches  long.  Take  case- 
ments up  to  48  inches  wide. 

Manufactured  by 

pralTpTHlWW 

?OEALERS  (NHbUIUDINGUSPEGIALTES 
365  Market  Street 
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SCHOOLS 


WorKing    Drawings    Being^^Prepared.^^ 
SAN    FRANCISCO,    East    side    Shotwell 

St.,   bet.  22nd  and  23rd  Sts. 
Two-story   reinforced  concrete   elemen- 
tary school. 
i-"brt;^ri^  ^'eelT/D\";:i?b   Mont- 
gomery   St.,    S.   F. 
Preliminary     plans     have     been     ap- 
proved. 

Contract   Awarded. 

ADDITION  ^       '"St,    *2».0U» 

SANTA    CRUZ.    Santa    Cruz    Co.,    Cal. 
Two-story    frame    and    reinforced    con- 
crete   school   addition. 
Owner— Holy  Cross  School,  Santa  Cruz. 

Contrlcfo7-J."  J.   Leonard,   Santa   Cruz. 

SAN  FRANCISCO.  Bloclt  bounded  bp 
16th     nth,   Dehon   and   Church   Sts. 

Fireproof  school  building  (Mission 
Junior   High    School.)    ,  ^    „ 

Owner— City  and  County   of  S    F. 

Architect— John  Reid  Jr.,  1st  Natl.  Blc. 
Bldg.,  S.  F. 

^CHSi?^  ^"'""^'  ^^'"^CostTsOO-.OOO 

SAN  FRANCISCO.  Webster  St.  bet. 
Page  &  Oak  Sts. 

Reinforced  concrete  elementary  school 
(Hearst-Moulder    school). 

Owner — City    and    County    of    S.    F. 

\rchitect— John    Reid,    Jr..    City   Archi- 
tect.   1st    National    Bk.    Bldg.,    San 
Francisco. 
Structure    will   contain    24    cla.ssrooms 

and    auditorium     in       addition     to    four 

rooms   to   be   used   for   special   purposes. 

Sub    Contracts    Awarded.  ,,„„  onn 

SCHOOIj  Cost.    ?500,000 

SAN  FRANCISCO,  23rd  Ave.  bet.  Cali- 
fornia and  Clement  Sts.  (Alamo 
School).  o    X,  1  1 

Two-story  reinforced  concrete  &  brlcK 
school. 

Owner— City  and  County  of  San   Fran- 
Architect    —    Miller    &    Pfiueger,    Mills 
Bldg.,    San   Francisco. 

General  contract  to  Jas.  L.  McLaughlin 
251    Kearny   St.,    S.   F. 
The     following     sub-contracts     have 

been    let    by    L.    McLaughlin    Company, 

and    approved    by    the    Board    of    Public 

Works    on    the    Alamo    School; 

Vault  Lights — P.  H.  Jackson  &  Co.,  415 
Bryant    St.,    S.    F. 

Granite  ^Vork  —  McGilvray  Raymond 
Granite  Co.,  634  Townsend  St.,  S.  F. 

Finish  Hardware  —  Palace  Haraware 
Co.,   581   Market   St.,   S.   F. 

Mill    Work — S.    H.    Chase    Lumber    Co. 

Plasterine  —  Joseph  Greenback,  185 
Stevenson,    S.    F. 

Sheet  Metal  \Vork  —  Guilfoy  Cornice 
Works.    1234    Howard    St.,    S.    F. 

Terraaizo  Work — M.  H.  Gnecco  &  Co., 
36  Wood  St.,  S.  F. 

Tiline — Malott  &  Peterson,  2412  Harri- 
son  St.,   S.  F. 

Misoellane«u!i  Iron  —  Michel  &  Pfefter 
Iron  Works,   1415  Harrison  St.,  S.F. 

Structural  Steel — Western  Iron  Works, 
141    Beaie    St.,    S.    F. 

Linoleum  <&  Cork  Oarpet — Beecher  Co., 
1161  Mission   St.,   S.  F. 

Athey  Shades — R.  H.  Gade  Co.,  New 
Call  Bldg.,  S.  F. 

Black  BoardB  —  Rucker  Fuller  Desk 
Co.,  677  Mission  St.,  S.  F. 

Roofing — Malott  &   Peterson,   2412   Har- 
rison St.,  S.  F. 
As       previously       reported.       separate 

contracts  were  a'warded  as  follows: 

Eleetrical  work  to  Pacific  Elec.  Const. 
Co.,    1496    Mission    St.,    at    $10,425. 

Plnmblne  to  Thos.  Skelly,  1344  9th  Ave. 
at    $15,000. 

Mechanical  equipment  to  Knittle-Cash- 
el   Co..    224    5th    St.   at    $13,604. 


SAN  FERNANDO,  L.  A.  Co.,  Cal.  — 
Until  9  a.  m.,  Feb.  18  (time  extended 
from  Feb.  4)  bids  will  be  rec.  by  L.  A. 
bd.  educ.  for  1-story  and  part  2-story 
bldg.  proposed  for  O'Melveny  St.  school, 
San  Fernando.  Separate  bids  on  general, 
plumbing,  painting,  heating  and  venti- 
lating, and  elec.  wiring.  Plans  and  spec 
on  file  at  730  Security  Bldg.  Cert  or 
cash,  check  or  bond  5%.  Wm.  A.  Shel- 
don, secy.  Krempel  &  Erkes,  archts., 
Bradbury  Bldg.,  Los  Angeles.  Ten 
classrooms  and  aud.  to  seat  500;  sel. 
com.  brick  exter.,  tile  rf.,  reinf.  cone, 
corridors  and  stairs,  cem.  and  maple 
fis.;   $110,000. 

PASADENA,  L.  A.  Co.,  Cal. — I.  Car- 
roll, 506  N  Marengo,  Pasadena,  low  bid- 
der at  $81,849  on  genl.  contr.  for  new 
Jefferson  elementary  school  on  E  Villa 
St.,  Pasadena.  Leon  C.  Brockway,  archt., 
402  Security  Bldg..  Pasadena.  Low 
bidders  on  other  contrs  were:  Pasadena 
Plumbing  Co.  on  plumbing  at  $5738; 
Munger  &  Munger  on  heating  at  $7839; 
W  E  Langstaff  on  electric  wiring  at 
$2662;  R.  P.  Tuttle  Co.  on  painting  at 
$1697.  16  classrooms,  study  hall  and 
offices;  brick  walls,  stucco  exter.,  art 
stone  trim,  tile  rfg.,  hdwd.  fls.,  steel 
sash. 

WATTS,  Los  Angeles  Co.,  Cal. — 
Watts  city  school  district  affirmed 
$128,000  bond  issue  at  election  Feb.  2, 
proceeds  of  which  will  be  used  for 
grammar   school    improvement. 

SACRAMENTO,  Cal.— Bids  will  be 
asked  at  once  by  Board  of  Education 
to  const.  12-room,  two-story  addition 
to  David  Lubin  School;  est.  cost,  $63,- 
000.  Dean  &  Dean,  architects,  city 
Library  Bldg.,   Sacramento. 

ALAMEDA,  Alameda  Co.,  Cal. — 
Michel  &  Pfeffer,  10th  and  Harrison 
Sts.,  San  Francisco,  at  $14,544.24  award- 
ed contract  by  Board  of  Education  to 
erect  6  ft.  galv.  iron  fence  at  play- 
fleld    of   Lincoln    Elementary    school. 


PASADENA,  Los  Angeles  Co.,  Cal. — 
Until  11  A.  M.,  Feb.  23,  new  bids  will 
be  received  by  the  Board  of  Education 
of  Pasadena,  for  general  contract  on 
W;ishington  elementary  school  at  the 
southeast  corner  of  Raymond  Ave.  and 
Dakota  St.,  Pasadena.  Plans  on  file  at 
525  Security  Bldg.,  Pasadena.  Allison 
&  Allison,  architects,  1405  Hibernian 
Bldg.,  Los  Angeles.  Certified  check  or 
bond,    0%.      L.   M.   Pratt,   secretary. 

BAKERSFIELD,  Kern  Co.,  Cal. — Rev. 
J.  L.  Daumas,  pastor,  St.  Francisco 
Catholic  Church,  announces  construc- 
tion will  be  started  shortly  on  a  new 
$80,000  parochial  school.  Plans  have 
already  been   prepared. 


WATSONVILLE,  Santa  Cruz  Co.,  Cal. 
—Until  Feb.  17,  8  P.  M.,  bids  will  be  re- 
ceived by  M.  M.  Swisher,  city  clerk,  to 
remove  paint,  tint  and  redecorate 
Foresters  Building  owned  by  the  city. 
Ralph  Wyckoff,  architect,  511  Growers 
Bank  Bldg.,  San  Jose.  Plans  on  file  In 
oflflce  of  clerk  and  obtainable  from  the 
architect.  Cert,  check  10%  payable  to 
clerk   required. 


LOS  ANGELES,  Cal.— Until  9  a.  m.. 
Feb.  25,  bids  wil  tie  rec.  by  Los  Anpreles 
bd.  educ.  for  new  bldgs.  proposed  for 
87th  St.  school,  s.e.  cor.  Harvard  Blvd. 
and  87th  St.,  and  Westwood  school,  blk. 
bounded  by  La  Grange,  Overland,  Selby 
and  Mississippi  Aves.,  Westwood.  Sep- 
arate bids  on  general,  plumbing,  paint- 
ing, heating  and  ventilating:,  and  elec. 
wiring.  Plans  and  spec,  on  file  at  Se- 
curity Bldg.  Cert,  or  cash.  clik.  or  bond 
5%.  Wm.  A.  Sheldon,  secy.  Chas.  M. 
Hutchison,  archt..  1123  Central  Bldg. 
Both  bldgs.  are  identical  in  size  and 
constr.  Two-.sto.,  61x151.  class  C.  class- 
rooms and  offices:  brick  and  plas. 
exter..  tile  and  comp.  rfs,.  reinf.  cone. 
corridors  and  stairs,  maple  and  cem. 
firs.,   folding  partit. ;  $84,000  ea. 


LOS  ANGELES,  Cal. — E.  A.  Waugh, 
12S8  'Sweetzer  Ave.,  will  be  awarded 
the  contr.  for  3-story  class  C  girls' 
brick  dormitory  on  36th  St.  near  Uni- 
versity Ave.,  for  University  of  South- 
ern California:  rms.  and  accommoda- 
tions for  100  girls,  diningroom  and  kit- 
chen facilities  for  200  people,  laundry, 
lounges  and  recreation  hall;  Wm.  Lee 
Woollett  and  W.  W.  Eager.  1211  Pac. 
Mutual  Bids'.,  assoc.  archts.;  120x90 
ft.,  basement,  press,  br.  facing,  cast 
stone  trim  and  entrance,  tile  rfg.,  pine 
and  hdwd.  fls.  tile  wk.,  metal  lath, 
steam  htg.  sys.,  storage  water  htr.. 
pine  trim;  Newbery  Elec.  Co.,  726  S 
Olive    St.,    has    contr.    for    elec.    wiring. 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members   Builders'    Exchange) 

l(KKI    MARKBT    ST. 

Phone  Market  8»1     San  Francisco 


RICHGROVE,  Tulare  Co.,  Cal. — Until 
March  6,  7:30  P.  M.,  bids  will  be  rec. 
bv  Ira  Kelly,  clerk.  Richgrove  Ele- 
in.ntary  School  District,  to  fur.  and 
in.Blall  140  auditorium  chairs;  sample 
to  be  submitted  with  bids,  (if  possible). 
Specifications  must  be  submitted.  Fur- 
tlicr  information  obtainable  from  clerk. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — 
Until  Feb.  23,  8  P.  M.,  bids  will  be  re- 
ceived by  Sara  N.  Hatch,  Sect'y.,  Bd. 
nf  Education,  to  fur.  and  install  in 
high  school  auditorium  one  Slote  Cur- 
tain and  Cyclorama.  W.  H.  Weeks,  ar- 
chitect, 369  Pine  St.,  San  Francisco. 
Cert,  check  5%  payable  to  Sect'y.  req. 
with  bid.  Specifications  obtainable 
from  architect  and  on  file  in  the  office 
of    secretary. 


TIBURON,  Marin  Co..  Cal.— Contract 
for  general  construction  of  a  one-story 
frame  and  stucco  school,  has  been 
awarded  to  Peter  Jensen,  care  Norman 
Coulter,  architect,  46  Kearny  St.,  San 
Francisco.  Contract  for  heating  has 
not  yet  been  awarded.  As  given  in  the 
reports  of  January  28,  the  Atlas  Heat- 
ing &  Ventilating  Co..  557  4th  St.,  San 
Francisco,  submitted  low  bid  at  $557. 


EUREKA.  Humboldt  Co..  Cal.  —  Jas. 
L.  JIcLaughlin  Co..  251  Kearny  Street, 
Pan  Francisco  at  approximately  $350,- 
(100  has  been  awarded  contract  for 
the  erection  of  a  two-story  and  part 
basement,  reinforced  concrete  high 
school;  30  classrooms  auditorium,  and 
two  gymnasiums,  John  J.  Donovan. 
Architect.  Tapscott  Bldg.,  1916  Broad- 
way.  Oakland. 

R.  W.  Moller,  Call  Bldg.,  San  Fran- 
cisco who  was  originally  awarded  the 
contract  requested  a  release  whicli 
was   granted. 

Complete  list  of  plumbing  and  elec- 
trical bids  are  given  below.  Previous 
report  of  bids  only  gave  the  contracts 
awarded. 

PInmbing 
Wm.    &    J.    Bays.    3921    Grove    St.,    Oak- 
land   (awarded)    $15,666 

W.    H.    Picard.    5656    College    Ave..   Oak- 
land        $16,128 

Electrical    Work 
Hampton   Elecric  &   Mach.  Co.,    525   Ho- 
ward  St.,   S.   S.    (awarded)    ....$15,000 

n.   J    Johns,   Stockton    17,687 

Janssen   Elec.    Co 27.160 

Roberts    Mfg.    Co 28.496 

F.    E.    Newbery    Elec.    Co 28743 

Pac.   Elec.   Constr.   Co 28,844 

Watts   Elec.  Co 29,115 


K.\NTA  ROSA,  Sonoma  Co.,  Cal. — 
Until  Feb.  23,  8  p.  m.,  bids  will  be  re- 
ceived by  Sara  N.  Hatch,  secretary. 
Board  of  Education,  to  fur.  and  install 
electric  light  fixtures  in  new  Fremont 
School.  W.  H.  Weeks,  architect.  363 
Pine  St.,  San  Francisco.  Cert,  check 
5%  payable  to  sect'y.  req.  with  bid. 
Specifications  obtainable  from  architect 
and   on   file   in   office   of  sect'i'. 


PHOENIX,  Ariz. — Architects  Lescher 
&  Mahoney,  Bank  of  Arizona  Bldg., 
Phoenix,  are  preparing  plans  for  one- 
story  Class  B  addition  to  Garfield 
school  here;  8  classrooms  and  audi- 
torium; pressed  brick  face,  composition 
roof,  brick  and  hollow  tile  partitions, 
metal  trim,  maple  and  linoleum  fioors, 
hot  air  heatins  system:  Cost.  $50,000. 
Plans  will  he  ready  for  bids  about 
March  1. 


PORTERVILLB.  Tulare  Co.,  Cal.  — 
Porterville  Catholic  Church  is  having 
plans  prepared  for  new  school,  parish 
house  and  convent  in  West  Morton  St. 
The  structure  will  be  erected  on  the 
unit  system. 
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LOS  ANGELES,  Cal.  —  Archt.  F.  J. 
Soper,  1133  Central  Bldg.,  is  preparing 
Working  plans  for  a  2-story  brick 
grammar  school,  Franklin  Ave.  scliool 
site  at  Franklin  Ave.  and  Common- 
wealth Ave.,  for  bd.  of  educ;  aud.  to 
seat  350,  offices  and  classrooms  and 
kindergarten  dept. ;  193x65  ft.,  with 
auditorium  wing,  part  basement,  tile 
rig-.,  maple  fls..  steam  htg.  sys.,  pine 
trim,  reinf.  cone,  corridor  and  stair 
constr.,   slate  blackbds;    $124,000. 


"WOODLAND,  Yolo  Co.,  Cal.  —  The 
following  bids  were  received  on  Feb. 
6,  1925,  at  7:30  P.  M.,  by  the  Trustees 
of  the  Woodland  Union  High  School 
District  for  a  one-story  reinforced  con- 
crete gymnasium  and  auditorium  build- 
ing for  (1)  General  Construction; 
(2)  Plumbing;  (3)  Electric  Work;  (4) 
Heating  and  Ventilating  for  gym- 
nasium and  auditorium  building.  Plans 
were  prepared  by  Architect  W.  H. 
Weeks,  369  Pine  St.,  San  Francisco.  The 
bids  were  taken  under  advisement. 
General  Coiij*truction  (Prop,  1) 
Antone  Johnson,  Call  Bldg.,   San 

Francisco    (low)     $69,000 

Alt.  2  (add)  $3,384;  Alt.  3  (add) 
$18,997;  Alt.  4  (add)  $12,742;  Alt. 
5   (deduct)    $2,100. 

Fredericks   &   Shannon $71,600 

(2)    $3000;    (3)   $15,160;    (4)    $11,130; 

(5)  $2,100. 

Walter  J.   Oakes $73,841 

(2)    $2,384;    (3)    $12,000;    (4)    $9,110; 

(6)  $2,458. 

Murch-Williams    Constr.    Co $74,722 

(2)    $1,953;    (3)    $10,915;    (4)    $5,828; 

(5)    $3,699. 
Campbell    Constr.    Co $75,777 

(2)    $2,600;    (3)    $14,000;    (4)    $11,600; 

(5)    $2,500. 
J.   F.   Shepard $77,337 

(2)    $1,900;    (3)    $18,600;    (4)    $9,840; 

(5)    $1,300. 
Wm.    R.    Fait $77,775 

(2)    $1,200;    (3)    $12,500;    (4)    $9,300; 

(5)    $1,650.  ■  , 

R.    W.    MoUer $78,374 

(2)    $2,600;    (3)    $13,300;    (4)    $6,990; 

(5)    $1,773. 

F.    H.    Betz $78,769 

(2)    $2,785;    (3)    $14,400;    (4)    $12,900; 

(5)    $1,700. 
Herndon    &    Finnigan $78,900 

(2)    $3,000;    (3)    $13,800;    (4)    $12,560; 

(5)    $1,675. 
Cobby    &    Owsley $78,970 

(2)   $2,181;   (3)   $15,000;   (4)   $12,528: 

(5)    $1,600. 
P.   S.   Bender $76,T3a 

(2)  $78,500;   (3)   $93,863;  (4)   $86,421; 

(5)    $1,438. 
The   Campbell    Constr.    Co.   submitted 
a  combination   bid  on  propositions   1,  6 
and   7,   at   $82,748, 

Plmnbincr — Prop.  No.  6 
Campbell    Constr.      Co.,      Nicolaus 

Bldg.,     Sacramento $4150 

A.    W.    Sweet 4362 

P.    S.    Bender 4362 

W.    P.    Boyze 4626 

Latourrette-Fical     Co 4482 

Carl    T.    Doell 6208 

W.    H.    Picard 6350 

Electrical  Work — Prop.  No.  7 
Geo.  C.  Foss,  Ochsner  Bldg.,  Saoto.$3484 

Campbell  Constr.   Co 3484 

Newbery-Pierce   Elec.   Co 3895 

Calif.  Elec.   Constr.   Co 4320 

Lataurrette-Fical    Co 4329 

P.    S.    Bender 6440 

HeatlnK — Prop.    No.   8 
W.  &  J.   Bays,     3921     Grove     St., 

Oakland    $14,700 

Lataurrette-Fical  Co 15,225 

Carl    T.    Doell 15,267 

W.   P.   Boyze 15,392 

Jas.    A.    Nelson 15,397 

P.      J.   Kennedy 15,479 

W.   H.   Picard 15,635 

W.   K.  Nottingham 16,313 

Latourrette-Fical  Co.,  907  Front  St., 
Sacramento,  submitted  combination  bid 
of  $23,392  for  Nos.  6,  7  and  8,  plumbing, 
electrical   work   and  heating. 


LOMITA,  L.  A.  Co.,  Cal.— Anton  John- 
son Co.,  1007  S  Grand  Ave.,  sub.  low  bid 
at  $238,348  to  Los  Angeles  bd.  educ. 
Feb.  6  for  Nathaniel  A.  N'arbonne  high 
school  group,  s.w.  cor.  Pomelo  St.  and 
Redondo  and  Wilmington  Blvd..  Lom- 
ita.  Bid  No.  2,  excluding  gymnasium, 
was  $220,900.  Low  bidders  on  sub- 
trades  were:  Painting.  Leo  H.  Hubbert 
5831  York  Blvd.,  $3757.50:  eleo.  wiring, 
H.  H|.  Walker.  1800  W  12th  St.,  $10,- 
466;   heating  and  ventilating,   Hickman 


Bros.,  471  W  8th  St.,  San  Pedro,  $33,722; 
plumbing,  Hickman  Bros.,  471  W  8th 
St.,  San  Pedro,  $19,119.  A.  C.  Martin, 
archt.,  228  Higgins  Bldg.  Group  in- 
cludes 3-story  admin,  and  classroom 
bldg.,  70x257  ft.,  1-story  manual  arts 
hldg.,  32xS4  ft.,  domestic  science  bldg., 
32x84  ft.,  auditorium.  120x70  ft.,  and 
two  1-story  shower  and  locker  rooms: 
brick  constr.,  cast  stone  trim,  face  and 
sel.  com.  brick  exter.,  tile  and  comp. 
rf.,  reint.  cone,  corridors  and  stairs, 
cem.    and    maple    fls.,    steam    htg. 

TUCSON,  Ariz.— Until  10  a.  m.,  Feb. 
27,  bids  will  be  rec.  by  bd.  regents. 
University  of  Arizona,  for  completion 
of  library  bldg.  on  campus  at  Tucson. 
General  contr.  will  embrace  excav., 
plain  and  reinf.  cone,  struc.  steel  and 
iron,  brick,  hoi.  tile,  terra  cotta,  car- 
pentry and  mill  work,  tile  rfg.,  comp. 
rfg.,  ornam.  met.,  steel  sash,  cut  stone, 
sheet  met.,  met.  drs.  and  windows,  lath- 
ing and  plas.,  glazing,  marble  and  tile, 
painting,  elec.  elevators,  rolling  steel 
drs.,  and  plbg.  Separate  bid.s  to  be  tak- 
en on  heating,  elec.  work,  linoleum 
and  steel  stack  equip.  Plans  and  spec, 
obtainable  from  Archts.  Lyman  .  and 
Place,  rm.  6.  79  N  Stone  Ave.,  Tucson, 
upon  deposit  of  $50.  returnable.  Cert 
check    5%.   Cleve   W.   Van   Dyke,   secy. 


BANKS,  STORES  &  OFFICES 


To  be   Done  by  Day's  Work. 

ADDITION  Cost,   $50,000 

SAN  FRANCISCO.  E  New  Montgomery 
St.,  bet.   Minna  and  Natoma  Sts. 

Two-story  brick  addition  to  loft  build- 
ing;   install   sprinkler   system. 

Owner— Withheld. 

Architectural  Engr.  —  O'Brien  Bros., 
Inc.,  315  Montgomery  St.,  S.  F. 


Construction    to    Start   Shortly. 
OFFICE  BLDG.       Cost  approx.   $500,000 
SAN    FRANCISCO,    SE    Cor.    Van    Ness 

Ave.  and  Hayes  St. 
Four-story   class   A  office   bldg. 
Owner — Calif.    State    Automooile    Asso- 
ciation. 
Architect  —  George    W.    Kelham,    Sha- 
ron   Bldg..    San    Francisco. 
Contractor  —  P.  J.  Walker  Co.,  55  New 
Montgomery   St.,   San   Francisco. 
Although    contract    was    awarded    in 
October,     1924,    construction    has    been 
held   up  for  various   reasons.     Building 
is   now  assured   and   it   is   expected   ex- 
cavation    contract    will     be     let    about 
Feb.  9. 


Plans   Complete. 

OFFICE   BLDG.  Cost.    $18,000 

.SAN  FRANCISCO,  SE  Third  and  Car- 
roll  Avenue. 

Two-story    frame    office    building. 

Owner — Pacific  Klectric  Mfg.  Co.,  827 
Folsom  St.,  S.  F. 

Architect — Geo.  H.  Wiemeyer,  57  Post 
St.,    San    Francisco. 


Plans    Being    Prepared. 

STORE,   OFFICE  Cost,   $40,000 

RICHMOND,      Contra    Costa    Co.,      Cal. 

Southwest  cor.   10th   St.   and  Nevin. 
Two-story    brick    store    &    oiBce    bldg., 

57x107. 
Owner   —   Richmond     Syndicate,      Inc., 

Richmond. 
Architect — Jas.    T.    Narbett,    910    Mac- 

donald  Ave.,   Richmond. 
The    first    floor    will    contain    stores 
and   second   floor   office   roomg. 

This     structure     will     bo     known     as 
"Syndicate  Building  No.   2." 


Lumber   Contract   Awarded. 

R.    R.    BLDG.  Cost,    $61,918 

SACRAMENTO,    Cal.      Eleventh    and    H 

streets. 
Two-story   brick   class   C    railroad    ter- 
minal     building      (brick      exterior, 
marble   and  tile   work). 
Owner — Sacramento  Northern   Railroad. 
Architect  —  Woollett  &  Lamb,  Hagel- 

stein    Bldg.,    Sacramento. 
Contractor    —    Geo.    D.    Huanutt,    Inc., 

Sacramento 
Lumber — Contract    awarded    to    Friend 
&  Terry  Lumber  Co. 
As  previously  reported  separate  con- 
tracts were   awarded   as   follows: 
Klectrlcal      Work — Scott      Plumbing      & 

Electric  Co.,  Sacramento,  $4365. 
Plumbing — Latourrette-Fical  Co.,  Sac- 
ramento. $3046. 
The  terminal  will  be  used  also  by 
the  Sacramento  Northern,  the  San 
Francisco-Sacramento  Short  Line  and 
the  Central  California  Traction  Com- 
pany. 


Steel  Contract   Awarded. 
BANK   &   OFFICE  Cost,    $1,400,000 

OAKLAND,    Alameda   Co.,    Cal.,    Broad- 
way  and    15th   Sts. 
Seventeen-story     Class     A     bank     and 

office    building. 
Owner — Central    National    Bank. 
Architect   —   Geo.    W.    Kelham,    Sharon 

Bldg.,   San   Francisco. 
Engineer— H.    J.   Briinnier  Sharon  Bldg. 

San    Francisco. 
Contractor    —    Dinwiddie    Construction 

Co.,    Crocker  Bldg.,    S.    F. 
Structiir«l      Steel  —  Contract    has    been 

awarded    to    the    Moore    Dry    Dock 

Co.,    Balfour    Bldg.,    S.    F. 
As    previously    reported    contract    for 
elevators    was    awarded    to    the      Otis 
Elevator   Co.,    333    13th    St.,    Oakland. 

Bids    submitted    for    terra    cotta    are 
under    advisement. 


Sub-Bids   Being  Taken. 

55TORE  Cost,   Approx.    $28,000 

PALO   ALTO,      Santa   CTara      Co.,      Cal 

Emerson   Street. 
Two-story   Class   C   store   and   rooming 

house,  50x90  feet  (stucco  front). 
Owner — Joe  Wasserman,  Palo  Alto 
Architect— Birge  M.   Clark.   600  Embar- 

cadero   Road,   Palo   Alto. 
Contractor — Sampel  &  Cody,  Call  Bldg., 

San    Francisco. 
Sub-figures    are    being    taken    on    all 
portions  of  the  work. 


All-Key 
Plaster  Lath 

(Patented) 
100%    Mechanical   Key. 


Plaster 
Wall    Board 

(Patent   applied   for) 
The  Lnat  Word  In  Wall  Hoard. 


CAXIFORNIA  CEDAR  PRODUCTS   COMPAITr 
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Additional    Sub-Contracts    Awarded. 

OFFICE    BLDG.  Approx.    $2,500,000 

SAN  FRANCISCO.  New  Montgomery 
and    Minna    Streets. 

Twenty-six-story  Class  A  steel  and  re- 
inforced concrete  office  building 
with    terra   cotta   exterior. 

Owner — Pacific  Telephone  &  Telegraph 
Company. 

Architect — Miller  &  Pflueger,  Asso- 
ciated with  A.  A.  Cantin,  Foxcroft 
BIdg.,    San    Francisco. 

Contractor  —  Lindgren-Swinerton  Oo., 
Inc.,   Standard  Oil  Bldg.,   S.   F. 

Hardn-ood  Doors — Pacific  Mfg.  Co.,  177 
Stevenson    St.,    S.    F.,    $13,177. 
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STOCKTON,  San  Joaquin  Co.,  Cal.— 
Lewis  &  Green,  Commercial  Bldg., 
Stockton,  at  $46,746  submits  low  bid 
to  Peter  Sala,  architect.  Exchange 
Bldg.,  Stockton,  to  erect  two-story 
with  mezzanine  floor  store  for  Pike's 
Furniture  Co.,  In  California  St.  Other 
bids,  taken  under  advisement,  were: 
J.  F.  Shepherd,  $52,419;  O.  H.  Chain, 
$55,723:  H.  H.  Henning,  $53,769;  Harvey 
Vlckory,  $49,947;  Ray  Zink.  $53,978; 
Carl  Nelson,  $52,300;  L.  P.  Peletz,  $49,- 
950;E.  H.  Riley,  $50,997:  Lewis  & 
Nicholson,   $52,730;  H.  E.  Allen,   $57,395. 


LODI,  San  Joaquin  Co.,  Cal. — Mrs.  A. 
Solamon,  Lodi,  is  having  plans  pre- 
pared for  one  story  store  building  at 
School  and  Oak  Sts. ;  will  be  concrete 
construction  containing  seven   stores. 

LOS  ANGELES,  Cal.— Archt.  Albert 
C.  Martin,  227  Higgins  Bldg.,  is  prepar- 
ing plans  for  a  3-story  class  C  brick 
store  and  office  bldg.  at  n.e.  cor.  of  6th 
St.  and  Western  Ave.  for  a  syndicate 
composed  of  R.  L,  Huestis,  T.  J.  O'Brien 
W.  M.  Healy  and  A.  C.  Martin.  Dimen- 
sions, 65x155  ft.,  brick  walls,  stucco 
and  cast  stone  facing,  plate  glass,  steel 
beams,  comp.  rfg.,  metal  skylights, 
pine  and  hdwd.  trim  and  firs.,  cem. 
store  firs.,  steam  htg.,  elevator,  steel 
sash. 


VEXTURA,  Ventura  Co.,  Cal. — 
Walter  Jones  and  associates  contem- 
plate building  6  stores  and  garage  at 
the  corner  of  Oak  and  Santa  Clara  Sts. 

OAKLAND,  Cal.— Joseph  J.  Burden, 
1426  Macdonald  Ave.,  Richmond,  at  ap- 
prox. $4,000  awarded  painting  contract 
in  connection  with  new  Builders'  Ex- 
change building  now  in  course  of  con- 
struction  at    Hobart    and   Webster   Sts 


THEATRES 


Excavating  and  Structural  Steel  Con- 
tracts Awarded. 

THEATRE  Cost,   $125,000 

HAYWARD,  Alameda  Co.,  Cal. 

One  and  2-story  class  B  reinforced  con- 
crete and  steel  theatre  (1200  seats) 

Owner — Chas.    W.    Heyer. 

Architect  —  Henry  H.  Meyers,  Kohl 
Bldg.,  S.  F. 

Contractor — Chas.  W.  Heyer,  Jr.,  Mills 
Bldg.,    S.    P. 

Excavating — W.  H.  Hauser  Co..  351 
12th    St..    Oakland. 

StrnctnrnI  steel— Judson  Mfg.  Co.,  Em- 
eryville,  Cal. 


RENO,  Nevada — Architect  P  J  De 
Longchamps,  Gazette  Bldg..  Reno,  com- 
pletes plans  to  remodel  Interior  and 
exterior  of  Majestic  Theatre,  owned 
^LV),®  T  &  D  Jr.  Enterprises;  est.  cost. 
$28,000.  New  balcony  will  be  con- 
structed Increasing  se,atlng  capacity 
about  650  makingr  total  capacity  1400. 


_  SANTA  ROSA,  Sonoma  Co.,  Cal.— See 
'Schools,"  this  issue.  Bids  wanted  for 
school  auditorium  stage  curtain  and 
cyclorama. 


SANTA  MONICA,  L.  A.  Co.,  Cal.  — 
Western  States  Constr.  Co.,  726  Santa 
Monica  Blvd.,  Santa  Monica,  will  build 
store  bldg.  at  1335-59  3rd  St.,  Santa 
Monica,  for  First  Natl.  Inv.  Co.,  1335 
3rd   St.,   Santa   Monica;   $70,000. 


FRESNO,  Fresno  Co.,  Cal. — Electrical 
Construction  Co.,  616  Broadway,  Fres- 
no, at  $32,616  awarded  contract  by  R. 
F.  Felchlin  Co.,  architects  and  contrac- 
tors, T.  W.  Patterson  Bldg.,  Fresno,  for 
electric  work  in  connection  with  Rad- 
kin  &  Kamp  Dept.  Store  building  now 
in  course  of  construction.  Contracts 
for  brick  and  mill  work  will  be  award- 
ed  shortly. 


SOUTH  PASADENA,  Los  Angeles  Co., 
Cal.— Wm.  G.  Reed,  814  Pacific  South- 
west Bank  Bldg.,  Long  Beach,  awarded 
general  contract  for  two-story  brick 
building,  90x»26  feet  at  the  northeast 
corner  of  Fair  Oaks  Ave.  and  Oxley  St., 
South  Pasadena,  for  West  Coast 
Theatres,  Knickerbocker  Bldg.,  Los 
Angeles.  Plans  by  L.  A.  Smith,  Lilly- 
Pletcher  Bldg.,  3rd  St.  and  Western 
Ave.,  Los  Angeles.  Auditorium  seat- 
ing 1800,  4  stores  and  a  number  of  2- 
room  apartments;  stucco  exterior,  tile 
and  composition  roofing,  structural 
steel.  Class  A  stage,  plate  glass,  mar- 
ble and  tile  work.  Cost,  $130,000  com- 
plete. 


WHARVES  AND  DOCKS 


Sub-Contracts  Awarded. 

PIER,    ETC.  Cost,    $587,000 

SAN  FRANCISCO.  Pier  No.  50. 

Pier  and  bulkhead  wharf,  creosoted 
piles  and  timber  and  concrete  piles 
with    concrete    deck    600    x    400    ft. 

Owner — State  Board  of  Harbor  Com- 
missioners. 


Contractor — Clinton  Constr.  Co..  923 
Folsora  St..  S.  F. 

Simd  and  gravel — Coast  Rnck  &  Grav- 
el   Co.,    Call    Bldg.,    S.    F. 

neinforcing:  steel — Edw.  L.  Soule  Co., 
Rialto  Bldg..  S.  F. 

Green  piles — W.  A.  Hammond  Co..  Inc. 
112   Market  St.,   S.   P. 


CONCfiiETP^A 


CQETl 


IN   SACRAMENTO. 

•  •      • 

THE   "BEE"      is   holding. 

•  •      • 

A   HORSESHOE    Tournament. 

SOMETIMES  CALLED  "Barnyard  Golf." 

.  •      •     • 
AND    THE    building    world. 

IS   WELL    represented. 

IN  THE  person. 

OF  ANDY  McGuire. 

OF  McGUIRE   &  Henry. 

WHO   SELL   "Pratt's   Marysville"   sand. 

•  •     • 

"PRATT'S  AMERICAN  River"  sand. 

•  •     • 

AND    "PRATTROCK"   crushed   rock. 

AND    "PRATTROCK"    washed    gravel. 

PROM  PRATTROCK   (near  Polsom). 

WHERE    SANDY    Pratt,    president. 

«     •     • 
OF  THE  Pratt  Building  Material  Co. 

•  •     • 

PRODUCES   HARD,    sharp   rock. 

•  •      • 

ANDY  McGUIRE   is   the   favorite. 

AMONG  THE   builders. 

MANY   BUILDERS  think. 

ANDY  WILL  win. 

BECAUSE  HIS  judgment. 

IS  ALWAYS  good. 

MANY  PROMINENT  architects. 

AS  WELL  as  engineers. 

AND   CONTRACTORS   say. 

THAT  BECAUSE. 

ANDY  BUYS  Pratt's  sand. 

AND   PRATT'S   rock   and  gravel. 

•  •      • 
SAID  (BY  Sandy). 

TO  BE  the  best. 

IN    THE   West. 

ANDY'S    JUDGMENT    is    wonderful. 

•  •      • 

AND  GOOD. 

•  •     •  /  ' 

ANDY  KNOWS  horseshoes. 


LIKE   HE   knows  Pratt's  sand. 

WHEN  ANDY  was  a  baby. 

HIS   FOLKS   gave    him    horseshoes. 

INSTEAD   OF  a   rattler. 

«      •      • 
ANDY   USED   horseshoe    nails. 

INSTEAD  OP  a  "teething  ring." 

WHEN  HE  cut  his  first  tooth. 

ANDY    WILL   win. 

NEXT  SUNDAY  at  Sacramento. 

IF  SANDY  Pratt. 

AND    THE    Sacramento    Builders'     Ex 
change. 

CAN    HELP    him. 

•     *     • 
THEN  ANDY  will  challenge. 

THE   TOWNS  of  Prattfock. 

•  e     • 

NEAR   POLSOM. 

•  «      « 

AND  PRATTCO    (Monterey   County). 
"I  THANK   you." 


Andy  McGuire  of  McGuire  &  Henrv. 
user  of  "Pratt's  American  River"  sand 
"Pratt's  Marysville"  sand  and  "Pratt- 
rock"  crushed  rock  and  washed  gravel, 
has  been  around  horses  and  horse- 
shoes since  a  baby.  Sandy  Pratt  picks 
Andy   for  a  winner. 


Saturday,  February  14,  1925 
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Creosoted  Inmber — Chas.  R.  McCormlck 

&  Co..  215  Market  St.,  S.  F. 
Form    lumber — Chas.      Nelson      Co.,    230 

California    St.,    S.    F. 
Casting — P.    David    Co.,    21st   &    Indiana 

san   Francisco. 


SAN  FRANCISCO,  Cal. — Contract  was 
awarded  to  M.  B.  McGowan,  180  Jessie 
Street,  at  $9500  for  alterations  and  re- 
pairs at  Exposition  Yacht  Harbor  in 
Marino  at  foot  of  Scott  and  Divisa- 
dero  Streets. 


VALLEJO,  Solano  Co.,  Cal. — City  Eng. 
T.  D.  Kilkenny  preparing  plans  to  re- 
construct Virginia  St.,  wharf  Involv. 
new  deck  of  untreated  timber,  sub- 
structure of  undertreated  timber  piling 
and  creosoted  piling,  covering  an  area 
of   3,000   feet. 


LONG  BEACH,  Cal. — James  L.  Fra- 
zer,  Kress  Bldg.,  Long  Beach,  awarded 
cont.  at  ?27,000  to  const,  board  walk 
on  piles  in  'Seaside  Blvd.  bet.  flood 
control  channel  and  Tulare  PI. 


PUGET  SOUND,  Wash. — See  "Govern- 
ment Work  and  Supplies,"  this  issue. 
Bids  opened  for  Navy  Yard  pier. 


LONG  BEACH,  Cal. — Until  10  a.  m., 
Feb.  IS,  bids  will  be  rec.  by  city  for 
98  lengths  of  creosoted  piling,  in 
lengths  of  from  24  to  60  ft.  Special 
spec.  C-299.  Cert,  check  or  bond  10%.  C. 
H.  Windham,  city  mgr. 


MISCELLANEOUS    BUILDING 
CONSTRUCTION 

MISSION  BEACH,  Cal. — Sharp  &  Fel- 
lows, Central  Bldg.,  Los  Angeles, 
awarded  cont.  to  const,  terminal  for 
San  Diego  Elec.  Ry.  at  Mission  Beach, 
consisting  of  open  top  subway,  450  ft. 
long,  extending  from  ocean  to  bay 
front  sections  of  the  amusement  dist. 
under  bridges  carrying  Mission  Blvd. 
and  the  beach  line  railway  tracks.  The 
firm's  contr.  includes  a  1600-ft.  seawall 
of  the  parapet  type,  the  parapet  form- 
ing a  guardrail  and  bench  20-in.  high, 
with  cem.  esplanade  25  ft.  wide.  Ornam 
lights  will  be  placed  100  ft.  apart  along 
the  wall.  The  general  scheme  of  the 
project  is  to  eliminate  entirely  grade- 
crossings. 


LOS  ANGELES,  Cal.— City  Engr.  H. 
A.  Van  Norman  recommends  to  bd.  of 
pub.  wks.  that  all  bids  for  proposed 
incinerator  be  rejected.  He  stated  that 
a  definite  location  must  be  selected 
before  contract  is  let. 


OAKLAND,  Cal. — Engineering  Dept. 
of  Pacific  Tel.  &  Tel.  Co.,  333  Grant 
Ave.,  San  Francisco,  has  applied  to 
city  council  for  permit  to  construct 
covered  passageway  between  the  Oak- 
land main  building  and  new  buildings 
for  the  company  in  Franklin  si.  .rians 
call  tor  bridge  starting  at  2nd  floor  of 
new  main  building  and  leading  to  nrsi 
and  third  floors  of  old  buildings;  will 
be  concrete  and  steel  construction  with 
plaster  exterior;  est.  cost,   $35,000. 


SAN  FRANCISCO— Until  March  4,  3 
p.  m.,  bids  will  be  received  by  Board 
of  Public  Works  to  pave  portion  of 
Civic  Center  Plaza;  estimated  cost  $15,- 
UOO.  This  contract  covers  the  base  por- 
tion only  and  not  the  finished  surface, 
ihe  surface  work  to  be  undertaken  at 
a  later  date  when  additional  funds  are 
available.  Plans  obtainable  from  Bu- 
reau of  Engineering,  Dept.  of  Public 
Works,  3rd  floor,  city  hall. 


BUSINESS  OPPORTUNITIES 

SAN  FRANCISCO— Further  informa- 
tion regarding  these  opportunities  may 
be  obtained  irom  the  office  of  Larson 
Advance  Construction  Reports,  818 
Mission  Street,  Sau  Francisco,  either 
by  phune,  letter,  or  personal  call.  Re- 
quests for  additional  information 
should  be  made  to  the  Business  Oppor- 
tunities Department.  Such  requests 
must  be  accompanied  by  the  Index 
iNumber  of  each  opportunity. 

8898 — United  Kingdom.  Manufactur- 
ers 9f  cardboard,  suitable  for  box- 
making,  desire  to  quote  prices  and  es- 
tablish business  connections  with  San 
Francisco  manufacturers  or  users. 

8899 — United  Kingdom.  Manufactur- 
ers desire  to  appoint  an  agent  in  San 
tranoisco  tor  the  sale  of  oil  stoves 
gas  rings,  food  choppers,  hearth  stands 
and  sets,  and  general  builders'  and 
liousehold   ironmongery,   etc. 

S904— Indore,  Central  India.  Firm  de- 
sires to  purchase  match-making  ma- 
chinery through  San  Francisco  firms 
and  machines  suitable  for  manufacture 
of  wooden  bobbins. 

8909 — Vancouver,  B.  C.  Firm  desires 
to  receive  quotations  and  full  informa- 
tion from  San  Francisco  manufactur- 
ers or  distributors  of  burglar  alarm 
systems. 

8912  —  San  Francisco,  Calif.  Local 
business  man  with  wide  experience  Is 
making  an  extended  trip  to  leading 
commercial  centers  of  Europe  and  Asia, 
He  is  in  a  position  to  undertake  com- 
mercial transactions  for  San  Francisco 
business  houses. 

D-1467— Philadelphia,  Pa.  Firm  wish- 
es to  represent  in  their  territory  sev- 
eral  Western   manufacturers. 

8921 — Chicago,  Illinois.  Manufactur- 
ers of  a  radio  loud  speaker  desire  to 
enter  the  export  field  and  are  consid- 
ering the  appointment  of  a  San  Fran- 
cisco firm  to  merchandise  their  prod- 
ucts abroad. 

8922  —  Brussels,  Belgium.  Manufac- 
turer of  high  production  automatic 
scalloping  machines  (75  meters  per 
hour  capacity),  and  of  high  speed  em- 
broidery machines,  desires  to  appoint 
an  exclusive  agent  in  San  Francisco. 

8926 — Charleroi  , Belgium.  Established 
exporters  with  best  local  references 
desire  to  supply  to  San  Francisco  im- 
porters window  and  fancy  glass.  Iron 
and  steel,  metals  of  all  kinds,  and 
building  materials.  Quotations  and  full 
particulars  will  be  sent  to  Interested 
parties. 

D-1471— Walla  Walla,  Wash.  Wanted: 
Ocean  going  vessel  about  150  feet  In 
length  for  around-the-world  cruise; 
prefer  ship  with  history  or  of  antique 
design. 

D-1472 — Athens,  Ohio.  Manufacturers 
of  parquetry  flooring  desire  connection 
with  responsible  local  firm  taandllns 
flooring:. 
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Official    Proposals 


NOTICM   TO    BIDDERS 


(Asphalt  Heater — San  Leaiidro) 

Pursuant  to  order  of  the  Board  o£ 
Trustees  of  the  City  of  San  Leandro, 
notice  is  hereby  given  that  said  Board 
of  Trustees  will  receive  sealed  prupos- 
als  or  bids,  up  to  8:00  P.  M.  uf  flloiiday, 
Febraarj  10th,  11)25,  at  the  office  of  the 
City  Clerk  of  the  City  of  San  J^eandro, 
in  San  Leandro,  California,  for  one  oil 
or  asphalt  heater,  mounted  on  wheels, 
with  spray  or  pump  attachment,  and 
equipped  with  oil  or  WJOd  burners,  to 
be  of  medium  capacity  of  200  gallons, 
minimum  weight  of  1700  pounds,  mini- 
mum dimensions  of  length  60  inches, 
width  30  inches,  and  maximum  dimen- 
sions of  length  over  all  of  75  inches, 
and  width  35  inches,  steel  not  less  than 
3/16  inches  thick,  front  wheels  16  inch 
diameter  and  4%  inch  tread;  back 
wheels  24  inch  diameter  and  4^^  inch 
tread;  together  with  all  proper  and 
necessary  fittings  therefor,  lor  the  City 
of  San  Ijeandro. 

The  Board  of  Trustees  reserve  the 
right  to  reject  any  and  all  bids. 

By    order   of    the   Board   of   Trustees. 

Dated:  San  Leandro,  California, 
February    2nd,    1926. 

J.  J.  GILL,, 
City  Clerk. 


NOTICE}  TO    CONTRACTORS 


(Ciordon   Valley    Pipe    Line    —    City    of 
Vallejo) 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  City  Clerk, 
Vallejo,  California,  until  2  o'clock  P.  M., 
February  IS,  1025,  for  the  construc- 
tion of  the  Gordon  Valley  Pipe  and 
accessories  and  furnishing  of  certain 
supplies  and  materials  for  use  in  con- 
nection   therewith. 

The    work    involves: 

(a)  The  furnishing  and  laying  of 
approximately  115,000  lineal  feet  of  24 
or    22    inch    diameter    pressure    pipe. 

(b)  The  excavation  and  backfill  of 
approximately  115,000  lineal  feet  of 
pipe   trench. 

(c)  The  furnishing  of  air  and  blow- 
off  valves  and  stop  gates. 

(d)  The  furnishing  of  2  24  or  22 
inch,  and  1  14-inch,  Venturi  Meters 
complete. 

The  work  will  be  subdivided  and 
proposals  will  be  received  for  sepa- 
rate portions  thereof,  under  forms  as 
follows: 

Form  "A." 

Proposals  under  this  form  will  cover 
the  furnishing  of  pipe  complete  in 
place,  including  Trenching  and  Back- 
filling. A  certified  check  or  bidder's 
bond  for  ten  per  cent  (10%.)  of  the 
amount  bid  must  accompany  the  pro- 
posal upon  this  form. 

Form  "B." 

Proposals  under  this  form  will  cover 
the  furnishing  of  pipe  complete  in 
place,  in  a  trench  to  be  provided  by 
the  City  of  Vallejo.  A  certified  check 
or  bidder's  bond  for  ten  per  cent  (10%) 
of  the  amount  bid  must  accompany  the 
proposal   upon  this  form. 

Form   "C."    . 

Proposals  under  this  form  will  cover 
the  furnishing  of  Steel  or  Iron  Pipe, 
f.  o.  b.,  .Suisun,  Cordelia,  Creston,  Napa 
Junction  and  Vallejo,  California.  A 
certified  check  or  bidder's  bond,  for 
ten  per  cent  (10%)  of  the  amount  bid, 
must  accompany  the  proposal  upon 
this  form. 

Form  "D." 

Proposals  under  this  form  will  cover 
the  excavation  and  backfill  of  trench. 
A  certified  check  or  bidder's  bond,  for 
ten  per  cent  (10%)  of  the  amount  bid, 
must  accompany  the  proposal  upon  this 
form. 

Form   "B." 

Proposals  under  this  form  will  cover 
the    furnishing    of    valves.      A   certified 


A  call  for  blda  publlahed  In 
this  section  Indlcatea  that  bids 
are  desi.'ed  from  other  than  local 
bidders  Maximum  competltloD 
is  desired,  and  this  Is  assured 
through  BUILDING  AND  BNGI- 
NEEHIiNG  NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
public    work. 

Ratei  10  cents  per  line,  per 
insertion. 

All  official  calls  for  blda  of 
the  California  State  Ulghway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   In    this   section. 


check  or  bidder's  bond,  for  ten  per  cent 
(10%)  of  the  amount  bid,  must  ac- 
conipany   the   proposal   upon   this   form. 

Form   "F." 

Proposals  under  this  form  will  cover 
the  furnishing  of  pipe  fittings,  gaskets 
and  castings.  A  certified  clieck  or  bid- 
der's bond,  for  ten  per  cent  (10%)  of 
the  amount  bid,  must  accompany  the 
proposal    upon    this    form. 

Form    "G." 

Proposals  under  this  form  will  cover 
the  furnishing  of  Venturi  Meters.  A 
certified  check  or  bidder's  bond,  for 
ten  per  cent  (10%)  of  the  amount  bid, 
must  accompany  the  proposal  under 
this   form. 

Form   "H." 

Proposals  under  this  form  will  cover 
the  furnishing  of  Meters.  A  certified 
check  or  bidder's  bond,  lor  ten  per 
cent  (10%)  of  the  amount  bid,  must 
accompany  the  proposal  upon  this  form. 

Plans,  specifications  and  forms  of 
proposals  may  be  secured  from  "he 
the  City  Clerk  of  the  City  of  Vallejo, 
California,  or  from  the  office  of  A. 
Kempkey,  consulting  engineer,  401 
Hobart  Bldg.,  San  Francisco,  Calif. 

A  deposit  of  twenty-flve  dollars 
(|25.00),  required  for  plans  and  speci- 
fications, which  will  be  refunded  on  re- 
turn of  same. 

The  right  is  reserved  to  reject  any 
or  all  bids  or  to  accept  other  than  the 
lowest  as  may  appear  to  the  best  in- 
terests  of  the   City   of  Vallejo. 

Dated:     February  4,   192s. 

(Seal) 

ALF.    E.     EDGECUMBE, 

City  Clerk. 


STATE   OF  CALIFORNIA 


CALIFORNIA  HIGHWAY  COMMISSION 


NOTICE    TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  receiv- 
ed at  the  office  of  the  California  High- 
>vay  Conuuissiou,  515  Fornni  Building:, 
Sacramento,  Cal.,  until  2  o*clocl£  P.  M. 
on  March  0,  li>25,  at  which  time  they 
will  be  publicly  opened  and  read,  lor 
construction,  in  accordance  with  the 
specifications  therefor,  to  which  special 
reference  is  made,  of  portions  of  State 
Highway,  as  follows: 


QUANTITY  SURVEYOR 

Valuation    Engineer 
ARTHUR    PRIDDLE 

003   Mission    Street,   at   Third    St. 
San    Francisco,    Calif. 

Telephone   Douglas  8-4-9-J 
General  Llstlnx  Bureau 

Architect's  Preliminary  Estimates 


Shasta  County,  a  reinforced  concrete 
girder  bridge  across  Salt  Creek,  about 
six  miles  south  of  Antler  (II-Sha.-3-C), 
consisting  of  one  36  foot,  two  42  foot 
and  two  20  foot  spans  on  concrete 
bents. 

Merced  County,  between  Merced 
River  and  Buhac  (Vl-Mer.  4-C  &  D), 
:il)out  six  and  four-tenths  (6.4)  miles 
in  length;  five  and  three-tenths  (5.3) 
miles  to  be  paved  with  Portland  cement 
concrete  and  one  and  one-tenth  (1.1) 
miles  to  be  widened  with  Portland  ce- 
nifiit   concrete   shoulders. 

Plans  may  be  seen,  and  forms  of  pro- 
pn.sals,  bonds,  contract  and  speciflca- 
lions  may  be  obtained  at  the  said  office 
and  they  may  be  seen  at  the  ofliices  of 
the  Division  Engineers  at  Los  Angeles 
and  San  Francisco,  and  at  the  office  of 
the  Division  Engineer  of  the  division 
in  which  the  work  is  situated.  The  Di- 
vision Engineer's  offices  are  located  at 
Willits,  Redding,  Sacramento,  San 
Francisco,  San  Luis  Obispo,  Fresno, 
Los  Angeles,  San  Bernardino  and 
Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity  of 
work  to  be  done,  with  a  representative 
of  the  Commission.  It  is  requested  that 
arrangements  for  joint  field  inspection 
be  made  as  far  in  advance  as  possible. 
Detailed  information  concerning  the 
proposed  work  may  be  obtained  from 
the  Division   office. 

No  bid  will  be  received  unless  it  la 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done,  etc. 

The   California  Highway   Commission 
reserves   the   right   to   reject  any  or  all 
bids    or   to   accept    the    bid    deemed   for 
the    best   interests    of    the   State. 
HARVEY    M.    TOY, 
LOUIS    EVERDING, 
N.    T.    EDWARDS, 
California    Highway    Commission. 
R.    M.    MORTON, 

State    Highway    Engineer. 
W.  F.  MIXON,  Secretary. 
Dated:     February  9,   1925. 


NOTICE   TO    CONTRACTORS 


Heatins    System    Alterations — Alameda 


Sealed  proposals  or  bids  are  hereby 
invited  by  the  Board  of  Education  of 
the  City  of  Alameda  and  of  Alameda 
School  District  of  Alameda  County. 
California,  and  may  be  filed  at  the 
iifflce  of  the  Secretary  of  said  Board 
at  the  City  Hall,  located  at  the  corner 
of  Oak  Street  and  Santa  Clara  Avenue. 
in  said  city,  on  or  before  the  hour  of 
S:00  P.  M.,  of  the  17th  day  of  Feb- 
ruary, 1925,  for  making  changes  in  the 
present  heating  system  of  the  Mastlck 
School,  Santa  Clara  Avenue  and  Bay 
Street,    Alameda,    California. 

All  of  said  work  shall  be  done  in  ac- 
cordance with  the  plans  and  specifica- 
tions adopted  therefor  and  on  file  in 
the  office  of  the  Secretary  of  the  Board. 

All  proposals  shall  be  accompanied 
I'y  a  certified  check,  or  bond  in  the 
amount  of  ten  per  cent  (10%)  of  the 
total  contract  price,  conditioned  that 
the  successful  bidder  will  enter  into 
a  contract  within  ten  days  after  the 
same    has    been   awarded    to    him. 

The  Board  of  Education  reserves  the 
right   to    reject   any   or  all   bids. 

By  order  of  the  Board  of  Education. 

Dated  January  30,   1925. 

C.  J.  DU  FOUR, 

Secretary. 
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BRIDGES 


VENTURA  COUNTY.  Cal. — As  pre- 
viously reported,  bids  will  be  rec.  by 
State  Highway  Commission,  Forum 
Bldg.,  Sacramento,  until  Feb.  24,  2  P. 
M.,  to  const,  rein.  cone,  girder  bridge 
across  Ventura  river,  near  Ventura, 
consisting  of  one  30-ft.  and  three  60- 
ft.  spans  with  approach  fills.  Project 
involves:  595  cu.  yds.  Class  "A"  Port- 
land cement  concrete;  820  cwt.  rein- 
forcing steel;  310  cu.  yds.  structure 
excavation;  275  cu.  yds.  roadway  em- 
bankment; removing  timber  trestle. 
No  progress  payments  will  be  made 
for  this  work  prior  to  June  1,  1925. 


LOS  ANGELES,  Cal.— County  Bridge 
Engr.  Armstrong,  10th  floor.  Hall  of 
Records,  states  that  timber  bridge  to 
be  const,  over  Rio  Hondo,  on  Clara  St. 
in  Rd.  Foreman  Div.  No.  107,  will  con- 
sist of  4  60-ft.  and  4  38-ft.  spans  sup- 
ported by  creosoted  piles.  Bids  to  be 
opened   by  county  Feb.   24. 


SAN  DIEGO,  Cal. — McClintic-Marshall 
Co.  (W.  B.  Kyle),  426  S.  Spring  St.,  Los 
Angeles,  awarded  cont.  city  at  ?43,749 
to  const,  steel  truss  superstructure  with 
reinf.  cone,  deck  for  bridge  across  San 
Diego  at  Old  Town. 


SHASTA  COUNTY.  Calif.— Until  Mar. 
9,  2  p.  m.,  bids  will  be  rec.  by  State 
Highway  Comraiission,  Forum  Bldg., 
Sacramento,  to  const,  rein.  cone,  gir- 
der bridge  across  Salt  Creek,  about 
fi-mi.  south  of  Antler,  consisting  of  one 
36-ft.,  two  42-ft.  an4  two  20-ft.  spans 
on  cone,  bents.  See  cnll  for  bid«  under 
official  proposal  section  in  this  issue. 


OROVILLE,  Butte  Co.,  Cal. — Super- 
visors approve  spec,  for  bridge  at  Biggs 
over  Hamlyn  slough;  est.  cost  $1500. 
City  of  Biggs  to  pay  one-half  cost 
Harry  H.  Hume,  county  surveyor. 


BERKELEY,  Alameda  Co.,  Cal. — City 
Manager  John  Edy  preparing  estimates 
of  cost  to  const,  stone  bridge  over 
Codornices   creek   in   Euclid  Ave. 


RENO,  Nevada — J.  S.  Jensen,  126 
Locust  St.,  Reno,  at  $2659  awarded  cont. 
by  council  to  const.  130  lin.  ft.  rein, 
cone,  culvert,  10  ft.  wide;  80  lin.  ft. 
rein.  cone,  cuulvert,  9  ft.  wide  and  80 
lin.  ft.  rein.  cone,  culvert,  7  ft.  wide. 
J.  H.  Christensen,  $3,163.20;  F.  J.  Caf- 
ferata,    $3,770.80. 


RIVERSIDE  COUNTY,  Calif.  —  Fol- 
lowing bids  rec.  by  State  Highway 
Commission,  Forum  Bldg.,  Sacramento, 
Feb.  9,  to  const,  rein.  cone,  girder 
bridge  21-tt.  wide  over  San  Gorgonio 
Wash.,  2-mi.  east  of  Banning,  consist- 
ing of  five  30-ft.  spans  on  eonc.  bents; 
bridge  approaches  to  be  graded  and 
paved  with  Port.  ceni.  cone,  involv.  250 
cu.  yds.  A  cem.  cone,  (bridge);  8  cu 
yds.  B  Port.  cem.  cone,  (bridge);  1150 
lin.  ft,  subgrade  (preparing  and  shap- 
ing) ;  500  cu.  yds.  A  cem.  cone,  (road- 
way pavement);  40  cu.  yds.  A  cem.  cone 
(aprons);  55,800  lbs.  reinforcing  steel 
in  place  (bridge  and  pavement);  80  cu 
yds.  excavation  for  bridge  structure;  60 
cu.  yds.  backfill  for  bridge  structure; 
1250  cu.  yds.  roadway  excavation  with- 
out   classification;    500    cu.    yds.    riprap. 

Engineers    estimate    $20,740 

Dewitt  &  Moore,  Los  Angeles    . .    16^883 

H.    H.    Peterson,    San    Diego 19,298 

Pioneer    Trans.    Co.,    Cale.xico    .  .    19,860 

Williams    &    Slngleterry     20  070 

Wm.    M.   Ledbetter   &   Co 22,993 

W.  A.   Patterson    24,085 

gf°-    Her?    28.525 

Gibbons   &   Reed    28,667 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
Supervisors  apply  to  State  R.R.  Comm. 
for  authority  to  const,  overhead  cross- 
ing at  tracks  of  Southern  Pacific  on 
main  county  highway  from  Santa  Cruz 
to  Boulder  Creek  at  Rincon;  cost  to  be 
borne  by  county  and  railroad.  Lloyd 
Bowman   is   county   surveyor. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
Time  for  opening  bids  on  underpass 
at  Aptos  crossing  extended  by  super- 
visors to  Feb.  25.  Lloyd  Bowman,  coun- 
ty  surveyor. 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


SAN  DIEGO,  Cal. — Lipscomb  &  Dut- 
ton,  San  Diego,  sub.  low  bid  to  city 
at  $18.90  lin.  ft.  to  const,  reinf.  cone, 
seawall,  bet.  Columbia  and  8th  Sts., 
approx.    3470   lin.   ft. 

San  Francisco  Bridge  Co.  low  to 
dredge  approx.  850,000  cu.  yds.  and 
plac'ng  same  back  of  seawall  at  23.75c 
cu.  yd.  Other  bids:  United  Dredging 
Co.,   24.5c;   Western  Dredging  Co.,  26.4c. 

FALLON,  Nevada — Election  will  be 
called  shortly  in  Truckee-Carson  Irri- 
gation District  to  vote  bonds  of  $245,- 
000  to  finance  construction  of  50  miles 
of  drainage  canals. 


LONG  BEACH,  Cal. — Until  10  a.  m., 
Feb.  18,  bids  will  be  rec.  by  city  for 
turn,  on  rental  basis  of  equip,  for  pile 
driving  and  for  supplying  of  pile  driv- 
ing crew.  Special  spec.  C-300.  Cert.  chk. 
or  bond  10%.  C.  H.  Windham,  city  mgr. 


IRRIGATION  PROJECTS 


PORTERVILLE,  Tulare  Co.,  Cal.— 
Bids  rec.  by  Vandalia  Irrig.  Dist.  for 
constr.  materials,  etc.,  for  said  dist. 
(Irvin  H.  Althouse,  PortervlUe,  engr.), 
are: 

Installation  of  pumps,  switchboard, 
foundation,  etc.:  Ajax  Constr.  Co.,  San 
Francisco,  $5031;  Earl  Bo  wen.  Strath- 
more,  $5114;  Hodson  &  Son,  Porter- 
vlUe, $5275;  J.  D.  Althouse,  PorterviUe, 
$6321.28;  Woods  &  Watkins,  Porter- 
viUe   (switch-boards   only),    $3085. 

Station  building,  ofllice  and  residence: 
Ajax  Constr.  Co.,  $12,456;  Frank  Shel- 
ton,  PorterviUe,  $7444;  Earl  Bowen, 
Strathmore,  $7073;  Templeton  Bros., 
PorterviUe,  $6923.07;  Hodson  &  Son, 
PorterviUe,  $6562.05;  Walthall  &  Ap- 
pleck,  PorterviUe,   $6051.85. 

Metres:  Neptune  Metre  Co..  %-in., 
$11.61;  1-ln.,  $24.95;  2-ln.  new  $51;  2-ln. 
used,  $40. 


Carbide   Flare  Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried  In  stock 

E.    D.    BULLARD 

565  UOTVARO  STRBBT 
San   FTancJaco,  Callt. 

DoUKlai  6820 


National  Metre  Co. — %-ln.,  $10.35;  1- 
In.,  $19;  2-ln.  new,  $40. 

R.  W.  Spalding — 2-in.,  $61.20;  6-in., 
$70.75;  8-ln.,  $88. 

Randall  Control  Co. — Size  "A,"  $58; 
size  "B,"  $65. 

Installation  of  Metres  and  Services: 
J.  D.  Althouse,  PorterviUe,  cost  plus 
20%.  Bids  taken  under  consideration 
until  Feb.  4. 


GRASS  VALLEY,  Nevada  Co.,  Cal.— 
March  5  is  date  set  in  Nevada  Irriga- 
tion District  to  vote  bonds  of  $7,250,- 
000  to  finance  construction  of  irriga- 
tion works. 


LIGHTING  SYSTEMS 


PASADENA,  Cal. — Until  10  A.  M.,  Feb. 
17,  bids  will  be  rec.  for  ornam.  lights. 
Oakland  Ave.,  bet.  Green  and  Califor- 
nia Sts.:  ornam.  lights  compl.;  1911  act. 
W.  C.  Earle,  city  engineer.  Bessie 
Chamberlain,   city   clerk. 


LOS  ANGELES,  Cal.— Council  de- 
clares Inten.  to  install  ornam.  lights 
(concr.  posts)  in  Pasadena  Ave.,  bet. 
Woodside  Dr.  and  Ave.  41;  1911  act. 


CORONADO,  Cal. — Matter  of  ornam. 
lights  for  principal  Sts.  referred  to  city 
planners.  Proceedings  tor  llgnts  on 
Orange  Ave.  abandoned. 


BERKELEY,  Alameda  Co.,  Cal.  — 
Council,  E.  M.  Hann,  city  clerk,  de- 
clares inten.  (No.  524)  to  install  8  elec- 
troUers  with  conduit  and  appurten- 
ances in  Center  St.,  bet.  Milvla  and 
Shattuck  Aves.  1911  Act  and  Bond  Act 
1915.    Protests    Feb.    24. 


COLTON,  Cal. — Council  declares  in- 
tention for  ornam.  lights  in  La  Cadena 
Ave  bet.  Mount  Vernon  Ave.  and  8th  St. 
44  cone,  posts;  1911  and  1915  acts.  Olive 
rhillips,    city   clerk. 


BERKELEY,  Alameda  Co.,  Cal.  — 
Council,  E.  M.  Hann,  city  clerk,  de- 
clares inten.  (No.  526)  to  install  30 
electroliers  with  conduits  and  appur- 
tenances in  Bancroft  Way,  bet.  Shat- 
tuck and  Piedmont  Aves.  Work  under 
1915  Bond  Act  and  1911  Imp.  Act.  Pro- 
tests Feb.   24. 


LOS  ANGELES,  Cal. — Newbery  Elec. 
Corp.,  724  S.  Olive  St.,  sub.  low  bid  at 
$77,686  to  Bd.  Pub.  Wks.,  for  ornam. 
lights  in  6th  St.,  bet.  Loomis  St.  and 
Vermont  Ave.  Other  bids:  R.  A. 
Wattson,  $81,590;  A.  C.  Rice,  $81,630; 
Osborn  Elec.  Co.,  $82,000;  C.  W.  Sparks, 
$82,976;  Electric  Light  Sup.  Co.,  $83,000; 
Robertson  Elec.  Co.,  $83,776;  Walker  & 
Martin.  $83,782;  H.  C.  Reid  Co.,  $83,976; 
Geo.  W.  Kemper,  $85,748;  J.  C.  Rendler, 
$85,888;  H.  H.  Walker,  $87,732;  Jas.  C. 
Perry,  $88,187;  Finley  Hunt  Co.,  $90,000. 


LOS  ANGELES,  Cal. — Walker  &  Mar- 
tin, 402  W.  Wilshire  St.,  Fullerton,  low 
bid  to  supervisors  at  $12,393  for  ornam. 
lights  compl.  in  Brooklyn  Ave.  bet. 
Indiana  and  Records  Sts.  under  County 
Imprvt.  No.  245;  28  concr.  posts.  Other 
bids:  Fritz  Zeibarth,  $12,616;  A.  C. 
Rice,  $12,703;  Elec.  Lighting  &  Supply 
Co.,  $13,285;  D.  S.  McEwan,   $14,218. 


LOS  ANGELES,  Cal.— Council  de- 
clares Inten.  to  install  ornamental  light 
system  in:  Vineyard  Ave.,  bet.  Wash- 
ington and  Adams  Sts.;  Catallna  St., 
bet.  1st  and  5th  Sts.:  cone,  posts;  Har- 
court  Ave.,  bet.  8th  and  Pico  Sts.:  cone. 
posts;  Ambrose  Ave.,  bet.  Edgemont  St 
and  w.  terminus  of  Ambrose  Ave.:  cone 
posts;  West  Blvd.,  bet.  Adams  and  Jef- 
ferson Sts.:  cone,  posts;  First  St.,  bet. 
Mott  and  Soto  Sts.:  pressed  steel  posts; 
Pasadena  Ave.,  bet.  Woodside  Dr.  and 
Ave.  41:  cono.  posts. 
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NAPA,  Napa  Co.,  Cal.— City  Eng.  II. 
A.  Harrold  preparing  spec,  for  elec- 
trolier system  extension  in  Lincoln 
Ave.,   a   distance   of   4    blocks. 


LOS  ANGELES,  Cal. — Council  author- 
izes ornam.  light  systems  in  Catalina 
St.,  bet.  First  and  Fifth  Sts:  cone,  posts; 
Harcourt  Ave.,  bet.  8th  and  Pico  Sts.: 
cone,  posts;  Ambrose  Ave.,  bet.  Edge- 
xnont  St.  and  Ambrose  Ave.:  concrete 
posts;  West  Blvd.,  bet.  Adams  and  Jef- 
ferson Sts.:  cone,  posts;  First  St.,  bet. 
ilott  and  Soto  Sts.;  pressed  steel  posts. 


MACHINERY  AND  EUIPMENT 


SACRAMENTO,  Cal.— "VV.  E.  Camp  at 
$3231  awarded  cont.  by  supervisors  to 
fur.  and  Install  gasoline  engine  and 
generator  for  Walnut  Grove  bridge. 

SAN  LEANDRO,  Alameda  Co.,  Cal.  — 
Until  Feb.  16,  8  p.  m.,  bids  will  be  rec. 
by  J.  J.  Gill,  city  clerk,  to  fur.  and  del. 
one  auto  dump  truck  equipped  with 
slow  speed  transmission,  self  starter, 
22-h.p.  engine,  cab,  dump  body,  capa- 
city 1^  yds.,  with  hand  power  under 
body  hoist,  tires  30x314  in.  front  and 
33x5  In.  rear  together  with  necessary 
fittings. 

MODESTO,  Stanislaus  Co.,  Cai. — 
County  supervisors  authorize  purchase 
of  Austin  10-ton  road  roller.  J.  H. 
Hoskins,  county  surveyor. 

RIVERSIDE,  CaL  —  Parker-Jojinson 
Co.,  Riverside,  awarded  cont.  by  city 
at  $2250  to  fur.  one  Austin  Pup  road 
roller.  Other  bids:  Austin  Western 
Road  Machy.  Co.,  J2250  on  Austin  Pup; 
Gallon  Iron  Wks.  &  Mfg.  Co.,  $2200  on 
Gallon  roller;  C.  W.  Powell,  $3200  on 
Buffalo  Springfield  road  roller. 


SAN  LEANDRO,  Alameda  Co.,  Cal. — 
Until  Feb.  16,  8  p.  ra.,  bids  wil  be  rec. 
by  J.  J.  Gill,  city  clerk,  to  fur.  one 
oil  or  asphalt  heater,  mounted  on  wheels 
with  spray  or  pump  attachment  and 
equipped  with  oil  or  wood  burners,  to 
be  medium  capacity  ot  200-gals.,  mini- 
mum weight  of  1700  lbs;  minimum  di- 
mensions of  length  60-in.,  width  30-in., 
and  max.  dimensions  of  length  over  all 
of  75  inches  and  width  35  in.,  steel  not 
less  than  3/16-in.  thick,  front  wheels 
16-in.  dia.  and  4%-in.  tread;  back 
wheels  24-in.  dia.  and  4%-in.  tread, 
together  with  all  necessary  fittings. 
See  cal  for  bids  under  official  proposal 
section  in  this  issue. 


FIRE  ALARM  SYSTEMS 


VANCOUVER,  B.  C. — Mr.  Wm.  Mill, 
Chief,  British  American  Adjustment 
Bureau,  509  Richards  St.,  Vancouver, 
B.  C,  desires  to  receive  quotations  and 
full  information  from  San  Francisco 
manufacturers  or  distributors  of  burg- 
lar alarm  systems. 


FIRE  EQUIPMENT 


WATSONVILLE,  Santa  Cruz  Co.,  Cal. 
— City  Board  of  Alderman  authorize 
purchase  of  200  ft.  lV4-in.  Siamese  fire 
hose. 


BERKELEY,  Alameda  Co.,  Cal. — Un- 
til Feb.  17,  9  a.  m.,  bids  will  be  rec.  by 
E.  M.  Hann,  city  clerk,  to  fur.  one  com- 
bination hose  and  pumping  engine  for 
Fire  Dept.  Cert,  check  10%  req.  with 
bid.  Bidders  to  furnish  specifications 
of  equipment  to  be  furnished.  Further 
information    obtainable    from    clerk. 


RESERVOIRS  AND  DAMS 


MITCHELL,  Neb. — See  "Government 
Work  and  Supplies."  this  issue.  Bids 
wanted   for  Gurnsey   Dam. 


PORTERVILLB,  Tulare  Co.,  Cal.  — 
Fred  Pease,  city  engineer,  has  been 
appointed  city  purchasing  agent  of 
Porterville.  He  wil  continue  in  of- 
fice of  city  engineer. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
I'reparatory  to  asking  bids  on  Stock- 
ton s  tlood  control  aam,  prospective 
bidders  for  construction  are  asked  by 
city  council  to  view  plans  and  specifi- 
cations lor  work  on  file  in  tlie  ollice 
ot  City  Engineer  W.  B.  Hogan,  and 
make  arrangements  for  an  inspection 
of  the  dam  site  at  Valley  Springs. 


FIFE  LINES,  WELLS,  ETC. 


LOS  ANGELES,  Cal.— U.  S.  Cast  Iron 
Pipe  ii  J?'dy.  Co.  awarded  cont.  by  pub. 
serv.  comm.  tor  DeLavaud  centrifugal 
class  250  c.i.  pipe  (spec.  749-A)  as  fol- 
lows: 5000  pes.  4-in.  (class  B)  t.  o.  b. 
Aqua  Siding,  at  66.23c  £t.,  5000  pes.  4-in. 
class  Li  f.  o.  b.  Hewitt  St.  spur  at  56.23c 
ft.,  10,000  pes.  6-in.  class  B  f.  o.  b. 
Hewitt  St.  spur  at  79.30c  ft.,  all  in  12- 
it.  lengths:  shipment  from  Birmingham 
dist.  in  3  lots,  beginning  in  March  and 
compl.   in  April. 


UKIAH,  Mendocino  Co.,  Cal. — E.  W. 
Redman,  Fresno,  at  $10,S4S  awarded 
cont.  by  city  trustees  to  fur.  4546  lin. 
ft.  12-in.  stoel  casing  for  water  line, 
installed,  connected  and  tested. 


VALLEJO,  Solano  Co.,  Cal.  —  Until 
Feb.  18,  2  p.  m.,  bids  will  be  rec.  by 
Aif.  E.  Edgecumbe,  city  clerk,  to  const. 
Gordon  Valley  pipe  line,  involv.  (a) 
tur.  and  lay  115,000  lin.  ft.  24  or  22-in. 
ilia,  pressure  pipe;  (b)  excavate  and 
backfill  trench  for  same  pipe;  (3.)  fur. 
air  and  blow-off  valves  and  stop  gates; 
(4;  fur.  two  24  or  22-in.  and  one  14-in. 
Venturi  meters.  Cert,  ciieck  10%  req. 
with  bid.  Plans  on  file  in  office  of 
clerk  and  obtainable  from  A.  Kempkey, 
consulting  engineer,  401  Hobart  Bldg., 
San  Francisco.  See  call  iur  bids  under 
official    proposal    section    in    tbis    Issue. 


SEWAGE  DISPOSAL  PLANTS 


NEVADA  STATE  —  Representatives 
of  Washoe,  Lyon  and  Churchill  coun- 
ties, meeting  with  Governor  Schrughara 
in  Carson  Ciiy,  discussed  the  Truckee 
river  situation  as  affected  by  two 
sources  of  contamination;  the  dis- 
cliarge  of  Solutions  from  the  Floris- 
ton  pulp  and  paper  mill,  owned  by  the 
Crown-Willamette  Paper  Co.,  and  the 
sewage  from  the  cities  of  Reno  and 
Sparks  have  combined  to  make  the 
river  a  menace  to  health  in  addition  to 
destroying  fish  life.  Mayor  Roberts,  of 
Reno  and  Harry  Chism,  city  engineer 
of  Reno,  estimated  the  cost  of  adequate 
sewage  facilities  at  $300,000.  Further 
conferences  are  to  be  held  to  determine 
means  of  financing. 


DOS  PALOS  Merced  Co.,  Cal.— City 
votes  bonds  of  $30,000  to  finance  con- 
struction of  sewage  system. 


I'ORTERVILLE,  Tulare  Co.,  Cal.  — 
Second  election  will  be  called  to  vote 
bends  of  $50,000  to  finance  sewage  dis- 
posal plant;  previous  election  defeated 
due  to  light  vote.  Fred  Pease  is  city 
engineer. 


MISCELLANEOUS 
CONSTRUCTION 


PAYSON,  Ariz. — Jack  Harrington, 
Miami,  will  start  work  at  once  on  a 
1000-ft.  tunnel  in  the  Mazatlan  section 
about   17  mi.  so.   of  Payton. 


SAN  MATEO,  San  Mateo  Co.,  Cal. — 
City  council  plans  construction  of  sub- 
ways under  S.  P.  R.R.  tracks  at  9th, 
luth  and  12th  Sts.  in  the  South  San 
Mateo  section.  City  council  will  confer 
with  City  Planning  Commission  re- 
garding   proposed    improvements. 


WATER  WORKS 


NEWPORT  BEACH,  Cal. — For  water 
works  const,  in  connection  with  st. 
imp.  on  Balboa  Island  see  item  under 
"Streets  and  Sewers."  Paul  E.  Kressly 
732  H.  W.  Heliraan  Bldg.,  Lo^  Angeles, 
consulting  engineer. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
Crane  Co.,  2nd  and  Brannan  Sts.,  San 
Francisco,  at  $13,688.20  submitted  low 
bid  to  council  to  fur.  6500  ft.  of  pipe 
for  water  system.  Other  bids,  taken 
under  advisement;  U.  S.  Cast  Iron  Pipe 
and  Foundry  Co.,  $14,901.80;  National 
Cast  Iron  Pipe  Co.,  $14,946.60;  Grinnell 
Co.,   $15,214.50. 


SAN  DIEGO,  Cal. — See  "Government 
Work  and  Supplies,"  this  issue.  Bids 
wanted  for  concrete  pavement,  water 
mains,   sewers,   etc.    (U.   S.   Gov't.) 


BAKERSFIELD,  Kern  Co.,  Cal.— City 
council  plans  election  to  secure  senti- 
ment with  regards  to  municipal  water 
s.vstem.  Questions  to  be  voted  upon 
are  (1)  is  municipal  or  private  owner- 
ship favored:  (2)  shall  service  be  con- 
trolled by  present  district  water  board; 
(3)  shall  water  service  be  controlled  by 
city   council. 


BAKERSFIELD,  Kern  Co.,  Cal.  — 
Steps  are  under  way  to  establish  a 
municipal  water  system  at  Wasco.  Pe- 
titions seeking  the  system  will  be  pre- 
sented   to    county    supervisors    shortly. 


VISALIA,  Tulare  Co.,  Cal.— Election 
will  be  held  April  13  to  decide  (1) 
shall  city  purchase  existing  domestic 
water  system  at  price  to  be  deter- 
mined by  State  Railroad  C  mmission; 
(2)  contingent  upon  (1)  shall  city  pro- 
ceed to  make  water  system  conform  to 
recommendations  of  Fire  Underwrit- 
ers with  regards  to  extensions  and 
changes. 


LOS  ANGELES,  Cal.— Until  3  p.  m., 
Feb.  27,  bids  will  be  rec.  by  pub.  serv. 
comm.,  207  S  Broadway,  for  centrifugal 
pump  and  motor;  spec.  751.  Jas.  P.  Vro- 
nian,  secretary. 


LOS  ANGELES,  Cal.— Until  3  p.  ra., 
Feb.  20,  bids  will  be  rec.  by  pub.  serv. 
comm.,  207  S  Broadway  for  2  control 
valve  units  compl.  and  ready  for  in- 
stallation for  two  penstock  shut-off 
valves,  San  Francisquito  power  plant 
Xu.  2.  Spec.  P-346-464.  Jas.  P.  Vroman, 
secretary. 


Contractors  Machine  Works 


We  Specialize  in  rebuilding  and  repairing  contractors'  equipment 
We  build  rock  bunkers,  elevators  and  conveyors,  portable  pumping 

plants,  hoist  and  rock  crushers. 
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CREAR  &  BATES 
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NEWPORT  BEACH,  Cal.— City  orders 
$350,000  bond  issue  to  enlarge  and  ex- 
tend  domestic   water  system. 


TUCSON,  Ariz. — Until  4  p.  m.,  Feb. 
20,  bids  will  be  rec.  by  city  for  fur. 
f.  o.  b.  Tucson  one  deep-well  pump,  de- 
liv.  1300  gal.  per  min.  L.  O,  Cowan, 
city   clerk. 


AL.\MEDA,  Alameda  Co.,  Cal— Michel 
and  I'fefter,  10th  and  Harrison  Sts., 
San  P'rancisco,  at  $14,544  awarded  cont. 
by  Board  of  Education  to  erect  6-ft. 
galv.  iron  fence  at  playfield  of  Lin- 
coln Elementary  school. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
United  States  Cast  Iron  Pipe  Co.,  San 
Francisco,  at  $14,901.80  awarded  cont. 
by  council  to  fur.  approx.  6500  ft.  wa- 
ter mains  fur  installation  in  Main  St. 


PEAHL  HARBOR,  T.  H.— See  "Gov- 
ernment Worlt  and  Supplies,"  this  is- 
sue. Fencing  planned.  (U.  S.  Gov't, 
project). 


ARCADIA,  Cal.— Until  8  p.  m.,  Feb. 
18,  bids  will  be  rec.  by  city  for  two 
36-ft.  water  well  steel  towers  tor  12- 
ton  static  load,  to  be  erected  at  Wells 
Nos.  1  and  2,  Arcadia.  Bidders  to  fur- 
nish plans  and  spec.  Cert.  chk.  or  bond 
10%.  G.  G.  Meade,  city  clerk.  G.  B.  Wat- 
son,  city   engineer. 


VALLEJO,  Solano  Co.,  Cal.  —  Until 
Feb.  18,  2  p.  m.,  bids  will  be  rec.  by 
Alf.  E.  EdKecumbe,  city  clerk,  to  const. 
Gordon  Valley  pipe  line,  involv.  (a) 
fur.  and  lay  115,000  lin.  ft.  24  or  22- 
in.  dia  pressure  pipe;  (b)  excavate  and 
backfill  trench  for  same  pipe;  (3)  fur. 
air  and  blow-off  valves  and  stop  gates; 
(4)  fur.  two  24  or  22-in.  and  one  14-in. 
Venturi  meters.  Cert,  check  10%  req. 
with  bid.  Plans  on  file  in  office  of  clerk 
and  obtainable  from  A.  Kempkey,  con- 
sulting engineer.  401  Hobart  Bldg., 
San  Francisco.  See  call  for  bids  under 
offieinl  proposal  section  in  this  issue. 


PLAYGROUNDS  AND  PARKS 


EUREKA,  Humboldt  Co.,  Cal. — Elec- 
tion will  be  called  at  once  to  vote 
bonds  of  $60,000  to  finance  purchase 
of  site  east  of  Sequoia  Park  and  im- 
prove as  athletic  field.  A.  Walter  Kil- 
dale  is  city  clerk  and  Harry  H.  Hannah 
city   engineer. 


SAN  FRANCISCO— Until  March  4,  3 
p.  m.,  bids  will  be  received  by  Board 
of  Public  Works  to  pave  portion  of 
Civic  Center  Plaza;  estimated  cost 
$15,000.  This  contract  covers  the  base 
portion  only  and  not  the  finished  sur- 
face, the  surface  work  to  be  under- 
taken at  a  later  date  when  additional 
funds  are  available.  Plans  obtainable 
from  Bureau  of  Engineering,  Dept.  of 
Public   Works,    3rd   floor,    city    hall 


SEWERS  &  STREET  WORK 


HUNTINGTON  BEACH,  Cal.— City 
Eng.  E.  M.  Billings  preparing  spec,  for 
5-in.  asph.  concr.  pave.  In  Orange  Ave., 
bel.   llth  and   23rd   Sts. 


SANTA  ROSA,  Sonoma  Co.,  Cal.— Un- 
til Feb.  17,  8  p.  m.,  bids  will  be  rec.  by 
C.  B.  Reid,  city  clerk,  to  imp.  (No.  741) 
Carrillo  St.,  bet.  Mendocino  Ave.  and 
Ripley  St.,  involv.  reconst.  existing 
waterbound  macadam  surface  to  form 
4-in.  foundation  and  surface  with  3-in. 
Willite  process  asph.  cone,  pavement 
laid  in  1-course;  const,  hyd.  cem.  cone, 
curbs  and  gutters;  cone,  runways.  1911 
Act  and  Bond  Act  1915.  Cert,  check  10% 
payable  to  city  req.  Plans  on  file  in 
office    of   clerk.    Paul    Green,   city    eng. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — 
Bids  will  be  asked  shortly  to  fur.  and 
plant  trees  and  shrubbery  in  Luther 
Burbank  Park.  Specifications  for  this 
work   are  now   being  completed. 


VENICE,  Cal.— i<ry  Bros.  Contr.  Co., 
2905  E  3rd  St.,  Long  Beach,  sub.  low 
bid  to  city  at  $139,007  to  Imp.  Leona 
Blvd.  bet.  Washington  Blvd.  and  Grand 
Canal,  involv.  388,000  sq.  ft.  7-in.  cone, 
pave.,  6000  lin.  ft.  heavy  curb,  16,000 
sq.  ft.  cone,  walk,  oinam.  lights  con- 
sisting ot  82  reinf.  cone,  posts  similar 
to  those  on  Washington  Blvd.,  338  ft. 
corr.  iron  culv.,  c.  b.;  1911  Act.  Griffith 
Co.  was   next   bidder  at  $149,697.71. 
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SANTA  ROSA,  Sonoma  Co.,  Cal.— Un- 
til Feb.  17,  8  p.  m.,  bids  will  be  rec.  by 
C.  B.  Reid,  city  clerk,  to  imp.  (No.  736) 
s  ^.  3rd  St.  from  Hinton  Ave.  18-ft. 
east,  etc.,  invLlving  reconst.  existing 
waterbound  macadam  surface  to  form 
4-in.  foundation  and  surface  with  3-in. 
Willite  process  asph.  cone,  pavement 
laid  in  1-course;  const,  hyd.  cem.  cone, 
curbs  and  gutters;  cone,  runways.  1911 
Act  and  Bond  Act  1915.  Cert,  check 
10%  payable  to  city  req.  Plans  on  file 
in  office  of  clerk.  Paul  Green,  city  eng. 


SAN  RAFAEL,  Marin  Co.,  Cal.— Su- 
pervisors petitioned  to  establish  a 
road  district  in  Fairfax  section  to 
finance  imp.  of  streets  in  Deer  Park 
under  the  1907  Imp.  Act.  Taken  under 
advisement.  J.  C.  Oglesby,  Cheeda 
Block,  San  Rafael,  county  engineer. 


LOS  ANGELES  CO.-  Calif.— Follow- 
ing bids  rec  Feb.  9  by  State  Highway 
Commission,  Forum  Bldg.,  Sacramento, 
to  grade  16.1-mi.  in  Los  Angeles  coun- 
ty bet.  Arroyo  Sequit  and  Las  Flores 
Canyon,  involv.  397,300  cu.  yds.  road- 
way excavation  without  classification; 
294,800  sta.  yds.  overhaul  (two  stations 
or  less);  852,700  sta.  yds.  overhaul 
(greater  than  two  stations);  5200  cu. 
yds.  structure  excavation  without 
classification;  2300  cu.  yds.  class  "A" 
Port.  cem.  cone,  (structures);  150,000 
lbs.  bar  reinforcing  steel  in  place 
(structures);  3960  lin.  ft.  18-in.,  2067 
lin.  ft.  24-in.,  690  lin.  ft.  30-in.,  and 
249  lin.  ft.  36-in.  heavy  reinforced  con- 
crete pipe;  685  monuments: 

Bnsineers  Bstimate    $327,967 

S.    Wright    Jewett,    Los    Angeles    (low) 

„,.,    $250,754 

Williams    &    Singleterry     255,022 

Jas.    Martin    259,725 

Chas.    D.    Willis     271,290 

Donovan  &  Ross   276,729 

H.    W.    Rohl     292,392 

^V.   D.   McCray    300,730 

Hamilton   &   Gleason,   Denver, 

Colo 335,633 

Hewitt   &   Selch    327,861 

H.  H.  Peterson   309,691 

Crook    &    Herns     331,994 

Houser    Constr.    Co 343,948 

C.    E.    Dreen    350,259 

Elumenarans   &   Veron    360,456 

Francisco     ,8:     Ellington     363,070 

Twohy     Bros     343,913 

W.    F.    Beale    371.207 

John    Hampshire    417,495 

Palmer  &  McBride    450,181 


LONG  BEACH,  Cal. — Plans  completed 
and  work  will  start  shortly  on  pave,  of 
West  Anaheim  St.,  bet.  Wilmington 
City  line  and  flood  control  channel 
bridge,  connecting  Long  Beach  and  Los 
Angeles  harbor  dist.  R.  D.  Van  Alstlne, 
city  engineer. 


.SAN  DIEGO,  Cal.  —  See  "Government 
Work  and  Supplies,"  this  issue.  Bids 
wanted  for  concrete  paving,  sewers, 
water  mains,   etc.,   U.   S.   Government. 

HERMOSA,  Cal.  —  Council  declares 
inten.  to  imp.  Hermosa  Ave.,  bet.  14th 
and  27th  Sts.  and  portions  of  Manhat- 
tan Ave.,  llth,  16th,  19th  and  other  sts.; 
cem.  curbs,  walks,  gut.  c.  b.,  corru. 
iron  and  vit.  culv.,  lV4-in.  National 
pave,  on  4-in.  asph.  cone,  base;  1911 
act.  B.  F.  Brown,  city  clerk.  H.  R.  Tay- 
lor, city  clerk. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Until  Feb.  16,  5  p.  m.,  bids  will  be  rec. 
by  C.  B.  Goodwin,  city  manager,  to 
const,  unit  of  San  Jose  Intercepting 
sewer.  Cert,  check  10%  payable  to  city 
req.  Plans  obtainable  from  Wm.  Popp, 
city  engineer. 


MERCED  COUNTY,  Cal.— Until  Mar. 
9.  2  P.  M.,  bids  will  be  rec.  by  State 
Highway  Commission,  Forum  Bldg,. 
Sacramento,  to  imp.  6.4  mi.  in  Merced 
County,  bet.  Merced  River  and  Buhac; 
5.3  mi.  to  be  paved  with  Port.  cem. 
cone,  and  1.1  mi.  to  be  widened  with 
Port.  cem.  cone,  shoulders.  Se«  call 
for  bids  under  official  proposal  section 
in  this  issue. 


MONROVIA,  Cal.  —  Council  declares 
inten.  to  grade,  curb  and  walk  in  Lime 
Ave.,  bet.  Magnolia  and  Mayflower 
Aves.,  and  In  portions  of  Alta  Vista  and 
Mayflower  Aves.;  1911  act.  Lewis  P. 
Black,  city  clerk. 
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SAN  ANSELMO.  Marin  Co.,  Cal. — 
Town  Trustees,  Arthur  Studley,  clerk, 
declare  inten.  (No.  63)  to  imp.  Red- 
wood Rd.,  bet.  San  Anselmo  Ave.  and 
Floribel  Ave.,  involv.  grading;  cone, 
curb  and  gutter;  cone,  catchbaslns; 
corru.  iron  pipe  culvert;  reconst.  ex- 
isting 6-ln.  vit.  sewers;  br.  and  cone, 
manholes  and  vit.  pipe  lampholes  with 
c.  i.  frames  and  covers;  asph.  cone, 
pavement.  1911  Act  and  Bond  Act 
1916.  Protests  Feb.  18.  J.  J.  Jessup, 
city  engineer. 


LYON  COUNTY.  Nevada — John  Ross, 
Yerington,  Nevada,  at  441.435.14 
awarded  cont.  by  State  Highway  Com- 
mission to  grade  5.73  mi.  in  Lyon 
county  bet.  Smith  Corners  to  west 
county  line,  involv.  25.000  cu.  yds.  un- 
class.  excavation:  5.72  mi.  prepare  sub- 
grade  and  shoulders;  SlOO  cu.  yds.  load 
and  screen  gravel:  13,700  yd.  mi.  haul 
gravel;  SlOO  cu.  yds.  spread  gravel;  285 
cu.  yds.  A  cone;  45  cu.  yds.  B  cone; 
222  lin.  ft.  15-in.,  90  lin.  ft.  IS-in.,  200 
lin.  ft.  24-in.  and  52  lin.  ft.  30-in.  corr. 
metal  pipe;  98  lin.  ft.  24-in.  corru. 
metal  pipe  syplion;  776  lin.  ft.  stand- 
ard wood  guatd  rail:  440  lin.  ft. 
standard  iron  pipe  rail;  559  cu.  yds. 
dry  rubble  masjnry;  68  monuments;  S 
sign   posts. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Until  March  2.  11  A.  M.,  bids  will  be 
rec.  by  Henry  A.  Pfister,  county  clerk, 
to  imp.  Seventeenth  Rd.  in  Supervisor 
Dist.  No.  3.  Spec,  obtainable  from  County 
Surveyor,  Robt.  Chandler  on  charge  of 
Jl. 


WATTS,  Cal. — City  trustees  declares 
Inten.  for  grade  and  5-in.  concr.  pave, 
in  Morton  Ave.,  bet.  w.  city  limits  and 
Central  Ave.,  Incl.  curbs,  walks;  1911 
act.     Sarah  A.  Smith,  city  clerk. 


SAN  ANSELMO,  Marin  Co.,  Cal.— 
Town  trustees,  A.  W.  Studley,  clerk, 
declare  inten.  (No.  64)  to  imp.  portion 
of  Scienic  Ave.,  Elm  and  Plumas  Aves., 
etc.,  grading;  cone,  curb  and  gutter; 
cone,  and  corru.  iron  culvert  with  cone, 
wing  walls:  corru.  iron  and  vit.  pipe 
culverts  with  cone,  headwalls  and  wins 
walls:  cone,  catchbaslns;  br.  and  cone, 
manholes;  hyd.  cem.  cone,  pavement; 
6-in.  vit.  pipe  sanitary  sewer.  1911  Act 
and  Bond  Act  1915.  Protests  Feb.  18. 
J.  J.  Jessup,  city  engineer. 


SANTA  ROSA.  Sonoma  Co.,  Cal.  — 
City  council,  C.  B.  Reld,  clerk,  declares 
inten.  (771)  to  imp.  Ripley  St.,  bet.  9th 
St.  and  Berry  Lane,  involv.  grade  and 
reconst.  existing  waterbound-macadam 
surface  to  form  4-in.  foundation  and 
surface  with  3-in.  Willite  Process  asph. 
cone,  pavement  laid  in  1-course;  hyd. 
cem.  cone,  curbs  and  gutters.  1911  Act. 
Protests  March  3.  Paul  Green,  city  eng. 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
Until  Feb.  26,  9  a.  m.,  bids  will  be  rec 
by  S.  A.  Evans,  city  clerk  (335-D)  to 
imp.  Ocean  Ave.,  bet.  Water  and  Soquel 
Ave.,  involving  grading;  Port.  cem. 
cone,  pavement;  curbs,  gutterways  and 
walks;  part  circle  corru.  iron  and  cone, 
culverts;  cone,  catchbaslns;  vit.  clay 
pipe  sewer  laterals  and  drain  pipes; 
also  portions  of  Dakota  Ave.  1911  Act. 
Plans  on  file  in  office  of  clerk.  H.  E. 
Godegast,  city   engineer. 


SAN  DIEGO,  Cal. — Stroud  Bros,  and 
Seabrook  have  request  council  to  allow 
them  to  withdraw  bid  on  La  Jolla 
water  distrib.  sys.  at  $18,923.25,  claim- 
ing mistake.  The  council  will  probably 
require  the  cont.  signed  or  bond  for- 
feited. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
City  council,  J.  J.  Lynch,  clerk,  de- 
clares Inten.  to  imp.  Willis  Ave.,  bet. 
Home  and  William  Sts.,  involv.  grade 
and  pave  with  IH-in.  Warrenite-Bit. 
surface  on  3-;n.  bituminous  cone,  base; 
hyd.  cem.  cone,  curb  and  gutter.  1911 
Act  &  Bond  Act  1915.  Protests  Feb.  23. 
Wm.  Popp,  city  eng. 


BAKERSFIELD.  Kern  Co.,  Cal.  — 
Until  Feb.  16,  5  p.  m.,  bids  will  be  rec. 
by  V.  Van  Riper,  city  clerk,  to  imp. 
alley  in  Block  193  (St.  Dlst.  Imp.  alley 
in  Block  193  (St.  Dlst.  Imp.  506)  Involv. 
5-ln.  cem.  cone,  pavement.  1911  Act. 
Cert,  check  10%  payable  to  city  req. 
W.  D.  Clarke,  city  eng. 


SAN  FRANCISCO— Board  of  Public 
Works  completes  spec,  to  imp.  Shot- 
well  St.  bet.  Bernal  Ave.  and  Stoneman 
St.,  involv.  986  lin.  ft.  cone,  curb;  302 
sq.  ft.  walks;  reset  2  catchbaslns;  re- 
set 36  lin.  ft.  granite  curb;  const.  3 
br.  catchbaslns:  90  lin.  ft.  10-ln.  Iron- 
stone pipe  culvert;  15,954  sq.  ft.  cone, 
pavement.   Est.   cost   $6500. 

Spec,  completed  to  const.  12,670  sq.  ft. 
art.  stone  walks  in  Valencia  St,  bet. 
Army  and  Msslon;  Mission  bet.  Army 
and  Valencia  and  Army  bet.  Valencia 
and    Mission    Sts.,    est.    cost    $2160. 


SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
T;ntil  Feb.  17,  8  p.  m.,  bids  will  be  rec. 
by  C.  B.  Reld,  city  clerk,  to  Imp.  (No. 
7S8)  Wheeler  St.,  bet.  Santa  Rosa  Ave. 
,Tnd  Brown  St.,  involv.  reconst.  existing 
waterbound  macadam  surface  to  form 
4 -in.  foundation  and  surface  with  3-ln. 
Willite  process  asph.  cone,  pavement 
laid  in  1-course;  const,  hyd.  cem.  cone. 
curbs  and  gutters;  cone,  runways.  1911 
Act  and  Bond  Act  1915.  Cert  check  10% 
payable  to  city  req.  Plans  on  file  In  of- 
f  ce   of  clerk.   Paul   Green,   city   eng. 


SAN  FRANCISCO  —  Board  of  Public 
Works  contemplates  spec,  to  Imp.  Dub- 
lin St.  from  Russia  Ave.  southerly, 
involv.  900  cu.  yds.  cut;  2375  cu.  yds. 
fill;  833  lin.  ft  cone,  curb;  474  sq.  ft 
art.  stone  walks;  170  lin.  ft.  8-in.  Iron- 
stone pipe  sewer;  2  br.  manholes;  35 
lin.  ft  12-in.  ironstone  pipe  sewer;  11 
wye  branches:  150  lin.  ft.  10-in.  Iron- 
stone pipe  culvert:  5  br.  catchbaslns: 
36S6  sq.  ft.  asph.  cone,  pavement:  16,000 
sq.  ft.  cone,  pavement.  Est  cost  $11,050 


SAN  FRANCISCO— Board  of  Public 
Works  completes  spec,  to  Imp.  Bowdoin 
St..  bet.  Silver  Ave.  and  Siiliman  St, 
invoiv.  500  cu.  yds.  cut;  508  lin.  ft  cone. 
curb;  10,156  sq.  ft.  asph.  cone,  pave- 
ment;  est.  cost  $3750. 

Spec,  completed  to  Imp.  Holllster 
.\vt?.,  bet.  3rd  and  Jennings  Ave.,  Involv 
STS  sq.  ft.  art.  stone  walks;  3  br.  catch- 
basins;  120  lin.  ft.  10-in.  Ironstone  pipe 
cuivert;  10,405  sq.  ft.  asph.  cone,  pave- 
ment; est   cost  $3300. 


CRE 
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JACK   FARRELL,   tall   and   handsome. 

•  •     • 

IS   THE    "Observer." 

•  •     • 

OF  THE  Daily  Pacific  Builder. 

AND   JACK    writes   every    day. 

EXCEPT  THE  Annual  "Builders'  Day." 

WHEN   HE   gathers. 

HIS  LITTLE  flock. 

OF  A  wonderful  wife. 

AND  FOUR  delightful  kiddles. 

AND  GOES  to  Santa  Cruz. 

CAPITOLA  OR  Big  Basin. 

SOME    PEOPLE    "follow   the   races." 

JACK  "FOLLOWS  the  crowds." 

TO  EACH   "Builders'   Day." 

OTHERWISE   HE   writes. 

.AJ^D    WRITES. 

NOW  JACK  is   writing. 

FOR  THE  mammoth  "Annual." 

•  •     • 

THAT   THE   "Builder"   crowd. 

•  •     • 

IS    ABOUT    to    publish. 

IT   IS   their   weekly. 

Engineering 

AND   SANDY  Pratt,   President. 

OF  THE  Pratt  Building  Material  Co. 

DOUGLAS  300 — "easy  to  remember." 

HOPES   JACK    writes. 

.A.BOUT    SANDY'S    wonderful    plants. 

THAT   PRODUCE   clean,   sharp   sand. 

AND  HARD,  sharp  rock  and  gravel. 

Prattrock      (near 


MARYSVILLE    AND  Prattco    (Monterey 
County). 


JACK    FARRELL   and    Joe    Stark. 


AND  JE.\N  Cardinal  and  Joe  Odgers. 
ALL  OF  the   Daily  Pacific  Builder. 
AND  THEIR   interesting  weekly. 
THE  "BUILDING  &  Engineering  News." 
HAVE  BOUGHT  all   the  paper. 
WEST    OF    Twin    Peaks. 
AND  ALL  the  printers'  ink. 
AT  PRATTROCK  and   Prattco. 
TWO    CALIFORNIA   cities. 
SO  YOU  must  dear  reader. 
PLACE   YOUR  order  early. 
FOR  THE  big  "Annual." 
AND  E\'ERTTHING. 
"I   THANK    you." 


This  beautiful  picture  is  Jack  Far- 
rell.  "Observer"  of  the  Daily  Pacific 
Builder  and  described  in  the  above 
story.  Jack  is  a  friend  of  Sandy  Pratt, 
author  of  this  near  comedy.  Sandy  pro- 
duces  sand,   crushed   rock   and   gravel. 


Saturday,    February    14,    1925 


SAN  DIEGO,  Cal. — Council  declares 
inten.   to  imp; 

National  Ave.,  bet.  16th  and  26th  Sts. 
involv.  252,268.88  sq.  ft.  5-in.  cem.  cone, 
pave.,    37    %-in.   water   conn. 

G  St.,  bet.  16th  and  25th  Sts.,  Involv. 
131,968.44  sq.  ft.  lV4-tn.  asph.  cone,  pave 
on  2%-in.  bitura.  base;  255.1  lin.  ft. 
cem.  cone.  curb. 

Utah  St.,  bet.  University  and  Adams 
Aves.,  involv.  273,948.7  sq.  ft.  l>^-in. 
asph.  eonc.  pave,  on  5-ln.  cem.  cone, 
base;  59  water  conn.  F.  A.  Rhodes,  city 
engr.  A.   H.    Wright,  city  clerk. 

ONTARIO,  Cal. — City  approves  spec, 
for  pave,  on  Bon  View  Ave.  bet.  Ontario 
Blvd.  and  s  city  limits,  2  ml.;  est. 
$24,U00;  1915  act. 
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OAKLAND,  Cal. — Until  Feb.  19,  12 
M,  bids  will  be  rec.  by  E.  K.  Sturgis, 
city  clerk,  to  imp.  75th  and  76th  Aves., 
bet.  Diana  Ave.  and  Foothill  Blvd.,  in- 
vulving  const,  of  sewers,  manholes  and 
wye  branches;  1  lamphole.  1911  act. 
Cert,  check  10%  payable  to  city  req. 
W.   W.   Harmon,  city   eng. 


SAN  FRANCISCO — Board  of  Public 
Works  completes  spec,  to  imp.  Bacon 
St.,  bet.  Brussels  and  Goettingen  Sts., 
Involv.  167  lin.  ft.  cone,  curb;  3340  sq. 
ft.  asph.  cone,  pavement;  est.  cost  $1200 

Spec,  completed  to  imp.  Prentiss  St., 
bet.  Cortland  and  Jarboe  Aves.,  involv. 
372  iin.  ft.  cone,  curb;  4836  sq.  ft.  cone, 
pavement;    est.    cost    $2000. 

Spec,  completed  to  Imp.  Hawes  St.  at 
crossing  of  Revere  Ave.,  involv.  88  lin. 
ft.  cone,  curb;  652  sq.  ft.  art.  stone 
walks;  3  br.  catchbasins;  115  lin.  ft. 
10-in.  ironstone  pipe  culvert;  4524  sq. 
ft.  asph.  cone,  pavement;  est.  cost  $2075 


RIVERSIDE,  Cal.— Until  10  a.  m.,  Feb 
24,  bids  will  be  rec.  by  county  for  haul- 
age of  crushed  rock  in  dump  trucks 
and  spreading  of  said  rock,  approx.  3,- 
400  tons,  to  be  hauled  from  Blue  Dia- 
mond Materials  Co.'s  bins  to  points 
from  May  T'jwer  to  Corona  city  limits, 
being  a  part  of  Riverside  Rte.  No.  2, 
and  an  av.  haul  of  6.3  mi.  Cert.  chk. 
5%.  D.  G.  Clayton,  clerk  of  the  bd.  A.  C. 
Fulmor,   county   surveyor. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — City 
council,  C.  B.  Reid,  clerk,  declars  inten. 
(767)  to  imp.  9th  St.,  bet.  Washington 
St.  and  Northwestern  Pac.  R.  R.  involv. 
grade  and  reeonst.  existing  water- 
bound-macadam  surface  to  form  4-in. 
foundation  and  surface  with  3-in. 
Willite'  Process  asph.  cone,  pavement 
laid  in  1-course;  hyd.  cem.  cone,  curbs 
and  gutters.  1911  Act.  Protests  March 
3.     Paul  Green,  city  engineer. 


SANTA  BARBARA,  Cal.— Plans  be- 
ing completed  for  complete  sewer  sys. 
to  serve  approx.  25  blks.;  will  be  ready 
for  bids  in  60  days.  Geo.  D.  Morrison, 
city  engineer. 


RENO.  .Nevada  —  I.  Christensen,  109 
Sierra  St.,  Reno,  at  $93,764  awarded 
cont.  by  council  to  const.  65,000  sq.  ft. 
cem.  cone,  sidewalks;  39.000  ft.  cem. 
cone,  curb,  8-ft.  6-in.  %vide;  4000  ft. 
cem.  cone,  curb  and  gutter,  2-ft.  6-In. 
wide;  3200  ft.  cem.  cone,  gutter,  8-ft. 
wide;  500  ft.  eem.  cone,  gutter,  6-ft. 
wide:  15,000  sq.  ft.  cem.  eonc.  alley 
pavements.  Other  bids  were:  T.  H.  & 
M.  C.  Polk.  $a7,380:  J.  S.  Jensen,  $97,715 
G.  W.  Gushing,  $98,960;  A,  Bevilacqua, 
$100,700. 


SANTA  BARUARA,  Cal.  —  County 
Surveyor  Owen  H.  O'Neill  contemplates 
spec,  to  imp,  H'/z  mi.  Lompoe  Harris 
Sta.-San  Miguelito  Rd.  show  approx. 
35,000  cu.  yds.  excav.  and  902,000  sq.  ft. 
5-in.  asph.  eonc.  pave.,  18-ft.  wide.  Est. 
cost,   $225,000. 


SA.N  FP.ANCISCO — Until  Feb.  18,  3  p. 
m.  bids  will  be  rec.  by  Bd.  of  Pub. 
Wks.   to   imp: 

Nevada  St.,  bet.  Cortland  and  Jarboe 
Aves.,  involv.  237  lin.  ft.  cone,  curb; 
2756  sq.  ft.  cone,  pavement;  325  sq.  ft. 
asph.   eonc.    pavement. 

Portions  of  Thomas  Ave.,  involv.  310 
lin.  ft.  cone,  curb;  552  sq.  ft.  art.  stone 
walks:  10,775  sq.  ft.  asph.  eonc.  pave- 
ment; 3  br.  catchbasins;  115  lin.  ft.  10- 
in.   vit.   pipe  culvert. 

Deming  St.,  bet.  Lower  Terrace  and 
Clayton  St.,  involv.  256  cu.  yds.  cut;  561 
lin.  ft.  cone,  curb;  reset  and  reeonst.  2 
catchbasins;  const.  1  br.  catchbasin; 
15  lin.  ft.  10-in.  vit.  pipe  culvert;  199 
sq.  ft.  art.  stone  walks;  7321  sq.  ft. 
cone,   pavement. 

Woodland  Ave.,  bet.  Willard  St.  and 
Parnassus  Ave.,  involv.  1253  lin.  ft. 
cone,  curb;  142  sq.  ft.  art.  stone  walks; 
1  br.  catchbasin;  20  lin.  ft.  10-in.  vit. 
pipe  culvert;  reset  and  reeonst.  5 
catchbasins;  25,560  sq.  ft.  asph.  cone, 
pavement. 

I'lans  obtainable  from  Bureau  of  En- 
gineering, Department  of  Public  Works 
iia   floor,   City   Hall. 


TULARE,  Tulare  Co.,  Cal.— City  trus- 
tees declare  inten.  (No.  63)  for  gutters, 
curb,  walks,  driveway  approaches, 
storm  <?ewers,  m.  h.,  grade  and  4-in. 
Willite  pave,  on  M  St.,  bet.  Sonora  and 
Pine  Sts.,  and  portions  of  K,  Bush, 
Kern  and  N  Sts.,  and  gut,,  curb,  side- 
walks, driveway  approaches,  storm 
sewers,  m.  h.,  c.  b.  drains,  eulv.,  etc.,  in 
Kern  St.,  bet.  N  and  O  Sts.,  and  O  St., 
bet.  Kern  and  Sonora  Sts.,  and  portions 
of  other  sts.:  1915  act.  C.  W.  Cobb,  city 
clerk. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
E.  B.  and  A.  L.  Stone  Co.,  San  Fran- 
cisco, at  $5512.50  awarded  cont.  by  su- 
pei visors  to  fur.  2450  cu.  yds.  crushed 
rock  at  Eagle  Tree  landing  on  Staten 
Island. 


HUNTINGTON  BEACH,  Cal.— Coun- 
cil declares  inten.  to  imp  Palm  Ave., 
bet.  7th  and  17th  Sts.,  involv.  114-in. 
asph.  eonc,  Topeka  wearing  surf,  on 
3H-in.  asph.  eonc.  base,  cem.  walks, 
cone,  curbs,  corru.  iron  galv.  10-gauge 
eulv.,  24-post  light  sys.;  1911  and  1915 
acts.  W.  R.  Wright,  city  clerk.  E.  M. 
Billings,  city  engr. 

SAN  FRANCISCO — Until  Feb.  18,  3  P. 
M.,  bid'  will  be  rec.  by  Bd.  Pub.  Wks. 
to   imp.: 

Lawton  St.,  bet.  18th  and  19th  Aves., 
involv.  574  lin.  ft.  cone,  curb;  660  sq. 
ft.  art.  stone  walks;  3  br.  catchbasins; 
105  lin.  ft.  10-in.  vit.  pipe  culvert;  3360 
sq.  ft.  vertical  fibre  brick  pavement; 
13,533    sq,    ft.    asph.    cone,    pavement. 

Bergen  Place  from  Hyde  St.,  wester- 
ly, involv.  34  lin.  ft.  eonc.  curb;  100  sq. 
ft.  art.  stone  walks;  1  br.  catchbasin; 
1  br.  manhole;  six  10-in.  sewer  wye 
branches;  149  lin.  ft.  10-in.  vit.  sewer; 
1620  sq.  ft.  asph.  eonc.  pavement. 

West  one-half  of  Stanyan  St.,  bei. 
Alma  and  Estee  Sts.,  involv.  2082  sq. 
ft.   art.    stone   walks. 

Spec,  obtainable  from  Bureau  of  En- 
gineering, 3rd  floor.  City  Hall. 


HAMPTON 

ELECTRIC  AND  MFG.  CO. 

ELECTRICAL  ENGINEERS  AND  CONTRACTORS 

525  HOWARD  STREET,  SAN  FRANCISCO 

MOTORS 

New  and   Used,  Bonght,  Sold,  Exchanged,  Rented  and  Repaired 
Industrial  Liglit  and  Power  Installation 

Telephone  SU'l'TOR  32€6 

LOS  ANGELE.S,  Cal.— Wm.  Lidding- 
ton,  420  E.  60th  St.,  sub.  low  bid  to  Bd. 
Pub.  Wks.  at  $134,542  to  imp.  South 
Park  Ave.,  bet.  Slauson  and  Manchester 
Aves.,  involv.  grade  at  $10,150;  385,418 
sq.  ft.  6-in.  concr.  pave.,  17.3c  sq  .t.; 
151,746  sq.  ft.  oil  and  roll,  4.3c  sq.  ft.; 
8786  ft.  curb,  54c  ft.;  33,538  ft.  walk, 
15c  sq.  ft.;  reinf.  eonc.  eulv.,  $344  compl. 
sewer,  $29,442  compl.;  8988  ft.  house 
sewers,  $1.18  ft.;  13,350  sq.  ft.  remod. 
oil  surf.,  7c  ft.;  440  sq.  ft.  6-in.  bltum. 
base  pave.,  25c  sq.  ft,;  90  ft.  gut.,  25e  ft. 


EUREKA,  Humboldt  Co.,  Cal. — Until 
Feb.  17,  8  P.  M.,  bids  will  be  rec.  by  a. 
Walter  Kildale,  city  clerk,  to  const. 
30-in.  cone,  pipe  storm  sewer  at  Brett 
and  F  Sts.  Cert,  check  10%  payable 
to  city  req.  Plans  obtainable  from 
City   Eng.,    Harry   H.    Hannah. 


HUNTINGTON  BEACH,  Cal.— Until  2 
P.  M.,  Feb.  18,  bids  will  be  rec.  10  imp. 
7th  St.,  bet.  Ocean  Ave.  and  Main  St., 
involv.  l'/4-in.  Topeka  surf,  on  3'/4-in. 
asph.  concr.  base.,  cem.  concr.  walks, 
concr.  curbs,  10-gauge  corr.  galv.  iron 
eulv.,  ornam.  lights  (23  posts).  W.  R. 
Wright,  city  clerk.  E.  M.  Billings, 
city   engineer. 


LOS  ANGELES,  Cal.— Underground 
Constr.  Co.,  517  S.  Broadway,  Pasadena, 
sub.  low  bid  to  Bd.  Pub.  Wks.  to  imp. 
El  Contento  Dr..  bet.  Quebec  anu 
Alcyona  Drives  (Aleyona  Dr.  and  El 
Contento  Dr.  Impvt.  Dist.),  involv 
grade  at  $5984;  114,395  sq.  ft.  5-in.  con. 
pave.,  21c  ft.;  340  sq.  ft.  2-in.  remod. 
rock  and  oil  surf.,  10c  ft.;  757  ft.  light 
curb,  67e  ft.;  cem.  sewer  compl.  $6812; 
ornam.  lights  compl.,  $6455;  cem  coriv 
retain,  wall  compl.,  $2092;  water  mams 
compl.,  $8668;  fire  hydrants  compl.  $446; 
telephone,  etc.,  and  fire  alarm  system 
compl.,  $26,940;  9740  ft.  monolithic  re- 
inf. curb,   70c  ft. 


EUREKA,  Humboldt  Co.,  Cal. — City 
council,  A.  Walter  Kildale,  clerk,  de- 
clares inten.  (No.  178)  to  imp.  D  St., 
bet.  4th  and  7th  Sts.,  involv.  grading- 
pave  with  3 14 -in.  asph.  cone,  base  with 
1%-in.  Warrenite-Bitulithlc  surface,  e. 
i.  culverts  with  cem.  cone,  inverts;  vit 
sewers,  cem.  cone,  curbs.  1911  Act  & 
Bond  Act  1915.  Protests  March  3. 
Harry   H.   Hannah,    city   engineer. 

LOS  ANGELES,  Cal.— Chalmers  & 
Ford,  532  H.  W.  Hellman  Bldg.,  sub 
low  bid  to  Bd.  Pub.  Wks.  to  imp.  Rita 
St.,  bet.  S.  Sherman  Way  and  Saugus 
Aye.  involv.  grade  at  $2500  lump  sum, 
106,225  sq.  ft.  6-in.  concr.  pave,  18c  ft. 


SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
City  council,  C.  B.  Reid,  clerk,  declares 
inten.  (No.  676)  to  imp.  9th  St.,  from 
Washington  St.,  westerly,  involving 
grading;  reeonst.  existing  water-bound 
macadam  surface  to  form  4-in.  water- 
bound  macadam  base;  const.  3-in.  Wil- 
lite Process  Asph.  colic,  pavement  laid 
in  1-course;  hyd.  cem.  cone,  curbs  and 
gutters.  1911  Act  &  Bond  Act  1915.  Pro- 
tests March  3.  Paul  Green,  city  eng. 

SAN  FRANCISCO— Until  Feb.  18,  3 
p.  m.,  bids  will  be  rec.  by  Bd.  Pub. 
Wks.  to  imp.: 

Ellsworth  St.,  bet.  Tompkins  and 
Crescent  Ave.,  involv.  568  lin.  ft.  cone, 
curb;  6590  sq.  ft.  asph.  cone,  pavement; 
1594  sq.  ft.  cone,  pavement;  212  sq.  ft. 
art.  stone  walks;  19  lin.  ft.  8-in.  and 
60  lin.  ft.  10-in.  vit.  pipe  sewer;  S  br. 
catchbasins. 

Quesada  Ave.,  bet.  Ingalls  and  Hawes 
Sts.,  involv.  532  lin.  ft.  cone,  curbs;  660 
sq.  ft.  art.  stone  walks;  40  lin.  ft.  8-in. 
vit.  pipe  sewer;  3  br.  catchbasins;  90 
lin.  ft.  10-in.  vit.  pipe  culverts;  20,350 
sq.    ft.  asph.   eonc.   pavement. 

Plans  obtainable  from  Bureau  of  En- 
gineering, Department  of  Public  Works 
3rd   floor,    City    Hall. 

EL  MONTE,  Cal.— Until  8  p.  m..  Mar. 
2,  bids  will  be  ree.  for  sewer  in  alley 
and  right-of-way  extending  w.  from 
Tyler  St.,  under  1911  act,  involv.  2678 
ft.  12-in.  and  712  ft.  8-in.  vit.  pipe,  7 
br.  m.  h.,  74  12-6-in.  and  8  8x6-in.  wyes. 
Plans  obtainable  from  City  Eng.  O.  A. 
Gierllch,  209  First  National  Bank  Bide.. 
Monrovia,  upon  deposit  $5.  Cert,  check 
or  bond  10%. 
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LTON  COUNTY,  Nevada. — John  Ross, 
Yerington,  Nevada,  ai  *41,435  award- 
ed cont.  by  State  Highway  Commission 
to  grade  5.73  mi.  in  Lyon  county  bet. 
Smith  Corners  to  west  county  line,  In- 
volv.  25,000  cu.  yds.  unclass.  e.\cavatIon; 
5.72  mi.  prepare  subgrade  and  should- 
ers; 8100  cu.  yds.  load  and  screen 
gravel;  13,700  yd.  mi.  haul  gravel;  8100 
cu.  yds.  spread  gravel;  285  cu.  yds.  A 
cone;  45  cu.  yds.  B  cone;  222  lin.  ft. 
15-ln.,  90  lin.  ft.  18-in.,  200  lin.  ft.  24-in. 
and  52  lin.  ft.  30-in.  corru.  metal  pipe; 
98  lin.  ft.  24-in.  corru.  metal  pipe  sy- 
phon; 776  lin.  ft.  standard  wood  guard 
rail;  440  lin.  ft.  standard  iron  pipe  rail; 
559  cu.  yds.  dry  rubble  masonry;  68 
monuments;  8  sign  posts.  Other  bids 
were;  Andrew  Drumm,  Fallon,  Nev., 
$42,180;  Bishop  &  Brooks,  Sacramento 
$45,690;  Ken  Hodgman.  Reno,  $49,886 
Tieslau  Bros.,  Berkeley,  Cal.,  $52,224 
G.  K.  Marsh,  Spokane,  Wash.,  $56,092 
Isbell    Constr.    Co.,    Fresno,    $62,142. 


CHICO,  Butte  Co.,  Cal.— City  council 
plans  to  create  district  in  Chapman 
section  as  a  preliiminary  to  construct- 
ing sidewalks  in  68  blocks  of  that  ais- 
trict.      Ira  R.  Morrison,   city   manager. 

SANTA  ROSA,  Sonoma  Co.,  Cal. — 
City  council,  C.  B.  Reid,  clerk,  declares 
inten.  (769)  to  imp.  Carrillo  St.,  bet. 
Ripley  and  Cleveland  Ave.,  involv. 
grade  and  reconst.  existing  water- 
bound-macadam  surface  to  form  4-ln. 
foundation  and  surface  with  3-ln. 
Wiliite  Process  asph.  cone,  pavement 
laid  in  1-course;  hyd.  cem.  cone,  curbs 
and  gutters.  1911  Act.  Protests  March 
3.     Paul  Green,  city  engineer. 

SAN  DIEGO,  Cal.— City  plans  $70,000 
bond  issue  to  pave  fronting  city  school 
properties. 

SANTA  CRUZ,  Banta  Cruz  Co.,  Cal.— 
Until  Feb.  26,  9  a.  m.,  bids  will  be  rec. 
by  S.  A.  Evans,  city  clerk,  to  improv* 
Ocean  St.,  bet.  Water  St.  and  Soquel 
Ave.,  involv.  al,116  sq.  ft.  grading;  ai,- 
116  sq.  ft.  5-in.  cunc.  pave.;  733  lin.  ft. 
stand,  cone,  curb;  4404  sq.  ft.  class  "B" 
4-in.  cone,  walk;  3aO  lin.  ft.  4-in.  sewer 
laterals;  16  handhole  traps;  10  lin.  ft. 
4-in.,  46  lin.  ft.  8-in.,  92  lin.  ft.  12-in. 
and  90  lin.  ft.  18-in.  drain  pipe;  29  lin. 
tt.  S%-in.  by  14-in.  part  circle  corru. 
iron  and  cone,  culvert;  71  lin.  ft.  5% -in. 
by  14-in.  part  circle  corru.  iron  and 
cone,  culvert;  3  Type  No.  1  cone,  catch- 
basins;  and  3  Type  No.  2  cunc.  catch- 
basins;  1  cone,  gutterway.  1911  Act. 
Cert,  check  10%  payable  to  city  req. 
H.   E.   Godegast,   city   eng. 


SANTA  BARBARA,  Cal. — R.  E.  Camp- 
bell Co.,  L.0S  Angeles,  and  Vandersall 
Co.  of  Toledo,  purchase  $210,000  Harris 
Sta.-Liumpoc  road  bond  issue,  at  a  pre- 
mium  of  $1771. 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
No  bids  rec.  by  supervisors  to  imp.  Za- 
yante  rd.,  and  county  surveyor  Lloyd 
Bowman  instructed  to  do  work  by  day 
labor. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
No  bids  rec.  by  supervisors  to  improve 
Zayante  rd.,  and  county  surveyor  Lloyd 
Bowman  instructed  to  do  work  by  day 
labor. 


SANTA  BARBARA,  Cal.  —  Petition 
filed  to  pave  E  Canyon  Perdido  St.,  bet. 
Olive  and  Santa  Barbara  Aves. 


CORTB  MADERO,  Marin  Co.,  Cal.  — 
Town  Eng.  instructed  to  prepare  spec, 
to  pave  Portola  St.  Cone,  pavement 
will  be  specified.  Sewers,  gas  and  wa- 
ter mains  must  be  installed  before 
pavement   is   placed. 

LOS  ANGELES,  Cal. — Until  10  a.  ra., 
Feb.  17,  bids  will  be  rec.  by  bd.  pub. 
wks.  for  (1)  9000  tons  asph.  mixture 
at  plant  in  or  near  Wilmington  or  San 
Pedro  dists.;  (2)  8000  tpns  asph.  mix- 
ture at  plant  located  in  San  Fernando 
valley  dist;  spec,  on  file  at  office  of 
city   engr.,  405  s.   city  hall   annex. 

LONG  BEACH,  Cal. — Until  9:30  a.  m., 
Feb.  17,  bids  will  be  rec.  by  city  for  8-ln 
cem.  cone.  pave,  in  Cherry  Ave.,  bet. 
South  St.  and  n.  boundary  of  Long 
Beach,  n  of  Artosia  St.;  1911  act. 


SAN  ANSELMO,  Marin  Co.,  Cal. — Un- 
til Feb.  13,  8  p.  m.,  bids  will  be  rec.  by 
Arthur  Studley,  town  clerk  (No.  60)  to 
imp.  Rowland  Ave.  for  its  entire  length 
and  portion  of  Laurel  Ave.,  ets.,  involv. 
const,  of  cone,  curb  and  gutter;  grade; 
reshape  existing  macadam  and  surface 
with  asph.  cone;  cone,  catchbasins;  re- 
construct culvert;  const,  vit.  pipe  sani- 
tary sewer;  br.  and  cone,  manholes  and 
vit.  pipe  lampholes.  1911  Act  and  Bond 
Act  1915.  Cert,  check  10%  payable  to 
town  req.  Plans  on  file  in  office  of 
clerk.   J.   J.   Jessup,   city   eng. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
Until  Feb.  26,  9  a.  m.,  bids  will  be  rec. 
by  S.  A.  Evans,  city  clerk,  to  improve 
Ocean  St.,  bet.  Broadway  to  East  Cliff 
Drive,  involv.  77,271  sq.  ft.  grading; 
77.271  sq.  ft.  5-in.  cone,  pave;  53  lin. 
ft.  standard  cone,  curb;  203  sq.  ft.  "B" 
4-in.  cone,  walks;  1  br.  manliole;  298 
lin.  ft.  6-in.  sewer  pipe;  13  6-in.x4-in. 
sewer  Y  branches;  576  lin.  ft.  4-in. 
sewer  laterals;  26  handhole  traps;  204 
lin.  ft.  8-in.  drain  pipe;  81  lin.  ft.  5%- 
in.  by  12-in.  part  circle  corru.  iron  and 
cone,  culverts;  92  ft.  5%xl8-in  part 
circle  corru.  iron  and  cone,  culverts; 
8  catchbasins.  1911  Act.  Cert,  check 
10/  payable  to  city  req.  H.  E.  Godegast, 
city  engineer. 


SAN  ANSELMO,  Marin  Co.,  Cal.  — 
Until  Feb.  18,  8  p.  m.,  bids  will  be  rec. 
by  Arthur  Studley,  town  clerk,  (No. 
62)  to  imp.  portions  of  Broadmoor  and 
Berkeley  Aves;  Morningside  and 
Brookside  Drives,  Stone  Court  and 
other  Sts.,  involving  grading;  const, 
vit.  pipe  sewers  with  wve  branches 
and  laterals;  br.  and  cone,  manholes 
and  vit.  lampholes;  cone,  catchbasins 
and  storm  water  inlets;  cone,  box  cul- 
verts and  installation  of  street  light- 
ing system;  water  distributing  system; 
cone,  retaining  walls  and  walks.  1911 
Act  and  Bond  Act  1915.  Cert,  check  10% 
payable  to  town  req.  Plans  on  file  in 
office   of   clerk.   J.   J.   Jessup,   city   eng. 


SAN  BERNARDINO,  Cal.— City  Engr. 
C.  E.  Johnson  completing  plans  for 
storm  sewer  sys.  costing  bet.  $35,000 
and  $40,000  on  Mt.  Vernon  Ave.;  will 
include  48-in.  pipe  from  3rd  St.  and  Mt. 
Vernon  Ave.  to  K  and  2nd  Sts.,  and  54- 
in.  line  s.  on  K  St.,  bet.  2nd  St.  and 
Lytle  Creek  wash,  where  it  will  dis- 
charge. 


S.4NTA  CRUZ,  Santa  Cruz  Co.,  Cal.  — 
County  Surveyor  Lloyd  Bowman  in- 
structed to  prepare  spec,  to  macadam- 
ize IVa-mi.  of  highway  on  Beach  rd. 
and   1-mi.   in  Aromas  rd. 


LOS  ANGELES,  Cal.— Claude  Fisher. 
1682  4th  St.,  Santa  Monica,  awarded 
cont.  by  city  at  $31,000  for  vit.  pipe 
in  Georgina  Ave.,  bet.  26th  St.  and 
21st  pi.,  etc. 


SAN  FRANCISCO — Peter  J.  McHugh, 
470  36th  Ave.,  at  $31,970  awarded  cont. 
by  Bd.  Pub.  Wks.  to  const,  outfall 
sewer  in  Great  Highway  and  Vicente 
St.,  involv.  const,  of  one  rein.  cone,  re- 
ceiving tank  and  pump;  330  lin.  ft.  24- 
in.  vit.  Ironstone  pipe  encased  in  re- 
in, cone;  1396  lin.  ft.  21-!n.  ironstone 
pipe  with  cone,  foundation;  48  21-in. 
wye  branches;  11  br.  or  cone,  man- 
holes; 1  rein.  cone,  spillway  for  24-in. 
vit.  ironstone  pipe  sewer;  600  lin.  ft. 
6-in.  vit.  ironstone  pipe  underdrain  em- 
bedded   in    concrete    or       broken    rock. 


LOS  ANGELES, 
1  o.,  921  Chapman 
by  bd.  pub.  wks 
const.  Section  No, 
la  Sacatela  storm 
try  Club  .  Dr.,  b^ 
Third  Ave.,  and 
sts.  The  bid  comp 
amounting  to  $26 
drain    and   sanitar 


Cal — Atkinson-Spicer 
Bldg.,  awarded  cont. 
at  $1,306,219.95  for 
1  of  the  Arroyo  de 
drain  .sys.,  in  Coun- 
;tw.  Burck  PI.  and 
In  portions  of  other 
rises  (1)  street  work 
719.95  and  (2)  storm 
y   sewer,   $1,279,500. 


RICHMOND,  Contra  Costa  Co.,  Cal. — 
City  Eng.  E.  A.  Hoffman  instructed  to 
confer  with  U.  S.  Engineer's  office 
(San  Francisco)  regarding  proposed 
sewer  outlet  into  Richmond  inner  har- 
bor. Early  construction  of  storm  sewer 
system  is  contemplated  by  oouncll. 
Previous  estimates  for  the  system  pre- 
pared by  former  city  engineer  H.  D. 
Chapman  placed  the  cost  at  $368,860. 


L.    A.    J.\NUARY    BUILDING     TOTALS 
?11,171,102 


During  the  month  of  January,  1925, 
the  Los  Angeles  City  Building  Depart- 
ment issued  3908  permits  with  an  esti- 
mated valuation  of  $11,171,162.  Dur- 
ing December,  1924,  the  department  is- 
sued 3486  permits  with  an  estimated 
valuation  of  $11,923,961,  while  for  Jan- 
uary, 1924,  the  number  of  permits  was 
5400  and  the  estimated  valuation  was 
$13,158,526.  Class  A  construction  for 
January,  1925,  amounted  to  $1,778,000, 
the  total  estimated  cost  of  four  pro- 
jects. Class  C  construction  for  the 
month  amounted  to  $1,569,996,  the  val- 
uation on  85  permits.  Class  D,  all 
frame  construction,  totaled  $6,043,588, 
covering  2768  permits.  Housing  opera- 
tions for  January  were  represented  by 
1388  permits  for  dwellings  and  apart- 
ments estimated  to  cost  $5,781,162,  or 
35.5  per  cent  of  the  total  number  of 
permits  and  51.7  per  cent  of  the  total 
valuation  for  the  month.  These  build- 
ings will  provide  accommodations  for 
2063  families,  or  an  addition  of  ap- 
proximately S870  to  the  city's  popula- 
tion computed  on  the  basis  of  the  1920 
census  average  of  4.3  persons  to  each 
family. 


SURVEY    REVEALS     HIGH     COST    OF 
CITY-MADE   ELECTRICITY 


Manufacturing  electric  current  costs 
33  per  cent  more  in  the  averagie  muni- 
cipal power  plant  in  Massachusetts 
than  in  the  average  private  power 
plant  in  the  same  state.  That  is  what 
Dr.  E.  E.  Lincoln  of  Harvard  University 
found  when  he  made  a  study  of  seven- 
teen municipal  plants  and  seventeen 
private   plants. 


The  Department  of  the  Interior  has 
called  for  bids  for  purchase  of  31,000,- 
000  feet  of  timber,  mostly  yellow  pine, 
on  the  Spokane  Indian  reservation  in 
Washington.  The  receipts  from  the 
sale  will  be  added  to  the  tribal  funds 
of  the  Indians  on  the  reservation.  The 
department  fixed  a  minimum  of  $2.75 
a  thousand  feet  for  yellow  pine  and  $1 
for  the  other  species.  Bids  will  be  re- 
ceived by  the  superintendent  of  the 
reservation   up   to  April  15. 


Auto    Supplies 


■at  Cut   Rate- 


EVERYTHING    FOR    YOUR   MACHINE 


Zimmerlin  Bros.  Co. 


3190  MISSION  ST. 

Jnitctlon  Valencia 


Established    1907 

24  VAN  NESS  AVENUE 


Pkona  HaTket  8»a6 


Near  BIjuket 
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Contracts    Awarded    Liens. Acceptances,  Eu 


BUILDING  CONTRACTS 


SAN   PRAHrCISCO   COUNTY 


«1,0«0  and  Over  R««orte4 


The    following- 

Is   an    Index   for   th* 

contracts  In  this 

Issue. 

No. 

Owner 

Contractor 

Amt. 

S51 

Besio 

Owner 

4500 

552 

Lawrence 

Owner 

9000 

5S3 

Heincke 

Guttchu 

3000 

554 

Enright 

Hoskinson 

2500 

55ft 

Faggini 

Owner 

55fi 

Bretteville 

Rosen 

4000 

557 

Delay 

Brymner 

2800 

ftSX 

Staff 

Owner 

3000 

559 

Eck 

Owner 

1000 

560 

RafEanti 

Farnocchia 

11000 

561 

Mercantile 

Paratore 

39000 

5Bii 

Hind 

Owner 

30000 

5«H 

Welsh 

Owner 

30000 

5«4 

Eisenbach 

Owner 

20000 

5H.S 

Nelson 

Owner 

18000 

hHH 

Mercantile 

Paratore 

43450 

ft«V 

Crocker 

Decker 

1170 

bti« 

Crocker 

O'Mara 

1985 

h(iH 

iSchmoUe 

Owner 

2000 

n'/(l 

Hansen 

Owner 

6000 

h'l  1 

Guinn 

Owner 

8000 

ftTa 

Crocker 

Owner 

3500 

av:-t 

Bladnik 

Owner 

3000 

hV4 

Standard 

Owner 

1500 

575 

Ryan 

Voorhies 

5000 

nVK 

Morris 

Owner 

14000 

oV7 

Dempniak 

Owner 

30000 

hVK 

Thomson 

Owner 

12000 

,SV!I 

Bernhardt 

Bernhardt 

18000 

5K(I 

O'Neill 

Evans 

15000 

bXI 

Murphy 

Nelson 

4538 

5S:^, 

Oriental 

Arras 

11541 

hH3 

Belforte 

Owner 

6900 

584 

Costello 

Owner 

10000 

5X5 

Lagomarsino 

Owner 

4500 

hXH 

Larsen 

Owner 

3000 

5.SV 

Pensky 

Owner 

2000 

bSH 

Berendsen 

Owner 

3000 

.iX!» 

Associated 

Owner 

1500 

5il(l 

Manutacturir 

ig           Buschke 

14000 

,i»l 

Schwartz 

Owner 

50000 

592 

Kern 

Industrial 

30000 

5!ia 

Medico 

Wolf 

3500 

594 

Hering 

Wengard 

23.193 

595 

Lang 

Stoner 

9000 

596 

rarkside 

Owner 

8000 

59  V 

Schero 

Varney 

4000 

598 

Rossi 

Johnson 

4500 

599 

Vlaknvich 

Renter 

3000 

«(l(l 

Weisbein 

Owner 

1500 

«(ll 

Wormser 

Spargo 

6250 

602 

De  Lucchi 

Lindsay 

7000 

603 

Janssen 

Owner 

16000 

604 

Welsh 

Owner 

30000 

605 

Miller 

Owner 

20000 

606 

Johnson 

Monson 

24660 

6117 

Franco 

Owner 

2500 

608 

Phimps 

Owner 

3000 

609 

Cusins 

Lind 

5000 

610 

Waite 

Lind 

5000 

611 

Penneman 

Meyer 

5000 

612 

Purtell 

Owner 

3000 

613 

Cornac 

Apostili 

3000 

614 

Mohler 

Owner 

8000 

615 

St.   Francis 

Wooll 

8000 

616 

Moll 

Owner 

6000 

617 

Morrison 

Weissman 

5000 

618 

Prospiril 

Owner 

1500 

619 

Larson 

Owner 

7000 

620 

Pandolfi 

Owner 

1500 

621 

McDonough 

Owner 

42000 

622 

Smith 

Barrett 

10000 

62H 

Siollom 

Owner 

6000 

624 

Lutz 

Owner 

3000 

62b 

Jenny 

Austin 

4000 

626 

New    Process 

Barrett 

2000 

627 

Bank 

Fink 

1900 

6;',N 

Johnson 

Owner 

5600 

629 

Kustovich 

Owner 

1000 

630 

American 

Barrett 

5000 

631 

George 

Schwartz 

6000 

63M 

Lindberg 

Owner 

7900 

63  3 

Holmer 

Lindberg 

3500 

634 

Reed 

Owner 

2750 

635 

O'Connor 

Owner 

2000 

636 

Kellelee 

Owner 

1000 

637 

Ferguson 

Olafsson 

3000 

63X 

Walsh 

Lindsay 

8000 

639 

Powell 

Lindsay 

8000 

640 

Samuelson 

Owner 

4500 

641 

Samuelson 

Owner 

10500 

642 

Pacific 

Owner 

18000 

643 

Kirby 

Owner 

10000 

644 

Horstman 

Johnson 

21000 

645 

Nelson 

Owner 

69000 

646 

Fay 

North 

647 

Vernazzo 

Pera 

8377 

64S 

Pacific    Tel. 

Pacific 

13177 

DWELLING 

(551)      SE    PERSIA 

ANL'    PARIS 

STS. 

One-story      and 

basrment 

frame 

dwelling. 

Owner — L.    Besio,    434    Lisbon    St 

,    San 

Francisco. 

Architect — None. 

J4500 

DWELLING 

(553)  N  QUESADA  75  W  Jennings. 
Two-story  and  basement  frame 
dwelling. 

Owner — Wm.   Heincke. 

Architect — G.  A.  Berger.  261  Valencia 
St.,   San  Francisco. 

Contractor — Albert  Guttchu,  768  For- 
ester  Ave..    S.   P.  J3000 


DWELLING 

(554)     E     HOLTOKE     70  N     Burrows. 

One-story      and      basement      frame 

dwelling. 
Owner — Edmond   Enright.   602   Burrows 

St..   San   Francisco. 
Architect — W.     H.  Armitage,     72     New 

Montgomery   St..   San  Francisco. 
Contractor — B.      C.      Hoskinson.       21% 

Crescent   Ave..   S.    F.  12500 


DWELLINGS 

(555)      S  REVERE  75  and  100  W  Keith. 

Two  one-story  and  basement  frame 

dwellings. 
Owner  —  C.    A.    Faggini,    1554    Revere 

Ave.,   San   Francisco. 
Architect — None.  $3000    each 


DWELLINGS 

(552)  S  TWENTY-FIFTH  25  and  50  E 
Homestead.  Two  one-story  and 
basement   frame   dwellings. 

Owner— O.  A.  Lawrence,  853  Fell  St.. 
San   Francisco. 

Architect — None.  $4500   each 


(556)  W  PACHECO  35  S  Alcon.  One- 
story    and    basement    frame    dwlg. 

Owner — Nanny  Bretterville,  381  Ma- 
gellan  Ave.,   San   Francisco. 

Architect — None. 

Contractor — S.  Rosen  &  Son.  176  Chat- 
tanooga  Ave..    S.    P.  $4000 

DWELLING 

(557)  W  LEE  AVE  275  S  Holloway. 
One-story  and  basement  frame 
d^welling. 

Owner  —  Miss  M.  Delay.  1501  Leaven- 
worth  St..   San  Francisco. 

Architect — None. 

Contractor — John  Brymner.  474  Hearst 
Bldg..  San  Francisco.  $2800 

DWELLING 

(558)  NE  MULLINS  25  N  Peralta. 
One-story  and  basement  frame 
dwelling. 

Owner — Jonas     Staff.     3016  H     26th     St.. 

San    Francisco. 
Architect — None.  $3000 

ALTERATIONS 

(559)  W  ARCH  250  S  Holloway.  Raise 
and   make    repairs    to   dwelling. 

Owner— C.    P.   Eck.    280    Miramar   Ave.. 

San    Francisco. 
Architect — None.  $1000 


STOCKHOLDERS  AUXILIARY  CORP. 


INSURANCE 


(fire 
surety  bonds 

CASUALTY 


PHONE  DOUGLAS  6000 
550  MONTGOMERY  ST. 
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DWELLING 

(560)  XB  ALHAMBRA  &  AVILA.  One- 
story   and   basement   frame  dwlg. 

Owner — C.  Raffanti,  152  Washington 
St..   S.   F. 

Architect — P.  Righettl,  12  Geary  St., 
San  Francisco. 

Contractor — Farnocchia  &  Co.,  1812 
Powell    St.,    S.    F.  $11,000 


FLATS  (6) 

(561)  NW  LOMBARD  &  KEARNY  N 
Lombard  22-11,  45-10,  68-9,  91-8, 
114-7  W  Kearny.  Six  2-story  and 
basement  frame  flats  (2  flats  in 
each    building). 

Owner — Mercantile  Securities  Co.  of 
Calif.,    464    California   St.,    S.   F. 

Architect — None. 

Contractor — R.  Paratore,  4261  Third 
St.,  S.  F.  $6500  each 


APARTMENT 

(562)      N    FULTON    55    W    FRANKLIN. 

Thyee-story     and     basement     brick 

(12)    apartments. 
Owner — Hind  Building  Co.,  Hearst  Bldg 

San    Francisco. 
Architect — W.     G.    Hind.    Hearst    Bldg., 

San    Francisco.  $30,000 


APARTMENTS 

(563)  SW  BARTLETT  &  25TH  STS. 
Three-story  and  basement  frame 
(15)    apartments. 

Owner — James  Welsh,  1  Northwood 
Drive.,    S.    F. 

Architect — Baumann  &  Jose,  251  Kear- 
ny  St.,   S.   F.  $30,000 


STORES 

(564)  W  MISSION  S5  S  20TH.  One- 
story  and  basement  reinforced  con- 
crete   (2)    stores. 

Owner — David  Eisenbach,  Alexander 
Bldg.,  S.  F. 

Architect — Andrew  H.  Knoll,  Hearst 
Bldg.,    S.    F.  $20,000 


DWELLINGS  (4) 

(565)  W  FORESTSIDE  137.  170.  204, 
237  S  Taraval.  Four  2-story  and 
basement    frame   dwellings. 

Owner — Fernando  Nelson  &  Sons,  2 
West   Portal  Ave.,  S.  F. 

Architect — None.  $4500    each 


E    20TH    AVE.    200    N    LAWTON.      One- 
story   and   basement  frame   dwlg. 

Owner — J.    C.    Pahst,    1229    5th    Avenue, 
San   Francisco. 

Architect — None. 

Contractor — Meyer    Bros.,    603    1st    Na- 
tional   Bk.    Bldg.,    San    Francisco. 

$3000 


FLATS 

(566)  (1)  NW  KEARNY  AND  LOM- 
bard  W  22-11  x  N  81-6;  (2,  3,  4  & 
5)  N  Lombard  22-11,  45-10,  68-9, 
91-8  W  Kearny  W  22-11  x  N  81-6; 
(6)  N  Lombard  114-7  W  Kearny 
W  22-11  X  N  111-6.  All  work  for 
six  2-.story  and  basement  frame 
flat  bldgs. 
Owner — Mercantile    Securities    Co.,    464 

California    St.,    S.    F. 
Architect — None. 
Contractor — R.    Paratore,    4261    3rd    St., 

San  Francisco. 
Filed  Feb.    5,    1925.    Dated   Feb.    4,    1925. 
Parcel    1 — 

Side   &   roof   sheathing   on $1850 

Brown   coated    1850 

Completed      1850 

Usual    35    days    1850 

Parcels  2,  3,   4.   5,   6  each  as  follows — 
Side  &   roof  sheathing  in  place.  $1800 

Brown    coated    1800 

Completed     1800 

Usual    35    days    1800 

TOTAL  COST,  $43,450 
Bond,  $21,700.  Sureties,  Hartford  Ac- 
cident &  Indemnity  Co.  Forfeit,  $10. 
Limit,  120  days.  Plans  and  specifica- 
tions  filed. 


ELECTRICAL  WORK 

(567)  LOTS  10  &  11  BLK.  6910  front- 
ing on  Cedro  Way  in  Ingleside 
Terraces.  All  electrical  work  for 
2-story  and  basement  frame  resi- 
dence. 

Owner — A.  J.  Crocker,   58   2nd  St.,  S.  F. 

Architect — C.  E.  Gottschalk  and  M.  J. 
Rest,    Phelan    Bldg.,    S.    F. 

Contractor  —  Decker  Electrical  Con- 
struction Co.,  149  New  Montgomery 

Filed    Feb.    5,    1925.    Dated    Jan.    5,    1925 

On   1st  of  each  month   75% 

Usual    35    days    25% 

„      ^  TOTAL   cost'    $1170 

Bond,  sureties,  forfeit,  none.     Limit,   60 
days.     Plans  and  speclflcatlons  filed. 


(568)      PLUMBING,    ETC.,    ON    ABOVE. 
Contractor — J.  E.  O'Mara  Co.,  218  Clara 

Filed  Feb.   5,   1926.   Dated  Jan.   6,   1926. 
Payments   same    as    above. 

TOTAL  COST,  $1985 
Bond,  sureties,  forfeit,  none.  Limit,  60 
days.     Plans  and  specifications  filed. 


DWELLING 

(569)  W  GATES  75  S  Jarboe.  Two- 
story  and  basement  frame  dwelling 

Owner — R.  SchmoUe,  412  Gates  St.,  San 
Francisco. 

Architect — None.  $2000 


DWELLINGS 

(570)      E    OTSEGO    182    and    211    S    San 

Juan.  Two  one-story  and  basement 

frame    dwellings. 
Owner — Walter   B.    Hansen,    485   Capis- 

trano  Ave.,   San   Francisco. 
Architect — None.  $3000  each 


DWELLINGS    (2) 

(571)  E  FORTIETH  AVE  425  and  457 
S  Clement.  Two  one-story  and 
basement    frame    dwellings. 

Owner — A.  &  B.  Quinn,  3666  17th  St., 
San    Francisco. 

Architect — None.  $4000  each 


DWELLING 

(572)      NW   PRAGUE      AND      NAYLOR. 

One-story      and      basement      frame 

dwelling. 
Owner — Crocker  Estate  Co.,  525  Crocker 

Bldg.,   San  Francisco. 
Architect — None.  $3500 


DWELLING 

(573)  W  NAPLES  223  N  Newton.  One- 
story    and    basement    frame    dwlg. 

Owner — -Joseph  Blabnik,  68  Maynard 
St.,  San  Francisco. 

Architect — None.  $3000 


STATION 

(574)  NE  GREAT  HIGHWAY  AND 
Sloat  Blvd.  One-story  steel  ser- 
vice  station. 

Owner — Standard  Oil  Co.  225  Bush  St., 
San  Francisco. 

Plans  by  Owner.  $1500 


ADDITION 

(575)  NE  GEARY  AND  TWBNTY- 
third  Ave.  Raise  and  make  addi- 
tion for    (2)   stores. 

Owner — R.  X,  Ryan.  232  Montgomery 
St.,   San  Francisco. 

Architect — None. 

Contractor — W.  R.  Voorhies,  615  Ma- 
sonic  Ave.,   S.   F.  $5000 


DWELLINGS 

(576)      SW    DE    SOTO      AND      URBANO 
Drive;  W  Victoria  51  Urbano  Drive 
,    NW   Victoria     and    Urbano      Drive. 
Three   1-story  and  basement  frame 
dwellings. 
Owner — G.   W.   Morris,   101   Urbano  Dr., 
San   Francisco. 
Flans   by   Owner. 

(2)   $5000  each;   (1)   $4000 


APARTMENTS 

(577)      SE    CLAYTON    &    WALLER.    3- 

story     and     basement       fiame     (15) 

apartments. 
Owner — John    Dempniak,    635    Ashbury 

St.,    S.   F. 
Architect — None.  $30,000 

STORAGE   BUILDING 

(57S)  E  MISSION  57-9  S  ERIE.  One- 
story  and  mezz.  floor  reinforced 
concrete   light  storage  bldg. 

Owner — H.     S.     Thomson,     3650    Mission 

Architect— C.  E.  Gottschalk  &  M.  J. 
Rist,   Phelan   Bldg.,   S.   F. 

112,000 

DWELLINGS    (6) 

(579)      W   43RD  AVE.   225.   250,    275,   350 

—  375    S  Irving  &   E   43rd   Ave.    100 

S  Irving.     Six  1-story  and  basement 

frame    dwellings. 
Owner — H.   B.   Bernhardt,   1350   29th  Av. 

San    Francisco. 
Architect — None. 
Contractor — Bernhardt       Building      Co., 

1350  29th  Ave.,  San  Francisco. 

$3000   each 


APARTMENTS 

(5 SO)  W  CHURCH  89  S  DUNCAN  S 
25  X  W  100.  Two-story  and  base- 
ment   frame   apartment    house. 

Owner— Elsie  *  Denis  O'Neill,  806  Po- 
trero  Ave..  S.  F. 

Architect — None. 


;'niitractoir — Evans  Co.,  359  Pacific 
Bldg.,  S.   F. 

-  iled  Feb.  6,  1925.  Dated  Jan.  27,  1925. 
When  ready  lor  plastering  ....85% 
When  plastering  completed  ....85% 
When    carpenter    work   done    ....85% 

Usual     35     days     15% 

TOTAL  COST,  $15,000 

5ond,    none.      Sureties,    none.      Forfeit, 

lone.    Limit.  120  days.     Plans  and  spec- 

fications   filed. 


BUILDING 

(.)81)      E    12TH    AVE    225    N    LAWTON 
N  25  X  120.  One-story  and  basement 
frame    building. 
uuner — Cornelius  &   Anna  Murphy,  356 

5th    Ave.,   S.    F. 
Architect — None. 
Contractor — Henry    S.    Nelson,    689    6th 

Ave.,    S.    F. 
Fil.d    Feb.    6,    1925.    Dated   Jan.    8,    1925. 

Roof     on     25% 

Brown    coated     25% 

Completed     25% 

Csual    35    days    25% 

TOTAL  COST,  $4538 
Bond,  none.  Sureties,  Jas.  P.  Nielsen 
&  Henrietta  Nelson.  Forfeit,  none. 
Limit,  120  days.  Plans  and  specifica- 
tions  filed. 


BUILDING 

(.3S-)  NW  HARRISON  50-2  SW 
Ritch  SW  24.10  NW  99.8  NE  75  SE 
;;4-6  SW  50-2  SE  75-2.  Two-story 
liuilding. 

Owner — Oriental  Supply  Syndicate  Inc. 
to  be  changed  to  John  R.  Gray, 
Inc.,    686    Howard    St.,    S.    F. 

Architect — Washington  J.  Miller,  417 
Market    St..   S.    F. 

(,'on tractor — Adam  Arras  Co.,  185  Stev- 
enson   St.,    S.    F. 

Filed   Feb.   6,   1925.   Dated  Jan.   26,    1925. 
On  14th  of  Feb.  and  every  15  days 

thereafter     75% 

30    days    after     25% 

TOTAL  COST,  $11,540 

Bond.  $11,540.     Sureties,  J.  S.  Malloch  & 

Joel     Johnpon.       Forfeit,     $25.       Limit. 

45  days.     Plans  and  specifications  filed. 


FLATS 

(583)     E   LARKIN    E0>^    N   Jackson   St 

Two-story  and  basement  frame  (2) 

flats. 
Owner — A.     Belforte,     1514     Irving    St., 

San    Francisco. 
Architect — None.  $6900 


FLATS 

(584)      E   THIRTY-FIFTH  AVE   35  and 

60    S    Balboa.      Two    two-story   and 

basement    frame    flats    (2    flats    In 

each  building). 
Owner — William  Costello,  758  29th  Ave., 

San   Francisco. 
Architect — None.  $5000    each 


DWELLING 

(685)      W  FORTY-FOURTH     AVE  66  S 

Anza.     One  and  one-balf-story  and 

basement  frame  dwelling. 
Owner — Mary  P.  Lagomarsino,  276  24th 

Ave.,   San   Francisco. 
Architect — Milton     Morrison,    601     42nd 

Ave.,   San   Francisco.  $4600 


DWELLING 

(686)     SE  WAWONA  bet.  14th  and  15th 

Aves.      One-story      and      basement 

frame  dwelling. 
Owner — H.   Larsen,   633  Waller   St.,  San 

Francisco. 
Architect — None.  $3000 


FACTORY 

(687)  S  TEHAMA  200  E  Ninth.  Two- 
story  frame  factory. 

Owner — Geo.  Fensky  &  Co.,  761  Tehama 
St.,  San  Francisco. 

Architect — Geo.  F.  Fensky,  761  Tehama 
St.,   San  Francisco.  $2000 


DWELLING 

(588)  E  PENNSYLVANIA  150  N  19th 
St.  One-Story  and  basement  frame 
dwelling. 

Owner — Julius  F.  Berendsen,  1823  Irv- 
ing St.,  San  Francisco. 

Architect — None.  $3000 


STATIONS 

(589)  NE  SILVER  AND  SAN  BRUNO 
Aves;  NE  24th  and  Noe  Sts.  Two 
one-story  steel   service  stations. 

Owner — Associated  Oil  Co.,  79  New 
Montgomery  St.,   San   Francisco. 

Flans  by  Owner.  $1600 
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SHOP 

(590)  S  CLEMENTINA  75  W  First.  4- 
story  and  basement  reinforced  con- 
crete  metal   spinning   shop. 

Owner — Manufacturing  Buildings  Corp., 
268    1st   St.,   S.   F. 

Plans   by  owner 

Contractor — Busclike  and  Brown,  604 
Mission   St.,    S.   F.  ?14,000 


ADDITION 

(591)  E  NEW  MONTGOMERY  betw. 
Minna  and  Natoma  Streets.  2-story 
addition  for  present  briclt  lofts;  in- 
stall .sprinkler  system. 

Owner — ^Schwartz    &   Bernheim. 

Architectural  Engineers — O'Brien  Bros. 
Inc.,  315  Montgomery  St.,  San 
Francisco.  $50,000 


GARAGE 

(592)  NW  PINE  AND  FRANKLIN 
Streets.  2-story  and  basement  con- 
crete  garage. 

Owner — R.  W.  Kern,  care  architects. 

Architect  —  O'Brien  Bros.,  Inc.,  315 
Montgomery  St..  San  Francisco. 

Contractor — Industrial  Construction  Co. 
S15  Bryant  St.,  S.  F.  $30,000 


FIXTURES 

(593)  NE  POST  AND  MASON.  Light- 
ing fixtures  except  in  lobby  and 
stores,   fur  Medico  Dental  Bldg. 

Owner — The   Medico  Dental   Bldg.   Corp. 

Architect —  Geo.  W.  Kelham  and  M.  G. 
Merchant,   Sharon   Bldg.,    S.   F. 

Contractor  —  B.  R.  Wolf  &  Co.,  117 
Gnlden  Gate  Ave.,   S.  F. 

Filed   Feb.    7,   1925.   Dated  Jan.   20,  1925. 

Monthly     75% 

Usual    35    days    25% 

TOTAL  COST,  $3500 

Bond.   $3500.   Sureties,  Glob»   Indemnity 

Co.;    Forfeit,    Limit,    none.     Plans    and 

specifications,    none. 


BUILDING 

(594)      SW  TWENTY-FOURTH  AVE.  & 
Clement  W  32-6   x   S   100.  All  work 
except  wall   beds,  gas  fixtures  and 
window    shades    for    3-story    frame 
building. 
Owner — R.   Hering. 
Plans  bv  owner. 
Contractor — Carl  T.  Wengard,  1286  34th 

Ave..   San   Francisco. 
Filed  Feb.   7,   1925.   Dated  Feb  .   6.   1925. 

Frame     up      $5798.00 

Brown    coated     5798.00 

Completed     and     accepted....    5798.75 

Usual    35    days    .' 5798.75 

TOTAL  COST,  $23,193.50 
Bond.  $11,596.75;  Sureties,  Chas.  Monson 
and  H.  Borremeo;  Forfeit,  none;  Limit, 
120  days;  Plans  and  specifications  filed 


DWELLINGS 

(595)  W  TWENTY-EIGHTH  AVE  514, 
541  and  570  N  Taraval.  Three  one- 
story   and   basement  frame   dwlgs. 

Owner — Lang  Realty  Co.,  219  First  Na- 
tional  Bank   Bldg..   S.   F. 

Architect — Harold  G.  Stoner,  810  Union 
St.,    San    Francisco. 

Contractor — Harold  G.  Stoner.  810 
Ulloa   St.,    S.    F.  $3000    each 


DWELLINGS 

(.^^96)      E    TWENTY-THIRD    AVE    60    N 

Vicente;    E    23rd    Ave    150    S    Ulloa. 

Two  one-story  and  basement  frame 

dwellings. 
Owner    —    Parkside      Realty      Co.,    618 

Crocker    Bldg.,    San    Francisco. 
Architect — Chas.  F.   Strothoft,  2274  15th 

St.,  San  Francisco.  $4000  ea 


o.s[m7rA\a 

(597)      SE    COLLEGE    AVE    &    .lUSTIN 

Dr.  One-story  and  basement   frame 

dwelling. 
Owner — Mr.    Schero. 
Architect — Chas.   F.  Strothoff,   2274   15th 

St.,   San   Francisco. 
Contractor — F.  AV.  Varney,  860  Bush  St., 

San   Francisco.  $4000 


ALTERATIONS 

(598)  NO.  2426  VALLEJO.  Change 
front;  roofing;  addition  of  1  room; 
steam    heating    plant    tor   dwelling. 

Owner — Robert  Rossi,  460  Montgomery 
St.,   San   Francisco. 

Architect  —  Powers  &  Ahnden,  460 
Montgomery   St..   San    Francisco. 

Contractor — Louis  Johnson,  460  Mont- 
gomery  St.,    S.   F.  $4.-.00 


DWELLING 

(r,9'J)      W    TENTH   AVE    325   N   Lawton. 

One-story       and     basement       frame 

dwelling. 


Owner    —    Jim    VI.  kovich,    140    Precita 

Ave.,   San   Francisco. 
Architect — None. 
Contractor — Fred  Renter,  858  45th  Ave. 

San   Francisco.  $3000 


ALTERATIONS 

(600)  NW  POLK  AND  CLAY.  Install 
steam   heating  plant  in  apartments 

Owner — J.   Weisbein,   1332  Lomoard  St., 

San   Francisco. 
Architect — None.  $1500 

ADDITION 

(601)  769-71  MISSION  ST.  One-story 
and    basement    reinforced    concrete 

Owner    —    S.    Wormser    Furniture    Co., 
Owner — S.     Wormster     Furniture     Co., 

Furniture  Exchange  Bldg.,  S.  F. 
Architect — None. 
Contractor  —  John    Spargo,     375    Russ 

Bldg.,    S.    F.  $6250 

DWELLING 

(602)  W  THIRTY-EIGHTH  AVE.  280 
S  Clement.  1-story  and  basement 
frame   dwelling. 

Owner — Joseph  De  Lucchi,  2940  Cle- 
ment St.,   S.  F. 

Architect — None. 

Contractor — Lindsay  Construction  Co., 
2381   Bryant   St.,   S.   F.  $7000 

(603)  W  AVILA  107,  132,  S  Beach; 
W  11th  Ave.  311,  336  S  Beach.  Four 
1-story  and  basement  frame  dwlgs. 

Owner — E.     A.     Janssen,     Hearst     Bldg., 

San   Francisco. 
Architect — None.  Each  $4000 

APARTMENTS 

(604)  SE  25TH  &  ORANGE  SiREETS 
■Three-story  and  basement  frame 
(15)   apartments. 

Owner — James  Welsh,  1  Northwood  Dr 
San  Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny   St..    S.    F.  $30,000 


(605)  W  14TH  AVE.  190  N  FULTON 
Three-story  and  basement  frame 
(6)    apartments. 

Owner — M.   Miller,    771    14th    Ave.,   S.    F. 

Architect — Baumann  &  Jose,  251  Kear- 
ny   St.,    S.    F.  $20,000 


APARTMENTS 

(606)  NW  CHURCH  &  20TH  9TS.  3- 
story  frame  apartments  (10  2-rm 
and   1   3-room  apts). 

Owner— Elsa    P.   &   Nels  Johnson. 
Architect — W.   L.    Schmolle,  Russ   Bldg., 

San   Francisco. 
Contractor— R.   Monson,    640   46th   Ave., 

San   Francisco. 
Filed    Feb.    9,    1925.    Dated    Feb.    7,    1925 

Frame    up     $4623.75 

Rf'of    on     4623.75 

Brown    coated     4623  75 

Accepted       4623.75 

Usual    3o    days    6165.00 

„      ,  TOTAL  COST,   $24,660 

Bond,  $12,330.  Sureties,  O.  Monson  & 
Chas.  Monscn.  Forfeit,  none.  Limit 
90  days.     Plans  and  specifications  filed 

DWELLING 

(607)  N  PALOU  400  W  Newhall.  Two 
story    and    basement    frame    dwlg - 

Owner— Domencio  Franco,  1399  Quesada 

St.,    San    Francisco. 
Architect — None.  $2500 

DWELLING 

(608)  W  TWENTY-SECOND  AVE., 
bet.    Ulloa    and    Vicente.      One-story 


and    basement   frame   . 
Owner — Elizabeth    Phillips, 

St.,    San    Francisco. 
Architect — None. 


ivelling. 
16    Dolores 


$3000 


DWELLING 

(609)      N    SOUTH    HILL    BLVD.    90     W 

Rolph.      One-story      and      basement 

frame   dwelling. 
Owner— John    W.   Cusius,   36  McAllister 

St.,   San    Francisco 
Architect — None. 
Contractor— Chas.    Lind,    3329    22nd    St, 

San   Francisco.  $5000 


DWELLING 

(610)      N   SOUTH      HILL  BLVD.      60   W 

Rolph.     One-story     and      basement 

frame   dwelling. 
Owner  —  Frank    Waite,    36    McAllister 

St.,    San    Francisco. 
Architect — None. 
Contractor — Chas.    Llnd, 

San    Francisco. 


3329    22nd   St., 
$5000 

DWELLING 

(611)  NW  ULLOA  AND  KENSINGTON 
Way.  One-story  and  basement 
frame  dwelling. 

Owner — B.  W.  Fenneman,  %  Contractor 

Architect — None. 

Contractor — Meyer  Bros.,  603  First  Na- 
tional Bank  Bldg.,   S.   F.  $5000 


DWELLING 

(612)      E  TWENTY-THIRD  AVE  200  N 

Ulloa.      One-story      and      basement 

frame  dwelling. 
Owner — Daniel    Purtell,    3656     17th    St., 

San   Francisco. 
Architect — None. 


$3000 


DWELLING 

(613)  W  ORD  200  N  Seventeenth.  One 
story  and  basement  frame  dwell- 
ing. 

Owner — Jules  Cornac,  58  Ord  St.,  S.  P. 

Architect — None. 

Contractor — Milio  Apostili,  667  Green- 
wich  St.,  San   Francisco. 


DWELLINGS 

(614)  E  THIRTY-FIFTH  AVE  200  and 
225  S  Anza.  Two  one-story  and 
basement    frame    dwellings. 

Owner — T.  E.  Mohler,  751  28th  Ave., 
San    Francisco. 

Architect — None.  $4000   each 


DWELLING 

(615)  W  SAN  BENITO  WAY  160  N  St. 
Francis  Blvd.  Two-story  and  base- 
ment  frame  dwelling. 

Owner — St.  Francis  Home  Bldg.  Co.,  278 
Post  St.,   San   Francisco. 

Architect — Masten    &    Hurd, 
St.,   San   Francisco. 

Contractor — W.     E.     Wooll, 
Ave.,   San   Francisco. 


278 
1219 


Post 


12th 

$8000 


DWELLINGS 

(616)  SW  ROANOKE  35,  60  &  75  NW 
Chenery.  Three  one-story  and 
basement   frame   dwellings 

Owner— Sigurd    Moll,    540    Laldley    St.|, 


San    Francisco, 
Architect — None. 


$2000  each 


ALTERATIONS 

(617)      NO.    123    AND    155    HARTFORD. 

Alterations       and       additions       for 

dwellings. 
Owners — Mrs.    Morrison    (for   No.    155)  • 

Mr,  and  Mrs.  Barbee   (for  No.   123)' 
Architect — None. 
Contractor  — 

4067   18th  St.,   S.   F. 


Weissmann  &  Son, 
$5000 


DWELLING 

(618)     N  WOLFE  100  E  Franconl.  One- 

story   and    basement    frame    dwle 
Owner— Emil     Pospiril,     58     Wolfe     St, 

San   Francisco. 
Designer — Chr  _, 

St.,   San   Francisco 


Kernan,   645   Congo 
$1500 


PLATS 

(619)      N  ALVARADO   130  E  Noe.     Two 

story  and  basement  frame  (2)  flats 

"     Larson,    516    San    Jose 


Owner  — 

Ave.,   San   Francisco. 
Architect— J.     c.      Hladik 

Bldg,,  S.  P. 
ALTERATIONS 
(620)      NE    ITALY      &      VIENNA 


Monadnock 
$7000 

STS. 


Rearrange   partitions,  cement  floor 
d",  n     '^'"'^°"^'  plastering,   etc.  for 

'^7X7,~^"M,^H  Pandolfi.   premises. 
Architect— B.    Laguillo,    626    Madrid    St 

%uo6 


San   Francisco. 


NOW  READY   FOR   DELIVERY 

PRIDDLE'S   TABLES,    cnlled   "3700   Splay   Buea   and   Other   CM...!. 
«ion»,"  for  Qnantity   SurveyoTm  and   Contraetm.  "««r   OaJoala. 

Loose    Leaves    In    Fabrikoid    Covers    $3.50    Net     Postnulil       <».™-    t- 
Genume  Leather  Covers  $5.50  Net,   Postpaid  Postpaid.      Sam«    In 

Mall    Per.sonal    Check   to   ARTHUR  PRIDDLB    Publisher    llilf   ui..i<.- 
St.,  San   Francisco,  Calif.,  U.  S.  A.  "•-"^'  i  uoiisner,  S9(   IflaBlon 
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FLATS   (6) 

(821)  N  FULTON  32-6,  57-6,  82-6,  107-6 
132-6,  157-6  E  32nd  Ave.  Six  two- 
story  and  basement  frame  flats  (2 
flats  in  each  building). 

Owner — M.  McDonough,  148  Randell  St. 
San  Francisco. 

Architect — None.  ?7000  each 


SHOP 

(622)  S  TEHAMA  125  E  3RD.  One- 
story  and  mezz.  floor  concrete 
shop. 

Owner — E.  W.  Smith. 

Architect — R.  W.  Jenkins,  243  Diamond 
St.,  S.  F. 

Contractor — Barrett  Hilp,  918  Harri- 
son   St.,    S.    F.  J10,000 


DWELLINGS. 

(623)  W  TWENTY-SEVENTH  AVE  25 
and  50  S  Ulloa.  Two  one-story  and 
basement  frame   dwellings. 

Owner — John  Sioblom,  143  Tiffany  Ave., 
San  Francisco. 

Architect — None.  $3000    each 


DWELLING 

(624)  N  BRUNSWICK  75  SW  Lowell. 
One-story  and  basement  frame 
dwelling. 

Owner — Nelson  E.  Lutz,  521  Waller  St., 
San   Francisco. 

Architect — Nelson  E.  Lutz,  621  Waller 
St.,    San   Francisco. 

Contractor — Nelson  E.  Lutz,  621  Wal- 
ler St.,  San  Francisco.  $3000 


ALTERATIONS 

(625)     NO.  745  MARKET.     Remodel  for 

store;  painting;  papering;  ratproof- 

ing;    plastering,    etc. 
Owner — Jenny   Wren    Stores,   Inc.,    1300 

Polk  St.,  San  Francisco. 
Architect — None. 
Contractor — Austin  &  Stone.  $4000 


ALTERATIONS 

(626)  E  EIGHTH  150  N  Harrison. 
Change  stud  walls  to  concrete  and 
construct    sub-structure    for    tank. 

Owner — New  Process  Laundry,  8th  and 
Harrison    Sts.,    San    Francisco. 

Engineers  —  Ellison  &  Russell,  Pacific 
Bldg.,    San    Francisco. 

Architect — Barrett  &  Hilp,  918  Harri- 
son St.,  San  Francisco.  $2000 


ADDITIONS 

(627)  NO.  5137  MISSION.  Construct 
extensions  for  banking  quarters. 

Owner — Bank   of  Italy,  Eddy  &  Powell 

Sts.,   San    Francisco. 
Architect — None. 
Contractor — Fink   &   Schindler   Co.,    218 

13th  St.,   San   Francisco.  $1900 

DWELLINGS 

(628)  E  EDGAR  225  and  265  S  Bruce. 
Two  one-story  and  basement  frame 
dwellings. 

Owner — Louis   Johnson,    729    Occidental 

Ave.,    San    Francisco. 
Architect — None.  $2800  each 


ALTERATIONS 

(629)      NO.    4047    TWENTY-FIFTH    ST. 

Move  dwelling  and  remodel  for   (2) 

flats. 
Owner — Tom    Kustovich,    2802    Mission 

St.,   San  Francisco. 
Architect — None.  $1000 


FOUNDATIONS,    ETC. 

(630)  W  SANSOMB  bet.  Clay  and 
Commercial.  Foundations  ana 
piling    (only)    for    future    building. 

Owner — American  Investment  Co.,  735 
Battery  St.,  San  Francisco. 

Architect — O'Brien  Bros.,  Inc.,  315  Mont- 
gomery St.,  San  Francisco. 

Contractor — Barrett  &  Hilp,  918  Har- 
rison St.,   S.  F.  $5000 

DWELLING 

(631)  B.  TWENTY-NINTH  AVE.,  200- 
225  N.  Ulloa.  Two  one-story  and 
basement  frame  dwelling. 

Owner — Bernard    E.    George,    322    Carl 

St.,   San    Francisco. 
Architect  —  Mel.     I.     Schwartz,    Nevada 

Bank  Bldg.,  San  Francisco. 
Contractor — Schwartz    &     George,     2040 

16th  Ave.  $3000 

FLATS 

(632)  W.  NINTH  AVE.,  143  N.  Noriega 
ave.,  two-story  and  basement  frame 
(2)    flats. 

Owner — C.Lindberg,    1    Naylor  St. 
Architect — None.  $7,900. 


DWELLING 

(633)      W.  MARSELLI,  150  S.  Bosworth, 

one-sioiy      and      basement      frame 

dwelling. 
Owner — A.   Holmer,  190  Bon  View  Ave. 
Architect — None. 

Contractor — C.   Lindberg,    1    Naylor   St., 
$3,500. 


DWELLING 

(634)      SW.    CABRILLO    and    40th    Ave., 

one     story     and     basement     frame 

dwelling. 
Owner — F.   Carroll    Reed,    683    7tii   Ave. 
Architect— Plans     by     Owner.         $2,750. 


ALTERATIONS 

(635)         2626    UNION    ST.,    remodel    for 
basement     and     garage     quarters; 
plaster      front,      reshingling,      rear- 
range   partitions    in    residence. 

Owner — J.    H.    O'Connor,    175    21st    Ave. 

Architect — Leo   Devlm,    821   Market   St., 
San   Francisco.  $2,000. 


ALTERATIONS 

(636)  1838  IRVING  ST..  move  dwelling 
and  remodel  tor  basement  garage 
quarters;   2-room  addition. 

Owner — Roy  Kellelea,  1S3S  Irving  St., 
San   Francisco. 

Architect — None.  $1000. 


DWELLING 

(637)  NE.  DIAMOND  and  Surrey  Sts., 
one  story  and  basement  frame 
dwelling. 

Owner — O.  H.  Ferguson,  1575  Washing- 
ton  St.,  San  Francisco. 

Architect  and  Contractor — S.  J.  Olat- 
soon,  1208  Sanchez  Ave.,  Burlin- 
game,   Calif.  53000. 


OWELLINGS 

(638)      S.    LISBON,    250.    275    S.    Avalon, 

two  nne-story  and  basement  frame 

dwellings. 
Owner — Albert  M.   Walsh,   168  Maynard 

St.,   San   Francisco. 
Architect — None. 
Contractor — Lindsay    Construction    Co., 

2381  Bryant  St.  each,  $4000. 


DWELLING 

(639)     S.    LISBON.    200,    225   E.   Avalon, 

two  one-story  and  basement  frame 

dwellings. 
Owner — ^Villiam    Powell,    168    Maynard 

St.,    San    Francisco. 
Architect — None. 
Contractor  —  Lindsay   Construction  Co., 

2381    Bryant    St.  each,    $4000. 


DWELLINGS 

(640)      S.    ROLPH,    175    E.    Mission    St., 

one-story      and      basement      frame 

dwelling. 
Owner — A.    M.    Samuelson,    901    Geneva 

Ave. 
Architect — None.  $4500 


DWELLINGS 

(641)  NW.  MORSE,  138  169,  200  SW. 
Curtis,  three  one  story  and  base- 
ment  frame  dwellings. 

Owner — A.  M.  Samuelson,  901  Geneva 
Ave.,   San   Francisco. 

Architect — None.  ,    each,    $3500. 


OFFICES 

(642)      SE  THIRD  AND  CARROLL  Ave. 

2-story    frame   offices. 
Owner — Pacific    Electric    Mfg.    Co.,    827 

Folsom   St.,    S.   F. 
Architect— Geo.    H.   Wiemeyer,    57    Post 

St.,  S.  F.  $18,000 


APARTMENTS 

(643)      S   HAYES   103    W   COLE.      3-sto. 

and   basement  frame    (16)    apts. 
Owner — J.   C.   Kirby,    2884   Golden   Gate 

Ave.,    S.    F. 
Architect — None.  $10,000 


DWELLINGS 

(644)       N    FARALLONES    270-8.     299-2, 

327-8,    3&6-2,    384-3,    413-2   and    441-8 

W  San  Jose  Ave.     Seven  1-story  & 

basement   frame   dwlgs. 
Owner — A.  J.  Horstmann,  110  Sutter  St. 

San   Francisco. 
Architect — A.   J.   Horstmann,   110   Sutter 

St.,    San    Francisco. 
Contractor — Johnson  &  Erlandson,  1565 

Jackson   St.,   S.   F.  Bach   $3000 


DWELLINGS 

(645)  SE  HAZELWOOD  AND  MAN- 
gels  and  NE.  Hazelwood  and  Joost, 
two  at  $4000;  NE  Colon  and  Mon- 
terey Blvd..  one  at  $5000;  E  Hazel- 
wood  40.  80  and  120  N  Joost;  W 
Plymouth  241  and  291  N  Monterey; 
E  Colon  45.  95.  145  and  195  N  Mon- 
terey; W  Valdez  125-7  S  Mangels; 
N  Monterey   93  and  134-7  E  Hazel- 


wood;  W  Valdez  82-7  and  168-7  S 
Mangels,  fourteen  at  $4000.  Sev- 
enteen 1-story  and  basement  frame 
dwellings. 

Owner  —  Nelson  Bros.,  950  Monterey 
Blvd.,    S.    F. 

Architect — Chas.  F.  Strothoft,  2274  15th 
St.,  S.  F.  Cost,  noted  above 


iJItADlNG 

(C46)  SB  19TH  AVE.  AND  ORTEGA 
frontage  being  240  on  S  Ortega, 
206-9  m  or  1  on  E  19th  Ave.  and 
219-8  m  or  1  on  W  line  18th  Ave. 
All   work   for  grading. 

Owner — Paul  B.  Fay,  758  Phelan  Bldg., 
San   Francisco. 

Engineers — Punnett,  Parez  &  Hutchin- 
son,   58    Sutter    St.,    S.    F. 

Contractor — North  Beach  Hauling  Co. 
San    Francisco. 

Filed  Feb.   11,  1925.  Dated  Feb.  4,  1925. 
Monthly  payments   as   work   pro- 
gresses      75% 

Usual   35  days    25% 

TOTAL    COST,    $   .40    cu.    yd. 

Bond,   sureties,   forfeit,   none.   Limit,    60 

days.       Plans     and     specifications     not 

filed. 


ALTERATIONS 

(647)      2086  GREENWICH  ST.  All  work 

alterations     and     additions     except 

painting  and   plumbing. 
Owner  —  B.    Vernazzo    and   Joe    Levis, 

3U00  Webster  St.,  S.  F. 
Architect — A.  Fraschina,   1666  Lombard 

St.,   S.   P. 
Contractor — V.    Pera,     2706    Greenwich 

Filed  Feb.   11.   1925.  Dated  Feb.   7,  1925. 

Enclosed   and   roof   on    $4,188.75 

Completed  and   accepted    ....    2,094.35 

Usual  35   days    2,094.40 

TOTAL  COST,  $8,377.50 
Bond,  $4,188.75.  Sureties,  Frank  Mar- 
tini. Forfeit,  $15.00.  Limit,  80  days. 
Plans   filed.      Specifications    not   filed. 


DOORS 

(648)         140    NEW    MONTGOMERY    ST. 

All    work    for    hardwood    doors. 
Owner — Pac.   Tel.   &  Tel.  Co.,   333  Grant 

Ave.,    S.   F. 
Architect — Miller,    Pflueger    &    Cantin, 

Foxcroft    Bldg.,    S.    F. 
Contractor — Pacific  Mfg.   Co.,   177   Stev- 
enson St.,   S.   F. 
Filed  Feb.   11,  1925.  Dated  Feb.  2,  1925. 

1st  of  each  month    75% 

36   days   after    25% 

TOTAL  COST,  $13,177 
Bond,  sureties,  forfeit,  limit,  none. 
Specifications  filed.     Plans  not  filed. 


COMPLETION  NOTICES 


SAS    FRANCISCO   COUNTY 


Recorded  Acceded 

Feb.  4,  1925— NE  KEITH  AND  DON- 
near  Ave  N  lOOxE  300.     Pacific  £lec 

Aiig  Co  to  R  J  H  Forbes.  Jan.  »s,  1S!5 

Feb.  4,  1925 — N  HEARST  AVE  125  E 
Foerster  E  25x112-6.  John  Oliva 
to  whom  it  may  concern.  Sept.  3,  1924 

Feb.  4.  1925 — N  HEARST  AVE  175  E 
Foerster  E  25x112-6.  John  Oliva 
to  whom  it  may  concern. Sept.  3,  1924 

Feb.  4,  1925— N  JACKSON  68-6  E 
Larkin  E  23xN  87-6.  Marguerite 
Welch  or  Mrs.  George  Welch  to 
H  J   Hansen Jan.   29,   1925 

Feb.  4,  1925— N  FOURTEENTH  50  W 
Belcher  N  lOOxW  50.  Jean  Escloses 
to   C   Lindberg Jan.    30,    1925 

Feb.  4,  1925 — S  MISSION  75-8%  W 
Concord  W  29-1 H  S  63  E  25  N  78. 
Patrick  Horgan  to  whom  it  may 
concern Feb.     3,     1925 

Feb.  4.  1925— S  MISSION  46-7 U  W 
Concord  W  29-1^4  S  78  E  25  N  92. 
Patrick  Horgan  to  whom  it  may 
concern Feb.    3,    1925 

Feb.  4,  1925  —  E  SAN  JOSE  AVE. 
102-6  S  24th  S  27-6  x  E  90.  John 
and  Hannah  M.  Debenham  to  J.  H. 
Stephenson    Feb.    2,   1925 

P'eb.  4,  1925 — W  DOLORES  167-6  N 
17th  N  26-10%  W  102  S  24-4?i  E  5 
S  2-6  E  97.  Arthur  C.  and  Gert- 
rude M.  Hutchinson  to  Maher  & 
Rawls    Jan.    31,    1925 

Feb.  5,  1925 — N  HANCOCK  125  W 
Church  25x114  No.  22  Hancock  St. 
Louis  C  Kunz  to  whom  it  may  con- 
cern  Feb.    5,    1925 

Feb.  5,  1925— W  STANYAN  258-3  9 
Rivoli  25x120.  Nelson  E  Lutz  to 
whom   it  may  concern.  .Jan.   15,   1925 
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Feb.     5,     1925— N    FILBEKT    '547-6    E  -  -ivii^vy      INiSWa 

h^A^"^.  ?.   27-6XN    85.      Jas    J    and 

om   it  may 
Feb.    7.    1925 


Mary  Mullally  to  J  M  Anderson. 

FeV.-  b.  ■  i925-E    SCOTT  'ilni   I^a"^^ 
tn'^^^''    S    50XE    100.      Meyer    Bros 
to  -Whom  It  may  concern.. Feb    4    '?i; 

Feb.  5.  1925-  554  FOHTV-FOuk'rH 
Ave  near  and  S  of  Geary  p  w 
Merriman   to  whom  it  may  concern 

^'^et  'ch')',^'-^'  TWENT°^.'p0URTh'' 
376^    9ifi*-%'',°°^^   ^"<5    Churcii    No. 
Cunen   i.    n^'-        J°?eph      Arata      to 
Luneo  &  Demartini Peb    1    119'; 

Feb.  5,  1925-SW  NINTH  24216SE 
Howard    SB    32-6.xSW    100       Smith 

rBrwn^^.^«°''-"  ^B-FL 

aist.  S  207-6  S  Capra  Way.  Aug 
cern   ^  Jr.   to   whom    it   may   con^ 

Peh     c   'iQo; ,V, Jan.   30,   1925 

dist  '=?  ll^™~i  T^  ^^^^^  PERPEN. 
dist.  S  from  S  Capra  Way.  Auh-  T 
Lang  Jr.   to   whom   it  ma'j^  con^^rn 

Feb. •  -i-  •i925-E-  ' iisT  '  AVE     ??^    V?^^ 


^'v^l-QO-  "f?^^^.POI^K  25  S  Filbert  25 

Jo'nier^. ''?!:':':'':. '."^""'yrVm, 

"^n  I-n]^^^-^  THIRiV-SIXTH'AV 
50  S  Clement  E  82-6xS  50.  Roscoe 
W^and  Ann  O  Maples  to  Wm  Mar! 

Feb,    7;-l-9i5-S-GEARY--2f2''"6-  e'a"'=' 

u  t?l  °h  "  "^  Hageman  fo  fs 

Feb.      7,    1925-l6t-  "  'g  '  '  blk"-   645""'^ 

Crocker  Amazon   Tract   Sub^  No    2 

c'o'"ncem''  """'^'^  ^°  '"  ^'^°™  ''  °>a'y 

F4^1^'^5llc6M6;^pii^jf^^2^ 

1^v^\fj"*  ^"''''y  S  '3-9xE  50  John 
U^  Alderson   to   whom   it   may  con- 

""  Ave''*25^1  V^' T™'^^™U?tTl!'' 

82-6        Rv?-i  ^n"''°'^^,^'^>'    S     25.XW 

to  whom^if  „?ar'^-^"°'Lne    ^mith 


Feb. 


27 

and  30  Bllr  fijK9  ^  ,  '"  ^°'8  29 
Tract  Sub  No  I  cll^t''  ^rnazon 
Co  to  whL^°t  may''c'o°n'c''er'n.^'!!'!? 
Jan.   29,   1926 


Kirkham    25 


Pielrt   t,f     K      ='.'"'■  Andrew    O. 

Field  to  whom   it  may  concern.. 

FeV/  -i-  -isis-E  •  iisT-  ■  XvE°^i75    N 
Kirkham  25  x  90.      Anri^JJ7V^■^4,...,^ 


Fej.    1-^1^251:^   2759"j^'k,?;5^riic^2  = 

Ash.      .    ."^  Macdonald   to  Bruce  & 

Feb.    10,    1925- 
.    S 
Gift 


Nov.    1,   1925 
-liM"    AVE.    175    N 
m  25  X  90.     Andrew  O    Field 

Fe^b°   TT92'^T^?r^=TVE^03V  s'^^ 
California  25  x  120    Maly  F    M^sf 

Fe'b.  1^T92'^-"E^^?^"„-Tk'^'>-^V|25 
Cabrillo    S    50    e' 1™  n^^'w 'lo-f 
NE  10  m  or  1  W  90  m  or  1.     David 
Leigh    to    whom    it    may    concern! 

Arch^b1s?o"''of  ?V^T^"  ^""^T 

^S'i^25:-453-GRANT  i^V^BE^^^' 

iLsn     ,"/  w"^''•      "^^^    Shan    Kong 
Assn.    to    Wesley    McKenzie. 

FeV.  •  V,  •  1925-NW '  SILVER  \^|i    i'' 
Craut  N    79-2   x   W   25.      Wm    Pow 
ell    to    Lindsay    ConstrucUo™"   So 

FeV. 'S,- i 925-W- i2TH  aVe.  ^25-N  cl?^^ 
brillo  N  25  x  120.     Alfred  T    Morris 

Feb    T''°i'?,J^  'S'^y  c^ncern.Jan     31    '25 
♦  „■    ■  •    1|25— N    GROVE    110    E    Oc- 
5?7'%  Wm.   Meyer  and   wif^T  and 
^once?n    °'""°"'-   'o    whom    it'  ma? 

^i  t  "2^-E-  22ND    AVE^t8-^6  '^'' 

?o^wro'm^t«-U^\°nce?n^-^! 
Feb.   4,   1925 

McCorm^aclJ    to' ^^L'll  mlPTo^- 

Feb.    6,  J9-25-N-  ANZa'  io7:f  e'  4'4Th'' 

Chi:,  \^S  ^  ^  100.     Louis  E    Edd? 

fo   wV.n^^''??'"'   ''^   ^'^'^y  &   Schadek 

S'ei°/h'trto^MlcVe,-^.^y.-|er"':' 

„ Jan.    31,    li'Js 

Feb.  6,  1925  —  SE  JACKSON  ANn" 
Tfe"ton  E  alg.  Jackson  88  5  t^pP 
87  6  W^;«  .^  ^"""^  W  Stockton'^S 
N  87^  A-""  o"-  '  to  E  Trenton 
:  T  „•  Chinese  Hosnital  As<!ti 
to  J.  P.  Barrett  and  H.  H  Hiln  Ts 
Barrett  &  Hilo  m '.'^  ?^ 

.Feb.    6,    1925  -'^^w'filbept    Afi'?,^" 
.-Franklin  S  33  x  W  ^g""!  Met° 
calfe   to   whom   it  may  concVi^n      . . 

Feb.    3,    1925 


Jan.    30,    1925 

vl-,^.iV%^^''  ^'S  Market  12I  o 
E  Eureka  N  alg  Eureka  32-9%  tr. 
beg.      Adolph   O   Juel    to    C   O  clau! 

„  t      „ ..Feb.    9,    1925 

Feb.    9,    1925  —  s    LOMBARD    112    P 

'o°TEnni'<,'  ^  '''-'■  S:  CrVv'ello 
CO  b.  Ennis    pg^    ,    iqok 

^  Ave*'  "J'Ts^^  ^^?0A  and  28TH 
#c^h^nier^to^lh^om^t^^ay  c^o^iU^r-?!" 
",    Feb     9     1925 

Feb.    9,    1925— N      PACIFIC      70-6'    E 
Jones    (No.    1182   Pacific   St)       John 
Diestel  to  whom  it  may  concern 
Feb      1      192'i 

^M-  »i,l.S2o-LOTS  5,  6  AND  7  BLK 
65,    Reis    Tract.      Charles    A    Louis 

pA    "^a^'TL'*-  "'ly  concern..Peb    3   ^25 

l^'o  %    I'^^o-E    TWENTIETH    AVE 

if^iJl^°"^Sa      S  25xE   120.        Hs 

Meinberger   to    whom    it   may   con- 

Feb.   5,    1925 

^f  mI";    1825-.S    40   OF  LOT   15   BLK 

Hunter   to   r     p  ^l'"^'       ^^^''^    C- 

1-eb.  T  /925''-L|=TN^"i:^^Ts''|o'-  I'    H'' 

Pa1i'd^.""^vfft'^-|f  Homeftefd,  ^a^^ 

Steward  ^-    P'^^^seott    to    Sam 

Feb.  10    lS'>k~in^'  i-iyV-;.-  -F^^-    ^'    1925 
1  '  ;x     ** — L.U1  3  BLK    1  NORTw 

S^fn-to-^h-iif^it  m^ay-o?cd-"" 

Feb.-  ib;  'iilaS-LOT-  i'  BLk'TTHoA''^^ 
f  "1P\?"  T^^'Shts,    Bfrkel™^'^" 
Say^'^c^oncer-'n   ""^'^'"^"    "L-/«i»   » 
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BUILDING  CONTRACTS 

ALAMBDA    COUHTT 
$l,00O  and  Over  Bcported 


The    following    : 

Is    an    tadez    fo 

r    the 

contracts  In   this  Issue. 

No. 

Owner 

Contractor 

Amt. 

713 

McGregor 

Owner 

2950 

714 

Kalston 

Roland 

9200 

715 

Ericsson 

Owner 

2500 

716 

McGregor 

Owner 

2850 

717 

Associated 

Owner 

3000 

718 

Williford 

Owner 

3600 

719 

Neville 

Thorp 

3500 

720 

Brown 

Thorp 

8000 

721 

Biedhoff 

Fish 

6250 

722 

Seaholm 

Owner 

3300 

723 

Blakeley 

Owner 

2000 

724 

Schaefer 

Nordell 

4000 

725 

Keene 

Morris 

2125 

726 

Morris 

Morris 

2125 

727 

Hughes 

Owner 

3000 

728 

Hogshead 

Morris 

2125 

729 

Contractors 

Rees 

1400 

730 

Legris 

Owner 

4900 

731 

Collins 

Ingram 

1000 

732 

Frederickson 

Owner 

5000 

733 

Mogk 

Owner 

4500 

734 

S.    P. 

Hutchinson 

735 

Whaley 

Owner 

3500 

736 

Carlson 

Owner 

4S00 

737 

Arne 

Kidder 

4500 

738 

Roberts 

Owner 

18000 

739 

Century 

Owner 

5000 

740 

Langeberg 

Owner 

3600 

741 

Garese 

Vaicnte 

2800 

742 

Kenworthy 

Owner 

3150 

743 

Bailey 

Zetterblad 

2600 

744 

Mayer 

Owner 

10000 

745 

Greene 

Jensen 

2000 

736 

Miller 

Owner 

3000 

747 

Legris 

Owner 

3200 

749 

Peppin 

Owner 

3950 

740 

Peppin 

Owner 

3950 

750 

Peppin 

Owner 

19000 

751 

Hufchmidt 

Owner 

15800 

762 

Schroeder 

Owner 

2000 

753 

Lindebeck 

Owner 

4000 

754 

Klein 

Krom 

1650 

765 

Lombard 

Rugg 

3800 

756 

Harding 

G  &  M 

4600 

767 

Blodgett 

Owner 

2600 

758 

Parr 

Richfield 

1500 

759 

Same 

Same 

1000 

760 

Same 

Same 

1100 

761 

Same 

Same 

2700 

762 

Thompson 

Severn 

15000 

763 

Mally 

Owner 

3750 

764 

Hally 

Owner 

14000 

765 

Slack 

Owner 

2800 

Michell 

Owner 

4500 

767 

Hansen 

Owner 

3650 

768 

Thomas 

Presba 

1000 

769 

Stockholm 

Stockholm 

1500 

770 

Stringer 

Owner 

8000 

771 

Draper 

Owner 

2000 

772 

Vogel 

Wells 

3000 

773 

Stenbro 

Owner 

3500 

774 

Lady 

Brown 

1300 

775 

Rabinowitz 

Owner 

2600 

776 

Cotton 

Owner 

5000 

777 

Klaes 

Owner 

2625 

778 

Smith 

Stump 

9000 

779 

Linville 

Owner 

1900 

780 

Denahy 

Knight 

30000 

781 

Associated 

Western 

11575 

782 

MacGregor 

Owner 

8650 

783 

Fox 

Owner 

3000 

784 

Little 

Paul 

2500 

785 

Pettis 

Teichera 

1900 

786 

Pavid 

Beach 

5500 

787 

Pfrang 

Owner 

5000 

788 

Brewer 

Owner 

6500 

789 

Brandhorse 

Parks 

2850 

790 

Baker 

Parker 

3150 

791 

Turner 

Kohle 

4800 

792 

Long 

Burrows 

2000 

793 

Johnson 

Owner 

1000 

794 

Sigwald 

Owner 

3125 

795 

SigwaW 

Owner 

3325 

796 

Buehler 

Sllva 

6800 

797 

Alameda 

Haskell 

2977 

798 

Barker 

Barker 

2000 

799 

Ferguson 

Owner 

5500 

800 

Frazier 

Owner 

6000 

801 

Lodge 

Owner 

3500 

802 

Waage 

Thrams 

10000 

803 

Schneider 

Owner 

7500 

804 

Michaels 

Owner 

1800 

805 

Peterson 

Couture 

3000 

806 

Central 

Dinwiddiel217514 

807 

Smith 

Ahnefeld 

1850 

808 

Pregno 

Horn 

2600 

809 

Jordon 

Owner 

3000 

810 

Sinclair 

Owlen 

2200 

Sll 

Sinclair 

Owen 

3600 

812 

Carrier 

Carrier 

4500 

813 

Cappellinl 

Cappelllni 

2600 

814 

Clinton 

Sommarstrom 

3500 

815 

Medroa 

Dlnesen 

2800 

816 

Conlon 

Owner 

1800 

817 

Cunnlnffbam 

Fredrickson 

3000 

S22 
823 
824 
825 
S26 
827 
S2S 
829 


Taylor 

Owen 

Dunkel 

I'erry 

Anderson 

Barrett 

Alien 

Thoni 

Heltman 

General 

General 

General 

General 

General 

California 

Stearns 

Field 


Owner 
Owner 
Owner 
Owner 
Owner 
Owner 
Heras 
Owner 
Owner 
Judson 
Judson 
Judson 
Judson 
Judson 
Christen.sen 
Muller 
Owner 


4600 

2200 

1500 

1250 

2760 

3000 

3300 

1600 

1850 

1750 

3150 

10700 

18250 

1300 

12000 

22000 

31000 


DWELLING. 

(713)  NO.  1301  KAINS  AVE.,  Berkeley 
One-story  6-room  dwelling  and  ga- 
rage. 

Owner— C.  M.  MacGregor,  470  13th  St., 
Oakland. 

Architect— None.  $2950 


DWELLING 

(714)      NO.    2577    BUENA   VISTA   AVE., 

Berkeley.  Three-story        8-room 

stucco  dwelling. 
Owner — O.   and  L.  Ralston. 
Architect — John  Hudson  Thomas,  Merc. 

Bank  Bldg.,  Berkeley. 
Contractor — Roland      &      Roland,      1800 

Blake    St.,   Berkeley.  J9200 


DWELLING 

(715)     NO.  838  ADDISON  ST.,  Berkeley. 

one-story    4-room   dwelling. 
Owner — C.    W.    Ericsson,    1319    Addison 

St.,  Berkeley. 
Architect — None.  J2500 


DWELLING 

(716)      NO.    1228    ORDWAT   ST.,    Beike- 

ley.      One-story      6-room      dwelling 

and  garage. 
Owner — C.   M.  MacGregor,   470   13th   St., 

Oakland. 
Architect — None.  J2850 


TANKS 

(717)  2395  WEBSTER  ST.,  Oakland 
Two  steel  tanks  (fire  protection) 
and  1-story  bldg. 

Owner — Associated  Oil  Co.,  2395  Web- 
ster  St..   Alameda. 

Architect — None.  Each  $1000 


DWELLING 

(718)  2070  SAN  ANTONIO  AVE.,  Ala- 
meda.    1-story   5-room  dwlg. 

Owner — Howard  Williford.  3237  Bayo 
Vista   Ave.,   Alameda. 

Architect— None.  $3600 


BUILDING 

(719)  1514  WEBSTER  ST.,  Aiameda. 
1-story    brick    bldg. 

Owner  —  F.  R.  Neville,  1511  Webster 
St.,    Alameda. 

Architect — None. 

Contractor  —  W.  E.  Thorp,  1718  Ala- 
meda Ave.,   Alameda.  $3600 


STORE,    APTS. 

(720)       1518    WEBSTER    ST.,    Alameda. 

1-story   store   &   apts. 
Owner — Emma  Brown,   721  Taylor  Ave., 

Alameda. 
Architect — None. 
Contractor — V.  E.  Thorp,  1718  Alameda 

Ave.,    Alameda.  $8000 


DWELLING 

(721)      2621   CENTRAL   AVE.,   Alameda. 

1-story    6-room   dwl&. 
Owner — H.    G.    Biedhoff,    2509    Clement 

Ave.,  Alameda. 
Architect — None. 
Contractor — M.   H.   Fish,   1333   Fountain 

St.,    Alameda.  $6250 


DWELLING 

(722)  1226    EIGHTY-EIGHTH   AVE., 

Oakland.       1-story    6-room    dwlg. 
Owner — M.  H.   Seaholm,  2574  Grove  St., 

Oakland. 
Architect — None.  $3300 


DWELLING 

(723)      N    APRICOT    ST.,    380    E    107TH 

Ave.,      Oakland.        1-story      3-room 

dwelling. 
Owner — Orrle  Blakeley,  1311     86th  Ave 

Oakland. 
Architect — None.  $2000 


DWELLING 

(724)  2512  MONTICELLO  AVE.,  Oak- 
land.     1-story    6-room   dwlg. 

Owner  —  Schaefer  &  Carlstrom,  Max- 
well Ave.,  Oakland. 

Architect — None. 

Contractor — J.  M.  Nordell,  2524  Monti- 
cello  Ave.,   Oakland.  $4000 


DWELLING 

(725)  1615  SIXTY-FIFTH  AVE.,  Oak- 
land. 1-story  4-room  dwelling  and 
garage. 

Owner — Helen  C.   Keene. 

Architect — None. 

Contractor    —    S.    Morris    &    Son, 
Qulgley   St.,   Oakland. 


4162 
$2125 


DWELLING 

(726)  1607  SIXTY-FIFTH  AVE.,  Oak- 
land, l-story  4-room  dwelling  and 
garage. 

Owner — S.   Morris. 

Architect — None. 

Contractor  —  S.  Morris  &  Son,  4162 
Qulgley  St.,  Oakland.  $2125 


DWELLING 

(727)  3051  BIRDSAX.L  ST..  Oakland. 
1-story   5-room   dwelling. 

Owner — Hughes  &  Beach,  902-06  Wash- 
ington  St.,    Oakland. 

Architect — A.  W.  Smith,  American  Bk. 
Bldg.,    Oakland.  $3000 


Oak- 


D  WELLING 

(728)      1601    SIXTY-FIFTH   AVE., 

land.      1-story    4-room    dwlg. 
Owner — J.  V.   Hogshead,   Oakland. 
Architect — None. 
Contractor    —    S.    Morris    &    Son,    4162 

Qulgley    St.,    Oakland.  ^2125 


INCINERATOR 

(729)    SW  COR.  FIFTH  AND  CYPRESS 

Sts.,   Oakland,      steel   incinerator. 
Owner — Contractors  &   Builders   Supply 

Co.,  Oakland. 
Architect — None. 
Contractor — Rees   Blow   Pipe   Mfg.    Co., 

340    7th    St.,    Oakland.  $1400 


DWELLING 

(730)  1401  CAVANAUGH  ROAD,  Oak- 
land.     1-story   5-room   dwlg. 

Owner — L.  H.  Legris,  1351  Hampel  St., 
Oakland. 

Architect — None.  $4900 


Oak- 


STORE 

(731)       600    SIXTY-SECOND    ST., 
land.     1-story  store. 

Owner — J.  H.  Collins.  600  62nd  St.,  Oak- 
land. 

Architect- — None. 

Contractor — E.  L.  Ingram,  623  63rd  St., 
Oakland.  $1000 


DWELLING 

(732)  906  UNDBRHILL  ROAD,  Oak- 
land.     1-atory    6-room    dwlg. 

Owner — Karl  S.  Frederickson,  16  Bo- 
nita  Ave.,   Piedmont. 

Architect — Non.  $5000 


DWELLING 

(733)       4026    LAUREL    AVE.,    Oakland. 

1-story    5-room    dwlg. 
Owner — J.    H.    Mogk,    4411    Pampas    St., 

Oakland. 
Architect — None.  $4500 


no AD   BED 

(734)       OAKLAND     PIER     TERMINAL, 
Oakland.     All   work   for   construct- 
ing  road    bed. 
Owner — Southern    Pacific   Co.,   Oakland. 
Architect — Plans    by    Owner. 
Contractor  —  Hutchinson   Co.,   Hutchin- 
son   Bldg.,    Oakland. 
Filed  Feb.   5.   1925.    Dated  Jan.   26,   1925. 
1st   of   each   month,   of   value   in- 
corporated      75% 

Usual   35   days    Balance 

TOTAL  COST — 85c  per  cubic  yd.  for 
excavating,  approximately  2300 
cubic  yards. 
Bond,  $1955.  Sureties,  Globe  Indemn- 
ity Co.  Forfeit,  none.  Limit,  30  work- 
ing days.  Plans  and  specifications 
filed. 


DWELLING 

(735)      NO.      2300      ELLSWORTH      ST., 

Berkeley.     One-story   5-rooni  dwlg. 
Owner — J.   Whaley,   324   Warwick   Aye., 

Oakland. 
Architect — None.  $3600 
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(736>  NO.  2116  SPAULDINU  S.,  Ber- 
keley. One-Story  8-room  duplex 
dwelling. 

Owner — T.  Carlson.  2407  Bowditch  Ave., 
Berkeley. 

Architect— None.  J4800 

DWELLING 

(737)  NO.  980  EUCLID  AVE.,  Ber- 
keley.    One-story   5-room  dwelling. 

Owner — R.  Arne,  1100  Euclid  Ave.,  Ber- 
keley. 

Architect — Owner. 

Contractor— H.  C.  Kidder,  1923  Fran- 
cisco St.,  Berkeley.  $4600 


APARTMENTS 

(738)      NO.      2456-2460      PARKER      ST., 

Berkeley.      Two    two-story    12-roora 

apartments. 
Owner — F.  Roberts,  316  51st  St.,  Okd. 
Architect — A,     Swansen,     3224     FooihiH 

Blvd.,    Oakland.  $9000    each 


(739)      1045  -  1051  71ST  ST.,  OAKLAND. 

Two    1-story    5-room    dwlgs. 
Ownex— The    Century    Builders,    7407    E. 

14th   St.,   Oakland. 
Architect — None.  $2000    each 


DWELLING  &   GARAGE 

(740;      2849    FRUITVALE    AVE.,    OAK- 

land.      One-story    5-room    dwelling 

und   garage. 
Owner — C.     Langeberg,     2322     Fruitvale 

Ave.,    Oakland. 
Architect— None.  $36000 


(741)  343  49TH  STREET  (REAR), 
Oakland.      One-story    4-room    dwlg. 

Owner — T.   Garese,   Oakland. 
Architect — None. 

Contractor — M.  E.  Valente,  5215  Locks- 
ley   Ave.,    Oakland.  $2800 

DWELLING  &   GARAGE 

(742)  3355  BIKDSALL  AVE.,  OAK- 
land.  One-story  5-room  dwelling 
and    garage. 

Owner — W.  J.  Kenworthy  &  C.  L.  Ing- 

ler,    5533   Morse   Drive,    Oakland. 
Architect — None.  $3150 


DWELLING 

(743)      4S1S     FOOTHILL    BLVD.,     OAK- 

land.      One-story    4-room    dwlg. 
Owner— H.      A.      Bailey,      4S1S    Foothill 

Blvd.,  Oakland. 
Architect — None. 
Contractor — O.  Zetterblad,  4716  Melrose 

Ave.,    Oakland.  $2600 


DWELLINGS    (2) 

(744)  555  KENWYN  ROAD  &  NE 
Kenwyn  Rd.  &  Cleveland  Ave., 
Oakland.  Two  1-story  6-room 
dwellings. 

Owner — Mayer  Construction  Co.,  Oak- 
land Bank  Bldg.,  Oakland. 

Architect — None.  $5000    each 


STORE 

(745)  N  E.  14TH  ST.,  61  E  103RD  AV. 
Oakland.     One-story   store. 

Owner — Wm.  W.  Greene,  552  21st  St., 
Oakland. 

Architect — None. 

Contractor — M.  C.  Jensen,  11015  Foot- 
hill  Blvd.,    Oakland.  $2000 


DWELLING 

(746)      1227      SEMINARY     AVE.,     OAK- 

land.      One-story    4-room    dwlg. 
Owner— G.  W.  Miller,  1023  Hearst  Bldg. 

San    Francisco. 
Architect — None.  $3000 


ALTERATIONS 

(747)      600  56TH  ST.,  OAKLAND,  Alter- 
ations   to    apartments. 
Owner^C.  F.  Legris,  600  56th  St.,  Oak- 


ind. 
Architect — None. 


$3200 


DWELLINGS    (3) 

(748)  3191  -  3199  BIRDSALL  AVE.  & 
3169  Kingsland  Ave.,  Oakland. 
Three    1-story    5-room    dwellings. 

Owner— J.  B.  Peppln,  318  17th  St.,  Oak- 
land. 

Architect — None.  $3750  ea. 


DWELLING 

(749)      3145  RAWSON  AVE.,  OAKLAND 

One-story   5-room   dwelling. 
Owner — J.    B.    Peppin,    318    17th    Street, 

Oakland. 
Architect — None.  $3950 


(750)  3172  MONTICELLO  AVENUE, 
3151  Rawson  Ave..  3160  -  3166  & 
3175  Kingsland  Ave.,  Oakland.  Five 
1-story    5-room    dwellings. 

Owner — J.  B.  Peppin,  318  17th  Street, 
Oakland. 

Architect — None.  $3800   ea. 


DWELLINGS   (4) 

(751)      220  SANTA  ROSA  AVE.  &  FOUR 

l-story   5-room  dwellings. 
Owner — Hufschmidt     &       Whalen,       407 

Federal  Bldg.,  S.   F. 
Architect— None.  $3950   ea. 


DWELLING 

(752)     NO.    2803    PARK    ST.,    Berkeley. 

One-story   5-room   dwelling. 
Owner — A.  Schroeder,  1336  Garrison  St., 

Berkeley. 
Architect — None.  $2000 


DWELLINGS 

(753)  NO.  1121  AND  1125  HARRISON 
St.,  Berkeley.  Two  one-story  4- 
room  dwellings. 

Owner — L.  Llndebeck,  611  18th  St.,  Oak- 
land. 

Architect — None.  $2000   each 


DWELLING 

(754)      NO.    5551    VESTA    ST.,    Oakland, 

One-story    3-room      dwelling      ana 

garage. 
Owner — Mrs.    J.    Klein,     189    John    St„ 

Oakland. 
Architect — None. 
Contractor  —  E.    Kram,    2325   Ransome 

Ave.,  Oakland.  $1650 


STORES 

(755)    NO.   6124-6126  FOOTHILL  BLVD., 

Oakland.     One-story  stores  and  1- 

story   garage. 
Owner — H.   B.   Lombard,   2228   7th   Ave., 

Oakland. 
Architect — None. 
Contractor — Rugg  &  Lisbon,  6047  Har- 

wood   Ave.,   Oakland.  $3800 


GARAGE 

(756)  SW  MONTANA  &  FRUITVALE 
Ave.,  Oakland.  One-story  tile  ga- 
rage. 

Owner — J.  C.  Harding  Jr.,  861  Prince 
St.,  Oakland. 

Architect — None. 

Contractor — G.  &  M.  Concrete  Co.,  4th 
and  Oak  St.,  Oakland.  $4600 


DWELLING 

(757)      NO.         2644        SEVENTY-FIFTH 

Ave.,    Oakland.      One-story    4-room 

dwelling  and  garage. 
Owner — Blodgett     &     Moffatt,     3940  E- 

14th   St.,   Oakland. 
Architect — None.  $2600 


LOADING  RACK 

(758)     N   B    ST.,    Parr   Terminal   Tract, 

Oakland.     Steel  loading  rack. 
Owner — Parr  Terminal  Co.,  Foot  of  7tb 

St.,  Oakland. 
Architect — None. 
Contractor — Richfield  Oil  Co.,  10th  and 

B  Sts.,  Oakland.  $1500 


FOUNDATION 

(759)     N    B    ST.,   Parr   Terminal   Tract. 

Oakland.      Tank    foundation. 
Owner — Parr    Terminal     Co.,     Foot    of 

7th    St.,   Oakland. 
Architect — None. 
Contractor — Richfield   Oil  Co.,   10th  and 

B  Sts.,  Oakland.  $1000 


RETAINING  WALL 

(760)     N   B    ST.,   Parr   Terminal   Tract, 

Oakland.     Concrete   retaining  walL 
Owner — Parr    Terminal    Co.,    Foot    of 

7th   St.,  Oakland. 
Architect — None. 
Contractor — Richfield  OH  Co.,   10th  and 

B   Sts.,   Oakland.  $1100 


PUMP   HOUSES 

(761)     N   B   ST.,   Parr   Terminal   Tract. 

Oakland.      Two      one-story      pump 

houses. 
Owner — Parr    Terminal    Co.,     Foot    of 

7th    St.,    Oakland. 
Architect — None. 
Contractor — Richfield   Oil  Co.,  10th  and 

B  Sts.,  Oakland. 

$1200   and   $1500   respectively 


STORES 

(762)     N  GRAND  AVE  300  W  Harrison 

St.,  Oakland.     Two-story  brick  and 

tile  stores. 
Owner — E.   Thompson,   178   Grand   Ave., 

Oakland. 
Architect — None. 
Contractor — L.  Severn,  178  Grand  Are., 

Oakland.  |1&,000 


DWELLING 

(763)     NO.    1101   COURT    ST.,   Alameda. 

One-story    5-room    dwelling. 
Owner — Hally   &   Co.,   2315  ssanta  Clara 

Ave.,    Alameda. 
Architect — None.  $3750 


DWELLINGS 

(764)      NO.1105-1107     COURT     ST.,     and 

No.    1411-1415   Fourth   St.,   Alameda. 

Four    one-story    5-room    dwellings. 
Owner — Haily   &  Co.,   2315   Santa  Clara 

Ave.,    Alameda. 
Architect — None. 
Contractor — Jas.     Ventre,     9826     A     SEf 

Oakland.  $3500    each 


DWELLING 

(765)     NO.   2412   ACTON   ST.,   Berkeley. 

One-story   4-room   dwelling. 
Owner — C.    Slack    and    W.    Patton,    1818 

Derby  St.,   Berkeley. 
Architect — None.  $2800 

ADDITIONS 


(766)  NO.  2025  HEARST  AVE.,  Ber- 
keley. Additions,  alterations  ana 
repairs. 

Owner — B.  Michell,  3026  Sacramento  St., 
San  Francisco. 

Architect — None.  $4600 


DWELLING 

(767)         3006      FIFTY-EIGHTH      AVE., 

Oakland.      1-story   5-room   dwlg.   & 

garage. 
Owner — C.     Hansen,     3210     35th     Ave., 

Oakland. 
Architect — None.  $3650 


BOILER    ROOM 

(768)  900  NINETEENTH  AVE.,  Oak- 
land.    Boiler  room. 

Owner  —  Thomas  Body  Co.,  900  19th 
Ave.,  Oakland. 

Architect — None. 

Contractor  —  Presba  Construction  Co., 
1518   27th   Ave.,   Oakland.   $1000 


ALTERATIONS 

(769)         1220    TWENTY-THIRD     AVE., 

Oakland.      Alterations. 
Owner — Clara  Stockholm,  1925  9th  Ave. 

Oakland. 
Architect — A.   W.   Smith,   American   Bk. 

Bldg.,    Oakland. 
Contractor  —  Andrew   Stockholm,    1925 

9th   Ave.,   Oakland.  $1500 


DWELLINGS 

(770)      W   SIXTY-FIFTH  AVE.    112,   IBO 

S    Avenal   Ave.,    Oakland.      Two    1- 

story   5-room   dwellings. 
Owner  —   T.    Stringer,    2900   Brookdale 

Ave.,   Oakland. 
Architect — None.  Each,   $4000 


DWELLING 

(771)   5609  HILTON  ST..  Oakland.   1-sto. 

4-room   dwelling. 
Owner — John    Draper,    7250   Trenor   St., 

Oakland. 
Architect — None.  $2000 


DWELLING 

(772)         2537     SIXTY-SEVENTH     AVE., 

Oakland.      1-story   4-room   dwelling 
Owner — Richard  Vogel,   1611   46th  Ave., 

Oakland. 
Architect. — None. 
Contractor — F.    P.    Wells,    4052    Porter 

St.,  Oakland.  $3000 


DWELLING 

(773)  2926  FIFTY-SIXTH  AVE.,  Oak- 
land.     1-story   5-room   dwelling. 

Owner — Andrew    Stenbro,    4340    Dlvlsa- 

sion   St.,   Oakland. 
Architect — None.  $3500 

SUNDAY  ROOM 

(774)  SE  COR.  E-NINTH  ST.  AND 
23rd  Ave.,  Oakland.  1 -story  Sun- 
day room. 

Owner  —  Lady  Help  of  the  Christian 
Church,   2605  E-Nlnth  St..  Oakland 

Architect — None. 

Contractor — M.  Brown,  1922  E-14th  St.. 
Oakland.  $1300 

ALTERATIONS 

(775)  9K  COR.  TWENTY-FIFTH  ST. 
and  San  Pablo  Ave.,  Oakland.  Al- 
terations  and   addition. 

Owner — T.  Rablnowltz,  2601  Park  Blvd. 

Oakland. 
Architect — None.  $2600 
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and 


3821    38th    Ave.,    Oakland. 

story   3-room  dwellings. 
Owner    —    Cotton    Brothers,    3832    39th 

Ave.,   Oakland.  .„,„„ 

Architect— None.  $2500  each. 


DWELLING  ,    . 

(777)  2737  SEVENTY-SEVENTH  Ave. 
Oakland.  1-story  4-room  dwelling 
and   garage. 

Owner— W.  Klaes,  2759  77th  Ave.,  Oak- 
Architect — None.  12625 

DWELLING  „      ,„.    „ 

(778)  N  FIFTY-EIGHTH  ST.,  165  E 
McCall  St.,  Oakland.  1-story  18- 
room    8-family    dwelling. 

Ownei- Fred  D.   Smith,  2044   83rd  Ave., 

Oakland. 
Architect — None.  „   „„    „  , 

Contractor— R.  E.  Stump,  6022  Tele- 
graph Ave.,  Oakland.  $9000 

(779)  W  FIFTY-SEVENTH  AVE.  100 
N  E-17th  St.,  Oakland.  1-story  3- 
room    dwelling. 

Owner — F.   L.   Linville,   1600   72nd   Ave., 

Oakland. 
Architect — None.  $1900 


APARTMENTS  „, 

(780)       N    E-TWENTIETH    ST.    115    W 

10th  Ave.,  Oakland.     3-story  24  rm. 

apartments  and   garage. 
Owner — J.    T.     Denahy,     1428    Franklin 

St.,  Oakland. 
Architect — None. 
Contractor    —    Harry    C.    Knight,    1428 

Franklin  St.,  Oakland.  $30,u00 


ROOFS,   ETC. 

(781)  COMPANY'S  DISTRIBUTING 
Station  at  Alameda.  General  con- 
struction of  gas  tight  steel  roofs 
and  supports   for   2   oil   tanks. 

Owner — Associated   Oil   Co.,   S.   F. 

Architect — Plans    by    Owner. 

Contractor — Western  Pipe  &  Steel  Co. 
of  Calif.,  444  Market   St.,  S.  F. 

Filed  Feb.   9,   1925.  Dated  Jan.   30,   1925. 

Upon    shipment    of    material 50% 

On    completion    25% 

Usual     35    days     25% 

TOTAL    COST,    $11,576 

Bond,  $5800.     Sureties,  J.  J.  Baumgart- 

ner    and    J.    A.    Talbot.      Forfeit,    limit, 

specifications,    none.      Plans    filed. 

DWELLINGS 

(782)  122S  1406  1410  PERALTA,  Ber- 
keley.   3    1-story    6-room   dwellings. 

Owner   —   C.    MacGregor,    470    13th   St., 

Oakland. 
Architect — None.  $2850    each 


(783)  1708  1710  UNIVERSITY  AVE., 
Berkeley.  1-story  4-room  stores. 

Owner  —  Fox  Bros.,  1926  University 
Ave.,  Berkeley. 

Architect — None.  $3000 


DWELLING 

(784)     1607   FRANCISCO  ST.,   Berkeley. 

1-story   4-room   dwelling. 
Owner— M.    Little,    1611    Francisco    St., 

Berkeley. 
Architect — None. 
Contractor — B.   Paul,    954   Hllldale   Ave. 

Berkeley.  $2600 


DWELLING 

(785)     2733    PARK   ST.,      Berkeley.      1- 

story   3-roora  dwelling. 
Owner — R.  M.  Pettis,  2323  Edwards  St., 

Berkeley. 
Architect — E.    Teichlera,    2336    Edwards 

Contractor — E.    Tiechlera.  $1900 


DWELLING 

(786)     815   SAN   DIEGO   RD.,   Berkeley. 

1-story  5-room  dwelling. 
Owner — L.  Pavid,  Berkeley. 
Architect  —   A.    Denkel,    Dalziel   Bldg., 

Oakland. 
Contractor — C.    Beach,    2223   Chapel   St., 

Berkeley.  $5500 


DWELLING 

(789)  2488  SIXTY-FIFTH  AVE.,  Oak- 
land. 1-story  5-room  dwelling  and 
garage. 

Owner  —  Agnes  Brandhorse,  228  Bon 
View  St.,   S.  ~ 


DWELLING 

(787)     2811    ELLSWORTH,    Berkeley. 

1-story   6-room  dwelling. 
Owner  —   C.   Pfrang,    480   Forest   Ave., 

Oakland. 
Architect — None.  $5000 


DWELLING 

(788)      1141-45    MONTERT,    Berkeley. 

1-story  4-room  duplex  dwelling. 
Owner — L.  Brewer,  1726  San  Pablo  Ave 

Berkeley. 
Architect — None.  16600 


Architect — None. 

Contractor — D.     W. 

Ave.,   Oakland. 


Parks, 


2536     63rd 
$2860 


DWELLING 

(790)       N    HALLIDAY    ST.    52    E    73rd 

Ave.,      Oakland.        1-story      4-room 

dwelling   and   garage. 
Owner  —  Lillian    B.    Baker,    296    Jayne 

Ave.,    Oakland. 
Architect — None. 
Contractor    —    Jos.    Parker,    2012    92nd 

Ave.,   Oakland.  $3150 


DWELLING 

(791)  N  ROSEMONT  RD.,  100  E  Ver- 
ada  Road,  Oakland.  2-story  5-rm. 
dwelling. 

Owner — J.  A.  Turner,  658  64th  St.,  Oak- 
land. 

Architect — None. 

Contractor — A.  F.  Kohle,  1201  Adeline 
St.,  Oakland.  $4800 


DWELLING 

(792)  W  NINETY-FIRST  AVE.  126  S 
B  St.,  Oakland.  1-story  4-room 
dwelling. 

Owner — Steve  Long,  766  4th  St.,  Oak- 
land. 

Architect — None. 

Contractor — J.  H.  Burrows,  873  69th 
Ave.,    Oakland.  $2000 


216   S  Sem- 
i-story    3- 


DWELLING 

(793)      W   SEMINARY   PL., 

Inary    Ave.,    Oakland. 

room  dwelling. 
Owner— H.    W.    Johnson,    4351    Whittle 

Ave.,    Oakland. 
Architect — None.  $1000 


DWELLING 

(794)  2332  SIXTY-SIXTH  AVE.,  Oak- 
land. 1-story  5-room  dwelling  and 
garage. 

Owner — Sigwald  Bros.,  2736  School  St., 
Oakland. 

Architect— None.  $3125 


DWELLING 

(795)  2406     SIXTY-EIGHTH     AVE., 

Oakland.     1-story   5-room  dwelling 

and    garage. 
Owner — Sigwald  Bros.,   2736   School   St., 

Oakland. 
Architect — None.  $3325 


DWELLING 

(796)       697    VERNON    ST.,    Oakland.    1- 

story    6-joom   dwelling. 
Owner — W.   H.  Buehler,  Oakland. 
Architect — None. 
Contractor— J.    B.    Silva,    870    46th    St., 

Oakland.  $6800 


ALTERATIONS 

(797)         380-82-86    FOURTEENTH    ST., 

Oakland.      Alterations. 
Owner — Alameda  County  Title  Ins.  Co., 

i4th  and   Franklin   Sts.,   Oakland. 
Architect — None. 
Contractor  —  Albert    A.    Haskell,    4331 

Montgomery    St.,     Oakland.       $2977 


DWELLING 

(798)      N   HEARST  AVE.   60  E   Lincoln 

Ave.,      Oakland.        1-story      3-room 

dwelling. 
Owner  —  Calvin    Barker,    2402    Hearst 

Ave.,   Oakland. 
Architect — None. 
Contractor — Clyde  C.  Barker,  2480  Per- 

alta  Ave.,  Oakland.  $2000 


DWELLING 

(799)  2436    TWENTY-SIXTH    AVE., 

Oakland.      1-story   8-room   2-famlly 

dwelling. 
Owner — A.    L.    Ferguson,    3268    Prentiss 

St.,   Oakland. 
Architect — None.  $5500 

FLATS 


(800)      3323-25   GAt,INDO   ST.,   Oakland. 

2-story   8-room  flats. 
Owner — Jas.    V.    Frazier,     2324    Peralta 

Ave.,   Oakland. 
Architect — None.  $6000 


DWELLING 

(801)       2201     FIFTY-SEVENTH     AVE., 

Oakland.      1-story  6-room   dwlg. 
Owner — C.    P.    Lodge,     6495    Bond    St., 

Oakland. 
Architect — None.  $3600 


STORES,    OFFICES 

(802)      NE   COR.   E-14TH   ST.   and   Au- 

seon      Ave.,       Oakland.  2-story 

stores   and    offices    and    garage. 
Owner — John   Waage,    315   Gouldin   Rd., 

Oakland. 
Architect — None. 
Contractor  —  C.    H.    Thrams,    28    Home 

Place,   Oakland.  $10,000 


DWELLING 

(803)  808  MATHEWS  ROAD,  OaklanOL 
2-story  6-room  dwelling  and  ga- 
rage. 

Owner — C.  W.  Schneider,  6316  Locks- 
ley  Ave..   Oakland. 

Architect — McCall  &  Davis,  1404  Frank- 
lin   St.,    Oakland.  $7500 


DWELLING 

(804)      W    107TH    AVE.    115    S    Pontlac 

St.,  Oakland.     1-story  3-room  dwlg. 
Owner — G.    Michaels,    1304    107th    Ave., 

Oakland. 
Architect — None.  $1800 


ALTERATIONS 

(805)  1719  THIRTY-EIGHTH  AVE., 
Oakland.      Alterations    to    apts. 

Owner — E.  A.  Peterson.  Oakland. 

Architect — None. 

Contractor  —  Jos.  Couture,  5046  Con- 
gress Ave.,   Oakland.  $3000 


BANK,   OFFICE    BLDG. 

(806)  NE    COR.    BROADWAY    AND 

14th  St.,  Oakland.  General  con- 
struction except  elevators  for  15- 
story  class  A  bank  and  office  bldg. 

Ow.ner — Central  Savings  Bank  of  Oak- 
land. 

Architect — George  W.  Kelham,  (Walter 
J.  Mathews,  associate),  Sharon 
Bldg.,   S.   P. 

Contractor  —  Dinwiddle  Construction 
Co.,   Crocker   Bldg.,    S.   P. 

Filed  Feb.  10,  1925.  Dated  Feb.  2,  1925. 
Monthly  payments  equal  to  85%  of 
value  of  work  done  and  materials 
furnished  during  the  preceding 
month. 
Final  payment  35  days  after  com- 
pletion. 

TOTAL  COST,   $1,217,514 

Bond,   $608,757.      Sureties,    W.   H.    Croc- 
ker and  W.  W.  Crocker.     Forfeit,  none. 

Limit,    395    days    from    commencement. 

Plans   and    specifications    filed. 


DWELLING 

(807)     2110    BYRON   ST.,    Berkeley. 
Dwelling. 

Owner — A.    L.    Smith,    2168    Byron    St., 
Berkeley. 

Architect — None. 

Contractor — Harry   Ahnefeld,    1969    Ma- 
rin Ave.,  Berkeley.  $1850 


DWELLING 

(808)  2228  BROWNING  ST.,  Berkeley. 
Dwelling. 

Owner — C.  Pregno,  2250  Browning  St., 
Berkeley. 

Architect — None. 

Contractor — H.  C.  Horn,  645  San  Ga- 
briel Ave.,  Albany.  $2600 


RESIDENCE 

(809)     1431  DELAWARE  ST.,  Berkeley 

Residence. 
Owner   —   M.    Jardon,    6844    Broadway, 

Oakland. 
Architect — None.  $3000 


DWELLING 

(810)      NO.       2615       SEVENTY-EIGHTH 

Ave,,    Oakland.      One-story    4-room 

dwelling. 
Owner — John     Sinclair,      2140     Enclnal 

Ave.,    Alameda. 
Architect — None. 
Contractor — D.  T.  Owen,  1732  60th  Ave., 

Oakland.  $2200 


DWELLINGS 

(811)      NO.   7720-7724  GARFIELD  AVE., 

Oakland.       Two  one-story     3-room 

dwellings. 
Owner — John  Sinclair,  2140  Enclnal  Ay., 

Alameda. 
Architect — None. 
Contractor — D.  T.  Owen,  1732  50th  Ave., 

Oakland.  $1800  ea 


DWELLING 

(812)  N  E-FIFTEENTH  320  W  Fruit- 
vale  Ave.,  Oakland.  One  and  one- 
half-story   6-room   dwelling. 

Owner — ^Mrs.  J.  E.  Carrier,  1926  Rose- 
dale  Ave.,  Oakland. 

Architect — None. 

Contractor — E.  M.  Carrier,  1928  Rose- 
dale  Ave.,   Oakland.  $4500 
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DWELLING 

(813)  968     THIRTY-SEVENTH    ST., 

(rear),  Oakland.  1-story  4-roora 
dwelling. 

Owner  —  Johanna  &  John  Cappelllnl, 
968   37th  St.,   Oakland. 

Architect. — None. 

Contractor — G.  Cappellinl,  5503  Tele- 
graph Ave.,  Oakland.  $2500 


ADDITION 

(814)      345    E-SEVENTH   ST.,    Oakland. 

2-story  addition. 
Owner  — .  Clinton    Mill    &    Lumber   Co., 

701    4th    Ave.,    Oakland. 
Architect — None. 
Contractor  —  Sommarstrora    Bros.    Co., 

1536   Franklin    St.,   Oakland.      $3500 


DWELLING 

(815)      E   EIGHTY-THIRD  AVE.    237   N 

Dowling    St.,    Oakland.      1-story    4- 

room    dwelling    and    garage. 
Dwner  —  A.    Medros,    2305    83rd    Ave., 

Oakland. 
Architect — None. 
Contractor — P.     Dinesen,     3701    Lincoln 

Ave.,    Oakland.  $2800 


DWELLING 

(816)         2632     SEVENTY-SIXTH    AVE., 

Oakland.     1-story  4-room  dwlg. 
Dwner — E.    T.    Conlon,    2632    76th   Ave., 

Oakland. 
Architect — None.  $1800 


DWELLING 

(817)      2525   PERALTA  AVE..   Oakland. 

1-story    5-room    dwelling. 
Dwner — M.    E.    and   J.    R.    Cunningham, 

2525    Peralta   Ave.,    Oakland. 
Architect — None. 
Contractor  —  Chris  Frederlckson,   2437 

Lyman   Ave.,   Oakland.  $3000 

DWELLING 

:818)      546   KBMPTON    AVE.,    Oakland. 

1-story     6-room    dwelling. 
Dwner. — G.    Taylor,   465    Mountain   Ave., 

Piedmont. 
Architect — None.  $4500 


DWELLING 

;819)  7728    GARFIELD    AVE.,    Oak- 

land.     1-story   4-room   dwelling. 

Dwner — R.  L.  Owen,  523  61st  St.,  Oak- 
land. 

Architect — None. 

:ontractor — D.  T.  Owen,  1732  50th  Ave. 
Oakland.  $2200 

DWELLING 

:820)       N    SIMPSON    ST.,    250    W    Alta- 

mont  St.,  Oakland.     1-story  4-room 

dwelling. 
3wner — Mrs.  M.  Dunkel,  1722  46th  Ave. 

Oakland. 
Architect — None.  $1500 

DWELLING 

;821)     4043  SAN  JUAN  AVE.,   Oakland. 

1-story    3-room    dwelling. 
Jwner — ^S.  O.  Perry,  4034  San  Juan  St., 

Oakland. 
Architect — None.  $1250 


DWELLING 

822)  1026    E-TWENTY-FIRST    ST., 

Oakland.      1-story  4-room   dwlg. 
)wn^r-—A^  ^Anderson,    3212    Florida   St., 

$2750 


3\VELLING 

823)  6147    MESABA    AVE..    Oakland. 
1-story    5-room    dwlg. 

)wner — Jas.  C.  Barrett,   1.''48  Bay  View 

Ave.,   Oakland. 
Architect — None.  >3000 

SWELLING 

824)  1828    CLEMENT    ROAD,    Oak- 
land.     1-story    6-room    dwlg. 

)wner — L.    C.    Allen,    Oakland. 
Architect — None. 

;ontractor — Jos.  A.  Henas,  6922  Arthur 
St.,    Oakland.  $3300 


SWELLING 

825)  SW    COR.    SUNNYMERE    AND 

Edenvale  Ave.,  Oakland.  1-story 
3-room    dwelling. 

)wner — J.  A.  Thoni,  1418  9th  St.,  Oak- 
land. 

Architect — None. 


$1600 

SWELLING 

826)      1284  SEMINARY  AVE.,  Oakland 

1-story   4-room   dwelling 
)wner  —  w.     W.     Heltman,     1751     68th 

$1860 
>ITMP    HOUSE 
S27)  PARR    TERMINAL,    Oakland. 

1-story   steel    central    house    and    1- 

story  steel  pump  house. 


Owner — General  Petroleum  Corp.,  Oak- 
land. 

Architect— None. 

Contractor — Judson  Mfg.  Co.,  Emery- 
ville,   Calif.  Each    $875 


STORE    ROOM 

(828)  PARR  TERMINAL,  Oakland.  1- 
story   steel   store   room. 

Owner — General  Petroleum  Corp..  Oak- 
land. 

Architect — None. 

Contractor — Judson  Mfg.  Co.,  Emery- 
ville.   Calif.  $3160 


STORE    ROOM 

(829)  PARR  TERMINAL.  Oakland.  1- 
story   steel   store   room. 

Owner — General  Petroleum  Corp.,  Oak- 
land. 

Architect — None. 

Contractor — Judson  Mfg.  Co..  Emery- 
ville, Calif.  $10,700 


OFFICE   BLDG. 

(830)  PARR  TERMINAL,  Oakland.  1- 
story   steel   office    bldg. 

Owner — General  Petroleum  Corp.,  Oak- 
land. 

Architect — None. 

Contractor — Judson  Mfg.  Co.,  Emery- 
ville,  Calif.  $18,260 


PUMP  HOUSE 

(831)  PARR  TERMINAL,  Oakland.  1- 
story  steel  pump  house. 

Owner. — General  Petroleum  Corp.,  Oak- 
land. 

Architect — None. 

Contractor — Judson  Mfg.  Co.,  Emery- 
ville,  Calif.  $1300 


FACTORY 

(832)      E.    WOOD    ST.,    151    N.    22nd    St., 

Oakland.      One-story     steel     frame 

factory. 
Owner — California  Compressed  Gas  Co., 

Third  and  Adeline   St.,  Oakland. 
Architect — Wone. 
Contractor — H.  J.  Christensen,  505  17th 

St.,    Oakland.  $12,000. 


APARTMENTS    &     STORES 

(833)      NW.    COR.    THIRTY-FIRST    and 

Telegraph    Ave.,    Oakland.    2-story, 

20-room    apartments    and    stores. 
Owner — H.   B.   Stearns,   Oakland. 
Architect — Hutchinson      &     Mills,      12th 

and   Webster  Sts.,  Oakland. 
Contractor — F.  A.  Muller,  805  Syndicate 

Bldg.,  Oakland.  $22,000. 


APTS.   &  GARAGES 

(834)  536-42.544-46-48^50  MERRITT 
Ave.,  Oakland.  Two  two-story,  17- 
room    apartments    and    garages. 

Owner — E.    Field,     6M7 
Bldg.,    Oakland 

Architect — None. 

Contractor — Owner. 


lerican    Bank 


Each,    $15,000. 


OAKLAND  BUILDING  SUMMARY 


(January,  1925) 

Following   is    a   summary   of 

permit.s  granted  by  the  City  of 
during   the    month   of  January, 

Class    of   Bldgs.           No.  Permits 

IS    dwellings    416     $ 

IS    2-fam.    dwlgs 10 

IS    8-tam.    dwlg 1 

IS   dwlgs.   &   stores....  4 

1%S    dwellings 2 

2S    dwellings    12 

2S    dwlgs    &    stores 2 

JS    flats    6 

2S  flats   &   stores 2 

2S  apartments    11 

2S  apts.   &  stores 1 

3®  apartments    3 

3S   hotel    1 

IS   stores    11 

IS  boat  house    1 

IS   mill    1 

IS  fire  house    1 

IS  offices  &   stores     Add'l  cost 

IS    factory     1 

IS  schools    9 

IS    shop    1 

2S    office    1 

2S    warehouse     3 

2S  club    1 

IS  brick  dwlg 1 

IS   brick   garages 3 

l.S    brick    stores     1 

IS    brick    factory 1 

IS  brick   laundry 1 

2S  brick  factory 1 


building 
Oakland 
1925: 

Cost 

1,310,815 

51.210 

12,000 

17,000 

10,000 

111,950 

8,400 

36,750 

18,500 

146,850 

8,500 

82,000 

50,000 

54,596 

11,400 

700 

8,887 

10,000 

750 

13,500 

800 

1.700 

5,83.'; 

20.636 

6,218 

38,275 

7,300 

9,750 

17,500 

6,000 


2S   brick   laundry 1  4,600 

Brick  additions    2  69,500 

IS  brick   &   tile  garage         1  17,000 

2S  brick  &   tile  factory         1  7,500 

IS    br.    &   cone,    factory          1  17,000 

IS  br.  and  cone,  garage          1  21,500 

IS  tile  garage    9  7,650 

IS    tile    service    station         2  4,000 

IS   tile    comfort   station          2  800 

1.S  concrete   garage....          6  25,175 

IS   concrete    warehouse         1  13,400 

IS  concrete  stores 1  34,500 

IS  cone,  service  station  1  1,500 
2S   cone,    stores,   offices 

and    theatre    1  75,000 

2S  concrete  and  tile 

orphanage    1  105,000 

2S  cone.  &  tile  addition  1  19,a00 
3S  cone.  &  tile  stores  and 

offices     1  75,000 

IS  steel  service  station         1  1,500 

IS   steel   comfort    sta. . .          1  900 

IS   garages   &   sheds...      388  88,812 

New    chutes    1  1,300 

Tank    frame    1  900 

Electric    signs    26  7,791 

Roof   sign    2  850 

Billboards     16  547 

Additions     84  62,820 

Alter.    &    repairs 152  111,203 

Total     1214  $2,852,970 

ISiUMMARY 

New    construction 1062  $2,741,767 

Alter.   &   repairs 152  111,203 

Total      1214  $2,852,970 

• 

COMPLETION  NOTICES 


A  LAMBDA    COUNTY     , 


Recorded  Accepted 

Feb.  4,  1925— LOT  20  MAP  OF  HIG- 
gins  Tract,  Berkeley.  Lillian  H. 
Goodmundson  to  whom  it  may  con- 
cern        Jan.   31,   1925 

Feb.  4,  1925— LOT  49  BLK.  6,  Hav- 
enscourt,  Oakland.  George  E. 
Nlckerson  to  whom  it  may  concern 
Dec.    10,    1924 

Feb.  4,  1925 — LOT  5  BLK.  6.  Havens- 
court.  Oakland.     George  E.  Nicker- 

son    to    whom    it    may    concern 

Nov.    26.    1924 

Feb.  4,  1925 — E  SIDE  OF  FOUNTAIN 
St.  33%  N  of  Washington  St.,  Ala- 
meda. F.  J.  Thelle  to  whom  it  may 
concern    Feb.  2,  1926 

Feb.  4,  1925— SW  SIDE  OF  MONTI- 
cello  Ave.  375  NE  of  Fleming  Ave., 
Oakland.  Robert  W.  Murphy  to  L. 
Zwaal   Feb.  2,  1926 

Feb.  4,  1925 — NW  SIDE  OF  MONTI- 
cello  Ave.  417  NE  of  Fleming  Ave., 
Oakland.  Robert  W.  Murphy  to  L. 
Zwaal    Feb.    2,    1925 

Feb.  4,  1925— SW  SIDE  OF  VIRGINIA 
Ave.  100  NW  of  Monticello  Ave. 
Robert  W.  Murphy  to  L.  Zwaal.. 
Feb.    2,    1925 

Feb.  4,  1925 — 2800  61ST  ST.,  Oakland. 
D.  W.  Parks  to  whom  it  may  con- 
cern        Feb.    2,    1925 

Feb.  4,  1925 — LOT  22  BLK.  6,  Fourth 
Ave.  Heights  Tract,  Oakland.  E.  M. 

Monnier   to   Calif.   Builders   Co 

Feb.    2,    1925 

Feb.  4,  1925 — PTN.  LOT  4  BLK.  34, 
Fairmount  Park.  Albany.  R.  Y. 
Hanlon  to  G.  A.  Pearson. Feb.  2,  1925 

Feb.  4,  1925 — LOT  2  ELK.  5,  Thou- 
sand Oaks,  Berkeley.  Wm.  C.  Mat- 
thews to  J.  F.  Altermatt.  .Feb.  4,  "25 

Feb.  4,  1925 — LOT  228  MAP  OF  FRE- 
mont    Tract,      Oakland.        Sarah   R. 

Howard    to    Clark    &    Warren 

Feb.   2,   1925 

Feb.  4,  1925  —  LOT  6  SAN  PABLO 
Park  Tract,  Berkeley.  R.  A.  Smith 
to  whom  it  may  concern. Jan.   30,  '25 

Feb.  4,  1925—3615  HIGH  ST.,  Oak- 
land. Flora  L.  Davis  to  W.  Adam- 
ski   Dec.  22,  1924 

Feb.  4,  1925 — LOT  1  AND  PTN.  LOT 
2,  Blk.  15.  Oakridge  Claremont 
Berkeley,  Berkeley.  Blanche  Helt- 
man to  Chas.  H.  McCullough. . . . 
Jan.   31.   1925 

Feb.  4.  1925  —  939  PORTAL  AVE., 
Oakland.  Alder  &  Clark  to  whom 
it  may  concern   Feb.  4,  1925 

Feb.  4,  1925—9530  WALNUT  ST.,  Oak- 
land. Ole  Chrestenson  to  whom  It 
may  concern   Feb.   3,  1926 
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Saturday,   February   14,   1925 


Feb    4.   1925— PTN.   IX>TS   28   AND    29 
BIk    C,   Map  of  Bryant  Tract,   Ber- 
keley.    Egidlo  and  Letizzla  L'no"'„ 
,„  c-    T  ,,„rna        Jan.    30,    1925 

Feb  f  •  1925-10^  201  AND  PTN.  200 
Stone  Orchard,  Oakland.  H.  F.  El- 
liot  to    whom    It   may   concern.... 

Feb.    3,    19Zo 

Feb'i  "l925-l!589  32ND  ST..  Oakland. 
Aiois  Reymann  to  whom  it  may 
rnncern        J^"-    •>"•     "^^ 

Feb  4  1925  —  LOT  10  BROOKLYN 
Land  Co.,  Oakland.  Jeremiah  Au- 
gustin  to  Shields  &  Cox.  .Feb.  4,  1925 

Feb.  5.  1925  —  4014  LAUREL  AVK, 
Oakland.  Walter  Sayers  to  J.  H. 
Mogk    ■■■■■    Jan.    16,    1925 

Feb  5,  1925— LOT  22  BLK.  J,  MAP 
No.  3  of  a  Subdiv.  of  a  ptn.  of 
Central  Oakland  Tract,  Oakland. 
Milton  a  Bonds  to  whom  it  may 
ponrern    tea.   4,   ly^o 

Feb  5?  1925-LOT  1  BLK.  13,  MAP 
of  the  Estudillo  Tract,  San  Lean- 
dro  W  F.  Schmidt  alias  Fred 
Schmidt    to    Geors<.    'Pet'r^Z-,ri925. 

Feb"  5 "1925— PTN.  LOTS  13  AND  14, 
Bl'k.  1,  Huff  Tract,  San  Leandro. 
F  M  Neher  to  whom  it  may  con- 
„prn  Feb.    4,    1925 

Feb  5  l'9"25— LOT  15  MAP  OF  THE 
Cunha  and  Walker  Tract,  Oakland. 
Henry  E.  Hatta  to  whom  it  may 
concern    Jan.    .28,    19'is 

Feb  5  1925— LOTS  31  AND  32  BLK. 
K  Amended  Map  of  Regents  Park, 
Berkeley.  F.  L.  Reeve  to  ^^.  A. 
■Walker        ^^^-   ^'  ^^^^ 

Feb  5  1925— PTN.  LOT  7  AND  ALL 
Lot  8  Blk.  120,  AUston  Tract,  Ber- 
keley. Joe  Korritzko  to  E.  L. 
Thompson    Feb.    5,   1925 

Feb  5  1925— THE  ENCINAL  TERM- 
in'als  of  the  Alaska  Packers  Assn. 
on  Oakland  Estuary.  Alaska  Pack- 
ers Assn.  to  Henry  J.  Christensen 
31st,  9th  of   Jan.    1925 

Feb  "5  1925— PTN.  LOT  5  BLK.  23, 
Map  of  Thousand  Oaks  Tract, 
Berkeley.  Hans  C.  and  Karen  I. 
Andersen  to  whom  «  may  concern 
Feb.    4,    1925 

Feb  5,  1925— PTN.  LOT  5  BLK.  23, 
Thousand  Oaks  Tract,  Berkeley. 
Hans  C.  and  Karen  I.  Andersen  to 
whom   it  may   concern    ..Feb.   4,   1925 

Feb.  5,  1925— LOTS  10,  11,  12,  13,  14, 
15  Blk.  H,  Map  of  Fruitvale  Boule- 
vard Tract,  Oakland.  Chas.  W. 
Lindquist  to  whom  it  may  concern 
Feb.   4,    1925 

Feb"  5,  1925— LOT  23  BLK.  O,  M^P 
of  Blks.  M,  N,  O  and  P  of  the  Har- 
mon Tract.  Berkeley.  John  Ellis 
to  Western   Bldg.    Co. ...Jan.    31,    1925 

Feb.  6,  1925—1515  80TH  AVENUE. 
James  G.  Alexander  to  whom  it 
may   concern    Feb.   4.   1925 

Feb  6.  1925— PTN.  LOTS  1  AND  2 
Blk.  A,  Map  of  Fountain  Place, 
Oakland.  P.  E.  Bowles  to  C.  G. 
Betz    Feb.    2,    1925 

Feb.  6,  1925- LOT  156  AND  PTN.  157 
Blk.  21.  Havenscourt.  Oakland.  J. 
F.  Patterson  to  whom  It  may  con- 
cern      Feb.    3.    1925 

Feb.  6,  1925— PTN.  LOTS  10  AND  11 
Blk.  O.  Berkeley.  Lee  Hansen  to 
whom  it  may  concern. ..   Feb.  4.  1925 

Feb.  6.  1925— COM.  AT  THE  INTER- 
section  of  NW  line  of  Walnut  St. 
with  the  NW  line  of  Seminary  Ave. 
running  thence  NE  200  thence  at 
right  angles  NW  237.5  ft  to  pt  of 
beg  of  land  herein  described  thence 
SW  40  NW  33.75  NE  40  SE  33.75  to 
pt  of  beg.  Oakland  (parcel  1)  C.  A. 
Kineslcy  to  whom  it  may  concern 
^  Feb.     5,     1924 

Feb.  6.  1925— COM  AT  THE  INTER- 
section  of  the  NW  line  of  Walnut 
street  with  the  NW  line  ot  Semin- 
ary Ave,  running  thence  NW  23.75 
ft  thence  at  right  angles  NB  85  ft 
to  pt  of  beg  of  land  herein  de- 
scribed, running  thence  N'^V  33.75 
NE  40  SE  33.75  SW  40  to  pt  of  beg 
Oakland  (parcel  2).  C.  A.  Kingsley 
to  whom  it  may  concern. Feb.  5,  1925 

Feb  6,  1925— COM  AT  THE  INTER- 
.section  of  the  NE  line  of  Walnut 
St  with  the  NW  line  of  Seminary 
Ave  running  thence  NE  200  thence 
NW  271.25  to  the  pt  of  beg  of  land 
herein  described,  running  thence 
SW  37.34  NW  5.625  thence  deflect- 
ing to  the  right  30  deg.  18.52  min. 
thence  deflecting  to  the  left  30 
deg  13.5  min..  thence  NE  28  SE 
35.125   to  pt  of  beg,  Oakland   (par- 


cel 3).  C.  A.  Kingsley  to  whom  it 
mav    concern Feb.    6,    1925 

Feb.  6,  1925— COM  AT  THE  IXTER- 
section  of  the  NE  line  of  Walnut 
Street  with  the  NW  line  of  Sem- 
inary Ave  running  thence  NW 
271,25  thence  NE  85  to  pt  of  beg 
of  land  herein  described,  running 
thence  NW  35.125  NE  28  SB  13.5 
thence  deflecting  to  the  left  30 
deg.  18.52  ft  thence  deflecting  to 
the  right  30  deg.  5.625  min,  thence 
at  right  angles  SW  37.34  ft  to  pt 
of  beg,  Oakland  (parcel  4).  C.  A. 
Kingsley  to  whom  it  may  concern 
.      Feb.    5,    1925 

Feb.  7,  1925— E  SIDE  OF  E-FOUR- 
teenth  St.  bet.  SSth  and  S6th  Ave., 
Oakland.  Pacific  Tel.  &  Tel.  Co. 
to  W.  G.  Thornally Feb.   2.  1925 

Feb.  7,  1925— PTX.  LOT  15  BLOCK  H 
Amended  map  of  the  J.  W.  Craw- 
ford Tract.  Oakland.  Matteo  Olivero 
to  whom   it  may  concern. Feb.  6,   1925 

Feb.  7,  1925— COM.  AT  A  PT  33  S 
Line  of  Bristol  St.  with  E  line  of 
Chestnut  35x72.60,  Oakland.  Will 
C.  Sheppard  to  whom  it  may  con- 
cern      Feb.    7.    1925 

Feb.  7,  1925— E  LINE  OF  CHEST- 
nut  St.  68  S  of  Bristol  St.  35x72.60. 
Will  C.  Sheppard  to  whom  it  may 
concern    Sept.    7,    1924 

Feb.  7,  1925— NW  COR.  E  TWENTI- 
eth  and  24th  Ave.,  Oakland.  B.  N. 
Whitnev    to   Reite    Bros.. Feb.    5,    1925 

Feb.  7,  1925— LOTS  41  AND  42  MAP 
of  the  Drexler  Tract,  Oak  Twp. 
Cornelio  Bi  esso  to  M.  E.  Valente 
Feb.    2,    1925 

Feb.  7.  1925 — SW  COR.  THIRTT- 
fifth  Ave.  and  Jordan  Road.  Oak- 
land. Stella  M.  Yarrow  to  whom  it 
may    concern    

Feb.  6,  1925— LOT  7  BLOCK  4  KEY 
Route  Terrace  No.  2,  Albany.  Gwen- 
doline M.  Ralston  to  M.  J.  Ralston 
Feb.     6.     1925 

Feb.  9.  1925  —  LOT  13  BLOCK  4579 
Blair  Park  Tract.  Piedmont.  Fred- 
erick Schwenkler  to  whom  it  may 
concern    Dec.   15.   1924 

Feb.  9.  1925 — LOT  3  &  PTN.  LOT  4 
Blk  13  Map  of  Solano  Avenue  Ter- 
race, Berkeley.  R.  M.  Pettis  to 
whom    it    may    concern.  .Feb.    9,    1925 

Feb.  9,  1925— LOT  9  BLK  9  East  Pied- 
mont Heights  Extension.  Oakland. 
Grace  S.  Tuller  to  whom  it  may 
concern     Feb.    9.    1925 

Feb.  9,  1926— SW  COR.  GREEN  AND 
61st  Sts.,  Emeryville.  Associated 
Supply  Co.  to  Villadsen  Bros..  Inc. 
Jan.    31.    1925 

Feb.  9,  1925— PTN.  LOT  17  BLOCK  D 
East  Piedmont  Heights,  Oakland. 
W  J.  Baker  to  whom  it  may  con- 
cern      Feb.    9.    1925 

Feb  9,  1925 — PTN.  LOTS  17  AND  18 
Blk  D  East  Piedmont  Heights.  Oak- 
land. W.  J.  Baker  to  whom  it  may 
concern Feb.    9.    1925 

Feb.  9.  1925 — PTN.  LOT  19  BLK  D 
East  Piedmont  Heights,  Oakland. 
W.  J.  Walker  to  whom  it  may  con- 
cern      Feb.    9.    1925 

Feb.  9.  1925— SW  COR.  FIFTH  AVE 
and  E-12th  St..  Oakland.  J.  L.  Gres- 
ham  to   C.    R.   Squires Feb.   7.   1925 

Feb.  7.  1925— NO.  634  NEILSON  ST., 
Berkeley.  J.  E.  Solomon  to  whom 
it     may     concern . 

Feb.  IC.  1925— SW  COR.  5TH  AND 
Webster.  Minnie  and  Dora  Wal- 
ters   to   —   Littlefleld Feb.    6.    1925 

Feb  10.  1925— PTN.  LOTS  135.  136. 
137  and  138  Blk.  21.  Amended  Map 
of  Havenscourt.  Oakland.  W.  L. 
Cleveland  to  whom   it  may  concern 

Feb.    10.    1925 

Feb  ii.  1925 — LOT  27  MAP  OF  THE 
Bromley  Tract.  Brooklyn  Twp.  Al 
W.  Porter  to  whom  it  may  concern 

Feb.    11,    1925 

Feb.  11.  1925 — PTN.  LOT  60.  Cala- 
veras Terrace,  etc.  John  C.  Will- 
iams to  whom  it  may  concern.... 
Feb.    7.    1925 

Feb.  11,  1925— LOT  62  CALAVERAS 
Terrace,  etc.,  Oakland.  John  C. 
Williams  to  whom  it  may  concern 
Feb.    7,    1925 


LIENS  FILED 


Ai..4MBi>.\   corvnr 


East  Oakland  Heights,  Oakland.  N. 
D.  Perkins  vs.  H.  W.  Hobbs  and  L. 
C.   Dines    J181.60 

Feb.  4.  1925— LOT  8  BLK.  3.  MAP  OP 
East  Oakland  Heights.  Oakland.  A. 
M.  Poulsen  vs.  H.  W.  Hobbs  and 
L.    C.    Dines    J637.00 

Feb.  4.   1925— LOT  8  BLK.  3,  MAP  OF 

East    Oakland    Heights,      Oakland. 

Tynan  Lumber  Co.  vs.  H.  W.  Hobbs 

Gertrude  Hobbs  and  L.  C  Dines... 

$475.47 

Feb.    4.    1925 — LOT    10   BLK.    22,    MAP 

of    Lakeshore    Highlands    Addition 

No.  1,  Oakland.     Tynan  Lumber  Co. 

vs.  B.  A.  Meeves  and  W.  M.  Holton 

$140.03 

Feb.  4.  1925— LOT  8  BLK.  3,  MAP  OF 
East  Oakland  Heights,  Oakland. 
Pacific  Mfg.  Co.  vs.  H.  W.  Hobbs, 
Gertrude   Hobbs  and   L.   C.   Dines.. 

$893.75 

Feb.  4.  1925 — LOT  10  BLK.  22  MAP 
ot  Lakeshore  Highlands  Addition 
No.  1.  Oakland.  Western  Door  & 
Sash  Co.  vs.  B.  A.  Meeves  and  W. 
M.    Holton    $400.00 

Fih.  5.  192.5 — NO.  928  ALMA  AVE., 
Oakland.  Diamond  Mill  and  Cab- 
inet Co.  vs  B.  A.  Meves.  W.  M.  Hol- 
ton      $368.20 

Fi  1>.  5.  1925 — LOT  7  BLK  G  MAP  OP 
Fourth  Ave.  Terrace,  Oakland.  G. 
and  M.  Concrete  Co.  vs  Frank  and 
Roslyn    Harris,    J.    W.    Merritt    $401.47 

Feb.  6,  1925— E  LINE  OF  SACRA- 
mento  St.  254-79  ft.  S  of  Addison 
St.  thence  S  28-50  ft.  E  79-25  ft.  N 
28-50  ft.  W  79-25  to  pt.  of  beg., 
Berkeley.  M.  L.  Hawker  and  E.  R. 
Chaney  vs.  Peter  D.  Charbeneau  & 
Garcia    Charbeneau     $151.50 

Feb.  6.  1925— E  LINE  OF  SACRA- 
mento  St.  254-79  ft.  S  of  Addison 
St.  thence  S  28-5  ft.  E  79-25  ft.  N 
28-5  ft.  W  79-25  ft.  to  pt.  of  beg., 
Berkeley.  Tilden  Lumber  C«.  vs. 
Peter    D.    and    Garcia    Charbeneau 

$310.24 

Feb.  6.  1925— LOTS  131.  132.  133.  134 
and  135  Map  of  the  Gansnerger 
Tract.  Eden  Twp.  Sunset  Lumber 
Co.  vs.  Apolonia  Hovanitz  alias 
Appolnia  Hovanitz.  Julius  Hovan- 
itz and  Cosmopolitan  Mutual 
Bldg.    &   Loan   Assn $42.00 

Feb.  5.  1925 — PORTION  OF  LOTS  62 
&  63  Blk  E  in  Map  of-  Re-subdivi- 
sion of  portion  of  Blk  D  and  por- 
tion of  Blk  E  of  the  Garrison  Tract 
Berkeley.  General  Mill  &  Lumber 
C 1  vs  Maria  G.  Loura  and  Henry 
J     Schmitz     $850 

Feb.  7.  1925 — LOTS  6,  7,  8  9,  10  and 
11  Blk  5.  Newark  Terminal  Tract, 
Newark.  A  G  Leidsen,  $375;  Booran 
Lumber  Co.,  $1213.54;  E  M  Coffin, 
$521;  E  M  Coffin,  $150;  J  R  Bickels, 
$780.57;  M  Finzel,  $426  vs  Califor- 
nia City  &  County  Land  Co  and  C 
O  Tornell  and  A  C  Cederbarg 

Fell,  a,  la25— 1279  W.\SHINGTON 
Ave.,  San  Leandro.  J.  F.  Kayser  Co 
vs  Clara  Herrischer  and  Sam 
Vlahos    $2921.85 

Feb.  7,  1925 — POR  LOT  6  BLK  E, 
Map  Cirison  Tct,  Berkeley.  Rhodes 
Jamieson  (jo  vs  M  C  Loura  and  H 
J     Smith $376.68 

Feb.  7.  1925 — LOTS  6,  7,  8.  9.  10  and 
11  Blk  5,  Newark  Terminal  Tract, 
Newark.  Cobbledlck  Kibbe  Glass 
Co  vs  California  City  &  County 
Land  Co,  C  A  Tornell  and  A 
Cederborg     $686 

Feb.  7,  1925 — SW  WASHINGTON  75 
N  Ward,  San  Leandro.  Jas  H  Cob- 
bledlck Co  vs  Clara  Herrischer  and 
J    P    Kayser $663.25 

Feb.  7,  1925— E  SACRAMENTO  254.79 
—  Additon,  Berkeley.  Brockhurst 
Tile  Co  vs  Mrs.  P  D  Chardeneau 
and    P    D    Chardeneau $66 

Feb.  7,  1925 — N  %  LOT  41,  Dutton 
Manor  Tract,  Oakland.  Harry  Lar- 
sen  vs  O  H  Shumaker $688.16 

Feb.  10,  1925 — PTN  LOTS  40  &  41 
Map  of  Dutton  Manor,  San  Lean- 
drc.  J.  Costello  vs.  G.  H.  Schu- 
maker     $174.61 


RELEASE  OF  LIENS 

AI.AWEDA    COUNTY 


Recorded  Amount 

Feb.  4,  1925— LOT  8  BLK.  3,  MAP  OF 

East    Oakland    Heights,      Oakland. 

M.    Friedman    &    Co.       vs.       H.    W. 

Hobbs    and    wife    Gertrude    Hobbs. 

and  L.    C.   Dines    $67.56 

Feb.  4,  1925— LOT  8  BLK.  3,  MAP  OP 


Recorded  Amount 

Feb.  5.  1925— LOT  12  BLK.  A.  MAP 
Adeline  Tract.  Berkeley.  Hunter 
Lumber    Co.    to    Isadore    Selig.  .  $74.41 


Feb.    4 

St., 


1925 — 2226,    2232    BROWNING 
Berkeley,      Isabelle,    George    & 
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Ralph  C.  Yager,  (Tagrer  Sheet 
Metal  Works)  to  F.  A.  Carrick,  W. 
L.   Watson    and   A.    R.   Clarke.  .$24.00 

Feb.  3.  1925— LOT  135  MAP  OF  THE 
Resub.  of  Peralta  Park,  Berkeley. 
Contra  Costa  Building  Materials 
Co.  to  D.  H.  Goodrich  and  Robert 
Mepham    $40.80 

Feb.  6,  1925— COM.  AT  A  PT.  OF  B 
line  of  a  certain  piece  of  land 
described  in  a  certain  deed  from 
Dutra  et  al  to  John  Lenes  recorded 
in  Liber.  119  Official  Records  page 
174  Alameda  County  records  said 
pt.  being  1559-82  ft.  NE  from  the 
SE  cor.  of  said  parcel,  running 
thence  NE  1457-04  ft.  NW  323-98  ft. 
SW  1637-53  ft.  SE  291-96  ft.  to  pt. 
of  beg.,  containing  10  acres  more 
or  less,  Eden  Twp.,  Alameda  Coun- 
ty. Sunset  Lumber  Co.  to  John 
.  and  Olive  Lemos,  and  Joe  T.  and 
Julia    M.     Avelar     $294.05 

Feb.  6,  1925— LOT  22  AND  PTN.  LOT 
21  Blk.  T,  amended  map  of  Regents 
Park,  Berkeley.  J.  L.  and  J.  Z. 
Todd  to  Margaret  Wall  and  J.  T. 
Harvey    $102.50 

Feb.  6,  1925  —  LOT  22  BLOCK  T, 
Amended  Map  of  Regents  Park. 
Sunset  Lumber  Co.  to  Margaret 
Wall     $349.17 

Feb.  6,  1925 — LOT  22  AND  PTN.  LOT 
21,  Blk.  T,  Amended  Map  of  Re- 
gents Park,  Berkeley.  Milton  A. 
Bernard    to    Margaret    Wall,    J.    T. 

Feb.    5,     1925  —  2848    HOPKINS    ST., 

Harvey   and   I.   E.   Scott $80.00 

Oakland.  Rhodes-Jamieson  &  Co. 
to   C.    Roy    Conner    $140. 

Feb.  7,  11125— LOT  7  AND  PTN.  LOT 
S  Blk  H  Map  of  Ivywood,  Oak- 
land Bay  City  Lumber  Co.  to  E. 
J.  McCord    $302.56 

Feb.  7.  1925,— PTN  LOT  8  MAP  OF 
Subdiv.  of  Plot  12  Watson  Tract, 
Oakland.  Garrett  Mill  &  Lumber 
Co.  of  Annie  L  Smon  &  E  W  Wood- 
ard    $400.92 

Feb.  7,  1925 — PTN  LOT  8  MAP  OF 
SubdivLsion  of  Plot  12  Watson 
Tract.  Oakland.  W.  E.  McTighe  & 
F.  Ml  Busso  to  Annie  L.  Simons  & 
B.    W.    Woodard    $665 

Feb.  7.  1925 — PTN  LOT  8  MAP  OF 
Subdiv.  of  Plot  12  Watson  Tract, 
Oakland.  D.  W.  Durant  to  Annie 
S.   Simons   &    E.   W.    Woodard ..  $360.30 

Feb.  7.  1925 — PTN  LOT  8  MAP  OF 
Subdiv.  of  Plot  12  Watson  Tract, 
Oakland.  H.  C.  Brown  Roofing 
Co.  to  Annie  L.  Simons  &  E.  W. 
Woodard    $128 

Feb.  10.  1925—1220  ORCHARD  AVE., 
San  Leandro.  Harry  Larsen  to 
John    Fernandes    $212.30 


BUILDING  CONTRACTS 


SANTA       CI.AHA       COUKJTY 


HOTEL 

N    EMERSON    ST.,    bet.    University   Ave. 
and    Lytton    Ave.    Ptn    Lots    12    and 
13  Blk    13,  Palo  Alto.     All  work  for 
two-story  reinforced  concrete  store 
and   hotel   building. 
Owner — Joseph  Wasserman. 
Architect — Birge   M.   Clark,    310   Univer- 
sity Ave.,    Palo    Alto. 
Contractor — J.      H.    Sampel   and      W.   F. 

Cody.  Call  Bldg.,  San  Francisco. 
Filed   Feb.   5    '25.     Dated  Jan.    31,   '25. 

As    work    progresses 76% 

Usual   35   days 25% 

TOTAL  COST,  $29,210 
Bond,  $14,650.  Surety,  American  In- 
demnity Co.  a  Corp.  of  State  or  Texas. 
Limit  120  days  from  Feb.  1.  1925.  For- 
feit, none.  Plans  and  specifications 
filed. 


ALTERATIONS 

NO.  S.-i  S-  FIRST  ST.,  San  Jose.  All 
work  for  alterations  of  show  win- 
dow and  installation  of  balcony  and 
st.airway. 

Owner — The  China  Toggery,  Premises. 

Architect — Herman  Krause,  601  Coe  St., 
San  Jose. 

r-ontractor  —  Herbert  Jorgensen,  651 
Prevost  St..  San  Jose. 

Filed   Feb.   3,  '25.      Dated   Jan.    27,   '25. 

As     work     progresses 75% 

Usual     35    days 25% 

TOTAL  COST,   $1575 

Bond,    none.      Limit,    15    working    days 

from     Jan.       27,     1925.         Forfeit,    none. 

Plans   and   specifications   filed. 


RESIDENCE 

LOTS  57  AND  58  Tract  1  Vendome  Park 
Tract,  San  Jose.     All  work  for  one- 
story   frame   residence   and   garage. 
Owner — R.     Carrozza,     188     George     St., 

San    Jose. 
Architect — Wolfe  &  Higgins,  93-96  Au- 

zerais    Bldg..   San    Jose. 
Contractor — Harry    Johnson     and    An- 
drew   Rodriques,     455    W-San    Fer- 
nando  St.,   San   Jose. 
Filed   Feb.    2,    '25.      Dated   Jan.    27,    '25. 

Frame   up    $1571 

1st  coat  plaster  on 1571 

Building    completed     1571 

Usual    35    days 1571 

TOTAL  COST,  $6284 
Bond,  $3142.  Sureties,  Chris.  Johnson 
and  D.  H.  Ross.  Limit,  75  days  from 
Feb.  2,  1925.  Forfeit,  none.  Plans  and 
specifications    filed. 


ALTERATIONS 

E  S-MARKET  ST.  137.84  N  San  Fer- 
nando St.,  (Main  Office)  San  Jose. 
All  work  for  alterations  and  ad- 
ditions   to    building. 

Owner — The  Pacific  Tel.  &  Tel.  Co., 
Market  St.,   San  Jose. 

Architect — None. 

Contractor — -Monson  Bros.,  251  Kearny 
St..  San  Francisco. 

Filed  Feb.    5,   '25.     Dated  Jan.   31,   '25. 

As    work    progresses 75% 

36    days    after    25% 

TOTAL    COST,    $152,860 

Bond,   $152,860.     Sureties,   Monson   Bros. 

and  Hartford  Accident  &  Indemnity  Co. 

Limit.    60    working    days    from    day    on 

which  the  structural  steel  is  completed. 

Forfeit,  none.     Plans  and  specifications 

filed. 


ALTERATIONS 

NE  SANTA  CLARA  AND  SAN  PEDUO 
Sts.,  San  Jose.  All  work  for  altera- 
tions   to    building. 

Owner  —  The  Lewis  Co.,  145  W-Santa 
Clara    St.,    San    Jose. 

Architect — Morris  M.  Bruce,  Flood 
Bldg.,    San    Francisco. 

Contractor — W.  S.  McDaniel,  San  Jose. 

Filed   Feb.    5,    '25.      Dated    Dec.    1,    '24. 

On   1st  day   of  each  week 75% 

On    completion     25% 

TOTAL    COST,    $4799 

Bond,    none.      Limit,    50    days    rrom    ana 

after  Dec.  1,  1924.     Forfeit,  none.  Plans 

and   specifications   filed. 


COMir'LETION  NOTICES 


SANTA       CLARA        COUNTY 


Recorded  Acoaptad 

Jan.  31,  1925— LOT  24  BLK  1  Acacia 
Park,  San  Jose.  August  H  Artnous 
to   whom   it  may  concern. Jan.   30,   '25 

Jan.  31,  1925 — LOT  18  BLK  5,  Rose 
Lawn,   San   Jose.     W   H   Shaffer   et 

al   to   whom  it  may  concern 

Jan.     29,     1925 

Jan.  31,  1925 — LOT  4  BLK  3,  The 
Alameda  Residence  Tract  No.  1, 
San  Jose.  George  McKillop  to 
whom  it  may  concern. .  .Jan.  31,  1926 

Jan.  31,  1925 — LOT  3  BLK  3,  The 
Alameda  Residence  Tct  No.  1,  San 
Jose.  George  McKillop  to  whom  it 
may  concern Jan.   31,   192S 

Jan.  31,  1925— LOT  2  BLK  2,  The 
Alameda  Residence  Tract  No.  1, 
San  Jose.  George  McKillop  to 
whom   it   may   concern .  .Jan.   31,   1926 

Jan.  31,  1925— LOT  13  BLK  1,  The 
Alameda  Residence  Tract  No.  I, 
San  Jose.  George  McKillop  to 
whom  it  may  concern. .  .Jan.  31,  1925 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 


Jan.  31.  1925— LOTS  3  AND  4  BLK  7 
Seale  Add'n  No.  2,  Palo  Alto.  W  F 
Browning  et  al  to  whom  It  may 
concern Jan.    31,    1925 

Feb.  2,  1925— LOT  21  BLK  3,  Han- 
chett  Residence  Park,  San  Jose. 
Carmela  Maggio  to  whom  It  may 
concern Jan.   30,  1926 

Feb.  2,  1925— LOS  ALTOS  GOLF  & 
Country  Club  near  Loyola.  Lob 
Altos  Golf  &  Country  Club  to 
whom   it  may  concern.  .Jan.   28,   1925 

Feb.  2,  192.5 — LOT  91  Home  Invest- 
ment Tract,  San  Jose.  Annie  J 
Simmons  to  whom  It  may  concern 

Feb.    2,    1925 

Feb.  3,  1925 — SW  BIRD  AVE  160.50 
NW  Willow  St.,  San  Jose.  Lucille 
Collins  to  whom  It  may  concern... 
Jan.    10,   1925 

Feb.  4,  1925— LOT  5  BLK  10,  Sunny- 
side  Addn  No.  2,  Mayfleld.  Helen 
Roberts  to  whom  it  may  concern.. 
Feb.    3,    1925 

Feb.  5,  1925— W  BUENA  VISTA  AV 
43.84  N  from  S  line  Lot  12  and  part 
Lot  25  Chace  Park  Avenue  Lots, 
San  Jose.  A  B  Jamison  to  whom 
It  may  concern Feb.   2,   192l> 

Feb.  5,  1925 — LOTS  5  TO  10  BLK  2, 
Alameda  Park,  San  Jose.  Frank 
Lannin  to  whom  it  may  concern... 
......Feb.    6,    1925 

LIENS  FILED 


SANTA  CLARA  COCNTTr 


Recorded  Amount 

Jan.  31,  1925 — LOTS  20  TO  23  Wilson 
Sbdvn.,   San   Jose.  Growers   Lumber 

Co  vs  Eleanor  Gay  et  al $322.06 

Feb.    5,    1925— LOT   28   BLK    1,    Burrell 
Park,      San    Jose.        Rays     Electric 

Shoppe   vs   Raymond   R   Frazer 

$166.95 


RELEASE  OF  LIENS 


SANTA       CLARA       COUNTY 


Recorded  Amount 

Feb.  5,  1925 — NW  WILLIAM  AND 
Sixteenth  Sts.  W  127.96  N  60  E  to 
W  16th  St.  S  60,  San  Jose.  John 
Andrews  to  E  R  Snyder  et  al. $127.96 


BUILDING  CONTRACTS 


SAN   HATBO   COUNTY 


RECORDED 

BUNGALOW 

LOT  14  BLOCK  5  EASTON  NO.  1  BUR- 
lingame.  All   work  for  bungalow. 

Owner — Elmer  A.  Roberts,  Burlingame. 

Architect — None. 

Contractor — A.  Eugene  Christensen  & 
G.  H.  Meese. 

Filed   Feb.    2,    1925.    Dated   Feb.    2,    1926. 

Frame    up    $1360 

Brown     coated     1360 

Completed    and    accepted     1360 

Usual    35    days    1360 

TOTAL  COST,  $5440 

Bond,    Forfeit,    none;    Limit,    60    days; 

Plans  and  specifications  filed. 


OFFICE  BLDQ. 

PORTION    LOT    "D"    BLOCK    11    BUR- 

iingame   Land   Co.,   Burlingame.   All 

work   for   3-story  office    building. 
Owner — Pac.   Tel.  &  Tel.  Co.,  333  Grant 

Ave.,   San   Francisco. 
Architect — Bliss  &  Faville,  Balboa  Bldg 

San   Francisco. 
Contractor — Ralston    Iron    Works,    20th 

and   Indiana,   San  Francisco. 
Filed  Jan.   28,   1925.  Dated  Jan.  20,  1926. 

As    wcrk   progresses    95% 

36   days   after    5% 

TOTAL  COST,  $17,077 
Bond,  Forfeit,  none;  Limit,  90  days; 
Plans   and   specifications   filed. 


BUNGALOW 

LOT  16   BLK   1  BURLINGAME  GROVE, 
Burlingame.    All    work    for    bunga- 
low and  garage. 
Owner  —   John   C.   Marshall,   2451   32nd 

Ave..   San  Francisco. 
Architect — None. 

Contractor — Charle  Hammer  et  al,  1624 
Florlbunda  St.,   Burlingame. 

Boarded    $1400 

Plastered     1400 

Completed   and   accepted 1400 

Usual   35  days    1400 

TOTAL  COST,  $5600 
Bond,  $2800;  Sureties.  James  Lynch  & 
C.  B.  McClain;  Forfeit,  none;  Limit,  90 
working  days;  Plans  and  specifications 
filed. 
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BUNGALOW -and  garage,  $3000;  Lot  4 
Blk  6  5th  Ave.,  San  Mateo;  owner, 
Eddie  F.  Clements,  1006  Bth  Ave., 
San  Mateo;  contractor,  Eddie  F. 
Clements,  1006  5th  Ave.,  San  Mateo. 

RESIDENCE,  duplex,  $7000;  Lot  J  Blk. 
A  Grand  Blvd..  San  Mateo;  owner, 
W.  R.  Kenny,  18  No.  D  St.,  San 
Mateo. 
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COMPLETION  NOTICES 

SAN  JOAQUIN    COUNTY 


Racorded  Accepted 

Feb,  4,  1925— LOT  2  BLK  4  Map  of 
The  Oaks,  being  a  subdivision  of 
that  portion  ot  Stockton  which 
lies  N  of  the  S  line  of  Acacia  St. 
and  E  of  W  line  of  Union  St.,  Stock- 
ton. Stella  Moll  and  L  V  Owens 
to  A  V  Falght Feb.  2,   1925 


SAN   JOAQUIN    COUNTY 


DWELLING,  one-story,  $2500;  No.  836 
N-Pilgrim  St.,  Stockton;  owner, 
Louise  De  Martini;  contractor,  J.  B. 
Wolfe,  921   W-Park  St.,   Stockton. 

ALTER.\TIONS  and  additions,  $7500; 
No,  530  E-Main  St.,  Stockton;  own- 
er. Edward  F,  Haas;  contractor, 
Davis-Heiler-Pearce  Co,,  Weber  & 
California    Sts,,     Stockton. 

RESIDENCE,  one-story  land  garage, 
$4000;  Location  not  given,  Stockton 
owner,    K.    J.    Howe. 

ADDITION,  $2250;  No.  323  E-Markel 
St..  Stockton;  owner,  Lafayette 
Syndicate;  contractor,  Carl  Nelson, 
1421    E-Channel    St.,    Stockton, 

DWELLING,  one-story  and  garage. 
$3000;   No.   2621    N-California;   own- 


er,   V.    Tassano,    Route    2,    Box    332, 
Stockton. 

DWELLING,  one-story  &  garage,  $4000 
No.  1121  N-Stockton  St.,  Stockton; 
owner,  J.  W.  Beanland,  905  W- 
Magnolla  St.,  Stockton;  contractor, 
T.  E.  Williamson,  .San  Juan  and 
W-Park  Ave.,   Stockton. 


COMPLETION  NOTICES 


FRESNO    COUNTY 


Recorded  Accepted 

'ell.  5,  192.5 — LOT  14  BLK  1,  Wood- 
lawn.  J  E  York  to  whom  it  may 
concern Feb,   4.   1925 

'fli.  5.  192.5— LOT  25  W  15  ft.  Lot  24 
Blk  2,  Fresno  Heights,  Fresno.  W 
.1  Palfrey  to  whom  it  may  concern 
Feb.    3,    1925 


A  Tlttsbnrg"  AntomaHc 
Gas  Water  Heater  in- 
stalled in  tlie  Home  indi- 
cates litgb  qnality 
throngliont. 

Recommended  and  speci- 
fied by  all  of  the  leadine 
architects,  plumbers  and 
builders. 

Consider  the  hleh  merit 
of  the  Plttsburff  coupled 
»tth  "Pittsburg  Perfect 
Service." 

"Hot  water  quick  as  a 
wink." 


PITTSBURG  WATER  HEATER  CO. 

Makers  ot 
"PinSBURG    AUTOMATIC 

"BUNGALOW    AUTOMATIC" 

STORAGE   SYSTEMS 
and  "LION"  TANK  WATER  HEATERS 

309  13th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 


Phone  Franklin  9400] 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  tliawing 

No  leaking 

No  lieadacties 

Trojan  Powder  Company 

CROCKER   BUILDING  TBON  BUILDING 

San   Francisco,   Cal.  Portland,  OreKon 


FRANK  J.  KLIMM  CO. 

PLUMBING      -:-      HEATHfG      -:-      ELECTRICAL 
ENGINEERS  -:-  CONTRACTORS 

456  Ellis  Street,  San  Francisco 
Phone   Prospect   456 

Sales  Agents: 

THE    JOHN     DOUGLAS     CO„ 
Sanitary    PlumbtnK    Supplies 
"Babcoek"    HiKh    Efficiency    Gaa 
F^maoefl 
Rndd     Gas     Water     Heaters 
Humpbrey    Radlantflre,    Etc. 

Industrial  Light  and  Power  Installations 
Steam  and  Hot  Water  Heating  Systems 

J4^e   supply,   install   and   repair   everything 
Plumbing,  Heating  and  Electrical 


2jar0fn  OInttBtrurttnn  E^pcrta 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
hig-hway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  In  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested, 
818    MISSIOJf    STREET  SAN    FTIANCISCO 


Reinhart  Lumber  and  Planing  Mill  Company 

GENERAL    LUMBBHl   YARD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 
General    Mill    and    Cabinet    IVork,    Stock    Doors,    Sash 
Frames   and    Monldlngw  ^_^ 

JERROLD  AVB.  A  VARNBVBILD  ATB. 

Mission  901-S02-SM-904  San  Franelsc* 


Building 
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KOEHRINQ 

DANDIE  Light  Mixer 


Dandie  with  steel  disc  wheels  and  solid 

rubber     tires;     power     charging     skip, 

water    tank   and    gasoline   engine. 


EQUIP  it  to  your  special  needs.  Rubber 
tires  to  save  the  time  waste  of  be- 
tween-job hauls,  and  to  expand  your 
working  territory.    Light  duty  hoist.    Low 
charging  platform  or  power  charging  skip. 
Automatic  water-measuring  tank. 

Most  important,  you  can  be  sure  of  full 
capacity — utmost  reliability — and  long 
service  life — because  this  mixer  is  Koeh- 
ring  built,  engineered  and  constructed  to 
out  work,  out  last  anything  in  the  light 
mixer  field.    Price?    Not  the  lowest  price 


Dandie  with  steel  trucks;  power  charg- 

ing     skip,     water     tank     and     gasoline 

engine. 


— no — but  the  most  remarkable  value  of 
all  light  mixers — and  still  within  the 
range  of  light  mixer  prices. 

CAPACITIES 

4  and  7  cu.  ft.  mixed  concrete,  steam  or  gaso- 
line power.  May  be  equipped  with  power 
charging  skip  or  low  charging  platform  with 
hopper,  light  duty  hoist,  automatic  water 
measuring  tank.  Mixes  mortar  as  well  as 
concrete. 

KOEHRING    COMPANY 

PaTers,  Misers,  Cranes,  Draglines,  Power  ShoTels 
MILWAUKEE,  >VISCONSIN 


DANDIE  MIXERS  IN  STOCK  WITH  RUBBER  TIRED  WHEELS 


Harron,  Rickard  &  McCone  Co. 


SAN    FRANCISCO 


LOS    ANGELES 


Building  and  Engineering  News 

Devoted  to  the  Architectural.  Building,  Engineering  and  Industrial  Activities  on  the  Pacific  Coast 


Issued    Every    totnrdaj 


SAN  FRANCISCO,  CALIF.,   FEBRUARY  21,  1925 


Twenty-fifth   Year  Xo.   8 


iPulldir^ 
En^ineeW. 


New5*/v_^ 


No.  818  Mlsstoa  otreet. 

S5an   Franclsce,  Calir. 

Telephone    Garfield    3140 


TUB    MBKCURY    PRESS 

E.   J.    Cardinal   &    J.    I.    Stark) 
Publishers  and  Proprietors 


J.   P.  FARRELL.,  Editor 

E.  J.  CARDINAL,  General  Managrer 

J.  E.   ODGBRS.  Advertlslne   Manaicer 


Devoted  to  the  Engineering,  Archi- 
tectural, Building  and  Industrial  Ac- 
tivities of  the  Pacific  Coast. 


OFFICIAL.    PAI'KK    OF 

Stockton    Architertx'    ARnoclntlon 

Richmond    Bnllders'    E^xchanffc 

Stofkton    Bullderi'   Kxriinnee 

Fresno    Kuflders'     F:xrhnn);e 

Vallejo     Bnll'lerK'     F.xrhnnKr 

Subscription  terms  payable  In  adTanea 

U.  S.  and  Possessions,  per  year.. $5. 09 
Canadian  and  Foreign,  per  year..  6.00 
Single   Copies    2So 

Bntered  as  second-class  matter  at 
San  Pmnclsco  Post  Office  under  act  of 
ConsTCSs    of    March    3.    18T9. 


EARLY    STRENGTH    NOTED    IN    OYS- 
TER  SHELL   CEMENT  MANU- 
FACTURE 


The  Pacific  Portland  Cement  Com- 
pany, Consolidated,  reports  that  the 
new  Redwood  City  plant,  where  oyster 
shell  deposits  are  being  utilized  for 
manufacture  of  cement,  had  developed 
an  "early  strength"  product  which  It  is 
believed  has  never  before  been  at- 
tained. Through  the  process  in  use  the 
company  is  obtaining  a  "break"  after 
the  setting  of  the  mixture  In  a  twen- 
ty-four-hour period,  as  compared  with 
customary  period  of  seven  days.  It  is 
indicated  that  this  may  revolutionize 
the  industry.  Directors  of  the  company 
have  been  re-elected,  with  the  officers, 
and  J.  H.  Colton  who  was  chosen  late 
in  November  was  elected  vice-presi- 
dent in  charge  of  operations.  He  will 
direct  the  company  plants  at  Cement 
in  Solano  county:  the  Auburn  quar- 
ries; the  Gerlach.  Nev.,  plant;  the 
newly  opened  property  at  Plaster  City 
in  the  Imperial  valley,  near  the  Mexi- 
can border,  and  at  Redwood  City.  From 
the  latter  plant,  which  went  into  oper- 
ation December  13,  there  is  now  being 
obtained  a  shipping  production  of  four 
to  five  carloads  a  day.  At  maximum  ca- 
pacity production  the  Company  antis- 
ipates  production  of  2500  barrels  daily. 
Property  investment  in  the  Redwood 
City  plant,  exclusive  of  the  Oyster 
shell  deposits,  is  placed  in  excess  of 
J2, 000, 000.  Secretary  Battelle  announced 
after  the  meeting  that  $460,000  had 
been  paid  in  dividends  during  the  year 
just  reported,  and  that  net  income  had 
nearly  doubled. 


7,000   Tons   of   Belgium   Cement 

For  California   Highway   Project 


BY  THE   OBSERVER 


The  Santa  Barbara  Daily  News,  under  date  of  February  14,  carries  the- 
tollowing  news  item  under:  the  caption  "Belgium  Cement  Going  Into  Big  Rin- 
con  Causeway": 

of  h3nt"w!r'',l*''^''i  ^^^  Rincon  causeway  will  have  the  distinction 
5000  mnfc:  .,„=  ?^^\\^  constructed  from  cement  which  traveled  over 
lever,  thn?;  ^^^^t^e  Ventura  Free  Press.  It  will  come  from  Belgium. 
^?=,^t  ■  p  '^''"''  tons  of  this  super-fine  cement  will  be  shipped  from  the 
Plant  in  Belgium  to  New  York,  then  via  the  Panama  Canal  to  San  Pedro 
Froin  San  Pedro,  it  will  come  to  this  citv  (Ventura)  bv  ocean  barge' 
each  boat  carrying  300  tons.  It  will  he  unloaded  at  the  wharf  and  from 
there   transported  to   the  Rincon  work  by  truck." 

"The  Observer"  may  be  mistaken  but  if  he  remembers  correctly  the  "Big' 
Rineon  Causeway"  is  being  constructed  for  the  California  State  Highway  Com- 
mission by  the  J.  H.  Tillman  Company  of  Portland.  Ore.,  under  a  contract  let 
in  June  of  last  year.     The  accepted  bid  on  the  work  was  $382,102.50. 

A  California  state  project  financed  by  Californians  and  constructed  chiefly 
— if  not  all — of  foreign  cement.     Why? 

"The  Observer"  has  no  axe  to  grind  for  the  cement  interests  but  is  force* 
to  recall  what  statewide  interests  are  doing  to  further  the  development  and 
sales  of  Pacific  Coast  products. 

Last  month  a  meeting  was  held  in  Sacramento  under  the  auspices  of  tha 
Industrial  and  Structural  Minerals  Division  of  the  Department  of  Mines  andi 
Mining  of  the  Sacramento  Chamber  of  Commerce.  The  meeting  was  attended 
by  representatives  of  the  structural  industry  and  organizations  Interested  in 
mineral  development.     All  sections  of  the  state  were  represented. 

Effort    StntCTTlde   for   Local    Materlnls 

The  Sacramento  meeting  marked  the  first  statewide  effort  made  in  Cali- 
fornia to  bring  together  the  structural  producers  and  users  in  an  effort  to 
promote  the  greater  use  of  California  building  materials  and  to  stop  the  present 
extensive  importation  of  these  materials  into  the  State  from  the  Bast  and 
foreign  countries,  while  California's  immense  deposits  lie  idle  or  undeveloped. 
The  conference  marked  the  most  important  step  forward  taken  in  Industrial 
development    in    California   in    years. 

Undoubtedly  those  working  on  the  committees  appointed,  as  a  result  of 
the  Sacramento  conference,  to  further  the  development  and  use  of  California 
materials,  will  not  be  pleased  to  hear  of  this  Belgian  cement  deal  on  a  Cali- 
fornia state  highway  project.  And  disappointed  they  should  be  for  if  foreign 
cement — or  any  other  foreign  products  that  can  be  manufactured  here^ar©  to 
go  into  public  construction — what  possible  chance  is  there  to  further  the  us© 
of  California  materials  in  private  construction? 

East  Bay  Writer  Takes   Issue 

Nothing  more  can  be  said  of  foreign  cement  than  that  uttered  by  Wm.  F. 
Breuer  in  a  recent  issue  of  the  East  Bay  Builder,  wherein  he  says: 

"Foreign  cement  is  making  its  appearance  in  American  markets  at  a  rapid 
rate.      It  is  offering  stiff  cnmpetition  to  the  domestic  cement  market. 

"In  this  situation  there  are  grave  possibilities  affecting  not  only  the 
domestic  and  foreign  cement  producers  hut  the  cement  craft  as  a  whole. 

"It  has  long  been  an  American  policy  to  patronize  home  industry  and  the 
fact  that  foreign  cement  has  arrived  in  America  at  attractive  prices  to  the 
purchaser  should  not,  in  a  large  sense,  overshadow^  the  fact  that  It  Is  of  foreign 
manufacture. 

"Consider  the  fact  that  the  domestic  cement  industry  has  millions  of  dollars 
invested  in  their  plants  and  offices  and  yards.  Consider  the  fact  that  millions 
of  dollars  are  represented  in  maintaining  payrolls  in  the  numerous  cement 
manufacturing  centers. 

"Consider  the  fact  that  an  American  product,  turned  out  by  American, 
workers,  produced  under  American  working  conditions,  is  facing  a  serious 
situation  to  meet  the  competition  of  the  European  and  other  foreign  pro- 
ducers of  cement. 

"The  domestic  market  is  here  to  serve  the  American  building  industry. 
It  looks  to  support  from  the  domestic  users  of  cement  and  is  entitled  to  earnest 
consideration  when  the  cement  contractor  looks  about  for  this  building 
material. 

"Is  it  good  policy  to  accept  foreign  cement  at  its  market  value  and  not  con- 
sider the  vast  amount  of  money  and  resources  tied  up  in  the  domestic  Industry 
which  for  so  long  has  served  the  American  market  faithfully  and  well? 

"The   foreign  cement   is   undoubtedly  good  cement.     It   is  offertd  at  attrac- 
tive prices  to  the  buyer  but  it  is  foreigrn  cement  and  it  is   in  direct  and  vitaQ 
competition   with  the  American  or  domestic  cement  industry, 
dustry.     It  is  time  to  give  heed  to  the  product  of  foreign  plants  as  against  that 

"There  is  food  for  thought  in  this  condition  of  affairs  in  the  building  In- 
turned  out  by  the  domestic  plants." 

The  cement  buyers  are  urged  to  consider  the  things  set  forth  In  this  review. 
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WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


The  passenger  automobiles  and 
trucks  now  in  use  in  the  United  States 
total  approximately  seventeen  and 
three-quarters  million  vehicles.  This 
represents  a  gain  in  the  automobile 
population  of  more  than  two  and  a 
half  million  vehicles  in  the  last  year. 
It  is  a  gain  of  more  than  five  million 
vehicles  in  the  last  two  years.  It  is 
a  jump  of  ten  million  vehicles  since  the 
beginning  of  1920.  The  estimate  of  17,- 
740.236  cars  and  trucks  is  a  prelimin- 
ary figure  of  the  department  of  com- 
merce. The  figures  for  past  years  are 
based  on  the  actual  number  of  state 
registration  as  reported  to  federal 
public    roads    authorities. 

The  Campbell  Towne  Co.  of  Osh- 
kosh.  Wis.,  submitted  the  highest  bids 
to  the  department  of  the  interior  on  a 
stand  of  37,000,000  feet  of  timber  com- 
prising the  Creek  unit  of  the  Klamath 
Indian  reservation  in  Oregon.  Prices 
per  thousand  board  feet  were  ?6.11  for 
pine,  $2.52  for  Douglas  fir  and  $1.01 
for  other  species.  The  sale  of  this 
unit  brings  the  total  amount  of  stump- 
age  up  to  2.292,000.000  feet,  worth 
more    than     $12,000,000. 


Stock  holders  of  the  U.  S.  Gypsum 
Co.,  at  their  annual  meeting,  approved 
increases  in  the  capital  stock  from 
$10,000,000  to  $15,000,000,  consisting  of 
750,000  shares  at  $2  par.  This  increase. 
President  Avery  says,  does  not  mean 
any  further  stock  dividends  In  the  im- 
mediate future,  but  is  for  the  purpose 
of  restoring  deficiency  in  unissued 
stock,  in  accordance  with  the  estab- 
lished policy  of  the  board. 


Sonoma  Countj'  supervisors  endorse 
proposed  1-cent  raise  in  gasoline  tax 
and  an  increase  on  motor  licenses  from 
$3  to  $5,  the  Increased  revenue  to  go 
to  the  state  for  highway  purposes,  the 
present  gasoline  and  motor  licenses 
money  to  be  shared  as  now  by  the 
counties. 


A  recent  survey  made  by  the  depart- 
ment of  labor  covering  twelve  Jobs  in 
New  York  disclosed  that  It  costs 
slightly  more  than  1  cent  to  lay  a  brick 
in  the  wall  of  a  building.  The  same 
report  estimated  the  cost  of  spreading 
a  square  yard  of  plaster  on  a  wall  at 
39  cents. 


San  Francisco  Bridge  Co.  has  pur- 
chased 30  acres  of  swamp  land  on  the 
Richmond  Inner  Harbor,  Contra  Costa 
county.  For  what  purpose  the  lands 
will  be  used  has  not  been  disclosed  by 
the  purchasers. 


Election  will  be  held  in  the  Nevada 
Irrigation  District,  Nevada  County, 
Calif.,  March  5  to  vote  bonds  of  $7,250,- 
000  to  finance  construction  of  irriga- 
tion works. 


A  campaign  to  secure  the  1926  con- 
vention of  the  American  Federation  of 
Labor  for  Sacramento  has  been  launch- 
ed by  the  Sacramento  Federated  Trades 
Council. 


Unfilled  orders  of  the  U.  S.  Steel 
Corp.,  Jan.  31.  totaled  5.037,323  tons,  an 
increase  of  220.647  tons,  compared  with 
the  end  of  the  preceding  month. 


Alexander  Pantages  announces  ne- 
gotiations are  under  way  for  a  $3,000,- 
000  otHce,  theatre  and  store  building  in 
Oakland  for  the  Pantages  Circuit. 


California  State  Civil  Service  Com- 
mission, Forum  Building,  Sacramento, 
annouces  examinations  will  be  held  In 
San  Francisco,  Sacramento  and  Los 
Angeles,  for  the  position  of  Junior 
Structural  Engineer,  Grade  3  and  As- 
sistant Structural  Engineer,  Grade  4. 
The  former  position  pays  $170  to  $230 
and  the  latter  $235  to  $280  per  month. 
Application  blanks,  which  must  be 
filed  with  the  commission  on  or  before 
March  14,  are  obtainable  from  offices 
of  State  Free  Employment  Bureau  In 
various  cities  of  the  state  or  will  be 
furnished  by  the  commission  on  request 
at    Sacramento. 


The  average  total  wnolesaie  price  of 
six  standard  plumbing  fixtures  re- 
quired for  a  six-room  house  has  in- 
creased a  little  more  than  70  per  cent 
since  1913,  it  is  shown  in  a  price  com- 
pilation announced  by  the  department 
of  commerce.  The  average  wholesale 
price  as  reported  for  January,  however, 
was  a  decrease  from  tlie  maximum  re- 
corded in  June,  1923,  which  was  93 
per  cent  above  the  pre-war  1913  aver- 
age. 


The  executive  committee  of  the  Los 
Angeles  Builders'  Exchange  has 
adopted  a  resolution  condemning  news- 
papers and  other  periodicals  through- 
out the  United  States  that  seek  to  hin- 
der the  development  of  California  by 
publishing  libelous  articles.  The  mem- 
bers of  the  committee  have  agreed  to 
write  open  letters  to  their  friends  in 
the  East  telling  the  actual  facts  about 
California   conditions. 


A  three  days'  Terra  Cotta  Institute 
will  be  held  at  the  Carnegie  Institute 
of  Pittsburgh  in  Pittsburgh  in  co- 
ope-ration  with  the  National  Terra 
Cotta  Society  on  March  17,  18,  and  19. 
The  meeting,  which  is  announced  as 
the  first  of  its  kind  arranged  in  this 
country,  is  being  planned  for  the  bene- 
fit of  architects  and  the  building,  terra 
cotta,  and  ceramic  industries. 


United  States  Gypsum  Company's 
earnings  have  set  a  new  high  record 
Net  earnings  for  1924  are  $7,166,381. 
equivalent  after  preferred  dividends  to 
$14.96  a  share  of  439.348  shares  of  $20 
par  value  common  stock  outstanding. 
These  earnings  are  the  highest  in  the 
company's  history  and  compare  with 
$5,030,922  or  $15.59  a  share  on  295,684 
sh.ires    of  common    in    1923. 


Asbestos  shipped  from  the  properties 
of  the  San  Carlos  Asbestos  Co.,  south 
of  Holbrook,  Ariz.,  is  reported  to  be 
selling  for  $1,700  a  ton.  a  material  ad- 
vance on  the  return  known  for  the  first 
shipments.  This  is  for  fiber  exceeding 
1^  inch  length,  to  be  used  in  the 
manufacture  of  fireproof  fabric  for  di- 
rigible   airships. 


Hacheney  Wrench  Co.,  Inc..  capital- 
ized at  $100,000,  has  been  incorporated 
in  Portland,  Ore.,  and  will  engage  In 
the  manufacture  and  selling  of  all 
kinds  of  machinery,  tools,  etc.  Direc- 
tors are:  Frank  C.  Hacheney,  Frank  C. 
Frey  and  Dr.  A.  H.  Brown,  all  of  Port- 
land. 


J.  F.  Green,  former  office  manager 
at  Delliker  for  the  Feather  River  Lum- 
ber Co.,  has  been  arrested  on  a  charge 
of  embezzling  more  than  $1,500  of  the 
company's  funds. 


The  student  chapter  of  the  American 
Society  of  Civil  Engineers  at  the  Uni- 
versity of  California  has  planned  an 
extensive  trip  into  the  San  Joaquin 
valley  for  the  purpose  of  visiting  some 
of  the  outstanding  feats  of  construc- 
tion to  be  seen  there.  The  tour  will 
begin  Feb.  21  and  will  include  a  visit 
to  the  irrigation  and  road  projects  near 
Stockton,  the  sewage  disposal  plant  at 
Lodi  and  detailed  investigation  of  the 
bridge  across  the  Carquinez  straits  at 
Antioch. 


Forty-six  architects  will  compete 
for  the  Le  Brun  traveling  scholarship, 
given  by  the  New  York  chapter  of  the 
American  Institute  of  Architects.  The 
subject  for  this  year's  competition  is  a 
municipal  building  for  a  town  of  150,- 
000  population.  Lewis  H.  Pries  of  San 
Francisco  won  the  1922  award  with  a 
design  for  puhUc  baths. 

Charged  with  having  robbed  the 
municipa.l  government  of  more  than 
$1200  by  means  of  fraudulent  salary 
claims.  Harry  H.  Hannah,  city  engi- 
neer of  Eureka,  was  arrested  on  a 
warrant  sworn  to  by  Oscar  W.  Lord. 
mayor  of  that  city.  The  engineer  was 
released  on  $5,000  bonds,  pending  his 
preliminary   hearing. 


Services  of  the  Sacramento  Chapter, 
American  Association  of  Engineers,  has 
been  accepted  by  the  Sacramento  Cham- 
ber of  Commerce  to  collect  data  re- 
garding traffic  and  highway  accidents 
to  promote  safety.  The  engineers  will 
work  in  conjunction  with  the  cham- 
bers  highway  safety  committee. 


Major  W.  H.  Radcliffe,  in  charge  of 
construction  of  the  U.  S.  Veterans'  Hos- 
pital project  at  Livermore,  has  been 
transferred  to  San  Fernando  to  super- 
vise construction  of  the  new  hospital 
to  be  erected  by  the  Veterans'  Bureau 
in   that  city. 


Robert  M.  Morton,  California  State 
Highway  Engineer,  has  been  selected 
by  the  American  Association  of  State 
Highway  Officials  to  serve  on  a  special 
committee  which  will  undertake  class- 
ifying and  numbering  all  interstate 
highways  in  America. 


Jas.  T.  Sayles.  street  paving  con- 
tractor of  Martinez,  has  sold  his  busi- 
ness and  equipment  to  Heafy-Moore  & 
McNair  of  Oakland,  and  plans  to  enter 
business  in  the  San  Joaquin  Valley, 
probably   at   Stockton. 


Charles  C.  Chapman,  of  Fullerton, 
retired  capitalist  and  political  figure 
of  the  south,  has  been  appointed  a 
member  of  the  State  Immigration  and 
Housing  Commission  by  Governor 
Friend  W.  Richardson. 


San  Joaquin  county  supervisors  are 
on  record  as  being  in  favor  of  a  gaso- 
line tax  to  finance  construction  of  state 

highways. 


Samuel  Winton  Ryland.  engineer  and 
bridge  builder,  died  in  Stockton  Feb. 
10.  A  widow,  seven  sons  and  a 
daughter    survive. 
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direct    connection   with   the  con«tmct1«n  Indovtry  are  biTited   to   viibnalt 
tlon  In  thla  departaumit. 


-WAGEI-SCAI/E)  PROSPBX3TS  IN  BUILD- 
ING   TRADES 


■Wage  scales  for  labor  in  70  per  cent 
of  the  industrial  centres  of  the  United 
States  will  remain  at  1924  levels 
throughout  1925,  the  Engineering  News 
Record  reports  in  analyzing  its  annual 
survey,  which  shows  that  at  least  one 
third  of  the  country  expects  record 
brealting  building  booms  this  year. 
The  survey  divides  labor  into  two 
groups.  One  of  these,  described  as  the 
more  powerful,  takes  in  the  highly  or- 
ganized trades  engaged  in  transporta- 
tion, mining  and  construction.  For  this 
group  the  wage  tendency  has  been  up- 
ward, owing  to  strength  of  the  unions 
involved,  the  urgent  demand  for  the 
services  of  the  mechanics  and  the 
scarcity  of  apprentices.  The  second 
group  takes  in  shop  and  factory  work- 
ers, common  laborers  and  unorganized 
workers.  With  this  group  the  wage 
trend  is  downward. 

Among  the  list  of  cities  where  build- 
ing booms  are  anticipated,  according 
to  the  survey,  are  the  following:  New 
York,  Chicago.  Cleveland.  St.  Louis, 
Seattle,  Philadelphia,  Baltimore,  Bos 
ton.  Dallas,  Denver,  Minneapolis,  De- 
troit. Pittsburgh,  New  Orleans  and 
Cincinnati. 


OHIO       Bl  ILDKRS       WOULD       AMEND 
LIEN    LAW 


The  Ohio  State  Association  of  Build- 
ers' Exchanges  has  drawn  up  a  pro- 
posed amendment  to  the  mechanics'  lien 
law  of  the  state  of  Ohio.  Copies  of  the 
amendment  have  been  placed  in  the 
hands  of  a  special  committee  composed 
of  C.  F.  Waltz,  Cincinnati,  E.  H. 
Latham,  Columbus,  and  Harry  Gillett, 
Cleveland.  The  proposed  revision  of 
the  law  would  modify  it  in  the  follow- 
ing respects: 

1.  By  making  it  unnecessary  to  get 
certificates  from  material  men. 

2.  By  granting  general  contractors 
30  days  additional  time  after  a  lien  is 
filed  in  which  to  secure  affidavits  from 
sub -con  tractors. 

3.  By  inserting  a  bonding  provision 
that  provides: 

a.  That  a  general  contractor  may 
give  bond  to  pay  all  bills; 

b.  That  an  owner  may  file  a  bond, 
thereby  guaranteeing  that  no  liens  will 
be  filed; 

c.  Other  bonding  provisions  thi;t 
may  be  applied  to  suit  the  relations  be- 
tween general  contractors,  subcontrac- 
tors, and  material  interests. 


The  Excavating  Contractors'  Asso- 
ciation of  Southern  California  has  been 
organized  in  Los  Angeles.  Its  mem- 
bers operate  53  power  shovels  in  and 
around  Los  Angeles.  Their  aim  will 
be  to  raise  the  standards  of  the  busi- 
ness and  to  foster  skill  and  Integrity 
of  members. 

Those  enrolled  in  the  association  are: 
Roy  Butterfield,  Calvert  &  Lowenbruck, 
J.  G.  Donovan  &  Son,  Ducey  &  Attwood. 
Edwards  Bros.,  Evans  E.xcavating  Co., 
Graham  Bros.,  Inc.,  B.  G.  Karn,  L.  A. 
Excavating  Co.,  J.  R.  McKnight,  Pat- 
terson &  Hess,  111.  S.  Ross,  Wm.  Rud- 
dock, Chaa.  B.  Ryan,  E.  Schelling,  Sul- 
livan &  Klrwan,  C.  G.  Willis  &  Son, 
AVilson  &  Bell. 


Building  Construction  Courses 

Are  Adopted  for  L.  A.  High  School 


The  first  building  construction  course 
to  be  adopted  as  a  regular  four-year 
high  school  course  has  been  establish- 
ed in  the  Roosevelt  high  school.  Los 
Angeles,  under  the  direction  of  Thomas 
Pellcws.  "Who  expects  that  100  students 
will   be   enrolled    within   a    few   weeks. 

Those,  sponsoring  the  course  are  of 
the  opinion  that  it  will  be  adopted  by 
other  schools  hare  and  possibly  In 
other  cities.  The  movement  has  met 
the  approval  of  the  Southern  Califor- 
nia Chapter  Associated  General  Con- 
tractors, who  see  a  possibility  of  se- 
curing young  men  practically  trained 
for  building  and  construction   industry. 

The  schedule  of  the  course  for  1924- 
1925  at  the  Roosevelt  high  school  is 
outlined  as  follows:  The  symbols.  B9, 
BIO.  AlO.  and  etc..  refer  to  semesters, 
B  indicating  the  first  half  and  A  the 
last  half  of  the  school  year,  and  the 
figures  the  school  year.  For  example. 
B9  is  the  first  half  of  the  first  year  In 
high  school  and  BIO  Is  the  first  half 
of  the  second  year  in  high  school. 

Bnllding  Cnnstrnctinn  Conrse^Build- 
ing  Construction  1— BIO,  General  in- 
struction In  selection,  storing  and  use 
of  brick,  sand,  lime,  cement,  rock,  etc., 
for  various  building  purposes,  utilizing 
the  materials  and  construction  on  the 
school  premises.  Class,  group  and  In- 
dividual project  work  covering  the 
every-day  use  of  concrete  and  brick 
from  crude  work,  such  as  footings  up 
to  finished  articles  that  are  in  common 
use  in  modern  life. 


Building  CanstruCton  S^-AIO,  In- 
struction In  form  wo7k,  seafTolds, 
equipment,  both  hand  and  machine,  In- 
cluding combinations  of  brick  and  con- 
crete. Construction  methods  devoted  to 
development  of  details,  showing  foun- 
dations, floor,  walls,  beams  and  plain 
columns  made  from  concrete  in  various 
proportions  and  finishes. 

Building  Construction  3 — Bll,  In- 
struction In  Individual  and  group  pro- 
ject in  various  types  of  building  con- 
struction   and    engineerng'  work. 

Building  Construction  4 — All — Testa 
of  sand,  cement,  brick.  Color  work, 
both  in  aggregates  or  as  a  color  filler. 
Test  and  use  of  plaster  for  Interiors 
and  exteriors.  Test  of  roof  tile  (clay 
and  cement)  for  color  and  water  tight- 
ness. Specifications  and  use  in  fire  re- 
sistant roof. 

Building  Construction  5 — B-12,  'Visits 
to  buildings  in  course  of  construction. 
City  building  ordinances.  Checking 
plans  of  buildings  In  construction. 
Fireplace  and  chimney  design.  Brick 
and   concrete  arches. 

Building  Construction  6 — A12,  De- 
scription and  demonstrations  of  con- 
struction in  modern  building.  Brick 
and   concrete   in   cottages. 

In  addition  to  the  foregoing  courses 
in  strictly  building  matters.  Instruc- 
tion Is  given  in  English,  mathematics, 
general  science,  applied  science,  draw- 
ing, cabinet  making,  metal  work,  art, 
sociology,  music,  and  physical  training. 


D.      FRASIBR      HEADS      GENERAL 
CONTRACTORS    ASSOCIATION 


PREPARED     ROOFING     SIMPLIFICA- 
TION IS   APPROVED 


Leroy  D.  Frasier  was  elected  presi- 
dent of  the  General  Contractors  of  San 
Francisco  at  the  annual  meeting  of  the 
organization  held  February  12.  Other 
officers  elected  were:  J.  G.  Leibert.  1st 
vice  president;  G.  K.  Jensen,  2nd  vice 
president  and  W.  J.  Stevens,  treasurer. 

S.  Stockholm,  W.  B.  Brinker  and  John 
Diestel  were  elected  to  the  Board  of 
Directors,  and  D.  B.  Farquharson  elect- 
ed by  acclamation  to  succeed  himself 
as  delegate  to  the  Central  Council.  A. 
H.  Wllhelm  "was  chosen  to  succeed 
Chas.  W,  Gompertz  as  nominee  for  the 
Board  of  Directors  of  the  Builders'  Ex- 
change. 

Secretary  E.  T.  Thurston  tendered 
his  resignation  which  was  accepted.  C. 
J.  Dixon  was  named  to  fill  this  posi- 
tion. 


Thl'rty-five  manufactur'ers  ot  pre- 
pared roofing,  by  joint  action  have 
agreed  to  eliminate  shingle  "seconds" 
according  to  John  Lind,  secretary  of 
the  Prepared  Roofing  Association.  Sev- 
enty per  cent  of  all  the  roofing  sold  In 
the  United  States,  according  to  the  re- 
port, is  of  the  prepared  roofing  or  com- 
position type.  This  action  on  the  part 
of  the  manufacturers  is  taken  to  Indi- 
cate that  home  builders  are  to  be  as- 
sured of  greater  protection  as  to  the 
quality   of  material   offered. 


UNIONS     •WARNED     OP     CIiAtJSE     IN 
AGREEMENT 


PLUMBERS   IN   NE-W  HOME 


The  Master  Plumbers'  Association  of 
Oakland,  Berkeley  and  Alameda,  is  now 
occupying  Its  new  home  at  538  Twen- 
ty-fourth street,  Oakland.  The  building 
was  recently  purchased  at  a  price  of 
?21,000.  The  main  hall  is  42  feet  by  20 
feet  with  a  dining  hall  providing  seat- 
ing accommodations  for  seventy-five 
guests.  A  modern  kitchen  is  also  a 
feature  of  the  building  in  addition  to  a 
garage  for  members  and  quarters  for 
the  Ladies'  Auxiliary  of  the  associa- 
tion. 


"All  trades  contemplating  making  a 
demand  for  an  Increased  wage  scale 
must  comply  strictly  with  the  council 
regulation  requiring  a  three  months' 
written  notice  to  that  effect,"  was  the 
warning  recently  sent  out  by  president 
of  the  Building  Trades  Council  of  New- 
ark, N.  J.  This  announcement  followed 
a  report  that  the  asbestos  workers  had 
signed  an  agreement  for  $10.50  a  day 
for  journeymen  and  $8  for  helpers. 


The  International  Brotherhood  of 
Electrical  Workers  has  organized  an 
insurance  company  known  as  the 
Union  Co-operative  Insurance  Assof- 
ciatlon.  Inc.  Requests  for  Insurance 
from  members  of  the  union  Indicate 
that  the  company  will  begin  opera- 
tions with  $1,400,000  worth  of  business 
on    its   books. 
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Saturday,    February    21,    1925 


Report  of  Committee  of  Nine  on  California  State 
Highway  System 


To   Friend   W.   Richardson,   Governor: 

Your  committee,  appointed  In  ac- 
cordance with  Chapter  241,  Statutes 
1923,  to  make  a  study  of  the  State 
highway  situation  for  the  purpose  of 
rendering  a  report  for  the  benefit  of 
the  Forty-sixth  session  of  the  Legis- 
lature, with  sole  instructions  from  you 
to  perform  our  duty  according  to  law, 
herewith  presents  a  summary  of  its 
recommendations. 

A  complete  and  detailed  report  set- 
ting forth  our  findings  and  supporting 
our  conclusions  and  recommendations, 
as  set  forth  below,  is  In  course  of 
preparation  and  will  shortly  be  sub- 
mitted. 

1.  We  recommend  a  classification  of 
the  roads  in  the  present  highway  sys- 
tem into  two  general  systems  hereafter 
designated  as  primary  and  secondary 
system.  Classification  has  been  made 
in  accordance  with  the  importance  of 
the  various  highways  based  on  their 
functional    use. 

The  primary  system  to  consist  of — 

1.  Inter-city    highways. 

2.  Major   interstate   connections. 

3.  County  seat  laterals. 

4.  Other  important  lateral  connec- 
tions. 

5.  Major    recreational    highways. 
The  secondary  system  to  consist  of — 

1.  Minor    interstate    connections. 

2.  Minor    recreational    highways. 

3.  Local  development   highways. 
We   find   that   it   is   necessary    to   add 

certain  highways  to  the  State  highway 
system  for  the  purpose  of  closing  ob- 
vious gaps  in  the  various  routes,  thus 
providing  for  the  more  economic  and 
efficient  operation  of  traffic  on  the 
primary  road  system. 

To  this  end  we  recommend  that  the 
following  roads  be  made  State  high- 
ways, which  we  classify  as  a  portion 
of   the   primary    system: 

San  Rafael  to  Point  San  Qnentin,  3 
miles. 

Crescent  City  to  the  Oregon  line. 
Coast  Route,  19  miles. 

Altoras  to  the  Oregon  line,  near  New 
Pine  Creek,  33  miles. 

From  Cfllevllle  to  the  NeTada  State 
line  in  Mono  County,  10  miles. 

From  Bakersfleld  to  Mojave,  65  miles. 

From   Needles   to  Topoc,  10  miles. 

Front  Shavers  Wells  to  Coachella,  SS 
miles. 

From  Blythe  to  the  Colorado  River, 
5  miles. 

From  Oxnard  to  the  main  coast  high- 
way, 2   miles. 

From  San  Diego  to  TIa  Juana,  7  miles 

We  recommend  that  the  primary  sys- 
tem consist  of  the  roads  outlined  in  red 
and  that  the  secondary  system  consist 
of  the  roads  outlined  in  green  upon 
the  maps  hereto  attached  and  made  a 
part  hereof. 

We  recommend  that  no  other  ad- 
ditions be  made  to  the  primary  system, 
and  that  any  additional  roads  which, 
in  the  opinion  of  the  Legislature,  should 
be  included  in  the  State  highway  sys- 
tem prior  to  the  completion  of  the 
primary  be  classified  into  the  secon- 
dary system. 

The  committee  has  been  requested  to 
recommend  for  inclusion  in  the  State 
highway  system  3000  miles  of  addi- 
tional road,  the  estimated  future  ex- 
penditure on  which  would  approximate 
»117,000,000. 

This  is  divided  2050  miles  in  the  45 
northern  counties  at  an  estimated  cost 
for  construction  and  reconstruction  in 
a  fifteen  or  twenty-year  period  of 
about  $86,000,000,  and  951  miles  in  the 
J3   southern   counties   at   an   estimated 


Herewith  is  published  a  com- 
plete report  of  the  Committee  of 
Nine  submitted  to  Governor 
Friend  W.  Richardson.  The 
Committee  was  appointed  two 
years  ago  through  an  act  of  the 
State  Legislature  for  the  pur- 
pose of  making  a  complete  sur- 
vey of  the  California  Highway 
situation  with  a  view  of  consid- 
ering the  highway  requirements 
of  all  sections  of  the  State  and 
to  propose  some  adequate  plan 
for  financing  the  complete  sys- 
tem. 


cost  in  a  fifteen  or  twenty-year  period 
of  $31,000,000. 

Of  these  requests,  we  recommend 
ten  sections,  hereinbefore  named,  ag- 
gregating 196  miles,  to  be  Included  in 
the  primary  system  for  reasons  stated 
above. 

The  committee  is  unwillnng  to  recom- 
mend any  further  additions,  although 
not  disputing  the  merit  of  some  of  the 
roads  requested,  because  of  the  magni- 
tude of  our  obligation  on  the  present 
highway   system. 

2.  Financing.  We  recommend  fur- 
ther financing  of  State  highway  con- 
struction by  one  or  more  methods, 
which  will  insure  a  revenue  of  ap- 
proximately $10,000,000  in  1926  and 
thereafter. 

Four  general  methods  of  financing 
are  available. 

1.  By  general  State  bond  Issue.  The 
sum  of  $200,000,000  will  probably  be  re- 
quired to  be  expended  over  a  term  of 
at  least  fifteen  years.  If  this  method 
is  adopted,  we  recommend  successive 
bond  issues  for  portions  of  this  amount. 

2.  Ad  valorem  tax  may  be  levied  on 
the  general  property  of  the  State  at 
rates  necessary  to  produce  a  minimum 
of  $10,000,000  per  year. 

3.  Direct  leelslative  appropriation 
might  be  made  at  the  rate  of  not  less 
than    $20,000,000    per    biennium. 

4.  Increased  taxes  on  motor  vehicles 
through    either — 

(a)  Increased    gasoline    tax. 

(b)  Increased   plate  tax. 

(c)  Graduated  weight  tax. 

to  produce  additional  revenue  of  $10,- 
000,000    in    1926. 

Of  the  above  four  methods,  we  recom- 
mend increased  taxes  on  motor  vehicles 
in  combination  with  the  following 
recommended    bond   issue. 

We  recommend  that  steps  be  taken 
by  the  Legislature  preliminary  to 
I>lacing  before  the  voters  at  the  next 
general  election  a  bond  issue  of  $25,- 
000,000,  all  proceeds  of  which  shall  be 
used  to  defray  the  cost  of  construction 
of  major  bridges  on  the  primary  road 
system,  and  in  co-operation  with  rail- 
roads, division  of  expense  to  be  fi.xed 
by  the  California  Railroad  Commission 
for  each  project,  for  the  elimination  of 
railroad  grade  crossings  on  the  prim- 
ar.v  road  system. 

We  recommend  that  at  least  75  per 
cent  of  construction  funds  be  devoted 
annually  to  the  construction  of  the 
primary    road    system    until    completed. 

3.  We  have  found  the  following 
situation: 

The  southern  thirteen  counties,  San 
Luis  Obispo.  Tulare,  Kern.  Mono,  Inyo, 
San  Bernardino,  Santa  Barbara,  Ven- 
tura. Los  Angeles,  Orange.  Riverside, 
San  Diego,  and  Imperial,  comprise 
about  50  per  cent  of  the  area  of  the 
State,     They  have  an   estimated   popu- 


lation of  about  45  per  cent  of  the  total 
population  of  the  State.  (U.  S.  Bureau 
of  Census  estimate  for  1923.)  These 
counties  contain  only  35  per  cent  of  the 
existing  State  highway  mileage,  and 
record  of  past  expenditures  shows  ap- 
proximately 34  per  cent  of  State  high- 
way construction  expenditures  in  these 
counties.  In  these  counties  is  found  57 
per  cent  of  the  motor  vehicle  registra- 
tion. We  further  find  that  not  less  than 
60  per  cent  of  the  future  expenditures 
for  State  highway  construction  on  the 
primary  road  system  will  be  required 
on  roads  located  in  the  northern  forty- 
five   counties. 

This  situation  has  given  the  com- 
mittee much  concern,  but  we  have  been 
unable  to  agree  on  any  method  for  ap- 
portionment of  future  expenditures, 
which  would  correct  this  situation.  We 
consider  it  advisable,  however,  to  con- 
centrate future  State  highway  con- 
struction expenditures,  in  so  far  as 
possible,  on  the  primary  trunk  system, 
which  is  a  general  State  importance, 
and  we  recommend  that  construction  be 
prosecuted  by  the  State  Highway  Com- 
mission on  the  primary  system  at 
equal  rates  of  annually  completed  high- 
way mileage  in  each  section  of  the 
State. 

An  alternate  method  for  allocation  of 
funds  would  be  to  district  the  State  for 
State  highway  expenditures,  allotting 
to  each  district  the  amount  raised 
therein. 

We  recommend  the  policy  of  the  Cali- 
fornia Highway  Commission  should  be 
to  assume  all  cost  of  construction  on 
the  road  system,  including  bridge  con- 
struction and  rights  of  way,  accepting 
such   donations  as   may   be   offered. 

We  recommend  that  the  convict 
labor  camps  be  expanded  or  increased 
in  number,  to  utilize  at  least  1000  pris- 
oners on  highways,  the  cost  to  be  pay- 
able from  any  monies  in  the  highway 
construction  funds,  and  that  the  sav- 
ings in  prison  maintenance  expense  be 
paid  from  general  State  funds  to  the 
highway  fund  from  "which  operation  of 
convict   camps   is   defrayed. 

"We  recommend  that  maintenance  be 
e.xtended  by  law  to  all  unconstructed 
State  highways  open  to  travel,  this  for 
the  reason  that  many  years  will  elapse 
prior  to  construction  of  all  State  high- 
ways, and  the  best  possible  road  ser- 
vice should  in  the  interim  be  furnished 
to  the  public. 

We  are  informed  by  the  State  High- 
way Commission  that  the  additional  an- 
nual cost  to  extend  this  class  of  work 
to  those  roads  not  now  maintained  is 
estimated  from  $600,000  to  $700,000  per 
annum. 

We  recommend  that  the  amount  of 
the  existing  revenue  for  maintenance 
and  reconstruction  purposes  be  not  re- 
duced on  account  of  the  requirements 
for  maintenance  and  the  urgency  of  re- 
construction needs  due  to  traffic  condi- 
tions. 

We  recommend  that  the  present  law 
be  so  amended  as  to  give  the  California 
Highway  Commission  authority  to  re- 
locate and  realign  constructed  roads. 

We  recommend  that  as  a  procedure 
for  adding  roads  to  the  system,  any 
district  or  county  asking  for  the  in- 
clusion of  additional  roads  to  the  high- 
way system  should  make  survey,  plans 
and  estimates  of  the  cost  of  same  in 
proper  form  and  submit  to  the  Cali- 
fornia Highway  Commission,  which,  in 
turn,  should  submit  the  same  to  the 
first    succeeding   session    of   the   Legis- 
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lature  with  its  recommendations  as  to 
importance  and  classification. 

Reasons  which  lead  us  to  make  these 
recommendations  will  be  set  forth  in 
detail  in  our  final  report  now  In  course 
of  preparation,  which  will  be  filed 
shortly. 

A.  H.  Breed. 

Elmer  P.  Bromley. 

Louis    Everdlngr. 

R.  M.  Morton 


Geo.   G.   Radcllft. 
Arthur  E.  Loder. 
J.   B.    Gill. 
J.  H.  Newman 


W.  P.  MIXON,  Secretary. 

• 


FIltEPROOF       HOME       COMPETITION 
IS   ANNOUNCED 


Architects,  draftsmen  and  archi- 
tectural students  throughout  the 
country  are  Invited  to  participate  in  a 
competition  in  designing  fireproof  small 
homes  with  exterior  walls  of  structolite 
gypsum  concrete,  which  is  b«ing  con- 
ducted by  The  Architectural  Forum  of 
New  Yorlc  City  and  the  United  States 
Gypsum  Company  of  Chicago.  The 
contest  is  approved  by  tlie  American 
Institute  of  Architects,  and  will  close 
April  15. 

Prizes  of  $500,  $300,  $200  and  $100 
will  be  awarded  by  a  jury  of  leading 
architects  to  the  winning  designs  in 
each  of  two  classes,  and  ten  honorable 
mentions  in  each  class  will  receive  $50 
apiece.  Class  A  is  for  five-room  bun- 
galows and  Class  B,  for  six-room  two- 
story  houses. 

Service  to  the  family  that  wants  an 
attractive,  fire-safe,  structurally  sound 
home — economically — is  the  object  of 
this  competition.  The  Architectural 
Porum's  announcement  states  that  "the 
hypothetical  tenant  of  either  of  these 
houses  will  be  an  average  small 
American  family  of  moderate  means 
and  without  servants."  In  both  cases 
the  exterior  walls  must  be  of  structo- 
lite concrete  faced  with  stucco,  brick, 
stone,  shingles  or  siding.  The  total 
cost  must  not  exceed  50  cents  a  cubic 
foot.  . 

Purposes  of  the  competition  are 
stated  as  follows: 

"1.  To  encourage  further  a  higher 
standard  of  design  and  plan  of  the 
average  American  home  which,  because 
of  its  moderate  cost,  is  often  built 
without  the  benefit  of  competent  In- 
dividual architectural  service. 

"2.  To  introduce  widely  a  new  form 
of  fire-resisting,  permanent  and  eco- 
nomical construction  through  the  use 
of  structolite  concrete  construction. 
This  is  an  improved  method  of  fire- 
resistive  construction  for  walls,  floors, 
partitions  and  roofs,  adaptable  for  all 
classes  of  buildings.  Structolite  con- 
crete is  a  mixture  of  structolite,  a  form 
of  gypsum  possessing  groat  structural 
strength,  with  various  recommended 
aggregates  to  form  a  rapidly  setting 
mix  for  pouring  monolithic  construc- 
tion." The  resultant  construction  gives 
a  fireproof  home  of  high  insulating 
value,  thoroughly  soundproof,  at  a  cost 
within  the  purchasing  power  of  almost 
any  builder. 

P'urther  information  concerning  the 
competition  may  be  obtained  from  The 
Architectural  Forum,  383  Madison  Ave., 
New  York  City,  or  the  United  States 
Gypsum  Company,  206  West  Monroe 
street,   Chicago. 


CERTIFICATES     GRANTED 


California  State  Board  of  Architec- 
ture has  granted  certificates  to  prac- 
tice architecture  in  this  state  to:  Chaa. 
C.  Prye,  416  I.  W.  Hellman  Bldg,,  Los 
Angeles:  David  Olson,  1800  Telegraph 
Ave,  Oakland;  Russell  Guerne  de  Lappe 
2715  9th  Ave.,  Oakland;  Walter  E. 
Baumberger,  1332  Geary  St.,  San  Fran- 
cisco, and  Paul  L,  Dragon,  369  Pine  St., 
San  Francisco. 


Here,  There  and  Everywhere 


Special     Correspondeiice 


It  is  perhaps  a  little  too  «arly  in  the 
season  to  present  an  accurate  picture 
of  the  wage  demands  for  1925,  but  a 
brief  review  of  conditions  in  a  few 
key  cities  may  not  be  out  of  place  at 
this  time.  Ail  of  the  agreements  in 
New  York  run  until  December  31,  1925. 
However,  a  strike  of  wire  lathers  fore- 
men for  $75  a  week  of  forty-four,  a 
raise  of  $12.50  over  their  present  wages 
is  regarded  by  some  of  the  employers 
as  an  opening  wedge.  Iron  workers, 
carpenters  and  laborers  in  Chicago  are 
asking  for  increases  in  accordance  with 
a  clause  in  the  general  agreement 
which  stipulates  that  demands  must  be 
presented  prior  to  February  1st.  In 
Cleveland  the  plasterers  and  lathers 
are  demanding  $1.75  an  hour  and  the 
forty  hour  week.  The  painters  have 
made  a  demand  for  $l.o0  and  the  five 
day  week.  A  thirteen  months'  agree- 
ment has  been  negotiated  in  Cincinnati, 
effective  February  23,  at  the  1924  rate. 
A  new  agreement  with  the  plumbers  in 
Pittsburg  was  signed  recently  at 
$1.43%  to  run  until  June  1,  1927. 
Several  other  trades  in  that  city  have 
made  known  their  demands,  among 
them  being  the  iron  workers,  present 
rate  $1.25,  demanding  $1.50;  hod  car- 
riers, present  rate  $1.00,  demanding 
$1.25;  laborers,  present  rate  7»  cents, 
demanding  $1.00.  In  Kansas  City  the 
hoisting  engineers  are  asking  an  in- 
crease of  twenty-five  cents  an  hour 
over  their  present  rate  of  $1,121^  and 
the  lathers  are  asking  the  same  amount 
over  their  present  rate  of  $1.25.  Brick- 
layers in  Nashville,  Tenn.,  were  grant- 
ed an  increase  of  $1  a  day  over  their 
old  rate   of   $11   on   January   1st. 


According  to  the  Monthly  Labor  Re- 
view, issued  by  the  United  States  De- 
partment of  Labor,  the  bricklayers 
production  in  this  country  is  higher 
than  at  any  time  since  the  introduction 
of  ornamental  bonds  and  joints  de- 
manded in  modern  brickwork. 

Ethelbert  Stewart,  Commissioner  of 
the  Bureau  of  Labor  Statistics,  Wash- 
ington, directed  recently  an  investi- 
gation of  labor  productivity  and  costs 
in  certain  building  trades  in  fifteen 
typical  cities.  He  found  Birmingham 
bricklayers  at  the  top  in  production 
and  those  In  Indianapolis  at  the  bot- 
tom. The  average  number  of  brick 
laid  a  man  an  eight  hour  day  In  the 
fifteen  cities  is  1,364.  In  all  except 
three  cities,  Boston,  Philadelphia  and 
Indianapolis,  the  production  of  the 
bricklayer  is  far  about  1,000  a  day.  In 
Birmingham,  the  average  bricklayer 
placed  1,928  bricks  in  the  wall  a  work- 
ing da.v. 


If 


bill  now  being  drafted  in  Cali- 
fornia becomes  a  law  it  will  be  aifficult 
for  irresponsible  contractors  to  do 
business  in  that  state  hereafter,  ac- 
cording to  a  statement  recently  issued 
by  a  committee  which  is  working  on 
the   proposal 


Approximately  50  per  cent  of  the 
total  amount  of  money  spent  for  build- 
ing in  1924  was  for  housing,  according 
to  the  Copper  and  Brass  Research  As- 
sociation. In  1923  about  40  per  cent 
of  the  total  was  expended  for  this  pur- 
pose. 


In  the  opinion  of  W.  S.  Ferguson 
president  of  the  W.  S.  Ferguson  Com- 
pany, General  Contractors  of  Cleveland, 
the  building  material  market  will 
likely  maintain  the  1924  price  level 
throughout    1925. 


A  nation-wide  survey  of  wages  Just 
completed  by  the  U.  S.  Department  of 
Labor  shows  that  the  prevailing  rates 
of  pay  throughout  the  United  States 
for  1924  are  the  highest  In  history.  The 
average  hourly  rate  is  128  per  cent 
greater  than  1913  and  154.2  per  cent 
greater  than  1907  and  8.3  per  cent 
greater  than  1923.  In  arriving  at  these 
figures  the  department  compiled  the 
union  scale  of  wages  of  894,340  mem- 
bers of  organized  trades  In  66  cities. 
The  report  shows  that  there  has  been 
a  steady  advance  in  hourly  wage  rates 
since  1907  and  a  steady  decrease  In 
working  hours. 

Proponents  of  Sovietism  will  do  well 
to  compare  wage  scales  in  Russia  with 
those  of  the  United  States.  The  Soviet 
Government,  which  fixes  the  Income, 
not  only  of  tradesmen,  but  of  men  in 
the  professions,  has  recently  revised  the 
scale  so  that  now  a  skilled  mechanic 
earns  only  about  20  per  cent  as  much 
as  Is  paid  for  the  same  class  of  work 
in  this  country.  In  determining  the 
rates  the  government  does  not  take 
into  consideration  living  costs.  The 
cost  of  living  in  Russia  today  la  con- 
ciderably  higher  than  in  the  United 
States. 


Latest  returns  from  those  interested 
and  closely  in  touch  with  the  construc- 
tion situation  in  New  York  City,  show 
that  whereas  a  month  ago  skilled  me- 
chanics were  plentiful  in  all  crafts,  an 
even  balance  has  been  struck  through 
current  conditions.  The  continuance 
of  mild  weather  has  been  responsible 
to  a  great  extent  for  the  Increased 
employment  of  men,  particularly  In  the 
exterior  trades,  which  nominally  are 
slack  at  this  season  of  the  year.  Winter 
construction  is  being  pushed  harder 
than  ever  before  by  the  New  York 
Building  Congress,  and  as  Is  the  case 
throughout  the  nation,  this  Winter 
probably  will  be  a  real  Winter  of 
building. — Bulletin  Building  Trades 
Employers   Association   of   Cleveland. 


Rents  paid  by  wage  earners  for 
houses  of  four  or  five  unhealed  rooms 
and  bath  in  the  United  States  averaged 
84  per  cent  higher  in  November,  1924, 
than  In  1914,  according  to  the  National 
Industrial  Conference  Board.  Com- 
modity prices  were  2.3  per  cent  greater 
on  January  1,  1925  than  on  December 
1,  1924.  Average  prices  on  January  1, 
1925  were  6.6  per  cent  greater  than  on 
January  1,  1924.  According  to  the  De- 
partment of  Agriculture  the  farmer's 
dollar  was  worth  89  cents  in  November, 
1924,  as  compared  with  90  cents  In 
October,  1924,  and  $1.00  In  1913. 


General  construction  costs  today 
are  4  per  cent  lower  than  one  year  ago 
and  23  per  cent  under  the  peak  of 
June,  1920,  according  to  a  survey  made 
by  Engineering  News  Record.  The 
costs  are  110  per  cent  higher  than  the 
1913   level. 


Unions  affiliated  with  the  Fall  River 
Textile  Council  of  America  Federation 
of  Textile  Operators  voted  recently  to 
accept  a  10  per  cent  wage  reduction 
proposed  by  the  Fall  River  Manufac- 
turers Association. 


Wage  scales  in  the  building  trades 
in  Syracuse  are  expected  to  remain  the 
same  for  another  year,  according  to 
James  Horton,  Secretary  of  the  Syra- 
cuse Builders'  Exchange.  Under  the 
present  agreements  bricklayers  set 
$1.25,  plasterers  J1.37>^  and  carpenters 
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Conveyors  Corporation  of  America, 
326  West  Madison  street,  Chicago,  is 
aistributing  a  new  folder  illustrating 
and  describing  American  mono  ran 
cable  conveyor.  The  new  equipment 
can  be  used  in  power  plants,  or  in  coal 
yards  for  handling  coal  from  cars  to 
bins,  silos,  bunkers,  or  piles.  A  num- 
b<;r  of  unusual  features  has  .been  em- 
bodied in  the  motive  units.  Two  motor 
driven  drums  are  used,  each  acting  in- 
dependently of  the  other.  Manual 
orakes  are  superseded  by  magnetic 
brakes  that  insure  instant,  reliable 
braking. 


The  Crosby  Clipper  in  a  current  Issue 
has  an  interesting  story  of  how  %-inch 
steel  cables  fastened  with  Crosby  clips 
held  320-ton  bridge  caissons  In  align- 
ment. The  undertaking  described  is 
ihe  reinforced  concrete  bridge  that  will 
span  the  Minnesota  Valley  between 
Mcndota  and  Fort  Snelling,  Just  out- 
side of  St.  Paul,  Minnesota.  The 
Crosby  Clipper  is  published  every  other 
month  by  the  American  Hoist  and  Der- 
rick Company,  St.  Paul. 

•■Pressure  Type  Water  Filters"  is 
tho  subject  of  bulletin  601  issued  by 
Graver  Corporation,  East  Chicago, 
Indiana.  The  bulletin  describes  filtra- 
tion methods  and  shows  the  construc- 
tion of  the  Graver  filters,  which  are 
furnished  with  a  perforated  strainer 
plaie  instead  of  a  pipe  manifold  and 
strainer  heads  for  the  collection  of  the 
filtered  water.  Complete  tables  of 
sizes  and  capacities  are  given. 


Proceedings  of  the  First  National 
Conference  on  Street  and  Highway 
Safety  are  olf  the  press.  They  include 
the  address  of  the  President  of  the 
United  States  before  the  conference,  the 
opening  address  of  Secretary  of  Com- 
merce Hoover,  the  report  of  the  con- 
ference, legislative  principles,  admin- 
istrative and  regulatory  principles, 
suggestions  for  co-operative  work,  and 
a  program  of  future  activities. 


The  Arbitration  Court  of  the  New 
York  Building  Congress  has  published 
Bulletin  Number  9  outlining  the  plan, 
the  forms,  the  rules,  the  methods,  and 
the  procedure  for  handling  arbitration 
cases  thereunder.  The  last  two  pages 
of  the  bulletin  are  devoted  to  a  code  of 
ethics  for  the  building  industry. 


Atlantic  States  Shippers'  Advisory 
Board  is  distributing  copies  of  the  pro- 
ceedings of  the  fifth  regular  and  first 
annual  meeting  of  the  board,  held  at 
the  Hotel  Commodore,  New  York  City, 
January  7  to  8. 


Millions  for  Pacific  Coast  Harbor 

Projects  in  Bill  Passed  by  Congress 

(By  LEWIS  E.  HAAS,   Washingt    on  Representative,  San  Francisco 
Chamber  of  Commerce) 


The  Rivers  and  Harbors  Authoriza- 
tion Bill  Just  passed  by  the  House  au- 
thorizes projects  on  the  Pacific  Coast 
and  in  the  Hawaiian  Islands  at  a  total 
cost  of  $9,102,900. 

The  largest  Coast  Item  in  the  bill 
would  authorize  an  expenditure  of  $6,- 
000,000  on  the  Los  Angeles  and  Long 
Beach  harbors.  The  Army  Board  for 
Rivers  and  Harbors  estimates  thjat 
the  total  cost  of  this  project  will 
amount  to  ?17, 000.000,  of  which  the 
Government  will  be  required  to  furnish 
110,000,000  together  with  a  nominal 
maintenance.  The  J7, 000,000  balance  is 
to  be  subscribed  by  the  communities 
affected. 

The  next  largest  Item  in  the  bill  Is 
an  expenditure  of  J2, 100,000  at  Hilo 
Harbor,  Hawaii;  ?1S7,500  would  be  ex- 
pended at  the  Seattle  Harbor;  $149,000 
at  San  Diego  Harbor;  $74,000  In  im- 
proving the  Siuslaw  River,  Oreg>jn; 
$50,000  at  Port  Orchard  Bay,  Washing- 
ton; $10,200  at  Deep  River,  Washing- 
ton; $7200  at  Cowlitz  River,  Washing- 
ton; and  $7000  at  Petaluma  Creek,  Cali- 
fornia. 

It  should  be  pointed  out  that  this 
particular  bill  would  only  authorize 
the  work  on  these  projects  and  that 
the  funds  themselves  will  not  be  avail- 
able until  Congress  passes  a  bill  actu- 
ally appropriating  the  money,  which 
will  not  be  until  at  the  very  earliest 
during  the  session  beginning  next  De- 
cember. 

In  addition  to  these  Coast  projects 
whicli  would  be  authorized  the  bill  also 
authiorizes  preliminary  examlnabions 
and  surveys  to  be  made  at  the  foUow- 


The  Southern  Pine  Association,  New 
Orleans,  Louisiana,  has  published  a 
small  booklet  containing  the  names  of 
subscribers  to  the  Southern  Pine  As- 
sociation. The  information  regarding 
subscribers  includes  the  location  of 
plants,  capacity,  railroads  serving, 
species  of  output,  items  manuiactured, 
equipment,  and  specialties. 

Portland  Cement  Association,  111 
West  Washington  St.,  Chicago,  is  dis- 
tributing a  bulletin  entitled,  "When 
Science  Goes  to  Work  for  Modern  In- 
dustry." It  outlines  the  work  of  the 
Structural  Materials  Research  Labora- 
tory and  describes  some  of  the  tests 
made  each  year. 


ing  places:  Redwood  City,  California, 
channel;  Sacramento  River;  Humboldt 
Harbor  and  Bay;  Oakland  Harbor; 
I'etaluma  Creek;  Klamath  River,  Cali- 
fornia; Coquille  River  bar  and  entrance, 
Oregon;  V'aqu.na  Bay  and  entrance, 
Oregon;  Ptrt  Orford  Harbor,  Oregon; 
.Skipanun  Channel,  Oregon;  Coos  Bay, 
Oregon;  Columbia  River,  above  and  be- 
low the  city  of  Kalama,  Washington; 
Grays  Harbor,  Washington;  Gray's 
Itiver,  Washington;  Belli  iighara 
Harbor,  Washington;  Duwamlsh 
Waterway,  Seattle  Harbor.  Puget 
Sound  and  tributary  waters;  Saxman 
Harbor,  Tongass  Narrows,  Alaska; 
Hyder  Harbor,  Alaska;  Ketchikan 
Creek,  Alaska;  Port  Alexander.  Alaska; 
Wrangel  Harbor,  Alaska;  Yukon  River 
near  Fort  Yukon,  Alaska;  Yukon  River 
near  Holy  Cr-ss,  Alaska;  and  Honolulu 
Harbor,  Kalihi  Harbor  and  connecting 
channels,    Hawaii. 

Harbor  improvement  on  the  Pacific 
Coast  and  in  the  Hawaiian  Islands 
must  go  forward  with  the  increasing 
commerce  of  that  part  of  the  United 
States.  Because  of  the  many  stages 
and  pitfalls  through  which  Pacific 
Coast  harbor  projects  must  proceed, 
it  becomes  highly  desirable  for  the  in- 
terested communities  to  have  a  well 
developed  plan  of  harbor  improvement 
so  that  the  various  stages  through 
which  projects  must  pass  will  be  con- 
tinually unraveling  themselves.  Often 
the  delay  of  a  year  in  the  promotion 
of  meritorious  projects  means  that 
even  increased  difficulties  may  be  en- 
countered before  they  are  adopted  by 
Congress. — S.    F.    Business. 


Why  do  Oil  Companies  Oppose 

Additional  Gas  Tax -???- Echo 


The  price  of  gasoline  in  California 
was  increased  by  two  cents  last  week, 
liut  the  two  cents  of  increase  does  not 
go  into  the  construction  of  highways 
but  into  the  pockets  of  the  oil  com- 
panies. 

It  is  interesting  to  note  that  the  oil 
companies  also  raised  the  plr^ce  of 
gasoline  two  years  ago  when  the  two 
cent  gasoline  tax  was  under  discus- 
cion. 

Why  do  the  oil  companies  so  bitter- 
ly oppose  the  imposition  of  an  addi- 
tional one  cent  gasoline  tax?  It  leads 
to  the  suspicion  that  perhaps,  after 
all,  the  tax  does  not  only  hit  the  motor- 
ist but  hits   the  oil  companies  as  well. 

Tax  economists  state  that  gasoline 
taxes  have  a  tendency  to  keep  down 
the  price  of  gasoline  and  in  reality 
actually  compel  the  oil  companies  to 
pay  a  portion  of  the  maintenance  and 
construction  costs  of  highway  build- 
ing from  which  they  themselves  great- 
ly benefit  in  increased  sales  of  their 
products. 

The  tendency  toward  lower  consump- 
tion due  to  a  rise  in  price  stimulates 
competition  and  forces  a  reduction  in 
price  to  maintain  a  steady  rate  of 
sale. 

The  National  Automobile  Club  en- 
dorsed the  gasoline  tax  in  the  sincere 
belief  that  it  the  most  equable  manner 
in  which  to  carry  on  California's  great 
highway  program  and  the  surest  meth- 
od   of   economical      road      construction. 


The  gasoline  tax  also  is  the  only  way 
in  which  a  revenue  may  be  derived 
flora  the  great  tourist  travel  of  the 
summer  season  and  it  is  not  such  a 
burden  as  to  deter  the  tourist  from 
coming  to  California.  He  is  probably 
familiar  with  the  operation  of  the 
gasoline  tax  in  the  state  from  which 
he  comes  and  the  amount  contributed 
is  so  small  that  it  does  not  work  a 
hardship. 

The  following  statement  on  the  gaso- 
line tax  was  issued  by  the  Chairman  of 
the  Board  of  Directors  of  the  State 
Highway  Department  of  Nevada  on 
February  2,  two  days  before  the  oil 
companies  announced  an  advance  in  the 
price  of  gasoline; 

~"Up  to  this  time  the  principal  oppo- 
sition to  the  gasoline  tax  comes  from 
the  great  oil  companies.  Why  do  they 
object?  They  do  not  have  to  pay  It.  Is  it 
not  reasonable  to  suppose  that  there 
may  be  very  good  reasons  from  their 
standpoint  for  their  opposition  and 
iliat  one  of  them  may  be  that  an  in- 
creased cost  of  gasoline  is  contem- 
plated? The  public  will  cheerfully  sub- 
mit to  an  increase  in  the  price  of  gaso- 
line, if  the  increase  be  a  tax  which  is 
used  to  build  highwayis  and  which 
means  an  actual  cash  saving  of  more 
than  twelve  times  the  amount  paid 
per  year,  but  it  will  not  cheerfully  sub- 
mit to  an  increase  in  the  price  of  gaso- 
line if  it  means  Increased  profits  to 
the   oil   companies. 
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^"TTT***^^         Oregon  to  Adopt  Lien  Law  Bill- 
Lahfornia  Patents  I  Measure  up  for  Final  Disposition 


(Special   Correspondence) 


The  following  information  is 
compiled  by  Munn  &  Co.,  New 
york,  patent  and  trade  mark 
attorneys. 

Elert  A.  Hill,  of  Los  Angeles.  LOCK. 
This  provides  a  means  whereby  the 
tumbler  mechanism  will  be  locked 
against  manual  operation  when  the 
bolt  is  freed  and  subject  to  retraction 
by  the  spring,  and  which  is  operable 
to  free  the  tumbler  mechanism  when' 
the  bolt  is  held  against  retraction  by 
the  auxiliary  holding  means.  Mr.  Hill 
assigns  his  patent  to  Stop-Burglar 
Lock   Company,  of  Los  Angeles. 


Charles  T.  Fabian,  of  Fresno.  GASO- 
LINE COMBUSTION  ENGINE.  This 
provides  an  engine  or  motur  having  in- 
creased leverage  from  the  crank  shaft 
to  the  pistons  whereby  more  power  Is 
obtained   with  less  fuel  consumption. 


John  H,  Wright  and  Bruce  H.  Grove 
of  Byron.  GRADE  CROSSING  ALARM. 
This  relates  to  a  grade  crossing  alarm 
of  the  type  where  a  bell  or  light  Is 
caused  to  operate  upon  the  approach 
of  a  train  from  eitiier  direction.  This 
patent  has  been  assigned  one-tenth  to 
Arthur  E.  Miller,  of  Sacramento,  and 
one-tenth    to   Asaph    Wilder,   of   Byron. 


Eugene  U.  Murmann,  of  Glendale. 
LOCK  BOLT  OPERATING  MECHAN- 
ISM. This  invention  contemplates  the 
movement  of  the  bolt  to  its  full  pro- 
tracted or  retracted  position  by  means 
of  a  partial  rotation  of  the  key  or  of 
a  knob. 


Marion  Madsen,  of  Casalia.  TANK 
GAUGE.  The  general  object  of  this  in- 
vention is  to  provide  means  whereby 
the  level  of  a  confined  liquid,  or  the 
contents  of  a  tank,  may  be  ascertained 
from,  or  recorded  at,  a  remote  point. 


Rowland  O.  Plckin,  of  Los  Angeles. 
ROTARY  DRILLING  TOOL.  This  re- 
lates to  Improvements  in  drilling  tools 
and  has  more  particular  reference  to 
rotary  drill  bits  adapted  for  use  in 
drilling  holes  in  the  rock  strata  of 
varying   hardness. 


Benjamin  Lapadula,  of  Pixley. 
SCRAPER  ATTACHMENT  FOR  TRAC- 
TORS. This  provides  suitable  connec- 
tions and  operative  elements  between  a 
scraper  and  a  tractor  whereby  they 
may  be  used  in  levelling  land,  and 
whereby  the  rotation  of  the  driving 
wheels  of  the  tractor  may  be  utilized 
to  unload  the  scraper  at  the  will  of  the 
operator. 


Clarence  Leo  Best,  of  San  Leandro. 
TRACTOR.  These  tractors  are  of  the 
self-laying  track  type,  and  the  object 
of  this  invention  is  to  produce  a 
simple  and  compact  structure  which 
will  be  economical  in  construction  and 
man-operation.  Mr.  Best  assigns  his 
patent  to  the  Holt  Manufacturing  Com- 
pany   of    Stockton. 


John  W.  Andree,  of  Glendale,  and 
Leo  J.  Kraps,  of  Long  Beach.  BOILER 
FURNACE.  This  provides  a  simple,  ef- 
ficient and  effective  gas  burning  fur- 
nace for  a   boiler,   or   the   like. 


Seeley  L.  Pillar,  of  Claremont.  POLE 
FOUNDATION.  This  provides  method 
and  means  for  preserving  wooden  poles 
set  up  in  the  open  and  therefore  being 
subjected  to  various  climatic  condit- 
io bs. 


One  of  the  vital  measures  in  the 
Oregon  legislative  session  is  that  bill, 
introduced  by  Fred  W.  German,  repre- 
sentive  from  Multnomah  county,  af- 
fecting liens  on  structures,  machinery, 
land,  etc.  The  bill  has  had  its  first 
reading  and  will  come  up  soon  for 
hnal  disposition. 

The  measure,  known  as  house  bill  No. 
37ti,  has  to  do  with  all  persons  per- 
forming labor  upon  or  furnishing  ma- 
terial for  any  structure,  wharf,  ditch  or 
any  other  piece  of  work.  The  Dill  as 
introduced  follows  in   detail: 

For  an  act  to  amend  section  10191, 
Oregon  Laws,  relating  to  liens  on 
structures,  etc.,  machinery  and  land. 
Be  It  Enacted  by  the  People  of  the 
tjtate  of  Oregon; 

Section  1.  That  section  10191,  Ore- 
gon Laws,  be  and  the  same  is  hereby 
amended  so  as  to  read  as  follows: 

Sec.  10191.  Every  mechanic,  artisan, 
machinist,  builder,  contractor,  lumber 
merchant,  laborer,  teamster,  drayman 
and  other  persons  performing  labor 
upon  or  furnishing  material,  or  trans- 
porting or  hauling  any  material  of  any 
Kind  to  be  used  in  the  construction,  al- 
teration or  repair,  either  in  whole  or  in 
part  of  any  building,  wharf,  bridge, 
ditch,  llume,  reservoir,  tunnel,  fence, 
siUewalk,  machinery  or  aqueduct,  or 
any  structure  or  superstructure,  or  in 
digging,  drilling  or  boring  any  well, 
shall  have  a  lien  upon  the  same  for 
the  work  or  labor  done  or  transpor- 
tation or  material  furnished  at  the 
instance  of  the  owner  of  the  building 
or  other  improvement,  or  his  agent; 
and  every  contractor,  subcontractor, 
architect,  builder  or  other  person  hav- 
ing charge  of  the  construction,  altera- 
tion or  repair,  in  whole  or  in  part,  of 
any  building  or  other  improvement  as 
aforesaid,  shall  be  held  to  be  the  agent 
of  the  owner  for  the  purpose  of  this 
act;  provided,  that  every  person,  firm 
or  corporation  furnishing  material  or 
supplies  of  any  kind  to  be  used  in  the 
construction,  alteration  or  repair, 
eitlier  in  whole  or  in  part,  of  any  build- 
ing, wharf,  bridge,  ditch,  flume,  reser- 
voir, well,  tunnel,  fence,  sidewalk,  ma- 
chienery  or  aqueduct,  or  any  structure 
or  superstructure,  shall  not  later  than 
live  days  after  the  date  of  the  first  de- 
livery, to  any  contractor  or  agent,  of 
such  material  or  supplies  ror  which  a 
lien  may  be  claimed,  deliver  or  mail  to 
Che  owner  or  reputed  owner  of  the 
property,  on,  upon  or  about  which 
said  material  or  supplies  are  to  be  used, 
ana  to  the  mortgagee  in  any  mortgage 
against  said  property  which  has  been 
recoroed  in  the  mortgage  records  of  the 
county,  a  notice  in  writing  stating  in 
substance  and   effect   that  such  person. 


hrm  or  corporation  has  commenced  to 
deliver  material  and  supplies  for  use 
thereon,  with  the  name  of  the  contrac- 
tor or  agent  or  other  person  ordering 
the  same,  and  that  a  lien  may  be  claim- 
ed for  ail  material  and  supplies  fur- 
nished by  such  person,  Arm  or  corpora- 
tion for  use  thereon,  and  no  further 
notice  to  tile  owner  or  mortgagee  shall 
be  necessary.  No  material-men's  lien 
for  material  or  supplies  furnished  to 
the  contractor  or  the  agent  of  any  own- 
er or  reputed  owner  snail  be  enforced 
unless  the  above  provisions  of  this  act 
with  reference  to  the  sending  of  notice 
to  the  owner  or  reputed  owner  have 
been  complied  with,  and  no  such  lien 
shall  be  given  priority  over  any  mort- 
gage against  the  property,  either  as  to 
the  building  or  the  property  upon  ivnlch 
the  same  is  located  unless  the  above 
provisions  of  this  act  with  respect  to 
the  sending  of  notice  to  the  mortgagee 
have  been  complied  with;  provided, 
further, 

(.a.)  That  in  all  cases  the  sender  of 
such  notice  upon  demauu  Of  the  owner 
or  reputed  owner,  or  mortgagee,  shall 
furnish  such  owner  or  reputed  owner, 
or  mortgagee,  a  list  of  all  material  or 
supplies  furnished  for  such  improve- 
ment; 

(i>)  That  in  all.  cases  where  a  list 
of  material  or  supplies  has  been  fur- 
nished as  required  by  subdivision  (a) 
or  the  further  provisions  of  this  act, 
and  notice  of  intention  to  commence 
suit  to  foreclose  any  lien  created  by 
this  act  has  been  given  as  provled  for 
in  this  act,  the  sender  of  such  notice  of 
intention  to  commence  suit,  upon  de- 
mand of  the  owner  or  reputed  owner, 
or  mortgagee,  shall  furnish  such  own- 
er or  reputed  owner  or  mortgagee, 
within  hve  days  after  such  demand,  a 
statement  of  the  prices  charged  for 
such  material  or  supplies; 

(c)  It  shall  be  the  duty  of  every 
person,  firm  or  corporation  appearing 
as  plaintiff  or  cross-complainant  in  any 
suit  to  foreclose  a  lien  created  by  this 
act,  to  plead  and  prove  that  a  notice  in 
writing  stating  that  such  person,  firm 
or  corporation,  or  others,  intends  to 
commence  suit  to  foreclose  his,  or  their 
lien,  was  mailed  or  delivered  to  the 
owner  or  reputed  owner  of  tlie  property 
upon  which  the  lien  is  claimed,  and  to 
the  mortgagee  in  any  mortgage  of  rec- 
ord against  the  same,  at  least  seven 
days  prior  to  the  commencement  of  the 
suit  to  foreclose  such  lieni 

(d>  No  costs,  disbursements  or  at- 
torney's fees  shall  be  allowed  to  any 
plaintiff  or  cross-complainant  in  any 
suit  to  foreclose  a  lien  created  by  this 
act  who  fails  to  comply  with  the  re- 
quirements of  subdivisions  (a),  (bj  and 
(c)  of  the  further  provisions  of  this 
act. 


Construction  Work  for  1924  Classified 


The 


following  tabulation  of  construction  statistics  for  the  thlrty-slx 
Eastern  states,  comprising  about  seven-eights  of  the  total  construction  of 
the  United  States,  based  on  contracts  awarded  during  the  year  1924,  has  been 
prepared  by  the  F.  W.  Dodge  Corporation,  showing  tbe  number,  floor  area 
and  valuation   of  various  classes  of  boUdings: 

No.  of  New  floor  space 

projects  sq.  ft.  Valuation 

Commercial     buildings 15,226  111,897,600  $603,768,300 

Educational     buildings 3,646  58,240,600  367,438,900 

Hospitals    and   institutions 832  15,155,200  112,196,600 

Industrial    buildings 4,060  49,819,000  353,149,400 

Military    and    naval    buildings 66  360,900  2,201,600 

Public     buuildings 626  5,422,300  35,316,000 

Public    works    and    utilities 9,464  6,946,300  723,910,700 

Religious   and   memorial   buildings 2,154  16,513,700  119,143,400 

Residential    buildings '94,094  421,736,800  2,051,643,400 

Social  and   recreational  buildings 1,689  19,191,300  123,040,800 

Totals    133,156  704,288,900         »4,481,8O7,00« 

— 'isg.gg?  buuding*. 
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Jj.  A.  BBIlrDING  TOTA1.S 


■  Since  the  Los  Angeles  city  liuilding 
department    was    established    36    years 

ago    a    total    of  410,772    permits    have 

been    issued   for  new     buildings      and 

structures  and  alterations  and  addi- 
tions with  an  estmated  cost  of  |957,- 
566,616.  The  following  table  of  permits 
for  this  period  is  compiled  by  the  L.OS 
Angeles  city  building  department: 

year            Permits  Valuation 

1889 582  (Estimated)    *2, 278,725 

1890 750  •■                    1'1<*!'623 

1S91 650  ■•                    1.315.396 

1S92 896  ••                    1,938,661 

1893 1,348  "                    1,647,420 

1894 1400  '■                    2,398,607 

1895 2,000  "                    4,033,496 

1896        ...    1500  •■                    2,622,288 

1897.    ....    1400  •'                    2,584,575 

1898 1,500  "                    2,283,005 

1899 1,709  2,245,792 

1900 1922  2,519,361 

1901 2  826  4,376,916 

1902 4  863  9.603,132 

1903 6,395  13,046,338 

1904 7  089  13,409,062 

1905 9  543  15,382,057 

1906 9,072  18,158,520 

1907 7,599  13,304,696 

1908......  7,371  9,931,377 

1909 8  571  13,260,703 

1910 10  738  ..    21,684,100 

1911 12,498  23,004,185 

1912 16,455  31,367,995 

1913 16442  31,641,921 

1914 9,979  17,361,925 

1915 7  845  11,888,662 

1916 7,565  15,036,045 

1917 6,699  16,932,082 

1918 6,381  8,678,862 

1919 13,344  28,253,619 

1920 25,555  60,023,600 

1921 37.206  82,761,386 

1922 47,397  121,206,787 

1923 62,548  200,133,181 

1924 51,134  150.147,516 

Totals.  410.772  $957,566,616 

« 

t.  A.  BUILDING  CURTAILMENT  HITS 
LUMBER    TRADE 


TRADE  NOTES 


The  Gardner-Payne  Co.,  314  Sharon 
Bldg.,  San  Francisco,  has  taken  over 
the  ofRces  and  business  of  David  E. 
Kennedy,  Inc.,  New  Yorit,  and  will 
maintain  the  same  standard  of  service 
and  workmanship.  The  Gardner-Payne 
Co.,  will  furnish  and  install  Everlastic 
tile  floors,  rubber  tile  floors,  corli  tile 
floors  and  Kencor  Bulletin  Boards.  In 
addition  to  this  line  the  Gardner-Payne 
Co.  will  do  a  contract  business  in  fur- 
nishing and  installing  all  liinds  of 
Linoleum  Floors.  Ample  stocks  of  all 
these  products  will  be  warehoused  for 
immediate  delivery.  Joseph  T.  Phelan, 
who  has  been  in  charge  of  the  Kennedy 
San  Francisco  office,  will  continue  in 
the  same  capacity  for  Gardner-Payne 
Co.  Samuel  Bomse,  for  five  years  con- 
nected with  the  Kennedy  New  York 
City  ofl^ce,  will  assist  Mr.  Phelan,  ma- 
terially strengthening  the  organiza- 
tion by  concentrating  on  technical  ser- 
vice. 


Sacramento  Mortar  &  Sand  Co.,  plans 
to  expend  approximately  $100,000  in 
improving  its  plant  on  the  American 
River  at  Twenty-fifth  street,  Sacra- 
mento. The  announcement  follows  tlie 
filing  of  new  articles  of  incorporation 
by  that  company  under  the  name  of 
the  Western  Building  Material  Com- 
pany. The  new  corporation,  headed  by 
Herbert  Simpson,  is  capitalized  at 
$300,000  and  takes  over  the  business  of 
ihe  old  corporation.  Under  the  new  ar- 
rangement work  will  start  at  once  on 
a  new  plant  to  adjoin  the  sand  plant 
for  the  manufacture  of  mortar  for 
plaster,  brick  and  concrete  work  In 
addition  to  new  equipment  it  is  planned 
to  secure  a  rail  connection  to  enlarge 
the   field  of  sales. 


Curtailment  of  residence  construc- 
tion In  Southern  California  is  one  of 
the  principal  reasons  for  the  slump  In 
the  coastwise  lumber  trade,  Sam  Y. 
Knight,  district  manager  for  the  Mc- 
Cormick  Steamship  Company  at  Los 
Angeles  declares. 

Knlglit  said  that,  although  there  was 
considerable  office  and  apartment 
house  building  now  under  way  In  IjOS 
Angeles  and  other  Southern  California 
cities,  the  building  of  bungalows  and 
residences  had  fallen  off  materially. 
During  1924  I>os  Angele®  consumed 
approximately  260,000,000  board  feet 
of  lumber  and  led  every  city  in  the 
United  States  in  the  amount  of  lumber 
used  last  year. 

The  figures  for  the  present  year  are 
far  below  last  year's  figures  for  a  cor- 
responding period,  and,  as  a  result  of 
the  slump,  between  40  and  50  steam 
schooners  engaged  in  the  coastwise 
lumber  trade  are  now  tied  up  because 
of  the  lull  in  the  movement. 

Knight  also  declared  that  business 
conditions  in  Los  Angeles  were  not  as 
good  as  they  might  be,  and  that  the 
number  of  travelers  to  the  southern 
metropolis  was  not  as  heavy  as  in  past 
years.  He  said  that  Eastern  travelers 
were  showing  a  preference  for  Florida, 
the  West  Indies  and  Europe  this  sea- 
son. 

Despite  the  lull  In  the  lumber  move- 
ment. Knight  said  that  there  was  con- 
siderable activity  in  San  Pedro  and 
Wilmington.  He  added  that  the  south- 
ern harbor  board  was  perfecting  plans 
tor  the  dredging  of  the  entire  water 
frpnt  to  a  depth  of  35  feet,  and  this, 
he  declared,  would  attract  larger  pas- 
senger and  freight  carriers  to  the 
port.  He  asserted  that  there  would  be 
a  return  to  normalcy  in  the  next  few 
months,  if  not  sooner. 


Arrowhead  Iron  Works,  Inc.,  of  Kan- 
sas City.  Mo.,  manufacturers  of  steel 
flooring,  grating  and  stair  treads,  are 
completing  arrangements  to  establish 
a  branch  plant  in  the  East  Bay  Dis- 
trict. W.  B.  La  Force,  now  residing  at 
420  Bellevue  Ave.,  Oakland,  will  be 
resident   manager  for  the   branch. 

Henry  Cowell  Lime  &  Cement  Co.,  81 
Franklin  St.,  Oakland,  will  distribute 
products  in  tlie  East  Bay  District  for 
the  Certain-Teed  Products  Corporation. 
A  complete  stock  of  the  materials  will 
be  carried  at  the  First  and  Franklin 
street    warehouse. 


Annual  meeting  of  the  California 
Building  Material  Co.  will  be  held  in 
Room  500,  New  Call  Bldg.,  San  Fran- 
cisco, Feb.  20,  according  to  announce- 
ment of  C.  A.  Roller,  secretary  of  the 
company. 


San  Francisco  will  be  the  shipping 
point  for  lumber  products  of  new  mills 
which  are  soon  to  be  established  at 
Gamble  and  Ludlow.  Wash.,  by  the 
Charles  R.  McCormlck  Lumber  Com- 
pany and  Charles  R.  McCormick  &  Co. 
The  McCorraicks  are  completing  nego- 
tiations to  acquire  100,000  acres  of  fir, 
spruce  and  cedar  timber  land  In  the 
Puget  sound  district,  and  with  acquisi- 
tion of  the  property  will  begin  pro- 
duction at  the  mills.  The  timber  and 
mill  deal  involves  approximately  $20,- 
000.000.  According  to  Charles  R.  Mc- 
Cormick. San  Francisco  will  be  the 
shipping  center  for  the  lumber  prod- 
ucts to  all  parts  of  the  world. 


Matheny  Bros..  Oakland  lumber  deal- 
ers, will  establish  a  warehoue  and  yard 
at  11th  and  E  streets,  Marysville.  The 
yard  will  serve  as  a  distributing  station 
for  the  Sacramento  Valley. 


Reports  are  current  that  the  Pacific 
Coast  Steel  interests  and  the  Colum- 
bia Steel  Corporation  are  negotiating 
to  take  in  under  a  merger^  the  Judson 
Manufacturing   Company. 


Claude  E.  Linn  and  L.  Dyer  Linn  of 
Gridley  have  leased  a  site.  100  by  140 
feet  in  Live  Oak,  Sutter  county,  and 
will   establish   a   lumber   yard. 


Atlas  Building  Co..  capitalized  at 
$50,000,  has  been  incorporated  in  San 
Francisco.  Directors  are:  N.  Colapie- 
tro,  E.  W.  Gardner  and  Chas.  A.  Toepke 


To  meet  the  building  developments 
of  the  East  Bay  cities,  the  Oakland 
branch  of  the  W.  P.  Fuller  Company 
has  completed  enlargement  of  its  quar- 
ters at  Tenth  and  Alice  Streets.  W.  R. 
Sprinkel  is  branch  manager  for  the 
company  in  Oakland.  The  branch  now 
occupies  40,000  square  feet,  the  entire 
basement  and  three  floors  of  a  build- 
ing with  a  frontage  of  100  feet  on 
Alice  Street  and  100  feet  on  Tenth 
Street  and  a  warehouse  at  Third  and 
Jackson  Streets  with  22,500  square  feet 
of  floor  space. 


Articles  of  incorporation  of  the 
Ralph  McLeran  Co.,  engineers  and  con- 
tractors, with  the  principal  place  of 
business  as  San  Francisco,  have  been 
filed  with  the  Secretary  of  State  at 
Sacramento.  The  company  is  capital- 
ized at  $500,000.  Associated  with  Mr. 
McLeran  In  the  company  are:  B.  Alfred 
Howkins   and  Milton  G.  Harper. 


Aggregating  a  total  investment  of 
$20,000,000,  negotiations  were  com- 
pleted Feb.  14  for  the  purchase  of  the 
Pope  &  Talbot  Lumber  Company  of 
Puget  Sound  by  the  McCormick  Steam- 
ship Company  of  Los  Angeles.  The 
lumber  company  operates  two  of  the 
largest  mills  in  the  northwest  and  is 
said  to  own  timber  rights  on  500.000 
acres   of    land   near    Sattle. 


Certified  articles  of  incorporation  of 
Bay  Port  Mill  &  Lumber  Co.,  capital- 
ized at  $75,000,  have  been  filed  in  Red- 
wood City.  Directors  of  the  company 
are:  P.  J.  Sommer,  Henry  Newburgh, 
Leon  Tornczak  and  Fred  Leve,  all  of 
San  Francisco,  and  M.  J.  Grimm  of 
Oakland. 


Premier  Electrical  Equipment  Co., 
capitalized  at  $1,000,000.  has  been  in- 
corporated in  San  Francisco.  Directors 
are:  G.  A.  Starkweather.  John  C.  Alt- 
man.  Richard  S.  Goldman,  Leland  S. 
Fisher  and  A.  McAdoo. 


Van  Olson,  contracting  painter,  has 
opened  a  paint  and  wall  paper  store 
at  115  North  Court  Street,  Visalia,  and 
will  carry  a  complete  line  of  Milligan 
paints  in  addition  to  wall  paper  stocks 
etc. 

George  Farrell,  Mathais  B.  Farrell 
and  Robert  E.  E.  Farrell  have  formed 
a  co-partnership  and  will  operate  un- 
der the  trade  name  of  George  Farrell 
and  Sons  with  headquarters  at  180 
Jessie  Street. 

Calaveras  Cement  Co.,  of  Wilming- 
ton, Delaware,  has  filed  certified  arti- 
cles of  incorporation  with  the  county 
clerk  in  San  Francisco. 
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Building  News  Section 


APARTMENTS 


Plans    Completed. 

APARTMENTS  Cost,    ?500,000 

SAN  FRANCISCO.  Hyde,  S  of  Lom- 
bard. 

Ten  and  part  13-story  steel  frame  and 
reinforced  concrete,  concrete  floor 
slabs  and  concrete  joists,  apart- 
ment house. 

Owner  —  New  York  Community  Apt. 
House,  Inc.  G.  A.  Shaffer,  568  Sut- 
ter St.,   S.   F. 

Architect — Wm.    F.    Gunnison,    57    Post 
St.,  S.  F. 
Although  plans  are  complete,  figures 

will   not    be   taken   for   about   3   weeks. 

At    the    present    time,    it    has    not    been 

decided    "whether    bids    will    be    taken 

for   general    or   segregated   contracts. 


To   be  Done   by  Day's  Work. 
APARTMENTS  Cost,    $100,000 

SAN    FRANCISCO.      NE    Geary    St.    and 

Twenty-seventh   Ave. 
Five-story    and      basement      reinforced 

concrete    (35)    apartments    and    (5) 

stores   building. 
Owner — Thos.    Hamill,    6140    Geary    St., 

San    Francisco. 
Architect — Milton     Morrison,     601     42nd 

Ave.,  San  Francisco. 


Contract    Awarded. 

APARTMENTS  Cost,    $65,000 

OAKLAND.   Alameda  Co.,   Cal.  N  Grand 

Ave.   100  \V  Bellevue  Ave. 
Three-story      51-room      brick   and     tile 

apartments. 
Owner — J.   U.   and  Anna  Pon,  Oakland. 
Architect — None. 
Contractor — M.    F.    Sommerstrom,    1418 

Franklin    St.,   Oakland. 


Plans  Being  Prepared. 

APARTMENTS  Cost,    $160,000 

SAN  FRANCISCO,  20th  and  Valencia 
streets. 

Five-story  reinforced  concrete  apart- 
ment house,  (48  two-  and  3-room 
apts.)    100    X    105. 

Owner — F.    E.    Norman. 

Architex;t — Wm.  F.  Gunnison,  57  Post 
St.,   S.  F. 


Contract    Awarded. 

APARTMENTS.  Cost,    $55,000 

SAN  FRANCISCO.     W.  Hyde  62  N  Eddy 

St. 
Five-story    and      basement      reinforced 

concrete     (20)     apartments. 
Owner — M.  A.   Hunt,    1332    Lombard  St., 

S.  F. 
Architect    and    Contractor — The     Helb- 

ing    Co.,    1332   Lombard    St.,    S.    F. 


SEATTLE.  Wash. — E.  J.  Rounds, 
general  contractor.  Walker  Bldg.,  will 
erect  for  himself  a  $180,000  apartment 
house  at  845  Bellevue  Place;  Stuart  & 
Wheatley,  architects.  Walker  Bldg., 
Seattle.  Will  be  120  by  120  ft.,  3- 
story  and  basement  masonry  construc- 
tion. 


SEATTLE.  Wash.  —  Architect  J.  L. 
Holmes,  Pantages  Bldg.,  completes 
plans  for  $110,000  apartments  to  be 
erected  at  1729  Twelfth  Ave.,  for 
Roosevelt  Investment  Co.,  National 
Bank  of  Commerce  Bldg.,  Seattle;  will 
be  3  story  and  basement;  120  by  120 
ft. 


SEATTLE,  Wash. — John  S.  Hudson, 
Empire  Bldg.,  Seattle,  will  erect  by  day 
labor,  a  4-story  and  basement  masonry 
apartment  house  at  1021  Boren  Ave.; 
est.  cost  $195,000;  will  be  60  by  120  ft. 
Wm.  G.  Mann,  architect,  1816  Ravenna 
Blvd.,   Seattle. 


TAFT,  Kern  Co.,  Cal.— .Samuel  Orl- 
off,  local  banker,  is  having  plans  drawn 
for  two-story  Class  A  building,  50x125 
ft.  at  the  corner  of  5th  and  North  Sts. 
6  stores  and  10  apartments.  Cost, 
$100,000. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Edward  C.  English,  508  Citizens  Nat. 
Bank  Bldg.,  will  erect  a  6-story  and 
basement  reinforced  concrete  apart- 
ment building  at  the  SW  cor.  Fourth  St. 
and  Normanie  Ave.  for  self:  Emmett  G. 
Martin,  architect,  620  Citizens  Nat.  Bk. 
Bldg..  is  preparing  working  plans;  83 
single  and  double  apartments,  lobby, 
kitchen,  dining-room,  underground  ga- 
rage; approximately  150x225  ft.,  rug. 
brick  exterior,  terra  cotta  trim,  com- 
position roofing,  steam  heating  system, 
storage  water  heater,  tiled  baths,  2 
electric  elevators,  pine  trim,  hardwood, 
pine  and  cement  floors,  marble  work, 
vacuum  cleaning  system,  refrigerator 
system,  ornamental  iron  work,  wall 
beds,  tiled  drainboards. 


BONDS 


ORANGE,  Orange  Co.,  Cal. — Magnolia 
School  District,  Orange  County,  has 
called  bond  election  for  March  14  at 
wLieh  time  it  is  proposed  to  vote  $48,- 
000  tor  school  improvement.  J.  A. 
Baker.  Clerk. 


nUNSMUIR,  Siskiyou  Co.,  Cal.  — 
Dunsmuir  School  District  votes  bonds 
of  $26,650  to  finance  purchase  of  ad- 
ditional lands  and  additions  to  pres- 
ent school. 


FRES.NO.  Fresno  Co.,  Cal.^^Supervis- 
ors  sell  $20,000  bond  issue  of  Pinedale 
School  District  for  premium  of  $1,020; 
proceeds  to  finance  erection  of  new 
school. 


HUGHSON,  Stanislaus  Co.,  Cal. — 
Bonds  of  $60,000  voted  in  Hughson 
Grammar  School  District  to  finance 
erection   of   new   school. 


MANTEC.4.  San  Joaquin  Co..  Cal. — 
Election  will  be  held  March  16  in  Man- 
teca  Grammar  School  District  to  vote 
bonds  of  $60,000  to  finance  erection  of 
10-ciassroom  school. 


Material  of  Merit 

DOORS 

Flredoors,  Freight  Elevator, 
Garage  and  Warehouse  Doofb. 
f  old-np-Dors,  'i1-co-dors,  Coibald- 
dors,  Wal-el-dors. — St.  Louis 
Fire  Door  Co. 

STORE  FRONTS 

The  newest  and  most  diversified 

store  front. — Security  Metal 

Products  Co. 

SASH  OPERATING 
DEVICES 

T.  J.  Callahan  Co. 

IRVING  SUBWAY 
AND  SAFSTEPS 

The   fireproof,    ventilated    non- 
slipping  flooring.  —  Irving  Iron 
Works  Co. 
IIGNI  SALVOR 
Best  Wood  Preserver. 
Douglas    Woodhams    &    Co. 

J.  C.  LYNN 

24  CALIFORNIA  STREET 

Sutter  5907  San  Francisco 


SAN  GABRIEL,  L.  A.  Co..  Cal.  —  San 
Gabriel  bd.  educ.  has  adopted  resol. 
calling  $100,000  bond  election  to  pro- 
vide funds  for  new  school  on  south  side 
and  additions  and  improv.  to  Washing- 
ton and  Roosevelt  schools.  S.  S.  Hotch- 
kiss,  San  Gabriel,  elk.  of  bd. 


\^SALIA,  Tulare  Co.,  Cal.— Election 
will  be  held  March  7  in  Deer  Creek 
School  District  to  vote  bonds  of  $11,- 
000  to  finance  erection  of  new  school. 
Trustees  ot  district  are:  T.  M.  Willey, 
T.   W.  Wells  and  Mrs.   Kate  Hilliard. 


EMERYVILLE,  Alameda  Co.,  Cal.— 
Election  will  be  called  shortly  to  vote 
on  formation  of  high  school  district. 
Should  election  carry  a  bond  issue  will 
be  submitted  to  finance  erection  of  a 
new    high    school.. 


WEED,  Siskiyou  Co.,  Cal.— Election 
will  be  held  March  7  in  Weed  Union 
High  School  District  to  vote  bonds  of 
$30,000  to  finance  school  improvements. 
Trustees  of  district  are:  J.  M.  White, 
W.  H.  King,  M.  H.  Niemeyer,  Walter 
P.   Sexton  and  W.  E.  Trebbe.  ■ 


GALT.  Sacramento  Co.,  Cal. — Elec- 
tion will  be  held  March  7  in  Gait  High 
School  District  to  vote  bonds  of  $100.- 
000  to  finance  erection  of  new  high 
school.  Previous  elections,  defeated 
called  for  issues  providing  $120,000  for 
.*he   structure. 


MONTEREY  PARK,  Los  Angeles  Co.. 
Cal. — Garvey  school  district  affirmed 
$75,000  bond  issue  at  election  Feb.  7 
for  new  school  building  on  site  not  yet 
selected.  A.  W.  Field  is  secretary  and 
business  manager  for  district. 


CHURCHES 


Heating    and    Ventilating    Figures    Be- 
ing Taken. 
CHURCH  Cost,    $390,000 

SAN  FRANCISCO,  SB  Bush  and  Steiner 

Streets. 
Class  'A"  church. 
Owner — St.    Domonic's    Priory    of   S.    F. 

2390    Bush    St.,    S.    F. 
Architect — Beezer  Bros.,     1915     Steiner 
St.,    S.    F. 
Contract     for    east    stone    has    been 
awarded  to   Ed  Sattebo. 

As  previously  reported,  sheet  metal 
contraot  "was  awarded  to  Guilfoy  Cor- 
nice Works..  1234  Howard  St.,  S.  F. 
at  $3582.  and  setting  of  terra  ffotta  to 
Mealey  &  Collins.  ISO  Jessie  St.,  S.  F. 
at   $27,800. 


Working  Drawings  Being  Completed. 

CLASS    A    BLDG.  Cost,    $250,000 

SAN  FRANCISCO.  Ellis  St.  bet.  Bu- 
chanan  and  Webster   Sts. 

Steel  frame  concrete  and  cement  class 
A  tabernacle.  130  x  137-6. 

Owner — Glad  Tidings  and  Bible  Tab- 
ernacle. 

Architect — Wm.  F.  Gunnison,  57  Post 
St.,    San    Francisco. 


PORTLAND.  Ore. — Archs.  Jacobber- 
ger  and  Smith.  Railway  Exchange 
Bldg..  awards  sub-contracts  on  St. 
Mary's  Cathedral  as  follows:  J.  F. 
.Shea,  Portland,  plumbing  and  heating; 
J.  O'Hara,  Portland,  plumbing  and 
sheet  metal  work;  Oliver  E.  Lutz, 
Portland,    marble.  General    contract 

will  be  let  shortly.  Total  cost,   $200,000. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Archts.  Allison  &  Allison,  1405 
Hibernian  Bldg.,  are  preparing  work- 
ing plans  for  new  church  on  Edge- 
mont  Blvd.,  nr.  Hollvwood  Blvd..  for 
13th  church  of  Christ,  Scientist.  Audi- 
torium to  seat  1,200;  reinf.  concr. 
walls,  floor  and  balcony,  steel  roof 
trusses,  stucco  and  cast  stone  exter., 
clay  tile  rfg.,  art  glass,  hdwd.  and  pine 
trim.;  $2000.000.  The  Sunday  school 
section,  which  will  be  erected  later, 
will  cost  $150,000  additional. 
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CHURCH                                     Cost,  J90,000  VAN   NTJYS,   Lob   Angeles   Co.,   Cal. —  Plans  Being  Prepared. 

&A.CRAMENTO     Cal.      SE    Twenty-first  Archts.   Allison   &   Allison,    1405   Hiber-  FACTORY                                  Cost.   $12,200 

and   J    Sts  nlan    Bldg.,    are    preparing    plana    for   a  SAN   JOSE,   Almaden    and   Auzerals. 

Concrete    frame      and      brick      veneer  new    church    at   Van    Xuys    for    Central  One-story    factory   and    store. 

church    (tile    roof)  Christian     Church.       Reinf.     concr.     and  Owner— Calif.    Paste    Co.,     259    S    Mar- 
Owner  —   Grace   M.   E.   Church,    Sacra-  frame     construction,     plastered     exter.,  r.ooil„=,.     5   ^^i®' . 

mento  clav     tile     rf.,     art     glass,     pine     trim.;  Ueslgner— H.  Bolwln,   411  Garland,  San 

Architect    —    Woolett    &    Lamb,    Mull  $50,000.                                                                                •'°^^-              

Bldg.,    Sacramento.                                            , Contract   Awnrdd 

.w3''eT|n?raf  ro^ntfa^r™-^"-    --  FACTORIES  &  WAREHOUSES  Z\\-^Ih%-^%lh      and^-lV-pi- 

GENErIi.    construction Jron"^'"^'     ^*^^*'     O^'^l'"'^     Water- 

^l^^^^e^THii^-^er.-2ll^  I'JISp  ?Z??<i^*"                      cost,    $25,000  Combination    warehouse    and       garage 

iVn'?n  '•„*"" i;  "/l^fiT"'  *"*"'•  ■  SANPR.irNCISCO.  North  Line  of  Hayes  OwnerliR?cMleld  Oil  Co  Los  Angeles 
$3000;  item  6  $1267.  164  East  of  Van  Ness  Ave.  Calif.  '  Angeles, 
"^T^":?°rt  '^1^  SflnrV'2r"$466-  (3)  One-story  brick  shop  building.  Contractor— Vllladsen  Bros  Inc  Mo- 
Deduct— (1).  $1400,  (Z),  $4UU.WJ,  Owner— Conlin  Estate.  nadnock  Bide  =!  p-  '  '  *'° 
$4059;  (4).  $1650;  (5),  $2804;  (6),  $1212  Architect— O'Brien  Bros.,  315  Mont-  naanocK  B'dg..  S.  F. 
^'S„,,,w'"^1V"siV20^'"V3>'V530-  (4)  gomery  St.,  S.  F  SAN  JUAN,  San  Benito  Co  Cal — 
,.?^^^^"?^^^,-?<;ka     }i^    toKRn-   (7^     11607  concrete   contract   has   been    awarded  standard   Oil   Co.   has   started  co'n^friT^ 

Deduct — (1),    J1465;     (2),    $659;       (3),  contract  Awarded.  LOS  ANGELES    Los  Ane-plp<i  r,^     o»i 

$4020;    (4),  $1763;    (5),   $3050;    (6),   |1865  paCTORY.                                   Cost,    $12,000  -Pacific    Iron    &    steel    Co      l6'!7Wnm 

Campbell    Constr.     Co.    ....  .....$83,100  g^N   FRANCISCO.      E.    10th    St.,    225   N.  boldt   St..   has   completed   plans  and   h^i 

Deduct— (1),    $1520;     (2)      $469;        (3),  Howard.  (-ontract  for  one-story  steM  frame  fac 

$4100;    (4),    $1795,   »770;    (6),    $2770;    (6),  Two-storv   Class   C   reinforced   concrete  tory    at    301    Avenue    26     for    D    V  n 

*1190-                                                            .or  ,o™  factory.  Pump    &    Supply    Co.:    50x150    ft      con 

Frederickson    A    Watson .......  .$85,680  Owner- Feldman     Auto     Metal    Works,  Crete    Iron    walls    and    roof     steel'  sash 

Deduct— (1).     $1680;     2,       $423;         (3),  75    sth    St.,    S.    F.  .-skylights,   cement  floors                                 ' 

$3990;    (4),   $1990;    (5),  $2998;    (6).   $1266.  Architect— W.    L.    iPchmolle,    235    Mont- 

The    Scott    Plumbing    &    Electric    Co.  gomery  St.,  S.  F. 

were    awarded    contract    for    plumbing.  Contractor— Joseph     Dunn.     235     Mont-            MERCED.  Merced  Co     Cal Vn>«.t„if<. 

heating    and    ventilating       Latourrette-  gomery    St.,    S.   F.  Portland    Cement    Corp     has    heen    or 

Flcal  were  awarded  electrical  contract.                                      Sanized  with  capital  stocl?  of  $1  500  000 

Frank  Dixon  ^C^."nof5  23rd  St  sac-  contract  Award.  gllo.^i^n^;:"  f^'r^Sl^^fsZTtei' 
ramento  prop  No  8  $3123;  No.  9,  STORAGE  BLDG.  Cost,  $13,590  Ffl^no;  W.  A.  Sutherland  vic'e-pres" 
(add)  $350.  Joseph  SaundeTs  No  8,  g^^j^.  FRANCISCO,  E.  Mission  57  S.  Erie  g'^elity  branch  of  Pacifli-SouthXtst 
$3456;  No.  9,  add  $390.  Brown  &  Mc-  Street  Bank,  Fresno;  John  B  OIcpVp  mX/ 
Grew,  No.  8,  $3795  Kissel  Co.,  No.  8,  one-storv  and  mezzanine  floor  rein-  gank  of  Italy,  Bakersfleld  Murrlv 
$9455;  No.  9,  add  $839.  fnrced  concrete  light  storage  bldg.  Bourne  general  counsel  of 'san  Joa- 
Plnmblns,  Heating  and  Ventilating  57x130  3.1;""  ^-'^ht  &  Power  Corp  Fresno- 
Scott  Plumbing  &  Elec.  Co.,  421  J  Q,^npr— H.  S.  Thompson,  3650  Mission  Clvde  Waterman.  San  Francisco  capi- 
St.,  Sacramento,  plumbing,  $3031;  Alt.  "-  ,gj  gg^  Francisco  talist.  Company  has  taken  over  pron 
5??,?„°'  *^T^^'  heat  &  vent  $7273;  elec..  Architect— C.  E.  Gottschalk  and  M.  J.  ll\'^^  .of  Pro.iected  company,  which  did 
$3000.  Latourrette-Fical,  907  Front  „.  .  phelan  Bide  S  F  extensive  prediminary  work  a  vear  ae-n 
St..  Sacramento,  plumbing.  $3175;  alt.  contrictor-Otto  R  Johnson  2435  ?f<l>'*'-jn&  mi"  site  and  clav  bed'?  at 
deduct.  $600;  heat.  &  vent.,  $7650;  eec,  °"s^au°aing  Berkeley  Merced,  and  1000  acres  of  limeslone 
$2887.       Luppen    &    Hawley,    plumbing,  Spauiaing.    BerKeiej.  adjoining    line   of   Yosemite   Vallev    nl? 

$3297;   alt.   deduct,    $590:    heat.    &   vent.,                                         in   Jlariposa  Countv.     A   '>000-hhl    HaiiV 

$7497.     Hoprecht   Co.,   elec,   $2975.   Geo.  capacity   wet  process  plant  will  be  in 

go  ^efic   'i'a'ik''"''-      ^'''="""'    ^'"'"'  sub-contracts   Awarded.  ^''^"^''-                                                    "          '"■ 

CO.,    elec,    SJIJO.  FACTORY  BLDGS.                Cost,   $175,000  <-    „    vv:  M^n\r-r^     r.-.      „ 

SAN    FRANCISCO,    Mission    and    Bond  m     f^^L.-llf   ^^O— City   Engineer   M. 

Streets  no™    ivr      "^    "f®^''     estimates     cost     of 

LOS  ANGELES,  Los  Angeles  Co.,  Cal.  Five-storv   reinforced   concrete   factory  ,_,",   ;:i'l"l'"P^'    Railway    Potrero    dis- 

— Archt.  Robt.  H.  Orr,  1300  Corporation  building  fnf^    ^Y    "^'^"   >»'    $200,000:    will    be   re- 

Bldg.,   is  completing  working  plans  for  Owner — Speyer    &    Schwartz.  miorcea    concrete    construction. 

a   class   A    reinf.   concr.    English    Gothic  Architect— S.   Heiman,   57    Post   St.,    San            <t!,r>T>\-\,T:-i.-r,<X — 7:. 

church,  at  n.  w.  cor.  Wllshire  Blvd.  and  Francisco.  sno  T    ct      ■    ^^^'     ^al.— Geo.    W.    Barr 

Xormandie     Ave.,     for     Wilshire     Blvd.  Lps.see— Alcone  Knitting  Co.  a    .=or,.i„'J   '^  having  plan.s  prepared  for 

Christian  Cliurch:  main  bldg.  has  audi-  I'ontractor— Cahill  Bros..   Sharon   Bldg.,  ?th    =«,!r   n.u  Si'""    '"    ^    street    between 

torium  to  scat  1,500  and  social  hall  and  San  Francisco.  ^"°   ■""  hts.jest.  cost.   $20,000. 

banquet    hall     to    accommodate    SOO    in  .sheet   Metal — Percy    Sheet   Metal   Wks.,            «an.-    cu-tjnt  a  ^^TTTTi^ 

basement;  Sunday  school  bldg.   is  3-sto.  340    Guerrero    St.,    S.    F.  — TTr.",,o-ht7;  ^    ^     .   ^    COFXTY.    Calif, 

basement       and      sub-basement,      gym..  Steel    Colunvn    Forms    —    Des    Lauriers  e-pV;^   *L,    ,„  .'I""     Anderson.    Los      An- 

ehower  and  locker  rms.,  lecture  and  as-  Metal  Prod.   Co.,   613   21st   St.,  Oak-  fnl  iro?   ,*-*-°i^.,  (engineer's    estimate, 

sembly    rms.,    classrms.;    rug.   br.    exter.,  land.  Mitih'i.,,  ^T!;'""°<'?     contract       by     State 

art  stone  trim.,  tile  rfg.,  art  glass  win-  GlasH— W.    P.    Fuller    Co.,    301    Mission  tl„"„„t\'h"'^\1V."^    *°    '"■''''^t    main- 

dows.     br.     curtain     walls,     oil-burning  St.,    S.    F.                               ,         ,.      ,  at    ^»n    Rp^"    building   and    truck    shed 

steam    htg.    sys..    forced    fan    sys.    vent..  Plastering— Carroll  &  O'Brien,  180  Jes-  ^^    ^^n    Bernardino. 

tile,  cem.,  terrazzo,  pine  and  hdwd.  fls.,  *^ie  St..  S.  F.                                                          -          i-Ktr^iKT  r''^~^ T 

oak     trim,     marble     wk.,     kitchen,     pipe  Rooflng— Alta    Roofing,    570   Waller    St.,  _ArchiW?=  m'^^'  ^^^  Angeles  Co..  Cal. 

organ;    $400,000.       Plans    will    be    com-  San  Francisco.  L  ^r"'t.^<='s  Noerenberg  &  Johnson.  401 

pleted  about  Mar.  15th.  Separate  contracts  previously  report-  ^-^-   ^^;„BI<Jg.^^a[^e    completing   plans 

ed   awarded  are:  "                                           ■         *    " 

Plumbing — J.   Camp  &  Co.,   218  Grove 

MARYSVILLE.    Yuba    Co.,     Cal.— The  St..  S.   F..   $4,887.     Steel   sash — Michel   & 

Methodist  Church   has   sold  property  at  Pfeffer.   1415  Harrison   St..   S.   F..   $3,819.  .    -    - 

Fourth  and  E  streets  and  with  the  pro-  Iron  work — Michel  &  Pfeffer,  1415  Har-  I,      ,   f'    f ''^'      sash,    cement      floors     2 

ceeds  of  sale  in  addition  to  other  funds.  rison  St.,  S.  F.,  $6,095.     Electric  work —  oIt  i  V?    freight      elevators,      skylights 

plans  erection  of  new  edlflce  at  8th  and  Shipman   &  Lauer,   1318  Polk  St.,  S.  F.,  sprmuier      system,      ornamental       iron 

D  Streets.  J7.100.  work,  gas  heating,  oflices. 


"MacArthur  For  Piles" 

STRAIGHT  SHAFT  COMl'RESSED  CONCRETE  PILE 
PEDESTAL  COMPRESSED  CONCRETE  PILE 
COMPOSITE  COMPRESSED  CONCRETE  PILE 

cover  all  lengths  and  conditions  without  change  of  rigging,  delay  and 
consequent  financial  loss. 

MacArthur  Concrete  Pile  & 
Foundation  Co.,  Inc. 

378  MONADNOCK  BUILDING,  SAN  FRANCISCO,  CALIF. 

PHONE  SUTTER  3549 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members   Builders'    Eixohanira) 
loss    MARKBIT   ST. 

Phone  Markat  8(1     Sian  Franolaoo 
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FLATS 


To  Be  Done  By  Day  Labor — Sub-bids 
Wanted  on  All  Portions  of  Work. 

FT:>ATS.  Cost    $10,500    each 

SAX  FRANCISCO.  Leavenworth  St. 
and  Waldo  Alley  and  Pacific  near 
Mason  St. 

Two  two-story  and  basement  frame 
plaster  flats  (2  flats  in  each  build- 
ing). 

Owner — John    Diestel,    248    Russ    Bldg'., 
San   Francisco. 

Architect — Wm.    Mooser,    Nevada   Bank 
Bldg-. 
Sub-figures   are   being    taken   by   the 

owner  on   all   portions   nf   the  work. 


GARAGES 


Plans  Completed — Work  to  be  started 
at  once. 

GARAGE  Cost,   $15,000 

LAKEPORT.    Lake  Co.,    Cal. 

One-story  and  basement  reinforced 
concrete  public  garage,  (shop,  ac- 
cessory,  show  rooms,  etc.) 

Owner — Frank  Aikens,   Lakeport,  Cal. 

Architect  —  Frederick       S.        Harrison, 

Peoples   Bank   Bldg.,    Sacramento. 

Construction   will   be   started   at  once 

under  supervision   of  architect. 

Painting  Contract  Awarded. 
GARAGE  Cost,    $40,950 

SAN    FRANCISCO.    Main    St.    bet.    Mis- 
sion  and  Howard   Sts. 
Two-story    reinforced    concrete    garage 

building. 
Owner — Henry  Cowell   Lime   &   Cement 

Co.,   2  Market  St.,   San   Francisco. 
Architect — Ward    &    Blohme,    454    Cali- 
fornia  St.,   San    Francisco. 
Contractor — Cahill  Bros.,   Sharon  Bldg., 

San  Francisco. 
PnlnHne — J.  H.  Devert,  Inc.,  511  7th  St., 
San  Francisco. 
As  previously  reported,  sub-contracts 
were  awarded  for;  Plumbing  to  Vin- 
cent E.  Powers,  180  Jessie  St.,  S.  F. 
Roofing  to  Alta  Roofing  Co.,  570  Wal- 
ler St.,  S.  F.  Metal  sash  to  Michel  & 
Pfeffer  Iron  Works,  141.-i  Harrison  St., 
San    Francisco. 


GOVERNMENT  WORK 
AND  SUPPLIES 

SAN  DIEGO,  Cal.— Until  11  a.  m..  Mar. 
2,  bids  will  be  rec.  by  pub.  wks.  officer. 
11th  Naval  Dist.,  San  Diego,  for  cone, 
roads,  curb,  walks,  drains,  rock  and 
asph.  suif.,  sewer  and  water  main  ex- 
tension at  Naval  Operating  Base 
(Training  Station),  San  Diego.  Spec. 
5071  may  be  obtained  upon  application 
to  DeWitt  C.  Webb.  pub.  wks.  officer, 
U.  S.  .v.,  foot  of  Broadway.  San  Diego 
■with    deposit    of    $10. 

PEARL  HARBOR,  T.  H.— Bids  will  be 
asked  shortly  by  Bureau  of  Yards  and 
Docks,  Navy  Department,  Washington 
D.  C,  under  Specification  No.  5067,  for 
boundary  fence  at  Naval  Operating 
Base  (Navy  Yard(,  Pearl  Harbor,  T.  H. 
See  notice  under  official  proposal  sec- 
tion in   tliis   issue. 


PEARL  HARBOR,  T.  H.— -Until  April 
8,  under  Specification  Nn.  5046,  bids 
will  be  rec.  by  Bureau  of  Yards  and 
Docks,  Navy  Department,  Washington. 
D.  C,  to  erect  hangars  at  Pearl  Har- 
bor, T.  H.  and  Coco  Solo,  Canal  Zone 
Each  hangar  will  have  concrete  floor 
steel  frame,  steel  sash,  steel  sliding 
doors,  asbestos  covered  metal,  built-up 
roofing,  cast-iron  piping  and  electrical 
work.  The  hangar  at  Pearl  Harbor  will 
have  wood  roof  sheating  and  terra  cot- 
ta  piping.  The  Coco  Solo  will  have  a 
pre-cast  gypsum  tile  roof  deck.  Alter- 
native bids  will  be  received  on  doors 
of  the  bascule  type  and  cm  corrugated 
asbestos  siding.  See  enll  for  bids  under 
official  proposal  section  In  this  issue. 

WASHINGTON.  D.  C— Pittsburg  Des 
Moines  Steel  Co.,  bidding  $7130  for  item 
(1)  and  $6550  for  item  (2)  submitted 
low  bid  to  Bureau  of  Yards  and  Docks 
Navy  Dept.,  Washington,  D.  C,  to  erect 
210  ft.  self  supporting  steel  radio 
tower  at  Cavite.  P.  I.,  under  Specifica- 
tion No.  5057.  Donnell-Zane  Co.,  New 
York,  bid  $10,800  for  item  No.  2. 


PUGET  SOUND,  Wash.— Newport 
Contracting  &  Engineering  Co.,  New- 
port News,  Va.,  awarded  cont.  by 
Bureau  ot  Yards  &  Docks,  Navy  Dept., 
Washington,  D.  C,  to  const,  extension 
to  boiler  plant  and  distribution  system 
at  Puget  Sound;  accepted  bid  is  "items 
1,  2  and  5.  $90,127;  Weber  Chimney 
Mfg.  Co.,  332  S.  Michigan  Ave.,  Chicago. 
111.,  awarded  contract  -for  item  7.  chim- 
ney,   at    $8405. 

.  WASHINGTON.  D.  C— Bids  are  be- 
ing received  by  Bureau  of  Supplies  and 
Accounts,  Navy  Department,  to  fur.  and 
del.  materials  to  Navy  Yards  and  Sta- 
tions under  the  following  schedules: 
date  to  open  oids  as  noted  at  close  of 
each  paragraph: 

Sched.  3320,  Puget  Sound,  7  electric 
floor  waxing  and  polishing  machines, 
10  waxing  brushes  and  10  polishing 
pads.  March  3. 

Sched.  3310,  Mare  Island,  4800  lbs 
lining  lead   pipe.  March   3 

Sched.  3311.  Mare  Island,  220  brass 
oil  cups,  March  3. 

Sched.  3312.  various  yards,  20  motor- 
driven  propeller  type  fans  and  10  sets 
of  spare  parts,   March  3. 

Sched.  3313.  Puget  Sound,  300  food 
carrier  container.^,  March  3. 

SAN  FRANCISCO— Until  Feb.  24  11 
a.  m.,  bids  will  be  rec.  bv  U.  S.  Engin- 
eer Office,  85  2nd  St.,  under  Order  No 
5S26-604  to  fur.  and  del.  Rio  Vista  So- 
lano County:  miscellaneous  hardware 
and  supplies.  Lists  of  materials  re- 
quired obtainable  on  request  to  above 
office. 

PHOENIX,  Ariz.— Until  March  2,  bids 
will  be  received  by  Supervising  Archi- 
tect, Treasury  Department,  to  remodel 
electric  passenger  elevator  in  U.  S. 
Post  Office  and  Courthouse  at  Phoenix. 

WASHINGTON,  D.  C— Until  Feb.  27 
10:30  a.  m..  bids  will  be  rec.  bv  General 
Turchasing  Agent.  Panama  Canal,  un- 
der Circular  No.  2374,  to  fur.  and  del. 
Balboa  (Pacific  Port):  pipe  fittings, 
sanitary  fixtures,  valves,  gauge  cocks, 
nose  couplings,  water-gauge  glasses, 
screw  jacks,  hedge  shears,  turnbuckles, 
ashestos  cloth,  sandpaper,  etc  Further 
information  obtainable  from  Assistant 
Purchasing  Officer,  Fort  Mason,  San 
Francisco. 
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Terra   Cotta   Contract   Awarded. 
LODGE  &  OFFICE  Cost  $1,000,000 

OAKLAND,   SB   20th  St.  and  Broadway. 
Eight    and    15-story      tower,      six-story 

main    building,    class   A    lodge   and 

office  building  150  by  134  ft. 
Owner— Elks  Hall  Assn. 
Archt.  &  Mgr.  of  Const.— Wm.  Knowles 

Central    Bank    Bldg.,    Oakland    and 

Hearst    Bldg.,    S.    F. 
Building   will    contain    from    75    to    90 

guest    rooms,    100%    baths 
Terra  cotta  to  N.  Clark  &  Sons,  116  Na- 

toma  St.,  San  Francisco. 
As  previously  reported,  contract  for 
structural  steel  was  awarded  to  the 
Judson  Manufacturing  Co.,  604  Mission 
T  '  ^^^"  Francisco,  and  excavating  to 
J.  (^atucci,  1212  18th  Ave.,  Oakland: 
reinforcing  steel  to  Edw.  L.  Soule,  912 
Rialto  Eldg.,  S.  F.-  concrete  to  Chas  W 
Heyer,  Jr.,  Mills  Bldg.,  S.  F. 

ORANGE,  Orange  Co.,  Cal.— Archts. 
Allison  &  Allison.  1405  Hibernian  Bldg 
are  taking  bids  for  a  store  and  lodge 
bldg.  at  Orange  for  Oddfellows  Lodge. 
Bids  are  being  taken  on  ten  segregated 
contracts.  Three-sto.,  85x120  ft  rein 
concr.  frame  and  fls.,  tile  filler  walls' 
stucco  and  cast  stone  exter.,  plate 
glass,  comp.  rfg.,  pine  trim.;  $125,000. 

SAN  FRANCISCO— Until  Feb.  25  12 
noon,  bids  will  be  rec.  by  B.  P.  Lamb, 
sect  y.,  Park  CommLssion,  Park  Lodge, 
Golden  Gate  Park,  to  erect  club  house 
in  new  park  stadium.  Masten  and 
Hurd,  architects,  278  Post  St..  San 
Francisco.  Cert,  check  10%  pa.vable  to 
Bd  of  Pk.  Comm.  req.  Plans  obtain- 
able from  architects. 


SAN  FRANCISCO— Until  Feb.  25  11 
a.  m..  under  Order  No.  5830-694  bids 
oV'l  *"!  J:?"-  ''y  "•  S-  Engineer's  Office. 
85  2nd  St..  to  fur.  and  del.  Rio  Vista 
Solano  County,  pipe  valves  and  fittings' 
Lists  of  materials  desired  obtainable 
from  above  office  on  request. 

HALLS  AND  SOCIETY 
BUILDINGS 

SACRAMENTO.  Cal.  —  Sacramento 
Turn  Verein,  1303  J  St.,  has  purchased 
site  in  J  St.,  bet.  33rd  and  34th  Sts.,  on 
which   it  plans   to  erect   new  clubhouse 


SAN  LUIS  OBISPO,  Cal.— Manuel 
Herrera.  Recreation  Center,  plans  early 
construction  of  boxing  arena  in  John- 
son St.,  bet.  Monterey  and  Palm  Sts  • 
will  be  48  by  75  ft.,  frame  construction, 
seating    between    1.100    and    1,200. 

HANFORD.  Kings  Co.,  Cal.— Until 
March  o  3  P.  M.,  bids  will  be  received 
^  F--,-^;  Pickerill.  county  clerk,  to 
erect  \eterans'  Memorial  Building  in 
Hanford  Civic  Center.  Swartz  &  Rv- 
land,  architects,  Rowell  Bldg.,  Fresno 
Segregated  bids  are  wanted  for  (1) 
general  construction:  (2)  masonry;  (3) 
electric  work:  (4)  roofing:  (5)  plumb- 
ing, sheet  metal  work  and  heating;  (6) 
painting  Cert,  check  10%  payable  to 
Board  of  Sups.  req.  Plans  on  file  in 
office  of  clerk  and  obtainable  from  ar- 
chitects. See  call  for  bids  under  of- 
acial    propo.sal    section    In    this    Issue. 

LOS  .\NGELES.  Los  Angeles  Co.,  Cal 
Archts.  Walker  &  Elsen.  701  Great  Re- 
public Life  Bldg..  are  taking  bids  for 
4-story  class  A  club  and  store  bldg.  on 

"tt,''  ofi  ,■  "^  I,';''*"''.  -'^''*'-  ^«'t^-  ^th  and 
.th  Sts.  for  Masonic  Club  of  Los  An- 
geles. Dimensions.  70  x  140  ft.,  stores 
in  fir.-=t  sto  cafe  in  2nd  sto.  and  club 
quarters  above;  reinf.  concr.  constr 
cast  stone  front,  plate  glass,  marble 
h?g:*moToo!^'  '*'"^'  ^ash,  elevator,  gas 


All-Key 
Plaster  Lath 


Plaster 
Wall    Board 


(Patent  applied  for) 
The  Last  Word  In  Wall  Board. 


(Patented) 
100%    Mechanical   Ker. 

CALIFOENIA   CEDAB   PRODUCTS   COMPANT 

STOCKTON,   CALIFORNIA 
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CERE3.  Stanislaus  Co.,  Cal. — Frater- 
nal orders  of  this  city  will  organize 
building  corporation  to  finance  erec- 
tion of  new  lodge  building;  site  has 
been    purchased. 
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HOSPITALS 


SONOMA,  Sonoma  Co.,  Cal. — Dr.  S.  R. 
Boyd,  Los  Angeles  and  Michigan  cap- 
italist, plans  to  purchase  20-acre  site 
in  Sonoma  Vista  just  west  of  Boyea 
Springs  station  on  which  it  Is  pro- 
posed to  erect  5100.000  sanitarium  to 
accommodate    300    patients. 

FRESNO,  Fresno  Co.,  Cal. — Until  2 
p.  m.,  Feb.  27,  bids  will  be  rec.  by 
Fresno  county  for  2-sto.  and  basement 
fireproof  addition  to  Fresno  genefal 
hospital.  Plans  and  spec,  obtainable 
from  county  clerk,  Chas.  Butner.  archt; 
$40,000. 


FRESNO,  Fresno  Co.,  Cal. — Dr.  Ken- 
neth J.  Staniford,  president  San  Joa- 
nuin  Valley  Chlldrens'  Health  Ass  n 
announces  construction  will  be  started 
at  once  on  nutritional  home  building 
for  undernourished  children;  est.  cost, 
$15  000.  Will  be  located  at  Belmont 
and  Brawley  Aves.  Labor  on  the  struc- 
ture will  be  donated  by  the  Fresno 
Building   Trades  Council. 


Commissioned  to  Prepare  Plans — Con- 
tract  Awarded. 

HOTEL  Cost,    $160,000 

SUSANVILLB*  Lassen   Co.,   Cal. 

Fireproof   hotel   building. 

Owner  —  Committee  of  Citizens  being 
organized  to  finance.  (Will  be 
Itnown  as   "The  Lassen"). 

Architect  —  F.  J.  DeLongchamps,  Ga- 
zette  Bldg.,    Reno,    Nevada. 

Contractor — T.    J|    Reese,    Fallon,    Nev. 


PORTLAND.  Ore. — Archs.  Sutton  & 
Whitney,  Lewis  Bldg.,  Portland,  will 
take  bids  shortly  to  erect  3-story  125- 
bed  unit  annex  to  Emanuel  Hospital  at 
212  Stanton  street;  Dr.  A.  M.  Green. 
Sup't.  Will  be  concrete  construction 
with   brick   facing;   est.  cost,   $175,000. 


OAKLAND,  Alameda  Co.,  Cal.--The 
General  Elevator  Co.,  1161  Howard  St.. 
S  F  .  has  been  awarded  contract  by  the 
Uameda  County  Board  of  Supervisors 
for  ten  electric  elevators,  to  be  In- 
stalled in  the  Highland  County  Hospi- 
tal Building,   Oakland. 

The  same  company  has  ^also  been 
awarded  by  the  R.  F.  Felchlin  Co..  T. 
W  Patterson  Bldg.,  Fresno,  contract 
for  fou--  electric  passenger  elevators, 
one  freight  electric  elevator  and  one 
electric    dumbwaiter. 


LOS  ANGELES.  Los  Angeles  Co..  Cal. 
— Los  Angeles  Planing  Mill  Co.,  1812 
Indu.^itrial  St..  was  low  bidder  at  $1.- 
030,000  for  all  work  complete  for  class 
A  hospital  bldg..  on  Hope  St.  nr.  15th 
St  for  California  Lutheran  Hospital 
Association.  Walker  &  Eisen,  701 
Great  Republic  Life  Bldg.,  archts.  Re- 
vised bids  are  being  taken  to  be  re- 
ceived Feb.  20th.  The  bids  were:  Los 
Angeles  Planing  Mill  Co.,  $1,030,000; 
Bavin  .t  Burch  Co..  $1,066,000;  C.  J. 
Kubach  Co.,  $1,080,000;  Lange  &  Berg- 
strom  $1,109,200:  Sumner  Sollitt  Co., 
$1,139,780;  C.  L.  Peck,  $1,176,370:  H.  M. 
Baruch.  $1,149,700;  Christ  Thoren, 
$1,176,600. 


Plans  Being  Prepared. 

ALTERATIONS  Cost.   $ 

PITTSBURG,      Contra    Costa      Co.,    Cal. 
Black  Diamond  and  Fifth  Sts. 
Remodelling    building     formerly    oc- 
cupied by  Petri  Cigar  Co.  into  hotel 
to    contain    75    rooms. 

Owner — Carlo    Lepori,    Pittsburg,    Cal. 

Architect — Jas.     T.     Narbett,     910    Mac- 
donnald  Ave.,  Richmond. 


CONCRETE  ^yr. 


THEY    ARE    busy. 

AT  THE   office. 

•  *      • 

OF  THE  Pacific  Gravel  Co. 
OR  T.   I.   Butler  Co. 

AS  SOME  know  them. 

•  •     * 
BECAUSE  THE  boss. 

•  *      • 

MR.  T.  I.  Butler,  Esq. 

•  •     • 

IS   BUILDING  sand  bunkers. 

•  •     • 

AT   SEVENTH   and  Berry  street. 

FOR  THE  exclusive  use. 

•  •     • 

OF  SANDY  Pratt's  sand. 

•  •     • 

FROM  PRATTCO  (Monterey  County). 

BUTLER  WILL  not  only. 

HANDLE    "PRATTCO    Amber"   No.    4. 

•  •     • 

AND  "PRATTCO  Amber"  No.  2. 

OR  THE   coarse  and  fine  sand. 

BOTH    USED. 

•  *     • 

FOR  BRICK  mortar. 

•  •     • 

AND   PLASTERING. 

BUT  SANDY'  Pratt,  President. 

•  •      • 

OF  THE  Pratt  Building  Material  Co. 

DOUGLAS    300 — "easy    to    remember.' 
WILL  MIX   "Prattco   Amber"   sand. 
USING  THE  fine   (No.   2)   sand. 


AND  THE  coarse   (No.  4)   sand. 
SOMETIMES  50%   of  each. 

SOMETIMES  40%   of  fine  sand. 

•  •      • 

AND  60%   of  coarse  sand. 

•  •     • 

ANY  WAY  to  please  you. 

•  •     • 

BE   YOU   an  architect. 

•  •     • 

OR  AN  engineer. 

•  •     • 

YOU    CAN    secure. 

•  •     • 

FROM   T.   I.   Butler. 

•  •      • 

AN   ABSOLUTELY   perfect    sand. 

•  •     • 

FOR  CONCRETE  work. 

•  •     • 

THE   MORE   particular  you  are. 

•  «     • 

THE  BETTER  Sandy  Pratt. 

AND   T.    I.    Butler. 

•  •     • 

WILL  LIKE  It. 

•  •     • 

FROM  DAY  to  day. 

•  •     • 

IN  EVERY  way. 

•  •     • 

ON   ANY   job. 

•  •     * 

Y^OU  CAN  have  your  sand. 

MIXED   FINE   or   coarse. 

AS  YOUR  little  heart  desires. 

IF  YOU  phone  Butler — Hemlock  480. 

OR  SANDY  Pratt. 

DOUGLAS    300 — "easy    to    remember." 

"I    THANK    you." 


ALHAMBRA,  L.  A.  Co.,  Cal. — W.  S. 
Brook.  1001  Lane  Mortgage  Bldg.,  Los 
Angeles,  will  build  2-story  75x150  ft. 
brick  store  and  hotel  bldg.  on  First  St. 
near  Garfield  Ave.,  Alhambra,  for  him- 
self; Saul  H.  Brown,  528  Union  League 
Bldg.,  Los  Angeles,  archt.  Three  stores. 
thirty  hotel  rms.,  comp.  rf..  art  stone 
trim.,  struc.  steel,  hdwd.,  cem.  and  tile 
fls.,  100%  baths,  pine  trim.,  plate  glass. 
Dav  work  by   owner;   $50,000. 


HOTELS 


Preliminary    Plans    Completed. 

ADDITION  Cost,  $500,000  or  more. 

SAN   FRANCISCO,   Market   at   8th    St. 

Seven-story,  roof  garden  and  basement 
reinforced  concrete  and  steel  con- 
struction  hotel   addition. 

Owner  —  Whitcomb  Estate,  Ernest 
Drury,  mgr.  Hotel  Whitcomb.  S.  F. 

Architect  —  Geo.    Rushtorth,    354    Pine 
St.,    S.    P. 
Preliminary    plans    have    been    com- 
pleted and  are  awaiting  approval. 


This  is  a  "quiet  day"  in  the  office  of  T.  I.  Butler  Co.  (Pacific  Gravel  Co.) 
since  they  told  the  world  they  were  building  bunkers  for  Sandy  Pratt's  won- 
derful sand — "Prattco  Amber"  from  Monterey  County — 60%  of  No.  4  (coarse) 
sand  and  50%  of  No.  2  (fine)   sand. 
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LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— F.  W.  Riley,  1226  Georgia  St.,  has 
contract  for  5-story  and  basement  re- 
inforced concrete  and  steel  frame  hotel 
at  429  Columbia  Ave.,  for  T.  C.  Hughes; 
A.  Godfrey  Bailey,  architect,  410  Hill- 
street  Bldg. ;  221  rooms  with  100% 
baths  and  showers,  lobby,  cafe,  dining- 
room  and  Ivitchen;  86x234  ft.,  piaster 
exterior,  composition  roofing,  plate 
glass,  reinforced  concrete  swimming 
pool,  steam  heating,  water  softener 
and  filter,  tiled  baths,  2  electric  eleva- 
tors, vacuum  cleaning  system,  refrig. 
system,  storage  water  heater,  pine  trim, 
hardwood,  pine  and  cement  floors,  mar- 
ble work,  ornamental  iron  work,  mar- 
quis, inter-telephone  system.  Cost, 
?100,000. 


Ready  for  Figures  This  Week. 
HOTEL  Cost,    $140,000 

SAN    FRANCISCO.      North    of   Market. 
Six-story    steel    frame    hotel    building, 

pressed  brick  front. 
Owner— Withheld. 
Architect — Edward    Glasa      &      Thomas 

Smith.    525   Market   St.,   S.   F. 
Hotel    will    contain    70    rooms,    100% 
baths,    with    tile    floors    and    tile    base. 
Sidewalk    elevator      will    be      Installed, 
dumb  waiters,  etc. 


LOS  ANGELES,  Cal. — Archt.  William 
Bruce,  430  Chapman  Bldg.,  is  complet- 
ing plans  for  a  3-story  and  part  base- 
ment fr.  and  stucco  hotel  on  Santa  Bar- 
bara Ave.  nr.  Menta  Ave.  for  John  Mc- 
Naug-hton:  63  rnis.  witn  75%  baths 
and  lobby;  40x138  ft.,  comp.  rfg.,  plate 
glass,  skylights,  pine  and  cem.  fls.,  gas 
rads.,  aut.  storage  water  htr.,  pine  trim, 
metal   lath,   tile   baths;   {45,000. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Willard-Brent  Co.,  254  E.  27th  St., 
awarded  contract  at  $110,000  for  all 
work  complete  for  4-story  Class  B 
store,  office  and  hotel  building  at  115- 
119  N.  San  Pedro  St.  for  H.  Fukui  Co., 
707  Turner  St.;  Yos  Hirose,  117 Vi  Wel- 
ler  St.,  architect  and  engineer.  Three 
stores,  77  rooms  and  28  offlces;  brick 
walls,  60x175  ft.,  structural  steel, 
pressed  brick  and  cast  stone  facing, 
plate  glass,  composition  roofing,  metal 
skylights,  steel  sash,  gas  heating,  eleo- 
vator. 


RIPSAWING  CUT-OFF  MACHINE 


FAST 


SAFE 


Additional   Sub-contracts  Awarded. 

ANNEX  Cost,    $1,500,000 

SAN  FRANCISCO,  SE  cor.  Geary  and 
Taylor   Sts. 

l,")-story  and  basement  class  A  annex 
to  Hotel  Cllft  (200  rooms  100% 
baths). 

Owner — Clift  Realty  Co.,  San  Francisco 

Architect  —  Schultz  &  Weaver,  17  E. 
49th   St.,   New    York. 

Contractor — P.  J.  Walker  Co.,  Monad- 
nock  Bldg.,  San  Francisco. 

Engineer — H.  J.  Brunnier,  Sharon  Bldg. 
San  Francisco. 

Lanndr}'  Cbate — The  Pfandler  Co.,  Sha- 
ron   Bldg.,    S.    F. 

Alasnesite  Camp.  Treads  —  Phoenix 
Sidewalk  Lt.  Co.,  Monadnock  Bldg., 
San   Francisco. 

Tile  Work — Malott  &  Peterson,  2412 
Harrison   St.,   S.   F. 

Finished  AVooU  Floors  —  Geary  Floor 
Co.,   Hearst  Bldg.,  S.   F. 

tilass  W'orif — Tyre  Bros.  Glass  Co.,  666 
Townsend   St.,   S.   F. 


LOS  ANGELES.  Cal.— Archt.  William 
Bruce,  430  Chapman  Bldg.,  la  taking 
bids  for  a  3-story  and  part  basement 
frame  and  stucco  hotel,  on  Santa  Bar- 
bara Ave.  nr.  Moneta  Ave.,  for  Jolin 
McNaughton;  63-rms.  with  75  p«rcsnt 
baths  and  lobby;  40x138  ft.,  comp.  rfg., 
plate  glass,  skylights,  pine  and  cem.  fls, 
gaa  rads.,  aut.  storage  water  htr.,  pine 
trim,  metal  lath,  tile  baths;   {46,000. 


ICE  AND  COLD  8T0BAQS 
PLANTS 


BEVERLY  HILLS,  Los  Angeles  Co.. 
Cal. — Architect  John  M.  Cooper,  321 
Marsh-Strong  Bldg.,  Los  Angeles,  is 
preparing  working  plans  and  has  the 
contract  on  cost  plus  basis  for  one- 
story  reinforced  concrete  ice  plant  at 
Beverly  Hills,  for  Beverly  Hills  Ice  Co.; 
82x173  ft.,  stucco  exterior,  composition 
roofing,  steel  sash,  wire  glass,  cement 
floors,  skylights;  York  Mfg.  Co.,  6061 
Santa  Fe  Ave.,  Los  Angeles,  has  con- 
tract for  all  cork  Insulation  and  all 
refrigerating  machines  including  over- 
head hoists. 


POWER  PLANTS 


SALINAS,  Monterey  Co.,  Cal. — Coast 
Valleys  Gas  and  Electric  Co.,  11  Bast 
Gabiian  St.,  Salinas,  has  voted  a  1926 
construction    budget    totaling    $870,845. 

Steel  and  reinforced  concrete  sub- 
station, 70  by  90  ft.,  will  be  erected  in 
Salinas;  back  section  will  be  30  by  90 
ft.,  40  ft.  high  and  front  section  40  by 
90   ft.,   23   ft.   high;  est.   cost  $202,921. 

Steel  gas  holder  will  also  be  erected 
in  Salinas  with  capacity  of  200,000  cu. 
ft.  in  addition  to  gas  generating  plant 
annex.;  est.  cost  $81,157.  Other  major 
items  in  the  construction  program  are: 

Electric  lines,  transformers  and  me- 
ters $244,191. 

Enlargement  of  present  electric 
lines  to  improve  service,  $62,963. 

New  joint  pole  lines  to  eliminate 
duplications  of  power  and  telephone 
poles,   $7347. 

Increase  size  of  wire  on  Valley 
transmission    line — $38,099. 

Reroute  lines  to  new  substation  lo- 
cation,   $12,090. 

Enlargement  of  gas  mains  to  Im- 
prove   service,    $20,029. 

Replacement  of  gas  mains  ahead  of 
street   paving,    $29,638. 

Gas  mains  to  take  care  of  new  cus- 
tomers,   $30,520. 

Enlargement  of  water  mains  to  Im- 
prove service,  $8564. 

Replacement  of  water  mains  ahead 
of  street  paving,  $11,151. 

Extension  of  water  mains  to  take 
care  of  new  customers. 

Construction  of  warehouse  and  ga- 
rage at  Salinas,   $24,638. 

Other  miscellaneous  impfroVemenlts, 
$39,000. 

New  substation  equipment  at  Sole- 
dnd.    $7840. 

-New    substation   at    Gonzales,    $18,000. 

New  substation  transformers  at 
Monterey,  $16,000. 

New  voltage  regulators  at  King  City 
and  miscellaneous  substation  Improve- 
ments,   $4261. 
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Bids    to    Be    Called    for    in    About    Ten 

POWKK^'hOUSE.   Etc.   Approx.   $200,000 
OAKLAND,    Alameda    Co.,    Cal.       i-oui- 
leenth   Ave.    and    K.    27th    ^t-  .    ,  , 

Twu-story  and  basement  reinforced 
concrete  Class  C  power  house  unit 
(boiler  plant,  garage,  linen  room», 
laboratory,  etc.) 
Owner — Alameda  County. 
Aiohiteci— H.  H.  IVleyers,  Kohl  Bldg., 
San    Francisco. 

SEATTLE,  Wash. — Until  Feb.  27,  10 
a  m.,  bids  Will  be  rec.  by  Wm.  D.  Free- 
man, city  purchasing  agent,  to  fur.  one 
strek  railway  cable,  14,160  tt.  long, 
lli-in.  dia.  Further  information  ob- 
tainable from  above  office. 

TACOMA,  Wash.— Following  low  bids 
taken  under  advisement  by  city  coun- 
cil for  work  m  connection  with  muni- 
cipal water  project  on  Narrows  Cross- 

"'item  1 — Fabrication  and  erection  of 
steel  towers  and  installation  of  steel 
cables:  H.  H.  Fohlman,  noo,591,  in- 
cluding erection  ot  towers  A.  B,  C  and 
D  only  with  offer  of  cost  plus  10%  for 
erection  of  towers  E.  F,  U  H.  K,  L. 
M  N  O  and  P.  Ward  and  Ward.  $109.- 
S7'5  for  fabrication  and  erection  ot 
Towers  A  B,  C  and  D.  Star  Steel  and 
Iron  Co.,  at  J148,li03  submitted  lowest 
bid  tor  work  complete. 

Item  2— Cable,  including  parts  and 
insulators,  sockets  and  clamps:  Wil- 
liamsport    Wire    and    Kope    Co.,     iSV,- 

I'tera  3— Excavating  and  footing  for 
towers:    Ward   and   Ward,   $10,405. 

Item  No.  21 — Fabrication  and  erec- 
tion of  steel  transmission  towers:  Fu- 
get    Sound    Bridge    and    Dredging    Co.. 

Item'  20 — Wood  transmission  towers: 
Nelson  and  Pederson,   $135,060. 

PASADENA,  Cal.— So.  Cal.  Edison  Co. 
will  expend  during  1925  approx.  $500,- 
000  in  the  Pasadena  dist.  A.  B.  WoUa- 
ber,  dist.  mgr. 

TACOMA,  Wash.  —  Until  Feb.  24, 
bids  will  be  rec.  by  City  Commissioner 
of  Light  and  Water,  to  fur.  6250  lbs. 
or  32,000  ft.  of  cable  No.  4/0  B.  ^  S.,  all 
aluminum,  7-strand;  alternate,  13.480 
lbs    No.  2/0,  7-strand,  bar  copper  cable. 
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Contract  Awarded.  _    .,.  ,„. 

RESIDENCE  Cost,  $13,600 

BERKELEY,   1496   Euclid  Avenue. 

Residence.  „„,  _.   , 

Owner — Mrs.  C.  E.  Chapman,  1531  Wal- 
nut  St.,   Berkeley. 

Architect— Henry  H.  Gutterson,  2922 
Garber  St.,  Berkeley. 

Contractor — G.  &  J.  Maurer  &  Co.,  17 1 
Ridgeway  Ave.,  Oakland. 

Ready  For  Figures  Middle  This   Week 
RESIDENCE  Cost,   $16,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal. 
Two-story    frame    and    stucco    10-room 

residence. 
Owner — Dr.  J.  H.  Shepherd. 
Architect— Wyckoft   &   White,    Growers 

Bank  Bldg.,   San  Jose. 

Completing  Working   Drawings.  ,,„„„„ 
RESIDENCE  Cost,    $40,000 

SAN    FRANCISCO.      Broadway. 
Two-Story    and     basement     frame     ana 

stucco  Spanish  Style  residence  with 

tile   roof.  „      ^       ... 

Owner— Walter      Heller,      18      Presidio 

Terrace,   San   Francisco. 
Architect  —  Bakewell     &    Brown,     251 

Kearny  St.,  San  Francisco. 

Contract    Awfarded.  „  ,„„  ,„„ 

FRATERNITY   HOUSE  Cost,   $22,500 

STOCKTON,    San    Joaquin    Co.,    Cal.   No. 

3501   N-Madison   St. 
Two-story  fraternity   house. 
Owner — Omega      Phi    Alpha,      3601    N- 

Madison   St..   Stockton. 
Architect — Not  given.  „,  „   »,  ^         , 

Contractor— M.   A.   Orcutt.   616  N-Grant 

St..    Stockton. 


Contract    Awarded.  „„. 

RESID.    &    GAR,  Cost.     $22,993 

SA.V  FRANCISCO.  Lot  10  Blk  1326  ot 
Subdivision   No.    3    of   Sea   Cliff. 

Tv.o-stjjy  and  basement  frame  resi- 
dence and  garage. 

Owner— Becky   Wolf. 

Architect— E^arle  B.  Bertz,  168  Sutter 
St.,    S.    F. 

Contractor — Daniel  L.  Blenfield.  447 
21st    Ave.,    S.    F. 


T.OS  ANGELES.  Los  Angeles  Co..  Cal. 
— Samuel  F.  Bard  &  Co..  992  Chapman 
Bldg.,  have  contr.  and  are  taking  sub- 
bids  for  2-sto.,  9-rm.,  Colonial  type  res. 
at  Carthay  Center  for  client.  Plans 
by  L.  A.  Smith,  3d  St.  and  Western  Ave. 
Brick  face,  tile  rf..  gum  and  O.  P.  trim, 
hdwd.  fl.s..  3  tiled  baths,  brick  mantel, 
unit  htK.   sys.,  aut.   water  htr. ;   $25,000. 


PUBLIC  BUILDINGS 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — - 
County  supervisors  plan  to  remodel 
interior  of  county  jail  salvaging  the 
outer  walls  of  the  building  and  enlarg- 
ing the  capacity  by  double  decking  in 
the  "tanks".  The  improvements  have 
been  recommended  by  the  County 
Grand  Jury.  Henry  A.  Pfister  is  county 
clerk.  

PETALUMA.  Sonoma  Co..  Cal. — Rex 
Mercantile  Co.,  Petaluma,  at  $498 
awarded  contract  by  citi  council  to 
fur  and  install  plumbing  fixtures  in 
city  hall  and  jail.  Jones  &  Anderson, 
only  other   bidders,   at  $610. 


RESIDENCES 


Contract  Awarded.  ,i,r,c 

RESIDENCE  Cost,   $17,546 

PIEDMONT,  Lots  7  &  12,  Resub.  lots 
18   to   27   inc.,   Crocker  Tract. 

Two-story    and    basement    residence. 

Owner — Martha  E.  &  Margaret  Bald- 
win,  150  Kempton  Ave.,  Oakland. 

Architect— Louis  M.  Upton,  454  Mont- 
gomery St.,  S.  F.  ^^    ^        , 

Contractor — A.  Cedarbarg,  1455  Excel- 
sior  Ave.,   Oakland. 


Contract  Awarded.  .,7  sen 

RESIDENCE.  Cost,    $17,860 

OAKLAND.  Lot  3,  Revised  Subdivi- 
sion of  Lot  15,  Blk.  G,  Piedmont 
Park. 

Two-story    and    basement    residence. 

Owner — Dr.  William  F.  Schwander, 
Wakefield    Bldg.,    Oakland. 

Architect — Louis  M.  Upton,  454  Mont- 
gomery  St.,    S.    F.  ,  .„    T. 

Contractor  —  A.  Cedarberg,  1455  Ex- 
celsior  Ave.,    Oakland. 

Contract   Awarded.  ,     ,,,  Q,r 

RESIDENCE.  .  Cost,    $11.9V5 

SAN    FRANCISCO.       E.    Avila,     382       S. 

Capra  Way. 
One-story    and    basement    frame    resi- 

Owner— Carlo    Raffantl,    152    Washing- 
ton St.  ,„      „ 
Architect— Perso     Righetti,      12      Geary 

Contractor — Farnocchia  &  Co..  1812 
Powell  St.,   S.   F. 

LOS  ANGELES,  Cal.  —  Archtitect  S. 
Charles  Lee,  329  Douglas  Bldg.,  Los  An- 
geles, is  preparing  working  Plans  for 
2-«tory  9-rm.  frame  res.,  36x48  ft., 
on  Vestal  Ave.  nr.  Echo  Park  Aye  for 
Jack  Sherman.  Shingle  rfg.,  3  tiled 
baths,  unit  htg.  sys.,  oak  and  tile  fls.. 
hdwd.   and  pine   trim,   tile  mantel. 


Dlanteli  wildi  "OonJldwiice  to  a 
plan*  of  Blow  growth."  The  con- 
fidence which  archttecta.  con- 
tractoTB,  and  owners  everrwhere 
have  In  anandt-qnnllty  painting 
and  decorating  BeiTlce  has  been 
cKtabllshed  through  the  atrlcteat 
adherence  to  the  highest  stand- 
ards during  the  past  40  reara. 
Whether  the  Job  be  IfK*  •' 
small,  our  paramount  Interest  is 
to  achieve  the  best  result  and 
Bive  full  value  for  every  dollar 
expended.  auandt-gnalltT  "erv- 
Ice  Is  a  dependable  service  and 
wUI  fulflU  all  your  requirement*. 


HOLLYWOODLAND.  Los  Angeles  Co.. 
Cal. — Archt.  R.  J.  Kieffer,  707  Great  Re- 
public Lite  Bldg..  Los  AnReles.  is  pre- 
paring wnrklng  plan.s  for  a  9-rm.. 
2-sto.  and  liasement  res.  at  Hollywood- 
land,  for  a  local  client;  shingle  rfg..  fr. 
and  plas..  gas  unit  htg.  sys..  aut.  water 
htr.,  hdwd.  fls.  and  trim.,  tile  mantel, 
tile  baths  and  diainbd..  garage. 

HOLLYWOODLAND.  Los  Angeles  Co., 
Cal. — Archt.  R.  J.  Kieffer.  707  Great  Re- 
public Life  Bldg..  Los  Anfreles,  is  pre- 
paring working  plans  for  a  9-rm., 
2-sto.  res.,  at  Hollywnodland.  for  a 
local  client:  fr.  and  plas.,  tile  ,rfg. 
basement,  gas  furnace  htg..  aut.  water 
htr..  hdwd.  fls.,  tiled  baths,  pine  and 
hdwd.  trim,  tile  mantel,  garage. 

LOS  .\N'GELES.  Lns  Angeles  Co.,  Cal. 
—Harry  H.  Belden  &  Co.,  269  S.  Larch- 
motit  Blvd.,  will  erect  a  2-sto.  fr.  12- 
rm.  res.  at  304  June  St..  for  self:  Ray 
J.  Fieer.  707  Great  Republic  Life  Bldg.. 
archt.;  stucco,  basement.  62x61  ft.,  tile 
rfg..  gas  unit  htg.  sys..  aut.  water  htr.. 
hdwd.  fls.,  4  tiled  baths  and  dralnbd., 
mantel,  pine  and  mahogany  trim; 
$18,000. 


LOS  ANGELES,  Cal.— W.  E.  Chad- 
wick.  424  Union  League  Bldg..  Los  An- 
geles, is  preparing  working  plans  for 
68  5-rm.  English  type  bungalows  26x45 
ft.  each,  nr.  Slauson  and  Western  Aves 
fur  Geo.  Knudson.  Brick  and  stucco, 
shingle  rfg..  tile  baths,  hdwd.  and  tiled 
fir."?.,  pine  trim,  mantels,  day  work,  by 
owner,    $250,000. 

BEVERLY  HILLS.  Los  Angeles  Co., 
Cal. — Welby  H.  Hudson,  1832  Burton 
Way,  Beverly  Hills,  will  build  2-story 
residence  at  616  Linden  Dr.,  Beverly 
Hills,  and  desires  informatioi  on  fol- 
lowing: Refrigeration  plant,  water 
softeners,  colored  tile  for  baths,  trav- 
ertine work,  roofing  tile,  stucco,  wall 
canvas,  hardwood  floors,  electric  heat- 
ers, telephone  system,  wrought  iron 
railing  and  lighting  fixtures  and  metal 
lath.      Residence   is  to   cost   $30,000. 

SAX  M.4RJNO,  L.  A.  Co.,  Cal.— Archt. 
Emmett  G.  Martin,  620  Citizens  Natl. 
Bank  Bldg.,  Los  Angeles,  is  preparing 
working  plans  for  a  15-rm.  English  res. 
at  cor.  Circle  Dr.  and  Mesa  Rd.,  San 
]\Iarino.  for  Edgar  Howes:  br.  and 
stucco  and  half  timber,  slate  rfg.,  2- 
sto.  and  basement,  steam  htg.  sys.. 
storage  water  htr.,  pine  and  hdwd.  trim 
4    tiled   baths,    tile    mantel,    oak   fls. 


An  Ouandt  &  Sons 

Painters  -  Decorators 

Since  1S85 
374  GUERRERO  STREET  ■  MARKET  1709 

SAN  FBANCISCO 

Los  Angeles 


Member  S.  T.  Builders'  S)xchang« 
Phone  Sutter  ITOt 

ALBERT  DEAN 

Random  Yariegated  Colors  SIsto 

Booflng 

and 

Random  Tariegrated  Colors  .Tile 

Booflng 

Composition   Roofing 

General  Roof  Repairing 

Samples  Submitted 

IM  J  f salt    Slw  San  F*aiwlae>a 

Res.    4161    Mlaslon   St. 

Phon*   Bandolph   till 
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PASADENA,  Loa  Angeles  Co.,  Cal. — 
Architect  Carleton  M.  Wlnslow,  921 
Van  Nuys  Bldg.,  Los  Angeles,  is  taking 
bids  for  a  la-room  residence  and  studio 
at  Monterey  Ave.  and  Shenandoah  Kd., 
Pasadena,  tor  Adolph  Muller-Ury;  B9x 
71  feet,  2-story  and  basement,  tile  and 
composition  rooting,  reinforced  con- 
crete and  frame  construction,  plaster 
exterior,  cement,  hardwood  and  tiled 
floors,  gas  unit  heating  system,  auto- 
matic storage  water  heater,  incinerator, 
tiled  baths,  hardwood  and  pine  trim, 
marble  worlds,  mantels,  4  tiled  hatha, 
plate  glass. 


I'ASADEXA,  L.  A.  Co.,  Cal. — Daniel 
Whetstine.  1527  E  Orange  Grove  Ave., 
Pasadena,  awarded  contract  at  about 
?25,000  for  2-sto.  9-rm.  residence  at 
cor.  of  Garfield  Ave.  and  Monterey  Rd. 
I'asadena,  for  Stafford  VV.  Blxby.  Ro- 
land E.  Coaie,  608  Union  Bank  Bldg., 
i>os  Angeles,  archt.  Frame  and  plaster 
oonstr.,  clay  tile  rfg.,  pine  trim,  oak 
lis.,  4  tiled  baths,  unit  gas  htg.,  gas 
lads.,    mantels,    garage. 


SANTA  BARBARA,  Santa  Barbara 
Co.,  Cal. — Andrew  C.  Jensen,  1322  Cas- 
tillo St.,  Santa  Barbara,  has  contract  at 
JSO.OOO  for  two-story  12-room  Spanish 
residence  at  Las  Alturas  Tr.,  Santa  Bar- 
bara, for  William  Gibbs  McAdoo; 
Carleton  M.  Wlnslow,  architect,  921 
Van  Nuys  Bldg.,  Los  Angeles  and  29 
Dela  Guerra  St.,  Santa  Barbara;  base- 
ment, frame  and  plaster,  tile  roofing, 
gas  furnace  healing,  automatice  water 
heater,  hardwood  floors,  pine  and  hard- 
wood trim,  marble  work,  mantels,  tiled 
baths. 


SCHOOLS 


Contract   Awarded. 

BUILDING  Cost.    $85,000 

WOODLAND.    Yolo   Co.,    Cal. 

One-sLory  reinforced  concrete  gymna- 
sium and  auditorium  building, 
classic    arch. 

Owner — Woodland    School   District. 

Architect— W.  H.  Weeks,  369  Pine  St., 
San   Francisco. 

Contractor     —    Antone     Johnson, 

Call    Bldg.,    S.    F $69000 

Plumbins — A.    W.    Sweet,    Wood- 
land            4,362 

Electrical    work  —  George    Foss, 

Sacramento    3,484 

Construction   will   start  in  about   two 

weeks. 


SAN  RAFAEL,  Marin  Co.,  Cal. — Con- 
tract for  Kle«trlcal  Work  has  been 
awarded  to  Ekland  Electric  Co.,  San 
Rafael,  at  $1485  and  Heating  contract 
to  Knittle  Cashel  Co.,  224  5th  St.,  San 
Francisco  at  $1827  in  connection  with 
the  two-story  brick  grammar  school; 
est.  cost,  $50,000.  B.  S.  Hayne.  archi- 
tect,  2401   Jackson   St.,   S.    F. 

As  previously  reported   the   following 
separate  contracts   were  awarded: 
General    Construction — W.    P.    McGrath, 
9   Francis   St.,   San  Rafael,    (award- 
ed)   $36,000. 
Foofing  and   Megnesite  Flooring — Mar- 
in     Co.      Roofing      Co.,      Larkspur, 
(awarded)    $2160. 
Plumbing,    Sheet    Metal    and    Ornamen- 
tal Iron — Barrett   &   Hilp,   918   Har- 
rison   St..    San    Francisco,    (award- 
ed)   $3860. 
Painting — R.    Zellnsky,    693    Mission   St., 
San    Francisco     (awarded)    $1172. 


Fire  Protection  Products  Go 

FIRE  DOOR  EXPERTS 

KaUuneln^     Copper     and     Brmse 


Oraamciital    Bntrance* 

8he«t  Ketal  W^ork  of  B-rmrr 

DeserlptJoB 

CHAS.  SCHULTHEIS.  Mrr. 

SllT-Sll*  TWENTIETH    STIUSIST 

near    UarrLvoa    St. 

SAN    FRAJiCISOO,    OAXXT. 


Bids  Being  Taken. 

GYMNASIUM  Cost,  $450,000 

(iBt  unit  of  $1,000,000  structure) 

BERKELEY,  Alameda  Co.,  Cal.,  Uni- 
versity (i;ampu6. 

Three-story  reinforced  concrete  aud 
terra  cotta  women's  gymnasium 
(Mrs.   Phoebe  Hearst  Memorial). 

Owner — Regents  of  the  University  of 
California  (Donation  by  Wm.  R. 
Hearst). 

Architect  —   Bernard   R.   Maybeck  and 
Miss  Julia  Morgan,  Merchants'  Ex- 
change   Bldg.,    San    Francisco. 
Plans    call    for   a    structure    of    three 

connecting   units. 


SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
Board  of  Education  plans  construction 
of  two  tennis  courts;   est.  cost  $2000. 


SPRINGVILLE.  Tulare  Co.,  Cal.  — 
Springville  Union  Grammar  School  Dis- 
trict plans  purchase  of  lands  on  which 
it  Is  planned  to  erect  3-room  school, 
24  by  32  ft.;  folding  partitions  will 
be  Installed. 


DANVILLE,  Contra  Costa  Co.,  Cal. — 
San  Ramon  Valley  Union  High  School 
District  and  Danville  Grammar  School 
District  plans  erection  of  joint  gym- 
nasium building.  Bonds  will  probably 
be  voted   to  finance. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— B.  D.  Kronnick,  3623  South  Park 
Ave.,  sub.  low  bid  at  $417,000  to  Los 
Angeles  Board  of  Education  for  two- 
story  and  basement  building  at  Jas.  A. 
Garfield  high  school,  northeast  corner 
6th  St.  and  Frasier  Ave.,  Belvedere 
Gardens.  Low  bidders  on  sub-trades 
were:  Plumbing,  Ashworth  &  Gallop, 
5853  Moneta  Ave.,  $39,960;  heating  and 
ventilating,  Hickman  Bros.,  471  W.  8th 
St.,  San  Pedro,  $55,063;  painting,  E.  A. 
Lindgreen,  1522  Sargent  PI.,  $14,746; 
electric  wiring,  American  Elec.  Constr. 
Co.,  757  E.  9th  St.,  $16,301.48.  Geo.  M. 
Llndsey,  architect.  Brick  and  concrete 
construction,  tile  and  composition  roof, 
cement  and  maple  fioors,  2  gymnasiums 
with  showers  and  lockers. 


LOS  ANGELES,  Los  Angeles  Co..  Cal. 
— Until  9  A.  M.,  Mar.  4,  bids  will  be  re- 
ceived by  Los  Angeles  Board  of  Educa- 
tion at  761  Los  Angeles  Cliamber  of 
Commerce  Bldg.,  for  2-story.  16-unit 
building  proposed  for  Figueroa  St. 
school,  on  the  southwest  corner  of 
Figueroa  and  111th  Sts.  Separate  bids 
on  general,  plumbing,  painting,  heating 
and  ventilating,  and  electric  wiring. 
Plans  and  specifications  obtainable  at 
730  Security  Bldg.  Cert,  or  cash,  check 
or  bond,  5%.  Wm.  A.  Sheldon,  Secy. 
Parker  O.  Wright,  architect,  Francis 
H.  Gentry,  associate,  1133  Central 
Bldg.,  13  classrooms  and  auditorium  to 
seat  300;  plaster  exterior,  terra  cotta 
trim,  composition  roof.     Cost,  $102,500. 


Los  ANGELES,   Los  Angeles  Co.,  Cal. 

Until  9  A.  M.,  Feb.  27,  bids  will  be  re- 
ceived by  the  Los  Angeles  Board  of 
Education  for  3-story,  12-unlt  addition, 
47x143  feet,  at  Hollenbeck  junior  high 
school,  on  the  southwest  corner  of  6th 
and  Soto  Sts.  Separate  bids  on  general, 
plumbing,  painting,  heating  and  venti- 
lating and  electric  wiring,  l-'lans  and 
specifications  obtainable  at  730  Se- 
curity Bldg.  Cert,  or  cash,  check  or 
bond,  5%.  Wm.  A.  Sheldon,  secretary. 
Plans  by  Board  of  Education  Architec- 
tural Dept.  Ruff,  brick  exterior,  tile 
trim,    composition    roof.      Cost,    $84,000. 


CROWE 

GLASS 

CO. 

»74  Bdd7  St 
Pho&ft  Prospect  <1J 

Equipped  To  Handle 
Any   Size   Job. 

DIRECT  FACTORY  BUYERS 


VAN  NUYS,  Los  Angeles  Co.,  Cal.— 
L.  A.  Board  of  Education  will  call  tor 
bids  Boon  for  two-story,  12-unit  school 
BOxlBO  feet,  at  McKlnley  Home  Scnool 
site,  47U1  Woodman  Ave..  Van  Nuys. 
1  lans  by  Board  ot  Education  Archi- 
tectural Dept.  Stucco  exterior,  tile  and 
composition  roof,  reinforced  concrete 
corridors  and  stairs,  cement  and  maple 
flfloors..     Cost,    $84,000. 

LOS  ANGELES,  Cal.  —  Edward  A. 
Waugh,  1238  Sweetzer  Ave.,  has  gen. 
contr.  at  $105,838  for  3-sto.  class  C 
girls'  brick  dormitory  on  36th  St.  near 
University  Avenue  for  University  of 
Southern  California;  rms.  and  accom- 
modations for  100  girls,  dinlngrm.  and 
kitchen  facilities  fur  200  people,  laun- 
dry, lounges  and  recreation  hall;  Wm. 
lee  Wooliett  and  W.  W.  Eager,  1211 
Pac.  Mutual  Bldg.,  assoc.  arohts.;  120 
by  90  ft.,  basement,  press,  br.  facing, 
cast  stone  trim  and  entrance,  tile  rfg., 
pine  and  hdwd  fls.,  tile  wk,  metal  lath, 
steam  htg.  sys.,  storage  water  htr., 
pine  trim;  ^Newbery  Elec.  Co.,  726  S 
Olive  St.,  has  contr.  for  elec.  wirinK: 
plumbing  and  htg.  let  to  J.  Hokom,  4312 
Moneta  Ave.,  at  $18,668. 


PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
Until  March  5,  7:30  p.  ra.  bids  will  be 
received  by  A.  C.  Barker,  sect'y..  Board 
of  Education,  549  Channlng  Ave.,  Palo 
Alto,  to  fur.  aud  install  blackboards 
in  Addison  School.  Birge  M.  Clark, 
architect,  310  University  Ave.,  Palo 
Alto.  Plans  on  file  in  office  of  aeot'y., 
and   obtainable    from   architect. 


BAKERSFIELD,  Kern  Co.,  Cal. — 
Architect  llton  E.  Loveless,  4027  Kansas 
St.,  San  Diego,  is  preparing  plans  for 
reinforced  concrete  and  hollow  tile 
Parochial  school  and  rectory  here  for 
St.  Francis  Catholic  Church.  Kev. 
Father  J.  L.  Daumas,  pastor.  School 
will  contain  8  classrooms,  auditorium 
and  social  hall,  and  rectory  14  rooms; 
stucco  exterior,  tile  and  composition 
roofs.  Cost,  $116,000.  Work  to  start 
within  60  days. 


LONG  BEACH,  Los  Angeles  Co.,  CaL 
— Until  8  P.  M.,  March  9,  1925,  bids  will 
be  received  by  the  Board  of  Education 
of  Long  Beach  city  school  district,  at 
439  Markwell  Bldg.  Annex,  Long  Beach, 
for  addition  to  Longfellow  school  at 
Wardlow  Rd.  and  Jessie  Ave.,  Long 
Beach.  Separate  bids  will  be  taken  on 
general,  plastering,  painting,  plumbing, 
electric,  heating  and  ventilating.  Plans 
on  file  with  G.  W.  Scott,  328  Markwell 
Bldg.  Annex,  Long  Beach.  Harold  E. 
Burkett,  318  Commercial  Bldg.,  Lonjff 
Beach,  and  Farrell  &  Miller,  Western 
Mutual  Life  Bldg.,  Los  Angeles,  asso- 
ciate architects.  Cert,  check  or  bond 
5%.     A.  G.  Price,  Secretary. 


LONG  BEACH,  Loa  Angeles  Co.,  Cal. 
— W.  G.  Reed,  Pacific  S.  W.  Bank  Bldg., 
Long  Beach,  awarded  gen.  contr.  at 
$219,500  for  new  Frances  E.  WlUard 
school  on  11th  St.  betw.  Orizaba  and 
Freeman  Sts.,  Long  Beach.  Wright  & 
Gentry,  archts.,  316  Marine  Bank  Bldg:., 
Long  Beach.  Other  contracts  awarded 
were:  Plastering  to  Wm.  G.  Reed  at 
$26,455;  plumbing  to  Hickman  Bros  at 
$20,473,  and  heating  at  446,010;  wlrlngr 
to  Jensen  Elec.  Co.  at  $6,700. 
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The  Easy 
Hardware'' 


A  Sash  Fitted   With    WHITCO   Cannot  Sag 


The  fact  that  WHITCO  supports  the  sash,  at  both  top  and  bottom,  at  a  point  well 
beyond  the  joint  between  the  stile  and  rail — ^w^hich  is  the  weak  spot  when  case- 
ments are  hung  on  butts — 

Together  with  the  way  in  which  its  sturdy  brass  sash-plate  reinforces  that  joint — 

And  the  greatly  increased  holding  power  of  its  screws,  which  are  set  in  at  right 
angles  to  the  strain — • 

All  combine  to  insure  a  stronger  and  much  more  dependable  installation  than  is 
possible  %vith  any  arrangement  of  butts  and  adjusters. 

WHITCO  takes  the  place  of  butts  and  adjusters  for  swinging  and  controlling  casements  and 
transoms.     One  size  fits  all  sash. 

A  set  consists  of  two  pieces — one  for  the  top  and  one  for  the  bottom  of  a  casement,  and  one  for 
each  side  of  a  transom.     Both  are  identical,  e.\cept  that  one  is  the  reverse  of  the  other. 

The  installation  is  simple.     After  the  carpenter  has  housed  the  sash-plate  into  the  top  and  the 

bottom  of  the  casement,  all  he  has  to  do  is  to  turn  the  sill  plate  at  right  angles  to  the  sash,  set  it 

into  the  opening  and  screw  one  sill  plate  to  the  header  and  the  other  to  the  sill. 

There  is  nothing  for  either  the  architect  or  the  builder  to  bother  about.     No  special  sash  or  frame 

detail  is  required.     As  -WHITCO  is  entirely  concealed  the  usual  trouble  of  matching  hardware 

finishes  is  eliminated. 

"How  many  Sash?"  is  the  only  information  needed. 

WHITCO  is  sold  through  the  hardware  trade  only. 

In  Solid  Brass        . per  set,  $2.25 

In  Rust-proofed  Steel per  set,    1.75 

This  is  the  third  of  a  series  of  pages  illustrating  and  describing  the  many  practical  qualifications  of  W HI TCO  httrdvmri, 
in  addition  to  its  superiorities  as  a  means  of  operating  and  controlling  casement  sash  and  transoms. 


WHITCO  mak 
easy  and  safe  to 
the  outside  of  a 
ment  window 
within  the  room. 


clean 
case- 
f  rom 


Western  offices: 

365  Market  Street 

San  Francisco 


MANUFAaURERS 
Send    all    inquiries    to    nearer    Offices 


Eastern  offices: 

636-642  Mass.  Trust  Bldg. 

Boston 


Saturday,    February    21,     1925  BUILDING      AND      ENGINEERING      NEWS 


19 


SANTA  BARBARA,  Santa  Barbara 
Co.,  Cal. — State  Architect  Geo.  B.  Mc- 
Dougall,  Sacramento,  is  preparing 
sketclies  for  new  auditorium  and  ad- 
ministration building  for  state  teacliers 
college  here.  Budget  carries  appro- 
priation of  $130,000  for  building  and 
$20,000  for  equipment.  Work  to  be 
started  about  July  1. 


PASADENA,  L.  A.  Co.,  Cal.— Wm.  T. 
Loesch,  110  N  Euclid  Ave.,  Pasadena, 
(Fair  Oaks  40S5)  sub.  low  bid  at  $137,- 
000  to  Pasadena  bd.  educ.  Feb.  16,  for  2- 
story  bldg  at  Washington  junior  high 
school  site.  Pasadena.  Low  bidders  on 
sub-trades  were:  Plumbiner — Cooney  & 
Winterbottom  at  $9257:  elcc.  wiring, 
H.  L.  Miller  Co.,  at  $6724;  painting, 
W.  F.  Brockman  at  $4800.  Allison  & 
Allison,  archts.,  1405  Hibernian  Bldg., 
Los  Angeles.  Thirty-one  classrms. : 
brick  const.:  stucco  and  cast  stone  ex- 
terior, clay  tile  rfg. 


WHITTIER,  Los  AnKeles  Co.,  Cal. — 
Archts.  Allison  &  Allison.  1405  Hiber- 
nian Bldg.,  have  prepared  preliminary 
plans  for  a  new  bldg.  to  be  erected  at 
Whittier  for  Whittier  College.  It  will 
be  knnwn  as  the  Iowa  Bldg-.  It  will 
contain  auditorium,  music  department, 
club  rooms  and  exhibit  hall;  2-sto., 
reint.    concr.   constr.;    $300,000. 


BEVERLY  HILLS,  Los  Angeles  Co., 
Cal. — Archt.  George  A.  Howard,  Jr.,  820 
Storj-  Bldg.,  Los  Angeles,  has  com- 
pleted preliminary  plans  for  a  group 
of  1-sto.  brick  English  type  school 
bidgs.,  at  Beverly  Hills,  for  Berkeley 
Hall  School;  auditorium  bldg.  will  seat 
300  and  there  are  reception  rms.,  dress- 
ing rms.,  locker  rms.  with  sloyd  rm. 
in  part  basement,  2  class  rms.,  bldgs. 
with  4-rnis.  and  2-rms.  each  and  of- 
fices; brick,  stucco  and  half  timber, 
shingle  rfg.,  etc. 


RENO,  Nevada — Arch.  F.  J.  DeLong- 
champs.  Gazette  Bldg.,  Reno,  has  com- 
pleted preliminary  plans  for  proposed 
MacKay  Science  Building  to  be  erected 
on  University  of  Nevada  Campus.  The 
structure  will  house  physics,  chemistry 
and  mathematics  divisions.  Details 
will  be  published  when  plans  are  fur- 
ther advanced. 


BANKS,  STORES  &  OFFICES 


Contract     A^warded. 

STORES    (4)  $10,000 

SAN    FRANCISCO.      S.    Side    Judah    St., 

bet.    8th    and   9th   Aves. 
Four   stores    each   with    apartments    In 
rear,    frame    construction,     cement 
front. 
Owner — Francisco    Realty   Corp. 
Architect — Henry      Shermund,       Hearst 

Bldg.,    S.    F. 
Contractor — A.   G.   Mattson. 

Store  fronts  will  be  entirely  of  plate 
glass   and    cement. 

Note — This     building    was     nriginally 
to    be    erected    for   S.   A.    Schwartz. 


Ready  for  Figures  Next  Week. 
ADDITION  Cost,   $50,000 

SAN  FRANCISCO,  No.   50  First  St. 
Six-story    reinforced   concrete   addition. 
Owner — Langley    &     IVIichaels     Co.,     50 

1st  St.,  San  Francisco. 
Architect — H.    H.    Meyers,    Kohl    Bldg,, 

San   Francisco. 


Contract   Awarded. 

OFFICE    &    PRINTING   PLANT 

Cost,   $27,000 

SAN  JOSE.  Santa  Clara  Co.,  Cal.,  2nd 
St.  and  Santa  Clara. 

One  and  part  2-story  reinforced  con- 
crete office  and  printing  plant  bldg 

Owner — W.  L.  Atkinson  Co.  and  Asso- 
ciates, 28  E  Santa  Clara  St.,  San 
Jose. 

Architect — Wolff  &  Higgins,  Auzerais 
Bldg.,  San  Jose. 

Contractor — H.  R.  Sherman,  41  W.  San 
Antonio,   San   Jose. 


Additional   Sub-Contracts  Awarded. 
BANK    &   OFFICE  Cost,    $1,400,000 

OAKLAND,    Alameda    Co,,   Cal.,    Broad- 
way  and    15th   Sts. 
Seventeen-story    class    A      bank      and 

office  building. 
Owner — Central    National   Bank. 
Architect   —   Geo.    W.    Kelham,   Sharon 

Bldg.,   San   Francisco. 
Engineer — H.  J.  Brunnier,  Sharon  Bldg. 

San   Francisco. 
Contractor   —    Dinwiddle    Construction 

Co.,    Crocker    Bldg..    S.    F. 
Granite    awarded    to    Raymond    Granite 

Co.,  No.  3  Potrero  Ave.,  S.  F. 
Marble  awarded  to  Vermont  Marble  Co. 

244  Brannan  St.,  S.  F. 
As  previously  reported,  contract  for 
terra  cotta  was  awarded  to  Gladding- 
McBean.  22nd  and  Market  Sts.,  Oakland 
and  structural  steel  to  the  Moore  Dry 
Dock  Co.,  Balfour  Bldg.,  S.  F.;  elevator 
contract  to  Otis  Elevator  Co.,  333  13th 
'St.,   Oakland. 


Excavating    Contract    Awarded. 

STORE    &    OFFICE    BLDG. 

Cost,    $150,000 

OAKI,AND,  Alameda  Co.,  Cal.  SE  Cor. 
17th  and  Webster  Sts. 

Two-story  and  basement  store  and  of- 
fice building,  68  x  150,  containing 
10  stores,  ground  floors  with  of- 
fices   above. 

Owner — Robert  W.  Howden  &  Son,  1117 
Webster  St.,   Oakland. 

Architect  &  Contractors- — McWethy  & 
Greenleaf,  2910  Telegraph  Ave., 
Oakland. 

Excavating — Chas.  Harlowe,  Oakland, 
Cal. 


Plans  Being  Prepared. 

REMODELING  Cost,     $ 

SAN    FRANCISCO,     Geary    &     Stockton 

(Geary    St.    frontage). 
Remodeling    to    two    stores,    partitions, 

etc. 
0"n^ner — Nathan    Dohrmann    Co. 
Architect — Ashley    &    Evers,    58    Sutter 

St.,  S.  F. 
Part  of  the  Geary  St.  frontage  of 
Nathan  Dormann  Co.  will  be  converted 
into  t-wo  stores,  one  for  H.  L.  Porter 
Inc.  shoe  store  and  the  other  for  mil- 
linery store. 


Contract  Awarded. 

ADDITION  Cost,    $12,000 

RICmiOND,  Sth  St.  (Reads  Depart- 
ment Store),  SW  Cor.  Sth  and 
Nevln. 

One-story  addition,  fireproof  class  B 
construction. 

Owner — Reads  Department  Store,  Sth 
cfe   Nevin,    Richmond. 

Arcliitect — None. 

Contractor — Tandy  &  Theis,  234  Chans- 
lor,    Richmond. 


Excavation    Contract  Awarded. 

OFBnCE    BLDG.      Cost   approx.    $500,000 

SAX    FRANCISCO,    SE    Cor.    Van    Ness 
Ave.  and  Hayes  St. 

Four-story   class   A   office   bldg. 

Owner — Calif.    State   Automobile    Asso- 
ciation. 

Architect  —   George   W.    Kelham,   Sha- 
ron Bldg.,  San  Francisco. 

Contractor  —  P.  J.  Walker  Co.,  55  New 
Montgomery   St.,   San   Francisco. 

Eixcnvating    to    The    Granfleld    Co.,    180 
Jessie  St.,  San  Francisco. 
Report  on  other  portions  of  the  work 

will  be  given  very  shortly. 


Contract  Awarded. 

LOFT    BLDG.  Cost,    $— 

SAN   FRANCISCO,   Mission   Street   near 

Fourteenth   St. 
Two-story   store   and   loft  building. 
Owner — Ralph      Crothers,      Monadnock 

Bldg.,  San  Francisco. 
Contr.actor — Otto  Johnson,  2435  Spauld- 

ing  Ave.,  Berkeley. 


LOS  ANGELES,  Cal.  —  Archt.  S. 
Charles  Lee,  329  Douglas  Bldg.,  Los  An- 
geles, has  completed  working  plans 
and  is  taking  bids  for  1-story  store  and 
market  bldg.  at  s.e.  cor.  Santa  Bar- 
bara and  Brighton  Aves.,  for  a  client. 
Five  stores  and  large  market,  dimen- 
sions 40x125  ft.,  brick  and  stucco,  tile 
rfg.,  orn.  Iron,  cement  fls.,  plate  glass, 
electric  signs. 


BAKERSFIELD,  Kern  Co.,  Cal.— Ar- 
chitect Chas.  H.  Biggar,  Bank  of  Italy 
Bldg.,  Bakersfield,  has  completed  plans 
for  a  two-story  reinforced  concrete 
store  and  office  building  to  be  erected 
at  n.  w.  Jackson  and  Baker  Sts.,  for 
Gerard  Brandenburg;  will  be  50x106 
ft.;    est.    cost,    $30,000. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Archts.  Noerenberg  &  Johnson,  401 
L.  A.  Ry.  Bldg.,  have  completed  work- 
ing plans  (or  a  1-stcry  brick  branch 
bank  and  store  bldg.  at  University  Ave. 
and  Jefferson  Sts.  for  Pac.  Southwest 
Tr.  and  Sav.  Bank;  85  x  SO  ft.,  terra 
cotta  facing,  comp.  rfg..  plate  glass, 
skylights,  cem.  and  tile  fls.,  relnf.  con- 
crete vault,  pipe  trim,  steel  sash,  or- 
nam.   Iron   work. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Archt.  John  J.  Frauenfelder.  1116 
Story  Bldg.,  is  preparing  plans  for  2- 
sto.  store  and  office  bldg.  on  Vermont 
Ave.  between  1st  and  3rd  Sts.  for  J.  J. 
Warrick.  Stores  and  billiard  hall  in 
first  sto.,  offices  above;  dimensions, 
84  X  150  ft.,  reinf.  concr.  frame,  brick 
filler  walls,  terra  cotta  and  press, 
brick  facing,  plate  glass,  concr.  and 
wood  firs.,  comp.  rfg..  metal  skylights, 
steel  sash, 


IVIILLWORK 

A  service  of  real 
valne  is  offered  by 

National  Mill  &  Lumber  Co. 

We  are  glad  to  place  at  your  disposal,  without  obligation, 
the  services  of  a  corps  of  skilled  estimators,  with  wide  ex- 
perience in  figuring  general  millwork,  cabinet  work  and 
detail  work  of  all  kinds.  Behind  them  is  an  organization 
offering  virtually  unlimited  selection  of  materials.  We  be- 
lieve their  assistance  will  be  genuinely  helpful  to  you. 


812  Market  Street 
San  Francisco 


High  St.  &  Tidewater  Ave. 
Oakland 


OCEANSIDE,  San  Diego  Co.,  Cal.  — 
1st  Natl.  Bank  Is  clearing  site  at  2nd 
and  Hill  Sts.  preparatory  to  erection  ot 
new  bank. 

LOS  ANGELES,  Los  Angeles  Co.,  Cal. 

Architects  Morgan,  Walls  &  Clements 

1124  Van  Nuys  Bldg.,  are  completing 
plans  for  a  12-story  and  basement 
Cliass  A  bank  and  office  building  at  the 
northwest  corner  of  9th  and  Hill  Sts. 
for  Pacific  National  Bank.  Dimensions, 
95x166  ft.,  banking  room  and  stores  in 
first  story,  300  offices  in  upper  stories; 
steel  frame,  brick  and  concrete  con- 
struction; pressed  brick  and  terra 
cotta  facing,  plate  glass,  hardwood 
trim,  marble  and  tile  work,  steam 
heating,  elevators.  Bids  will  be  taken 
shortly. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
—Architect  Edgar  H.  Cllne,  307  Fergu- 
son Bldg.,  Los  Angeles,  is  completing 
working  plans  and  will  take  bids  soon 
for  two-story  brick  and  terra  cotta 
store  and  office  building,  35x135  feet, 
at  the  southeast  corner  of  27th  and 
Hill  Sts.,  for  Johnson  Estate.  Eight 
stores  and  six  offices.  Composition 
roofing,  cement  and  wood  floors,  metal 
store  fronts,  plate  glass,  gas  radiators 
heating. 
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LOS  ANGELES,  Cal. — Archt.  John  M. 
Cooper,  321  Marsh-Strong  Bldg.,  L..  A.. 
is  completing  working  plans  for  a 
relnf.  cone.  2-story  automobile  bldg., 
at  n.e.  cor.  5th  St.  and  Long  Beach  Ave 
for  Albertson  Motor  Car  Co.,  1540  S 
Figueroa  St:  191x300  ft.,  cone,  exter., 
comp  rfg.,  reinf.  cone,  loading  dock 
17x300  ft.,  steel  sash,  sprinkler  sys., 
cera.  fls.,  wire  glass,  skylights;  J200,- 
000.  Owner  will  take  bids  in  about  two 
weeks. 


OROVILLE,  Butte  Co..  Cal.  —  Floyd 
Headrick,  Orovllle,  at  approx.  $10,000 
awarded  contract  to  erect  one-story 
brick,  60  by  66  ft.  (2)  stores  In  Meyers 
St.  for  B.  B.  Meek  and  Careton  Gray. 
C.  F.  Levulett,  Orovllle,  has  contract 
for   excavation   work. 


TVSTIN,  Orange  Co.,  Cal.  —  Archt. 
Mott  M.  Marstnn.  607  Douglas  Bldg., 
Los  Angeles,  has  compl.  plans  for  1- 
story  and  part  2-story  music  rm.  and 
cafeteria  bldg.  at  Tiistln  high  school, 
Tustln.  for  Tiistin  union  high  school 
dlst.,  reinf.  cone,  plas.  exter..  tile  and 
comp.  rfg.,  maple  and  cem.  fls.,  gas 
rads..  pine  trim,  water  htr.  slate  black- 
boards, bids  to  be  called  shortly; 
$35,000. 


THEATRES 


Contract   Awarded. 

THEATRE  Est.    cost,     $60,000 

WATSONVILLE,    Santa    Cruz    Co.,    Cal. 

Reconstruction  of  theatre  building  de- 
stroyed   by   fire. 

Owner — Appleton    Investment    Co. 

Lessees — T.  &  D.  Theatres  and  West 
Coast  Theatres,  Inc. 

Architect— Wm.  H.  Weeks,  369  Pine 
St.,    San    Francisco. 

Contractor  —  Perry  Andrews,  Watson- 
vUle. 

Stmctnral  steel — Schrader  Iron  Works, 
1247    Harrison    St.,    S.    F. 


OAKLAND,  Cal.  —  Alexander  Pan- 
tages,  Pantages  Theatre  Bldg.,  San 
Francisco,  and  his  architect  B.  Marcus 
Precita.  are  negotiating  for  site  in 
Oakland  on  which  It  is  planned  to  erect 
a  $3,000,000  theatre,  office  and  store 
building.  The  project  is  In  a  prelim- 
inary   stage. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
A.  L.  Gore,  president  and  A.  M.  Bowles, 
manager  of  the  West  Coast  Theatres, 
Inc..  Knickerbocker  Bldg.,  Los  Angeles, 
are  completing  negotiations  for  a  mod- 
ern theatre  building  at  First  and  San 
Carlos  Sts.  It  is  proposed  to  erect  the 
structure  on  the  unit  plant,  the  ulti- 
mate seating  capacity   to  be   2500. 


LOS  ANGELES,  Cal.  —  L.  A.  Smith, 
Lilly-Fletcher  Bldg.,  3rd  St.  &  West- 
ern Ave.,  Is  completing  working  plans 
for  2-sto.  class  C  bldg.,  100x210  ft.,  on 
Vermont  Ave.  s.  of  1st  St.,  for  J.  J. 
Warrick.  Bids  will  be  taken  next  week. 
Theater  has  been  leased  to  West  Coast 
Theaters,  Knickerbocker  Bldg.  Audi- 
torium to  seat  1500,  stores  and  offices, 
terra  cotta  front,  tile  and  comp.  rf., 
wrought  Iron,  plate  glass,  marble  and 
tile  work,  struc.  steel,  class  A  stage, 
vent.  sys. 


LOS  ANGELES,  Los  Angeles  Co..  Cal. 
— Architect  Frank  Stiff,  1251  4th  Ave., 
is  preparing  preliminary  plans  for  a 
one-story  reinforced  concrete  theatre 
and  store  building  at  the  southwest 
corner  Mesa  Dr.  and  W.  Adams  St.,  for 
National  Theatres,  Inc.;  seat  1800 
people  and  12  stores;  140x200  feet, 
pressed  brick  and  terra  cotta  facing, 
composition  roofing,  gas  steam  heating. 
tile  and  marble  work,  plate  glass,  venti- 
lating system.     Cost,   $200,000. 


LONG  BEACH,  L.  A.  Co.  Cal.— Wm. 
G.  Reed,  814  Pacific  Southwest  Bank 
Bldg.,  Long  Beach,  award,  genl.  contr. 
at  $162,500  for  2-story  bldg.,  191x143 
ft.  at  316-30  W  Manchester  Ave.  for 
West  Coast  Theatres.  Inc.,  Knicker- 
bocker Bldg.  I'lumbtng,  heating  and 
ventilating,  panting,  elec.  wiring  and 
fix.  will  be  let  under  separate  contr. 
Plans  by  L.  A.  Smith.  Lilly-Fletcher 
Bldg.,  3rd  St.  and  Western  Ave.  Thea- 
ter auditorium  with  balcony  and  6 
stores  on  first  fl.  and  10  single  apts. 
above;  theater  portion  renf.  cone,  con- 
struction and  remainder  of  bldg.  class 
C;  stucco,  tile  and  art  stone  front. 
plate  glass,  copper  and  marble  store 
fronts,  marquise,  wrought  Iron,  met. 
drs.  and  stairs,  tile  and  comp.  rf.,  sky- 
lights, struc.  steel  marble  toilet  partlt. 
and  lobby  base,  tiled  lobby  fl.,  baths, 
toilets  and  sinks,  brass  and  bronze  fix- 
tures, art  glass,  pipe  organ,  beech  or 
maple  fls.,  built-in  beds,  storage  wa- 
ter htr..  vent.  sys.  Cost  complete.  $220,- 
000. 


Westest" 

Dead  Front  Safety 

Panel  Boards  with 

Cabinet 

New  style  duplex,  type 
as  illustrated.  "Westest" 
Dead  Front  Panels  are 
absolutely  dead  front,  yet 
they  are  easily  accessible 
for  testing.  Fittings  are 
G.  E.  standard  and  are 
mounted  on  Johns-Man- 
vllle  ebony  asbestos 
are  in  Special  Crystalac 
Panels  are  approved  by 
the    National    Board    of   Fire    Underwriters. 

Western  Safety  Mfg.  Co.,  Inc. 

Member    California    Development    Assoriatlon 
California  ElectraRisti*'  A«sociatlon 


"WESTEST" 

ELECTRIC  PRODUCTS 

1264  Folsom  Street 

San  Francisco 

I*honesi 


Enclosed  externally  operated 
Safety  Switches,  Knife 
Switches,  Metal  Switch  and 
Cnt-ont  Boxes,  Safety  Panel 
Boards. 

Catalog  and  Prices  on  Request 


A  "Tlttsbiirg"  Automatic 
Gas  Water  Heater  In- 
stalled In  the  Home  indi- 
cates high  quality 
thronghont. 

Recommended  and  speci- 
fied by  all  of  the  leading 
architects,  plumbers  and 
builders. 

Consider  the  high  merit 
of  the  Pittsburg  coupled 
with  "Pittsburg  Perfect 
Service." 

"Hot  water  quick  as  a 
wink." 


PITTSBURG  WATER  HEATER  CO. 

Makers  o( 
"PITTSBURG    AUTOMATICT' 

■•BUNGALOW    AUTOMATIC" 

STORAGE   SYSTEMS 
and  "LION"  TANK  WATEHl  HEATERS 

309  13th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 
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PORTLAND,  Ore.  —  Universal  Plan 
Service,  332  Railway  Exchange  Bldg., 
completes  plans  for  twro  story  brick 
and  hollow  tile  theatre,  stores  and  of- 
fices, 75  by  115-£t.;  est.  cost,  $60,000; 
theatre   will  seat  750. 


Ready  for  Figures. 

THEATRE,  ETC.  Cost,  J75,000 

DUNSMUIR,    Siskiyou    Co.,    Cal. 
Thiee-story   Class  C  lodge  and  theatre 

building    (Italian   Architecture). 
Owner — Dunsmuir   Lodge   of   Masons. 
Architect   —    Carl    Werner,    Santa      Fe 

Bldg.,    San    Francisco. 
Theatre  will  occupy  first  floor,  office 
rooms   on   second  floor  and   third  floor 
will    be    devoted   to    lodge    rooms. 


Figures   Being  Taken. 

THEATRE    BLDG.  Cost,    $240,000 

OAKLAND,    Alameda    Co.,    Cal.      Grand, 
Lakeside   and   Walker   Avenues. 

Two-story    Class      A    theatre      building 
(2500  seating  capacity). 

Owner — A.    C.    Karski    and    Louis    Ka- 
llski. 

Architect — Reld    Bros.,     105    Montgom- 
ery St.,   San  Francisco. 
Bids   are   being   taken   for   a   general 

contract. 


WILMINGTON,  L.  A.  Co.,  Cal. — West 
Coast  Theaters,  Inc.,  Knickerbocker 
Bldg.,  Los  Angeles,  announces  that  ne- 
gotiations liave  been  completed  with 
Mrs.  A.  M.  Lupie,  owner  of  property  at 
s.e.  cor.  Canal  and  I  Sts..  Wilmington, 
lor  erection  of  new  theater  on  that  site 
to  cost   $160,000. 


HUNTINGTON  PARK.  Los  Angeles 
Co.,  Cal. — Reed  &  Ritchie,  163  S.  Paci- 
fic Blvd.,  Huntington  Park,  awarded 
contract  at  about  $150,000  for  all  work 
complete  for  Class  A  theatre,  store  and 
apartment  building  on  Pacific  Blvd., 
Huntington  Park,  for  Mr.  McSwain  and 
associates.  It  will  be  leased  to  West 
Coast  Theatres  Co.  Plans  by  Arthur 
G.  Lindley  and  Chas.  R.  Selkirk,  800 
American  Bank  Bldg.,  Los  Angeles. 
Auditorium  to  seat  1800;  dimensions, 
114.X150  ft.,  reinforced  concrete  con- 
struction, composition  roofing,  cement 
and  hardwood  floors,  ornamental  iron. 


LOS  ANGELES.  Cal.  —  L.  A.  Smith, 
LlUy-Fletcher  Bldg.,  3rd  St.  and  West- 
ern Ave.,  has  prepared  plans  and  is 
taking  bids  from  selected  list  of  bid- 
ders tor  2-story  bldg..  155.xlt)0  ft.,  at 
s.e.  cor.  10th  St.  and  Western  Ave.  for 
Coast  Theaties,  Inc.  Theatre  auditor- 
ium to  seat  2000,  11  stores  and  20  sin- 
sfle  apts.;  theatre  portion  class  A  const, 
and  remainder  class  C.  stucco  exter., 
plate  glass  fronts,  tile  and  comp.  rf., 
marble  and  tile  lobby,  tiled  baths  and 
sinks,  built-in  beds.  htg.  and  vent,  sys; 
$350,000. 


WHARVES  AND  DOCKS 


OAKLAND,  Cal. — City  Commissioner 
of  Public  Works  Albert  Carter  an- 
nounces plans  have  been  completed  for 
$80,000  fuel  oil  wharf  to  be  erected  at 
the  Parr  Terminal;  will  be  60  by  600 
feet. 


SACR.\MENTO,  Calif.— See  "Miscel- 
laneous Construction,"  this  issue.  Bids 
wanted  for  driving  piles;  filtration 
plant   improvements. 


MISCELLANEOUS    BUILDING 
CONSTRUCTION 


Contract  Awarded. 

BUILDING  Cost,    $11,000 

STOCKTON.  San  Joaquin  Co.,  Cal.     No. 

2024-6-8  N-Wilson  Way. 
One-story   building. 
Owner — G.   B.   Ghivizi. 
Architect — None. 
Contractor^L.  S.  Peletz,  314   Exchange 

Bldg.,  Stockton. 

Segregated    Figures    Being    Taken. 

STABLES.  Cost,    $25,000 

WOODSIDE,   San  Mateo   Co. 

Frame   and  stucco   stables. 

Owner — Mrs.   Lurllne    Roth. 

Architect — B.    G.    McDougall,    393    Sac- 
ramento St.,  S.  F. 

Contractor  —  Lindgren-Swinerton   Co., 
Inc.,    Standard   Oil   Bldg..    S.    F. 
Sub-figures    are    being    taken    on    all 

portions  of  the  work. 

SACRAMENTO,  Cal.— Until  Feb.  26, 
9:15  P.  M.,  bids  will  be  received  by  H. 
G.  Denton,  city  clerk,  to  const,  rein- 
forced concrete  partition  wall,  baffle 
wall,  drive  piles,  etc.,  at  Filtration 
Plant.  Work  will  include  driving  175 
fifty-foot  piles;  erection  of  wall  varied 
in  thickness,  25  ft.  high  and  190  ft. 
long.  Cert,  check  10%  payable  to  City 
Controller  req.  See  call  for  bids  under 
olticial  proposal  section  in  this  issue. 


FRESNO,  Fresno  Co.,  Cal. — A.  T.  Gib- 
son, 37  Drumm  St.,  San  Francisco,  has 
purchased  tract  of  54  acres  and  build- 
ings of  California  Wine  Ass'n.  and  plans 
purchase  of  $100,000  worth  of  equip- 
ment for  cotton  compress.  The  prop- 
erties are  located  about  3  miles  south 
of  Fresno  and  are  served  by  the  S.  P. 
and   Santa   Fe   railroads. 


MARYSVILLE,  Tuba  Co.,  Cal.— Na- 
tional Theatre  Syndicate  has  purchased 
Methodist  Church  property  at  Fourth 
and  E  streets  and  plans  early  construc- 
tion of  $250,000  theatre  building. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
County  supervisors  and  city  council 
approve  plans  for  proposed  under- 
ground comfort  station  to  be  con- 
structed in  courthouse^  groiunds  on 
Weber  Street  side;  will  be  reinforced 
concrete  construction  with  consider- 
able marble  and  tile  work  on  interior; 
est.  cost  $25,000.  W.  B.  Hogan  is  city 
engineer  and  A.  L.  Banks,  city  clerk 
of  Stockton. 


SAN  FRANCISCO— Bids  were  opened 
in  the  ofice  of  B.  P.  Lamp,  secy.  Park 
Commission,  Park  Lodge,  Golden  Gate 
Park,  for  erection  of  diving  tower  at 
Herbert  Fleishhacker  Playfield,  Great 
Highway  and  Sloat  Blvd.  Ward  & 
Blohme,  architects,  454  California  St. 
Bids  "were: 
Barrett  &  Hllp,   918   Harrison  St. 

San   Francisco    $1980 

Cahill    Bros 2000 

John  Casty  &  Son    2260 

Elliott   &   Grant    2389 


SAN  FRANCISCO — Until  Feb.  26,  12 
Noon,  bids  will  be  received  by  B.  P. 
Lamb,  Sect'y.,  Board  of  Park  Commis- 
sioners, Park  Lodge,  Golden  Gate  Park, 
to  install  power  and  heating  plant  at 
Herbert  Fleishhacker  Swimming  Pool 
at  Great  Highway  and  Sloat  Blvd. 
Plans  obtainable  from  Walter  S.  Leland, 
engineer,  664  Howard  St.,  San  Fran- 
cisco. Cert,  check  10%  payable  to  Bd. 
of  Park  Comm.  req.  Bond  of  25%  of 
contract  will  be  required  of  successful 
bidder. 


BUSINESS  OPPORTUNITIES 


SAN  FRANCISCO— Further  Informa- 
tion regarding  these  opportunities  may 
be  obtained  from  the  ofilce  of  Larsen 
Advance  Construction  Reports,  818 
Mission  Street,  San  Francisco,  either 
by  phone,  letter,  or  persoal  call.  Re- 
quests for  additional  information 
should  be  made  to  the  Business  Oppor- 
tunities Department.  Such  requests 
must  be  accompanied  by  the  Index 
Number   of   each   opportunity. 

8935 — Hamburg,  Germany.  Exporter 
desires  to  appoint  an  exclusive  agent 
in  San  Francisco  to  handle  his  line  of 
Porcelain,  chinaware  and  crockery 
ware. 

8938 — Vancouver,  B.  C.  Firm  desires 
to  communicate  with  electrical  manu- 
facturing companies  in  San  Francisco 
which  could  provide  for  Installation 
of   Alarm   systems. 

8a32 — Lieqzig,  Germany.  Firm  of  im- 
porters established  ten  years,  desires 
to  obtain  representation  in  Germany 
for  wrought  iron,  rolled  metals,  tin, 
copper,  steel,  aluminum,  zinc,  and  lead, 
from    San    Francisco    producers. 

8941. — Charleroi,  Belgium.  Concern 
wishes  to  communicate  with  San  Fran- 
cisco firms  interested  in  window  and 
fancy  glass,  iron  and  steel,  metal  of 
all    kinds,    building    materials. 

D-1474 — Fargo,  North  Dakota.  Indi- 
vidual desires  contact  with  local  con- 
cerns equipped  to  manufacture  refrig- 
erator boxes  and  galvanized  chemical 
tanks. 

D-1475 — Fresno.  Calif,  Individual 
wishes  to  get  in  touch  with  local  firms 
handling  Cotton  mill  machinery  includ- 
ing  installation   of  same. 

D-1476 — Providence,  R.  I.  Manufac- 
turers of  braiding  machines  used  tor 
rag  rugs  wish  to  secure  representation 
San  Francisco. 


SUBSCRIPTION  BLANK 


Cat  Oat  and  Ifall  ToOmr 


.in...... 


TO  BmLDING  AND  ENGINEERING  NEWS, 

818  Mission  Street,  San  BVaneisco,  Calif. 

Send  me  BuUding  and  Engineering  News  for  one  year,  commencing  with  next  iasue,  for  whi«h 

1   enclose  check  for  .$5.00    (Remittance  atuit  aceompaiiT  order) 


Name   _... 

Street  and  No.  ... 
City   _ 


.State 
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Official    Proposals 


XOTICE    TO    CONTRACTORS 


(Bouudaxy    Fence — Pearl    Harbor) 


The  Bureau  of  Yards  and  Docks  in- 
vites attention  to  the  fact  that  it  will 
open  proposals,  in  the  near  future,  on 
specitication  No.  6067,  Boundary 
j^  cnce.  Naval  Operating  Base  (Navy 
iaidj.  Pearl  Harbor,  T.  H.  The  work 
includes  approximately  6400  feet  of 
nine  foot,  diamond  mesh,  wire  fen- 
cing, and  posts,  spearheads,  rails,  etc., 
for    ;i!sOO    feet    of   additional    fencing. 

in  the  event  that  this  work  is  of 
interest  to  you,  you  should  forward  to 
the  Bureau  of  Yards  and  Docks,  Weish- 
ington,  D.  C,  to  the  Commandant,  Nav- 
ui  uperating  Base,  Pearl  Harbor,  T.  H., 
or  to  the  Commandant,  Navy  Yard, 
Mare  Island,  Calif.,  a  check  or  postal 
money  order  for  jlO.  payable  to  the 
Chief  of  the  Bureau  of  Yards  and 
Docks  as  security  for  the  safe  return 
of   the   drawings  and  specification. 

Inasmuch  as  the  specifications  and 
accompanying  drawings  are  nearing 
completion,  it  is  suggested  that  you 
submit  your  application  as  soon  as 
practicable  in  order  that  the  bidding 
data  may  be  forwarded  when  the  spec- 
ifications are  received  from  the 
printer. 

Prospective  bidders  on  the  West 
Coast  should  make  application  at  the 
Navy  Yard,  Mare  Island,  Calif.,  for 
bidding   data. 


NOTICE    TO    CONTRACTORS 


Bansars — Pearl  Harbor  and   Coco   Solo 

The  Bureau  of  Y'^ards  and  Docks  in- 
vites your  attention  to  the  fact  that  it 
will  open  proposals,  April  S,  19-5,  ou 
Specification  No.  o04t),  -Hangars,  Pearl 
Harbor,  Hawaii,  and  Coco  aolo,  G.  Z." 
Each  hangar  will  have  concrete  floor, 
steel  irame,  steel  sash,  steel  sliding 
doors,  asbestos  covered  metal,  built-up 
roofing,  cast-iron  piping  and  electrical 
work.  The  hangar  at  Pearl  Harbor 
will  have  wood  roof  sheathing  and 
terra  cotta  piping.  The  hangar  at  Coco 
Solo  will  have  a  precast  gypsum  tile 
roof  deck.  Alternative  bids  will  be  re- 
ceived on  doors  of  the  bascule  type 
and  on  corrugated  asbestos  siding. 

In  the  event  that  this  work  is  of  in- 
terest to  your  firm,  you  should  for- 
ward immediately  to  the  Bureau  of 
Yards  and  Docks,  Navy  Department, 
Washington.  D.  C,  to  the  Commandant, 
Navy  Yard,  Mare  Island,  Calif.,  to  the 
Commandant,  Naval  Operating  Base, 
Pearl  Harbor,  T.  H..  or  to  the  Com- 
mandant, 15th  Naval  District,  Balboa, 
C.  Z.,  a  check  or  postal  money  order 
for  $20,  payable  to  the  Chief  of  the 
Bureau  of  Yards  and  Docks,  as  securi- 
ty for  the  safe  return  of  the  drawings 
and  specification,  which  will  be  for- 
warded as   soon   as  available. 

Prospective  bidders  on  the  West 
Coast  should  make  application  at  the 
Navy   Yard,   Mare   Island,   Calif. 


NOTICE    TO    CONTRACTORS 


(Memorial  Hall,  Hautord,  Cal.) 

Notice  is  hereby  given,  that  sealed 
bids  will  be  received  and  opened  by 
the  Board  of  Supervisors  of  the 
County  of  Kings,  State  of  California, 
at  the  office  of  said  Board  in  the  City 
of  Hanford,  up  to  but  not  later  than 
three  o'cloek  P.  AI.  Thursday,  March  5, 
1025,  or  the  erection  and  completion  of 
the  Veterans'  Memorial  Building  to  be 
erected  on  property  belongmg  to  said 
county  in  the  Civic  Center  in  the  City 
of  Hanford. 

The  bids  to  be  submitted  and  the 
work  to  be  done  in  accordance  with 
the  plans  and  specifications  prepared 
by  Swartz  and  Ryland,  regularly  cer- 
tiflcate<J  architects  licensed  to  prac- 
tice under  the  laws  of  the  State  of 
California,  employed  by  said  Board  of 
Supervisors,  and  under  the  direction 
*.nd  supervision  of  said  architects. 


A  call  tor  bids  publlahed  in 
thla  section  indicates  that  bids 
are  desired  from  other  than  local 
bidders  Maximum  competition 
Is  desired,  and  this  is  assured 
through  BUILDING  AND  BNQI- 
NEEKING  NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  in  Central  and 
Northern  California  who  bids  on 
public    worlc. 

Rate)  10  cents  per  line,  per 
insertion. 

All  official  calls  for  bids  of 
the  California  State  Highway 
Comralsaion  and  Nevada  State 
Highway  Commission  are  pub- 
lished  in   this  section. 


Bids    will    be    received    on    work    ac- 
cording  to   the   following  aggregation: 
Prop.  No.  1.     General    construction. 
No.   2.     Masonry. 
No.  3.     Electrical   work. 
No.  4.     Roofing. 
No.  5.     Plumbing,    Sheet    Metal 

and  Heating. 
No.  6.  Painting. 
Plans  and  specifications  may  be  ob- 
tained from  the  office  of  the  archi- 
tects, Room  624,  Rowell  Building,  Fres- 
no, California,  or  from  the  office  of 
the  County  Surveyor,  in  the  County  of 
Kings,  in  the  Kings  County  Court 
House,    at    Hanford,    California. 

All  bids  sliould  be  presented  on  bid 
forms  to  be  obtained  from  the  archi- 
tects. Each  bid  must  be  accompanied 
by  a  certified  check  on  some  respon- 
sible California  bank  in  a  sum  not  less 
than  Ten  (1U%)  per  cent  of  the  total 
amount  of  the  bid,  made  payable  to  the 
Board  of  Supervisors,  to  be  forfeited 
to  the  County  of  Kings  as  agreed  and 
liquidated  damages,  should  the  party 
or  parties  to  whom  the  contract  shall 
be  awarded  fail  to  enter  into  the  con- 
tract within  five  days  after  the  award 
or  to  give  bond  required  by  the  Board 
for  the  faithful  performance  of  the 
contract. 

A  good  and  sufficient  bidders'  bond 
will  be  accepted  in  lieu  of  the  certi- 
fied checks. 

The   Board    reserves    the    rght   to   re- 
ject  any   and  all   bids. 
Dated,   February  5,   1925. 
(Seal.)  E.    P.    PICKERILL. 

Clerk     of     the     Board     of    Supervisors, 
County   of  Kings,   State   of  California. 


STATE    OF   CALIFORNIA 


CALIFORNIA  HIGHWAY  COMMISSION 


(gAN   J0.4.Q,iriN   COUNTY) 


NOTICE    TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  ofl^ce  of  the  California 
Highway  Commission,  515  Forum 
Bldg.,  Sacramento,  Cal.  uiifil  2  oVIooR 
P.  M..  uu  March  Ki.  lOSo,  at  which 
time  they  will  be  publicly  opened  and 
read,  for  construction,  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  of 
portions  of  State  Highway,  as  follows: 

San  Joaquin  County,  between  Stanis- 
laus  River  and   Turner  Station    (X-S.J. 


QUANTITY  SURVEYOR 

Valnatlon    Bnstoeer 
ARTHUR    PRIDDLE 

603    Mission    Street,   at   Third    St. 
Sun    Franclxco,    Calit* 

Telephone    Douglas   8-4-9-8 
General  litrnttng  Bnreaa 

Architect'*  Preliminary  Estlmstss 


4-A  &  B).  about  eleven  and  six-tenths 
(11.6)  miles  in  length,  eight  and  nine- 
tenths  (8.9)  miles  to  be  paved  with 
Portland  cement  concrete  and  two  and 
seven-tentlis  (2.7)  miles  to  be  widened 
with  Portland  cement  concrete 
shoulders. 

San  Joaquin  County,  a  bridge  24  feet 
wide  across  the  San  Joaquin  River  near 
Mossdale  (X-S.J. -5-B),  consisting  of 
one  200  foot  fixed  steel  span,  one  124 
foot  steel  bascule  span  and  eight  26 
foot  reinforced  concrete  girder  ap- 
proach spans  on  concrete  piers  and 
bents. 

Plans  may  be  seen,  and  forms  of  pro- 
posals, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said  of- 
fice and  they  may  be  seen  at  the  offices 
of  the  Division  Engineers  at  Los  An- 
geles and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineer's  offices  are  lo- 
cated at  Willits,  Redding,  Sacramento, 
San  Francisco,  San  Luis  Obispo,  Fresno, 
Los  Angeles.  San  Bernardino  and 
Bishop. 

A  representative  from  the  Division 
ofiice  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  worit  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity  of 
work  to  be  done,  with  a  representative 
of  the  Commission.  It  is  requested 
that  arrangements  for  joint  field  in- 
spection be  made  as  tar  in  advance  as 
possible.  Detailed  information  con- 
cerning the  proposed  work  may  be 
obtained   from   the   Division   office. 

No  bid  will  be  received  unless  It  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors  "  annexed  to  the 
blank  form  of  proposal,  for  full  di- 
rections as  to  bidding,  quantities  of 
work   to   be   done,   etc. 

The  California  Highway  Commission 
reserves  the  right  to  reject  any  or  all 
bids  or  to  accept  the  bid  deemed  for 
the  best  interests  of  the  State. 

HARVEY    M.    TOY, 

LOUIS  EVERDING, 

N.  T.  EDWARDS, 
California    Highway    Commission. 

R.    M.    MORTON, 
State    Highway    Engineer. 

W.    F.    MIXON,    Secretary. 
Dated   February    16,    1925. 


NOTICE    TO    CONTRACTORS 


(Reinforced  Concrete  Walls — Filtration 
Plant.)     Ad.  No.  30 


Sealed  bids  will  be  received  by  the 
undersigned  for  the  City  Council  of 
the  City  of  Sacramento  af  the  Council 
Chamber  of  said  City  Council  in  the 
Sacramento  City  Hall,  on  I  Street,  be- 
tween Ninth  and  Tenth  Streets,  be- 
t^Veen  the  hours  of  8:15  and  0:15 
o'clock  P.  M.  on  the  2Gth  day  of  Feb- 
ruary, 1025.  tor  the  furnishing  of  all 
labor  and  materials  necessary  for  thef 
construction  and  constructing  rein- 
forced concrete  Partition  Wall,  Baffle 
Wall,  Driving  Piles,  etc.,  at  the  Filtra- 
tion Plant,  as  provided  for  in  Plans  and 
Specifications  adopted  by  the  City 
Council  on   date  of  February   5,    1925. 

All  such  proposals  must  comply  with 
the  requirements  of  the  City  ordinances 
applicable  thereto,  and  the  City  Charter 
of  the  City  of  Sacramento,  effective 
June  30,  1921,  and  bidders  are  hereby 
cautioned  that  any  bid  which  fails  to 
comply  therewith  cannot  be  considered. 

Bids  must  be  submitted  upon  printed 
proposal  and  affidavit  form,  supplied 
by  the  City  Clerk  without  charge  to 
the  prospective  bidders  and  enclosed  in 
an  envelope  marked  "Sealed  Proposals 
for  Construction  of  Walls,  etc.,  at  the 
Filtration   Plant." 

At  the  same  time  with  the  execution 
of  the  Contract  for  said  work,  success- 
ful bidder  will  be  required  to  furnish 
a  contract  bond  for  faithful  perfor- 
mance of  the  work,  in  the  sum  of  60% 
(.Continued   on   Page   28) 


Saturday,    February    21,     1926  BUILDING      AND      ENGINEERING      NEWS 


23 


Engineering  News  Section 


BRIDGES 


EUREKA,  Humboldt  Co.,  Cal. — Fol- 
lowing bids  taken  under  advisement  by 
supervisors  to  const,  bridge  over  Van 
Uuzen  river: 

Bridge  No.  1 — On  Blacliburn  Grade 
Cutoff,  bet.  Stations  26  and  34,  (approx) 
consisting  of  one  185  It.  arch  span. 
72.5  lin.  ft.  of  cone,  approaches  and 
about  240  lin.  ft.  of  earth  fill  ap- 
proaches. 

Bridge  No.  2 — On  Blackburn  Grade 
Cutoff  bet.  Stations  IDO  and  156  (ap- 
prox.) consisting  of  one  185  ft.  arch 
span,  72.5  lin.  ft.  cone,  approaclies  and 
about   232   ft.   of   earth   approaches. 

Bridge  No.  3 — -At  Bridgeville  on  the 
site  of  the  existing  wooden  bridge  lo 
consist  of  one  144  ft.  arch  span,  89.5 
lin.  ft.  of  cone,  approaches  and  about 
30   lin.  ft.  of  fill  approaches. 

On  Nos.  1  and  2,  F.  H.  Green  bid  $36,- 
85U  each  and  on  No.   3  $25,900. 

Bordwell  &  Zimmer,  $29,000  on  each 
of"  the  three. 

Mercer-Fraser  Co.  $27,284  on  No.  1, 
$28,825  on  No.  2  and  $19,079  on  No.  3. 

Smith  Bros.,  $26,936  on  No.  1,  $24,- 
808  on  No.  2   and  $20,120  on  No.  3. 

H.  Padgett  bid  No.  3,.  $22,228. 

Rocca  ix.  CoUetti,  San  Rafael,  Nos.  1 
and  2,  respectively,   $36,072  and  $37,500. 

Thomas  Engelhart  Nos.  1  and  2,  $27,- 
655.10  each   and   $19,500   on  No.   3. 

JVlcKay  &  Schroth,  Los  Angeles,  $23.- 
347  each  on  Nos.  1  and  2  and  $19,317  on 
No.   3. 


ORANGE  COUNTY,  Cal.— As  pre- 
viously reported,  bids  will  be  received 
by  State  Highway  Commission,  Forum 
BIdg.,  Sacramento,  until  March  2,  2  P. 
JVl.,  to  const,  bridge  in  Orange  county, 
180  ft.  long,  30  ft.  wide,  over  San  Juan 
creek,  near  San  Juan  Capistrano,  con- 
sisting of  three  46  ft.  and  two  21  ft. 
rein.  cone,  spans  on  cone,  piers  and  pile 
bents.  Project  involv.:  400  cu.  yds. 
"A"  Portland  cement  concrete  (bridge); 
S15  cu.  yds.  *'C"  Portland  cement  con- 
crete (bridge);  14  cu.  yds.  "E"  Portland 
cement  concrete  (bridge);  70  cu.  yds. 
"A"  Portland  cement  concrete  (slope 
paving) ;  90,000  lbs.  reinforcing  steel  in 
place  (bridge  and  slope  paving);  460 
cu.  yds.  excavation  for  bridge  struc- 
ture; 135  cu.  yds.  backfill  lor  bridge 
structure;  8  rein.  cone,  piles;  92  Doug- 
las fir  piles;  1200  cu.  yds.  roadway  ex- 
cavation without  classification.  No 
progress  payments  will  be  made  for  this 
work  prior   to   June   1,   1925. 

HOQUIAM,  Wash. — Bridge  Committee 
of  Chamber  uf  Commerce  urges  double- 
leaf  bascule  type  bridge  to  replace 
8th  St.  span;  est  cost  $240,000  for  which 
bonds  have  been  voted.  M.  M.  Caldwell, 
consulting  engineer  on  project.  Cen- 
tral Bids.,  Seattle. 


CONTRA  COSTA  COUNTY,  Calif.  — 
Raymond  Concrete  Pile  Co.,  Monad- 
nock  Bldg.,  San  Francisco,  awarded 
cont.  by  American  Toll  Bridge  Co.,  525 
Market  St.,  San  Francisco,  for  con- 
crete pile  work  in  connection  witli 
Carquinez  Straits  and  Antioch  bridges, 
the  former  a  3500-lt.  cantilever  struc- 
ture with  clearance  of  135  ft.;  latter 
35S7-ft.  with  clearance  of  135  ft.  at 
drawbridge. 


RIVERISIDE,  Cal. — Oscar  Ford,  city 
street  supt,,  recommends  $100,000 
bridge  to  replace  Victoria  Ave.  struc- 
ture which  he  states  can  only  be  tem- 
porarily repaired. 

BLYTHE,  Cal — Repie.sentative  Swine 
has  introduced  in  House  of  Represen- 
tatives bill  to  authorize  const,  of  toll 
bridge  across  Colorado  River  by  John 
L.  Harrington.  The  bill  has  also  been 
presented  to  the  Senate  by  Senator 
Khortridge;  will  be  financed  by  private 
capital  and  will  be  const,  under  super- 
vision of  Mr.  Harrington,  designer  of 
the  Colorado  St.  bridge  across  the 
Arroyo   Seco,    Pasadena. 


SAN  JOAQUIN  COUNTY,  Cal.— Until 
March  16,  2  p.  m.,  bids  will  be  rec.  by 
State  Highway  Commission,  Forum 
Bldg.,  Sacramento,,  to  const,  biridg'e 
over  San  Joaquin  river  near  Mossdale, 
21-lt.  wide,  consisting  of  one  200-ft. 
fixed  steel  span,  one  124-ft.  steel  bas- 
cule span  and  eight  26-tt.  rein.  cone, 
girder  approach  spans  on  cone,  piers 
and  bents.  R.  M.  Morton,  state  higliway 
eng.  See  vnll  for  bids  under  official 
proposal   section  in  tliis  issue. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— Until  March  2,  10  a.  m.,  bids  will  be 
rec.  by  Elizabeth  M.  Kneese,  county 
clerk,  to  const,  rein.  cone,  bridge  over 
Cordilleros  creek  on  Whipple  road  near 
East  Portal  of  Puigas  tunnel  in  2nd  rd. 
dist.  Cert,  check  10%  payable  to  county 
req.  Plans  obtainable  from  County  Sur- 
veyor Geo.  A.  Kneese. 


BAKERSFIELD,  Kern  Co.,  Cal.— Un- 
til March  9,  1:30  p.  m.,  bids  will  be  rec. 
by  E.  W.  Black,  secy.  Joint  Highway 
District  No.  2,  to  const,  nine  wooden 
culverts.  Cert,  check  10%  payable  to 
Pres.  of  Bd.  of  Dir.  of  Dist.  req.  Plans 
obtainable  from  Burch  and  Beck,  en- 
gineers, Commercial  Bank  Bldg.,  San 
Luis  Obispo. 


EUREKA,  Humboldt  Co..  Cal. — Smith 
Bros.,  Eureka,  at  $26,936  awarded  cont. 
by  supervisors  to  const,  bridge  on 
Blackburn  Grade  Cutoff,  bet.  Stations 
26  and  34  (approx.)  consisting  of  one 
185  ft.  arch  span,  72.5  lin.  ft.  of  cone, 
approaches  and  about  240  lin.  ft.  of 
earth    fill    approaches. 

Englehart  Construction  Co.,  Eureka, 
at  $27,655  awarded  cont.  to  construct 
bridge  on  Blackburn  Grade  Cutoff  bet. 
Stations  150  and  156  (approx.)  consist- 
ing of  one  185  ft.  arch  span,  72.5  lin.  ft. 
cone,  approaches  and  about  232  ft.  of 
earth    approaclies. 

Mercer-Fraser  Co.,  Eureka,  at  $19,079 
awarded  cont.  to  const,  bridge  at 
Bridgeville  on  the  site  of  the  existing 
wooden  bridge  to  consist  of  one  144  ft. 
arch  span,  89.5  lin.  ft.  of  cone,  ap- 
proaches and  about  30  lin.  ft.  of  fill 
approaches. 


EUREKA,  Humboldt  Co.,  Cal.— Bids 
will  be  asked  at  once  by  Supervisors,  to 
be  opened  about  March  10,  to  construct 
bridge  over  Lindsay  Creek  near  Essex 
on  Mad  River  and  another  at  Honeydew 
at  Mattole.  A.  J.  Logan,  county  sur- 
veyor. 


SAN  MATEO,  San  Mateo  Co.,  Cal.— 
City  council  authorizes  plans  prepared 
for  subway  at  Ninth  St.  and  Railroad 
Ave.  Portion  of  cost  will  be  borne  by 
Southern  Pacific  R.R.  Subways  are 
also  phmned  at   10th  and  11th  Sts. 
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BAKERSFIELD,  Kern  Co.,  Cal.— Un- 
til March  9,  1:30  p.  m.,  bids  will  be  rec. 
by  E.  W.  Black,  secy..  Joint  Highway 
District  No.  2,  to  const,  nine  rein.  cone, 
culverts.  Cert,  check  5%  payable  to 
Pres.  Bd.  of  Directors  of  Dist.  req. 
Plans  obtainable  from  Burch  and  Beck, 
engineers.  Commercial  Bank  Bldg.,  San 
Luis  Obispo. 


SHASTA  COUNTY,  Cal — ^As  previous- 
ly reported,  bids  will  be  rec.  by  State 
Highway  Commission,  Forum  Bldg., 
Sacramento,  until  March  9,  2  p.  m.,  to 
const,  rein.  cone,  girder  bridge  over 
Salt  Creek,  6-mi.  south  of  Antler,  con- 
sisting of  one  36-ft.,  two  42-ft.  and  two 
20-ft.  spans  on  cone,  bents.  Approx. 
quantities  involved  are:  340  cu.  yds. 
class  A  cem.  cone;  102  cu.  yds  class 
D  cem.  cone;  16  cu.  yds.  class  E  cem. 
cone;  69,000  lbs.  reinforcing  steel  in 
place;  130  cu.  yds  excavation  for  bridge 
structure;  60  cu.  yds.  backfill  for 
bridge  structure;  900  cu.  yds.  roadway 
embankment  without  classification;  40 
cu.  yds.  riprap  in  place.  No  progress 
payments  will  be  made  for  this  work 
prior  to  June  1,  1925. 

DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


PITTSBURG,  Contra  Costa  Co.,  Cal.— 
Until  Feb.  24.  8  p.  ra.,  bids  will  be  rec. 
by  Jas.  Fitzgerald,  city  clerk,  for 
dredging  at  Fishermen's  wharf,  near 
noi  th  terminus  of  Y'ork  St.,  involv.  (1) 
dredge  area  within  bulkhead  of  wharf 
to  depth  of  5-ft.  below  low  tide,  approx 
3867  cu.  yds.;  (2)  dredge  banks  south 
of  bulkhead  as  near  as  possible  to  level 
of  top  of  bulkhead.  Cert,  check  10% 
req.  with  bid.  Plans  on  file  in  office  of 
clerk. 


LOS  ANGELES,  Cal.— Merritt-Chap- 
man  &  Scott  Corp.,  1st  Natl.  Bank  Bldg. 
Wilmington,  awarded  cont.  by  harbor 
Comm.  at  40c  cu.  yd.  for  maintenance 
dredging.  Contr.  provides  for  work 
amounting  to  approx.  $90,800. 

LONG  BEACH,  Cal.— City  Mgr.  C.  H. 
Windham  will  advertise  for  bide  within 
10  days  for  approx.  1,500,000  tons  rock 
for  use  in  constr.  new  bulkheads  on 
the  Long  Beach  harbor  waterfront. 
Approx.  1,000,000  tons  will  be  used  In 
building  the  proposed  moles  on  the 
west  bank  of  the  flood  control  chan- 
nel and  the  east  jetty  of  the  harbor 
entrance. 


S.\N  PEDRO,  Cal.— Burkhart  Bros., 
owners,  plan  to  convert  1800-acre  ranch 
adjoining  West  Basin,  Los  Angeles  har- 
bor, into  factory  area.  Proposed  work 
will  involv.  leveling  hill  with  conse- 
quent moving  of  bet.  10,000,000  and 
13,000.000  cu.  yds.  material.  The  project 
is  before  the  harbor  comm.  for  approval 


IRRIGATION  PROJECTS 


SANTA  BARBARA.  Cal.— Santa  Ynez 
Valley  property  owners  plan  $2,000,000 
irrig.  project  involv.  several  reser- 
voirs of  from  14,000  to  45,000  ac.  ft.  ca- 
pacity, power  plants,  earth  and  cone, 
core  dams,  etc.  H.  H.  Henderson,  Mih- 
ran  Bldg.,  Santa  Barbara,  has  prepared 
preliminary   plans. 


WATER    APPROPRIATIOIVS 

CALIFORNIA  —  Following  permits 
granted  by  State  Department  of  Pub- 
lic Works,  Division  of  Water  Rights, 
Sacramento,  during  month  of  January 
to  appropriate  water: 

Permit  No.  1963  (Humboldt  County) 
Issued  to  V.  Pedrotti,  Jr.,  Larabee,  Cal 
for  0.25  cu.  ft.  per  sec.  from  Eel  River 
for    Irrigation    of    20    acres.    Est.    cost. 

Permit  1964  (Trinity  Co)  Stuart  J. 
Titlow,  Areata,  Cal.,  for  1.12  cu.  ft.  sec. 
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from  East  and  West  Fork  of  Under- 
wood Creek  and  springs,  tor  irrigation 
of  130  acres.  Est.  cost  $500. 

Permit  1S66  (San  Joaquin  Co)  L.  J. 
&  E  M  Locke  &  Tip  Anderson.  Liocke- 
ford,  Cal..  for  2.08  cu.  ft.  sec.  from 
Mokelurane  Riiver  for  Irrigation  of 
166.56  acres  near  point  of  diversion. 
Est.   cost    J4000. 

Permit  1968  (Santa  Barbara  Co)  A. 
Lehmann    of    San    Francisco,    Cal.,    for 

0  62  cu  ft.  sec.  from  Santa  Ynez  River 
for  irrigation  of  50  acres.  Est.  cost 
$1000 

Permit  1969  (Siskiyou  Co)  Central 
Pacific  Railway  Co.,  San  Francisco,  for 

1  2  cu  ft.  per  sec.  from  Klamath  River 
for  locomotive  supply  and  general  rail- 
road use.  industrial  and  domestic.  Est. 
cost,  $17,740.  ^  ^,., 

Permit  1972  (Modoc  Co)  James  Wil- 
liams et  al.  Fort  Bidwell,  Cal.,  for  5.63 
cu  ft  per  sec.  and  350  ac.  ft.  per  an- 
num from  Lieberman  Cieek  for  irriga- 
tion of  450  acres  near  point  of  diver- 
sion.   Est.    cost    $2500.  ,    „      .    „. 

Permit  1973  (Solano  Co)  East  Dixon 
Irrig.  &  Drainage  Assn.,  Oakland,  for 
164  cu  ft  per  sec.  from  Haas  Slough 
for  irrigation  of  39,263  acres  near 
point  of  diversion.   Est.  cost  $700,000. 

Permit  1976  (Santa  Cruz  Co)  H.  H. 
Ledyaid,  San  Jose,  Cal.,  for  0.75  cu.  ft. 
sec  from  Aptos  Creek  for  domestic 
use  and  irrigation  of  60  acres  near 
point  of  diversion.  Est.  cost  $2000. 

Permit  1977  (Humboldt  Co)  Harry  E. 
Hurlbutt,  Eureka,  Cal.,  for  2  cu.  ft.  per 
sec  from  Van  Dusen  Kiver  for  irriga- 
tion of   163  acres.  Est.  cost  $1000. 

Permit  1979  (Plumas  Co)  Fenton  J. 
Zehner,  Blalrdsden,  Cal.,  tor  3  cu.  It. 
per  sec.  from  Grey  Eagle  Creek  for 
power  purposes.  Proposes  to  develop 
6  47   T.  H.   P.  Est.  cost  $600. 

Permit  1980  (Colusa  Co)  Alice  Hagar 
Tubbs,  2126  Broadway,  S.  F..  Cal.,  for 
18  IS  cu  ft.  per  sec.  from  Sacramento 
River  for  irrigation  of  1454.9  acres 
near  point  of  diversion.  Est.  cost 
$26,000.  „  ,_, 

Permit  1981  (Colusa  Co)  Mrs.  Sebla 
Davis,  Sycamore,  Cal.,  for  108.27  cu.  ft. 
per  sec.  from  Sacramento  River  for 
irrigation    of    6262.10    acres.     Est.     cost 

Permit  1983  (Tehama  Co)  H.  L.  Shan- 
non Sacramento,  Cal.,  for  150  cu.  ft. 
per  sec.  from  deer  Creek  for  povver 
purposes.  Proposes  to  develop  10,227 
THP     Est.    cost    $1,000,000. 

Permit  1984  (Yolo  Co)  J.  K.  Brown 
and  Mollie  A.  Brown  &  Ellis  Jones,  620 
H  St.,  Sacramento,  tor  1.25  cu.  ft.  per 
sec  from  Sacramento  river  for  irriga- 
tion of  100  acres  near  point  of  diver- 
sion.  Est.   cost   $1200.  ^    ,      T      w 

Permit  1985  (San  Diego  Co)  J.  W. 
Mykrantz,  Ramona,  Cal.,  for  2  cu.  ft. 
per  sec.  and  149  ac.  ft.  per  annum  frorn 
San  Vicente  Creek  for  irrigation  of 
570.35  acres  near  point  of  diversion. 
Est    cost   $40,000. 

Permit  1986  (Mono  Co)  City  of  Los 
Angeles  Playground  Commission  of  Los 
Angeles  tor  0.011  cu.  ft.  per  sec.  from 
unnamed  spring  for  domestic  purposes. 
Est.    cost    $800.  ,      . 

Permit  1987  (Trinity  Co)  C.  A^  Aus- 
tin, Sunnyvale,  Cal.,  for  50  cu.  ft.  per 
sec  from  New  River  for  mining  pur- 
poses.  Est.   cost  $8000. 

Applications    Piled 

Following  applications  filed  during 
month  of  January  for  permits  to  ap- 
propriate water;  „,   ,   ,_        j 

App.  4410  (San  Diego  Co)  Walsh  and 
Betsworth,  Valley  Center.  Cal..  0.37  cu. 
ft  per  sec.  and  100  ac.  ft.  per  annum 
from  Woods  Valley  Creek,  tributary 
to  San  Luis  Rey  River,  for  domestic 
and  irrigation  purposes  on  30  acres. 
Est.   cost   $2000.  ^    s    ,:.H 

App.  4411  (San  Bernardino  Co)  Ed- 
win M.  Jennings,  Star  Route  76530. 
San  Bernardino,  0.05  cu.  ft.  per  sec. 
from  two  unnamed  springs  tributary  to 
Lytle  Creek  for  domestic.  Irrigation 
and  stockwatering  purposes  on  4  acres. 

App  4412  (Lassen  Co)  J.  J.  Fleming, 
Wendel,  Calif..  4500  acre  feet  per  an- 
num from  Secret  Valley  Creek  for  Ir- 
rigation purposes  on  2030  acres.  Est. 
cost    $6600.  ,     ,,    „ 

App  4413  (Humboldt  Co)  J.  E.  Ben- 
bow,  Eureka,  Cal.,  1.27  cu.  ft.  per  sec. 
and  2000  ac.  ft.  per  annum  from  East 
Branch  of  South  Fork  and  South  Fork 
of  Eel  River  for  agricultural,  domestic 
and  recreational  purposes  on  102  acres. 
Est.    cost    $20  000.  ^  ^    y  ^      -^ 

App  4414  (Lob  Angeles  Co)  John  E. 
Olmstead,  R.  A.,  Box  420,  San  Fernando 
for    0  25    cu.    ft.    per   sec.    from   Tunnel 


(Underground  water)  tributary  to  Lit- 
tle Tujunga  Creek,  for  domeetio  and 
irrigation  purposes  on  20  acres.  Est. 
cost  $800. 

App  4416  (Plumas  Co)  Arthur  B. 
Riehi,  care  H.  A.  Kluegel,  1106  Balfour 
Bldg.,  San  Francisco,  10.0  cu.  ft.  per 
sec.  from  South  Branch  of  Middle  Fork 
of  Feather  River  for  generation  of 
hydro-mechanical  power  for  mining 
purposes.    Est.    cost   $2000. 

App  4418  (Los  Angeles  Co)  Emil 
Kirchner  and  Hubert  R.  Holland  of  752 
Irola  St.,  Los  Angeles,  0.125  cu.  ft.  per 
Sec.  from  Gold  Canyon  tributary  to  Tu- 
junga  Canyon,  for  domestic  and  Irri- 
gation   purposes.    Est.   cost    $3000. 

App  4419  (Los  Angeles  Co)  McClellan 
Park  Improvement  Association,  care 
.1.  E.  Rockhold,  702  Hail  of  Records. 
Los  Angeles.  0.02  cu.  ft.  per  sec.  from 
spring  near  source  of  Mescal  Creek,  for 
domestic   purposes.   Est.  cost  $12,200. 

App  4420  (Trinity  Co)  James  J.  Irv- 
ing, Salyor,  Cal.,  37  cu.  ft.  per  sec.  from 
Pony  Bar  Creek,  for  domestic  and  ag- 
ricultural purposes  on  65  acres.  Est. 
cost    $600. 

App.  4421  (San  Luis  Obispo  Co) 
Duane  R.  Hall.  Box  245  Paso  Robles. 
Cal.  0.55  cu.  ft.  per  sec.  from  Salinas 
liiver  for  irrigation  of  44.35  acres.  Est. 
cost  $1250. 

App  4422  (Humboldt  Co)  E.  N.  Tooby 
Box  38  Eureka,  Cal.,  3.00  cu.  ft.  per  sec. 
from  South  Fork  of  Eel  River,  for  do- 
mestic and  irrigation  purposes  on  240 
acres.   Est.  cost  $5000. 

App  4423  (San  Bernardino  Co)  Alfred 
Violette,  908  Almitos  St.,  Long  Beach 
for  250  cu.  ft.  per  sec.  and  50,000  ac. 
ft.  per  annum  from  Antelope  Creek  fir 
domestic  and  irrigation  purposes  on 
2000  acres.  Est.  cost  $260,000. 

App  4426  (San  Bernardino  Co)  Apple- 
ton  Land,  Water  &  Power  Co..  604 
Washington  Bldg.,  Los  Angeles,  130.0 
cu.  ft.  per  sec.  from  Deep  CJreek,  for 
generation  of  hydro-electric  energy  for 
agricultural  purposes.  Est.  cost  $400,000 

App  4427  (Santa  Barbara  Co)  Tlie 
Xewhall  Land  A  Farming  Co.  care  Har- 
mon S.  Bonte,  1106  Balfour  Bldg.,  San 
Francisco,  8.75  cu.  ft.  per  sec.  from  San 
.\ntonio  Creek  for  irrigation  of  700 
acres   in   Todos  Santos  Rancho. 

App  4428  (Mendocino  Co)  C.  H.  Smith 
care  W.  D.  L.  Held,  atty.,  Marks  Bldg.. 
Ukiah,  Cal.,  for  1.0  cu.  ft.  per  sec.  from 
Redwood  Valley  Branch  of  the  Russian 
River,  for  irrigation  of  80  acres.  Est. 
cost  $1000. 

App  4429  (San  Joaquin  Co)  Mrs.  A. 
Banta.  care  Ohm  &  Raab,  517  E  Mar- 
ket Street,  Stockton.  3.19  cu.  ft.  per 
sec.  from  Old  River  tributary  to  San 
Joaquin  Itiver,  for  irrigation  of  271.7 
acres.   Est.   cost  $4160. 

App.  4430  (San  Joaquin  Co)  James 
Mulcahey,  care  Ohm  &  Raab,  517  E 
Market  Street,  Stockton,  for  2.05  cu.  ft. 
per  sec.  from  Stanislaus  River  for  irri- 
gation   of    164    acres.    Est.    cost   $4500. 

App.  4431  (San  Joaquin  Co)  Elda 
Slack,  care  Ohm  &  Raab,  517  E  Market 
St.,  Stockton,  3.38  cu.  ft.  per  sec.  from 
Old  River  for  irrigation  of  270.8  acres. 
Est.   cost   $4000. 

App  4432  (San  Joaquin  Co)  M.  J. 
Lund,  care  Ohm  &  Raab,  517  E  Market 
St.,  Stockton,  16.13  cu.  ft.  per  sec.  from 
Old  River  and  Grant  Line  Canal  for 
irrigation  of  1290.5  acres.  Est.  cost. 
$9000. 

App  4433  (Trinity  Co)  Chas.  A.  Glf- 
fen,  J.  H.  Knapp,  O.  E.  Freeman.  P. 
W.   Porter,   and  R.   V.   Pearsall,   care  O. 


E.  Freeman.  P.  W.  Porter,  and  R.  V. 
Pearsall,  care  O.  E.  Freeman,  4258  So. 
.Normandle,  Los  Angeles,  450  cu.  ft.  per 
sec.  and  170,000  ac.  ft.  per  annum  from 
.North  Fork  of  and  East  Fork  of  North 
Fork  of  Trinity  River  for  generation 
of  hydro-electric  energy.  Est.  cost,  $6,- 
000,000. 

App  4435  (Inyo  Co)  City  of  Los  An- 
geles, 609  Public  Service  Bldg.,  Los 
Angeles,  for  0.90  cu.  ft.  per  sec.  from 
Scotty  Springs,  for  generation  of  elec- 
trical energq.  Est.  cost  $1041. 

App  4436  (Shasta  Co)  Red  River 
Lumber  Co..  care  Irvine  P.  Gardner, 
Westwood,  Cal.,  190  cu.  ft.  per  sec. 
from  Hat  Creek,  tributary  to  Pitt  Riv- 
er, for  generation  of  hydro-electric 
energy.  Est.  cost  $500,000. 

App  4437  (Sierra  Co)  F.  G.  Cart- 
wright,  1403  Alexander  Bldg..  San 
Francisco,  100  cu.  ft.  per  sec.  from 
Canon  Creek  for  hydraulic  placer  min- 
ing purposes. 

App  4438  (Plumas  Co)  Robert  B.  Muir 
L'765  Steiner  St.,  San  Francisco.  175 
cu.  ft.  per  sec.  from  Bucks  C^reek  and 
Crizzly  Creek  for  generation  of  elec- 
tric power. 

App  4439  (Kings  Co)  Harry  Lee  Mar- 
tin, A.  W.  Goodfellow  and  H.  L.  Heff- 
ner,  trustees  tor  proposed  water  stor- 
age district,  care  Hadsell,  Sweet  and 
Ingalls,  433  California  St..  San  Fran- 
cisco, 2500  cu.  ft.  per  sec.  and  280,000 
ac.  ft.  per  annum  from  Kings  River  for 
irrigation   of  200,000   acres. 

App  4440  (Kings  Co)  Harry  Lee  Mar- 
tin, A.  W.  GoLdfellow  and  H.  L.  Heff- 
ner,  trustees  for  a  proposed  water 
storage  district,  care  Hadsell,  Sweet 
and  Ingalls,  433  California  St..  San 
Francisco.  2500  cu.  ft.  per  sec.  and  120,- 
000  ac.  ft.  per  annum  from  Kings  River 
lor   irrigation    of   200,000   acres. 


LIGHTING  SYSTEMS 


HEALDSBURG,  Sonoma  Co.,  Cal.— 
Town  trustees,  J.  W.  Hillhouse,  clerk, 
declares  inten.  (No.  3)  to  install  48 
Union  Mfg.  Co.'s  street  lighting  stand- 
ards in  portions  of  West,  Center, 
Powell  and  Matheson  Sts.  1911  Act  and 
Bond   Act    1915.      Protests    March    2. 


SANTA  CRUZ.  Santa  Cruz  Co..  Cal. 
— City  council  authorizes  installation 
of  street  lighting  system  in  Soquel  Ave. 
H.   E.   Godegast,   city   engineer. 


COLTON.  Cal. — Council  declares  in- 
tention to  install  ornam.  lights  in  La 
Cadena  Ave.,  bet.  Mt.  Vernon  Ave.  and 
Sth  St.,  Sth  St..  bet.  Oak  and  O  Sts.,  and 
portions  of  other  sts.:  155  cone,  posts; 
1915   act.  Olive  Phillips,  city  clerk. 


01'.-\NGE,  Cal. — City  orders  15  over- 
head lights  on  Tustin  St.,  bet.  caiap- 
inan  and  Collins  Aves.  C.  C.  Bonebrake, 
city   engineer. 


SOUTH  GATE,  Cal.  —  Long  Beach 
Blvd.  Imp.  Assn.  adopts  plans  for 
ornam.  lights  on  Long  Beach  Blvd. 
through  South  Gate;  57  posts,  ea.  cost- 
ing about  $175. 


ORANGE,  Cal. — Robertson  Elec.  Co., 
Santa  Ana,  awarded  cont.  by  city  at 
$6975  for  35  Marbelite  lighting  posts  in 
W  Chapman  St.,  bet.  Santa  Fe  Ry.  and 
Main  St.,  and  at  $1195  for  8  ornam. 
lights   in    Plaza   Square. 


Contractors  Machine  Works 


We  Specialize  in  rebuilding  and  repairing  contractors'  equipment 
We  build  rock  bunkers,  elevators  and  conveyors,  portable  pumping 

plants,  hoist  and  rock  crushers. 
Let  us  give  you  an  estimate  on  your  work. 
We  buy  and  sell  used  equipment. 


CREAR  &  BATES 


88  Stanford 


San  Fiandteo 


Flione  Kearnj  1886 
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SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
City  council  contemplates  installation 
of  modern  lighting  system  in  4th  St.. 
bet.  east  city  limits  and  Northwestern 
Pacific  depot;  5th  St.,  bet.  3rd  &  Main 
Sts.;  Santa  Rosa  Ave.  bet.  city  limits 
and    4th    St. 


ARCADIA,  Cal, — City  council  plans 
ornam.  lighting-  sys.,  consisting  of  12 
posts  in  First  Ave.,  bet.  Huntington  Dr. 
and   California  St. 


VALLEJO,  Solano  Co.,  Cal.  —  City 
council,  Alf.  E.  Edgecumbe,  clerk,  de- 
clares inten.  (No.  85)  to  install  elec- 
trc(>ier  system  in  portions  of  Marin  St. 
32  standards  in  all  with  wiring,  etc. 
1911  ,A.ot.  Protests  Feb.  26.  T.  D.  Kil- 
kenny,   city    eng. 


LOS  ANGELES,  Cal.— Newbery  Elec. 
Corp.,  726  S  Olive  St.,  awarded  cont.  by 
bd.  pub.  wks.  at  $77,686  for  ornam. 
lights  in  6th  St.,  bet.  Loomis  St.  and 
Vermont   Ave. 


SAN  BERNARDINO,  Cal,  —  Council 
declares  inten.  to  install  ornam.  lights 
in  Fourth  St.,  bet.  Waterman  and  Ar- 
rowhead Aves:  cem.  cone,  posts:  G  St., 
bet.  Rialto  and  Fifth  St.s;  cem.  cone, 
posts.  1911  Act.  J.  H.  Osborn,  city  clerk. 


SAN  BERNARDINO.  Cal. — City  Engr. 
C  E.  John.>!on  estimates  cost  of  3-globe 
ornam.  lights,  lights  on  6th  St.,  bet. 
Arrowhead  Ave.  and  F  St..  G  St.,  bet, 
Rialto  Ave.  and  5th  St.  and  portions  of 
other   sts.   at   $52,500. 


MACHINERY  AND  EUIPMENT 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
County  will  sell  at  public  auction  Mar. 
2,  11  a.  m.,  one  45-Holt  Caterpillar 
tractor,  no  longer  required  for  county 
use.  Further  information  obtainable 
from  clerk.  Robt.  Chandler,  county  sur- 
veyor. 


SAN  DIEGO,  Cal. — City  council  ap- 
propriates $21,000  for  purchase  by  City 
Mgr.  F.  A.  Rhodes,  one  grader.  S  trucks, 
one  hoist  and  one  automobile  for  use 
of   operating  dept. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
County  Purchasing  Agent  authorized 
to  purchase  one  cylinder  head  for  gas 
roller,  for  Supervisor  Dist  No.  5.  Robt. 
Chandler,   county  surveyor. 


MADERA,  Madera  Co.,  Cal.  —  Until 
March  9,  4  p.  m.,  bids  will  be  rec.  by 
W.  S.  Orvis,  secy.  Madera  Union  High 
School  District,  to  fur.  (separate  bids 
<>n  each  item):  (1)  1  new  Reo  Model 
W,  6-cylinder  bus  chas.sis,  complete  or 
iqual.  f.  o.  b.  Madera;  (2)  1  bus  body, 
to  be  built  on  new  Reo  Model  W^.  6- 
cylinder  bus  chassis,  body  to  be  Laurit- 
zen  company's  type  C-1  or  equal;  (3)  1 
hus  body,  to  be  built  on  new  Reo  Mod- 
el ^V,  6-cylinder  bus  chassis,  body  to 
be  Lauritzen  Implement  Co.  type  A-2 
or  equal.  Further  information  obtain- 
able  from    clerk. 


MEDFORD,  Ore. — R.  I.  Stuart.  Med- 
ford.  Ore.,  is  in  the  market  for  a  small 
steam  shovel,  about  '^  yard  capacity, 
caterpillar    traction. 


RAILROADS 


SAN  FRANCISCO— Bd.  of  Pub.  Wks. 
has  requested  supervisors  to  adopt  an 
ordinance  authorizing  purchase  of  ap- 
proximately ten  additional  street  cars 
for  Municipal  Railway  System;  est. 
cost  $16,000  per  car.  Will  be  all  steel 
construction. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— Southern  Pacific  R.  R.  Co.,  65  Market 
St.,  San  Francisco,  will  construct  spur 
track  through  Redwood  City,  branch- 
ing off  main  line  at  Monroe  St. 


FIRE  ALARM  SYSTEMS 


VISALIA,  Tulare  Co.,  Cal — City  coun- 
cil will  install  9  additional  fire  alarm 
boxes  as  recommended  by  the  bd.  of 
fire    underwriters. 


FIRE  EQUIPMENT 


CALIPATRIA,    Cal. — City    plans    pur- 
chase of  fire  apparatus. 


SAN  MATEO,  San  Mateo  Co..  Cal.  — 
American  Rubber  Co.,  at  $.90  ft.  award- 
ed cont.  by  city  trustees  to  fur.  400-ft. 
2V4-in.   fire  hose. 


MISCELLANEOUS 
SUPPLIES 


MODESTO,  Stanislaus  Co.,  Cal.— Until 
March  3.  10  a.  m.,  bids  will  be  rec.  by 
C.  S.  Abbott,  secy.  Modesto  Irrigation 
District,  to  fur.  fuel  oil  under  contract 
for  period  not  to  exceed  12  months. 
Cert,  check  5%  payable  to  Treasurer  of 
Dist.  req.  Further  information  obtain- 
able from  secretary. 


LOS  ANGELES,  Cal— Geo.  L.  East- 
man Co.  sub.  low  bid  to  Bd.  Pub.  Wks. 
at  7Bc  ton  for  sand  delivered  to  city 
asphalt  plant,  San  Fernando  Valley, 
and  50c  ton  f.  o.  b.  city  trucks  at 
dealers  bins.  Consumers  Rock  &  Gravel 
Co.   bid  $1.25   ton  delivered. 

California  Portland  (jement  Co.  low 
at  $4.25  ton  f.  o.  b.  mill  for  stone  dust. 
Riverside  Portland  ("ement  Co.  bid 
$5.15  ton  delivered  city  spur  at  Hewitt 
Station. 

Big  Tejunga  Rock  &  Gravel  Co.  bid 
for  crushed  rock  as  follows:  (1)  No.  3 
rock  delivered  city  asphalt  plant,  $1.40; 
(2)  No.  4  rock  delivered,  $1.40;  (3)  No. 
3  rock  f.  o.  b.  city  trucks  at  dealers 
bins,  95c;  (4)  No.  4  rock  dealers  bins, 
95c.  Other  bids:  Consumers  Rock  & 
Gravel  Co..  (1)  $1.40;  (2)  $1.40;  (3) 
$1.10  (Hewitt  plant).  (4)  95c  (Tejunga 
plant):  Geo.  L.  Eastman  Co..  (1)  $1.55; 
(2)    $1.55;    (3)    $1.30;    (4)    $1.30. 

Xo  bids  rec.  to  fur.  asphaltic  cem.  in 
San  Fernando  Valley  dist.  until  June 
30,    1925. 

MODESTO,  Stanislaus  Co.,  Cal.— Until 
Feb.  25,  8  p.  m.,  bids  will  be  rec.  by  H. 
E.  Gregg,  city  clerk,  to  Imp.  alley 
through  Block  96,  bet.  P  and  G  Sts.,  in- 
volv.  grade;  5-in.  cem.  cone,  pave;  O.  P. 
headers.  (Res.  o£  Inten.  176).  Bond  Act 
1915  1911.  Act  Cert,  check  10%  payable 
to    city   req.    F.   W,    McCarton.   city   eng. 


RESERVOIRS  AND  DAMS 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Bids  will  be  asked  shortly  by  city 
council  to  const,  flood  control  dam  at 
Valley  Springs;  will  be  144  ft.  high; 
395  ft.  long  with  width  68  ft.  at  base, 
tapering  to  6  ft.  at  top;  impounding 
163,000  ac.  ft.  Combined  gravity- 
single  arch  type,  constructed  in  three 
sections;  est.  cost,  $1,400,000.  W.  B. 
Hogan,  city  engineer. 


EL  CENTRO,  Cal.— I.  A.  Thomas,  EI 
Centro,  awarded  cont.  by  city  at  $27,- 
"29  for  Hewitt  design  relnf.  cncr.  res- 
ervoir and  pump  house.  The  bid  was: 
Reservoir — (1)  dome  design,  no  bid. 
(2)  slab  design.  $16,410,  (3)  Hewitt  de- 
sign, $15,920;  pump  house — (1)  with- 
out reservoir  contr,.  $14,174,  (2)  with 
reservoir    contr.,    $11,809. 


PIPE  LINES,  WELLS,  ETC. 


PORTLAND,  Ore,— Following  bids 
rec.  by  City  Purchasing  Agent  Frank 
Coffinberry,    to    fur.    c.    i.    water    pipe: 

(a)  50  tons  4-in.  pipe, 

(b)  1625    tons   8-in.   pipe, 

(c)  500    tons    12-in.    pipe. 

(d)  200  tons  16-in.  pipe, 
'e)  125  tons  24-ln.  pipe. 
Bidders  are: 

(1)  U.    S.    Cast    Iron    Pipe    &    Foun- 

dry Co.. 

(2)  Oregon   Iron   and  Steel   Co., 

(3)  American    Cast    Iron    Pipe    Co. 

(1(  (2)  f3) 

(a)  $54,28  $55.00  $55.00 

(b)  50.28  50.90  51.00 

(c)  30.29  50.90 

(d)  51.28  50.90 

(e)  50.78  50.90 


MONROVIA,  Cal.— Until  7:30  p.  m., 
March  2.  bids  will  be  rec.  by  city  for 
(1)  3880  ft.  std.  screw  black  dipped 
pipe  with  recess  couplings,  (2)  2580  ft. 
.No.  14  gauge  wrapped  riveted  steel 
pipe.  Cert,  check  or  bond  10%.  Lewis 
P.  Black,  city  clerk. 


CHINO.  Cal. — Until  7:30  P.  M.,  Mar. 
3,  bids  will  be  rec.  for  <1)  drilling  16- 
in.  or  20-ln.  water  well  to  depth  of  400 
ft.,  more  or  less,  (2)  constr.  of  one 
pump  house  and  pump  compl.  Spec, 
on  file  at  office  of  City  Clerk.  M.  L. 
Birnie.     Cert,  chk.,  10  per  cent. 


LOS  ANGELES,  Calif.— Bids  rec.  by 
pub.  serv.  comm.  for  C.  I.  pipe  under 
spec.  750-B,  involv.  (1)  10.000  pes.  2-ln. 
B.  &  S..  5-ft.  lengths.  (2)  2000  pes. 
2-in.  B.  &  S.  5-ft.  lengths,  (3)  1000  pes. 
2-in.  B  &  S.  6-ft.  lengths,  all  f.  o.  b. 
441   N.   Hewitt  St. 

Pac.  Cast  Iron  Pipe  &  Fdv.  Co. — (1) 
23.5c,  (2)  28.5c,  (3)  28.5c:  Item  3,  bid 
on    5-ft.    lengths. 

American  Cast  Iron  Pipe  Co.  —  (1) 
28.5c,    (2)    33.5c.    (2)    28.5c. 

Crane  Co.— (1)  23.5c,  (2)  28.5c,  (3) 
28.5c;  item   3,   bid  on   5-ft.   lengths. 

McWane  Cast  Iron  Pipe  Co.  —  (1) 
28.5c,    (2)    33.5c,    (3)    28.5c. 


Auto    Supplies 

at  Cut  Rate 


EVERYTHING    FOR    YOUR    MACHINE 


Zimmerlin  Bros.  Co. 


3190  MISSION  ST. 

.(unrtlon    Valencia 


Established    1907 

24  VAN  NESS  AVENUE 


Phone   Market  8926 


Near  Market 


SEWAGE  DISPOSAL  PLANTS 


FIREBAUGH.  Fresno  Co..  Cal. — Fred- 
erickson  &  Watson.  Fresno,  at  approx. 
$34,000  awarded  cont.  by  town  trustees 
to  const,  sewer  system  and  sewage  dis- 
posal plant,  Involv.  6-in.  vlt.  clay  pipe 
sewer,  $1.00  lln.  ft.;  10-in.  sewer.  $1.25 
lin.  ft.;  4x6-in.  wye  branches.  $1.00  ea, ; 
cone,  manholes.  $80  ea. ;  cone,  drop 
manholes.  $80  ea.;  lampholes.  $25  ea.: 
sewage  disposal  plant,  $23,500,  com- 
plete. 


TUL.^RE,  Tulare  Co.,  Cal.— Until  8 
P.  M.,  Feb.  25,  bids  will  be  rec.  by  city 
trustees  to  const,  sewage  treatment 
plant.  Spec,  obtainable  from  City  Engr. 
J.  P.  Williams  on  deposit  of  $10.  C.  W. 
Cobb,  city  clerk. 
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MISCELLANEOUS 
CONSTRUCTION 


SAN  LUIS  OBISPO  COUNTY,  Cal.— 
State  Highway  Commission  preparing 
spec,  tor  overhead  crossing  at  South- 
ern Pacific  and  state  highway;  est.  cost, 
JIOO.OOO  of  which  $25,000  will  be  paid 
by  county. 

WATER  WORKS 


LOS  ANGELES,  Cal.— Application  has 
been  made  to  U.  S.  Engineer's  Office 
by  the  Department  of  Public  Service, 
oureau  of  waterworks  and  supply,  Los 
Angeles,  to  const.  16-in.  water  pipe 
across  (under)  Cerrltos  Channel  w.  of 
the  Badger  Ave.  bascule  bridge.  Long 
Beach,  at  a  depth  of  42  ft.  below  mean 
lower   low  water. 

ALHAMBRA,  Cal.— Bids  for  100  new 
fire  hydrants  rec.  Feb.  9,  rejected  by 
city  as  too  high.  New  spec,  were  or- 
dered  drawn. 


LOS  ANGELES,  Calif. — James  Jones 
Co.,  201  Leroy  St.,  awarded  cont.  by 
pub  serv.  comm.  for  bronz  water  meter 
connections  at  (1))  15,000  %-ln.  conn, 
f.  o  b.  801  N.  Alameda  St.,  17c  ea.,  (2) 
4000  lin.  conn.,  f.  o.  b.  same  point,  28c 
ea.;  part  deliv.  from  stock,  bal.  as  per 
spec.  Same  bidders  awarded  contract 
at  $4.10  net  ea.  for  2-ln.  corporation 
cocks  for  a  period  of  6  mos;  f.  o.  b. 
510    E.    2nd    St.;    spec.    P.   A.    W-389. 


SACRAMENTO,  Cal. — Bids  will  he 
asked  at  once,  to  be  opened  probably 
March  9,  to  fur.  and  lay  water  mains 
in  new  Junior  High  School  grounds; 
est.    cost,    $2500. 

SACRAMENTO.  Cal. — See  "Miscel- 
laneous Construction,"  this  issue.  Bids 
wanted  for  driving  piles;  filtration 
plant  improvements. 


PLAYGROUNDS  AND  PARKS 


SANTA  ROSA,  Sonoma  Co.,  Cal. — 
Board  of  Education  plans  construc- 
tion   of    two    tennis    courts;    est.    cost, 


SEWERS  &  STREET  WORK 


SAN  DIEGO.  Cal. — See  "Government 
Work  and  Supplies"  this  issue.  Bids 
wanted. 


LOS  ANGELES,  Cal. — R.  A.  Wattson, 
1026  McCadden  PI.,  awarded  cont.  by 
bd.  pub.  wks.  to  const.  Sec.  No.  2a, 
North  outfall  sewer,  type  2:  item  (a) 
4837  lin.  ft.  o-ft.  semi-elliptical  concr. 
sewer,  incl.  curves,  transitions,  m.  h., 
etc.,  $74,500;  item  (b)  336  lin.  ft.  spec- 
ial struc.  (river  crossing)  incl.  c.  1. 
pipe,  relnf.  cone,  pipe-support,  piers, 
footings,  expansion  joint  ets.,  512,000. 

PATTERSON,  Stanislaus  Co.,  Cal. — 
City  trustees  vote  to  extend  sewer  from 
sewer  farm  and  to  install  additional 
piping  to  care  for  sewage  from  lum- 
ber yard  section;  work  under  1911  Act. 
Est.    cost    $30,000. 

SAN  RAFAEL,  Marin  Co.,  Cal.— Until 
Feb  24  2  P.  M.,  bids  will  be  rec.  by 
Sanitary  District  No.  3,  Marin  County, 
to  const,  sewers  in  Bolinas  Heights, 
involv.  2346  lin.  ft.  6-in.  and  850  lin. 
ft.  4-in.  vlt.  pipe  sewer;  5  lampholes;  9 
manholes.  Plans  obtainable  from  J.  C. 
Oglesby,    Courthouse,    San    Rafael. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Until  March  16.  11  a.  m.,  bids  will  be 
rec.  by  Henry  A.  Pfister,  county  clerk, 
to  imp.  Alvlso  and  Milpitas  road  in 
Supervisor  Dist.  No.  3.  Plans  on  file 
in  office  of  clerk.  Robt.  (Chandler,  coun- 
ty   surveyor. 

SANTA  BARBARA,  Cal. — Council  de- 
clares Inten.  for  East  Side  drainage 
project,  serving  approx.  25  city  blocks; 
$100,000. 


SAN  JOAQUIN  CO.  Cal. — Until  March 
16,  2  p.  m.,  bids  will  be  rec.  by  State 
Highway  Commission,  Forum  Bldg., 
Sacramento,  to  imp.  11.6-mi.  In  San 
Joaquin  county;  8.9-mi.  to  be  paved 
with  Port.  cem.  cone,  and  2.7-mi.  to  be 
widened  with  Port.  cem.  cone,  shoul- 
ders. R.  M.  Morton,  state  highway  eng. 
See  call  for  bids  under  offifini  proposal 
se«tion  in  this  issue. 


BLTTHE,  Cal.— $21,000  sewer  system 
issued  carried  at  recent  election.  A.  C. 
Fulmor,   Riverside,  city  engr. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Until  March  16,  11  a.  m.,  bids  will  be 
rec.  by  Henry  A.  Pfister,  county  clerk, 
to  imp.  Fremont  Ave.  and  McKendrie 
St.,  in  Supervisor  Dist.  4.  Plans  on  tile 
in  office  of  clerk.  Robt.  Chandler, 
county   surveyor. 


ST.  JOHNS,  Ariz. — John  H.  and  Gro- 
ver  Udall  awarded  cont.  by  county  at 
$59,824.70  tor  9.4  mi.  rdwy.  bet.  Cinder 
Knoll  and  Springerville. 


MARTINEZ.  Contra  Costa  Co.,  Cal.— 
Jas.  T.  Sayies,  Martinez,  has  disposed 
of  his  business  and  equipment  to 
Heatey.  Moore  and  McNair,  2030  High 
St.,  Oakland,  and  plans  to  enter  busi- 
ness in  the  San  Joaquin  Valley,  prob- 
ably Stockton. 


SANTA  BARBARA,  Cal. — A.  L.  Pen- 
dola,  1709  Cliapala  St.,  awarded  cont. 
by  city  to  imp.  Donze  Ave.,  bet.  Canal 
and  Laguna  Sts..  involv.  l^-in.  asph. 
cone,  pave  on  4-in.  cone,  base  22c  sq. 
ft.,  combined  curb  and  3-ft.  gut.  $1.20 
lin.  ft.,  cem.  curb  at  60c  ft.,  cem.  gut. 
23c  sq.  ft.,  sewer  compl.  $45,  lateral 
sewer  conn.,  $25  ea.,  drainage  compl. 
$80. 


LA  VERNE-CLAREMONT,  Cal.— F. 
W.  Seccombe,  San  Bernardino,  award- 
ed cont.  at  $21,935.31  (using  vit.  pipe) 
to  const,  main  outfall  sewer  compl.  tor 
citv  of  La  Verne  and  Claremont.  in- 
volv. 1188  ft.  10-in..  15,034  ft.  12-in.. 
3636  ft.  15-in.  sewer  pipe,  46  std.  m.  h. 
and   5   drop  m.  h. 


PASADENA,  Cal. — $850,000  St.  imp. 
bond  issue  for  Linda  Vista  dist.  car- 
ried at  recent  election.  Work  will 
incl.  imp.  of  about  16  streets,  Incl. 
widening-  of  Linda  Vista  Ave.  to  70  ft. 
bet.  Linda  Vista  bridge  and  Inverness 
Dr.,  with  6-in.  oil  mac.  pave.,  curb, 
gut.,    walk,    ornam.    lights. 


NEVADA  STATE— C.  H.  Sweetser, 
District  Engineer,  U.  S.  Bureau  of 
Public  Roads.  9  Main  street,  San  Fran- 
cisco, announces  the  following  tenta- 
tive program  of  construction  for  1925 
in  Lander  County,  Nevada  State  (1) 
crushed  rock  surface  on  18  mi.  and 
grading  1  mi.  of  Lincoln  Highway  west 
of  Austin;  (2))  grading  and  surfacing 
approx.  4  mi.  of  Lincoln  Highway  east 
of   Austin. 


LOS  ANGELES  CO.,  Cal.— S.  Wright 
Jewett,  600  S.  Brand  Blvd.,  31endale, 
awarded  cont.  by  state  highway  comm. 
at  $250,754.30  for  16.13  mi.  graded  rdwy 
in  Los  Angeles  county,  betw.  Arroyo 
Sequit  and  Las  Plores  Canyon  through 
Malibu  Ranch  and  completing  a  graded 
highway  betw.  end  of  present  pave- 
ment at  Las  Flores  Canyon  and  the 
north  end  of  Pt.  Mugu  section  of  the 
coast    route.      Engr.'s    est.,    $327,967.50. 


OAKLAND,  Cal. — Thos.  F.  Geary,  351 
121  h  St.,  Oakland,  awarded  cont.  by 
council  to  sewer  portions  of  Virginia 
Ave.,  Involv.  8-ln.  sewer,  $1.65  lin.  ft.; 
lampholes,  $25  ea. ;  wye  branches,  $1 
each. 


CHICO,  Butte  Co.,  Cal.— City  Eng. 
Raymond  H.  Witt  completing  spec. 
tor  paving  in  east  residence  section  of 
city;    approx.    35-blocks    in    all. 


OAKLAND,  Cal. — Oakland  Paving 
Co.,  5000  Broadway,  Oakland,  awarded 
cont.  by  council  to  imp.  portions  of 
Jlontgomery  St.,  involv.  grade,  $.217 
sq.  ft;  cone,  curb,  $.80  lin.  ft;  cone. 
gutter,  $.30  sq.  ft;  oil  macadam  pave, 
$.14    sq.    ft. 


O.^KLAND,  Cal. — Oakland  Paving  Co., 
5000  Broadway.  Oakland,  awarded  cont. 
by  council  to  imp.  portions  of  Mont- 
gomery St.,  involv.  grading,  $.132  sq. 
ft.;  cone,  curb  $.80  lin.  ft;  cone,  gutter 
$.30  sq.  ft;  oil  macadam  pave  $.14  sq.  ft. 


VENICE,  Cal.  —  City  trustees  start 
proceedings  to  widen  and  imp.  Trolley- 
way  bet.  Mildred  Ave.  and  n  city  lim- 
its as  proposed  by  North  Venice  Impvt. 
Assn. 


MOUNTAIN  VIEW,  Santa  Clara  Co., 
Cal. — Until  March  3,  bids  will  be  rec. 
by  town  trustees  to  imp.  various  sts., 
involv.  495,800  sq.  ft.  H4-in.  'Warren- 
ite-Bit.  surface  on  2^-in.  asph.  cone. 
base,  including  15,351  cu.  yds.  grading; 
3108  lin.  ft.  12-in.  964  ft.  18-in.,  120 
ft.  24-in.  segmental  corru.  iron  culvert; 
36  12xl2-in.,  22  18xl2-in.  and  4  24xl2-in. 
corru.  iron  wye  branches;  2  inlet  bas- 
ins; 28  lin.  ft.  15-in.  and  2  lin.  ft.  18- 
in.  corru.  iron  pipe;  cone,  curbs.  1911 
Act  &  Bond  Act  1915.  Plans  obtain- 
able from  C.  C.  Kennedy,  consulting 
engineer.  Call  Bldg.,   San  Francisco. 


LONG  BEACH,  Cal. — Griffith  Co.,  502 
L.  A.  Ry.  Bldg.,  Los  Angeles,  awarded 
cont.  to  imp.  Pine  Ave.,  bet.  14th  and 
16th  Sts.,  26c  sq.  ft.  6-in.  cone,  pave 
with  2-in.  asph.  concrete  surf.,  90c  ft. 
cem.  curb,  90c  ft.  comb,  curb  and  gut., 
26c  sq.  ft.  cem.  gut,  19c  sq.  ft.  cem. 
walk. 

Griffith  Co.  awarded  cont.  for  Colo- 
rado St.,  bet.  Havana  and  Japan  Aves. 
55c  ft.  curb,  50c  ft.  curb  armor,  17.8c 
sq.  ft.  walk,  20c  sq.  ft.  cross  walk. 


OAKLAND,  Cal.— Until  Feb.  26,  12 
noon,  bids  will  be  rec.  by  Eugene  K. 
Sturgis,  city  clerk,  to  imp.  Fairbairn 
Ave.  bet.  Beverly  Ave.  and  Knowland 
Ave.,  involv.  grade;  curbs,  gutters,  pave 
and  walks;  sewer  "with  manhole,  lamp- 
holes  and  wye  branches.  1911  Act.  Cert, 
check  10%  payable  to  city  req.  W.  W. 
Harmon,   city   eng. 


SAN  GABRIEL.  Cal.  —  Hove  &  Son, 
South  Pasadena,  award,  cone,  by  city  to 
imp.  Broadway,  involv.  45,000  sq.  ft. 
walk  15.75c  sq.  ft..  7200  lin.  ft.  curb  42c 
ft. 


LOS  ANGELES.  Cal.— $3,520,000  bond 
issue  tor  sewer  const,  in  Sanitation 
Dist.  No.  2,  under  Metropolitan  Sewer 
plan,  carried  at  recent  election.  This 
district  embraces  Norwalk,  Artesla,  N. 
Belvedere,  Bellflower,  Cudahy,  Downey, 
Clearwater,  and  portions  of  Whittier 
Blvd.  Albert  K.  Warren,  county  sani- 
tation and  drainage  engr.,  in  charge  of 
constr. 


HAMPTON 

ELECTRIC  AND  MFG.  CO. 
ELECTRICAL,  ENGINEERS  AND  CONTRACTORS 
625  HOWARD  STREET,  SAN  FRANCISCO 

MOTORS 

New  and  Used,  Bought,  Sold,  Exchanged,  Rented  ajid  R«paiTed 
Industrial  Light  and  Power  Installation 

Telephone  SUTTER  3386 
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OAKLAND,  Cal.— City  council,  E.  K. 
yturgis,  cleric,  declares  inten.  to  imp. 
Fail-fax  Ave.,  from  Courtland  Ave. 
nortliwest,  invoiv.  sewer  with  lamp- 
lioie.s  and  wye  branciies.  1911  Act. 
ITotests  March  5.  W.  W.  Harmon,  city 
engineer. 


LOS  ANGELiq.Sk  Cal.— Griffith  Co., 
Railway  Bldg.,  L.  A.,  at  $56,259  award- 
ed cont.  by  Bd.  Pub.  Wits,  to  imp.  Ave. 
54,  bet.  York  Blvd.  and  Pasadena  Ave., 
invoiv.  asph.  pave.,  cem.  cone,  pave, 
asph.  cone,  pave,  curb,  wail;,  cuiv., 
storm  drain,   etc. 


REDLANDS,  Cal. — Hall-Johnson  Co., 
S025  Fowier  St.,  awarded  cont.  by  city 
to  imp.  Orange  St.,  bet.  Colton  and 
Lugonia  Sts.,  invoiv.  grade  4c  sq.  ft., 
asph.  cone.  pave.  21.9c  sq.  ft.,  gut.  40c 
sq.    ft.,    corru.    iron    cuiv.    J3.90    ft. 


VISALIA,  Tulare  Co..  Cal. — Council, 
Ida  Mari^ham,  cleric,  declares  inten. 
(No.  127)  to  imp,  portions  of  North 
Willis,  North  West,  North  Floral  Sts., 
etc.,  invoiv.  consct.  of  hyd.  cem.  cone, 
curbs  and  wallcs.  1911  Act  and  Bond 
Act.   1915.     Protests   March   2. 


SANTA  MONICA,  Cai.— Kneen  Pav. 
Co.,  Dudley  BIIc.,  Santa  Monica,  award- 
ed cont.  by  city  at  $15,355  to  imp.  25th 
St.,  bet.  Montana  and  Washington  Aves 
(1911  act),  invoiv.  72,000  sq.  ft.  grade 
3.2c  sq.  ft.,  48,000  sq.  ft.  bitul.  pave,  on 
asph.  cone,  base  19.6c  ft.;  2400  ft.  curb 
55c  ft.,   12,000  sq.    ft.  wallv   19.5c  ft. 

.\LHAMBRA,  Cal.— Hall-Johnson  Co., 
3025  Fowier  St.,  Los  Angeles,  awarded 
cont.  by  city  at  $27,250  to  imp.  Prim- 
rose Ave.,  bet.  Main  and  Poplar  Sts.  and 
portions  of  other  sts.,  asph.  cone,  pave 
16Hc  .sq.   ft.,   curb,   gut.,  wailc. 


California— C.  H.  Sweetser,  dis- 
trict engineer,  U.  S.  Bureau  of  Public 
Roads,  9  Main  St.,  San  Francisco,  an- 
nounces the  following  tentative  pro- 
gram of  construction  for  1925:  (1)) 
Nevada  and  Placer  Counties.  Surf, 
with  crushed  rock,  8  mi.  of  the  Auburn- 
Truckee  Rd.  from  Soda  Springs  to  Don- 
ner  Lake.(  2)  Nevada  County.  Cons, 
of  rein,  concr.  arch  bridge  on  Auburn- 
Truckee,  Highway  near  Summit.  (3) 
Placer  County.  Grading  and  rock  surf, 
of  5  mi.  of  road  along  Truckee  River 
north  of  Tahoe  City.  (4)  Sierra  County. 
Grading  and  rock  surf,  of  4%  mi.  of 
Yuba  Pass  Road  bet.  Sierra  City  and 
Gold  Lake  Junction.  (5)  Siskiyou 
County.  Construction  of  a  160-foot 
span  bridge  across  the  Salmon  River, 
3  m.  above  Somes  Bar.  (6)  San  Ber- 
nardino County.  Swartout  Canyon. 
Grading  and  graveling  of  about  5  mi. 
bet.  Cajon  Pass  and  Los  Angeles 
County  line. 


LONG  BEACH,  Cal.— City  Engr.  R. 
D.  Van  Alstine  announces  projects  to 
be  started  shortly  fjr  st.  pave,  as  fol- 
lows: Atlantic  Ave.,  bet.  Hili  St.  and 
Bixby  Rd.,  Pacific  Ave.  to  n.  city  limits, 
Anaheim  St.  bet.  flood  control  channel 
and  w  city  limits,  E  Ocean  Blvd.  bet. 
20th  PI.  and  Termino  Ave.,  Livingston 
Dr.,  bet.  Virginia  Ave.  and  Toledo,  First 
St.,  bet.  Pacific  and  Aiamitos  Aves., 
Third  St.,  bet.  Daisy  and  American 
Aves.  Total  approx.  8  mi. 


P'RESNO,  Fresno  Co.,  Cal. — Stewart 
and  Bland,  Fresno,  awarded  cont.  by 
supervisors  for  imps,  in  Rd.  Dist.  Imp. 
No.  11,  Fresno  county,  invoiv.  cone, 
walks,  3V4-in.  thick,  includ.  grading, 
$0,145  sq.  ft;  cone,  curb,  6-in.  top,  8-in. 
bottom,  14-in.  high,  $0.38  sq,  ft.;  exca- 
vation, $0.18  sq.  ft.;  corru.  iron  pipe, 
$1.35  lin.   ft. 


RENO,  Nevada — Bids  will  be  asked 
shortly  by  council,  to  be  opened  about 
March  9,  for  $100,000  street  paving  pro- 
gram. Details  will  be  published  short- 
ly.   Harry   Chism,    city   engineer. 


MAYFIELD,  Santa  Clara  Co.,  Cal.— 
Election  will  be  called  shortly  to  vote 
bonds  of  $56,000  to  finance  extensions 
to    water   and    sewer    systems. 


GLENDALE,  Cal.  —  Council  declares 
inten.  to  imp.  Industrial  St.  and  por- 
tions of  Grandview  Ave.:  grade,  6-in. 
cem.  cone,  pave.,  l^/^-in.  asph.  cone. 
wearing  surf.;  1911  act.  A.  J.  Van  Wle, 
city   clerk. 

VALLEJO,  Solano  Co.,  Cai. — City  Eng 
T.  D.  Kilkenny  completes  spec,  to  pave 
Louisiana  St.,  adjoining  city  park,  tiet. 
Marin  and  Sacramento  Sts.,  est.  cost 
$.15    sq.    ft. 


Barber    Greene  Model   42  f  Loader 


other  Prominent 
Users  Are 

Pratt  Building 
Materials  Co. 

North  Beach  Auto 
Hauling  Co. 

Arthur  Hess 

Oakland   Paving  Co. 

California    Highway 
Commission 

Bates  and  Borland 

And  20  others 
All  Satisfied 


Sibley  Grading'  &  Teaming  Co. 


SMITH-BOOTH-USHER  CO. 

Direct  Factory  Representatives  and  Distributora 

SO-60  FREMOJfT  ST. 
Slitter  KIS  Smn  Franclsoo 


OAKLAND,  Cal.— Council,  E.  K.  Stur- 
gis,  clerk,  declares  inten.  to  imp.  Out- 
look Ave.,  bet.  66th  and  6Sth  Aves.,  and 
portions  uf  68th  Avt^,  adjacent  to  Out- 
look Ave.,  Invoiv.  grading;  pave;  curbs, 
gutters;  storm  water  drain.  1911  Act. 
irotests  Feb.  26.  W.  W.  Harmon,  city 
engineer. 

SA.N  BERNARDINO,  Cal.  —  Council 
declares  inten.  for  cone,  curbs,  cone, 
walks,  gut.,  4-in.  asph.  oil  crushed  rock 
pave,  in  8th  St.,  bet.  L  St.  and  Mount 
Vernon  Ave.;  1911  act.  J.  H.  Osborn, 
city  clerk. 


LOS  ANGELES,  Cal.  —  Peter  Reach, 
612  New  High  St.,  awarded  cont.  by 
county  for  sewer  in  Compton  Ave., 
bet.  Shorb  and  Slauson  Aves.,  etc.,  2.48 
mi.,  invoiv.  5259  ft.  S-in.  cem.  pipe  $1.63 
ft.,  2659  ft.  10-in.  cem.  pipe  $1.81  ft., 
4108  ft.  12-in.  cem.  pipe  $2.04  ft.,  $1068 
ft.  15-in.  cem.  pipe  $2.75  ft.,  448  ft.  8-in. 
cem.  pipe  $1.63,  11,600  ft.  6-in.  vit.  pipe 
98c  ft.,  one  flushing  m.  h.  $165,  19  std 
$105,    22    jet.    Cham.    $110. 

Nick  Chutuk,  1506  Pleasant  Ave., 
awarded  cont.  at  $5985  for  sewer  in 
Rowan  Ave.,  bet.  First  and  Hanimel  St. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal 
—City  trustees,  W.  A.  Price,  clerk,  de- 
clare inten.  (No.  H-1)  to  imp.  Adams 
St.,  bet.  Jefferson  and  Harrison;  Clin- 
ton St.,  bet.  Jefferson  and  Harrison 
and  Harrison  bet.  Cleveland  and  Adams 
Sts..  invoiv.  grade  and  pave  with  (;-in. 
macadam  and  asph.  oil  surfaoj;  hyd. 
cem  comb,  curb  and  gutters.  1911  Act 
and  Bond  Act  1915.  Protests  Maich  2. 
C.  L.  Dimmitt,  city  eng. 


TOMBSTONE,  Ariz.  —  By  agreement 
bet.  Cohlse  county  and  state  of  Arizona 
as  yet  unsigned  highways  as  follows 
are  to  be  const,  from  various  county 
and  state  funds:  Douglas-Safford  sec- 
tion No.  1,  $85,842.74;  Bisbee-Tombstone 
pave.,  fed.  aid  No.  70,  $110,248.66;  re- 
surf.  Tombstone  pave.,  $10,000;  Benson 
to    5   mi.    east,    $85,000;   total   $300,091.40. 

VALLEJO,  Solano  Co.,  Cal. — City  Eng 
T.  D.  Kilkenny  completes  spec,  for  4000 
ft.  "railroad  sewer"  to  be  const.  In 
Northern  Electric  R.  R.  cut  emptying 
into  Mare  Island  channel. 


SANTA  ROSA,  Sonoma  Co.,  Cal.  —A. 
Teichert  and  Son,  Ochsner  Bldg.,  Sacra- 
mento, awarded  cont.  by  supervisors  to 
const,  portion  of  Forestville-Gueme- 
ville  Highway  Sect.  "A",  2nd  Supervis- 
orial Dist.,  invoiv.  97,180  sq.  ft.  pave- 
ment, 2200  cu.  yds.  excavation;  5.6  cu. 
yds.  cone.  Bid  is  approx.  $20,000. 


EUREKA,  Humboldt  Co.,  Cal.— Thos. 
Englehart  Paving  &  Construction  Co  , 
Eureka,  at  $13,300  awarded  cont.  by  su- 
pervisors to  const.  21,4  mi.  of  highway 
bet.  Areata  and  Blue  Lake.  Other  bids 
were:  W.  C.  Elsemore,  Eureka,  $18,- 
669;  Henry  Padgett,  Eureka,  $15,800; 
H.  C.  Anderson,  Hydesville,  $18,800; 
Early  &  Kelly,  Ferndale,  $17,200;  Chas. 
L.  Lambert,  Freshwater,  $21,860;  Smith 
Bros.  Co.,  Eureka,  $16,445;  W.  B.  Stout, 
Eureka,    $15,500. 

YREKA,  Siskiyou  Co.,  Cal. — Until 
March  2,  10  A.  M.,  bids  will  be  rec.  by 
W.  J.  Neilon,  county  clerk,  to  grade 
and  surface  with  gravel  portion  of 
road  in  Klamath  Rd.  Dist.,  leading 
from  north  side  of  Klamathon  bridge 
toward  Hornbrook  for  distance  of  iw 
miles.  Cert,  check  10%  req.  with  bid. 
Plans  obtainable  from  Albert  Parrott. 
county  surveyor. 


PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
City  plans  to  pave  3  miles  of  streets  in 
1925;  approx.  625,215  sq.  ft.,  invoiv. 
10,348  cu.  yds.  gravel;  5174  cu.  yds. 
sand.  17,619  barrels  cement,  8210  ft. 
water  mains,  3108  ft.  2-in.,  860  ft.  of 
414-  in.  gas  mains,  5800  ft.  sewer 
mains,  1368  ft.  12-in.,  1980  ft.  15-in., 
1085  ft.  21-in.,  60  ft.  24-in.,  1120  ft.  27- 
In.  storm  sewers,  143  ft.  4-in.  sewer 
connections.     J.  F.  Byxbee  Jr.,  city  eng. 

YREKA,  Siskiyou  Co.,  Cal.— Until 
March  2,  10  A.  M.,  bids  will  be  rec.  by 
W.  J.  Neilon,  county  clerk,  to  regrade 
and  surface  with  gravel  portion  of  road 
running  from  north  town  limits  of 
Fort  Jones  toward  Yreka  a  distance  of 
1  mile.  In  Scott  River  Rd.  Dist.  Cert, 
check  10%  req.  with  bid.  Plans  ob- 
tainable from  Albert  Parrott,  county 
surveyor. 
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YOLO  COUNTY,  Cal.— As  previously 
reported  bids  will  be  rec.  by  S'ale 
Highway  Commission,  Forum  Bidg., 
Sacramento,  until  Marcii  2,  2  P.  M.,  to 
imp.  12.8  mi.  in  Yolo  County,  involv.; 
300  cu.  yds.  structure  excavation  with- 
out classification;  6300  tons  crushed 
gravel  or  stone  (shoulders)  ;8880  cu. 
yds  Class  "A"  Port.  cem.  cone,  (pave- 
ment shoulders  and  repairs  to  existing 
pavement);  150  cu.  yds.  Class  "A"  Port, 
cem.  cone,  (structures);  11,400  lbs.  bar 
reinforcing  steel  in  place  (structures); 
12  lin.  ft.  18"  corr.  metal  pipe;  400  cu. 
yds.  removal  of  concrete  in  existing 
pavement.  Commission  will  furnl.sli 
c.rru.  metal  pipe.  No  progress  pay- 
ments will  be  made  for  this  work  prior 
to  June   1,   1925. 

LOS  AXGliLliS,  Cal.— Geo.  H.  Oswald 
36U  E  58th  St.,  sub.  low  bid  to  bd.  pub. 
wlis  to  imp.  Himpau  Blvd.,  bet.  Coun- 
try Club  Dr.  and  Pico  Sts.,  involv.  grade 
at  $5500,  2747  sq.  ft.  6% -in.  cone,  pave 
20c,  153,476  sq.  ft.  IVi-in.  Warrenite 
bitul  pave  on  5-in.  cone,  base  25c,  16 
It  curb  70c,  5S61  ft.  cone.  gut.  23%c, 
7395  so.  ft.  remod.  with  rock  and  oil 
su.f  He,  san.  sewer  at  $2500,  3231  ft. 
hse  sewers   $.125. 

l)A.KL.-^ND,  Cal. — Bowman  and  Weil, 
ijKkhind,  at  $1577  awarded  cont.  by  su- 
pervisors to  const.  Sturm  sewers  m  h,- 
Hth    St.,   near   San   Leandro. 

I'OMONA,  Cal.— Until  12  m.,  Maich  3 
bids  will  be  rec.  to  resurface  Franklin 
we  and  Philadelphia  St.  Plans  on  file 
at  office  of  F.  C.  Froehde.  city  engr. 
Cert,  check  or  bond  10%.  T.  R.  Trotter, 
city  clerk. 

PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
Petitions  being  circulated  seeking  re- 
paving,  curbs  and  walks,  conduits  tor 
electric  wiring  and  electroliers  in  Uni- 
versity Ave  bet.  Waverly  St.  and  Mid- 
dlefield  road.  J.  F.  Byxbee,  Jr.,  city 
engineer. 

LOS  ANGELES,  Cal.— R.  K.  Smith. 
1124  S  St.  Andrews  PI.  awarded  cont. 
by  bd  pub.  wks.  at  $27,681  to  imp.  Em- 
met Terr.,  bet.  Whitley  and  Las  Palmas 
Aves.,  involv.  cone,  pave,  curb,  walk, 
storm  drain,  cem.  hse.  sewers,  relnf. 
cone,  retaining  wall.  Engr.  est.  $28,- 
321.70.  

BURLINGAME,  San  Mateo  Co.,  Cal. — 
City  Eng  C.  A.  Torello  preparing  spec. 
t<jr  sewers  in  Hale  subdivision;  est. 
cost  $8000.  

REDWOOD  CITY,  San  Mateo  Co.,  Cal 

City   tiustees  petitioned  to  grade  and 

pave  with  IV'a-in.  asph.  cone,  on  Zhi-in. 
asph.  c :nc.  base  and  2-in.  waste  rock 
sub-base  Howland,  Standish,  Hopkins 
and  Samson  Sts.,  bet.  Arguello  St.  and 
Tacoma  Mill  Company  line;  Alden  St., 
bet.  Tacoma  Mill  and  AUerton  St.; 
Brewster  Ave.,  bet.  AUerton  and  Eaton 
Sts;  Warren  St.,  bet.  Alden  and  How- 
land  Sts;  AUerton  St.,  bet.  Alden  and 
Howland  Sts.;  Eaton  St.,  bet  Fuller  and 
Standish  Sts.  C.   L.   Dimmitt,  city  engr. 

.SALINAS,  Monterey  Co.,  Cal. — Coun- 
cil, M.  R.  Keef,  city  clerk,  declares  in- 
ten  (No  34)  to  imp.  Central  Ave.,  bet. 
Main  and  Villa  Sts.,  involv.  grade; 
reshape  waterbound  macadam;  const, 
hyd.  cem.  cone,  curbs  and  gutters;  pave 
with  2-in.  Warrenite-Bit.  surface.  1911 
Act  &  Bond  Act  1916.  Protests  March 
9.   Howard   Cozzens,  city  eng. 


MERCED  COUNTY,  Calif. — As  previ- 
ously reported,  bids  will  be  rec.  by 
State  Highway  Comm.,  Forum  Bldg., 
Sacramento,  until  March  9,  2  p.  m.  to 
imp.  6.4-mi.  in  Merced  County;  5.3-mi. 
to  be  paved  with  Port.  cem.  cone,  and 
1.1-mi.  widened  with  Port.  cem.  cone, 
shoulders.  Approx.  quantities  Involved 
are:  4000  cu.  yds.  rdwy.  embank,  with- 
out classification;  50  cu.  yds.  struc- 
ture excavation  without  classification; 
1675  lln.  ft.  subgrade  (preparing  and 
shaping);  12,020  cu.  yds.  class  A  cem. 
cone,  (pavemerit,  shoulders  and  re- 
pairs to  existing  pavement);  66  cu.  yds 
class  A  cem.  cone,  (structures);  23,450 
sq.  yds.  rein,  steel  (pavement);  5200 
lbs.  bar  reinf.  steel  in  place  (struc- 
tures); 56  lin.  ft.  12-in.  corru.  metal 
pipe;  100  cu.  yds.  removing  cone,  in 
existing  pavement.  Commission  will 
furnish  corru.  metal  pipe.  No  progress 
payments  will  be  made  for  this  work 
prior  to  June  1,  1925. 


POMONA,  Cal. — Until  12  in.,  Feb.  24, 
Ijids  will  be  rec.  to  imp.  Garey  Ave.. 
bet.  Grand  and  Franklin  Aves.:  6-ln. 
cone,  pave.,  curb;  1911  act.  T.  K.  Trot- 
tei-.    city    clerk. 


SAN  FRANCISCO — C.  B.  Christensen, 
Chancery  Bldg.,  at  $34,092.28  submits 
low  bid  to  Bd.  Pub.  Wks.  to  imp.  De 
Long  &t.  bet  Orizaba  and  Liebig  Sts., 
etc.,  invulv  (a)  6600  cu  yds  cut  $.933 
cu  yd,  (b)  230  lin  ft  12-in  sewer,  $2.80 
lin  ft;  to  14  twelve-inch  wye  branches, 
♦  2.66  ea;  td)  1  manhole,  $100;  (e)  5 
sets  ot  cone  step,  $600  (lump  sum); 
1.1)  13  catchbasins,  $100  ea;  (g)  400  lin 
tt  lO-lii  cuiveil,  $i.80  lin  ft;  (hj  4788 
lin  ft  cone  curb,  $1  lin  ft;  (i)  2877  sq 
U  art  stone  walks,  $.20  sq  ft;  (g)  11,690 
sq  ft  cone  pave  $.306  sq  ft;  (k)  62,000 
.-.q  tt  asph  cone  pavement,  $.253  sq  ft. 
Other    b.ds    were: 

I'aclfic  States  Imp.  Co.  —  (a)  $1.15; 
(b)  $3.25;  (c)  $.250;  (d)  $120;  le) 
$500.  (f)  $120;  (g)  $1.80;  (h)  $.95;  (i) 
$.16;  (j)  $.29;  (k)  $.275.  Total  $36.- 
5ii6.o2. 

bay  Improvement  Co. — (a)  $1.08;  (b) 
$4.00,  to  $1.75;  (d)  $130;  (e)  $900; 
tt)  $125,  (g)  $2.00;  th)  $.98;  (i)  $.17, 
tj)    $.2U75;    tk)    $.2875.     Total   $37,803.61. 


SAN  FRANCISCO — A.  E.  Hennessy, 
724  i-haron  Bldg.,  at  $64,779.15,  submits 
low  b.d  to  Bd.  Pub.  Wks.  to  imp.  Judah 
St.  bet  31st  and  41st  Ave.,  involving: 
(a)  33,574  cu  yds  cut  $.10  cu  yd;  (b) 
34,984  cu  yds  fill  $.30  cu  yd;  (c)  5234 
lin  ft  cone  curb  $1  lin  ft;  (d)  21  br 
catchbasins  $100  ea;  (e)  735  lin  ft  lo- 
in culvert  $1  lin  ft;  (f)  $2050  lin  ft 
s-in  sewer  $1.60  lin  ft;  (g)  240  lin 
ft  12-in  sewer  $1.50  lin  ft;  (h)  135  lin 
ft  15-in  sewer  $1.50  lin  ft;  (i)  15  br 
manlioles  $100  ea;  (j)  4623  sq  ft  art 
stone  walks  $.10  sq  ft;  (k)  148,491  sq 
ft  asph  cone  pavement  $.25  sq  ft;  (1) 
135  wye  branches  $1  each.  Next  two 
low  bidders  were: 

J.  Costeilo— (a)  $.80;  (b)  $.02;  (c) 
$.90;  (d)  $116;  (e)  $1.75;  (f)  $1.85; 
(g)  $2.50;  (h)  $3.00;  (i)  $95  ea;  (j) 
$.16  (k)  $.243;  (1)  $2.50.  Total  $79,- 
353.72. 

ay  Imp.  Co.— (a)  $.52;  (b)  $.27;  (c) 
$.94;  (d)  $115;  (e)  $1.60;  (f)  $2.29;  (g) 
$2.65;  (h)  $3.70;  (i)  $115;  j)  $.173: 
(k)  $.243;  (1)  $1.20.  Total  $79,941.71. 
Other  bids  were:  C.  B.  Eaton,  $85,- 
508.99;  L.  J.  Cohn,  $88,173.56;  Municipal 
Construction  Co.,   $89,186.11. 


SACRAMENTO,  Cal.— Until  March  23, 
10  A.  M.,  bids  will  be  rec.  by  Harry  W. 
Hall,  county  clerk,  to  pave  approx.  2 
mi.  of  River  road  bet.  Grand  Island 
Bridge  and  Vorden;  cone.  pave.  11,600 
ft.  in  length;  est.  cost,  $42,000.  Plans 
obtainable  from  County  Engineer,  Chas. 
W.    Deterding   Jr. 

ARCADIA,  Cal.  —  Council  declares 
inten.  to  const,  curb  in  Santa  Anita 
Ave.,  bet.  Duarte  Rd.  and  Walnut  Ave., 
and  portions  of  other  streets.  1911  act. 
G.  G.  Meade,  city  clerk. 


OAKLAND,  Cal. — Heafey-Moore-Mc- 
Nair,  2030  High  St.,  Oakland,  awarded 
cont.  by  council  to  imp.  81st  Ave.,  bet. 
E-14th  and  Atherton  St.,  involv.  grad- 
ing, $.029  sq.  ft.;  cone.  curb.  $.68  lln. 
ft.;  cone,  gutters,  $.25  sq.  ft.;  bit.  cone, 
pavement,  $.19  sq.  ft.;  cem.  walks,  $.15 
sq.  ft.;  8x24-in.  corru.  iron  and  cone, 
culvert,  $4.50  lln.  ft.;  6x24-in.  do,  $4.50 
lln.    ft.;    handholes,    $20    each. 


RICHMOND,  Contra  Costa  Co.,  Cal. — 
City  Eng;.  B.  A.  Hoffman  preparing 
spec,  to  imp.  Johnson  Ave.  and  Spring 
St.;  5-in.  waterbound  macadam  with 
1 1/4 -in.   National   surface. 

SANTA  BARBARA.  Cal. — Until  5  P. 
M.,  Mar.  5,  bids  will  be  rec.  to  imp. 
("abrillo  St.,  bet.  De  La  Vina  and  San 
Andreas  Sts.:  5-ln.  concr.  pave,  with 
IVi-in.  asph.  cone,  wearing  aurf.,  com- 
bined curb  and  3-ft.  gut.:  cem.  gut., 
concr.  driveways,  walks,  6-in.  vlt.  sewer 
mains,  6-in.  vit.  hse.  sewers,  c.  b.,  etc.; 
1911  act.  Geo.  D.  Morrison,  city  engr. 
S.  B.  Taggart,  city  clerk. 


all 


ARCADIA,  Cal.- 
inten.  to  Imp.  First  Ave.,  bet.  California 
Ave.  and  Alta  St.,  and  portions  of  other 
streets;  4-ln.  oil  mac.  pave.,  curb, 
walk,  6-ln.  concr.  crosswalks,  relnf. 
concr.  ornam.  lighting  posts;  1911  act. 


LOS  ANGELES.  Cal.— Geo.  R.  Curtis 
Paving  Co.,  2440  E.  26th  St.,  sub.  low 
bid  to  Bd.  Pub.  Wks.  to  imp.  Franklin 
Ave.,  bet.  Hillhurst  and  Oxford  Aves., 
Involv.  grade  at  $8000;  252,625  sq.  ft. 
8-in.  cone,  pave.,  22.7c;  7040  sq.  ft.  re- 
mod,  with  rock  and  oil  surf.,  7c;  321  ft. 
curb,  60c;  291  sq.  ft.  walk,  20c;  520  sq. 
ft.  concr.  gut.  27c;  storm  drain  at  $350; 
120   ft.   hse.  sewers,  $1.50. 


STOCKTON.  San  Joaquin  Co..  Cal.— 
Will  Moreing,  232  West  Vine  St..  Stock- 
ton, at  $11,745  awarded  cont.  by  coun- 
cil to  const,  freight  road  from  Valley 
Springs  to  Calaveras  flood  control  dam 
In   Calaveras  county. 


SALINAS.  Monterey  Co.,  Cal. — Coun- 
cil. M.  R.  Keef,  city  clerk,  declares 
inten.  (No.  35)  to  imp.  Church  St.,  bet. 
Central  Ave.  and  Clay  St.  and  Salinas 
!5t.,  bet.  Gabilan  and  Alsial  St.,  involv. 
grade;  reshape  present  waterbound 
macadam;  const,  hyd.  cem.  cone,  curbs 
and  gutters;  pave  with  2-in.  Warrenite- 
Bit.  surface;  2  hyd.  cem.  cone,  catch- 
basins; lo-ln.  and  8-ln.  corru.  galv.  Iron 
culverts;  one  part  circle  corru.  galv. 
culvert.  I9I1  Act  and  Bond  Act  1915. 
Protests  March  9.  Howard  Cozzens. 
city   engineer. 


UKIAH.  Mendocino  Co.,  Cal.  —  Until 
March  10.  10  a.  m.,  bids  will  be  rec.  by 
W.  H.  Prathers,  county  clerk,  to  const. 
portion  of  Section  1,  Willlts- James 
Bridge  rd.,  Involv.  25,000  cu.  yds.  un- 
classified excavation;  25  cu.  yds  rein. 
cone;  10  cu.  yds.  plain  cone;  200  lin. 
ft.  10-in.,  300  lin.  ft.  12-in.,  100  lin.  ft. 
15-in.,  100  lin.  ft.  18-in.,  100  lin.  ft.  24- 
in.  corru.  Iron  pipe.  County  will  fur- 
nish steel,  cement  and  corru.  Iron  pipe. 
f.  o.  b.  Willlts.  Plans  on  file  in  office 
of  clerk. 


ALAMEDA,  Alameda  Co..  Cal. — Until 
March  3,  &  p.  m.,  bids  will  be  rec.  by 
W.  E.  Varcoe,  city  clerk,  to  imp.  Bay 
Island  Ave,  bet.  Regent  and  Pearl  Sts., 
involv.  grade;  const,  cone,  curbs,  gut- 
ters and  walks;  corru.  iron  culverts; 
pave  with  6-in.  oil  macadam.  Cert.  chk. 
107c  payable  to  city  req.  Previous  call 
tor  bids  on  this  work  cancelled  due  to 
errors    in    advertising. 


SAN  JOSE.  Santa  Clara  Co.,  Cal.  — 
Until  March  2,  8  p.  m.,  bids  will  be  rec. 
by  John  J.  Lynch,  city  clerk,  to  imp. 
Carrie  St..  bet.  3rd  and  5th  Sts..  involv. 
Krade  and  pave  with  H4-in.  Warren- 
ite-Bit. surface  on  3-in.  bituminous 
cone,  base;  hyd.  cem.  cone,  curbs  and 
gutters.  1911  Act  and  Bond  Act  1915. 
Cert,  check  10%  payable  to  city  req. 
Win.  Popp,  city  engineer. 


OAKLAND,  Cal.— Council.  E.  K.  Stur- 
gls,  clerk,  declares  inten.  to  Imp.  por- 
tions of  99th  and  Oliver  Aves.,  in  "Bev- 
erly Terrace"  tract  and  portions  of 
'Toler  Heights"  tract,  Involv.  const,  of 
sewers,  manholes,  drop  connections, 
lampholes  and  wye  branches.  1911  Act. 
Protests  March  12.  W.  W.  Harmon,  city 
engineer. 


OFFICIAL  PEOPOSALS 


(Continued   from    Page    22) 


of  the  amount  of  his  contract  in  addi- 
tion to  which  Contractor  will  also  ex- 
ecute a  labor  and  material  bond  in  sum 
not  less  than  50%  of  amount  of  con- 
tract. 

A  certified  check  made  payable  to 
the  City  Controller  of  the  City  of 
Sacramento,  as  prescribed  in  Section 
256  of  the  said  Charter,  for  ten  per 
cent  (10%)  of  the  aggregate  of  the 
proposal  must  accompany  each   bid. 

The  right  to  reject  any  and  all  bids 
is  reserved  to  the  City  Council  by  pro- 
visions  of  said  Charter. 

H.    G.    DENTON, 
rily   Clerk   of  the  City  of  Sacramento. 


NOTICE    TO    CONTRACTORS 


(Fort  Mason,  Tree  Removal) 


OFFICE  CONSTRUCTING  QUAR- 
TERMASTER, Fort  Mason,  Calif.  Sealed 
proposals  will  be  received  here  until 
11  A.  M.,  Feb.  24,  1925,  for  removing 
trees  from  national  cemetery,  Presidio 
of  San  Francisco,  Calif.  Information 
upon  application. 
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CALIFORNIA 


GREEK  MODERN  AMERICAN  ENGLISH  FRENCH 

The  Portland  Cement  Stucco  textures  here  shown  are  taken  from  photographs  of  actual 

stucco  jobs.  Any  competent  workman  in  the  plastering  trade  can  reproduce  these 

beautiful,  permanent  and  economical  finishes. 

A  Texture  for  Each  Period 

Controlled  and  directed  by  the  creative  genius  of  the  architect, 
Portland  Cement  Stucco  assures  a  range  of  beauty  obtainable  with 
no  other  material.  It  makes  certain  a  texture  and  tint  that  com- 
plete harmoniously  the  style  of  the  period  in  which  the  structure 
is  designed.  Have  you  received  your  copies  of  "Portland  Cement 
Stucco  Textures"  and  "Portland  Cement  Stucco"?  If  not,  send  for 
them  today.  Address  the  nearest  ofl&ce  listed  below. 

PORTLAND  CEMENT  ASSOCIATION 

A  National  Organization  to  Improve  and  Extend  the  Uses  of  Concrete 


DALLAS 

INDIANAPOLIS 

MEMPHIS 

BOSTOM 

DENVER 

JACKSONVILLE 

MILWAUKEE 

tmj^rriL 

CHARLOTTE,  N.  C. 

DBS  MOINES 

KANSAS  CITT 

MINNEAPOLIS 

SIRMINOBAM 

CHICAGO 

DETROIT 

LOS  ANOELES 

NEW  ORLEANS 

NEW  YORE  PITTSBUROH 

OKLAHOMA  CITY  PORTLAND,  OREO.  SEATTLE 

PARKERSBURO  SALT  LAKE  CITY  ST.  LOUIS 

PHILADELPHIA  SAN  FRANCISCO  VANCOaVSS,B.C. 


Our  Booklets  are  sent  free  in  the  United  States,  Canada  and^uba  only 


30 


BUILDING      AND      ENGINEERING      NEWS  Saturday.    February    21.    1926 


Contracts    Awarded    Liens. Acceptances.  Etc. 


BUILDING  CONTRACTS 


SAN    i."RANCI8CX>    COUNTY 


fl,0UO  an4  OT«r  Il«vsrted 

la    an    Index    (or    tb* 
Ubu*. 

Wesendunk 

Mattock 

Weissmann 

Owner 

Owner 

McVeigh 

Weissmann 

Owner 

Owner 

Ross 

Owner 

Owner 

Owner 

Owner 

Owner 

Owner 

Papenhausen 

Fontanella 

O'Neill 

Owner 

Johnson 

McCall 

Terry 

OwTier 

Owner 

Owner 

Owner 

Owner 

Owner  100000 

Cox     12000 

Walker  500000 

Wagner  100000 

Hamill        9100 

Mattsom 

Auslen 

Mitchell 

Owner 

Mohler 

Owner 

Grantleld 

Owner 

Owner 

Roche 

Hamill 

Gwynn 

Carson 

Brymnei' 

Owner 

Rednall 

Owner 

Owner 

Owner 

Owner 

Halsen 

Stephenson 

Owner 


The    following 

contractu  In   thla 

649 

Brumtield 

650 

Bo  thin 

6.'>1 

Morrison 

6.i2 

Nelson 

6.1 3 

Huber 

H.S4 

Roudle 

Kn.S 

Barbee 

6.i6 

Associated 

6fi7 

Robson 

6.'>S 

Fritch 

6.19 

Barrett 

6H0 

Picerno 

K61 

Pratt 

662 

Waldeck 

663 

Stewart 

664 

Phelan 

665 

Filmer 

666 

Fontanella 

667 

Compton 

«6X 

Kltterman 

66!) 

Cooper 

670 

Meckel 

6V1 

St.    George 

672 

Barsotti 

673 

Meyer 

«V4 

Meyer 

67.1 

Stevens 

676 

Crocker 

677 

Hamill 

67  S 

Jesson 

679 

California 

6«(l 

American 

6S1 

Blake 

6S2 

Francisco 

6X3 

Jenny 

6K4 

Feederle 

6X5 

MaglU 

6X6 

Arkwright 

6X7 

Stevens 

6XX 

California 

6X9 

Prosek 

690 

Ohison 

691 

Heath 

692 

McHugh 

693 

Gwynn 

694 

Sternsher 

695 

Sullivan 

696 

Standard 

697 

Stark 

69X 

Haxton 

699 

Reeves 

700 

Barber 

701 

Ferroggiaro 

702 

Bastort 

703 

Harvey 

704 

O'Neill 

705  Hansen 

706  Eriksen 

707  Dolores 

708  Larsen 

709  Sanches 

710  Hansen 

711  Swift 


4000 
5500 
2500 
3800 
5000 
1600 
2000 
1200 
3000 
4000 
6000 
3000 
3000 
6700 
3000 
7000 
SOOO 
3000 
5000 
2500 
4000 
3750 
4500 
3000 
8000 
39000 
14000 
15200 


6895 
3734 
4700 
7000 
8000 
14000 
1700 
3800 
4000 
3000 
4000 
9000 
2000 
1800 
6000 
7665 
3500 
1900 
5000 
3800 
3000 
5500 
8000 


712 

Crichton 

V  1  3 

Hine 

714 

Lenn 

715 

Sheehan 

716 

Fratessa 

717 

Lyons 

718 

Johnson 

719 

Commercial 

7  20 

Collins 

7:n 

Feldman 

722 

Trouilet 

723 

Christiansen 

7 -'4 

Christiansen 

725 

Costello 

726 

Johnson 

727 

Ericksen 

72X 

Allen 

7  29 

Thomson 

730 

Oroah 

731 

Brumflield 

732 

Raffanti 

733 

CUft 

734 

Clift 

735 

Clift 

736 

Clift 

737 

Clift 

738 

Clift 

739 

CUft 

740 

Clift 

741 

Groah 

742 

Gust 

V43 

McNulty 

744 

Peterson 

745 

Helbing 

•i46 

Mager 

747 

Oyen 

74X 

Barman 

749 

Isaacson 

750 

Brighodini 

7.M 

Dahl 

Vh2 

Herring 

7  53 

Hunt 

754 

Wolf 

755 

Bustorf 

756 

McCarthy 

757 

McCarthy 

Owner 
Owner 
Owner 
Owner 
Owner 
Owner 
Owner 
Owner 

Boswall 

Owner 

Byrne 

Owner 

Perelra 

Johnson 

Cattin 

Gawthorne 

Dunn 

Mattock 
Owner 
Owner 
Owner 
Owner 
Owner 
Owner 

Johnson 

Helms 

Wesendunk 

Farnocchia 

Pf  lander 

Phoenix 

Federal 

American 

Malott 

Geary 

Lyre 

Quanda 

Helms 

Owner 

Fetz 

Owner 

Helbing 
Mager 
Owner 
Owner 
Owner 
Owner 
Owner 
Wengard 

Helbing 

Bienfield 
Halsen 
Arnott 
Arnott 


12000 

11000 

2500 

5000 

2500 

3000 

1600 

8000 

1000 

5000 

3000 

5000 

3000 

8000 

1000 

12000 

12000 

49500 

20000 

24000 

15000 

20000 

11000 

32000 

13590 

3800 

4775 

11975 

7400 

1105 

35205 

31720 

22750 

3318 

15135 

35123 

3245 

3000 

3000 

8000 

1000 

4500 

15000 

2000 

3200 

2250 

3500 

23195 

55000 

22993 

5500 

4100 

4100 


ALTERATIONS 

(650)   NO.   807   MONTGOMERY   ST. 

Plastering;    new    T.    &    G.    flooring, 

etc.,  for  Industrial  Home. 
Owner — Bothin     Real     Estate     Co.,     604 

Mission   St.,   San   Francisco. 
Architect  • —  Edwin   Musson   Sharpe,   60 

Sansome  St..  San  Francisco. 
Contractor — Mattock      &      Feasey,      210 

Clara  St.,  S.  F.  JSSOO 


ADDITIONS 

(651)     NO.  155  HARTFORD.     Additions 

for    dwelling;    plastering;    terrazzo 

steps;    roofing,    etc. 
Owner  —  Mrs.    Morrison,    155   Hartford 

St.,   San  Francisco. 
Architect — None. 
Contractor — L.    M.    Weissmann    &    Son, 

4067   18th  St.,  S.  F.  $2500 


DWELLING 

(652)     E    FORESTSIDE    17    S    Taraval. 

One-story      and      basement      frame 

dwelling. 
Owner — Fernando  Nelson   &   Sons,   Inc., 

2   West  Portal  Ave.,   S.  F. 
Architect— None.  $3800 


DWELLINGS 

(653)  W  CHILTON  AVE  125  and  159 
S  Bosworth.  Two  one-story  and 
basement  frame   dwellings. 

Owner — P.   Huber,   2407   38th  Ave..  Okd. 

Architect — None.  J2006  each 


Re- 


ALTERATIONS 

(654)      N  LAKE   100  E  Third  Ave. 

model  for  private  garage. 
Owner — L.    Roudle,    140    Lake    St.,    San 

Francisco. 
Architect — None. 

Contractor — M.    J.    McVeigh,    1422    16th 
Ave.,   San   Francisco.  $1600 


DWELLING 

(649)      W   TWENTY-EIGHTH   AVE    150 

S  Irving.     One-story  and  basement 

frame  dwelling. 
Owner — Wm.  Brumfleld,  1769  Grove  St.. 

San    Francisco. 
Architect — A.     A.    Wesendunk    &    Sons. 

1747   Dolores   St.,   San   Francisco. 
Contractor — A.    A.    Wesendunk    &    Sons. 

1747  Dolores  St..  S.  F.  $4000 


ALTERATIONS 

(655)  NO.  123  HARTFORD.  Raise 
dwelling;  remodel  for  basement  ga- 
rage,   etc. 

Owner — Mr.  and  Mrs.  Barbee,  Premises 

Architect — None. 

Contractor — L.  M.  Weissmann  &  Son, 
4067  18th  St..  a  F.  $2000 


STATION 

(656)  THIRD,  OAKDALE  &  MENDELL 
Aves.  One-story  steel  service  sta- 
tion. 

Owner — Associated      Oil  Co.,    79      New 

Montgomery   St.,   San  Francisco. 

Plans  by  Owner.  $1200 


STOCKHOLDERS  AUXILIARY  CORP. 


INSURANCE 


(fire 

surety  bonds 
casualty 


PHONE  DOUGLAS  6000 
550  MONTGOMERY  ST. 
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ALTERATIONS  Owner — Katherine    E.    Meckel,    Sunny-  FLATS 

(657)  NE  GEARY  AND  SECOND  AVE.  vale,  Calif.  (681)  N  BEACH  246-6  B  AVILA  Two- 
Remodel    existing    flat    tor    2    four-  Architect — None.  story  frame   (2)   flats 

rm.  apartments;  rearrange  1st  floor  Contractor — John    P.    McCall,    3611    Mis-  Owner — Carrie  F    Blake    2133  Lombard 

store    (5)  stores,  etc.  slon   St.,   S.   F.                                     $3750  St.,   S.    P. 

Owner — McGary   Robson,   Nevada   Bank                                      Architect— None 

BIdg.,    San    Francisco.  DWELLING  Contractor — Tho's      Hamlll     6140    Gearv 

Architect— S.   Heiman,   57   Post   St.,   San  (671)      S   ULLOA    85   E   Claremont.      1-  St     S    F                "amm,    6i4u    ueary 

Francisco.                                          $3000  story  and   basement  frame   dwlg.  Filed  Feb.   l'3,  1925.  Dated  Feb.   6.  1925 

„„,„, .  „,^        °'^"rT;^^'«°1?''^^  Holden,  308  Crocker  Rough   frame   up   and   roof   boards 

(658)  E   TWENTY-THIRD   AVE   150  S  Architect— Chas.  F.  Strothoff,  2274   15th           Brown"coated 2500 

yiloa.      One-story      and      basement  „      St.,   S.    F.                                                               Completion    ....'.'!.!.'!! 2100 

frame    dwelling.  Contractor — Wm.    L.    Terry,    82   Allston           Usual    35    davs                   tnnn 

Owner— Henry  S.  Frltch,  6602  Geary  St.,  Way,  S.  F.                                         $4500  '      ■tOTAl'coST  'ssiOO 

A-^ifi^r  f''tT'"''*°'*-                                                     rvwiprTTMn         B°"'^'    "°"«-      Sureties,    none.      Forfeit, 

Architect — None.  DWELLING  none      Limit    100  davs    Plarx!  anrt  onir. 

Contractor— D.    &    W.    Ross,    1440    15th  (672)      NW    REVERE   AND   NEWHALL  ificaiions     kone 

Ave.,   San   Francisco.                    $4000  Ave.      2-story   and   basement   frame                         '             ' 

dwelling.  STORES 

Jkir.    THIRTY-SIXTH    AVE    100    N  ^Tr-fv^^f  V^^-^°"''    ''''    ''^'-  '^^^>torVFr?;5;f  (^If^Por^s"  ^^-  °"«- 

Balboa        Two-story  and  basement       Arch.tect-None^ $3000  Owner-^Wan^lIco   Rlau|   Corp 

Owner-J.   ' '/  "e^'r^rett  ,    738      Arguello  DWELLINGS  ^'"'^  rndg-^'F^^      Shermund,      Hearst 

Blvd.,  San  Francisco.  (673)     SE  ULLOA  AND  21ST  AVE.  and  Con  tract  or— A     G     Matt<=n,r,     !»;n    r.„h 

Architect— None.                                        $600(1  E   33rd   Ave.    250,    275    N   Anza.   Two  nn   st^ %.         Mattsom,    250    Dub- 

1-story  and  basement  frame  dwlgs.  Trn,^/!    Ti-Ih'  i -i     looi:    t-.„*-/i  t.  «,    o     ^r.«c 

DWELLING  Owner-Meyer   Bros.,   603   First   Nation-  ^'J^onrdatlon'  ;^omnl?tpd  ^  ^^^   ''  /^^^n 

(660)  W  NAPLES  275  S  Russia.     One-  ,       al  Bank  Bldg.,  S.  F.                                         Rough    frame    "ompleled *  ?!" 

story  and  basement  frame  dwelling  Architect— None.                         Each  $4000           £athm-    completeT              1000 

°"Trrn'c'?lco'"'"'""°'   "   E--'^--^.   Sa^       DWELLINGS      Pla'st^rlnJTofp'.tid  " ! . !  !  I  i  i  i  i  i    IZ 

Architect-None.                                        $3000  (6V4)      S  ULLOA  82-6,   107-6  AND   132-6            UsSlu  l!    davf    ^''"'"'''     ?7^1 

*  E   21st   Ave.;   E   33rd   Ave.   150,   175,  U^"^'    ^^    days    •••••••••••••■• -1724 

DWELLING  200,    225    N    Anza;    E    21st    Ave.    25,  p„„,     „„„„       „    ,  JP^4^  .£"'7j'    ^,^^^^ 

(661)  W  THIRTY-SEVENTH  AVE  10«  50.  75  S  Ulloa;  E  Faxon  Ave.  125  ^ond.  none.  Sureties  S.  W  Towle  & 
N  CabrUlo  Two-story  and  base-  N  HoUoway;  W  Miramar  225,  250,  ?^f,f;  ^''^V'\Vii.  ^S^^^'^'  'i"  P^--.  Pay- 
ment  frame  dwllling'^                    *  N    Grafton    Ave.      Thirteen    l-story  J^'f^'Vi^PJ''  l"**-     Plans  and  speclfica- 

Owner — Roy    A.    Pratt,    7140    Geary    St  and    basement    frame    dwlgs.                      """''  "lea.            

San    Francisco                                          '  Owner — Meyer  Bros.,  603  First  National                                      

Architect— None.                                        $3001  Bank   Bldg.,   S.   F.  ALTERATIONS  &    ADDITIONS 

*  Architect — None.                           Each  $3000  (683)      745    MARKET    ST.       Alterations 

WAREHOUSE                                                                                               and   additions   for  store. 

(662)  S  HARRISON  180  W  Fourth  St  APARTMENTS  Owner— .lenny  Wren  Stores,  Inc.,  1300 
One-story    concrete    wareuohse  ("5)      SW     4TH    AVE.     &    ANZA     STS.  Polk    St..    S.    P. 

Owner — L.  Waldeck,  1016  Nevada  Bank  Two-story  and  basement  frame   (6)  ."^^rohitect — Plans    by   contractors. 

Bldg.,    San    Francisco.  apartments.  Contractor — .4uslen    &    Stone      Co.,    830 

Engineer — Alfred    P     Fisher     1016    Ne-  Owner — Arthur  B.  Stevens,  4026  Fulton  Market   St.,  S.  F. 

vada  Bank   Bldg.,   S.   F.    '             $670«  S'-    S.    F.  Filed   Feb.    13.    1925.   Dated  Feb.  9.   1925. 

Architect — None.                                  $24,000  Rouerh    carpenter   work    in.... $933  50 

DWELLING                                                                                                    Plastering  and  composition  floors 

(663)  E     REVERE     37^2     NW     Hawes.  DWELLINGS  (4)                                                                 in      933.50 

One-story  &  basement  frame   dwlg  (676)      167. Oo,    203.5    &    239.05    N    WIND-            Completed  and  accepted    933.50 

Owner  —  A.    L.    Stewart,    1201    Revere  '"S^   W^ay    275.05   W  Cordova.     Four           Usual  35  days   933.50 

Ave.,  San  Francisco.  1-story  and  basement  frame  dwlgs.  TOTAL   COST.    $3734 

Plans  by  Owner.                                     $3000  Owner — Crocker  Estate  Co,,  525  Crock-  Bond.  $1867.     Sureties,  New  Amsterdam 

er   Bldg.,   S.   F.  Casualty  Co.  Forfeit.  $20.     Limit,  March 

FLATS  Architect — None.                           $3800    each  16.      Plans  and  specifications,  none. 

(664)  W    THIRTY-THIRD    AVE    300    S                                        NOTE — Permit  reported   Feb.   13,  1925 

Clement.     Two-story  and  basement  APARTMENTS    &    STORES  No.  625. 

frame    (2)    flats.  (677)      NE    GEARY      AND      27TH   AVE.                                          

Owner — P.  J.  Phelan,  514  14th  Ave.,  San  Five-story   and    basement    reinforc-  DWELLING 

Fraiclsco.  ed    concrete     (35)     apartments    and  (684)      W    VERMONT    ^f'i    <5    ■>Kfh    a    on 

Architect— A.    H.    Knoll,    Hearst    Bldg..  (5)    stores.  '"^4    W    100        All    wo?k     for    ?  ^to^v 

San   Francisco.                                 $7000  Owner-Thos.    HamlU.    6140    Geary    St..  and    basement    frime    dwellin"! 

DWELLING         ArcW?e"ct-M"uoT-Morrlson,     601     42nd  °^"|[-|°=^#Ph   Feederle,   1439  Vermont 

(665)  S    GREEN    42    W    Jones.      Two-  Ave.,     S.    F.                                    $100,000  Architect— None 

story  and  basement  frame  dwelling                                      Contractor— Thos.    P.    Mitchell    &    Son 

Owner— W.    Coy    Filmer,     Chrest    View  1370   Utah    St      S    P         ""    "^    '>°"' 

Apartments.   San    Francisco.  APARTMENTS  Filed  Feb.  13,  1925    Dated  Feb    10    192K 

Architect  —  Roland   Irving   Stringham,  (678)      E    CLAYTON    136. S4    FROM    IN-  Frame   up                  ^-^lea  reo.  i".  is-iS. 

260    California    St..    S.    F.  tersection    of   Ashbury    St.      Three-            Brown    coated 11 7K 

Contractor — H.     Papenhausen,     532     3rd  story     and     basement       frame       (4)            Completed            117K 

Ave.,  S.  F.                                            $8000  apartments.                                                               Usual    35    days 117? 

Owner — Lee    Jesson,    425    Belvedere    St.,  TOTAL   COSt' ' $4700 

(666)  N  SHERIDAN  105  E  Tenth.  One  irchltect— Nonf"  ?0°o"flkvr''pi'^n'»  =?,^^'*'*'  ^«°"^  ''^'5?'*i 
story  and  basement  frame  dwelling.  ^o'm^kftor-^SSx  Bros.,  1309  8th  Ave.,  ""  '''''''•  P'a"«  and  specifications  filed 
lt.rsa°n'Francis''co        •          ^^"'^^"               San    Francisco^ $12,000  p^ATS 

Architect  —  Andrew    H.    Knoll,    Hearst  OFFICES  (685)      E   TWENTY-FIRST   AVE    125   N 

Bldg.,   San   Francisco.  (679)     g  yan  NESS  AVE    BET    HAY-  Anza  St.     Two-story  and  basement 

Contractor— Fontanella      &       Teza,       41  'L    and    linden     Ave        Seven-storv  ^       frame   (2)    flats. 

Shertdan   St.,   S.  F.                           $3000  and^S.asement"firVproof^off,"ce8*°''^  """laTl^ranTisoo  ^^'"'    ''^    "*"    *'"•■ 

Owner. — California       State      Automobile        Architect Nnno     ' 

ALTERATIONS  Association,  1628  Van  Ness  Avenue,  Contractor--r    T    Mae-iii    lotiio.h    a™ 

(667)  NO.  8  KEARNY.  Erect  mezza-  San  Francisco.  San  Francisco  Alnn 
nine  floor  of  steel  beams  fireproof  Architect— Geo.  W.  Kelham,  Sharon  ria.ni,ia(,o.  $7000 
and  reinforced  concrete  floor  slabs.  Bldg.,  S.  F.  DWELLINCS 

Owner — C.    A.    Compton,    Premises.  Contractor — P.    J.    Walker    Co.,    Sharon  f686)      K    thtrtv  TrnrT'tr    Aire    urn    o 

Architect — None.  Bldg.,   S.   F.                                     $500,000  17>;    <5     aJ^,,        .?.                ■*    »      '*"    ^ 

Contractor— Daniel    ONelll,    273    Minna                                         baseSei^t    fm^T  z.™  "n.*"^'"'"''    ^"^ 

St.,  San   Francisco.                           $.5000  OFFICES    &    FACTORY  Owne?!!Arkwri^h? %  C^nnlr^%,ft  ni. 

(6S0)      NE    BRYANT    AND    IITH    STS.  ment   St     San  p7anci^?o   '          °  ^■" 

ALTERATIONS  Three-story     reinforced       concrete  Architect— None      *  "^ancisco. 

(668)  NOS.  728-730-732  BROADWAY.  offices  and  factory.  Contractor— Thomas  E  Mnhlpr  7^1  Juth 
Construct  lightwells;  plumbing;  Owner— American  Meter  Co.,  1123  Har-  Ave  San  F?^ncisco  's/nnn  IS 
ratprooflng,   etc.,   for  hotel.  rison   St..   S.  P.  !■  rancisco.              $4000   ea 

Owner — James    Kitterman,    1325    Stock-  Architect  —  Nathaniel      Blaisdell,      255  APARTMENTS 

ton  St.,  San  Francisco.  California   St.,    S.   P.  (687)      SW   ANZA   AND  FOTTTITM    ivw 

Architect-None.                                        $2500  Contractor-George    Wagner,    Inc..    181  Three-sVory    and     biseS^^t     f^aSfe 

DWELLING        ^"""^   Park  St..  S.  F.               $100,000  (6)    apartm'^nfs        ''^^«'"^"t    ''ame 

(669)  W  THIRTY-NINTH  AVE  260  S  ALTERATIONS  AND  TDDIATON  "s[~Sa''n^F'"ra^nrHco''*''^'  "^*  ^""°" 
Cabrillo.  One-story  and  basement  NE  MISSION  &  PLUM  STS.  Extend  Architect— None  »ii  nno 
frame   dwelling.  foundations    and      construct      base-                                       . »n,'JUO 

Owner — Simon    Cooper.  ment    for    factory.  OFFICE  BLDG 

Architect — None.  Owner — Speyer     &     Schwarz,     541     17th  (688)      E   VAN   NESS    AMD   <5  havb-q   q 

-^i!^^ritT2j      '"'--■.Ol  ArchVe^tA^L.  Hyman,  57  Post  Street,  Vo%^£^PJl^iiFz%^^^^ 

S^-^^^  RICHLAND    AVE.    303-7    E  'SS^W^'-    ''    ^'^  ^^^V^^^^^eHo^^o^ 

dweuinV^'""'^  ^"'^  basement  frame  NOTE--Recorded     contract     reported  Owner-California      State      Automobile 

dwelling.  Jan.    16,    1925.     No.   220.  Ass'n.,  1628  Van  Ness  Ave.,  S.  P. 
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Architect  —  Geo.    W.    Kelhem,    Sharon 

Bldg.,  San  Francisco. 
Contractor — Granfleld   Co.,    112   Landers 

St.,  San  Francisco. 
Filed  Feb.    14,   "25.      Dated   Feb.    11,    '25. 

Monthly    payments    of 75% 

Usual   35   days 25% 

TOTAL,  COST,  $170U 
Bond,  $850.  Surety,  Fidelity  &  Deposit 
Co.  o£  Maryland.  Limit,  Feb.  28.  For- 
feit,   none.        Plans    and      specifications 


DWELLING 

(689)  N  JUDAH  32-6  W  TWENTY- 
fourth  Ave.  One-story  and  base- 
ment  frame  dwelling. 

Owner — Marie  Proseli,  809  Page  St.. 
San    Francisco. 

Architect — None.  $3800 


DWELLING 

(690)      E    FIFTEENTH      AVE      250      N 

Judah.     Two-story     and     basement 

frame  dwelling. 
Owner — Ohlson    &    Almquist,    1460    12th 

Ave.,    San    Francisco. 
Architect — None.  $4000 


DWELLING 

(691)  B  GRANVILLE  WAY  154  S 
UUoa.  One-story  and  basement 
frame  dwelling. 

Owner — Marian  Heath,  400  Baiter  St., 
San   Francisco. 

Architect — None. 

Contractor — Robert  A.  Roche,  180  Jes- 
sie  St.,   San   Francisco.  $3000 

STORES 

(692)  NW  THIRTY-FOURTH  AVE  & 
Balboa.         One-story       frame       (2) 

Owner— Feli-x    McHugh,     378     7th    Ave.. 

San  Francisco. 
Architect — None. 
Contractor — Thos.    Hamill,    6140    Geary 

St.,  San  Francisco.  $4000 


DWELLINGS 

(693)  W  TWENTIETH  AVE  210  and 
240  N  Lawton.  Two  one-story  and 
basement   frame  dwellings. 

Owner — John  R.  Gwynn,  116  Natoma 
St.,   San   Francisco. 

Architect — E.  E.  Young,  2002  Califor- 
nia  St.,    San   Francisco. 

Contractor — C.  G.  Gwynn,  3904  Cali- 
fornia   St.,    S.    F.  $4500    ea 


STORE 

(694)      S    W    MOSS    80      NW      FOLSOM. 

One-story  frame  store. 
Owner — M.   Sternsher,    204   6th   St.,   San 

Francisco. 
Architect — None. 
Contractor — Otto  Carson,  180  Jessie  St. 

San   Francisco.  $2000 


COMPLETE   PORTIONS  OF   RES. 

(695)  NW  HEARST  &  CONGO.  Com- 
plete portions  of  residence  at  pres- 
ent    uncompleted. 

Owner — M.   H.    Sullivan,    176    Haight   St. 

San  Francisco.     . 
Architect — None. 
Contractor — John   Brymner,   484   Hearst 

Ave.,    S.    F.  $1S00 

DWELLINGS   (2) 

(696)  W  31ST  AVE.  250  &  275  N 
Ulloa.  Two  1-story  and  basement 
frame    dwellings. 

Owner — Standard     Building       Co..       164 

Otsego    Ave.,    S.    F. 
Architect — None.  $3000    ea. 


DWELLING 

(697)  E  DIVISADBRO  101-6  N  FTL- 
bert.  Two-story  and  basement 
frame  dwelling. 

Owner — Bertha  W.  Stark.  2598  Filbert 
St.,  S.  S. 

Architect — Plans   by   contractors. 

Contractor — W.  W.  Rednall,  2500  Fil- 
bert   St.,    S.    F.  $7665 

DWELLING 

(698)  S  NEWCOMB  175  NW  KEITH. 
One-Story  and  basement  frame 
dwelling. 

Owner — E.    P.   Haxton,    1422    43rd   Ave., 

San   Francisco. 
Architect — None.  $3500 


FRAMESHOP 

(699)  S  NATOMA  150  E  IITH.  Two- 
story   frame   shop. 

Owner — M.   J.    Reeves,    151   10th   Street, 

San   Francisco. 
Architect — None.  $1900 

DWELLING 

(700)  E  COLLEGE  AVE.  100  S  CRES- 
cent.  One-Story  and  basement 
frame  dwelling. 


Owner^Harold  B.  Barber,  131  San  Jose 

Ave.,  S.  F. 
Architect— Chas.  F.  Strothoff.  2274  15th 

St.,    S.    F.  $5000 


DWELLING 

(701)      N    PHELPS    100    NE    CARROLL. 

One-story      and      basement      frame 

dwelling. 
Owner — G,  Ferroggiaro,  12  Neptune  St. 

San   Francisco. 
Architect — None.  $3800 


DWELLING 

(702)      E    12TH    AVE.    250    S   LAWTON. 

One-story      and      basement      frame 

dwelling. 
Owner — Mrs.    Wm.    Bastorf. 
Architect — None. 
Contractor — A.   Halsen,     37      Fair   Ave.. 

San    Francisco.  $3000 


DWELLING 

(703)      W      22ND      AVE.    60    S    ULLOA. 

One-story    and      basement      frame 

dwelling. 
Owner — Elden    C.    Harvey. 
Architect — None. 
Contractor— J.  H.  Stephenson,  2626  26th 

Ave.,  S.  F.  $5500 


APARTMENTS 

(704)  E  CHURCH  125  S  ARMY.  Two- 
story  and  basement  frame  (4) 
apartments. 

Owner — Daniel  ONeill,  1473  Church  St. 
San   Francisco. 

Architect — None.  $8000 


DWELLINGS    (4) 

(705)  N  ST  ROSES  AVE.  40,  65.  90. 
115  W  Capistrano.  Four  1-story  and 
basement   frame   dwellings. 

Owner — Walter  E.  Hansen,  485  Capis- 
trano Ave.,  S.   F. 

Architect — None.  $3000    each 


APARTMENTS 

(706)      W    STEINER    100    S   CHESTNUT 

Two-story  and  basement  frame  (4) 

apartments. 
Owner — A.   W.    Eriksen,   410   11th   Ave., 

San   Francisco. 
Architect— None.  $11,000 


DWELLING  „ 

(707))  E  HAROLD  75  N  Bruce.  One- 
story  and  basement  frame  dwelling 

Owner — Dolores  Realty  Co.,  3090  16th 
St.,    San   Francisco. 

Architect — None.  $2500 


DWELLING 

(708))      SW   SOUTH  HILL  BLVD.    AND 

Prague.      One-story    and    basement 

frame  dwelling. 
Owner — J.   M.   Larsen   and   T.  P.   Chris- 

tensen,  1223  O'Farrell  St.,  S.  F. 
Architect— None.  $5000 


DWELLING 

(709))      E      EXETER      75    S    Pole    Ave. 

One-story      and    basement      frame 

dwelling. 
Owner — Mandelenes    Sanches.    4608    San 

Bruno  Ave.,  San  Francisco. 
Architect — T.     A.     Sourich,     1753     Palou 

Ave.,  San  Francisco.  $2500 


DWELLING 

(710))      W    TWENTIETH    AVE    150    N 

Taraval.      One-story   and   basement 

frame  dwelling. 
Owner — B.  Hansen,  938  Taraval  St.,  San 

Francisco. 
Architect — None.  $3000 


OFFICES 

(711)  E  TENTH  145  N  Mission.  One- 
story  brick   offices. 

Owner — E.  D.  Swift,  1372  Mission  St., 
San   Francisco. 

Architect— None.  $1600 


DWELLING 

(712)      W    MASONIC    AVE    100    S    Page. 

One-story      and      basement      frame 

dwelling. 
Owner — P.  Crichton,  129  Baker  St.,  San 

Francisco. 
Architect — W.      H.    Armitage,      72    New 

Montgomery  St.,  S.  F.  $8000 

ALTERATIONS 

(713))  NO.  2670  GREEN.  Remodel 
for  private  garage. 

Owner — W.  H.  Hine,  2670  Green  St.,  San 
Francisco. 

Architect — None. 

Contractor— W.  C.  Boswall,  2764  Mc- 
Allister St.,  San  Francisco.       $1000 


ALTERATIONS  % 

(714)  NO.    1708    UNION.      Lower    floor 
In  theatre;  rearrange  exits. 

Owner — W.     E.    Lenn,     1704     Union    St., 

San   Francisco. 
Architect — J.      C.    Hladlk,      Monadnock 

Bidg.,   San   Francisco.  $5000 

REPAIRS 

(715)  NO.    117      ALPINE      TERRACE. 
Repair  fire  damage  to  dwelling. 

Owner — J.   F.   Sheehan   Jr..   Premises. 
Architect — None. 

Contractor — J.   E.   Byrne,   2142   Howard 
St.,   San    Francisco.  $3000 


STORE,   ETC. 

(710))  S  SAN  BRUNO  AVE  125  S  Way- 
land.  Two-story  frame  store  and 
flat. 

Owner — Joseph  S.  Fratessa,  890  Glrard 
St.,    San   Francisco. 

Architect — None.  |5000 


DWELLING 

(717))      S   TARAVAL   82-6   E    30th   Ave. 

One-story      and      basement      frame 

dwelling. 
Owner — H.   J.   Lyons,   125   Guerrero   St., 

San  Francisco. 
Architect — None. 
Contractor — John   A.  Pereira,   1430   19th 

Ave.,   San  Francisco.  $3000 


(718)  E  FORTY-SECOND  AVE  175  & 
200  N  Cabrillo.  Two  one-story  and 
basement   frame   dwellings. 

Owner — Joel  Johnson,  1614  Church  St., 
San   Francisco. 

Architect — None. 

Contractor  —  Joel  Johnson  &  Son,  180 
Jessie  St.,  S.  F.  'iflOO  each 


ALTERATIONS 

(719)       164    VALENCIA    ST.      Remodel 

store  front. 
Owner — Commercial  Center  Realty  Co., 

916  Kearny  St.,  S.  F. 
.Architect — None. 
Contractor — R.    A.    Cattin,    916    Kearny 

St.,   S.   P.  $1000 


DWELLINGS 

(720)  S  ONONDAGO  25.  50,  75,  100  B 
Cayuga.  Four  1-story  and  base- 
ment   frame   dwellings. 

Owner — C.  J.  Collins,  5349  Geary  St., 
San    Francisco. 

Architect — A.  B.  Browne,  5331  Geary 
St.,    S.    F. 

Contractor — Dr.  F.  A.  Gawthorne.  5331 
Geary  St.,  S.  F.  Each,  $3000 


(721)  E  TENTH  225  N  HOWARD.  2- 
story  class  C  reinforced  concrete 
factory. 

Owner  —  Feldman  Auto  Metal  Works, 
76    8th   St..    S.   F. 

Architect — W.  L.  Schmolle,  235  Mont- 
gomery St..   S.  F. 

Contractor — Joseph  Dunn,  235  Mont- 
gomery  St.,   S.   F.  $12,000 


APARTMENTS 

(722)  N  VALLEJO  200-4-iA  W^  Gough. 
3-story  and  basement  frame  (16) 
apartments. 

Owner — J.  P.  Trouillet.  210  Clara  St., 
San    Francisco. 

Architect — H.  H.  Gutterson,  526  Pow- 
ell  St..   S.   F. 

Contractor  —  Mattock  &  Feasey.  210 
Clara  St..  S.  F.  $49,500 


APARTMENTS 

(723)     W  NINTH  AVE.  340  S  California 

3-story    and    basement    frame    (12) 

apartments. 
Owner — Christiansen     Bros.,     678     20th 

Ave.,  S.  F. 
Architect — None.  $20,000 


APARTMENTS 

(724)       E    SIXTH    AVE.    215    N    Geary. 

3-story    and    basement    frame    (12) 

apartments. 
Owner  —  Christiansen    Bros.,    678   20th 

Ave.,  S.  P. 
Architect — None.  $24,000 


DWELLINGS 

(725)  W  FORTIETH  AVE.  100.  125, 
150,  175.  200  N  Cabrillo.  Five  1- 
story    and    basement    frame    dwlgs. 

Owner — Costello  Bros.,  821  34th  Ave., 
San   Francisco. 

Architect — None.  Each   $3000 


.-VPARTMENTS 

(726)  W  VAN  NESS  42-6  S  Francisco. 
3-story  and  basement  frame  (12) 
apartments. 

Owner — Axel  A.  Johnson,  632  Belvedere 
St..    S.    P. 

Architect — Baumann  &  Jose,  251  Kear- 
ny  St.,   S.  F.  $20,000 
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APARTMENTS 

(727)       W    STEINER     100    S    Chestnut. 

3-story    and    basement    frame    (11) 

apartments. 
Owner — A.   W.  Ericksen,   410   11th  Ave., 

San   Francisco. 
Architect— None.  $11,000 


DWELLINGS 

(728)  NW  COR.  SCENIC  WAY  AND 
2oth  Ave.:  N  Scenic  Way  40  and 
81  W  25th  Ave.  Two  2-story  and 
basement  frame  dwellings:  one  1- 
story  and  basement  frame  dwelling 

Owner — Harry  B.  Allen,  Inc.,  168  Sut- 
ter St     S    F 

Architect— Earle  B.  Bertz,  168  Sutter 
St.,    S.    F.  Each   $8000 


ONE-STORY    BLDG. 

(729)  E  MISSION  57-9  S  ERIE  E 
126-0%  S  56-10%  W  129-3%  to 
Mission  thence  alg.  Mission  N  57. 
All  work  for  1-story  reinforced 
concrete  with  mezzanine  floor  and 
2-story  brick  wall  on  street  front- 
Owner — H.    S.    Thomson,    3650    Mission 

St.,   S.   F. 
Architect — C.   E.   Gottschalk   and   M.   T. 

Rist,   Phelan   Bldg.,   S.   F. 
Contractor    —    Otto    R.    Johnson,    2435 

Spaulding    Ave.,    Berkeley. 
Filed  Feb.  17,  1925.  Dated  Feb.  14,  1925. 

1st    of   each    month    75% 

Usual   35  days    25% 

TOTAL  COST,  J13,590 
Bond,  $6795.  Sureties,  Fidelity  &  De- 
posit Co.  of  Maryland.  Forfeit,  none. 
Limit,  40  days.  Plans  and  specifica- 
tions filed. 


FRAME   BLDG. 

(730)       S    JOOST    175    W    Acadia    25    x 

100.      Ail    work    for    frame    bldg. 
Owner— Tillie   M.   and  T.   H.   Groah,   117 

Joost  Ave.,   S.   F. 
Architect — None. 
Contractor — E.    Helms,    7915    Geary   St., 

San    Francisco. 
Filed  Feb.   17,   1925.  Dated   Feb.   2,   1925. 

Rough    frame    up    $845 

Brown    coated    845 

Completed      845 

Usual   35  days    845 

TOTAL  COST,  $3800 
Bond,  sureties,  forfeit,  none.  Limit, 
April  15,  1925.  Plans  and  specifications 
filed. 


FRAME   BLDG. 

(731)  W  TWENTY-EIGHTH  AVE.  150 
S  Irving.  One-story  and  basement 
frame    bldg. 

Owner — Wm.    K.    Brumfleld    and    Agnes 
R.   Brumfleld,    1769   Grove    St.,   S.   F. 
Architect — None. 
Contractor — A.    A.    Wesendunk    &    Sons, 

1747   Dolores  St.,  S.   F. 
Filed  Feb.    17,   1925.  Dated  Feb.   3,   1925. 

Frame    up    and    roof    on $1190 

Brown    coated    1190 

Completed      1190 

Usual    35    days    1205 

TOTAL  COST,  $4775 
Bond,  sureties,  forfeit,  none.  Limit.  90 
days.      Plans   and   specifications   filed. 

DWELLING 

(732)  E  OLIVA  382-6  S  Capra.  All 
work  for  1-story  and  basement 
frame    dwelling. 

Owner — Carlo    Raffanti,     152    Woshing- 

ton   St.,   S.   P. 
Architect  —  Perseo  RighittI,   12  Geary 

St.,    S.   P. 
Contractor   —   Farnocchia    &    Co.,    1812 

Powell   St.,   S.   F. 
Filed  Feb.  17,  1925.  Dated  Feb.  12.  1925. 

Frame  up    $2225 

Bldg.    enclosed    2250 

Plastering  completed    2250 

Completed    and    accepted     2260 

Usual    35    days    3000 

TOTAL  COST,  $11,976 
Bond.  $6000.  Sureties,  G.  Mosca  and 
L.  Lombard!.  Forfeit,  $5.00  per  day. 
Limit,  75  days.  Plans  and  speciflca- 
tions   filed. 

LAUNDRY   CHUTE 

(733)  S  GEARY  137-6  E  TAYLOR. 
All  work  for  glass  lined  laundry 
chute  tor  15-story  and  jasement 
class    A    hotel. 

Owner— Clift    Realty    Co.,    Ciift    Hotel, 

San    Francisco. 
Architect  —  Schultze   &  Weaver,   17   B 

49th    St.,    New    York. 
Contractor — The    Pfandler    Co.,    Sharon 

Bldg.,    S.    F. 
Filed  Feb.   17.   1925.  Dated  Jan.  31,  1925. 

lOlh    day    each    month    75% 

Usual     35     days     25% 

TOTAL   COST,    $7400 


Bond,  $3700.  Sureties,  Standard  Acci- 
dent Insurance  Co.  Forfeit,  none.  Lim- 
it, Nov.  15,  1925.  Plans  and  specifica- 
tions  filed. 


(734)  MAGNESITE      COMPOSITION. 

treads  on  above. 
Contractor  — -  Phoenix   Sidewalk   Light 

Co.,    S.   F. 
Filed  Feb.  17,  1925.  Dated  Jan.  23,  1926. 
Payments   same  as  above. 

TOTAL  COST.  $1,105 
Bond,  $553.  Sureties,  Hartford  Acci- 
dent &  Indemnity  Co.  Forfeit,  none. 
Limit,  Sept.  1,  1925.  Plans  and  specifi- 
cations filed. 


(735)         ORNAMENTAL    IRON    WORK 

on   above. 
Contractor  —  Federal   Ornamental    Iron 

&  Bronze  Co.,   16th  and  San   Bruno 

Ave.,   S.   P. 
Filed  Feb.  17,  1925.  Dated  Jan.  12,  1925. 
Payments  same  as  above. 

TOTAL  COST.  $35,205 
Bond,  $17,603.  Sureties,  Standard  Ac- 
cident Insurance  Co.  Forfeit,  none. 
Limit,  Dec.  1,  1925.  Plans  and  specifica- 
tions filed. 


(736)         MARBLE    WORK    ON    ABOVE. 

Contractor  —  American   Marble   &  Mo- 
saic   Co.,    25    Columbus    Sq.,    S.    F. 
Filed  Feb.  17,   1925.  Dated  Jan.  15,  1925. 
Payments  same  as  above- 

TOTAL  COST,  $31,720 
Bond,  $15,860.  Sureties.  U.  S.  Fidelity 
&  Guaranty  Co.  Forfeit,  none.  Limit, 
Dec.  1,  1925.  Plans  and  specifications 
filed. 


(737)      TILE    WORK    ON   ABOVE. 
Contractor  —  Malott   &   Peterson,   2412 

Harrison    St.,    S.    P. 
Filed  Feb.   17.   1925.   Dated  Feb.   6,   1925. 
Payments   same   as   above. 

TOTAL  COST,  $22,750. 
Bond,  $11,375.  Sureties,  Standard  Acci- 
dent Insurance  Co.  Forfeit,  none.  Limit 
Dec.  1,  1925.  Plans  and  specifications 
filed. 


(738)      FINISHED  WOOD   FLOORS  ON 

above. 
Contractor  —  Geary   Floor  Co.,   Hearst 

Bldg.,   S.    F. 
Piled  Feb.  17,  1925.  Dated  Jan.  23,  1925. 
Payments   same    as   above. 

TOTAL  COST,  $3,318 
Bond.  $1659.  Sureties,  New  Amster- 
dam Casualty  Co.  Forfeit,  none.  Lim- 
it, Dec.  31,  1925.  Plans  and  specifica- 
tions filed. 


(739)  GLASS    WORK    ON    ABOVE. 
Contractor — Tyre   Bros.,   666   Townsend 

Filed  Feb'.  17,  1925.  Dated  Jan.  17,   1925. 
Payments   same   as   above. 

TOTAL  COST,  $15,135 
Bond,  $7568.  Sureties,  Standard  Acci- 
dent Insurance  Co.  Forfeit,  none.  Lim- 
it, Dec.  1,  1925.  Plans  and  specifica- 
tions   filed. 

(740)  PAINTING  ON   ABOVE. 
Contractor  —  A.    Quandt    &    Sons,    374 

Guerrero    St..    S.    F. 
Filed  Feb.  17,  1925.  Dated  Jan.  20,  1926. 
Payments  same   as  above. 

TOTAL  COST,  $35,123 
Bond,  $17,562.  Sureties,  Fidelity  &  De- 
posit Co.  of  Maryland.  Forfeit,  none. 
Limit,  Feb.  1,  1026.  Plans  and  speci- 
fications   filed. 

FRAME    BLDG. 

(741)  LOT  28  BLK.  9,  Map  of  Sunny- 
side.      All   work   for   frame   bldg. 

Owner— Tillie  M.  and  Thomas  M.  Groah, 
117  Joost  Ave.,  S.  F. 

Architect — None. 

Contractor— E.  Helms.  7915  Geary  St., 
San   Francisco. 

Filed  Feb.   17,  1925.  Dated  Jan.  30,  1925. 

Fr.Tme    up     $811.25 

Brown    coated    811.25 

Completed    811.25 

Usual    35    days    811.25 

^  TOTAL    COST,    J.3245 

Bond,    sureties,    forfeit,    none.        Limit, 

April   15,    1925.   Plans  and  specifications 

filed. 


DWELLING 

(742)  W  WILSON  250  S  Rhine.  One- 
story  and  basement  frame  dwell- 
ing. 

Owner — Charles  Gust,  41  Shakespeare 
St.,  San  Francisco. 

Architect  —  W.  P.  Lovell,  702  Haight 
St.,   San   Francisco.  $3000 


DWELLING 

(743)  N  VAN  DYKE  175  E  Lane.  One- 
story  and  basement  frame  dwelling 

Owner — Mrs.  B.  McNulty,  1729  New- 
combe   Ave.,   San   Francisco. 

Architect — None. 

Contiiactor — Philipp  Fetz,  460  Wilde 
Ave.,   San   Francisco.  $3000 


PLATS 

(744)  E  SECOND  AVE  60  N  Irving. 
Two-story  and  basement  frame  (2) 
fiats. 

Owner — Peterson   &  Olson,   1189  Naples 

St.,  San   Francisco. 
Architect  —  J.    C.    Hladik,    Monadnock 

Bldg.,   San   Francisco.  $8000 

STORAGE    ROOMS 

(745)  S  CHESTNUT  100  W  Polk.  One- 
story  frame  storage   rooms. 

Owner  —  Wm.  Helbing,  1332  Lombard 
St.,   San   Francisco. 

Architect — The  Helbing  Co.,  1332  Lom- 
bard St.,  San  Francisco. 

Contractor — The  Helbing  Co.,  1332 
'        '        '   "■      ~    ~  $1000 


Lombard  St.,  S.  P. 


ALTERATIONS 

(746)  NE  DOLORES  &  TWENTIETH. 
Remodel  present  structure  for 
flats. 

Owner — J.  Mager,  1376  4th  Ave..  S.  P. 
Architect — Albert    Schroepfer,    68    Post 

St.,  San  Francisco. 
Contractor — Mager    Bros.,    2448    Bryant 

St.,  San  Francisco.  $4500 

APARTMENTS 

(747)  N  FULTON  90  W  Twentieth 
Ave.  Three-story  and  basement 
frame  (8)   apartments. 

Owner— O.  M.  Oyen,  67  Carmel  St.,  San 
Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny St.,    San    Francisco.  $16,000 

DWELLING  ' 

(748)  NW  EDINBURGH  250  NE  France. 
One-story  and  basement  frame 
dwelling. 

Owner — Harry  Barman  and  W.  Patrice, 

945    Stanyan   St.,    San   Francisco. 
Architect — None.  $2000 

DWELLING 

(749)  NW  ANDERSON  &  TOMPKINS. 
One-story  and  basement  frame 
dwelling. 

Owner — F.    Isaacson,    3902    Polsom    St., 

San  Francisco. 
Architect — None.  $3200 

DWELLING 

(750)  S  HEARST  AVE  50  E  Edna. 
One-story  and  basement  frame 
dwelling. 

Owner — E.  Brlghodinl,  377  Hearst  Ave., 

San    Francisco. 
Designer- C.  J.  Kiernan,  645  Congo  St., 

San  Francisco.  $2250 


DWELLING 

(751)  W  EIGHTEENTH  AVE  125  N 
Kirkham.  One-story  and  basement 
frame  dwelling. 

Owner— E.  L.  Dahl,   1463  18th  Ave.,  San 

Francisco. 
Architect — None.  $3500 

APARTMENTS 

(752)  SW  CLEMENT  AND  24TH  AVE. 
3-story   frame    (8)    apts. 

Owner  —  Rudolph    Herring,    1233   Polk 

St.,    S.    P. 
Architect— C.    S.    McNally,    661    Golden 

Gate  Ave.,   S.   P. 
Contractor   —    c.    Wengard,    1286    34th 

Ave.,  S.   F.  $23,195 

APARTMENTS 

(753)  W  HYDE  62-6  N  EDDY.  Five- 
story  and  basement  reinforced  con- 
crete   (20)    apartments. 


IVOW   REiADY   FOR   DELIVERY 

PRIDDLIS'S   TABfBa.   called   "3700   Splay   Sues   and   Otbn   Oal««la. 
tlans,"  for  Quantity   Sarveyora  and   Oontraeton.  ■— - 
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Owner — M.   A.  Hunt,   1332  Lombard  St., 

San   Francisco. 
Architect    &    Contractor- — The    Helbing 

Co.,   1332  Lombard  St.,  S.  F.  »55,000 


RESIDENCE 

(764)  LOT  10  BLK.  1326  OF  SUB- 
division  No.  3  of  Sea  Cliff.  All 
work  for  2-story  and  basement 
frame    residence    and    garage. 

Owner — Becky  Wolf. 

Architect — Earle    B.    Bertz,    168    Sutter 

St.,   S.   F. 
Contractor  —  Daniel    L.    Bienfleld,    447 

21st  Ave.,   S.  F. 
Filed  Feb.  18,  1925.  Dated  Feb.  18,  1925. 

Rough    frame   up    $5748 

Brown    coated    5748 

Completed    and    accepted     5748 

Usual    35    days    5749 

TOTAL  COST,  $22,993 
Bond,  sureties,  none.  Forfeit,  $5.00 
per  day.  Limit,  120  days.  Plans  and 
specifications   filed. 

RESIDENCE 

(765)  E  TWELFTH  AVE.  25u  S  Law- 
ton.  All  work  for  1-story  and 
basement   frame    residence. 

Owner — William    and    Pauline    Bustorf, 

373   Lower   Terrace,   9.   F. 
Architect  —  J.    C.    Hladik,    Monadnock 

Bldg..   S.   F. 
Contractor    —    Arvid    Halsen,     37    Fair 

Ave.,    S.    F. 
Filed  Feb.   18.   1925.  Dated  Feb.   6,   1925. 

Frame  up  &   roof  on    $1375 

Brown    coated    1375 

Completed     1375 

Usual    35   days    1375 

TOTAL  COST,  $5500 
Bond,  $4500.  Sureties,  J.  E.  Hansen  & 
Gustave  Meyer.  Forfeit,  none.  Limit, 90 
days.      Plans    and    specifications    filed. 


BUNGALOW 

(756)  LOT  38  BLK  "C"  Lakeview  (a 
portion  of  Rancho  San  Miguel). 
All  work  for  5-room  and  bath 
bungalow,  stucco  front  with  base- 
ment garage. 
Owner— The  McCarthy  Co.,  316  Bush  St. 

San   Francisco. 
Architect — None. 
Contractor — James    Arnott    &    Son,    235 

Granville    Way,    San    Francisco. 
Filed  Feb.  18,  '25.     Dated  Jan.  28,  '25. 

Frame   up    25% 

Brown   coated    25% 

Completed    and    accepted 25% 

Usual    35    days 25% 

TOTAL  COST.  $4100 
Bond.  none.  Limit,  90  days.  Forfeit, 
$1.     Plans  and  specifications  filed. 


BUNGALOW 

(757)  LOT  37  BLK.  C,  Lakeview,  a 
portion  of  Rancho  San  Miguel.  All 
work  for  5-room  and  bath  bunga- 
low, basement,  garage,  stucco 
front. 
Owner — The    McCarthy    Co.,    316    Bush 

St..    S.    F. 
Architect — None. 
Contractor — James    Arnott    &    Son,    235 

Granville   Way,   S.   F. 
Filed  Feb.   18,  1925.  Dated  Jan.  28,  1925. 

Frame    up    25% 

Brown   coated    25  % 

Completed  and  accepted   25% 

Usual  35  days    25% 

TOTAL  COST,  $4,100 
Bond,  sureties,  none.  Forfeit,  $1.00 
per  day.  Limit.  90  days.  Plans  and 
specifications   filed. 


COMPLETION  NOTICES 


SAN    FRANCISCO   COl'NTY 


Recorded  Accented 

Feb.  11,  1925  —  FERRY  BUILDING. 
Southern  Pacific  Co.  to  J.  W.  Cobby 
and  B.  T.  Owsley  as  Cobby  &  Ows- 
ley          Feb.    10,    1925 

Feb.  11,  1925— E  IITH  AVE.  125  N 
Clement  25  x  120.  H.  C.  Christian- 
sen to  whom  it  may  concern 

Not    given. 

Feb.  11,  1925— S  MEADE  AVE.  AND 
Railroad  Ave.,  SE  alg.  Meade  Ave. 
114.167  SW  25  ptn.  Blk.  609  Paul 
Tract  and  Hd.  Armida  Toso  to  B. 
Roso    Not   given. 

Feb.  11,  1925— W  SANTA  ANA  AVE. 
(St.  Francis  Wood)  275  S  Portola 
Drive.  Louis  F.  Leurey  to  whom  it 
may   concern    Feb.    6.    1925 

Feb.  11,  1925  —  NE  GEARY  AND 
Kearny  Sts.  Dunn-Williams  Real- 
ty  Corp.   to   V.   Filippis.  .  .  .Feb.    9.    '25 

Feb.  11,  1925— NW  BATTERY  AND 
Sacramento  W  alg.  N  Sacramento 
27S   to   E  Sansome  z  N  alg  B  San- 


some  119-6  to  S  Commercial.  Fed- 
eral Reserve  Bank  of  San  Fran- 
cisco to  Forderer  Cornice  Works... 
Feb.     9,     1925 

Feb.  11,  1925 — NW  BATTERY  AND 
Sacramento  W  alg  N  Sacramento 
275  to  E  Sansome  x  N  alg  E  San- 
some 119-6  to  S  Commercial.  Fed- 
eral Reserve  Bank  of  San  Francisco 
to  James  T.    Ludlow Feb.    5.    1925 

Feb.  13,  1925— S  PACIFIC  175  E  Fill- 
more E  35  X  S  127-814.  R.  R.  and 
Frances  W.  Vought  to  E.  Blanck- 
enburg    Feb.    11,    1925 

Feb.  13,  1925— SW  LOWELL  50  NW 
Brunswick  25  x  75.  Nelson  E. 
Lutz  to  whom  it  may  concern.... 
Feb.    12,    1925 

Feb.  13,  1925  —  E  ALEMANY  AVE. 
75  m  or  1  S  Theresa.  Frank  Olmo 
to   whom   it   may  concern. Feb.    10,   '23 

Feb.  13,  1925  —  W  PIERCE  180  "^ 
Chestnut  N  100  x  W  100  ptn.  Ma- 
rina Gardens.  Meyer  Bros,  to 
whom   it   may  concern.  .Feb.   13,   192C, 

Feb.  13,  1925 — E  34TH  AVE.  150  N 
Anza  N  25  X  E  120.  J.  Harold 
Johnson  to  whom  it  may  concern 
Feb.    11.    1925 

Feb.  13,  1925— E  34TH  AVE.  125  N 
Anza  N  25  X  E  120.  J.  Harold 
Johnson  to  whom  it  may  concern 
Feb.    11,    1925 

Feb.  13.  1925^W  40TH  AVE.  275  S 
Anza  having  frontage  on  40th  Ave. 
25    X    120.      F.    W.    and    wife    C.    A. 

Franklin    to    Henry    S.    Nelson 

Feb.    5,    1925 

Feb.  13,  1925— E  AVILA  63.48  N  AI- 
hambra  E  100  x  N  25.  Edna  B. 
Stempel  to  Stempel  &  Coolev.... 
Feb.    11,    1925 

Feb.  13,  1925 — E  AVILA  88.48  N  Al- 
hambra  E  100  x  N  25.  Edna  B. 
Stempel  to  Stempel  &  Cooley. . . . 
Feb.    11,    1925 

Feb.  13.  1925 — NE  COTTER  375  NW 
Mission  NW  25  x  NE  100  ptn.  lot 
118  Blk.  6,  Academy  Tract.  David 
Bernil  and  James  Finnegan  to 
whom    it    may    concern .  .Feb.    1.    1925 

Feb.  13,  1925— N  MINNA  175  E  4th 
25  on  Minna  and  80  deep  adj.  ppy. 
at  773  Mission  St.  Monroe  L.  Moss 
to    Barrett    &    Hilp Feb.    4,    1925 

Feb.  13,  1925—25  x  120  ON  W  33RD 
Ave.  175  S  Clement.  Moses  Little 
to  whom   it  may  concern. Feb.   13,   '25 

Feb.  13.  1925 — N  POST  100  E  Stock- 
ton E  alg.  N  Post  94-114  X  N  122-6 
50v  581  and  582  in  50  v  B  119. 
Emily  J.  Pratt  and  Charlotte  Cad- 
walader  as  extr.  est.  Josephine  K. 
Wilson  deed,  to  Phoenix  Sidewalk 
Light   Co Feb.    11.    1925 

Feb.  13.  1925— S  NORIEGA  57-6  E 
10th  Ave.  E  25  X  S  100.  Robert  N. 
Gibson  to  whom  it  may  concern.. 
Feb.    11,    1925 

Feb.  13,  1925—25  x  120  ON  W  33RD 
Ave.  200  S  Clement.  Moses  Little 
to  whom   it  may  concern. Feb.    13,   '25 

Feb.  13.  192.5— W  FOLSOM  75  S  Bes- 
sie 25  X  80.  I.  Concilia  to  A.  R. 
Larson     Feb.    13.    1925 

Feb.  14,  1925 — W  THIRTY-FIFTH 
Ave  100  N  Fulton  N  50xW  120. 
Patrick  J  Feerick  to  "whom  it  may 
concern Feb.    5.    1925 

Feb.  14,  1925— LOTS  9  AND  12  BLK 
3083;  Lots  8  and  9  Blk  3085  Map 
Blks  3080  to  3085,  Westwood  High- 
lands. Hans  and  Esther  E  Nelson 
to  whom  it  may  concern. Feb.  13,  1925 

Feb.  14.  1925— NE  GOETHE  412.6  NW 
San  Jose  Ave  NW  alg  NE  Goethe 
37-6XNE  100  Ptn  Lot  33  and  all 
Lot  34  Blk  H,  Mission  Street  Land 
Co.  Homestead  Realty  Corp  to 
whom    it    may   concern .  .Feb.    14,    1925 

Feb.  14.  1925— N  BALBOA  32-6  W 
17th  Ave  W  and  alg  N  Balboa  25x 
N  100.  William  McDonald  to  whom 
it   may  concern Feb.    14,    1925 

Feb.  14,  1925 — N  BALBOA  82-6  W  17th 
Ave  W  25xN  100.  William  Mc- 
Donald to  whom  it  may  concern... 
Feb.    14,    1925 

Feb.  14.  1925— W  SAN  JOSE  AV  91-6 
S  29th  S  28xW  105.  F  Podesta  to 
J   W   Gillogley Feb.    11.    1925 

Feb.  16,  1925— E  AVILA  DIST.  155  S 
Capra  rung.  S  25  S  25  x  100.  T.  R. 
Yerger  to  whom  it  may  concern.. 
Feb.    12.    1925 

Feb.  16,  1925 — NW  DEWEY  BLVD. 
272  W  Pacheco  (534  Dewey  Blvd.) 
Alice  M.  Field  to  Fred  M.  Field.. 
Feb.    16.    1925 

Feb.  16,  1925 — LOTS  3,  4,  5,  BLK.  L, 
Map  Mission  'Terrace.  Walter  E. 
Hansen  to  whom  it  may  concern.. 
Feb.    16.    1925 

Feb.  16,  1925— N  SACRAMENTO  116-6 
W  Sansome  W  55-6  N  59-9  W  30  to 
E  Leidesdorff  N  59-9  to  S  Commer- 
cial   E    alg-    S    Commercial    55    SE 


30-6  S  59-9.  Pacific  Gas  &  Elec- 
tric   Co.    to    Otis    Elevator    Co 

Feb.  6,    1925 

Feb.  16,  1925— NE  FAXON  AVE.  AND 
Holloway  50  x  75.  Thomas  J.  Sul- 
livan to  whom  it  may  concern.. 
Feb.    16.   1925 

Feb.  17,  1925  —  W  TAYLOR  74  N 
Greenwich  N  28xW  137-6.  John 
Dondero   to   J.    Harder.. Feb.   14,   1925 

Feb.  17,  1925  —  NW  BATTERY  & 
Sacramento  W  along  N  Sacramen- 
to 275  to  E.  Sansome  by  N  along 
B  Sansome  119-6  to  S  Commercial. 
Federal  Reserve  Bank  of  S.  F.  to 
Thomas  Day  &   Co Feb.   13,   1925 

Feb.  17,  1924 — NE  CALIFORNIA  & 
Montgomery  running  N  along 
Montgomery  115-2  E  69-2  S  10  E 
18-4  S  115-2  to  N  California  W 
87-6.  Marion  L.  Lord  to  McGilvray 
Raymond    Granite    Co... Feb.    13,   1925 

Feb.  17,  1923— E.  19TH  AVE  25  N 
Kirkham  N  25xE  82-6.  John  A. 
Pereira  to  whom  it  may  con- 
corn     Feb.    17,    1025 

Feb.  17,  1925— S  BALBOA  32-6  E 
45th  Ave  E  25xS  50.  A.  E.  White- 
head   to    Meyer    Bros.... Feb.    9,    1925 

Feb.  17,  1925— W  21ST  AVE  100  N 
Taraval  25x120.  H.  C.  Christian- 
sen to  whom  it  may  concern.... 
Feb.    17,    1025 

Feb.  17,  1925 — W  SHOTWELL  150  S 
14th  S  25xW  120.  Bert  Davis  to 
whom   it   may  concern.. Feb.    17,   1925 

Feb.  17,  1925 — S  BALBOA  57-6  E 
45th  Ave  E  25xS  50.  A.  E.  White- 
head to  Meyer  Bros Feb.  9,  1925 

Feb.  17.  1925 — LOT  15  BLOCK  2889 
as  shown  un  may  Laguna  Honda 
Park.  Hawkins  Improvement  Co. 
to  whom  it  may  concern.  Feb.     5    1925 

Feb.  18,  1925— W  HOWARD  100  S 
Fourteenth  S  30  W  90  S  30  W  70 
to  E  Natoma  th  alg  E  Natoma  N 
60  E  160.  Berg  Estate  to  whom  it 
may  concern Feb.   18.  1925 

Feb.  18,  1925— SECOND  AND  BRAN- 
jian  Sts.  Crane  Co  to  Chas  Stock- 
holm  &    Sons    Feb.    10,    1925 

Feb.  18,  1925 — S  FRANCISCO  118-9 
W  Scott  25x137-6.  Sbarboro-Detjen 
Jorgensen  to  whom  it  may  concern 
Feb.    18,   1925 


LIENS  FILED 


SAN  FRANCISCO  COCNTT 


Recorded  Amouat 

Feb.  13,  1925— NE  HOFFMAN  AVE. 
and  23rd  W  26-6  x  E  90.  ptn.  Hey- 
man  Tract.  Jas.  E.  Lennon  Lime 
&  Cement  Co.  vs.  Jennie  B.  Sisson 
$116.45 

Feb.  16,  1925— NE  23RD  AND  HOFF- 
man  N  alg.  E  Hoffman  Ave.  26-6 
E  90  Lot  73  Heyman  Tract.  Re- 
liable Plumbing  &  Heating  Co.  vs. 
Jennie    B.    Sisson $165.60 

Feb.  16,  1925—1049  YORK  STREET. 
H.    Thorman    vs.    C.    McKeon.  .$78.33 

Feb.  17,  1925— NE  HIGHLAND  AVE 
&  Bennington  N  25xE  100.  A.  J. 
Bin,  P.  J.  Ratto  as  San  Bruno 
Ave.  Grading  and  Cement  Con- 
tractors vs.  Ida  Brennel  and  S. 
Saari    $140.45 

Feb.  17.  1925 — S  GREENWICH  125 
W  Baker  W  25xS  100.  S.  B.  Davis 
vs.  Robt.  W.  and  Elizabeth  A. 
Best     $368.06 

Feb.  17,  1925 — E  42ND  AVE  200  N 
Anza  N  25xE  120.  Wm.  C.  Wright 
&  Harvey  F.  Brown  vs.  Elizabeth 
McAmis    Fitzpatrick     $8.20 

Feb.  It;  1925 — W.  ARGUELLO  BLVD 
250  N.  Clement  N  25xW  120  Lot  10 
Block  1432.  W.  M.  Twohig  and  J. 
E.  Guthrie  vs.  Joseph  Solari  and 
Bruce   and  Ash $26 

Feb.  17,  1925 — W  ARGUELLO  BLVD 
250  N  Clement  N  25xW  120  Lot  10 
Blk  1432.  Crowe  Glass  Co.  vs.  Jos- 
esph    and    Mary    Solari $56.45 

Feb.  18,  1925 — W  ARGUELLO  BLVD 
250  N  Clement  N  25xW  120.  Eu- 
reka Sash  Door  and  Moulding  Mills 
vs.  Joseph  Solari  and  Bruce  and 
Ash  consisting  of  John  Doe  Bruce 
and     Draper     Hand $209.45 


RELEASE  OF  UEKrS 


SAN     FRANCISCO    COUNTS 


Recorded  Amount 

Feb.    16,    1925  —  LOT    21    BLK.    2829, 

formerly    Blk.    11    Noe    Garden    Hd. 

Assn.      The    Greater    City    Lumber 

Co.  to  Chas.  L.  and  Anna  Wunder.. 


943 
S44 
y45 
'J46 
y47 
94S 
949 
950 
951 
952 
953 
954 
955 
956 


Saturday.  February  21,  1925 

BUILDING  CONTKACTS 

AL.AMBDA    COUKTT 

91,000  and  Over  fteporte* 

The  following  1»  an  H»dex  for  th« 
contract*  in  thU  »«■"«•,  ,  ^.^^  .„, 
No.     owner  Contractor     Amt. 

835  Bramlage  BranUage       6500 

836  Estes  Owner  9000 
vQ7  T^prrv  Perry  i-^^y 
Al  P?icJ  Owner  4000 
«9  Eunt  Fish  2616 
840  nuneker  Owner  5750 
sll  Kefra  Nelson  4500 
111     PisV^er  Owner       3500 

'3     Gamborini  ^  Owner       2500 

in     llyard"  Own%'J       bIoO 

lA     Rrown  Owner       4250 

1^7      N-Iti^Sal  Ostud        1250 

Sla       TMrirse  BroWn          2500 

III     A^drlde  Vierra       1200 

851     Robinson  Owner       2000 

S52     Robins  ?Z^ll       1250 

ii  r-SL  "'H  is 

j'f  "~"  °?;„"  hoSS 

f.     SZ".  H.mll..j     l»a. 

fei     iarfnt  Guranson        600 

Hi     ?^Sr^  K^/^-e^              0 

°;j     Qmith  Kulchar       l^iou 

til     I^Cd  owner       2000 

867  Penther             „  SharP       »»"" 

868  Pon  Sommarstrom     65000 

869  Mawdsley  S^"^!.     9?i?ft 

f7°l    ^!^J''-  S!fTe    'lloS 

S72     ilhtu  Ilmann       2000 

I7I     MaloSv  Brazier       6000 

Via     Nea??  Harwood       2500 

iit     vml  Owner       2000 

I76     Perrv  Owner       5000 

^7     ChL^man  Maurer     13600 

878  Warner  Owner       2000 

879  Grunewald  Owner       2950 

III     '^it^r  SwUfr       5000 

III     ?VUliams  OwSer       8400 

ZttA     Rnnrl«  Owner       6000 

884  hionab  ^^               4^nn 

885  Umbarger  ,     ^V^°         U9^ 

886  Diodati  Hy^r^""/""        fill 

887  Ratchin  ^A"inpr       ^000 

888  Faricner  S™°"       l?no 
asQ     Rlank  Owner       210U 

890  Snnstrong  „.,?^°t^       fooS 

891  Rice  Hillegass        5000 

893  Blundell  Blundell        3000 

894  Schwernkler  .     Owner       4000 
S95     Southern           Westinghouse        1940 

^ga     ii.t'JIr  owner       4500 

903  Milton  Jackson        2500 

904  Chapman  ^^'""S''       ?finn 

905  Henshaw  ^^^"lH       2?M 

906  Smith  owner        2100 

907  Gunter  Stolte        ^9»u 

908  Blackstone  Owner       6000 

909  St.   Marks  Veg ma       1260 

910  St.    Marks  Vegma       2400 

911  Franklin  Own^r       2000 

912  Younglove  Griffith       5000 

913  Stanley  Owner       5300 

914  Young  S"^"?^       linn 

915  De    Long  u°''L^       Snofl 

916  Covington  ^^^^15       9sno 

917  Gilmoue  MacDonald       2800 

918  Butler  Owner       2000 

919  Hollidge  Owner     26000 

920  Cameron  Owner       9000 

921  Cameron  ^'^^.'"'1     i?sfin 

922  Schwander  Cederborg     I186O 

923  Chapman  Maurer     14680 

924  Brown  ,^  Braa       1000 

925  Dolan  Marden        1000 

926  Smith  Owner       5000 

927  Wishart  Owner       4500 

928  Shipman  Owner       2400 

929  Shipman  Owner       2200 

930  Sale  Owner     13500 

931  Sigwald  ,,   Owner       3200 

932  French  Van  Ness        3S50 

933  Bancroft  Constable        4300 

934  Walton  Montifel       3250 

935  Wood  Peters       150O 

936  Gallagher  Bardwell       6000 

937  Sehneck  Owner       3000 

938  Graves  Owner       1000 

939  Asgood  Burks       6000 

940  Moore  Owner       3500 

941  Humphrey  Gossett       1900 


BUILDING    AND    ENGINBERING    NEWS 


35 


Anderson 

Tennier 

Sargent 

Stolte 

Stolte 

Young 

Cummins 

Cummins 

Mulvaney 

Galerica 

Malaerides 

Thurston 

Pasteris 

Frost 

Denahy 


Owner 

Lindquist 

Davis 

Owner 

Owner 

Veteran 

Oakland 

Oakland 

Mayer 

Owner 

Corette 

Petersen 

Cahill 

Mclntier 

Knight 


3100 
5900 
5200 
3250 
3950 
1500 
7900 
3750 
1500 
3000 
2400 
10000 
10000 
8884 
28500 


(835?^  Na^  821  SAN  MATEO  ROAD., 
Berkeley.     Dwelling  and  garage. 

Owner — Mabel  M.  Bramlage,  649  Ar- 
lington Ave.,  Berkeley. 

Architect— None.  en     »- 

Contractor— E.  D.  Bramlage,  649  Ar- 
lington Ave.,   Berkeley.  $6500 

(83?)°NO^?fo4-2106  SPAULDING  AVE 

Berkeley.     Two   residences. 
Owner — R.   M.  Estes,   1719   Hearst  Ave., 

Berkeley.  .,,„„         «. 

Architect— None^ ?4500  each 

f8i7)°N0^^47   CHANNING  WAY,   Ber- 
keley.    Residence.  , 
Owner — A.  R.  Perry,  945  Channing  Way 

Arciufect— 'h!  C.  Helms,  1177  Bay  View 

Ave.,  Oakland. 
Architect— A.    R.    Perry,    945    Channing 

AVay,   Berkeley.  Jl^oo 

f8f8)°No'^^620  SANTA  ROSA  AVE., 
Berkeley.      Residence.       

Owner— Raymond  D.  Price.  716  Contra 
Costa   Road,   Berkeley. 

Architect— None^ ♦^OOf 

DWELLING  „        .,  .,  r.«„ 

(839)  REGENT  ST.,  Alameda.  One- 
story   4-room   dwelling. 

Owner— Geo.  D.  Lunt,  2319  Central  Ave. 

Alameda. 
Architect — None. 
Contractor— M.   H.   Fish,   1333   Fountain 

St.,    Alameda.  J2blb 

(840)  NO.  1201  COLLEGE  AVE.,  Ala- 
meda.     Two-story    lO-room    build- 

Ownel-— J.   Duneker,   1207   College  Ave., 

Alameda.  .rTtn 

Architect— None^ ♦B7B0 

f8^T)^^I^J.'ir6^3   SAN   JOSE   AVE.,  Ala- 

meda.     Alterations. 
Owner — Edna  Keim,  Premises. 

rott^:c\'^^r\.  Nelson.  1632  De.a- 
ware  St.,  Berkeley.  »4500 

(842)  NO.  1615  PACIFIC  AVE..  Ala- 
meda     One-story   5-room   dwelling. 

Owner— L.  F.  Fischer,  1610  Pacific  Ave., 
Alameda.  tocnn 

Architect— None^ 'SBOO 

?8Y3^^NO°1618   LEA  COURT,   Alameda. 

One-story   4-room   dwelling. 
Owner— B.  Gamborini,   1537   Everett  St. 

Alameda.  mvnnn 

Architect— None.  ♦^*'"' 


(848)  NO.  3848  MIDVALE  AVE..  Oak- 
land.    One-story  addition. 

Owner— Mrs.    Ruth   G.   Kleckner,   Prem. 
Architect— None. 

Contractor- Harry  M.  Kleckner.  3848 
MIdvale  Ave.,  Oakland.  $2^00 

(849)  E  102ND  AVE  225  N  Plymouth 
St.,  Oakland.  One-story  4-rooin 
dwelling.  __    „ 

Owner   —   F.   F.   Morse,    2707   Seminary 

Ave.,    Oakland. 
Architect — None. 
Contractor — Brown    &    Rider,    1031    B- 

14th  St.,  Oakland.  ?2500 


STATION 

(850)  SE  TWENTY-NINTH  AVE  AND 
E-Twelfth  St.,  Oakland.  One- 
story  steel  service   station. 

Owner — Andrade  &  Cove,  2712  E-7th 
St.,   Oakland. 

Architect — None. 

Contractor  — Frank  Vierra,  1748  21st 
Ave.,  Oakland.  $1200 


ALTERATIONS  ^    ,  ,       ,        ., 

(851)  1936  94TH  AVE.,  Oakland.  Al- 
terations   to    apartments. 

Owner — G.  H.  Robinson.  1936  94th  Ave., 
Oakland. 

Architect — None.  $<!000 


DWELLING  ^   , 

(852)  1822  SIXTY-NINTH  AVE..  Oak- 
land.     1-story   6-room   dwelling. 

Owner — R.  L.  Robins,  5117  Broadvray, 
Oakland. 

Architect — None.  $3600 


f8°?)^^Na  1254-1260  PARK  ST..  Ala- 
meda.    Addition.  r>o..i,   si 

Owner — H.  S.  Swanson,  1254  Park  hu. 
Alameda. 

Architect — None.  /^t,«=, 

Contractor— E.  R.  Randlett,  1534  Chest- 
nut   St..    Alameda.  »^»iu 

f8T5?^E™WHITTLE  AVE  300  N  Wll- 
bur.     1-story  6-room  2-famlly  dwlg 

Owner— P.  C.  Bayard.  3536  Randolph 
Ave.,  Oakland.  .Rsnn 

Architect— None^ ♦»o'"' 

(8™""^  EIGHTY-SECOND  AVE  2M 
S  E-14th  St.,  Oakland.  One-story 
frame   8-room   2-family   dwelling. 

Owner— J.  F.  Brown,  1920  Seminary 
Ave.,    Oakland.  .iocn 

Architect— None^ i*'"" 

tk'^f''io'%%  BROADWAY,  Oakland. 
Owntr-NaHlo"nkl   Shirt   Co.,   Oakland. 
^llfAW'oT^Tiua  ^a.    Johnson,      1901 
Bryant  St..  S.  F.  ♦l^o» 


DWELLING  .„„ 

(853)  1641  THIRTY-SEVENTH  AVE.. 
Oakland.     1-story   3-room  dwlg. 

Owner — R.    E.    Reeves.    1505    37th    Ave.. 

Oakland.  ,,„cn 

Architect — None.  $1^60 

DWELLINGS  ,„     „    , 

(854)  3068.  3074,  3078  81ST  AVE.,  Oak- 
land.     Two    1-story    5-room    dwlgs. 

Owner — L.    M.    Farrell,    Oakland. 
Architect — None. 

Contractor — J.  F.  Patterson,  2001  .68th 
Ave.,  Oakland.  Each   $3250 

?ib^  NW   COR.    SUNNYMERE   AND 

Edenvale  Aves..  Oakland.  1-story 
2-room  <Jwlgs. 

Owner — C.  W.  Johnston.  2461  E-21st 
St..  Oakland. 

Architect — None.  $1000 

DWELLING  „    , 

(856)  2601  SIXTY-SIXTH  AVE..  Oak- 
land.     1-story   5-room   dwelling. 

Owner — S.  Raznowski,  2644  Havens- 
court   Blvd..    Oakland. 

Architect — None.  $3500 

(857l'^^^^?2  TRESTLE  GLEN  ROAD, 
Oakland.  2-story  7-room  dwelling 
and   garage. 

Owner— H.  Leichter.  618  Excelsior  Ava. 
Oakland. 

Architect — None.  $7600 

DWELLINGS  „„„  ^,  ^,      . 

(858)      E  MANOA  ST.,  182,  320  N  Florlo 

St.,      Oakland.      2  1-story      6-room 

dwellings. 
Owner— H.  C.  Pfrang,  5659  Ocean  View 

Drive,    Oakland.  _,     ,    .„„«„ 

Architect — None.  Each  $6000 


APARTMENTS    &    STORES 

(859)  SE  COR.  E  16TH  ST  &  8TH 
Ave.  Three-story  40-room  apart- 
ments and  stores. 

Owner — V.  A.  Dunn,   302-3  Lurie  Bldg., 

Oakland. 
Architect — None.  .      ^,, 

Contractor — W.    C.    Dunn,    Lurie    Bldg.. 

Oakland.  $35,000 

APARTMENTS  „      ^-r^,^. 

(860)  NE  COR.  AILEEN  &  GENOA 
Sts.      Two-story    16-room   apts. 

Owner — C.   C.   Hume,   Oakland. 
Architect — None. 

Contractor — Murphy  F.  Hamilton.  603 
Colusa  Ave..  Berkeley.  $12,000 

DWELLING  ,„     ,„     „ 

(861)  E  SIXTY-SECOND  AVE  40  S 
Fortune  Way.  Oakland.  One-etory 
6-room   dwelling. 

Owner — Edith  A.  Burges,  Oakland. 

Architect — None.  „    -^ 

ContractorC.  A.  TorneU  Jr.,  522  Haddon 
Road,   Oakland.  $3500 
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(mf^N^O.  3767  HARRISON  ST.,  Oak- 
land. One  and  one-half-slory  8- 
room  dwelling. 

Owner — L.  Saroni,  725  Battery  St.,  S.  F. 

Architect — None.  ,,       t        too 

Contractor C.      A.    Tornell      Jr.,    622 

Haddon   Road,   Oaicland.  ?35oo 

fself^NO.^  490  TWELFTH  ST..  Oak- 
land.    Alterations. 

Owner — Gallenkamp  Shoe  Co.,  490  12th 
St.,  Oakland. 

Contractor — Fink  St.  Schindler,  228  13th 
St.,  San  Francisco.  11900 

(864)      NO.   4116  BROADWAY,  Oakland. 

One-story  tile  stores. 
Owner — E.  T.  Thurston,  Oakland. 
Architect — None.  ,,„_, 

Contractor— J.  T.  Kingrea,  4116  Terrace 

St.,    Oakland.  17000 

f8^If^NO.    1740  BROADWAY,   Oakland. 

Alterations. 
Owner — Smith  Bros.,  Oakland. 
Architect — None. 
Contractor— S.  Kulchar  Co.,   8th  Ave.  & 

E-lOth   St.,   Oakland.  *12'I0 

DWELLING  „    ,  ,       , 

(866)  NO.  3476  DAVIS  ST.,  Oakland. 
One-story  4-room  dwelling. 

Owner— Pollard  &  McCabe,  2528  Peralta 

Ave..  Oakland. 
Architect — None.  12000 

RESIDENCE  „     ,     , 

(871)  NO.  1338  HOPKINS  ST.,  Berkeley 
Residence.  _    „ 

Owner— A.    C.    Benning,    1347    Rose    St., 

Berkeley. 
Architect — None.  „     „         ^    . 

Contractor— F.  Offie,   1025  Hearst  Ave.. 

Berkeley.  $3600 

(872)  NO.  2421  NINTH  ST..  Berkeley. 
Residence.  „„      „_.     „^ 

Owner— Sophie     Rahtu.      2429      9th   St., 

Berkeley. 
Architect — None. 
Contractor— A.    Ilmann.    2311    10th    St., 

Berkeley.  J2000 

DWELLINGS  „„  . 

(873)  NO.  1808  AND  1812  SACRA- 
mento  St..  Berkeley.  Two  dwellings 

Owner— Mrs.    H.    Malony,    2016    Carlton 

St..  Berkeley. 
Architect — None.  ,„.„    „,   , 

Contractor — J.   W.    Brazier,    1912    Blake 

St.,  Berkeley.  13000  each 

RESIDENCE  „ 

(874)  NO.  1505  VIRGINIA  ST..  Ber- 
keley.     Residence. 

Owner — W.      F.   Neary.      x22  Kempton 

Ave..  Oakland. 

Architect— None.  .,  „,    .    ti„. 

Contractor— H.  H.  Harwood,  21x4  Har- 
rington   Ave.,    Oakland.  J2500 

(875)  NO.  2133  KITTERAGE  ST..  Ber- 
keley.    Stores. 

Owner — W.     D.    Ellis,    2236    Grove    St.. 

Berkeley. 
Architect— None^ »2000 

f8W)^NO^ff22  &  2726  MATHEWS  ST., 
Berkeley.     Two  residences. 

Owner— J.  F.  Perry.  376  Santa  Clara 
Ave.,  Oakland. 

Architect — None.  t2500    each 

DWELLING  „      „ 

(877)  NO.  1496  EUCLID  AVE..  Ber- 
keley.    Dwelling. 

Owner — Mrs.  C.  E.  Chapman.  1631  Wal- 
nut St..  Berkeley. 

Architect  —  Henry  H.  Gutterson,  29i2 
Garber  St..  Berkeley. 

Contractor— G.  &  J.  Maurer  &  Co..  177 
Ridgeway  Ave.,  Oakland.         J13,600 

APARTMENTS  „„„      „„ 

(867)  1073-73A-75-75A  AILEEN  ST., 
Oakland.  2-story  16-room  apart- 
ments. .  „ 

Owner — C.   F.   Penther,   1076   AUeen   St.. 

Oakland. 
Architect — None.  „         „„  ^ 

Contractor- A.  C.  Sharp,   1327  East  28th 

St.,  Oakland.  »9800 

APARTMENTS 

(868)  N  GRAND  AVE.  100  W  Belle- 
vue  Awe,  Oakland.  3-story  51-room 
brick  and  tile  apartments. 

Owner — J.   U.   &   Anna  Pon,   Oakland. 
Architect — None. 

Contractor — M.  F.  Sommarstrom,  1418 
Franklin  St.,  Oakland.  (66.000 


APARTMENTS 

(869)  S  HOME  PLACE  EAST,  BOO  B 
McKlnley  Ave.,  Oakland.  2-story 
ll-room  apartments  and  garage. 

Owner — Leyland  Mawdsley,  399  Orange 
Street,   Oakland. 

Architect — None.  $9600 


ADDITIONS 

(870)  NO.  2112  BANCROFT  WAT,  Ber- 
keley. General  construction  of 
cafeteria  and  commercial  dept. 
counters   etc.    tor   new   main   office. 

Owner — Pacific  Tel.  and  Tel.  Co.,  2277 
Shattuck     Ave.,     Berkeley. 

Plans  furnished  by  owner. 

Contractor — Monson  Bros.,  251  Kearny 
St.,    San    Francisco. 

Filed  Feb.   14,  1925.  Dated  Feb  .6,  1925. 

1st   each    month    76% 

36    days   after    25% 

TOTAL   COST,    $25,430 

Bond,     $25,430;       sureties.       Continental 

Casualty    Co.;      Forfeit,      none;      Limit, 

without  delay;   plans  and  specifications 

tiled. 


DWELLING 

(878)     NO.    1203   WARD   ST.,   Berkeley. 

Dwelling. 
Owner — S.  A.  Warner,  850  Eveland  Ave. 

Oakland. 
Architect — None.  $2000 


DWELLING 

(879)  NO.  2740  MATHEWS  ST.,  Oak- 
land.    Dwelling. 

Owner — F.  Grunewald,  5358  Brant 
Ave.,   Oakland. 

Architect — None.  $2950 


DWELLING 

(880))  NO.  2024  SAN  ANTONIO  AVE.. 
Berkeley.      Dwelling. 

Owner — -Thomas  G.  Jacques,  607  Ar- 
lington Ave..  Berkeley. 

Architect — None.  $7000 


DWELLING 

(881)  2000  FOURTEENTH  AVE.,  Oak- 
land. 1-story  8-room  2-family  dwlg 

Owner— T.  W.  Blair,  1329  E-20th  St., 
Oakland. 

Architect — None.  $5000 


DWELLINGS 


(882)  2006-14,  14TH  AVE.,  and  1424 
E-20th  St.,  Oakland.  Three  1-story 
5-room    dwellings. 

Owner — T.  W.  Blair,  1329  E-20th  St., 
Oakland. 

Architect— None.  Each   $3000 


DWELLINGS 

(883)  4456,  4462,  4471  AND  4507  TULIP 
Ave.,  Oakland.  Four  1-story  5- 
room  dwellings  and  garages. 

Owner — John  C.  Williams,  1306  Trib- 
une Tower,  Oakland. 

Architect — None.  Each  $2100 


DWELLING 

(884)    E  SHAFTER  403  FORTY-THIRD 

Ave.,    Oakland.      1-story   8-room    2- 

famlly    dwelling. 
Owner — M.  S.  Bonds,  4194  Shatter  Ave., 

Oakland. 
Architect — None.  $6000 


DWELLING 

(885)  6540  OUTLOOK  AVE..  Oakland. 
1-story  5-room  dwelling. 

Owner — C.  Umbarger,  Oakland. 
Architect — None. 

Contractor — C.  D.  Lyon.  6600  Outlook 
Ave.,    Oakland.  $4300 

STORES 

(886)  S  E-FOURTEENTH  ST.  58  W 
41st  Ave.,  Oakland.  1-story  brick 
stores. 

Owner  —  G.    Diodatl,    4029    E-14th    St., 

Oakland. 
Architect — None. 
Contractor — G.    H.   Lydiksen,    1616   25th 

Ave.,   Oakland.  $3825 


DWELLING 

(887))  W  LAKESHORE  893,  Oakland. 
1-story  5-room  dwelling. 

Owner — R.  L.  Ratchin,  1449  Harrison 
St.,   Oakland. 

Architect — None. 

Contractor — Geo.  Windsor,  928  King- 
ston  Ave.,    Piedmont.  $5750 


DWELLING 

(888)      3124   BIRDSALL  AVE.,  Oakland. 

1-story   6-room   dwelling. 
Owner — W.    C.    Farkner,    3136    Blrdsall 

Ave.,    Oakland. 
Architect — None.  |S000 


DWELLING 

(889)  1235  NINETY-SECOND  AVE., 
Oakland,  l-story  4-room  dwlg  and 
garage. 

Owner- W.  B.  Black.  9831  E  St.,  Oak- 
land. 

Architect — None.  $2100 


DWELLING 

(890)  1200  CAVANAUGH  RD..  Oak- 
land.     1-story   6-room   dwelling. 

Owner  —  J.  R.  Armstrong,  1053  46th 
Ave.,   Oakland. 

Architect — None.  $4500 


DWELLING 

(891)  400    SUNNYSLOPE    AVE.     Oak- 
land.     1-story   5-roora   dwelling. 

Owner — Stanley  S.  Rice.  901  Rose  Ave.. 

Oakland. 
Architect — None. 
Contractor — E.   E.   Hillegass,    312   Olive 

Ave.,   Piedmont.  $5000 

DWELLING 

(892)  4601   FLEMING   AVE.,   Oakland. 
l-story  6-room  dwelling. 

Owner — Geo.    B.    Oavis,    45U8    Fleming 

Oakland. 
Architect — None.  $4800 


DWELLING 

(893)  2300  E-THIRTY-NINTH  ST., 
Oakland.     1-story  5-room  dwelling. 

Owner  —  Blundell  &  Hodgson,  340U 
Champion   St..   Oakland. 

Architect — None. 

Contractor — W.  L  Blundell.  3400  Cham- 
pion St..  Oakland.  $3000 

RESIDENCE 

(894)  W  SIDE  HARLAN  ST.  166-9  N 
of  34th  St.,  Oakland.  General  con- 
struction   4-room    residence. 

Owner   —   Frederick    Schwenkler.    2044 

Franklin   St..   Oakland. 
Architect — None. 
Contractor    —    Frederick    Schwenkler. 

2044    Franklin    St..    Oakland. 
Filed  Feb.  16,  1925.  Dated  Feb.  16,  1925. 
Payments   not    given. 

TOTAL  COST,   $4000. 

Bond,   sureties,   forfeit,   none.   Limit,   90 

days.  Plans  and  specifications  not  filed. 

NOTE — Permit  reported  Jan.  16,  1925 

No.   311. 


GENERATOR 

(895)  FRUITVALE  POWER  STATION 
Fruitvale,  Oakland.  Installation  of 
5000   K   V   A  turbo   generator. 

Owner    —    Southern    Pacific    Co.,    Oak- 
land. 
Architect — None. 
Contractor  —  Westinghouse    Electric   & 

Mfg.  Co.,  1  Montgomery  St.,  S.  F. 
Filed  Feb.  16,  1925.  Dated  Feb.  13,  1925. 
All    30   days    after   acceptance. 

TOTAL  COST,  $1940. 
Bond,  $1940.  Sureties,  National  Surety 
Co.  Forfeit,  none.  Limit,  90  days  from 
commencement.  Plans  not  filed.  Spec- 
ifications  filed. 

DWELLING 

(896)  PTN.  LOTS  7  AND  12  RESUB. 
ot  Lots  18  to  27  inc.,  Crocker 
Tract,  Piedmont.  General  con- 
struction 2-story  and  basement 
dwelling. 

Owner — Martha  E.  and  Margaret  Bald- 
win,   150    Kempton    Ave.,    Oakland. 
Architect — Louis    M.   Upton,    454    Mont- 
gomery St.,  S.   F. 
Contractor — A.    Cederborg,    1455    Excel- 
sior Ave.,  Oakland. 
Filed  Feb.  16.  1925.  Dated  Feb.  14,  1925. 

When   frame   is  up    $4000 

When    brown    coated    4000 

When    completed    6169 

3U    days    after    completion 4387 

TOTAL  COST,  $17,546 
Bond,  sureties,  forfeit,  none.  Limit, 
June  30,  1925.  Plans  and  specifications 
filed. 

DWELLING 

(897)  2815  ELLSWORTH  ST..  Berke- 
ley.    Dwelling. 

Owner — C.    J.    Pfrang,    480    Forest    SU, 

Oakland. 
Architect   &    Contractor — C.   J.   Pfrang. 

480    Forest    St.,    Oakland.  $6000 

RESIDENCE 

(898)  801  JONES  ST.,  Berkeley.  Resi- 
dence. 

Owner — Mrs.    A.    Fubrmann,    806    Jonea 

St.,    Berkeley. 
Designer   &   Contractor — A.   R.    Parker. 

336    E-16th    St.,    Oakland.         $3500 

DWELLING 

(899)  2116  ACTON,  Berkeley.  Dwell- 
ing. 

Owner  —  Justus  Norrla,  522  17th  St., 
Berkeley. 
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Architect  —  J.  Oliver,  1527  Broadway, 
Oakland. 

Contractor— R.  E.  Norris,  3466  Wood- 
ruff  Ave.,    Berkeley.  $10,000 

STORE 

(900)  S  E-TWELFTH  ST.  80  E  24TH 
Ave.,   Oakland.     1-story  store. 

Owner — Art  Rattan  Works,  1218  24th 
Ave.,   Oakland. 

Architect — None. 

Contractor — C.  E.  Terrelra,  1626  Hop- 
kins St.,  Oakland.  $8000 


DWELLING 

(901)  K  SUNNTHILL  RD.  175  N  Tres- 
tle Glen  Road,  Oakland.  1-story 
5-room   dwelling. 

Owner — H.  P.  Fisher,  Syndicate  Bldg., 
Oakland. 

Architect— None.  J4000 


SHOP 

(902)  SW  COR.  24TH  AND  WAVERLT 
Sts.,  Oakland.  1-story  brick  and 
tile   repair  shop. 

Owner — C.  H.  Butler,  24th  and  Wav- 
erly   St.,   Oakland. 

Architect — W.  J.  Matthews,  927  Broad- 
way,   Oakland.  $4500 


DWELLING 

(903)  1316  NINETIETH  AVE.,  Oak- 
land.    1-story  5-room  dwlg. 

Owner — C.   E.   Milton,  Oakland. 

Architect — None. 

Contractor — A.  Jackson,  1534  57th  Ave. 
Oakland.  $2500 


DWELLING 

(904)      4320    COLUMBIA    DRIVE,    Oak 

land.       1-story    4-room    dwelling. 
Owner — D.  O.   Chapman,   4314  Columbia 

Drive,    Oakland. 
Architect — None.  J2000 


ALTERATIONS 

(905)  431  FOURTEENTH  ST.,  Oak- 
land.    Alterations. 

Owner  —  Henshaw  Estate,  14th  and 
Broadway,  Oakland. 

Architect — None. 

Contractor — F.  T.  Kennedy,  1051  7th 
St.,  Oakland.  $1000 


DWELi,INQ 

(906)  819    SEVENTT-PIRST    AVE.. 

Oakland.      1-story   4-room   dwlg:.   & 

garage. 
Owner— W.    H.    Smith,    7720    Ney    Ave., 

Oakland. 
Architect — None.  $2100 


DWELLING 

(907)      3345    ABBEY   ST.,    Oakland.      1- 

story  5-room  dwelling. 
Owner  —  H.    Gunter,    3341    Abbey    St., 

Oakland. 
Architect — None. 
Contractor — F.    C.    Stolte,    3  455    Laguna 

Ave.,   Oakland.  $2950 


DWELLINGS 

(908)       E    FIFTY-SEVENTH    AVE.    108 

N  Noble  St.,  Oakland.     Five  1-story 

3-room   dwellings. 
Owner — Blackstone  &  Eaton,   1812  67th 

Ave..  Oakland. 
Architect — None.  Each  $1200 


MARQUEE 

(909)  NE      COR.      TWELFTH      AND 

Franklin,   Oakland.     Marquee. 
Owner — St.    Mark's    Hotel,    620    Stewart 

Bldg..  Oakland. 
Architect — None. 
Contractor    —    Alfred    L.    Vezlna,      620 

Stewart  Bldg.,  Oakland.  $1260 


ALTERATIONS 

(910)  NE      COR.      TWELFTH     AND 

Franklin  Sts.,  Oakland.  Altera- 
tions. 

Owner  —  St.  Mark's  Hotel,  620  Stew- 
art Bldg.,  Oakland. 

Architect — None. 

Contractor  —  Alfred  L.  Vezina,  620 
Stewart    Bldg.,    Oakland.  $2400 


DWELLING 

(911)  N     OLIVER    AVE.     No.     2745, 

Oakland.     1-story  4-room   dwlg. 
Owner — Ben  Franklin,   2733  Oliver  Ave. 

Oakland. 
Architect — None.  $2000 


DWELLINGS 

(912)      1266,   1268   94TH  AVE.,   Oakland. 

Two    1-story    4-room    dwellings. 
Owner — Harry    Younglove,    9257    E-14th 

St.,  Oakland. 
Architect — None. 
Contractor — C.    W.    Griffith,    1323    96th 

Ave.,  Oakland.  Each  $2500 


DWELLING 

(913)  1067-69  WARFIELD  AVE.,  Oak- 
land. 1-story,  8-room  2-famlly 
dwelling  and   garage. 

Owner — A.  E.  Stanley,  330  El  Cerrlto 
Ave..    Piedmont. 

Architect — None.  $5300 


DWELLING 

(914)  2414     EIGHTY-NINTH     AVE., 

Oakland.     1-story  4-room  dwlg  and 

garage. 
Owner — E.    M.    Young,    2421    90th    Ave., 

Oakland. 
Architect — None.  $2900 


DWELLINGS 

(915)  11021.  11027  APRICOT  ST.,  Oak- 
land. Two  1-story  5-room  dwell- 
ings   and   garages. 

Owner  —  W.  I.  De  Long,  1725  B  St., 
Haywards. 

Architect — None.  Each    $3100 


DWELLING 

(916)  3127    BEVERLY    TERRACE 

Oakland.     1-story   6-room   dwlg. 
Owner — H.    C.    Covington,   Oakland. 
Architect — None. 
Contractor — H.    L.    Hayden,    2539    Bart- 

lett   St.,   Oakland.  $4000 


ALTERATIONS 

(917)  1628  TELEGRAPH  AVE.,  Oak- 
land.     Alterations. 

Owner — W.  G.   Gilmour,  Oakland. 

Architect — None. 

Contractor  —  S.  O.  MacDonald  &  Son, 
2912   Deakin   St.,   Berkeley.        $2800 


DWELLING 

(918)  3018  DELLVIEW  AVE.,  Oak- 
land.     1-story    4-rooni   dwelling. 

Owner— H.  S.  Butler,  1849  102nd  Ave., 
Oakland. 

Architect — None.  $2000 


DWELLINGS 

(919)  6208-16  HARWOOD;  6021,  6027 
Ross  St..  Oakland.  Four  1-story 
7-room    dwellings    and    garages. 

Owner  —  G.    H.    Hallidge,    5421    Manila 

Ave.,   Oakland. 
Architect — None,  Each  $6500 

DWELLINGS 

(920)  3023-35-41  MAINE  ST.,  Oakland. 
Three    1-story    5-room    dwellings. 

Owner — H.  C.  Cameron,  5619  Dover  St., 

Oakland. 
Architect — None.  Each  $3000 

DWELLING 

(921)  3029  MAINE  ST.,  Oakland.  1- 
story    6-room    dwelling. 

Owner — H.  C.  Cameron,  5619  Dover  St., 

Oakland. 
Architect — None.  $3500 

DWELLING 

(922)  LOT  3  REVISED  SUBDIV.  OF 
Lot  15  Blk.  G.  Piedmont  Park. 
Oakland.  General  construction  of 
2-story    and    basement    dwelling. 

O'wner — Dr.  William  F.  Schwaner,  Oak- 
land. 
Architect — Louis    M.    Upton,    454   Mont- 
gomery  St.,    S.    F. 
Contractor — A.    Cederborg,    1455   Excel- 
sior Ave.,   Oakland. 
Filed  Feb.  17,  1925.  Dated  Feb.  14,  1925. 

When    frame    is   up    $4000 

When    brown    coated    4000 

When    completed    5395 

Usual    35    days    4465 

TOTAL  COST,  $17,860 
Bond,  sureties,  forfeit,  none.  Limit, 
June  30,  1925.  Plans  and  specifications 
filed. 

DWELLING 

(923)  AT  EUCLID  AVE.  AND  VINE 
Path,  Berkeley.  General  construc- 
tion 2-story  frame  dwelling  and 
garage. 

Owner — Elizabeth     R.     Chapman,     1531 

Walnut   St.,   Berkeley. 
Architect  —  Henry    H.    Gutterson,    526 

Powell  St.,   S.   F. 
Contractor — George    J.    Maurer    &    Co., 

177   Ridge  Way,  Oakland. 
Fil<?«   Feb.   17,   1925.   Dated  Feb.   5,  1925. 

When   frame   is   complete    $3670 

When    brown    coated    3670 

When    complete    3670 

Usual    35   days    3670 

TOTAL  COST.  $14,680 
Bond,  sureties,  none.  Forfeit,  $3.00 
per  day.  Limit,  120  working  days 
from  date.  Plans  and  specifications 
filed. 

NOTE — Permit  reported  Feb.  16,  1925 
No.  877. 


GARAGE 

(924)  NO.  1728  SPRUCE  ST..  Berkeley 
Garage. 

Owner — W.  S.  Brown,  1730  Spruce  St., 
Berkeley. 

Architect — James  W.  Plachek,  Mercan- 
tile Bank  Bldg.,  Berkeley. 

Contractor— A.  K.  Braa,  2135  64th  Ave., 
Oakland.  $1000 


WAREHOUS 

(925)  NO.  1047  OILMAN  ST.,  Berkeley 
Warehouse. 

Owner — O.    A.    Dolan,    2149    E-14th    St., 

Oakland. 
Architect — None. 
Contractor  —  G.    Marden,    6431    Herzog 

St.,  Oakland.  $1000 

DWELLING 

(926)  NO.   807    CONTRA  COSTA   AVE., 
Berkeley.     Dwelling. 

Owner — J.  H.  Smith,   912  The  Alameda, 

Berkeley. 
Architect — None.  $5000 

RESIDENCE 

(927)  NO.  1218  GLEN  AVE.,  Berkeley. 
Residence. 

Owner  —  John  Wishart,   1074  62nd  St., 

$4500 


DWELLING 

(928)  NO.  2400  SACRAMENTO  ST.,  Ber- 
keley.    Dwelling. 

Owner  —  C.   A.   Shipman,   3000   Madera 

Ave.,  Oakland. 
Architect — None.  $2400 

DWELLING 

(929)  NO.  1466  CHANNING  WAY,  Ber- 
keley.    Dwelling. 

Owner  —  C.   A.   Shipman,   3000   Madera 

Ave.,  Oakland. 
Architect — None.  $2200 

RESIDENCES 

(930)  NO.  2209-13-15  SPAULDING 
Ave.,  Berkeley.     Three  residences. 

Owner — Matt    Salo    Co.,    2405    McKinley 

Ave.,  Berkeley. 
Architect — None.  $4500  ea 

DWELLING 

(931)  2607  SIXTY-SEVENTH  AVE., 
Oakland.      1-story    6-room    dwlg. 

Owner — Sigwald  Bros.,   2736  School  St., 

Oakland. 
Architect — None.  $3200 

DWELLING 

(932)  N  JOHNSON  DR.,  700  E  Estate 
Dr.,  Oakland.     1-story  5-room  dwlg 

Owner — O.  W.  French,  4th  Ave.,  Oak- 
laid. 

Architect — None. 

Contractor — L.  E.  Van  Ness,  4920  Park 
"'""      "   ■■       "  $3850 


Blvd.,   Oakland. 


DWELLING 

(933)  2715  BONA  ST.,  Oakland.  1-story 
5-room    dwelling  and   garage. 

Owner— Bancroft  &  Gove,  Oakland  Bk. 

Bldg.,    Oakland. 
Architect — None. 
Contractor— W.  C.  Constable,  2786  Bel- 

lalre   PI.,    Oakland.  $4300 

DWELLING 

(934)  W  PATTERSON  ST.  200  S  Har- 
bor View,  Oakland.  1-story  6-room 
dwelling. 

Owner — Roy  G.  Walton,  4041  Quigley 
St.,  Oakland. 

Architect — None. 

Contractor— P.  W.  Montlfel,  3652  Har- 
bor View,  Oakland.  $3250 

DWELLING 

(935)  6426  ESSEX  ST.,  Oakland.  1- 
story   3-room   dwelling. 

Owner- R.    B.   Wood,    5703    Oasklll    St., 

Oakland. 
Architect — None. 
Contractor  —  J.    A.    Peters,    6820    San 

Pablo  Oakland.  $1600 


DWELLING 

(936)  817  McKINLEY  AVE.,  Oakland. 
l-story   7-room   dwelling. 

Owner  —  M.  M.  Gallagher,  821  Lake- 
shore  Ave.,  Oakland. 

Architect — None. 

Contractor  —  C.  E.  Bardwell  Jr.,  622 
Santa   Ray   Ave.,    Oakland.        $6000 

DWELLING 

(937)  3221,  3225  HOPKINS  ST.,  Oak- 
land.     Two    1-story   5-room    dwlgs. 

Owner — A.    W.    Schneck,    3226    Georgia 

St.,   Oakland. 
Architect — Noffe.  Each  $3000 
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DWELLING 

(938)      E   SEMINARY  AVE.   100  N  Sun- 
nymere.    Oakland.      1-story    3-room 
dwelling. 
Owner — Kate    S.    Graves,     2451    B-14th 

St.,   Oakland. 
Architect — None.  JIOOO 


FLATS 

(939)  4319-21  VIEW  ST.,  Oakland.  2- 
story   8-room  flats. 

Owner — Mrs.    M.    Asgood,    Oakland. 

Architect — None. 

Contractor  —  C.  E.  Burks,  4129  Ran- 
dolph Ave.,  Oakland.  $6000 


DWELLING 

(940-)  2700     E-TWENTT-FIRST     ST., 

Oakland.     1-story   5-room  dwlg. 

Owner — E.  H.  Moore,  319  21st  St..  Oak- 
land. 

Architect — None.  $3500 


ALTERATIONS 

(941)        1903     NINETY-FOURTH     AVE.. 

Oakland.      Alterations. 
Owner  —  Ward    Humphrey,    1903    91th 

Ave.,   Oakland. 
Architect — None. 
Contractor — C.    A.    Gassett. 

Court,    San   Leandro. 


327     Davis 
$1900 


DWELLING 

(942)       2338    E-TWENTY-SECOND    ST.. 

Oakland.      1-story   6-room   dwlg.   & 

garage. 
Owner — Chas.  Anderson,  2142  25th  Ave. 

Oakland. 
Architect— None.  $3100 


DWELLING 

(943)  3939  RANDOLPH  AVE.,  Oak- 
land. 1-story  5-room  dwelling  and 
garage. 

Owner — Freda   Tennier,   San   Francisco. 

Architect — None. 

Contractor — Emll  LIndqulst,  403''  Ard- 
ley  Ave.,   Oakland.  55900 


DWELLING 

(944)  6182  CONTRA  COSTA  RD..  Oak- 
land. 1-story  6-room  dwelling  and 
garage. 

Owner — Mrs.    M.    Sargent,    Oakland. 

Architect — None. 

Contractor — L.  J.  Davis,  37  Monte  Vis- 
ta Ave..  Oakland.  $5200 


DWELLING 

(945)       3033    SYLVAN    AVE..    Oakland. 

1-story    5-room   dwelling. 
Owner — F.  C.  Stolte,  3455  Laguna  Ave., 

Oakland. 
Architect — None.  $3250 


DWELLING 

(946)       3127    SYLVAN    AVE.,    Oakland. 

1-story   6-room   dwelling. 
Owner— F.   C.  Stolte,  3455  Laguna  Ave.. 

Oakland. 
Architect — None.  $3960 


SERVICE   STATION 

(947)  SW  COR.  E-14TH  AND  49TH 
Ave.,  Oakland.  1-story  tile  service 
station  and  1-story  comfort  sta- 
tion. 

Owner — M.    A.    Young,    San    Leandro. 

Architect — None. 

Contractor — J.  J.  Veteran,  229  First 
National   Bank   Bldg.,   Oakland. 

$600   and  $900 


DWELLING 

(948)  10823,  10831  JULIUS  ST..  Oak- 
land,     l-story   6-room   dwlg. 

Owner— Cummins  &  White.  118  E-14th 
St.,  San  Leandro. 

Architect — None. 

Contractor — Oalfland  Home  Bldrs.,  118 
E-14th  St.,  San  Leandro.  Each  $3950 


DWELLING 

(949)       10832    JULIUS    ST.,    Oakland.    1- 

story    5-room   dwelling. 
Owner — Cummins  &  White,   118  E-14th 

St.,  Oakland. 
Architect — None. 
Contractor — Oakland   Home   Bldrs.,    118 

E-14th   St.,    San    Leandro.  $3760 


ALTERATIONS 

(950)  386  FOURTEENTH  ST.,  Oak- 
land.     Alterations. 

Owner  —  A.  Mulvaney,  386  14th  St., 
Oakland. 

Architect — None. 

Contractor — Mayer  Mfg.  Co..  4205  E- 
14th    St.,    Oakland.  $1500 


DWELLING 

(961)       S    C    ST.,    170     E    98TH    AVH., 

Oakland.     1-story  6-room  dwlg. 
Owner — A.    F.    Galeria,    1631    4l8t   Avet, 

Oakland. 
Architect — None.  $3000 


DWELLING 

(952)  932    THIRTY-SEVENTH    ST.. 

Oakland.      1-story   3-room  dwelling 
Owner — S.    A.    Malaerida,    2507    Adeline 

St.,  Oakland. 
Architect — None. 
Contractor — C.    Caretto,    2221     8th     St.. 

Berkeley.  $2400 


STORES,    ETC. 

(963)  NORTH  EAST-FOURTEENTH 
St.,  50  E  35th  Ave.,  Oakland.  Two- 
story  brick  stores,  offices  and 
flats. 

Owner — T.  Thurston,  Oakland. 

Architect — None. 

Contractor — J.  B.  Petersen,  2053  38th 
Ave.,   Oakland.  $10,000 


WAREHOUSE. 

(954)  NE  COR  TWENTY-SECOND  & 
Wood  Sts..  Oakland.  One-story 
warehouse. 

O'wner — A.    Pasteris,    Berkeley. 

Architect — R.  Vane  Woods.  505  17th 
St.,   Oakland. 

Contractor — Cahill  Bros..  55  New  Mont- 
gomery   St.,    S.    F.  $10,000 


BUILDING 

(955)      PTN.    LOT    26,    MAP    OF    BRAY 
Tract,      Brooklyn      Twp.        General 
construction. 
Owner — Dan   F.   Frost,   1225    Derby   St., 

Oakland. 
Architect    &    Contractor — H.    W.    Mcln- 

tier,    1528   Franklin   St.,   Oakland. 
Filed  Feb.  18,  1925.  Dated  Feb.  13.  1925. 
Deed   to   property   valued  at.... $3600 

Deed    of    trust    for    5284 

TOTAL  COST,  $8884 
Bond,  sureties,  forfeit,  none.  Limit, 
120  working  days  from  Feb.  20,  1925. 
Plans    and    specifications    not    filed. 


APARTMENTS 

(956)      NW    LINE    OF    E    TWENTIETH 

115     NW    of    10th    Ave..       Oakland. 

General    construction     3-story    apt. 

house,    6   apts.    4   rooms   e^ch. 
Owner    —    Jeremiah    T.    and    Etta    Mae 

Denahy,     1428    Franklin    St.,    Oak- 
land. 
Architect     —    Harry     C.     Knight.     1428 

Franklin    St.,    Oakland. 
Contractor    —    Harrv    C.    Knight,    1428 

Franklin    St.,    Oakland. 
Filed  Feb.   18,  1925.  Dated  Jan.  31,  1925. 

When    ready    for    root     $6000 

Bal.    by   trust   deed. 

TOTAL  COST,  $28,500 
Bond,  sureties,  forfeit,  none.  Limit,  90 
worlving  days  from  beginning.  Plans 
and  specifications  filed. 

NOTE — Permit  reported  Feb.  10,  1925 
No.    780. 


COMPLETION  NOTICES 


ALAMEUIA    OOUIVTY 


Recorded  Accepted 

Feb.  11,  1925 — PARCEL  1 — INTER- 
section  of  NE  line  of  Walnut  St. 
with  NW  line  of  Seminary  Ave., 
running  thence  NW  172.50  ft. 
tlience  at  right  angles  85  to  pt.  of 
beg.  of  land  herein  described  32-6 
X  40.,  Oakland.  Parcel  2 — Intersec- 
tion of  NE  line  of  Walnut  St.  with 
NW  line  of  Seminary  Ave.  thence 
NW  205  thence  at  right  angles 
NE  85  to  pt.  of  beg.  of  herein  de- 
scribed property  32-5  x  40  ft..  Oak- 
land Parcel  3 — Com.  at  intersec- 
tion of  NB  line  of  Walnut  St. 
with  the  NW  line  of  Seminary  Ave. 
running  thence  NE  200.  tlience  at 
right  angles  NW  306.375  to  pt.  of 
beg.  of  the  herein  described  land, 
thence  SW  28  thence  at  right  an- 
gles NW  13-5  ft.  thence  deflect- 
ing to  the  left  30  deg.  run  18-52  ft. 
thence  deflecting  to  the  right  30 
deg.  run  5.625  ft.  thence  at  right 
angles  NE  37-34  ft.  thence  SE 
35.125  ft.  to  pt.  of  beg.,  Oakland. 
I>arcel  4 — Com.  at  the  intersec- 
tion of  NE  line  of  Walnut  St.  with 
NW  line  of  Seminary  Ave.  running 
thence  NE  200  thence  at  right  an- 
gles NW  341.5  ft.  to  pt.  of  beg.  of 
herein  described  land  33.75  f  t.  x  40, 
Oalcland.  C.  A.  Kingsley  to  whom 
it  may  concern    Feb.   11,   1925 

Feb.  11,  1925  —  LOT  31  BLK.  36, 
Amended  Map  of  Fairmount  Park, 
Albany.  Tom  Galvin  to  whom  it 
inav    concern    Fel).    7.    1925 

Feb.  11,  1925 — PTN.  LOT  109  BLK. 
30,  Amended  Map  of  Havenscourt, 
Oakland.  Charles  R.  Allen  to  Al- 
len Bros Feb.  11,  1925 

Feb.  11.  1925— N  LINE  OF  MATHER 
St.  5(5  W  of  Gilbert.  Oakland.  J. 
B.  Muir  to  J.  B.  Bishop   ..Feb.  10,  '26 


Feb.  13,  1925— PTN.  LOT  14,  BLK.  1, 
Huff  Tract,  San  Leandro.  F.  M- 
Neher  to  whom  it  may  concern.. 
Feb.    12.    1925 

Feb.  13,  1925  —  389  JAYNE  AVE.. 
Oakland.  Geo.  H.  Hill  to  whom  It 
may   concern Jan.    31,    1925 

Feb.  13,  1925— PTN.  LOT  15  BLK.  1, 
Huff  Tract,  San  Leandro.  F.  M. 
Neher  to  whom  it  may  concern.. 
Feb.   13,   1925 

Feb.  13,  1925— LOT  34  BLK.  6,  MAP 
of  North  Cragmont,  Berkeley. 
Frank  G.  Swain  to  H.  R.  Jewett.. 
Feb.    12,    '92S 

Feb.  13,  1925— LOT  64  MAP  OF  THE 
Oakland  Prospect  Homestead. 
Dewey  Burkjian  to  whom  it  may 
concern    Feb.  4,  1926 

Feb.  13,  1925 — 5627  AND  5633  Rob- 
erts Ave..  Oakland.  A.  E.  Orton  to 
whom    it    may    concern .  .Feb.    9.    1925 

Feb.  13,  1925 — LOT  36  BLK.  1.  MAP 
of  East  Lawn,  Oakland.  A.  Ander- 
son to  whom  it  may  concern.... 
Feb.    11,    1925 

Feb.  13,  1925  —  N  SIDE  WEBSTER 
at  the  Oakland  Estuary,  Alameda. 
Associated  Oil  Co.  to  Itenner  Foun- 
dation   Co Feb.    7,    1925 

Feb.  11,  1925— LOT  6  BLK.  S,  MAP 
of  Foothill  Blvd.  James  Merriman 
to   whom  it  may  concern.  Feb.   9,   1925 

Feb.  14,  1925 — LOT  35  MAP  OF  GAIN- 
do  Tract,  Brook  Twp.  Severen 
Dether  to  whom  it  may  concern.. 
Feb.  9,  1925 

Feb.  14,  1925 — LOT  9  BLOCK  H  MAP 
of  Kenwood  Park,   Oakland.   Albina 

Comotto   to  L.   B.  Matheyer  Co 

Jan.    30,    1925 

Feb  14,  1925 — 50  SITE  IMMEDIATE- 
iv  E  of  Pacific  Diesel  Engine  Fac- 
tory on  Glasscock  St..  Oakland.  As- 
sociated Students  of  the  Univer- 
sity of  Calif,  to  H.  C.  Andresen.. 
Feb.    13,    1925 

Feb.  14,  1925— LOT  4  BLK  4  EAST 
Piedmont  Heights  Extension,  Oak- 
land. Geo.  A.  Taylor  to  Harwood 
&    Anderson    Feb.    11,    1926 

Feb.  14,  1925 — NO.  3039  FIFTT- 
seventh  Ave.,  Oakland.  Emery  A. 
Drew  to  A.  A.  Story Feb.  1,  1925 

Feb.  14.  1925— SE  COR.  CHABOT  RD. 
and    Presley    Way,    Oakland.    J.    H. 

Wittick    to    Leonard    Asumas 

February    10,    1925 

Feb.  14,  1925 — NO.  1726  GRANT  ST., 
Berkeley.  D.  T.  Blethroad  to  whom 
it   may   concern Feb.    11,   1925 

Feb.  14,  1925 — LOT  21  AND  PTN  LOT 
20  Blk  14  Regents  Park  No.  8,  Al- 
bany. Alma  S.  and  Oscar  A.  Haynke 
to  Earl  F.  Steele  Co Feb.  3.  1925 

Feb.  14.  '25 — LOT  5  BLK  27  AMEND- 
ed  map  of  Fairmount  Park,  Albany. 
R.  Y.  Hanlon  to  G.  A.  Pearson.... 
February    12,    1925 

Feb.  13,  1925 — NW  LINE  OF  OCTA- 
via  St.  65  SW  of  Penniman  Ave. 
SW  35  NW  80  NB  35  'SW  80  to  pt. 
of  beg.,  Oakland.  Charles  W.  Weber 
and  Oscar  C.  Milehell  to  Sprague  & 
Sprague    Feb.    11.    1925 

Feb.  13,  1925— LOT  12  BLK  5  MAP 
of  Key  Route  Terrace  No.  2,  Al- 
bany. Robert  E.  Qulnn  and  Rose 
Qulnn  to  whom  it  may  concern.... 
Sept.    30,    1924 

Feb.  13,  1925 — PTN.  LOTS  1  &  2  BLK 
D  Map  of  Hillon  Tract.  Brook  Twp 
G.  F.  Miller  to  whom  It  may  con- 
cern     Feb.    2,    1925 

Feb.  13,  1926— PTN.  LOTS  1  &  2  BL& 
D  Map  of  Hillon  Tract,  Brook  Twp. 
G.  F.  Miller  to  whom  it  may  con- 
cern     Feb.    2,   1925 

Feb.  13,  1925 — E  SIDE  FRANKLIN  46 
N  of  17th  St..  Oakland.  M.  P.  Brasch 
to  whom  it  may  concern.  .Feb.  11,  "25 

Feb.  13,  1925 — .XW  LINE  OF  OCTA- 
via  St.  30  SW  of  Penniman  Ave  SW 
35  NW  80  NE  35  ,SE  SO  to  pt  of 
Beg.,  Oakland.  Charles  W.  Weber 
and  Oscar  C.  Mitchell  to  Sprague  & 
Sprague    Feb.    11,    1926 

Feb.  13,  1925 — INTERSECTION  SW 
Line  of  Penniman  Ave.  &  NW  line 
of  Ootavia  St  30x80,  Oakland.  Chas. 
W.  Weber  and  Oscar  E.  Mitchell  to 
Sprague  &  Sprague Feb.  11,  1925 

Feb.  13,  1925— LOT  24  BLK  B  PERCY 
Tract,  Berkeley.  Bessie  Jean  May- 
hew  to  E.  F.  Henderson.  .Feb.  11,  1925 

Feb.  16,  1925— PTN.  LOTS  10  AND 
11  Blk.  5,  Map  of  Bast  Oakland 
Heights.  C.  L.  Tomlinson  to  whom 
it   may  concern    Feb.   9,   1926 

Feb.  16,  1925 — 9700  HOLLY  ST.,  Oak- 
land Gladys  A.  Boyer  to  C.  A. 
Cushman    Feb.   16.   1925 

Feb.  16,  1925— SW  LINE  OF  E-14TH 
St.  100  SE  of  3rd  Ave.,  thence  SE 
43  SW  140  NW  18  NE  20  NW  25  NE 
120  to  pt.  of  beg.,  Oakland.  Gia- 
como  CrosettI  and  Tomaso  Fali- 
ano  to  W.  C.  Helm    Feb.   11,  1925 


Saturday,    February    21,    192B 


Feb.  14,  1925—451  MITCHELL.  AVE.. 
San  Leandro.     C.  M.   Wallace  to  C. 

M.  Wallace    Feb.  13,  1925 

Feb.  16,  1925— LOT  8  BLK  7  AMBND- 
ed  Map  of  the  Putnam  Tract,  Oak- 
land.    Alex  Salof   to  whom   it   may 

concern    Feb.   16,   1925 

Feb.  16,  1925—1491  66TH  AVE..  OAK- 
land.     R.   J.  Robertson   to   whom  it 

may    concern    Feb.    14,    1925 

Feb.  16,  1925—655  55TH  ST.,  OAK- 
land.     J.  M.  Bandy  to  whom  it  may 

concern     Feb.     16,     1925 

Feb.  16.  1925- LOT  34  AXD  PTN 
Lot  33  Blk  2407  Amended  Map  of 
Regent.s    Park.      Charles    A,    Fisher, 

Berkeley,    to    E.    L.    Hiteman 

Feb.    16,    1925 

Feb.  16.  1925 — 3025  OBOP.GIA  ST., 
Oakland.     W.  F.  Courtney  to  whom 

it    may    concern Feb.    13,    1925 

Feb.  16,  1925— LOT  g  SUBDIV  20 
Map  of  the  Resub.  of  Peralta  Park. 
Mabel    M.    Bramlage,    Berkeley      to 

E.    D.    Bramlag-e Feb.    14,    1925 

Feb.  17.  1925— LOT  14  BLK  B  MILLS 
Gardens.    Edwin    W.   Dahl   to   whom 

it    may    concern Feb.    13,    1925 

Feb.  17.  1925— PTN  LOT  24  BLE 
1454  Berkeley  Property  Maps  Nos. 
1  and  2  Blake  Tract.  Berkeley. 
George     H.    Parent    to    John    Hohn 

Feb.     14,     1925 

Feb.  17,  1925 — PARCEL  1 — IXTER- 
-section  of  NB  line  of  Walnut  St. 
with  N'W  line  of  Seminary  Ave 
running-  thence  NE  200  thence  at 
right  angles  NW  205  to  pt  of  beg 
of  land  herein  described,  32-5x40, 
Oakland.  Parcel  2— NE  line  of 
Walnut  with  NW  line  of  Seminary 
Ave.  thence  NW  306-375  ft  thence 
NE  85  to  pt  of  beginning  of  land 
herein  described.  Thence  NW  35- 
125  ft  NE  37-34  ft  SE  5-625  ft 
thence  deflecting  tn  the  right  30 
degrees  running  18-52  ft  thence 
deflecting  to  the  left  30  degrees 
13-5  ft  thence  at  right  angles  SW 
28  ft  to  place  of  beginning,  Oak- 
land. Parcel  3 — Intersection  NE 
line  of  Walnut  St.  with  NW  line  of 
Seminary  Ave  thence  NW  341-5 
ft  thence  NE  85  ft  to  place  of  be- 
ginning of  land  herein  described, 
33-7.1x40.  Oakland.  Parcel  4— Inter- 
section NE  line  of  Walnut  St  with 
hW  line  of  Seminary  Ave.  running 
thence  NE  200  thence  NW  508-75 
thence  SW  37-34  ft  NE  2-75  ft  SW 
22-66  NW  25  ft  NE  60  SE  27-75  to 
place    of    beginning,    Oakland.      C 

A.  Kingsley  to  self Feb    17    1925 

^''n-  ^l  ^P^rr^^'^^  4  5  6  7  8  &  9 
Resub  of  Blk  W  Central  Piedmont 
Tract  No  4,  Oakland.  Ernest  L. 
Thompson  and  F.  J.  Timmins   to   E 

L.    Thompson jan     1     1925 

^''^i,,"^    ^l^\-7'^J^   LOTS    13    and"" 
^'\.\."J'"    ^'■^«''    San    Leandro. 
t.   M.   Neher   to   whom    it   niav  con- 

„cern     Feb     17     ■\t9'; 

Feb  17,  1925-LOT  63  BLK  34 
Warner  Tract,  Oakland.  Amie 
Lytle    to    whom    it    may    concern.. 

^^^- /!■)'■' ^$25— PTlk'  LOTS^p'  AND   q"^ 
Subdiv   Range   8   of   the   Hardy  Tct 
A.   B.   Thomsen   to  Heath    &   Wendt! 
Feb.    16,    1925 


BUILDING    AND    ENGINEERING    NEWS 


LIENS  PILED 

AL.4MBD.*.    COUIVTY 

'^'"si    '?;;.^n";7^  ^Pf   OF   HOLDEN 

5  40  W^'!?  t^'"'?'  ^."t  N  40  E  133 
h   40    vy    133   to   pt.   of   beg.,    Emerv- 

He  en'^ire"  f"  Pedersen^vs  Sarah 
Helen    Blakeslee    . .  i-rSi  mt 

^''^f    ^l-    ' ^25-^01"    18.    elk: -7,    Map"" 
of      Resubdivision      of      portion      N 
Cragmont,      Berkeley.         Kavanaeh 
Bros    ,,s.    Hattie    Pollard    and    H^j" 

Hawkins     ioAnar 

6-  7'ln^''i^-S?,°«'"ONS' OF-  LOTS  '^ 

6  7  and  8,  Blk.  A.  Corrected  Man 
of  Linda  Rosa  Tract  Oak-irnrt 
Oakland  Plumbing  Supply  Co^"vs- 
Ashley  Smith  and  Freda  Smith  and 
J.    C.    Newcomb     siiino 

Feb     13,    1925-LOT    8     bL'k   '  3 '   MAP^ 
i'^  ^^f,'  Oakland   Heights.  Oakland 

Feb     n     TqI.^-"^-  ^J^i.  Hobbs- 52568  75 
l^i"    "lISusT    '^?ll^'  B^eXli^- 
M^??"'^"J''i".'''^°"    &    Co.    vs     c     V' 
Liotta,  F.  Liotta  and  Liotta  &  Sons 

FehV   li;    igjs  •  •_■  •  LOT  '  18'  ■srHnm"" 
House    Tract,    Berkeley  Rh^dS 

T^J^lli^""  ^  f-°-  '*'=■  ''■  V.  Liotta,  F 
Liotta   and   Liotta    &    Sons. . . . ji34.07 


Feb.  13,  1925  —  1524  RUSSELL  ST., 
Berkeley.  Superior  Roofing  Co.  vs. 
Lydia  A.  Ellis,  John  Ellis,  Western 
Building  Co.,  and  F.  B.   C.  Newman 

S63.50 

Feb.  13,  1925 — LOT  19  AND  PTN. 
Lot  18  Blk,  9,  Key  Route  Heights 
Tract,  Oakland.  Sunset  Lumber  Co. 
vs.  E.  Axelson,  Anna  Axelson  and 
John   Tell    $600. 

Feb.  13,  1925  —  1524  RUSSELL  ST., 
Berkeley.  L.  J.  Kruse  vs.  John 
Ellis,  Jane  Doe,  Richard  Roe  and 
Western     Building    Co $290. 

Feb.  13,  1925 — PTN.  LOT  6  BLK.  G. 
Map  of  Lands  of  Peralta  Home- 
stead Assn.,  Oakland.  Varsity 
Household  Hardware  Co.  vs.  Fran- 
cesco Guarangana.  Domenica  Guar- 
angana  and  Monte  Cangiamilla  .$32.85 

Feb.  13,  1925 — 1523  PARU  ST.,  Ala- 
meda. J.  P.  Leonard  vs.  T.  A. 
Thomson   and  John   Doe   Britton  .  .  $90. 

Feb.  13,  1925— PTN.  LOT  41  MAP  OF 
Dutton  Manor.  San  Leandro.  Aron- 
sen  Hardwood  Floor  Co.  vs.  Glenn 
H.  Shumaker  and  Delva  S.  Shu- 
maker    $162. 

Feb.  13,  1925— SE  COR.  WEBSTER 
and  College,  Berkeley.  Aronsen 
Hardwood  Floor  Co.  vs.  Gertrude 
L.    Brown    and    S.    E.    Bisler    $350. 

Feb.  13,  1925— PORTION  OF  LOT  8, 
Map  of  portion  of  Highland  Park, 
Oakland.  Oakland  Mfg.  Co.  vs.  Roy 
Conner    and    Effie    M.    Conner .  .$224.80 

Feb.  13,  1925— LOT  NO.  1  AND  PTN. 
Lot  2.  Map  of  Re-subdivision  of 
ptn.  of  B!k.  G  and  H,  Bella  Vista 
Park.  Long  Paint  Co.  vs.  Eliza- 
beth M.  Harde,  J.  M.  Green  and 
Paul    Farley    $329.70 

Feb.  13.  1925 — SE  COR.  IITH  AND 
E-19th  St.,  Oakland.  Long  Paint 
Co.  vs.  M.  G.  Kendall  and  Gladys 
Kendall,  J.  M.  Geen  and  Paul  Far- 
ley        $292.50 

Feb.  13,  1925—2312  SAN  ANTONIO 
Ave.,  Alameda.  Royal  Floor  Co.  vs. 
J.   H.   Norlen    $235. 

Feb.  16.  1925 — S  LINE  OF  WEBSTER 
St.  70  E  of  College  Avenue.  O.  P. 
Gray    vs.    Gertrude    L.    Brown    and 

5.  E.    Bixler     $55.00 

Feb.    16.    1925 — PTN.   LOT    5    BLK.    R. 

Map  of  Lands  adjacent  to  the  town 
of  Encinal,   Alameda.     E.   J.  Nelson 
and  C.  Arbogast  vs.  J.  H.  Norlan.$50. 
Feb.  16.  1925— LOTS  49  AND  50  BLK. 

6.  Havenscourt,    Oakland.         V.    N. 
Smith  vs.  George  E.  Nickerson. .  $410. 

Feb.  16.  1925— LOTS  32,  33,  34,  35,  36. 
37  and  38  Blk.  23,  Map  of  Subdiv. 
of  a  ptn.  of  North  Cragmont, 
Berkeley.  W.  D.  Henderson  vs. 
Lillie  M.  Beer.  H.  N.  Beer  and  W. 
E.    Senteel     $3232.60 

Feb.  14.  1925— NO.  1230  CURTIS  ST., 
Berkeley.  Rh  ides-Jamieson  &  Co. 
vs  E.  R.  Williams $66.17 

Feb.  17,  1925—2918  DELAWARE  ST., 
Oakland.  Oakland  Building  Ma- 
terial   Co.    vs.    A.    D.    Thomas.. $63. 07 

Feb.  17,  1925 — SW  COR  PARK  AVE 
and  Horton  St,  Emeryville.  W. 
Nice  and  A.  Pedroni  vs.  Yip  Lak. 
R.     C.     Taylor     $207.00 

Feb.  17,  1925 — E  LINE  OF  SACRA- 
mento  St.  254-79  ft  S  of  Addison 
St.  running  thence  S  28-50  ft  B 
79-25  ft  N  20-50  ft  W  79-25  ft  to 
point  of  beginning.  Concealo  Fix- 
ture Co.,  Berkeley  vs.  Peter  D. 
Charbeneau  and  Grace  Charbeneau 
$52.75 

Feb.  17,  1925— E  SIDE  OF  17TH 
Ave.  65  S  of  E  24th  St.  Oakland. 
Myake  Hardwood  Floor  Co.  vs. 
A.    Slenisen    and    A.    Visser $156.50 

Feb.  17,  1925 — PTN  LOT  5  BLOCK 
R  map  of  lands  adjacent  to  the 
town  of  Encinal,  Alameda.  H.  B. 
Termer  vs.  J.  H.  Norlen  and  Chris- 
tina    Norlen      $143 

Feb.  17,  1925 — PTN  LOT  5  BLK  R 
map  of  lands  adjacent  to  the  town 
of  Encinal,  Alameda.  Concealo 
Fixture  Co.  vs.  J.  H.  Norlen  and 
Christina    Norlen     $84 

Feb.  17.  1925— S  LINE  9TH  ST  230-49 
ft  E  Canning  St  E  34-50  S  100  W 
34-50  N  100.  A.  B.  Trotter  &  Son 
vs.  Freda  Ashley  and  H.  S.  Fore- 
man      $202 

Feb.  17.  1925— SE  COR  WEBSTER 
St.  and  College  Ave.,  Berkeley.  Su- 
perior Tile  &  Pr-iducts  Co.  vs.  Ger- 
trude Lane  Brown  and  S.  E.  Bix- 
ler      $142.35 

Feb.  17.  1925— PTN  LOTS  2  &  3  MAP 
of  Imperial  Heights,  Oakland.  Uhl 
Bros.     vs.     Sophie     Mason.       R.       F. 

Mattison    and    M.    J.    Flagg $101.90 

Feb.  17.  1925— LOTS  3  &  4  MAP  OF 
Phillips    Sub    of    Block    773    of    the 
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Levy  Tract.  Brooklyn  Township. 
M.  Stulsaft  vs.  S.  A.  Watz  & 
Charles  Watz  and  Henry  C.  Eike 
$65.73 


RELEASE  OP  LIENS 

AI^AMBDA   OOUBTTT 

Recorded  Amount 

Feb.  14,  1925— LOT  8  BLK.  H,  Coun- 
try Club  Acres.  Oakland.  M.  J. 
Mathias    to   Homer   W.    Vinson.  .$133. 

Feb.  14,  1925—2568  BUENA  VISTA 
Way,  Berkeley.  George  J.  Maurer 
and  T.  C.  Courtright  to  Bryan  H. 
Smith     $620.55 

Feb.  14,  1925 — PTN.  LOT  24  BLOCK 
1454  Blake  Tract  No.  2,  Berkeley. 
A.  C.  Nutter  to  George  H.  Parent, 
M.    J.    Mathias $125 

Feb.  13.  1925  —  509  SANTA  CLARA 
Ave.,  Berkeley.  Sunset  Lumber  Co. 
to    H.    A.    Graham    $990.07 


BUILDING  CONTRACTS 


SAN    MATBO    COUNTY 


RESIDENCE 

LOT  1  EDGEWOOD  ROAD.  Redwood 
City.  All  work  for  2-story  resi- 
dence and  garage. 

Owner — George  E.  Stafford,  429  Evins- 
low.    Redwood   City. 

Architect — Birg  M.  Clark,  310  Univer- 
sity.  Palo  Alto. 

Conti  actor — Guss  Waller,  221  Hudson, 
Redwood  City. 

Filed  Feb.  16.  1925.  Dated  Feb.  10.  1925. 

As    work    progresses    75% 

Usual   35   days    26% 

TOTAL  COST,  $16,033.80 

Bond,   $8050;   Sureties.   W.  P.   Gray  and 

Z.     T.     Thorny;     Forfeit,     none;     Limit, 

100     days;     Plans     and     specifications 

filed. 


GARAGE 

LOTS  15,  16  &  17  KNOWLES  TRACT, 
Daly  City.  All  work  for  reinforced 
concrete  garage. 

Owner — Giomi  Bros. 

Architect — H.  W.  Batt. 

Contractor — L.    Vannucci   Bros. 

Filed  Feb.  13.  1925.  Dated  Feb.  10.  1925. 

Footings  completed   $  750 

Walls    up    1250 

Plastered     1260 

Usual    35    days    1250 

TOTAL  COST.  $5760 

Bond,  Forfeit,  Limit.  Plans  and  specifi- 
cations, none. 


RESIDENCE 

San    Mateo.    All    work    for    l-story 
frame   residence. 
Owner — Barbara  Agnes  Egan. 
Architect — None. 
Contractor  —  Oscar  L.  Cavanaugh,  266 

State  St.,  San  Mateo. 
Filed  Feb.  10,  1925.  Dated  Jan.  28,  1925. 

Frame    up    $1875 

Plastered     1375 

Completed    and    accepted 1875 

Usual  35  days   I875 

TOTAL  COST,  $7600 
Bond,  Forfeit,  none;  Limit,  70  working 
days;   Plans  and  specifications,  none. 


BUNGALOW  and  garage,  $3000:  44  ft 
west  of  Lot  10  Blk  25  Santa  Inez, 
San  Mateo;  owner,  Gordon  &  Allen 
241  245  North  C  St.,  San  Mateo; 
contractor,  Gordon,  241  No.  C  St., 
San   Mateo. 

BUNGALOW  and  garage,  $4000;  Lot  12 
Blk  J  15th  Ave.,  San  Mateo;  owner 
Frank  Pickering,  San  Mateo;  con- 
tractor, Harry  Rime,  55  North  C 
St..   San  Mateo. 

BUNGALOW.  $3000:  Lot  6  Blk  43  Vic- 
toria, Burlingame;  owner,  A.  Per- 
enzi. 

BUNGALOW  and  garage,  $4800;  Lot  19 
Blk  20  Balboa,  Burlingame;  owner, 
Gordon  C.  Hess,  1268  Cortez,  Bur- 
lingame. 

BUNG.ALOW  and  garage,  $4000;  Lots  2 
Blk  55  Drake  Ave,  Burlingame; 
owner,  Harry  C.  Browne,  Ckslyn 
Camp.---,    Palo  Alto. 

BUNGALOW  and  garage,  $4000;  Lot  3 
Blk  55  Drake  Ave.  Burlingame; 
owner,  Harry  C.  Browne,  Cksyln 
Camps.  Palo  Alto. 

BUNGALOW  and  garage,  $4600;  Lot  1 
Blk  53  Cortez.  Burlingame;  owner, 
Harry  C.  Browne,  Cksyln  Camps, 
Palo  Alto. 
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BUNGALOW  and  garage,  $4600;  Part 
Lots  1  &  2  Blk  66  Adeline,  Burlin- 
game;  owner,  Harry  C.  Browne, 
Ckslyn    Camps,   Palo   Alto. 

RESIDENCE  and  garage,  $10,000;  Si 
Lot  5  all  Lot  6  Blk  24  Balboa,  Bur- 
lingame;  owner,  E.  P.  Windsor  1331 
Balboa,  Burlingame;  contractor,  E. 
S.  Shaver,  1401  Camalito,  Burlin- 
game. 

BUNGALOW  and  garage,  J4000;  Lot  6 
Blk  15  Capuchino,  Burlingame; 
owner,   P.  Grave. 

RESIDENCE  and  garage,  ?6000;  Lot 
24  Blk  40  Cortez  Ave.,  Burlingame; 
owner,  E.  B.  Doyle,  1235  47th  Ave., 
San   Francisco. 

BUNGALOW  and  garage,  $6000;  Lot  19 
Roosevelt  Ave.,  Burlingame;  owner, 
E.  S.  Shaver,  1401  Carmelita,  Bur- 
lingame; contractor,  E.  S.  Shaver, 
1401     Carmelite,     Burlinaame. 

BUNGALOW  and  garage,  $5440;  Lot  14 
Blk  15  Capuchino,  Burlingame; 
owner,  Elmer  A  Roberts  1531  Carol 
Burlingame;    contractor,    Christen- 

BUNGALOW  and  garage,  $6000;  Lot  3 
Beverly  Dr.,  Roosevelt  Ave.,  Bur- 
lingame; owner,  E.  S.  Shaver.  1401 
Carmelita.  Burlingame;  contractor. 
E.  S.  Shaver,  1401  Carmelita,  Bur- 
lingame. 

ALTERATIONS  to  dwelling,  $1900;  Lot 
177  Blk  79  628  Costo  Rico,  San  Ma- 
teo; owner,  Mrs.  August  Belfrage, 
628  Costa  Rica  Ave..  San  Mateo; 
contractor,  Geo.  E.  McLeod,  933  Pa- 
-  loma    Ave..    Burlingame. 

BUNGALOW  and  garage,  $5000;  Lot  7 
Blk  R  North  C  St.,  San  Mateo;  own- 
er, Mrs.  Bryggman.  550  North  C 
St.,  San  Mateo;  contractor,  I.  Sor- 
ensen,    1128   Lincoln,    Burlingame. 

RESIDENCE,  $6000;  Lot  17  Blk  E  South 
side  o£  12th  Ave..  San  Mateo;  owner 
C.  W.  Parsons  &  Co.,  Inc..  220  2nd 
Ave.,  San  Mateo;  contractor.  C.  W. 
Parsons  &  Co.,  Inc.;  220  2nd  Ave., 
San  Mateo. 

BUNGALOW  and  garage.  $5000;  Lot  22 
Blk  M  10th  Ave.,  San  Mateo;  owner, 
Karl  Keischer,  San  Mateo;  contrac- 
tor, Frank  Ferrea.  San  Mateo. 

ALTERATIONS  to  dwelling,  $5000;  Lot 
216  Blk  7,  San  Mateo;  owner,  J.  S. 
Van  Winkle.  715  Costa  Rica,  San 
Mateo;  contractor,  F.  H.  Boung.  661 
Crescent,   San  Mateo. 
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COMPLETION  NOTICES 


SAN    MATEO   COUNTY 


Recorded  Accepted 

Feb.  3,  1925 — LOT  11  BLK  22  LOMITA 
Park.   Sarah  E.   Harrocks   to   whom 

it  may  concern Jan.  7.  1925 

Feb.  3,  1925— Lot  17  BLK  4  BURLIN- 
game  Villa  Park,  Burlingame.  John 
Sorensen   to   whom   it  may   concern 

Jan.    31.    1925 

Feb.  4,  1925— LOT  57  BLK  D  MISSION 
St.  Tract,  Daly  City.  Joseph  Cam- 
podonico  to  William  B.  Nichols.... 

Jan.    2.    1925 

Feb.  4,  1925— PART  LOT  1  &  2  BLK 
10  Burlingam*  Terrace,  Burlin/- 
game.  Frank  Maloney  to  C.  J.  Aut- 

willer Feb.    4,    1925 

Feb.  5,  1925— LOT  17  BLK  31,  LOT  5 
Blk  27,  Lot  4  Blk  36,  Lot  10  Blk  36, 
Lot  22  Blk  26  Lyon  &  Hoag  Tract, 
Burlingame.    D.   M.   Cllne   to   whom 

it  may  concern    Feb.  4,  1925 

Feb.  5.  1925 — LOT  2  BLK  37  EAS- 
ton  No.  2,  Burlingame.  Oscar  Carl- 
son   to    whom    It    may    concern.... 

Feb     2     1925 

Feb.  5,  1925— LOT  39'  WINDT  TRACT 
Beresford.   J.    H.    Reinstedler   et   al 

to    C.    H.    Bessett Feb.    4,    1925 

Feb.  6,  1925— LOT  3  BLK  M  HAT- 
ward  Park.  San  Mateo.  Vernon 
Younger  et  al  to  whom  it  may  con- 
cern     Feb.   3,    1925 

F»b.  8,  1925— LOT  17  BLK  19  DIN- 
gee   Park,   Redwood   City.    Mary   E. 

Bement  to   Harry  W.   Arnold 

Feb.    4,    1925 

Feb.  9,  1925 — LOT  21  BLK  2  EAST 
San    Mateo.      Frank      McNalley      to 

Frank  Ferrea Feb.  6,  1925 

Feb.  9.  1925— LOT  7  BLK  12  BURLIN- 
game  Grove.  Burlingame.  G.  E.  S. 
Pike  to  Martin  Peterson.  Feb.  3,  '25 
Feb.  9.  1925 — LOT  15  PART  OF  14 
Blk  33  San  Carlos.  Doky  Bros,  to 
whom  it  may  concern.  ..  .Feb.  2,  1925 
Feb.  9,  1925— LOT  6  BLK  A  OAK 
Grove  Park.  E.  Hollingsworth  to  A. 
R.  Nelson   Jan.  15,   1925 


Feb.    7,    1925— PART    LOTS    19    &    20 
Blk  129,   Part  Lot  19  Blk   129  South 
ban    Francisco.    Enterprise    Foundry- 
Co.    to   Meyer   Bros 

Feb.  10,  1925— LOT  E  BLK  10  BUR- 
lingame  Terrace,  Burlingame.  Mrs. 
t-.  Bakewell  to  Oscar  L.  Cavanaugh 

„•■••, Jan.    24,    1925 

Feb.  10,  1925— LOT  2  BLK  45  EASTON 
No.     4,     Burlingame.     Fred     Gustat 

sen   to  whom  it  may  concern 

^  •.•••: Feb.    8,    1925 

Feb.  10.  1925— LOT  16  BLK  3  WOOD- 
land  Place.   Martha  Folger  Barnley 

to  A.  B.  Hughes Feb.  9,  1925 

I-eb.  10.  1925— LOT  9  BLK  9  POLO 
Field,  Burlingame.  George  E.  Jones 

et  al  to  whom  it  may  concern 

Feb      9      19''5 

Feb.  16,  1925- PART  BLK  13  WEST-" 
ern  Add.  San  Mateo.  S.  G.  Goodhue 

to    whom    it    may    concern 

„ Feb.     2,     1925 

Feb.  16.  1925— LOTS  5  ,&  7  BLK  17 
Redwood  Highlands.  Marie  Jansing 

to  Louis  N.  Pollard Aug.  28.   1925 

Feb.  13.  1925— LOTS  11  &  12  BLK  31 
Laston  Add.  Redwood  City.  Caro- 
lina   Bertolucci    to    whom    it    may 

concern    Feb.    12,    1925 

teb.  13,  1925— BLOCK  9  WEST  ADD 
•San  Mateo.  J.  V.  deSoveoga  to  T    C 

Parris    Jr Feb.    11,    1925 

teb.  14,  1925— LOT  22  BLK  L  HAY- 
ward  Park.  San  Mateo.  Emily  A. 
Taylor  to  whom  it  may  concern .... 

t^  V  ••,„•-,•  A.;.: Feb.    14.    1925 

Feb.  15,  1925— LOT  15  BLK  40  EAS- 
ton  No.  3,  Burlingame.  E.  J.  Har- 
grave  to  whom  it  may  concern.... 

„V Jan.     22.     1925 

Feb.  11.  1925— LOT  10  BLK  25  LYON 
&  Hoag  Add.  Burlingame.  D.  M. 
Cline  to  whom   it   may  concern.... 

Feb     4     1925 

Feb.  13,  1925— LOTS  15  &16  BLK  4 
Schoolhou.-^e  Extension  Land  Asso- 
ciation. Louis  Figoni  to  P.  Carraro 
Feb.   3,   1925 


LIENS  FILED 


SAN    MATEO    COUNT'i 


Recorded  Amounl 

Feb.  3.  1925 — LOT  45  OF  THE  CHAS 
Weeks  Poultry  Colony  4th  Addition 
Rumeymede.  Dudtield  Lbr.  Co  vs 
C.  E.  Bowman  et  al $185  74 

Feb.  17,  1925— LOT  19  BLK  25  Eas- 
ton  No.  2.  Robert  B.  Palmer  vs 
August   Pollard   et  al 


.$242 


RELEASE  OP  LIENS 


SAN    MATEO    COUNTY 


Recorded  .Amount 

Feb.  10.  1925— PART  OF  LOT  '  7 
Dorxler  Tract.  Menlo  Park.  Swift 
&  Co.  to  Evasio  Dassula  et  al 

Feb.  17,  1925— LOT  3  BLK  63  EAS- 
ton.  Fred  Miegner  to  Charles  F. 
Peters     J273 


BUILDING  CONTRACTS 


SANTA   CLARA    COUNTY 


PERMITS 

RESIDENCE,  5-room,  $ ;  Thirty- 
first  St.  near  Santa  Clara,  San  Jose, 
owner,  E.  G.  Berger,  45  S-Second 
St..  San  Jose. 

RESIDENCE,  5-room,  $5000;  Hartford 
near  Palm  Haven,  San  Jose;  owner. 
Thos.  Rodgers.  Prem ;  contractor 
Reese  Bros..  93  N-33rd  St..  San  Jose 

RESIDENCES  (2)  5-room.  $4000  each; 
Seventeenth  St..  near  Mission  St.. 
San   Jose;   owner.   M.   B.   Madden. 

RESIDENCE.  6-room,  $5170;  Hartford 
near  Palm  Haven.  San  Jose;  own- 
er. S.  D'Arrigo.  415  N-17th  St..  San 
Jose;  contractor,  L.  C.  Rossi,  965 
Keller  St..   San  Jose. 

RESIDENCE.  5-room,  $3800;  Fuller  St 
near  Prevost,  San  Jose;  owner. 
Tony  Princevalle.  1024  S-5th  St.. 
San  Jose;  contractor,  V.  Maggio,  432 
N-15th  St.,  San  Jose. 

FACTORY.  1-story  and  store,  $12,200; 
Almaden  and  Auzerais  Sts.,  San 
Jose;  owner,  California  Paste  Co., 
259  S-Market  St.,  San  Jose;  con- 
tractor, H.  Bolwin,  411  Garland  St.. 
San  Jose. 

ALTERATIONS.  $4400;  No.  58  S-Second 
St.,  San  Jose;  owner,  Wagner 
Bros.,  161  S-Second  St.,  San  Jose; 
architect,  Wolfe     &     Higgins,  Au- 


zerais  Bldg.,   San    Jose;   contractor. 
Jas.  Perkins,   34th  and  Santa  Clara 
Sts.,  San  Jose. 
RESIDENCE,   6-room,   $6285;  Second  St. 
near   Mission,    San    Jose;   owner,   M. 
Carozzo;    architect,    Wolfe    &    Hlg- 
gins,      Auzerais     Bldg.,    San      Jose; 
contractor,    Johnson    &    Rodrigues, 
455  W-San  Fernando  St.,  San  Jose. 
ALTERATIONS.    $1575;    55    S-First    St.. 
San    Jose;    owner,    China    Toggery, 
Premises;  contractor,  H.  C.  Jorgen- 
sen,   Smout  Bldg.,   San  Jose. 
RESIDENCE.    5-room.    $3485;    Palm    St. 
near  Willow.  San  Jose;  owner.  Phil 
Di  Maggio,  Premises. 
WAREHOUSE,   $5000;   San    Fernando   & 
Bush    Sts..    San    Jose;    owner.    Cali- 
fornia   Packing    Corp..    101    Califor- 
nia St..  San  Francisco. 
RESIDENCE,    5-room,     $3975;     16th    St. 
near  Washington,  San  Jose;  owner. 
N.   J.    Nielson.    50   N-26th    St..    S.   J. 
RESIDENCES    (5)    5-room.    $3000    each; 
31st   St.   near   Santa   Clara   St..   San 
Jose;  owner,  California  Real  Estate 
Sub.    Div.    Co..    Cor.    31st    and    Santa 
Clara   Sts.,  San  Jose;  contractor,   S. 
J.  Norton. 
ALTERATIONS,     $1500;    No.    46    S-14th 
St.,  San  Jose;  owner,  W.  B.  Denhart, 
Premises. 
NEW   unit   to   factory,   $5000;   Stockton 
St.  near  Alameda,  San  Jose;  owner. 
Smith     Mfg.     Co.,     1     Stockton    St.. 
San   Jose. 
RESIDENCE,    5-room,    $2500;   Fuller  St. 
near  Delmas.  San  Jose;  owner,  Leo 
Schutte,   12  S-21st  St.,   San  Jose. 
RESIDENCE,    6-room.      $2800;      George 
St.    near   Poplar,    San   Jose;   owner, 
Tony    Simonetti,    Premises. 
RESIDENCE,   5-room,      $3650;      17th  St. 
near    Washington      St.,      San    Jose; 
owner,    M.    C.    Pererria;    contractor. 
R    J.   Sharp,   163   Polhemus  St.,   San 
Jose. 
SHOP    BLDG..    1-story.    $1600;    E   Santa 
Clara    near    9th.    San    Jose;    owner. 
Ace   Sheet   Metal   Wks..   425    E   Sta. 
Clara,    San    Jose;    architect,    W.    M. 
Myer.   Cupertino. 
ALTERATIONS.   $900;   56   W   Sta.   Clara. 
San    Jose;    o"wner,    Slavich    Restau- 
rant,   56    W    Sta.    Clara.    San    Jose; 
contractor,  W.  J.  Bigger  &  Son,  965 
B  Sta    Clara,  San  Jose. 
ALTERATIONS,  $690;  341  S  Second,  San 
Jose;    owner,   Laura  J.    Dean,    341   S 
Second,   San  Jose;   contractor,  F.  C. 
Nelson.   173   S  First.    San   Jose. 
RESIDENCE,    5-room.    $3600;    9th    near 
Martha,    San    Jose;      owner.      Louis 
Bnich,  1000  S  7th.  San   Jose;  archi- 
tect.  Ira  Brotzman.   445   S   Seventh, 
San    Jose. 
OFFICE  BLDG.,   4-story  class  A,  $179,- 
100;   80  S  Market.   San   Jose;  owner 
Pac.   Tel.   &   Tel.   Co..   San   Jose;   ar- 
chitect.   Company    Engineers:    con- 
tractor,  Monson   Bros.,   251   Kearny 
St..    San   Francisco. 
ALTERATIONS.   $750;   135   E  St.  James 
San    Jose;    owner,    M.    Carbone,    135 
E   St.   James,  San   Jose:   contractor, 
H.   R.   Sherman,  41  W  San  Antonio, 
San  Jose. 
ALTERATIONS.    $4150;    Market   and   St. 
James.  San  Jose:  owner.  County  of 
Santa    Clara;      contractor.      H.      R. 
Sherman,    41    W    San    Antonio,    San 
Jose. 
RESIDENCE.  $1800;  Whitton  near  24th 
San  Jose;  owner.  F.  J.  Bresson,  128 
S  24th.  San  Jose. 
ALTERATIONS.    $S00;    124-6      E      Santa 
Clara.    San    Jose;    owner.    Jos.    Val- 
ente,    280    N    11th.   San    Jose. 
ALTERATIONS.    $900;    727    S    Eleventh, 
San    Jose:    owner.   Jennie   Newman, 
San  Jose;  contractor.  Chas.  Ferrerla 
RESIDE.VCE,    5-rcom.    $3000;    31st   near 
St.  John,  San  Jose:  owner,  Ed  Rob- 
inson. 127  S  23rd.   San   Jose:  archi- 
tect.   L.   C.    Rossi,    Hiller  Ave.,   San 
Jose. 
ALTERATIONS  $975:  120  S  1st.  San  Jose 
owner,  Mrs.  H.  B.  Martin.  301  S  5th 
San  Jose;  contractor.  H.  B.  Jackson 
1051    E  William,   San   Jose. 


COMPLETION  NOTICES 


SANTA   CLARA   COUNTY 


Recorded  Accepted 

Feb.  4,  1925— NW  HAWTHORNE  AV 
171.5  NE  Alma  St.  NE  61  NW  125 
NE  47  NW  70.08  SW  92.5  SE  60  SW 
15.5  SE  134.85  Part  Lot  1.  Palo  Alto. 
Alfred  C  Hamerton  to  whom  it 
may   concern Feb.   2,   1925 
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Febz.  4.  1925— SE  LINCOLN  AVE  100 
NB  Guinda  St  NE  50x150  Part  Lot 
1  Blk  96,  Palo  Alto.  Charles  W 
Hawk  to  whom  It  may  concern... 
Feb.  4.    1926 

Feb.  4,  1925 — LOT  7  BLK  1,  Alameda 
Park,  San  Jose.  Harry  J  Powell  to 
whom  it  may  concern. ..  .Feb.  1,  1925 

Feb.  4,  1925— E  S-TWELFTH  ST., 
bet.  San  Salvador  and  William  Sts., 
San  Jose.  I  A  Frazer  to  whom  it 
may   concern Feb.   2,    1925 

Feb.  6,  1925 — SE  COLERIDGE  ST.  & 
SW  Emerson  NE  150  SE  150  SW 
150  NW  to  beg.,  San  Jose.  Frank 
W  Erlin  tu  whom  it  may  concern.. 
Jan.    29,    1925 

Feb.  6,  1925—0.67  ACRES  PT.  LOTS 
114  and  116,  Los  Altos  Country 
Club  Properties.  Los  Altos  Golf  & 
Country  Club  to  whom  it  may  con- 
cern  Jan.     28,     1925 

Feb.  6,  1925— SE  CURTIS  &  WILLOW 
Sts.  on  E  Curtis  Ave.,  San  Jose. 
Claire  Lotman  to  whom  it  may 
concern Feb.     5,     1925 

Feb.  6,  1925 — SE  160  LOT  4,  John  R 
Chace  Villa  Lots  2,  San  Jose.  Jerry 
Carreiro  et  al  to  whom  it  may 
concern Jan.    29,    1925 


BUILDING    CONTRACTS 


SACRAMEJNTO    COUNTY 


and    P    Sts..    Sac- 
work    for     paving 


Pacific  Co.,   801  K  St.. 


PAVING 
FRONT    ST.,    be' 

ramento. 

track. 
Owner— Souther) 

Sacramento. 
Architect — None. 
Contractor — Clark  &  Henry  Constr.  Co., 

513    Ochsner    Bldg.,    Sacramento. 
Filed  Feb.   10,  '25.     Dated  Jan.  13,  '25. 

TOTAL  COST,   i 

Bond,  $— — .  Surety,  Fidelity  &  De- 
posit <:o.  of  Maryland.  Limit,  for- 
feit,   plans   and   specifications,    none. 


GENERAL  repairs  and  remodelling, 
$10,000;  No.  917  5th  St.,  Sacramento 
owner,  M.  Rose  and  A.  J.  Silva,  431 
T  St.,  Sacramento;  contractor,  J.  A. 
Lucas,   1604  U  St.,  Sacramento. 

DWELLING,  5-room  &  garage,  $4000: 
No.  548  San  Antonio  Way,  Sacra- 
mento; owner,  J.  A.  Coon,  549  San 
Antonio  Way,  Sacramento. 

DWELLING.  6-room  and  garage,  $4600; 
No.  1349  47th  St.,  Sacramento;  own- 
er, S.  W.  Ottinger,  2204  J  St.,  Sac- 
ramento. 

DWELLING,  5-room  &  garage.  $4600; 
No.  1357  47th  St.,  Sacramento;  own- 
er, S.  W.  Ottinger,  2204  J  St..  Sac- 
ramento. 

DWELLING,  5-room  and  garage.  $2500 
No.  2260  Harkness  Way,  Sacra- 
mento; owner,  Ella  demons,  2660 
16th  St.,  Sacramento:  contractor, 
J.  G.  Williams,  Rt.  6  Box  4985,  Sac- 
r.amento. 

DWELLING,  5-room  &  garage,  $2800: 
No.  3341  7th  Ave.,  Sacramento: 
owner,  B.  H.  Bill,  3242  Marshall 
^A'ay.    Sacramento. 

DWELLING,  5-room  and  garage,  $3000 
No.  2500  Montgomery  Way.  Sacra- 
mento; owner,  A.  Hartwig,  5040 
10th  Ave.,  Sacramento. 

DWELLING.  5-room  and  garage,  $2200 
No.  3957  Miller  Way,  Sacramento; 
owner,  L.  C.  Moore.  2425  32nd  St., 
Sacramento. 

DWELLING,  4-room  and  garage,  $2300 
No.  849  Bear  Flag  Way.  Sacra- 
mento; owner,  A.  C.  Ryan,  1015 
29th  St..  Sacramento;  contractor,  L. 
Millspaugh,  2140  Gerber  Way,  Sac- 
ramento. 

DWELLING,  5-room  and  garage,  $3300; 
No.  3037  37th  St.,  Sacramento: 
owner,  Sheridan  Bradford,  3431  7th 
Ave.,  Sacramento:  contractor,  G 
E.    Moore,    3452    3rd    Ave.,    ,Sacto. 

DWELLING,  5-room  and  garage,  $2500; 
No.  1550  33rd  St.,  Sacramento;  own- 
er, W.  R.  BuUard.  Rte.  4  Bo.\  1114 
M   St.,    Sacramento. 

DWELLmG,  7-room  and  garage.  $350(1; 
No.  1225  W  St.,  Sacramento;  own,>r, 
John  Keegan,  1229  W  St.,  Sacra- 
mento; contractor,  A.  W.  Pattianl. 
1428   7th   St.,   Sacramento. 

DWELLING.  6-room  and  garage,  $2500; 
No.  2G36  17th  St..  Sacramento;  own- 
er.   I.   Wathne.    2320   K    St.,    Sactn 

DWKLLING.  6-room  and  garage,  $6000 
No.  1445  43rd  St.,  Sacramento: 
owner,  C.  A.  Wilkins,  2784  Portola 
St.,  Sacramento. 


DWELLING,  5-room  &  garage,  $3000; 
No.  2672  17th  St.,  Sacramento;  own- 
er. Brown  &  Granger,  Rte  6  Box 
4185,   Sacramento. 

DWELLING,  5-room  and  bath,  $1200; 
No.  908  F  St.,  Sacramento;  owner, 
and  contractor,  T.  H.  Christiansen, 
714  I   St.,  Sacramento. 

FLATS  (4)  3-room,  $12,000;  No.  1024 
35th  St.,  Sacramento;  owner,  Mrs. 
J.  R.  Lenoir,  1115  22nd  St.,  Sacra- 
mento; contractor,  C.  J.  Hopkinson, 
1318    25th   St.,  Sacramento. 

DWELLING,  5-room  and  garage,  $2000; 
No.  2016  Y  St.,  Sacramento;  owner, 
Wm.  Bath,  1901  I  St.,  Sacramento; 
contractor,  C.  W.  Francies,  4750 
14th   Ave.,    Sacramento. 

ADDITION  to  store,  $4500;  No.  1704  M 
St.,  Sacramento:  owner,  Perkins 
Co.,  1700  M  St.,  Sacramento:  con- 
tractor, Wm.  B.  Schuyler,  2624  29th 
St.,    Sacramento. 


COMPLETIOH  NOTICES 


aACRAMfiNTO  COrN'fV 


Recorded  Accepted 

Feb.  2,  1925— PTN  LOTS  1  AND  2,  K, 
L  11th  and  12th  Sts.,  Sacramento. 
Wm  S  and  H  H  Hart  to  whom  it 
may  concern Jan.   26,  1925 

Feb.  9,  1925— W  %  OF  N  1/2  of  Lot  1 
E,  F,  24th  and  26th  Sts.,  Sacra- 
mento. Ben  Leonard  Co  to  whom 
it  may  concern Feb.    6,   1925 

Feb.  11,  1925 — W  %  OF  N  Vi  OF  LOT 
1,  E,  P,  24th  and  25th  Sts.,  Sacra- 
mento. Ben  Leonard  Co  to  whom 
it  may  concern Jan.  20,  1935 

Feb.  16,  1925— N  Y  ST.,  bet.  River  and 
S.  P.  Tracks,  Sacramento.  Asso- 
ciated Oil  Co  to  whom  it  may  con- 
cern  Feb.   10,   1925 


LIENS  FILED 


SACRAMENTO   COUNTY 

Recorded  Amount 

Feb.  2,  1925— LOT  15  BLK  49,  North 
Sacramento  Sub.  10.  Sacramento 
Lumber  Co  vs  John  Stewart  and 
Minnie  Florence  Martin $549.14 

Feb.  6,  1925 — E  75  FT.  LOTS  5  AND 
6  Blk  13,  Woodlake  in  Sec.  1  and 
14,  Rancho  Del  Paso.  G  A  God- 
bersen  vs  J  C  and  Mary  Louise 
Reid     $315 

Feb.  11.  1925— LOT  18  BLK  13,  Gillen 
Oaks,  Sacramento.  Edwin  E 
Spencer  vs  Peter  &  Rose  Makiney 
$114.50 

Feb.  11,  1925— N  35  LOT  1813  and  S 
15  Lot  1814,  W.  &  K.  Tract  No.  24, 
Sacramento.  McLaughlin  Sheet 
Metal  Works  vs  Anna  M  Twogood 
and   Ed   Br'er $159.20 

Feb.  14,  1925  -N  35  LOT  1813  and  S 
15  Lot  1814  W.  &  K.  Tract  24,  Sac- 
ramento. Sacramento  Lumber  Co 
vs  Anna  M  Twogood  and  Ed  Brier 
$361.56 

Feb.  16,  1925 — LOT  15  BLK  4,  North 
Sacramento  Sub.  10.  C  B  Hurlbert 
vs  John  Stewart  and  Minnie  Flor- 
ence   Martin    $377 

Feb.  16,  1925 — N  %  LOT  1808  and  Lot 
1809  W  &  K  Tract  24,  Sacramento. 
AUyn  L  Burr  Co  vs  John  T  Skelton 

Fe'b.'ie,'  i"9'25— N  Vo  LbT'i9.39.'  W  &  K 
Tct  24.  Sacramento.  AUyn  L  Burr 
Co   vs   M   J   Machado $617.15 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

90.5  Sixth  Street 


BUILDING  OONTBACTS 


FRESNO    COUNTY 


PERMITS 

WORK  OMITTED,  $5000:  No.  718  Nor- 
mal Ave.,  Fresno;  owner,  Roy 
Martin. 

DWELLING,  $2800;  No.  936  Palm  Ave., 
Fresno;  owner,  J.  A.  Putman,  3618 
Nevada  St.,  Fresno. 

DWELLING,  $4000;  No.  529  McKlnley 
Ave.,  Fresno;  owner,  W.  B.  Watson, 
1230    Florodora    St.,    Fresno. 


COMPLETION  NOTICES 


FRESNO    COUNTY 


Recorded  Aee«pt*4 

Fb.  6,  1925— LOTS  24  AND  25  High 
Addition  Annex  No.  2,  Fresno.  S 
C  Ramage  to  whom  it  may  concern 

Feb.    5,    1925 

Feb.  7,  1925— LOTS  21  TO  24  BLK  2, 
50x103  Ft.,  Claremont  Park,  Fresno. 
W  H  Richmond  to  whom  it  may 
concern Feb.    6,    1925 


LIENS  FILED 


FRESNO    COUNTY 


Recorded  Amount 

Feb.  7,  1925— LOTS  7  AND  8  BLK  1, 
El  Capitan  Addn.,  Fresno.  C  E 
Brodeur   vs   Queenie    Koumarian.  $249 

Feb.  7,  1925 — LOTS  11  AND  12  BLK 
1,  North  Park  Terrace,  Fresno.  O 
F    Campbell    vs    Wm    H    Blaine.. $289 


COMPLETION  NOTICES 


FRESNO    COUNTY 

Recorded  Accepted 

Feb.  13,  1925— LOTS  11  AND  12  BLK 
7,  High  Addition,  Fresno.  C  E 
Weston   to  whom  it  may  concern.. 

Feb.   11,    1925 

Feb.  13,  1925— LOT  6  S  %  Lot  5  Blk 
5,  Fresno.  E  Brone  to  whom  it 
may  concern Feb.  11.  1925 


LIENS  FILED 


FRESNO   COUNTY 


Recorded  Amount 

Feb.    14,   1925 — LOTS  6  AND  7   in    Sec 

27.  Fresno  Valley  Tract,  Fresno.   J 

D    Halstead    Lumber    Co    vs    H    L 

Owensby  and   C   O  Goold $627 


BUILDING  CONTRACTS 


CONTRA      COSTA      COUNTY 


DWELLING,  one-story,  $2000;  Garvin 
Ave.,  bet.  34th  and  35th  Sts.,  Rich- 
mond; owner.  E.  J.  Brennan,  203  S- 
13th   St.,  Richmond. 

REMODEL  brick  store  building,  $3500; 
Macdonald  Ave.,  bet.  10th  and  11th 
Sts.,  Richmond:  owner,  J.  F.  Gal- 
vin,  1019  Macdonald  Ave.,  Rich- 
mond.;   contractor,    N.    Snelgrove. 

DWELLING,  one-story  frame,  $2000; 
Ohio  St.,  bet.  Pullman  Ave.  and 
27th  St.,  Richmond:  owner,  Geo. 
MullhoUand,  San  Francisco;  con- 
tractor, L.  J.  Thole,  414  22nd  St.. 
Richmond. 

DWELLING,  $2000;  Bush  St.,  bet.  25th 
and  26th  Sts.,  Richmond;  owner, 
R.  E.  Whitten,  600  Ripley  Ave.. 
Richmond. 

DWELLING,  $2000;  Forty-third  and 
Wall  Sts.,  Richmond:  owner,  Carl 
Greendale,  R  1  Box  26-A,  Rich- 
mond. 

DWELLING,  $2500;  Garvin  Ave.,  bet. 
29th  and  30th  Sts.,  Richmond:  own- 
er, E.  W.  Brown,  3260  Gallnda  St.. 
Oakland. 

DWELLING,  $3200;  Chanslor  Ave.,  bet. 
12th  and  13th  Sts.,  Richmond;  own- 
er, Rudolph  Gusser,  113  13th  St„ 
Richmond;  contractor,  Sandy  & 
Theis,    673    38th    St.,    Richmond. 
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»fFTTnT>Tn      nnWTRAnTa  dwellings  (2)  one-story  and  garage,  cording  to  a  forecaBt  by  the  Rail  Steel 

BUILDING      COm.ifcAUl»  2750    each:    No.    1612-1620    W-Flora  I'roducts   Association. 

St.,    Stockton;      owner,      C.      Elves  Production  is  expected  to  double  the 

SAN  JOAftUIN  COUNTTf  Totten,  44  S-San  Joaquin  St..  Stock-  tonnage    of    1924,    and    save    from    the 

.  ton. "freak"    period    immediately    following 

DWELLING.  1-story  and  garage.  $5000;  „rt,,r-r.T  wniTrk-Kr    janTinva  "^^   '"*'■•   '*   ^'"    P'""^'^'''^   *>«   ">®  '"'K*' 

No     4712      Bristol      St..      Stockton;  COMPLETION    NOTICtH  water  period  of  the  Industry. 

owner.  S.  W.  Griffith;  contractor,  G.  Great  activity   In  the  construction  of 

W.    Donaldson,    2261    L-Market    bt.,  g^^  jOAftUIN   COUNTV  apartments,  hotels,  office  buildings  and 

T,rrif^iKS°^A,^^  storv    ill  000'  No    2024-  .                                             Ann.nf.d  public   institutions,   which   made   1924  a 

^"'t^'s^NVi^s^on'^W^aV!  sVorktp;  own-  ^:-iO\f\,,,_^r  ,„  FT.  LOTS  T'T  $5,000,000,000    building   year   for   Amer- 

er,   G.    B.   Ghivizi;   contractor    L.   S.  "^Yith     15th     Stockton.      Pacific   T   &  lea.    Is    continuing    through   the   winter 

Peletz,   314  Exchange  Bldg..  Stock-  ^  ^^  ^^  who«n  it  may  concern....  period,    the   association   Bays. 

ton.                                             ,   ...     too  Feb.    3,     l'i2.=j  "There   also   seems   to  be  a  contlnna- 

^^A:'^^^^^'^«n?°M^M«rtKo;  S°t  Stockl  Feb.  10.  1925— LOTS  17  AND  18  BLK  „„„  „,  ,^5^  ^r's  activity  In  road 
'Z\  ?S-nl'r  oS>;gf Ph? Alph'Ts^l  ke^t-^^ll'owrt''; Tho^'^'ifma^y  con"l  building,-  the  survey  says.  "From  the 
N-Madison  St..  Stockton;  contrac-  "ern  .  •  •  ■  ■  Feb.  6.  1925  northern  states,  still  in  the  grip  of  win- 
tor,  M.  A.  Orcutt,  616  N-Grant  St.,  ^^^  I'ol  192.5— LOT  6  BLK  1,  Subd.  ter.  comes  reports  of  preliminary  work 
Stockton.  ,,,,„  XT  1,0  M  No.  1,' Tuxedo  Park,  Stockton.  Mae  „„  huge  road  programs.  Warmer  states 
'''■'' WiVs'^on^\var"'s*to'ckt'on'';°-  iwner",  C    Beyer    to    Ecker   Bros^.^.^. .  .^.^. .  •  .^^  report   extensive   activity   for  this  time 

Stockton      Fruit    Growers'      Assn.;            of  year.                     .    .,       .        v         .       .u 

contractor,  San  Francisco  Oven  Co., ^ "Demand  for  reinforcing  bars  for  the 

1263    Eddy    St.,    San    Francisco.  various   uses    In    highway   construction, 

SERVICE    station.    $3500;     No.      224    N-  T  TP.'NS  FTLBD  as    well    as    for    general    building    pur- 

?a'^L7  &'''Wer>sf:r\\TN-lurVr'^  P-/'   '?  confidently  expected  to  carry 

SU     Stockton-      contractor,      Davis-  SAN  JOAftUIN   COUNTY  production    to    a    new    high    record    In 

He'ller-Pearce  Co.,  443  E-Weber  St.  1925." 

Stockton.                                                   .  Recorded                                  ^  ,,    ^     6     ?ll                              « 

REMODEL    public    garage,     $1000;    No.  peb.    13.    1925— LOT   Id   BLIv   4,   North 

332    N-El      Dorado      St.      Stockton;  Sacramento      10,    Stockton^     \V       H  Records  compiled  by  the  state  board 

owner       Frankenneimer    Htos.,      lo  Votrt    &    t_o    vs    jonn    ftiewd,!  l    '^'''^^^  .,          ,           .'^      »i.*.j      •_*!. 

W-Webcr    St.    Stockton.  Minnie    Florence    Wi-4--J"^  of  forestry   show   that   durmg  the   sea- 

DWELLING    one-story,   $2850;  No.   1635  Feb.   13.    1925— LOT  1449.  W   &  K  Tct  son     of    1924,     forest    fires     in    different 

S-Grant'      St.,       Stockton;       owner,  30,    Stockton.      Superior    Lumber    &  counties    of    California    resulted     in    a 

Theodore    Mills,    201    N-Hunter    St.,  Fuel  Co  vs   J   J   Mase.  ......  ...$j0.41  property    loss    of    approximately    $375,- 

Stockton;   contractor.    Charles   Gar-  Feb.  13.  1925— W   %   LOT  6,  T,  U.   8tn  ,,qu  ^^^  ^^  ^^^  destruction  of  sawmills. 

field,  212  N-California  St     Stockton.  and    9th    Sts      Stockton       Superior  i,uii<3ings.   saw     logs,    railroad     tracks, 

DWELLING,       one-story     and       garage.  Lumber      &    Fuel    Co      vs    Clarence  hriris-e^    anrt    other    imnrnvements    and 

$4600;      No.    230      E-Mariposa      St..  Clark   and   J.    P.   Base $39.20  bridges    ana    otner    improvements    ana 

Stockton-    owner.      North    Stockton  materials  exclusive  of  standing  timber. 

Town    Lot   Co.;    contractor,    Salfleld                         4 •  Some    of    the   heaviest    losses    occurred 

Bros..    260    Sonoma   St.,    Stockton.  through   the  destruction      of     sawmills 

DWELLING,    one-story       and       garage,  yuG  PRODUCTION  IN  STEEL  BARS  IS  and    equipment.      A    total   of   forty-nine 

$3500;    No.    1830    E-Washington    St.,  1^25   PREDICTION  fires  are  listed  in  the  report. 

Stockton;  owner,  G.  Peucle.  .  ~ 

°^f450o'^*^'No°"9"4"°'w-w'!uow^'^lt*'  Night    and    day    shifts,    overtime    em- 
Stockton-    dwnlr,   A.    B.    Goldsmith,  ployment    and    orders    that    are    taxing  Alameda   County  supervisors  endorse 
1007  Vernal  Way,  Stockton.  the  capacity  of  the  mills  means  a  pro-  an  increase  of  one  cent  a  gallon  in  the 
DWELLING.     2-story,'    $5000;    No.    1529  auction    of    450.000    to    500,000    tons    of  gasoline  tax.  as   proposed  in  a  bill  be- 
W-Willow   St.,   Stockton;  owner,   J.  j.gj[   gteel   reinforcing  bars   in  1925,  ac-  tore   the    State    Legislature. 
R.  Ross. 


TROJAN  EXPLOSIVES 

The  MoSl  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  WiU  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CROCKER   BUILDING  TEON   BUILDING 


San   Francisco.   Cal. 


Portland.  Oregon 


FRANK  J.  KLIMM  CO. 

PLUMBUfG      -:-      HEATDfG      -:-      ELECTBICAL 
ENGINEERS  -:-  CONTEACTORS 

456  Ellis  Street,  San  Francisco 
Phone  Prospect  456 

Sales  Agents  t 

THE    JOHN    DOUGLAS     CO., 
Sanitary    Plnmbfaie    Snpplles 
"Babeock"    Hlsh    Efficiency    Gaa 
Rnmace* 
Rndd     Gas     Water     Heatera 
Humphrey    Radlantflre,    Ktc. 

Industrial  Light  and  Power  Installations 
Steam  and  Hot  Water  Heating  Systems 

We   supply,    install   and   repair    everything 
Plumbing,  Heating  and  Electrical 


Phone  Franklin   9400  J 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 


2iar0Fn  Olnnatritrtton  Ifpcrta 

Issued  every  businesB  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridgres,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  In  your  territory,  ad- 
vising class  of  work  in  which  you  are  Interested. 
818    MISSION    STREET  SAN     FRANCISCO 


Reinhart  Lumber  and  Planing  Mill  Company 

GENERAL    LUMBER   YARD 

Dry  Kiln  Capacity.  10  Million  Feet  per  Annum 
General    Mill    and    Cabinet    Work,    Stock    Doora,    Saah 
Framen    and    Monldlngw  ^^ 

JERROU>  AVE.  A  VARNBJVHIin  AVB. 

Mission  901-S0J-J0I-904  San  FraneUc* 
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KOEHRINQ 

DANDIE  Light  Mixer 


Bandie  with  steel  disc  wheels  and  solid 

rubber     tires;     power     charging:     skip, 

water   tank   and    gasoline   engine. 


EQUIP  it  to  your  special  needs.  Rubber 
tires  to  save  the  time  waste  of  be- 
tween-job hauls,  and  to  expand  your 
working  territory.    Light  duty  hoist.    Low 
charging  platform  or  power  charging  skip. 
Automatic  water-measuring  tank. 

Most  important,  you  can  be  sure  of  full 
capacity — utmost  reliability — and  long 
service  life — because  this  mixer  is  Koeh- 
ring  built,  engineered  and  constructed  to 
out  work,  out  last  anything  in  the  light 
mixer  field.    Price?    Not  the  lowest  price 


Dandie  with  steel  trucks;  power  charg- 
ing    skip,     water     tank     and     gasoUne 
engine. 


— no — but  the  most  remarkable  value  of 
all  light  mixers — and  still  within  the 
range  of  light  mixer  prices. 

CAPACITIES 

4  and  7  cu.  ft.  mixed  concrete,  steam  or  gaso- 
line power.  May  be  equipped  with  power 
charging  skip  or  low  charging  platform  with 
hopper,  light  duty  hoist,  automatic  water 
measuring  tank.  Mixes  mortar  as  well  as 
concrete. 

KOEHRING    COMPANY 

Pavers,  MLxers,  Cranes,  Draglines,  Power  Shoyels 
MILWAUKEE,  WlSCONSDi 


DANDIE  MIXERS  IN  STOCK  WITH  RUBBER  TIRED  WHEELS 

Harron,  Rickar  d  &  McCone  Co. 


SAN    FRANCISCO 


LOS    ANGELES 
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Twenty-ntth    Year   No.    9 


No.  818  Mission  Dtreet. 

San   Francisco,   Calif. 

Telephone    Garfield    3140 


THE    MEKOURY   PRESS 

(E.  J.   Cardinal   &   J.   I.   Stark) 
Pabli«her«  and  Proprietor* 


J.    P.   FARRELL,   Editor 

E.  J.  CARDINAL,  General  Manaser 

J.  E.   ODGERS.  Advertlalns   Manaeer 


Devoted  to  the  Engrlneerlngr.  Archi- 
tectural, Hulldlns  and  Industrial  Ac- 
tivities of  the  Paclflo  Coast. 


OFFICIAL    PAPER    OF 

Stockton    Archltectx'    AsRociatlon 
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FAMINE    IN    TIMBER    DISMISSED    AS 
MYTH    BY    EXPERT 


America's  preconceived  notions  re- 
garding forest  conservation  will  be 
radicallj'  readjusted  if  Alex  H.  Oxholm, 
chief  of  the  lumber  division  of  the  de- 
partment of  commerce  and  noted  tim- 
ber authority,  is  successful  in  his  at- 
tempts to  convince  timbermen  of  the 
logic   of  his   ideas. 

A  firm  believer  in  reforestation  and 
an  ardent  advocate  of  fire  prevention 
in  the  lumbering  sections  of  the  coun- 
try, Oxholm  sees  no  worry  for  the  fu- 
ture supply  of  timber  in  the  United 
States. 

*'Our  forests  will  never  give  out  here 
on  the  Pacific  Slope,"  he  says.  "For  de- 
cades popular  sentiment  has  been  that 
each  year  the  forests  would  die  out. 
they  haven't,  and  they  won't.  Refor- 
estation will  talie  care  of  that  and  the 
normal  second  stand  will  fill  the  void 
left  by  cutting." 

Oxholm,  who  has  recently  returned 
to  the  United  States  after  studying 
conditions  of  the  timber  industry  In 
Europe  for  two  years,  has  no  sympathy 
with  those  who  advocate  saving  the 
big  trees. 


The  report  of  the  U.  S.  Employment 
Service,  just  issued  by  Director 
Francis  J.  Jones,  notes  that  there  is 
general  building  activity  throughout 
the  State  and  that  it  will  continue  for 
some  time  to  come.  On  the  other 
hand,  the  director  states,  the  supply 
of  building  tradesmen  will  more  than 
meet  the  demand.  A  slight  increase  in 
the  surplus  of  common  labor  also  is 
reported. 


NIIVETEEIV      BILLION      DOLLARS      TO 
ELIMINATE  U.  S.   GRjVDE   CROSSINGS 


The  average  cost  of  eliminating 
grade  crossings  averages  between 
$75,000  and  $100,000,  according  to  Rail- 
way Age  figures.  These  flguures  close- 
ly follow  reports  to  the  Interstate 
Commerce  Commission  that  grade 
crossing  casualities  were  greatly  re- 
duced in  the  third  quarter  of  1924,  due 
to  the  intensive  safety  campaign  car- 
ried on  by  the  railroads. 

There  were  252,507  grade  crossings  In 
the  United  States  at  the  end  of  1921. 
In  1922,  705  of  these  crossings  were 
eliminated  at  a  cost  of  ?70,000,000,  but 
4337  new  crossings  were  created  by 
opening  of  highways  across  railways, 
and  so  there  were  3,732  more  crossings 
at  the  end  of  1922  than  at  the  end  of 
1921.  As  new  grade  crossings  were 
added  at  an  equal  rate  in  1923,  it  is 
estimated  that  at  the  end  of  1923  there 
were  260,000  grade  crossings  in  the 
country. 

"The  cost  of  eliminating  all  the  grade 
cross. ngs  that  existed  at  the  end  of 
1293,"  says  the  'Age'  would  have  been 
about  $19,500,000,000.  If  the  railways 
should  made  this  huge  capital  expendi- 
ture they  would  be  entitled  to  earn  an 
annual  return  of  5 '4  per  cent  upon  It, 
or  $1,122,000,000.  Compared  with  this 
huge  increase  in  capital  cost,  the  sav- 
ing that  grade  crossing  elimination 
would  make  in  operating  expenses 
would  be  utterly  trifling.  Therefore, 
practically  the  entire  resulting  increase 
in  railway  costs  would  have  to  be  met 
by  advances  in  freight  and  passenger 
rates. 

"The  railways  are  now  making  capi- 
tal expenditures  of  about  $1,000,000,000 
annually  to  enable  them  to  handle  in- 
creased business  and  reduce  operating 
costs.  To  eliminate  all  the  grade 
crossings  that  existed  at  the  end  of 
1923  would  require  the  investment 
of  another  $1,000,000,000  annually  for 
19  years.  If  new  grade  crossings  con- 
tinued to  be  opened  as  fast  as  they 
were  in  1922  there  would  still  be,  at 
the  end  of  the  19  ye^rs,  84,340  grade 
crossings." 

The  'Age'  points  out  that  in  1923  the 
total  number  of  persons  killed  in  auto- 
mobile accidents  at  grade  crossings 
was  only  ten  percent  of  the  total  num- 
ber killed  in  all  automobile  accidents. 
In  other  words  it  is  proposed  that  the 
railways,  to  reduce  the  automobile  ac- 
cidents, raise  a  billion  dollars  annually 
tor  19  years,  the  investment  of  which 
would  have  no  effect  upon  90  per  cent 
of  the  automobile  accidents  that  occur. 


FOREST   WEEK 


The  week  heretofore  annually  set 
aside  by  the  President  as  Forest  Pro- 
tection Week  will  hereafter  be  designa- 
ted as  American  Forest  Week,  and  its 
program  will  be  directed  by  a  national 
citizen's  committee  instead  of  solely  by 
the  United  States  Forest  Service,  ac- 
cording to  a  decision  arrived  at  by  an 
informal  meeting  in  Washington,  D.  C, 
of  foresters,  outdoor  people,  and  rep- 
resentatives of  the  forest  industries. 
Frank  O.  Lowden,  former  governor  of 
Illinois,  presided  and  was  elected  per- 
manent chairman  of  the  directing  com- 
mittee. The  week  was  fixed  as  that  of 
April   27-May   3. 


CONDITIONS   FAVORABLE  FOR  PUB- 
LIC   WORK    CONSTRUCTlbN 


A  brief  survey  of  conditions  in  this 
fore  part  of  1925  indicates  a  season 
highly  favorable  to  the  construction 
of  public  works — that  is.  public  works 
of  proper  character  and  wise  concep- 
tion, says  Engineering  &  Contracting. 
In  public  interest  no  time  is  favorable 
to  the  construction  of  pork  barrel  pro- 
jects or  mere  whims.  The  same  ad- 
vantageous circumstances  exist  for 
private  construction  —  particularly  to 
such  as  may  be  financed  through  the 
sale    of    bonds. 

The  first  of  these  favorable  condi- 
tions is  our  national  general  prosper- 
ity, which  has  been  so  widely  discus- 
sed and  so  largely  recognized  that  no 
further  elaborations  are  necessary. 
Sound  business  conditions,  rapidly  ris- 
ing standards  of  living,  and  a  growing 
population  all  require  the  development 
and  extension  of  public  works  and 
make  possible  such  works  without  the 
imposition    of    undue    tax    burdens. 

A  second  favorable  condition  is  the 
money  market.  iWoney  is  plentiful, 
and  bond  interest  rates  have  declined 
accordingly.  Investors,  to  be  sure,  are 
more  canny  than  they  once  were;  they 
ask  more  questions  before  exchanging 
coin  for  securities,  and  they  perhaps 
drive  harder  bargains  than  formerly; 
but  when  once  convinced  of  the  sound- 
ness of  a  project,  they  are  ready  with 
their  funds  at  very  moderate  rates  of 
interest.  It  is  quite  possible  that 
these  rates  will  go  still  lower,  but  un- 
likely that  such  a  movement  will  be 
either  wide  in  scope  or  of  long  dura- 
tion: business  needs  to  much  money, 
and  we  are  no  longer  swelling  our 
supply  with  European  gold.  He  who 
waits  for  the  very  rock  bottom  of  in- 
terest may  find  that  he  has  missed  it, 
and  is  almost  sure  to  find  that  he  has 
increased   his   costs   in    other   ways. 

In  most  localities  the  labor  situation 
today  is  good  from  the  standpoint  of 
the  constructor.  There  is  enough  sur- 
plus to  make  men  anxious  to  get  and 
to  keep  jobs;  more  than  which  an  em- 
ployer can  scarccely  wish,  since  ex- 
tensive unemployment  comes  only 
with  hard  times.  Wages  are  high,  to 
be  sure,  but  it  takes  a  confirmed  op- 
timist to  forsee  a  general  reduction.  In 
fact  many  employers  desire  no  reduc- 
tion. Furthermore  labor  efficiency  has 
gone   up   tremendously. 

In  the  material  market  there  is  less 
uniformity.  Probably  some  prices  are 
due  tor  a  decline,  but  others  are  as 
likely  to  rise.  The  trend  of  whole- 
sale price  levels  as  indicated  by  the 
Bureau  of  Labor  index,  has  been  up- 
ward tor  the  past  four  months,  and  is 
likely  to  continue  the  movement  at  a 
moderate  rate  for  some  time  to  come. 
The  future  of  particular  commodity 
prices  is  generally  hard  to  predict, 
though  at  the  present  time  there  is 
good  reason  to  expect  no  worth  while 
reductions  in  iron,  steel  or  copper. 

AH  in  all  it  seems  unlikely  that  the 
next  few  years  will  see  any  time  more 
favorable  to  both  public  and  private 
construction  than  the  year  1925.  That 
conditions  may  be  much  less  favorable 
is   undeniable. 


NOMIN.4TING    BOARD    NAMED 

The  Fresno  Builders'  Exchange  has 
named  G.  A.  Faris,  A.  W.  Bernhauer 
and  W.  K.  Hendrlck,  a  nominating 
board  to  select  candidates  who  will 
run  for  exchange  positions. 
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THE  OBSERVER 

WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


The  Pittsburgh  Mines  Company,  a 
holding  concern,  financed  to  a  large 
extent  by  Wall  Street  interests  to  ex- 
ploit the  iron  ore  resources  of  Califor- 
nia, lool<ing  to  the  establishment  of 
smelters  and  steel  mills  on  the  Paciflc 
coast,  has  virtually  decided  to  lease 
from  William  McKinney  a  7000-acre 
mountainous  tract  west  of  San  Luis 
Obispo,  it  is  reported.  The  lease  is  for 
development  in  the  near  future  of  its 
iron  ore,  which  will  be  turned  into 
finished  product  at  a  manufacturing 
plant  to  be  constructed  in  Los  Osos 
valley  or  at  some  other  point  within 
easy  access  to  the  deep  water  harbor 
at   Avila. 


San  Francisco  carpenters  are 
among  the  lowest  paid  In  the  country, 
according  to  William  C.  Cole,  member 
of  the  general  executive  board  of  the 
United  Brotherhood  of  Carpenters  and 
Joiners,  who  is  back  in  San  Francisco 
after  a  tour  of  Eastern  cities  in  the 
interest  of  the  union.  The  prevailing 
scale  for  carpenters  in  San  Francisco 
is  $8.35  a  day,  which  is  the  maximum 
established  by  the  Industrial  Associa- 
tion several  years  ago.  Cole  gave  the 
following  as  the  scales  of  minimum 
wages  paid  carpenters  in  other  cities: 
St.  Louis,  $12  a  day;  Pittsburgh  and 
Chicago,  $11;  New  York,  $10.50;  Cleve- 
land, $10. 


The  protracted  dispute  between  the 
United  Brotherhood  of  Carpenters  and 
Joiners  of  America  and  the  Amalga- 
mated Sheet  Metal  Workers'  Inter- 
national Alliance  regarding  jurdisdic- 
tion  over  certain  building  operations 
lias  culminated  in  the  crea,tion  of  the 
International  Union  of  Building  Trades 
t-''arpenters,  according  to  Associated 
Press  dispatches,  which  state  tliit  the 
organization  was  formed  in  Cincinnati 
cpn  January  24th.  Tile  new  union  was 
formed  by  representatives  of  indepen- 
dent carpenter  unions  in  Ohio.  New 
York,  Texas,  Missouri,  Kansas, 
Michigan   and   Kentuclcy. 


Utica  Gold  Mining  Co.  and  Hobart 
Estate  are  reported  to  have  plans  pre- 
pared for  a  large  staroge  dam  and 
power  plant  on  the  Stanislaus  river  at 
Spicers  Meadow.  The  dam  and  site, 
it  is  estimated,  will  cost  $2,500,000.  Dam 
will  impound  65,000  acre  feet  of  water 
for  power  and  irrigation  purposes.  The 
Paciflc  Gas  &  Electric  Company  is  re- 
ported to  be  interested  in  the  power 
development. 


Frank  H.  Green  has  been  appointed 
by  the  Eureka  city  coiincil  to  fill  the 
office  of  city  engineer  during  the  sus- 
pension of  Harry  H.  Hannah  who  was 
recently  arrested  on  a  charge  of 
feloniou.sly  defrauding  the  city  treas- 
ury. 


Albert  E.  Carter,  commissioner  of 
public  works  for  the  city  of  Oakland, 
plans  to  resign  and  "re-enter  the  active 
practice  of  law."  He  will  be  asso- 
ciated with  Fred  C.  Peterson,  who  has 
been  practicing  in  San  Francisco  and 
Oakland   for   several   years. 


A  west  coast  branch  of  the  National 
Lumber  Manufacturers'  Ass'n.,  will  be 
established  in  the  Northwestern  Bank 
Bldg-.,  Portland,  Ore.,  March  1.  The 
office  will  be  in  charge  of  Harold  F 
Hubbs. 


The  Paciflc  Lumber  Inspection  Bu- 
reau report  for  1924  shows  a  slight  in- 
crease over  the  waterborne  movement 
for  1923,  4.4%.  California,  Cuba, 
Africa,  India,  Japan  and  the  west 
Indies  took  less,  but  the  Atlantic 
coast  absorbed  more  than  enough  to 
make  up.  The  total  movement  is 
given  as  4.465,391,941  ft.  of  which 
1,671,114,448  ft.  came  to  California,  1,- 
264,854,180  ft.  went  to  the  Atlantic 
coast;  691,919,844  ft.  to  Japan.  237,979,- 
206  ft.  to  Australia  and  192,687,625  ft. 
to  China.  Egypt  picked  up  from  2.- 
761,334  ft.  in  1923  to  7,239,184  ft.  In 
1924.  It  should  be  noted  that  Califor- 
nia absorbed  over  37%  of  the  entire 
movement. 


A  proposal  to  have  the  building 
trades  accept  a  reduction  of  wages 
during  the  Winter  months  has  been 
made  by  the  Associated  Building  In- 
terests of  St.  Louis.  The  reduction 
that  is  suggested  ranges  from  16  to  20 
per  cent  of  the  regular  rates,  reduc- 
tions to  start  December  1st  and  stop 
April  1st.  All  of  the  building  trades 
will  be  asked  to  consider  the  same 
proposition.  Committees  representing 
the  Carpenters'  District  Council  and 
the  Building  Laborers'  District  Coun- 
cil have  already  held  conferences  with 
a  committee  of  the  employers  to  dis- 
cuss   the   proposal. 


Alameda  County  Building  Trades 
Council  and  afliliated  unions  have 
adopted  resolution  opposing  a  bill  in- 
troduced in  the  State  Legislature  by 
Assemblywoman  Mrs.  Snyder  of  Ber- 
keley which  would  authorize  the  State 
Department  of  Public  Works  and  the 
prison  director  of  California  to  em- 
ploy convicts  "in  the  construction,  re- 
pair and  erection   of  public  buildings." 


The  average  labor  rate  for  1924  in 
the  building  industry  was  6  per  cent 
higher  than  1923  according  to  sta- 
tistics compiled  by  the  Associated 
General  Contractors  of  America.  The 
average  prices  paid  by  contractors 
for  materials  during  1924  was  about  4 
per  cent  less  than  during  1923,  states 
the   report. 


Edgar  R.  Magee,  vice-president  of 
the  Southwest  Tile  Contractors'  As- 
sociation, announces  that  the  Tile  & 
Mantel  Contractors'  Association  of 
America,  meeting  at  Louisville.  Ky.. 
dtcided  to  hold  its  next  annual  con- 
vention in  February,  1926,  in  Los  An- 
geles. 


David  B.  Hunter,  84,  pioneer  in  the 
lumber  industry  in  the  east  bay  sec- 
tion, died  at  his  home  in  Berkeley, 
Feb.  20.  Hunter  founded  the  Hunter 
Lumber  Company  but  in  recent  years 
had  been  in  retirement.  He  was  a 
native    of   Pennsylvania 


Peter  J.  McCorniick  has  been  ap- 
pointed plumbing  inspector  of  South 
San  Francisco.  McCormick  succeeds 
Carl  Blank  who  resigned  to  devote  his 
time   to  private  business. 


Hotmer  interests  of  Wisconsin  will 
construct  .'i  $1,500,000  hydro-electric 
plant  at  Glazier  Bay.  on  the  Portland 
Canal,  just  below  the  Salmon  river,  ac- 
cording 10  word  from  Vancouver,  13.  C. 


TRADE  NOTES 


Russian  River  Development  Company 
announces  the  purchase  of  a  $50,000 
dredger  to  operate  in  connection  with 
a  $150,000  gravel  plant  which  the 
company  will  establish  between  Jen- 
ner  &  Duncans  Mill.  A  governmemt 
permit  has  been  granted  the  company 
to  dredge  a  channel  between  the 
above   points. 


The  Southern  California  Iron  and 
Steel  Company  plant  has  been  taken 
over  by  the  Pacific  Coast  Steel  Com- 
pany of  Portland  and  San  Francisco,  It 
IS  announced  by  A.  C.  Denman  Jr,  pres- 
ident of  the  Los  Angeles  concern. 
Changes  in  the  Southern  California 
directorate  In  line  with  the  merger 
agreement  are   under  way. 


The  Paciflc  Aluminous  Cement  Com- 
pany with  the  principal  place  of  busi- 
ness as  San  Francisco  has  been  incor- 
porated with  a  capital  stock  of  $50,000. 
Directors  are;  Alfred  Whittell,  Piere 
Zucco  and  Esmond  Schapiro. 


Coney  &  Kuchel  Electric  Works,  cap- 
italized at  $100,000  with  the  principal 
place  of  business  in  San  Francisco. 
has  been  incorporated.  Directors  are: 
A.  E.  Coney,  Chas.  J.  Kuchel  and  L.  T. 
Courtney. 


California  Mission  Stucco  Co.  of  Los 
Angeles,  announces  that  on  account  of 
possible  confusion,  due  to  a  similarity 
of  names,  it  has  adopted  the  name 
Ridge   Stucco  Products   Co. 

San  Hedron  Timber  Company  of  San 
Francisco  has  been  incorporated  with 
a  capital  stock  of  $500.  Directors  are: 
Oliver  C.  Haslett;  John  H.  Merguire 
and  John  R.  Selby. 


Triumph  Steel  Co.  is  reported  to 
have  started  construction  of  a  plant 
on  the  Batchelor  and  Trumbull  prop- 
erties at  Aptos,   near   Santa   Cruz. 


Triumph  Steel  Co.  with  offices  in 
Reno,  Nevada,  has  filed  certified  ar- 
ticles of  incorporation  in  San  Fran- 
cisco. 


Offices  of  the  Pacific  Clay  Products 
Co.  have  been  moved  to  650  Chamber 
of  Commerce  Blder.  Los  Angeles. 


GEN.\SCO     STICCO     BASE 


The  Barber  Asphalt  Company,  Phil- 
adelphia, has  developed  a  stucco  base 
made  of  high  grade  all  rag  felt, 
thoroughly  saturated  and  then  coated 
with  asphalt.  A  coating  of  crushed 
Pearspar  or  stone  chips  is  then  im- 
beded  in  the  upper  surface  of  the  felt 
under  pressure  and  while  the  asphalt 
is  still  hot.  The  pieces  of  Pearspar 
form  a  "key"  or  "anchor"  for  the 
stucco.  The  support  of  the  stucco  does 
not  depend  on  the  cohesion  of  the 
stucco  to  the  pieces  of  Pearspar  but  it 
is  mechanically  supported  by  the 
pieces  of  stone  protruding  from  the 
felt.  Genasco  Stucco  Base  is  furnish- 
ed in  rolls  containing  10614  square 
feet,  sufficient  to  cover  100  sq.  ft.  of 
surface.  The  rolls  are  36"  wide,  hav- 
ing a  2"  selvage  edge  and  weight  ap- 
proximately 105  to  110  pounds  per  roll. 
A  sufficient  number  of  galvanized  nails 
to  allow  proper  nailing  are  furnished 
with    each    roll. 
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Org^anlKations    having: 


ORGANIZATION  NEWS 

direct    connection   with  the  contrtmctl«a  IndiurtiT  are  Invited   to   rabmtt 
tlon  In  this  departaicmt. 


■•TT*  tor  pubUaa- 


CKMENT      FINISHERS       OLSTED      BY 
PLASTERERS 


Independent   Contractor   Defined 


Some  time  ago  the  plasterers'  union 
uf  Oklahoma  City,  Oklahoma,  took  ac- 
tion that  resulted  in  its  claiming  juris- 
diction over  the  cement  finishers.  The 
move  was  a  part  of  the  fight  to  main- 
tain the  closed  shop  in  the  city.  But 
the  union  has  had  to  withdraw  the 
claim  of  jurisdiction  and  to  oust  the 
cement  finishers  from  the  union  alto- 
gether.    The  cause  was  this: 

Some  of  the  plasterers  were  em- 
ployed to  plaster  the  Kerr  building, 
on  which  an  open  shop  contractor  was 
using  open  shop  cement  finishers.  The 
plasterers  appealed  to  the  general  con- 
tractor on  the  structure  to  have  the 
open  shop  cement  finishers  put  off  the 
job.  Of  course,  the  general  contractor 
refused.  There  was  but  one  thing  for 
the  plasterers  to  do  if  they  were  to 
complete  their  contract  and  yet  save 
face  as  union  men.  They  did  it.  They 
ousted  all  the  cement  finisher  members 
of  the  plasterers'  union  and  forced 
them  to  seek  work  as  open  shop  men 
if  they  were  to  work  at  all.  Many  of 
the  cement  finishers  already  are 
registered  and  are  employed  as  open 
shop  craftsmen. — American   Contractor. 


CARPENTERS       TURN    DOWN       FIVE 
DAY    WEEK 


The  carpenters'  Union  of  Lynn,  Mass., 
by  a  referendum  vote  rejected  the  pro- 
posal that  the  working  hours  be  cut 
down  from  44  hours  a  week  to  40.  At 
the  same  time  the  union  voted  down 
the  suggestion  of  asking  for  a  wage 
increase  from  $1.10  per  hour  to  J1.25. 
In  1921  the  carpenters  had  the  five  day 
week  and  a  wage  scale  of  $1.00  per 
hour.  The  Master  Builders  Associa- 
tion asked  for  a  44  hour  week  and  a 
scale  of  90  cents.  The  controversy  was 
placed  in  the  hand  of  an  arbitrator 
who  ruled  for  a  44  hour  week  and  a 
scale  of  93  cents.  The  painters  in 
Lynn  work  40  hours  a  week  during  six 
months  of  the  year,  and  during  the 
other  six   months   44   hours. 


PROPOSE   NEW^  BUIliDING  LAWS  FOR 
SAN    JOSE 


The  Builders'  Exchange  of  Santa 
Clara  County  has  appointed  a  com- 
mittee to  confer  with  the  Chamber  of 
Commerce  regarding  a  new  building 
law  for  San  Jose.  The  committee  con- 
sists of  Ralph  Wyckoff,  architect;  R.  O. 
Summers   and   R.   H.   Borchers. 

Announcement  was  made  at  the  bi- 
monthly meeting  of  the  exchange,  held 
February  18,  that  the  application  of 
the  Santa  Clara  County  builders  tor  a 
membership  in  the  National  Associa- 
tion of  Builders'  Exchanges  had  been 
granted. 


STEEL    MEN    ORGANIZE 


Nineteen  fabricators  have  organized 
the  Structural  Steel  Institute  of  Cali- 
fornia and  appointed  John  L.  Clymer 
manager. 

The  following  executive  committee 
was  elected:  P.  F.  Gillespie,  Judson 
iUanufacturing  Company;  Harry  Mor- 
tenson.  Mortenson  Construction  Com- 
pany; Howard  Morris,  Western  Iron 
Works;  Charles  E.  Spencer,  California 
Steel  Company;  S.  S.  Herrick,  Herrick 
Iron  Works. 


Under  the  circumstances  connected 
with  the  engagement  to  surface  floors 
in  a  building  for  a  general  contractor 
it  was  Weld  by  the  Texas  Supreme 
Court  in  the  case  of  Shannon  vs.  West- 
ern Indemnity  Company,  257  South- 
western Reporter,  522,  that  a  carpenter 
was  an  independent  contractor,  and 
not  an  employee  of  the  general  con- 
tractor. 

Therefore,  it  was  held  that  there 
could  be  no  recovery  against  the  gen- 
eral contractor,  or  his  insurer,  under 
the  Texas  Workmen's  Compensation 
Act,  on  the  theory  that  the  carpenter 
was  merely  an  employee.  In  the  course 
of  its  opinion,  the  Supreme  Court  said: 

"The  courts  have  formulated  many 
definitions  of  the  term  'contractor.' 
When  analyzed  there  is  but  little  dif- 
ference in  their  substantial  meaning. 
Among  the  many  definitions  we  think 
the  following  is  perhaps  the  most  ac- 
curate and  expressive: 

"  *A  contractor  is  any  person  who, 
in  the  pursuit  of  an  independent  busi- 
ness, undertakes  to  do  a  specific  piece 
of  work  for  other  persons,  using  his 
own  means  and  methods,  without  sub- 
mitting himself  to  their  control  in  re- 
spect to  all  its  details.  The  true  test 
of  a  contractor  would  seem  to  be  that 
he  renders  service  in  the  course  of  an 
independent  occupation,  representing 
the  will  of  his  employer  only  as  to  the 
result  of  his  work,  and  not  as  to  the 
means   by   which   it   is  acomplished.' 

"The  outstanding  quality  rA  any 
contract,  as  touching  the  question  of 
the  independence  of  same,  and  which 
is  ultimately  the  one  most  decisive  of 
the  question,  is  the  one  of  the  right 
of  control  of  the  person  employed  by 
the  employer  with  respect  to  the  de- 
tails of  the  work.  All  other  elements 
hear  some  relation  to  that  one,  and 
directly  or  indirectly  indicate  the  pres- 
ence or  the  absence  of  the  right  of 
control. 


"For  this  reason  It  has  often  been 
said  that  the  supreme  test  of  the  rela- 
tion is  the  right  to  control.  So  it  may 
be  stated  in  a  general  way  that  In 
every  contract  of  employment,  this 
element  of  right  to  control  being 
present,  the  person  employed  has  been 
held  to  be  an  employe  or  servant  unless 
all  the  other  circumstances  necessarily 
required  a  different  conclusion;  and 
when  this  element  of  control  was 
absent,  the  person  has  been  held  to  be 
a  contractor,  and  not  an  employe,  un- 
less a  contrary  conclusion  was  ap- 
parent from  all  the  other  circum- 
stances. 

"Applying  these  tests,  there  remains 
no  doubt  whatever  that  Shannon,  at 
the  time  he  was  killed,  was  not  an 
employe  of  Simmons,  but  his  employ- 
ment was  an  Independent  one.  He 
owned  the  machine  with  which  the 
work  was  done;  he  furnished  all  of  the 
material;  he  did  the  work  according  to 
his  own  Ideas  and  method,  having  the 
right  to  employ  any  necessary  help; 
he  could  apparently  begin  when  he 
pleased  and  chose  his  own  hours  of 
labor;  he  did  not  submit  himself  to  the 
control  of  any  one  in  respect  to  the 
details  of  the  work;  and  he  was  to  be 
compensated  on  a  basis  other  than  or- 
dinary  wages. 

"The  only  circumstance  tending  to 
show  that  there  was  the  relation  of 
master  and  employee  between  the 
parties  is  the  fact  that  Simmons  told 
him  that  after  completing  the  surfac- 
ing of  the  director's  room  they  would 
have  no  further  use  for  the  machine. 
There  was  no  definite  contract  or 
agreement  that  Shannon  was  to  do  any 
particular  amount  of  work,  or  surface 
any  particular  number  of  rooms.  In 
the  absence  of  such  agreement,  the 
tact  that  he  was  permitted  to  surface 
only  one  room  with  the  machine  is  of 
no  probative  force,  in  the  light  of  all 
the  other  circumstances." — Building 
Witness. 


GENERAL  CONTRACTOR  "ESSENTIAL 
ELEMEN'T"   IN    CONSTRUCTION 


The  following  resolution  has  been 
adopted  by  the  Master  Builders'  Asso- 
ciation with  offices  in  the  Worcester 
Building,    I*ortland,   Ore.: 

WHEREAS;  The  Interdepartmental 
Bureau  of  Contracts  and  Adjustments 
of  the  United  States  Government  has 
ruled,  after  full  hearings  on  behalf  of 
the  separate  contract  system  of  hand- 
ling public  contracts,  that  the  General 
Contractor  is  an  "ESSENTIAL  ELE- 
MENT" in  building  construction,  and  is 
incorporating  same  into  a  Federal  Code 
on   Contracts   &   Adjustments,   and 

WHEREAS;  It  is  the  collective 
unanimous  judgment  of  the  Master 
Builders  Association.  Portland,  Oregon, 
that  the  interests  of  the  OWNER  are 
best  served  by  the  award  of  the  entire 
contract  to  one  General  Building  Con- 
tractor in  one  general  contract,  and 

WHEREAS;  There  is  now  a  renewed 
effort  being  made  to  seggregate  the 
bids  on  all  larger  types  of  buildings, 
placing  the  general  supervision  in  the 
hand  of  the  Architect,  and  advocating 
the  entire  elimination  of  the  General 
Contractor  and  the  Construction  Fore- 
man from  buildings  of  $100,000,  and  up. 
Be  it,  therefore, 

RESOLVED;  That  the  MASTER 
BUILDERS      ASSOCIATION,      Portland, 


Oregon,  place  Itself  on  record  as  firmly 
opposed  to  all  such  attei«ipts  to  elimi- 
nate the  General  Contractor  as  direct 
and  harmful  attacks  on  an  honorable 
calling,  and  an  essential  element  of 
Building  Construction,  and  subversive 
of  the  best  interests  of  the  OWNER, 
by  causing  unnecessary  delays  and  ma- 
terially increasing  the  cost,  and  fur- 
ther, be  it 

RESOLVED;  That  this  resolution  be 
spread  on  the  record  of  this  Association 
and  that  it  be  giVen  as  wide  publicity 
as  possible,  in  the  interests  of  better 
and  cheaper  construction. 


OREGON   BUILDERS    ELECT 


The  Oregon  Association  of  Building 
and  Construction  has  elected  the  fol- 
lowing officers  to  serve  for  the  en- 
suing year:  Francis  T.  Murphy,  presi- 
dent, illuminating  engineer.  Portland 
Electric  Company;  H.  R.  Kreitzer,  vice- 
president,  Columbia  Brick  Works;  J. 
.S.  Seed,  treasurer,  general  contractor; 
V.    C.    Stetson,    secretary. 

The  executive  committee  includes 
the  above  officers  and  Frank  Ransome, 
Charles  Holbrook,  F.  S.  Cook  and  J.  J. 
Sayer.  ^Organization  offices  will  be 
opened  at  511  Couch  Bldg. 
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Publications 


Building  Economy,  February  issue, 
contains  in  interesting  and  a  complete 
description  of  the  Carver  economy 
wall,  with  full  preliminary  details  and 
data  on  cost,  properties,  and  instruc- 
tions for  its  erection.  The  Carver 
economy  wall  is  a  type  of  brick  con- 
struction designed  primarily  for  1  and 
2-story  and  attic  houses,  and  for  ga- 
rages, filling  stations,  and  other  small 
buildings.  The  article  published  in 
Building  Economy  was  prepared  In 
advance  by  William  Carver  for  presen- 
tation at  the  recent  annual  convention 
of  the  Common  Brick  Manufacturers' 
Association,  held  in  Chicago.  Copies 
of  Building  Economy,  official  publica- 
tion of  the  association,  can  be  ob- 
tained by  writing  to  the  Common  Brick 
Manufacturing  Association,  2121  Dis- 
count Bldg.,  Cleveland,  Ohio. 

Steel  Square  Pocket  Book,  by  Dwight 
L.  Stoddard,  has  been  completely  re- 
vised, and  the  new,  third,  edition,  con- 
tains many  new  problems  and  methods 
of  laying  out  different  figures  by  using 
the  steel  square.  Chapters  are  in- 
cluded on  practical  application  of  the 
square,  laying  out  common  rafters, 
hipped  roof  problems,  uneven  pitch 
roofs,  towers,  stair  problems,  siding 
and  shingling,  and  calculating  by  the 
square.  It  is  published  by  the  W.  P. 
C.  Book  Company,  Incorporated,  239 
West  Thirty-ninth  street.  New  York 
City. 

The  Department  of  Commerce  has 
reprinted  the  articles  on  Construction 
and  Construction  Materials  from  the 
Commerce  Yearbook  for  1923.  The  re- 
print includes  a  24-page  article  on 
construction  and  19  pages  devoted  to 
lumber,  cement,  structural  steel, 
burned  clay  materials,  building  stone, 
crusTied  stone,  sand,  and  gravel.  The 
text  contains  25  concise  tables  of  basic 
statistics,  and  5  diagrams  to  show 
principal   tendencies. 

Joseph  W.  Hays  and  Associates, 
Michigan  City,  Indiana,  have  published 
the  seventeenth  edition  of  "How  to 
Build  up  Furnace  Efficiency."  It  is 
a  treatise  on  fuel  economy.  The  work 
has  been  enlarged  from  time  to  time 
with  succeeding  editions,  and  the 
present  volume  has  reached  the  di- 
mensions of  a  real  book.  The  price  of 
the  book   postpaid   is  $3.50. 


SBI>F-LOCKIXG    TILE 


Yosemite  Cement  Corporation 

To  Proceed  With  Plant  at  Merced 


Bringing  one  more  great  industry 
into  the  San  Joaquin  valley  and  prom- 
ising a  valuable  contribution  to  valley 
prosperity  by  the  conversion  of  a  raw 
material  into  a  manufactured  com- 
modity greatly  in  demand,  the  Yosemite 
Portland  Cement  Cdrporation  an- 
nounces its  incorporation  and  the  com- 
pletion of  its  plans  for  the  construc- 
tion of  a  mill  at  Merced.  The  an- 
nouncement comes  from  A.  Emory 
Wishon  of  Fresno,  president  of  the  or- 
ganization. Associated  with  him  on 
the  board  of  directors  are  W.  A.  Suth- 
erland of  Fresno,  vice-president  of  the 
Pacific  Southwest  Trust  &  Savings 
Bank;  John  B.  Olcese  of  Bakersfield, 
manager  of  the  Bank  of  Italy;  Murray 
Bourne,  general  counsel  of  the  San 
Joaquin  Light  &  Power  Corporation, 
and  Clyde  Waterman,  San  Francisco 
capitalist. 

The  company  is  incorporated  for 
$1,500,000.  Financing  plans  have  been 
completed  and  actual  construction 
work  will  shortly  be  undertaken.  The 
company  possesses  the  mill  site  at 
Merced  and  valuable  limestone  quarries 
in  Mariposa  county  on  the  line  of  the 
Yosemite  Valley  Railway,  with  much 
material  and  machinery  now  installed. 
This  preliminary  work  was  done 
something  more  than  a  year  ago  by  a 
group  o£  promoters  who  were  unable 
to  complete  their  plans,  and  have  now 
disposed  of  their  interests  to  the  new 
iirganization. 

Transportation  Lines 
Their  work  consisted  largely  of  con- 
struction of  buildings  and  railroad 
switches  at  the  proposed  mill  site,  im- 
mediately northeast  of  the  city  of  Mer- 
ced, where  there  is  a  big  clay  deposit. 
The  mill  site  is  ideally  situated,  lying 
immediately  adjacent  to  both  the  Santa 
Fe  and  Southern  Pacific  railways,  and 
with  the  Yosemite  Valley  Railway 
crossing  the  property.  The  plant  will 
start  operations  as  a  modern  wet  pro- 
cess plant  with  a  capacity  of  2000  bar- 
rels daily. 

According  to  Professor  Andrew  Law- 
son,  professor  of  geology  and  minera- 
logy at  the  University  of  California, 
who  made  an  exhaustive  survey  of  the 
quarries,  the  corporations  now  owns 
.sufficient  raw  materials  for  a  plant  of 
2000  barrels  daily  capacity  for  100 
years.  The  stone  is  found  in  four  de- 
posits, covering  a  thousand  acres.     The 


A  patent  self-locking  '.He  was  re- 
cently put  on  the  market  in  England 
and  other  countries  and  is  meeting 
with  success.  The  tiles  are  said  to  have 
exceptional  strength  and  minimum 
porosity,  and  to  be  impervious  to  frost. 
Consequently  they  make  light  and  dur- 
able roofs.  An  official  test  of  resist- 
ance to  frost  was  recently  carried  out, 
and  the  following  is  the  report: 

"The  tiles  were  saturated  in  water 
and  exposed  to  a  temperature  of  12  de- 
grees to  15  degrees  centigrade  below 
zero  for  10  hours.  After  this  operation 
they  were  completely  thawed.  The 
glazed  and  the  unglazed  tiles  nre- 
sented  no  trace  of  alteration  after 
having  undergone  the  same  operation 
15    times." 

The  makers  also  manufacture  a  glass 
tile  of  the  same  shape  for  skylights; 
they  are  said  to  result  in  considerable 
economy  both  in  material  and  labor. 

The  tiles  are  made  in  3  colors,  red, 
brown,  and  black  glazed.  The  over  all 
size  is  11 '^  inches  by  8%  inches.  One 
thousand  tiles  are  computed  to  cover 
4%  squares.  They  are  being  manufac- 
tured and  supplied  by  the  Comptoir 
Tulller  de  Courtrai,  at  their  works  in 
Belgium. 


stone  from  all  deposits  is  similar,  an 
alyses  by  Smith-Emory  Co.  of  San 
Francisco,  F.  E.  Twining  of  the  Twin- 
ing Laboratories  of  Fresno,  and  other 
chemists  pronouncing  it  of  such  a 
character  that  it  can  be  manufactured 
into  a  grade  of  cement  comparable 
with  the  best  produced  in  California. 
Professor  Lawson's   report   says: 

"No.  3  deposit  alone  is  sufficient  to 
justify  the  construction  and  operation 
of  a  mill  with  a  2000-barrell  a  day  ca- 
pacity at  Merced,  it  having  an  as- 
sured tonnage,  long  life,  short  haul  to 
railway,  satisfactory  rock,  exceptional- 
ly good  conditions  for  a  long  quarry 
face  with  no  overburden,  and  a  favor- 
able dip  of  the  strata  for  breaking." 
Abundant  Deposits 
"Limestone  and  clay  are  the  es- 
sential minerals  for  the  manufacture 
of  Portland  cement,"  says  Wishon  In 
discussing  the  project.  "These  we  have 
in   abundance. 

"Cement  is  a  basic  material,  as 
necessary  in  the  modern  scheme  of 
things  as  steel.  Here  in  the  San  Joa- 
iiuin  valley  it  is  being  utilized  in 
enormous  quantities.  It  is  in  demand 
for  building  and  road  construction;  for 
pipe  for  farm  irrigation  systems,  and 
for  numerous  other  uses.  Yet  with 
unlimited  raw  material  for  its  making 
right  at  hand,  we  have  always  been 
dependent  upon  mills  in  other  sections 
of   the   state. 

"The  Yosemite  Portland  Cement  Cor- 
poration proposes  to  manufacture  a 
high-grade  cement,  comparable  in 
finality  with  the  best.  The  advan- 
tageous location  of  its  quarries  and 
clay  beds  and  the  low  cost  of  handling 
the  materials  assures  our  being  able  to 
compete  with  mills  in  any  other  section 
of  the  state.  And  the  lesser  freight 
rates  to  valley  points  gives  this  mill 
an  advantage  for  San  Joaquin  deliver- 
ies. Demand  for  cement  in  the  valley 
over  the  past  several  years  has  been 
far  in  excess  of  the  capacity  of  our 
proposed  mill.  This  should  benefit  us. 
Besides,  there  will  be  a  tremendous 
market  for  cement  in  the  carrying  out 
of  the  gigantic  Irrigation  programs 
now  contemplated  for  the  valley  as 
well  as  in  the  construction  plans  of 
the  power  companies.  We  can  see 
success  for  our  mill,  and  the  establish- 
ment of  one  more  important  and 
profitable  industry  in   the  valley." 


SI-MPLIFIED   SIZE 


M'.tlBER    CITY"    IS     PROPOSED    BY 
S.  F.  LUMBERMEN 


Following  the  example  set  by  the 
face  brick  and  common  brick  indus- 
tries, the  Sand  Lime  Brick  Association, 
at  a  convention  held  recently  in  To- 
ronto, Canada,  adopted  recommenda- 
tions to  the  effect  that,  beginning  Aug. 
I.  they  would  concentrate  on  one 
"recognized"  size  of  sand  lime  brick. 
This  size  will  supplant  45  varieties  now 
made,  and  will  be  8  inches  long,  3% 
inches  wide  and  214    inches  thick. 

The  action  was  taken  as  a  result  of 
co-operation  of  the  Division  of  Simpli- 
fied Practice  with  the  industry,  the  dis- 
tributors and  the  consumer  interestst. 

H.  Ross  Colwell  of  the  Division,  who 
represented  the  Department  of  Com- 
merce at  the  Toronto  meeting,  reported 
that  the  sand  lime  brick  industry  was 
whole-heartedly  In  favor  of  the  sim- 
plification project  recognizing  the 
necessity,  in  the  Interests  of  competi- 
tion with  other  products,  of  a  standard 
size  which  would  be  known  to  all  ar- 
chitects, builders,  contractors  and  en- 
gineers In  construction  work. 


Practically  "squeezed"  off  the  water- 
front on  the  bay  side  in  the  southern 
end  of  San  Francisco,  wholesale  and 
retail  lumbermen  are  planning  a  great 
union  depot  for  lumber,  with  extensive 
wharfage  in  South  San  Francisco  just 
over  the  county  line. 

The  lumbermen  are  now  negotiating 
for  134  acres  of  land  owned  in  South 
City  by  the  South  San  Francisco  Land 
Company,  and  192  acres  under  the 
ownership  of  the  Shaw-Batcher  Com- 
pany. If  the  purchase  deals  go  through 
as  expected,  construction  work  on 
wharves  and  warehouses  will  begin  at 
once. 

Negotiations  are  being  carried  on  for 
the  land  through  the  San  Francisco  Re- 
tail Lumbermen's  Association,  which 
also  lists  in  its  membership  many 
wholesale  concerns.  Direct  negotia- 
tions are  in  the  hands  of  a  committee 
headed  by  Frank  Harris  of  the  Van 
Arsdale-Harris   Lumber  Company. 
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APARTMENTS 


Sub-Figures  Being  Taken. 
APARTMENTS  Cost,    $60,000 

OAKLAND,    Alameda   Co.,    Cal.      Grand 

Ave.  and  Bellevue. 
Three-story      and    basement      Class    C 

apartment    house    (T      &      G    roof; 

pressed   brick   and   terra   cotta   ex- 
terior). 
Owner— Withheld. 
Architect — Clay     N.   Burrell,    American 

Bank   Bldg.,   Oakland. 
Supervisor      of   Construction — M.    Felix 

Sommarstrom,        Syndicate       Bldgr., 

Oakland. 


Contract    Awarded. 

APARTMENTS  $15,000     each 

OAKLAND,   Alameda  Co.,  Cal.     No.   B07 

and    515   Athol   Ave. 
Two    two-story    12-room    apartments. 
Owner — P.  L.  May  hew  and  Dr.  H.  Jes- 

person,   473    Stow   Ave,,   Oakland. 
Architect — None. 
Contractor — F.      A.    Taylor,      Box      97, 

Fruitvale    Ave.,    Oakland. 


Contract  Awarded. 

APARTMENTS  Cost,    $80,000 

OAKLAND,       Alameda      Co.,     Cal.      No. 

3518-30  Foothill  Blvd. 
Three-story   52-room     brick   apartment 

building. 
Owner — Esther    Smith,     1636    Franklin 

St.,  Oakland. 
Architect — None. 
Contractor  —  California  Builders,   1636 

Franklin   St.,   Oakland. 


Plans   Being   Revised — Ready   for   Sub- 
Figures   in  About  a  Week. 

APARTMENTS  Approx.    $1,000,000 

SAN  FRANCISCO.  NE  Cor.  Sacramento 
and  Mason  Streets. 

Ten-story   Class   B   reinforced   concrete 
apartment  house. 

Owner — Mason-Sacramento  Corp.    (Mrs. 
M.  V.  McAdam,  president). 

Architect  —  Weeks    &    Day,    315    Mont- 
gomery St.,  San  Francisco. 

Contractor — Clinton     Construction     Co., 

923    Folsom   St.,   San   Francisco. 

Building  will  be  built  in  an  "L"  shape 

on    property    137%    by   275    ft.    to    allow 

for  outside  frontage. 

Marcus    Marcussen,    American    Bank 

Bldg.,   part   owner,   will   supervise   con- 
struction. 


To  Be   Done   By   Day's   Work. 
APARTMENTS  Cost,    $120,000 

SAN   FRANCISCO.      SW   Cor  Octavia  & 

Sacramento    Sts. 
Six-story    and    basement.    Class   C    (24) 

apartments. 
Owner — D.  J.  Clancy,  275  Turk  St.,  San 

Francisco. 
Architect    —    Baumann    &      Jose,       251 

Kearny  St.,  S.  F. 


Contract    Awarded. 

APARTMENTS,    ETC.  Cost.    $90,000 

OAKLAND.  SW  Cor  E  12th  St  &  3rd 
Ave. 

Three-story  48-room  brlclc  and  con- 
crete   apartments    and    market. 

Owner — Turlock  Produce  Co.,  B  12th 
St    and    3rd    Ave.,    Oakland. 

Architect — W.  J.  Wilkinson,  Howard 
Ave.,    Piedmont. 

Contractor — Barrett  &  Hllp,  361  12th 
St..    Oakland. 


Completing   Plans. 

APARTMENTS  Cost,    $150,000 

SAN  FRANCISCO.  SW  Sacramento  and 
Octavia    Sts. 

Six-story   Class   A   brick   apartments. 

Owner— Stock    cfe    Jose. 

Architect — Baumann  &  Jose,  251  Kear- 
ny   St.,    San    Francisco. 


Completing    Plans. 

APARTMENTS  Cost,    $30,000 

SAN  FRANCISCO.  W  Octavia  St.,  bet. 
Sacramento   and   California. 

Three-story    frame    apartment    house. 

Owner — Stock   &   Jose. 

Architect — Baumann  &  Jose,  251  Kear- 
ny St.,   San   Francisco. 


Figures   to  be  Taken   Shortly. 

APARTMENTS  Cost,   $40,000 

SAN  FRANCISCO.  Second  Ave.  and 
Clement  St. 

Three-story  frame  and  plaster  apart- 
ment  house. 

Owner — H.  O.  Lindemann,  619  27th  Ave. 
San   Francisco. 

Architect  —  Baumann  &  Jose,  251 
Kearny  St.,  San  Francisco. 


Contract  Awarded. 

APT.   BLDG.  Cost  $200,000 

SAN    FRANCISCO.      N.     Pacific      Ave., 

68   Octavia  St. 
Twelve    story    and    basement    Class    A 

(11)  apartment  bldg. 
Owner — 2110      Pacific      Avenue,        Inc., 

Humboldt    Bank    Bldg. 
Architect  —  Quandt  &  Bos,   Humboldt 

Bank   Bldg. 
Contractor — Quandt    &    Bos,    Humboldt 

Bank   Bldg. 


Plans  Complete. 

APARTMENTS.  Cost,  $25,000 

SAN    FRANCISCO,    E    9th    Ave.    175    S 

Geary  SL 
Three-story    and   basement    frame    (12) 

apartments. 
Owner — Herman    Lawson,    465    Tehama 

St.,  San  Francisco. 
Architect — C.  O.  Clausen,  Hearst  Bldg., 

San  Francisco. 


Completing   Plans. 

APARTMENTS  Cost,    $150,000 

SAN  FRANCISCO.  SW  Cor.  Pine  and 
Stockton   Sts. 

Six-story  steel  frame  brick  apartment 
building. 

Owner — B.  Lowe,  200  Davis  St.,  San 
Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny St.,   San  Francisco. 


SEATTLE,  Wash. — Archt.  H.  G.  Ham- 
mond, Alaska  Bldg.,  completes  plans 
for  4-story  and  basement  118x120  ft. 
apartments  to  be  erected  for  A.  W. 
Cassels,  care  Brown-Cassel  Apts.,  Seat- 
tle, at  Terra  Ave.  and  University  St.; 
est.    cost    $150,000. 


Material  of  Merit 

DOORS 

Flredoors,  F  r  e  1  g  h  t  Elevator, 
Garage  and  Warehouse  Doors. 
Pold-up-Pors,  'll-co-dors,  Cobald- 
dors,  Wal-el-dors. — St.  Louis 
Fire  Door  Co. 

STORE  FRONTS 

The  newest  and  most  diversified 

store  front.— Security  Metal 

Products  Co. 

SASH  OPERATING 
DEVICES 

T.  J.  Callahan  Co. 

IRVING  SUBWAY 
AND  SAFSTEPS 

The  fireproof,    ventilated    non- 
slipping  flooring.  —  Irving  Iron 
Works  Oo. 
LIGNI  SALTOB 
Best  Wood  Preserver. 
Douglas    Woodhams    &    Co. 

J.  C.  LYNN 

24  CALIFOEIrtA  STREET 

Sutter  6907  San  Francisco 


Contract    Awarded. 

APARTMENTS  Cost,  $80,000 

BERKELEY,  Alameda  Co.,  Cal.,  No. 
2417-19    Durant    Ave. 

Three-story  72-room  frame  apartments 

Owner — Dr.  Stiner  and  A.  Makover,  32 
Adams    St.,    Berkeley. 

Designer — Sisson  &  Schary,  214  Grand 
Ave.,   Oakland. 

Contractor — S.  M.  Shapero,  1332  Addi- 
son  St.,   Berkeley. 

Contract   Awarded. 

APARTMENTS  Cost,    $23,000 

PALO  ALTO,  Santa  Clara  Co.,  Cal. 
Lytton  and   Waverly  Aves. 

Two-story  frame  and  stucco  apartment 
house. 

Owner — Mrs.   W.    D.    Wasson,    120    Uni- 
versity  Ave.,    Palo   Alto. 
■Architect  —  Joseph   L.   Stewart,   Claus 
Spreckels   Bldg.,    San    Francisco. 

Contractor — Wells  P.  Uoodenough,  435 
Tennyson    Ave.,    Palo    Alto. 


Completing   Plans. 

APARTMENTS  Cost,    $35,000 

SAN  FRANCISCO.  W  Shrader  St.  — 
N   Fell  St. 

Three-story  frame  and  plaster  apart- 
ment   building 

Owner — O.  M.  Oyen,  67  Carmel  St.,  San 
Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny St.,   San  Francisco. 


LONG  BEACH,  L.  A.  Co.,  Cal. — C.  A. 
Reed  &  Son,  359  B  4th  St.,  Long  Beach, 
have  general  contr.  for  4-story  and 
basement  class  A  apt.  bldg.  of  36  apts. 
with  1,  2  and  3-rm3.,  automobile  stor- 
age rm.  in  basement,  solarium  on  roof, 
kitchen,  restrooms  and  laundry,  at  s.w. 
cor.  E  1st  St.  and  Alboni  PI.,  Long 
Beach,  for  D.  B.  Carlin,  359  E  4th  at., 
Long  Beach.  W.  Horace  Austin,  archt., 
521  Pac.  S.  W.  Bank  Bidg.,  Long  Beach; 
11UX9U  ft.,  reinf.  cone,  constr.,  stucco 
exter.,  art  stone  trim,  cem.  tile,  linotile 
and  hdwd.  fls.,  tile  and  comp  rfg.,  steel 
sash,  tile  baths  and  drainuds.,  hdwd. 
and  pine  trim,  steam  htg.,  eleo.  eleva- 
tor, incinerator,  fire  escapes,  wall  beds; 
$125,000. 


SEATTLE,  Wash.  —  University  Dis- 
trict Development  Co.,  510  Burke  Bldg., 
will  erect  by  day  labor  a  three-story 
and  basement  fireproof  apartment 
house  at  4242  Brooklyn  Ave.;  est.  cost 
$225,000;  60  suites.  Earl  Roberts,  archi- 
tect,  Burke   Bldg.,   Seattle. 


BONDS 


WILMINGTON,  L.  A.  Co.,  Cal.— Wil- 
mington Chamber  of  Commerce  is  ex- 
pected to  indorse  proposal  for  submis- 
sion of  bond  issue  to  Wilmington  vot- 
ers this  spring  to  provide  funds  for 
new  public  library  bldg. 


PUENTE,  L.  A.  Co.,  Cal.  —  Puente 
union  high  school  dist.  will  vote  on 
$96,000  bond  issue  Feb.  27th  to  ba  used 
to  erect  new  school  bldgs.  at  Puente 
union  high  school  site,  Puente.  Walter 
W.  Schuitz  and  Lance  Smith,  both  of 
Puente,  members  of  bd.  of  trus. 


SAN  GABRIEL,  L.  A.  Co.,  Cal. — San 
Gabriel  school  dist.  will  hold  bond  elec- 
tion on  March  24,  at  which  time  It  U 
proposed  to  vote  $95,000  for  school  imp. 
Program  calls  for  new  bldg.  on  s.  side 
and  classrm.  and  kindergarten  addi- 
tions to  Washington  and  Roosevelt 
schools.  S.  S.  Hotchklss,  San  Gabriel, 
clerk  of  board. 


LOS  ANGELES,  Cal.— The  $1,240,000 
high  and  $1,240,000  grammar  school 
bond  issues  both  failed  to  carry  at 
spec,  election  Feb.  17.  Vote  on  high 
school  bonds  was  3243  for  and  2239 
against;  on  grammar  school  bonds, 
2992  for  and  1930  against;  only  25% 
of  registered  electors  voted. 
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NEAR  LYXWOOD,  I^.  A,  C<..,  Cal.  — 
Lug-o  school  dist.  will  vote  on  ^49,000 
bond  issue  March  27th,  to  be  used  for 
new  school  bldg.  at  Lugo  school  site,  % 
mile  s.  o(  Lynwood.  H.  G.  Larsen,  Lyn- 
wood,  member  bd.  of  trus. 


DAVENPORT,  Santa  Cruz  Co.,  Cal.  — 
Election  will  be  held  March  30  in  Pa- 
cific School  District  to  vote  bonds  of 
J20,000  to  finance  school  improvements. 
Trustees  of  district  are  Albert  J.  Greg- 
01  y,  Chas.  J.  Bella  and  Lena  Garaventa. 


TURLOCK,  Stanislaus  Co.,  Cal — Elec- 
tion will  be  held  March  14  in  Turlocli 
School  District  to  vote  bonds  of  $38,- 
000  to  finance  school  improvements. 
Trustees  of  district  are:  Fred  C.  En- 
glesby,  Chas.  V.  Lundahl  and  Wm.  N. 
Graybiel. 


CHURCHES 


Additional    Sub-Contracts    Awarded. 

CHURCH  Cost,    $40,000 

DALY  CITY,  San  Mateo  Co.,  Cal.  Wel- 
lington  Ave.    and   Mission    St. 

One-story  reinforced  concrete  church, 
(400   seats). 

Owner — Roman    Catholic   Archbishop. 

Architect — C._H.  Jensen,  Santa  Fe  Bldg 
San    Francisco. 

General  Contractor — Sampel  &  Cody, 
Call    Bldg.,    San    Francisco. 

MUlwork — Tilden  Mill  &  Lbr.  Co.,  San 
Jose. 

Ornamental  Iron — Fair  Mfg.  Co.,  617 
Bryant   St.,   S.   F. 

Criass   &  Glazine — W.    P.    Fuller   Co. 


Bids  Being  Talten. 

CHURCH  Cost,    $60,000 

SAN  FRANCISCO.      COr.   Sixteenth,  Noe 

and  Market   Sts. 
Frame,   part   concrete   and   bricl<,   briclc 

veneer   church   building   witli    terra 

cotta   tile   roof. 
Owner  —  Trinity    Methodist    Episcopal 

Church,   Premises. 
Architect — Wythe,  Blaine  &  Olson,  1800 

Telegraph  Ave.,  Oalcland. 
Figures   are   being   taken   for   a   gen- 
eral  contract. 


Plans    Being    Prepared. 

ADDN    TO    CHURCH.  Cost,     $50,000 

SAN  MATEO,   San  Mateo   Co.,   Calif. 

Brick  veneer  addition  to  church,  tile 
roof. 

Owner — First  Church  of  Christ  Scien- 
tist. 

Architect — Wm.  A.  Newman,  Hearst 
Bldg.,   San   Francisco. 


ALHAMBRA,  L.  A.  Co.,  Cal. — Archt. 
C.  F.  Skillington,  436  Bradbury  Bldg., 
is  taking  bids  for  brick  church  bldg.  at 
n.w.  cor.  Main  and  Almansor  Sts.,  Al- 
hambra,  for  First  Methodist  Episcopal 
Church.  Auditorium  and  balcony  to  seat 
1000,  classrooms,  Sunday  school,  assem- 
bly hall,  gymnasium,  kitchen,  social 
ball,  restrooms,  etc.,  and  bldg.,  50x95 
ft.,  educational  bldg..  65x140  ft.,  pas- 
tor's study  and  broad  bldg.,  65x70  ft., 
all  bldgs.  to  be  connected  by  cloisters, 
plas.  exter.,  tile  rfg.,  art  stone  trim, 
gas  htg.,  basement,  water  htr..  art 
glass,  pine  and  hdwd.  trim,  hdwd.  and 
cem.  fls.,  ornam.  iron  wlc.,  tile  and 
marble  Trork. 


SEATTLE,  Wash.— Archt.  Robert  H. 
Orr,  724  So.  Spring  St.,  Los  Angeles, 
completes  plans  for  $300,000  masonry 
University  Christian  Church  to  be 
erected  in  University  Heights  Addition; 
will  be  92  by  200  ft.  Rev.  Cleveland 
Kliehauer  Is  pastor.  C.  A.  Paige,  604 
Bigelow  Bldg.,  Seattle,  represents  the 
architect   in    the   Seattle   section. 


FACTORIES  AND 
WAREHOUSES 


Contract   Awarded. 

CREAMERY  Cost,    $50,000 

RICHMOND,  Contra  Costa  Co.,  Cal.,  SE 
Fifth  and  Macdonald  Ave. 

One-stoiy    Ijrick    creamery.    50x112    ft. 

Owner — J.  B.  Silviera  (Eagle  Cream- 
ery),   Richmond. 

Architect — Jas.  T.  Narbett,  Richmond. 

Contractor — O.   R.    Ludewig,    Richmond. 


Preliminary   Plans   to   be  Prepared. 

ALTERATIONS  Cost,    $100,000 

SAN  FRANCISCO.  Front  St.  near  Mar- 
ket   St. 

Alter   six-story    loft    building. 

Owner — Dunn-Williams  Co.,  156  Mont- 
gomery St.,  San  Francisco. 

Architect — S.  Heiman,  57  Post  St.,  San 
Francisco. 


Additional   Sub-contracts  Awarded. 
WAREHOUSE.  Cost,    $120,000 

SAN  FRANCISCO.     Bryant  St.,  bet.   7th 

and    8th    Sts. 
Four-story    reinforced    concrete    whole- 
sale   plumbing    warehouse. 
Owner— P.    E.    O'Hair,    857    Mission    St., 

San   Francisco. 
Architect — R.   W.  Jenkins,  243  Diamond 

St.,    San    Francisco. 
Engineer — Russell    &    Ellison,    369    Pine 

St.,    San    Francisco. 
Contractor — Barrett  &  Hilp,   918  Harri- 
son St.,  San  Francisco. 
Plastering — Jas.    F.    Smith,    273    Minna 

St.,   San   Francisco. 
Roofing — Bender    Rooting    Co.,    Monad- 
nock    Bldg.,    San    Francisco. 
Gla.ss — P.     A.     Smith    Co.,     638     4t.h    St., 
San     Franejisco. 

As  previously  reported,  contracts 
for  Sheet  Metal  was  awarded  to  Guil- 
foy  Cornice  Works,  1234  Howard  St., 
S.  F.;  electrical  Work,  A.  B.  Ell.,  Bal- 
boa Bldg.,  S.  F.;  Steel  Rolling  Doors, 
Kemerson  Mfg.  Co.,  230  California  St., 
S.    F. ;    Elevators,    Spencer    Elev.    Co. 


Sub-Contract  Awarded. 
ALTERATIONS.  Cost,   $250,000 

SAN   FRANCISCO,      N      O'Farrell   St.    SO 
W  Divlsadero   (Old  California  Bak- 
ing Co.   site). 
Alterations   and  additions. 
Owner — Sanitary    Laundry    Co.,    15   Mc- 

Coppin   St.,   San-  Francisco. 
Engineer — B.   Touhey,    care   Pacific   En- 
gineers,   Platiron    Bldg.,    S.    F. 

Engineer  and  Contractor  J.  H.  Hjul, 
128  Russ  St.,  S.  F..  has  been  awarded 
fiub-contract  at  $18,000  for  putting  In 
concrete  second  floor  over  garage: 
construct  2  Monitor  roof  skylights 
for   laundry. 

Alterations  In  laundry  bldg.  as 
planned  will  consist  of  new  concrete 
floor,  partitions,  etc.  A  new  ventilat- 
ing system,  as  well  as  illuminating 
power  plant  will  be  installed.  Boiler 
room    will    be    equipped,    etc. 

Segregated  figures  are  being  taken 
on  other  portions  of  the  work. 


SAN  FRANCISCO— Contract  for  the 
construction  of  a  one-story  and  base- 
ment reinforced  concrete  fireproof  fac- 
tory plant  for  the  White  Truck  Co., 
1490  Market  St.,  has  been  awarded  to 
Geo.  Wagner,  Inc.,  181  S.  Park  Ave.. 
San  Francisco,  at  approximately  $300,- 
000.  Contract  was  awarded  from  the 
head  office  of  the  White  Truck  Co.,  at 
Cleveland.    Ohio. 

H.  H.  Gutterson,  526  Powell  St.,  Is 
the  architect  and  H.  J.  Brunnier,  Sha- 
ron  Bldg.,    is   the   engineer. 

New  building  will  be  constructed  at 
the  northwest  corner  Mission  and 
11th   streets. 


LOS  ANGELES.  Los  Angeles  Co.,  Cal. 
— Architect  B.  Marcus  Priteca  and  Earl 
B.  Newcomb,  engineer,  associate,  913 
Pantages  Theatre  Bldg.,  are  complet- 
ing working  plans  for  a  12-story  and 
basement  reinforced  concrete  loft 
building  on  the  west  side  of  Los  An- 
geles St.,  between  10th  and  11th  Sts.. 
for  A.  S.  Theberge:  it  will  be  occupied 
by  the  California  Importing  and  Job- 
bing Co.;  41x160x58  feet,  pressed  brick 
and  terra  cotta  facing,  composition 
roofing,  plate  glass,  steel  sash,  steam 
heating,  3  electric  elevators,  structural 
steel,  ornamental  iron  work,  pine  trim, 
fire  escapes.  Bids  will  be  taken  next 
week. 


Santa  Ana,  Orange  Co.,  Cal. — Vendor 
Distributing  Co.,  N.  J.  Matthews,  vice 
pres.,  and  G.  A.  McElroy,  secy..  Pacific 
Finance  Bldg.,  Los  Angeles,  has  start- 
ed work  with  own  force  under  superv. 
of  J.  Braunwalder  on  3-story  factory 
bldg.,  60x120  ft.,  in  Central  industrial 
dist.,  Santa  Ana.  Reinf.  cone,  and  steel 
oonstr.,  steel  sash,   skylights;   $50,000. 


PASADENA,  Los  Angeles  Co.,  Cal. — 
Architects  S.  H.  Dunford  and  Alexan- 
der Brandner,  1017  Lincoln  Bldg.,  Los 
Angeles,  are  taking  bids  for  a  three- 
story  Class  A  reinforced  concrete  ware- 
house, at  Pasadena,  for  Miller  Trans- 
fer &  Storage  Co.,  R.  E.  Petrie;  60x100 
ft.,  plaster  e.xterior,  composition  roof- 
ing, steel  sash,  plate  glass,  cement 
floors,,  reinforced  concrete  vault,  vault 
door,  electric  freight  elevator,  pine 
trim,  tin  clad  doors,  steel  shutters,  gas 
radiators,  office.  Building  designed  for 
4  stories;  alternate  bid  being  taken 
lor   building  only   2-story  at   this  time. 


REDONDO,  L.  A.  Co.,  Cal. — Crescent 
Creamery  Co.,  237  Winston  St.,  Los  An- 
peles  is  negotiating  tor  property  at  Re- 
«'ondo  as  site  for  new  creamery  prod- 
ucts factory  and  distributing  base.  De- 
tails not  yet  decided  upon. 


FLATS 


Tn   Be  Done  By  Day's  Work. 

FLATS  Cost,  $18,000 

SAX    FRANCISCO,    NW.    Cor.    Kirkham 

and  10th  Ave. 
Two-story    and     basement     frame     (2) 

flats. 
Owner — O.   C.   Holt,   543   21st   Ave.,   San 

Francisco. 


To  be  Done  by  Day's  Work. 

FLATS  Cost,    $12,000 

SACRAMENTO.  Sacramento  Co.,  Cal. 
No.   2118   L   St. 

Four    4-room   flats. 

Owner — H.  L.  Mee,  1920  13th  St.,  Sac- 
ramento. 

Architect — None. 


"MacArthiir  For  Piles" 

STRAIGHT  SHAFT  COMPRESSED  CONCRETE  PILE 
PEDESTAL  COMPRESSED  CONCRETE  PILE 
COMPOSITE  COMPRESSED  CONCRETE  PILE 

cover  all  lengths  and  conditions  without  change  of  rigging,  delay  and 
consequent  financial  loss. 

MacArthur  Concrete  Pile  & 
Foundation  Co.,  Inc. 

873  MONADNOCK  BUILDING,  SAN  FRANCISCO,  CALIF. 

PHONE  SUTTER  3549 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members  Builders'   B!xohanre) 

loss   MAIUKBT  8T. 

Phone  Market  8*1    San  rranolaeo 
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To  Be  Done  By  Day's  Work. 
FLAT  BLDGS.  Cost,   $6000   each 

RESIDENCES  Cost,   $4000  each 

SAN    FRANCISCO,    E    39th    Ave.    100    & 

126    N  Cabrillo   and    W    Scott   St.   50 

&  75  N  Francisco  St. 
Two    2-story    and   basement   frame   flat 

bldgs.     (2     flats    in    each    building) 

and  2   1-story   and   basement  frame 

residences. 
Owner    —    Dr.    F.    A.    Gawthorne,    5331 

Geary  St.,  San  Francisco. 


To  Be  Done  by  Day's  Work. 

FLATS  Cost.    ?8000    each 

SAN  FRANCISCO.  E  Twenty-third  Ave. 

75   and   100  N   Balboa  St. 
Two    two-story     and   basement     frame 

flats    (2   flats   in   each  building). 
Owner — E.    Coleman,      5516     Geary   St.. 

San  Francisco. 
Architect — None. 


Contract   Awarded. 

FLATS  $8000  each 

SAN    FRANCISCO.      N    Balboa    125    and 

153    W    Twenty-sixth    Ave. 
Two   two-story     and    basement     frame 

flat   buildings    (2   flats   in   each). 
Owner — James  Oppenheimer,  3055  Pacl- 

flc  Ave..  San  Francisco. 
Architect — None. 
Contractor — R.    Miller,    5637    California 

St.,   San   Francisco. 


GARAGES 


Contract  Awarded. 

GARAGE.  Coat,  J28,000 

OAKLAND.  W  Webster  170  N  17th 
St. 

Two-story   concrete   and   tile   garage. 

Owner — J.  C.  Vargas  et  al.,  1725  Web- 
ster   St.,    Oakland. 

Contractor — Marshall  &  Burks,  1725 
Webster    St.,    Oakland. 


iONG  BEACS,  L.  A.  Co.,  Cal.— Archt. 
W.  Horace  Austin.  521  Pac.  S.  W.  Bank 
Biag.,  Long  Beach,  has  compl.  plans 
and  bids  are  being  taken  for  1-story 
and  mezzanine  garage  and  salesroom 
at  cor.  Locust  and  Anaheim  Stg.,  Long 
Beach,  for  Glen  E.  Thomas  Co.,  Inc.; 
150x150  ft.,  brick  constr.,  stucco  facing, 
ai .  stone  trim,  tile  and  comp.  rfg.,  cem. 
and  tile  fls.,  steel  sash,  plate  glass; 
$60,000. 


GOVERNMENT  WORK 
AND  SUPPLIES 


SAN  FRANCISCO— Until  March  2.  11 
a.  m.,  under  Order  No.  6837-694.  bids 
will  be  rec.  by  U.  S.  Engineer  Office, 
85  2nd  St.,  to  fur.  and  del.  Rio  Vista, 
Solano  county,  miscellaneous  small 
castings.  Lists  of  materials  desired 
will  be  furnished  on  request  to  above 
office. 


WASHINGTON,  D.  C— Bids  are  be- 
ing received  by  Bureau  of  Supplies 
and  Accounts,  Navy  Department,  to  fur. 
and  del.  supplies  to  Navy  Yards  and 
Stations;  date  for  opening  bids  as 
noted  at  close  of  each  paragrapli: 

Sched.  3330,  eastern  and  western 
yards,  monel  metal,  March  10. 

Sched.  3331,  eastern  and  western 
yards,  bar  steel,  March  10. 

Sched.  3332,  eastern  and  western 
yards,   zinc,  March   10. 

Sched.  3345,  Puget  Sound,  50,000  lbs. 
pig   iron,  March   17. 

Sched.  3351,  various  yards,  padlocks, 
March  10. 

Sched.  3352,  San  Diego,  155,000  cotter 
pins,   March   10. 

Sched.  3356,  Boston,  1280  lbs.  flax 
twine,  Puget  Sound,  850  lbs.  seine 
twine  and  450  lbs.  chalk  line,  March  10. 


KEYPORT,  Wash.— Following  bids 
received  by  Bureau  of  Y'ards  and  Docks, 
Navy  Department,  Washington,  D.  C, 
under  Spec.  5040,  for  extension  to  tor- 
pedo storehouse  at  the  naval  torpedo 
station,   Keyport,  Wash. 

Item  1,  work  complete;  2,  for  the 
omission  of  1  19-ft.  6-in.  bay,  including 
2  type  B  torpedo  racks  and  1  window 
in  each  exterior  wall;  3,  painting. 

Newport  Contracting  &  Engineering 
Co.,  Newport  News,  Va.,  item  1,  $62,- 
868;   2,  deduct   $9,000;   3.   add   $1,400. 

W.  A.  Parker.  Bremerton,  Wash., 
item  1,   $43,286;  2,   $5,800;   3,    $690. 

John   Galber,    616   Mutual   Life   Bldg., 


Seattle,  Wash.,  item  1,  $49,987;  2,  $43,- 
387;    3,   $668. 

Bert  Ward,  521  Peoples  Bank  Bldg., 
Seattle,  Wash.,  Item  1,  $44,884.44;  2, 
$5,400;    3.    $660. 

Ed.  M.  Cramer.  4514  11th  Ave.  N.  E.. 
Seattle,  Wash.,  Item  1,  $45,800;  2,  de- 
duct  $5,350;   3,   add   $488. 

Pohl  &  Son,  405  Rail-way  Exchange 
Bldg.,  Seattle,  Wash.,  it  eml,  $43,758; 
2,   $4,860;   3,   $475. 

Chas.  H.  Schaar,  721  21st  Ave.,  Seat- 
tle, Wash.,  item  1,  $39,774;  2,  $4107;  3. 
$450. 


PORTLAND,  Ore.  —  Broughton  & 
Wiggins,  Portland,  Ore.,  at  $8640.06 
awarded  cont.  by  U.  S.  Engineer  Ofllce, 
Portland,  to  fur.  63,390  lin.  ft.  piling. 
Other  bids:  Hammond  Lumber  Co., 
Portland,  $9793;  Niedermeyer-Martin 
Lumber   Co.,    $10,390.80. 


SAN  DIEGO,  Cal. — Barclay  &  Sclan- 
iel,  2350  Columbia  St.,  San  Diego,  at 
$3787  awarded  cont.  by  Bur.  of  Yards 
and  Docks,  Navy  Department,  for  re- 
pairs to  target  pier.  Naval  Operating 
Base,  San  Diego,  under  Speciflcatlon 
No.    5070. 


SAN  FRANCISCO— Until  March  6.  11 
a.  m.,  under  Order  No.  5846,  bids  will  be 
rec.  by  U.  S.  Engineer  Office,  85  2nd 
St.,  to  fur.  and  del.  in  water  at  Sacra- 
mento, San  Francisco  or  f.  o.  b.  cars 
railroad,  approx.  11,100  lin.  ft.  Doug- 
las fir  piling,  contemplated  lengths  as 
follows:  340  lengths  approx,  35-ft.,  85 
lengths  approx.  45-ft.  and  25  lengths 
approx.  60-ft.  Further  information  ob- 
tainable from  above  office. 


SEATTLE,  Wash. — Following  bids 
rejected  by  U.  S.  Engineer  Office  for 
culvert  pipes,  under  Proposal  194: 
Western  Pipe  &  Steel  Co.,  San  Fran- 
cisco, $8,406.36;  Hydraulic  Mfg.  Co., 
Seattle,  $9,697.92;  60  days;  alternate, 
$8,561.88;  Coast  Culvert  &  Flume  Co., 
Portland,  $11,595.  All  bids  rejected, 
work  will  be  readvertised. 


SAN  FRANCISCO— Bids  were  opened 
in  the  oflice  of  the  Constructing  Quar- 
termaster at  Fort  Mason  for  the  re- 
moving of  trees  at  the  National  Ceme- 
tery as  follows: 
Eastman    &    Munder,    Monadnock 

Bldg,,    9.    F.    (awarded) $1227 

Central    Construction    Co 3564 

James    Currie    3835 

Daniel    ONelll     4245 

Eureka   Teaming  Co 4775 


RIPSAWING  CUT-OFF  MACHINE 


FAST 


SAFE 


io 
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SAN  FKAXCISCO  —  Until  March  7, 
11  a.  m.,  under  Order  No.  5S47-687,  bids 
will  be  rec.  by  U.  S.  Engineer  Office, 
85  2nd  St..  to  fur.  and  del.  Rio  Vista, 
Solano   county,   one  galley  range. 


BALLS   AND   SOCIETY 
BVILDINQS 


SAN  DIEGO.  San  Diego  Co.,  Cal. — San 
Diego  Elks  lodge,  R.  H.  Gunnis,  exalted 
ruler,  has  appointed  comm.  to  negotiate 
for  site  on  which  it  is  proposed  to  erect 
new  lodge   bldg. 

MONRO'SaA,  L,.  A.  Co.,  Cal. — Norum- 
hega  Town  &  Country  Club,  BL  B. 
Evans,  pres.  and  Fred  Schwartz,  secy., 
Monrovia,  has  decided  to  erect  new 
clubhouse    near    Monrovia;    $50,000. 


HOSPITALS 


BAKERSFIELD,  Kern  Co.,  Cal. — Un- 
til March  16,  10  a.  m.,  bids  will  be  re- 
ceived by  F.  E  Smith,  county  clerk, 
to  fur.  and  install  X-Ray  equipment 
In  Kern  General  (county)  Hospital. 
Chas.  H.  Biggar,  architect.  Bank  of 
Italy  Bldg.,  Bakersfield.  Cert,  check 
10%  payable  to  clerk  req.  Specifica- 
tions  obtainable  from  architect. 


PATTOX.  San  Bernardino  County, 
Cal. — Walter  D.  Wagner,  director  of 
State  institutions,  announces  tentative 
plans  under  way  for  two-story  reinf. 
cone,  wings  to  be  added  to  state  hos- 
pital at  Patton.  Present  bldg.  will  be 
remodeled  and  new  sewage  disposal 
sys.  built;  ?235,000. 

EUREKA,  Humboldt  Co..  Cal. — Until 
March  10.  2  p.  m.,  bids  will  be  rec.  by 
Fred  M.  Kay,  county  clerk,  to  fur.  and 
install' X-rav  machine  in  county  hospi- 
tal. Further  information  obtainable 
from  clerk. 


HOTELS 


LOS  ANGELES.  Cal.  —  Archt.  W. 
Douglas  Lee,  400  Sun  Bldg.,  is  com- 
pleting working  plans  and  has  contr. 
for  4-sto.  class  C  brick  hotel,  at  624-26 
S  Alvarado  St.,  for  Fred  Horowitz;  1 
store,  lobby  and  100  rms.  with  100% 
baths;  50x180  ft.,  part  basement,  press, 
br.  and  art  stone  facing,  comp.  rfg., 
oil  burning  steam  htg.  sys.,  storage 
water  htr.,  tiled  baths,  pine,  cem.  and 
hdwd.  tls.,  pine  trim,  plate  glass,  aut. 
elec.  elevator,  ornam.  iron  work;  $150,- 
000. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Robert  W.  Fiske,  1004  Great  Re- 
publics Life  Bldg.,  is  taking  bids  for  a 
5-story  Class  C  brick  hotel  on  Leeward 
Ave.,  east  of  Vermont  Ave.,  for  self; 
lobby,  lounges,  ladies'  and  men's 
smoking  rooms,  servants'  rooms,  boiler 
room  and  110  rooms  with  75%  baths; 
50x155  feet;  pressed  brick  and  cast 
stone  facing.  composition  roofing, 
plate  glass,  steam  heating  system, 
storage  water  heater,  automatic  elec- 
tric elevator,  pine  trim,  pine,  tiled  and 
hardwood  floors,  tiled  baths,  fire  es- 
capes, ornamental  iron  work. 


CROWE 

GLASS 

CO. 

674  Edd7  St. 
Phone  Prospect  «U 

Equipped  To  Handle 
iijiy   Size  Job. 

DIRECT  FACTOET  BUYEBS 


LO.VG  BEACH,  L.  A.  Co.,  Cal.— Frank 
AVynkoop.  700  Kress  Bldg.,  Long  Beach 
has  compl.  plans  and  bids  have  been 
taken  for  3-story  and  basement,  49-rm. 
hotel  at  721  W  Ocean  Ave.,  Long  Beach, 
for  E.  H.  McKenzie  and  W.  L.  Couple; 
L'5xl50  ft.,  brick  constr.,  ruff,  brick 
facing,  comp.  rfg.,  hdwd.  fls.,  pine  trim, 
tiled  baths,  steel  sash,  buttonlath, 
ornam.  iron,  aut.  storage  water  htr., 
gas   rads.,  fire  escapes;   $40,000. 

OROVILLE.  Butte  Co.,  Cal.  —  Berry 
Creek  Inn,  recently  destroyed  by  fire, 
will  be  rebuilt  at  a  cost  of  $10,000.  W. 
B.  Foster  is  owner. 


ICE  AND  COLD  STORAGE 
PLANTS 


BEVERLY  HILLS,  L.  A.  Co.,  Cal.— 
Archt.  John  M.  Cooper.  321  Marsh- 
Strong  Bldg.,  Los  Angeles,  is  preparing 
working  plans  and  has  contr.  on  cost 
plus  basis  for  1-story  reinf.  cone,  ice 
plant,  at  Beverly  Hills,  for  Beverly 
Hills  Ice  Co.;  82x173  ft.,  stucco  exter., 
c-'mp.  rfg.,  steel  sash,  wire  glass,  cem. 
fls..  skylights;  York  Mfg.  Co.,  5051 
Santa  Fe  Ave.,  Los  Angeles,  has  contr. 
tor  all  cork  insulation  and  all  refrig- 
erating mach.  including  overhead 
hoists. 


LODI.  San  Joaquin  Co.,  Cal. — Angelo 
Palermo,  Lodi,  files  application  with 
city  trustees  fjr  building  permit  to 
erect  $2300  ice  plant  at  500  East  Oak 
Street. 


POWER  PLANTS 


LOS  ANGELES.  Cal. — Until  3  p.  m., 
March  10,  bids  will  be  rec.  by  public 
serv.  comra.,  207  S  Broadway,  for  one 
McCollum  earth  current  metre.  Spec. 
P.  A.  adv.  No.  W-406.  Jas.  P.  Vroman, 
secretary. 


TACOMA,  Wash. — City  Commissioner 
of  Light  &  Power  awards  contracts  for 
Lake  Cushman  power  project  as  fol- 
lows: 

Star  Iron  &  Steel  Works — Erect 
towers  for  transmission  line  at  Nar- 
rows  Crossing,    bid,    $148,803. 

J.  A.  Roebling  &  Sons,  furnish  cable 
and  fittings,  $37,612;  cable  will  be  6,- 
240  ft.  in   length. 

Puget  Sound  Bridge  &  Dredging  Co., 
erect  the  Narrows  sub-station  in  Ta- 
coma,  $16,800. 

Ward  &  Ward,  Tacoma,  const,  con- 
crete footings  for  towers,  $10,405. 


LOS  ANGELES,  Cal.— Until  3  P.  M.. 
Mar.  27,  bids  will  be  rec.  by  Pub.  Serv. 
Comm..  207  S.  Broadway,  for  distribu- 
tion and  small  power  transformers 
under  Spec.   9-347. 

Bids,  same  date,  for  5000  ft.  2^4-in. 
and  3000  ft.  3-in.  standard  galv.  or 
sherardized  rigid  iron  conduit  under 
Spec.  P.  A.  Adv.  P-410.  Jas.  P.  Vro- 
man,  secretary. 


VANCOUVER,  B.  C— Hotmer  in- 
terests of  Wisconsin  will  finance  con- 
struction of  a  $1,500,000  hydro-electric 
plant  in  the  Portland  canal  district; 
work  to  start  this  Spring.  Plant  will 
be  located  in  Glazier  Bay,  on  Portland 


Fire  Protection  Products  Co 

FIRE  DOOR  EXPERTS 

KaUisKeliu     Copper     and     Bnmse 

Dovrs   and   Triaa 

Ornamental    Elntmn«ea 

gbe«t  Uftal  'Work  of  Brery 

DcaeilpUon 

CHAS.   SCHULTHKIS,  MgT. 

S117-S119  TWDNTIKTH   STRB1X3T 

ncnr    Hnrrlaoa    St. 

SAN   FRAJIOISOO,   OAISW, 


canal.  Just  below  Salmon  river.  Rec- 
ords computed  show  a  minimum  of 
4,000-b.  p.  at  time  of  maximum   Ice. 


OAKDALE.  Stanislaus  Co..  Cal.— 
Utica  Gold  Mining  Co.  and  Hobart  Est. 
are  planning  construction  of  a  storage 
dam  and  power  plant  on  Stanislaus 
river  at  Spicers  Meadow;  dam  and  site 
will  cost  approx.  $2,500,000;  dam  to  im- 
pound 65,000  ac.  ft.  of  water  for  power 
and  irrigation.  The  Pacific  Gas  & 
Electric  Co.,  445  Sutter  St.,  San  Fran- 
cisco, is  reported  to  be  intereste<i  in 
the   power  development. 


LOS  ANGELES,  Cal.— U.  S.  Steel 
Prod.  Co.,  2080  E.  Slauson  Ave.,  award, 
cont.  at  $44,975.66  (f.  o.  b.  Versailles, 
Penn.)  for  city's  alternate  No.  1,  and 
bidders'  alternate  No.  4,  under  Spec. 
P-345  for  steel  pipe,  bolts,  rivets,  etc., 
for  Big  Pine  Power  Plant  No.  3  pen- 
stock. Lacy  Mfg.  Co.,  Washington 
Bldg.,  awarded  cont.  at  $23,485,  f.  o.  b., 
Los  Angeles,  for  city's  alternate  No.  2 
under  same  spec. 

LOS   ANGELES,   Cal. — Until    10   a.    m., 


WHlTCn 


THE 
EASY  HARDWARE 


Any  carpenter — whether  he  la 
familiar  with  it  or  not — can 
make  a  perfect  installation  with 
WHITCO  on  old  or  new  sash 
easier,  quicker  and  more  eco- 
nomically than  'With  any  other 
kind  of  hardware. 
Made  in  3  sizes — 8  Inch,  12  inch 
and  16  inches  long.  Take  case- 
ments up  to  48  inches  'wide. 
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PUBLIC  BUILDINGS 


BAKERSFIELD,  Kern  Co..  Cal. — Un- 
til March  16,  10  a.  m.,  bids  will  be  re- 
ceived by  F.  E.  Smith,  county  clerk, 
to  erect  branch  library  at  Shatter. 
Chas.  H.  Blggar,  architect.  Bank  of 
Italy  Bldg-.,  Bakersfield.  Cert,  check 
or  bidder's  bond  payable  to  clerk  req. 
Plans   obtainable   from   architect. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal 
— Election  will  be  called  in  March  to 
vote  bonds  of  $45,000  for  alterations 
and  additions   to  city  hall. 


SAN  FRANCISCO — Architects  Fred- 
erick H.  Meyer  and  Albin  R.  Johnson, 
Bankers  Investment  Bldg.,  have  been 
commissioned  by  Board  of  Public 
Works  to  prepare  plans  for  proposed 
fire  house  to  be  erected  in  Tennessee 
St.,  bet.  19th  and  20th  streets.  De- 
tails of  construction  will  be  published 
when  plans  are  in  course  of  prepara- 
tion. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Architects  Curlett  &  Beelman,  408 
Union  Bank  Bldg.,  have  been  commis- 
sioned to  prepare  plans  for  the  new 
municipal  building  to  be  erected  by 
the  City  of  Los  Angeles.  Bonds  in  the 
sum  of  $5,000,000  have  been  voted  for 
the  building.  It  will  be  located  in  the 
block  bounded  by  Temple,  First,  Main 
and  Spring  Sts. 

SAN  DIEGO,  Cal. — Council  plans  $60,- 
000  bond  issue  to  finance  branch  libra- 
ries. 


CARSON  CITY,  Nevada  —  Assembly 
has  voted  $250,000  to  finance  erection 
of  state  building  at  Reno  Highway 
Exposition.  F.  J.  DeLongchamps,  archi- 
tect. Gazette  Bldg..  Reno,  will  prob- 
ably  prepare    the   plans. 


LOS  ANGELES,  Cal. — Bids  reed,  by 
L.  A.  library  bd.  Feb.  18  for  steel  stack 
equip,  for  new  Central  library  bldg., 
were  as  follows:     Art  Metal  Constr.  Co. 

(1)  bracket  stacks  complete  e.x'cept  cer- 
tain shelves,  $144,450,  (2)  bracket 
shelves  to  complete   item  No.   1,  $23,125, 

(3)  standard  stacks  complete  except 
certain  shelves,  $178,060,  (4)  standard 
shelves  to  complete  item  No.  3.  $15,500, 
General   Fireproofing  Co.— (1)    $186,024, 

(2)  $32,394,  (3)  $191,488,  (4)  $20,501; 
J.  H.  Hine  Co.— (3)  $158,369,  (4)  $18,835; 
Library  Bureau — (1)  $152,256,  (2)  $22,- 
734,  (3)  $209,645,  (4)  $20,620;  Snead  .% 
Co. — (1)  $131,900,  (2)  $26,200,  (3)  $166,- 
900,  (4)  $39,900;  Van  Dorn  Iron  Works 
—  (1)    $183,853,    (2)    $24,894,    (3)    $213,881, 

(4)  $17,116.  Contr.  will  probably  be 
awarded  Feb.  20. 


SANTA  BARBARA,  Santa  Barbara 
Co.,  Cal. — Archts.  Roland  F.  Sauter  and 
B.  Keith  Lockard,  San  Marcos  Bldg., 
have  prepared  tent,  plans  for  new  mu- 
nicipal bathhouse,  bond  issue  for  which 
will  be  subm.  to  voters  on  Feb.  24.  Pro-  " 
posed  bldg.  would  be  2-story,  250x60 
ft.,  masonry  constr.  with  tile  rf. 


EUREKA,  Humboldt  Co.,  Cal.  — 
Ohman  Hardware  Co.,  Eureka,  at  $1022 
awarded  contract  by  city  council  to  fur. 
and  install  steel  low  pressure  boiler 
in    city    hall. 


Member  S.  F.  Bulldera'  E>zchan^ 
Phone   Sutter  1700 

ALBERT  DEAN 

Random  Yariegated  Colors  Slate 

Roofing 

and 

Etandom  Yariegated  Colors  Tile 

Roofing 

Composition  Rooflns 

Oeneral  Roof  Repairing 

Samples  Submitted 

ISO  Jeaslc   St^  San  Wnnetwu* 

Rea.    4201    Klaslon    St 

Phone    Randolph    toil 


LOS  ANGELES.  Cal. — Snead  &  Co., 
Jersey  City,  N.  J.,  Mr.  McQuillcan,  care 
of  Rucker-Fuller  Desk,  Oakland,  Cal., 
representative,  award,  cont.  at  $126,700 
for  steel  staclt  equip,  for  new  Central 
library  bldg.  Bracket  type  stacks  will 
be    used. 


RESIDENCES 


Contract   Awarded. 

DWELLING  Cost,  $13,100 

STOCKTON,    404    Regent    Court. 
Two-story   dwelling   and   garage. 
Owne.r — Mar.v    F.   J.    Young. 
Contractor — Robert  Powell.  Sacramento 
and    Lindsay,    Stockton. 


To  be  Done  by  Day's  Work. 
DWELLING  Cost,    $40,000 

SACRAMENTO,    1341    45th. 
Eleven-room    dwelling    and    garage. 
Owner — George  G.  Pollock,  Forum  Bldg 
Sacramento. 


Contract   Awarded. 

RESIDENCE  Cost,    $13,658 

SAN  FRANCISCO,  W  26th  Ave.  115  S 
Sea   Cliff   Ave. 

Two-story  and  basement  frame  resi- 
•  dence. 

Owner — Milton  Ellis,  140  W  Clay  Park, 
San   Francisco. 

Architect — Alfred  Henry  Jacobs,  110 
Sutter  St.,  San  F'rancisco. 

Contractor — William  Martin,  180  Jes- 
sie   St.,    San    Francisco. 


To   Be   Done   By  Day's  Work. 
RESIDENCE  Cost,    $14,000 

PIEDMONT.    47   Bellevue  Ave. 
Residence  and  garage. 
Owner— M.     P.     Brasch,     392     17th     St., 
Oakland. 


Contract  Awarded. 

RESIDENCE  Cost,    $16,000 

BERKELEY,  Alameda  Co.,  Cal.  No. 
2339  Oregon   St. 

Four    family    residence. 

Owner — Samuel  Thornton,  1428  Frank- 
lin   St.,    Oakland. 

Architect — None. 

Contractor — Harry  C.  Knight,  1428 
Franklin   St.,   Oakland. 


Contract  Awarded. 

RESIDENCE.  Cost    $10,000 

OAKLAND.      815    Trestle    Glenn    Rd. 
Two-story   nine-room   residence. 
Owner — G.    B.    &    I.    H.    Lard,    306    14th 

St.,    Oakland. 
Contractor — Leonard  H.   Ford,   306   14th 

St..   Oakland. 


Plans  Being  Prepared. 

BUNGALOWS.  Cost,    $6000    each 

LOS   ALTOS,    Santa    Clara    Co. 

P'our    frame    and    stucco    bungalows,    2 

with  garage  and  2  having  separate 

garages. 
Owner— Withheld. 
Architect    —    Benjamin     Schreyer,     105 

Montgomery   St.,   S.   F. 


DIaraell  aaJdi  "Conlldenee  I*  ■ 
plant  of  alow  KroTTtb."  The  eon- 
fldence  irhlch  architects,  con- 
tractors, and  ovrnera  CTCrxwhere 
have  In  Qimndt-qnallty  palntlns 
and  decorntlnic  serTlce  has  been 
established  thronsh  the  strictest 
adherence  to  the  hiehest  stand- 
ards dnrlne  the  past  40  rears. 
Whether  the  Job  be  large  or 
small,  onr  paramonnt  Intereat  Is 
to  achieve  the  beat  remit  and 
Kive  fnll  value  for  everr  dollar 
expended,  (tnandt-qoallty  aerr- 
Ice  Is  a  dependable  service  and 
ivlll  fulfill  all  your  re^iulrementa. 


A.  Ouandt  &  Sons 

Painters  <  Decorators 


SmcE  1885 
374  GUERRERO  STREET  •  MARKET  1709 

SAN  FBANCISCO 

Los  Angeles 


Contract  Awarded. 

DWELLING.  Cost,    $12,008 

SAN   FRANCISCO.      S  Green    St.   100   W 

Pierce  St. 
Two-story   and    basement   frame    dwlg. 
Owner — E.   G.    Meyer,    Mills   Bldg.,    San 

Francisco. 
Architect — Henry      H.      Gutterson,      526 

Powell  St.,  San  Francisco. 
Contractor — M.    C.    Ingraham,    165    Fell 

St.,    San    Francisco. 


Contract  Awarded. 

RESIDENCE  Cost,    $11,600 

SAN    FRANCISCO.      Lot    6,    St.    Francis 

Wood. 
Two-story    frame    residence. 
Owner — Robt.    M.      Christie,      772      12th 

Ave.,    San    Francisco. 
Architect — Dodge      A.      Riedy,      PaciBc 

Bldg.,   San   Francisco. 
Contractor — Otto  Johnson.  2435  Spauld- 

ing  Bldg.,   Berkeley. 


Contract    Awarded. 

RESIDENCE.  Cost.  $14,087 

BERKELEY,  Alameda  Co.,  Cal.  Lot  6 
Blk    19,  Thousand  Oaks  Tract. 

Two-story   and   basement   residence. 

Owner — John  and  Minnie  C.  Hood. 
Berkeley. 

Architect — Walter  T.  Steilberg,  1  Or- 
chard Lane,   Berkeley. 

Contractor — George  J.  Maurer  &  Co.. 
177    Ridge    Way,    Oakland. 


Sub-F'igures  Being  Taken. 

RESIDENCE.  Cost,    $ 

HILLSBOROUGH,    Cal. 

Two-story   and   basement   frame,   brick 

veneer  and  stucco   residence. 
Owner — J.   D.   Grant,   San   Francisco. 
.■Vrchiteet — Lewis     P.    Hobart,     Crocker 

Bldg..    S.    F. 
Contractor — Lindgren-Swinerton,     Inc. 

225    Bush    St.,    S.    F. 


To  Be  Done  By  Day's  Work. 

RESIDENCES  6  at  $3000  each 

5  at  $4000  each 

SAN  FRANCISCO,  N  Alhambra  65  to 
190  W  Mallorca  Way;  N  Alhambra 
179    to    304    E    Pierce    St. 

Eleven  1-story  and  basement  frame 
residences. 

Owner — Meyer  Bros.,  603  First  Nation- 
al Bank  Bldg.,  San  Francisco. 

Plans    Being   Prepared. 

RESIDENCE.  Cost    $9000 

BELLE  MONTI,  near  Belmont,  San 
Mateo   Co. 

One  and  one-half  story  and  basement 
and  garage  frame  and  stucco  resi- 
dence. 

Owner — Withheld. 

Architect  — •  Benjamin  Schreyer,  105 
Montgomery    St..    S.    F. 


To  be  Done  by  Day's  Work. 

BUNGALOWS.  Cost     $4000     each 

BELLE  MONTI,  near  Belmont,  San 
Mateo    Co. 

Pour  frame  and  plaster  bungalows.  2 
with  garages  and  2  having  sep- 
arate  garages. 

Owner — Belle  Monti  Bldg.  Co.,  %  Ben- 
jamin Schreyer. 

Architect  —  Benjamin  Schreyer.  105 
Montgomery    St..    S.    F. 


LOS  ANGELES,  Cal. — Archt.  C.  H. 
Kyson.  6034  Hollywood  Blvd.,  L.  A.,  has 
prepared  plans  and  will  build  2-story 
9-room  English  type  res.,  61x51  ft.  at 
2264  W  Live  Oak  Dr.  for  H.  L.  Eaton, 
1300  Genesee  St.  Press,  brick  face,  slate 
and  comp.  rf.,  art  stone  trim,  wrought 
iron,  stone  mantels,  3  tiled  baths,  oak 
and  pine  fis.  and  trim,  steel  casement 
windows,  leaded  glass,  disappearing 
screens.  Premier  water  htr..  unit  htg. 
sys.;    $38,000. 


Mailing  Lists 


a--NBtioDal.StataandLocal--lDdtvid- 
il3.  ProfeasloDS.  Business  CoDCcms. 

99%te^i£yeach 
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To   Be    Done    by    Day's    Work. 
DWELLING  &   GAR.  Cost.   $40,000 

SACRAMENTO.      1341    45th. 
Eleven-room     dwelling    and       separate 

garage. 
Owner — Geo.   G.    Ponock,    Forum   BIdg., 

Sacramento. 


SCHOOLS 


PASADENA.  L.  A.  Co.,  Cal. — Wm.  T. 
Loesch.  110  N  Euclid  Ave.,  Pasadena, 
awarded  gen.  contr.  at  $139,400  by  bd. 
educ.  of  Pasadena  for  2-story  bldg.  at 
Washington  junior  high  school  site, 
Pasadena.  Allison  &  Allison,  archts., 
1405  Hibernian  Bldg.,  Los  Angeles. 
Awards  on  sub  trades  were:  painting, 
C.  G.  Wopschall,  $3920;  plumbing,  Coo- 
ney  &  Winterbottom,  $9257;  electric 
wiring.  H.  L.  Miller  Co.,  $S724. 

Bonds    Voted — Working      Plans      being 

Prepared. 
SCHOOL  Cost,    $250,000 

SUNNYVALE.    Santa    Clara    Co.,    Cal. 
Fireproof  high   school  and  gymnasium. 
Owner   —   Sunnyvale-Cupertino      Union 

High    School   District. 
Architect — W.    H.    Weeks,    369    Pine    St., 

San   Francisco. 


SAN  FRANCISCO. — Until  April  1,  3 
P.  M.  bids  will  be  received  by  Board 
of  Public  Works  to  erect  Le  Conte 
School  in  Harrison  St.  bet.  Preclta 
Ave.  and  Army  St.  Segregated  bids 
are  wanted  for  (1)  general  construc- 
tion, est.  cost  $295,000;  (2)  mechanical 
equipment,  $14,500;  (3)  plumbing, 
$14,000;  (4)  electric  work,  $7500.  Total 
est.  cost  $331,000.  Plans  obtainable 
from  Bureau  of  Architecture,  2nd  floor, 
City   Hall. 


SAN  FRANCISCO  —  City  Architect 
John  Reid,  Jr.,  First  National  Bank 
Bldg.,  instructed  by  Board  of  Public 
Works  to  prepare  plans  for  athletic 
field  at  High  School  of  Commerce, 
Van    Ness   Ave.    and   Fell    St. 


SAN  FRANCISCO  —  City  Architect 
John  Reid,  Jr.,  First  National  Bank 
Bldg.,  instructed  by  Board  of  Public 
Works  to  prepare  plans  for  addition 
to  Brete  Harte  school.  Further  men- 
tion will  be  made  of  this  work  when 
plans   are    further   advanced. 


YREKA,  Siskilyou  Co.,  Cal. — Until 
March  14,  10  A.  M.,  bids  will  be  received 
by  Leila  E.  Steele,  Clerk,  Siskiyou 
Union  High  School  District,  to  fur. 
and  install  one  smoke  stack,  50  ft. 
high,  15  in.  dia.,  made  of  14  gauge  galv. 
iron  with  one  smoke  stack  cap  and  one 
vent  roof  plate.  Additional  informa- 
tion  obtainable  from  clerk. 


TUBA  CITY,  Sutter  Co.,  Cal. — Until 
March  14,  12  noon,  bids  will  be  receiv- 
ed by  Yuba  City  High  School  District, 
V.  W.  Cooley,  clerk,  to  const,  concrete 
walks  and  install  sprinkler  and  water 
system  in  school  grounds.  Cert,  check 
10%   payable   to  clerk   req. 


TUSTIN,  Orange  Co.,  Cal. — Until  7 
P.  M..  March  9,  bids  will  be  received  by 
Tustin  Union  High  School  District  for 
one-story  and  part  two-story  music 
and  cafeteria  building  at  Tustin  High 
School,  Tustin.  Separate  bids  on  gen- 
eral, plumbing,  painting,  heating,  elec- 
tric. Plans  and  specifications  on  iile 
with  Architect  Mott  M.  Marston,  507 
Douglas  Bldg.,  Los  Angeles,  or  J.  W. 
Means,  priucipal.  Certified  or  cashier's 
check  or  bid  bond  5%.  Chas.  E.  Sauers, 
clerk.  Reinforced  concrete  plaster,  ex- 
terior, tile  and  composition  roofing, 
maple  and  cement  floors,  gas  radi- 
ators, pine  trim,  water  heater,  slate 
blackboards.      Cost,    $35,000. 


BELVEDERE.  L.  A.  Co.,  Cal.  —  B.  D. 
Kronnick,  3623  South  Park  Ave.  award- 
ed gen.  contr.  at  $417,700  for  erecting 
Jas.  A.  Garfield  high  school  bldgs.  at 
Belvedere.  Geo.  M.  Lindsey,  Laughlin 
Bldg..  archt.  Otlier  contracts  were 
awarded  as  follows:  Plumbing  to  Ash- 
worth  &  Gallop  at  $39,960;  heating  to 
Hickman  Bros,  at  $55,063;  painting  to 
E.  A.  Lindgreen  at  $14,746;  wiring  to 
Amer.   Elec.   Contr.   Co.   at   $16,301.48. 


LONG  BEACH,  Los  Angeles  Co.,  Cal. 
— C.  T.  McGrew  &  Son,  1345  W.  Ocean 
Ave..  Long  Beach,  submitted  low  bid  at 
$154,510  to  Long  Beach  Board  of  Edu- 
cation for  new  Franklin  Junior  High 
School  on  Orange  Ave.,  between  5th 
and  6th  Sts.,  Long  Beach.  H.  A.  Ander- 
son, Palace  Theatre  Bldg..  Long  Beach, 
and  E.  H.  Cline,  307  S.  Hill  St.,  Los  An- 
geles associate  architects.  Low  bid- 
ders on  sub-trades  were:  Plastering, 
A.  Kretchman  at  $5507;  painting.  Long 
Beach  Paper  &  Paint  Co.,  at  $6000; 
plumbing,  John  M.  Eustace,  at  $13,246; 
electric  wiring,  Baird  Electric  Co.  at 
$6000:  heating,  Hickman  Bros.,  at 
$16,169. 


EUREKA,  Humboldt  Co.,  Cal.— Until 
March  18,  8  P.  M.,  bids  will  be  re- 
ceived by  Geo.  B.  Albee,  Sect'y.,  Board 
of  Education  for  heating  &  ventilating 
system  in  Eureka  Junior  High  School. 
J.  J.  Donovan,  architect,  1916  Broad- 
way, Oakland.  Cert,  check  10%  pay- 
able to  dist.  req.  Plans  obtainable 
from  architect  and  on  file  in  office  of 
Bd.  of  Education.  See  call  for  bidH 
under    official    proposal    section    ip    thi» 


LOS  ANGELES.  Cal. — Anton  Johnson 
Co.,  1007  S  Grand  Ave.,  awarded  gen. 
contr.  at  $245,378  for  erecting  Jas.  A. 
Narbonne  high  school  bldg.  at  Lomita; 
Albert  C.  Martin.  227  Higgins  Bldg.. 
archt.  Other  contracts  were  awarded 
as  follows:  Plumbing  to  Hickman  Bros 
at  $19,119;  heating  to  Hickman  Bros, 
at  $33,722;  wiring  to  H.  H.  Walker  at 
$10,466.  Painting  bids  were  held  under 
advisement. 


STOCKTON.  San  Joaquin  Co..  Cal. — 
Until  March  11,  7:30  p.  m..  bids  will  be 
received  by  Ansel  S.  Williams,  secy. 
Board  of  Education,  for  slate  black- 
boards, hardware,  cement  flooring,  etc. 
Concrete  work  is  estimated  to  cost 
$2500;  blackboards,  $1500  and  hard- 
ware $1200.  Chas.  H.  Young,  architect. 
725  N  El  Dorado  St..  Stockton.  See  call 
for  bids  under  official  proposal  sec- 
tion in  this  issue. 


"Westest" 

Dead  Front  Safety 

Panel  Boards  with 

Cabinet 

New     .style     duplex,     type 

as    illustrated.    "Westest" 

Dead     Front     Panels     are 

absolutely  dead  front,  yet 

they  are  easily  accessible 

for   testing.     Fittings  are 

G.    B.    standard    and    are 

mounted    on     Johns-Man- 

ville      ebony      asbestos 

wood.      Plates    and    trim    are    in    Special    Crystalac 

Finish.      All    "Westest"    Panels    are    approved    by 

the   National   Board    of   Fire    Underwriters. 

Western  Safety  Mfg.  Co.,  Inc. 

Member   California    Development    As.sociatlon 
California  Electragrists'  Association 


"WESTEST" 

ELECTRIC  PRODUCTS 

1264  Folsom  Street 
San  Francisco 


Enclosed  externally  operated 
Safety  Switches,  Knife 
Switches,  Jletal  Switch  and 
Cut-out  Boxes,  Safety  Panel 
Boards. 

Catalog  and  Prlcea  on  Request 


A  •TIttsbnrgr"  Automatic 
Gas  Water  Heater  in- 
stalled  In  the  H»nie  indi- 
cates  high  quality 
tlironghont. 

Recommended  and  specl- 
fled  by  all  of  the  leading 
architects,  plumbers  and 
builders. 

Consider  the  high  merit 
of  the  Pittsburg  coupled 
with      "Pittsburg      Perfect 

Service." 


"Hot    water 
wink." 


quick    as    a 


PITTSBURG  WATER  HEATER  CO. 

Makers  of 
"PITTSBURG     AUTOMATIC" 

"BUNGALOW    AUTOMATIC" 

STORAGE   SYSTEMS 
and  "LION"  TANK  WATER  HEATERS 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 
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SAN  FRANCISCO  —  City  Architect 
John  Reid,  Jr.,  First  National  Bank 
Bldg-..  instructed  by  Board  of  Public 
Works  to  prepare  plans  for  Athletic 
Field  at  High  School  of  Commerce, 
Van    Ness   Ave.    and   Fell   St. 


BERKELEY,  Alameda  Co.,  Cal.  — 
Board  of  Education  favors  special  tax 
for  $150,000  to  finance  erection  of  Hill- 
side school  to  replace  structure  de- 
stroyed by  fire. 


EUREKA,  Humboldt  Co.,  Cal. — Board 
of  Education,  on  recommendation  of 
Deputy  District  Attorney  J.  J.  Cairns, 
has  rejected  the  bid  of  G.  A.  Schuster, 
916  Franklin  St.,  Oakland,  for  the  heat- 
ing and  ventilating  system  on  Junior 
High  School  and  new  bids  vrill  be 
asked..  J.  J.  Donovan,  architect,  Tap- 
scott  Bldg.,  1916  Broadway,  Oakland. 


SOUTH  PASADENA,  L.  A.  Co.,  Cal.— 
Until  3:30  p.  m.,  March  9,  bids  will  be 
rec.  by  bd.  of  trus.  of  the  South  Pasa- 
dena high  sch.  dist.  for  2-story  and 
basement  brick  high  school  bldg.  at 
high  school  site.  South  Pasadena;  Nor- 
man P.  Marsh,  archt.,  211  Broadway 
Central  Bldg.,  Los  Angeles:  24  class- 
rooms, study  hail  to  seat  400,  cafeteria, 
kitchen,  offices:  73x208  ft.,  press,  br. 
facing,  comp.  rfg.,  cem.  and  maple  fls., 
gas  rads.  or  steam  htg.  sys.,  steel  toi- 
let partit.,  pine  trim,  slate  blackbds., 
reinf.  cone,  corridor  and  stair  constr.; 
bids  will  be  rec.  separately  on  (1) 
gen.  contr.,  (2)  elec.  wiring,  (3)  heat- 
ing, (4)  painting,  (5)  plumbing. 


FRESNO,  Fresno  Co.,  Cal. — Easterby 
Elementary  School  District  plans  erec- 
tion of  $40,000  school  to  house  6- 
classrooms  and  auditorium.  Prelimin- 
ary plans  have  been  prepared  tor  the 
structure. 


POMONA,  Los  Angeles  Co.,  Cal — Date 
of  opening  bids  has  been  extended  from 
Feb.  24  to  March  10,  1925  at  8  p.  m. 
by  Pomona  bd.  educ.  for  1-story  brick 
and  cone,  gymnasium  bldg.  at  Pomona 
high  school  site.  Plans  and  spec,  on 
file  with  archt.  W.  H.  Weeks,  San 
Francisco,  archt.  Robt.  H.  Orr,  1300 
Corporation  Bldg.,  Los  Angeles,  and 
at  bd.  educ.  office,  high  school  bldg., 
Pomona.  Separate  bids  will  be  taken 
on  general  and  heating  and  ventilating. 
Cert,  check  or  bond  10%.  W.  D.  Tubbs, 
secy.  Press,  brick  exter.,  comp.  rf., 
wood  trusses,  skylights,  steel  sash, 
cem.  and  maple  floors,  locker  rooms, 
showers;   $50,000. 


LOS  ANGELES,  Cal.— Bowman  Const. 
Co.,  2269  Washington  St.  subm.  low  bid 
at  $78,071  to  L.  A.  bd.  educ.  for  new 
2-story  bldg.  proposed  tor  Micheltorena 
St.  school,  Micheltorena  St.,  n.  of  Sun- 
set Blvd.  Low  bidders  on  sub-trades 
were:  Plumbing,  Ashworth  &  Gallop, 
5S53  Moneta  Ave.,  $5990:  heating,  Mun- 
ger  &  Munger.  174  E  Union  .St.,  Pasa- 
dena, $9986;  painting,  D.  Wein,  1649 
Orchard  Ave..  $2200;  elec.  wiring,  Am- 
erican Elec.  Constr.  Co.,  757  E  9th  St., 
$2560.80.  H.  H.  Whiteley,  archt.  Face 
brick,  comp.  rf.,  reinf.  cone,  stairs  and 
corridors,   cem.    and   maple   floors. 


CLAWSON    PATENT 
CHIMNEY   CO. 


CX.AWSON*S    PATENT  CHIMNET 

tm  the  Host  Complete  on   the 

Market 


CX.AWSON'S    FURNACE     GRATE 
for  Gaa,  Coal  or  Wood 


OliAWSON'S 

HOODS  and  DAMPERS  tor 

Open   Ftreplacea 


Expert*    In   Onrfnar   Smokr   Fine* 
and   In   Venttlattnr 

Terra  Cotta  and  Galvanized  Iron 

Ofclniney  Tops  Erected 

Chimney  Sfreeplnflr 


BANKS,  STORES  &  OFFICES 


Preliminary    Plaius    Beiny    Prepared. 
BUILDING.  Cost,    $500,000 

BERKELEY.      NW    Cor    Shattuck    Ave. 

and   Center   St. 
Twelve-story    steel    frame  concrete   and 

brick  veneer  store  and  office  bldg. 
Owner— ^Central       Berkeley        Building 

Co.,  Inc.,  Berkeley. 
Architect — Walter    H.       Ratcliffe,       Jr., 

Mercantile    Bk.    Bldg.,    Oakland. 
The   first   six   stories   of  the   building 
will    be    erected    at    this    time,    the    re- 
maining six  to  be  added  later. 


Segregated    Figures   Being   Taken. 
OFFICE    BLDG.  Approx.,    $400,000 

SACRAMENTO.  Cal.  K  Street,  bet.  14th 

and  15th   Sts. 
Six-story    and    basement    pressed    brick 

and    terra    cotta    Class   B    telephone 

office    building. 
Owner — Pacific  Telephone  &  Telegraph 

Co.,   Head   Office,   San   Francisco. 
Architect    —    Bliss    &    Faville,    Balboa 

Bldg.,    San    Francisco. 
Contractor  —   Lindgren-Swinerton    Co., 

Inc.,    Standard    Oil    Bldg.,    S.    F. 


Preliminary   Plans    Being   Prepared. 

BANK    BLDG.,    ETC.  Cost    $40,000 

BERKELEY.  Elmwood  Branch  Bank 
Bldg.,  NE  Cor.  College  and  Ashby 
Aves. 

Bank   and   office   building. 

Owner — Mercantile  Trust  Co.,  Berkeley, 
Cal. 

Architect — W.  H.  Ratcliffe  Jr.,  Mer- 
cantile   Bank    Bldg.,    Berkeley. 


Preliminary    Plans    Being    Prepared. 

ADDN   TO    BANK    BLDG.      Cost    $55,000 

BERKELEY,  Alameda  Co.  West  Berk- 
eley Branch  Bank,  NW  Cor.  Uni- 
versity   &   San    Pablo  Aves. 

Alterations  and  additions  to  banl<.  Ad- 
dition of  two-story  brick  and  Co- 
lusa   stone    94x50. 

Owner — Mercantile  Trust  Co.,  Berkeley, 
Calif. 

Architect — James  W.  Plachek,  2014 
Shattuck    Ave.,    Berkeley. 


Plans    Being    Revised. 

BANK     BLDG.  Cost,     $190,000 

PETALUMA,    Sonoma    Co. 

One-story,    two    mezzanines    and    base- 
ment,   reinforced      concrete      bank 
building,    terra    cotta    facing. 
Owner — Sonoma    County    Nat'l    Bank. 

Architect    —    H.     H.     Winner,     55    New 
Montgomery  St.,  S.  F. 


Preliminary    Plans    Being    Prepared. 
B.\NK  BLDG.  Cost.    $25,000 

MENLO    PARK.    Santa    Clara    Co.,    Cal. 
One-story      brick    and      concrete      bank 

building. 
Owner — Menlo    Park    Branch     of    Palo 

Alto    Bank. 
Architect  —  Birge    M.    Clark.    600    Em- 

barcadero   Road,   Palo  Alto. 


Bids   Opened. 

PRINTING    OFFICE  Cost,    $20,000 

WOODLAND,    Yolo    Co.,    Cal.,    Court    St. 

Two-story  brick  class  C  printing  plant 
and   office   building,   60x84. 

Owner — Woodland    "Democrat,"    Wood- 
land. 

Architect— Dean   &   Dean,   City  Library 
Bldg.,    Sacramento. 
Bids  are  for  a  general  contract.   List 

follows: 

E.    L.    Younger,    Porter   Bldg., 

Woodland      $23,242 

Wm.   R.  Fait,  Wondland 24,000 

J.    G.   Motroni,   Woodland 24,520 

J.    Witzelberger,     Woodland 25,794 

Contract    will    probably    be    awarded 

in  the  next  day  or  so. 

Ground  floor  will   be  utilized  for  the 

printing  plant  and  the  floor  above  will 

be  devoted  to  office  rooms. 


Wrecking    Contract    Awarded. 
B.\NK    &    OFFICE  Cost,     $1,400,000 

OAKLAND,    Alameda   Co.,    Cal.,    Broad- 
way  and    15th    Sts. 
Seventeen-story     class     A     bank     and 

office   building. 
Owner — Central    National    Bank. 
Architect   • —   Geo.    W.    Kelham,    Sharon 

Bldg.,    San    Francisco. 
Engineer — H.  J.  Brunnier,  Sharon  Bldg. 

San    Francisco. 
Contractor    —    Dinwiddle    Construction 

Co.,    Crocker   Bldg.,    S.   F. 
AVrecking — Dolan    Wrecking    Co.,    2149 

E-14th  St..  Oakland,  $5,000. 
As  previously  reported,  contract  for 
terra  cotta  was  awarded  to  Gladding- 
McBean,  22nd  and  Market  Sts.,  Oakland 
and  structural  steel  to  the  Moore  Dry 
Dock  Co.,  Balfour  Bldg.,  S.  F.;  elevator 
contract  to  Otis  Elevator  Co.,  333  13th 
St.,  Oakland. 
Granite   awarded    to    Raymond    Granite 

Co.,  No.  3  Potrero  Ave.,  S.  P. 
Marble  awarded  to  Vermont  Marble  Co. 

244   Brannan   St.,   S.  P. 


Painting   Sub-Contract   Awarded. 

OFFICE   BLDG.  Cost,   $100,000 

SAN  FRANCISCO,  N  Post  street  160-10 
W    Powell    St. 

Ten-story  and  basement  Class  A  of- 
fice  and  loft   building. 

Owner — Selah  Chamberlain,  Mills  Bldg 
San    Francisco. 

Architect  —  Bakewell  &  Brown,  251 
Kearny    St.,    San    Francisco. 

Paintinji;  —  Chas.  Godin,  1730  Jaynes 
St.,    Berkeley. 


Plans   Being   Prepared. 

STORE    BLDG.  Cost,    $125,000 

SAN    FRANCISCO.      S   Sixteenth    St.    — 

E   Mission   Street. 
Six-story   Class   C   brick    store   building 

(furniture   display  and  salesroom). 

50  by  100   feet. 
Owner — Lachman    Bros.,     2047    Mission 

St.,    San    Francisco. 
Architect — S.  Heiman,   57   Post  St.,  San 

Francisco. 
Plans    will    be    ready    for   segregated 
figures  shortly. 


All-Key 
Plaster  Lath 

(Patented) 
100%    Mechanical  Key. 


Plaster 
Wall    Board 

(Patent  applied   for) 
The  Last  W^ord  In  Wall  Bos 
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Steel    and    Ornamental    Iron    Contracts 

Awarded.  

STORE  Cost,    approx.    $28,000 

PALO    ALTO,      Santa    Clara    Co.,    Cal. 

Emerson    street. 
Two-story   Class   C   store   and   rooming 

house,  50x90  feet  (stucco  front). 
Owner — Joe  Wasserman,  Palo  Alto. 
Architect — Birge  M.  Clark,   600   Embar- 

cadero    Road,    Palo    Alto. 
Contractor — Sampel  &  Cody,  Call  Bldg., 

San    Francisco. 
Reinforcing     Steel — Steel     Service     Co., 

1280  Indiana  St.,  S.  F. 
Ornnmental    Iron — Fair    Mfg.    Co.,     617 

Bryant   St.,   S.  F. 
Sub-flgures  are  being  taken  on  other 
portions   of   the   work. 

Owner  Taking  Sub-Figures. 

OFFICE   BLDG.,   ETC.  Cost,   $50,000 

OAKLAND,    Alameda    Co.,    Cal.    Grand 

Ave.  and  Perry  St. 
Three-story    Class    C    hollow    tile    and 

stucco    store   and   physicians'    office 

building. 
Owner — Wm.   Greuner,   176  Grand  Ave., 

Oakland. 
Architect — Clav    N.    Burrell,    American 

Bank  Bldg.,  Oakland. 
The  building  will  have  4  stores  and 
the  second  and  third  stories  will  be  de- 
voted to  offlces.  The  addition  of  a 
theatre  to  the  rear  of  the  building  is 
contemplated. 

Construction   will   start   immediately. 


Bids   Being   Taken. 

PRINTING    OFFICE  Cost,    $20,000 

WOODLAND,    Yolo   Co.,    Cal.      Court    St. 

Two-story  brick  Class  C  printing  plant 
and  office   building,   60x84. 

Owner — Woodland    "Democrat,"    Wood- 
land. 

Architect — Dean   &   Dean,   City   Library 
Bldg.,   Sacramento. 
Bids   are   being   taken    for   a   general 

contract    and   will    be   opened   Tuesday, 

Feb.  24,  at   11  A.  M. 

Ground  floor  will   be  utilized  for  the 

printing  plant  and  the  floor  above  will 

be  devoted  to  office  rooms. 


Preliminary   Plans   Being   Prepared. 
STORE    BLDG.  Cost,    $20,000 

MENLO  PARK,  Santa  Clara  Co.,  Cal. 
One-story     reinforced     concrete     store 

building  containing  four  stores. 
Owner — Palo      Alto    Improvement     Co., 

Palo   Alto. 
Architect — Birge      M.   Clark,      600   Em- 

barcadero   Road,    Palo   Alto. 


.Sub-Contracts   Awarded. 

STORE   BLDG.  Cost,   $34,500 

OAKLAND,  Alameda  Co.,  Cal. — SE  Cor. 

12th   and   Webster  Sts. 
One-story     and    mezz.     Class     C     store 

building. 
Owner — Twelfth  Street  Realty  Co.,  Inc. 
Architect — W.    H.    Crim,    Jr.,   &   Hamil- 
ton   Murdock,    425    Kearny    Street, 
San    Francisco. 
Contractor — Barrett    &    Hilp,    351     12th 

St.,   Oakland. 
ItliKc.    Iron — Moore    Drydock     Co.,     foot 

Adeline    St.,    Oakland. 
PInmbinB— Scott  Co.,  381  llth  St.,  Oak- 
land. 
filass— P.   A.   Smith,   351   12th   St.,   Oak- 
land. 
Klec.  Work — Slater  Elec.   Co.,   493   42nd 

St.,    Oakland. 
MIlMvork — Contractors      and      Builders 
Supply   Co.,    5th      and      Cypress      St., 
Oakland. 
Plastering — A.    J.    Hillan,    351    12th    St., 
Oakland. 


Cost,     $44,869 
N    Sacramento,    68 


Contract    Awarded. 
STORES,     ETC. 
SAN    FRANCISCO. 

W  Kearny. 
Two-story   and   basement   brick   stores, 

offices   and   lofts. 
Owner^— Dr.    Ng    Poon    Chew.    Ng    Lam 

and    Wong    Pong,    809    Sacramento 


St. 
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Architect — A.    R.    Denke, 

Bldg.,  Oakland. 
Contractor- — W.    J.    Stevens,    IS 

St.,  S.  F. 


Dalzlel 
Jessie 


Cost,   $15,000 
Capitol   and   Ocean 


Bids   Being   Taken. 

OFFICE   BLDG. 

SAN    FRANCISCO. 
Aves. 

Two-story  frame  store  and  office   bldg. 

Owner — A.   J.   Brannigan,    900   Valencia 
St.,   San   Francisco. 

Architect — Baumann   &  Jose,   251   Kear- 
ny St.,  San  Francisco. 


Additional     Sub-Contract     Awarded. 

BUILDING.  Cost.  $26,000 

SAN  MATEO,  San  Mateo  Co.,  Cal.,  Ells- 
worth   and    Baldwin   Ave. 

One-stor.v    concrete    building. 

Owner — Joel  W.  Kaufman,  trustee,  160 
W    Poplar    St.,    San    Mateo. 

Architect  —  W.  N.  Toepke,  72  New 
Montgomery  St.,   San   Francisco. 

Contractor — Barrett  &  Hilp,  918  Har- 
rison  St.,   San   Francisco. 

Ro«filns — Mallott  A  Peterson,  2412 
Harrison    St.,    S.    F. 

Metal    Bars  —  Zouri    Co.,    1208    Howard 

Tile^Art  Tile  &  Metal  Co.,  221  Oak  St., 
S.    F. 


Contract  Awarded. 

ADDITION  Cost,   $70,000 

SAN  FRANCISCO,    1045   Capp  St. 

Four-story  addition  for  telephone  ex- 
change. 

Owner— The  Pacific  Tel.  &  Tel.  Co.,  333 
Grant  Ave.,  San  Francisco. 

Architect  —  Dept.  of  Engineering  of 
Owner. 

Contractor — Monson  Bro.s.,  251  Kearny 
St.,    San    Francisco. 


SANTA  ANA.  Orange  Co.,  Cal.— H.  H. 
Helbush,  Sr.,  will  start  work  next  week 
on  remodeling  old  1st  Natl.  Bank  Bldg., 
n.w.  cor.  4th  and  Main  Sts.  Roof  will 
be  raised  and  3rd  story  added,  inter, 
remodeled,  new  brick  facing. 

(Continued    on    Page    34) 
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T.  I.  Butler,  General  Manager, 

T.    I.    Butler   Co., 

Dealers  in  Sand  and  gravel, 

San    Francisco, 

Dear    T.    I.: 

LAST   SUNDAY  was   the  birthday. 

OF   GEORGE   Washington. 

AND  GEORGE'S  folks. 

HAD   CHERRY   trees. 

IN   THEIR   back   yard. 

AND  GEORGE  very  foolishly. 

CUT  DOWN  one  of  them. 

BUT  DOWN  in  Tulare. 

WHERE   SANDY  Pratt,  President. 

OF  THE  Pratt  Building  Material  Co. 

•  •     • 

DOUGLAS    300 — "easy    to    remember." 

•  •     • 

WAS   RAISED. 

•  •     • 

SANDY'S  FOLKS  had  no  cherries. 

•  •      • 

BUT  PLENTY  of  flg  trees. 
AND  OTHER  trees. 

THAT   SHED   millions  of  leaves. 

•  •     • 

EACH   AND  every  fall. 

•  •     • 

AND  SANDY  felt  like. 

•  •     • 

CUTTING  DOWN  all  of  them. 

•  •     • 

BUT    SANDY'S   father   was    different. 

•  •     • 

FROM  GEORGE'S   father. 

•  •     • 

SANDY'S   FATHER   didn't   know. 

•  •     • 

HOW  TO  take  a   joke. 

•  •     • 

AND  IF  Sandv,  now  producer. 

•  •     • 

OP  "PRATTCO  Amber"  Mixed  Sand. 

WHICH   T.    I.   Butler   Co. 

WILL  BUNKER  and   sell. 

AT  SEVENTH  and  Berry  streets. 

HAD   CUT   down    those   trees. 

THEN    SANDY    (Clarence    then). 

WOULD  HAVE  had  to  eat  his  meals. 

OFF  OF   the  mantel. 

AND    EVERYTHING. 

ANYWAY,  SANDY  is  a  producer. 


^  J 


OF    CLEAN,    sharp    sand. 

AND  HARD,  crushed  rock. 

•     •     • 

AND  DOES  not  have. 

TO  SWEEP  up   leaves. 

FROM  OLD  fig  trees. 

AND   SANDY   is  happy. 

BECAUSE  T.  I.   Butler. 

WILL    SELL    Pratt's    sand. 

IN  S.\N  Francisco. 

AND  ALL  would  be  well. 

IF   S.\NDY. 

DIDN'T   HAVE    to   serve. 

AS  A  juryman  all  week. 

IN  HONORABLE  Judge  Parker's  court. 

THIS  JUDGE   from  Mono  County. 

IS   "BATTING"    for   Judge  Ward. 

"I  THANK  you." 


When  Sandy  Pratt,  producer  of 
clean  sand,  crushed  rock  and  washed 
gravel,  was  a  boy  in  Tulare,  Sand.v  and 
his  "friends"  used  to  "pick"  fruit 
(when   no   one   was  looking). 
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Official    Proposals 
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STATE    OF    CALIFORNIA 


CALIFORNIA  HIGHWAY  COMMISSION 


NOTICE     TO     CONTRACTORS 


(Fresno    County) 

SEALED  PROPOSAIjS  will  be  re- 
ceived at  the  office  of  the  California 
UigrhTray  Coniiuission,  515  Foram 
Building:,  Sacrauiento,  Cal..  until  a 
o'clock  P.  M.  on  March  23,  1025,  at 
whicti  time  tliey  will  be  publicly 
opened  and  read,  for  construction,  in 
accordance  with  the  specifications 
therefor,  to  which  special  reference  is 
made,  of  portions  of  State  Highway,  as 
follows: 

Fresno  County,  between  a  point  two 
miles  north  of  Fresno  and  Herndon, 
(VI-Fre-4-C),  about  five  and  nine- 
tenths  (5.9)  miles  in  length,  to  be 
widened  with  Portland  cement  con- 
crete shoulders. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said  of- 
fice and  they  may  be  seen  at  the  offices 
of  the  Division  Engineers  at  Los  An- 
geles and  San  Prencls80,and  at  the 
ofiice  of  the  Division  Engineer  of  the 
division  in  which  the  worli  is  situated. 
The  Division  Engineer's  offices  are  lo- 
cated at  Willits,  Redding,  Sacramento, 
San  Francisco,  San  Luis  Obispo,  Fres- 
no, Los  Angeles,  San  Bernardino  and 
Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity  of 
work  to  be  done,  with  a  representative 
of  the  Commission.  It  is  requested 
that  arrangements  for  joint  field  in- 
spection be  made  as  far  in  advance  as 
possible.  Detailed  information  con- 
cerning the  proposed  work  may  be  ob- 
tained from  the   Division  office. 

No  bid  will  be  received  unless  It  is 
made  on  a  blank  form  furnished  by 
the  Commission.  The  special  attention 
of  prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  anne.xed  to  the 
blank  form  of  proposal,  for  full  di- 
rections as  to  bidding,  quantities  of 
work    to   be   done,   etc. 

The   California  Highway  Commission 
reserves  the  right  to  reject  any  or  all 
bids   or   to   accept   the    bid   deemed   for 
the   beat   interests  of  the   State. 
HARVEY     M.     TOY, 
LOUIS    EVERDING. 
N.    T.    EDWARDS, 
California    Highway    Commission. 
R.   M.    aiORTON, 
State    Highway    Engineer. 

^  W.    F.    MIXON,    Secretary. 

Dated:     February  24,   1925. 


NOTICE   TO    CONTRACTORS 


(Heating    •&   Ventilating — Eureka    High 
School    District) 


Notice  is  hereby  given  that  the  Board 
of  Education  of  the  Eureka  High 
School  District  of  Humboldt  County, 
hereby  calls  for  sealed  proposals  to  be 
delivered  to  George  B.  Albee.  Secretary 
of  said  Board.  Eureka,  California,  until 
AVednesday,  the  18th  day  of  March,  l»25 
at  8  o'clock  p.  ni.  at  which  time  said 
bids  will  be  opened,  for  the  heating 
and  ventilating  of  the  Eureka  High 
School  Building  tor  the  Eureka  High 
School  District,  located  on  property 
described  as  "Property  bounded 
on  tiie  West  by  "J"  Street,  and 
on  the  North  by  Del  Norte  Street,  and 
on  the  East  by  "N"  Street,  and  on  the 
South  by  Trinity  Street,  in  the  City  of 
Eureka,  County  of  Humboldt,  State  of 
California." 

These  bids  shall  be  presented  In  ac- 
cordance with  plans  and  specifications 
for  said  building  on  file  in  the  office 
of    George    B.    Albee,    Secretary    of   the 


A  call  for  bid*  publlahed  In 
this  section  Indicates  that  bids 
are  desired  from  other  than  looal 
bidders  Maximum  competition 
Is  desired,  and  this  la  assured 
through  BUILDING  AND  ENGI- 
NEERING NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
public    work. 

Ratei  10  cents  per  line,  per 
insertion. 

All  official  calls  for  bids  of 
the  California  State  Hlg-hway 
Commission  and  Nevada  State 
Hlg-hway  Commission  are  pub- 
lished  In   this  section. 


Board  of  Education  and  in  the  office 
of  the  Architect,  John  J.  Donovan,  1916 
Broadway,  Oakland,  California. 

Bids  must  be  made  on  proposals  ob- 
tained at  the  office  of  the  Architect 
and  be  signed  by  the  bidder  and  ac- 
companied by  a  certified  check  certi- 
fied to  by  some  responsible  bank  or 
banker  and  made  payable  to  the  Eureka 
High  School  District,  of  the  City  of 
Eureka,  Humboldt  County,  California, 
to  be  retained  by  said  School  District 
as  agreed  and  liquidated  damages 
should  the  party  or  parties  to  whom 
the  contract  should  be  awarded  fail 
to  enter  into  the  contract  after  the 
award  or  to  give  bonds  required  for 
the  faithful  performance  of  the  con- 
tract or  any  bond  required  by  law. 
The  amount  of  said  check  shall  be  for 
at  least  ten  (10%)  per  cent  of  the 
amount  of  the  bid.  Each  bidder  shall 
execute  the  affidavit  accompanying  the 
proposals   obtained   from   the  Architect. 

Bids  will  be  opened  by  the  Board  of 
said  District  on  Wednesday,  the  18th 
day  of  March,  1925,  at  8  o'clock  p.  m., 
in  the  office  of  the  Board  In  said  City 
of  Eureka. 

The  Board  reserves  the  right  to  re- 
ject any  and  all  bids. 

GEO.  B.  ALBEE, 

Secretary  of  the  Board  of  Education. 


NOTICE    TO     BIDDERS 


(Turbine    Pump— City    of    Santa    Rosa) 

By  order  of  the  Board  of  Public 
Utilities,  of  the  City  of  Santa  Rosa, 
issued  February  17,  1925,  sealed  bids 
are  invited  to  be  received  by  said 
Board  up  to  the  hour  of  5  o'clock  P. 
M.,  March  3,  1925,  in  Room  14,  City 
Hall,  for  a  turbine  pump  with  electric 
motor,  direct  connected,  of  1200  R.  P. 
JM.,  440  volts,  60  cycle,  also:  one  flange 
to  connect  the  pump  head  to  the 
present  flange  on  the  well  for  sealing 
off  purposes;  one  eight  inch  gate  valve 
and  one  eight  inch  check  valve;  one 
water  level  gauge  and  pipe  to  correctly 
indicate  pumping  level,  also  all  pipe 
fittings  and  flanges  necessary  to  con- 
nect the  pump  to  the  present  system, 
completely    installed. 

Conditions   are: 

Diameter   of    well 14    inches 

Depth  of  well   (a  flowing  well)      964  ft. 
Pump    level  150    feet 


QUANTITY  SURVEYOR 

Valuation   Engtaeer 
ARTHUR    F»RIDDLE 

603   Hlaalon    Stre^t^   at   Third    St. 
San    Francisco,    CalU. 

Telephone   Douglas  g-4-9-$ 

General  Listing  Bureau 

Architect's  Preliminary  Estlmatss 


Pumping  head  above  pump  base.. 8  feet 

Total   pumping   head 158  feet 

Gallons  per  minute,  1000  to  1200. 

A  certified  check,  made  payable  to 
Board  of  Public  Utilities,  in  the  sum  of 
10  per  cent  of  the  bid  to  accompany 
the  bid.  The  Board  reserves  the  right 
to  reject  any  and  all  bids. 

FRED    C.    STEINER, 
President     of    the     Board     of     Public 
Utilities. 

GEO.  R.  CADAN, 
Secretary      of   the      Board      of      Public 
Utilities. 


NOTICE   TO    CONTRACTORS 


(City    of    Reno— Street    PavlnB) 


Notice  is  hereby  given  that  the  City 
Council  of  the  City  of  Reno,  Nevada, 
invite  and  will  receive  sealed  bids  up 
to  five  (5)  o'clock,  p.  m.  of  Monday* 
March  »th,  1025.  Said  bids  to  be  filed 
with  the  City  Clerk  of  the  City  of 
Reno,  Nevada. 

WORK  TO  BE  DONE  CONSISTS  OF 
THE  FOLLOWING  ESTIMATED 
QUANTITIES: 

Five  hundred  and  seventy  thousand 
(570,000)  square  feet,  more  or  less,  of 
three  and  one-half  (3%)  inch  base  and 
one  and  one-half  (.IVi)  inch  surface 
Asphaltic    Concrete    Pavement. 

Ten  thousand  (10,000)  square  feet 
of  patching  and  replacing  oil  asphaltic 
pavement. 

Copies  of  the  plans  and  specifica- 
tions may  be  obtained  from  Harry 
Chism,  City  Engineer,  upon  the  de- 
posit of  five  ($5)  dollars;  said  money 
to  be  refunded  if  the  specifications  are 
returned  within  five  days  after  the 
award   of  the  contract. 

Plats  and  plans  may  be  seen  and  ex- 
amined at  the  office  of  the  City  En- 
gineer. 

Each  bid  must  be  accompanied  by  a 
certified  check  payable  to  the  City  of 
Reno,  Nevada,  certified  to  by  some  re- 
sponsible bank,  for  an  amount  not  less 
than  ten  (10)  per  cent  of  the  aggre- 
gate of  the  bid. 

For  further  information  inquire  at 
the  office  of  the  City  Engineer. 

The  City  Council  reserves  the  right 
to  reject  any  and  all  bids. 

Dated  at  Reno,  Nevada,  February  16. 
1925. 

J.  B.  REESE, 
City  Clerk  and  Clerk  of  the  City 
Council  of  the  City  of  Reno,  Nev. 


NOTICE    TO    BIDDERS 


(Stockton-Burbank    School) 


Notice  Is  hereby  given  that  separate 
bids  for  work  and  materials  for  the 
Luther  Burbank  School  building,  at 
Jefferson  and  Pilgrim  streets,  as  per 
the  plans  and  specifications  prepared 
for  the  same  by  Charles  Young,  and  on 
file  in  the  office  of  the  City  Superin- 
tendent of  Schools,  corner  of  Lindsay 
and  San  Joaquin  streets,  Stockton, 
California,  will  be  received  up  to 
AVednesday,  March  11th,  at  7i30  p.  m., 
at  said  Superintendent's  office. 

The  bids  will  be  upon  three  dif- 
ferent things: 

1.  Basement   concrete   floors. 

2.  Complete    Interior    hardware. 

3.  Complete    slate    for    class-rooms. 
The  School  Board  reserves   the  right 

to  reject  any  or  all  bids.  A  certified 
check  In  the  sum  of  at  least  ten  per 
cent  of  the  amount  of  the  bid  must 
accompany  each  bid. 

Dated  Wednesday,  February  18th, 
1925. 

By  order  of  the  Board  of  Education 
at   Stockton,   California. 

By  ANSEL  S.   WIUJAMS, 
Secretary. 
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BRIDGES 


SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
County  Surveyor  E.  A.  Peugh  estimates 
cost  of  bridge  repairs,  due  to  recent 
storms,   at   $50,000. 


POMONA,  Cal.  —  So.  Pac.  Ry.  has 
agreed  to  its  share  of  $25,000  of  $91,- 
000  viaduct  over  the  S.  P.  and  U.  P. 
tracks  on  the  Second  St.  extension. 
County  will  pay  $50,000.  The  Union  Pac. 
tvill  pay  the  balance.  G.  W.  Corrigan, 
fhief  engr.,  S.  P.  Ry.  F.  C.  Froehde,  city 
engineer. 


SAN  FRANCISCO — Bay  Cities  Bridge 
Corp.,  A.  O.  Stewart,  president,  has 
tiled  application  with  the  San  Fran- 
cisco Board  of  Supervisors  seeking  a 
franchise  to  construct  and  operate  a 
toll-bridge  over  San  Francisco  from  a 
point  beginning  at  16th  St.  and  3rd  St., 
(Kentucky  Street)  and  ending  in  Cy- 
press Street,  in  the  city  of  Alameda. 
The  proposed  structure  will  be  27.750 
feet  in  length  with  a  roadway  38  feet 
wide.  The  application  will  come  up  for 
consideration  April  6. 


EUREKA,  Humboldt  Co.,  Cal. — Until 
March  10,  2  p.  m.,  bids  will  be  rec.  by 
Fred  M.  Kay,  county  clerk,  to  const, 
cone,  girder  bridge  across  Lindsay 
Creek  in  Rd.  Dist.  5.  Cert,  check  5% 
req.  with  bid.  Plans  on  file  in  office 
of  clerk.  A.  J.  Logan,  county  surveyor. 

EUREKA,  Humboldt  Co.,  Cal. — Until 
Ma.rch  10,  2:30  p.  m.,  bids  will  be  rec. 
by  Fred  M.  Kay,  county  clerk,  to  const, 
riveted  steel  truss  bridge  over  Honey- 
dew  creek  in  Rd.  Dist.  1.  Cert,  check 
5%  req.  with  bid.  Plans  on  file  in  of- 
fice of  clerk.  A.  J.  Logan,  county  sur- 
veyor. 

HOLLISTER,  San  Benito  Co.,  Cal. — 
Until  March  2,  2  P.  M.,  bids  will  be 
rec.  by  Elmer  Dowdy,  county  clerk,  to 
const,  two  rein.  cone,  culverts  and  one 
rein.  cone,  bridge  on  Santa  Anita  and 
Hollister  and  Santa  Ana  roads  in 
Rancho  Anay  Quien  Sabe,  over  Santa 
Ana  Creek.  Cert,  check  10%  payable 
to  Chairman  of  Bd.  of  Sups.  req.  Plans 
on  file  in  office  of  clerk. 

SACRAMENTO,  Cal. — Bids  will  be 
asked  shortly  by  State  Highway  Com- 
mission, Forum  Bldg.,  Sacramento,  to 
const,  two  underpasses  at  Twelfth  St., 
Sacramento.  Cost  will  range  between 
$20,000  and  $30,000  each;  to  be  3D  ft. 
wide   each. 

VENTURA  CO.,  Calif  |. — Following 
bids  rec.  Feb.  24  by  State  Highway 
Commission,  Forum  Bldg.,  Sacramento, 
to  construct  reinforced  concrete  girder 
bridge  across  Ventura  River  near  Ven- 
tura, consisting  of  one  30-ft.  and  three 
60-ft.  spans  with  approach  fills: 
Dewitt   &    Morin.    L.    A.    low) ...  .$20,619 

S.   M.   Kern,   Long  Beach 22,245 

Schruth    Engr.    Co 22,553 

W.   M.   Ledbetter 22,566 

Proctor    Craighorn 22,739 

J.    H.    Gillman 24,967 

Mercereau    Bridge    Co 28,723 

Ross    Const.    Co 32,095 

Engineers     Estimate $22,865 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


SAN  FRANCISCO— Bids  were  re- 
ceived by  the  State  Board  of  Harbor 
Commissioners,  Ferry  Bldg.,  to  const, 
rock  levee  and  make  fill  for  Islais 
Creek  Reclamation  project.  No.  2.  Bids 
are  desired  under  the  following  propo- 
sitions: 

Contract  A — Const,  frame  work  of 
green     piles      involv.     furnishing     and 


driving  730  green  piles  each  71-ft.  to 
75-ft.    long. 

Contract  B — Dredging  trench,  involv. 
160,000    cu.    yds.    dredging. 

Contract  C — Construct  dike  work,  in- 
volv. 17o,000  to  200,000  tons  of  native 
rock. 

Bids   are   as    follows: 

Contract  A  —  Healy-Tibbitts  Const. 
Co.,  Main  and  Market  streets,  S.  F., 
$24,600,       (low).  M.       B.      McGowan. 

$26,830.  McKay-Schruth  Eng.  Co.,  $27,- 
808.  J.  S.  Hannah,  $28,998.50.  A.  W. 
Kitchen,    $33,138. 

Contract  B — American  Dredging  Co., 
255  California  St.,  S.  F.,  30c  cu.  yd., 
(low).  San  Francisco  Bridge  Co.,  34c 
cu.   yd. 

Contract  C— S.  W.  Camp,  item  1,  60c 
ton,  item  2,  60c  ton,  (low).  J.  S.  Crook, 
item  1,  63.9c  ton,  item  2,  71.9c  ton. 
Farrar  &  Carlin,  item  1,  75c  ton,  item 
2,  75c  ton.  L.  J.  Cohn,  item  1,  $1.44 
ton,    item   2,    $1.44    ton. 


OROVILLE,  Butte  Co.,  Cal.— Lord  .t 
Bishop,  Napa,  awarded  cont.  by  Oro- 
viiie-Wyandotte  Irrigation  District  to 
const,  ditch  and  trench,  involv.  (1) 
clearing,  $80  per  acre;  (2)  1000  cu.  yds. 
earth  excavation,  $.70  cu.  yd.;  (3)  1000 
cu.  yds.  loose  or  soft  rock  excavation, 
$1  cu.  yd;  (4)  2000  cu.  yds.  solid  rock 
excavation,  $1.50  cu.  yd.;  (5)  cone,  work 
$25  cu.  yd;  (6)  lay  24-in.  steel  pipe, 
$.20  ft.  J.  M.  Pryde,  Biggs,  only  other 
bidder  at  (1)  $90;  (2)  $.40;  (3)  $1;  (4) 
$1.65.   No  bids   on   5   and   6. 


OAKLAND.  Cal.  —  City  council  has 
agreed  to  pay  portion  of  cost  to  build 
dike  in  Brooklyn  basin  from  east  end 
of  Government  Island  to  foot  of  Denni- 
son  St.,  Alameda.  The  Alameda  city 
council  will  be  asked  to  assist  in  fi- 
nancing the  work  which  is  estimated 
at    $30,000. 


LODI,  San  Joaquin  Co.,  Cal. — Stock- 
ton and  Mokelumne  Canal  Co.  is  hav- 
ing plans  prepared  for  a  4-mile  canal 
e.xtension  to  its  irrigation  service  to 
serve  appro.\.  2000  acres;  est.  cost 
$1000   per  mile. 


IRRIGATION  PROJECTS 


LOS  ANGELES,  Cal.— Until  2  p.  m., 
March  9,  bids  will  be  rec.  by  supervis- 
ors to  const,  drainage  project  in  Drain- 
age Dist.  No.  II.  This  work,  for  which 
the  est.  contr.  price  is  $1,800,000,  will 
consist  of  a  conduit  and  pipe  line  bet. 
Norwich  Dr.  and  La  Cienega  Blvd.,  via 
La  Cienega  and  National  Drainage 
Channel  to  intersection  of  W  Wash- 
ington Blvd.  and  W  Adams  St.,  approx. 
4-mi.,  with  about  2  mi.  of  laterals.  The 
conduit  will  consist  of  single  5x9  ft., 
to   double    10xI2-ft.-3-in.,   involv.   44,000 
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cu.  yds  A  cone,  400  cu.  yds.  B  cone, 
3300  cu.  yds.  C  cone.  Other  approx. 
quantities  are:  218,000  cu.  yds.  excav., 
4,750,000  lbs.  steel,  117  m.  h.  struc,  97 
c.  b.,  3500  ft.  connecting  pipe,  cem.  pipe 
as  follows:  7300  ft.  6-in.,  14,000  ft.  8-in., 
and  SOOO  ft.  10-in.,  reinf.  cone,  pipe  as 
follows:  1650  ft.  24-in.,  1000  ft.  30-ln., 
650  ft.  33-in.,  1730  ft.  36-in.,  2200  ft. 
48-in.,  3550  ft.  51-in.,  3350  ft.  57-in.,  1250 
ft.  63-in..  4430  ft.  66-in.,  670  ft.  72-in., 
6300  sq.  yds.  mac.  pave.,  curb,  walk, 
6000  cu.  yds.  sand  and  gravel.  One  al- 
ternative is  included,  viz. — 40,000  lin. 
ft.  treated  lumber  piling,  to  be  used  at 
option  of  county  should  giound  require 
it.  Prices  on  pipe  to  be  compl.  includ. 
excav.  Depos.  for  plans  $25.  Work  to 
be  done  under  act  of  1919.  Cert,  check 
or  bond  10%.  A.  K.  Warren,  county 
drainage  and  sanitation  engr. 

MESA,  Ariz. — $125,000  bond  issue  of 
Queen  Creek  Irrig.  Dist.  has  been  ap- 
proved by  state  board  of  certification. 
The  issue  provides  for  a  pumping  pro- 
ject on  5000  ac.  in  region  of  Queen 
Creek,    east   of   Mesa. 

OROVILLE.  Butte  Co.,  Cal.— Follow- 
ing bids  rec.  by  Oroville-Wyandotte 
Irrigation  District  to  fur.  1725  lin.  ft. 
continuous  r.w.  stave  pipe  with  sills 
and  quarter  blocks  or  riveted  slip  Joint 
pipe  and  fittings  and  60  lin.  ft.  cone. 
pipe: 

Per  ft. 

(1)  Redwood    Mfgrs.    Co $2  60 

(2)  Tilden   Lumber  &   Mill  Co 2  62 

(3)  Western  Pipe  &  Steel  Co 2.43 

(4)  Montague  Pipe  &  Steel  Co 2.40 

(5)  Sacramento    Pipe    Works 2.60 

Price  on  wood  pipe  delivered  and  in- 
stalled as  per  bids  1  and  2.  Riveted  pipe 
as  per  bids  3,  4,  5,  delivered  only.  Riv- 
eted pipe  specifications  call  for  pipe  to 
be  manufactured  from  No  12  gauge 
Armco  iron  sheets  and  to  be  soil  proof 
v.rapped.  Bids  taken  under  advisement. 


LIGHTING  SYSTEMS 


FRESNO,  Fresno  Co.,  Cal.  —  Until 
March  5,  10:30  a.  m.,  bids  will  be  rec. 
by  H.  S.  Foster,  city  clerk,  to  install 
electrolier  system  in  portions  of  Piatt 
Ave.;  South  5th  St.;  South  6th  St.,  etc. 
(Res.  of  Inten.  No.  2S-D).  Cert,  check 
lO'.'o  payable  to  city  req.  Plans  on  file 
in  office  of  clerk.  Wm.  Stranahan,  city- 
engineer. 


LOS  ANGELES,  Cal.— Until  10  a.  m., 
March  9,  bids  will  be  rec.  by  bd.  pub. 
wks.  for  ornara.  lights  in  La  Mlrada 
Ave.,  bet.  Vine  and  Cahuenga  Aves.; 
cone,  posts;  Lucerne  Ave.,  bet.  Vine- 
yard   Avei    and   Adams    St.:    cone,   posts. 

BERKELEY,  Alameda  Co.,  Cal.  — 
Until  March  3,  9  a.  m.,  bids  will  be  rec. 
by  E.  M.  Hann,  city  clerk,  to  install 
•electroliers,  lamps  and  conduit  system 
in  Durant  Ave.,  bet.  Shattuck  and  Pied- 
mont Aves.  (Res.  of  Inten.  No.  523). 
Cert,  check  10%  payable  to  city  req. 
Plans  on  file  in  office  of  clerk. 

BERKELEY,  Alameda  Co.,  Cal  — 
Council,  E.  M.  Hann,  clerk,  declares 
inten.  (No.  525)  to  install  30  electroliers 
with  conduits,  etc.,  in  Bancroft  Way 
bet.  Shattuck  and  Piedmont  Ave.  1911 
Act  &  Bond  Act  1915.  Protests  March  3. 


S.\NTA  ROSA,  Sonoma  Co.,  Cal.  — 
Lions  Club  is  conferring  with  city 
council  regarding  installation  of  new- 
electrolier  system;  est.  cost,  $34,000. 

STOCKTON,  San  Joaquin  Co.,  Cal. — 
City  Manager  Chas.  E.  Ashburner  is 
preparing  report  covering  Installation 
of  proposed  new  street  lighting  sys- 
tem. 


LOS  ANGELES,  Cal.  —  Council  de- 
clares inten.  to  Install  ornam.  lights  In 
Lockwood  St.,  bet.  Hoover  St.  and 
Vermont  Ave.:   cone,   posts;   1911   act. 


Saturday,    February    28,     1925 


BERKELEY,  Alameda  Co.,  Cal.  — 
Council,  E.  M.  Hann,  clerk,  declares 
inten.  (No.  524)  to  install  8  electroliers 
with  conduits,  etc.,  in  Center  St.,  bet. 
Milvia  and  Shattuck  Ave.  lail  Act  & 
Bond  Act   1915.   Protests   March   3. 
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PASADENA,  Cal.^R.  A.  Wattson, 
1026  McCadden  PL,  Los  Angeles, 
awarded  contr.  at  $8250  for  ornam. 
lights  in  Oakland  Ave.,  bet.  Qreen  and 
California  Sts. 


LOS  ANGELES,  Cal.— Bd.  Pub.  Wks. 
plans  to  install  ornamental  light  sys- 
tem in;  Norton  Ave.,  bet.  8th  and  Pico 
Sts.:  pressed  steel  posts;  Leighton  Ave,, 
bet.  VVesLern  ana  Van  Ness  Aves.; 
concr.  posts;  Edgemont  St.,  bet.  Bev- 
erly Blvd.  and  Second  St.;  concr.  posts; 
Santa  Barbara  Ave.,  bet.  Western  and 
Van  Ness  Ave.:  pressed  steel  posts; 
Beverly  Blvd.,  bet.  Normandie  PI.  and 
Kingsiey  Dr.:  pressed  steel  posts;  39th 
St.,  Oet.  Western  and  Van  Ness  Aves., 
concr.  posts. 


MACHINERY  &  EQUIPMENT 


BERKELEY,  Alameda  Co.,  Cal.  — 
Until  March  3,  9  a.  m.,  bids  will  be  rec. 
by  E.  M.  Hann,  city  clerk,  to  fur.  one 
2^ -ton  truck  with  body,  complete,  for 
use  of  City  Garbage  Dept.  Alt.  bids  will 
be  received  tor  chassis  only.  Cert.  chk. 
10%  reti.  with  bid.  Additional  informa- 
tion obtainable  from  clerk. 


SAN  LEANDRO,  Alameda  Co.,  Cal. — 
F.  H.  James,  361  12th  St.,  Oakland  at 
(a)  wood  burner,  5497  and  (b)  $542  oil 
burner  submits  low  bid  to  city  trus- 
tees to  furnish  asphalt  heater.  Other 
bids;  A.  L.  b;oung  Machinery  Co.,  (a) 
$525;  (b)  ?647;  Spears  Wells  Road 
Mach.  Co.,   (a)   ?50S;   (b)   $548. 


HUNTINGTON  PARK,  Cal.— Until  8 
P.  M.,  Mar.  2,  bids  will  be  rec,  for  one 
2-ton  dump  truck.  Cert.  chk.  or  bond, 
10%.      H.   H.    Hunter,   city   clerk. 


FIRE  ALARM  SYSTEMS 


LOS  ANGELES,  Cal.— Until  9  A.  M., 
Mar.  20,  bids  will  be  rec.  by  city 
purch.  agent,  202  N.  City  Hall  Annex, 
tor  police  telephone  signal  boxes. 
Spec.    1087. 


MISCELLANEOUS    SUPPLIES 


BAKERSFIELD,  Kern  Co.,  Cal. — Un- 
til March  11,  bids  will  be  received  by 
J.  M.  Mcintosh,  clerk,  Beardsley  School 
District,  Route  A,  Box  254,  to  fur.  and 
install  electric  refrigerator.  Further  in- 
formation  obtainable    from    clerk. 


RESERVOIRS  AND  DAMS 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— Election  will  be  called  in  March  to 
vote  bonds  of  $30,000  to  finance  con- 
struction of  additional  reservoir  for 
water   system. 


Cal.— See 


OAKDALE,    Stanislaus    Co., 
"Power    Plants,"    this    issue. 


PIPE  LINES,  WELLS,  ETC. 


LOS  ANGELES,  Cal.— Until  10  a.  m., 
March  5,  bids  will  be  rec.  by  bd.  pub. 
wks.  to  fur.  c.i.  pipe  for  See.  25,  North 
Outfall  Sewer.  Spec,  on  file  at  office 
city  engr.,  405  S  City  Hall  Annex. 

SANTA  BARBARA,  Santa  Barbara 
Co.,  Cal. — Southern  Counties  Gas  Co., 
Santa  Barbara,  will  construct  60-mile 
gas  pipe  line  between  Ventura  and 
Glendale,  making  complete  link  be- 
tween Santa  Barbara  and  Long  Beach 
oil  fields. 


SAN  BERNARDINO.  Cal.— Until  7:30 
p.  m..  Mar.  3,  bids  will  be  rec.  by  city 
water  comm.  for  rlv.  steel  water  pipe, 
t.  o.  b.  Arrowhead  Sta.,  as  follows;  (1> 
10,000  ft.  6-in.,  (2)  1160  ft.  8-ln.  Price 
to  be  per  lin.  ft.  Spec,  on  file  at  office 
of  J.  H.  Osborn,  city  clerk.  Cert,  check 
or  bond  10%. 


PRESCOTT,  Ariz. — Western  Pipe  & 
Steel  Co.,  Phoenix,  awarded  cont.  by 
city  for  riv.  steel  pipe  as  follows:  12,400 
ft.  14-gauge  at  $10,416  lump  sum,  1900 
ft.  12-gauge  at  $2194.50,  valves  and  fit- 
tings  at   $216.30;   total,   $12,826.80. 


TURLOCK,  Stanislaus  Co.,  Cal. — Un- 
til March  17,  7  p.  m.,  bids  will  be  rec. 
by  A.  P.  Ferguson,  city  clerk,  to  drill 
well.  Cert,  check  10%  payable  to  clerk 
req.  Spec,  obtainable  from  clerk,  108 
.North  Broadway,  Turlock. 


CHINO,  Cal.  —  De  Young  Mfg.  Co., 
Chino,  awarded  cont.  by  city  for  3000 
ft.  4-in.  screw  casing  and  2500  ft.  2-in. 
standard  black  pipe,  both  dipped,  at 
43c  ft.,  18c  ft.  asph.  deliv.  trench  side 
at  once,   terms  27o  10  days. 


REDLANDS,  Cal.  —  J.  W.  Smith 
awarded  cont.  by  city  at  $8.40  lln.  ft. 
to  drill  well  at  plant  In  Reservoir  Can- 
yon. Hole  to  be  20  In.  and  bet.  400  and 
600  ft.   in  depth. 


VALLEJO,  Solano  Co.,  Cal. — Follow- 
ing bids  rec.  by  council  to  const.  114,400 
lin.  ft.  22-in.  or  24-in.  dia.  pipe  line 
in  connection  with  Gordon  Valley  mu- 
nicipal water  project: 

Schedule  No.  1 — Furnish  pipe  in  place, 
trenching   and    backfilling: 

Western  Pipe  and  Steel  Co.,  444  Mar- 
ket St.,  San  Francisco — 22-in.  electric 
welded  3/lti-in.  $402,638;  22-in.  riveted 
steel  3/16-in.  $446,160;  24-in.  electric 
welded  3/14-in.  $433,576;  24-in.  riveted 
steel  3/16-in.  $475,904;  22-in.  electric 
welded  %-in.  $461,032;  22-in.  riveted 
steel  Vi-in.  $481,624;  24-in.  electric 
welded  ^-in.  $488,488;  24-in.  riveted 
steel,    Vi-in-    $510,224. 

Steel  Tank  &  Pipe  Co.,  1100  Fourth 
St.,  Berkeley,  Cal. — 24-in.  welded  steel 
3/16-in.  $484,143;  22-in.  D.  riveted  steel 
3/16-in.  $469,540;  22-in.  welded  steel 
3/16-in  $443,402;  24-in.  D.  riveted  steel 
3/16-in.   $492,291. 

Pacific  Coast  Engineering  Co.,  ft.  of 
14th  St.,  Oakland,  Cal. — 22-in.  steel  pipe 
$502,810;   24-in.   steel  pipe   $523,937. 

L.  F.  Youdall,  Matsun  Bldg.,  San 
Francisco — 22-in.  riveted  steel  $474,000; 
;i4-in.    riveted    sleel    $496,000. 

Willamette  Iron  &  Steel  Co.,  2929  19th 
St.,  San  Francisco,  Cal. — 22-in.  lock  bar 
steel  pipe  3/16-in.  $681,824. 

A.  T.  Windsor,  625  Market  St.,  San 
Francisco — 31,400  lin.  ft.  concrete  pipe 
$4.22  lin.  ft. 

Schedule  No.  2 — Furnish  and  lay  pipe, 
city   to  do   trenching; 

Western  Pipe  &  Steel  Co.,  444  Market 
St.,  San  Francisco,  Cal. — 22-in.  electric 
welded  3/16-in.  $330,616;  22-in.  riveted 
steel  3/16-in.  $374,088;  24-in.  electric 
welded  3/16-in.  $361,504;  24-in.  riveted 
steel  3/16-in.  $403,832;  22-ln.  electric 
welded  %-in.  $388,960;  22-in.  riveted 
steel  V4-in.  $409,552;  24-in.  electric 
welded  Vi-in.  $416,416;  24-in.  riveted 
steel   i4-in.  $438,162. 

Steel  Tank  &  Pipe  Co.,  1100  Fourth 
St.,  Berkeley — 24-in.  welded  steel,  3/16- 
in.  $391,694;  22-in.  D.  riveted  steel  3/16- 
in.  $377,828;  22-in.  welded  steel  3/16-in. 
$351,254;  24-in.  D.  riveted  steel  3/16-in. 
$399,782. 

Pacific  Coast  Engineering  Co.,  ft.  of 
14th  St.,  Oakland — 22-in.  steel  pipe 
$452,670;   24-in.  steel  pipe  $473,697. 

A.  T.  Windsor,  625  Market  St.,  San 
Francisco — 31,400  lin.  ft.  concrete  pipe 
line  $132,508. 

J.  Kristich,  Knightsen,  Calif. — 31,400 
ft.   concrete   pipe  line  $72,574. 

Schedule  No.  3 — Furnish  pipe   (only): 

Steel  Tank  and  Pipe  Co.,  1100  Fourth 
St.,  Berkeley — 24-in.  welded  steel  pipe 
3/16-in.  $2.70  ft.  f.  o.  b.  Suisun,  $2.72 
other  points;  22-in.  D.  riveted  steel  pipe 
3/16-in.  $2.63  ft.  f.  o.  b.  Suisun,  $2.63 
other  points;  24-in.  D.  riveted  steel  pipe 
3/16-in  $2.82  ft.  f.o.b.  Suisun,  $2.84  other 
points;  22-in.  welded  steel  pipe  3/16- 
in.  $2.45  ft.  f.  o.  b.  Suisun,  $2.47  other 
points. 

Pacific  Coast  Engineering  Co.,  ft.  of 
14th  St.,  Oakland — 24-in.  steel  pipe 
$3,556  ft.  all  points  except  Vallejo,  lat- 
ter point  $3,453  ft.;  22-in.  steel  pipe 
$3,285  ft.   Vallejo,  $3,387  other  points. 

U.  S.  Cast  Iron  Pipe  &  Foundry  Co., 
Monadnock  Bldg.,  San  Francisco — Cast 
Iron  pipe,   from  $6.1080  ft.  to  $7.4280  ft. 

Shinn-Holtz   Co.,    2130   E-7th   St.,   Los 


Angeles,  Calif. — 24-in.  L.  welded  steel 
pipe  $4.25  ft. 

Schedule  No.  4 — Trench  and  backfill 
(only): 

F.  Meyers,  23rd  St.,  Richmond — 109,- 
600   lin.   ft.   trench,   $52,890. 

Schedule  No.   6 — Furn.  valves   (only): 

(a)  Waterworks  Supply  Co.,  Sharon 
Bldg.,  San  Francisco;  (b)  Shinn-Holtz 
Co.,  2130  E-7th  St.,  Los  Angeles;  (c) 
L.  F.  Ycudall,  Matson  Bldg.,  San  Fran- 
cisco; (d)  Mark-Lally  Co.,  2nd  and  Te- 
hama Sts.,  San  Francisco:     4-ln.  A  and 

V  valves  (a)  $120,  (b)  $62.45,  (c)  $120 
(d)  — ;  3-in.  A  and  V  valves,  (a)  $95, 
(b)    $42.40,    (c)    $96,    (d)  — ;   2-in.   A  and 

V  valves,  (a)  $60,  (b)  $33,  (c)  $60,  (d) 
— ;  1-ln.  air  valves,  (a)  $26,  (b)  $21,  (c) 
$26,  (d)  — ;  2-in.  air  valves,  (a)  $30,  (b) 
$30.20,   (c)   $30,   (d)   — ;  3-in.  air  valves, 

(a)  $69,  (b)  $55.90,  (c)  $69,  (d)  — ;  1-ln. 
check  valves,  (a)  $2.26,  (b)  $1.10,  (c) 
$2.26,  (d)  $1.06;  2-in.  check  valves,  (a) 
$7.60,  (b)  $3.28,  (c)  $7.50,  (d)  $3.12; 
1-in.  atop  cocks,  (a)  $5.30,  (b)  $.95,  (c) 
— ,  (d)  $1.03;  2-in.  stop  cocks,  (a)  $11.70 

(b)  $2.60,  (c)  — ,  (d)  $2.86;  3-in.  stop 
cocks,  (a)  $27.50,  (b)  $6.44,  (c)  — ,  (d) 
$7.07;  4-in.  stop  cocks,  (a)  $46.30,  (b) 
$17.40,  (c)  — ,  (d)  $19.86;  2-in.  screw 
gates,  (a)  $5.76,  (b)  4.90,  (c)  — ,  (d) 
$3.39;  3-in.  screw  gates,  (a)  $10,  (b) 
$6.92,    (c)   — ,    (d)    $7;    4-in.   gate  valves, 

(a)  $13.25,  (b)  $11.86,  (c)  $13.25,  (d) 
$15.85;  6-in.  gate  valves,  (a)  $23,  (b) 
$18.83,  (c)  $23,  (d)  $25;  8-ln.  gate 
valves,  (a)  $35.10,  (b)  $29.73,  (c)  $35.10, 
(d)    $33;    12-in.    gate   valves,    (a)    $63.75, 

(b)  $67.16,  (c)  $63.75,  (d)  $65;  14-in. 
gate  valves,  (a)  $116.40,  (b)  $91.07,  (c) 
$116.40,  (d)  $106.50;  22-in.  gate  valves, 
(a)  $398.35.  (b)  $413.80,  (c)  $398.35,  (d) 
$350;  24-in.  gate  valves,  (a)  $398.35,  (b) 
$385.63,    (c)    $398.35,    (d)    $350. 

Schedule  Nos.  7  &  8 — (a)  one  24-in. 
Venturi  meter,  (b)  one  22-in.  Venturl 
meter,  (c)  one  14-in.  Venturl  meter, 
(d)  one  4-in.  meter,  (e)  one  3-in.  meter 
(f)  one  2-in.  meter.  (1)  National  Meter 
Co.,  141  New  Montgomery  St.,  San 
Francisco  (2)  Waterworks  Supply  Co., 
Sharon  Bldg.,  San  Francisco,  (3)  L.  F. 
Youdall,  Matson  Bldg.,  San  Francisco, 
(4)  N.  B.  Livermore  &  Co.,  85  2nd  St., 
San  Francisco,  Cal.: 
(1)  (2) 

$1535 
1535 
1035 
180 
79.50 
52.50 
All  bids  referred  to  A.  Kempkey,  con- 
sulting engineer,  Hobart  Bldg.,  San 
Francisco.  T.  D.  Kilkenny  Is  city  en- 
gineer  of   Vallejo. 


SEWAGE  DISPOSAL  PLANTS 


CORONA,  Cal.— Until  7  p.  m.,  March 
10,  bids  will  be  rec.  to  const,  aewagt 
treatment  plant,  consisting  of  Imhoft 
tanks,  filters  and  sludge  beds  and  ap- 
prox.  42,500  ft.  of  8-ln.  to  18-in.  sewers. 
Plans  obtainable  from  Currle  Engineer- 
ing Co.,  200  Stoneman  Bldg.,  Alhambra 
on   deposit   of   $16,   $10   returnable. 


(a) 

$1448 

(b) 

1110 

(c) 

815 

(d) 

180 

(e) 

87.1 

(t) 

51 

(3) 

$1535 
1535 
1635 
189 
103 


(4) 

$1840 

1706 

1376 

no  bid 

no  bid 

no  bid 


WATSONVILLE,  Santa  Cruz  Co.,  CaL 
— Chas.  Oilman  Hyde,  consulting  en- 
gineer and  City  Eng.  H.  B.  Kitchen 
have  submitted  report  to  City  Board 
of  Aldermen  covering  sewage  disposal 
plant.  Project  No.  1  contemplates  re- 
moval of  coarser  suspended  matters  in 
sewage  by  screens,  and  disposal  of 
screened  effluent  in  Monterey  bay; 
Project  No.  2  proposes  to  treat  sewage 
by  screening,  subsidence  and  bio- 
chemical oxidation  and  to  discharge 
the  resulting  clear  effluent  Into  the 
Pajaro  river.  Each  project  is  submitted 
as  an  alternative  to  the  other.  The  es- 
timated cost  of  the  first,  which  would 
provide  completely  for  the  anticipated 
sewage  of  the  city  for  30  years.  Is 
$124,000.  The  estimated  cost  of  the 
second    is    $192,000. 


PORTERVILLE,  Tulare  Co.,  Cal.  — 
Election  will  be  called  shortly  to  vote 
bonds  of  $50,000  to  finance  sewage  dis- 
posal system,  the  proposed  expenditure 
being  itemized  as  follows:  Tanks,  $16,- 
000;  dosing  chamber,  $8100;  filter  beds 
$16,000;  sludge  beds,  $950;  connecting 
links,  $700;  outfall  sewer,  $2000;  mis- 
cellaneous at  $4375.  Previous  election 
was  defeated  due  to  light  votlngr. 
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MISCELLANEOUS 
CONSTRUCTION 


YREKA,  Siskiyou  Co.,  Cal.  —  Until 
March  H.  10  a.  m.,  bids  will  be  received 
by  Leila  E.  Steele,  clerk,  Siskiyou 
Union  High  Schuol  District,  to  fur. 
and  install  one  smoke  stack,  50-ft.  high 
lo-in.  dia.,  made  of  14  gauge  galv. 
iron  with  one  smoke  stack  cap  and  one 
vent  roof  plate.  Additional  intormatlon 
obtainable  from  clerk. 


WATER  WORKS 


TUBA  CITY,  Sutter  Co.,  Cal. — Until 
March  14,  12  noon,  bids  will  be  rec.  by 
V.  W.  Cooley,  clerk,  Yuba  City  High 
gchool  District,  to  install  sprinkler 
system  in  school  grounds.  Cert,  check 
10%  payable   to   clerk   required. 

SANTA  ROSA,  Sonoma  Co.,  Cal. — 
Until  March  3,  5  P.  M.,  bids  will  be  rec. 
by  Geo.  R.  Cadan,  Secfy.,  Board  of 
Public  Utilities,  City  of  Santa  Rosa, 
to  fur.  one  turbine  pump  with  electric 
motor,  direct  connected,  of  1200  R.P.M., 
440  volts,  60  cycle,  also  one  flange  to 
connect  pump  head  to  present  flange 
on  well  for  sealing  off  purposes;  one 
8-in.  gate  valve  and  one  S-in.  check 
valve;  one  level  gauge  and  pipe  to 
correctly  indicate  pumping  level;  also 
all  pipe  and  fittings  and  flanges  to 
connect  pump  to  present  system.  See 
call  for  bids  under  official  proposal 
section   in   this   issue. 

SAN  RAFAEL,  Marin  Co.,  Cal. — Elec- 
tion will  be  held  April  18  in  Marin 
Municipal  Water  District  to  vote  bonds 
of  $1,500,000  to  finance  district  im- 
provements and  enlargements.  Funds 
will  be  expended  as  follows: 

Pipe  line  to  del.  approx.  10,000,000 
gal.  of  water  per  day  from  Alpine  Dam 
to   Phoenix   Gate   House,    $300,488. 

12-in.  cast  iron  pipe  line  in  5th  Ave., 
from  Forbes  Hill  Reservoir  to  Grand 
Ave.,  $75,478. 

12-in.  cast  iron  pipe  line  from  Ross 
reservoir   to   Bothins,   $19,873. 

10-in.  cast  iron  pipe  line  in  Irwin 
St.,  San  Rafael,  from  Fifth  Ave.  to  six 
Inch  San  Quentin  main,  $17,597. 

8-in.  cast  iron  pipe  line  from  end  of 
ten  inch  main  to  Bay  Shore  Acres, 
$15,000. 

12-in.  cast  iron  line  on  Fish  Grade 
from  flow  line  at  Lake  Lagunitas  to 
Phoenix   Gate   House,    $15,000. 

14-in.  cast  iron  pipe  line  from  con- 
crete pipe  line  to  Jory  Gate  to  proposed 
San  Anselmo  reservoir,  $82,944. 

8-in.  steel  line  from  North  Fork  La- 
guna  Creek  to  Belvedere  Dam,   $28,943. 

2,000,000  gal.  reservoir  bet.  Fairfax 
and  San  Anselmo,  including  price  of 
land  with  pipes  to  and  from  reservoir, 

2^000,000  gal.  reservoir  at  Sausalito 
including  land  with  pipes  to  and  from 
reservoir,  $39,272. 

1,000,000  gal.  reservoir  at  Fairfax 
complete,    $44,636. 

1,500.000  gal.  reservoir  at  Tiburon 
including  land  with  pipes  to  and  from 
reservoir,    $66,954. 

1,000,000  gal.  reservoir  at  Bay  Shore 
Acres  or  vicinity  including  land  and 
pipes  to  and  from  reservoir,  $44,636. 

200,000  gal.  redwood  tank,  Cushing 
system.  Mill  Valley,   $7187. 

200,000  gal.  redwood  tank.  Summit 
avenue.   Mill   Valley,    $7187. 

200,000  gal.  redwood  tank  on  new 
tank    lot,    Courtright   system,    $7187. 

200,000  gal.  steel  elevated  tank. 
Belvedere,    $13,000. 

Alpine  Dam  raising  30  feet  to  650 
contour,   $338,700. 

Clearing  reservoir  site  at  Alpine, 
$17,500. 

GLENDAXE,  Cal. — City  declares  in- 
tention to  lay  4-in.  class  B  c.i.  water 
mains  in  Sonora  Ave.,  bet.  Flower  and 
Lake  Sts.;  1911  act.  A.  J.  Van  Wie,  city 
clerk. 


SAN  BERNARDINO.  Cal.— Until  7:30 
p.  m.,  March  3,  bids  will  be  rec.  by  city 
water  comm.  for  O.  D.  lap-welded  steel 
water  pipe,  with  B  &  S  ends  for  lead 
joints,  as  follows:  1000  ft.  8-ln.;  5000 
ft.  6-in.  Also  for  full  weight  std.  mer- 
chant pipe  black,  threaded  and  coupled 
with    thread    protectera,    not   dipped   as 


follows:  5000  ft.  21,4 -in.,  5.819  lbs.  per 
ft.,  50U0  ft.  3-in.,  7.616  lbs.  per  ft.,  5000 
ft.  4-in.  10.889  lbs.  per  ft.  All  f.  o.  b. 
San  Bernardino,  deliv.  40  days  from 
award.  Price  to  be  per  lin.  ft.  Cert.  chk. 
or  bond   10%.  J.  H.  Osborn,  city  clerk. 


LOS  ANGELES.  Cal.— Until  10  a.  m.. 
Mar.  5,  bids  will  be  rec.  by  bd.  pub.  wks 
to  fur.  c.i.  pipe  for  Sec.  25,  North  Out- 
fall Sewer.  Spec,  on  file  at  office  city 
engr.,  405  S  City  Hall  Annex. 


LOS  ANGELES,  Cal. — Until  3  p.  m.. 
Mar.  2,  bids  will  be  rec.  by  pub.  serv. 
comm.,  207  S  Broadway,  to  trench  and 
lay  c.i.  water  pipe  under  channel  at 
San  Pedro.  Spec.  753.  Jas  P.  Vroman, 
secretary. 


NEWPORT   BEACH,   Cal.— See   "Sew- 
ers &  Street  Work,"  this  issue.  Award. 


PERRIS,  Cal.— Bids  will  be  called  at 
once  to  const.  500,000  gal.  reservoir  and 
extension  of  present  pipe  line  to  con- 
nect with  same.  Separate  bids  will  be 
called  for  these  Jobs.  J.  P.  Flynn,  city 
engineer. 


PLAYGROUNDS  AND   PARKS 


EUREKA,  Humboldt  Co.,  Cal. — Elec- 
tion will  be  held  Mar.  10  to  vote  bonds 
of  $60,000  to  purchase  and  improve  30 
acres  for  park  site. 


RICHMOND,  Contra  Costa  Co.,  Cal. — 
Board  of  Education  authorizes  purchase 
of  playground  for  Peres  school. 


TRACY,  San  Joaquin  Co.,  Cal.— City 
council  plans  to  purchase  playground 
equipment  tor  Harmon  Playfleld. 


SEWERS  &  STREET  WORK 


OAKLAND,  Cal. — Heafey-Moore-Mc- 
Nair,  2030  Hig;h  St.,  Oakland,  awarded 
cont.  by  council  to  imp.  Knowland  Ave. 
bet.  Virginia  Ave.  and  its  n.e.  end,  In- 
volving excavation,  $.60  cu.  yd:  cone, 
curb,  $.60  lin.  ft;  cone,  gutter,  $.25  sq. 
ft:  oil  macadam  pave.  $.10  sq.  ft.;  cem. 
walks,  $.15  sq.  ft.;  8-in.  pipe  sewer,  $.85 
lin.  ft;  manholes,  $55  ea;  lampholes, 
$17  ea;  drop  connections,  $35  ea;  wye 
branches,    $.75    ea. 


SAN  DIEGO,  Cal. — Geo.  R.  Daley,  4430 
Botindarv  St.,  awarded  cont.  by  city  at 
$14,S12  to  Imp.  29th  and  Thorn  Sts., 
involv.  70,S74.6  sq.  ft.  IH-in.  asph.  cone, 
pave,  on  4-in.  cem.  cone,  base  at  20.9c 
sq.  ft. 


EL  SEGUNDO,  Cal. — Council  declares 
inten.  to  imp.  Bayonne  St.,  bet.  Palm 
and  Maple  .Wes.;  curb,  walks;  1911  and 
1915  acts.  Victor  D.  McCarthy,  city  elk. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Until  March  16,  11  a.  m.,  bids  will  be 
rec.  by  Henry  A.  Pfister,  county  clerk, 
to  imp.  McKendrie  St.,  in  Supervisor 
Dist.  No.  4.  Plans  on  file  in  office  of 
clerk  and  obtainable  from  County  Sur- 
veyor Robt.  Chandler  on  charge  of  $1. 


WATTS,  Cal. — Council  declares  inten. 
to  imp.  under  1911  act:  Melvin  Ave., 
bet.  Shorb  Ave.  and  Main  St.,  6-in.  cone. 
pave.,  curb,  walk;  Morion  Ave.,  bet. 
city  limits  and  a  line  873  ft.  w  of  S. 
Compton    Ave.,    5-in.conc.,    curb,    walks. 


EUREKA,  Humboldt  Co.,  Cal. — City 
council  contemplates  bond  Issue  for 
appro.x.  $250,000  to  finance  sewer  con- 
struction.  Harry    H.    Hannah,   city   eng. 


GLENDALE,  Cal.— Until  10  a.  m.,  Feb. 
26,  bids  will  be  rec.  to  imp.  under  1911 
act: 

Ruberta  Ave.,  San  Fernando  Rd., 
Glenoaks  Blvd.:  grade,  mac.  pave., 
curbs,  walks,  wooden  headers,  lay  c.i. 
water  pipe,  vit.  sewers  compl. 

Cypress  St.,  Mariposa  St.  and  Boyn- 
ton  Ave.:  grade,  mac.  pave.,  wooden 
headers,  laying  c.i.  water  pipe,  ornam. 
lights,  vlt.  sewer  compl. 

Plans  on  file  at  office  of  City  Engr. 
John  F.  Johannsen.  Cert,  check  or  bond 
10%.  A.  J.  Van  Wie,  city  engr. 


LOS  ANGELES,  Cal.— Geo.  H.  Oswald, 
366  E  5Sth  St.,  awarded  cont.  by  bd. 
pub.  wks.  at  $52,779  to  imp.  Rimpau 
Blvd.,  bet.  Country  Club  Dr.  and  Pico 
St.,  involv.  cone,  pave.,  W^arrenite  pave, 
curb,    gut.,   sewer. 


LOS  ANGELES,  Cal. — Underground 
Constr.  Co.,  517  S  Broadway,  Pasadena, 
awarded  cont.  at  $88,584  by  Bd.  Pub. 
Wks.  to  imp.  El  Contento  Dr.,  bet. 
Quebec  and  Alcyona  Drives  (Alcyona 
Dr.  and  El  Contento  Dr.  Imp.  Dist.) 
involv.  grade,  cone,  pave,  ornam.  lights, 
water  mains,  telephone,  elec.  and  fire- 
alarm  conduit  sys. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — Un- 
til March  2,  S  p.  m.,  bids  will  be  rec. 
by  John  J.  Lynch,  city  clerk,  to  imp. 
Julian  St.,  from  west  city  limits  to 
Stockton  Ave.,  involving  grade  and 
pave  with  2-in.  Warrenlte-Bit.  sur- 
face on  3%-in.  bituminous  cone,  base; 
liyd.  cem.  cone,  curbs,  gutters  and 
walks;  2  br.  manholes;  3  hyd.  cem.  cone 
storm  water  inlets,  S-in.  vit.  pipe  drains 
1911  Act  and  Bond  Act  1915.  Plans  on 
file  in  office  of  clerk.  Wm.  Popp,  city 
engineer. 


REDWOOD  CITY,  San  Mateo  Co.,  CaL 
— City  trustees  declare  inten  (No.  H-2) 
to  imp.  Roosevelt  Ave.  bet.  El  Camino 
Real  and  its  s.  w.  termination,  involv. 
scarifying  and  reshape;  crushed  rock 
and  asph.  oiled  surface;  hyd.  cem. 
cone.  comb,  curbs  and  gutters.  1911 
Act  and  Bond  Act  1915.  Pretests 
March   9. 


ALHAMBRA,  Cal.— Until  8  p.  m..  Mar. 
2.  bids  will  be  rec.  to  imp.  Shorb  St., 
bet.  Benito  and  Marguerita  .\ves. :  4-in. 
asph.  cone,  pave.,  cone,  curbs,  gut., 
walks,  S-in.  vit.  sewers,  m.  h.,  jet.  ch<im. 
4-in.  wyes  and  hse.  conn.;  1911  act. 
Cert,  check  or  bond  10%.  R.  B.  Wallace, 
city  clerk.  M.  H.  Irvine,  city  mgr.  and 
engineer. 


.SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Oakland  Sewer  Construction  Co.,  386 
loth  St.,  Oakland,  at  $7333  awarded 
cont.  by  council  to  const,  unit  of  East 
Intersepting  sewer  involv.  (a)  3S90  lin. 
ft.  14-in.  vit.  pipe,  includ.  wye  branch- 
es, cone,  reinforcement  around  pipe 
and  earth  fills,  $1.70  lin.  ft.;  (b)  9 
stand,   manholes,   $80   each. 


HAMPTON 

ELECTRIC  AND  MFG.  CO. 
ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
525  HOWARD  STREET,  SAN  FBA5CISC0 

MOTORS 

New  and   Used,  Bungbt,  Sold,  Exchanged,  Rented  and  Repaired 

Indnstrial  Light  and  Fotrer  Installation 

Telephone  SUTTER  3366 
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SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Council,  John  J.  Lynch,  clerk,  declares 
inten.  to  imp.  Patterson  St.,  bet.  3rd 
and  5th  Sts.,  involv.  grade;  pave  with 
IH-in.  Warrenite-Blt.  surface  on  3-in. 
bituminous  cone,  base;  hyd.  cem.  cone, 
curbs,  gutters  and  walks;  6-in.  hyd. 
cem.  cone,  driveways;  8-in.  vit.  sewers; 
br.  manholes.  1911  Act  &  Bond  Act  1915. 
Protests  March  16.  Wm.  Popp,  city  eng. 


OAKLAND,  Cal.— Until  March  6,  12 
noon,  bids  will  be  rec.  by  E.  K.  Stur- 
gls,  city  clerk,  to  imp.  portions  of  Holly 
St.,  involv.  grade  pave;  const,  curbs, 
gutters  and  walks.  1911  Act.  Cert.  chk. 
10%  payable  to  city  req.  Plans  on  file 
in  office  of  clerk.  W.  W.  Harmon,  city 
engineer. 


POMONA,  Cal. — Until  12  m.,  March  3 
bids  will  be  rec.  to  imp.  Towne  Ave., 
bet.  Second  and  Olive  Sts.;  6-in.  cem. 
cone,  pave.,  curbs;  1911  Act.  T.  R.  Trot- 
ter, city  clerk.  F.  C.  Froehde,  city  engr. 


YUBA  CITY,  Sutter  Co.,  Cal. — Until 
March  14,  12  noon,  bids  will  be  rec.  by 
V.  W.  Cooley,  clerk,  Yuba  City  High 
School  District,  to  const,  cone,  walks 
at  school  grounds.  Cert,  check  10%  pay- 
able to  clerk  required. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Council,  John  J.  Lynch,  clerk,  declares 
inten.  to  imp.  George  St.,  bet.  San  Pe- 
dro and  pt.  753.95  ft.  west  involving 
grade;  pave  with  1%-ln.  Durite  asph. 
cone,  surface  on  3-in.  Durite  asph.  cone 
base;  hyd.  cem.  cone,  curbs,  gutters 
and  walks;  hyd.  cem.  cone,  storm  wa- 
ter inlet;  8-in.  vit.  pipe  drains.  1911 
Act  A  Bond  Act  1915.  Protests  March 
16.  Wm.   Popp,  city  eng. 


HUNTINGTON  PARK,  Cal. — Until  8 
p.  m.,  March  16,  bids  will  be  rec.  for 
117,232  sq.  ft.  asph.  cone,  pave.,  10,349 
sq.  ft.  6-in.  cem.  cone,  gut.,  3804  sq.  ft. 
S-in.  cem.  cone,  gut.,  544  ft.  curb,  1231 
sq.  ft.  walk,  47  ft.  cem.  mortar  fin.  on 
curb,  in  Irvington  Ave.  Plans  obtain- 
able from  Paul  E.  Kressly.  consulting 
engr.,  732  H.  W.  Heliman  Bldg.,  Los 
Angeles.  1911  act.  Cert.  chk.  or  bond 
107c.  H.  H.  Hunter,  city  clerk. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Council,  John  J.  Lynch,  clerk,  declares 
Inten.  to  imp.  Gregory  St.,  bet.  Helen 
St.  and  Auzerais  Ave.,  involv.  grade; 
pave  with  lV4-in.  Warrenlte-Blt.  sur- 
face on  3-in.  bituminous  cone,  base; 
hyd.  cem.  cone.  curbs,  gutters  and 
walks,  hyd.  cem.  cone,  inlets;  8-ln.  vit. 
pipe  drains.  1911  Act  and  Bond  Act 
1915.  Protests  March  16.  Wm.  Popp,  city 
engineer. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
City  Eng.  H,  E.  Godegast  preparing 
spec,  for  asph.  macadam  pavement  in 
Clinton  St.,   bet.  Cayuga  and  Owen  Sts. 


PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
Formation  of  a  sanitary  district  in 
North  Palo  Alto  is  proposed  by  M.  L. 
Christensen.  A  bond  issue  for  $20,000 
will  be  called  to  finance  sewer  im- 
provements. Chas.  Moser,  engineer, 
Palo  Alto,   is  preparing  the  plans. 


RENO,  Nevada — Until  March  9,  5  p. 
re.,  bids  will  be  rec.  by  J.  B.  Reese,  city 
clerk,  to  imp.  various  sts.,  Involv.  570,- 
000  sq.  ft.  3  14 -In.  and  lV4-ln.  asph.  cone. 
pavement;  10,000  sq.  ft.  patching  and 
replacing  old  asph.  pavement.  Cert,  chk 
10%  payable  to  city  req.  Plans  obtain- 
able from  Harry  Chism,  city  engineer, 
on  deposit  of  $5,  returnable.  See  call 
for  hids  nnder  official  propoBal  uee- 
tiou  in  this  issne. 


LOS  ANGELES,  Cal. — Geo.  R.  Curtis 
Pav.  Co.,  2440  E  26th  St.,  awarded  cont. 
by  bd.  pub.  wks.  at  ?23,052  for  Imp. 
Leighton  Ave.,  bet.  Vermont  and  Nor- 
mandie  Aves.,  involv.  cone,  pave.,  asph. 
cone,  wearing  surf.,  Warrenite  pave., 
curb,   walk,   gut. 


SAN  DIEGO,  Cal. — Election  will  be 
held  March  24  to  vote  $130,000  to  pave 
park   highways. 


SIGNAL  HILL,  Cal.— Until  8  P.  M., 
Mar.  2,  bids  will  be  rec.  to  imp. 
Orange  Ave.,  bet.  100  ft.  s.  of  Ward- 
low  Rd.  and  630  ft.  n.  of  Spring  St. 
involv.  grade,  pave.,  etc.  1915  a';t. 
Geo.  H.   Cooper,  city  clerk. 


Barber    Greene   Model    42    Loader 


other  Prominent 

Users  Are 

Pratt  Building 
Materials  Co. 

North  Beach  Auto 
Hauling  Co. 

Arthur   Hess 

Oakland   Paving  Co. 

California    Highway 
Commission 

Bates  and  Borland 

And  20  others 
All  Satisfied 


Sibley  Grading  &  Teaming  Co. 


SMITH-BOOTH-USHER  CO. 

Direct  Factory  Representatives  and  Distributors 

eO-eO  FEEH05T  ST. 
Sutter  Ki  San  FraneisM 


SANTA  ROSA.  Sonoma  Co..  Cal.  — 
Clark  and  Henery  Const.  Co.,  Chan- 
celry  Bldg..  San  Francisco,  awarded 
cont.  by  council  to  imp.  Carrlllo  St.. 
bet.  Mendocino  Ave.  and  Ripley  St; 
Wheeler  St.  bet.  Santa  Rosa  Ave.  and 
Brown  St..  and  s  V4  3rd  St.,  bet.  HInton 
Ave.  to  pt.  18-ft.  n.e.  Involv.  reconst. 
existing  waterbound  macadam  surface 
to  form  4-in.  foundation  and  surface 
with  3-in.  Willite  process  asph.  cone. 
pavement  laid  in  1-course;  const,  hyd. 
cem.  cone,  curbs  and  gutters;  cone. 
runways. 


NEWPORT  BEACH,  Cal.  —  Fleming 
Constr.  Co..  105  N  Park  Ave..  Pomona, 
sub.  low  bid  to  city  at  $183,339  for 
pave.,  curbs,  water  sys.  in  all  sts.  on 
Balboa  Island.  This  firm's  bid  was  ir- 
regular inasmuch  as  the  water  sys.  was 
a  lump  sum  instead  of  segregated  items 
as  asked  for.  Paul  E.  Kressly,  732  H. 
W.  Heliman  Bldg.,  Los  Angeles,  con- 
sulting engr.  The  bid  was:  587,505  sq. 
ft.  4-in.  cem.  cone,  pave,  $92,825.79  lump 
sum,  219,873  sq.  ft.  6-in.  cone,  pave  $54,- 
308.63  lump  sum,  64,487  sq.  ft.  cem.  walk 
no, 640. 36  lump  sum,  23,797  ft.  cone. 
curb  $13,664.29  lump  sum,  7847  ft.  2-ln. 
steel  pipe,  6660  ft.  4-in.  c.i.  pipe,  3  2-ln. 
gate  valves,  28  4-in.  gate  valves,  38 
fire  hydrants.  55  type  A  serv.  connec- 
tions, 98  type  B  serv.  connections,  63 
type  C  serv  connections;  for  lump  sum 
price  of  $12,000.  Other  bids  were:  Wells 
&  Bressler,  Santa  Ana,  $184,376.95; 
Southwest  Pav.  Co.,  $186,408.03;  Grun- 
wald  .&  Tudor,  $187,429.32;  T.  W.  Ogles- 
by,  $159,564.76;  G.  A.  Constantine,  $193.- 
511.31;  Jas.  Martin,  $194,226.47;  Geo. 
Herz  Co.,  $194,454.12;  H.  H.  Peterson. 
$194,984.81;  Pioneer  Transfer  Co.,  $199.- 
531.20;  Butterfield-Sears  Co.,  $200,- 
815.33;  Gibbons  &  Reed  Co.,  $201,718.91; 
O.  U.  Miracle,  $204,986.13;  Griffith  Co.. 
$205,001.70;  Hall-Johnson  Co.,  $221.- 
510.77;  Twohy  Bros.,  $235,500.25;  Henry 
Kaiser,  $235,731.63;  Claude  Fisher  $265.- 
080.57. 


LOS  ANGELES,  Cal. — Wm.  Llddlng- 
ton,  420  E.  60th  St.,  awarded  cont.  by 
Bd.  Pub.  Wks.,  at  $134,575  to  imp. 
South  Park  Ave.,  bet.  Slauson  and 
Manchester  Aves.,  Involv.  concr.  pave., 
oil  and  roll,  curb,  walk,  sewer,  reinf. 
concr.  culv.,  etc. 

W.  D.  McCray,  416  American  Bank 
Bldg.,  awarded  cont.  at  $53,162  to 
imp.  Islela  Dr.,  bet.  Hermon  Ave.  and 
Pullman  St.,  Involv.  concr..  pave.,  curb, 
walk,  gut.,  vit.  storm  drain,  cem.  sewer, 
reinf,    cone,   stairways,   etc. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — 
Until  March  3,  8  P.  M.,  bids  will  be  rec. 
by  C.  B.  Reid,  city  clerk,  to  imp.  fol- 
lowing Sts.  (separate  bids  desired  on 
each    project) : 

(Res.  757) — 8th  St.,  bet.  Wilson  and 
N.  W.  Pac.  R.R.  right-of-way  and  W- 
8th  St.,  bet.  r.r.  right-of-way  and  Hud- 
speth  St. 

(Res.  755)— 7th  St.,  bet.  Wilson  St. 
and  N.  W.  Pac.  right-of-way  and  Polk 
St. 

(Res.  753)— 6th  St.,  bet.  Washington 
and   N.   W.    Pac.    R.R.    right-of-way. 

(Res.  750) — Ellis  St.,  bet.  Santa  Rosa 
Ave.   and  S.   Davis  St. 

All  by  grading;  reconst.  existing 
waterbound  macadam  surface  to  form 
4-in.  waterbound  macadam  base  and 
surface  with  3-in.  Willite  process  asph. 
pavement;  construct  comb.  hyd.  cem. 
cone,  curbs  and  gutters;  galv.  corru. 
iron  part  circle  culverts  and  cone, 
bases.  Cert,  check  10%  payable  to 
city  req.  Plans  on  file  in  office  of 
clerk.      Paul   Green,   city    eng. 

POMONA,  Cal. — Until  12  M.,  Mar.  10, 
bids  will  be  rec.  to  Imp.  5th  Ave.,  bet. 
Garey  Ave.  and  w.  city  limits;  6-in. 
concr.  pave.,  curbs,  7  reinf.  concr.  cul- 
verts, grade;  1911  act.  T.  R.  Trotter, 
city  clerk. 


REDWOOD  CITY,  San  Mateo  Co..  Cal 
— Election  will  be  called  in  March  to 
vote  bonds  of  $7000  to  finance  const,  of 
curbs  and  walks  in  city  park  bounded 
by  Warren,  Standish  and  Howland  Sts.. 
in  north  section  of  city  and  $1000  for 
walks  around  Native   Daughters'   Park. 

CORONADO,  Cal. — Pioneer  Truck  Co. 
954  3rd  St..  San  Diego,  awarded  cont. 
by  city  at  15  2/3o  sq.  ft.  for  193,994  sq. 
ft.  4-in.  cem.  cone.  pave,  in  20  alleys  in 
Coronado.    Est.    $35,000. 
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SAN  JOSE,  Santa  Clara  C 
Council,  J.  J.  Lynch,  clerk, 
inten.    to    imp.    Patterson    St., 


).,  Cal. — 
declares 
3rd 


and  5th  Sts.,  involv.  grade;  pave  with 
1%-in.  Warrenite-Bit.  surface  on  3-in. 
bitum.  cone,  base;  hyd.  cem.  cone,  curbs 
gutters  walks  and  alley  driveways;  8- 
in.  vit.  pipe  sanitary  sewer;  2  br.  man- 
holes; 8-in.  lateral  drains.  1911  Act 
and  Bond  Act  1915.  Protests  March  16. 
Wm.  Popp,  city  eng. 

SANTA  ANA,  Cal.— Until  7:30  p.  m., 
Mar  2,  bids  will  be  rec.  to  imp.  Hes- 
perian St.,  bet.  w  1st  and  W  5th  Sts.; 
39  273.43  sq.  ft.  5-in.  cone,  pave,  J1014.88 
ft.  curb,  4921.06  sq.  ft.  3>i-in.  cone, 
walk,  280  sq.  ft.  5-in.  cone,  driveway 
walk;  1915  act.  E.  L.  Vegeley,  city  elk. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Council.  J.  J.  Lynch,  clerk,  declares  in- 
tention to  imp.  George  St.,  bet.  San  Pe- 
dro and  pt.  753.95  west  involv.  grade; 
pave  with  IVj-'n.  Durite  asph.  cone, 
surface  on  3-in.  Durite  asph.  cone, 
base;  hyd.  cem.  cone,  curbs,  gutters  and 
walks-  1  hyd.  cem.  cone,  storm  water 
inlet;  S-in.  vit.  pipe  drains.  1911  Act  & 
Bond  Act  1915.  Protests  March  16.  Wm. 
Popp,  city  eng. 

EUREKA,  Humboldt  Co.,  Cal.— 
Mercer-Fraser  Co.,  Eureka,  at  ?8.70 
lin  ft  awarded  eont.  by  council  to 
const.  206  ft.  30-in.  cone,  storm  sewer 
at  Brett  and  F  Sts.;  engineer's  esti- 
mate,   $8.60   lin.    ft. 


SAN    ANSELMO 
Until    March    J 6,    8 
rec.       b 
clerk    t 
Anselm 


SANTA  ROSA,  Sonoma  Co.,  Cal.— - 
Supervisors  will  purch.ase  rights  or 
way  to  eliminate  sharp  curves  on 
Santa  Rosa-Healdsburg  highway.  The 
state  higliwav  commission  has  ap- 
propriated ?300,000  to  reconstruct 
this   stretch   of   road. 


Marin  Co.,  Cal.— 
P  M.,  bids  will  be 
W.  Studley.  town 
imp.  Redwood  Rd.  bet.  San 
and  Floribel  Ave.,  involv.  800 
grading  excavation;  19,300  sq. 
ft  grading  surface;  2400  lin.  ft.  cone, 
curb  and  gutter;  19.300  sq.  ft.  asph. 
cone,  pavement;  2050  cu.  ft.  cone,  in 
walls;  son  lin.  ft.  6-in.  vit.  pipe  sewer; 
4  manholes;  1  lampholes;  2  catch- 
basins;  67  lin.  ft.  14-in.  corru.  iron 
culvert.  1911  Act  and  Bond  Act  1915. 
Cert,  check  10%  payable  to  town  req. 
Plans  obtainable  from  Town  Eng.  J. 
J.   Jessup. 

HUNTINGTON    BEACH,     Cal. Geo. 

M.  Souter.  410  9th  St.,  Huntington 
Beach,  awarded  eont.  by  city  at  $25,359 
to  imp.  7th  St.,  bet.  Ocean  Ave.  and 
Main  St.,  involv.  l^i-in.  Topeka  surf, 
on  3^4 -in.  asph.  cone,  base.,  cone,  walks, 
10-gauge  corru.  galv.  iron  culv.,  ornam. 
lights  (23  metal  posts). 


BURBANK,  Cal. — Bids  rec.  by  city  to 
const,  lateral  sewer  sys.  covering 
about  96  city  blks..  bet.  Alameda  and 
Walnut  Aves.,  and  bet.  3rd  and  11th 
Sts.,  Involv.  (1)  98.740  ft.  8-in.  vit. 
pipe,  earth  exeav.  and  laying;  (2)  3000 
ft  8-in.  vit.  pipe,  rock  excav.  and  lay- 
ing; (3)  2515  ft.  10-in.  vit.  pipe,  exeav. 
and  laying;  (4)  3228  ft.  8x6-in.  vit. 
wves  and  tee-branches;  (5)  40  ft.  10x6 
in",  wyes  and  tees;  (6)  7200  ft.  6-in.  vit. 
hse  sewers;  (7)  292  m.  h.;  (8)  60  m.  h. 
with    Burns    automatic    sewer    flusher, 

^¥hos.  Haverty— (1)  $1.21;  (2)  $3;  (3) 
$1.39;  (4)  $3.67;  (5)  $4.43;  (6)  $1.88; 
(7)    $100   ea.;    (8)   $200   ea. 

Downer  &  Mero— (1)  $1.87;  (2)  $4; 
(3)  $2:  (4)  $1.60;  (5)  $1.75;  (6)  $1.98; 
(7)    $1C0;    (8)    $142.  

Leo  Miletich— (1)  $1.70;  (2)  $9.96; 
(3)  $1.70;  (4)  $5.25;  (5)  $5.25;  (6)  »1.10 
(7)    $125;    (8)    $200. 

Robt.  Metcalf— (1)  $1,025;  (2)  $4,176; 
(3)  $1.15:  (4)  $3;  (5)  $3.42;  (6)  97c;  (7) 
$75;    (8)    $140. 

W.  C.  Hickey— (1)  $1.20:  (2)  $2.30; 
(3)  $1.30;  (4)  $1.25;  (5)  $1.60;  (6)  $1.50; 
(7)   $90;    (8)    $160. 

Gibbons  &  Reed  Co.— (1)  $1.37;  (2) 
$2.50:  (3)  $1.48;  (4)  $3.75;  (5)  $4.40;  (6) 
$1.12:    (7)    $80;    (8)    $2.10. 

Janes  Constr.  Co.— (1)  $1.26;  (2) 
$3.30;  (3)  $1.38;  (4)  80c;  (5)  $1.05;  (6) 
$1.41;    (7)    $50;    (8)    $123. 

Gass-Oakley  Co.— (1)  $2.20;  (2)  $6.50 
(3)  $4;  (4)  $2;  (5)  $2.50;  (6)  $1.70;  (7) 
$80;    (8)    $100. 

Martin  G.  Brkich— (1)  $1.10;  (2)  $3; 
(3)  $1.20;  (4)  $1;  (5)  $1;  (6)  $1.10;  (7) 
$80;    (8)    $145. 

Culjak  &  Bebek— (1)  $1.12;  (2)  $2; 
(3)  $1.32;  (4)  80c;  (5)  $1;  (6)  95c;  (7) 
$75:    (8)    $160. 

Bids  reed,  by  city  Engr.  A.  J.  Rose 
for   report. 


FRESNO  COUNTY,  Cal. — Until  Mar. 
23,  2  P.  M.,  bids  will  be  rec.  by  State 
Highway  Commission,  Forum  Bldg., 
Sacramento,  to  widen  with  Port.  cem. 
cone.  shoulders  5.9  mi.  in  Fresno 
county,  bet.  point  2  mi.  north  of  Fres- 
no and  Herndon.  See  call  for  bids  un- 
der official  proposal  sectiou  in  tliis 
issue. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Until  March  16,  11  a.  m.,  bids  will  be 
rec.  by  Henry  A.  Pfister,  county  clerk, 
to  imp.  Pershing  Ave.,  in  Supervisor 
Dist.  No.  4.  Plans  on  file  In  office  of 
clerk  and  obtainable  on  charge  of  $1. 
Robt.   Chandler,  county  surveyor. 


GLENDALE,  Cal. — Council  declares 
inten.  to  imp.  Lake  St.,  bet.  s.w.  exten- 
sion of  Sonora  Ave.  and  150  ft.  nw  of 
Allen  Ave.,  and  portions  of  Flower  St., 
Allen  Ave.,  Irving  Ave.,  Raymond  Ave.: 
IVi-in.  natl.  pave,  on  3^ -in.  asph.  cone. 
base,  IVi-in.  asph.  cone,  pave  on  2V2-in. 
asph.  cone,  base,  IVa-in.  natl.  pave  on 
6-ln.  cem.  cone,  base,  1%-in.  natl.  pave 
on  2Vb-in.  asph.  cone,  base,  4-ln.  class 
B  c.l.  water  pipe,  S-in.  vit.  sewer  eompl., 
reinf.  cone,  culv;  1915  act.  A.  J.  Van 
Wie,  city  clerk. 

OAKLAND,  Cal. — Until  March  5,  12 
noon,  bids  will  be  rec.  by  E.  K.  Sturgis, 
city  clerk,  to  imp.  portions  of  Holly  St, 
involv.  grade  and  pave;  curbs,  gutters 
and  walks.  1911  Act.  Cert,  check  X0% 
payable  to  city  req.  Plans  on  file  in 
office  of  clerk. 


SAN  JOSE,  Santa  Clara  Co..  Cal.  — 
Until  March  16,  11  a.  m.,  bids  will  be 
rec.  by  Henry  A.  Pfister,  county  clerk, 
to  imp.  Alviso  and  Milpitas  rd.  in  Su- 
pervisor Dist.  No.  3.  Plans  on  file  in  of- 
fice of  clerk  and  obtainable  from 
County  Surveyor  Robt.  Chandler  on 
charge  of  $1. 


VENICE,  Cal.— Until  8  p.  m.,  March  3 
bids  will  be  rec.  to  grade,  asph.  cone, 
pave.,  sewer  laterals,  m.h.  etc.  in  Crest- 
more  and  Angelus  Cts.  1911  act.  Cert, 
check  or  bond  10%.  T.  H.  Hanna,  city 
clerk. 


VENTURA,  Cal.— Supervisors  plan  to 
establisli  county  plant  for  handling 
Warrenite  pave,  -material.  They  intend 
to  surf,  county  concr.  roads. 


OAKLAND,  Cal.— Until  March  5,  12 
noon,  bids  will  be  rec.  by  E.  K.  Sturgis, 
city  clerk,  to  const,  cem.  cone,  wnlks 
in  portions  of  Allendale  Ave.,  Nieol 
Ave.,  E-15th  and  E-55th  Sts.  1911  Act. 
Cert,  check  10%  payable  to  city  req. 
Plans  on  tile  in  office  of  clerk. 


SAN  LUIS  OBISPO,  Cal. — Representa- 
tives from  San  Luis  Obispo,  Cambria, 
Cayucos  and  Monterey  plan  $200,000 
road  imp.  on  San  Simeon-Carmel  high- 
way;  county  to  pay  $150,000. 


ARCADIA  Cal. — Until  8  p.  m.,  March 
4,  bids  will  be  rec.  for  oil  mac.  pave. 
on  10th  Ave.,  Mayflower,  Valnett,  Wal- 
nut and  Holly  Sts.  Plans  at  office  of  G. 
G.  Meade,  city  clerk.  Cert,  check  or 
bond  10%. 


ALAMEDA,  Alameda  Co.,  Cal. — Coun- 
cil, W.  E.  Varcoe,  clerk,  declares  inten. 
(76)  to  imp.  portions  of  Calhoun  St., 
involv.  grade  and  pave;  curbs,  gutters 
and  curru.  iron  culverts.  1911  Act.  Pro- 
tests  March    17. 


CORONADO,  Cal. — Petition  filed  for 
oil  mac.  pave  in  all  sts.  of  Coronado  e 
of  Orange  Ave.,  est.  $125,000.  T.  J.  Al- 
len,  city   mgr.   and   engr. 


VENICE,  Cal. — Owing  to  error  In  de- 
scribing assessment  dist.,  new  proceed- 
ings will  have  to  be  started  for  pave, 
on  Le:  na  Blvd..  bet.  Washington  Blvd. 
and  Grand  Canal.  Fry  Bros.,  of  Long 
Reach,  were  low  bidders  at  $139,005.59 
Feb.   3.   H.   D.   Chapman,   city   eng. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Until  March  16,  11  a.  m.,  bids  will  be 
rec.  by  Henry  A.  Pfister,  county  clerk, 
to  imp.  Fremont  Ave.  in  Supervisor 
Dist.  No.  4.  Plans  on  file  in  office  of 
clerk  and  obtainable  from  County  Sur- 
veyor Robt.   Chandler  on  charge  of  $1. 


CORONADO,  Cal. — Council  declares 
inten.  to  grade  and  cone,  pave  in  alley 
in  blks  39,  47,  70,  88,  89  and  111,  Coro- 
nado Beach;  grade  and  cone,  pave  in 
alleys  in  blks.  106.  107,  108,  109,  119, 
120,  121,  122,  123,  124,  144  and  145,  Coro- 
nado Beach.  So.  Island;  grade  and  cone, 
pave,  in  blks.  66,  67  and  68,  Coronado 
Beach,  So.  Island;  all  1911  act.  W.  Til- 
den  Clark,  city  clerk. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
San  Jose  Paving  Co.,  San  Carlos  and 
Dupont  Sts..  San  Jose,  awarded  con- 
tracts  by  council   to   imp: 

Park  Ave.,  bet.  Delmas  Ave.  and  S.  P. 
Co.  R.R.  right-of-way  and  portion  of 
Gifford  Ave.,  at  Park  Ave.,  involv. 
grade;  pave  with  lV4-in.  Warrenite- 
Bit.  surface  on  3-in.  bitum.  cone,  base; 
hyd.  cem.  cone,  walks,  curbs  and  gut- 
ters; 6-in.  hyd.  cem.  cone,  alley  drive- 
ways; 7  hyd.  cone,  storm  water  inlets; 
8-in.  vit.  pipe  drains;  10-in.  vit.  pipe 
storm   drain;   br.manholes. 

San  Augustine  St.,  bet.  San  Pedro 
and  Autumn  Sts.,  involving  grading; 
pave  with  IVi-in.  Warrenite-Bit.  sur- 
face on  3-in.  bitum.  base;  hyd.  cem  curb 
gutters  and  walks,  hyd.  cem.  concrete 
storm  water  inlets;  8-in.  vit.  pipe 
drains. 


NEVADA  STATE — J.  P.  Holland,  540 
Brannan  St.,  San  Francisco,  at  $96,827 
awarded  eont.  by  State  Highway  Com- 
mission to  grade  and  const,  culverts  in 
Washoe  county  bet.  Vista  and  Hafed. 
Other  bids  were:  E.  Schelling,  Los  An- 
geles, $99,370;  John  Hampshire,  Grants 
Pass,  Ore..  $99,737;  Palmer  &  McBryde 
San  Francisco,  $106,360;  Walter  M.  Wil- 
letts.  San  Francisco,  $117,751;  Morri- 
son-Knudsen,  Boise,  Idaho,  $117,829; 
Blumenkranz  and  Vernon,  Stockton, 
$126,307;  Tieslau  Bros.,  Berkeley,  $127,- 
261;  Lowry,  Haiklen  &  O'Connor.  Flor- 
iston,  Calif.,  $129,958;  D.  McDonald, 
Sacramento,  $132,063;  Isbell  Const.  Co.. 
Verdi,  Nevada,  $132,838;  Dunn  and 
Baker,  Hornbrook,  Calif.,  $136,752; 
Bishop  and  Brooks,  Sacramento,  $14S,- 
857;  Union  Const.  Co.,  Ogden,  Utah, 
JI6S,S46;   Wasatch  Grading  Co.,  $172,603 


Contractors  Machine  Works 


We  Specialize  in  rebuilding  and  repairing  contractors'  equipment 
We  build  rock  bunkers,  elevators  and  conveyors,  portable  pumping 

plants,  hoist  and  rock  crushers. 
Let  us  give  you  an  estimate  on  your  work.  ' 

We  buy  and  sell  used  equipment. 


CREAR  &  BATES 


88  Stanford 


San  FtBnclseo 


Phone  Eeaxny  1886 
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TORRANCE,  Cal. — Plans  being  com- 
pleted to  imp.  residential  dist.  City 
Engr.   J.   J.  Jessup. 

SAN  ANSELMO,  Marin  Co.,  Cal. — 
Pacific  States  Construction  Co.,  Call 
BWg.,  San  Francisco,  at  $7863  awarded 
cont.  by  town  trustees  to  imp.  Rowland 
Ave.  A.  G.  Raiscli,  San  Francisco, 
only  other  bidder  at  $8308.  Unit  bid 
of  Pacific  States  is  grading,  excava- 
tion, $.95  cu.  vd.;  grade,  surface,  $.035 
sq.  ft.;  pave,  $.24  sq.  ft.;  curb  and 
gutter.  $1.20  sq.  ft.;  6-in.  vit.  pipe, 
$1.20  lin.  ft.;  S-in.  do,  $2.35  lin.  ft.;  10- 
in.  corru.  iron  pipe  drain,  $2.50  lin.  ft.; 
cone,  and  corru.  iron  culvert,  recon- 
structed, $4  lin.  ft.;  catchbasins,  $55 
each;  sewer  manholes,  $85  ea.;  lamp- 
holes,   $15   each. 

SANTA  ROSA,  Sonoma  Co.,  Cal. — 
Council,  C.  R.  Reid,  clerk,  declares 
inten.  (No.  777)  to  imp.  Benton  St.,  bet. 
Mendocino  and  Ripley  Sts.,  involv. 
grade;  pave  with  2-in.  Warrenite-Bit. 
surface  on  4-in.  crushed  rock  base; 
cone,  curbs  and  gutters.  1911  Act. 
Protests  March  17.  ,  Paul  Green,  city 
engineer. 


NEWPORT  BEACH.  Cal. — Fleming 
Constr.  Co.,  105  N.  Park  Ave.,  Pomona, 
awarded  cont.  by  city  at  $183,339  for 
4-in.  concr.  pave.,  66-in.  concr.  pave., 
water  sys.  compl.,  etc.,  to  imp.  all 
streets  in  Balboa  Island.  Paul  E. 
Kressley,  732  H.  W.  Hellman  Bldg,,  Los 
Angeles,   consulting   engineer. 


ONTARIO,  Cal. — Until  8  p.  m..  Mar. 
2,  bids  will  be  rec.  for  8-in.  vit.  pipe 
sewer  compl.  in  Berlyn  Ave.,  bet.  D  and 
E  Sts.,  and  in  portions  of  other  sts.; 
1911   act. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Council,  J.  J.  Lynch,  clerk,  declares 
inten.  to  imp.  Gregory  St.,  bet.  Helen 
St.  and  Auzerais  Ave.,  involv.  grade; 
pave  with  1^-in.  Warrenite-Bit.  sur- 
face on  3-in.  bitum.  cone,  base;  hyd. 
cem.  cone,  curbs,  gutters  and  "walks:  2 
hyd.  cem.  cone,  inlets;  S-in.  vit.  pipe 
drains.  1911  Act  &  Bond  Act  1915.  Pro- 
tests March  16.   Wm.   Popp,  city  eng. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
Until  March  12,  9  A.  M.,  bids  will  be 
rec.  by  S.  A.  Evans,  city  clerk,  to  imp. 
Pennsylvania  Ave.,  bet.  Sequel  Ave. 
and  Broadway  involv.  46,511  sq.  ft. 
grading;  46.511  sq.  ft.  5-in.  cone,  pave- 
ment; 23  lin.  ft.  cone,  curb;  265  lin.  ft. 
4-in.  sewer  laterals;  14  handhole  traps; 
43  lin.  ft.  5  9/16xl8-in.  corru.  metal 
driveway  culvert.  1911  Act.  Cert, 
check  10%  payable  to  city  req.  Plans 
obtainable  from  H.  E.  Godegast,  city 
engineer. 


BAKERSFIELD,  Kern  Co.,  Cal.— 
Until  March  13,  7:30  P.  M.,  bids  will  be 
rec.  by  W.  P.  Whitaker,  Sect'y.,  Board 
of  Education,  to  grade  and  pave  north 
half  of  24th  St.,  bet.  O  and  P  Sts.  Cert, 
check  10%  payable  to  Sect'y.  req. 
Plans  obtainable  from  office  of  Bd.  of 
Education. 


LOS  ANGELES.  Cal.— Geo.  H.  Oswald 
.366  E  58th  St.,  sub.  low  bid  to  bd.  pub. 
wks.  to  imp  Marine  Ave.,  bet.  Anaheim 
and  A  Sts.,  involv.  grade  at  $3000;  189.- 
269  sq.  ft.  2-in.  surf,  on  6-in.  cone,  base 
22.4c,  6819  lin.  ft.  curb  50c,  30,477  sq.  ft. 
walk  15c,  6894  sq.  ft.  comb.  gut.  25c, 
storm  drain  $2750,  1221  lin.  ft.  hse.  sew- 
ers  $1.40. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Until  March  16,  8  p.  m.,  bids  will  be 
rec.  by  John  J.  Lynch,  city  clerk,  to 
imp.  Royal  St.,  bet.  Auzerais  Ave.  and 
San  Carlos  St.,  involving  grading:  pave 
with  1^-in.  Warrenite-Bit.  surface  on 
3-in.  bituminous  base;  hyd.  cem.  cone, 
curbs,  gutters  and  walks.  1911  Act  and 
Bond  Act  1915.  Cert,  check  10%  payable 
to  city  req.  Plans  on  file  in  office  of 
clerk.  Wm.  Popp,  city  engineer. 


ALHAMBRA,  Cal. — Council  declares 
inten.  to  imp.  San  Marino  Ave.,  bet. 
Wilson  Ave.  and  8th  St.:  Asph.  concr., 
pave.,  curb,  gut.,  walk;  1911  act.  R.  B. 
Wallace,    city    clerk. 


SAN  FRANCISCO — A.  E.  Hennessy, 
724  Sharon  Bldg.,  at  $34,092  awarded 
cont.  by  Bd.  Pub.  Wks.  to  imp.  De  Long 
St.,  bet.  Orizaba  and  Liebig  Sts.,  etc., 
involv.  6500  cu.  yds.  cut,  $.933  cu.  yd.: 
230  lin.  ft.  12-in.  sewer,  $2.80  lin.  ft.; 
14  twelve-inch  wye  branches,  $2.66  ea. ; 
1  manhole,  $100;  5  sets  of  cone,  step, 
$600  (lump  sum);  13  catchbasins,  $100 
ea.;  400  lin.  ft.  10-in.  culvert,  $1.80  lin. 
ft.;  4788  lin.  ft.  cone,  curb,  $1  lin.  ft.; 
2877  sq|  ft.  art  stone  walks,  $.20  sq.  ft.; 
11,690  sq.  ft.  cone.  pave.  $.306  sq.  ft.; 
62,000  sq.  ft.  asph.  cone,  pavement, 
$.253.   sq.   ft. 


SANTA  BARBARA,  Cal. — East  side 
Drainage  project  will  comprise  approx. 
16,000  lin.  ft.  pipe  of  from  18  to  54-in. 
diam.  Est.  $100,000.  Geo.  D.  Morrison, 
city   engineer. 


SANTA  ANA,  Cal. — Council  declares 
inten.  to  imp.  N  Baker  St.,  bet.  W. 
8th  St.  and  W.  Washington  Ave..;  5-in. 
cem.  concr.  pave.,  curb,  hse.  sewers; 
1911  and  1915  acts.  E.  L.  Vegeley,  city 
clerk. 


WATTS,  Cal. — Council  declares  inten. 
for  6-in.  cone,  pave.,  cone,  walks,  etc., 
in  Melvin  Ave.,  bet.  Shorb  and  Main 
Sts.,  and  in  E.  Grand  Ave.,  bet.  Melvin 
Ave.  and  20  ft.  e,;  1911  act.  Sarah  A. 
Smith,    city   clerk. 


TUCSON,  Ariz. — Council  declares  in- 
ten. to  const,  reinf.  concr.  culv.  of  2 
compartments,  each  10x10  ft.,  with  c 
b.,  m.  h.,  etc.,  in  arroyo  culvert  right- 
of-way  and  certain  Sts.  and  alley 
the  vicinity.  Of  the  total  $75,000 
be  paid  by  the  city  clerk.  E 
Dietrich,  city   engineer. 


ill 


HAWTHORNE.  Cal. —  Council  de- 
clares inten.  to  imp.  Gale  Ave.,  bet.  n. 
city  limits  and  Raymond  Ave.:  1%-in. 
Willite  pave,  on  2% -in.  asph.  concr. 
base,  with  2-in.  disint.  grant,  cushion, 
class  "A"  curbs.  2-ft.  gut.,  walks;  1911 
and  1915  acts.     S.  V.  Eraser,  city  clerk. 


CORNING,  Tehama  Co.,  Cal.— City 
votes  bonds  of  $20,000  to  finance  paving 
street    intersections. 


ALHAMBRA,  Cal. — Council  declares 
inten.  to  imp.  under  1911  act:  Monterey 
St.,  bet.  Pine  St.  and  Huntington  Dr.: 
214-in.  oil  mac.  pave.,  8-in.  vit.  sewers, 
curbs,  gut.:  Curtis  Ave.,  bet.  Common- 
wealth Ave.  and  Mission  Rd.:  2V^-in. 
oil   mac.    pave.,    curb,    gut.,    walk. 


MONROVIA,  Cal. — Council  declares 
inten.  to  imp.  Palm  Ave.,  bet.  Violet 
and  Mayflower  Aves.  and  portions  of 
other  Sts.:  Curb,  gut.,  walk,  concr. 
swales,  sewer  laterals;  1911  act.  Lewis 
P.    Black,    city   clerk. 


A.uto    Supplies 

at  Cut  Rate 


EVERYTHING    FOR    YOUR    MACHINE 


Zimmerlin  Bros.  Co. 


3190  MISSION  ST. 

Janctlon  Valencia 


Established   1907 

24  VAN  NESS  AVENUE 


Pkone  Market  8926 


Near  Mark** 


POMONA,  Cal— City  Eng.  F.  C. 
Froehde  plans  repair  on  5  mi.  of  streets 
in    s.     w.    section;    grade,    gravel    and 

oil. 


CORONADO,  Cal. — Pioneer  Truck  Co., 
954  3rd  St.,  San  Diego,  awarded  cont. 
by  city  at  15.67c  sq.  ft.  for  193,994  sq. 
ft.  4-in.  cem.  concr.  pave,  in  20  alleys 
in    Coronado.      $35,000. 


LOS  ANGELES,  Cal.— Petition  filed 
with  city  to  imp.  approx.  20  mi.  of  Sts., 
representing  100,000  lin.  ft.  frontage  in 
Sawtelle.      Est.    $500,000. 


OAKLAND,  Cal. — Council  authorizes 
Imp.  of  E-lOth  St.,  bet.  Fallon  and  Sec- 
ond Ave.,  involv.  paving  and  const,  of 
bridge  over  outlet  of  Lake  Merritt; 
est.    cost,    $60,000. 


MONTEREY,  Monterey  Co.,  Cal. — 
City  Eng.  H.  D.  Severance  preparing 
spec,  to  grade  and  pave  11  streets  in 
New    Monterey    section;    est.    cost,    $80,- 

000. 


LOS  ANGELES,  Cal.— Thos.  Haverty 
Co.,  Sth  and  Maple,  sub.  low  bid  to  pub. 
wks.  at  $20,?90  for  sewer  in  Lakewood 
Ave.,  bet.  Glendale  Blvd  and  Armstrong 
Avenue. 


RICHMOND,  Contra  Costa  Co.,  Cal. — 
City  Eng.  E.  A.  Hoffman  preparing 
spec,  to  imp.  Spring  St.,  bet.  Cutting 
Blvd.  and  2!»th  St.  and  Johnson  Ave., 
bet.  29th  and  Spring  St.;  asph.  pave; 
cone,   curbs,  gutters  and  walks. 


EL  CERRITO,  Contra  Costa  Co.,  Cal. 
— Town  Eng.  Ross  L.  Calfee  preparing 
spec,  to  imp.  portions  of  Alice,  Kearney 
Union,  Lake  and  Hill  Sts.;  asph.  cone, 
base  with   Warrenite  surface. 


RIVERSIDE,  Cal.— Until  10  a.  m., 
March  9,  bids  will  be  rec.  by  W.  L.  Carl- 
son, county  purchasing  agent,  for  75,- 
000  gal  road  oil,  having  00%  asph.  con- 
tent, f.  o.  b.  tank  cars.  Bids  to  state 
when  delivery  can  be  made. 


SA.V  FRANCISCO— A.  B.  Hennessy, 
724  Sharon  Bldg.,  at  $64,779  awarded 
cont.  by  Bd.  Pub.  Wks.  to  imp.  Judah 
bt.,  bet.  31st  and  41st  Ave.,  involving: 
33,574  cu.  yds.  cut  $.10  cu.  yd;  34,984  cu. 
yds.  fill  $.30  cu.  yd;  5234  lin.  ft.  cone, 
curb  $1  lin.  ft.;  21  br.  catchbasins  $100 
ea;  735  lin.  ft.  10-in.  culvert  $1  lin.  ft; 
2050  lin.  ft.  8-in.  sewer  $1.50  lin.  ft;  240 
lin.  ft.  12-in.  sewer  $1.50  lin.  ft.;  135 
lin.  ft.  15-in.  sewer  $1.50  lin.  ft;  15  br. 
manholes  $100  ea;  4623  sq.  ft.  art 
stone  walks  $.10  sq.  ft;  148,491  sq.  ft. 
asph.  cone,  pavement  $.25  sq.  ft.;  135 
wye  branches  $1  each. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
L.  J.  Byrne,  Santa  Cruz,  awarded  cont. 
by  council  at  $677.20  to  const,  sewer 
in  portions  of  Monterey  St.,  involv.  1 
manhole,  $55;  476.76  lin.  ft.  6-in.  sewer 
pipe,  $1.29  lin.  ft;  16  6x4-in.  wye 
branches,  $.45  ea. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.  — 
Council,  S.  A.  Evans,  clerk,  declares 
inten.  (No.  338-D)  to  imp.  Clinton  St., 
bet.  Cayuga  and  Owen  St.,  involving 
grade;  pave  with  1-in.  asph.  macadam 
surface  on  4-in.  waterbound  macadam 
base;  hyd.  cem.  cone,  curbs  and  gut- 
ters; vit.  clay  lateral  sewers;  cone, 
catchbasins:  part  circle  corru.  metal 
cone,  culverts.  1911  Act.  Protests  March 
12.  H.   E.   Godegast,  city  eng. 

STOCKTON,  San  Joaquin  Co.,  Cal.— 
E.  A.  Burns,  Stockton,  awarded  cont. 
by  council  to  sewer  Pershing  Ave.,  in- 
volv. 560  lin.  ft.  4-in.  pipe,  Includ. 
curves,  $.58  lin.  ft.;  528  lin.  ft.  6-in. 
pipe  includ,  wyes,  $.70  lin  ft.;  2  flush- 
er    manholes,    $100   ea. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
J.  E.  Johnston,  Stockton,  awarded 
cont.  by  council  to  imp.  Walnut  St. 
bet.  San  Joaquin  and  McCloud  Addi- 
tion, involv  371  cu  yds  cut  $.65  cu  yd.; 
50  cu  yds  fill,  $.40  cu  yd;  655.57  lin  ft 
comb  curb  and  gutter,  $1.05  lin  ft.; 
3104.90  sq  ft  walks  $.20  sq  ft.;  9765.12 
sq  ft  4-in  crusher  run  rock  base  with 
2-in  asph  cone  surface,  $.18  sq  ft.;  230 
lin  ft  4-in  vit  clay  pipe  with  curves, 
$.90  lin  ft;  362.42  lin  ft  6-ln  vit  clay 
pipe  with  wyes,  $1.10  lin  ft.;  one  4-ft 
dia  manhole,  $90,  and  flush  tank,   $110. 
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Contracts    Awarded    Liens, Acceptances,  Etc. 


BUILDING  CONTRACTS 


KAN   FRANCISCO   COUNTY 


fl.OOO  and  Over  Roorted 


The    foUowlne    la    an    Index    tor    the 
eontracta  In  thla  laaaa. 


No. 

owner 

Cuiuractor 

Amt. 

VR« 

Diestel 

Owner 

8000 

759 

Primo 

Volter 

6000 

7fiO 

Glllogley 

Owner 

7000 

Vfil 

Oppenheimer 

Miller 

16000 

7fiX 

Clancy 

Owner 

120000 

763 

Johnson 

Owner 

30000 

764 

Chew 

Stevens 

44869 

la^ 

Hunt 

Helbing 

B5000 

"fifi 

Conlin 

Owner 

14000 

767 

Stark 

Rednall 

7665 

768 

Sheehan 

Byrne 

3000 

769 

Steinauer 

Meinberger 

8500 

770 

Strand 

Novelty 

1000 

771 

Winter 

Bierman 

772 

Neilsen 

Erickson 

3800 

77S 

McKnight 

Owner 

6000 

774 

Guasaglia 

Owner 

1500 

77S 

Guasaglia 

Owner 

1200 

776 

Ripley 

Erickson 

3000 

777 

Irvine 

Bovyer 

1394 

77X 

Schilling 

Fratessa 

5000 

779 

Crocker 

Owner 

3800 

780 

Senn 

Sorbi 

3000 

781 

Coombs 

Ells 

6000 

782 

Hargrave 

Owner 

3800 

78,'t 

Crocker 

Owner 

4500 

784 

Hargrave 

Owner 

3950 

78n 

Perry 

Owner 

7000 

786 

Magnuson 

Owner 

6000 

787 

Armanini 

Sorbi 

3000 

78X 

Linn 

MoUer 

2000 

7X9 

Sacchetti 

Owner 

6000 

790 

Witbeck 

Owner 

1000 

791 

Wilkie 

Owner 

3000 

792 

Hughes 

Frank 

1045 

798 

Moneta 

Arnott 

15000 

794 

Allred 

Owner 

15000 

79B 

Allred 

Owner 

12000 

796 

Golden 

Owner 

125000 

797 

White 

Wagner 

300000 

798 

Ellis 

Martin 

13658 

799 

Holt 

Martin 

18,000 

800 

Olson 

Martin 

12000 

SOI 

Gawthorne 

Owner 

8000 

802 

Gawthorne 

Owner 

12000 

803 

Y.    M    C.   A. 

Healy 

64970 

804 

Oxdaal 

Owner 

3000 

8U5 

Isaacson 

Owner 

3200 

806 

Same 

Same 

3500 

807 

Moneta 

Arnott 

9000 

808 

Tong 

Stevens 

48519 

8U9 

Meyer 

Ingraham 

12008 

810 

Christie 

Johnson 

11500 

811 

Giraud 

Vogt 

9923 

812 

Coleman 

Owner 

16000 

812 

Associated 

Owner 

1500 

813 

Elkington 

Owner 

4000 

814 

Goffery 

Kronquist 

4000 

815 

Sullivan 

Owner 

3000 

8IK 

Johnson 

Owner 

8000 

81V 

Callandar 

Carr 

8000 

818 

Tursburg 

Bredlow 

3500 

819 

Helbing 

Helbing 

1000 

820 

Hartzell 

Owner 

10500 

821 

Versic 

Owner 

10000 

822 

McClenahan 

Owner 

16000 

823 

Meyer 

Owner 

18000 

Meyer 

Owner 

20000 

825 

Roman 

Varney 

8962 

826 

Wilkie 

Owner 

3000 

S2V 

McCabe 

Pillars 

1500 

828 

Jerger 

Owner 

6000 

829 

Van  Dyke 

Coggins 

1000 

Guerin 

Anderson 

1200 

831 

Borge 

Owner 

7000 

832 

Breckwoldt 

Zupar 

2800 

833 

Bernell 

Owner 

9000 

834 

Donaldson 

Owner 

3500 

S35 

Lakvalka 

Brymner 

2800 

836 

Bardzins.ti 

Owner 

3000 

837 

Meltzer 

Thorinson 

8000 

838 

Welter 

Owner 

4000 

S39 

Grasso 

Varney 

5000 

840 

Fisher 

owner 

3000 

841 

Monihan 

Owner 

4000 

842 

Johnson 

Owner 

2500 

843 

Leigh 

Owner 

8000 

844 

Canepa 

Sbarboro 

8000 

845 

Janssen 

Owner 

8000 

846 

Lloyd 

Bus.  like 

:i(HMI 

847 

Hall 

Owner 

tooo 

848 

Weinberg 

Wallen 

8000 

849 

Kobinson 

Owner 

7000 

8aO 

Puccinelli 

Sbarboro 

800U 

Sol 

Lawson 

Owner 

25000 

862 

Christiansen 

Owner 

16000 

853 

Twenty-One 

Quandt 

200.000 

854 

Pacific  Tel. 

Monson 

70000 

8a5 

Stella 

Dalbon 

13.750 

856 

Sanitary 

Hjul 

18000 

SbV 

Discher 

Olson 

13800 

8o8 

Coraacho 

Kopfer 

1785 

So9 

Andres 

Arras 

5960 

860 

S.    P. 

Smith 

348 

861 

P.    G.    &.    E. 

Banks 

DWELLINGS. 

(759)      W   ALLISON    100    125    S    CROSS. 

Two  one-story  and  basement  frame 

dwellings. 
Owner — D.    PrImo,    238   Allison   Ave. 
Architect   and   Contractor — E.   Volter. 

{3000    each 


FLATS. 

(760)      E   SAN  JOSE   AVE   357   N  29TH. 

Two-story    and      basement      frame 

(2)    flats. 
Owner — J.   W.    Gillogley,    745    San    Jose 

Ave. 
Architect — None.  $7000 


FLATS. 

(761)  N  BALBOA  125  153-6  W  26TH 
Ave.  Two  two-story  and  basement 
frame   fats    (2   flats   in   each   bldg.). 

Owner — James  Oppenheimer,  3055  Pa- 
cific   Ave. 

Architect — None. 

Contractor — R.  Miller.  5637  California 
St.  $8000   each 


APARTMENTS. 

(762)  SW  OCTAVIA  AND  SACRAMEN- 
to  streets.  Six-story  and  basement 
Class   C    (24)    apartments. 

Owner — D.  J.  Clancy,  275  Turk  St. 

Architect  —  Baumann  &  Jose,  251 
Kearny   St.  $120,000 


(763)      .\W    GOUGH   AND    FRANCISCO. 
•    Three-story    and     basement    frame 

(15)    apartments. 
Owner — Chas.    A.    Johnson,      1905      La- 

guna   St. 
-Architect    —    Baumann    and    Jose,    251 

Kearny    St.  $30,000 


STORES,    ETC. 

(764)     .X  SACRAMENTO  6S-D  W  KEAR- 

ny.         Tw^o-story       and       basement 

brick  stores,  offices  and  lofts. 
Owner — Dr.    Ng    Poon    Chew,    Ng    Lam 

and    Wong    Tong,    809    Sacramento 

St. 
.Architect — A.    R.    Denke,      216      Dalziel 

Bldg.,    Oakland. 
Contractor — W.    J.    Stevens,    180    Jessie 

St.  $44,869 


PLATS. 

(758)      SW    WALDO      AND      LEAVEN- 

worth.      Two-story    and      basement 

frame   flats    (2). 
Owner — John   Diestel,    248    Russ    Bldg. 
Architect — None.  $8000 


-APARTMENTS 

1765)  W  HTDE  62-6  N  EDDY.  FIVE- 
story  and  basement  reinforced 
concrete  (20)  apartments. 
Owner — M.  A.  Hunt.  1332  Lombard  St. 
Architect  and  Contractor — The  Helb- 
ing  Co.,    1332   Lombard   St.  $55,000 


STOCKHOLDERS  AUXILIARY  CORP. 


INSURANCE 


(  F  I  R  F 
SURETY  BONDS 


CASUALTY 


PHONE  DOUGLAS  6000 
550  MONTGOMERY  ST. 
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SHOP. 

(766)  N  HAYES  164  E  VAN  NESS 
Ave.     One-story   Class   C   shop. 

Owner — Jas.     Conlin     Estate    Co.,    care 

architects. 
Architect    —    O'Brien    Bros.,    Inc.,    315 

Montgomery   St.  $14,000 

FRAME   BLDG. 

(767)  E  DIVISADERO  102-6  N  Fil- 
bert. All  work  for  2-story  6-room 
frame   bidg.   with   garage. 

Owner    —    Dr.    Bertha    W.    Stark,    2598 

Filbert    St.,   S.   F. 
Architect    &    Contractor — W.    W.    Red- 
nail,   2500   Filbert  St.,   S.   F. 
Filed  Feb.   19,  1925.  Dated  Feb.  16,  1925. 

Frame   up    $1915 

Plaster    on    1915 

Completion      1915 

Usual    35    days    1920 

TOTAL  COST,  $7,665 
Bond.  $3833.  Sureties,  H.  Freese  and 
W.  P.  Holmes.  Forfeit,  $3.00  per  day. 
Limit,  100  days.  Plans  and  specifica- 
tions  filed. 


REBUILDING 

(768)  117  ALPINE  TERRACE,  E  Al- 
pine Terrace  100  S  Duboce  Ave. 
All  work  for  rebuilding  (fire  dam- 
age). 

Owner — Josephine  T.   Sheehan,   117   Al- 
pine Terrace,  S.  F. 
Architect — None. 
Contractor — J.   E.   Byrne,   2142   Howard 

St.,    S.    F. 
Filed  Feb.  19,  1925.  Dated  Feb.  14,  1925. 

Roof  on    $   500 

White   coat   plaster   on    1000 

Completion      750 

Usual    35    days    750- 

TOTAL  COST,  $3000* 
Bond.  $1500.  Sureties,  Globe  Indemn- 
ity Co.  Forfeit,  none.  Limit,  50  days. 
Plans  and  specifications   filed. 

STORES 

(769)  N  MCALLISTER  150  E  Octavia. 
All  work  for  1-story  frame  (3) 
stores. 

Owner — Anton    Steinauer. 

Architect — None. 

Contractor — H.  S.  Meinberger,  tti)3  15th 
Ave.,    S.    F. 

Filed  Feb.  19,  1925.  Dated  Feb.  17,  1925. 

Rough    frame    up    $2500 

Completed     6000 

TOTAL    COST,    $8500 

Bond,   sureties,   forfeit,   none.   Limit,   80 

days.     Plans  and  specifications  filed. 


ALTERATIONS 

(770)  965  MARKET  STREET.  Remove 
present  swinging  electric  sign  and 
install  swinging  changeable  elec- 
tric letter  sign  and  rearrange  mar- 
quise   electric    sign. 

Owner — Strand  Theatre,  965  Market 
St.,  San  Francisco. 

.\rchitect — None. 

Contractor — Novelty  Electric  Sign  Co.. 
435   Turk   St.,    S.   F.  $1000 


(771)  E  ANDOVER  75  S  Tompkins.  1- 
stor.v  and  basement  frame  dwelling 

Owner — Kathrina  Winter,  507  Andover 
St.,    San    Francisco. 

Architect — None. 

Contractor — Jacob  Bierman,  154  High- 
land Ave.,  S.   F.  $2500 


DWELLING 

(772)      W    CHENERY    325     N     Randall. 

1-story  and   basement    frame   dwlg. 
Owner — N.     Nielsen,     1828     Church     St., 

San    Fr.incisco. 
A I  chitect — None. 
Contractiir     —     Henry     Erickson,     1825 

Church    St.,    S.    F.  $3800 


DWELLINGS 

(773)  N  CASSANDRA  COURT  78  &  103 
W  Whittier.  Two  1-story  and  base- 
ment  frame   dwellings. 

Owner— W.  R.  McKnight,  34  Whittier 
St..   San    Francisco. 

Architect — None.  $3000   each 


ALTERATIONS 

l774)      N    GREENWICH   105   W   Stelner. 

Underpin    dwelling;    concrete    work 

etc. 
Owner — G.    B.   GuasagUa,   3118   Scott   St. 

San    Francisco. 
.Architect — None.  $1300 


ALTERATIONS 

(77.i)  S  STEINER  PLACE  105  W 
Steinor  St.  Underpin  dwelling;  con- 
crete   work,    etc. 

Own.r— O.  B.  Guasaglla,  3118  Scott  St.. 
San    Francisco. 

Architect — None.  $1200 


DWELLING 

(776)      N  ROLPH  230  E  Athens.  1-story 

and   basement   frame    dwelling. 
Owner — William  and  Jessie   Ripley.  463 

Rolph    St.,    S.    F. 
Architect — None. 
Contractor    —    Henry     Erickson,     1825 

Church  St.,  S.  F.  $3000 


ALTERATIONS 

(777)  2421  PIERCE  STREET.  Erect 
partitions  for  bath  room  in  resi- 
dence. 

Owner — James  Irvine,  2421  Pierce  St., 
San   Francisco. 

Architect — Quandt  and  Bros.,  Humboldt 
Bank  Bidg.,  S.  F. 

Contractor — Bovyer  &  Sons,  2407  Cali- 
fornia St.,   S.   F.  $1394 


DWELLING 

(778)      W  SAN  BRUNO  AVE.  50  S  Olm- 

stead.   2-story  and  basement   frame 

dwelling. 
Owner — John  Schilling,  2817  San  Bruno 

Ave.,    San    Francisco. 
Architect — None. 
Contractor — Joseph  S.  Fratessa,  S90  Gl- 

rard   St..   S.    F.  $5000 


DWELLING 

(779)  W  DRAKE  171-5  N  Winding 
Way.  1-story  and  basement  frame 
dwelling. 

Owner — Crocker  Estate  Co.,  525  Croc- 
ker  Bidg.,   S.   P. 

Architect — None.  $3800 


DWELLING 

(780)     W  PARIS  150  N  Geneva.  1-story 

and  basement  frame  dwelling. 
Owner — Jos.    Senn,    care    contractor. 
Architect — None. 
Contractor— A.     Sorbi,     224     Russia     St., 

San   Francisco.  $3000 


FLATS 

(781)      N  TURK  100  W  Willard.  2-story 

and    basement    frame    (2)    flats. 
Owner — Mrs.     John     Ooombs,     502     8th 

Ave.,  San  Francisco. 
Architect — None. 
Contractor — Chas.  E.  Ells,  484  5th  Ave., 

San  Francisco.  $6000 


DWELLING 

f782)      W  VICTORIA  200  N  Garfield.  1- 

story  and  basement  frame  dwelling 
Owner — E.     J.     Hargrave,     1106    Laguna 

Ave,    Burlingame. 
Architect — None.  $3800 


DWELLING 

(783)  SW  DRAKE  &  PRAGUE  STS.  1- 
story  and  '^asement  frame  dwell- 
ing. 

Owner — Crocker  Estate  Co.,  525  Crock- 
er  Eldg..   San    Francisco. 

.\!  chitect — None.  $4500 


DWELLING 

(7S4)  S  GRAFTON  AVE.  100  E  Brigh- 
ton. 1 -story  and  basement  frame 
dwelling. 

Owner — E.  J.  Hargrave,  1106  Laguna 
.■^ve.,   Burlingame. 

Architect — rians    by    ownei.  $3950 


DWELLING 

(785)      E   EIGHTH  AVE.   246   S  Linares. 

2-story  and  basement  frame  dwell- 

iner. 
Owner — Fred    K.    Perry,    8S3    41st    Ave., 

San    Francisco. 
Architect — None.  $7000 


FLATS 

<7S6)      S  PAGE  156-6  E  Stelner.  2-story 

and   liasement   frame    (2)    flats. 
Owner — Magnuson     and     Petersen,     175 

Vasqiie/.    Ave.,   S.    F. 
-Architect — None  $6000 


DWELLING 

(7S7)  W  PARIS  175  N  Russia.  1-story 
and    basement    frame    dwelling. 

Owner — Geacumo  Armanlnl,  care  con- 
tractor. 

Architect — None. 

Contractor — A.  Sorbi,  224  Russia  Ave., 
San  Francisco.  $3000 

ALTERATIONS 

(788)  905  CLEMENT  STREET.  Re- 
arrange store  and  construct  M  sto. 
addition. 

Owner — Edward  P.  Linn,  2801  Sacra- 
mento St.,  S.   F. 

Architect — None. 

Contractor — R.  W.  Moller,  Call  Bidg., 
San  Francisco.  $2000 


FLATS 

(789)     N    HERMAN    156-3    W   Webster. 

2-story    and    basement    frame     (2) 

flats. 
Owner — Lutgi    Sacchetti,    45    Germania 

Ave.,  S.   F. 
Architect — None.  $8000 


ALTERATIONS 

(790)     N    CONCORD    241-6    E    Mission. 

Underpinning;    concrete    floor    and 

foundation. 
Owner— Geo.  W.   Witbeck,  3066  22nd  St. 

San   Francisco. 
Architect — None.  $1000 


DWELLING 

(791)       N    LIBERTY    130    W    Sanchez. 

1-story  and  basement  frame   dwlg. 
Owner — A.   H.  Wllkie,   1101  Dolores  St., 

San   Francisco. 
Architect — None.  $3000 


ALTERATIONS 

(792)  373  MOULTRIE  ST.  Remodel 
for  private  garage  quarters,  re- 
pair  foundation;    cement   flooring. 

Owner — Mrs.  Hughes,  373  Moultrie  St., 
San   Francisco. 

Architect — None. 

Contractor — (Tarl  Frank,  305  Bocana 
St.,    a    F.  $1045 


DWELLINGS 

(793)       S    STAPLES    90,     115,    140,    165. 

190    E    Detroit.      Five    1-story    and 

basement    frame   dwlgs. 
Owner  —  Moneta    Investment    Co.,    233 

Pacific   Bidg..    S.   F. 
Ar"chitect — None. 
Contractor — James    Arnott    &    Son,    235 

Granville  Way,   S.  F.  Each  $300 


DWELLINGS 

(794)       N    GENEVA    82,     107,    132,     157, 

182    W    Tara.      Five      1 -story      and 

basement    frame    dwlgs. 
Owner— C.    S.    AUred,    159    Liberty    St., 

San    Francisco. 
Architect — Plans    by    owner. 

Each   $3000 


FLATS 

(795)  N  CLAY  100  E  Stelner.  2-story 
and  basement  frame  (4)  apart- 
ment  flats. 

Owner — C.    S.    Allred,    159    Liberty    St.. 

San    Francisco. 
Architect — None.  $12,000 

THEATRE 

(796)  N  IRVING  BET.  14TH  &  15TH 
Aves.  Class  A  moving  picture  the- 
atre. 

Owner — Golden  State  Theatre  &  Realty 

Corp.,  86  Golden  Gate  Ave.,  S.  F. 
Architect    —    Mark    T.    Jorgensen.    110 
.     Sutter  St.,  S.  F.  $125,000 


GARAGE.    OFFICES 

(797)  NW  MISSION  AND  IITH  STS. 
1-story  and  basement  class  B  ga- 
rage   and    oflices. 

Owner  —  The  White  Corp.,  Cleveland, 
Ohio.  (San  Francisco  office.  Van 
Ness    Ave.    and    Market    Sts.) 

Architect  —  Henry  H.  Gutterson  526 
Powell    St.,    S.    F. 

Contractor — George  Wagner.  Inc.,  181 
South    Park    St.,    S.    F.  $300,000 

RESIDENCE 

(798)  W  TWENTY-SIXTH  AVE.  115 
S  Sea  Cliff  Ave.  2-story  and  base- 
ment   frame    residence. 

Owner — Milton  Ellis,  140  W  Clay  Park 
.San    Francisco. 

Architect — Alfred  Henry  Jacobs,  110 
Sutter    St.,    S.    P. 

Contractor — William  Martin,  180  Jes- 
sie   St..   S.    P.  $13,658 

ADD   S  F  PERMITS 

FLATS. 

(799)  NW  KIRKHAM  AND  lOTH  AVE. 
Two-story  and  basement  frame  (2) 
flats. 

Owner— O.  C.  Holt,  543  21st  Ave. 
Architect — None.  $18,000 

DWELLINGS. 

(800)  W  CAPISTRANO  103  108  &  153 
S  .«anta  Rosa.  Three  one-story  & 
basement  frame  dwellings. 

Owner— Albert    J.    Olson,    336    Granada 

Ave. 
.Architect— Chas.  F.  Strothoff,  2274  15th 

St-  Ea.   $4000 

DWELLINGS. 

(801)  B  THIRTY-NINTH  AVE  100 
126  N  Cabrillo.  Two  one-story  & 
basement   frame   dwellings. 

Owner — Dr.     F.     A.       Gawthorne.       5331 

Geary   St. 
Architect — None.  Ea.    $4000 
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FLATS. 

(802)  W.  SCOTT  50  75  N  FRANCISCO. 
Two  two-story  and  basement  frame 
flats   (2   flats  in  each   building). 

Owner — Dr.  F.  A.  Gawthorne,  5331 
Geary   St. 

Architect — None.  Ea.    J6000 


STORES. 

NORTH  McAllister,  i5o  e  octavia. 

One-Story   frame  stores. 
Owner — Anton     Steinauer,     1349       Lyon 

St. 
Architect — J.     C.     Hladik.       Monadnock 

Bldg. 
Contractor — H.  S.  Meinberger,   653   15th 

Ave.  16000 


excavation,  etc. 

(803)  NE  STEWART  137-6  NW  How- 
ard NW  137-6  X  NE  137-6.  All 
work  for  excavation  and  grading, 
pumping,  back  filling  and  furnish- 
ing and  driving  of  all  piles  for  8- 
story  Steel  frame  and  concrete 
(class  A)  bldg. 
Owner  —  Trustees  of  Young  Men's 
Christian  Association  of  San  Fran- 
cisco, 220  Golden  Gate  Ave.,  S.  F. 
Architect  —  Carl   Werner,    605    Market 

St.,    S.   F. 
Contractor — Healy-Tibbitts      Construc- 
tion   Co.,    64    Pine    St.,    S.    F. 
Filed  Feb.  20.  1925.  Dated  Jan.  21.  1925. 
1st    and    15th    of    each    month.. 75% 

Usual    35    days    25% 

TOTAL  COST,  $64,970 
Bond,  $32,485.  Sureties,  Royal  Indem- 
nity Co.  Forfeit,  none.  Limit,  90 
days.      Plans  and   specifications  filed. 


DWELLING 

(804)  S  JUDSON  100  W  Edna.  One- 
story  and  basement  frame  dwell- 
ing. 

Owner — O.  Axdal,  206  Howth  St.,  San 
Francisco. 

Plans  by  Owner.  $3000 


DWELLING 

(805)  E  DANVERS  31  N  Caselll.  One- 
story  and  basement  frame  dwell- 
ing. 

Owner — Isaacson  &  Nylund,  3902  Fol- 
som  St.,  San  Francisco. 

Architect— None.  $3200 


DWELLING 

(806)  N  CASELLI  30  E  Danvers.  One- 
story  and  basement  frame  dwell- 
ing. 

Owner — Isaacson  &  Nylund,  3902  Fol- 
som   St.,   San   Francisco. 

Architect — None.  $3500 


DWELLINGS 

(807)  S  STAPLES  140  E  Detroit  Lots 
24,  25  and  26  Map  nt  Re-Sub.  Block 
33,  Sunnyside.  All  work  for  three 
4-room    and    basement    dwellings. 

Owner — Moneta    Investment      Co.,      233 

Pacific   Bldg.,    San   Francisco. 
Architect — None. 

Contractor — James    Arnott.     235    Gran- 
ville Way,   San  Francisco. 
Filed  Feb.  21.  '25.     Dated  Jan.  29,  '25. 

Frame    completed    $2250 

.Brown     coated     2250 

Completed    and    accepted 2250 

Usual    35    days 2250 

TOTAL  COST.  $9000 
Bond,  none.  Limit,  120  days.  Forfeit, 
$10.     Plans   and   specifications   filed. 

BUILDING 

(808)  N  SACRAMENTO  68-5  W  Kear- 
ny. All  work  for  two-story  and 
basement  brick  building. 

Owner — NG    Lam    and   Wong    Tong,    809 

Sacramento    St.,    San    Francisco. 
Architect^A.       Reinhold       Denke,       216 

Dalziel   Bldg.,   Oakland. 
Contractor — W.    J.    Stevens,    180    Jessie 

St.,    San    Francisco. 
Filed  Feb.  21,  '25.     Dated  Feb.  18,  '20. 

2nd    floor    joists    installed $12,129 

Plastering    completed    12,129 

Completed   and   accepted 12,129 

Usual    35    days 12,132 

TOTAL  COST,  $48,519 
Bond.  $24,258.  Sureties,  Chas.  H.  Hock 
and  L.  B.  Sibley.  Limit,  120  days. 
Forfeit,  $5  a  day.  Plans  and  specifica- 
tions filed. 

DWELLING 

(809)  S  GREEN  100  W  Pierce.  All 
work  for  two-story  and  basement 
frame  dwelling. 

Owner — E.   G.   Meyer,   Mills   Bldg.,   S.   F. 
Architect  —  Henry    H.    Gutterson,    526 

Powell  St.,   San   Francisco. 
Contractor — M.    C.    Ingraham,    165    Fell 

St.,   San  Francisco. 


Filed  Feb.   21,   '25.     Dated  Feb.  21.  "25. 

Frame   up    $3002 

Brown    coated     3002 

Completed     3002 

Usual    35     days 3002 

TOTAL  COST,  $12,008 
Bond,  none.  Limit,  120  days.  Forfeit, 
$3  a  day.  Plans  and  specifications  filed. 

RESIDENCE 

(810)     LOT  6  BLK  16,  St.  Francis  Wood 
All  work  for  two-story  frame  res- 
idence. 
Owner— Robt.  M.  Christie,  772  12th  Av,. 

San    Francisco. 
Architect — Dodge      A.      Riedy,      Pacific 

Bldg.,    San    Francisco. 
Contractor — Otto  Johnson,  2435  Spauld- 

ing   St.,   Berkeley. 
Filed  Feb.  21,  '25.     Dated  Feb.  19,  '25. 

2nd  floor  joists  in  place $2500 

Brown     coated     2500 

Completed    and    accepted 3625 

Usual    35    days 2875 

TOTAL  COST,  $11,500 
Bond,  $5750.  Sureties,  John  Cassaretto 
and  J.  E.  O'Mara.  Limit,  forfeit,  none. 
Plans  and   specifications  filed. 


ALTERATIONS 

(811)     NO.   335   STOCKTON  ST.  Altera- 
tions and  additions  in  2nd  floor. 
Owner — L.   Giraud. 

Architect — Albert      J     Fabre      &   Ernest 
H.   Hildebrand,   110   Sutter   St.,   San 
Francisco. 
Contractor — Alfred   H.   Vogt,    185    Stev- 
enson  St.,   San   Francisco. 
Filed   Feb.   21,   '25.     Dated  Feb.   11,  '25. 

Brown   coated    $3700 

Completed    and    accepted 3738 

Usual    35    days 2486 

TOTAL  COST,  $9923 
Bond,  $4965.  Sureties,  A.  W.  Howard 
and  John  D.  Davidson.  Limit,  70  days. 
Forfeit,  $10  a  day.  Plans  and  speci- 
flcations  filed. 


FLATS 

(812)      E   TWENTY-THIRD   75   and   100 

N   Balboa.        Two      two-story     and 

basement    frame    flats     (2    flats    in 

each   building). 
Owner — E.     Coleman,     5516     Geary     St., 

San    Francisco. 
Architect — None.  $8000   each 


STATION 

(812)  ARMY,  PRECITA  &  BRYANT 
Sts.  One-Story  steel  gasoline  ser- 
vice station. 

Owner — Associated  Oil  Co.,  79  New 
Montgomery   St.,   San   Francisco. 

Plans  by  Owners.  $1500 


DWELLING 

(813)      E    FIFTEENTH      AVE      100      N 

Judah.     One-story     and     basement 

frame  dwelling. 
Owner — Geo.    J.    and    Julia    M.    Elking- 

ton,    1291   33rd  Ave.,  S.   F. 
Architect — None. 
Contractor   —   Geo.    J.    Elkington,    1291 

33rd   Ave.,   S.   F.  $4000 


DWELLING 

(814)  N  TWENTY-SECOND  107-9  E 
Douglas.  One-story  and  basement 
frame   dwelling. 

Owner — P.  J.  Goftery.  28th  St.  near 
Church    St.,    San    Francisco. 

Plans  by  Contractor. 

Contractor  —  Alfred  Kronquist,  338 
Richland  Ave.,  S.  F.  $4000 

DWELLING 

(815)  E  JULES  AVE  88  N  Grafton. 
One-story  and  basement  frame 
dwelling. 

Owner — Thomas   J.    Sullivan,    254   Jules 

Ave.,   San   Francisco. 
Architect — None.  $3000 


DWELLING 

(816)      LOT  L  BLK  1  St.  Francis  Wood 

Extension    (No.    15   Junipero   Blvd.) 

Two-story    and      basement      frame 

dwelling. 
Owner — Nels     F.  Johnson,   1934  Folsom 

St.,    San    Francisco. 
Architect  —  Masten   &   Hurd,   278   Post 

St.,    San   Francisco.  $8000 


DWELLING 

(817)  LOT  25  BLK.  12.  rft.  Francis 
Wood;  E  San  Benito  60  NW  St. 
Francis  Blvd.  Two-story  and  base- 
ment   frame    dwelling. 

Owner — Dr.  and  Mrs.  C.  Latimer  Cal- 
lander,  308   Spruce  St.,   S.   F. 

Architect — Wilbur  D.  Peugh.  278  Post 
St.,   San   Francisco. 

Contractor — Albert  J.  Carr,  134  Surrey 
St.,    San   Fraiclsco.  $8000 


DWELLING 

(818)  E  ARCH  150  N  Garfield.  One- 
story  and  basement  frame  dwell- 
ing. 

Owner — Albert  Tursburg,  2441  30th  St., 
San   Francisco. 

Architect — Edward  E.  Young,  2002 
California  St.,   S.   F. 

Contractor  —  Arthur  O.  Bredlow,  251 
Granada   St..   S.   F.  $3500 


GARAGE 

(819)  S  CHESTNUT  100  W  Polk.  One- 
story  frame  private  garage. 

Architect — The    Helbing    Co. 

Contractor — The  Helbing  Co.,  1332 
Lombard  St.,  S.  F.  $1000 


DWELLINGS 

(820)      N   JOOST    AVE   200,    225  and   250 

W    Genesee.      Three   one-story    and 

basement    frame    dwellings. 
Owner — J.   H.   Hartzell  and   G.   P..   Vert- 

ner.    1005    Hyde    St.,   San    Francisco. 
Architect — A.   Jensen,   Oakland. 
Contractor — Hartzell    &     Vertner,     1005 

Hyde  St.,  San  Francisco.       $3500  ea 


APARTMENTS. 

(S21)       W    STEINER    125     N     Lombard. 

Two-story  and  basement  frame  (4) 

apartments. 
Owner — A.    Versic,    8    Beaver    St. 
Architect — None.  $10,000 


DWELLINGS. 

(822)  E  FORTY-SECOND  90  117-6  145 
and  172-6  N  Balboa.  Four  two- 
story  and  basement  frame  dwell- 
ings, 
^wner — T.  W.  McClenahan,  333*  16th 
Ave. 

Architect — None.  $4000   each 


DWELLINGS. 

(823)  N  ALHAMBRA  65  90-036  115- 
072  165-144  140-108  and  190-180  W 
Mallorca  Way.  Six  one-story  and 
basement  frame   dwellings. 

Owner — Meyer  Bros.,  1  Montgomery 
St. 

Architect— None.  $3000    each 


DWELLINGS. 

(824)      N   ALHAMBRA   17f    104-036   251- 

lOS    279-244    and    304-280    B    Pierce. 

Five  one-story  and  basement  frame 

dwellings. 
Owner — Meyer    Bros.,     1      Montgomery 


St. 
Architect — None. 


$4000    each 


RESIDENCE. 

LOT    6    BLOCK    16    St.    Francis    Wood. 

Two-story    and      basement      frame 

residence. 
Owner — Robert    M.    Christie,    772      12th 

Architect — Dodge  A.  Riedy,   850  Pacific 

Bldg. 
Contractor — Otto      Johnson,      Berkeley, 

Calif.  $12,000 


FRAME    BLDG. 

(825)       LOT    11    —    (H)     BLOCK     t)833 

Map  of  St.  Mary's  Park.     All  work 

for    1-story    and    basement    frame 

building. 

Owner — Roman  Catholic  Archbishop  of 

S.  F.,   1100   Franklin   St.,   S.  F. 
Architect    —    Chas.    F.    Strothoft,    2274 

15th  St.,   S.   F. 
Contractor — F.    W.     Varney,     860    Bush 

St.,    S.    F. 
Filed  Feb.  24.  1925.  Dated  Feb.  11,  1925. 
Wall   and  roof  sheathing  on. $2240.50 

Brown    coated     2240.50 

Completed   and   accepted    2240.50 

Usual    35    days    2240.50 

TOTAL  COST,  $8,962. 
Bond,  $4481.  Sureties,  Chas.  Monson 
and  S.  L.  Forsyth.  Forfeit,  none. 
Limit,  90  days.  Plans  and  specifica- 
tions filed. 


DWELLING 

(826)     N    LIBERTY      130    N      Sanchez. 

One-story      and      basement      frame 

dwelling. 
Owner— A.  H.  Wilkie,  1101  Dolores  St., 

San   Frascisco. 
Architect — None.  $3000 


ALTERATIONS 

(827)      NO.    2730      FOLSOM.        Remodel 

store   for  flats. 
Owner — H.  McCabe,  Premises. 
Architect — None. 
Contractor — W.      J.    Pillars,      47    Santa 

Marina    St.,    S.    F.  $1600 
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DWELLING 

(828)  W  AVILA  130  S  Capra.  One- 
story  and  basement  frame  dwelling 

Owner — T.  R.  Jerger,  123  Lake  St., 
Oakland. 

Architect — Langr  Realty  Co.,  First  Na- 
tional  Bank  Bldg.,  S.   F.  $5000 


ALTERATIONS 

(829)  NO.  1458  PAGE.  Remodel  In- 
terior of  apartments. 

Owner — B.  Van  Dyke,  1458  Page  St., 
San   Franxiisco. 

Architect — None. 

Contractor — L.  M.  Coggins,  1120  Oak 
St.,    San    Francisco.  $1000 


ALTERATIONS 

(830)  NO.  433  NINETEENTH  AVE. 
Move  and  make  alterations  and 
minor  additions   for   flats. 

Owner  —  Louis  and  Margaret  Guerin, 
Premises. 

Architect — Peder  Anderson,  234  Liberty 
St.,   San  Francisco. 

Contractor — Peder  Anderson,  234  Lib- 
erty St.,  San  Francisco.  $1200 

FLATS 

(831)  N  TOLEDO  AVE  140  E  Pierce. 
Two-story  and  basement  frame  (2) 
flats. 

Owner — G.   Wolthe   and  H.   Borge,   1990 

Folsom   St.,   San  Francisco. 
Architect — G.   T.   Murray.  $7000 


DWELLING 

(832)     S    GIRARD    175    NW    Wayland. 

One-story      and      basement      frame 

dwelling. 
Owner — Mary  Breckwoldt,  209  Burrows 

St.,  San   Francisco. 
Architect — None. 
Contractor — Wm.  G.  Zupar,   851  Bryant 

St.,   San   Francisco.  $2800 


DWELLINGS 

(833)  E  CAPITOL  125  S  De  Montford; 
E  Jules  125  N  HoUoway;  W  Ply- 
mouth Ave  227  S  Ocean  Ave.  Three 
one-story  and  basement  frame 
dwellings. 

Owner — Wm.  F.  Bernell,  1491  Ocean 
Ave.,    San    Francisco. 

Architect — Thomas  Bros.,  Russ  Bldg., 
San    Francisco.  $3000    each 


DWELLING 

(834)     E    GRANADA     160      S    Qrafton. 

One-story      and      basement      frame 

dwelling. 
Owner — Wesley    Donaldson,    267    Mira- 

mar   Ave.,   San   Francisco. 
Architect — None.  $3500 


DWELLING 

(835)  W  LEE  AVE  175  S  Holloway. 
One-story  and  basement  frame 
dwelling. 

Owner — Mrs.|  Minnie  Lakvalka,  Ocean 
and  Jules  Aves.,   San  Francisco. 

Architect — None. 

Contractor — John  Brymner,  474  Hearst 
Ave.,   San   Francisco.  $2800 

FLATS 

(836)  N  HANCOCK  175  W  (^hurch. 
Two-story  and  basement  frame  (2) 
flats. 

Owner — Z.    Bardzinski,    %    Aarchltect. 

Architect — R.   R.   Irvine,   736  Call  Bldg., 

San   Francisco.  $3000 


APARTMENTS 

(837)  SW  DUNCAN  AND  GUERRERO 
Two-story  and  basement  trarre  (3) 
apartment    flats. 

Owner — Mr.   and   Mrs.  Meltzei 
-Architect — None. 

Contractor  —  Thorinson  &  Stoneson 
Bros.,  3106  Market  St.,  S.  F.       $8000 

DWELLING 

(838)  E  BOYCB  175  N  Geary.  One- 
story    and    basement    frame    rtwlg. 

Owner  —  John    J.    Wel.ir,    156      South 

Park,    San    Francisco. 
Plans   by   Owner.  $4000 


DWELLING 

(839)    NE    MURRAY    AND    GENEBERN 

Way.      One-story      and      basement 

frame   dwelling. 
Owner — L.    Grasso. 
Architect— Chas.  F.  Strothoff,  2274   15th 

St..   San   Francisco. 
Contractor— F.     W.     Varney,     860     Bush 

St..  San  Francisco.  $5000 


inVKLLING 

(840)      W  TWENTY-NINTH   AVE  125   N 

Cabrillo.      One-story   and    ba.scment 

frame    dwelling. 
Owner— W.    Fisher,    747    29th    Ave..    San 

Francisco. 
Arcliitect — None.  $3000 


DWELLING 

(841)  E  TARA  ISO  N  Vermont.  One- 
story    and    basement    frame    dwlg. 

Owner — J.   Monihan,   Burllngame. 
Architect — None.  $4000 

DWELLING 

(842)  SE  MORSE  224  N  Newton.  One- 
story    and    basement    frame    dwlg. 

Owner — Gus   Johnson.    1175   Munich    St., 

San    Francisco. 
Architect— None.  $2500 

APARTMENTS 

(843)  S  CABRILLO  65  W  Forty-fifth 
Ave.  Two-story  and  basement 
frame    (4)    apartments. 

Owner — D.    Leigh    and    B.    Schmier,    801 

42nd  Ave.,    San   Francisco. 
Architect — None.  $8000 

(S44)      E    GOUGH    50    N    CHESTNUT. 

Two    story    and    basement    frame 

2   flats. 
Owner — Emile    J.    Canepa,    1635    Grant 

Ave. 
Architect — None. 
Contractor — Sbarboro-Detjen     and    Jor- 

gensen,    2300    Chestnut   St.  $8000 


DWELIvlNGS. 

(845)      SW  JERROLD  AVE  50-75  NW 
Newhall.     Two  one-story  and  base- 
ment  frame   dwellings 

Owner — E.  A.  Johnson,  Hearst  Bldg. 

Architect — None.  $4000  each 


BUILDING. 

(S46)  N  HOWARD  75  E  7TH  ONE- 
story  reinforced  concrete  with 
mezzanine  floor  building  (to  be 
in  accordance  with  zoning  ordi- 
nance). 

Owner — Morgan  H.  Lloyd,  604  Mission 
St. 

Architect — None. 

Contractor — Buschke  and  Brown,  604 
Mission  St.  $5000 


DWELLING. 

(S47)       W    28TH    AVE    275    S    IRVING. 

One-story      and      basement      frame 

dwelling. 
Owner— C.    A.    Hall,    1301    4th    Ave. 
Architect — None.  $3000 


DWELLING. 

(848)  E  FUNSTON  AVE  277-3  N  FUL- 
ton.  Two-story  and  basement 
frame  dwelling. 

Owner — Samuel   E.   Weinberg,    761    12th 

Ave. 
Architect — None. 
Contractor — A.   M.   Wallen,   1253   Waller 

St.  $8000 

FLATS. 

(849)  N  FELL  56-3  E  COLE.  Two- 
story  and  basement  frame  (2) 
flats. 

Owner — Robinson     and    Johnston.    1949 

Anza    St. 
.■Architect — None.  $7000 

FLATS. 

(S50)  E  GOUGH  75  N  CHESTNUT. 
Two-story  and  basement  frame 
(2)    flats. 

Owner— V.  L.  Puccinelli,  1954  Leaven- 
worth St. 

Architect — None. 

Contractor — Sbarboro  -  Detjen  &  Jor- 
gensen,   2300   Chestnut   St.  $8000 

APARTMENTS. 

(851)       E    9TH    AVE    175       S       GEARY. 

Three-story    and    basement      frame 

(12)    apartments. 
Owner — Herman    Lawson,    465    Tehama 

St. 
Architect — C.   O.   Clausen,    Hearst   Bldg. 
$25,000 


APARTMENTS. 

(!>52)      N   CHESTNUT  110  W  OCTAVIA. 

Two-story  and  basement  frame  (8) 

apartments. 
Owner — Christiansen     Bros..     687       20th 

Ave, 
Architect — None.  $16,000 


APARTMENTS. 

(S53)       N    PACIFIC    AVE    68-9    W    OC- 

tavia.         12-story      and      basement 

Class   A   (11)    apartments. 
Owner    —    2110    Pacific    Avenue,      Inc., 

Humboldt  Bank   Bldg. 
Architect — Quandt   and    Bos,    Humboldt 

Bank   Bldg. 
Contractor — Quandt  and  Bos,  Humboldt 

Bank   Bldg.  $200,000 


ADDN   TEL.   EX. 

(854)  1045  CAPP  ST.  Four-story  ad- 
dition for  telephone  exchange. 

Owner  —  The  Pacific  Telephone  and 
Telegraph    Co.,    333    Grant   Ave. 

Architect — Dept.  of  Engineering,  Pa- 
cific   Tel.    &    Tel.    Co. 

Contractor — Monson  Bros.,  251  Kearny 
St.  $70,000 

APTS.    &    STORES. 

(S55)  W.  POWELL  93-6  S  BROAD- 
way.  Three-story  and  basement 
frame    (4)    apartment  and   stores. 

Owner — L.    Stella,    premises. 

Architect — L.    Traverse,    854    Union   St. 

Contractor — G.  Dalbon  and  L.  Murer. 
852A    Union   St.  $13,750 

LAUNDRY. 

(856)      2140    O'FARRELL   STREET.   Put 

in   concrete   second   floor  over  grar- 

age;    construct    two    monitor      roof 

skyl.ghts.       (Laundry). 
Owner — Sanitary    Laundry    Co. 
Engineer    and    Contractor — J.    H.    HJuI. 

128    Russ    St.  $18,000 


RESIDENCE  A    GAR. 

N  McLERAN  130  W  28TH  AVE.  Two- 
story  and  basement  frame  resi- 
dence  and   private   garage. 

Owner — Becky    Wolf. 

Architect — Earle  Baldwin  Hertz,  168 
Sutter   St. 

Contractor — D.     L.     Bienfield,     447     21st 

Ave.  $17,000 

NOTE:      Recorded    contract    reported 

Feb.   19,    1925  No.  754. 


RESIDENCE. 

S  GREEX    100    W   PIERCE.      Two-story 

and  basement  frame  residence. 
Owner — Mr.  and  Mrs.  E.  G.  Meyer. 
Architect  —  Henry    H.    Butterson,    626 

Powell  St. 
Contractor — M.    C.    Ingraham,    165    Fell 

St.  $10,000 

NOTE:      Recorded    contract    reported 
Feb.    24,    1925.      No.    S09. 


APARTMENTS 

(857)  W  PARKER  AVE.  125-7  N 
Geary.  All  work  for  2-story  frame 
(4)  apartments  except  plumbing, 
water  heaters,  side  sewer,  electric 
work  and  electric  fixtures  and 
wall    paper. 

Owner — Mrs.  E.  A.  and  Eleanor  W. 
Discher,    3427    20th    St.,    S.   F. 

Architect — None. 

Contractor — C.  Olson,  570  Guerrero  St., 
San   Francisco. 

Filed  Feb.  25,  1925.  Dated  Feb.  24,  1925. 

Roof    on     $3450 

Brown    mortar    on     3450 

Completed    and    accepted    3450 

Usual    35    days     3460 

TOTAL    COST,     $13,800 

Bond,    not    stated.       Sureties,    John    J. 

Murray     and     John     Nelson.         Forfeit, 

none.       Limit,     120    days.        Plans    and 

specifications   filed. 

RESIDENCE 

(858)       WILDE    /,VE.      All    work 

for   5-room    residence. 

Owner — Antonio     Comacho,     330    Wilde 

Ave.,  S.  F. 
.Vrchitect — None. 
Contractor — T.    T.    Kopfer,    1320    Girard 

Ave.,    S.    F. 
Filed  Feb.   25,   1925.   Dated   (not  dated) 
Payments   not   given. 

TOTAL  COST,  $1785. 
Bond,  sureties,  forfeit.  limit,  none. 
Plans   and   specifications   not  filed. 

NOTE — Permit  reported  Jan.  14,  '25 
No.  167.  Location  given  as  S  Wilde 
275    E    Rutland. 


NOW   READY   FOR   DELIVERY — 

PRIDDLB'S   TABLES,   culled   "3700   Splay   Boaea   and   OOu-r   Omlaalm. 
tioiM,"   for  dnnntity   Sar»-eyQr«  and   Contractors.  — •«- 

Loose    Leaves    In    Fabrlkoid    Covers    $3.50    Net,    Postpaid       Sanu    In 
Genuine  Leather  Covers  $5.50   Net,   PostpaJd.  '■vn.'a.      ammm    U 

Mail   Personal   Check    to  ARTHUR  PRIDDLB,  Publisher    691  Ulailan 
St.,  San   Francisco.  Calif..  U.  S.  A.  »=nor,  «»•  uission 
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CONCRETE    BLDG. 

(869)   W  GOUGH  125  S  GOLDEN  GATE 

Ave.      All    work    for    1-story    and 

mezzanine        reinforced        concrete 

building. 

Owner — Felix    Andres,    374    Hayes    St., 

San   Francisco. 
Architect — Plans   by   owner. 
Contractor — Adam   Arras   Co.,    180    Jes- 
sie  St.,    S.   F. 
Filed  Feb.  25,  1925.  Dated  Feb.  24,  1925. 
Walls  columns  &  beams  poured  ?2500 

Roof    on     600 

Completed      1370 

Usual    35    days    1490 

TOTAL,  COST,  $5,960 
Bond,  $5,960.  Sureties,  Thos.  J.  Gull- 
foy  and  Joel  Johnson.  Forfeit,  none. 
Limit,  45  days.  Plans  and  specifica- 
tions   filed. 

NOTE — Permit   applied   for   today. 

REPAIRS 

(860)    FOURTH  AND  PERRY  STS. 

All    work   for    roof    repairs    (tar   & 

gravel). 
Owner — Southern  Pacific   Co.,   65   Geary 

St.,   S.   F. 
Architect — None. 
Contractor — The    Robert   F.    Smith    Co., 

433   Clementina   St.,   S.    F. 
Filed  Feb.  25,  1925.  Dated  Feb.  19,  1925. 

Completion     75% 

Usual    35    days     25% 

TOTAL  COST,  $348 
Bond,  sureties,  forfeit,  none.  ^imit, 
March  5,  1925.  Plans  and  specifica- 
tions  not   filed. 


WRECKING 

(861)  548    SACRAMENTO    ST.     (NE 

Sacramento    and   Leidesdorff).      All 

work   for   wrecking   bldg. 
Owner  —  Pacific    Gas    &    Electric    Co., 

445  Sutter  St.,  S.   F. 
Architect — None. 
Contractor — Bert   Banks,    1230    Howard 

Filed  Feb.  25,  1925.  Dated  Feb.  7,  1925. 
TOTAL  COST — $400  to  be  paid  own- 
er by  contractor  for  building. 
Bond,  $1000.  Sureties,  Maryland  Cas- 
ualty Co.  Forfeit,  limit,  plans  and 
specifications,   none. 


COMPLETION  NOTICES 


SAJi   FRANCISCO   COCNTV 


Recorded  Accented 

Feb.  19,  1925— N  SEA  CLIFF  AVE. 
if  produced  W  in  its  present  course 
dist.  83  deg.  32  ft.  W  339.099  from 
SW  cor.  Lot  76  Sea  Cliff  Avte. 
Map  Sub.  No.  1,  Sea  Cliff,  rung.  N 
3  deg.  23  ft.  W  148.455  to  shores 
of  Pacific  Ocean  thence  along 
shores  of  Pacific  Ocean  S  88  deg. 
W  40.011  S  3  deg.  23  ft.  E  151.575 
to  pt.  on  N  line  Sea  Cliff  Ave.  if 
produced  as  aforesaid  N  83  deg.  32 
ft.  E  and  alg.  N  Sea  Cliff  Ave.  if 
produced  W  40.058  to  beg.,  ptn. 
John  Brickell  Co.  lands.  Pacific 
Motor  Supply  Co.,  Inc.,  to  Schultz 
Construction  Co.      ■ Feb.  18.   1925 

Feb.  19,  1925 — S  NORTH  POINT  84-6 
E  Hyde  E  3  x  S  87-6  (subject  to 
casement  for  a  right  of  way  for 
tradesmen's  entrance,  etc.).  Fran- 
cesco and  wife  Katie  Ternullo  to 
Bruce  &   Nash    Feb.   18,    1925 

Feb.  19,  1925— COR.  BRYANT  AND 
4th  being  SW  cor.  thereof  504  4th 
St.  Charles  Martin  to  Ed.  Rose- 
mont    Feb.    19,    1925 

Feb.  19,  1925— E  LA  PLAYA  200,  225, 
250  and  275  S  Lincoln  Way,  S  25x 
E  120.  Adolph  G  Sutro  to  James 
Arnott    &    Son — 

Feb.  19,  1925— W  FORTY-EIGHTH 
Ave  200,  225,  250  and  275  S  Lin- 
coln Way  S  25xW  120.  Adolph  G 
Sutro  to  James  Arnott  &   Son — 

Feb.  19,  1925— W  THIRTY-EIGHTH 
Ave  100  N  Fulton  25x120.  George 
W  Stevens  to  whom  it  may  con- 
cern  Feb.   19,    1925 

Feb.  19,  1925 — W  TWENTY-SECOND 
Ave  250  S  Judah.  Albert  Veyhle  to 
whom  it  may  concern.  .  .Feb.  18,  1925 

Feb.  19.  1925 — W  TWENTY-SECOND 
Ave  275  S  Judah.  Albert  Veyhle  to 
whom  it  may  concern.  .  .Feb.   18,  1925 

Feb.  18,  1925— S  FRANCISCO  168-9  W 
Scott  25x137-6.  Sbarboro-Detjen 
Jorgensen  to  whom  it  may  concern 
Feb.   18,   1925 

Feb.  18,  1925— S  FRANCISCO  143-9  W 
Scott  25x137-6.  Sbarboro-Detjen 
Jorgensen  to  whom  it  may  concern 
Feb.    18,    1925 

Feb.  18,  1925— SE  HURON  165  NE 
Geneva  Ave  NE  alg  Huron  Ave  26 
xSE   100  Lots   2  and  3  Blk  5,   West 


End  Map  No.  1.  Oscar  L  Erlckson 
to  whom  it  may  concern.  .Feb.  14,  '26 

Feb.  18,  1925 — SE  HURON  140  NE 
Genva  Ave  NE  alg  Huron  Ave  25x 
SE  100  Ptn  Lots  2  and  3  Blk  5  West 
End  Map  No.  1.  Oscar  L  Erlckson 
to  whom  it  may  concern  .  .Feb.  14,  '25 

Feb.  18,  1925— LOT  59  BLK  C,  Park 
Lane  Tract.  Samuel  M  Samter  to 
Robinson   &   Gillespie.  .  .Feb.    17,    1925 

Feb.  18,  1925— S  FIFTEENTH  125  B 
Castro  E  25xS  130.  Henry  F 
Krauskopf  to  whom  it  may  con- 
cern  Fob      IC      1925 

Feb.  19,  1925^NE  POPE  126  SE  Mis- 
sion. A.  M.  Samuelson  to  whom  it 
may  concern   Feb.  19,  1925 

Feb.  19,  1925— N  24TH  125  W  NOE. 
Frank    Spitaleri    to    E.    Wiander.. 

Feb.    10.    1925 

Feb.  21,  1925— S  CLAY  225-11  E 
Presidio  Ave  25xl27-8>4.  Marcus 
Sheftel  to  Klaus  Adler..Feb.  19,   1925 

Feb.  21,  1925— E  BANKS  200  and  225 
S  Jarboe.  C  L  Wilson  to  whom  it 
may    concern Feb.    20,    1925 

Feb.  21.  1925— W  PIERCE  28  N  Chest- 
nut W  pari  with  N  Chestnut  lOOxN 
to  SE  curveline  Alhambra  NE  alg 
SE  curve  Alhambra  to  W  Pierce 
S  alg  W  Pierce  61.431  m  or  1  to 
beg  Ptn  Marina  Gardens.  Meyer 
Bros,  to  whom  it  may  concern.. 
Feb.    20.    1925 

Feb.  20,  1925— NW  BAKER  &  FIL- 
bert  N  alg  W  Baker  84xW  75. 
Stock  &  Jose,  Maas  &  Sauer  to 
whom    it   may  concern .  .Feb.   19,   1925 

Feb.  20,  1925 — NE  FULTON  AND 
Fillmore.  H  F  Ramacciotti  to  C  F 
Parker Feb.     18,     1925 

Feb.  20,  1925 — NE  GUERRERO  AND 
Duboce  Ave  47  on  E  Guerrero  No. 
65  bet.  Duboce  Ave.  and  Market  N 
from  Duboce  Ave.  Chas  S  and  Jean 
Wells    to   whom    it   may   concern... 

Feb.  20,  1925 — E  MARKET  &  BEALE 
NE  alg  SE  Market  137-6xSE  138-2. 
Pacific  Gas  &  Electric  Co  to  M  E 
Hammond Feb.    18,    1925 

Feb.  20,  1925 — W  OCTAVIA  42  S 
Jackson  S  42xW  100.  Frederick 
R  Grannis  to  whom  it  may  concern 
Feb.    20,    1925 

Feb.  20,  1925 — N  FIFTEENTH  30  E 
Guerrero  E  30xN  100.  John  D 
and  Loretta  Thill  to  whom  it  may 
concern Feb.     20,    1925 

Feb.  20,  1925— S  TWENTY-THIRD  70 
E  Capp  26-3x40.  Harry  Beach  to 
whom   it  may   concern.  .Feb.   17,   1925 

Feb,  20,  1925 — E  BRYANT  85  N 
22nd  25x100.  J  W  Jr  and  Jenni's 
M  Gunn  to  Nielsen  Bros. Feb.  20.  1925 

Feb.  24,  1925— NE  POST  &  MASON 
extending  N  from  Post  137-6  on 
Mason  E  137-6  S  137-6  W  137-6. 
Medico-Dental  Bldg  Corp  to  The 
Sibley  Grading  &  Teaming  Co, 
Feb.  1,  1925;  Moore  Dry  Dock  Co, 
Oct.    2,    1924 

Feb.  24,  1925 — NE  CALIFORNIA  & 
Montgomery  N  alg  Montgomery 
115-2XE  69-2  S  10  E  184-4  S  115-2 
to  N  California  W  87-6.  Marion  L 
Lord  to  James  B  Percy  Works,  Inc 
Feb.     20.     1925 

Feb.  24,  1925— S  MAYNARD  320  W 
Craut  W  30xS  95  Ptn  Lot  14  Blk 
4.  Map  College  Hd  Assn.  Patrick 
Horgan  to  whom  it  may  concern.. 
Feb.    23,    1925 

Feb.  24,  1925— W  POLK  137-6  S 
Francisco  S  50xW  112-6.  Oscar  H 
Curtaz  to  whom  it  may  concern... 
Feb.     24,     1925 

Feb.  24,  1925— NE  FULTON  AND 
Twentieth  Ave  32-6x100.  O  M 
Oyen  to  whom  it  may  concern.. 
Feb.     20,     1925 

Feb.  24,  1925— NO.  2155  UNION  S.  J 
Modena  to  The  Co-Operative  Bldrs 
Feb.     21.     1925 

Feb.  24,  1925 — LOT  27  BLK  4,  Holly 
Park  Tract.  Frank  Surian  to 
whom   it   may  concern.  .Feb.    21,    1925 

Feb.  24,  1925— E  THIRTY-THIRD 
Ave  200.  225  and  250  S  Lincoln 
Way  S  25xE  120.  T  W  McClenahan 
to  whom  it  may  concern. Feb.  23.  1925 

Feb.  24,  1925 — N  TWENTY-FOURTH 
60  W  Noe.  Arthur  G.  Scholz  to 
Daniel    Sullivan Feb.    24.    1925 

Feb.  24,  1925— W  THIRTY-SEVENTH 
Ave  150  N  Cabrlllo  N  25xW  120. 
Roy  A  Pratt  to  whom  it  may  con- 
cern  Feb.     24,     1925 

Feb.  24,  1925— W  SEVENTEENTH 
Ave  150  S  Irving  S  40xW  120. 
Martin  P  and  Nellie  Kennedy  to 
John    B    McCarthy Feb.    18.    1925 

Feb.  24,  1925— NO.  1375  POTRERO 
Ave.  Jewell  Steel  &  Malleable  Co 
to   Buschke   &   Brown Feb.    4.    1925 

Feb.  25,  1925— N  WASHINGTON  147-3 
B  Cherry  E  59xN  127-8 V4.     Herbert 


Bauer    to    Michael    and    Bomerer.. 

Feb.    18,    1925 

Feb.     25,     1925— B    MIRAMAR       AVE 

416  S  Ocean  Ave   being  Lot   21   Blk 

10    Lakeview    Addition.       Wm.       F. 

Bernell    to    Hansen    and    Liiidstrom 

fglj     25     1925 
Feb.'  '25,' '  1925    —  '  N  '  WASHING'TON 

147-3    E    Cherry    E    69xN    127-814. 

Herbert    Bauer    to   Wm.    J.    P'orster 

Co P'eb.    18,    1925 

Feb.     25,     1925— E     30TH    AVE    90    N 

Irving    N    30    E    120.      Herman      C. 

Eggers    to    Joel    Johnson    &    Son.. 

Feb.    20,    1925 

Feb.    25,     1925— W    48TH    AVE     107-6 

S  Quintara  S  30  W  78-82  N  30  E  80. 

Margaret  Teal   to  J.   S.   Malloch 

Feb.    18,    1925 

Feb.    25,    1925— W    MALLORCA    WAY 

87-6    N    Chestnut    X    oOxW      91-239. 

Wm.    &    Clara    H.    Staller    to    A.    M. 

Hardy Feb.    24,    1925 

Feb.    25,    1925— E    PIERCE      112-6      S 

Union    S    25xE    100.      A.    Romeo    to 

Paratore   &   Kolburn Feb.    19,    1925 

Feb.   25.   1925 — NE  CAPP  &  25TH.      J. 

and  wife  Minnie  Kurinsky  to  B.  B. 

Hamilton    Feb.  2,  1925 


LIENS  FILED 


SAN   FRANCISCO  COCNTT 


Recorded 


Amount 

-  W  CHURCH  114  N 
26th  N  25  X  W  105.  Beattie  & 
McGillis  vs.  Frank  J.  Reilly  and 
Joseph    Kennedy    $400. 

Feb.  21,  1925-NO.  229  POST  ST.  Home 
Mfg.    Co  vs  George   Yanagi $323 

Feb.  21,  1925— E  CHURCH  100  S 
Fifteenth  th  alg  E  Church  S  25xE 
120  (No.  321-323  Church  St.)  John 
Stura  vs  Thomas   Galvin $252,92 

Feb.  21.  1925— W  POLK  33-6  N 
Chestnut  W  85xN  27.  National 
Plumbing  Supply  Co  vs  Salvatore 
and  Rosa  Trentacoste  and  D  J 
Beasley      $126.91 

Feb.  21,  1925 — N  TWENTIETH  bet. 
Sanchez  and  Noe  (No.  4020  20th  St) 
James  E  Lennon  Lime  &  Cement 
Co  vs  L  Ritcher  and  Bruce  &  Ash 
$66.35 

Feb.  21.  1925— N  CALIFORNIA  158  W 
Cherry  W  105xN  137-7%.  Jas  B 
Lennon  Lime  &  Cement  Co  vs  Chas 
Dondero  and   Bruce   &  Ash $347.80 

Feb.  21,  1925— NW  UNION  &  BROD- 
erick  W  103xN  44.  Jas  E  Lennon 
Lime  &  Cement  Co  vs  Minnie  H 
Brown   and   Bruce   &   Ash $27.88 

Feb.  21.  1925— SW  FELTON  AND 
Madison  S  alg  W  Madison  50xW 
95.  Jas  E  Lennon  Lime  &  Cement 
Co  vs  A  D  Rutherford  and  Bruce  & 
Ash      $49.63 

Feb.  19,  192b— s  POST  6919  W  Brod- 
erick  W  30-3xS  75.  Geo  W  B  Har- 
ris (as  National  Plumbing  Supply 
(;o)  vs  Realty  Buyers  &  Sellers  and 
B   J    Beasley    $92.13 

Feb.  24,  1925— W  ARGUELLO  BLVD 
250  N  Clement  N  25xW  120.  Robert 
Calson  vs  Berten  Bruce,  and  Chas 
Ash  (as  Bruce  &  Ash)  and  Joseph 
Solarl     $342 

Feb.  24,  1925 — N  CALIFORNIA  158 
W  Cherry  W  105xN  132-7 H.  Robt 
Calson  vs  Berton  Bruce  and  Chas 
Ash  (as  Bruce  &  Ash)  and  (jhas 
Dondero      $128.92 

Feb.  24.  1925 — W  LEAVENWORTH 
67-6  N  Bush  N  32-6  x  W  87-6.  Fred 
Wagner  vs.  Edward  and  wife  Nor- 
ma Cerruti.  Loretta  Delain,  Otto 
W.    Sigl,    and    M.    L.    Haffev.  ,  $150.00. 

Feb.  24,  1925— NO.  323  CHURCH  ST. 
T  Minutoli  and  G  Todara  (as  Paci- 
fic Terrazzo  Marble  Co  vs  Bruce 
&    Ash     $144.35 

Feb.  24,  1925 — NO.3832-3834  CALI- 
fornia  St.  T  Minutoli  and  G  To- 
dara (as  Pacific  Terrazzo  Marble 
Co  vs  Bruce  &  Ash  and  Chas  Don- 
dero      $9750 


RELEASE  or  LJSSa 


SAN   FRAWCISCO   COUlfTK 


Kecorde-^  >»»«••»»» 

Feb.  14,  1925 — SB  POWELL  &  SAC- 
ramento  E  157-6  alg  Sacramento  S 
82  W  20  N  13-3  W  137-6  N  68-9. 
H.  S.  Tittle  vs  Sacramento  Powell 
Co $7855.06 

Feb.  19,  1925  —  E  FOLSOM  550  S 
Preclta  Ave.  S  25  x  E  100.  T.  M. 
Gallagher   to  Francis  Richards 


Saturday,  February  28,  1925 

BUILDING  CONTRACTS 

ALiAMBDA    COURTT 

VLOOO  and  Over  n«ported 

The    following    la   an    Indsx   for   th» 
contracts  in  this  lisue. 


BUILDING    AND    ENGINBBRING    NEWS 


958 

959 

960 

961 

962 

963 

964 

965 

966 

967 

968 

969 

S70 

971 

972 

973 

974 

975 

976 

977 

978 

979 

980 

981 

982 

983 

984 

985 

9S6 

987 

988 

989 

990 

991 

992 

993 

994 

995 

996 

997 

99S 

999 

1000 

1001 

1002 

1003 

1004 

1005 

1006 

1007 

1008 

1009 

1010 

1011 

1012 

1013 

1014 

1015 

1016 

1017 

1018 

1019 

1020 

1021 

1022 

1023 

1024 

1025 

1026 

1027 

1028 

1029 

1030 

1031 

1032 

1033 

1034 

1035 

1036 

1037 

1038 

1039 

1040 

1041 

1842 

1043 

1044 

1045 

1046 

1047 

1048 

1049 

1050 

1051 

1052 

1053 

1054 

1055 

1056 

1057 

1058 

1059 

1060 

1061 

1062 

1063 


Owner 
Faust 
Cameron 
Mehrtens 
Hembockel 
"Whittle 
Mathaleo 
Norgrove 
Kreiger 
Denbigh 
Parker 
Vivalle 
Lagorio 
Kichards 
Norton 
Martlnsen 
Park 
Dahl 

Carpenter 
Anderson 
Walker 
Rogers 
Salvo 
Short 
Turlock 
Richfield 
Wlegand 
American 
Melhuish 
Melhulsh 
Alder 
Williams 
Morrell 
Brennan 
Green 
Connell 
Anderson 
Brasch 
Fredericks 
Page 
Hunter 
McGregor 
Gede 
Thornton 
Walker 
Shaw 
Hill 
Kinnie 
West 
Jacks 
Realty 
Drag 

Van   Dyke 
Flagg 
Lindquist 
Mannstron 
Nittler 
Clark 
Lucas 
Johanson 
Johanson 
Sigwald 
Slocking 
Chambers 
Underbill 
Dale 
Crane 
Peterson 
Davis 
Timothy 
Goodwin 
Valadon 
Smith 
Maghew 
Bank 
Smith 
Baron 
Houck 
Rattazzl 
Barrett 
Skoomand 
Flittner 
Peters 
Vargas 
Lard 
S.    P. 
St.    Mark 
Joyner 
Central 
Bay 
Lerch 
Pollard 
McDermott 
Lerch 
Atkins 
Stainer 
Tenning 
Garrett 
Moorehead 
Matheny 
Noble 
Sprague 
Bridgeman 
CroU 
Forster 
Joyner 
Fee 


Contractor 

Faust 

Theile 

Theile 

Owner 

Henderson 

Owner 

Owner 

Owner 

Owner 

Owner 

Henderson 

Bradhoff 

Barr 

Johnson 

Martinsen 

Stanley 

Stanley 

Owner 

Anderson 

Owner 

Owner 

La    Vergne 

Short 

Barrett 

Villadsen 

Rutherford 

Johnson 

Goranson 

Goranson 

Owner 

Goranson 

Owner 

Morrell 

Nylander 

Hammond 

Owner 

Owner 

Kiski 

O^vner 

Owner 

Owner 

Owner 

Knight 

Owner 

Scott 

Owner 

Monez 

Owner 

Jacks 

Owner 

Muller 

O^wner 

Owner 

Owner 

Tell 

California 

Livingston 

Owner 

Owner 

Owner 

Owner 

Owner 

Peters 

Grigsley 

Owner 

Blodgett 

Hambleton 

Owner 

La  Voice 

Muther 

Valadon 

California 

Taylor 

Hansen 

California 

Owner 

Stivers 

Hunter 

Smith 

Owner 

Owner 

Owner 

Marshal 

Ford 

Owner 

Vozina 

Gossett 

Dolan 

Mervy 

Owner       2600 

Owner       9000 

Jarvis       1000 

Owner        3000 

Maurice  100000 

Shapero     80000 

Hatten        9500 

Wolfe        3000 

McMurtry       2000 

Owner       2500 

Owner 

Owner 

Smith 

Thiele 

Olsen 

Gossett 

Owner 


Amt. 
3800 
6800 
5800 
3000 
8000 
4000 
4000 
7200 
4250 
6000 
3000 
1500 
4000 
3000 
1200 
8000 
7300 
4950 
7000 
2000 
3100 
2500 
7000 
90000 
30500 
4855 
3084 
5500 
6000 
7500 
5150 
7000 
7000 
8500 
3500 
5500 
14000 
1100 
4000 
4500 
2850 
6000 
16000 
4500 
1000 
3150 
1000 
3500 
4000 
1600 
4000 
1600 
3650 
29700 
24000 
12000 
3900 
8000 
2950 
3150 
3000 

leoo 

2750 

7500 

3500 

2600 

3950 

1500 

4000 

3925 

3000 

80000 

30000 

21500 

2000 

2500 

5000 

2000 

2500 

4235 

10450 

10000 

28000 

10000 

21000 

3660 

4000 

5000 


1064 
1065 
1066 
1067 
1068 
1069 
1070 
1071 
1072 
1073 
1074 
1075 
1076 


Magruder 

Associated 

Rose 

Oakland 

Cook 

Taylor 

Taylor 


Lee 


atz 


Flittner 
Darling 
Reagan 
Brown 


Magruder 
Owner 
Covey 
Westlund 
Waldman 
Owner 
Owner 
Owner 
Owner 
Owner 
Owner 
Owner 
Owner 


8000 
2400 
9000 
5000 
4200 
3500 
4500 
3300 

12000 
3500 
4200 
1000 

21000 


RESIDENCE 

(957)  LOT  6  BLK.  19,  THOUSAND 
Oaks,  Berkeley.  General  construc- 
tion except  lighting  fixtures,  fin- 
ish hardware,  electric  heaters.  El. 
water  boiler  and  range  and  stone 
walls  and  coping  for  2-story  and 
basement  stucco  on  frame,  resi- 
dence and   garage. 

Owner  —  John  and  Minnie  C.  Hood, 
Berkeley. 

Architect — Walter  T.  Steilberg,  1  Or- 
chard Lane,  Berkeley. 

Contractor — George  J.  Maurer  Co.,  177 
Ridge   Way,   Oakland. 

Filed  Feb.  18,  1925.  Dated  Feb.  14,  1925. 
18th  of  each  month,  of  labor  and 

material  • 75% 

Usual   35   days    Balance 

„      ^  TOTAL    COST,    n4,087 

Bond,  sureties,  none.     Forfeit,  $1.00  per 

day.       Limit,     120     working    days    from 

Feb.    1,    1925.      Plans   and  specifications 

filed. 


8000 
8000 
3150 
3500 
2500 
4000 
3500 


D  WELLING 

(958)  3238  THOMPSON  AVENUE.  1- 
story  5-room  dwelling. 

Owner— G.    H.    Faust,    910    Santa    Clara 

Ave.,  Alameda. 
Architect — None. 
Contractor   —   A.    H.    Faust,    910   Santa 

Clara   Ave.,   Alameda.  $3800 

DWELLING 

(959)  3247  THOMPSON  AVENUE  1- 
story  6-room  dwelling. 

Owner— Mrs.  J.  A.  Cameron,  2019  Buena 
Vista  Ave..  Alameda. 

Architect — None. 

Contractor— A.  J.  Thiele,  3221  Thomp- 
son Ave.,  Alameda.  J6800 

DWELLING 

(960)  1703  &  1711  SCHILLER  STREET 
Alameda.  Two  1-story  4-room 
dwellings. 

Owner — H.  G.  Mehrtens,  1536  Webster 
St.,  Alameda. 

Architect — None. 

Contractor— A.  J.  Thiele,  3221  Thomp- 
son Ave.,  Alameda.  $2900  each 

DW  ELLIXG 

(961)  2625  ENCINAL  AVENUE,  Ala- 
meda.  1-story  5-room  dwelling. 

Owner — Hembockel    A.    Anderson,    1020 

Pacific  Avenue,  Alameda. 
Architect — None.  $3000 

RESIDENCE 

(962)  435  ARLINGTON  AVE  ,  Berkeley 
Residence. 

Owner— G.   D.   Whittle,   Berkeley. 

Architect — John  White,  35  Montgomery 
St.,  San  Francisco. 

Contractor — E.  F.  Henderson,  2737  For- 
est Ave.,  Berkeley.  $8000 

RESIDENCE 

(963)  1212  COLUSA  AVE.,  Berkeley. 
Residence. 

Owner— V.  Mathalao  &  E.  Lampolo  1734 

Carlton   St.,   Berkeley. 
Architect — None.  $4000 

RESIDENCE 

(964)  1554  BEVERLY  PLACE,  Berkeley 
Residence. 

Owner — C.  M.  Norgrove,  2220  Roosevelt 

Ave.,   Berkeley. 
Architect — None.  $4000 

RESIDENCE 

(965)  964  SHATTUCnC  AVE.,  Berkeley. 
Residence. 

Owner— C.  J.  Krelger,  2100  Los  Angeles 

Ave.,   Berkeley. 
Architect — None.  $7200 

DDELLINO 

(966)  2635  BENVENUE  AVE..  Berke- 
ley. Dwelling. 

Owner— BK.    Denbigh,    2171    Shattuck 

Ave.,  Berkeley. 
Architect — None.  $4250 
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RESIDENCE 

(967)  1102  AMADOR  AVE..  Berkeley. 
Residence. 

Owner — Brooks    Parker,    1329    Shattuck 

Ave.,  Berkeley. 
Architect — None.  $6000 

DWELLING 

NO.  1921  1000  OAKS  BLVD.,  Berkeley. 
Dwelling. 

Owner — J.   Hood. 

Architect — Walter  T.  Steilberg,  1  Or- 
chard Lane,  Berkeley. 

Contractor — Geo.  J.   Maurer  &   Co.,   177 
Ridgeway  Ave.,  Oakland. 
NOTE — Recorded     contract     reported 

Feb.    19,   1925,   No.  957. 

DWELLING 

(968)  E  BOYD  AVE.  188  N  CAVOUR, 
Oakland.      1-story    5-room    dwlg. 

Owner — A.    Devalle,    Oakland. 
Architect — None. 

Contractor  —  E.  T.  Henderson,  2737 
Forest    Ave.,    Berkeley.  $3000 

SERVICE    STATION 

(969)  SW  COR.  FIFTY-SECOND  and 
Telegraph  Ave.,  Oakland.  1-story 
brick  service  station,  and  l-story 
comfort    station. 

Owner   —   A.    Lagorio,    6354    Claremont 

Ave.,  Oakland. 
Architect — None. 
Contractor — C.    A.    Bradhoff,    911     65th 

St.,    Oakland.  $1500 

DWELLING        ' 

(970)  4632  BENEVIDES  ST.,  Oakland 
1-story   5-room   dwelling. 

Owner — Miss   Elsie   Richards,   166   John 

St.,  Oakland. 
Architect — None. 
Contractor — Barr   &   Son,    306    26th   St 

Oakland.  j4oo(5 

DWELLING 

(971)  3779  FRUITVALE  AVE.,  Oak- 
land.      1-story   5-room   dwlg. 

Owner— J.    p.    Norton,     3801    Fruitvale 

Ave.,   Oakland. 
Architect — None. 
Contractor  —  Fred    Johnson,    3866   La- 

guna  Ave.,  Oakland.  $3000 

DWELLING 

(972)  3873  THIRTY-EIGHTH  AVE., 
Oakland.     1-story   4-room   dwle 

Owner— Ada    M.    Martinsen.    6901    Mo- 

raga  Rd.,  Oakland. 
Architect — None. 
Contractor— J.  W.  Martinsen,   5901   Mo- 

raga   Rd.,   Oakland.  J120O 

APARTMENTS 

(973)  E  FORTY-SIXTH  AVE.  50  S 
Bond  St.,  Oakland.     2-8tory  10  apts 

Owner— Albert    Park,    1642    55th    Ave.. 

Oakland. 
Architect — None 
Contractor  —  J.   N.    Stanley,    1434    45th 

Ave.,    Oakland.  |gooo 

DWELLINGS      ' 

(974)  2921  2927  FIFTY-SIXTH  AVE.. 
Oak  and.  Two  1-story  6-rooS 
dwellings   and   garages. 

Oaklfnd"^'    ^^''''    ^^^^    ^"^^'•'    St., 

Architect— None^^ Each  $3600 

DWELLING 

*^'"k    ^.   CHABOLYN     TER..     380     N 

d^e?l1^V°a"n'^d"^a^ragl-^'°^^    ''-™°'" 

""TvT.'^Oai-laSl''''^"'"'    "2"    <^°"««« 
Architect— None_^ j^gg^ 

DWELLING 

(976)      E  MATTHEWS  RD.  200  N  Cay- 

twellfnk  °^'''^"''-      ^-^'°'^    ^-'°°"' 

"^"It.^a^ia^d^""^"""'    2«*   O'-'^^SO 
Architect — None. 


St.,    Oakland. 


DWELLING 

(977)      W   SEMINARY  PL.    160   S   Sem- 

dwe^n^^^'^"''-        ^■«'°'^    <-^°"°> 

°"Tve-,t„^„H^^'''«'--    "46    College 


Ave.,   Oakland 
Architect — None 


$2000 


DWELLING 
(978)  W  SIXTY-SEVENTH  AVE.  226 
„  dwtri1S|'-a°!''^-i-^e.^-'"--  '^-""• 
°""lt'::^«k^»•„.«°*«"■     =""2    Klngsley 


St.,  Oakland. 
Architect — None. 


$3100 
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GARAGE  „    ,  ,       .     , 

(979)  546  SIXTIETH  ST.,  Oakland.  1- 
story    brick    garage. 

Owner— S.    E.   Salvo.   546   60th   &c_   Oak- 

ArchUect— Paul  La  Vergne,  3121  San 
Pablo    Ave.,   Oakland.  iibm 

DWELLING  „„      ^    ,  ,       . 

(980)  701  PROSPECT  AVE.,  Oakland. 
2-story  7-room  dwelling.  ,_.    „ 

Owner  —  Louise    H.    Short,  574    Rosal 

Ave.,   Oakland. 

Architect — None.  ,,.     „        , 

Contractor  —  C.    H.    Short,  574    Rosal 

Ave.,   Oakland.  17000 

trsfr^i^^^''con.   e-twelfth   and 

3rd  Ave.,  Oakland.  3-story  48  rm. 
brick  and  concrete  apartments  and 
market.  „         „  ,n.i. 

Owner — Turlock  Produce  Co.,  E-12lh 
and  3rd  Ave.,  Oakland. 

Architect— W.  J.  Wilkinson,  Howard 
Ave..    Piedmont. 

Contractor— Barrett  &  Hilp,  Bldrs  Ex- 
change.  Oakland.  ?90,000 

WAREHOUSE 

(982)  BLKS.  18  AND  19  IN  THE  PARR 
Terminal  Lease  Oakland  Water- 
front, Oakland.  General  construc- 
tion combination  warehouse  and 
garage   bldg.  . 

Owner— Richfield  Oil  Co.,   Los  Angeles. 

Architect — None. 

Contractor — Villadsen  Bros.,  Inc.,  Mo- 
nadnock    Bldg..    S.    F. 

Filed  Feb.  19,  1925.  Dated  Jan.  28.  1925. 
1st   of   each   month,   of  labor  and 

materials     :  •  •  -'5% 

Also    when    foundations   are    in..?750 
When  concrete  forms  are  placed  750 

When    roofing    is    on     750 

When    completed    750 

TOT.A.L    COST,    $30,500 

Bond,   $22,875.      Sureties,   U.   S.   Fidelity 

and  Guaranty  Co.     Forfeit,  limit,  none. 

Plans  and  specifications. 

BUNGALOWS  ,,    ^^ 

(983)  LOT  50  x  100  S  SIDE  46TH  ST. 
146  E  of  Linden,  Oakland.  Gen- 
eral construction  two  rustic  bun- 
galows  and   1   double   garage. 

Owner — Kate    Wiegand,    Oakland. 
Architect    and    Contractor    —    Thomas 
Rutherford,    1031    Aileen    St..    Oak- 
Filed  Feb.   19,  1925.  Dated  Feb.  7,  1925. 

When   frames  are  up    $1200 

1st   coat  of  plaster   1200 

When    completed    1200 

Usual    35    days    .}i?? 

TOTAL  COST,  $4855 
Bond,  $2500.  Sureties,  Henry  Drath 
and  F.  B.  Nelson.  Forfeit,  none.  Lim-. 
it.  75  working  days  after  Feb.  11,  1925. 
Plans    and   specifications    filed. 


ALTERATIONS 

(984)  350  E-EIGHTEENTH  ST.  and 
1801  and  1803  Park  Blvd..  Oakland. 
Alterations,   counters,   etc. 

Owner    —    The    American    Bank.    Cali- 
fornia  and  Montgomery,   S.    F. 
Architect — A.   W.  Smith,  Am.  Bk.  Bldg., 

Oakland. 
Contractor  —  S.   G.   Johnson,    4652   Do- 
lores  St..   Oakland. 
Filed  Feb.  19.  1925.  Dated  Feb.  18,  1925. 

When    completed    $2300 

Usual    35    days    784 

TOTAL  COST,  $3084 
Bond,  sureties,  none.  Forfeit,  $5.00  per 
day.  Limit,  IMar.  21,  1925.  Plans  and 
specifications  flleC  ^ 

RESIDENCE 

(985)  58  LAKE  AVE.,  Piedmont.  Resi- 
dence and  garage. 

Owner — Irene  Melhuish,  582  Merrlraao 
St.,   Oakland. 

Architect  —  H.  F.  Slocombe,  58  Cam- 
bridge Way,  Piedmont. 

Contractor — H.   Goranson.   3476   Laguna 


Ave..  Oakland. 


$5500 


RESIDENCE 

986)      59      SPRING     AVE.,      Piedmont. 
Residence  and   garage. 

Owner — Irene    Melhuish,    582    Merrlmac 
St.,   Oakland. 

Architect — H.    F.    Slocombe,      85      Cam- 
bridge   Way,   Oakland. 

Contractor — H.   Goranson.   3476   Laguna 
Ave.,   Oakland.  $6000 


RESIDENCE 

(987)  91  FLORADA  AVE..  Piedmont. 
Residence   and   garage. 

Owner — Alder  and  Clark.  2907  Florida 
St..  Oakland. 

Architect — H.  F.  Slocombe,  85  Cam- 
bridge   Way.   Piedmont.  $7600 


37th    St.. 


RESIDENCE 

(aSii)     S  CAMBRIDGE  WAY,  Piedmont. 
Residence   and   garage. 

Owner — Hugh    Williams,    4 
Oakland. 

Architect    —    H.    F.    Slocombe,    85    Cam- 
bridge Way,  Piedmont. 

Contractor — H.   Goranson,   3476   Laguna 
Ave.,  Oakland.  $5160 


RESIDENCE 

(989)      326   San   Carlos   Ave.,    Piedmont. 

Residence  and  garage. 
Owner — F.  A.  Morrell.  564  Crofton  Ave.. 

Oakland. 
Architect — J.    King.    1405    Franklin   St., 

Oakland.  $7000 


RESIDENCE 

(990)  324  SAN  CARLOS  AVE.,  Pied- 
mont.   Residence    and   garage. 

Owner^Geo.  H.  Brennan,  564  Crofton 
Ave.,   Oakland. 

Architect — J.  King.  1405  Franklin  St.. 
Oakland. 

Contractor — F.  A.  Morrell.  564  Crofton 
Ave..   Oakland.  $7000 


RESIDENCE 

(991)  15  HARDWICK  AVE..  Piedmont 
Residence  and  garage 

Owner — Martin  Green.  1430  Franklin  St 
Oakland. 

Architect — Guy  L.  Brown.  Amer.  Bank 
Bldg..  Oakland. 

Contractor — Nylander  Bros..  1610  Ex- 
celsior Ave..  Oakland.  $8500 


ALTERATIONS 

(992)      770  HIGHLAND  AVE..  Piedmont 

Alterations. 
Owner — Mrs.    Connell,    48    Sierra    Ave., 

Piedmont. 
Architect — None. 
Contractor — H.     Fred     Hammond 

Grant   St.,   Berkeley. 


1904 
$3500 


RESIDENCE 

(993)  1092  ANNERLY  ROAD.  Pied- 
mont. Residence  and  garage. 

Owner — C.  M.  Anderson,  1853  9th  Ave.. 
Oakland. 

Architect — None.  $5600 


RESIDENCE 

(994)     47  BELLEVUE  AVE..  Piedmont. 

Residence  and  garage. 
Owner — M.    P.   Brasch.   392    17th   Street 

Oakland. 
Architect — None. 


$14,000 


RESIDENCE 

NO.    345    HAMPTON    ROAD.    1 

Residence  and  garage. 
Owner— J.     B.     Metcalt,     345 

Road.   Piedmont. 
Architect  —  Willis  Polk  &  Co. 

St..    San    Francisco. 
Contractor^Chas.     Stockholm 

849   Monadnock   Bldg..   S.   : 
NOTE — Recorded   contract 
Jan.    9,   1925,   No.   160. 


Hampton 

,  277  Pine 

&  Son., 
r.  $97,350 
reported 


GARAGE 

(995)  974  ARLINGTON  AVE.,  Berke- 
ley.  Garage. 

Owner — J.  Fredricks,  874  Arlington  Ave 
Berkeley. 


Architect — None. 
Contractor — Matt  L.   Koski, 
Ave.,  Oakland. 


47   Ramona 
$1100 


DWELLING 

(996)      2620    KEITH    AVE.,    Berkeley. 
Dwelling. 

Owner — M.   Page,   2060    55th  Ave.,   Oak- 
land. 

Architect— J.  Oliver,  2710  Foothill  Blvd 
Oakland. 

Contractor — M.    Page,    2060    55th    Ave., 
Oakland.  $4000 


DWELLING 

(997)      924    FRESNO   AVE.,    Berkeley. 

Dwelling. 
Owner — S.  M.  Hunter,  2103  Woolsey  St. 

Berkeley. 
Architect — None. 


DWELLING 

(998)  1338  SANTA  FEA  AVE.,  Berke- 
ley. Dwelling. 

Owner — C.  M.  McGregor,  470  13th  St., 
Oakland. 

Architect — None.  $2860 


DWELLING  „       ,, 

(999)      11  AVIS  RD.  Berkeley.  Dwelling 
Owner — Victor  R.  Gede,   1919  Cedar  St., 

Berkeley. 
Architect — None.  $6000 


DWELLING 

(1000)      2339    OREGON    ST., 

Jour-family    dwelling. 
Owner — Samuel  Thornton, 

lin  St.,  Oakland. 
Architect — None. 
Contractor    —    Harry    C.    Knight.    1428 

Franklin   St..  Oakland.  $16,000 


Berkeley. 
1428   Frank- 


FLATS 

(1001)  3332,  3334  GALINDO  ST.,  Oak- 
land.     2-story    8-room    flats. 

Owner — S.  C.  Walker,  3231  Boston  Ave. 
Oakland. 

Architect — None.  $4500 


ADDITION 

(1002)  376  STATEN  AVE..  Oakland. 
Addition. 

Owner  —  Mrs.    Ida    Shaw.    376    Staten 

Ave.,    Oakland. 
Architect — None. 

A.    Scath,    685    23rd    St., 
$1000 

DWELLING 

(1003)  1757  SIXTY-EIGHTH  AVE., 
Oakland.  1-story  5-room  dwelling 
and   garage. 

Owner — Geo.  Hill,  1629  45th  Ave..  Oak- 
land. 
Architect — None.  $3150 


DWELLING 

(1004)  5647     MILES    AVE.,     (rear), 

Oakland.     1-story   3-room  dwlg. 
Owner — E.    P.   Kinnie,   5647   Miles  Ave., 

Oakland. 
Architect — None. 
Contractor — A.    H.    Monez,     3321    Adell 

Court,   Oakland.  $1000 


DWELLING 

(1005)  2051     EIGHTY-SIXTH     AVE., 

Oakland.     1-story   5-room  dwlg. 

Architect — None. 

Owner — A.  R.  West.  352  24th  St.,  Oak- 
land. $3500 


DWELLING 

(1006)  S  SANTA  RITA  80  W  Rose- 
dale,  Oakland.  1-story  5-room 
dwelling. 

Owner — James    Jacks,    Oakland. 

Architect — None, 

Contractor  —  Henry  Jacks.  5426  Cali- 
fornia  St..   S.   F.  $4000 


DWELLINGS 

(1007)      LOTS   114.    168   MERRIEWOOD. 

Oakland.        Two      1-story      3-room 

dwellings. 
Owner    —    Realty    Syndicate    Co.,    1440 

Broadway.   Oakland. 
Architect — None.  Each  }800 


STORES 

(1008)  NE  COR.  HOPKINS  AND  38TH 
Ave.,    Oakland.      1 -story    stores. 

Owner — L.   R.   Drag.   Oakland. 

Architect — None. 

Contractor — T.  A.  Muller,  805  Syndi- 
cate  Bldg.,    Oakland.  $4000 


DWELLING 

(1009)  1951    EIGHTY-FIFTH    AVE., 

Oakland.      1-story  3-room  dwelling 

and    garage. 
Owner— H.    T.    Van    Dyke,    8615    E-14th 

St..    Oakland. 
Architect — None.  $1600 


DWELLING 

(1010)      SE   COR.   FIFTY-EIGHTH  and 

Brann     St..     Oakland.       1-story     5- 

room   dwelling. 
Owner — A.    J.    Flagg.    2501    Best    Ave.. 

Oakland. 
Architect — None. 


$3660 


ALAMEDA    PERMITS 

DWELLINGS. 

(1011)  2471  &  2455-59-63-67  REN- 
ivick  St..  and  4818-22-26-30  Fair- 
fax Ave.,  Oakland.  Nine  one-story 
six-room    dwellings. 

Owner — Chas.  W.  Lindqulst,  4025  Rose- 
dale    Ave.,   Oakland. 

Architect — None.  Ea.   $3300 


DWELLINGS. 

(1012)  2736-40-44  &  2716-20-24-28-32 
Ritchie  St..  Oakland.  Eight  one- 
story   five-room   dwellings. 

Owner — Tell  ,&  Mannstrom.  2840  Park- 
er Ave..  Oakland. 

.Architect — None. 

Contractor  —  John  Tell.  2840  Parker 
Ave.,    Oakland.  Ea.    $3000 

APARTMENTS 

(1013)  E  OAKLAND  AVE  200  N  HAR- 
rison.    Oakland.      Two-story.    12-room 

apartments. 
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Owner — G.     T.     Nlttler,     1636       Franklin  DWELLING  DWELLING 

St.,  Oakland.  (1026)      3670    LYON    AVE.,    Oakland.    1-  (1037)      E    FIFTY-SEVENTH    AVE.    50 

Architect — None.  .story  6-room  dwelling.  N    Brann,    Oakland.      1-story    6-rm. 

Contractor    —    Calif.       Builders,       1636  Owner — A.   S.   Tlmotliy.   3570  Lyon  Ave.  dwelling  and  garage. 

Franklin   St.,  Oakland.              $12,000  Oakland.  Owner — Chris     Skoomand,     1673    Miami 

Architect — None.  Court,    Oakland. 

DWELLING.  Contractor — P.  E.  La  Voice.  3357  Abbey  Architect — None.                                     $4235 

953-955  FORTY-SIXTH  ST.,  OAKLAND.  St.,    Oakland.                                       54000                                         

Two    one-story    3-room    dwellings.  APARTMENTS 

Owner — Miss    Kate    Wiegond,    954    46th  (1038)  3447-49-51-53       E-18TH       ST 

St.,   Oakland.  DWELLING  Oakland.       2-story       12-rm.    apart- 

Architect— None.  (1027)      2618    MAXWELL     AVE.,      Oak-  ments    and    garage. 

Contractor — Thos.       Rutherford,        1031  land.    1-story   5-room  dwelling   and  Owner — Jos.    Flittner,    1700    35th    Ave., 

Alleen    St.,    Oakland.            Ea.    $2200  garage.  Oakland. 

NOTE  —  Recorded    contract    reported  Owner — M.    Goodwin,    6519    Thomas   St.,  Architect — None.                                  $10,460 

Feb.    20,    1925   No.   983.  Oakland.                                                                                                   

Architect— None.  APARTMENTS 

DWELLING  Contractor — G.  W.  Muther,  5519  Thomas  (1039)       SE    CORNER    EL    CAMITE    & 

(1014)  NO.   2125     SACRAMENTO     ST.,  St.,   Oakland.                                    $3926  Kingsland,  Oakland.     Two   ll-room 
Berkeley.     Dwelling.  apartments    and    stores. 

Owner — R.      G.    Clark,      659    Boulevard  Owner — Ray    Peters,    1422    14th      Ave 

Ave.,    Oakland.  DWELLING  Oakland. 

Architect— None.  (1028)      E  SIXTY-FOURTH  AVE.   245   S  Architect— None.                                     $10,000 

Contractor — W.    Livingston,    2918    Ellis  Arthur  St.,  Oakland.  1-story  5-room                                      

St.,   Berkeley.                                   $3900  dwelling.  GARAGE 

Owner— Mrs.    A.    I.    Valadon,    3212    Mar-  (1040)      W    WEBSTER   ST    170    N    17TH 

RESIDENCES  ket   St.,    Oakland.  St.,    Oakland.      Two-Story    concrete 

(1015)  NO.   1152  AND   1156  ARCH  ST.,  Architect— 1\ one.  and   tile   garage                        concrete 
Berkeley.     Two  residences.  Contractor— J.  A.  Valadon,  3212  Market  Owner — J.  c.  Vargas,  et  al     1725  Web- 
Owner— L    L.   Lucas,   2201   Ashby   Ave.,  St.,   Oakland.                                    $3000  ster   St.,   Oakland            ••   i'   "    weo 

Berkeley.  Architect— None. 

Architect— None. $4000    each  Contractor    Marshall    A      Burks       1725 

APARTMENTS  Webster  St.,  Oakland.               $28  000 

^-,,„,  .....^  (1029)      3518-22-24-26-30          FOOTHILL                                         . ♦'lo.uuu 

MOiKr'    9Q^    MATjoniw    A i7tP      r,o.,i      ^  E'^^-      Oakland.      3-story      52-room  DWELLING 

(1016)  2963    MARCOM    AVE.,    Oakland.  brick    apartments.  (1041)    815  TRESTLE  GLEN  RD     OAK 

OwnVr!i°Zi.-rhTnsrn!'L"2lf3trX"vi:  ''"'^irEillrna^"'''''''     ''''    '''■^"'^""  Ifi^-     ^wo-sto^r?  Sf;rro^S"d°w1,fi: 

Arch^fe''ct-?ione_^ $2950  L^o^j^tJi^eroT-^^SSfif.  Builders  1636  Frank-  °""s\"".r§ak!ant    '^    «•    ^"'''    ""    "'•> 

lin  St.,  Oakland.                           $80,000       Architect None.' 

DWELLING  Contractor— Leonard  H.   Ford,  306   14th 

(1017)  2957  2969  MARCOM  AVE.,  Oak-  APARTMENTS                                                                               Oakland^ $10,000 

land.    1-story   5-room   dwelling   and  (1030)     507    &   515     ATHOL     AVENUE,  PUMP   HOUSE 

garage.                             „,„.   ......  Oakland.    2   2-story   12-room   apart-  (1042)        ^vw^T      niiTT  iwrv      ttaot-io 

Owner— K.  A.  Johanson,  2429  13th  Ave.  ments  7<„i  ,„    j        /^   OAKLAND      YARDS. 

AnUinn/i  ^      jiicin^.                                 ^   ^      ^^    _  Oakland.       One-Story     boiler       and 

Arch°fe''c't-None.                                     $3150  '''^Te7^^n''i7f%fow\Te^Sli.T^nd""'  o      P""P   ^ouse. 

r,^^^,,,^^         Arch'llecti^None.^'""'  ^^'-  °^''"'"''-  ^^"|[eT%"a^lInd "^^^  "°    ^°-    "^"'^"^ 

flVl?^"2??5    SIXTY-FIFTH    AVENUE.  ^°"V^a^'e',°oTk^la^d.''^'"°^-  ^I^S^O^O^^e^al^h  ^rchitlct^^o^^t"^'                        .      $21,000 

Oakland.    1-story    5-room   dwelling.  at  ^Tr.T,  .fr.r^,..c 

Owner— Sigwald   Bros.,   2736  School  St.,  , ,  aT, >    ■'^^ JP^ 5,„  „ 

Oakland.  BANK   BLDG  '"^^^       ^?      S??,     TWELFTH      AND 

Architect— None.                                     $3000  (io31)     SW  (CORNER  OF  LEVEE  AND  f/A";    VJ?;    ^f^lVu^   „  °^"c?,'"^ »,''°,'" 

^^^„,^^^.^        Smith    Streets,   Alvarado.   All   work  Ji^f',  ^"^    alterations.       St.    Marks 

flYlf  "^^^ALTAMONT      AVE.      100      S  0^n{7-JBTni'Tt\rA%T.%Tu%^'lf:  I^Ji^YtTcf'-    ^^'^f  ^?°'t^''    ^f.H'^M""' 

Sunnymere,     Oakland.      1-story     3-  varado,  Alameda  Co.,  Cal.  "^'^'^'L"''?'-  ,;r^  "•  ^- ^'"'°"-    855  Monad- 

room    dwelling.  Architect— The   Hermann   Safe   Co.,   216  pnntr^^tnr    ^4i?;..J-  t      -.r     , 

Owner— Mrs    I.   A.   Stocking,    1238    14th  Fremont  St.,  San  Francisco.  <5,,.w^.,~^ih"'^*^  Ji"    7°='"a.       620 

A      K^V'   Oakland.  Contractor— F.    L.    Hansen,    San    Fran-  pnpf'?,^^'^',,^'?!^',  Oakland 

Architect — None.                                     $1000  Cisco  Filed  Feb.   21,   1925.  Dated  Feb.  9,   1925 

r,„,„TTr..^         Filed  Feb.   21,   1925.  Dated  Feb.   19,   1925  ^^"7^^^}^^    ^'^^^       °'       ^^'"®      ,'"■ 

DWELLING  Each    month                                                75%                corporated      76% 

(1020)  2304  FOURTEE.VTII  AVE  Oak-  Usual    35   days 25%           ^^    <*ays   after  acceptance Bal. 

land.    1-story    5-room    dwelling.  TOTAL,  COST,   $21,500       „      ^      . TOTAL  COST,  $3660 

Owner— J.    T.    Chambers,    727    14th    St.,  Bond      $21,500;     Sureties,    Fidelity    and  Bond.    $3660.      Sureties,    Union    Indem- 

Oakland  Deposit    Co.;    Forfeit,    none:    Limit,    90  5"/  Oo.     Limit,   40  working  days  irora 

Architect — None.  working    davs;    Plans      and      specifica-  date.      Plans    and    specifications    filed. 

Contractor — L.    A.    Peters,    1361    E    27th  tions   filed     "                                                                                                   

St.,    Oakland.                                       $2750  '           RESIDENCE 

f-AT^Ar-Ti.  (1044)       PTN.    LOTS    10    AND    11,    BLK. 

Mn5V:           ^qia  ■>"  9J  Ofi  tn    TrnoTHTi  i  P'   '^ap  of  the  resub.   of  the  Hight 

FLATS  "<'^y,    ^      "i  l!;l,,    k;?,,J  toil£2  Street   Villa   Tract.   Oakland.     Gen- 

(1021)  5391    5393    BROADWAY.      Oak-  ownfr     F.thpr    '^mTth      if'ffi     Franlclin  r.      eral   construction    6-room   residence 
land.    2-story    8-room    flats.  °      at      n^i-ilnr.             '                Franklin  Owner— H.    M.    and    Emily   Joyner,   San 

Owner— W.  J.  UnderhlU,  6385  Broadway  Arr-hiVpr^t-lNonp'  a       ^fandro. 

Arch'?fe'l't"-^?ione  ^o^^'^^'aft'or  ""-^"^Calif.      Builders.       1636  ^'•<='i!^r„'drT  "^'^^'^    ^-     °°^^^"'     ^" 

ConVractor-G?fgsley    Bros.,    3911    Vale  Franklin    St.,    Oakland.               $2000  Contractor  -  Chester   A.    Gossett,   San 

Ave.,  Oakland.                                  $7500  „.,   Leandro. 

*  DWELLING  Filed  Feb.  24,  1925.  Dated  Feb.  24    1925 

FLATS  (1033)      N  VESTA  ST.  145  W  57TH  Ave            When    frame    is    up    .    .% 

(1022)  3737-43   SUTTER   ST.,   Oakland.  ^      Oakland.      1-story    5-room    dwlg.                When    plastered     H 

2-story  6-room  flats  Owner — John    Baron,     1449     48th    Ave..           When    accepted % 

Owner— L.    E.    Dale,    4172    Qulgley    St.,  ,      w'^f^l'^"?;                                                .o^aa  t^,.^^               ,■          .  TOTAL   COST,    $V000. 

Oakland                                ■«     s     j       i .  Architect — None.                                     $2500  Bond,    sureties,    forfeit,    none.      Limit, 

Architect— None.                                     $3500  r.„r^r  r -r^,^        I„j'"°'"'^!2^  .?ay.s     from    date.       Plans 

»ouvu  DWELLING  and   specifications    filed. 

DWELLING  (1034)       799    SANTA    RAY    AVE.,    Oak-                                         

(1023)  1251     RTXT V-FTR <5T     A VTi'MTTi?'  land.      1-story    6-room    dwlg.  WRECKING 

Oakland,    l-stlry    4-r!Jm    dweuYng  O""^'-^-,^'^^"^    """^k'    ^^4    Alma    Ave..  (1045)        NE    COR    BROADWAY     AND 
and  garage.  Oakland.  14th    Sts.,    Oakland.      General    con- 
Owner — Mrs     Rose   Crane    Livermore  Architect — None.  tract    for    wrecking    bldg.      5-story 
Architect— None        ^^"®'   J-'^erraore.  Contractor  —  R.    C.    Stivers,    934    Alma  class   C  bldgs.                                       ^ 
Contractor— N.  A.  Blodgett;  3940  E-14th  ^""'-   Oakland.                                 $5000  Owner— Central  Savings  Bank   of  Oak- 
s'- 0^^^l^na $2600  ALTERATIONS land.'      "'"    ^"'^    Broadway,      Oak- 

DWELLINO  (1035)          1337     FIFTY-SECOND     AVE.,  Architect— None. 

(1024)  97  MONTEL  STREET,  Oakland  tSon'^""^"  Al'«'"^"°"«  ^°<J  ^<^<"-  ^°"E%''l?h"s?°  OakSnf'"^  *^°-  "" 
Ownl;!i°irml7pXrt^n^,"'9TRio  Vista  ^^TaTllli^d.  ^=^"°^='''  ''''  ""^  ^^^-  "^'llirUU^tL^n  ^^^^-^  ^^"^  ^°'  ^i!!: 
ArchUect— None  Architect— None.  ,,.,.„  TOTAL  COST,'  $5000. 
Contractor— Frld   R»mhi»tnn    ^7^7  i».h  Contractor— J.  A.  Hunter,  905  37th  Ave  Bond,    $20,000.      Sureties,   Globe   Indem- 

"""rveoa^i-a^n^d."^-*"^""-  ""$^^^0  O^^--^-       ^^^O"  T^^f.l     ?l°a'n^|'*anr^p%cifi^c*a"lllns^?.';'} 

<?Trimrs                 ALTERATIONS  filed. 

""^Ke\Td^s?'    irr^r^Vr^  ^"^S'aklli^d.^-X?a^tLI-s^^'^°^°    ^^"        driving   PILiJ^S 

Bfnr»o                           Oakland.  1-story  Owner— Geo.    Barrltt,    819    E-22nd    St.,  LOTS    18,    19,    20,    21,    PIEDMONT    BY 

OwnJr°f;/.'p.  Davis,  3745  Randolph  Ave.  Arch^fe'^c't^-^ifjone.  for'   J^'u'^nliafi^ol;"'"'''     ^■■'-"•^P"«« 

Arch?fe'c\"-^?ione.                                     $1500  '^°"'be%'=t'°ivT,  Ija^ia^T.""-   ""   ^TsV,  ATolTtZr^^J'^r''''   ''^*^*"^'   '"=• 
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Contractor — Mervy-Elwell    Co.,    Ft.    of 

11th   Ave.,    Oakland. 
Filed  Feb.  21,  1925.  Dated  Feb.  18,  1925. 
7th   of  each   month,   of   value   In- 
Usual     35     days     Bal. 

TOTAL.  COST,  piece  work. 
Bond.  $3000.  Sureties,  Globe  Indem- 
nity Co.  Forfeit,  none.  Limit,  30  days 
from  date.  Specifications  not  filed. 
Plans  filed. 

DWELLING  .,,„ 

(1047)      NO.    1306    SANTA      FE      AVE., 

Berkeley.     One-story   4-room  dwlg. 
Owner  —  C.   Lerch,    1041    Walker   Ave., 

Oakland. 
Architect — None.  $2600 
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Saturday,    February    2!>,    19i 


DWELLING  „   ,  ,       . 

(1069)        2647    HAROLD    ST.,    Oakland. 

1-story    o-room    dwelling    and    sa- 

Ownel-— A.  A.  Bridgman,  2039  Fruit- 
vale  Ave,,  Oakland. 

Architect — None. 

Contractor— U  M.  Smith,  3630  Nevll  St 
Oakland.  $3160 


DWELLINGS 

(1048)  NO.  2205-09-11  SPAULDING, 
Berkeley.  Three  one-story  5-roora 
dwellings.  _  . 

Owner — A.   J.    Pollard,    77  Plaza   Drive, 

Berkeley. 

Architect— None.  J3000    each 

ALTERATIONS  .„ .  „ 

(1049)  NO.  1039  BANCROFT  WAY, 
Berkeley.      Alterations. 

Owner — Frank  McDermott,  Cor.  Ban- 
croft Way  and  Tenth  St..  Berkeley. 

Architect— None.  ,  ,       ^     

Contractor — W.    Jarnis,   Oakland.    $1000 


DWELLING 

(1050)  NO.  1300  SANTA  FE  AVE.,  Ber- 
keley.    One-story   5-room   dwelling. 

Owner — C.  Lerch,  1041  Walker  Ave., 
Oakland. 

Architect — None.  $3u00 


THEATRE  „ 

(1051)  NO.  2434-2448  BANCROFT, 
Berkeley.  One-story  Class  C  con- 
crete  and    brick    theatre    building. 

Owner — Frank  Atkins,  724  Spruce  St., 
Berkeley. 

Architect — James  Narbett,  906  Mc- 
donald   Ave.,    Richmond. 

Contractor — F.  Maurice,  605  E-22nd 
St.,   Oakland.  $100,000 


APARTMENTS 

(1052)  NO.  2417-19  DURANT  AVE.. 
Berkeley.  Three-story  72-room 
frame   apartment  building. 

Owner — Dr.  Stainer  and  A.  Makover, 
32   Adams   St.,  Berkeley. 

Architect — Slsson  &  Schary,  214  Grand 
Ave.,    Oakland. 

Contractor — S.  M.  Shapero,  1332  Addi- 
son  St.,   Berkeley.  $80,000 


DWELLING 

(1053)  N  ACACIA  AVE.  220  E  Ocean 
View  Dr..  Oakland.  2-story  7-rra. 
dwelling. 

Owner — Mr.  and  Mrs.  C.  M.  Tinning, 
Oakland. 

Architect — Miller  &  Warnecke,  Oak- 
land. 

Contractor — H.  J.  T.  Satten,  2080  Uni- 
versity Ave.,  Berkeley.  $9500 

DWELLING  „   , 

(1054)  1436  EIGHTIETH  AVE.,  Oak- 
land.      1-story    5-room    dwelling. 

Owner — W.  T.  Garrett,  6801  E-14th  St.. 

Oakland. 
Architect — None. 
Contractor— Wm.    Wolfe,    128    13th    St., 

Oakland.  J3000 


DWELLING 

(1060)  3045-39     MIDLSBRAE     AVE., 

Oakland.      1-story   5-room   dwlg. 

Owner— W.  A.  Croil,  1921  69th  Ave.. 
Oakland. 

Architect — None,  _. 

Contractor— F.  J.  Thlele,  3221  Thomp- 
son St..  Alameda.  Each  $3500 


DWELLINGS  „  ,       ,  „„ 

(1072)  2921-67-69-77  106TH  AVE., 
Oakland.  Four  1-story  6-room 
dwellings.  ,     „ 

Owner — Lee    Invest.    Co.,    316    13th    St., 

Oakland.  „  .„„„» 

Architect— None.  Each   $3000 

DWELLING  ,  ,      ^      , 

(1073)  1678  35TH  AVE.,  Oakland.  1- 
story   5-room   dwelling. 

Owner — Jos.    Flittner,    1700    36th    Ave.. 

Oakland.  ..-,. 

Architect — None.  $3500 


DWELLING 

(1061)  2114    FORTY-SECOND    AVE., 

Oakland.      1-story    4-roora    dwlg. 

Owner — Mrs.  Forster,  4216  Carrington 
Ave.,   Oakland. 

Architect — None. 

Contractor- C.  A.  Olsen,  4222  Carring- 
ton   Ave.,    Oakland.  $2500 


DWELLING 

(1062)  W.  BEVERLY  AVE.  250  N  Vir- 
ginia, Oakland.  1-story  6-roora 
dv/elling. 

Owner  —  Mrs.  E.  Joyner,  ?26  Durant 
Ave.,    San    Leandro. 

Arcliitect — None. 

Contractor— C.  A.  Gassett,  327  Davis 
St.,    San    Leandro.  $4000 


DWELLING 

(1063)  2846  BELLAIRE  COURT,  Oak- 
land.     1-story    5-room   dwlg. 

Owner  —  Thos.  J.  Tie,  2685  Frultvale 
Ave.,    Oakland. 

Arcbilect — None.  $3600 


DWELLING 

(1055)      N   GUIDO   ST.    400    E    Mountain 

Blvd.,    Odkland.       1-story       4-room 

dwelling. 
Owner — Harry    C.    Moorehead,    1620    1st 

Ave.,    Oakland. 
Architect — None. 
Contractor — Grant    McMurty,    1621    5lBt 

Ave.,    Oakland.  $2000 

DWELLING  _„    „ 

(1066)           W    ALTAMONT  AVE.    100    S 

Sunnymere,    Oakland.  1-story    6- 

room   dwelling. 
Owner  —  Jas.    H.    Matheny,    2678    76th 

Ave.,    Oakland.  .„,„„ 

Architect — None.  $2500 

DWELLING  „   ,  ,      ^ 

(1057)  566  RODNOR  RD..  Oakland. 
2-story    7-room    dwelling    and    ga- 

Own"— G.  H.  Noble,  1336  Park  SL,  A'- 

ameda.  .„„„„ 

Architect — None.  $8000 

DWELLINGS 

(1058)  1273-79-85-91  77TH  AVE., 
Oakland.  Four  l-8tory  4-room 
dwellinga. 

Owner — J.   E.   Sprague,   4618   Edgewood 

Ave.,  Oakland. 
Architect— None.  Each  $2000 


DWELLING 

(1064)       816    PORTAL    AVE.,    Oakland. 

2-story   8-room   dwlg. 
Owner — C.    C.    Magruder,    1428    Jackson 

St.,  Oakland. 
Architect — None. 
Contractor    —    G.    M.    Magruder,     1428 

Jackson    St.,    Oakland.  $8000 


SERVICE    STATION 

(1065)  NW  COR.  14TH  &  JACKSON 
Sts.,  Oakland.  1-story  steel  serv- 
ice station  and  1-story  steel  com- 
fort   station. 

Owner  —  Associated  Oil  Co.,  79  New 
Montgomery    St.,    S.    F. 

Architect — None.  $2400 


DWELLING 

(1066)  1100  MANDANA  BLVD..  Oak- 
land.     1-story    7-room   dwlg. 

Owner — M.  A.  Rose,  6818  Grove  St., 
(Oakland. 

Architect — None. 

Contractor — Covey  &  Rose,  427  Adams 
St.,    Oakland.  $9000 


PORTCOCHERE 

(1067)      NE    COR.    HOWE    &    MATHER. 

Oakland.       Concrete    portcochere. 
Owner     —    Oakland     Cremation     Assn., 

Howe  and  Mather  Sts.,  Oakland. 
Architect — None. 
Contractor — T.    J.    Westlund,     351     12th 

St.,    Oakland.  $5000 


DWELLINGS 

(1068)  2355    &    2362    HUGHES    ST., 

Oakland.  Two  1-story  4-room 
dwellings   and  garages. 

Owner — Hugh  Cook,  1402  Cypress  St., 
Oakland. 

Architect — None. 

Contractor — A.  E.  Waldman,  1205  Hop- 
kins St.,  Oakland.  Each  $2100 


DWELLING 

(1069)      544    KEMPTON  AVE.,   Oakland. 

1-story    5-room    dwelling. 
Owner — G.    Taylor,    455    Mountain    Ave., 

Piedmont. 
Architect — None.  $3500 


DWELLING 

(1070)      548   KEMPTON  AVE.,  Oakland. 

1-story    6-room    dwelling. 
Owner — G.   Taylor,    455   Mountain    Ave., 

Piedmont. 
Architect — None.  $4600 


DWELLINGS 

fl071)  2927  MILLSBRAE  AVE.,  ana 
5727  Roberts  Ave.,  Oakland.  Two 
1-story  5-room  dwellings  and  ga- 
rages. 

Owner — E.  G.  Glantz,  1656  83rd  Ave., 
Oakland. 

Architect— None.  Each    $3650 


DWELLING 

(1074)      575   ATHOL  AVE.,   Oakland.    1- 

story   6-room  dwelling  and  garage 
Owner— Dexter     Darling,     441    Beverly 

Ave.,   San  Leandro. 
Architect — None.  $4200 


DWELLING 

(1075)  S    SEMINARY    AVE.     100     E 

Archmont  Place.   Oakland,     l-story 

3-room   dwelling. 
Owner — W.    W.    Reagan,    637    29th    St., 

Oakland. 
Architect — None.  $1000 


DWELLINGS 

(1076)  4500-06-12-15-21-27     PLEAS- 

ant  Valley  Court,  Oakland.  Six 
1-story    5-room    dwellings. 

Owner — Chas.  F.  Brown,  1707  Broad- 
way,   Oakland. 

Architect^None.  Each  $3500 


COMPLETION  NOTICES 


ALAMEDA    COUNTY 

Recorded  Accepted 

Feb.  18,  1925^PTN  LOTS  46  AND  47, 
Crocker  Oaks,  Oakland.  Alfred 
(iords  to  whom  it  may  concern.. 
Feb.    14,    1925 

Feb.  IS,  1925— LOT  9  AND  PTN  LOT 
10  Blk  O.  amended  rap  of  Regents 
Park,  Berkeley.  Lee  Hansen  to 
Lee    Hansen Feb.    IS,    1925 

Feb.  18,  1925 — 625  COLUSA  AVE., 
Thousand  Oaks  Tract,  Berkeley. 
Solomon  Bros,  to  whom  it  may  con- 
cern  Feb.   18,   1925 

Feb.  19,  1925— LOT  9  BLK  4  CHEV- 
rolet  Park.  Oakland.  E.  R.  Bla- 
bon  to  whom  it  may  concern.... 
Feb.    14,    1925 

Feb.  19,  1925 — LOTS  10  11  &  12  BLK 
2  Case  Tract,  Berkeley.  Annie  1. 
Gillespie  to  F.  H.  Carr..Feb.  19,  1925 

Feb.  19,  1925 — NE  SIDE  OF  MAJBS- 
tic  Ave  337  W  of  62nd  Ave.,  Oak- 
land. Walter  M.  Thurber  to  whom 
it  may  concern Feb.  19,  1925 

Feb.  19,  1925— LOTS  29  30  31  MP  OF 
Santa  Fe  Tract  No.  22,  Oakland. 
E.  L.  Thompson  to  whom  it  may 
concern Feb.    IS,    1925 

Feb.  19,  1925 — SE  46  OF  LOT  10  BLK 

1  Lakeshore  Glen,  Oakland.  F.  L. 
Woodburn  to  whom  it  may  concern 
Feb.    19,    1925 

Feb.    19,    1925 — PTNS    OF   LOTS    1    & 

2  Johnson  Tract,  Alameda.  M. 
Hollested   to   J.   J.    GrodemFeb.    1,   '25 

Feb.  19,  1925— COR  19TH  AVE  AND 
E  12th  St.,  Oakland.  J.  H.  Frese  to 
R.   W.  Littlefield Feb.  17,  1925 

Feb.  18,  1925— PTN  LOTS  31  AND  32 
Alden  Tract,  Oakland.  Annie  W. 
Meyer  to  whom  it  may  concern.. 
Feb.     IS,     1925 

Feb.  18,  1925— LOT  8  RESUB  OF  MP 
of  part  of  Blk  3  Teachers  State 
University  Homestead.  Berkeley.  G. 
R.  Blasingame  to  whom  it  may 
concern Feb.    18,    1925 

Feb.  IS,  1925— PTS  LOTS  2  3  AND  4 
Blk  77  Mp  of  Northern  Addition  of 
the  Town  of  Brooklyn.  Arabelle 
Siemsen.  Oakland,  to  whom  it  may 
concern Feb.    17,    1926 

Feb.  18.  1925— LOT  151  BLK  23 
Havenscourt  Tract,  Oakland.  E.  B. 
Wood  to  whom  it  may  concern.. 
Feb.     IS,     1926 

Feb.    18,    1925— S    LINE    OF    ARIZONA 
St.  123-2  ft  B  of  Maple  Ave.  35x100, 
Oakland.      C.    W.    and    Mary    Belle 
Leekins    to    whom   it    may    concern 
Feb.    17,    1925 

Feb.  18,  1925—2534  BUENA  VIST.\ 
Ave.,  Berkeley.  Ethel  M.  and  G. 
W.  Hale  to  G.  W    "^^le  .Feb.  18.  1925 

Feb.  20.  1925 — NO.  2321  DAMUTH  ST. 
Oakland.  J.  M.  Keating  to  whom 
it  may  concern    Feb.   7,   1925 

Feb.  20,  1925  —  SEVENTY-THIRD 
Ave.  215  S  of  Beck  St.,  Oakland. 
Adolph  Jackson  to  whom  it  may 
concern    Feb.    19,    1925 


Saturday,     February    28,     1925 
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Feb.  19.  1925— LOT  13  BLK  A  COUN- 
try  Club  Acres,  Oakland.  Rol  Rey- 
nolds   to    whom    it    may    concern.. 

Feb.     15,     1925 

Feb.  20,  1925 — PIEDMONT  JUNIOR 
High  School  Site,  Piedmont.  Board 
of    Education,    City    nf   Piedmont   to 

Scott    Co Feb.     11,    1925 

Feb.     20,     1925— NO    ADDRESS.    T.    I. 
Belway  to  ■whom  It  may  concern.. 
Feb.  20,  1925— LOT  29  BLK  12  CHEV- 
rolet   Park,  Oakland.   Annie   Frank- 
lin   Hart    to   whom    it    may    concern 

Feb.    17,    1925 

Feb.  20,  1925 — LOTS  40  &  41  AMEND- 
ed  map  of  the  Central  Park  Tract, 
Berkeley.    Jno.    J.    Hess    to    W.    D. 

Ellis    Feb.    9,    1925 

Feb.  20,  1925 — LOT  11  BLK  F  KEN- 
wood   Park,     Oakland.     Gordon     D. 

Pierce    to    Carl    H.    Franzen 

Feb.     20,     1925 

Feb.  20,  1925 — 1532  GROVE  ST., 
Berkeley.   J.  Harry  Smith   to   whom 

it    may   concern Feb.    20,    1925 

Feb.  20,  1925 — PTN.  LOT  9  MAP  OF 
Subdiv.  of  Plot  12  Watson  Tract, 
Oakland.   Laura  V.    Parker  to   Som- 

marstrom    Bros Feb.    18,    1925 

Feb.  20.  1925— LOT  4  495-R  FOURTH 
Ave      Terrace,      Oakland.      Mrs.      M. 

Courtney    to    H.    S.    Foreman 

Feb.     20,     1925 

Feb.  20,  1925 — LOTS  22  &  23  BLK  1 
Havenscourt,  Oakland.  Joseph  and 
Mary  Flittner  to  whom  it  mav  con- 
cern     Feb.    20,    1925 

Feb.  20,  1925  —  N  E  COR.  FORTY- 
seventh  and  Grove  St.  A.  Kalman 
and   Clayton  H.   Bush  to  A.  Ortzow 

Feb.    20,    1925 

Feb.  20,  1925 — SE  COR  COLLEGE 
Ave  and  Webster  Sts.,  Berkeley. 
W.     H.    Picard    vs    Gertrude       Lane 

Brown    and    F.    E.    Bixler $731.59 

Feb.  20.  1925— LOT  10  BLK  22  MAP 
of  Lakeshore  Addn  No  1  Oakland. 
Humphrey  Heater  Agencv  vs.  B.  A. 
Meves    and   C.    B.    Mevis   and    W.    N. 

Holt  en      $145 

Feb,  20,  1925— LOT  24  BLK  1454 
Berkeley  Property  Map  No.  1  and 
2.  Blake  Tract,  Berkeley.  Hunter 
Lumber    Co.,    vs    George    A.    Parent 

and    John    Holm    $609 

Feb.  •><).  1925 — .SOUTH  SIDE  OF  59TH 
St  230-49  ft  East  of  Canning  St 
Lot  ;-H-50xlOO,  Oakland.  Holt  Hard- 
wood Co.  vs.  Freda  Smith,  H.  S. 
Foreman    and    E.    A.    Oliver    and    S. 

C.     Reed     $75 

Feb.  20,  1925— POR  OF  LOT  12  AND 
all  of  lots  13  14  15  and  16  Block 
M,  Map  of  Trumbull  Tract,  Oakland. 
Holt  Hardwood  Co.  vs.  Freda 
Smith,    Ashley    Smith,    E.    A.    Oliver 

and    S.    C.    Reed    $75 

Feb.  20,  1925— LOTS  9  AND  10  BLK 
28  Amended  Map  of  Regents  Park. 
Berkeley.  Holt  Hardwood  Co.  vs. 
T^.    A.    Peters,    E.    A.    Oliver    and    S. 

C.    Reed    $41.25 

Feb.  20.  1925— LOT  21  BLK  1  LAKE- 
.•^hore  Glen,  Oakland.  Holt  Hard- 
wood   Co.    vs.    Grace    W.    Paulding, 

E.  A.    Oliver,    S.    C.    Reed $138.91 

Feb.    20,    1925— LOT    i    BLK.    R.    MAP 

of  4th  Ave  Terrace.  Oakland.  Holt 
Hardwood  Co.  vs.  Elizabeth  Court- 
ney.   E.   A.   Oliver  and   S.   C.   Reed.. 

$102.90 

Feb.  20.  1925— POR  LOT  12.  13  &  14 
Blk  20  Map  of  McGee  Tract,  Berk- 
eley. E.  K.  Wood  Lbr.  Co.  vs.  F. 
A.  Postnikou  (also  known  as  F. 
Post)  and  Mary  Post,  A.  Rae  and  S. 

„  R"-'^eri     $381.14 

Feb.  20.  1925— POR  LOTS  12,  13  AND 
14  Block  20  Jlap  of  McGee  Tract. 
Berkeley.  E.  K.  Wood  Lumber  Co. 
vs.  F.  A.  Postnikou    (also  known  as 

F.  Post)  and  Mary  Postnikou.  A. 
Rae  and  S.    Rosen    $381  14 

Feb.  20.  1925— BEG  AT  THE  INTER- 
section  of  NE  line  of  Mattox  Road 
with  the  center  line  of  Castro  Val- 
ley Creek  running  thence  NW 
106-20  ft  to  a  stake  thence  NE 
43S-88  ft  to  stake  thence  NE  103-90 
ft  to  a  pt  in  center  line  of  Castro 
Valley  Creek  thence  down  the  cen- 
ter line  tf  said  creek  following 
the  meanderings  thereof  to  the  pt. 
of  beginning.  containing  1.17,3 
acres.  Eden  Twp.  Sunset  Lumber 
Co.  vs.  J.  A.  Howard.  Mary  Howard 
A.    W.    Potter     $18444 

Feb.  20.  1925— E  LI.VE  OF  E  14TH 
.^t.  163-3  S  of  Joaquin  Ave  thence 
E  82  N  144  W  70  thence  at  right 
.-ingleK  to  Joaquin  Ave  112  SW  26  S 
,-.L'"  "'  °'  •'**'■■  ^^"  Leandro  E.  P. 
Whitman    vs    Fred   Schmidt.  .$1483  11 


Feb.  20.  1925 — S  FORTY-SECOND  ST. 
120  W  Linden  W  45.10  S  50.23  E 
49.69  N  to  Pt  of  Beg,  Oakland.  J 
H  Burrill  to  J  F  Brown.. Jan.  7,  1925 

Feb.  20,  1925— (1)  COM  AT  INTER- 
section  of  Ne  line  of  Walnut  St. 
with  NW  line  of  Seminary  Ave 
running  th  NE  200  th  NW  172.52  to 
Pt.  of  beg  of  land  herein  described 
(40x32.5  ft.);  (2)  Com  at  intersec- 
tion of  NE  line  of  Walnut  with  NW 
line  of  Seminary  Ave  running  th 
NW  407.75  ft.  th  NE  85  to  pt.  of 
beg  of  land  herein  described  th  NW 
18.75  NE  15  NW  40  NE  13.23  SE 
5.25  th  deflecting  to  the  left  30° 
run  20.85  th  deflecting  to  left  30° 
1.25  th  SE  35.5  SW  40  to  pt  of  beg.. 
Oakland.  C  A  Kinsley  to  whom  it 
may    concern Feb.    20.    1925 

Feb.  21,  1925 — LOT  9  BLK  15,  High- 
lands Sbdvn  of  Adams  Point  Ppty, 
Oakland.  Maud  E  Cairns  to  Harry 
C    Knight Feb.    19.    1925 

Feb.  21,  1925 — NO.  1527  E-THIRTY- 
First  St.,  Oakland.  August  Rose- 
berg  to  whom  it  may  concern... 
Feb.     21,     1925 

Feb.  21.  1925 — PTN  LOTS  12.  13  and 
14  Blk  20  Map  McGee  Tract,  Ber- 
keley. F  A  Postnikov  to  S  Rosen 
Feb.     20,    1925 

FeD.  21,  1925— N  SEVENTH  70  W 
Kirkhara  NE  85  NW  10  NE  40  NW 
36.16  SW  125  SE  46.92  to  pt  of  beg, 
Oakland.  Maud  Stair  to  F  A  Mul- 
ler Feb.     11,     1925 

Feb.  21,  1925 — W  PTN  LOT  163  Re- 
sbdvn  of  Peralta  Park,  Berkeley. 
A  J  Pollard  to  whom  it  may  con- 
cern  Feb.    19.     1925 

Feb.  21.  1925—5  HILLCREST  COURT. 
Berkeley.  Richard  Perrott  to 
whom  it   may  concern.  .Feb.    20.   1925 

Feb.  21.  1925 — LOT  16  AND  PTN  LOT 
17  block  17,  Resub  of  Ptn  of  Hol- 
wood,  Oakland.  Cummings  and 
White  to  Oakland  Home  Builders 
Co.,    Inc Feb.     21,     1925 

Feb.  21,  1925— PTN  LOTS  11  AND  12 
Blk  20,  Resub  of  Ptn  of  Broadmoor, 
San  Leandro.  Cummings  and  White 
to  Oakland  Home  Builders  Co., 
Inc Feb.    21,    1925 

Feb.  21,  1925 — LOT  16  BLK  B,  RE- 
sub  of  Ptn  of  Fruitvale  Addition 
Tract,  Oakland.  Earl  J.  Ayer  to 
Paul    E.    LaVoice Feb.    21,     1925 

Feb.  21,  1925 — 2621  68TH  AVE.  OAK- 
land.  F.  C.  Duerr  to  whom  it  may 
concern Feb.    19,    1925 

Feb.  24.  1925—625  COLUSA  AVE., 
Berkeley.  Solomon  Bros,  to  whom 
it    may    concern Feb.    23,    1925 

Feb.  24,  1925— LOT  14  BLK  H  MILLS 
Gardens,  Oakland.  'W.  A.  Croll 
to    W.    A.    Croll     Feb.     19,     1925 

Feb.  24,  1925 — COMPANY  GAS  STA- 
tion  B  Oakland,  First  Street,  Oak- 
land. Pacific  Gas  and  Electric  to 
Western    Iron    Works... Feb     17.    1925 

Feb.  24.  1925- LOT  13  AND  PTN  LOT 
12  Blk  H  Mp  of  Toler  Heights, 
Oakland.  Paul  Larson  to  whom  it 
mav   concern Feb.   24,   1925 

Feb.  24,  1925 — PTN  LOTS  135,  136, 
137  and  138  Blk  21  Amended  Mp  of 
Havenscourt.  Oakland.  W.  L.  Cleve- 
land to  whom  it  may  concern..,. 
Feb.    24.    1925 


LIENS  FILED 


AL.\MEDA    COUNTY 


Feb.  17,  1925— SO  SIDE  OF  SAN 
Antonio  Ave  68.25  ft  W  of  Park 
St  58x50  ft.  Rbodes-Jamieson  Co. 
vs.    J.    H     Norlen     $47.95 

Feb.  18.  1925 — LOT  11.  FOOTHILL 
Blvd.  Terrace.  Oakland.  Bell  and 
Evans  vs.  Louis  Unternahrer  and 
Marv    Unternahrer $572.93 

Feb.  IS.  1925  —  1747  E  22ND  ST.,  OAK- 
lanrt.  J.  J.  Wright  vs.  Mrs.  Adolph 
Hendrickson.  Anna  L.  Hendrickson 
and    Adolph    Hendrickson $39 

Feb.  IS,  1925—1753  E  22ND  ST..  OAK- 
land.  J.  J.  Wright  vs.  Mrs.  Adolph 
Hendrickson.  Anna  S.  Hendrickson 
and    .Adolph    Hendrickson $60 

Feb.  18.  1925— PTN  LOTS  2  3  4  BLK 
77.  Mp  of  Northern  Addition  to 
town  of  Brooklyn.  Oakland.  Sam 
Stern    vs.    Arabelle    Siemsen $108 

Feb.  18.  1925 — 1279  WASHINGTON 
Ave.,  San  Leandro.  The  Oakland 
Planing  Mills  vs.  Clara  Hcrrischer 
and   J.    F.    Kayser $74.95 

Feb.  19.  1925— LOT  7  AND  PTN.  LOT 
8.  Blk.  H.  Iveywood.  Oakland. 
Thomas  F.  Caires  vs.  J.  M.  Daly 
and    E.    J.    McCord    $38.66 


Feb.  19.  1925— S  LINE  OF  WEBSTER 
St.  70  E  of  Collego  Ave.  thence 
E  50  S  45  W  50  N  45  to  pt.  of  beg., 
Berkeley.  M.  L.  McHaffie  vs.  Gert- 
rude L.  Brown  and   S.  C.  Bixler. $155. 

Feb.  21,  1925 — LOT  24  BLK  X  Map 
Toler  Heights,  Oakland.  C  L 
Adams    vs    C   A   Tornell   Jr. ..  .$461.50 

Feb.  £1.  1925— LOT  23  BLK  O  Map 
Blks  M,  N.  O  and  P.  Harmon  Tct, 
Berkeley.  Contra  Costa  BIdg  Ma- 
terial Co  vs  John  and  Lydia  Ellis 
and    Western    Bldg    Co $321.23 

Feb.  21,  1925— LOT  23  BLK  O  Map 
Blks  M.  N,  O  and  P,  Harmon  Tct, 
Berkeley.  Maxwell  Hardware  Co 
vs  John  and  Lydia  Ellis  and  West- 
ern    Bldg    Co $202.68 

Feb.  21,  1925— LOT  23  BLK  O  Map 
of  .Blks  M,  N.  O,  and  P,  Harmon 
Tract,  Berkeley.  Aronsen  Hard- 
wood Floor  Co  vs  John  and  Lydia 
Ellis    and    Western    Bldg   Co $168 

Feb.  21,  1925 — LOT  204,  Fremont  Tct, 
Oakland.  Ostfield  &  James  vs  J  A 
Cameron  and  Mrs.  E  Cameron  and 
C     D    Hart $160 

Feb.  21,  1925 — LOT  23  BLK  O  Map  of 
Blks  M,  N,  O  and  P,  Harmon  Tract, 
Berkeley.  Nelson  Lumber  Co  va 
Lydia  and  John  Ellis,  Western 
Bidg  Co  and  F  B  C  Newman.  .$461.63 


RELEASE  OF  LIENS 


AL.AUBDA   CODJmr 


Recorded  Amount 

Feb.  19.  1925— NO.  1942  LOS  ANGE- 
les  Ave..  Berkeley.  E.  E.  Monahan 
to  Josephine  C.  Schoening  and 
Herman    A.    Schoening $41 

Feb.  20.  1925 — LOT  22  and  Ptn  Lot 
23  Blk  K  Eastern  Ptn  of  Lynn 
Homestead,  Oakland.  Fruitvale 
Roofing   Co   to  H   P   Parsons $57 

Feb.  20,  1925— LOTS  7  AND  8  BLK 
16,  Map  Boulevard  Park.  Oakland. 
Jack  Thompson  Lumber  Co  to  East 
Bay  Bldg  Co  and  Thomas  O'Connor 
$532.43 

Feb.  20,  1925 — LOTS  7  AND  8  BLK  16 
Map  Boulevard  Park,  Oakland. 
Jack  Thompson  Lumber  Co  to  Nor- 
man   Flaherty    &    Thos    O'Connor. $56 


BUILDING  CONTRACTS 


SANTA       CLARA       COUNTY 


RECORDKD 

SCHOOL 

BOUNDED  BY  MIDDLEFIELD  ROAD, 
Webster  St.,  Lincoln  and  Addison 
Aves  Blk  81,  Palo  Alto.  All  work 
for  laying  linoleum  in  two-story 
elementary    school    building. 

Owner — Board  of  Education  of  Palo 
Alto  City  School  District,  Channing 
St.,   Palo  Alto. 

Architect — None. 

Contractor — Bonded  Floors  Co.,  370 
2nd    St.,    San    Francisco. 

Filed   Feb.    16,    '25.      Dated   . 

On    1st    of    each    month 75% 

Usual    35    days 25% 

TOTAL   COST,    $5449 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications    filed. 


RESIDENCE 

NE  BIRD  AVE  AND  NELSON  WAT  N 
43Lx95  ft.,  Ptn  Lots  1  and  2,  J.  M. 
Nelson's  Nob  3  Hill  Sub.,  San  Jose. 
All  work  for  one-story  residence 
and  store  building. 
Owner  —  Antonio    and    Clara    Castoro, 

1137   Mastick   St.,   San   Jose. 
Architect — None. 
Contractor  —  C.    I.    Carlson,    4    Menker 

St..    San   Jose. 
Filed  Feb.  17.  '25.     Dated  Feb.  16.  '25. 

Frame    work    up $987.50 

1st    coat    plastering   completed  987.50 

Completed     and     accepted 987.50 

Usual    35    days 987.50 

TOTAL  COST.  $3950.00 
Bond,  none.  Limit,  90  days  from  Feb. 
16,  1925.  Forfeit,  none.  Plans  and 
specifications    filed. 


DWELLING 

S  TWENTY-SECOND  ST.,  between  San 
Antonio  and  Beach  Alley,  being 
Lot  17  Blk  17,  Beach  Tract,  San 
Jose.  All  work  for  one-story 
dwelling. 

Owner— Orin  Crow,  436  N-13th  St.,  San 
Jose. 

Architect — None. 

Contractor — B.  H.  Painter,  17  W-Santa 
Clara    St.,    San    Jose. 

Filed  Feb.   10,  '25.     Dated  Jan.  21.  '25. 
On    signing   contract $832.05 
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On    arrival    of    material 127.31 

Roof  on    and    rustic   set 322.54 

Plastermg    done    322.54 

On    completion     322.54 

Usual    35    days 322,54 

TOTAL,  COST,  J2249.54 
Bond.  $2249.54.  Sureties,  George  W. 
Clayton  and  G.  E.  Tutt.  Limit,  forfeit, 
none.     Plans  and   specifications  filed. 


DWELLING 

S  TWENTY-SECOND  ST.,  between  San 
Antonio  St.  and  Beacli  Alley  being 
Lot  16  Blk  17,  Beach  Tract,  San 
Jose.  All  work  for  one-story 
dwelling. 
Owner— Orin  Crow,   436  X-13th  St.,   San 

Jose. 
Architect — None. 

Contractor — B.   H.  Painter,   17  W-Santa 
Clara  St.,  San  Jose. 

Filed  Feb.    10,    '25.      Dated,   . 

On    signing    contract $832.05 

On    arrival    of    materials 127,31 

Roof   on    and    rustic   set 322.54 

Plastering    done     322.54 

On     completion     322.54 

Usual    35    days 322.54 

TOTAL  COST,  $2249.54 
Bond,  $2249.54.  Sureties,  Geo.  W.  Clay- 
ton and  G.  B.  Tutt.  Limit,  forfeit, 
none.     Plans   and   specifications   filed 


BUILDING 

W  N-SECOND  ST.,  between  Santa  Clara 

and    St.    John    Sts.,    San    Jose.      All 

work  for  reinforced  concrete  bldg. 
Owner — W.  L.  Atkinson,   35  Hawthorne 

Way,  San  Jose. 
Architect — Wolfe    &    Higgins,     93    Au- 

zerais   Bldg.,    San  Jose. 
Contractor — H.    R.    Sherman,    41    W-San 

Antonio   St.,    San   Jose. 
Filed  Feb.  16.  '25.     Forfeit,  Feb.  13,  '25. 

As     work    progresses 75% 

Usual    35    days 257c. 

TOTAL  COST,  $27,846 
Bond,  $13,923.  Sureties,  A.  L.  Hubbard 
and  Henry  C.  Artana.  Limit,  100  days 
after  Feb.  13,  1925.  Forfeit,  none. 
Plans  and   specifications  filed. 


COTTAGE,  3-room,  $1175:  San  Pedro 
St.  near  Taylor,  San  Jose;  owner, 
Chas.  Fratangelo,  663  N-San  Pedro 
St.,  San  Jose;  architect,  Wolfe  & 
Higgins,    Auzerais    Bldg.,    San    Jose. 

COMBINATION  store  and  residence, 
$3950;  Bird  and  Atlanta  Sts.,  San 
Jose;  owner,  Antonio  Castoro,  1137 
Mastic  St.,  San  Jose;  contractor,  C. 
I.  Carlson,  4  Menker  St.,  San  Jose. 

RESIDENCE,  5-room,  $3600;  No.  597 
Columbia  St.,  San  Jose;  owner,  G. 
R.  Johnson,  Premises;  contractor, 
L.  C.  Rossi,  965  Keller  St.,  San 
Jose. 


COMi'LETION  NOTICES 


SANTA       CLARA       COUNTY 


Recorded  Aooepted 

Feb.  9,  1925— NO.  145  W-SANTA 
Clara  St.,  San  Jose.  The  Lewis  Co 
to  whom   it  may  concern.  Feb.   8,  192,'> 

Feb.  11,  1925 — LOT  28  BLK  2,  Bur- 
rell's  ReSubd  of  Blk  3  and  Ptn 
Blk  2,  Burrell  Park,  San  Jose.  G 
W  Hagg  to  whom  it  may  concern 
Jan.    20.    1925 

Feb.  11,  1925 — LOT  25  BLK  2,  Bur- 
rell's  Resubd  of  Blk  3  and  Ptn 
Blk  2,  Burrell  Park,  San  Jose.  G  R 
Cheshire  to  whom  it  may  concern 
Jan.    20.    1925 

Feb.  11.  1925 — LOT  26  BLK  2,  Bur- 
rell's  ReSubd  of  Blk  3  and  Ptn 
Blk  2,  Burrell  Park,  San  Jose.  G 
R  Cheshire  to  whom  it  may  con- 
Jan.    20,    1925 

Feb.  14,  1925 — S  MINNESOTA  AVE 
58  SW  Cherry  Ave  SE  119.96  SW 
58  NW  119.93  NE  58,  San  Jose.  M 
W  Reese  to  whom  it  may  concern 
Feb.     13,     1925 

Feb.  14,  1925 — LOT  17  BLK  1,  Cook 
Subdivision,  San  Jose.  George 
McKillop  to  whom  it  may  concern 
Feb.    13,    1925 

Feb.  14.  1925— LOT  2  BLK  2,  San 
Jose  Park  Tract,  San  Jose.  Floyd 
Buzlich  et  al  to  whom  it  may  con- 
cern  Feb.    13,    1925 

Feb.  16,  1925— LOT  7  BLK  24,  Frey- 
schlag's  Subd  of  Reed  Addition,  San 
Jose.  J  9  and  S  C  Eslick  to  whom 
it  may  concern Feb.   13,   1925 

Feb.  16.  1925— LOT  7  BLK  24,  Frey- 
schlag  Subd,  San  Jose.  J  S  Eslick 
et  al  to  whom  it  may  concern... 
Feb.     15,     1925 

Feb.  16,  1925— NW  LINCOLN  AVE 
and  Malone  Road,  San  Jose.  E  E 
Overshiraer  to  whom  it  may  con- 
cern  Feb.    16,    1925 


Feb.  18,  192;;- LOTS  1  AND  2  BLK 
B,  Spalding  Addition,  Sunnyvale. 
J  M  Gillogly  to  whom  it  may  con- 
cern  Feb.     5,     192 


RELEASE  OF  LIENS 


SANTA       CLARA       COUNTY 


Recorded  Amount 

Feb.  14,  1925— SE  FIFTH  AND 
Santa  Clara  Sts.  69.95x101.90  ft., 
San  Jose.  Mortensen  Bros,  $88; 
Roy  M  Butcher,  $169;  Cobbledick- 
Kibbe  Glass  Co,  $390;  R  Hellwigs 
Iron  Works,  $26.50;  S  H  Chase 
Lumber  Co,  $1628.50;  A  E  and  W 
L  Holmes,  $39.20;  F  E  Wehner.  $175 
Paul  Frazer,  $89.75;  Herman  Molt- 
zen,  $198.75;  Joe  Provensano,  $513 
to   Cyril   C   Lotz 

Feb.  14,  1925 — LOT  5  BLK  2,  Gar- 
rigus  Addn  Santa  Clara  except  E 
Alviso  St.  200  N  Scott  St  N  44  E 
150  S  37  W  151  to  beg.  Part  Lot  5 
Block  2.  Garrigus  Add'n,  San  Jose. 
Tilden  Lumber  &  Mill  Co  to  Manuel 
Vierra    et    al 

Feb.  16,  1925 — S  %  LOT  151  Blk  14, 
Whites  Add'n.  San  Jose.  Roy  M 
Butcher    to    Rose    Aversente.  .$116.30 

Feb.  16,  1925 — SE  FIFTH  &  SANTA 
Clara  69.95x101.90  ft.,  San  Jose. 
Thos  H  Price  to  Cyril  C  Lotz. $106.75 

Feb.  16,  1925 — S  hi  LOT  151  BLK  14, 
White  Add'n.,  San  Jose.  Sunset 
Lumber  Co,  $1010.10;  Tilden  Lum- 
ber &  Mill  Co,  $1056.25  to  Rose 
Aversente     


BUILDING  CONTEAOTS 


.SAN    MATEO    COUNTY 


BUNGALOW 

LOT    30    BLK    57    EASTON    NO.    6,    Bur- 
lingame.    All    work    for    ijungalow 
and  garage. 
Owner — William    J.    Bevan    et    al.    880 

34th   Ave.,   San   Francisco. 
Architect — Charles     F.     Strothoff,     2274 

15th    St.,    San    Francisco. 
Contractor — Sig    J.      Olaffson,      Burlln- 

game. 
Filed  Feb.  17,  1925.  Dated  Feb.  14,  1925 

Slieathed     $1625 

Brown    coated    1625 

Completed    and    accepted 1625 

Usual   35   days    1625 

TOTAL  COST,  $6500 
Bond.  $3250;  Sureties,  H.  L.  Relnhart 
and  Wm.  A.  Newsom  Jr.;  Forfeit,  none 
Limit,  90  working  days;  Plans  and 
specifications   filed. 


REPAIRS 

BLOCK     580     SANBORN    MAP     HILLS- 

borough.    All    work    for    repairs    to 

residence. 
Owner — Samuel   Knight   et     al,     Forest 

View,    Hillsborough. 
Architect    —    Howard    &    White,     San 

Francisco. 
CoT)trac*nr-'r(v  W.  Cob-r".  »'»5  '^re^n 

St..    San    Francisco 
Filed  Feb.   IS,   1925.  Dated  Feb.   6,   1925. 

As   work   progresses    76% 

Usual  35  days   25% 

TOTAL  COST,  $9979 
Bond,  Sureties,  Forfeit,  none;  Limit,  75 
days;   Plans   and   specifications    filed. 


BUNGALOW   and   garage,   $4000;   Lot   9 

Blk    62    Castillo    Ave.,    Burlingame; 

owner,    W.    L.    Brazelton. 
BUNGALOW    and   garage,    $4000:   Lot   6 

Blk     61     Carlos     Ave.,     Burlingame; 

owner,   W.  L.   Brazelton. 
BUNGALOW  and  garage,   $5000:  Lot  23 

Blk      45      Vancouver,      Burlingame; 

owner,     E.     B.     McClain,     720     Far- 

rington.    Burlingame. 
BUNGALOW    and    garage.    55000:    Lot    5 

Blk  60  Hillside,  Burlingame;  owner 

J.  D.  Estes. 
BUNGALOW   and  garage,   $6000:  Lot  16 

Blk   1  Mills  Ave,   Burlingame:  own- 
er,   John    Marshall. 
BUNGALOW  and  garage.    $5000:  Lot   15 

Blk  42  Cabrillo,  Burlingame:  owner 

Roy    Allen,    1441    Cabrillo.    Burlin- 
game. 
BUNGALOW   and    garage.    $4000;   Lot   3 

Blk  66  Hillside,  Burlingame;  owner 

W.   L.    Brazelton. 
BUNGALOW    and    garage.    $4000;    Lot    1 

Blk     69     Hillside    Dr.,     Burlingame; 

owner,   W.   L.   Brazelton. 
BUNGALOW     and     garage,     $5000;     Lot 

22  Blk  61  Castillo  Ave.,  Burlingame 

owner,  Otto  Boyd. 


Saturday,     February    28,     1  25 


BUNGALOW  and  garage,  $4000;  Lot  27 

Blk   57   Easton,   Burlingame;  owuer 

S.  F.  Olafson. 
BUNGALOW   and  garage,   $4000;  Lot  25 

Blk       1      Vancouver,      Burlingame; 

owner,  Fred  Balliet. 
BUNGALOW   and   garage,    $3500;   Lot  6 

Blk  6  Highway,  Burlingame;  owner 

W.   R.   Liska. 
BUNGALOW  and  garage,   $6000;  Lot  39 

Blk      44      Vancouver,      Burlingame; 

owner,   P.  J.   Morahan,   35   Barriolet 

Ave.,   Burlingame. 
BUNGALOW   and   garage,    $5500;   Lot   3 

Blk  59  Hillside,  Burlingame;  owner 

Chas.   G.   Adams,   115  Arundel,  Bur- 
lingame. 
BUNGALOW    and   garage,    $5000;    Lot    4 

Blk    8      Hale      Drive.      Burlingame; 

owner,  E.  W.  Nelson. 
BUNG.ALOW   and   garage,   $4000;  Lot  15 

Blk  59  De  Soto,  Burlingame;  owner 

Wm.   R.  Young. 
RESIDENCE  and  garage,   $9000;  Lot  20 

Blk.    3    Forest    View,    Burlingame; 

owner,   L.   H.   Jackson,    1232   Balboa 

Burlingame. 
COTTAGE  and  garage,  $3000;  Lot  7  Blk 

7   Paloma  Ave.,  Burlingame;  owner 

Vedta   A.    Sheridan. 
BUNGALOW  and  garage,   $4000;  Lot  28 

Blk   1   Adeline,  Burlingame;   owner. 

G.   W.   Brazelton. 
BUNGALOW  and  garage,   $4000:  Lot  11 

Blk      1      Mills     Ave.,      Burlingame: 

owner,   M.   W.   Bennett;   contractor, 

A.    J.    Rhodes. 
BUNGALOW   and   garage,   $5000;   Lot   8 

Blk  59  De  Soto,  Burlingame;  owner 

Arthur   Del   Tredici;   contractor,    E. 

Miller. 
RESIDENCE,   $4000;  Lot  7  Blk  1  Maple 

and  Eagle   Rd.,   San  Mateo;   owner, 

Geo.   H.   Arthur,   409  Occidental  Ave 

San  Mateo. 
BUNGALOW  and  garage,  $4000;  Lot  19 

Blk   2   B   St.,     San     Mateo;     owner, 

Marie    Laurison;    contractor,    Marie 

Laurison. 
WAREHOUSES    (2)    $6000;   Lot   718  Blk 

7   Sixth  Ave.,  San  Mateo;  owner,  G. 

G.    Ward,    San     Mateo;    contractor, 

Leadley  &  Wiseman,  San  Mateo. 


COMPLETION  NOTICES 


SAN    MATEO   COUNTY 


Rcorded  Accepted 

Feb.  18,  1925— PTN  LOT  17  Hills- 
borough Acres.  Kenneth  Milrose 
to  C   E   Fowler Feb.   16,   1925 

Feb.  19,  1925— SOUTH  SAN  FRAN- 
cisco.  South  San  Francisco  Water 
Co   to   James   Currie Sept.    4.    1924 

Feb.  19,  1925— LOTS  18.  19  AND  20, 
Blk  83,  South  San  Francisco. 
Arthur  J  Lundberg  et  al  to  R  C 
Stickle Feb.     16.     1S25 


BUILDING  CONTRACTS 


FRKSNO    COUNTY 


STORE  _ 

SW  FULTON  AND  TULARE  STS., 
Fresno.  Heating  and  ventilating 
system  in  store  building. 

Owner — H.  Radin  and  A.  Kamp,  1931 
Tulare  St.,   Fresno. 

Architect — R.  F.  Felchlin  Co.,  418  Pat- 
terson  Bldg.,   Fresno. 

Contractor — Luppen   &Howley,   Inc. 

Filed    Feb.    19,    '25.      Dated  . 

As    work    progresses 75% 

Usual    35    days Balance 

TOTAL   COST,    $42,306 

Bond,    $ .      Surety,    Casualty    Co.    of 

New    York.      Limit,    125    working    days 

from    Jan.      26,    1925.        Forfeit,      none. 

Plans   and  specifications  filed. 

DWELLING,  $4500:  No.  3563  Nevada 
Ave.,  Fresno;  owner,  Chris  E. 
Christensen. 

DWELLING,  $12,000;  No.  2068  Clay  St., 
Fresno;  owner,  F.  A.  Stauke;  con- 
tractor. Fisher  &  McNulty,  507 
Mattel   Bldg.,    Fresno. 

DWELLING,  $1300:  No.  2321  Lotus  St.. 
Fresno;  owner,  J.  C.  Legler,  305  E 
St.,   Fresno. 

DWELLINGS  (2)  and  garages,  $2800; 
No.  3852  and  3858  Nevada  Ave., 
Fresno;  owner,  K.  C.  Buwalda,  906 
Safford    St.,    Fresno. 

WAREHOUSE,  $110,000;  No.  305  S-Van 
Ness  Ave.,  Fresno;  owner,  Bekins 
Van  .ife  Storage  Co.,  622  Santa  Fe 
St..  Fresno;  contractor,  Trewhitt- 
Shields  Co.,  435  Rowell  Bldg., 
Fresno. 


Saturday,    February    28,     1925 
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E-RESNO    COUNTY 

Recorded  Accepted 

Feb.  19,  1925 — LOTS  5  AND  6  Nish- 
kian  Tract,  Fresno.  Roy  Martin  to 
whom   it   may  concern .  .Feb.    18,    1925 

Feb.  19,  1925 — LOT  16  S  16  £t.  Lot  17 
High  Addn  Annex  No.  5,  Fresno. 
A  R  Eklund  to  whom  it  may  con- 
cern  Feb.    18,     1925 

Feb.  20,  1925 — LOTS  41  AND  42  BLK 
5,  Oakwood  No.  2,  Fresno.  Patch 
Barbara  to  whom  it  may  concern 
Feb.    16,    1925 

Feb.  20,  1925— LOTS  24  AND  25  BLK 
8,  Torrance  Terrace,  Fresno.  O  W 
Wood  to  whom  it  may  concern.... 
Feb.    16,     1925 

Feb.  20,  1925 — LOTS  19  AND  20  BLK 
3,  Avalon  Heights,  Fresno.  O  D 
Pardue  to  whom  it  may  concern.. 
Feb.     16,     1925 

Feb.  21,  1925 — PINEDALE  SCHOOL 
District,  Fresno.  Pinedale  School 
District  to  Fresno  Roof  &  Paint 
Co Feb.    4,    1925 

Feb.  21,  1925— N  6  FT  LOTS  17  &  18 
S  13  ft.  Lot  19,  High  Addn  Annex 
No.  5.  Fresno.  A  R  Eklund  to 
wliom   it   may   concern .  .Feb.    20,    1925 

♦ 


LIENS  FILED 


FRESNO    COUNTY 

Recorded  Amount 

Feb.  19,  1925 — LOT  194.  Washington 
Col.  Fowler  Lumber  Co  vs  R  E 
and    Lester    Madsen $281 

Feb.  21,  1925— LOTS  4,  5  AND  6  BLK 
7,  High  Add'n,  Fresno.  E  H  Coff- 
man    vs    Forkner   &    Brose $65 

Feb.  21,  1925— N  17  FT.  LOTS  15  and 
16  S  4  ft.  Lot  17  Blk  2.  Dudley 
Park,  Fresno.  J  D  Halstead  Lum- 
ber Co  vs  Loy  F  Riggin  et  ux  and 
W     B     Burton $123 

Feb.  21.  1925— LOTS  9  AND  10  BLK 
4.  Grand  Ave  Park,  Fresno.  J  D 
Halstead  Lumber  Co  vs  Onofrio 
Murgida    et    ux $197 

♦ 

BUILDING    CONTRACTS 


SACRAMENTO    COUNTY 


DWELLING  5-room  and  garage,  $3800; 
3909  2nd  Ave.,  Sacramento;  owner, 
A.  J.  Delano,  1S21  J,  Sacramento; 
contractor,  T.  B.  Hunt,  1510  30th, 
Sacramento. 

DWELLING,  5-room  and  garage,  $3800; 
2414  28th,  Sacramento:  owner,  A.  J. 
Delano  821  J,  Sacrainento;  contrac- 
tor, T.  B.  Hunt,  1530  30th,  Sacra- 
mento. 

DWELLING.  5-room  and  garage,  $3800; 
811  35th,  Sacramento;  owner,  Mrs. 
Mary  Huco,  Sacramento;  contractor 
J.  Edenhofer.  4408  G,  Sacramento. 

GENERAL  REPAIRS  and  remodeling, 
$10,000;  930  K,  Sacramento;  owner. 
Mrs.  Hagelstein,  1301  C.  Sacramen- 
to; contractor.  Siller  Bros  1616  13tli 
Sacramento. 

BUILDING  14-story,  $871,500;  1101-09  J 
Sacramento;  owner,  Sac.  Lodge  No. 
6  B  P  O  E,  824  .1,  Sacramento;  con- 
tractor, Lindgren-Swinerton  Inc., 
San   Francisco. 

FLATS  (4)  4-room,  $12,000;  No.  2118  T. 
St.,  Sacramento;  owner,  H.  L.  Mee, 
1920    13th    St.,    Sacramento. 

DWELLING.  5-room  and  garage,  $2500 
No.  2625  I7th  St.,  Sacramento; 
owner,  E.  Mayo,  2318  J  St.,  Sacra- 
mento; contractor,   John   H.  Jensen 

DWELLING,  5-room  and  garage.  $3750; 
No.  1316  Santa  Ynez  Way.  Sacra- 
mento; owner  and  contractor,  F. 
H,    Bell,    1301    36th    St.,    Sacramento 

DWELLING,  5-room  &  garage.  $2900; 
No.  1032  49th  St.,  Sacramenlo; 
owner.  Geo.  W.  Wolfe,  57th  and  H 
Sts.,  Sacramento;  contractor,  J, 
Loddick,    2510   28th    St.,    Sacramento 

DWELLING.  5-room  &  garage,  $2800: 
Nn.  1124  7tli  Ave.,  Sacramento; 
owner,  Manuel  Axon,  1125  7tli  .\ve  , 
Sacramento;  contractor.  F.  Lopez. 
■2ji',   ITih   St.,   Sacramento. 

\SAI;En(ii:SE.  $3800;  No.  800  R  St. 
Sacr,im.-nto:  i>wner.  Walter  W. 
(Jampbell.  601  Nicolaus  Bldg..  Sac- 
ramento; contractor,  Campbell 
Constr.    Co. 


DWELLING,  5-room  &  garage,  $3000; 
No.  1535  33rd  St.,  Sacramento;  own- 
er and  contractor,  A.  McFarlane, 
821   42nd   St..   Sacramento. 

DWELLING.  5-room  &  garage.  $3000; 
No.  2100  34th  St.,  Sacramento; 
owner.  H.  C.  Muddox,  2930  K  St., 
Sacramento;  contractor,  H.  A. 
Henderson.    1072   26th   St..   Sacto. 

DWELLING.  S-room  &  garage.  $3000; 
No.  2108  34th  St..  Sacramento; 
owner  and  contractor.  H.  C.  Mud- 
dox. 2930  K  St..  Sacramento;  con- 
tractor, H.  A.  Henderson.  1072  26th 
St.,    Sacramento. 

DWELLING,  5-room  &  garage,  $3000; 
No.  2114  34th  St.,  Sacramento; 
owner  and  contractor,  H.  C.  Mud- 
dox, 2930  K  St.,  Sacramento;  con- 
tractor, H.  A.  Henderson,  1072  26th 
St.,  Sacramento. 

DWELLING,  5-room  and  garage,  $2500 
No.  4072  8th  Ave.,  Sacramento; 
owner,  and  contractor,  W.  G.  Willi, 
4111  8th  Ave.,  Sacramento. 

DWELLING,  4-room.  $2600;  No.  1910 
19th  St..  Sacramento;  owner.  Mrs. 
H.  Johnson.  1901  T  St.,  Sacramento 
contractor,  R.  L.  Hathaway,  3817 
Los    Angeles    Ave.,    Sacramenlo. 

DWELLING,  5-room  and  garage,  $3400 
No.  1209  47th  St.,  Sacramento; 
owner,  R.  W.  Henderlong,  1615  16th 
St.,   Sacramento. 

DWELLING,  11-room  and  garage.  $40,- 
000;  No.  1341  45th  St.,  Sacramento; 
owner,  Geo.  G.  Pollock.  Forum 
Bldg..    Sacramento. 

DWELLING.  5-room  &  garage.  $2500; 
No.  4417  U  St..  Sacramento;  own- 
er. T.  Tlnnin,  908  7th  St.,  Sacra- 
mento; contractor,  J.  G.  Snook,  957 
Santa   Ynez  Way,  Sacramento. 

ADDITION.  $3000;  No.  1916  J  St..  Sac- 
ramento; owner,  V.  E.  Kohler.  1318 
J  St..  Sacramento;  contractor.  L.  F. 
Gould.    1623    O    St..    Sacramento. 

RAISE  and  install  flats  and  garage. 
$3500;  No.  2610  J  St.,  Sacramento; 
owner,  H.  Suferman.  2618  J  St., 
Sacramento;  contractor.  F.  L.  Terra 
1712   W  St..   Sacramento. 

OFFICE  building,  6-story,  $450,000;  No. 
1408-14  K  St..  Sacramento;  owner. 
Pacific  T.  &  T.  Co.,  S.  F. ;  contrac- 
tor, Lindgren  &  Swinerton  Inc.,  S. 
F. 

DWELLING,  5-room,  $2500;  No.  2645 
17th  St.,  Sacramento;  owner,  O.  M. 
Frohling,  409  El  Camino  Ave.,  Sac- 
ramento. 

DWELLING,  5-room  &  garage,  $3750; 
No.  2425  U  St.,  Sacramento;  owner. 
Dr.  A.  M.  Henderson,  Elks  Bldg., 
Opdyke.     3239     E     St.,     Sacramento. 

DWELLING,   5-room    and  garage.   $3750 
No.   3417  U  St.,  Sacramento;  owner. 
Dr.    A.    M.    Tenderson.    Elks    Bldg 
Opdyke.    3239    E    St.,    Sacramento. 
Sacramento;      contractor,  ■•.. 

DWELLING.  5-room  and  garage.  $3750 
No.  1256  Santa  Ynez  Way.  Sacra- 
mento; owner.  Mrs.  Sargeant  et  al. 
2230  L  St..  Sacramento;  contrac- 
tor,  P.   R.   Opdyke. 

DWELLING.  5-room  and  garage.  $3960 
No.  1608  38th  St..  Sacramento; 
owner.  Mrs.  Mary  Rothwell.  2328 
G    St.,    Sacramento;    contractor,    P. 

r^-,„A^;   Opdyke,   3239  E  St.,   Sacramento. 

DWELLING,  6-room  and  garage.  $3950 
No.  633  35th  St..  Sacramento;  own- 
er. Mrs.  E.  L.  Thompson.  633  Santa 
Inez    St..    Sacramento:    contractor 

r^^^K^J^.-.^P^y^^'  2239  E  St.,  Sacto. 

OENERAL  repairs.  $2250;  No.  2647 
Stockton  Blvd..  Sacramento;  own- 
er. Sacramento  Feed  &  Fuel  Co 
2647  Stockton  Blvd..  Sacramento; 
contractor.  P.  R.  Opdyke.  3239  E 
St..    Sacramento. 


COMPLETION  NOTICES 


PIERCE-BOSQUIT 

Abstract  &  Title  Co, 

Capital  Stock  $100,000 

Sacramento,   Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 


SACRAMENTO    COUNTY 


Recorded  Accepted 

Feb.   17.   1925— LOT   27   Gerber   Court. 

Sacramento.        Rosa      Schmidt      to 

whom  it  may  concern.  .Feb.  16.  1925 
Feb.    19.    1925— LOT    550.    Homestead,    ' 

Sacramento.      J   V   Costa    to    whom 

it    may    concern Feb.    18,    1925 

Fel).  20,  1925— ON  PTN.  OF  S.  P.  STA- 

tion   bet.   2nd   and   7th  &    1   &  S.   P. 

main    tracks,    in    Sacramento.    S.    P. 

Co.    to   whom   it  may  concern 

Feb.     15,     1925 


LIENS  FILED 


SACRAMENTO    COUNTY 


Recorded  Amount 

Feb.  17.  1925 — LOT  2405  Elmhurst. 
J  C  Hobrecht  Co  vs  William  A 
Hall   and  Mrs.   William   A   Hall.. $220 

Feb.  19.  1925— E  75  LOTS  5  AND  6 
Blk  13.  Woodlake.  E  S  Carpenter 
vs  J   C    Reid $219.58 

Feb.  20.  1925 — LOT  9  BLK  17  NORTH 
Sac.  Sub.  9.  P.  Morsberger  &  Sons 
vs   P.   E.   Nicholas   &   Maude $2315 


BUILDiNG    CONTRACTS 


SA!M    JOAQUIN    COUNTY 


DWELLING,  one-story  and  garage, 
$5000;  No.  927  W-Walnut  St..  Stock- 
ton: owner.  Jacob  Mayer,  1019  E- 
Lindsay  St.,  Stockton;  contractor, 
G.  \V.  Donaldson,  2261  E-Market 
St.,  Stockton. 

DWELLING,  one-story  and  garage, 
$6000;  No.  1141  W-Magnolia.  St., 
Stockton;  owner,  C.  A.  and  L.  Carey 
1445  S-Aurora  St.,  Stockton;  con- 
tractor,  Ecker  Bros. 

DWELLING,  1 -story  and  garage,  $2000 
No.  502  S-Sharon  St.,  Stockton; 
owner,  L.  H.  Crowe,  2325  E-Hazel- 
ton;   contractor,    F.   T.    Hubbard. 

REMODEL  oil  station,  $1000;  No.  1428 
E-Market  St.,  Stockton;  owner,  N. 
M.  Endich,  1428  E-Market  St., 
Stockton;  contractor,  J.  W.  Wil- 
liams. 825  N-Wilson   Ave.,  Stockton 

MOVE  and  remodel  dwelling,  $1000;  No. 
1137  N-El  Dorado  St.,  Stockton; 
owner,  P.  E.  Folsom,  1145  N-Center 
St.,  Stockton;  contractor,  Nelson 
Bros.,    128  S-Ophir  St.,   Stockton. 

MOVE  &  remodel  dwelling,  $2000;  No. 
1135  N-El  Dorado  St.,  Stockton; 
owner,  P.  E.  Folsom,  1145  N-Center 
St.,  Stockton;  contractor.  Nelson 
Bros.,    128    S-Ophir    St.,    Stockton. 

REMODEL  planing  mill.  $1000;  No. 
740  S-San  Joaquin  St..  Stockton; 
owner,  F.  A.  Ganthies. 

DWELLING,  1-story  and  garage,  $3000 
No.  464  E-Noble  St.,  Stockton; 
owner,    Noel    O.    Voorhies,    Ripon. 

REMODEL  dwelling,  $2500;  No.  1061 
W-Harding  Way,  Stockton;  owner, 
F.  L.  Sims,  Premises;  contractor, 
Frank    M.    Lescon. 

SERVICE  station,  $3500;  No.  224  N- 
Wilson  Way,  Stockton;  owner. 
Tarter  &  Webster;  contractor, 
Davis-Heller-Pearce  Co.,  443  E- 
Weber  St.,  Stockton. 

DWELLING,  1-story  and  garage,  $2000 
owner,  John  E.  Vasquez,  1345  S- 
California   St.,    Stockton. 

DWELLING,  2-story  and  garage,  $13,- 
100;  No.  404  Regent  Court,  Stock- 
ton; owner,  Mary  F.  J.  Young; 
contractor,  Robert  Powell,  Sacra- 
mento  and   Lindsay   Sts.,   Stockton. 

DWELLING,  2-story  and  garage,  $9000 
No.  1225  N-Harrison  St.,  Stockton; 
owner,  J.  A.  Allen,  935  N-Sutter 
St.,  and  Joe  Chiehait,  313  E-Poplar 
St.,  Stockton;  contractor,  J.  A. 
Allen,    935   N-Sutter   St.,   Stockton. 

DWELLING,  one-story  and  garage. 
$6000;  No.  1860  S-Calitornia  St.. 
Stockton;  owner,  M.  S.  Econome, 
1508    S-Sutter    St.,    Stockton. 

DWELLING,  1-story  and  garage,  $4500 
No.  415  S-Central  St.,  Stockton; 
owner,   G.   E.    Bletcher. 

DWELLING,  1-story  and  garage,  $2500 
No.  1530  W-Poplar  St.,  Stockton; 
owner,  Harold  Tampka;  contrac- 
tor, L.  A.  Randolph,  Sycamore  St., 
Modesto, 
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(Continued    from    Page    1-1) 

Electrical  Contract  Awarded. 

BUILDING.  Cost,    i 

SAN   FRANCISCO.      Clay   and   Sansome 
Streets. 

Six-story  and  basement  reinforced  con- 
crete   loft    building. 

Owner — Zellprbach    Paper    Co.,    S.    P. 

Architect — O'Brien    Bros.,    318    Sansome 
St.,    San    Francisco. 

Contractor — Barrett  &  Hilp,  918  Harri- 
son  St.,   S.   F. 

Electrical    AVork — Browne    &     Langlals 
Elec.    Con.<itr.   Co.,    315   5th   St.,   S.   F. 
Sub-figures  are  being  taken  on  other 

portions  of  the  work. 


Contracts    Awarded. 

BANK  BLDG.  Cost,  $35,000 

ALVARADO,  Alameda  Co.,   Cal. 
One-story    reinforced      concrete      bank 

building. 
Owner^ — Bank  of  Alameda  Co. 
Designers    &   Engineers — The    Hermann 

Safe   Co.,    216    Fremont    St.,   S.    P. 
Bids    are     being     taken     for    general 
construction. 
General   Contract — P.   L.    Hansen,    251 

Kearny    St.,    S.    F.,    $22,865. 
Electrical    Work — Thomas    Day    &    Co., 

725    Mission    St..    S.    P.,    $750. 
Palntlms — Berke     Bros.,     3869     17th    St., 

St.,   S.   P.,   $950. 
Flooring — Van     Fleet-Preear    Co.,       657 

Howard  St.,  S.  P.,   $595. 
Marble — American     Marble     &       Mosaic 

Co.,    25    Columbus    Square,      S.      P., 

$6422. 
Cabinet    Work — Mullen     Mfg.     Co.,       64 

Rausch    St.,    S.    P..    $3450. 
Venetian    Blinds  —  Western    Blind      & 

Screen   Co.,  Los  Angeles,   $525. 
Bronze     Work — Keystone      Ornamental 

Iron    &    Bronze    Wks.,    830    Howard 

St.,    S.    P.,    $1211. 


LOS  ANGELES,  Cal— Archts.  Morgan 
Walls  &  Clements,  1124  Van  Nuys  Bldg., 
L.  A.,  are  preparing  plans  for  a  2-story 
brick  commercial  bldg.  at  s.w.  cor.  La 
Brea  and  Santa  Monica  Blvds.  for  Com- 
mercial Building  &  Finance  Corp.  Di- 
mensions, 180x300  ft..  brick  walls, 
stucco  and  cast  stone  exter.,  steel 
beams,  plate  glass,  comp.  rfg.,  metal 
skylights,   cem.   fls.,   pine   trim. 


LOS  ANGELES.  Cal. — Archts.  Cur- 
lett  &  Beelman,  408  Union  Bank  Bldg., 
are  completing  plans  for  an  8-story 
and  basement  class  A  store  and  loft 
bldg.  on  w  side  of  Hill  St.,  bet.  6th 
and  7th  Sts.  for  Harris  &  Frank.  Di- 
mensions, 60x150  ft.,  reinf.  cone,  con- 
struction, cast  stone  facing,  plate  glass, 
hdwd.  trim,  marble  and-  tile  work,  4 
passenger  elevators,  freight  elevator. 
Bids   will   be   taken    shortly. 


THEATRES 


Contrao.   to   be   Awarded. 

THEATRE,    ETC.  Cost,    $100,000 

BERKELEY,    Alameda    Co.,    Cal.,    Ban- 
croft   W    of    Telegraph    Ave. 

Steel    and    reinforced    concrete    theatre 
and    store    building. 

Owner — Frank    Atkins. 

Architect — James   T.   Narbett,    910   Mac- 
donald   Ave..    Richmond. 
Contract    is    shortly    to    be    awarded 

to   the   low  bidder,  P.   W.   Maurice,   1362 

E    25th   St.,   Oakland. 

Contract   for  steel  has  been   awarded 

to    the    Herrick    Iron    Works,    18th    and 

Campbell    Sts.,    Oakland. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Architect  G.  Albert  Lansburgh,  700 
Hillstreet  Bldg.,  Los  Angeles,  and  San 
Francisco,  is  completing  working  plans 
for  a  reinforced  concrete  6-story  Class 
A  theatre,  store  and  loft  building  on 
the  south  side  of  Hollywood  Blvd.,  be- 
tween Highland  and  Orchid  Aves.,  for 
C.  E.  Toberman.  The  theatre  and  bal- 
cony  will   seat   1600    people,   front  sec- 


tion will  be  six-story  and  will  have 
stores  and  lofts;  reinforced  concrete 
and  steel  frame,  124x175  feet,  terra 
cotta  facing,  brick  filler  walls,  steam 
heating  system,  electric  elevators,  tile 
and  marble  work,  sprinkler  system,  or- 
namental Iron,  plate  glass,  foyer,  staff 
and  ornamental  plaster  work.  Cost, 
$1,200,000.  Bids  will  be  taken  in  about 
30  days. 


WHARVES  &  DOCKS 


SAN  FRANCISCO— Until  March  6,  11 
a.  m.,  bids  will  be  rec.  by  U.  S.  Engin- 
eer Office,  85  2nd  St.,  under  Order  No. 
5846,  to  fur.  and  del.  in  water  at  San 
Francisco  or  Sacramento  or  t.  o.  b. 
cars  railroad,  approx.  11,100  lin.  ft. 
Douglas  fir  piling,  contemplated 
lengths  as  follows:  340  lengths  approx. 
35-ft.;  85  lengths  45-ft.  and  25  lengths 
60-ft.  Further  information  obtainable 
from   above   office. 


MISCELLANEOUS    BUILDING 
CONSTRUCTION 


VANCOUVER,  B.  C. — Harbor  Board 
plans  to  expend  $1,820,000  in  the  fol- 
lowing  improvements; 

Grain  jetty  and  berths  at  No.  2 
elevator,    $850,000. 

Slillion-bushel  annex  to  No.  1  ele- 
vator,   $500,000. 

Terminal  railway  development,  SlEO,- 
000. 

New   fishermen's  wharf,   $160,000. 

Cold  storage  plant  at  fishermen's 
wharf,   $90,000. 

Alterations  to  Second  Narrows  bridge. 
$80,000. 


Plans   Complete. 

BOILER  &  PUMP  HOUSE.   Cost  $21,000 
OAKLAND.      West    Oakland    Yards. 
One-story   boiler  and   pump   house. 
Owner — Southern    Pacific    Co.,    Oakland 
Mole,    Oakland. 


TROJAN  EXPLOSIVES 

The  MoSl  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 


CROCKER   BUILDING 

San   Francisco,   Cal. 


TEON  BUILDING 

Portland,  Oregon 


Phone  Franklin  3400  J 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 


FRANK  J.  KLIMM  CO. 

PLUMBING      -:-      HEATDfG      -:-      ELECTRICAL 
ENGINEERS  -:-  CONTRACTORS 

456  Ellis  Street,  San  Francisco 
Phone  Prospect  456 

Sales  Agents: 

THE    JOHN    DOUGLAS     CO., 
Sanitary    PlnmblnK    Snppllea 
"Babcock"    Hlsh    Efficiency    Gaa 
Komacea 
Rndd     Gaa     Water     Heaters 
Humphrey    Radiantflre,    Etc. 

Industrial  Light  and  Power  Installations 
Steam  and  Hot  Water  Heating  Systems 

fVe   supply,    install   and   repair   everything 
Plumbing,  Heating  and  Electrical 


SlarH^n  (EnttBtrurtton  SppnrtH 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
hig-hway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  In  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
818   HlSSIOjr    STREBT  SAN    FRANCISCO 


Reinhart  Lumber  and  Planing  Mill  Company 

GENERAL    LUMBER    Y.\RD 

Dry  Kiln  Capacity.  10  Million  Feet  per  Annum 

General    Mill    and    Cabinet    Work,    Stock    Doors,    Saab 

Frames   and    Mooldlngs  

JERROLD  AVF.  A  TARBTBJVEU)  AVE. 
Mission   901-903-901-904  San  Pranelsc* 
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KOEHRINQ 

DANDIE  Light  Mixer 


Dandle  with  steel  disc  wheels  and  solid 

rubber     fires;     power     charging     skip, 

water   tank    and    gasoline   engine. 


EQUIP  it  to  your  special  needs.  Rubber 
tires  to  save  the  time  waste  of  be- 
tween-job hauls,  and  to  expand  your 
working  territory.    Liijht  duty  hoist.    Low 
charging  platform  or  power  charging  skip. 
Automatic  water-measuring  tank. 

Most  important,  you  can  be  sure  of  full 
capacity — utmost  reliability — and  long 
service  life — because  this  mixer  is  Koeh- 
ring  built,  engineered  and  constructed  to 
out  work,  out  last  anything  in  the  light 
mixer  field.    Price?    Not  the  lowest  price 


Dandle  with  steel  trucks;  power  charg- 
ing    skip,     water     tank     and     gasoline 
engine. 


— no — but  the  most  remarkable  value  of 
all  light  mixers — and  still  within  the 
range  of  light  mixer  prices. 

CAPACITIES 

■1  and  7  cu.  ft.  mixed  concrete,  steam  or  gaso- 
line power.  May  be  equipped  with  power 
charging  sicip  or  low  charging  platform  with 
hopper,  light  duty  hoist,  automatic  water 
measuring  tank.  Mixes  mortar  as  well  as 
concrete. 

KOEHRING    COMPANY 

Pavers,  Mixers,  Cranes.  Draglines,  Power  .Shovels 
MILWAUKEE.   WISCOJS'SIX 


DANDIE  MIXERS  IN  STOCK  WITH  RUBBER  TIRED  WHEELS 


Harron,  Rickard  &  McCone  Co. 


SAN    FRANCISCO 


LOS    ANGELES 


Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Industrial  Activities  on  the  Pacific  Coast 


Issued    Every   Saturday 


SAN  FRANCISCO,  CALIF.,    MAECH  7,  1925 


Twenty-fifth   Tear  No.    10 


Buildin| 


News' 


No.  81S  Mission  tstreet. 

San  Franclsce,   L'allf. 

Telephone    Garfield    3140 


TUB    MBUCURY    PRESS 

(E.  J.   Cardinal   &   J.   I.   Stark) 
PnblUhera  and  Proprletorn 


J.   P.  FARRELL.,  Editor 

K.  J.  CARDINAL,,  General  Manager 

J.  B.   ODGBRS.  Advertlalne   Manaser 


Devoted  to  the  EngrtneerlnK.  Archi- 
tectural. Building  and  Industrial  Ac- 
tivities of  the  Pacino  Coast. 


OFFICIAL    PAPER    OF 

Stockton    Arcbltectn'   Aduocfatlon 

Richmond    Bnndera'    Exchanse 

Stofklon   Bnlldersi'   Bxrlinnee 

Fresun    Bntldern'    RxoluinKe 

Vallejo    Bnlldern'    ExoliniiB<- 

Subscription  terms  parabla  In  advanoa 

U.  S.  and  Possessions,  per  year.. $B. 00 
Canadian  and  Foreign,  per  year..  6.00 
Single   Copies    2Se 

Entered  aa  «econd-cla«a  matter  at 
San  Frnnclaco  Post  Office  under  act  of 
ConsrrcM    ot    Mnrch    3.    1879. 


BRICK      MEN    PLAN      TO    AID      HOME 
FINANCING 


A  plan  to  assist  home  owners  in  the 
financing  of  brick  residences  was  pre- 
sented to  the  Chicago  convention  of 
the  Common  Brick  Manufacturers'  As- 
sociation of  America  February  H  by 
John  P.  Cahoon  of  Salt  Lake  City.  The 
plan  calls  for  the  making  of  arrange- 
ments with  reputable  financial  institu- 
tions so  that  first  mortgages  covering 
up  to  60  per  cent  of  the  value  of  brick 
residences  may  be  issued  to  prospec- 
tive builders. 

The  owner  will  be  required  to  fur- 
nish only  25  per  cent  of  the  valuation; 
the  remaining  15  per  cent  of  the  money 
is  to  be  furnished  on  second  mortgage 
by  the  financial  house  through  the 
agency  of  local  brici^  manufacturers' 
organizations,  according  to  the  pro- 
posal. It  is  estimated  by  the  brick 
manufacturers  that  if  such  second 
mortgages  can  be  floated  at  4  or  5  per 
cent  interest,  a  tremendous  increase  in 
brick   house  construction  will  result. 

Commenting  on  the  plan  the  Ameri- 
can Contractor  states: 

"While  the  proposal  is  still  in  a 
nebulous  form,  it  marks  an  important 
step  forward  in  the  thought  of  build- 
ing material  producers.  The  conven- 
tion not  only  ratified  the  proposal,  but 
instructed  President  William  Sohlake 
to  appoint  a  committee  of  three  to 
form  the  contact  with  the  necessary 
financial  institutions  and  draw  up  a 
working  plan  suitable  for  handling  by 
local  brick  men." 


Construction   Cost   Favors   The 

Early   Builder   Says   Dow   Service 


Construction  cost  favors  the  early 
builder  this  year,  writes  Allen  E. 
Beals  in  Dow  Service  "Daily  Building 
Reports.'" 

First,  because  there  is  a  shift  taking 
place  in  the  market  for  the  basic 
building  materials;  second,  because 
there  is  a  tendency  for  labor  to  try  to 
obtain  higher  wage  scales;  and,  third, 
because  the  reaction  in  housing  con- 
struction is  only  a  temporary  one. 

The  cause  of  the  shift  in  the  market 
for  basic  materials  is  due,  probably, 
more  than  to  any  other  cause,  to  the 
change  in  dominant  character  of  con- 
struction work,  as  compared  with  other 
recent  years. 

This  shift  was  in  no  wise  expected 
when  building  material  manufacturers 
laid  in  their  reserve  tor  this  spring's 
requirements.  The  costs  of  manufac- 
ture were  such  as  to  make  necessary 
heavy  production.  No  one  anticipated 
that  the  demand  for  these  materials 
would  be  lessened  so  abruptly.  No  one 
expected  that  the  winter  would  be  so 
rigorous  and  retard  the  even  flow  of 
materials   to   active   building  jobs. 

But  when  the  plans  filed  in  the 
building  departments  of  the  five  bor- 
oughs of  New  York  drop  from  4,949  In 
the  first  month  of  1924  to  1,724  in  the 
first  month  of  1925,  yet  the  cost  of 
these  1,723  building  projects  is  only 
about  $4,000,000  below  what  4,949  build- 
ings cost  last  year;  there  is  evidence 
a-plenty  that  it  is  due  to  a  shift  in  the 
type   of  dominant   building. 

It  must  not  be  overlooked  that  the 
plans  filed  for  the  month  of  January 
in  New  York  do  not  affect  so  early 
the  demand  for  basic  building  ma- 
terials. The  effect  of  this  slump  in 
building  will  be   felt  later  in  the   year. 

The  influence  that  building  progress 
has  upon  building  material  prices  at 
this  time  is  derived  from  buildings 
that  were  projected  last  autumn,  but 
which  are  just  now  taking  material  de- 
liveries. 

Bronx,  for  instance,  shows  that  with 
111  fewer  building  operations  she  will 
spend  for  January  projects  $5,729,000 
more  than  she  spent  for  January,  1921, 
projects.  Manhattan  with  seven  fewer 
projects  will  spend  $13,264,000  more. 
Brooklyn,  on  the  other  hand,  with  1291 
fewer  building  projects  in  January, 
1925,  than  in  tlie  same  month  last  year 
will  spend  $].■>. 098, 000  less,  and  Queens, 
with   754   projects  less   than   in  January 


a  year  ago,  will  spend  $7,444,000  less. 
Richmond,  with  half  the  number  of 
projects  recorded  a  year  ago  last 
month,  will  spend  just  about  half  what 
it  spent  last  year. 

Here,  in  the  first  month  of  the  year, 
is  a  loss  of  $26,800,000  in  building  in- 
vestments, which  would  have  repre- 
sented building  material  and  equip- 
ment purchase   later  in   the  year. 

The  second  phase  of  the  factors  af- 
fecting construction  costs  after  this 
year,  namely,  that  of  labor,  is  a  matter 
of  conference  table  negotiation,  a 
privilege  that  that  law  does  not  grant 
to  building  material  manufacturers  or 
dealers.  The  building  material  manu- 
facturer and  the  building  speculator 
are  compelled  to  lay  out  vast  sums  of 
money  and  take  a  chance  on  finding  a 
market  that  will  return   them  a  profit. 

The  third  phase,  however,  concerns 
housing.  It  involves  that  type  of 
building  speculation  that,  except  in  a 
great  national  emergency,  like  that  of 
the  late  country-wide  housing  short- 
age, has  never  had  the  serious  atten- 
tion of  building  investors  on  the  scale 
that  recent  e.xperiments  have  involved. 

Recent  semi-philanthropic  invest- 
ment has  been  watched  by  the  profes- 
sional speculative  builder  and  the  time 
is  near  when  the  practical  side  of  the 
experiment  can  be  studied.  Trained  in 
habitation  erection,  he  sees  that  there 
must  come  a  time,  and  that  soon,  when 
the  high  priced  apartment  must  reach 
a  saturation  point  in  New  York  and  he 
figures  that  in  another  year  the  modern 
method  of  providing  healthy  housing 
accommodations  for  those  who  can  pay 
only  $8  to  $10  a  nionth  a  room  will 
engage  the  attention  of  those  who  to- 
day are  rushing  through  to  comple- 
tion high  class  apartments  projected 
last  year,  and  he  will  desire  to  get  Into 
the  market  first.  The  $8-to-$10-a-roora 
multi-family  operation  will  be  the 
dominant  forerunner  of  the  forth- 
coming  subway   extensions. 

Here  is  where  the  early  builder  will 
most  likely  gain  his  advantage.  He 
will  enter  the  market  when  it  Is  most 
receptive.  If,  after  the  spring  renting 
season,  the  speculator  again  enters  the 
market,  he  will  find  the  commercial, 
mercantile,  institutional  and  recrea- 
tional building  operators  have  been 
buying  materials  before  him  and  he 
will  be  sure  to  find  conditions  as  to 
price  and  supply  far  different  than 
they   are    now. 


PLATE      GLASS   OUTPUT  TO      BREAK 
ALL    RECORDS    IN    1»25 


Plate  glass  manufacturing  in  the 
United  States,  which  broke  all  records 
In  1924,  is  expected  to  hang  up  a  new 
high  score  in  1925,  according  to  P.  A. 
Hughes,  secretary  of  the  Plate  Glass 
Manufacturers    of    America. 

Production  in  1924  was  91,554,474 
square  feet.  This  was  2,485,033  square 
feet  more  than  was  produced  in  1923, 
and  is  a  continuation  of  the  progress 
made  In  the  last  four  years.     The  total 


production  in  1921,  for  instance,  was 
33,578,682    square   feet. 

Says  Hughes:  "The  demand  for 
plate  glass  is  good  and  the  outlook 
for  the  next  six  months  Is  excellent. 
It  is  estimated  that  the  production  for 
1925  will  be  considerably  larger  than 
in  1924.  A  substantial  increase  will  be 
brought  about  when  the  new  factories 
that  are  nearing  completion  get  into 
operation. 

"While  there  is  every  Indication  that 
the  demand  will  increase,  there  will  be 
plenty  of  glass,  as  mantifacturers  have 
made  provisions  to  take  care  of  re- 
quirements and  to  give  good  service." 
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Coniplaiius  charging  five  western 
lumber  companies  with  selling  yellow 
or  soft  pine,  as  white  pine,  have  been 
made  public  by  the  federal  trade  com- 
mission at  Washington.  The  com- 
l)laints  name  the  Couer  d'Ale.ne  Mill 
Company,  Couer  d'Alene,  Idaho;  Grand 
Konde  Lumber  Company.  Perry,  Ore.; 
McGoldrick  Lumber  Company,  Spo- 
kane, Wash.;  Deer  Park  Lumber  Com- 
pany. Deer  Park,  Wash.,  and  the  Shev- 
lin  Hi.xon  Company,  Bend,  Ore.  The 
commission  charged  the  companies 
wilh  selling  yellow  pine  as  "Eastern 
white  pine,"  leading  purchasers  to  be- 
lieve their  product  was  white  pine.  The 
commission  held  that  such  practice  is 
an  unfair  method  of  competition. 


E.  L.  Bruner,  architect,  has  recently 
been  made  a  member  of  the  firm  of 
Hamm  &  Grant,  Inc.,  architects  and 
engineers,  engaged  in  tlie  design  and 
erection  of  commercial  and  industrial 
buildings  throughout  southern  Califor- 
nia. Mr.  Bruner  was  formerly  struc- 
tural designer  with  the  California  State 
Harbor  Commission,  and  more  recently 
chief  structural  designer  for  the 
Spreckels  Sugar  Co.  at  San  Francisco. 


"Celite,"  the  trade  name  for  a  dia- 
tomaceous  earth  which  forms  the  white 
chalk  hills  about  Lompoc,  is  to  be  used 
in  the  surfacing  of  the  Lompoc-Harris 
Station  road  in  Santa  Barbara  county. 
The  material  will  be  mi.ved  with  the 
asphalt  surface  to  eliminate  air  spaces, 
if  present  plans  are  carried  out.  The 
idea  has  been  endorsed  by  County  Sur- 
veyor Owen  O'Neill. 


Promising  that  every  effort  will  be 
made  to  prevent  strikes  and  lockouts 
and  that  no  demands  for  increase  in 
wages  would  be  made,  Nevada  organiz- 
ed labor  is  on  record  as  opposed  to 
any  movement  whatsoever  that  would 
tend  to  hinder  in  any  way,  Reno's 
plans  for  the  1926  highways  exposition. 


Representative  Mae  E.  Nolan  of  Cali- 
fornia has  introduced  a  bill  at  Wash- 
ington seeking  authorization  to  sell 
the  sub-treasury  building  and  site  in 
.San  Francisco  aijd  with  the  proceeds 
purchase  a  new  site  and  erect  a  new 
federal   building. 


Pacific  Gas  &  Electric  Co.  plans  to 
increase  the  bonded  indebtedness  of 
the  corporation  from  ?160,000,000  to 
$250,000,000  as  a  preliminary  move  in 
a  new  bond  issue  to  finance  develop- 
ment work. 


E.  H.  Raymond,  vice-president  of 
Crane  Co.,  internationally  known 
plumbing  concern,  was  found  dead  in 
Ills  berth  of  a  Texas  and  Pacific  train 
when  it  arrived  in  New  Orleans,  Feb. 
24. 


The  Senate  has  passed  the  Heflln  bill 
authorizing  the  Secretary  of  War  to 
allot  the  states  all  surplus  army  trucks, 
tractors  and  other  machinery  for  use 
in  state  road  building. 


The  Western  Retail  Lumbermen's 
Association  will  hold  their  1926  meet- 
ing In  Portland.  Ore. 


The    Goodyear    Lumber    Company    at 
Greenwood,  Calif.,  has  Incorporated  for 

?1,600,000. 


W.  L.  Arnold,  brother  of  Bion  J. 
Arnold,  who  surveyed  and  reported  on 
San  Francisco's  transportation  facili- 
ties in  191.3.  was  recently  in  .San  Fran- 
cisco conferring  with  City  Engineer  SI. 
M.  O'Shaughnessy  on  trafiic  problems. 
The  Chicago  city  government  is  at 
present  campaigning  for  the  purchase 
of  the  entire  surface  street  railway 
system  as  a  municipal  project.  It  is 
expected  that  a  bond  issue  approxi- 
mating $175,000,000  will  be  floated  to 
make  the  purchase.  Poor  transporta- 
tion service  has  forced  the  issue,  Ar- 
nold   says. 


Building  permits  for  structures  cost- 
ing $563,033  were  issued  in  February 
in  the  four  peninsula  cities  of  Burlin- 
game,  San  Mateo,  Palo  Alto  and  Red- 
wood City.  This  is  a  gain  of  $34,970 
over  February  of  1924.  Burlingame 
si. owed  the  greatest  gain,  issuing  per- 
mits for  $182,815  construction  the  past 
month,  as  against  $124,141  for  Febru- 
ary, 1924.  Palo  Alto  led  the  past  montli 
with  a  total  of  $196,786  in  buildings. 
Redwood  City's  total  was  $107,051,  and 
San  Mateo's  $74,800. 


Seven  Los  Angeles  men  are  among 
the  200  engineers  named  as  represen- 
tatives throughout  the  country  of  the 
Engineering  Foundation,  with  head- 
quarters in  New  York  City.  They  are: 
James  E.  Barker,  O.  H.  Ensign,  H. 
Hawgood,  Louis  C.  Hill,  W.  T.  Knowl- 
ton,  Ralph  J.  Reed,  Harry  V.  Welch. 
Furtherance  of  research  in  science  and 
engineering  and  advancement  of  the 
engineering  profession  are  the  objects 
of    the   Engineering   Foundation. 


David  T.  Riffle  of  Pittsburgh  was 
elected  president  of  the  National  As- 
sociation of  Builders'  Exchanges  which 
recently  closed  its  convention  in  Los 
Angeles.  Other  officers  elected  were; 
Robert  L,  Reisinger  of  Milwaukee,  first 
vice-president;  W.  H.  George  of  San 
Francisco,  second  vice-president,  and 
Max  Bauman  of  New  York  City,  treas- 
urer. Earl  F.  Stokes  of  Baltimore,  was 
re-appointed    executive    secretary. 


The  Save  the  Redwoods  League  has 
raised  $750,000  in  its  campaign,  and  a 
portion  of  this  will  be  devoted  to  a 
policy  of  reforestation  of  the  Dyerville 
flats  and  Bull  Creek  flat.  "  These 
groves  are  near  the  limit  of  the  Hum- 
boldt State  Redwood  Park,  and  an  ar- 
rangement has  been  made  with  the 
Pacific  Lumber  Company  for  reforesta- 
tion under  the  supervision  of  Major 
David  T.  Mason. 


Senator  Edgar  S.  Hurley  of  Alameda 
is  author  of  a  plan  which  proposed  a 
$50,000,000  bond  issue  to  finance  state 
highway  construction  in  place  of  the 
proposed  gasoline  tax  increase  and 
other  similar  measures. 


James  Anton,  city  building  inspector 
of  Fresno,  was  slightly  injured  in  an 
automobile  accident  on  the  state  high- 
way, twelve  miles  south  of  Bakers- 
field,   Feb.    23. 


The  bricklayers'  union  of  Knoxvllle, 
Tenn.,  recently  voted  to  reduce  their 
wage  rate  from  $1.40  to  $1.25  per  hour 
in  order  to  stimulate  building  in  that 
city. 


Bay  Cities  Bridge  Corporation,  A.  O. 
Stewart,  president,  has  filed  applica- 
tion with  the  San  Francisco  Super- 
visors seeking  a  franchise  to  construct 
and  operate  a  toll  bridge  over  San 
Francisco  Bay  from  a  point  beginning 
at  Sixteenth  and  Third  streets  (Ken- 
tucky street),  San  Francisco,  and' end- 
ing in  Cypress  street,  in  tlie  city  of 
Alameda.  The  proposed  structure 
would  be  27,750  feet  in  length  with  a 
roadway  38  feet  wide.  The  application 
will  come  up  for  consideration  Ap"il  6. 


Unanimous  endorsement  of  assembly 
bills  975  and  976,  which  change  the 
status  of  county  surveyors  to  that  of 
engineer  and  provide  for  promulgation 
of  a  budget  by  the  engineer  for  county 
highway  construction  and  upkeep  has 
been  voted  by  the  Fresno  Chapter, 
American    Association   of    Engineers. 

San  Francisco  Civil  Service  Commis- 
sion announces  an  examination  for  the 
position  of  building  inspectors.  The  ex- 
amination will  be  held  March  21.  Appli- 
cation must  be  filed  with  the  commis- 
sion. Room  151  City  Hall,  before  March 


Offices  of  Southern  California  Chap- 
ter, Associated  General  Contractors, 
have  been  moved  from  the  Douglas 
Bldg.  to  suite  818,  Wright  &  Callender 
Bldg.,  Los   Angeles. 


B.  Marcus  Pretica  and  Frederick  J. 
I'eters,  architects  of  Seattle,  Wash., 
announce  the  formation  of  a  partner- 
ship. OfBces  will  be  maintained  in  the 
Pantages  Bldg.,  Seattle. 


Thomas  Upton,  53,  general  contrac- 
U'V  of  Modesto,  died  suddenly  in 
that  city,  Feb.  25.  Upton  was  striken 
with  a  heart  attack  and  died  before 
medical  aid  could  be  obtained. 


Wm.  F.  Breuer  has  been  re-elected 
craft  manager  of  the  Builders'  Ex- 
change of  Alameda  County.  Breuer 
was  formerly  secretary-manager  of  the 
Master    Plasters'    Exchange. 


Alexander  Peers,  pioneer  lumber 
man  of  San  Mateo  county  and  said  to 
have  been  the  oldest  member  of  the 
Masonic  order  in  California,  died  in 
Mayfield,  March  2. 


K.  E.  Tildeii,  consulting  civil.  Irriga- 
tion and  hydraulic  engineer,  has 
opened  offices  at  1402  Hobart  Building, 
San    Francisco. 


Chas.  Edgar  Greenfield,  veteran  con- 
tractor of  Santa  Cruz,  died  in  that 
city,  Feb.  23,  the  result  of  an  apoplec- 
tic stroke  suffered   last   September. 


Marshall  K.  White,  city  engineer  of 
Fan  Mateo,  has  resigned.  Temporarily, 
the  position  will  be  filled  by  O.  F. 
Weissgerber,   city   manager. 


Stockton  sets  April  21  as  date  to 
vote  bonds  of  $3,000,000  to  finance  deep 
water   project. 
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1924   Construction    is   Reviewed — Financial  Chief 
Predicts   Good   1925 

(Br    S.    J.    T.    Strans,    Vice-President    8.    W.    Straaa    &    Co.) 


The  building  industry  has  once  more 
•  confounded  the  prophets  of  gloom.  A 
year  ago,  after  two  years  of  record- 
breaking  activity,  there  were  a  num- 
ber of  amateur  critics  have  predicted 
that  the  collapse  of  the  Industry  was 
at  hand.  To  those  who  appreciated  the 
extent  and  urgency  of  the  shortage 
which  had  been  accumulated  in  eight 
years  of  serious  underbuilding,  the 
baselessness  of  this  pessimistic  view 
was  apparent.  But  our  predictions  made 
a  year  ago — that  1924  would  be  another 
capacity  year  tor  the  construction  In- 
dustry and  that  building  costs  could 
safely  be  expected  to  continue  without 
major  fluctuations  throughout  the  year 
— were  received  with  not  a  little  skep- 
ticism In  many  quarters.  The  soundness 
of  that  forecast  is  now  abundantly 
proven. 

Both  building  permits  Issued  and 
contracts  awarded  show  that  a  new 
record  has  been  hung  up  in  the  volume 
of  building  activity.  Total  building  op- 
eratiuns  in  the  United  States  for  the 
year  1924  approximate  ?5, 750, 000, 000.  In 
1923  the  volume  was  $5,500,000,000,  but 
aggregate  operations  last  year,  based 
on  the  amount  of  plans  filed  and  build- 
ing permits  issued  in  the  350  leading 
centers,  exceed  the  1923  total  by  about 
4  per  cent.  In  1923  the  gain  over  the 
previous  year  was  24  per  cent.  In  every 
month  of  the  past  year  except  April 
and  November  the  value  of  new  build- 
ings permitted  was  larger  than  in  the 
corresponding  month  of  1923.  The  mod- 
erate decline  in  the  issuance  of  build- 
ing permits  during  the  early  summer 
was  not  reflected  in  any  corresponding 
decline  in  construction  activity  and  was 
followed  by  a  substantial  recovery  In 
September  and  October. 

Nor  did  the  year  1924  witness  any 
substantial  decline  in  building  costs. 
In  fact,  both  building  material  prices 
and  building  wages  showed  a  smaller 
range  of  variation  than  in  any  year 
since  the  war.  During  the  summer, 
moderate  declines  In  a  number  of  build- 
ing materials  were  reported,  but  in  the 
last  three  or  four  months  a  movement 
in  the  opposite  direction  has  wiped  out 
most  of  these  declines.  The  market  for 
practically  all  the  important  building 
materials  has  recently  been  showing 
real  strength  and  the  outlook  during 
at  least  the  early  part  of  1925  is  for 
a   further  moderate   advance. 

Throughout  the  early  part  of  the 
year,  building  wages  continued  to  ad- 
vance, though  the  peak  was  probably 
reached  in  JVIay  and  very  moderate  de- 
clines have  since  occurred  in  certain 
sections.  Bonuses  have  now  practical- 
ly disappeared  and  some  increase  In 
the  efficiency  of  labor  has  been  report- 
ed by  contractors.  Standard  indexes  of 
construction  cost,  which  take  Into 
consideratkn  these  month  to  month 
fluctuations  in  building  prices  and  in 
building  wages  indicate  that  building 
costs  averaged  about  3  per  cent  lower 
than  during  1923. 

The  outlook  for  1925  is  that  this  year 
will  be  another  year  of  great  building 
activity.  This  forecast  for  the  building 
industry  rests  upon  the  assumption 
that  the  c.mmg  year  is  to  be  a  period 
of  good  business  and  of  increasing 
prosperity.  It  assumes  that  the  stim- 
ulus of  easy  money,  the  rise  in  farm 
prices  and  the  return  of  agricultural 
prosperity,    the      measurable      progress 


made  towards  the  stabilization  of  Eu- 
ropean economic  and  political  condi- 
tions, the  consequent  reappearance  of 
an  export  demand  for  the  product  of  a 
number  of  our  languishing  industries, 
and  the  new  orientation  of  business 
sentiment  due  in  part  to  the  above 
factors  and  In  part  to  the  outcome  of 
the  elections,  will  maintain  and 
strengthen  the  present  tendencies  to 
expanding  production  and  trade,  in- 
creasing employment,  rising  prices, 
widening  margins  of  profit,  and  in- 
creasing willingness  to  undertake 
long-term  commitments.  If  the  assump- 
tion is  well-founded,  as  all  the  busi- 
ness forecasters  would  admit,  at  least 
for  the  first  half  of  1925,  then  a  high 
degree  of  building  activity  Is  assured. 
Over  a  billion  dollars'  worth  of  con- 
struction begun  or  arranged  for  In 
1924  remains  to  be  completed  in  1925. 
Again,  in  spite  of  the  boom  activity  of 
the  last  two  or  three  years,  the  build- 
ing shortage  has  not  yet  been  fully 
made  up.  It  is  true,  of  course,  that  for 
certain  types  of  buildings  in  certain 
cities  or  in  some  sections  of  certain 
cities,  supply  has  already  caught  up 
with  demand.  But  taking  the  country 
as  a  whole,  there  still  exists  an  unsat- 
isfied demand  for  certain  types  of 
building  facilities.  While  the  need  for 
such  facilities  is  not  as  urgent  as  that 
which  has  already  been  satisfied,  yet 
It  will  appear  In  the  market  as  effect- 
ive demand  as  soon  as  business  condi- 
tions and  business  sentiment  are  favor- 
able. 

There  will  doubtless  be  changes  in 
the  relative  activity  in  connection  with 
different  classes  of  projects.  Industrial 
building,  which  has  been  steadily  de- 
clining since  1920,  will  almost  certainly 
increase  both  in  absolute  and  In  rela- 
tive volume  under  the  stimulus  of  ris- 
ing prosperity,  and  in  view  of  the  ten- 
dency towards  the  relocation  of  indus- 
trial plants  for  which  such  factors  as 
the  Pittsburgh  plus  decision,  the  revi- 
sion of  railroad  rates,  and  the  develop- 
ment of  hydro-electric  power  will  be 
responsible. 

In  some  sections,  commercial  re- 
quirements will  assure  a  large  volume 
of  building.  Public  works  and  public 
utilities  is  another  classification  which 
may  also  be  expected  to  show  a  sub- 
stantial increase  over  1924.  The  ex- 
pansion program  in  the  public  utility 
field  will  continue  as  in  the  past  two 
years  and  there  is  a  vast  volume  of 
contemplated  improvements  of  a  pub- 
lic or  semi-public  sort  which  will  go 
forward  once  confidence  in  underlying 
conditions  and  general  optimism  as  to 
the  future  become  more  widespread. 

But  residential  construction  will  still 
c-ntinue  to  account  for  by  far  the 
largest  single  portion  of  the  demand. 
Special  Impetus  should  come  from  those 
>>ections  which  have  been  particularly 
affected  by  the  notable  improvement 
in  the  position  of  the  farmer.  In  those 
sections,  an  enormous  volume  of  de- 
ferred repairs,  replacements  and  ex- 
tensions must  exist  which  will  sooner 
or  later  emerge  In  the  annual  incre- 
ment of  building  demand.  But  in  other 
places,  even  in  those  cities  where 
activity  has  been  great  and  where 
temporary  surpluses  may  have  led  to 
slight  declines  in  rents  for  certain 
facilities  in  certain  sections,  building 
win  continue  In  large  volume.  The  ut- 


most caution  Is  necessary,  of  course, 
to  avoid  over-building,  but  the  Impor- 
tance of  such  declines  in  rents  as  have 
occurred  or  such  vacancy  percentages 
as  have  sometimes  been  reported  has 
been  unduly  exaggerated  both  by  own- 
ers of  buildings  and  by  the  public. 

The  tremendous  volume  of  construc- 
tion during  the  past  year  has  been 
made  possible  by  the  increasing  public 
recognition  of  the  merits  of  the  real 
estate  mortgage  bond.  In  no  previous 
year  has  the  volume  of  real  estate 
mortgage  bonds  offered  for  sale 
reached  the  magnitude  attained  in  1924. 
At  no  other  time  has  this  type  of  se- 
curity stood  so  high  in  the  esteem  of 
the  investing  public.  That  esteem,  of 
course,  Is  based  on  the  exceptional 
combination  of  those  elements  of  an 
ideal  investment  which  it  offers,  name- 
ly, (1)  maximum  safety  when  Issued  by 
strong,  experienced  houses  and  prop- 
erly safeguarded;  (2)  attractive  Income 
as  compared  with  other  Investments 
of  comparable  security;  and  (3)  a  rea- 
sonable degree  of  marketability  which 
is  now  being  provided  by  some  of  the 
leading  houses. 

Under  the  pressure  of  the  tremendous 
flow  of  funds  into  the  money  and  in- 
vestment markets,  the  ruling  rate  on 
high-grade  first  mortgage  real  estate 
bonds  has  recently  fallen  from  6%%  to 
6%,  but  the  decline  in  this  field  has 
scarcely  kept  pace  with  the  declining 
yields  of  other  high-grade  securities. 
■  The  advantages  of  the  security  not 
only  continue  to  appeal  to  an  ever- 
widening  circle  of  investors,  but  they 
are  also  compelling  an  Increasing  num- 
ber of  general  market  bond  houses, 
who  have  had  no  previous  exi>erience 
in  the  field,  to  participate  In  the  un- 
derwrittlng  of  real  estate  bond  Issues. 
This  entrance  into  the  field  Is  a  won- 
derful testimony  to  the  merits  of  the 
real  estate  bond,  and,  if  due  caution  Is 
used  and  experience  gradually  gained, 
should  increase  the  popularity  of  this 
type  of  security  and  redound  to  the 
general   advantage   of   the  country. 

The  distribution  of  real  estate  mort- 
gage bonds  to  the  public  has  unlocked 
great  reservoirs  of  capital  which  could 
not  otherwise  have  been  made  avail- 
able for  building  purposes.  Under  the 
old-fashioned  system  of  flat  mortgage 
lending,  the  amount  of  capital  avail- 
able for  the  larger  construction  proj- 
ects was  necessarily  limited  by  the 
lending  capacity  of  a  few  large  institu- 
tions, such  as  Insurance  companies^ 
banks,  etc.  The  real  estate  bond  is- 
sue, however,  has  removed  this  limita- 
tion and  made  it  possible  to  assemble 
capital  from  investors  large  and  small 
all  over  the  country  to  finance  meritor- 
ious projects.  The  man  with  a  few 
thousand  dollars,  even  with  a  few  hun- 
dred dollars  invested  In  real  estate 
bonds  is  helping  in  the  upbuilding  of 
our  nation — just  as  well  as  the  larger 
lenders  of  money. 

The  year  1924  marked  the  highest 
development  ever  known  in  the  real 
estate  mortgage  bond  field  and  a 
larger  proportion  of  real  estate  financ- 
ing than  ever  before  has  been  carried 
out  under  this  method.  The  Indica- 
tions are  that  during  the  coming  year 
this  wonderful  record  will  be  main- 
tained. The  real  estate  mortgage  bond 
— as  safeguarded  and  sponsored  by  the 
more  experienced     and     stronger     real 
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estate  bond  houses — furnishes  a  flexi- 
ble and  convenient  medium  for  secur- 
ing the  necessary  financing-  to  bring 
this  needed  construction  to  completion 
as  well  as  furnishing  the  individual 
with  investments  of  double  worth  and 
merit. 


TRADE  NOTES 


The  Santa  Barbara  Supply  Company 
has  purchased  the  brick  yards  of  the 
Carpinteria  Clay  Products  Company 
for  approximately  $50,000.  The  yards 
were  operated  by  L.  L.  Brentner.  The 
purchasing  company  was  recently  or- 
ganized by  Santa  Barbara  builders 
with  a  capital  stock  of  $150,000  and  its 
first  step  was  to  purchase  the  Hands- 
comb  plant  at  Salsipuedes  street  and 
the  S.  P.  right-of-way  in  Santa  Bar- 
bara. The  Carpinteria  Clay  Products 
plant  is  located  near  the  Ventura 
county  line  and  the  beach  and  is  one  of 
the  few  plants  on  the  coast  which 
produces  yellow   brick. 


GrafE-Windlund-Graft,  l<nc.,  1761 
Franklin  St.,  Oakland,  sole  distribu- 
tors and  representatives  on  the  Pacific 
Coast  for  Asbestile,  Asbestos  Cement, 
Shingles  and  Sheets,  announce  that 
Malott  &  Peterson,  roofing  contractors, 
2412  Harrison  street,  San  Francisco, 
have  taken  over  the  agency  rights  for 
the  products  in  the  San  Francisco  dis- 
trict. Simultaneously  the  Windlund 
Company  has  accepted  the  agency  for 
Alameda  County.  Peter  N.  Winlund, 
long  identified  with  the  building  busi- 
ness in  Alameda  County,  is  in  charge 
and  will  direct  roofing  construction  for 
this  concern.  < 


The  Merced  plant  of  the  California 
Pottery  Company  faces  a  prosperous 
year,  it  was  disclosed  following  a 
meeting  of  sixteen  executives  and 
members  of  the  sales  force  in  Merced 
recently.  The  meeting  was  presided 
over  by  Frank  A.  Costello,  president  of 
the    company.  The    Merced    pottery 

plant  is  reported  to  be  working  thirty- 
five  men  and  is  shipping  thirty  cars  of 
clay  products  each  month,  a  car  a  day. 
Products  manufactured  at  the  Merced 
plant  includes  face  and  paving  brick, 
common  brick  and  agricultural  drain 
tile. 


Solon  &  Schemmel  Tile  Co.,  now  lo- 
cated at  Fourth  and  Carrie  Sts.,  San 
Jose,  is  having  a  new  plant  erected  on 
the  Monterey  road  near  McClellan 
Ave.,  San  Jose.  New  quarters  and 
more  modern  equipment  necessitated 
the  move  to  care  for  increased  busi- 
ness, according  to  officials  of  the  com- 
pany. 


Cornwall  Construction  Co.  of  Santa 
Barbara  has  been  incorporated  with 
a  capitalization  of  ?70,000.  Directors 
are:  Jas.  T.  Cornwall,  George  E.  Rue 
and  A.  Doko.  The  company  will  dc  a 
general  business  in  construction  and 
grading  work. 


Argus  Products  Company  of  Salem, 
Ore,,  has  been  incorporated  with  th ; 
following  directors:  H.  J.  Whitmore, 
Chas.  R.  Spackman  Jr.,  and  Robt. 
Rankin.  Company  is  capitalized  at 
$100,000  and  will  deal  in  brick,  tile, 
sand,   clay  and   cement. 


The  Muresque  Tiles,  Inc..  has  leased 
quarters  at  1001  Twenty-second  Ave.. 
Oakland,  and  will  engage  in  the  manu- 
facture of  wall  tile,  clay  products  and 
numerous  other  articles.  Officers  of  the 
company  are:  Wm.  P.  Muir,  president; 
Chas.  Orpin,  secretary  and  John  T. 
Lane,   financial  agent. 


Real  Estate  Boards  Seek  Tax 

and  Building  Cost  Reductions 


A  program  of  activities  for  the  year 
1925  concerned  with  legislative  and  tax 
measures  affecting  real  estate,  housing 
advancement,  city  planning  and  zoning, 
the  compilation  of  facts  in  regard  to 
real  estate  and  the  development  of 
professional  standards  of  conduct  in  the 
business  of  real  estate  has  Just  been 
adopted  by  the  national  association  of 
real  estate  boards.  The  program  was 
approved  by  the  delegate  body  of  the 
association's  member  boards  at  its  an- 
nual meeting  recently  concluded  at 
Dallas,    Texas. 

The  development  of  a  national  clear- 
ing house  on  state  legislation  affecting 
real  estate  will  be  the  purpose  of  a 
newly  formed  committee  on  state  legis- 
lation and  taxation,  of  which  C.  C. 
Hieatt  of  Louisville,  is  chairman,  and 
L.  T.  Palmer,  Middletown,  O.,  is  vice 
chairman.  The  association  will  study 
state  ta.xation  to  the  end  of  formulat- 
ing a  complete  plan  of  such  taxation  as 
would  distribute  the  tax  burden  as 
nearly  as  possible  equally.  It  will  also 
study  plans  for  control  of  public  ex- 
penditures, such  as  the  present  Indiana 
plan,  which  puts  a  veto  on  all  state  and 
local  levies  in  the  hands  of  a  body  of 
state  tax  commissioners.  It  will  co- 
operate with  the  Amerisan  Title  Asso- 
ciation and  the  American  Bar  Associa- 
tion in  the  promotion  of  uniform  legis- 
lation with  respect  to  land  laws  in  the 
various  states. 

Henry  G.  Zander  of  Chicago  is  chair- 
man of  a  separate  committee  whose 
work  it  will  be  to  study  proposed  fed- 
eral measures  affecting  real  estate, 
particularly  all  ta.x  measures  intro- 
duced  into   congress. 

Better  Small  Homes 

Reducing  the  cost  of  constructing 
small  dwellings  particularly  through 
promotmg  better  organization  be- 
tween designer,  builder,  and  sell(er, 
will  be  another  principal  objective  of 
the  association  for  the  year.  Henry  R. 
Brigham,  of  Boston,  is  chairman  of 
the  committee  on  housing,  which  will 
undertake  this  work.  Through  this 
committee  the  association  will  make  a 
national  study  of  rent  control  through- 
out the  United  States  and  its  results, 
and  will  co-operate  with  the  Archi- 
tects' Small  House  Service  Bureau  and 
other  organizations  for  the  promotion 
of  better  architects  for  American 
homes. 

Results  of  city  planning  and  zoning 
legislation  over  the  United  States  will 
be  studied  under  a  committee  of  which 
Judson  Bradway  of  Detroit  is  chair- 
man. 


Continued  revision  and  building  up 
of  the  association's  code  of  business 
ethics  has  been  put  Into  the  hands  of 
a  committee  of  eighteen  who  will  form 
practically  a  national  commission  on 
real  estate  ethical  standards.  A.  S. 
Adams  of  Atlanta  is  chairman  of  the 
committee.  The  committee  will  assist 
member  boards  in  setting  up  adequate 
machinery  for  the  enforcement  of  the 
code. 

Scientific    AppralMinK 

Active  work  for  the  enlargement  of 
the  usefulness  of  scientific  real  estate 
appraisals  will  be  carried  on  by  a 
committee  of  which  Val  J.  Rothschild 
of  St.  Paul  is  chairman.  The  committee 
on  appraisals  will  act  as  an  advisory 
committee  to  the  federal  real  estate 
board   at   Washington. 

Work  to  secure  the  enactment  of 
measures  of  public  protection  against 
unscrupulous  or  incompetent  real 
estate  dealers  in  the  twenty-seven 
states  which  as  yet  require  no  license 
tor  the  conduct  of  a  real  estate  busi- 
ness, is  in  the  hands  of  a  committee  to 
be  headed  by  R.  W.  Bratton  of  Nash- 
ville, Tennessee. 

Real    Estate    Advertisins 

Preparation  of  a  special  book  on  real 
estate  advertising  and  collection  of  a 
national  library  of  effective  real  estate 
advertising  both  by  individual  firms  and 
by  real  estate  boards  will  be  carried  on 
by  the  association  through  its  com- 
mittee on  advertising.  Mrs.  W.  H. 
Wright  of  Chicago  and  Oak  Park,  III., 
is  chairman  of  this  committee. 

The  large  national  program  of  the 
association  for  technical  education  in 
real  estate  is  to  be  carried  on  under  a 
committee  of  which  Paul  E.  Stark  of 
Madison,  '\\'is.,  is  chairman.  Recom- 
mendations with  regard  to  multiple 
listing  of  real  estate  as  based  on  ex- 
perience of  member  boards  will  be  for- 
mulated through  a  committee  of  which 
J.  Soule  Warterfleld  of  Chicago  is 
chairman.  Consolidation  of  value  of 
the  association's  use  of  the  word 
Realtor,  the  exclusive  right  to  which 
has  been  confined  by  three  court  de- 
cisions within  the  past  year,  will  be  in 
charge  of  a  committee  headed  by  C.  N. 
Chadbourn  of  Minneapolis,  who  coined 
the    term. 

Licensing  of  Own  Tour  Home  Exposi- 
tions will  be  in  charge  of  a  committee 
headed  by  Bartholomew  O'Toole  of  Chi- 
cago. Efforts  of  the  national  associa- 
tion to  secure  better  rates  for  home- 
seekers  from  railroads  will  be  con- 
tinued, with  H.  H.  Richardson  of  Jack- 
sonville, Florida,  chairman  of  the  com- 
mittee in  charge. 


The  City  Sash  &  Door  Company  will 
occupy  the  ground  floor  of  a  two-story 
structure  to  be  erected  in  Mission 
street  near  Fourteenth.  It  was  prev- 
iously reported  that  the  quarters  would 
be  occupied  by  the  San  Francisco  Sash 
&  Door  Company. 


The  Standard  Fence  Co.  with  offices 
in  San  Francisco,  Oakland  and  Los 
Angeles,  has  issued  an  illustrated 
letter  to  the  trade  telling  of  the  ad- 
vantages of  specifying  and  the  several 
styles   of   Cyclone   Fencing. 


Edward  Casey,  court  commissioner 
at  San  Andreas,  has  sold  the  Asbestos 
and  Reynolds  Ferry  placer  mine  near 
Melones,  containing  160  acres,  under 
foreclosure  of  the  California  Asbestos 
Company  against  Lillian  M.  and  J.  A, 
Voorhees.  The  property  was  purchas- 
ed by  Newton  Todd  of  Long  Beach  for 
$6973.51). 


National  Cast  Iron  Pipe  Co.  has 
opened  a  Los  Angeles  office  at  903 
Hellman  Bank  Bldg.,  Seventh  and 
Spring  Sts.,  according  to  an  announce- 
ment of  Ben  L.  Hendershot,  Pacific 
Coast  sales   manager. 


Daley  Bros.,  of  Burlingame.  capi- 
talized at  $50,000,  have  incorporated 
and  will  engage  in  a  general  contract- 
ing business.  Directors  are:  John  P. 
Daley,  William  Henning  and  G.  Morris 
Daley,   all   of   Burlingame. 


Offices  of  the  Phoenix  Sidewalk 
Light  Co.,  formerly  located  in  the  Mo- 
nadnock  Bldg.,  have  been  moved  to  the 
factory  at  317-319  Harriet  street,  San 
Francisco. 


Frank  J.  Klimm,  San  Francisco  mas- 
ter plumber,  has  resumed  the  agency 
for  the  John  L.  Douglas  line  of  pot- 
tery. The  line  was  carried  by  J.  H. 
Mulrhein  for  several  months. 


Lingo  &  Olsen  have  opened  a  new 
planing  mill  at  442  Fifteenth  street, 
Merced. 
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CALIFORNIA  PATENTS 


(Special  Correspondence) 

The   following   information   is   compiled   by   Munn   &    Co.,   New   York,   patent   and   trade   mark   attorneys 


William  A.  Holquist,  Los  Angeles. 
FLAME  ARRESTER  FOR  GAS  HEAT- 
ERS. This  has  a  protecting  member 
of  strong  framework  with  a  flneraesh 
screen  which  can  be  easily  moved  to 
allow  a  cleaning  of  the  stove,  and 
again  as  easily  attached. 

John  A.  Wintroath,  Los  Angeles. 
DEEP-WELL  TURBINE  PUMP.  The 
object  of  this  invention  is  to  prevent 
water  from  entering  the  casing  and  dis- 
placing oil  therefrom,  this  is  accom- 
plished by  subjecting  the  lower  end  of 
the  oil  column  to  a  pressure  consider- 
ably lower  than  that  produced  by  the 
pump.  Mr.  Wintroath  assigns  his 
patent  to  Peerless  Pump  Company,  of 
Los  Angeles. 


Dozier  Finley,  Oakland.  SEALING 
TAPE  FOR  ROOFS.  This  includes  the 
provision  of  an  improved  means  of 
uniting  the  overlapping  edges  of  the 
roofing  sheets,  characterized  by  a  lower 
cost,  greater  convenience  in  packing 
and  applying,  and  a  superior  result 
both  in  affect  and  appearance.  Mr. 
Finley  assigns  his  patent  to  Parafiine 
Companies,   Inc.   of  San   Francisco. 


James  B.  Morrow,  Oakland.  HEAT 
DEFLECTOR.  This  deflector  is  posi- 
tioned immediately  below  the  top  of 
the  heater,  and  deflects  the  heat  out- 
wardly, which  is  emitted  through  open- 
ings in  the  upper  part  of  the  stove. 
The  heat  thus  deflected  will  warm  the 
lower  part  of  the  room  instead  of  pass- 
ing directly  to  the  ceiling. 


Charles  R.  Jedlicka,  Palo  Alto.  SAN- 
ITARY TOILET-SEAT  COVER.  This 
is  adapted  to  be  utilized  with  fastening 
elements  so  it  can  be  removably  fast- 
ened to  the  toilet  seat  to  completely 
cover  it. 


Garnet  W.  Coen,  San  Francisco.  OIL 
HEATER.  This  provides  a  structure 
which  will  permit  a  maximum  heat 
transfer  to  be  obtained  between  the 
heating  medium  and  the  oil  or  liquid 
to  be  heated.  This  is  a  simplified  form 
of  heater  as  in  his  co-pending  patent 
of  March  30,  1321,  Serial  No.  457.008. 


Anton  Mazzanovich,  Los  Angeles. 
SUPPORT  FOR  WALL  SETS.  This 
greatly  facilitates  the  work  of  handling 
stage  scenery,  particularly  those  up- 
right frames  that  occupy  vertical  posi- 
tions on  the  stage,  and  which  represent 
walls  of  buildings  or  like  structures. 


Harold  C.  Bennet  and  Garner  L. 
Knox,  Los  Angeles.  TRAILER  COUP- 
LING. This  relates  to  trailer  coup- 
lings and  is  more  particularly  adapted 
to  two  wheeled  trailers,  the  forward 
ends  of  which  are  supported  by  the 
towing  vehicles. 


Edward  J.  Wheeler,  of  Oakland. 
GRATE.  This  is  an  improvement  for 
burning  fuel  of  all  kinds  such  as  solid 
and  gaseous  fuels,  and  particularly 
combined  gas  and  coal  grates.  It  may 
be  shaken  by  angular  oscillation  about 
a  horizontal  axis. 


Alfred  C.  Stewart,  or  Los  Angeles. 
FUEL-SUPPLY  FOR  INTERNAL-COM- 
BUSTION ENGINES.  This  provides 
maximum  power  capacity  by  admitting 
additional  fuel  as  required  for  heavy 
loads  in  such  a  manner  that  It  will  be 
distributed  to  the  full  volume  of  air. 


IRA  Edward  Smith,  of  Stockton. 
ELECTRIC  SWITCH.  This  Is  a  ther- 
mosttatically  or  pressure  operated 
switch  to  be  used  to  control  the  gen- 
eration of  heat,  steam  or  other  pres- 
.sure. 


Myer  E.  Iseman  and  John  K.  Houg- 
ham,  of  Visalia.  DISPLAY  RACK.  This 
comprises  a  compact  and  easily  mov- 
able structure  provided  with  shelves 
arranged  to  support  and  display  the 
goods  in  convenient  and  attractive 
manner.  They  assign  one-third  of  their 
patent  to  Marc  Harold  Iseman,  of  Vi- 
salia. 


Carl  E.  Nagel,  of  Oakland.  PUMP. 
This  Is  that  type  of  pump  which  de- 
pends upon  the  viscosity  of  an  oil  or 
other  fluid  film  for  Its  operation.  This 
will  have  a  sufficient  capacity  to  serve 
as  a  fuel  feed  pump  on  Diesel  engines. 

John  C.  Gregory,  of  Los  Angeles. 
VEHICLE  LIFTER.  This  may  be  adapt- 
ed to  lift  a  motor  vehicle  to  take  load 
oft  from  the  tires  when  the  vehicle  Is 
to  stand  idle  for  some  time,  and  obvi- 
ously the  tires,  rims  and  wheels  may  be 
removed  and  changed  while  the  vehicle 
is  lifted. 


Albert  Bullock,  of  Los  Angeles. 
WELL  DRILLING  APPARATUS.  This 
device  may  be  inserted  into  a  well  in 
the  process  of  drilling  and  which  will 
have  incorporated  therein  means  for 
revolving  a  tool  shank  adopted  to  re- 
ceive any  of  the  standard  forms  of 
drilling   tool. 


George  S.  Halso,  Long  Beach..  WIN- 
DOW FASTENER.  This  is  for  win- 
dows of  the  vertically  slidable  sash 
type,  and  the  object  is  to  provide  a 
fastener  which  is  adapted  to  lock  a 
pair  of  slidable  window  sash  together 
in  either  a  closed  or  a  partly  open 
position. 


Vernon  C.  Sparks.  Stockton,  a  patent 
for  WATER  PUMP  FOR  GAS  ENGINES 
which  is  so  arranged  that  it  may  be  at- 
tached to  the  cylinder  block  of  the 
engine  in  place  of  the  usual  water- 
outlet  elbow  or  pipe. 


Stonewall  Jackson  Freeman,  Fresno. 
HOSE  COUPLING.  This  is  adapted 
especially  for  use  in  connecting  hose 
to  outlets  located  in  positions  where  it 
is  practically  impossible  to  use  a 
wrench  to   tighten  them. 


John  R.  Lowery,  San  Pedro.  HOSE 
COUPLING.  This  device  can  be  easily 
connected  or  disconnected  and  pro- 
duces a  fluid  tight  Joint  when  properly 
connected,  and,  further  to  provide  a 
coupling  that  will  be  very  effective  in 
performing  its   intended   functions. 


Arthur  C.  Dennis,  San  Francisco. 
LOADING  AND  DISCHARGING  AP- 
PARATUS. This  invention  includes  an 
excavator  or  scraper  means  acting  in 
concert  with  an  Improved  conveyor 
structure  for  conveying  and  depositing 
the  material  to  the  desired  point  of  dis- 
position. 


Robert  C.  Hoyt,  Oakland.  GAS 
HEATER.  This  heater  is  of  the  radi- 
ator type,  and  radiates  the  heat  chiefly 
from  the  front  columns  by  retarding 
the  heat  units,  and  provides  a  compar- 
atively  cool   surface    under   the   heater. 


Richard  M.  Finn,  Mill  Valley.  METH- 
OD FOR  GALVANIZING  CYLINDRICAL 
BODIES.  This  is  applicable  to  se- 
cure a  perfect  galvanized  surface  of 
even  thickness  on  cylindrical  or  sub- 
stantially cylindrical  articles.  Finn 
assigns  his  patent  to  John  Finn  Metal 
Works,   of  San   Francisco. 


Arthur  Ernest  Anakin,  Long  Beach. 
AUXILIARY  LOCK  FOR  SAFES  AND 
VAULTS.  This  is  primarily  intended 
tor  upon  safes  and  vaults,  although  it 
may  be  utilized  in  connection  with  any 
form  of  lock  where  an  increased  degree 
of  safety  and   protection  is   desired. 

William  Lloyd  Giles,  Santa  Ana. 
CONCRETE— FORM  TIE  AND  SPACER 
This  has  to  do  with  devices  for  tying 
and  spacing  opposite  boards  or  plates 
of  concrete  forms  and  similar  appara- 
tus. Giles  assigns  his  patent  to  David 
Baker   Smith,   of  Dos  Angeles. 


David  P.  Cleveland,  Oakland.  PRO- 
CESS OF  REMOVING  SURFACE  FIN- 
ISH. This  has  to  do  with  the  direction 
upon  a  surface  of  a  hot  fluid  contain- 
ing caustic  alkali  or  equivalent  in- 
gredients. Cleveland  assigns  his  patent 
to  Universal  Paint  Remover  and  Motor 
Cleaning  Company,   of  Dallas. 


Albert  L.  Tietze,  Huntington  Beach. 
SAFETY  WRENCH.  This  wrench  Is 
adapted  for  screwing  up  or  unscrewing 
the  joints  In  the  sucker  rods  of  deep 
well  pumps  and  for  other  like  uses. 
Tietze  assigns  his  patent  to  Standard 
Oil  Company,  of  San  Francisco. 


John  F.  Makowski,  Stockton.  PLAS- 
TER LATH.  This  is  to  be  used  as  a 
substitute  for  wooden  or  metal  lath 
heretofore  commonly  used  in  the  plas- 
tering art.  This  is  a  continuation  of 
Serial  No.  608,595  filed  December  23, 
1922.  Makowski  assigns  his  patent  to 
California  Cedar  Products  Company,  of 
Stockton. 


Laurence  West  Wyman,  Oakland. 
WATER  GATE.  This  gate  will  be 
economical  to  manufacture  and  easy  to 
install,  especially  and  particularly 
with  respect  to  the  means  for  locking 
it  is  different  directions.  Wyman  as- 
signs his  patent  to  California  Culvert 
Company,   of  Oakland. 


Eugene  J.  Sharadin,  Los  Angeles. 
COMBINED  SCRAPING  AND  FINISH- 
ING PLANE.  This  provides  means  by 
which  relatively  wide  blades  of  various 
widths  can  be  effectively  used  in  one 
and  the  same  plane  to  permit  the  plane 
to  be  used  either  as  a  scraping  or  fin- 
ishing plane  for  flooring,  furniture  or 
other   interior   trim. 


Ell  S.  Straub,  Los  Angeles.  DOOR- 
OPERATING  MECHANISM.  This  is  for 
operating  swinging  doors  from  a  re- 
mote point.  It  is  positive  in  action  and 
readily  actuated  to  effect  the  opening 
and  closing  of  a  door  and  the  latching 
thereof    when    in    closed    position. 

William  A.  Trout,  Los  Angeles. 
DERRICK  CONSTRUCTION.  This  re- 
lates to  well  drilling  equipment  and 
particularly  to  derricks  of  the  type 
used  in  the  petroleum  oil  producing  in- 
dustries. Trout  assigns  his  patent  to 
Emsco   Steel   Products   Company. 
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APARTMENTS 


Contract  Awarded. 

APARTMENTS  Cost.    $25,000 

SAN  FRANCISCO.  Twenty-fourth  St. 
and  Vlcksburg. 

Three-story  frame  and  stucco  apart- 
ment  house. 

Owner— Henry    Crossfteld.  „„     „      . 

Architect— Albert  Schroepfer,  68  Post 
St.,   San   Francisco. 

Contractor — G.  Petterson,  36  Divlsa- 
dero  St.,  San   Francisco. 


To  be  Done   by   Day  3  Work. 
APARTMENTS  Cost,    $45,000 

SAN    FRANCISCO.      SW   Green   St.   and 

Van  Ness  Ave. 
Four-story  and  basement  concrete   (18) 

apartments.  „     .^      .    , 

Owner — Louis    Johnson,    729    Occidental 

Ave.,   San  Francisco. 
Architect — None. 


Contract  Awarded.  .,.  „^„ 

APT.    BLDG.  Cost,   $44,000 

SAN  FRANCISCO.     W  Leavenworth  St., 
115  N  Sutter  St.  ,    .  ^ 

Blx-story     and       basement       reinforced 

concrete   apartment    bids. 
Owner — C    W.    Plcketts,   Olney   G.   Gor- 
don  and  Arthur   H.   Draughon,  Ho- 
tel   Minster,    S.   F.  ,„„       ,       . 
Contractor— E.    V.    Lacey,     180      Jessie 
St.,   S.   F. 


Contract  Awarded. 

APARTMENTS  Cost,    $24,637 

SAN   FRANCISCO.      N    Page    St.    U7    W 

Gough    St. 
Three-story    and    basement    frame    (9) 

apartments. 
Owner — J.  Zimmerman. 
Architect — None. 
Contractor — P.    Algot    Nelson,    365    Oak 

St.,   San   Francisco. 

Working  Drawings  Being  Prepared. 

HOTEL,  APTS.  Cost,   ? 

SAN     FRANCISCO,     East     side     Leaven 

worth    St.    north    of    O'Farrell    St. 
Ten-story     steel    frame     and       concrete 

hotel,    apartment    bldg. 
Owner — E.     V.     Lacey     and     J.     Green- 
bach,    180    Jessie    St..    S.    F. 
Architect — C.  O.  Clausen,  Hearst  Bldg.. 
San  Francisco. 
Segregated  bids  will  be  taken   short- 
ly.   

Plans    Complete.  

APARTMENTS  Cost,    $20,000 

SAN    FRANCISCO,    NE    cor.    Ocean    and 

Granada   St. 
Three-story    and    basement    frame    (9) 

apartments. 
Owner — Theo.    De    Pass,    180   Jessie    St., 

San    Francisco. 
Architect — R.    R.    Irvine.    738    New    Call 

Bldg.,   S.   F. 

Sub-Bids  Being  Taken  on  all  Portions 
of  Work. 

APTS.     &     MKT.  Cost,     $90,000 

OAKLAND,  SW  Cor.  5  12th  &  3rd 
Ave. 

Three-story  48-room  brick  and  con- 
crete apartments  and  market. 

Owner — Turlock  Produce  Co.,  E  12th 
St.    and    3rd    Ave.,    Oakland. 

Architect — W.  J.  Wilkinson,  Howard 
Ave.,   Piedmont. 

Contractor — Barrett  &  Hilp,  361  12th 
St.,   Oakland. 


Preliminary    Plans    Being   Prepared. 
STORE,  APTS.  Cost,  $45,000 

SAN    FRANCISCO.  Cor.    Irving    and 

20  th    Ave. 
Three-story   frame   and   stucco   store   & 

apt.   bldg..    (10   apts.,    5   stores). 
Owner  —  G.    B.    Jackson    &    Son,    1929 

Irving   St..    S.    P. 
Architect  —  E.    E.    Young.    2002    Cali- 
fornia  St.,    S.    F. 
Apartments  will  be  thoroughly  mod- 
ern,   steam    heating   plant,    etc. 


Bids  Being  Taken  on  Revised   Plans. 

APARTMENTS,  ETC.  Cost,   $16,000 

SAN  FRANCISCO.  Mission  and  Wilson 
Streets. 

Two-story  frame  and  stucco  undertak- 
ing parlors   and   apartments. 

Owner — W.   C.  Leonetti. 

Architect— O.  R.  Thayer,  110  Sutter  St., 
San  Francisco. 


Bids    Being    Taken. 

APARTMENTS.  Cost,    $25,000 

SAN    FRANCISCO.      B    9th    Ave.      175    S 

Geary    St. 
Three-story    and   basement   frame    (12) 

apartments. 
Owner — Herman    Lawson,    465    Tehama 

St.,   San   Francisco. 
Architect — C.  O.  Clausen.   Hearst  Bldg.. 

San   Francisco. 


Plans    Being    Prepared. 

APARTMENTS  Cost,    $200,000 

SACRAMENTO.      Opp.    Capitol    grounds. 

Six-story  reinforced  concrete  apart- 
ment, (community)  house,  contain- 
ing   ten    apartments. 

Owner — Withheld. 

Architect — Quandt  &  Bos.  Humboldt 
Bk,   Bldg.,   S.   F. 


To   Be  Done  By  Day's  Work. 

APARTMENTS  Cost.    $30,000 

SAN  FRANCISCO,  S  Union  85  W  Pierce. 

Three-story  and  basement  frame  (12) 
apartments. 

Owner — Emll  Nelson.  73  AUston  Way. 
San   Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny  St.,   S.   F. 


Contract  Awarded. 

APARTMENTS  Cost.    $32,000 

SA.N'    FRANCISCO.      SE   Gore   Cervanies 

Blvd.   &  Beach  St. 
Three-story    and   basement    frame    (12) 

apartments. 
Owner— Dr.    J.    K.    PUnes,    350    Post   St., 

Architect — P.    Rlghetto,    12    Geary    St., 

Contractor — Mazzuchi    &    Volfatti,    1006 
Hampshire   St. 


Material  of  Merit 

DOORS 

Firedoors,  Freight  Elevator, 
Garage  an(J  Warehouse  Doors. 
Pold-np-Pors,  'il-co-dors,  Cobald- 
dors,  Wal-el-dors. — St.  Louis 
Fire  Door  Co. 

STORE  FRONTS 

The  newest  and  most  diversified 

store  front. — Security  Metal 

Products  Co. 

SASH  OPERATING 
DEVICES 

T.  J.  Callahan  Co. 

IRVING  SUBWAY 
AND  SAFSTEPS 

The    fireproof,     ventilated     non- 
slipping   flooring.  —  Irving   Iron 
Works  Co. 
LIGNI  SALVOR 
Best  AVood  Preserver. 
Douglas    Woodhams    &    Co. 

J.  C.  LYNN 

24  CALIFORNIA  STREET 

Sutter  5907  San  Francisco 


LOS  ANGELES.  Los  Angeles  Co..  Cal. 
—Harvey  D.  Thornburg,  6381  Holly- 
wood Blvd..  has  had  plans  prepared  for 
4-story  and  basement  Class  C  apart- 
ment building.  88x125  ft.,  at  1401-15 
Las  Palmas  Ave.  for  self.  Contract 
will  probably  be  let  and  work  started 
within  3  weeks.  Building  will  con- 
tain fifty-one  2  and  3-room  apart- 
ments; face  brick,  art  stone,  composi- 
tion roof,  galvanized  Iron  cornice,  sky- 
lights, metal  sash,  structural  steel, 
terrazzo  lobby  floor,  tiled  baths,  pine 
floors,  mail  boxes,  fire  escapes,  auto- 
matic electric  elevator,  built-in.  beds, 
vacuum  cleaning,  refrigerating  system, 
gas-steam  radiators.  Pittsburgh  water 
heater.     Cost.   $125,000. 


BONDS 


YUBA  CITY.  Sutter  Co..  Cal.— Elec- 
tion will  be  held  March  24  in  Yuba  City 
School  District  to  vote  bonds  of  $37.- 
500  to  finance  construction  of  addi- 
tional classrooms  to  present  school. 
Trustees  of  district  are:  E.  E.  Werney, 
Geo.  W.  Johnson  and  Louis  P.  Rock- 
holt. 


EMERYVILLE.  Alameda  Co..  Cal. — 
Election  held  to  vote  on  formation  of 
proposed  Emeryville  High  School  Dis- 
trict carried.  Election  will  be  called 
shortly  to  vote  bonds  of  $60,000  to 
finance  erection  of  new  high  school. 


TRACY.  San  Joaquin  Co..  Cal. — 
Bonds  of  $18,000  voted  to  finance  con- 
struction of  additions  to  standing 
schools. 


SANTA  PACLA.  Ventura  Co.,  Cal.— 
Briggs  school  district  will  call  bond 
election  soon  to  vote  on  $80,000  issue  to 
finance  new  6-room  fireproof  school. 
Jessie  Knight,  clerk  of  board  of  trus- 
tees. 


PETALUMA.  Sonoma  Co..  Cal. — 
Waugh  School  District  votes  bonds  of 
$10,000  to  finance  erection  of  new 
school   to   replace   present  structure. 


BANTA.  San  Joaquin  Co..  Cal. — Trus- 
tees of  Valley  School  District  con- 
templates erection  of  new  school.  A 
liond    issue    is    proposed    to    finance. 


CHVROHES 


LOS  ANGELES.  Los  Angeles  Co.,  Cal. 
Architects  S.  Tilden  Norton  and  Fred- 
erick H.  Wallis.  716  S.  Spring  So.,  are 
completing  working  plans  for  a  3-story 
and  Ija.sement  brick  synagogue  at  the 
cuiner  of  4th  St.,  and  New  Hampshire 
Ave.  for  Sinai  Congregation.  Rev. 
Mayer  Winkler,  rabbi;  auditorium  to 
seat  1400  people,  Sunday  school  as- 
sembly hall  to  seat  450,  classrooms, 
social  hall,  toilets  library,  foyer,  toilets 
and  restrooms;  pressed  brick,  plaster 
and  art  stone  facing,  tile  and  composi- 
I  on  ro  fing,  steam  heating  sybtem, 
lenient  tiled  and  hardwood  floors,  art 
glass  Summerbell  or  steel  trusses, 
ventilation  system,  pine  and  hard- 
wood trim,  storage  water  heater,  pipe 
organ  and  organ  screen.  Bids  will  be 
taken  in  about  2  weeks. 


Planned  .    . 

CHURCH  Cost.    $230,000 

BERKELEY.     Dana     St.     bet.     Bancroft 
Way   and   Durant   Ave. 

New    church,    seating    capacity      about 
1500. 

Owner — Trinitv    M.    E.    Church.    Berke- 
ley.   Calif. 

Architect— Tuttle     &     Tuttle,     363     17th 
St..   Oakland. 
A    campaign    will    be    held   March    29 

to    April    5.    throughout    the    state    to 

raise   funds   for   the   new   edifice. 
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GLENDALE.  Los  Angeles  Co.,  Cal.— 
Barkelew  &  Gould.  401  Glendale  Blvd., 
Lros  Angeles,  awarded  general  contract 
at  $89,602.50  on  revised  bid  for  units 
Nos.  1  and  2  for  Glendale  Baptist 
Church  at  Louise  and  Wilson  Sts., 
Glendale;  electric  contract  will  be 
awarded  to  Graham  Elec.  Co.,  4309  S. 
Park  Ave..  Los  Angeles;  plumbing  to 
Coker  &  Taylor,  209  S.  Brand  Blvd., 
'  Glendale.  Figures  are  being  taken  for 
'  gas  steam  heating,  painting  and  deco- 
rating, art  glass,  organ,  seats,  etc. 
Chas.  Cressy,  Architect,  130  .S.  Brand 
Blvd.,  Glendale.  The  two  units  to  be 
built  include  aduitorium,  70x85  ft.,  seat- 
ing lilOO;  church  parlor,  community 
hall,  reception  room,  ladies'  parlor, 
kitchin,  remodel  and  extend  present 
basement  to  include  social  hall,  56x46 
feet,  Ixitchen.  service  and  social  rooms; 
basement  only  of  tower  will  be  built. 
General  contract  Includes  reinforced 
concrete  work  in  basement  and  foun- 
dation, stuccoed  brick  exterior,  walls, 
interior  wood  frame,  cast  stone  work, 
stucco  over  Locklath.  clay  tile  and  com- 
position roof,  Hy-rib  and  cement  walls; 
cement.  O.  P.  and  oak  floors;  Integral 
waterproofing,  structural  steel  frame 
for  to-wer  base,  balcony  and  roof;  side- 
walk lights,  accordion  partitions,  tex- 
ture plaster  for  interior.  Celotex 
paneled  ceilings,  remodeling  and  join- 
ing present  frame  building  to  new 
structure.  Other  revised  bids  on  gen- 
eral contract  were:  John  Simpson  Co., 
$93,579;  Thos.   H.   Reed,   $95,219. 


DAVIS.  Yolo  Co..  Cal. — Archts.  Alli- 
son &  Allison.  1405  Hibernian  Bldg., 
have  l)een  commissioned  to  prepare 
plans  for  a  new  church  bldg.  at  Davis. 
Yolo  county,  California,  for  Davis  Com- 
munity Church.  L.  J.  Fletcher,  Univer- 
sity Farm,  Davis,  Cal..  member  board 
of    trustees.    Masonry    constr;    $50,000. 


FACTORIES  AND 
WAREHOUSES 


Contract    Awarded. 

WAREHOUSE  Cost.    $13,765 

SACRAMENTO.    Cal.      Lots    7    and    8.    R, 

S,   4th  and   5th   Sts. 
Warehouse  building. 
Owner — J.    L.    Flthian,    1609-B    7th    St., 

Sacramento. 
Architect — None. 
Contractor  —  Chas.   S.   Mabrey  Co.,   227 

Ochsner   Bldg.,    Sacramento. 

Contract   Awarded. 

SHOP  Cost,   $19,000 

OAKLAND,    Alameda    Co.,    Cal.      N    E- 

12th   St.,   200   E   29th   Ave. 
Two-story    brick      machine      shop    and 

foundry. 
Owner— Fred    L.    De    Sonno,    1853    38th 

Ave.,    Oakland. 
Architect — None. 
Contractor    —    M.    E.    Hopper    &    Sons, 

1117    Webster    St..    Oakland. 


Contract    Awarded. 

PACKING  PLANT  Cost,   $200,000 

Ji"RESNO,  Fresno  Co.,  Cal.     R  and  Ven- 
tura   Avenue. 
Two-storv    and      basement      reinforced 
concrete  dried  fruit  packing  plant, 
150x122    feet. 
Owner — J.  B.  Inderrieden  Co.,  Premises 
Engineer     &     Contractor — James     Me- 
Collough.  Fresno. 


CHICO,  Butte  Co..  Cal.— Nestle  Food 
Co.  of  New  Yorl5  contemplates  erection 
oi  condensed  milk  plant  in  vicinity  of 
Chico.  Prospective  sites  are  now  being 
considered. 


Preliminary    Sketches    Being    Prepared. 

FACTORY  Cost,    $37,500 

SAN  FRANCISCO.  SE  Fourth  and 
Stillman    Sts. 

Two-story  reinforced  concrete  cigtar 
factory,   80x115  feet. 

Owner — Louis  R.  Lurie,  315  Montgom- 
ery  St.,   San   Francisco. 

Lessees — Glaser  Bros.,  621  Montgom- 
ery   St.,    San    Francisco. 

.Architect — O'Brien  Bros.,  315  Mont- 
gomery   St.,    San    Francisco. 


Segregated   Figures  Being   Taken. 
ONE-STORY  BLDG.  Cost,   $60,000 

SAN    FRANCISCO,    28th    and    Magnolia. 
One-story      concrete      and      tile      120x70 

with   boiler   room    30x50. 
Owner — Ambassador    Laundry    Co.,    San 

Francisco. 
Engineer — B.  Touhey.  %  Pacific  Engrs., 

P.oom   1011  Flatiron   Bldg.,   S.  F. 
L.    P.    Price,    San    Francisco    Co.,    has 
contract  for  general  construction.   Seg- 
regated    figures     are    being    taken     on 
other   portions   of  the   work. 


Plans    to    be    Prepared. 

TWO-STORY  BLDG  Cost.   $300,000 

OAKLAND.  Alameda  Co..  Cal.  West 
line  of  Telegraph  Ave.  north  of 
53rd    St. 

Two-story  concrete  and  brick  dry 
cleaning    plant. 

Owner — Marshall-Steel  Co.,  2124  Cen- 
ter   St.,    Berkeley. 

Construction  Engineer  —  R.  Vane 
Woods,  17th  and  Telegraph  Ave., 
Oakland. 

Mechanical     Engineer — B.     Touhey,     % 
Pacific  Engineers,  Room  1011  Flat- 
iron   Bldg.,    S.    F. 
Property    is    about    200x516.      Size    of 

building  has  not  yet  been  decided  upon 


Plans   Completed. 

WAREHOUSE  Cost,    $20,000 

STOCKTON,    San    Joaquin    Co.,    Cal.    No. 

1800  B-Weber  St. 
Warehouse. 
Owner  —  Richmond     Chase     Co.,   A  St. 

Cor.    Weber,    Stocl<ton. 
Architect     and     Contractor — Davis-Hel- 

ler-Pearce      Co.,    443    E-Weber      St., 

."Stockton. 


Working  Drawings  Being  Prepared. 

ADDN.  TO  BLDG.  Cost,  $80,000 

SAN  FRANCISCO.  New  Montgomery 
St.,    bet.    Minna    and    Natoma    Sts. 

Two-story  Class  C  addition  to  brick 
loft    building. 

Owner — Schwartz   &    Bernheim. 

Architect — O'Brien  Bros.,  315  Mont- 
gomery St.,   S.   F. 


LOS  ANGELES.  Los  Angeles  Co.,  Cal. 
— Macdonald  &  Kahn,  1200  Spring  Ar- 
cade Bldg.,  will  build  2-story  Class  A 
warehouse,  lS7xl25  ft.,  at  2421  B.  15th 
St.  for  A.  Brownstein  &  Co..  San  Fran- 
cisco. Leland  S.  Rosener,  engineer,  723 
Insurance  Exchange  Bldg.,  San  Fran- 
cisco. Reinforced  concrete  frame  and 
floor  and  roof  slabs,  bricl<  filler  walls 
and  facing,  hollow  tile  partitions,  com- 
position roofing,  skylight,  metal  roll- 
ing doors,  steel  sash,  metal  cornice,  or- 
namental iron.  Areola  heating,  auto- 
matic water  heater,  elevator,  pneuma- 
tic system.  Building  is  designed  to 
carry  two  additional  stories.  Cost, 
$140,000. 


MANTECA.  San  Joaquin  Co.,  Cal. — 
Spreckels  Creameries,  Inc.,  1405  Mis- 
sion St..  San  Francisco,  has  taken  over 
the  Bacilieri  cheese  plant  opposite  the 
Southern  Pacific  depot  and  will  ex- 
pend $10,000  in  installation  of  n.-w 
equipment  to  handle  sweet  cream, 
churning  cream  and  whole  milk.  P. 
Mogensen  is  president  and  manager  of 
the    company. 


SAN  FRANCISCO  —  Victor  F.  Hocl- 
scher  and  Daniel  Rosenblum.  544  Mar- 
ket street,  has  purchased  the  vacant 
lot  on  the  northeast  corner  of  How- 
ard and  Twelfth  streets,  having  a 
frontage  of  130  feet  on  Howard  street 
and  142  feet  on  Twelfth  street.  The 
present  owners  expect  to  improve  the 
property  in  sub-divisions  for  indus- 
trial purposes. 


LOS  ANGELES,  Cal.  —  Walter  E. 
Warne,  1111  Marsh-Strong  Bldg.,  L.  A. 
has  contr.  at  about  $175,000  for  4-story 
reinf.  cone,  class  A  storage  warehouse 
at  n.e.  cor.  2nd  St.  and  Central  Ave., 
for  Davies  Warehouse  Co.;  W.  .7.  Saun- 
Saunders,  Laughlin  Bldg.,  archt.;  173x 
137  ft.,  stucco  exter.,  comp.  rfg..  cem. 
fls..  steel  sash,  part  basement,  gas  rads 
plate  glass,  3  elec.  freight  elevators, 
ornam.  iron  wk.,  skylights;  there  is 
2-story  class  C  brick  warehouse,  100 
by  150  ft.  on  site  that  will  be  altered. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
—McDonald  &  Kahn,  535  S.  Spring  St., 
have  contract  for  two  one-story  fac- 
tories at  Vernon  and  Santa  Fe  Aves. 
for  Parafflne  Paint  Co.:  1  building  will 
be  1-story,  40  feet  high.  100x190  ft. 
and  the  other  1-story,  26  feet  high.  180 
x360  ft.,  steel  frame,  concrete  founda- 
tion and  floors,  sawtooth  roof  con- 
struction, steel  sash,  crane  runway  and 
crane,  corrugated  iron  exterior;  Le- 
land S.  Rosener,  723  Insurance  Ex- 
change Bldg.,  San  Francisco,  architect; 
Moore  Dry  Dock  Co..  604  Wrlght- 
Callender  Bldg..  has  steel  contract  at 
about   $50,000. 

SAN  FRANCISCO— Banner  Refining 
Co.,  plant,  20th  and  Minnesota  Sts., 
suffers    $250,000    fire    loss. 


PORTERVILLE,  Tulare  Co.,  Cal.— 
Angus  Shaw  and  John  N.  Davies,  rep- 
resenting the  Drug  Products  Co.  of 
Portland.  Ore.,  have  leased  80  acres  of 
the  H.  A.  Vossler  ranch,  9  miles  east  of 
Porterville  and  will  erect  distilling 
and  refining  plant  for  the  manufacture 
of   menthol. 


FLATS 


To  Be  Done  By  Day's  Work. 

FLATS  Cost,   $6000   each 

SAN  FRANCISCO.   S  Lincoln  Way  32  to 

127  inc.  E  6th  Ave. 
Four  2-story  and  basement  frame  flats 

(2   flats   in   each   bldg.) 
Owner — R.    P.    Hobbs,    818    Shrader    St., 

San   Francisco. 


To   be   Done    l>v  Day's   Work. 
\PARTMENT   FLATS  Cost.    $12,000 

SAN    FRANCISCO.      E    Guerrero    185    N 

Twenty-sixth    Street. 
Two-story    and      basement    frame       (4) 

apartment  flats. 
Owner — Richard   Sinnltt,    1355   Guerrero 

St.,   San   Francisco. 
Architect — None. 


JOQST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members   Builders'   GixohanB*) 
loss    nARKBT   8T. 

Phone  Market  891     Stan  Frmncieoo 


"MacArthur  For  Piles" 

STRAIGHT  SHAFT  rOMl'RKSSED  CONCRETE  PILE 
PEDESTAL  COMPRESSED  CONCRETE  Pn,E 
COMPOSITE  COMPRESSED  CONCRETE  PILE 

cover  all  lengths  and  conditions  without  change  of  rigging,  delay  and 
consequent  financial  loss. 

MacArthur  Concrete  Pile  & 
Foundation  Co.,  Inc. 

373  MONADNOCK  BUILDING,  SAN  FRANCISCO,  CALIF. 

PHONE  SUTTER  3549 
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To    be   Done   by   Day's   Work. 

FLATS  Cost,   each   $6000 

SAN    FRANCISCO,     W     Clayton,     25     to 

100    inc.,    N    Grove    St. 
Four      2-story      and      basement      frame 

flats.    (2    flats    in    each    bldg.) 
Owner — W.   R.   Voorhies,   180   Jessie   St., 

San    Francisco. 
Architect — None. 


To  Be  Done   By  Day's   Work. 

FLATS  Cost,    $12,000 

<SAN  FRANCISCO,  NE  Cor.  Ellis  and 
Scott  Streets. 

•Two-story  and  basement  frame  (4) 
flats 

Owner — G.  J.  Burke,  1335  Scott  St.,  San 
Francisco. 

Architect — M.  G.  Bugbee.  619  Washing- 
ton St.,  San  Francisco. 


I'o  Be  Done  By  Day's  Work. 

FLATS  Cost,   $10,000 

SAN    FRANCISCO,    W    11th    Ave.    75    S 

Chestnut  St. 
Two-story   and     basement     frame      (4) 

flats. 
Owner  —   Christiansen   Bros.,    687   20th 

Ave.,   San   Francisco. 


To  Be  Done  By  Day's  Work. 

FLATS  Cost,   $7000   each 

SAN  FRANCISCO.  E  Scott  150  to  200  N 
Alhambra    Way. 

Three  2-story  and  basement  frame 
flats    (2    flats    in    each    bldg.) 

Owner — J.  V.  Campbell  and  J.  M.  Hoop- 
er,   1072    Bryant  St.,    San   Francisco. 


GARAGES 


Contract   Awarded. 

GARAGE  Cost,    $22,000 

SAN  FRANCISCO,  E  Powell  90  S  Jack- 
son St. 

Two-story   concrete   garage. 

Owner — Joseph  Pasqualetti,  1705  Hum- 
boldt   Bank    Bldg.,    S.    F. 

Architect — None. 

Contractor  —  American  Concrete,  1705 
Humboldt    Bank    Bldg.,    S.    F. 


NAPA.  Napa  Co.,  Cal. — A.  Lutge, 
Napa,  -will  shortly  take  bids  to  erect  a 
one-story  reinforced  concrete  and  dis- 
playroom  at  1123  Coombs  St.;  will  con- 
tain approx.  12,S00  sq.  ft.  floor  space; 
est.  cost,  $16,000.  C.  L.  Hunt,  Napa, 
architect.  Chas.  Ferguson,  local  Ford 
dealer,  will  occupy  structure. 


i.OS  ANGELES,  Cal. — Archt.  John 
M.  Cooper,  321  Marsh-Strong  Bldg.,  has 
completed  working  plans  for  a  2-story 
rei-.f.  cone,  automobile  bldg.  at  n.e.  cor. 
aOtn  St.  and  Long  Beach  Ave.  tor  Al- 
bertson  Motor  Car  Co..  1540  S  Figueroa 
St.;  101x300  ft.,  cone,  exter.,  comp.  rfg.. 
reinf.  cone,  loading  dock  17x300  ft.. 
stB-il  sash,  sprinkler  sys..  cem.  fls.,  wire 
gic-^s.  skylights;  $200,000.  Owner  tak- 
ing,  bids. 


LOS  ANGELES,  Cal. — Archt.  T.  Bev- 
erly Keim.  Jr.,  Haas  Bldg.,  is  prepar- 
ing plans  for  a  1-story  class  C  auto- 
mobile bldg.  on  Figueroa  St.  near  15th 
St.  for  Greer-Robbins  Co.  Dimensions 
65x250  ft.,  with  a  wing  150x50  ft.,  ex- 
tending to  15th  St.;  brick  walls,  stucco 
and  cast  stone  fronts,  plate  glass,  steel 
beams,  comp.  rfg.,  metal  skylights, 
steel    sash,   fire   doors,  cem.   fls. 


GOVERNMENT  WORK 
AND  SUPPLIES 

LIVERMOras.  Alameda  Co.  —  Bids 
were  opened  at  the  office  of  the  U.  S. 
A'eterans  Hospital  No.  102  at  10  a.  m. 
March  2,  1925,  for  the  construction 
of  a  tile  or  brick  and  stucco  pump 
house  and  well  site.  Bids  were: 
H.    S.   Williams,    180  Jessie 

St.,    S.    F $1326   30  days 

A.    Bruce   &   Son,   Pleason- 

ton     1535  50  days 

Berg    &    Lundquist.    Oak..    1779   50  days 

S.     Bothwell    &    Son 2100   60  days 

West    Coast    Constr.    Co...    2200   60  days 

SAN  FRANCISCO— Until  March  11,  II 
A.  M.,  bids  will  be  rec.  by  Constructing 
Quartermaster,  Fort  Mason,  to  drive 
piles,  etc..  for  wharf  repairs  at  Fort 
Winfleld  Scott.  See  call  for  bids  under 
offlclal  propoaal  section  In  tliis  issue. 


MARE  ISLAND.  Cal. — Following  bids 
received  by  Bureau  of  Yards  and 
Docks,  Navv  Department,  Washington, 
D.  C,  under  Specification  No.  5034,  for 
alterations  to  Building  M-34,  Navy 
Yard,    marine    barracks: 

S.  H.  Averill,  500  Illinois  St.,  Vallejo, 
Cal.,    $4359. 

J.    Pringle,    Burlingame,    Cal.,    $4500. 

George  F.  Barenchi,  Fical  Huggins 
Bldg..   Vallejo,   Cal.,    $4426. 

J.   P.   Fletcher,   Crockett,   Cal.,   $3648. 

T.  A.  Clark,  Claus  Spreckels  Bldg., 
San   Francisco,   $4497. 

TUCSON,  Ariz.— Until  March  24,  bids 
will  be  received  bv  U.  S.  Veterans'  Bu- 
reau, Arlington  Bldg.,  Washington.  D. 
C,  for  refrigerating  and  ice-making 
plant  at  U.  S.  Veterans'  Hospital  No. 
51,  Tucson.  Ariz.  Work  includes  con- 
crete foundations  and  floor,  wood  wall 
and  roof  construction  and  prepared 
roofing. 


WASHINGTON,  D.  C— Bids  are  being 
received  by  Bureau  of  Supplies  and 
Accounts,  Navy  Department,  to  fur. 
and  del.  materials  to  Navy  Y'ards  and 
stations,  as  follows,  date  for  opening 
bta  as  noted  at  close  of  each  para- 
graph: 

Sched.  3353.  Mare  Island.  50,000  lbs. 
fire  clay,  March    17. 

Sched.  3354.  Puget  Sound,  31,000  hel- 
ical springs.  March  17. 

Sched.  3364.  Mare  Island,  approxi- 
mately 13,000  lbs.  copper  tubing, 
March   10. 

Sched.  3379,  Mare  Island,  43,930  ft. 
b.  m.  white  oak.  March  17. 

Sched.  3380.  Mare  Island,  2000  lin.  ft. 
leather  belting;  March    17. 


SAN  FRANCISCO — Until  March  10,  11 
A.  M.,  bids  will  be  rec.  bv  U.  S.  Engi- 
neer Office,  85  2nd  St..  under  Order  No. 
5834-694.  to  fur.  and  del.  Rio  Vista, 
Solano  County,  ball  joint,  impellers, 
cutters  and  other  castings.  Lists  of 
materials  desired  obtainable  from 
above    office    on    request. 


LIVERMORE.  Oal. — Following  bids 
received  by  U.  S.  Veterans'  Bureau  for 
insect  screens  for  windows  and 
doors    at    Veterans'    Hospital    No.     102: 

Orange  Screen  Co.,  Maplewood,  N.  J., 
$33,700;   150  days. 

Morrison-Skinner  Co.,  Wakefield, 
Mass.,  $30,747;  240  days. 

Hippolite  Co..  21st  and  Alameda  Sts.. 
Los  Angeles,  $22,100;  alt.,  deduct,  $1,- 
200;   90   days. 

Pacific  Wire  Products  Co.,  Los  An- 
geles.   $23,500;    200   days. 

Higgins  Mfg.  Co..  Newport,  Ky..  $32,- 
349;  alt.,  deduct  $4,500  if  painted  at 
factory;   120   days. 

Howard  S.  Williams.  San  Francisco, 
$22,500;   90   days. 

Simpson  Mfg.  Co.,  Emeryville,  Cal., 
$23,400;  deduct  $1,000  for  wood  screws; 
120  days. 


LIVERMORE,  Cal.— Following  bids 
received  by  U.  S.  Veterans'  Bureau  to 
fur.  and  install  window  shades  at  Vet- 
erans'  Hospital,   No.    102: 

Item  1,  general  contract;  2.  alternate 
door   shades. 

Tri-City  Window  Shade  Mfg.  Co., 
Oakland.  Cal.,  item  1,  $6,944.68;  2.  add 
$60.50:    60   days. 

D.  N.  &  E.  Walter,  562  Mission  St., 
San  Francisco,  item  1,  $2,632;  2,  $42; 
60   days. 

Theo.  Gorner  Co.,  Livermore,  Cal., 
item    1,    $2,630;   2,   $41.75;   60  davs. 

Wm.  Volker  &  Co.,  631  Howard  St., 
San  Francisco,  item  1,  $8,892.55;  2, 
$47.30;   150  days. 

W.  .&  J.  Sloane,  San  Francisco,  item 
1.   $3,730;   2,   $58;  45   days. 


PEARL  HARBOR.  T.  H.— Until  April 
22.  under  Specification  No.  5067,  bids 
will  be  rec.  by  Bureau  of  Y'ards  and 
Docks,  Navy  Department.  Washington. 
D.  C,  for  fence  and  entrance  gates  at 
Naval  Operating  Base,  Navy  Y'ard, 
Pearl  Harbor.  The  work  includes  ap- 
proximately 5400  ft.  of  9-ft.  diamond 
mesh,  wire  fencing,  and  posts,  spear- 
heads, rails,  etc..  for  2800  ft.  of  addi- 
tional fencing;  deposit  of  $10  required 
for  plans  and  specifications. 


VASHINGTON.  D.  C— Representa- 
tive Mae  E.  Nolan  of  California  has  in- 
troduced bill  seeking  to  sell  the  site 
a^d  sub-treasury  building  in  .San 
Francisco  and  to  use  the  proceeds  to 
purchase  new  site  and  elect  new  fed- 
eral building. 


PRESIDIO,  San  Francisco — Plans  are 
being  prepared  at  the  oflfice  of  the  U. 
S.  Engineers  for  a  steam  heating  sys- 
tem for  the  Letterman  General  Hos- 
pital, Wards  Nos.  3,  4,  5,  7  and  8. 

HALLS   AND   SOCIETY 
BUILDINGS 


Working  Drawings  To  Be  Prepared. 
CLUB   &   HOTEL  Cost,   $250,000 

HONOLULU.    T.    H. 
Three-story  'and     basement    reinforced 

concrete    club    and    hotel    building. 
Owner — Y.  W.  C.  A. 
Architect   —   Julia   Morgan,    Merchants 

Exchange    Bldg.,    San    Francisco. 


SAN  MATEO,  San  Mateo  Co..  Cal. — 
Bond  issue  for  $30,000  to  enlarge  public 
library  is  proposed  by  Rotary  Club. 
Election   would  be   held   in  April. 


THE 
EASY  HARDWARE 


\  /O    >    '"  J  ransoms 

(jiseniients  '  ' 


Any  carpenter — whether  he  is 
faruiliar  with  it  or  not — can 
make  a  perfect  installation  with 
WHITCO  on  old  or  new  sash 
easier,  quicker  and  more  eco- 
nomically than  with  any  other 
kind  of  hardware. 
Made  in  3  sizes — 8  inch,  12  inch 
and  16  inches  long.  Take  case- 
ments up  to  48  inches  wide. 

Manufactured  by 
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FRESNO,  Fresno  Co.,  Cal. — Prelim- 
inary plans  for  proposed  $275,000  home 
are  being  considered  Elks  Lodge  of 
Fresno,  No.  439.  The  building  will  be 
erected  adjacent  to  the  present  quar- 
ters at  2138  Tulare  St.  Will  cover  area 
of  75  by  122  ft.,  with  stores  on  ground 
floor  and  lodge  and  club  rooms  in  three 
upper  stories;  fireproof  construction. 
Building  committee  consists  of  C.  H. 
Staples,  Roy  Pulliam,  Sam  Harkleroad, 
Henry   McKay  and   Lucius   Powers. 


SAN  FRANCISCO — Bids  were  opened 
in  the  office  of  the  Park  Commission- 
ers, and  contract  awarded  for  the  con- 
struction of  a  frame  clubhouse  to  be 
erected  at  the  stadium  in  Golden  Gate 
Park.  Plans  by  Architects  Hasten  and 
Hurd,  278  Post  St. 
Coast  Constr.  Co.,  Crocker  Bldg 

S.    F.    (awarded)     $144,970 

Barrett  &  Hilp    158,122 

C.   H.    Peterson    162,748 

A.  H.  Vogt   168,164 

Schultz  Constr.  Co.    170,000 

J.   G.   Leibert  Co 173,979 

Bids  which  were  received  for  Power 
and  heating  plant  at  the  swimming 
pool,  Fleishhacker  Playground,  have 
been  rejected.  New  bids  will  be  called 
for   shortly. 


VENTURA,  Ventura  Co..  Cal.— C.  C. 
Rittenhouse,  543  Wilcox  Bldg.,  Los  An- 
geles, will  prepare  plans  for  2-story 
Masonic  temple  bldg.  at  Ventura  for 
the  Masonic  Bldg.  Assn.,  Ventura.  Ar- 
cade in  front.  Tudor  style,  3  stores, 
large  auditorium  and  banquet  room, 
large  lodge  room,  council  rooms,  two 
mezzanine    fls. ;    $60,000. 


HOSPITALS 


SAWTELLE,  Los  Angeles  Co.,  Cal. — 
A  500-bed  hospital  for  Pacific  branch  of 
National  Home  for  Disabled  Volunteer 
Soldiers,  at  Sawtelle,  to  cost  $1,500,- 
000,  is  one  of  items  in  deficiency  ap- 
propriation bill  recently  reported  to 
House  of  Representatives  at  Wash- 
ington, D.  C. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Until  April  6.  11  A.  M.,  bids  will  be 
received  by  Henry  A.  Pflster,  county 
clerk,  to  erect  two-story  dormitory 
building  at  county  alms  house  at  Mil- 
pitas.  Chas.  S.  McKenzie,  architect. 
Bank  of  San  Jose  Bldg.,  San  Jose. 
Plans   on    file   in   office    of   clerk. 


LOS  ANGELES.  Cal.  —  Los  Angeles 
Planing  Mill  Co.,  1812  Industrial  St., 
awarded  contract  at  about  $950,000  for 
all  work  complete  for  class  A  hospi- 
tal bldg.  on  Hope  St.  at  15th  St.  for 
California  Lutheran  Hospital  Associa- 
tion. Walker  &  Eisen,  701  Great  Re- 
public Life  Bldg.,  archts.  Diinensions 
197x196  ft.;  9-story,  basement  and  sub- 
basement;  307  beds;  reinf.  cone,  constr., 
press,  brick,  cast  stone  and  stucco 
exter.,  marble  and  tile  work,  1  freight 
and  2  passenger  elevators,  7  operating 
rms.,  steam  htg,  vacuum  cleaning,  mod- 
ern   hospital    equipment. 


PORTLAND,  Ore.— Thos.  Muir.  Board 
of  Trade  Bldg.,  Portland,  at  $157,353 
submits  low  bid  to  Arch.  Lawrence  & 
Holford,    Chamber    of   Commerce    Bldg., 


Member  S.  T.  Builders'  B>xchanK« 
Phone  Sutter  *T00 

ALBERT  DEAN 

Random  Yariepited  ColorH  Slate 

Booflng 

and 

Random  Tariegated  Colors  Tile 

Rooflng 

Compoaltlon   RoofinK 

Oeneral  Roof  Repairing 

Samples  Submitted 

ISO  Jeaato  81.  San  l*mii«lae* 

Rea.    4101    Mlatlon    St 

Phone   Randolph    ttIS 


to  erect  Doernbecher  Memorial  Hospi- 
tal on  Marquam  Hill,  J.  F.  Shea,  low 
for  plumbing  at  $25,511;  and  Alaska 
Plumbing  &  Heating  Co.,  low  for  heat- 
ing and  ventilating  at  $29,576.  Est. 
cost.  $200,000.  Will  be  concrete  and 
brick;  "L"  shape,  longest  wing  129  ft. 
long  and  another  94  ft.,  five  stories  in 
height    in    addition    to    tower. 


OAKLAND,  Alameda  Co. — Bids  were 
received  and  opened  in  the  office  of 
Geo.  E.  Gross,  County  Clerk,  for  fur- 
nishing mechanical  equipment  for 
power  house  at  Highland  (County) 
Hospital,  13th  Ave  and  Vallecito  Place, 
Oakland. 

The  different  propositions  were:  (1) 
Standard  pipe,  Heine  boiler;  (2)  Bab- 
cock  &  Wilcock  boiler;  (3)  Sterling 
boiler;  (4)  approved  standard  make 
water-proof  boiler;  (6)  concrete  wall 
around  oil  storage  tank;  (6)  boiler 
efficiency  test. 
Bids    were: 

J.  E.  O'Mara  &  Co.,  21S  Clara  St.,  San 
Francisco   (awarded) — • 

(1) $69,877 

(2) 77,844 

(3) 75,808 

(4) 68,977 

(5) 1,100 

(6) 825 

Geo.  A.   Schuster — 

(1) 70,960 

(2) 85,550 

(3) 84,140 

(4) 68,800 

(5) 180 

(6) 750 

W.    K.    Nottingham — 

(1) 74,800 

(2) 81,400 

(3) 79,300 

(4) 7,300 

(5) 400 

(6) 750 

W.   H.    Picard — 

(1) 77,777 

(2) 86,227 

(3) 83.852 

(4) 76,389 

(5) 350 

(6) 1,000 

Carl    T.   Doell — 

(1) 86,016 

(2) 98,498 

(3) 93,240 

(4) ■ 83,541 

(5) No  bid 

(6) 885 

United    Iron    Works — 

(1) 89,725 

(2) 97.561 

(3) 95,387 

(4) 92,975 

(5) 500 

(6) 1,250 

Bids  for  the  well  on  the  grounds  of 
the    hospital    were: 

J.    W.    Bankhead,    886    29th    St.,    Oak- 
land  (awarded)   $1485. 
J.    M.    Ongh,    $1706. 


Dlaraell  saldi  "Confldence  la  ■ 
plant  of  alow  ■rronth."  The  con- 
fidence nhlch  archltccta,  con- 
tractors, and  ovracrs  CTCrT^rhere 
have  In  Qnandt-qnallty  paintlny 
and  decorating  scrrice  has  been 
cstabllahed  throngrh  the  strictest 
adherence  to  the  highest  stand- 
ards dortnB  the  past  40  years. 
Whether  the  Job  be  larse  o» 
small,  onr  paramonnt  Interest  la 
to  achieve  the  best  resnit  and 
elve  tnll  TBlne  for  every  dollar 
expended.  Qnandt-qnallty  serv- 
ice Is  a  dependable  service  and 
vriU  fDlflU  all  yonr  reQnlreaseata. 


A.  Quandt  &  Sons 

Painters  •  Decorators 

Since  1S85 
374  GUERRERO  STREET  •  MARKET  1709 

SAM  raANCiSCO 

Los  Angeles 


SAN  FRANCISCO— A.  H.  Vogt,  185 
Stevenson  St.,  at  $18,770,  submits  low 
bid  to  Board  of  Public  Works  for  pil- 
ing and  concrete  work  in  connection 
with  Harbor  Emergency  Hospital. 
Crown  Electric  Co.,  153  Eddy  St.,  at 
$2192,  low  for  electric  work;  M.  B 
McGowan,  180  .Jessie  St.,  at  $5183,  low 
for  brick  and  terra  cotta  work,  and 
Oscar  Aaron,  289  Fourth  St.,  at  $5622, 
for  plumbing.  Complete  list  of  bids 
follows: 

Pile   and   Concrete  Work 

A.    H.    Vogt  - $18,770 

Schultz    Construction    Co 19,369 

Thebo-Starr    and    Anderton     ....    20.270 

Barrett    and    Hilp    21.489 

Anderson  .4    Ringrose    22,000 

O.     Monson     22,320 

MacDonald   and   Kahn    26,291 

Grant    and    Hart     26,300 

i.    L.    Hansen     26,495 

Electric     Worli 

Cr.jwn    Electric    Works     2,192 

ij.     Flatland     2,319 

Standard  Electric  Co 2.414 

Dowd     -     Seid    Co 2.435 

Newbery  Electric  Co,   2,520 

Butte    El.    &    Eq.    Co 2,568 

Brick    and    Terra    Cotta 

M.     B.     McGowan     5,183 

White     &     Gloor     5,289 

H.    H.    Larsen    Co 6,600 

Plumbingr 

Oscar    Aaron     5,622 

J.    E.    O'Mara    Co 5,700 

J.   J.  McLeod   5,726 

P.   W.   Wood,   Inc 5,756 

Wm.    F.    Wilson    Co 5,840 

A,  Lettich   6.074 

W.    H.    Picard     6.100 

C.eo.   A.   Schuster    6,160 

Frank  J.    Edwards    6,165 

Turner     Co 6,420 

F.     P.    McKeon     6,819 

H.    Ernst    &    Sons    9,308 


HOTELS 


Additional    Contracts    Awarded. 
HOTEL,    ETC.  Cost,    $300,000 

OAKLAND,  Alameda  Co.,  Cal.  Fifteenth 

and  Harrison  Sts. 
Six-story    and    basement    steel    frame, 
brick    and    terra    cotta    store    and 
hotel     building     (110     rooms,     100% 
baths). 
Owner — Colt   Investment   Co. 
Architect — Leonard    H.    Ford,    306    14th 

St.,   Oakland. 
Sheet    metal    to    East    Bay    Sheet    Metal 

Works,    223    Broadway,    Oakland. 
Plnmbin^   and    heating    to    W.    A.    Grif- 
fiths,   629    57th    St.,    Oakland. 
Electrical  to  B.  Anderson,  3005  Fulton, 
Oakland. 
Other      contracts      will      be      awarded 
shortly.    As     previously     reported,     ex- 
cavating was   awarded   J.   Catucci,   1212 
ISth  Ave..   Oakland;   structural  steel   to 
Judson    Mfg.    Co.,    Park    Ave.,    Oakland. 
Brick     to    Joseph    Devillers,     1829     3Sth 
Ave.,   Oakland;   terra   cotta   work   to   N. 
Clark  &  Son,  116  Natoma  St.,  San  Fran- 
cisco;   window    frames    to    Clinton    Mill 
.&  Lumber  Co. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Arthur  Bard  &  Co.,  405  Union  Oil 
Bldg.,  will  start  work  soon  on  four- 
story  Class  C  hotel  building,  63x178 
ft.,  at  616  St.  Paul  Ave.  for  Samuel 
Eisberg.  908  N.  Mott  St.  Plans  by  L. 
A.  Smith.  Lilly-Fletcher  Bldg..  Third 
St.  and  Western  Ave.;  156  rooms  with 
100%  baths:  selected  common  brick 
face,  composition  roof,  fire  escapes, 
skylights,  metal  sash,  structural  steel, 
pine  floors,  tile  lobby  and  bath  floors, 
tile  mantels,  automatic  electirc  ele- 
vator, vacuum  steam  heating  system. 
Cost,    $100,000. 
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Negotiating  For  Hotel  Site. 
HOTEL,  Cost,   $450,000   approx. 

BURLINGAME,       San    Mateo    Co.,      Cal. 
Cor.    Bellevue   and   El  Camino   Real 
Four-stoiy      reinforced      concrete     and 
hollow  tile   or  brick   Class  A  hotel. 
(125   rooms   and   baths). 
Owner — Corporation    being    formed    in- 
cluding  J.   H.   Van   Horn   et   al. 
Architect    —   Geo.    Rushtorth,    354    Pine 
St.,  San  Francisco. 
Properly    has    been    selected    on    the 
northeast   corner   of  Bellevue  Ave.  and 
El     Camino     Real,     and     permission     is 
being    awaited    from    the    Trustees    of 
Burlingame  for  the  construction  of  the 
building   at   this   location.     As   soon   as 
this  is  granted,  construction  work  will 
be    proceeded    with    immediately. 

Hotel  will  probably  be  known  as 
Hotel  Burlingame  and  will  be  managed 
by  J.  H.  Van  Horn.  There  will  be  a 
large  ballroom,  a  magnificent  large 
dining  room,  spacious  porches,  and  an 
elaborate  lobby.  The  building  will  be 
on  a  two-acre  tract  of  property  and 
beautiful  effects  in  landscape  garden- 
ing will  be  worked  out  on  the  site. 
There  will  be  a  children's  playroom  in 
the  building  and  large  playgrounds  for 
them   on    the    grounds. 


IXDIO,  Riverside  Co.,  Cal.  —  D.  R. 
Stanford.  1808  W  Main  St..  Alhambra, 
has  contr.  and  started  work  on  2-sto. 
and  basement  hotel,  2S5x44  ft.,  at  Indio 
for  Chas.  B.  Stanford,  1808  W  Main  St., 
Alhambra.  Stores,  lobby,  dining  rm., 
kitchen,  65  hotel  rms.  and  15  baths; 
sel.  com.  brick  face,  asbestos  rf..  plate 
glass,  pine  fls. 


CARTHAY  CENTER,  Los  Angeles 
Co.,  Cal. — Architect  H.  W.  Bishop,  6328 
Eulalla  Blvd.,  Carthay  Center,  Los  An- 
geles, has  completed  working  plans  for 
frame  and  plaster  Class  D  hotel  at 
Carthay  Center  for  Carthay  Center 
Holding  Corp.;  90  rooms  with  100  per 
cent  baths,  lobby,  dining  room, 
kitchen,  etc.;  90x200  feet,  tile  and 
composition  roofing,  basement,  steam 
heating  system,  tiled  baths,  pine  and 
hardwood  floors,  pine  trim,  plate  glass. 


LOS  ANGELES.  Cal.— Archt.  F.  Whit- 
tlesey, 6533  Hollywood  Blvd.,  is  pre- 
paring plans  for  6-story  and  basement 
class  A  store  and  hotel  bldg.  at  s.e.  cor. 
of  7th  St.  and  Gladys  Ave.  for  Business 
District  Development  Co.,  Mer.  Nat. 
Bank  Bids.  It  will  have  322  rms.,  reinf. 
oonc.  constr.,  steam  htg.,  elevators; 
$350,000. 


SANTA  BARBARA,  Santa  Barbara 
Co.,  Cal. — Archt.  Arthur  Saunders,  San- 
ta Barbara,  has  prepared  plans  for  4- 
story  reinf.  cone.  Spanish  type  hotel  at 
e.  end  of  Channel  Dr.  for  Chas.  Bedell 
ilervey,  mgr.  of  Hotel  Green,  Pasadena. 


RICHMOND,  Contra  Costa  Co.,  Cal.— 
Chamber  of  Commerce  Community 
Hotel  Committee  selects  northeast  cor- 
ner of  Tenth  and  Nevin  streets  as  site 
for  proposed  $200,000  hotel  to  be 
financed  by  the  Hickenberry  System, 
Inc.  Site  committee  is  composed  of  E. 
M.  Downer,  L.  J.  Younce,  H.  A.  John- 
ston and  Guy  W.   Wolf. 


MONTEREY,  Monterey  Co.,  Cal.— 
Fred  McCrary,  Monterey,  at  approx. 
$60,000  awarded  contract  by  J.  D. 
Givens  to  construct  30-room  addition, 
all  with  private  baths,  to  Hotel  Kim- 
ball; reinforced  concrete  construction 
with  (4)  stores  and  hotel  lobby  on 
ground  floor.  Steam  heating  plant 
will  be  installed.  Following  sub-con- 
tracts awarded  in  connection  with  the 
work:  Wm.  McConnell,  electric  worlt; 
J.  Ingram,  plumbing;  Wm.  Ingram, 
plastering;  Charles  Allaire,  painting; 
Frost    Roofing    Co.,    roofing. 


ICE  AND  COLD  STORAOE 
PLANTS 


SH.\FTER,  Kern  Co.,  Cal.— Harry 
Scaronl,  Shafter,  plans  to  erect  and 
equip  ice  plant  of  six  tons  daily  ca- 
pacity. 


TUCSON,  Ariz.— Until  March  24,  bids 
will  be  received  by  U.  S.  Veterans'  Bu- 
reau, Arlington  Bldg.,  Washington,  D. 
C,  for  refrigerating  and  ice-making 
plant  at  U.  S.  Veterans'  Hospital  No. 
51,  Tucson,  Ariz.  Work  includes  con- 
crete foundations  and  floor,  wood  wall 
and  roof  construction  and  prepared 
roofing. 


POWER  PLANTS 


S.\.\TA  B.\RB.\RA.  Cal.  —  $140,000 
hydro-electric  bond  Issue  carried  at  re- 
cent election. 


PUBLIC  BUILDINGS 


LOS  ANGELES.  Los  Angeles  Co.,  Cal. 
— Until  2  P.  M.,  March  23,  bids  will  be 
received  by  L.  A.  County  for  general 
work  including  concrete,  brick  and  tile 
mason,  carpenter,  composition  roofing, 
lath  and  plaster  work,  for  Patriotic 
Hall,  S.  Flgueroa  St.,  in  accordance 
with  plans  and  specifications  prepared 
by  Allied  Architects  Association,  1136 
Citizens  National  Bank  Bldg.,  Los  An- 
geles, which  may  be  obtained  upon  de- 
posit of  $25.  Certified  check  or  bond, 
10%.  Note — The  date  for  this  work 
has  been  postponed  from  March  9 
(previously  set)  to  March  23.  on  ac- 
count of  certain  changes  which  necessi- 
tated adoption  of  new  plans  and  speci- 
fications. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
—Until  2  P.  M.,  March  23,  bids  will  be 
received  by  L.  A.  County  for  plumbing 
work  for  building  known  at  Patriotic 
Hall,  situate  on  Lots  8  and  9,  in  block 
bounded  by  18th,  Washington,  Lebanon 
and  Flgueroa  Sts.,  in  accordance  with 
plans  and  specifications  on  file  at  ofllce 
of  Allied  Architects  Association,  1136 
Citizens  National  Bank  Bldg.,  which 
may  be  obtained  upon  deposit  of  $10. 
Certified    check    or    bond,    10%. 


"Westest" 

Dead  Front  Safety 

Panel  Boards  with 

Cabinet 

New     style     duplex,     type 
as    illustrated,    "Westest" 
Dead     Front     Panels     are 
absolutely  dead  front,  yet 
they  are   easily   accessible 
for   testing.      Fittings   are 
G.    E.    standard    and    are 
mounted     on     Johns-Man- 
ville       ebony       asbestos 
trim    are    In    Special    Crystalac 
stest"    Panels    are    approved     by 
the   National    Board    of   Fire    Underwriters. 

Western  Safety  Mfg.  Co.,  Inc. 

.Member    Cnlilnrnia    Development    As.sociatloii 
California  Eleetrnglsts'  Association 


"WESTEST" 

ELECTRIC  PRODrCTS 

1264  Folsoni  Street 

San  Francisco 


Enclosed  externally  operated 
Safety  Switches,  Knife 
Switciies,  Metal  Switch  and 
Cnt-ont  Boxes,  Safety  Panel 
Boards. 

Catalog;  and  Prices  on  Reqnest 


A  TJttsbnrg^  Antomatic 
Gas  'Water  Heater  In- 
stalled in  the  Home  indi- 
cates high  quality 
ttiroughont. 

Recommended  and  speci- 
fied by  all  of  the  leading 
architects,  plumbers  and 
builders. 

Consider  the  hl^h  merit 
of  the  Pittsburg  coupled 
with  "Pittsburg  Perfect 
Service." 


"Hot 

fink  •■ 


water    quick    as    a 


PITTSBURG  WATER  HEATER  CO. 

Makers  of 
"PITISBURG     AUTOMATIC" 

"BUNGALOW    AUTOMATIC" 

STORAGE    SYSTEMS 
and  "LION"  TANK  WATER  HEATERS 

309  13th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 
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SAN  FRANCISCO  —  J.  J.  Mahoney, 
Flood  Bldg.,  at  J64.523,  submits  low- 
bid  to  Bd.  Fub.  Wks.  to  erect  Southern 
Police  Station  at  Fourth  and  Clara 
Sts.  Dowd-Seid  Electric  Co..  2369  IMis- 
sion    St.,    at    $2500,    low       for      electric 

work,  and  Henry  Ernst  &  Sons,  551 
Hayes  St.,  at  $5931,  low  for  plumbing 
and  heating.  Complete  list  of  bids 
follows: 

General    Construction 

J.   J.  Mahoney    54,523 

Thebo-Starr    &    Anderton     55,560 

K.     W.     MoUer      57,140 

Reilly    and     Nemetz     58,340 

F.    L.    Hansen     59,880 

L.    Ceieghino    &    Son    59,895 

A.     H.    Vogt     60,472 

Wm.     Martin      61.430 

V.     Filippis      61,668 

Anderson    &   Ringrose    62,334 

Barrett    and    Hilp     62,600 

C.   H.  Peterson    64,400 

A.     Kohn      64,7^25 

Elliott     and     Grant     65,338 

Grant    and    Hart    67,800 

H.  H    Larsen  Co 68,200 

McDonald    and    Kahn     70,000 

Electric    Work 

Dowd-Seid    Co 2,500 

Crown  Electric  Co 2,790 

Newbery  Electric  Co 2,876 

Butte  El.  .ft  Eq.  Co 2,896 

L.     Flatland     2,900 

Standard    Electric    Co 3,322 

rlnmhing   and   Heating 

H,    Ernst    &    Sons    5,931 

J.    E.    O'Mara    8.100 

Frank     Stauffacker      8,196 

A.     Lettich     8,252 

.T.     J.     McLeod     8.998 

Oscar    Aaron     9.200 

Geo.    Schuster     9.264 

r.    B.    Knittle    9.454 

W.    H.    Picard     9,617 

F.   J.   Edwards    9,800 

P.    W.    Wood    10.075 

Turner    Co 10.420 

F.    P.    McKeon    10,806 


RENO,  Nevada.  —  F.  J.  De  Long- 
champs,  architect.  Gazette  Bldg.,  Reno, 
preparing  plans  for  public  service 
building  to  be  erected  at  State  Uni- 
versity grounds;  est.  cost,  $90,000. 
Bids  will  be  asked  shortly  by  Regents 
of    the    university. 


SAN  JOSE.  Santa  Clara  Co..  Cal.— 
Until  April  6,  11  A.  M.,  bids  will  be 
received  by  Henry  A.  Pflster,  county 
clerk,  to  fur.  and  install  steel  shelving 
in  Law  Library  in  Hall  of  Justice. 
Plans  on  file  in  office  of  clerk. 

SAN  JOSE.  Santa-  Clara  Co.,  Cal. — 
Until  March  9.  8  P.  M.,  bids  will  be  re- 
ceived by  C.  B.  Goodwin,  city  manager, 
for  repairs  at  city  hall.  Cert,  check 
10%  payable  to  city  req.  Plans  ob- 
tainable   from    city    manager. 


LOS  ANGELES.  Los  Angeles  Co.,  Cal. 
— Until  2  P.  M.,  March  23,  bids  will  be 
received  by  Los  Angeles  County  for 
heating  and  ventilating  in  Patriotic 
Hall  at  18th  and  Pigueroa  Sts.  Plans 
and  specifications  on  file  at  office  of 
Allied  Architects  Association,  archi- 
tects, 1136  Citizens  National  Bank  Bldg. 
from  whom  copies  may  be  obtained 
upon  deposit  of  $10.  Certified  check  or 
bond    10%. 


CLAWSON    PATENT 
CHIMNEY   CO. 


CX,A1VS0I«'S    PATENT   CHIMXKY 

la  the  Most   Complete  on   the 

Market 


CLAWSON'S    FXIRNAOB     GRATK 
for  Gaa,  Coal  or  Wood 


OIiAWSON'S 

HOODS  and  DAMPERS  for 

Open   Fireplace* 


Experts   In    CDrlnsr   Smofey    Flues 
and   In   VentflatlnE 

Terrs  Cotta  and  Galvanized  Iron 

Chlnuiey  Tops   Erected 

dftintney  Svreeptnir 


SAN  FRANCISCO— The  efforts  of 
the  Preservation  League,  which  is  ac- 
tively at  work  on  plans  for  the  preser- 
vation of  the  Palace  of  Fine  Arts  at 
the  Marina  are  assured  success,  as  it 
is  reported  that  The  United  Slates 
Senate  has  passed  Senator  Johnson's 
bill  authorizing  the  conveyance  of  the 
Palace  of  Fine  Arts  grounds  to  the 
municipality  of  San  Francisco,  upon 
certain  conditions.  As  soon  as  these 
details  are  consummated  it  is  expected 
work  will  be  started  immediately  in 
reconstructing    the    Palace. 


LOS  ANGELES,  Cal.— City  of  Los  An- 
geles has  purchased  a  site  100x200  ft. 
on  n.  side  York  Blvd.  near  Pasadena 
Ave.  as  site  for  2-story  class  C  brick 
police  sub-station,  to  be  known  as 
Highland  Park  station.  Plans  will  be 
prepared  by  Dept.  of  Constr.,  Grand- 
stand. Exposition  Park.  799  W  Santa 
Barbara  Ave.,  Chas.  O.  Brittian,  supt. 


LOS  ANGELES,  Cal.— Allied  Marble 
Co.  (B.  V.  Collins,  S.  A.  Bruner,  Chas.  B. 
Clifford  and  J.  A.  Broxholme),  subm. 
low  bid  to  L.  A.  county  and  was  award- 
ed eontr.  Feb.  24.  at  $304,500  for  mar- 
ble for  new  Hall  of  Justice.  N.  Broad- 
way and  Temple  Sts.  Allied  Archts. 
Assn..  1136  Citizens  Natl.  Bank  Bldg., 
archts.  Unit  items  on  additional  items: 
(1)  $1.60,  (2)  $2,  (3)  $1.90,  (4)  $2. 
Other  bids: 

Wesselne  Marble  &  Tile  Co. — $354,000 

(1)  — ,    (2)    $2.50,    (3)   — ,    (4)   — . 
Hilgartner    Marble    Co. — $354,427,    (1) 

$2.10  for  Botticino  and  $1.78  for  Alaska 

(2)  $2.15,  (3)  $1.57,  (4)  $1.97.  If  Italian 
or  Colorado-Tule  used  instead  of  Alas- 
ka,  deduct   $1500. 

Joseph  Musto  Sons-Keenan  Co.  — 
$365,870.  (1)  $1.92.  (2)  $1.70.  (3)  $1.4.5. 
(4)  $1.74.  If  Botticino  is  substituted  in 
place  of  Hauteville  in  corridor  and 
stair  wainscots.  $369,493. 

Weifenbach  Marble  &  Tile  Co. — -$386.- 
410.  (1)  $2.40.  (2)  $1.76,  (3)  $1.45,  (4) 
$1.36. 


DALY  CITY,  San  Mateo  Co.,  Cal.— 
Until  March  9,  8  P.  M.,  bids  will  be  re- 
ceived by  B.  C.  Ross.  City  Clerk,  to 
erect  frame  firehouse  in  Lot  27  Block 
6,  Hillcrest  Suh-division.  Cert,  check 
10%  payable  to  Bd.  of  Trustees  req. 
Plans    on    file    in    office   of   clerk. 


RESIDENCES 


Contract    Awarded. 

RESIDENCE  Cost,  $10,000 

OAKLAND,   735   Rosemont  Road. 

Two-story   7-room   residence. 

Owner — Edwin   C.    Dehn,    Hearst   Bldg.. 

San    Francisco. 
Designer — C.    R.    Schniidtz,    2524    Milvia 

St..  Berkeley 
Contractor — T.    W.    Thaxter.    86    El    Ca- 

mino  Real,  Berkeley. 


Plans  Completed. 

RESIDENCES  (2)   $3750;    (4)   $3500 

AL,\MEDA,  Alameda  Co.,  Cal.  No.  329 
and  333  Central  Ave;  2914  Wash- 
ington and  1100-1104  and  1108 
Mound  St. 

Six  one-story  5-room  frame  residences. 

Owner — Hally  &  Co.,  2315  Santa  Clara 
Ave.,    Alameda. 

Architect — None. 


Contract   Awarded. 

RESIDENCES  Cost,    $20,500 

ALBANY,    Alameda   Co.,   Cal.      Part   Lot 

0,    Map   and    Survey   of   Homestead 

Tract. 
Four   five-room    residences. 
Owner — Dora   Spunt,   Berkeley. 
Architect — None. 
Contractor — J.     W.     Spunt,     3823     Clark 

St.,    Oakland. 

MONTECITO,  Los  Angeles  Co.,  Cal. 
— Snook  &  Kenyon,  Bothin  Bldg., 
Santa  Barbara,  have  contract  for  2- 
•story  and  basement  20-room  Italian 
residence  at  Monteeito  for  W.  P.  Nel- 
son; Carleton  M.  Winslow,  architect, 
921  Van  Nuys  Bldg.,  Los  Angeles  and 
29  De  la  Guerra  St.,  Santa  Barbara: 
reinforced  concrete  and  frame,  plaster 
exterior,  tile  roofing,  gas  furnace  heat- 
ing system,  automatic  storage  water 
heater,  hardwood  floors  and  trim,  5 
tiled  baths,  marble  work,  ornamental 
iron,  stone  and  marble  mantels.  Cost, 
$150,000. 


Contract   Awarded. 

RESIDENCE  Cost,   $15,000 

PIEDMONT,  Alameda  Co.,  Cal.  No.  390 
Hampton   Road. 

Residence  and  garage. 

Owner— Frank  R.  Makinson,  5188  Cor- 
noda    Ave.,  Oakland. 

Architect — Sidney  B.  and  Noble  New- 
som,  Nevada  Bank  Bldg.,  S    F. 

Contractor — E.  T.  Henderson,  ,2737  For- 
est   Ave.,    Berkeley. 


I'lans   Completed. 

RESIDENCES  Cost,     $3800     each 

OAKLAND,  Alameda  Co.,  Cal.  No.  1453 
to    1533    Fifty-third    Ave. 

Eight  one-story  5-room  frame  resi- 
dences. 

Owner — Wm.  H.  Sims,  1940  42nd  Ave., 
San   Francisco. 

Architect — None. 


Contract   Awarded. 
Tn    be    Done    by   Day's   Work. 
RESIDENCES.  Cost,    $17,000 

SAX   FRANCISCO.      23rd  Ave.,  North  of 

Balboa   St. 
Two    frame   and   stucco    residences. 
Owner — E.     Coleman,     5516     Geary    St., 

S.    F. 


To   Be  Done  By  Day's  Work. 

RESIDENCES  Cost.    $5000   each 

SAN  FRANCISCO,  B  40th  Ave.  175  to 
275  N  Fulton. 

Five  2-story  and  basement  frame  resi- 
dences. 

Owner — P.  J.  Feerick,  875  35th  Ave., 
San   Francisco. 

Architect  —  Andrew  H.  Knoll,  Hearst 
Bldg.,    San    Francisco. 


All-Key 
Plaster  Lath 

(Patented) 
10O%    Mechanical   Key. 


Plaster 
Wall    Board 

(Patent   applied   tor) 
The  Last  Word  In  Wall  Board. 
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Contract    Awarded.  ..„„„„ 

RESIDENCE.  Cost,  $19,738 

PIEDMONT,  Alameda  Co.,  Cal.  Lot  16 
Sheridan   Ave. 

Two-story  and  basement  frame  resi- 
dence. 

Owner — Bertrand  L.  York,  757  Lerida 
St.,    Oakland. 

Architect — W.  H.  Crim  Jr.  and  Hamil- 
ton Murdock,  425  Kearny  St.,  San 
Francisco. 

Contractor  —  A.  Cederborg,  1455  Ex- 
celsior   Ave..   Oakland. 

Contract    Awarded. 

RESIDENCES  Cost,    each    $3000 

SAN  FRANCISCO.  NW  London  25  to 
125   inc.,   NE   France. 

Five  one-story  and  basement  frame 
residences. 

Owner— Rolleri  &  Criscio,  202  Goettln- 
gen    St.,    S.    F. 

Architect  —  Paul  F.  De  Martini,  946 
Broadway,   S.   F. 

Contractor — E.  Malaspina,  526  Paris  St. 
San   Francisco. 


Cost,    $14,000 
Co.,     Cal.        646 


Contract   Awarded. 
RESIDENCE 
OAKLAND,      Alameda 

Haddon   Road. 
Two-story   9-room   residence. 
Owner— R.    M.    Gilson,    2320    12th    Ave.. 

Oakland. 
Architect — None. 
Contractor — Emil    Lindquist,    4037    Ard- 

ley   St.,   Oakland. 


Contract    Awarded. 

RESIDENTS  Cost,    $18,000 

SAN  FRANCISCO.      Sea  Cliff  Tract,  lot 

45  on   26th  Ave. 
Two-story    and    basement    frame      and 

stucco    residence. 
Owner — Milton    and   Helen   N.    Ellis.    140 

W.    Clay    Park,    S.    F. 
Architect    —    Alfred       Henry       Jacobs, 

French   Bank  Bldg..  S.   F. 
Contractor  —  Wm.    Martin,    ISO    Jessie 

St..   S.   F. 
Plumbinir  —  Gilley-Schmldt     Co.,     Inc., 

1!>8   Otis   St.,   S.    F. 
Palntijie    and    Decorating' — D.    Zelinsky 

&   Sons.   165  Grove  St.,  S.   F. 


LOS  ANGELES.  Cal. — Archts.  Ruoff 
and  Munson.  Story  Bldg..  are  pre- 
paring plans  for  a  2-story  and  ba.se- 
ment  frame  and  plas.  English  type  res 
on  3rd  St.  in  Wilshire  Dist.  for  local 
client:  basement.  58x61  ft.,  slate  rfg,, 
plate  glass,  copper  flashing,  metal  lath, 
gas  unit  htg.  sys.,  aut.  water  htr..  hdwd 
fls..  5  tiled  baths,  tile  kitchen  walls  and 
fl..  hdwd.  and  pine  trim,  paneled  hdwd. 
wall  in  hall  and  library.  4  marble  man- 
tels, brass  or  wrought  iron  water  pipes, 
bedroom  closets  and  linen  rms  lined 
with  Port  Oxford  cedar.  Kerner  incin- 
erator, exhaust  fan.  Wayne  water  soft- 
ener, inter-communicating  telephone 
sys.,  Fridig-Air  refrig.  sys.,  Tuec. 
vacuum  clg.  sys. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
Frank  Blake,  Santa  Cruz,  has  purchas- 
ed Cliff  Manor,  facing  Cliff  Drive,  over- 
looking Monterey  Bay  and  will  erect 
30  cottages  ranging  from  $4500  to  $12,- 
000  each. 


RICHMOND.  Contra  Costa  Co..  Cal. — 
The  Miner  Co..  Richmond,  has  contract 
to  erect  37  residences  in  Richmond  for 
the  Richmond  Co..  Inc..  according  to  an- 
nouncement of  Golden  L.  Downing, 
president  of  the  Appraisal  and  Sales 
Corp.  of  Richmond.     Est.  cost,  $180,000. 

MERCED.  Merced  Co.,  Cal. — J.  E 
Fritz.  Merced,  at  $17,800  awarded  con- 
tract to  erect  Spanish  type  residence  in 
East  21st  St..  for  J.  R.  Flynn.  Swartz 
&  Ryland.  architects,  Rowell  BIdg 
Fresno. 


SCHOOLS 


Contract    Awarded 

SCHOOL  Cost,  $40,000 

OAKLAND.   Alameda   Co.,  Cal.     St.  Col- 

umbias  Parish. 
One-story   school    building. 
Owner— The      Roman      Catholic     Arch- 
bishop  of  San    Francisco. 
Architect  —  John      J.      Donovan,      1916 

Broadway   St.,    Oakland. 
Contractor— J.    A.    Bryant,    185    Steven- 
son   St.,    San   Francisco. 
Heating,  plumbing  and  electrical  con- 
tracts will   be   awarded  shortly. 


Contract    Awarded. 

BUILDINGS  Cost,    $200,000 

BERKELEY,     Alameda    Co..    Cal.    Arch 

St.   and   Hearst  Ave. 
Reinforced    concrete    and    brick    school 

building,     library.       and    dormitory 

building     (1st     unit     of     group       of 

buildings). 
Owner — Pacific      School      of      Religion, 

Berkeley. 


Architect — W.  H.  Ratcliffe.  Jr.,  Mercan- 
tile   Trust    BIdg.,    Berkeley. 
General   Contractor — Walter   Sorenson, 
2940     Piedmont    Ave..     Oakland. 

Contract  price  of  Walter  Sorenson 
was  $149,000.  which  doe-s  not  include 
electrical  work,  heating  plant,  etc. 
These  contracts  will  be  awarded  sep- 
arately. 

This  is  the  first  of  a  group  of  build- 
ings to   be  constructed  at  a  later  date. 


CONGREt£y,/7/   ' 


OKFICl; 

PRATT      BlILDING       MATKKIAL       CO. 

Clarence  F,  Pratt,  I'reHident  and   Manager 

Main  Office:.   Hearst  Building 

Plant  and  Yards  at 

San    Francisco,    Prattrock    (Near    Fol.som),     Sacramento,      Marysville,      Prattco 

(Monterey   Co.) 

Phones — Douglas  30O— Sutter  :su:iU — "Both   Easy   to  Remember" 

SANDl — CRUSHED     ROCK — GRAVEL 

San    Francisco,    February    21,    1925 
Dear   Sirs: — 

We   enclose  a   sample  of  PRATTCO  .4MBER    MIXED    SAND. 

This  statement  means  more  than  you  probably  realize  and  if  you  will  ex- 
amine the  sample  you  will  be  convinced  that  Prattco  Amber  Mixed  Sand  (50% 
of  No.  2 — fine  Prattco  Amber,  and  50%  of  No.  4 — coarse  Prattco  Amber)  is  an 
absolutely   perfect  sand. 

The  great  value  of  this  sand  Is  that  we  mix  the  coarse  (No.  4),  and  the 
fine  (No.  2),  in  a  proportion  you  or  your  particular  Job  requires.  You  can 
have  50%  of  No.  2  (fine)  and  50%  of  No.  4  (coarse).  If  you  find  that  the 
mixture  is  short  of  fines,  we  add  more  of  the  fine  sand,  or  if  you  want  more 
coarse  sand,   then   we   can    add  all   the  coarse    sand    your    little   heart  desires. 

Believe  it  or  not.  at  one  time  we  were  making  this  mixture  of  fine  and 
coarse  sand  for  three  of  the  largest  users  of  sand  in  California.  One  con- 
cern used  a  mixture  of  half  coarse  and  half  fine  sand.  The  second  firm  used 
a  60% — 40%  mixture  and  the  other  fellow  had  us  mi.x  75%  of  coarse  sand 
with  25%  of  fine  sand.  All  three  engineers  were  made  happy  and.  no  doubt, 
each  had  a  sand  absolutely  perfect  for  his  particular  job.  Anyway  we  made 
them  all  happy  by  giving  them  just  what  they  asked  for.  We  can  do  the 
same   for  you. 

The  T.  I.  Butler  Co.  (sometimes  called  Pacific  Gravel  Co.)  is  now  com- 
pleting bunkers  at  its  yard — 7th  and  Berry  Streets,  (center  of  San  Francisco) 
— for  the  exclusive  storage  of  our  Prattco  Amber  Mixed  Sand  (a  perfect  mix- 
ture of  fines  and  coarse).  You  can  buy  a  yard  or  train  load  from  this  pro- 
gressive firm.  Butler  will  also  carry  in  his  bunkers,  Prattco  Amber  No.  4 
(coarse),   and   Prattco   Amber  No.    2    (fine)   sand. 

■SANDY"   PRATT. 


THE    ABOVE    letter    was    mailed. 

TO   MOST   everyone. 

IX   SAX  Francisco. 

AND    A    sample. 

OF    "PRATTCO    Amber    Mixed"    sand. 

•      •      • 
WAS  ENCLOSED. 

SO  YOU   could   see. 

FOR   YOURSELF. 

JUST  WHY  T.   I.    Butler   I'o. 


AT  SEVENTH  and  Berry  Streets. 

ARE   BUILDING  bunkers. 

FOR   THE   exclusive  use. 

OF    "PRATTCO    Amber    Mixed"    sand. 

BUTLER  WILL  deliver. 

•      •      • 

THIS  WONDERFUL  sand. 

•      •      • 
TO    ANY   point. 

I.V   SAN   Francisco. 

•I    THANK    you." 


In  a  few  days,  or  when  T.  I.  Butler  Co.  (sometimes  Pacific  Gravel  Co.). 
finishes  his  bunkers  at  7th  and  Berry  streets  for  "Prattco  Amber  Mixed" 
sand  the  Pratt  Building  Material  Co.  will  bring  the  Prattco  Amber  Silver 
Cornet  Brass  Band  up  from  Prattco  (Monterey  Co.)  and  the  Builders'  Ex- 
change  will   celebrate, 


Saturday,    March    7,    1925 


BUILDING    AND    BNQINBBRING    NEWS 


LOS    ANGEL/BS   —   Bd.    of    "due.    has 

commissioned  architects  to  prepare 
plans  for  new  high  school  bldgs.  as 
follows:  Edwin  Bergstrom,  John  C. 
Fremont  hig-h  school,  science  bldg., 
$160,000;  shop  bldg.,  540,000;  Russell  & 
Alpaugh,  Warren  G.  Harding  high 
school,  18  class  room  bldg.,  $114,000; 
Albert  C.  Martin,  polytechnic  high 
school,  domestic  science  bldg.,  $100,000; 
science  bldg.,  $180,000;  Otto  H.  Nehr, 
Van  Nuys  high  school,  domestic  science 
and  art  bldg.,  $120,000;  shop  bldg.,  $40,- 
000. 

Junior  high  schools — The  board  of 
education  has  commissioned  architects 
to  prepare  plans  for  new  buildings  at 
Junior  high  schools  as  follows:  Francis 
J.  Catton,  John  Burroughs  junior  high 
school,  class  room  bldg..  $100,000;  shop 
bldg.,  $23,000;  gymnasium,  $25,000;  Paul 
C.  Pape,  shop  bldg.  at  Central  junior 
high  school,  $18,000;  physical  training 
bldg.  at  Le  Conte  junior  high  school, 
$30,000,  and  physical  training  bldg.  at 
John  Muir  junior  high  school,  $30,000; 
Theo.  C.  Kistner,  John  Adam  junior 
high,  3-story  bldg.,  $225,000;  Johnson  & 
Coate.  Thos.  Starr  King  junior  high 
school,  3-story  bldg.,  $340,000;  Edelman 
&  Zimmerman,  Horace  Mann  junior 
high  school,  3-etory  bldg.,  $340,000. 


Grammar  schools — The  bd.  of  educa 
has  appointed  archts.  to  design  newj 
grammar  school  bldgs.  as  follows:  Al- 
fred W.  Rea  and  Chas.  E.  Garstanff, 
Budlong  Ave.  .school,  12  units,  $84,000; 
Elmer  Grey,  Euclid  Ave.  school.  12 
units,  $80,000;  Frederick.  J.  Soper,  15th 
St.  school,  12  units,  $84,000;  Train  and 
Williams,  Manchester  Ave.  school,  12 
units,  $84,000;  John  C.  Austin,  Nevln 
Ave.  school,  S  units,  $56,000;  John  P. 
Krempel  and  Walter  E.  Erkes,  James 
Whitcomb  Riley  school,  12  units,  $80,- 
000;  Henry  E.  Bean,  68th  St.  school,  10 
units,  $60,000;  Chas.  M.  Hutchison,  2nd 
St.  school,  S  units.  $65,000;  Parker  O. 
Wright,  auditorium  at  Santa  Monica 
Blvd.  school,  $25,000;  Harwood  Hewitt, 
addition  at  Palms  school,  $35:000;  Far- 
rell  A  Miller,  Torrance  elementary 
school,  15  units,  $150,000;  Noerenberg 
&  Johnson,  Van  Ness  Ave.  school.  8 
units,  $56,000;  L.  A.  Parker,  98th  St. 
school,  12  units,  $84,000;  Orville  L. 
Clark,  Russell  school,  12  units,  $84,000; 
A.  R.  Hutchason,  Rockdale  school,  8 
units,  $60,000;  William  J,  Todd,  Rose 
Hill  school,  8  units,  $56,000;  Walter  S. 
Davis,  Sierra  Park  school.  12  units  $84.- 
000;  Edelman  &  Zimmerman.  69th  St. 
school.  12  units.  $84,000;  Jeffery  and 
Scliaefer,    auditoi'ium    at    Grant    school. 
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n,$30,000;  John  R.  Kibbey,  Melrose  Ave. 
school,  12  units,  $84,000;  archtl.  dept.  of 
bd.  educ.  Zelzah  school,  10  units,  $60,000 

Bids    Opened. 

SCHOOL.   BLDG.  Cost.    $75,000 

ARCATA,    Humboldt    Co.,    Cal. 
One-story   reinforced    concrete   elemeji- 

tary  school  building. 
Owner — Areata    Grammar    School    Dist. 
Architect — Norman  R.  Coulter  46  Kear- 
ny  St.,    San    Francisco. 
Bidders  Gen.       Htng, 

Myrl  R.  Crane  (awarded)   $62,420   $5,250 

Peter    Jensen     62,419      5,800 

Louis    Halvorsen     69,267 

Jas.    L.    McLaughlin 69,500      6,000 

Joe    Piasecki    69,690      6.10U 

Mercer-Fraser    Co 69,714      6,771 

F.   J.   Maurer   &    Son    ....   72,587     6,786 

J.    A.    Bryant     82,700 

West    Coast    Cons.    Co.     .  .    83.897 


Gilley-Schmid 

W.   K.   Nottingham 

Knittle-Cashel     . . . 

A.    Brizard    Inc. 

The  Board  awarded  the  contract  to 
Myrl  R.  Crane  whose  bid,  including 
steam  heating,  was   the  lowest. 


5,187 
6,166 
6,421 
6,971 


,  PORTLAND,  Ore.— Parker  &  Banfleld 
62  East  Third  St.,  North  Portland,  at 
$187,900  submits  low  bid  to  city  to 
erect  Ockley  Green  school  at  Ainsworth 
and  Interstate  Ave.  Other  low  bids 
were:  Rushlight,  Hastorf  &  Lord, 
heating  and  ventilating;  Sturges  & 
Sturges,  plumbing,  $13,840;  Peninsula 
Electric  Co.,  electric  world,  $6100. 
laken  under  advisement. 

PASADENA,  L.  A.  Co.,  Cal.— Anton 
Johnson  Co.,  1007  S  Grand  Ave.,  Los 
-4.ngeles,  subm.  low  bid  at  $118,918  to 
Pasadena  bd.  educ.  March  2  for  2-story 
brick  school,  218x206  ft.  on  James  Mad- 
ison elementary  school  site,  cor.  Madi- 
son Ave.  and  Ashtabula  St..  Pasadena. 
Low  bidders  on  sub-trades  were:  Paint- 
ing, J  F.  Davis  at  $3750;  plumbing. 
Spear  &  Wagner  at  $6256;  elec.  wirins 
Jacobs  Elec.  Co.,  at  $5295.  Cyril  J.  Ben- 
nett and  Fitch  H.  Haskell,  archts.,  600 
Security  Bldg.,  Pasadena.  Brick  constr., 
stucco  exter.,  art  stone  trim,  tile  and 
comp  rfg.,  hdwd.  fls.,  pine  trim,  slata 
blackboards,   18-unit. 


LOS  ANGELES.  Los  Angeles  Co..  CaL 
— Dan  Callahan,  406  Lankershlm  Bldg, 
submitted  low  bid  to  Los  Angeles  Bd. 
of  Education  at  (1)  Westwood  School. 
$5o,216;  (2)  87th  St.  school,  $54,481;  (3) 
for  both  schools,  $109,697,  for  new- 
buildings  at  Westwood  and  87th  St 
school  sites.  Low  bidders  on  sub-trades 
were:  Plumbing,  Stoneman  &  Walker 
130  E.  83rd  St.,  (1)  Westwood.  $4987-  (2) 
87th  St.,  $4660;  (3)  both,  $9555;  heat- 
ing and  ventilating  Stoneman  &  Walk- 
eh  (1)  Westwood,  $5900;  (2)  87th  St 
$o900;  (3)  both,  $11,700;  electric  wiring" 
American  Elec.  Constr.  Co.,  757  E  9th 
St.  (1)  Westwood,  $2320.40;  (2)  87th  St 
$2057.90;  (3)  both,  $4300;  painting,  R.' 
Rasmussen,  828  W.  82nd  St.,  (1)  West- 
wood,  $2170;  (2)  S7th  St.,  $2170;  (3) 
both.  $4340.  Chas.  M.  Hutchison,  ar- 
chitect. Each  building  Class  C  con- 
struction, 2-story,  61x151  ft.;  brick  and 
plaster  exterior,  tile  and  composition 
roofs,  reinforced  concrete  corridors  and 
stairs,  cement  and  maple  floors,  folding 
partitions. 


PASADENA.  Los  Angeles  Co..  Cal — 
Architects  Cyril  J.  Bennett  and  Fitch 
H.  Haskell,  600  Security  Bldg.,  Pasa- 
dena, have  completed  plans  for  18-unlt 
and  auditorium,  James  Madison  ele- 
mentary school  at  the  corner  of  Madi- 
son Ave.  and  Ashtabula  St.,  Pasadena 
for  Pasadena  Board  of  Education,  220x 
200  ft.,  brick  construction,  stucco  ex- 
terior, art  stone  trim,  tile  and  com- 
position rooflng,  reinforced  concrete 
corridor  and  stair  construction,  cement 
and  hardwood  floors,  pine  trim,  steam 
heating,     slate    blackboards;     $160,000. 

TUCSON.  Ariz.  —  Herbert  P.  Brown 
Tucson,  awarded  genl.  contr.  at  $127  - 
000  by  bd.  regents  of  University  of 
Arizona  for  completion  of  library  bldg 
on  campus  at  Tucson.  J.  Knox  Corbett 
Co.,  Tucson,  award,  hardware  contr.  at 
$20,000.  Russell  Elec.  Co..  Tucson  award 
elec.  contr  at  $3400;  and  Snead  A  Co 
Jersey  City.  N.  J.,  award  steel  stack 
equip,  at  $27,974.  All  bids  for  linoleum 
were  rejected  and  new  bids  will  be 
called  for.  Lyman  &  Place,  archts.,  rm 
6,   79  N  Stone  Ave.,  Tucson.         >t        .»»>• 
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LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
—Until  9  A.  M.,  March  18,  bids  will  be 
received  by  L.  A.  Board  of  Education 
at  761  Los  Angeles  Chanibor  of  Com- 
merce Bldg.,  for  2-story,  14-unit  addi- 
tion- proposed  for  75th  St.  school,  142 
\V.  75th  St.  Separate  bids  on  general, 
lilumbing,  heating  and  ventilating, 
painting  and  electric  wiring.  Plans 
and  specifications  obtainable  at 
730  Security  Bldg.  until  Feb.  28,  and 
at  761  Los  Angeles  Chamber  of  Com- 
merce Bldg.  thereafter.  Cert,  or  cash, 
check  or  bond,  5%.  Wm.  A.  Sheldon, 
Secretary.  A.  S.  Nibecker,  architect, 
625  Washington  Bldg.  Dimensions,  83x 
60  ft.  and  73x60  ft.;  face  brick,  cast 
stone  trim,  composition  roof,  reinforced 
concrete  corridors  and  stairs,  cement 
and  maple  floors,  gas-steam  heating; 
$95,000. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — 
Board  of  Education  rejects  bids  to  fur. 
and  install  stage  equipment  and  cyclo- 
rama  for  high  school.  New  specifica- 
tions will  probably  be  made.  W.  H. 
Weeks,  architect,  369  Pine  St.,  San 
Francisco. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — 
Thos.  Day  Co.,  725  Mission  St.,  San 
Francisco,  at  $650  awarded  contract 
by  Board  of  Education  to  fur.  and  in- 
stall electric  fixtures  in  Fremont 
school.  W.  H.  Weeks,  architect,  369 
Pine   St.,   San   Francisco. 


PHOENIX,  Ariz. — Archt.  V.  O.  Wall- 
ingford,  Hearst  Bldg.,  J.  M.  Creighton 
and  Burt  McDonald,  assoc,  are  prepar- 
ing plans  for  new  school  at  1st  Ave. 
and  Tonto  St.  for  Phoenix  school  dist. 
No.  1;  14  classrms.,  auditorium  and 
domestic  science  and  manual  training 
depts.;    $160,000. 


LONG  BEACH,  L.  A.  Co.,  Cal.— Until 
S  p.  m.,  March  16,  1926,  bids  will  be  rec. 
by  bd.  educ.  of  Long  Beach  city  school 
dist.  at  439  Markwell  Bldg  Annex,  Long 
Beach,  for  new  James  Russell  Lowell 
School,  at  cor.  Broadway  and  Nleto, 
Long  Beach.  Separate  bids  will  be  tak- 
en on  general,  plastering,  painting, 
heating,  plumbing  and  electric  wiring. 
Plans  on  file  with  G.  W.  Scott,  328 
Markwell  Bldg.,  Annex,  Long  Beach. 
Kirtland  Cutter,  1010  Far.  &  Mereh. 
Bank  Bldg.,  and  E.  H.  Gates,  1261  Am- 
erican Ave.,  Long  Beach,  assoc.  archts. 
Cert,  check  or  bond  5%.  A.  C.  Price, 
secretary. 

LONG  BEACH,  L.  A.  Co.,  Cal.— C.  T. 
McGrew  A  Sons,  1345  W  Ocean  Ave., 
Long  Beach,  awarded  genl.  contr,  on 
Franklin  junior  high  school,  at  $149,635 
by  bd.  educ.  of  Long  Btach.  Archts.  H. 
A.  Anderson,  Palace  Theater  Bldg., 
Long  Beach  and  E.  H.  Cline,  307  S  Hill 
St.,  Los  Angeles,  assoc.  Awards  on  sub 
trades  were;  painting.  Long  Beach  Pa- 
per &  Paint  Co.,  $6000;  plastering,  A. 
Kretschman,  $5570;  plumbing,  J.  M. 
Eustace,  $13,246;  electric  wiring,  Baty 
Elec.  Co.,  $7288;  heating.  William  Mac- 
Arthur,   $16,269. 


SANTA  PAULA,  Ventura  Co.,  Cal.  — 
Until  2  p.  m.,  March  14,  bids  will  be  rec. 
uy  board  of  trustees  of  Santa  Paula 
.school  dist.  for  erecting  two  new  gram- 
mar schools  at  Santa  Paula;  plans  and 
spec,  may  be  obtained  from  Archt.  R.  C. 
Wilson,  Santa  Paula,  or  from  Archts. 
Thome  &  Ficker,  620  Western  Life 
Bldg.,  Ljs  Angeles.  Bids  will  be  taken 
>;eparately  on  the  general  contract, 
plumbing,  wiring,  heating,  painting 
and  blacitboards.  Cert,  check  or  bond 
for  5%  required.  One  bldg.  will  contain 
24  classrooms,  domes,  science  and  man. 
training  depts;  brick  constr.,  cast  stone 
trim,  tile  rfg.,  steel  joists,  cem.  and 
wood  fls.,  gas  htg;  the  other  will 
have  8  classrooms,  frame  and  stucco 
constr.,  tile  rfg.,  total  cost  $180,000. 


LONG  BEACH,  L.  A.  Co.,  Cal.— J.  D. 
Sherer  &  Son,  1S65  E  Anaheim  St.,  Long 
Beach,  subm.l  low  bid  at  $395,249  to 
Long  Beach  bd.  educ.  Feb.  23  for  Wood- 
row  WilS'jn  high  school  at  Long  Beach. 
Low  bidders  on  sub  trades  were:  Paint- 
ing for  entire  group,  R.  E.  Swan,  $17,- 
SOO;  plastering  for  entire  group,  Geo. 
<:haver,  $49,483;  plumbing,  J.  M.  Eus- 
tace, bldg.  No.  1  $18,256,  bldg.  No.  2 
$7257,  bldg.  No.  5  $5890,  bldg.  No.  6 
$236;  Hickman  Bros,  low  on  bldg.  No. 
3,  $348!,  bldg.  No.  4  $2200;  electric  wir- 


ing for  entire  group,  Jensen  Elec.  Co., 
$39,100;  heating  for  entire  group, 
Hickman  Bros,,  $54,644,  W,  Horace  Aus- 
tin, 521  Pac.  S.W.  Bank  Bldg.,  Long 
Beach,  John  C.  Austin  and  F.  M.  Ashley 
1119  Detwiler  Bldg.,  Los  Angeles,  assoc 
archts.  Relnf.  cone,  constr,  stucco  exter, 
cast    stone    trim,    clay,    tile    and    comp. 


OAKLAND,  Cal.— Until  March  12,  12 
noon,  bids  will  be  rec.  by  John  VV. 
Edgcmond,  Sect'y,,  Board  of  Education, 
1104  City  Hall,  to  fur.  and  install  one 
Cabinet  Smoothing  Planer.  Further 
information    obtainable   from   secretary. 


LOS  ANGELES,  Cal.— The  bd.  educ. 
has  appointed  engrs,  to  prepare  heat- 
ing plans  for  school  bldgs.  as  follows: 
Elliott  Lee  Ellingwood,  Budlong  Ave., 
Euclid  Ave.,  Manchester  Ave.,  2nd  St., 
Santa  Monica  Blvd.,  Palms,  Van  Ness 
Ave,  Polytechnic  high,  John  Burroughs, 
junior  high,  Le  Conte  junior  high,  John 
Muir  junior  high;  D.  S.  Reynolds,  15ih 
St,,  James  Whitcamb  Riley,  68th  St., 
Torrance  elementary,  John  C.  Fremont 
high.  John  Adams  junior,  Zelah;  O.  W. 
Ott,  Warren  G.  Harding  high,  Thos. 
Starr  King,  junior  high,  98th  St.,  Rock- 
dale, Rose  Hill,  Van  Nuys  high;  Holmes 
&  Sanborn,  Nevin  Ave.,  Russell,  Horace 
Mann  junior  high,  69th  St;  Martin  T. 
Hooper,   Melrose  Ave.   and  Sierra   Park. 


PASADENA,  L.  A.  Co.,  Cal. — Until  11 
a.  m..  Mar.  16,  1925,  bids  will  be  rec.  by 
bd.  educ.  of  Pasadena  city  school  dist., 
525  Security  Bldg.,  Pasadena,  for  voca- 
tional school  on  Lincoln  Ave.  s  of  Wyo- 
ming St.,  Pasadena.  Separate  bids  will 
be  taken  on  general,  painting,  plumb- 
ing and  electric  wiring.  Plans  on  file 
at  525  Security  Bldg.,  Pasadena.  AllLson 
&  Allison,  archts.,  1405  Hibernian  Bldg. 
Los  Angeles.  Cert,  check  or  bond  5%. 
L.    M.    Pratt,   secy. 


PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
Until  March  14,  7:30  P.  M.,  bids  will  be 
received  by  A.  C.  Barker,  Sect'y.,  Board 
of  Education,  549  Channing  Ave,,  Palo 
Alto,  to  const,  walks,  erect  fences  and 
place  shrubs  and  plants  in  school 
grounds.  Further  information  obtain- 
able   from   Secretary. 


BANKS,  STORES  &  OFFICES 


Contract   Awarded. 

BUILDING  Cost,    $45,000 

STOCKTON,   San  Joaquin   Co.,   Cal.     E- 

California  St.,   bet.  Miner  Ave.  and 
Channel   Street. 
Two-story    and    mezzanine    floor    steel, 

brick     and   terra     cotta     furniture 

store  building. 
Owner — I.  F.  Stein,  33  S-El  Dorado  St., 

Stockton. 
Lessee — Chas.   E.   Pike   Furniture   Co. 
Architect   —   Peter    L.    Sala,    Exchange 

Bldg.,    Stockton, 
Contractor — L,  S.   Petetz,   314  Exchange 

Bldg.,   Stockton. 


Bids    Being    Taken. 

CLASS  C   BLDG.  Cost,    $12,000 

SAN   FRANCISCO,    5th   and    Perry. 

One-story  and  mezzanine  reinforced 
concrete  class  C  commercial  build- 
ing. 

Owner — Hoelscher  &  Rosenblum,  544 
Market   St..   S.   F. 

Architect — A.  S.  Bugbee,  26  Montgom- 
ery St.,  S.  P. 


Phono   Mission   2(07 

Res.   Phone  Mlsglon   SS2S 

Fire  Protection  Products  Co 

FIRE  DOOR  EXPERTS 

Kalameln,     Copper     and     Bronae 

Doors    and    THon 

Ornamental    lDntTanc«a 

Sheet  Metal  Work  of  Bverr 

Ueacrlptlon 

CHAS.   SCHULTHEIS,  MgT. 

8117-S119  TWKIVTIIITH   STREET 

near    llarrtMm    St. 

SAN    FRANCISCO,    CALIF. 


Reinforcing    Steel    Contract    Awarded. 
OFFICE  BLUG.     Cost,  Approx.  $500,000 
AN    FRANCISCO.    SE    Van    Ness    Ave. 
and  Hayes  St. 
Four-story   Class   A   office   building. 
ner   —   California   State   Automobile 
Association. 
Architect — George   W.   Kelham,    Sharon 

Bldg.,   San   Francisco, 
'on tractor — P.   J.    Walker   Co.,    55   New 

Montgomery   St.,   San   Francisco. 

Kciiifurviiiij;    Steel — Steel      Service      Co., 

1280   Indiana  St.,  San  Francisco. 

As    previously    reported    contract    for 

plumbing      was    awarded      to   Doell      & 

Brown,   180  Jessie  St.,  San  Francisco. 

Iteport  on  other  portions  of  the  work 
will   be  given   very  shortly. 


Plans   To   Be   Prepared. 

BUILDING  C:ost,  $— 

OAKLAND,  Alameda  Co..  Cal.,  SW  Cor. 

14th   and    Franklin   Sts. 
Modern    commercial    building,    property 

is  100x100  ft. 
lOwner — Franklin    Land    Co.,    care    Har- 
rison S.  Robinson,  atty  at  law,  Oak- 
land   Bank    Bldg,,    Oakland. 
i-chitect    not    selected. 
No  definite  plans   have  been  made  as 
yet,  and  no  architect  has  been  selected 
as  yet. 

Removal   notices  have  been    issued  to 
tenants    of    buildings    now   on    property. 


Electrical  and  Mlllwork  Contracts 
Awarded. 

OFFICE    BLDG.    Cost    approx.,    $500,000 

SAN  FRANCISCO.  SE  Cor.  Van  Ness 
Ave.  and  Hayes  St. 

Four-story   Class   A    office   building. 

Owner  —  California  State  Automobile 
Association. 

Architect  —  George  W.  Kelham,  Sha- 
ron    Bldg,,     San     Francisco. 

Contractor  —  P.  J.  Walker  Co.,  55  New 
Montgomery   St.,   San   Francisco. 

Klectrical  Contract  awarded  to  Ken- 
yon  Electric  So.,  526  13th  St.,  Oak- 
land. 

Mill  Work — Oakland  Planing  Mill..  2nd 
and  AVashington  Sts.,  Oakland. 


Contract  Awarded. 

BUILDING  Cost    ,$15,000 

OAKLAND,  Alameda  Co.,  Cal.,  Haddon 
Road. 

Two-story  frame  and  stucco  building 
for  wholesale  electrical  supply 
sales  rooms  and  light  storage. 

Owner — Rosse  M.  Gilson,  390  11th,  Oak- 
land. 

Architect — Doctor  and  Hodgson.  Bank 
of  Italy  Bldg..   Oakland. 

Contractor — Emil  Lindquist  1358  E  28th 
St.,   Oakland. 


Plumbing    Contract    Awarded. 

OFFICE    BLDG.      Cost    approx.    $500,000 

SAN  FRANCISCO.  SE  Cor.  Van  Ness 
Ave,  and  Hayes  St. 

Four-story  Class  A  office  building. 

Owner  —  California  State  Automobile 
Association. 

Architect  —  George  W.  Kelham,  Sha- 
ron Bldg.,  San  Francisco. 

Contractor  —  P.  J.  Walker  Co.,  55  New 
Montgomery   St.,    San   Francisco. 

I'lunibiug   an-arded    to    Doelt   &    Brown, 
180  Jessie  St..  San  Francisco. 
Report  on  other  portions  of  the  work 

will  be  given  very  shortly. 

Ventilating   Contract   Let. 

VENT.   SYSTEM.  Cost,    $10,065 

SAN  FRANCISCO.  Cor.  Geary  and 
Stockton    St.,    Butler   Bldg. 

Ventilating  system. 

Owner  —  Dohrmann  Commercial  Co., 
Geary   .&    Stockton   Sts.,    S.   F. 

Architect — Ashby  &  Evers,  58  Sutter 
St.,   S.  F. 

Engineer — F.  B.  McNally,  550  Mont- 
gomery St. 

Contractor — James  A.  Nelson,  Inc.,  1375 
Howard   St.,   S.    F. 


Contract   Awarded — Cost   Plus   Basis. 

ilEMODELING  Cost,     $ 

SAN  FRANCISCO,     Geary  and  Stockton 

(Geary    St.    frontage). 
Ilemodellng  two   stores,    partitions,   etc. 
Owner — Nathan  Dohrmann  Co. 
Architect — Ashley    &    Evers,    58    Sutter 

St.,   San   Francisco. 
Contractor — J.      S,    Sampson      Co.,      Mo- 

nadnock  Bldg.,  San  Francisco. 
Part  of  the  Geary  St.  frontage  of 
Nathan  Dohrmann  Co.  will  be  converted 
Into  two  stores,  one  for  H.  L,  Porter 
Inc.  shoe  store  and  the  other  for  mil- 
linery store. 
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Bids  Being  Taken. 

OFFICE   BLDG.  Cost,   $24,000 

OAKLuAND,  Alameda  Co.,  Cal.  Broad- 
way near  Fortieth  St. 

Two-story  frame  and  brick  veneer 
store  and  office  building,  covering 
35x75    feet. 

Owner — C.  K.  Brower. 

Architect — Lhas.  W.  McCall,  Alameda 
County  &  Title  Ins.  Bldg.,  Oakland. 


Sub-Contracts  Awarded. 

ADDITION  Cost,    ii— 

SAN   FRANCISCO — NW  Cor.   of  London 

St.    and    Russia      Ave.      known      as 

Randolph  Br. 
Three-story    steel    frame,    concrete    and 

brick   addition. 
Owner — Pacific  Tel.  &  Tel.  Co.,  S.  F. 
Architect — Eng.    Dept.    of    Owner. 
Contractor — Barrett  &  Hllp,  918  Harri- 
son  St.,   San   Francisco. 
Eaectiionl    -n-ork    to    Chas.    A.    Langais, 

313    5th  St.,   S.   F. 
PlnimbinK      and      heatlngr   to    Dowd   and 

Welch,    3558    16th    St.,   S.   F. 
Structural  steel  to  Pacific  Rolling  Mills 

17th    and   Mississippi,   S.    F. 
ExcBTatiiig    to    Farrar    &      Carlin,      185 

Stevenson   St.,   S.   F. 
Ornamental    Iron    to    Fair   Mfr.    Co.,    617 

Bryant  St.,  S.  F. 


Working   Drawings   Being   Prepared. 
STORE    BLDG.  Cost,    $125,000 

SAN    FRANCISCO.      S    Sixteenth    St.   — 

E   Mission   Street. 
Six-story   Class   C   brick   store   building 

(furniture   display   and   salesroom), 

50x100  ft. 
Owner — Lachman    Bros.,     2047     Mission 

St.,  San  Francisco. 
Architect — S.   Heiman,   57   Post  St.,   San 

Francisco. 
Plans    will    be    ready    for    segregated 
figures    latter    part    of   this    week. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— .^Vrchitect  Richard  D.  King,  619  Van 
Nuys  BIdg.,  is  completing  working 
plans  for  a  three-story  and  basement 
reinforced  concrete  business  college 
and  store  building  at  614-16  S.  Flgu- 
eroa  St.  for  Ruff  &  Weaver;  2  stores 
and  entrance  on  first  floor  with  school 
rooms  above;  upper  floors  have  been 
leased  to  Mackay  Business  College, 
906-B  S.  Main  St.;  50x155  ft.,  plaster 
and  stone  facing,  plate  glass,  composi- 
tion roofing,  skylights,  cement  and 
hardwood  floors,  gas  radiators,  pine 
trim,  toilets,  steel  sash. 


LOS  ANGELES,  Los  Angeies  Co.,  Cal. 
— Architects  Curlett  &  Beelman,  408 
Union  Bank  Bldg.,  are  completing 
plans  for  a  12-story  and  basement  Class 
A  store,  office  and  loft  building  at 
northwest  corner  of  7th  and  Main  Sts., 
for  Seventh  &  Main  Building  Co.  Di- 
mensions. 170.K145  ft.,  steel  frame,  brick 
filler  walls,  pressed  brick  and  terra 
cotta  facing,  plate  glass.  reinforced 
concrete  floors,  hardwood  trim,  eleva- 
tors, steam  heating.  Bids  will  be 
taken  ne.xt  week.  Steel  contract 
awarded  to  Baker  Iron  Works. 


SAN  FRANCISCO— A.  P.  Gianninl, 
President  of  the  Capital  Company,  a 
subsidiary  of  the  Bancitaly  Corpora- 
tion, announces  the  purchase  of  prop- 
erty at  the  Market-Jones  streets  gore, 
between  Market  and  McAllister  streets. 

On  Market  street  the  site  has  a 
frontage  of  153  feet,  191  feet  on  Mc- 
Allister street,  about  four  feet  on 
Jones,  while  the  strip  across  the  back 
of  the  site  is  115  feet. 

The  present  two-story  building  on 
the  site  was  constructed  to  carry  eight 
additional  floors.  It  is  understood  that 
this  addition  will  be  made  and  building 
utilized  for  bank  and  office  purposes. 
The  purchase  price  of  the  property  was 
about   $850,000. 


CARTHAT  CENTER,  L.  A.  Co.,  Cal.— 
Archt.  H.  W.  Bishop,  63328  Eulalia  Blvd 
Carthay  Center,  Los  Angeles,  has  com- 
pleted preliminary  plans  for  a  2-story 
class  C  brick  cafe  and  stores  at  Car- 
thay Center  Holding  Corp.,  J,  Harvey 
McCarthy,  pres..  Chas.  R.  Bell,  Hell- 
man  Bank,  treas.;  cafe  has  been  leased 
to  Eugene  Stark,  mgr.  Hillcrest  Coun- 
try Club,  Los  Angeles;  st  res  on  first 
fl.  with  cafe,  kitchen  and  diningrms. 
on  second;  75x115  ft.,  br.,  plas.  exter., 
art  stone  trim,  tilo  and  comp.  rfg, 
plate  glass,  etc. 


CARTHAY  CENTER,  L.  A.  Co.,  Cal.— 
Fred  R.  Johnson,  1712  Micheltorena  St., 
Los  Angeles,  was  low  bidder  for  2-sto. 
class  C  brick  store  and  office  bldg.  at 
Carthay  Center,  for  Irving  Hellman;  H. 
W.  Bishop,  6328  Eulalia  Blvd.,  Carthay 
Center,  Los  Angeies,  archt.;  3  stores 
and  several  offices;  55x75  ft.,  br.  and 
plas.,  art  stone  facing,  Mexican  hand 
made  tile  roofing,  plate  glass,  tile  and 
marble  wk,  cem.  and  hdwd.  fls.,  gas 
rads.,  pine  trim. 


EVERETT,  Wash.— Everett  Bldg.  Co., 
Everett,  at  approx.  $150,000  has  con- 
tract to  erect  6-story  and  basement, 
48  by  120  ft.  fireproof  offices  and  stores 
at  n.  w.  Hewitt  and  Rockefeller  Aves. 
for  Chas.  Williams,  W.  R.  Svensson  and 
C.   K.   Carlson. 


LOS  ANGELES,  Cal. — Archt.  Loy  L. 
Smith,  Rm.  205,  833  S  Spring  St.,  L.  A., 
is  completing  working  plans  for  4-story 
steel  frame  and  reinf.  cone,  bldg.,  2Sx60 
ft.,  to  connect  new  Public  Service 
Bldg.  on  2nd  St.  and  garage  at  220  S 
Hill  St.  for  City  of  Los  Angeles;  alter, 
to  garage  will  consist  of  tearing  out 
present  fls.  and  erecting  3  new  fls. 
with  decreased  ceiling  heights  and  new 
reinf.  cone,  footings  and  found,  to  carry 
height  limit  bldg.;  steel  sash,  cem.  fls., 
elec.  freight  elevator;  $160,000.  Bids 
will  be   taken  in  about  1  week. 


THEATRES 


Bids   Being  Taken. 

THEATRE,    ETC.  Cost,    $75,000 

DUNSMUIR,    Siskiyou   Co.,    Cal. 
Three-story    class    C   lodge   and    theatre 

building    (Italian    architecture). 
Owner — Dunsmuir  Lodge   of  Masons. 
Architect    —    Carl     Werner,     Santa    Fe 
Bldg.,   San   Francisco. 

Theatre  will  occupy  first  floor,  office 
rooms  on  second  floor  and  third  floor 
will   be  devoted  to  lodge  rooms. 

Bids  will  be  opened  in  a  week  or  ten 
days,  no  definite  date  having  been  de- 
cided upon  at  this  time. 


Contract  Awarded. 

THEATRE  Cost,  116,000 

OAKLAND,    Alameda    Co.,    Cal.      S   8th 

St.,   75   E   Washington. 
One-story   concrete    tlieaire. 
Owner — King   Realty  Co.,  5907   Foothill 

Blvd.,    Oakland. 
Architect — None. 
Contractor— T.     T.     Kennedy,     1051     7th 

St.,   Oakland. 

Contract  Awarded. 

THEATRE   &    STORES  Cost,   $41,000 

PACIFIC    GROVE,    Monterey    Co.,    Cal. 

One-story  frame  and  brick  Class  C 
theatre  (seating  capacity  $1000), 
and  4  stores. 

Owner — Monterey  Theatres  Co.,  Mon- 
terey,  Cal. 

Architect — Mark  Jorgensen,  110  Sutter 
St.,   San  Francisco. 

Contractor — Y',  P.  Sweeney,  Pacific 
Grove. 


Working  Drawings  Being  Prepared. 
THEATRE   &    STORE  Cost   $— 

SAX  FRANCISCO   NE   Cor.   Balboa   and 

38th. 
Class  A   theatre  and  store   building. 
Owner — Samuel   Levin    2055   Union   San 

Francisco. 
Architect — R=id   Bros.    105   Montgomery 

St.   San  Francisco. 


CROWE 

GLASS 

CO. 

674  Eddy  St 
Phone  Prospect  6U 

Eqnjpped   To   Handle 
Any   Size  Job. 

DIEECT   FACTORY   BUTEBS 


Bids  Opened. 

THEATRE  BLDG.  Cost,  $240,000 

OAKLAND,    Alameda    Co.,    Cal.,    Grand 
Lakeside  and  Walker  Avenues. 

Two-story    class    A      theatre      building 
(2500    seating   capacity). 

Owner  —  A.   C.   Karski  and   Louis  Ka- 
liski    (West   Coast   Theatres   Corp.) 

Architect — Reid    Bros.,    105      Montgom- 
ery   St.,    San    Francisco. 
B.ds   were    opened   today,   March   6th, 

1925,   and   have   been   forwarded   to   the 

Los  Angeles  office  of  the  owners  where 

they    Will    be    taken    under    advisement. 

It    is    understood    some    report    will    be 

given     Monday,     March     9. 

Figures    were    taken    for    a    general 

contract. 


Date    of   Opening    Bids. 

THEATRE    BLDG.  Cost,    $240,000 

OAKLAisiD,    Alameda    Co.,    Cal.,    Grand 

Lakeside  and  Walker  Avenues. 
Two-story    class    A     theatre      building 

(25U0    seating    capacity). 
Owner — A.    C    Karski    and    Louis    Ka- 

liski. 
Architect — Reid    Bros.,    105      Montgom- 
ery   St.,    San    l-'rancisco. 
Bids    will      be      opened      Wednesday, 
March   4th,   1925,  at  5  p.  m.     Bids  were 
to  have  been  opened  March  2nd. 

Figures   are    being   taken   for  a  gen- 
eral  contract. 


LOS  ANGELES,  Cal.— Winter  Constr. 
Co.,  2400  W  7th  St.,  L.  A.,  will  start 
work  soon  on  1-story  and  part  3-story 
theatre  store  and  office  bldg.,  90x145 
ft.,  at  s.w.  cor.  Figueroa  St.  and  Santa 
Barbara  Ave.  for  Figueroa  &  Santa 
Barbara  Realty  Co.  W.  S.  Hebbard, 
archt.,  534  I.  W.  Hellman  Bldg.  Theatre 
portion  will  be  class  A  constr.  and 
remainder  class  C;  $200,000. 


CARTHAY  CENTER,  L.  A.  Co.,  Cal.— 
Archt.  A.  B.  Rosenthal,  709  Hillstreet 
Bldg.,  Los  Angeles,  has  completed 
preliminary  plans  for  a  class  A  reinf. 
cone,  theater  at  Carthay  Center  for 
Carthay  Center  Holding  Corp.,  J.  Har- 
vey McCarthy,  pres.,  and  Chas.  R.  Bell, 
Hellman  Bank,  treas. ;  theatre  with 
balcony  will  seat  2000,  7  stores,  2  of- 
fices, court  entrance,  etc.;  155x150  ft., 
remf.  cone,  art  stone  and  cone,  exter., 
tUe  and  comp.  rfg.,  plate  glass,  ornam. 
iron  and  bronze  wk.,  gas  or  steam 
htg.,  forced  air  vent  sys.,  tile  and  mar- 
ble wk.,  terrazzo,  tile,  hdwd.  and  cem. 
fls.,  marquis  staff  and  ornam.  plas., 
steel  sash,  indirect  lighting,  pine  and 
hdwd.   trim. 


SAN  FERNANDO,  L.  A.  Co.,  Cal.  — 
Archt.  E.  J.  Borgmeyer,  1003  California 
Bldg.,  Los  Angeles,  has  completed  pre- 
liminary plans  for  2-story  brick  and 
stucco  theatre,  100x132  ft.,  on  North 
Maclay  Ave.,  bet.  2nd  and  3rd  Sts.  for 
the  San  Fernando  Theatre  &  Invest- 
ment Co.,  San  Fernando.  J.  T.  Rennie  & 
Son,  San  Fernando,  will  operate  thea- 
ter. Seating  capacity  1200,  with  balcony. 


WHARVES  AND  DOCKS 


VALLEJO,  Solano  Co.,  Cal. — City  En- 
gineer T.  D.  Kilkenny  estimates  cost 
of  Virginia  St.  wharf  repairs  at  $4,000; 
new  deck  and  piling  will  be  necessary. 


SAN  FRANCISCO— Until  March  12, 
2  P.  M.,  bids  will  be  received  by  State 
Board  of  Harbor  Commissioners,  Ferry 
Bldg.,  for  alterations  and  additions  to 
Pier  No.  40.  Frank  G.  White,  chief 
engineer.  Ferry  Bldg.  See  call  for  bids 
under  official  proposal  section  in  this 
issue. 


SAN  FRANCISCO— Until  March  11, 
11  a.  m.,  bids  will  be  rec.  by  Construct- 
ing Quartermaster,  Fort  Mason,  to 
drive  piles,  etc.,  for  wharf  repairs  at 
Fort  Winfleld  Scott.  See  call  for  blda 
under  official  propoaal  section  in  thla 
issue. 
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Architects=Engineers — 
City  and  County  Officials 

How  about  bids  wanted  ? 

Are  you  satisfied  with  the  bids  you  received  on  that 
last  job? 

Did  you  have  competition — and  plenty  of  it? 
If  not — why  not? 


Without  charge  the  BUILDING  &  ENGINEERING 
NEWS  will  place  your  job  before  the  construc- 
tion interests  of  the  Pacific  Coast.  That  means 
competition  and — competition  means  the  lowest 
possible  bid. 

If  you  want  competition  send  particulars  of  your  job 
to  BUILDING  &  ENGINEERING  NEWS— 
also  a  set  of  plans  and  specifications. 

Reach  the  Independent  Bidder  through  the  columns 
of  BUILDING  &  ENGINEERING  NEWS 

The  combined  news  services  of  BUILDING  &  EN- 
GINEEKI.NG  NEWS  have  a  circulation  of 


3340 


— reaching  the  Engineer,  Contractor  and  Mate- 
rial Dealer. 


Can  you  reacn  one  quarter  the  amount  of  interested 
people  through  any  other  news  service  published 
in  this  section?  We  think  not — in  fact,  we  know 
you  cannot. 

If  you  want  competition — ^if  you  want  independent 
contractors  to  figure  your  job — ^if  you  want  the 
lowest  possible  hid — send  particulars  of  your 
project  to 

Building  &  iLngineering  JNews 
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LOS  ANGELES,  Cal.  —  Harbor  dept. 
engrs.  preparing  plans  for  ten  new 
wharves  to  be  const,  in  the  west  basin 
at  Wilmington,  Los  Angeles  harbor. 
Western  Dredging  Co.  is  now  dredging 
this  section  to  a  uniform  depth  of  30  ft. 


SANTA  MONICA,  Cal.— Archt.  Charles 
F.  Plummer,  1108  Story  Bldg.,  Los  An- 
geles, has  completed  prel.  sketches  for 
645-ft.  pleasure  pier,  SO  ft.  wide,  to  be 
constr.  at  the  foot  of  Pico  Blvd.  to 
cost  approx.  $500,000.  Reinf.  cone,  pil- 
ing, art  stone  and  ornam.  iron  entrance 
2-story  yacht,  club  headquarters  bldg. 
at  ocean  end.  A  roof  with  aeroplane 
deck  is  planned  as  a  future  impvt.  The 
pier  i.s  reported  to  be  planned  for  the 
use   of  members  of  Casa  del  Mar  club. 


SAN  FRANCISCO  —  The  American 
Dredging  Co.,  255  California  St.,  was 
awarded  by  the  State  Bd.  of  Harbor 
Commissioners,  Ferry  Bldg.,  "Contract 
B"^Dredging  trench,  involv.  160,000 
cu.   yds.    dredging,   at   30c   cu.   yd. 

F.  W.  Camp,  Vallejo,  was  awarded 
"Contract  C" — Construct  dike  work, 
involv.  175.000  to  200,000  tons  of  na- 
tive rock;  "item  1,  60c  ton;  and  "item 
2,"    60c     ton. 

As  previously  reported  "Contract  A" 
— Const,  frame  work  of  green  piles  in- 
volv. furnishing  and  driving  730  green 
piles,  each  71-ft.  to  75-ft.  long,  was 
awarded  Healy-Tibbitts  Const.  Co., 
Main   and   Market   Streets. 


MISCELLANEOUS 
CONSTRUCTION 


BAKER9PIELD,  Kern  Co.,  Cal. — J.  C. 
Flickinger.  Bakersfield,  will  erect  $55,- 
000  mortuary  building  at  Chester  Ave. 
and  131h  St.;  chapel  will  seat  300  per- 
sons; pipe  organ  will  be  installed. 


VALLEJO,  Solano  Co.,  Cal. — Frank 
Lamb.  Vallejo,  has  contract  at  approx. 
$12,000  to  erect  fight  arena  In  Sonoma 
St.  for  H.  L.  Handler.  Will  be  le-ased 
to  Good  Sportsmen's  Club  of  Vallejo. 

SAN  FRANCISCO  —  Barrett  &  Hilp. 
918  Harrison  St.,  have  been  awarded 
contract  at  $1980  for  erection  of  diving 
tower  at  Herbert  Fleishhacker  Play- 
field.  Great  Highway  and  Sloat  Blvd. 
Ward  &  Blohme,  architects,  454  Cali- 
fornia St. 


CULVER  CITY,  L.  A.  Co..  Cal.— Archt 
Emmett  G.  Martin,  620  Citizens  Natl. 
Bank  Bldg.,  is  preparing  working  plans 
for  a  12-room  2-storv  50x3S  ft.  rectory 
and  6-room  2-story  3Sx42  ft.  side  add. 
to  convent,  at  Culver  City,  for  Roman 
Catholic  Bishop  of  Los  Angeles  and 
San  Diego;  Culver  City  Parish,  Rev. 
John  O'Donnell.  pastor;  fr.  and  plas.. 
tile  and  comp.  rfg.,  part  basement,  gas 
unit  htg.  sys.,  hdwd.  fls.,  tiled  baths, 
pine   trim. 


PHOENIX,  Ariz.— C.  W.  Cisney,  P.  O. 
Box  516,  Phoenix,  has  contr.  and  started 
work  on  new  open  air  dancing  pavilion 
140x180  ft.,  with  dance  floor  60x120 
ft.,  and  roller  skating  rink  at  Joyland 
Park   for   M.    J.   Morley. 


SAN  FELIPE.  Lower  California.  — 
American  Union  Pish  Co.,  337  S  Central 
Ave.,  Los  Angeles,  R.  B.  Stolle,  vice- 
pres.,  will  develop  large  concession  at 
San  Felipe  on  e.  coast  of  Lower  Cali- 
fornia, improv.  to  consist  of  fisheries, 
packing  plants,  wharves  and  townsite 
subdivisions. 


SANTA  MONICA,  L.  A.  Co.,  Cal  — 
Archt.  Chas.  F.  Plummer.  1108  Story 
Bldg.,  has  completed  preliminarv  plans 
for  a  reinf.  cone,  yacht  club  and  pier 
at  foot  of  Pico  St.,  Santa  Monica,  for 
Casa  Del  Mar  Club;  pier  will  be  80  ft. 
wide  and  645  ft.  long,  reinf.  cone, 
piling,  art  stone  and  ornam.  iron  en- 
trance; club  will  be  constructed  at 
end  of  pier  and  will  be  2-story,  tile 
rfg.,   plas.    exter.,    etc. 


LAS  VEGAS.  Nevada — Blue  Diamond 
Co..  2200  E-16th  St.,  Los  Angeles,  has 
purchased  a  large  acreage  of  gypsum 
land  in  Clark  county.  Nevada,  and 
plans  construction  of  aerial  tramway 
3000  ft.  long  in  addition  to  offices, 
warehouse,    bunkhouses,     etc. 


OAKLAND,  Cal.— General  Petroleum 
Co.,  Alaska  Commercial  Bldg.,  San 
Francisco,  has  filed  applications  with 
the  City  Building  Department  to  erect 
six  steel  tanks  at  Parr  Terminal,  cost- 
ing $2500.  $4850,  $5830,  $11,790,  $61,100 
and    $79,100. 


RICHMOND,  Contra  Costa  Co.,  Cal.— 
Until  March  9,  10  a.  m.,  bids  will  be 
rec.  by  A.  C.  Faris,  city  clerk,  to  erect 
reinforced  concrete  fire  pump  chamber 
under  Municipal  Wharf  No.  1;  est.  cost 
$1000.  Plans  and  further  information 
'btainable  from  City  Engineer  E.  A 
Hoffman. 


BUSINESS  OPPORTUNITIES 


SAN  FRANCISCO— Further  informa- 
tion regarding  these  opportunities  may 
be  obtained  from  the  office  of  Larsen 
Advance  Construction  Reports,  818 
Mission  Street.  San  Francisco,  either 
hy  phone,  letter,  or  personal  call.  Re- 
ouests  for  additional  information 
should  be  made  to  the  Business  Oppor- 
tunities Department.  Such  requests 
must  be  accompanied  by  the  Index 
Number   of  each   opportunity. 

8942— San  Francisco.  Cal.  San  Fran- 
cisco foreign  trading  house  wishes  to 
purchase  locally  50  tons  of  rosin  (H. 
and  H.  G.  grades),  and  50  tons  of  paraf- 
fine  wax,  each  month,  for  export  to 
China. 

8954  —  Brussels,  Belgium.  Foreign 
trade  firm  desires  to  represent  San 
Francisco  exporters  in  Central  Europe. 
Correspondence   is   invited. 

D-1478 — Baltimore,  Md.  Manufactur- 
ers of  automatic  ventilating  systems 
want  representation  San  Francisco; 
prefer  concern  or  individual  now 
handling    building    specialties. 

D-4S0  —  Chicago,  HI.  Experienced 
salesman  wishes  to  act  as  representa- 
tive his  territory  for  reliable  local 
firm. 

D-1481  —  Mapleton,  Ore.  Individual 
has  quantity  of  long  fir  piling  for  sale 

8957 — Marseille,    France.    Import    firm 


desires  to  communicate  with  San  Fran- 
cisco exporters  of  produce  who  desire 
to  develop  the  market  for  their  prod- 
ucts   in    Southern    France. 

8963 — Havana,  Cuba.  Manufacturers" 
agent,  giving  references,  said  to  have 
wide  sales  experience  and  good  con- 
nections desires  to  represent  San  Fran- 
cisco exporter  in  the  Cuban  market. 

8964 — San  Francisco.  Cal.  Manufac- 
turers and  producers  desiring  to  extend 
their  markets  in  the  West  Coast  of 
South  America  may  desire  to  communi- 
cate with  two  experienced  Americans 
located  in  Santiago.  Chile,  who  are  now 
in  San  Francisco.  Representation  on  a 
straight  commission  basis  is  desired 
and  best  references  will  be  supplied. 
They  can  use  a  representation  in  small 
hardware,  tools  and  any  ready  seller. 

8965 — Brussels,  Belgium.  Large  firm 
handling  whiting,  carbonate  of  Hme, 
passing  a  200  sieve,  desires  to  quote 
prices  and  establish  business  with  a 
San    Francisco   import    house. 

S967— Mexico,  D.  F.  Commission  mer- 
chant desires  to  sell  walnut,  cedar, 
ebony  and  balsam  woods  to  San  Fran- 
cisco  importers. 

8974 — Tokio.  Japan.  Firm  is  in  the 
market  for  linoleum  of  various  grades 
and  patterns.  Solicits  samples  &  prices 

D-1483— Chino.  Cal.  Firm  wishes  to 
purchase  used  centrifugal  pump  20  to 
24  inches,  one  steam  engine  100-150-200 
h.p.,  one  steam  engine  200  h.p.  or  two 
100  to  12.S  h.p..  steam  boilers,  all  In 
first-class  condition;  prices  to  be  quot- 
ed f.  o.  b.  cars  or  boat  San  Francisco. 

D-1484 — Cincinrtatl  Ohio.  Window 
display  installation  bureau  desires  San 
San   Francisco  representative. 

D-14S5 — Milwaukee.  Wis.  Manufac- 
tures of  line  of  rust,  heat  and  flame- 
proof paints  and  enamels  want  repre- 
sentative San  Francisco;  prefer  firm 
or  individual  selling  to  Mill  and  Fac- 
tory Supply  houses. 


BBLGIAM   CEMEIVT   IX    .STATE3   ROADS 
IS  PROTESTED 


The  use  of  7500  tons  of  Belgian  ce- 
ment in  state  highway  construction  in 
Amador  county  will  result  in  a  loss  of 
$4000  to  the  state  in  taxation  on  trans- 
portation and  loss  of  $12,000  in  elec- 
tric power  taxes,  it  was  declared  at  a 
meeting  of  the  executive  committee  of 
the  Department  of  Mines  and  Mining 
of  the  Sacramento  Chamber  of  Com- 
merce. 

Bert  Hews,  manager  of  the  depart- 
ment, told  the  committee  that  twenty- 
four  shiploads  of  Belgian  cement  has 
been  ordered  by  the  state  highway 
commission  for  use  on  state  highway 
construction. 

A  resolution  was  adopted  by  the 
board  calling  the  attention  of  the  Cali- 
fornia Development  Association  to  the 
order.  Belgian  cement,  it  was  declared, 
can  be  shipped  into  the  country  cheap- 
er than  it  can  be  manufactured  here, 
but  its  use  will  result  in  a  loss  to  the 
state. 


IVIILLWORK 

A  service  of  real 
value  Is  offered  by 

National  Mill  &  Lumber  Co. 

We  are  glad  to  place  at  your  disposal,  without  obligation, 
the  services  of  a  corps  of  skilled  estimators,  with  wide  ex- 
perience in  figuring  general  millwork.  cabinet  work  and 
detail  work  of  all  kinds.  Behind  them  is  an  organization 
offering  virtually  unlimited  selection  of  materials.  We  be- 
lieve their  assistance  will  be  genuinely  helpful   to  you. 


812  Market  Street 
San  Francisco 


High  Sfc  &  Tidewater  Ave. 
Oakland 
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Official    Proposals 


BIDS    WANTED    FOR    HIGHWAY    IM- 
PnOVKMENT.       NOTICE    TO    CON- 
TRACTORS 


(Humboldt    County,   Nevada    State) 

Sealed  proposals  will  be  received  by 
tha  undersigned  until  1;30  P.  M., 
March  25,  1925,  for  constructing  a  por- 
tion of  the  State  Highway  System  In 
Humboldt  County,  between  Wlnne- 
mucca  and  Golconda,  and  from  8^ 
miles  east  of  Golconda  to  Stonehouse, 
work  consisting  of  grading,  construc- 
tion of  culverts  and  placing  of  gravel 
surface.  Alternate  proposals  will  be 
received   as   follows: 

Proposal  No.  1,  Winnemucca  to  8 
miles  East;  Proposal  No.  2,  8  miles 
east  of  Winnemucca  to  Golconda; 
Proposal  No.  3,  8%  miles  east  of  Gol- 
conda to  Stonehouse;  Proposal  No.  4, 
Above  three  sections  combined  in  one 
bid. 

Plans  may  be  examined  and  form 
of  proposal,  contract  and  specifications 
secured  in  the  office  of  the  under- 
signed; may  also  be  examined  in  the 
county  clerk's  office  at  Winnemucca, 
the  division  offices  at  Elko,  Reno  and 
Las  Vegas  and  the  district  office  of 
the  Bureau  of  Public  Roads,  Bay 
Building.  San  Francisco.  For  copy  of 
plans  undersigned  requires  a  deposit 
of  fifteen  dollars  ($15.00),  which  will 
be  refunded  upon  return  of  plans  in 
good  condition  within  30  days  after 
opening  of  bids.  Bids  must  be  on 
proposal  form  of  Highway  Department 
and  must  be  accompanied  by  a  certi- 
fied check  in  the  amount  of  5  per  cent 
of  bid 

Each  bidder  must  accompany  his  bid 
with  certificate  from  a  surety  com- 
pany, duly  authorized  to  do  business 
in  Nevada,  stating  that  such  surety 
company  will  provide  said  bidder  with 
bond  in  such  sum  as  is  required  in  and 
in  accordance  with  the  provisions  of 
said  specifications,  conditioned  for 
faithful  performance  of  the  contract 
and  specifications. 

Right  is  reserved  to  reject  any  or 
all   bids. 

GEO.  W.  BORDEN, 

State    Highway    Engineer, 
Carson  City,  Nevada. 


NOTICE    TO    CONTRACTORS 


at    Harbor 


OFFICE  OF  THE  BOARD  OF 
State  Harbor  Commissioners,  Union 
Depot  and  Ferry  House,  San  Fran- 
cisco.   California.    February    24,    1925. 

Sealed  proposals  or  bids  will  be  re- 
ceived at  this  office  at  or  prior  to  2 
o'clock  P.  M.,  Thursday,  March  13, 
1925.  for  furnishing  materials  and 
making  alterations  and  additions  to 
Pier  40,  on  the  waterfront  of  the  City 
and  County  of  San  Francisco,  in  ac- 
cordance with  plans  and  specifications 
adopted  by  the  Board  February  19. 
1925.  and  on  file  in  this  office,  to  which 
special    reference    is    hereby   made. 

The  work  to  be  done  under  these 
specifications  consists  in  removing 
such  portions  of  abandoned  existing 
structures  as  are  within  the  lines  and 
which  will  interfere  with  the  con- 
struction of  the  new  work,  furnishing 
all  necessary  materials  (except  Port- 
land cement,  rails  and  fittings  and 
creosoted  piles,  which  will  be  furnish- 
ed to  the  Contractor  by  the  Board), 
labor,  tools,  machinery  and  equipment 
for  making  alterations  and  additions 
to    Pier   No.    40. 

The  materials  to  bo  used  in  this 
work  shall  consist  of  the  requisite 
quantities  of  creosoted  plies,  steel 
rails  and  fittings  and  Portland  cement 
(all  of  which  will  be  furnished  to  the 
Contractor  by  the  Board),  green  pile 
butts,  creosoted  Douglas  fir  lumber, 
untreated  Douglas  fir  lumber,  redwood 
lumber,  structural  steel,  steel  fasten- 
ings, castings,  roofing  materials,  gal- 
vanize iron,  glass,  painters'  materials, 
etc.      Creosoted      piles    and      Portland 


A  call  for  bid!  publlihed  In 
this  section  Indicates  that  bids 
are  desl.-ed  from  other  than  local 
bidders  Maximum  competition 
Is  desired,  and  this  U  assured 
through  BUILDING  AND  ENGI- 
NEERING NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
public    work. 

Ratei  10  cents  per  line,  per 
insertion. 

All  official  calls  for  bids  of 
the  California  State  Hlgrhway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   In    this   section. 


cement  will  be  furnished  to  the  Con- 
tractor bv  the  Board;  steel  rails  and 
standard  fittings,  including  rail  spikes, 
will  be  furnished  by  the  Board.  All 
other  materials  shown  on  the  plans  or 
called  tor  in  these  specifications  shall 
be    furnished    by    the    Contractor. 

No  bid  will  be  received  unless  it 
is  made  on  a  blank  form  furnished 
from  this  office  and  is  accompanied 
bv  a  certified  check  for  an  amount 
equal  to  five  (5)  per  cent  of  the 
amount  of  the  proposal,  to  be  made 
payable  to  the  Secretary  of  the  Board, 
conditioned  that  if  the  proposal  is  ac- 
cepted and  the  contract  awarded,  and 
if  the  bidder  shall  fail  or  neglect  to 
execute  a  contract  and  give  the  bond 
required  within  six  (6)  days  after  the 
award  is  made,  in  that  case  the  said 
sum  mentioned  in  said  check  shall  be 
deemed  liquidated  damages  for  such 
failure  and  neglect,  and  shall  be  paid 
into  the  San  Francisco  Harbor  Im- 
provement   Fund. 

Bids  will  not  be  considered  by  the 
Board  unless  delivered  to  the  Sec- 
retary or  to  the  Assistant  Secretary, 
at  the  office  of  the  Secretary,  Room 
No.  17,  Union  Depot  and  Ferry  House, 
at  or  prior  to  2  o'clock  P.  M..  on  Thurs- 
day, March  12,  1925,  at  which  time  and 
place  the  bids  will  be  publicly  opened. 

The  Board  reserves  the  right  to  re- 
ject any  or  all  bids  if  deemed  for  the 
best  interests  of  the   State. 

Plans  and  specifications  for  this 
work  to  be  had  at  Room  18,  Union 
Depot  and  Ferry  House  upon  deposit- 
ing $20.00  for  same  which  will  be  re- 
turned on  return  of  plans  and  speci- 
fications. 

Bidders  are  requested  to  mark  en- 
velope containing  bid;  "Bid  for  Mak- 
ing Alterations  and  Additions  to  Pier 
40." 

CHAS.  H.   SPEAR, 
M.    F.   COCHRANE, 
JOHN   B.    SANFORD, 
Board    of   State   Harbor   Commissioners. 
FRANK  G.   WHITE, 

Chief   Engineer. 

J.  L.  Phelps,  Secretary. 


.NOTICE    TO    CONTRACTORS 


(He.ntini;    &    VentilntinR — Eureka    High 
School    District) 

Notice  is  hereby  given  that  the  Board 
of  Education  of  the  Eureka  High 
School    District    of    Humboldt    County, 


QUANTITY  SURVEYOR 

Valuation    Bngiiieer 
ARTHUR     F»RIDDLE 

en.t    Mission    street,    at    Third    St. 
Snn     Frnnrisco.    Calif. 

Telephone    Douglas   8-4-9-S 
General   Uiitlnf;  Bureau 

Architect's  Preliminary  Estimates 


hereby  calls  for  sealed  proposals  to  be 
delivered  to  George  B.  Albee.  Secretary 
of  said  Board,  Eureka.  California,  until 
Wednesday,  the  18th  day  of  March.  192."5 
nt  8  o'clock  p.  m.  at  which  time  said 
bids  will  be  opened,  for  the  heating 
and  ventilating  of  the  Eureka  High 
.School  Building  for  the  Eureka  High 
School  District,  located  on  property 
described  as  "Property  bounded 
on  the  West  by  "J"  Street,  and 
on  the  North  by  Del  Norte  Street,  and 
on  the  East  by  "N"  Street,  and  on  the 
South  by  Trinity  Street,  in  the  City  of 
Eureka,  County  of  Humboldt,  State  of 
California." 

These  bids  shall  be  presented  In  ac- 
cordance with  plans  and  specifications 
for  said  building  on  file  in  the  office 
rf  George  B.  Albee.  Secretary  of  the 
Board  of  Education  and  in  the  office 
of  the  Architect,  John  J.  Donovan.  1918 
Broadway,  Oakland.   California. 

B  ds  must  be  made  on  proposals  ob- 
tained at  the  office  of  the  Architect 
and  be  signed  by  the  bidder  and  ac- 
companied by  a  certified  check  certi- 
fied to  by  some  responsible  hank  or 
hanker  and  made  payable  to  the  Eureka 
HIch  School  District,  of  the  City  of 
Eureka.  Humboldt  County.  California, 
to  be  retained  by  said  School  District 
as  agreed  and  liquidated  damages 
should  the  party  or  parties  to  whom 
the  contract  should  be  awarded  fail 
to  enter  into  the  contract  after  the 
award  or  to  give  bonds  required  for 
the  faithful  performance  of  the  con- 
tract or  any  bond  required  by  law. 
The  amount  of  said  check  shall  be  for 
at  least  ten  (109"^)  per  cent  of  the 
amount  of  the  bid.  Each  bidder  shall 
execute  the  affidavit  accompanying  the 
proposals    obtained   from   the    Architect 

Bids  will  be  opened  by  the  Board  of 
said  Disfict  on  Wednesday,  the  ISth 
day  of  March,  1925,  at  8  o'clock  p.  m. 
in  the  office  of  the  Board  in  said  City 
of  Eureka. 

The  Board  reserves  the  right  to  re- 
ject any  and  all  bids. 

GEO.  B.  ALBEE. 

Secretary  of  the  Board  of  Education. 


NOTICE   TO    CONTR.iCTORS 


(Wharf    Repairs — Fort    'Wlnfield    Scott) 


OFFICE  CONSTRUCTING  QUAR- 
TERMASTER. Fort  Mason,  Cal.  Sealed 
proposals  will  be  received  here  until 
11  A.  M.,  March  11.  1925.  for  driving 
piles,  ets.,  for  repairs  of  wharf  at  Fort 
Wiiifield  Scott,  Calif.  Information  up^  n 
application. 


NOTICE    TO     BIDDERS 


(Stockton-Bnrbank     School) 


Notice  is  hereby  given  that  separate 
bids  f  r  wo  k  and  materials  for  the 
Luther  Burbank  School  building,  at 
.Tefferson  and  Pilgrim  streets,  as  per 
the  plans  and  specifications  prepared 
for  the  same  by  Charles  Young,  and  on 
file  in  the  office  of  the  City  Superin- 
tendent of  Schools,  corner  of  Lindsay 
;ind  Snn  Jcaquin  streets,  Stockton, 
lalifoinia.  will  be  received  up  to 
Wednesday,  March  11th,  at  7:30  p.  m.. 
at   said  Superintendent's  office. 

The  bids  will  be  upon  three  dif- 
ferent  things: 

1.  Basement   concrete   floors. 

2.  Complete    interior    hardware. 

3.  Complete     slate     for    class-rooms. 
The   School   Board   reserves   the   right 

to  reject  any  or  all  bids.  A  certified 
check  in  the  sum  of  at  least  ten  per 
cent  of  the  amount  of  the  bid  must 
accompany  each  bid. 

Dated  Wednesdav.  February  ISth. 
11'25. 

By  order  of  the  Board  of  Education 
at   Stockton.   California. 

By  ANSEL  S.    WILLIAMS. 

Secretary. 
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Engineering  News  Section 


BRIDGES 


ORANGE  COUNTY,  Calif.— Following 
bids  rec.  by  State  Highway  Commis- 
sion March  2,  to  const,  bridge  180-ft. 
in  length  and  30-£t.  wide  over  San 
Juan  creek,  nr.  San  Juan  Capistrano, 
consist.  o£  three  46-ft.  and  two  21-£t. 
rein.  cone,  spans  on  cone,  piers  and 
pile  bents. 
Stevens   Bros.    &  Haas,   Lomita 

(low)      $26,792.50 

Lipscomb  &  Dutton,  SanDiego  27,373.50 
H.  H.  Peterson,  San  Diego..  28,960.00 
Dewitt  &  Morine,  Los  Angeles  29,808.75 
McKay-Schruth  Eng.  Co.,  L.A.  37,921.40 
Glass  &  Oakley,  Los  Angeles  37,945.00 
W.  M.  Ledbetter,  Los  Angeles  33,016.00 
Knox  &  Thompson,  San  Diego  38,751.75 
Chas.   &  F.  Steffgen,   San  Diego 

(error)      U, 021, 395. 50 

Engineer's   estimate,   $33,582.50. 


SAN  JOAQUIN  CO.,  Cal. — As  previ- 
ously reported,  bids  will  be  rec.  by 
State  Highway  Commission,  Forum 
Bldg.,  Sacramento,  until  March  16,  to 
const,  bridge  24-ft.  wide  over  San 
Joaquin  river  near  Mossdale,  consisting 
1)1'  one  200-ft.  fixed  steel  span,  one  124- 
ft.  steel  bascule  span  and  eight  26-£t. 
rein.  cone,  girder  approach  spans  on 
cone,  piers  and  bents.  Project  involves; 
one  124-ft.  Strauss  bascule  span  erect- 
ed in  place,  complete.  Including  ma- 
chinery, electrical  equipment,  operat- 
or's house,  traffic  gates  and  painting; 
one  200-ft.  fixed  steel  span  erected  in 
place  and  painted,  complete,  except 
rein.  cone,  floor;  1860  cu.  yds.  class  A 
cem.  cone,  in  piers;  160  cu.  yds.  class  A 
cem.  cone,  in  floor  slab  of  fixed  steel 
span;  355  cu.  yds.  class  A  cem.  cone. 
in  approach  spans;  24  cu.  yds.  class  E 
cem.  cone,  in  approach  spans;  115,000 
lbs.  rein,  steel  in  place;  1750  lin.  ft.  rein 
cone,  piles;  113  Douglas  fir  piles  (fen- 
ders); 301  Douglas  fir  piles  (founda- 
tions); 49  M  ft.  board  measure  of  lum- 
ber (fendeis);  1500  cu.  yds.  excavation 
for  bridge  structure;  240  cu.  yds.  back- 
fill for  bridge  structure;  removing 
existing  bridg-e.  No  progress  payments 
will  be  made  for  this  work  prior  to 
June   1,   1925. 


HOLLISTER,  San  Benito  Co.,  Cal. — 
William  Radke,  Gilroy,  at  $2751 
awarded  cent,  by  supervisors  to  const, 
two  cone,  culverts  and  a  cone,  bridge 
on  Santa  Anita,  Hollister  and  Santa 
Ana  Road. 


LYON    COUNTY,    Nev.— T.    H.    and   M. 

C.  Polk,  Chico,  Cal..  at  $11,550  awarded 
cont.  by  State  Highway  Comm.  to  const, 
underpass  structure  under  Central 
Pacific  Railway,  near  Fernley.  Other 
bids:  Sumsion  &  Clyde,  Sprlngville, 
Utah,  $20,062;  J.  N.  Tedford.  Fallon, 
Nev.,  $17,625;  Rocca  &  Calletti,  San 
Rafael,  Cal.,  $12,332;  F.  J.  Cafferata, 
Reno,  Nev.,  $26,630;  D.  McDonald,  Sac- 
ramento, Cal.,  $16,412;  Bishop  & 
Brooks,  Sacramento,  Cal.,  $17,072;  John 
Ross,   Yerington.   Nev.,   $14,542;   Andrew 

D.  Drumm  Jr.,   Fallon,  Nev.,   $16,582. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
No  bids  rec.  by  supervisors  to  const. 
Christie  Crossing  subway  under  Santa 
Fe  tracks  In  Franklin  Canyon  and  It 
is  probable  the  work  will  be  under- 
taken by  the  railroad.  Project  involves 
falsework,  cone,  abutments  and  double 
track   steel  bridge   60   ft.  long. 


REDWOOD  CITY,  San  Mateo  Co., 
Cal. — H.  F.  Meyers  at  $3086  awarded 
cont.  by  supervisors  to  const,  cone, 
bridge  over  Cordileras  Creek  on  Whip- 
ple road  near  east  portal  of  Pulgas 
tunnel.     F.  Brand  next  low  at  $3589. 


CARLSBAD,  Cal.  —  State  highway 
comm.  and  Santa  Fe  Ry.  reach  agree- 
ment whereby  a  $33,000  overhead  cross- 
ing can  be  built  across  railway  at 
Carlsbad,  San  Diego   county. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Until  April  6,  11  A.  M.,  bids  will  be 
rec.  by  Henry  A.  Pflster,  county  clerk, 
to  const,  rein.  cone,  culvert  in  Middle 
Ave.  at  Intersection  of  Murphy  Ave., 
Supervisor  Dist.  No.  1.  Plans  on  file 
in  office  of  clerk.  Robt.  Chandler, 
county   surveyor. 


LOS  ANGELES,  Cal. — E.  G.  Perham, 
4711  Willowbrook  Ave.,  Los  Angeles, 
sub.  low  bid  to  county  at  $16,500  to 
const,  bridge  on  Clara  St.,  over  the  Rio 
Hondo,  in  Rd.  Foreman  Div.  No.  107. 
Additional  unit  prices:  (1)  80c;  (2) 
$56;    (3)    a,    $70,    b,    $50;    (5)    a,    $2,    $1. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. 
— Lord  and  Bishop,  Napk,  at  $23,062.50 
awarded  cont.  by  Supervisors  to  const, 
underpass  under  S.  P.  tracks  at  Aptos, 
involv  removal  of  13,100  cu  ft  for  ex- 
cavation, 50  tons  of  granite  waste, 
2600  cu  yds  for  structural  excavation, 
8S  ft  12-in  corru  iron  pipe,  160  ft  18- 
in  iron  pipe,  230  ft  24-in  iron  pipe,  15 
cu  yds  cone  head  work,  425  cu  yds 
cone  for  abutments.  700  cu  yds  for 
pavement,  2600  lbs  reinforced  steel  and 
a  cast  Iron  grates.  Other  bids  were: 
W.  E.  Miller,  Santa  Cruz,  $28,486.16; 
Rocca  &  Calettl,  San  Rafael,  $28,957; 
Granite  Construction  Co.,  WatsonvlUe, 
$29,415.50;  C.  A.  Wood,  Manteca,  $29,- 
918.20;  Eaton  &  Smith,  San  Francisco, 
$30,486;  N.  W.  Thies,  Santa  Cruz,  $31,- 
134.70;  J.  Welch,  San  Francisco,  $32,- 
213;  Wilson  D.  Ellis  Co.,  Berkeley,  $34,- 
418;  Lozier  &  Carr,  San  Jose,  $32,449.09; 
Bishop  &  Brooks,  Sacramento,  $32,466; 
Thompson  Bros.,  Santa  Cruz,  $32,830; 
T.  M.  Burns,  Sacramento.  $34,665.75;  C. 
H.   &  A.  W.  Gorrlll.   $35,863;   P.   L.  Burr, 


SANTA  BARBARA,  Cal.  —  $100,000 
Carrillo  St.  viaduct  bond  issue  defeat- 
ed at  election  Feb.  25.  The  $60,000  Issue 
for  bridges  at  Aliso  and  Mission  Crka. 
carried. 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


STOCKTON,  San  Joaquin  Co..  Cal. — 
April  21  is  date  set  to  vote  bonds  of 
$3,000,000  to  finance  construction  of 
city's  deep  water  project. 


LONG  BEACH,  Cal. — Application  has 
been  made  to  U.  S.  Engineer  Office  by 
the  city  of  Long  Beach  for  permission 
to  const,  two  rubble  mound  breakwat- 
ers in  San  Pedro  Bay. 


OROVILLE,  Butte  Co.,  Cal. — Lord  & 
Bishop,  Napa,  awarded  cont.  by  Oro- 
ville-Wyandotte  Irrig.  Dlst.  for  constr. 
of  lateral  canals  for  supplying  7000  ac. 


Carbide   Flare  Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried   In   stock 

E.    D.    BULLARD 

565  HOWARD   STREET 
Son  F'randaco,  CnlU. 

DougrlKl  6320 


SAN  FRANCISCO.  —  Healy-Tibbitts 
Const.  Co.,  64  Pine  St.,  at  $24,600 
awarded  cont.  by  State  Board  of  Har- 
bor Commissioners  for  frame  work, 
under  Contract  "A,"  In  connection 
with  rock  levee  and  fill  for  Islais 
Creek  Reclamation  Project  No.  2.  The 
work  involves  furnish  and  driving  730 
green  piles,  each  71  ft.  to  75  ft.  long. 
Bids  on  other  portions  of  work  under 
advisement.  Frank  G.  White,  chief 
eng..    Ferry   Bldg. 


CHANDLER,  Ariz.— Until  March  10 
bids  will  be  rec.  by  Herbert  V.  Clotts, 
supervising  engr.,  U.  S.  Indian  field 
serv..  Box  26,  Chandler,  for  approx. 
85,000  yds.  earth  embank,  in  connec- 
tion with  Sacaton  dam.  Inform,  may  be 
obtained  from  above  address  or  by  vis- 
iting site  at  Sacaton  dam  about  20  mi. 
north    of    Casa   Grande. 


LOS  ANGELES,  Cal. — Until  10  a.  ra., 
March  9,  bids  will  be  rec.  by  bd.  pub. 
wks.  to  imp.  Beacon  St.,  Bet.  Santa 
Cruz  St.  and  Fourth  St.:  75,752  cu.  yds. 
cut  within  St.  lines,  50,648  cu.  yds.  1  to 
1  Slope;  total,  126,400  cu.  yds.  This 
work  previously  erroneously  noted  as 
awarded  to  Channel  Constr.  Co.,  where- 
as all  bids  reed,  were  rejected. 


PITTSBURG,  Contra  Costa  Co.,  Cal. — 
Pittsburg  Construction  Co.,  Pittsburg, 
at  $1835  awarded  cont.  by  city  trus- 
tees to  dredge  at  Fishermen's  Wharf, 
involv.    4589   cu.   yds.    at   $.40   yd. 


LIGHTING  SYSTEMS 


NAPA,  Napa  Co.,  Cal.— Council,  H.  H. 
Thompson,  clerk,  declares  inten.  (619) 
to  Install  Arcadan  c.i.  street  lighting 
standards  with  cables,  etc.,  in  Main  St., 
bet  Caymus  and  Lincoln  Ave.  1911  Act. 
Protests  March  16.  H.  Harrold,  city 
engineer. 


LOS  ANGELES,  Cal. — Until  10  a.  m., 
March  16,  bids  will  be  rec.  for  ornam. 
light  systems  in: 

Santa  Barbara  Ave.,  bet.  Western 
Ave.  and  Main  St.;  pressed  steel  posts. 

60th  St.,  bet.  Normandle  St.  and 
Western  Ave.:  cone,  posts. 


LOS  ANGELES,  Cal.— Until  10  a.  m.. 
Mar.  9,  bids  will  be  rec.  by  bd.  pub.  wks 
for  ornam.  lights  under  1911  act  in: 
Lucerne  Ave.,  bet.  Vineyard  Ave.  and 
Adams  St.:  cone,  posts;  La  Mirada  Ave. 
bet.  Vine  St.  and  Cahuenga  Ave.:  cone, 
posts. 

SAN  DIEGO,  Cal. — Until  10:30  A.  M., 
Mar.  9,  bids  will  be  rec.  for  ornam. 
lights  in  8th  St.,  bet.  Broadway  and 
Market  St.,  and  portions  of  9th,  10th, 
1th  and  12th  Sts.:  32  C.  I.  posts  with 
concr.  found.  1911  act.  A.  H.  Wright, 
city  clerk.     F.  A.  Rhodes,  city  engineer. 

WHITTIER,  Cal. — Council  declares 
Inten.  for  ornam.  lights  in  Comstock 
Ave.,  bet.  Philadelphia  and  College 
Sts.:  10  pressed  steel  posts.  Paul  Gil- 
more,   city  clerk. 


LOS  ANGELES,  Cal.— Newbery  Elec. 
Co.,  726  S.  Olive  St.,  awarded  cont.  by 
Bd.  Pub.  Wks.  at  $62,828  for  ornam. 
lights  in  Grand  Ave.,  bet.  Pico  and  38th 
Sts.  Other  bids:  A.  C.  Rice,  $63,812; 
Elec.  Lighting  Supply  Co.,  $65,465;  C. 
W.  Sparks,  $65,590;  R.  A.  Wattson, 
$66,399;  Walker  &  Martin,  $66,817;  H. 
H.    Walker,    $68,693. 

SAN  GABRIEL,  Cal.— A.  C.  Rice,  1963 
Santee  St.,  Los  Angeles,  at  $7166 
awarded  cont.  to  install  ornamental 
street  lighting  system  in  Alhambra 
road  and  5  other  streets;  Walker  & 
Martin,  402  W-Wilshire  St.,  Fuilerton, 
at  $16,823  awarded  cont.  to  install  sys- 
tem  In   Shorb  Road. 


BUILDING    AND    ENGINEERING    NEWS 


MACHINERY  &  EQUIPMENT 


FlibLOWS,  Kern  Co.,  Cal.— Uiuil  Mar. 
IS,  "i-.m  p.  ni.,  bids  will  be  rec.  by  U.  e,. 
l.L,wman,  District  Superintendent,  Mid- 
way Scliool  District,  to  fur.  scliool  bus 
bo(}y  of  48-passenger  capacity.  Spec, 
obtainable   from  above   office. 

CHINO,  Cal. — Soper  Bros.,  Chino,  are 
in  market  for  used  centrifugal  pump. 
:;u  to  :;4  in.,  one  steam  engine  100-150- 
JOO  h.p.,  one  steam  engine  200  h.p.  or 
two  100  to  125  h.p.,  ail  in  first  class 
condition,  prices  to  be  quoted  f.  o.  b. 
cars   or   boat   San   Francisco. 


l^OS  ANGELES,  Cal.— Until  9  A.  M., 
Mar.  13,  bids  will  be  rec.  by  city  purch. 
ueent,  Z»i  n.  city  hall  annex,  for  asph. 
surf,   heaters;   spec.   1097. 

SAN  JOSE,  Santa  Clara  Co.,  Cal. — G. 
J.  Miller  bidding  $800  awarded  sale  of 
i45-llolt  (used)  caterpillar  tractor  no 
longer  required  by  county. 


RAILROADS 


SAN  FRANCISCO — City  Engineer  M. 
JI.  O'Shaughnessy  recommends  bond 
.ssue  for  $6,00U,OUO  to  finance  purchase 
of  equipment,  erection  of  additional 
car  barns,  purchase  of  motor  buses  and 
extensions  to  municipal  railway  sys- 
tem.. An  itemized  list  of  the  expendi- 
tures  under   the   issue   follow: 

Addition  to  Potrero  Ave.  car  barns 
and  new   repair   shops,   $250,000. 

Purchase  of  fifteen  new  cars  $225,000 

Extension  of  F  line  (Stockton  St.) 
from  present  terminus  through  newly 
developed  Marina  residence  tract  over 
Scott  St.  to  Beach  St.,  over  Beach  to 
Broderick  St.,  over  Broderick  to  North 
Point  St.  and  back  over  North  Point  to 
Scott,  $60,000. 

Const,  of  downtown  loop  to  connect 
Stockton,  Geary,  O'Farrell  and  Mar- 
ket streets  and  Grant  avenue,  $70,000. 

Const,  of  proposed  Sunset  district 
extension  through  projected  Duboce 
Ave.  Tunnel,  or  alternative  route,  and 
thence  through  district  to  beach,  $1,- 
256,000. 

Extension  of  Church  Street  line  (J 
cars)  through  proposed  Bernal  cut  into 
Excelsior  district,  including  cost  of 
financing  Bernal  cut,   $2,045,000. 

Balboa  Street  extension  of  system 
from  Masonic  avenue  out  Balboa  to 
'Ihirty-third  avenue,  including  a  via- 
duct at   Twenty-third   Avenue,    $540,000. 

Monterey  Blvd.  bus  line,  $20,000. 

Potrero  Ave.  hill   bus  line   $30,000. 

Embarcadero  bus  line  $60,000. 

Lincoln  Park  bus  line  to  the  new  Le- 
gion  of   Honor   building   $10,000. 

Silver   Ave.   bus   line   $30,000. 


LOS  ANGELES,  Cal.— Geo.  S.  Nichol- 
son, eng.  for  harbor  dept.,  recommends 
const,  of  belt-line  railway,  installation 
of  mechanical  freight-handling  and 
deepening  of  the  channel  as  immediate 
needs. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Stockton  Electric  Railroad  Co.  author- 
ized by  State  Railroad  Commission  to 
lonst.  electric  railway  5750  ft.  long  in 
ICast  Main  St. 


LOS  ANGELES,  Cal. — C.  E.  Shanna- 
han  &  Co.,  544  San  Fernando  Bldg., 
awarded  cont.  by  Blue  Diamond  IMa- 
terials  Co.  for  grade,  track-laying  and 
incidental  work  for  12  mi.  railway, 
€-onnecting  with  U.  P.  Ry.  at  Arden, 
Nev.      Approx.    cost,    $60,000. 


FIRE  EQUIPMENT 


BISHOP,  Inyo  Co.,  Cal.— Until  8  p.  m., 
March  9,  bids  will  be  rec.  by  city  trus- 
tees, T  G.  Watterson,  town  clerk,  for 
300  ft.  2%-in,  fire  hose  in  50-ft.  lengths. 


CYPRESS.  Cal. — City  plans  purchase 
of  fire  fighting  equipment.  Chamber 
of  commerce  recently  secured  data 
from  Chas.  Owens,  chief  of  Buena 
Park   dept. 


I'llOKNlX,  Arie.— Until  10  A.  M.,  Mar. 
11  uius  win  be  rec.  by  city  lor  2UO0  ft. 
Uouoiu  packeted  or  multiple  woven 
double  jacketed  or  multiple  woven 
uiuiii.,  ill  50-rL.  lengths.  cert,  check, 
jVo.     Xj.  B.  Hitchcock,  city  manager. 


HK^ER  VOlUa  AND  DAMU 


.SANTA  BARBARA,  Cal.— Condemna- 
tion proceedings  have  been  started  by 
Aloniecito  county  water  dist.  to  obiaiii 
a  reservoir  site  and  pipe-line  ngul-of- 
way  on  the  Rosina  Huiskamp  propeity 
at  the  foot  of  the  mountains  neai'  ban 
xs.dro  Creek.  Leeds  ,t  Barnaid,  Cen- 
tral Bldg.,  LOS  Angeles,  consulting 
engrs.,  will  prepare  the  plans  tor  the 
reservoir. 


PERRIS,  Cal.— Until  March  13,  bids 
will  be  rec.  to  const.  iou,000-ga).  reser- 
voir, J.  P.  Flynn,  engineer,  P.  O.  Box 
234  Riverside.  Struc.  will  be  80  ft.  dla. 
14.5  ft.  high,  of  reinf.  cone,  constr., 
with  wooden  roof  supported  by  reinf. 
uonc.  posts  (round  or  square).  Roof  to 
be  covered  with  3-ply  wool  felt  comp. 
and  gravel  roofing.  "Calco"  slide  head- 
gate.  An  b-in.  cem.  pipe  outlet  will 
connect  with  a  14-gauge  double  riv 
double  dipped  steel  pipe  line  approx. 
2000  ft.  in  length.  Pipe  line  to  be  extra. 
Plans  obtainable  from  M.  W.  Akin,  city 
clerk. 


HEW  AGE  DISPOSAL  PLANTS 


TULARE,  TuUre  Co.,  Cal.  —  J.  F. 
Shepardson,  Bakersfield,  at  $13,432 
submits  low  bid  to  city  trustees  to  con- 
struct sewage  disposal  plant  covering 
all  work  aside  from  mechanical  equip- 
ment. 


LOS  ANGELES,  Cal. — Until  10  a.  m., 
March  9,  bids  will  be  rec.  by  bd.  pub. 
wks.  for  special  sewage  pump  motor, 
compl.  at  the  East  Wilmington  Sewage 
pumping  plant.  Plans  on  file  at  office 
of  city  engr.,  405  s  city  hall  annex. 


SAN  FERNANDO,  Cal.— Until  7:30  p. 
m.,  March  23  bids  will  be  rec.  by  city 
for  const,  of  main  outfall  sewer  and 
compl.  Imhoff  tank  and  sprinkling  fil- 
ter sewage  disposal  work.  Plans  pre- 
pared by  Black  &  Veatch,  consulting 
engrs.,  617  Ferguson  Bldg.,  Los  Ange- 
les, from  whom  copies  may  be  obtained 
on  deposit  of  $25,  of  which  $20  will  be 
refunded.  Cert,  check  or  bond  $2000.  1. 
A.  Swartout,  city  clerk.  Work  will  incl. 
olO  lin.  ft.  sewer  trench,  2000  cu.  yds. 
embank,  for  sewers,  1000  ft.  18-ln. 
sewer  laid,  390  ft.  15-in.  sewer  laid, 
4200  cu.  yds.  excav.  for  tank,  and 
sprinkling  filters,  27  cu.  yds.  cone,  in 
piers,  485  cu,  yds.  reinf.  cone,  38  cu. 
yds.  cone,  56,000  lbs.  c.i.  pipe,  5200  cu. 
yds.  screened  gravel,  filtering  material 
6  m.  h.  compl. 


POMONA,  Cal. — City  will  const,  sew- 
age disposal  plant  similar  to  one  in 
use  at  Lodi,  according  to  announcement 
of  officials  who  have  just  returned 
from  an  inspection  trip.  Est.,  $85,000. 
F.    C.    Froehde,    city    engr. 


SAN  DIMAS,  Cal. — City  plans  instal- 
lation of  Elrod  treatment  plant  for 
sewage  disposal. 
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TULARE,  Tulare  Co.,  Cal— J.  T.  Shep- 
ardson, Bakersfield,  subm.  low  bid  to 
city  and  will  probably  be  awarded  cont. 
at  $13,432.45  to  const,  sewagt'  dis- 
p-sal  plant  compl.  except  mechanical 
equip.  Other  bids:  Frederlckson  and 
Watson,  Sacramento,  $14,236;  Guy  Noble 
$14,31)5;  W.  A  Tuggle,  Tulare,  $14,989; 
K.  B.  Burness,  Tulare,  $15,496;  F.  C. 
Twaddle,    $18,255. 


BLYTHE,  Cal.— Until  8  p.  m..  Mar. 
16,  bids  will  be  rec.  to  const,  compl. 
sewage  pumping  station,  sewers,  etc. 
Burns  &  McDonnell,  415  McDonnell, 
415  ilarsli-Strong  Bldg.,  Los  Angeles, 
consulting  engrs.  Cert,  check  or  bond 
10%.  Mane  Crenshaw,  city  clerk.  Ap- 
prox. quan.  are:  Sewer  system — 240  tt. 
12-in.,  1561  ft.  10-in.,  5391  ft.  8-ln.,  575 
ft.  6-in.  vit.  tile  sewer  pipe;  2  12x6-in., 
78  10x6-in.,  224  8x6-in.,  28  6x4-in.  wye 
conn.,  17  m.h.,  4  l.h.  Pump  station — 
73  cu.  yds.  excav.,  47  cu.  yds.  cone,  3054 
lbs.  reinf.  steel,  744  bd.  ft.  lumber,  385 
sq.  ft.  met.  shingles,  1  3-ft.x6-f t.-6-in. 
door,  3  windows,  1  m.h.  cover,  4570 
brick,  203  lbs.  struc.  steel,  1  basket 
screen  and  guides,  20  ft.  12-in.  pipe, 
1  12xl2-in.  vit.  tile  wye,  2  4-in.  muni- 
cpal  type  vertical  direct-connected 
raw  sewage  pumps,  2  5-h.p.,  220-volt, 
60-cycle,  3-phase  vertical  motors,  to- 
gether with  bed-plates,  pump  support 
shafting  bearings  and  oiling  sys.,  2  8- 
in.x4-in.  c.i.  flanged  tees,  1  8-in.  c.  i. 
flanged  nipple,  1  8-in.  c.  1.  flanged  and 
spigot  nipple,  2  4-in.  c.  i.  nipples, 
flanged  one  end,  4  4-in.  c.  i.  flanged 
90  deg.  bends,  2  4-in.  flanged  and 
threaded  nipples  for  connection  to 
pump  suction,  4  4-in.  c.  1.  flanged  gate 
valves,  2  4-in.  c.  i  " 
check  valves,  2  4-in 
pies;  1  8-in.  blank 
switches  and  floats 
pipes,    1    1-in.    pump 

suction  pipe,  1  1-in.  suction  pipe  gate 
valves,  2  pump  drains  to  sewage  tanks 
and  valves. 


flanged  vertical 
c.  i.  flanged  nip- 
flange,  2  float 
and  float  guide 
pit    wrought    iron 


BLYTHE,  Cal.— Until  8  p.  m.,  March 
16,  bids  will  be  rec.  to  const,  sewage 
treatment  plant  and  outfall  sewer  imp. 
Burns  &  McDonald,  415  Marsh-Strong 
Bldg.,  Los  Angeles,  consulting  engrs. 
Plans  on  file  at  office  of  engrs.  Cert. 
check  10%.  Marie  Crenshaw,  city  clerk. 
Work  involv.  5125  ft.  8-in.  B  &  S 
class  A  c.i.  pipe,  150  cu.  yds.  cone,  16,- 
230  lbs.  reinf.  steel,  275  cu.  yds.  excav. 
Work  is  being  done  under  city  bond 
issue. 


WATER  WORKS 


MANHATTAN  BEACH,  Cal. — Petition 
filed  with  city  asking  $25,000  bond 
election    for   renovating   water   system. 

LOS  ANGELES,  Cal. — Howard-Olsen 
Co.,  2103  Santee  St.,  awarded  cont.  by 
county  at  $24,645  for  fire  protection 
sys.  and  serv.  main  from  water  soft- 
eners at  Olive  View  Sanitarium.  Syl- 
mar. 


MANTECA,  San  Joaquin  Co.,  Cal.  — 
C.  E.  Sloane,  consulting  engineer,  Santa 
Fe  Bldg.,  San  Francisco,  commissioned 
by  town  trustees  to  prepare  estimates 
of  cost  to  install  municipal  water  sys- 
tem. A  bond  issue  will  be  submitted  to 
secure  funds  to   finance  project. 


HAMPTON 

ELECTRIC  AND  IIFG.  CO. 

ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
525  HOWARD  STREET,  SAN  FRANCISCO 

MOTORS 

New  and  Used,  Bought,  Sold,  Exchanged,  Rented  and  Repaired 
Industrial  Light  and  Power  Installation 

Telephone  SUTTER  8366 
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RIPON.  San  Joaquin  C"..  rial  -  "-""•-. 
Fire  Board  plans  to  purchase  tire  hy- 
drants;   $500    available. 


GILBERT,  Ariz. — Citizens  of  Cilbert 
plan  water  sys.  A.  A.  Weiland  of  Wei- 
land  Engr.  Co.  is  preparing  a  report 
on   the  project. 


SAN  FRANCISCO  —  See  "Miscellane- 
ous Construction"  this  issue.  Bids 
wanted  for  centrifugal  pump.  Park 
Commission. 


PERRIS,  Cal. — Until  8  p.  m.,  March  13 
bids  will  be  rec.  by  city  for  work  in 
connection  with  new  reservoir  and  pipe 
line  as  follows: 

Excav.  for  and  const,  reinf.  concrete 
reservoir. 

Excav.  for  fur.  and  lay.  2100  ft.  No. 
14-gauge  double-riveted,  double  dipped 
steel  pipe,  laid  in  trench  and  covered 
to   18-in.  depth. 

Plans  on  file  at  office  of  engr.,  J.  P. 
Flynn,  P.  O.  Box  234,  Riverside,  and  at 
office  of  city  clerk,  Martha  W.  Akin. 
Cert,  check  5%  required  in  ea.  case. 
The  reservoir  will  be  500,000-gal.  cap., 
80  ft.  in  diara.,  14.5  ft.  high,  reinf.  cone, 
constr.,  with  wooden  roof  supported  by 
reinf.  cone,  pests  (round  or  square). 
Roof  to  be  covered  with  3-ply  wool  felt 
comp.  and  gravel  roofing.  "Calco"  side 
headgate.  An  S-in.  cem.  pipe  outlet  will 
connect  with  the  steel  pipe  line  for 
which  bids  (as  noted  above)  will  be 
taken   separately. 


SANTA  BARBARA,  Cal.— City  has  re- 
tained J.  B.  Lippincott,  Central  Bldg., 
L.0S  Angeles,  as  consulting  engr.  to 
make  preliminary  survey  of  city's  pos- 
sible w^ater  supply.  Herbert  Nunn,  city 
manager. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Lacy  Mfg.  Co.  sub.  low  bid  to  Pub. 
Serv.  Comm.,  at  ?23,239  for  riveted 
sheet  metal  tank  complete  on  Mulhol- 
land  Dr.,  w.  of  Laurel  Canvon;  spec. 
753-A. 


STOCKTON,  San  Joaquin  Co.,  Cal.  — 
W.  H.  Graham,  Lodi,  at  $1S54,  submits 
low  bid  to  supervisors  to  const,  cone, 
pipe  at  county  hospital  involv.  3864 
ft.  12-In.  cone,  pipe;  7  24-in.  sections 
of  cone,  pipe;  33  12-in.  Snow  Ideal  Al- 
falfa valves,  or  equal;  one  12-in.  Keller 
&  Tomason  Gate  valve.  Type  V.  G.,  or 
equal.  Other  bids,  taken  under  adviee- 
ment,  were:  E  Speikerman  $2033  and 
J.    H.    Chester    $2510. 


PLAYGROUNDS  AND  PARKS 


LOS  ANGELES,  Cal.  —  Associated 
chambers  of  commerce  of  San  Fernando 
Valley  present  to  park  comm.  plan  for 
system  of  14  parks  in  valley.  Six  sites 
are  to  be  located  along  the  Mulholland 
Skyline   Rd. 


SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
W.  A.  Tlllinghast  awarded  contract  to 
fur.  and  plant  shrubs  and  trees  in  Bur- 
bank  Park.  A.  Ellis  was  awarded  a 
small  portion  of  the  contract. 


SAX  FRANCISCO — Until  March  16,  3 
P.  m.,  bids  will  be  rec.  by  Leonard  S. 
Leavy.  city  purchasing  agent,  270  city 
Hall,  to  fur.  trees  for  Park  Commission. 
Lists  of  materials  desired  obtainable 
from    above   offlc*. 


i'ALO  ALTu,  Santa  Clara  Co.,  Cal.  — 
'ntil  March  14,  7:30  p.  m.,  bids  will 
le  received  by  A.  C.  Barker,  secy  Board 
f  Education,  54i)  Channing  Ave.,  Palo 
lHo,  to  const,  walks,  erect  fences  and 
place  shrubs  and  plants  in  school 
grounds.  Further  information  obtain- 
ble    from    secretary. 


SANTA  BARBARA,  Cal.  —  CabriUo 
Park  bond  issue  of  ?1, 950,000  to  develop 
the  beach  fur  a  city  park  carried  at  re- 
cent   election. 


SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
Board  of  Education  orders  const,  of 
two  tennis  courts  at  Fremont  school; 
Santa  Rosa  Tennis  Club  wlil  pay  one- 
half  the  cost.  Est.  cost  $2000. 


SEWERS  &  STREET  WURK 


SAN  JOAQUIN  CO.,  Cal.— As  Previ- 
ously reported,  bids  will  be  rec.  by 
State  Highway  Commission,  Forum 
i.ldg.,  Sacramento,  until  March  16,  to 
imp.  11.6-mi.  bet.  Stanislaus  river  and 
lurner  Station;  8.9-mi.  to  be  paved 
with  Port.  cem.  cone,  and  2.7-mi  wid- 
ened with  Port.  cem.  cone,  shoulders 
i  reject  involves:  31,050  cu  .yds.  road- 
way without  classification;  19,000  sta 
yds.  overhaul;  300  cu.  yds.  structure  ex- 
cuvation  without  classification;  2320 
eu.  yds.  salvaged  macadam  (shoulders)- 
46,880  lin.  ft.  subgrade  (preparing  and 
shaping);  19,970  cu.  yds.  class  A  cem 
cone,  (pavement);  1530  cu.  yds.  class  A 
cem.  cone,  (shoulders);  24  cu.  yds.  class 
A  cem.  cone,  (structures);  1060  lbs  bar 
rein  steel  in  place  (structures);  1062 
lin.  ft.  12-in.,  and  20  lin.  ft.  18-in.  corru 
metal  pipe;  53  monuments.  Commission 
will  furnish  corru.  metal  pipe.  No  prog- 
ress payments  will  be  made  for  this 
work  prior  to  June  1,  1925. 


bid  to  city  to  imp.  Ruberta  Ave.,  San 
Fernando  Rd.,  Glenoaks  Blvd.,  involv 
61.714  sq.  ft.  grade  4c  ft.,  31,318  sq  ft' 
3-in.  mac.  pave.  s.75c  ft.,  9285  so  ft' 
walk  140  ft.,  2086  ft.  curb  45c  ft.,  1060 
tt.  4-in.  c.i.  pipe  n655  compl.,  1048  ft 
i-in.  vit.  pipe  90c  ft.,  1  m.  h.  at  J90,  1 
jct.  Cham,  at  $90,  38  6-in.  wyes  and 
hse.   conn,  at  $13   ea. 


YOLO    COUNTY,    Calif.    —    Following  nnrvr.ATc.     r.   , 

bids    rec.    March    2    by    Stale    Highway        ,  ■,,     ^^,      T'    •   '-^'-   —  Hugh   Cornwall, 

Commission    to    widen    with    Port.    cem.       ^f)^  'J  Glendale  Ave.,  Glendale,  sub.  low 

cone,     and     crushed       gravel     or     stone 

shoulders    for    a    total    distance    of    12.8 

miles;   8.3   mi.   bet.   Woodland    Wye    and 

Woodland  and  4.5-mi.  bet.   Putah  Creek 

and  Davis: 

Kaiser     Paving     Co.,     Am.     Bk. 

Bldg.,   Oakland,    (low)     $135,904.00 

McKay    &    Schruth    Eng.    Co., 

Los     Angeles 137,131.20 

Blumenkranz  &  Vernon,  Stock- 
ton            139,658.00 

C    I.    Dennis    Constr.    Co.,    Sac- 
ramento          141,232.00 

J.    S.    Knapp,    Turlock    144,888.00 

Valley    Paving    &    Const.       Co., 

Visalia     $145,917.30 

Force    &    Currigan,    Oakland   153,599.00 

Fredrickson       &       Watson, 

Fresno      154,657.00 

Associated  Constr.  Co.,  S.  F. .    162,928.00 

W.   A.   Kettlewell,   Kingsburg   164,514.00 

H.    J.    Greer,    Oakland 164,664.00 

Sam   Hunter,   Santa  Barbara.    168,778.00 

Galbraith      &      Janes,      Yuba 

City     170,047.20 

Engineers    estimate    141,232.00 


LEMOORE,  Kings  Co.,  Cal.  —  City 
trustees  adopt  plans  to  pave  three 
blocks  in  Bush  St.,  railroad  crossing 
at  Follette  St.,  and  certain  alley^ 
Steps  being  taken  to  have  D  St.  paved 
to   connect  with  highway 


HUMBOLDT  , COUNTY,  Nevada.— Un- 
til March  25,  1:30  p.  m.,  bids  will  be 
rec.  by  State  Highway  Commission, 
Geo.  VV.  Borden,  chief  engineer,  to 
const,  portion  of  state  highway  sys- 
tem in  Humboldt  county,  bet.  Winne- 
mucca  and  Golconda  and  from  8V4-mi. 
east  of  Golconda  to  Stonehouse,  involv. 
grading,  const,  culverts  and  place 
gravel  surface.  Alternate  proposals 
will  be  received  for  (1)  Winnemucca 
to  8-mi.  east;  (2)  8-mi.  east  of  Win- 
nemucca to  Stonnehouse;  (3)  8^-mi. 
east  of  Golconda  to  Stonehouse;  (4) 
above  three  sections  combined  in  one 
bid.  See  call  for  bids  under  oiUicial 
proiiosal   section   in  ttliis  issue. 


LOS  ANGELES,  Cal.— Channel  Constr. 
Corp.,  1030  Bk.  of  Italy  Bldg.,  L.  A., 
sub.  low  bid  to  bd.  pub.  wks.  to  imp. 
1st  St.,  bet.  Harbor  Blvd.  and  Pacific 
Ave.,  involv.  grad.  at  $9000;  119,176 
sq.  ft.  6-in.  cone:  pave.  18c;  135  sq.  ft. 
S-in.  asph.  cone.  pave.  21c;  3412  lin.  ft. 
curb  54c;  14,288  sq.  ft.  walk  ISc;  120 
sq.  ft.  cone.  gut.  23c;  storm  drain  $1900; 
san.  sewer  $2500;  1265  lin.  ft.  hse.  sew- 
ers $1.32;  ornam.  light  conduits  $3200; 
117  sq.  ft.  2-in.  asph.  cone,  wearing 
surf   lOo.  ,    ^':i^M 


Contractors  Machine  Works 


We  Specialize  in  rebuilding  and  repairing  contractors'  equipment 
We  build  rock  bunkers,  elevators  and  conveyors,  portable  pumping 

plants,  hoist  and  rock  crushers. 
Let  us  give  you  an  estimate  on  your  work. 
We  buy  and  sell  used  equipment. 


CREAR  &  BATES 


88  Stanford 


San  Frandgeo 


Pbone  Kearny  1886 


LOS  ANGELES,  Cal.— Awards  by  bd. 
pub.   wks.   for  st.   work   under   1911  act 

are: 

r.  ^'■^i'^""  ^^^-  ''«'■  Hillhurst  and 
Oxtord  Aves.  to  Geo.  R.  Curtis  Pav.  Co 
2440  E   26th  St.   at   $66,759.88,    involving 

."Jf"'  ???7hi'f^''-  '="'■''•  '"^^'''  eta-  Engr-8 
LSI.,   ^  i  i,i  15.14. 

Mesa  St.,  bet.  O'Farrell  St.  and  Santa 
Cruz  St.  (Mesa  St.  and  Santa  Cruz  St 
Imp.  Dist.)  to  Griffith  Co.,  502  L  a' 
Ry.  Bldg.,  at  $12,450.62,  involv.  cem' 
cone,  pave,  curb,   walk. 

GLENDALE,  Cal.— C.  L.  Hill,  516  S 
Glendale  Ave.,  Glendale,  sub  low  bid 
to  city  to  imp.  Cypress  Ct.,  Marioosa 
t>t.  and  Boynton  Ave.,  involv.  21,630  sa 
ft.  grade  Ic  ft.,  12,900  sq.  ft.  re-grade 
and  re-oil  4c  ft.,  21,630  sq.  ft.  3-in.  mac 
pave,  with  48  ft.  headers  9c  ft.,  water 
sys  compl.— 18  ft.  2-in.  screw  pipe  and 
«9i;r,  ■  J"!,"?-  ?'^^^  ^  "=•'•  pipe— total  of 
ill^o'  A  o  ■■  ^"'"-  *=•'•  sewer  pipe  $2  ft.. 
iJOS  tt.  8-in.  vit.  sewer  pipe  $1  75  ft 
5  m.  h.  at  $95  ea.,  one  f.  t.  $195,  37  6-ln' 
wyes  and  hse.  conn.  $20.50  ea,  ornaml 
lights  compl.   at  $4000. 


LOS  ANGELES,  Cal.— Board  of  Pub 
Wks.  awards  contracts  as  follows- 

Concord  St.,  bet.  Inez  St.  and  Whlt- 
tier  Blvd.,  involv.  cone,  pave,  oiled 
rdwy.,  light  curb,  walk,  gut.,  storm 
dram,  reinf  cone.  culv.  to  J.  D  Phil- 
lips,   at    $21,827.43. 

Cerro  Gordo  St.,  bet.  Avon  St.  and 
South  Park  Ave.,  involv.  cone,  pave 
curb,  walk,  gut.,  sewer,  to  R.  A.  Watt-^ 
son,   1026   McCadden   PI.,   at  $10,580  36 

Montana  Ave,   bet.   Federal     St.     and 
San   Vicente   Blvd.,   involv.   cone,   pave 
asph.    cone,    pave.,    oiled    rdwy.,    curb' 
walk,  gut.,  reinf.  cone,  pipe  culv.,  sewer' 
'?   ^aA\-^'?^-  ^°-   ^^"^   ^''"'^  ^e   Ave.; 


SAN  FRANCISCO— Until  March  12  2 
p.  m.,  bids  win  be  rec.  by  State  Board 
of  Harbor  Commissioners,  Ferry  Bldg 
to  pave  The  Embarcadero  bet.  Howard 
and  Washington  St.,  involv.  145  000  sq 
ft.  2-in.  Topeka  surface  or  145  -OOii 
aSk  ^''  "'}P-  "Willite"  surface  and  'l30,- 
;.  o^.P-  L'-  *■'"■  cone-  base;  10,000  sq 
tt.  2-in.  Topeka  surface  on  3-ln.  binder 
in  track  areas;  15,000  sq.  ft.  basalt 
rock  pavement  to  be  relaid;  800  sq  ft 
?°"«-  .yalks;  400  lin.  ft.  cone,  curb: 
1,100  lin.  ft.  granite  curb  to  be  reset- 
9  catchbaslns;  600  lin.  ft.  10-in.  drain 
pipe.  Commission  will  furnish  aggre- 
gate for  concrete;  aggregate  for  wear- 
ing surface,  asphalttc  cement.  Iron 
castings  and  vit.  pipe.  Prank  G. 
White,  ch.  eng.  for  commission.  Plans 
obtainable  from  above  offlce. 
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LOS  ANGELES,  Cal.— Until  2  p.  m., 
March  23,  bids  will  be  rec.  by  county 
tor  6-in.  sewer  intercepting  4-.n  sewer 
from  surgical  wards  at  Los  Angeles 
Gen"^raT  Hospital.  Plans  o„  ,le  a  of- 
fice of  mech.  dept.,  10th  fl.  Hail  or 
Records.  

BURBANK,  Cal.  —  Council  declares 
inten  to  imp.  Santa  Anita  St.,  betw. 
Lake'  St  and  Victory  Blvd.,  involving 
i'urbs.  walks,  grade,  bitum-conc  pave 
water  mains;  1911  act.  F.  S.  Webster, 
city  clerk.  A.  J.  Rose,  city  engr. 

BURBANK,  Cal.  —  Until  7:30  p.  m., 
M^rYh   IT     b^ds   will   be   rec.   by   city   to 

'""Sllmi  St  Florence'  St.,  Catalina  St., 
suil?^  and  other  sts.,  a  total  of  ap- 
prorio.uOO  Ln.  ft.;  grade,  bitum  cone, 
^ave  cem.  c  =  nc.  walks,  curbs,  culv. 
'"^Lomna  St..  Shelton  St.,  Mariposa  St. 
ind    Magnolia    Ave.,    approx,     4000    hn 


COMPTON,  Cal. — Geo.  H.  Oswald,  366 
E  68th  St.,  awarded  cont.  by  city  at 
*69,8S6  to  Imp.  McDevitt  Ave..  Willow 
St..  Broadway.  Tucker  and  other  sts., 
involv.  75,990  sq.  ft.  walk  13.5c  ft.. 
13,430  ft.  curb  44c  ft.,  22S,450  sq.  ft.  6- 
in.  cone,  pave  14.9c  ft.,  228,450  sq.  ft. 
grade  Ic  ft..  483  ft.  10-ln.  cem.  sewer 
$1  ft.,  5233  ft.  8-ln.  cem.  pipe  90c  ft.. 
1748  fl.  6-in.  hse.  sewers  85c  ft.,  17  m.  h 
$95  ea..  3  f.  t.  $150  ea.,  5860  ft.  4-in.  c.i. 
water  mains  $1.20  ea.,  1653  ft.  1-in. 
galvn.  serv.  conn.  98c. 


LOS  ANGELES,  Cal.— Thos.  Haverty 
Co.,  8th  and  Maple,  sub.  low  bid  to  bd. 
put),  wks.  at  $10,700  for  sewer  in  Lake- 
wocd  Ave.,  bet.  Glendale  Blvd.  and 
Armstrong  Ave. 


HANFORD,  Kings  Co.,  Cal.  —  Until 
March  16,  8  p.  m.,  bids  will  be  rec.  by 
D.  C.  Williams,  city  clerk,  to  const. 
10,1100  sq.  ft.  cone,  walks  at  Municipal 
.Auditorium  grounds.  Cert,  check  10% 
req.  with  bid.  Spec,  obtainable  from 
city   clerk. 


cone,   cem.    walks,   curbs. 

Plans  on  file  at  office  of  City  Clerk 
F.  S.  Webster.  Cert  check  or  bond  10%. 
a!  J.  Rose,  city  engr. 

SAN  DIEGO,  Cal.— Until  10:30  a.  m., 
Mfrch   leT  bids   will   ba   rec.   by   city    to 

'^nrerby  St..  Inf,'.«f  <i«  ,A^,%'if  ,^"1^ 
in  blk.  7.  Mission  Hills:  63.227.83  sq.  ft. 


CHICO,  Butte  Co.,  al. — County,  Ira 
H.  Moriison,  clerk,  declares  inten.  (No. 
i:i25-C)  to  imp.  portions  of  Sierra  Ave; 
2nd,  3rd,  Flume  Sts.,  etc..  Involving 
K'ade;  hyd.  cem.  cone,  curbs,  gutters 
and  walks;  corru.  galv.  iron  culverts; 
const,  and  reconst.  gutter  drain  inlets; 
reconst.  manholes;  const.  4-in.  vit.  pipe 
sewer  laterals;  pave  with  1%-in.  asph. 
cone,  surface  on  3V4-in.  asph.  cone, 
base:  hyd.  cem.  cone,  alley  approaches; 
c.i.  traffic  markers;  10-ln.  vit.  pipe 
storm  sewer.  1911  Act.  Protests  March 
17.   Raymond   H.   Witt,  city  eng. 


SANTA  CRUZ.  Santa  Cruz  Co..  Cal.— 
Thompson  Bros.,  Divisadero  and  H  Sts., 
Fresno,  at  $19,346.43  awarded  cont.  by 
council  to  imp.  (1st  section)  of  Ocean 
St.,  bet.  Water  St.  and  Soquel  Ave.,  and 
at  $16,304.75  to  imp.  (2nd  section) 
Ocean  St..  bet.  Broadway  and  East 
Cliff  Drive,  first  section  involv.  91.116 
sq.  ft.  grading;  91,116  sq.  ft.  5-ln.  cone. 
pave;  733  lin.  ft.  stand,  cone,  curb;  4404 
aq.  ft.  class  B  4-in.  cone,  walk;  390  lin. 
It.  4-in.  sewer  laterals;  16  handhole 
traps;  10  lin.  ft.  4-in..  46  lin.  ft.  8-in., 
92  lin.  ft.  12-in.  and  90  lin.  ft.  18-ln. 
drain  pipe;  29  lin.  ft.  5%-in.  by  14-ln. 
part  circle  corru.  iron  and  cone,  cul- 
vert; 71  lin.  ft.  5%-in.  by  14-in.  part 
circle  corru.  iron  and  cone,  culvert;  3 
Type  No.  1  cone,  catchbaslns  and  2 
Type  No.  2  cone,  eatchbasins;  1  cone, 
gutterway. 

Second  section  involves  77,271  sq.  ft. 
grading;  77.271  sq.  ft.  o-in.  cone,  pave; 
.=13  lin.  ft.  standard  cone,  curb;  203  sq. 
ft.  B  4-in.  cone,  walks;  1  br.  manhole; 
298  lin.  ft.  6-in.  sewer  pipe:  13  6-in. 
by  4-in.  sewer  Y  branches;  576  lin.  ft. 
■1-in.  sewer  laterals;  26  handhole  traps; 
2U4  lin.  ft.  8-in.  drain  pipe;  SI  lin.  ft. 
o":i-in.  by  12-in.  part  circle  corru.  iron 
and  cone,  culverts;  92  lin.  ft.  5?ixl8-in. 
Ijart  circle  corru.  iron  and  cone,  cul- 
verts: S  catchbaslns.  Other  bids  were: 
C.  W.  Wood.  Manteca,  (1)  $23,525.90. 
(2)  $19,646.63;  W.  E.  Miller.  (1)  $19,- 
764.44,  (2)  $16,533.34:  Granite  Construc- 
lioii    Co.,    (1)    $19,520.78,     (2)    $16,319.71. 


Trias     mn"      i  ...-     „„  ■  •)    In       hitlim 

2-in.  asph.  cone.  pave,  on  3-ln-  o'*""}- 
Ease,  6504.3  sq.  ft.  cem.  walk  1364.7  ft. 
curb,  1372.1  cu.  yds.  exeav.,  303  ft.  6-ln. 
cone!    pipe,    oO   ft.    4-in.  '' 

Santa    Monica    Ave^: 
4-in.    cone,    pave 
walk,    3821.68    ft. 
excav.,  _3864.5    cu^  .  --_.    ----  ^-.^^    ^^   ^j,j^^ 


pipe. 

74.851.68    sq.    ft. 

17.784     sq.    ft.     cem. 

_arb,    9548.8    cu.    yds. 

L5   cu.   yds.   embank. 

aIi   1911   Act.   Plans  on 


WHITTIEK,  Cal. — Until  7:30  p.  m., 
JIarch  16.  bids  will  be  rec.  by  city  for 
uil  mac.  pave,  in  Citrus  Ave.,  between 
Broadway  and  Pasadena  St.  Work  in- 
volving curb,  gut.,  walk.  No  bids  rec. 
for    this   work   Feb.    24. 


of'c"ty  Eng7F.  A.  Rhodes.  A.  H.  Wright 
city  clerk.  

STOCKTON,   San   Joaquin  Co.,   Cal.  — 
Until   March    16,    5    n.    m.,    bids   will   be 


SANTA  ROSA,  Sonoma  Co.,  Oal. — C.  P. 
Clow,  engineer  for  County  Road  Imp. 
Dist.  No.  4,  has  completed  plans  for 
asphaltic  macadam  road  from  Monte 
Hio  via  Occidental  and  Freestone  to 
connect  with  the  Sebastopol-Freestone 
highway;  will  be  20-ft.  ,wide;  12.66-mi. 
in  length;  county  will  probably  furnish 
rock  required.  Est.  cost  $149,691.50  of 
which  county  will  pay  one-third  and 
remainder  by  20  year,  6  per  cent  bond 
issue. 


9ANTA    ROSA,    Sonoma    Co.,    Cal. 

SultrvTsors.  W.  ^ '  ^''l'' J^TyisTIm^^ 
inten  to  imp.  roads  in  Road  Dist.  imp. 
No  4'  (Santa  Rosa-Guerneville  rd.)  ap- 
prox 26,156.6  ft,  in  length  involv  grad- 
ing pave  with  5-in.  asph.  cone,  to  con- 
sist of  3-in.  aspb.  cone,  base  with  2-in 
Willite  surface,  18-ft.  wide  with  earth 
shoulders  and  ditches  and  corru  pipe 
culverts-  cone,  headwalls;  3184  ri. 
guard  fence.  Work  under  Rd  Dist.  Imp. 
Act  1907  Protests  March  18.  R.  Press 
Smith,    Santa   Rosa,    engineer. 

SAN  BERNARDINO,  Cal.-Bids  will 
be  asked  shortly  to  imp.  A  St.,  bet.  ^rd 
and  37th  Sts.  with  5-in.  cone.  pave.  C. 
E.  Johnson,  city  engr. 


MODESTO,  Stanislaus  Co.,  Cal. — Pro- 
ceedings have  been  started  to  pave  6th 
St.,  bet.  H  St.  and  Sierra  Dr.,  a  dis- 
tance of  5  blocks;  Alice  St.,  bet.  Me- 
Henry  and  Wood  Sts.;  Morris  Ave.,  bet. 
JlcHenry  and  Sycamore  Sts.,  and  bet. 
Adam  and  Lottie  Aves;  Downey  Ave., 
from  James  St.  to  its  end.  The  latter 
Imp.  is  5-blocks  in  length.  F.  W.  Me- 
Caiton,   city  eng. 


PATTERSON,  Stanislaus  Co.,  Cal.  — 
W.  R.  Sherman  of  Newman  has  been 
named  city  engineer  to  prepare  plans 
for  sewer  extensions  and  sidewalk 
construction.  Twenty  blocks  of  side- 
walks will  be  laid. 


T.»    *  ^^       r-^.!  or    coiiLracL    priL 

SAN   MATEO,    San    Mateo    Co      L-al.—  bidder.   Spec,   on 

City  Eng.   Marshall  K.   White  complet-  ^^    ^^    Harmon, 
mg  plans  to  imp.  Baldwin  Ave^.  inelud- 


ISI  feVeluy  'fliled-^a-bet.  b'  St.   and 
Griffith   Ave. 

OAKLAND,  Cal.— Geo.  C.  DeGolyer, 
Bacon  Bldg.,  Oakland,  awarded  cont 
by  council  to  sewer  portions  of  75th 
and  76th  Aves.,  involv  8-in.  sewer,  $  89 
ft;  lampholes,  $15  ea;  manholes,  $130 
ea";  wye  branch,  $1  each. 

SANTA  MONICA,  Cal.— Santa  Monica- 
Ocean  Park  Chamber  of  Commerce  has 
asked  city  comm.  to  hold  bond  elee.  for 
sewer  sys.  and  outfall. 

POMONA,  Cal.— Hugh  Cornwell,  120 
s  Glendale  Ave..  Glendale.  sub.  low  bid 
to  city  at  $37,500  compl.  for  6-in.  cone, 
pave,  and  curb  in  Garey  Ave.,  bet. 
Grand  and  Franklin  Aves.  Other  bids: 
Grffffth  CO.,  $37,804;  Thos  P.  Crawford 
S37  950-  Phoenlx-Tempe  Stone  Co.  $40,- 
719'-  Fleming  Constr.  Co.,  $41,117;  Fry 
Bros.    Contr.    Co.,    $47,800. 


SAN  DIEGO,  Cal.— Griffith  Co.,  25 
14th  St..  San  Diego,  sub.  low  bid  to 
city  at  $38,968  to  imp.  6th  and  Date 
SIS.,  involv.  233,776.41  sq.  ft.  2-in.  asph. 
concrete  pave  on  3-ln.  asph.  con- 
crete base  16c  ft.,  2640. S8  sq.  ft.  cem. 
walk  22c  ft.,  914.59  ft.  curb  65e  ft.,  178.5 
cu.  yds.  e.Ncav.  $1  yd.,  remov.  of  walk 
$200    (1.   s.),   remov.   of  culv.   $10   (1.   s.). 


YREKA,  Siskiyou  Co.,  Cal.  —  Until 
March  2,  10  a.  m.,  bids  will  be  rec.  by 
W.  J.  Neilon  to  regrade  and  surface 
with  gravel  portion  of  rd.  in  Klamath 
Kd.  Dist.  from  Klamathon  bridge  to 
Hornbrook  for  distance  of  approx.  1%- 
mi.  Cert,  check  10%  req.  Plans  obtain- 
able from  Albert  J.  Parrot*.  County 
surveyor. 


EL  CERRITO,  Contra  Ccsta  Co.,  Cal, 
— W'.  J.  Tobin,  527  Santa  Ray  Ave.,  Oak- 
land, at  $4450  awarded  cont.  by  town 
trustees  to  sewer  Behrens  St.,  involv. 
2008  ft.  lO-in.,  1720  ft.  8-in.  and  800 
ft.  6-in.  vit.  pipe;  11  br.  manholes;  1 
lamphole;  10x4-in.,  8x4-in.  and  6x4-in. 
Y    branches. 


OAKLAND.  Cal. — Until  Marcii  12,  12 
noon,  bids  will  be  rec.  by  Eugene  K. 
Sturgis,  city  clerk,  to  pave  city  prop- 
erty adjoining  Quay  Wall.  Bond  of  25% 
tract  price  req.  of  successful 
file  in  office  of  clerk, 
city    engineer. 


SAN  DIEGO,  Cal. — David  H.  Ryan. 
215  6th  St.,  San  Diego,  sub.  low  bid  to 
I'ub.  Wks.  officer,  11th  naval  dist.,  San 
Diego,  at  $37,057  for  concr.  roads,  curbs, 
walks,  drains,  rock  and  asph.  surf., 
sewer  and  water  main  extensions,  at 
.Naval  Operating  Base  (Training  Sta.), 
San  Diego.  Bids  referred  to  Washing- 
ton, D.  C. 

COLUSA,  Colusa  Co.,  Cal.— L.  J.  Mid- 
dlecamp,  Colusa,  at  $.37 1^  cu,  yd.  sub- 
mits low  bid  to  supervisors  to  const. 
Rd.  60  of  county  highway  system,  in- 
volv. 10,770  cu.  yds.  roadway  embank- 
ment unclassified.  Other  bids:  G.  R. 
Merrill.  $.42  cu.  yd.;  Hughes  &  Mur- 
phy. $.65  cu.  yd.  Taken  under  advise- 
ment.     J.  il.   Felknor,   county  engineer. 
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GLENDALE,  Cal. — Until  10  A.  M., 
Mar.  12.  bids  will  be  rec.  to  imp.  In- 
dustrial St.  Grand  View  Ave.,  and  por- 
tions of  otlier  Sts.:  Grade,  cem.  concr. 
pave.,  asph.  concr.  pave.,  curbs,  wooden 
headers.  C.  I.  water  pipe,  valves,  hy- 
drants, vit.  pipe  sewer,  m.  h.,  wyes; 
1911  act.  A.  J.  Van  Wie,  city  clerk 
John   F.   Johannsen,   city   engineer. 


SAN  JOSE,  Contra  Costa  Co.,  Cal.  — 
County  Surveyor  Robt.  Chandler  in- 
-structed  to  prepare  spec,  to  pave  Hes- 
ter St.,  bet.  Alameda  and  Park  Ave. 
with   5-in.  cem.   pavement. 


LOS  ANGELES,  Cal. — R.  A.  Wattson, 
1026  McCadden  PI.,  sub.  low  bid  to  Bd. 
Pub.  Wks.  to  imp.  Baxter  St.  and  Avon 
St.  Impvt.  Dist.  (Baxter  St.,  bet.  Park 
Dr.  and  Echo  Park  Ave.),  involv.  grade 
at  $15,000  lump  sum,  151,934  sq.  (t.  5- 
in.  concr.  pave.,  19.8c  sq.  ft.;  9617  ft. 
curb,  58c  ft.;  23,211  sq.  ft.  cem.  walk, 
16.5c  sq.  ft.;  storm  drain,  $580;  sewer, 
$23,000  lump  sum;  3323  ft.  hse.  sewers, 
$1.40  ft.;  concr.  stairway  compl.,  $3500; 
concr.  retaining  wall,  $200;  post  and 
chain  rail,  $600  compl.;  860  sq.  .ft. 
remod.  with  rock  and  oil,  10c  ft.;  2564 
lin.  ft.  monolithic  reinf.  concr.  curb, 
75c  ft. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— \V.  W.  Thompson,  Redwood  City,  at 
$48,850  awarded  cont.  by  supervisors 
to  const,  road  bet.  San  Gregorio  and 
rescadero.  Other  bids:  Associated  Con- 
struction Co.,  $49,600;  H.  A.  Grier,  $49,- 
700,  and  Blumenkranz  &  Vernon,  $57,- 
750. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— County  Surveyor  Geo.  A.  Kneese 
preparing  spec,  for  1  mi.  of  road  from 
Tunitas  bridge  to  Gargan  Gate  in  4th 
Road  Dist. 


OAK.^aND,  Cal. — Until  Mar.  12,  12  M 
noon,  bids  will  be  rec.  by  Eugene  K. 
Sturgis,  city  clerk,  to  imp.  portions  of 
Outlook  Ave.,  involv.  grade  and  pave; 
curbs,  gutters,  storm  drain.  1911  Act. 
Cert,  check  10%  payable  to  city  req.  W. 
W.   Harmon,   city  eng. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
San  Jose  Paving  Co.,  San  Carlos  and 
Dupont  Sts.,  San  Jose,  at  $2694  award- 
ed cont.  by  supervisors  to  imp.  ITlh 
St.  in  Supervisor  Dist.  No.  3;  engi- 
neer's   estimate    $2530. 


FRESNO  COUNTY,  Calif.— As  previ- 
ously reported,  bids  will  be  rec.  by 
State  Highway  Commission,  Forum 
Bldg'.,  Sacramento,  until  March  23,  to 
widen  with  cem.  cone,  shoulders  5.9-mi. 
in  Fresno  county  bet.  Fresno  and  Hern- 
don,  Project  involves  25  cu.  yds.  struc- 
ture excavation  without  classification; 
3430  eu.  yd'S.  class  A  cem.  cone,  (shoul- 
ders and  repairs  to  existing  pavement); 
45  cu.  yds.  class  A  cem.  cone,  (struc- 
tures); 3800  lbs.  bar  rein,  steel  in  place 
(structures);  50  cu.  yds.  removal  of 
cone,  in  existing  pavement.  No  progress 
payments  will  be  made  tor  this  work 
prior  to  June  1,  1925. 


SAN  MATEO,  San  Mateo  Co.,  Cal. — 
City  Eng.  Marshall  K.  White  has 
tendered  his  resignation  and  the  office 
taken  over  by  City  Manager  O.  F. 
Weissgerber. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Until  April  6,  11  A.  M.,  bids  will  be 
rec.  by  Henry  A.  Pflster,  county  clerk, 
to  imp.  Hester  Ave.;  Magnolia  Ave.; 
Emory  St.;  Shasta  St.;  Henry  Place 
in  Supervisor  Dist.  No.  4.  Plans  on 
tile  in  office  of  clerk.  Robt.  Chandler, 
County    Surveyor. 


COMPTON,  Cal. — Council  declare.s 
inten.  for  5-in.  concr.  pave.,  curb.  cem. 
hse.  sewers  in  Mono  Blvd.,  bet.  N. 
Compton  city  limits  and  Orange  St.; 
1911  act.     Maude  Hecock,  city  clerk. 


SONORA,  Tuolumne  Co.,  Cal— Collins 
and  Seppi,  Stockton,  have  contract  with 
Tuolumne  county  and  Federal  Gov- 
ernment to  relocate  12-miIes  of  road 
fi'om  old  Pooley  ranch  near  Soulsby- 
ville  to  Long  Earn;  est.  cost  $160,000; 
grading  will  be  started  at  once. 


BEVERLY  HILLS,  Cal.— Council  de- 
clares inten.  for  cem.  curb,  gut.,  walks, 
mac.  pave.,  ornam.  lights,  remov.  trees 
in  Canyon  Dr.,  bet.  Burton  Way  and 
Wilshire  Blvd.  and  bet.  Burton  Way 
and  Clifton  Way;  1911  act.  B.  J.  Fir- 
minger,  city  clerk. 


Barber    Greene   Model    42    Loader 
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50-60  FREMONT  ST. 

Sntter  »55!  8an  Franclgco 


LOS  ANGELES,  Cal.  —  Council  pro- 
poses to  pave  San  Fernando  Rd.,  betw. 
Huron  St.  and  city  limits.  Cost,  $100,000 


SANTA  BARBARA,  Cal.— Council  de- 
clares inten.  to  const,  reinf.  cone,  storm 
drain  compl.  culv.,  drains  12-in.  sewer 
mains,  etc.  in  Laguna  St.,  Gutierrez  St., 
Salispuedes  St.,  Ortega  St.,  Nopal  St. 
and  other  sts.;  1911  act.  Geo.  D.  Morri- 
son, city  engr. 


LOS  ANGELES,  Cal. — Until  2  p.  m.. 
Mar.  16,  bids  will  be  rec.  by  county 
to  imp.  Hawthorne  Ave.,  bet.  Pine  St. 
and  n.  city  boundary  of  Hawthorne,  un- 
der County  Imp.  No.  341,  involv.  cem. 
cone,  curbs,  cem.  cone,  walks,  grade, 
etc. 


SANTA  BARBARA,  Cal — Proceedings 
to  imp.  26th  St.,  bet.  Wilshire  Blvd. 
and  Montana  Ave.  ordered  by  city 
council.  Howard  B.   Carter,  city  engr. 


LOS  ANGELES,  Cal.— Until  2  p.  m., 
March  9,  bids  will  be  rec.  to  const, 
rein.  cone,  conduit  and  pipe  lines  in 
Drainage  Dist.  No.  11,  approx.  4  mi, 
with  about  2  mi.  of  laterals.  Work  un- 
der Drainage  Dist.  Imp.  Act  of  1919. 
I'lans  by  County  Drainage  and  Sanita- 
tion Engr.  A.  K.  Warren,  rm.  700,  Hall 
of  Records.  Depos.  tor  plans,  $25.  Cert. 
iheck  or  bond  10%.  Mame  B.  Beatty,  elk 
uf  the  bd.  of  superv.  Following  are  ap- 
prox. quan.:  8000  cu.  yds.  open  earth 
excav.;  210,000  cu.  yds.  excav.  for  con- 
duit; 44,000  cu.  yds.  class  A  cone;  3000 
cu.  yds.  class  C  cone;  4,750,000  lbs.  rein, 
steel;  97  c.  b.  (all  types);  42  m.  h.  (all 
types);  75  m.  h.  chimneys;  3500  ft.  18- 
in.  plain  pipe;  8800  ft.  10-in.,  14,400  ft. 
8-in.  and  7300  ft.  6-in.  drain  pipe;  1650 
ft.  24-in.,  1000  ft.  30-in.,  650  ft.  33-in., 
1730  ft,  36-in.,  2200  ft  4S-in.,  3550  ft. 
fl-in.,  950  ft.  54-in.,  3350  ft.  57-in.,  1250 
ft.  63-in.,  4430  ft.  66-in.  and  670  ft.  72- 
in.  reinf.  cone,  pipe;  500  ft.  cone,  curb; 
500  S'.i.  ft.  cem.  sidewalk;  6300  sq.  yds. 
mac.  pave;  350  sq.  yds.  bitul.  pave.;  40,- 
000  lin.  ft.  timber  piling;  6000  cu.  yds. 
sand  and  gravel  blanket. 


SAN  FR.\NCISCO — E.  J.  Treacy,  Call 
Bldg-.,  at  $13,792,  submits  low  bid  to 
Bd.  Pub.  Wks.  to  pave  Civic  Center 
Plaza.  Other  bids:  W.  J.  O'Conner, 
$14,318;  Jas.  Tobin,  $14,700;  Schultz 
Const.  Co.,  $14,750;  A.  H.  Vogt,  $20,893; 
L.   J.   Cohn,   $22,948. 


INGLEWOOD,  Cal. — Council  declares 
inten,  to  imp.  Grveillea  Ave.,  bet.  ar- 
bor Vitae  St,  and  Pine  St.  with  I'A-in. 
Willite  pave  on  3% -in.  asph.  cone,  base, 
curb,  walk,  28  ?i-in.  water  serv.  conn.; 
1911  act.  Otto  H    Duelke,  city  clerk. 


SANTA  BARBARA,  Cal. — City  Engr. 
Geo,  D.  Morrison  preparing  spec,  for 
asph.  cone.  pave,  on  cem.  cone,  base, 
walks,  ornam.  lights  in  Canyon  Perdido 
St.,   bet.   Santa  Barbara  and  Milpas  Sts. 

VENICE,  Cal, — Washington  Blvd.  is 
to  be  widened  to  a  uniform  width  of 
80  ft,  bet.  Venice  Blvd.  and  e  city  limits. 
H,    b.    Chapman,   city   engr. 


POMONA,  Cal. — Council  declares  in- 
ten. for  5-in.  oil  mac.  and  curbs  in 
Franklin  Ave.,  bet.  Garey  and  Towne 
Aves.;  1911  act  and  $6000  out  of  1924 
bond  fund.     T,   R.   Trotter,  city  clerk. 

SANTA  ANA,  Cal. — Council  declares 
inten.  to  imp.  La  Palma  Ave.  (North 
St.),  with  5V4-in.  to  8-in.  cem.  concr. 
pave.  18-tt.  wide,  with  4-in.  gravel 
shoulder,  4-ft.  wide;  R.  D.  I.  No.  41.  J. 
L.  McBride,  county  rd.  commnr.  J.  M. 
Backs,   clerk. 


.SAN  JOSE.  Santa  Clara  Co..  Cal.— 
Raymond  H.  Crummey,  San  Jose, 
awarded  cont.  by  council  to  imp.  por- 
tions of  15th  St.,  involv.  grade  and 
pave  with  lV4-in.  Warrenite-Bit.  sur- 
face on  3-in.  bituminous  cone,  base; 
liyd.  cem.  cone,  walks;  1  hyd.  cem.  cone, 
inlet. 


MANHATTAN  BEACH,  Cal.— Until  8 
P.  M..  Mar.  19.  bids  will  be  rec.  to  imp. 
the  Strand,  bet.  27th  St.  and  n.  city 
limits:  15-ft.  5-in.  concr.  walk,  reinf. 
monolithic  cem.  curb,  cem.  concr.  stair- 
ways, platforms,  and  guard  rails,  or- 
nam. lights,  cem.  concr.  storm  drains, 
and  tile  pipe  drains;  1911  act.  Llewellyn 
Price,   city   clerk. 
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BUILDING  CONTRACTS 

SAN   FWANCISCO   COUNTY 


«1,000  and  Over  R««orted 


The    following    Is   an    Index   for    the 
contracts  In  tbU  Itsne. 


863 
864 
865 
866 
867 
868 
869 
870 
871 
872 
873 
874 
875 
876 
877 


894 
895 
896 


902 
903 
904 
905 
906 
907 
908 
909 
910 
911 
912 
913 
914 


Owner 

Halsen 

Peterson 

Davis 

Rench 

Froeschle 

Payne 

Geens 

Lundquist 

Hemminga 

Douglass 

Ludd 

Gardner 

Hibernia 

O'Donnell 

Crown 

Propach 

Finance 

Jeffries 

Dal    Paggetto 

Scoble 

Johnson 

Llnnitt 

McDonald 

Feerick 

Picketts 

Dohrmann 

Bovyer 

Kdmonds 

Lincoln 

Medus 

Nelson 

Bate 

Purtill 

Meany 

Arata 

Benbow 

Perfection 

Wigwam 

Golden 

Campbell 

Christiansen 

Burke 

Nelson 

Plinez 

Stella 

Ellis 

Ellis 

Ellis 

T.   M.    C.   A. 

Y.  M.   C.   A. 

McCabe 

Carlson 

Speaker 


Contractor 

Amt. 

Owner 

6000 

Peterson 

7000 

Owner 

3000 

Owner 

4500 

Casty 

3000 

Owner 

4000 

Owner 

6000 

Owner 

3500 

Owner 

4000 

Owner 

3000 

Hensel 

1100 

Owner 

2500 

Brumfield 

1980 

Lindsay 

4760 

O'Neill 

4000 

Fontanella 

2900 

Mullen 

1500 

Mullen 

1900 

Guisti 

11000 

Owner 

10000 

Owner 

45000 

Owner 

12000 

Owner 

18000 

Owner 

15000 

Lacey 

44000 

Nelson 

10065 

Irvine 

1394 

Hamill 

8883 

Owner 

3500 

Owner 

2000 

Owner 

4000 

Saari 

3000 

Owner 

3000 

Owner 

2500 

Ltndberg 

6000 

Erickson 

6850 

American 

1260 

Brumfield 

1990 

Brumfleld 

4800 

Owner 

21000 

Owner 

10000 

Owner 

12000 

Owner 

30000 

Mozzuchi 

32000 

Dal    Bon 

18000 

Gilley 

2388 

Martin 

13658 

Zelinsky 

1500 

Coast 

129000 

Zelinsky 

5340 

Pillars 

2800 

Peterson 

4050 

Collupy 

2900 

915 
916 
917 
918 
919 
920 
921 
922 
923 
924 
925 
926 
927 
928 
929 
930 
931 
932 
933 
934 
935 
936 
937 
938 
939 
940 
941 
942 
943 
944 
945 
946 
947 
948 
949 
950 
951 
952 
953 
954 
955 
956 
957 
958 
959 
960 
961 
962 
963 
964 
965 
966 
967 


Cosgrave 

Dahlberg 

Damate 

Spediacci 

Gottschamer 

Crocker 

Hobbs 

Parkside 

California 

Same 

Same 

Ryer 

Carmondini 

Morgan 

Bermingham 

Savage 

Peters 

Peterson 

McKillop 

Hallstrom 

Ehrlick 

Schragge 

Mclnerny 

De    Pass 

Zimmerman 

Sheftel 

Voorhies 

Johnson 

Brodie 

Spitzer 

Morrison 

Barbee 

P.    T.    &    T. 

P.    T.    &    T. 

Arata 

Catto 

Crossfield 

Ondry 

Sievert 

Stendell 

Goldman 

McKnight 

Parker 

Skldmore 

Morris 

Diestel 

Giglisti 

Cicerone 

Evans 

Klaes 

Turri 

O'Neill 

Connelly 

Smith 

Johnson 

Finegan 

Roman 

White 

Plines 

Propach 

Western 

Devinenzi 

Smith 

Stiefel 


Malloch 

Owner 

Owner 

Owner 

Liebscher 

Owner 

Owner 

Owner 

Steel 

Same 

Do  ell 

Demtrais 

Merrit 

Owner 

Stempel 

Owner 

Owner 

Owner 

Meyer 

Owner 

Owner 

Owner 

Haggan 

Owner 

Nelson 

Owner 

Owner 

Owner 

Hjul 

Mattock 

Weismann 

Weismann 

Monson 

Barrett 

Lindberg 

Botmann 

Petterson 

Owner 

O'Brien 

Swanson 

Goldman 

Owner 

Owner 

Owner 

Owner 

Owner 

Maaguire 

Owner 

Anderson 

Owner 

Owner 

Owner 

Owner 

Owner 

Owner 

Owner 

Varney 

Wagner 

Mazzuchi 

Fontanella 

Munster 

Owner 

Owner 

Owner 


3000 

8000 

2800 

3500 

3000 

10500 

24000 

15000 

18745 

7000 

13371 

6250 

1300 

4000 

4000 

8000 

5000 

8000 

8000 

1100 

2500 

2000 

6000 

20000 

24537 

15000 

24000 

14000 

12000 

2650 

2150 

73860 

36490 

4900 

9000 

18200 

8000 

8000 

6000 

4000 

6000 

3000 

1800 

6000 

8000 

3000 

5000 

1800 

3500 

3500 

1000 

4000 

12000 

12000 

17000 

11508 

351787 

27955 

6000 

780 

3000 

5000 

7500 


983 
984 
985 
986 
987 
988 
989 
990 
991 
992 
993 
994 
995 


San    Filipo 

Terrill 

Hannigan 

McAreilis 

Hanley 

Choyinski 

Berg 

Mentz 

Hardman 

Gallagher 

Lindeman 

Pasqualetti 

Rolleri 

Feerick 

Getz 

Getz 

Hofmeister 

Dahnken 


ipthorne 

Owner 

Owner 

Hansel! 

Hansel! 

Irwin 

Owner 

Gilmour 

Johnson 

Coburn 

Lindeman 

American 

Malaspina 

Owner 

Owner 

Owner 

Ash 

Braas 


3000 

4000 

2500 

4500 

4500 

1900 

2500 

1050 

4000 

8900 

4000 

22000 

15000 

25000 

7000 

35000 

3947 

10647 


DWELLINGS 

(862)  W  TWENTY-FOURTH  AVE  100 
and  125  S  Taraval.  Two  one-story 
and   basement   frame   dwellings. 

Owner — A.   Halsen,   37   Fair  Ave.,   S.   F. 

Architect — Chas.  F.  Strothoff,  2274  15th 
St.,  San  Francisco.  $3000  each 


FLATS 

(863)      W    SIXTEENTH      AVE       175    N 

Judah.      Two-story   and      basement 

frame    (2)    flats. 
Owner   —   Elizabeth   Peterson,    683    9th 

Ave.,   San   Francisco. 
Architect — None. 
Contractor — Gustav    Peterson,    683    9th 

Ave.,   San   Francisco.  $7000 


DWELLING 

(864)      E     NINETEENTH     AVE     175     S 

Noriega.      One-story   and   basement 

frame    dwelling. 
Owner  —  F.    J.    Davis,    661    Joost   Ave. 

San    Francisco. 
Architect — None.  $3000 


DWELLING 

(865)  E  TWENTY -FIRST  AVE  200  N 
Kirkham.  One-story  and  basement 
frame  dwelling. 

Owner— M.    C.    Rench,    38    Lyon   St.,   San 

Francisco. 
Architect — None.  $4500 

DWELLING 

(866)  E  LONDON  150  N  Brazil.  One- 
story    and    basement    frame    dwlg. 

Owner — Mr.  and  Mrs.  Froeschle,  247 
London   St.,   San  Francisco. 

Architect — None. 

Contractor  —  John  Casty  &  Son,  180 
Jessie   St.,   San   Francisco.  $3000 


STOCKHOLDERS  AUXILIARY  CORP. 


INSURANCE 


^FIRE 


SURETY  BONDS 
CASUALTY 


PHONE  DOUGLAS  6000 
550  MONTGOMERY  ST. 


BUILDING    AND    ENGINEEBING    NEWS 


Saturday,    March    7,    1925 


DWELLINGS 

(867)  W  CONNECTICUT  175  and  200 
N  20th.  Two  one-story  and  base- 
ment   frame    dwellings. 

Owner — J.    S.    Payne,    Premises. 

Architect — Evans  &  Co.,  Pacific  Bldg., 
San   Francisco.  $2000  each 


DWELLINGS 

(868)  SE  EDINBURGH  150  and  175 
NE  Peru.  Two  one-story  and  base- 
ment frame  dwellings. 

Owner — Ray  M.  Geens,  439  Jones  St., 
San    Francisco. 

Architect — None.  $3000    each 


DWELLING 

(869)  SE  GRANADA  &  HOLLOWAY. 
One-story  and  basement  frame 
dwelling. 

Owner — Karl  E.  Sundquist,  351  Hollo- 
way,    San    Francisco. 

Architect — Chas.  F.  StrothofE,  2274  16th 
St.,   San   Francisco.  $3500 


DWELLING 

(870)    W    THIRTY-EIGHTH    AVE    141-8 

S   .Anza.      Two-slory   and    basement 

frame    dwelling. 
Owner — Nick   Hemniinga,   705  22nd  Ave. 

San   Francisco. 
Architect — None.  $4000 


DWELLING 

(871)    W    THIRTY-SECOND   AVE    325    S 

Taraval.      One-story    and    basement 

frame   dwelling. 
Owner — T.  A.  Douglass,   2727  Geary  St., 

San    Francisco. 
Plans   by  Owner.  $3000 


ALTERATIONS 

(872)  NO.  1053  HARRISON.  Remodel 
and    make    additions    for    dwelling. 

Owner— N.  C.  Sudd,  1053  Harrison  St., 
San  Francisco. 

Architect — J,  B.  Hensel,  336  Clemen- 
tina  St.,   San   Francisco. 

Contractor — J.  B.  Hensel,  336  Clemen- 
tina   St.,    S.    F.  $1100 


DWELLING 

(873)      S    RAYMOND    AVE    25    E    Delta. 

One-story      and      basement      frame 

dwelling. 
Owner — A.  Gardner. 
Architect— Fabre      &      Hildebrand,    110 

Sutter  St..   San   Francisco.  $2500 


(874)  TWENTY-SECOND  AND  VA- 
lencia  Sts.  Erect  two  electric 
signs. 

Owner — Hibernia     Bank,    premises. 

Architect — None. 

Contractor  —  Brumfield  Electric  Sign 
Co.,  965  Folsom  St.,  S.  F.  Each  $990 


DWELLING 

(875)  N    MONTEREY    BLVD.    25    W 

Edna.   1-story  and   basement  frame 

dwelling. 
Owner — T.  F.  O'Donnell. 
Architect — None. 
Contractor- — Lindsay    Construction    Co.. 

2381   Bryant  St.,   S.   F.  $4750 


ELEVATOR,    ETC. 

(876)  230  POST  ST.  Install  elevator 
and    construct    new    store    front. 

Owner — Crown  Realty  Co.,  926  How- 
ard St.,   S.   F. 

Architect — None. 

Contractor — Daniel  O'Neill.  273  Minna 
St.,   S.   P.  $4000 


ALTERATIONS 

(877)  30     COMMONWEALTH     AVE. 

Remodel  for  private  garage  and 
maid's   room    (residence). 

Owner — Mrs.  C.  Propach,  30  Common- 
wealth   Ave.,    S.    F. 

Architect— Arthur  S.  Bugbee,  26  Mont- 
gomery St.,   S.   F. 

Contractor  —  Fontanella  &  Teza.  41 
Sheridan    St.,    S.    F.  $2900 


ALTERATIONS 

(878)  576    MARKET    ST.      Construct 

mezzanine   floor   for   restaurant. 
Owner — Finance     Sandwich     Shop,     576 

Market    St.,    S.    F. 
Architect — None. 
Contractor — Mullen    Manufacturing    Co. 

60    Rausch    St.,    S.    F.  $1500 


ALTERATIONS 

(87J)      548  MARKET  ST.     Install  lunch 

counter;    plumbing,     etc. 
Owner — Jeffries  Automatic  Service  Co., 

948    Market    St.,    a    P. 
Architect — None. 
Contractor — Mullen    Manufacturing   Co. 

60   Rausch   St.,   S.   F.  $1900 


ALTERATIONS 

(880)  1915  MCALLISTER  ST.  Altera- 
lifins   for   market   and   flat. 

Owner— J.  Dal  Paggetto,  1916  McAl- 
lister   St.,    S.    F. 

Architect — None. 

Contractor — S.  A.  Guisti  &  Co.,  200 
Green   St.,   S.   F.  $11,000 


DWELLINGS 

(881)      N   RICO   WAY    49-90   AND    92-90 

W    Retiro   Way.      Two   l-story   and 

basement   frame   dwlgs. 
Owner— D.    W.    Scoble,     363    14th    Ave., 

San  Francisco. 
Architect    —    Edward    E.     Young,     2002 

California   St.,   S.  F.  Each   $5000 


APARTMENTS 

(882)  SW  GREEN  AND  VAN  NESS 
Ave.  4-story  and  basement  con- 
crete   (18)    apartments. 

Owner — Louis  Johnson,  729  Occidental 
Ave.,    S.    F. 

Architect — None.  $45,000 


APT.    FLATS 

(883)  E  GUERRERO  185  N  26TH.  2- 
story  and  basement  frame  (4) 
apartment    flats. 

Owner  —  Richard  Sinnitt,  1355  Guer- 
rero  St.,   S.   P. 

Architect — None.  $12,000 


FLATS 

(884)      S  LINCOLN  WAY  32-6,   57-6  and 

82-6  W   6th  Ave.  Three  2-story  and 

basement    frame    flats     (2     flats     in 

each   building). 
Owner  —  Wm.    McDonald,    6140    Geary 

St..    S.    P. 
Architect — None.  Each  $6000 


DWELLINGS 

(885)         W    THIRTY-NINTH    AVE.    2B, 

50,   75   N   Fulton.     Three   2-atory   & 

basement   frame   dwlgs. 
Owner — Bryan   Feerick,   253  Downy  St., 

San   Francisco. 
Architect — None.  Each  $5000 


APARTMENTS 

(886)  W    LEAVENWORTH    115-4    N 

Sutter.      All   work    for   6-story   and 
basement   reinforced  concrete  apts. 
Owner — C.    W.    Plcketts,    Olney    O.   Gor- 
don and  Arthur  H.   Draughon,   Ho- 
tel  Minster,   S.   F. 
Architect — None. 
Contractor^E.  V.  Lacey,   180  Jessie  St., 

San   Francisco. 
Filed  Feb.  26,  1925.  Dated  Jan.  23,  1925. 
Upon   execution   of  agreement. $10, OOh 

Frame    work    up     8,600 

Plastered      8,aU0 

Completed    and    accepted     ....      8,500 

Usual    35    days    8,500 

TOTAL  COST,  $44,000 
Bond,  sureties,  forfeit,  none.  Limit, 
Sept.  1,  1925.  Plans  and  specifications 
filed. 


VENTILATING    SYSTEM 

(887)  GEARY  AND  STOCKTON  STS. 
All   work   for   ventilating  system. 

Owner  —  Dohrmann  Commercial  Co., 
Geary   and    Stockton    Sts.,    S.    P. 

Engineer — F.  B.  McNally,  650  Mont- 
gomery   St.,    S.    F. 

Architect — Ashley  cS:  Evers,  58  Sutter 
St.,    S.    P. 

Contractor — James  A.  Nelson,  Inc.,  1375 
Howard   St.,   S.   P. 

Filed  Feb.  26,  1925.  Dated  Feb.  25,  1925. 

5th   day   of   each   month    75% 

Usual    35    days    25% 

TOTAL  COST,   $10,065 

Bond,    sureties,    none.      Forfeit,    $10    per 

day.      Limit,    May    6,    1925.    Plans    and 

specifications  filed. 

ADDITION 

(888)  2421  PIERCE  ST.  All  work  for 
bath  room  and  toilet  addition  in 
residence. 

Owner — C.     C.     Bovyer,     581    25th     Ave., 

San   Francisco. 
Architect — None. 
Contractor — James   Irvine,   801    Cabrillo 

St.,  S.  F. 
Filed  Feb.  26,  1925.  Dated  Feb.  18,  1925. 
On    completion    &    acceptance,     total 

amount. 

TOTAL  COST,  $1394. 
Bond,  $697.  Sureties,  E.  W.  Swingley 
and  Paul  M.  Nippert.  Forfeit,  none. 
Limit,  March  23,  1925.  Plans  and  speci- 
fications filed. 


DWELLINGS 

(?89)  E  FORTY-FOURTH  AVE.  200 
N  Anza  N  60  x  B  120.  All  work 
for  two  1-Btory  and  basement 
frame    dwellings. 


Owner — James    W.    Edmonds.    872 

Ave.,    S.   F. 
Architect — None. 
Contractor    —    Thomas      HamlU, 

Geary    St.,    S.    F. 
Filed  Feb.  26,  1925.  Dated  Feb.  25, 

Roof    boards    on     

Brown    coated     

Completed    and    accepted    

Usual    35    days    

TOTAL  COST, 
Bond,  sureties,  forfeit,  none.  Limi 
days   from   March   1.     Plans   and   s 
fications  not  filed. 


6140 

1925. 

$2223 

2220 

2220 

2220 

$8883 

t,   120- 

ipecl- 


DV/ELLING 

(890)      SW    CAPITOL   AND    DE    MONT- 

ford.        One-story      and      basement 

frame   dwelling. 
Owner — Lincoln    Way    Realty   Co.,    1607 

Ocean  Ave.,  San  Francisco. 
Architect — J.    F.    Frazer,      1507      Ocean 

Ave.,   Sa   nPrancisco.  $3500 


DWELLING 

(891)    S  aiULLEN  AVE  205  E  Alabama. 

One-story      and      basement      frame 

dwelling. 
Owner — Medus    Bros.,    54    Mullen    Ave., 

San   Francisco. 
Architect — None.  $2000 


DWELLING 

(892)     N    VICENTE    82    W    Forestside 

Ave.        One-story      and      basement 

frame   dwelling. 
Owner — Fernando   Nelson   &   Sons,   Inc., 

2  West  Portal  Ave.,  S.  P. 
Architect — None.  $4000 


DWELLING 

(893)      E    EXETER      100    S    Paul      Ave. 

One-story      and      basement      frame 

dwelling. 
Owner — U.    W.    Bate,    1001    Phelps    St., 

San   Francisco. 
Architect — None. 
Contractor — S.     Saari,     200     Felton     St., 

San   Francisco.  $3000 


DWELLING 

(894)       E    TWENTY-THIRD    AVE     175 

N   UUoa.     One-Story   and   basement 

frame  dwelling. 
Owner — Daniel    Purtill,     3656     17th    St., 

San  Francisco. 
Architect — None.  $3000 


ADDITIONS 

(8'J5)      NO.    135    EDINBURGH.      Add    to 

dwelling. 
Owner — James   Meaney,   135    Edinburgh 

St. 
.•Vrchitect — A.   W.   Smith,   American   Bk. 

Bldg.,    Oakland.  $2500 


DWELLING 

(896)      ENTRADA      COURT,      Ingleside 

Terrace    Lot    7    Blk    17.      One-Story 

and    basement    tiarae    dwelling. 
Owner — Geo.   C.   Arata,   415   Delano   St., 

San  Francisco. 
Architect — P.    Righetti,    12    Geary    St., 

San    Francisco. 
Contractor — C.    Lindberg,       77      Naylor 

St.,   San   Francisco.  $6000 


DWELLING 

(897)  N  URBANO  DRIVE  310  W  Cor- 
ona. One-story  and  basement 
frame  dwelling. 

Owner — Charles  Benbow,  3182  Market 
St.,   San   Francisco. 

Architect  —  Thomas  Bros.,  235  Mont- 
gomery, St.,  San  Francisco. 

Contractor  —  Henry  Erickson,  1825 
Church  St.,  San  Francisco.         $5850 


BOILER 

(898)  NO.  440  BRANNAN.  Install  50 
h.  p.  low  pressure  boiler  for  steam 
and   boiling   dye   solutions. 

Owner — Perfercton  Silk  Mills,  804  Mis- 
sion   St.,    San    Francisco. 

Architect— H.  G.  Thlele,  740  Call  Bldg., 
San    Francisco. 

Contractor — American  Machinery  Co., 
Oakland.  $1250 


ELECTRIC    SIGNS 

(899)      NO.    2555    MISSION.      Furnish    & 

install   electric   signs   on   marquee. 
Owner — -Wigwam     Theatre,    Premises. 
.\rchitect — None. 
Contractor — Brumfield    Elec.    Sign    Co., 

965  Polsom  St.,  San  Francisco. 

$1990 


SIGNS 

(900)      GOLDEN  GATE  AVE.  at  Taylor 

St.      Erect   2   electric  signs. 
Owner — Golden    Gate    Theatre,    Prem. 
Architect — None. 
Contractor — Brumfield    Elec.    Sign    Co., 

966  Folsom  St.,  S.   P.  $2400  ea 
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KI.ATS 

C.Hil)       ]■;    SCOTT    150.904,    175.904,    and 

:iU0.9(l4    X    Alhambra    Blvd.      Three 

2-story   and    basement   frame   flats. 

(2    flats    in    each    bldPT.) 
Owner    —    J.    V,    Campbell    and    J.    M. 

Hooper,    1072    Bryant    St.,    S.    F. 
Architect— None.  Each,    $7000 


FLATS 

(902)  W  ELEVENTH  AVE  75  S  Cle- 
ment. 2-story  and  basemei.t  frame 
(4)    flats. 

Owner — Christiansen  Bros.,  687  20th 
Ave.,    S.    F. 

Architect — None.  $10,000 


FLATS 

(903)  NE  ELLIS  AND  SCOTT  STS. 
2-story  and  basement  frame  (4) 
flats. 

Owner— G.  J.  Burke,  1335  Scott  St., 
San    Francisco. 

Architect — M.  G.  Bugbee,  619  Wash- 
ington   St.,    S.    F.  $12,000 

APARTMENTS 

(904)  S  U.NION  85  "VV  PIERCE.  3-story 
and    basement    frame    (12)    apts. 

Owner — Emil  Nelson,  73  Allston  Way, 
San   Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny   St.,    S.    F.  $30,000 

APARTMENTS 

(905)  SE  GORE  CERVANTES  BLVD. 
and  Beach  St.  3-story  and  base- 
ment  frame    (12)   apts. 

Owner— Dr.    J.    K.    Plinez,    350    Post    St., 

San  Francisco. 
Architect — P.     Righetti,    12    Geary    St., 

San  Francisco. 
Contractor — Mazzuchi    &    Volfatti,    1006 

Hampshire    St.,    S.    F.  $32,000 


LOFTS 

W  SANSOME  BET.  CLAY  &  Commer- 
cial.     6-story    concrete    lofts. 

Owner — American     Investment     Co. 

Architect  —  O'Brien  Bros.,  Inc.,  315 
Montgomery   St.,   S.  P. 

Contractor — Barrett  &  Hilp,  918  Har- 
rison St.,  S.  F.  $80,000 
NOTE — Recorded    contract      reported 

Jan.    31,    1925,   No.    456. 


DWELLINGS 

E    FORTY-FOURTH    AVE.    200,    225    N 

Anza.     Two    1-story   and   basement 

frame   dwellings. 
Owner    . —     James     W.     Edmonds,     6140 

Geary    St..    S.    F. 
Architect — None. 
Contractor — Thos.    Hamill,    6140    Geary 

St.,   S.  F.  Each,   $4000 

NOTE — Recorded    contract       reported 
Feb.   27,    1925,   No.   889. 


FRAME    BLDG. 

(906)      W    POWELL    93-6    S    Broadway. 
All    work    for    3-story    frame    bidg. 

Owner — L.    Stella,    859   Bryant   St.,   S.    F. 

Architect — L.    Traverso,    854    Union    St., 
San    Francisco. 

Contractor — G.    Dal   Bon,   L.    Murer   and 
O.    Viotto,    6057    Mission   St.,   S.  F. 

Filed  Feb.  27,   1925.  Dated  Feb.   24,  192S. 

Root    on     $4500 

Brown     coated     4500 

(Completed    and    accepted    4500 

Usual    35    days     4500 

■  TOTAL  COST,   $18,000 

Bond,     $9000.       Sureties,    Joseph    Persi- 

cini    and    Dominic     Trevisan.       Forfeit, 

none.       Limit,     120    days.       Plans       and 

specifications   filed. 

NOTE — Permit   reported    Feb.    26,    '25, 

No.  855. 


PLUMBING 

(907)  LOT  45  ON  2bTH  AVE.  MAP  OF 
Subdivision  No.  1  of  Sea  Cliff.  All 
work  for  plumbing  for  2-story  and 
basement    residence. 

Owner — Milton   and  Helen   N.   Ellis,    140 

West   Clay   Park,    S.    F. 
Architect    —    Alfred      Henry      Jacobs, 

French    Bank    Bldg.,    S.    F. 
Contractor   . —    Gilley-Schmid   Co.,    Inc., 

198    Otis    St.,    9.    F. 
Filed  Feb.  27,  1925.  Dated  Feb.  26,  1925. 

Rough     in     $1193.78 

Completion     596.89 

Usual    35    davs    596.89 

TOTAL  COST.  $2387.56 
Bond.  $1193.78.  Sureties.  John  V.  Young 
and  Harry  Mank.  Forfeit,  none.  Lim- 
it, as  fast  as  possible.  Plans  and 
specifications    filed. 

NOTE— Permit    reported    Feb.    21,    '25, 
No.  798. 

(908)  GENERAL   WORK   ON   ABOVE. 
Contractor — Wm.   Martin,   180   Jessie  SI 

San   Francisco. 
Filed  Feb.  27,  1925.  Dated  Feb.  26,  1925. 

Composition   roof   on    $3414.50 

Plastered     3414.50 


Completion     3414. .'iO 

Usual   35   days    3414.60 

TOTAL  COST.  »io,i>u» 
Bond,  $13,658.  Sureties,  Hartford  Ac- 
cident &  Indemnity  Co.  Forfeit,  none. 
Limit,  fast  as  possible.  Plans  and 
specifications   filed. 


(909)      PAINTING  &  DECORATING  ON 

above.  • 

Contractor — D.     Zelinsky     &     Sons,     165 

Grove   St.,   S.    F. 
Filed  Feb.  27,  1925.  Dated  Feb.  26,  1925. 

Confiiletion      $1125 

Usual    35    days    375 

TOTAL  COST,  $1500 
Bond,  sureties,  forfeit,  none.  Limit, 
fast  as  possible.  Plans  and  specifica- 
tions  filed. 


GRADING,    ETC. 

(910)  W  GRANT  AVE.  137-6  S  Sac- 
ramento. All  work  for  grading, 
concrete  work,  terra  cotta,  brick 
work,  etc.,  (general  work)  for  3- 
story   and  basement  concrete   bldg. 

Owner — Young  Men's  Christian  Assn., 
220    Golden    Gate    Ave..    S.    F. 

Architect — Frederick  H.  Meyer  &  Al- 
bin  R.  Johnson,  742  Market  St., 
San    Francisco. 

Contractor  —  Coast  Construction  Co., 
Crocker   Bldg.,    S.    F. 

Filed  Feb.  27,  1925.  Dated  Feb.  26,  1925. 

1st    of   each    month    75% 

Usual     35     days     25% 

TOTAL    COST,    $129,020 

Bond,    $64,510.      Sureties,   U.    S.   Fidelity 

&    Deposit    Co.    of    Maryland.      Forfeit, 

none.       Limit,     140     days.       Plans    and 

specifications   filed. 


(911)      PAINTING   ON   ABOVE. 
Contractor — A.    A.    Zelinsky    &    Co.,    180 

Jessie  St.,  S.  F. 
Filed  Feb.  27,  1925.  Dated  Feb.  26,  1925. 

1st    of    each    month     75% 

Usual    35    days     25  % 

TOTAL  COST,  $5340 
Bond,  $2670.  Sureties,  New  Amsterdam 
Casualty  Co.  Forfeit,  none.  Limit,  140 
days.      Plans   and   specifications   filed. 


ALTERATIONS 

(912)  2730  FOLSOM  ST.     All   work  for 
alterations    for    building. 

Owner — H.     and     Jennie     McCabe,     2730 
Folsom   St.,   S.   F. 

Architect — None. 

Contractor — W.     J.     Pillars,     47     Shnta 
Marina  St.,   S.  F. 

Filed  Feb.  27,  1925.  Dated  Feb.  24,  1925. 

Materials    delivered    $350 

Plumbing      and      electric    work 

completed     350 

Plastering    completed     700 

Completion      760 

Surrender    of    receipted    bills....    700 
TOTAL    COST,    not    to    exceed    $2800 

Bond,  sureties,   forfeit,  none.     Limit,  60 

days.     Plans   and   specifications   filed. 

BAKERY 

(913)  !NO.    32    RANDALL.       Construct 
brick    (rotary)    oven    in    bakery. 

Owner — F.    O.    Carlson,    32    Randall    St., 

San  Francisco. 
Architect — None. 
Contractor — Peterson   Oven   Co.,   Pacific 

Bldg.,  San  Francisco.  $4050 


ADDITIONS 

(914)  NO.  2S10  PACIFIC  AVE.  Minor 
additions   for   residence. 

Owner— Warren  Speaker,  464  Califor- 
nia   St.,    San    Francisco. 

Architect — None. 

Contractor — C.  R.  CoUupy,  464  Califor- 
nia  St.,   San   Francisco.  $2900 


ALTERATIONS 

(915)  NE  POST  AND  POWELL.  Al- 
terations for  store;  hollow  tile  par- 
titions,  etc. 

Owner — Cosgrave  Cloak  &  Suit  Co.,  % 
Contractor. 

Architect — S.  Heiman,  57  Post  St.,  San 
Francisco. 

Contractor — J.  S.  Malloch,  180  Jessie 
St.,   San   Francisco.  $3000 


FLATS 

(916)  E  TENTH  AVE  225  S  Klrkham. 
Two-story  and  basement  frame  (2) 
flats. 

Owner — George    Dahlberg,    42   Mars    St., 

San   Francisco. 
Architect— None.  $8000 

DWELLING 

(917)  S  CHESTNUT  103  W  Mason. 
One-story  and  basement  frame 
dwelling. 

Owner  —  C.   Damate,   630  Lombard   St., 

San   Francisco. 
Architect — None.  $2800 


DWELLINCJ 

(918)      SE   MAYNARD   AND   CONGDON. 

One-story      and      basement      frame 

dwelling. 
Owner  —  Pietro   Spediav,^;,    15    Amazon 

Ave.,   San   Francisco. 
Plans    by   Owner.  $3500 


DWELLING 

(919)      W    ROTTECK    86-6    S    Bosworth. 

One-story      and      basement      frame 

dwelling. 
Owner — G.    Gottschamer,   471   Bosworth 

St.,  San  Francisco. 
Archilect^None. 
Contractor  —  J.    Llebscher,    140    Swiss 

Ave.,   San   Francisco.  $3000 


DWELLINGS 

(920)  N  WINDING  WAY  134  W  Cor- 
dova and  S  Prague  85  and  125  W 
Drake.  Three  one-story  and  base- 
ment  frame  dwellings. 

Owner — Crocker  Estate  Co.,  525  Crock- 
er Bldg.,  San  Francisco. 

Architect — None.  $3500    each 


PLATS 

(921)  S  LINCOLN  WAY  32-6,  57-6  & 
82-6  and  127-6  E  Sixth  Ave.  Four 
2-story  and  basement  frame  flats 
'  2  flats  in   each  building)   . 

Owner — R.  P.  Hobbs,  818  Shrader  St., 
San   Francisco. 

Architect — None. 


DWELLINGS 

(922)  E  TWENTY-FIRST  AVE  133-4 
N  Ulloa  and  W  20th  Ave  100  N 
Ulloa;  W  Twentieth  Ave  33-4  N 
Ulloa.  Three  one-story  and  base- 
ment  frame    dwellings. 

Owner  —  Parkside  Realty  Co.,  618 
Crocker   Bldg.,   San   Francisco. 

Architect — Chas.  F.  Strothoff,  2274  15th 
St.,   San   Francisco.  $5000   each 


BUILDING 

(923)  SE  VAN  NESS  AVE  &  HAYES 
S  alg  Van  Ness  Ave  120xE  100  N 
120  to  S  Hayes  W  alg  Hayes  to  pt 
of  beg.  Furnish,  cut  and  deliver 
steel,  reinforcing  steel  for  seven- 
story  and  basement  reinforced 
concrete  building. 
Owner   —   California   State   Automobile 

Ass'n.,   1628  Van  Ness  Ave.,  S.  F. 
Architect — Geo.      W.      Kelham,      Sharon 

Bldg.,    San    Francisco. 
Contractor — Steel     Service     Corp.,     1280 

Indiana  St.,  San  Francisco. 
Filed  Feb.   28,   '25.     Dated  Feb.   25,   '25. 
On    1st   and    10th    of   each   month. 90% 

Usual    35    days    10% 

TOTAL  COST,  $18,745 
Bond,  $9373.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Forfeit,  none. 
Plans   and  specifications   filed. 


(924)  •  BENDING    AND    PLACING    RE- 

intorcing    steel    on    above. 
Contractor — Steel     Service     Corp.,     1280 

Indiana    St.,    San    Francisco. 
Piled  Feb.  28,   1925.  Dated  Feb.  25,  1925. 

On   10th  day  each  month 75% 

Usual    35    days 25% 

TOT.\L  COST,  $7000 
Bond,  $3500.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  not  later 
than  June  20.  Forfeit,  none.  Plans 
and  specifications  filed. 


(925)      PLUMBING    ON    ABOVE. 
Contractor — Doell  &  Brown,   180    Jessie 

St.,    San    Francisco. 
Filed   Peb.    28,   '25.      Dated   Feb.    Z^',   '25. 

Payments    same    as    above 

TOTAL  COST,  $13,371 
Bond,  $6686.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  not  later 
than  July  1,  1925.  Forfeit,  none.  Plans 
and  specifications  filed. 


BUILDING 

(926)      E  THIRTY-FOURTH  AVE  225  S 
Lincoln   Way.     All  work  for  frame 
building. 
Owner — M.  B.  Ryer,  400  Steiner  St.,  San 

Francisco. 
-Architect — None. 
Contractor — B.     W.     Demarais    &    Sons, 

732   Page   St.,   San   Francisco. 
Piled  Feb.  28,  1925.  Dated  Deo.  17,  1924. 

Roof    on     $1564 

Brown   coated    1562 

Completed     1562 

30    dnys    after 1562 

TOTAL  COST,  $6260 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.      Plans    and    specifications    filed. 
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DWELLING 

(Sa?)  1169  BOSWORTH  STREET.  1- 
story  and  basement  frame  dwelling. 

Owner — Mrs.  E.  Carmondini  278  Spring- 
dale    Ave.,    San    Francisco. 

Architect — None. 

Contractor — M.  Merrit  &  Son,  23  Lyell 
St.,   San   Francisco.  J1300 


DWELLING 

(92S)  N  MADRID  125  S  EXCELSIOR. 
1-story  and  basement  frame  dwell- 
ing. 

Owner  —  Patrick  Horgan,  915  Pierce 
St.,    San    Francisco. 

Architect — None.  J4000 


DWELLING 

(929)  XE  CERVANTE  128.83  SE  Ma- 
rina Blvd.  1-story  and  basement 
frame  dwelling. 

Owner  —  Sara  Rice  Bermingham,  1960 
Chestnut    St.,    San    Francisco. 

Architect — None. 

Contractor — Stempel  and  Cooley,  1960 
Chestnut   St..   S.  F.  $4000 


STORES 

(930)      SW    LOMBARD    AND    STEINER 

Sts.  1-story  frame  stores. 
Owner— W.    A.    Savage,    B74B    Geary    St., 

San   Francisco. 
Architect — C.   O.   Clausen,   Hearst  Bldg., 

San  Francisco.  J8000 


DWELLING 

(931)      W    THIRTY-FOURTH    AVE.    305 

S    Balboa.    2-story      and      basement 

frame  dwelling. 
Owner — J.  M.  Peters,  797  35th  Ave.,  San 

Francisco. 
Architect — None.  $5000 


FLATS 

(932)  E  EIGHTH  AVE.  156-1  N  Law- 
ton.  2-3tory  and  basement  frame 
(2)    flats. 

Owner — Arvid  Peterson.  1660  10th  Ave 
San  Francisco. 

Architect — None.  $8000 


FLATS 

(933)  E  EIGHTH  AVE  125  S  Clement. 
3-story  and  basement  frame  (2) 
flats. 

Owner — A.  W.  &  A.  McKillop,  care  con- 
tractors. 

Archltect^None. 

Contractor — Meyer  Bros.  1  Montgomery 
St.,   San   Francisco.  $8000 


(934)  NO.    178    ANDOVER    STREET. 
Raise  and  remodel  dwelling. 

Owner — A.   Hallstrom,   178   Andover  St., 

San    Francisco.  '' 

Architect — None.  $1100 

(935)  SW    BALBOA    &    NINETEENTH 
Ave.    Raise  and   remodel   for  stores. 

Owner — Gustav  Ehrlick,   129  Sutter  St., 

San  Francisco. 
Architect — None.  $2600 

REMODEL 

(936)  NE    FILLMORE    &    EDDY    STS. 
Remodel  store  front. 

Owner — A.   J.    Schragge,   385    Geary   St.. 

San   Francisco. 
Architect— None.  $2000 


STORE 

(937)  N  GEARY  32-6  E  25th  Avenue. 
1-story   and  basement   frame   store. 

Owner   —   John    E.    Mclnerny    &   Aaron 

Staff,   814   38th  Ave.  S.   F. 
Architect — None. 
Contractor — Chas.   Haggans,      36S5     Ca- 

briUo   St.,   S.   F.  $6000 

AP.VRTMENTS 

(938)  NE  OCEAN  AND  GRANADA 
St.  3-story  and  basement  frame 
(9)    apartments. 

Owner — Theo.   De   Pass,    180  Jessie   St., 

San    Francisco. 
Architect — R.    R.    Irvine,    738    New    Call 

Bldg.,    S.    F.  $20,000 

APARTMENTS 

(939)  N  PAGE  137-6  W  GOUGH.  3- 
story  and  basement  frame  (9) 
apartments. 

Owner — J.    Zimmerman. 
Architect — None. 

Contractor — P.  Algot  Nelson,  355  Oak 
St.,    S.   F.  $24,537 


APARTMENTS 

(940)  S  JACKSON  200  E  Baker.  3- 
story  and  basement  frame  (6) 
apartments. 

Owner— Sheftel  &  Sons,  3201  Washing- 
ton   St.,    S.   F. 

Designer— Klaus  Adler.  $16,000 


FLATS 

(941)  W  CLAYTON  25,  50,  76,  100  N 
Grove.  Four  2-story  and  basement 
frame  flats   (2  flats  in  each  bldg.). 

Owner — W.  R.  Voorhles,  180  Jessie  St., 
San   Francisco. 

Architect — None.  Each    $6000 


FLATS 

(942)  E  THIRTY-FOURTH  AVE.  200 
N  Geary.  Two  2-story  and  base- 
ment   frame    (2)    flats   each   bldg. 

Owner — Johnson  &  Anderson,  4  Steiner 
St.,    S.    F. 

Architect — None.  Each   $7000 


STORES 

(943)  S  MISSION  90  E  9TH.  One- 
story  concrete  stores   and  shop. 

Owner — Mrs.   M.   N.    Brodie. 

Engineer  and  Contractor — J.  H.  Hjul, 
128  Russ  St.,  S.  F.  $12,000 


FRAME    BLDG. 

(944)      LOT    50x90-6    ON    E    SAN    BEN- 

ito    Way    100    S    San    Francis    Blvd. 

All    work    for    1-story    frame    bldg. 

and  garage. 
Owner— Felix  H.  and  Clara  Spitzer,   251 

Kearny  St.,  S.  F. 
Architect — Ed    Musson     Sharpe    and    F. 

H.   Spitzer,  60  Sansome  St.,   S.  F. 
Contractor   — •   Mattock    &    Feasey,    210 

Clara    St.,    S.    F. 
Filed  Mar.   2.   1925.   Dated  Jan.   22,   1925. 
On    first    day    of    each    month    ..75% 

Usual   35   days    25% 

TOTAL  COST,  cost  plus  10% 
Bond,  sureties,  forfeit,  none.  Limit,  100 
days.      Plans    and    specifications    filed. 


FRAME  BLDG. 

(945)      155   HARTFORD    ST.      All    work 
for    1-story    and    basement    frame 
building. 
Owner^ — Mrs.    K.     Morrison,    155    Hart- 
ford  St.,   S.    F. 
Architect — None. 
Contractor — L.    M.    Welsmann     &    Son, 

4067    18th    St.,    S.    F. 
Filed  Mar.   2,   1925.  Dated  Feb.   14,   1925. 

Frame    up    $662.50 

Brown    coated     662.50 

Completed   and   accepted    662.50 

Usual    35    days     662.50 

TOTAL  COST,  $2650 
Bond,  sureties,  forfeit,  none.  Limit,  60 
days.      Plans   and   specifications   filed. 


MOVING 

(946)  123  HARTFORD  ST.  All  work 
for  raising  and  moving  6-room 
building. 

Owner — Jesse  W.  Barbee,   123  Hartford 

St.,    S.    F. 
Architect — None. 
Contractor — L.    M.    Welsmann     &    Son, 

4067    18th    St.,    S.   F. 
Filed  Mar.   2,   1925.  Dated  Feb.    14,   1925. 
Bldg,     raised    and       under- 
pinned       $537.50 

1st   coat    plaster    on    537.50 

Completed    and    accepted     ....    537.50 

Usual    35    days     537.50 

TOTAL  COST,  $2150 
Bond,  sureties,  forfeit,  none.  Limit.  60 
days.      Plans   and   specifications    filed. 

.VLTERATIONS 

(947)  1045  CAPP  ST.  All  work  for 
alterations  and  additions  to  bldg., 
Mission  Office  Bldg. 

Owner — The    Pacific    Telephone    &    Tel- 
egraph   Co.,    444    Bush    St.,    S.    F. 
.\rchitect — Engineer    E.    V.    Coddy,    333 

Grant  Ave.,  S.   F. 
Contractor — Monson     Bros.,     251     Kear- 
ny  St.,    S.    F. 
Filed  Mar.   2,   1925.   Dated  Feb,   19,   1925. 

First    of    each    month     75% 

38    days   after    25% 

TOTAL  COST,  $73,860 
Bond,  $73,860.  Sureties,  Continental 
Casualty  Co.  Forfeit,  none.  Limit,  65 
days  after  Feb.  23,  1925.  Plans  and 
specifications    filed. 

ALTERATIONS 

(948)  NW  RUSSIA  AVE.  and  London. 
All  work  for  alterations  and  addi- 
tions   to    Randolph    office    Bldg. 

Owner    —    Pacific    Tel.    &    Tel.    Co.,    444 

Bush    St.,   S.   F. 
Architect— Eng.    Dept.    of   owner. 
Contractor — Barrett  &  Hilp,  918  Harri- 
son   St.,    S.    F. 
Filed  Mar.   2,   1925.   Dated  Feb.   19,   1925. 

On    first   of    each    month    75% 

3«    days    after    25% 

TOTAL  COST,  $36,490 
Bond,  $36,490.  Sureties,  Continental 
Casualty  Co.  Forfeit,  none.  Limit,  65 
days  after  Feb.  23,  1926.  Plans  and 
specifications  filed. 


BUILDING 

(949)  LOT  7  BLOCK  17,  Ingleslde 
Terrace.  All  work  for  bldg.  ex- 
cept plastering,  painting,  hardwood 
floors,    fixtures    and    shades. 

(Jwner — Geo.    C.    Arata,    415    Delano    St., 

San   Francisco. 
ArclTitect — P.    Righetti,     12    Geary    St., 

San  Francisco. 
Contractor   —    C.    LIndberg,    77    Naylor 

St.,    S.    F. 
Filed  Mar.   2,   1925.  Dated  Feb.   26,   1925. 

Frame    up     $1225 

Roof    on     1225 

Completed    and    accepted    1225 

Usual    35    days    1225 

TOTAL  COST,  $4,900 
Bond,  $2450.  Sureties,  Gus  LIndberg 
and  H.  W.  Larsen.  Forfeit.  none. 
Limit,  June  1,  1926.  Plans  and  speci- 
fications  filed. 

CONCRETE    BLDG. 

(950)  SW  MISSION  &  29th  W  113-9% 
—  29-7%.  All  work  for  two-story 
reinforced    concrete    bldg. 

Owner — John    Catto,    2937    Mission    St., 

S.    F. 
Architect — Perseo    Righetti,    12      Geary 

St.,    S.    F. 
Contractor— John     Botman,     739     Bran- 
nan   St.,  S.  F. 
Filed    March    2,    1925.      Dated    Feb.    26, 
1925. 
Walls    up    to    2nd   floor   joists.  .$2250 
Concrete     work    completed    and 

bldg,     roofed     2250 

Completed    and    accepted 2250 

Usual    35    days    2260 

TOTAL  COST,  $9000 
Bond,  $4500.  Sureties,  National  Surety 
Co.  of  New  York.  Forfeit,  none.  Limit, 
60  days.     Plans  and  specifications  filed. 

APT.    &    STORE    BLDG. 

(951)  NW  TWENTY-FOURTH  and 
Vlcksburg  W  25xN  85.  All  work 
except  wall  beds,  lighting  fixtures, 
finisli  hdw.,  wall  paper,  sheet 
metal  and  window  shades  three- 
story   frame   apt.   and   store   bldg. 

Owner — Henry     and     Marie     Crossfleld. 
Architect — Albert    Schroepfer,    68    Post 

St..   S.  F. 
Contractor — G.  Petterson,  46  Divlsadero 

St.,   San   Francisco. 
Filed   March    2,    1925,      Dated   March    2, 
1925. 

Third  floor  joists  set    $3000 

Enclosed   &   window   frames   set  3000 

Brown   coated    3000 

Completed    and    accepted    4660 

Usual    35    days    4550 

TOTAL  COST,  $18,200 
Bond  $10,000.  Sureties,  S.  A.  Chase 
and  F.  H  .Martell.  Forfeit,  none.  Limit, 
90  days.     I'lans  and  specifications  filed. 

(952)  N  FULTON  101-9  E  Arguello 
Blvd.  Two-Story  and  basement 
frame    (4)    apartments. 

Owner — Anton   Ondry,    1965   Fulton   St., 

Architect — C.  S.  McNally,  661  Golden 
Gate  Ave.,   San  Francisco.         $8000 

FLATS 

(953)  E  ELEVENTH  AVE  150  N  Cle- 
ment. Two-story  and  basement 
frame   (2)  flats. 

Owner — Chris    and    Annie    Sievert,    2807 

Pine   St.,    San   Francisco. 
Architect — Dodge  A.   Riedy,   850   Pacific 

Bldg,,  San  Francisco. 
Contractor — O'Brien  Bros.,   928   Oak  St., 

San  Francisco.  $8000 

DWELLINGS 

(954)  W  TWENTY-EIGHTH  AVE  225 
and  250  S  Ulloa.  Two  one-story 
and    basement   frame   dwellings. 

Owner — Carl    Stendell,    41    Cumberland 

St.,   San   Francisco. 
.■Architect — None. 
Contractor — Oscar       Swanson,       2703-A 

McAllister  St.,   S.   F.  $3000   each 

DWELLING 

(955)  W  FORTY-FIRST  AVE  100  N 
Cabrlllo.  One-story  and  basement 
frame  dwelling. 

Owner — Nick    Goldman,    828    Broderick 

St.,    San    Francisco. 
Architect- — None. 
Contractor — Benjamin      Goldman,       106 

Sanchez  St.,  San  Francisco.        $4000 

DWELLINGS 

(956)  S  CASANDRA  153  W  W'hittler 
and  N  Casandra  128  W  Whlttler. 
Two  one-story  and  basement  frame 
dwellings. 

Owner — W.    R.    McKnlght,    34    Whlttler 

St.,   San  Francisco. 
Plans    by   Owner.  $3000   each 
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OFFICES  FLATS  DWELLING 

(957)      S    SOUTH    PARK    86    W    Center  (970)           S    CAPP    220    E    MISSION;    N  (976)      N    CARROLL    275       W       Phelps. 

Place.     Two-story  frame  offices.  Army  260  E  Mission.     Two   2-story  One-story    and    basement    frame    dwlg. 

Owner — K.   E.   Parker   Co.,   519   Califor-  and    basement    frame   flats    (2    flats  Owner — G.    Devinenzi,    1730    Fitzgerald 

nia  St.,   San  Francisco.  in   each   building).  Ave.,   San   Francisco. 

Architect — None.                                        $3000  Owner — James  Finegan,   3344  Army  St.,  Architect — None.                                        $3000 

San   Francisco.  

DWELLING  Architect — None.                          Each    $8500  DWELLING 

1(958)      S   MOSCOW    337-6   E    Excelsior.  077)      n  ENTRADA  CT.  244  W  Borica. 

One-story      and      basement      frame  FRAME   BLDG.  One-story    and      basement      frame 

dwelling.  (971)      LOT   4    AND   PTN.    3,   BLK.    5802  dwelling. 

Owner — N.    Skldmore.    222    Athens    St.,  St.   Mary's   Park.     All   work    tor   1-  Owner — C.    M.    Smith,    1612    McAllister 

San  Francisco.  story   and    basement   frame    bldg.  St.,   San   Francisco. 

Architect — None.                                        $1800  Owner  —  Roman    Catholic    Archbishop  Architect — None.                                       $5000 

of  S.   F.,   1100   Franklin   St.,  S.  F.  

FLATS  Architect    —    Chas.    F.    Strothoff,     2274  FLATS 

(959)  W  EIGHTH  AVE  230  S  Balboa.  15th  St.,  S.  F.  (978)  W  THIRTY-SEVENTH  AVE  200 
Two-story  and  basement  frame  (2)  Contractor — F.  W.  Varney,  860  Bush  N  Fulton.  Two-story  and  base- 
flats.  St.,   S.   F.  ment    frame    (2)   flats. 

Owner — A.     T.     Morris,     687     11th     Ave.,  Filed  Mar.   3,   1925.  Dated  Feb.    18,   1925.  Owner — John    V.    Stiefel     184    23rd   Ave 

San  Francisco.  Wall      sheathing     and      roof  San  Francisco.                                          ' 

Architect — None.                                     $6000  sheathing    on     $2877  Architect — None.                                     $7500 

Brown     coated     2877  

Completed    and   accepted    2877  DWELLING 

^}'AT^f.  „    ^,„,„  „„  ..   ,„   ,.             ,„  Usual    35    days    2877  (979)     W  BANKS   150   S  Cortland  Ave. 

(960)  S  PACIFIC  93-6  W  Mason.  Two  TOTAL  COST,  $11,608  One-story  and  basement  frame 
story  and  basement  frame   (2)   flats  Bond,    $5754.       Sureties,    Chas.     Monson  dwelling 

Owner — John    Diestel,    248    Russ    Bldg.,  and     S.     L.    Forsyth.         Forfeit,       limit.  Owner — J.      San    Filipo,      608      Cortland 

San    Francisco.  none.      Plans    and   specifications   filed.  Ave.,   San   Francisco 

Architect  —  William    Mooser,      Nevada  .Architect None 

Bank    Bldg.,    S.    F.                            $5000  Contractor — Keinpthorne       Sons,       1642 

ONE-STORY    BLDG.  49th  Ave.,  San  Francisco.            $3000 

(972)       NW    MISSION    AND     IITH     275  ' 

DWELLING  on    11th    and    275    on    Mission.      All  DWELLING 

(961)  W  HOLYOKE  bet.  Silver  and  work  for  1-story  and  basement  (980)  W  THIRTIETH  AVE  275  S  Tara- 
Silliman  Aves.  One-story  and  steel  and  concrete  bldg.  val.  Two-story  and  basement 
basement   frame   dwelling.  Owner — The   White   Co.,  Van    Ness   Ave.  frame  dwelling 

Owner — Roy   Giglisti,   27   Holyoke  Ave.,  and   Market  Sta.  Owner — Wm.   A.    Terrill,    504    Hugo   St 

San   Francisco.  Architect — Henry    Gutterson,    626    Pow-  San    Francisco 

Designer — Edward      J.      O'Connor,      346  ell   St.,   S.   F.  .-Vrchitect — None.                                     $4000 

Woolsey  St.,  San  Francisco.  Contractor — George    Wagner,    Inc.,    181  

Contractor — J.    J.    Maaguire,    376    Colby  South   Park   St.,   S.   F.  DWELLING 

St..  San  Francisco.                         $3000  Filed  Mar.   3,   1925.  Dated  Mar.   2,    1925.  (981)     W  NEWTON   180  N  Morse    One- 

Owner   to    pay   all   bills   approved    by  story  and  basement  frame  dwelling 

FLATS                                           „            „      ,  .           architect   as   work   progresses.   40%  Owner— Ed.     Hannigan,     1468     aanchez 

(962)  N    FILBERT      114-3      E    Taylor.  of    contractor's    compensation      re-  St.,   San   Francisco 

Two-story  and  basement  frame  (2)  tained   until  35   days  after  comple-  Architect — None.                                     $2500 

flats.  tion.  , 

Owner — E.    Cicerone,    71    Valpariso    St.,  TOTAL    COST,    $351,787  DWELLING 

San  Francisco.  Bond,     $351,787.       Sureties,     The     Aetna  (982)      W    THIRTY-FOURTH    AVE    225 

Architect — None.                                     $5000  Casualty   &   Surety   Co.      Forfeit,    none.  N  Irving.     One-storv  and  basement 

Limit,    Oct.    1,    1925.      Plans   and   specifi-  frame  dwelling. 

_,,.„_  ,  ,^,_  cations    filed.  Owner— Albert    J.    McArellis,    1244    10th 

ij\vji,LLl.\G  —  Ave.,   San   Francisco. 

(963)  E     GOETTINGEN     150    N     Way-  THREE-STORY    BLDG.  Architect— None 

land.        One-story      and      basement  (973)      NW   CERVANTES  BLVD.    DIST.  Contractor— Geo.    H.    Hansell     349    10th 

frame   dwelling.  55°50'14"    E    37.825    from    S    Beach  Ave.,   San   Francisco                     $4500 

Owner — Agnes    E.    Evans,    331    Brussels  produced    SE    63.874    NE    40.33    NW  

St.,    San   Francisco.  40.33    SW    63.874    to    beg.      All    work 

Architect — Peder  Anderson,  234  Liberty  for    3-story    and     basement    frame  DWELLING 

r-„„,^'"  ,^^"   Francisco.                              ,,^  ^       building.  (983)      W    THIRTY-FOURTH    AVE    250 

Contractor    —    Peder      Anderson,      234  Owner— Dr.    John    K.    Plinez,    350    Post  N  Irving.     One-story  and  basement 

Liberty   St.,   San   Francisco.        $1800  St..    S.   F.  frame   dwelling. 

Architect — Perseo     Righetti,    12    Geary  Owner — Edwin      E.    Hanley,      1781     9th 

_^,,.„.  -  ._,_  St.,   S.   F.  Ave.,   San   Francisco. 

uuELLliNG  Contractor — F.    F.    Mazzuchi   and   G.   D.  Architect — None 

(964)  S  OCEAN  AVE  150  W  Plymouth.  Volpatti,  1006  Hampshire  St.,  S.  F.  Contractor— Geo.  H.  Hansell,  349  10th 
One-story  and  basement  frame  Filed  Mar.  3,  1925.  Dated  Feb.  25,  1925.  Ave.,  San  Francisco.  $4500 
dwelling.  Frame    up    to    2nd   floor    $4000  

Owner — Jula     Klaes.     1678     Sacramento  Enclosed     and     roofed      4000 

St.,   San   Francisco.  Plastering    on    4000  REPAIRS 

Architect— J        C^Hladik,      Monadnock  Standing    finish    on    ..  .      4000  (984)      NO.  536-538  SIXTH.     Repair  fire 

Bldg.,   San   Francisco.                     $3500  Completed    and    accepted     4955  damage    (rooming  house). 

nwiTTTrvr        "'^"'''    ^^    '*'^^^m;.-r,;;-,'-^'X<;,;,"'.'„J222  owner  —  M.    L.    Choyinski,    Merchants' 

?)R^?    W   BRTCHTON    'ioo    s    Hollnw;,v  ■•      h     t,.  nr,n       J°^.^^    S^^^'    *27,955  Exchange   Bldg.,   San   Francisco. 

(Jbo)     t.    BKIGHION    JOO    b    Hoiioway.  Bond,    $14,000.      Sureties,    Lorenzo    Del-       Architect None 

One-story      and      basement      frame  fino    and    David    Luzzl.      Forfeit,    none.  Contractor  —  J.   J.   Irwin,   801   Cabrillo 

dwelling.                           ,,„    T,       ^.  Limit,    100   days.      Plans   and   specifica-  St.,  San  Francisco.                         $1900 

Owner  —  Caesar    Turn,     119     Brighton  tions   filed. f**"" 

Ave.,  San  Francisco.  DWELLING 

Architect— None^^ $3500  ALTERATIONS  (985)      N  JUDAH  107-6  W  Twenty-flfth 

(974)      30    COMMONWEALTH   AVE.   All  Ave.         One-story      and      basement 

ni.'PATP    n-uriTT  T  TMr-'  work     except     electric     fixtures    for  frame    dwelling, 

'ififii   ^^STH  5"=i  w  niA-«n\in    Movp  remodeling    2-story    and    basement  Owner  —  Wm.   D.   Berg,    1914-A   Judah 

(Jbb)     b  18TH  25  W    DIAMOND.  Move  frame    bldg.  St..   San   Francisco. 

Own». '"««,'?     Phff^n'v.nr*'    ^"^'  Owner— Catherin    H.    Propach,    30   Com-  Plans   by  Owner.                                       $2500 

Architect— D.    E.    Graham,    1100    Frank-  ArclUt""!— None          '  

""   St.                                                  $1000  contractor— Louis  Fontanella,  41  Sher-  CEMENT  WORK 

idan  Ave.,   S.  F.  (986)      NW    WASHINGTON    AND    LAR- 

DWELLING.  Filed  Mar.   3,    1925.   Dated  Mar.  —    1925  ^'"    Sts.      Cement    work    for   apts. 

(96")      S.    MOXC.\DA    380-28    E    JUMP-  Roofing    in    place    $1500  Owner — Mrs.  Chas.   H.  Mentz,   1701  Lar- 

ero    Serra    Blvd.        One-story      and  Rough    plastered     1500  1^'"    St.,    S.    F. 

basement    frame    dwelling.  Completed    and    accepted    1600  Architect — None. 

Owner    —    Rosella    Connelly,    773    19th  Usual    35    days     1500  Contractor— Allan    Gilmour,    180    Jessie 

Ave.  TOTAL   COST,    $6000  St.,   S.   F.                                               $1060 

Architect — C.   McVey,    166   Geary   St.  Bond,     sureties,     forfeit,     limit,     none.  r^,,,,,,  t  txt^        

$4000  I'lans  and  specifications   not  filed.  ,„„   , '-'^'"'-' 

*  (987)      E    FOURTEENTH    AVE.    86-6    N 

„„^_,^^,.._„  GARAGE.  Wawona.       2-story    and     basement 

'°"id"HTS?s  ^J%  Ifa^o.^^.^  ''''-  '2?-6"Tl.  tJ^rrei^Vr^^,c\^fr'!  OwnJ^^aT^^^kardman,   2368   28th 

1-story  and   basement   frame   dwlgs  Own^f— John     We«tiem      3841    23rd    St  Architect— L.  E.  Peyser,  2447  26th  Ave., 

Owner — James    Smith,    914    Fol^som    St..  "-"wner     junn     «ettiem,    mn    ara    &t.,  g^^^   Francisco 

San    Francisco  Architect— None  Contractor— Edward    A.    Johnson,    1229 

Designer    —    M.     C.     Hansen.       Fetters  ;^^'  '^'^';       i>  jne.  Ulloa   Stt      S     F                                114nnn 

SP-^'"^^-   C-!!i ^-"^  ^^O""  '^°"'^o?.'nh'-oTd?,^"l];o'^'B?o'lIrfc"K'  s"t!"^^  HEPAIRS          '    ^'^— 

[;.T9^^^i^A°L\lSON    60,    76,    100,    126   W  Fiief^  March    3.    1025.      Dated    Feb.    26,  ^'''Le'iLI^.\o''?o%'rniil\oulZTa 

Movse.    Four    1-story   and   basement  iv^a.  store, 

frame    dwellings.  On     final     coinplilion .  . $780  Owner — John  Gallagher    Sausalito    Cat 

Ounei— Albert  Johnson,    133   Bertita   St  TOTAL    COST,    $780  .Architect— None                     aausaiito,   Lai. 

San    Francisco.  Bond,     sureties,     forfeit,     none.       Limit,  Contractor— Chas      Coburn      180     Jessie 

Architect— None.                       Each,    $3000  20  days.     Plans  and  specifications  filed.  St.,    S.   F.                  ""«",     .^o"      jsgoo 
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DWELLING 

(989)       E    THIRTY-NINTH    AVE.    25    N 

Geary.         1-story      and       basement 

frame  dwelling. 
Owner — H.  O.  Llndeman,  619  27th  Ave., 

San  Francisco. 
Architect — None. 
Contractor — W.    R.   Lindeman,   619   27th 

Ave.,   S.   P.  54000 


GARAGE. 

(990)  E  POWELL  90  S  .lackson.  Two- 
story  concrete  garaKe. 

Owner — Joseph  Pasqualetti,  1705  Hum- 
boldt   Bank    Bldg. 

Architect — None. 

Contractor  —  American  Concrete  Co.. 
1705  Hum.  Bank  Bldg.  J22,000 


DWELLINGS. 

(991)  XW  LONDON  25  50  75  100  125 
NE  France.  Five  une-story  and 
basement   frame  dwellings. 

Owner — Roller!    and    Criscio,    202    Goet- 

tingen  St. 
Architect — Paul    F.    De      Martini,      946 

Broadway. 
Contractor — E.    Malaspina,      526      Paris 

St.  J3000    each 

DWELLINGS. 

(992)  E  40TH  AVE  175  200  225  250 
275  N  Fulton.  Five  2-story  and 
basement    frame   dwellings. 

Owner — P.   J.  Feerick.   875   35th  Ave. 
Architect — Andrew     H.     Knoll.     Hearst 
Bldg.  $5000     each 

STORE. 

(993)  E  WEST  PORTAL  4S  N  Vicente. 
One    storv    concrete    store. 

Owner — B.    Getz,    215    De    Young    Bldg. 

Architect — Morrow    and       Garren,       De 

Young  Bldg.  $7000 

(994)  E  WEST  PORTAL  20.301  N 
Vicente.      1-story   concrete    theatre. 

Owner — B.    Getz,    215    De    Young   Bldg., 

San   Francisco. 
Architect    —    Morrow     &     Garren,     De 

Young  Bldg.,  S.   F.  $35,000 

RECORDED 

ALTERATIONS 

(995)  455-57  HAIGHT  ST.  All  work 
for  alterations  and  additions  to 
building.  „,„ 

Owner    —    Sophie    P.    Hofmeister,    210 

Church    St.,    S.    F. 
Architect — None. 
Contractor — Ash  &  Hand. 
Filed  Mar.    4,    1925.   Dated   Mar.   2,    1925. 
Alterations  to  frame  made  and 

foundations    in     $1000.00 

Inside   plastering  done  and   1st 

coat    on    outside     1000.00 

Completed   and   accepted    ....    1000.00 

Usual   35   days    947.50 

TOTAL  COST,  $3947.50 
Bond,  sureties,  forfeit,  limit,  none. 
Specifications    filed.      Plans    not   filed. 

CARPENTRY',    ETC. 

(996)  2006  WASHINGTON.  All  work 
for  carpenter  and  cabinet  work 
for   6th   floor   of   aparttment. 

Owner — F.     H.     Dahnken,     1925     Gough 

St.,    S.    F. 
Architect   and    designer — F.    C.   Cobble- 
dick,    850   Powell   St..    S.   F. 
Contractor  —  Braas   &   Kuhn   Co.,   1917 

Bryant  St.,    S.   F. 
Filed  Mar.   4,    1925.  Dated  Jan.    12,   1925. 

As    work    progresses     75% 

Usual   35  days   25% 

TOTAL  COST,  $10,647 
Bond,  sureties,  forfeit,  none.  Limit.  72 
days.  Plans  and  specifications  not  filed. 

CESSATION  OF  LABOB 


SAN  FRANCISCO  COUNTTT 


Feb.  27,  1925 — 3826  and  3834  California 
St.  Chas.  Dondero  with  Bruce  & 
Ash. 


COMPLETION  NOTICES 

SAN    FRANCISCO   COt'NTV 

Recorded  Accented 

Feb.  25,  1925 —  W  43RD  AVE  200  S 
Irving  and  on  W  43rd  Ave  175  S 
Irving.  Henry  B.  Bernhardt  to 
whom    it    may   concern.  .Feb.    24,    1925 

Feb.  26.  1925— E  FORTY-SECOND 
Ave  168  S  Anza  35-H4xl20.  A  A 
and  Oleta  M  Hicks  to  C  J  and  A.  I. 
Milton  (as  Milton  Bros.). Feb.  24.  1925 

Feb.  26,  1925— N  BUSH  54-3  E  Fill- 
more E  27xN  77-6.  Morris  Abra- 
hams to  Geo  W  Gaither.  .Feb.  25,  '25 


Feb.  25,  1925— LOT  15  BLOCK  5832 
St.  Marys  Park.  F.  W.  Varney  to 
whom    it   may   concern ..  .Feb.   2,   1925 

Feb.  25,  1925—50  PIXLEY  STREET. 
N.  Giorgi  to  T.  L.  &  T.  R.  Shar- 
man Feb.    2.   1925 

Feb.  27.  1925— N  WASHINGTO.N'  147-3 
E  Cherry  E  59xN  127-SVi.  Herbert 
Bauer  to  A.  C.  Wocker..Feb.  — ,  1925 

Fb.  28,  1925— E  CASTRO  227  S  17th 
S  48xE  80.  Itichard  J  O'Brien  to 
Kiernan    &    O'Brien Feb.    28,    1925 

Feb.  28,  1925— NE  TENTH  AVE  AND 
Lake  72x40.  W  R  Voorhies  to 
whom   it  may  concern.  .  .Feb.  23,   1925 

Feb.  28.  1925 — LOTS  7.  8  AND  10  BLK 
3083;  Lot  3  Blk  3081  Map  Blocks 
3083  to  3085  Westwood  Highlands. 
Hans  and  wife  Esther  E  Nelson  ti) 
whom   it  may  concern.  .Feb.   26,   192.. 

Feb.  27,  1925 —  W  FIFTH  80  S  HOW- 
ard  S  25xW  93.  D.  W.  and 
M.  L.  Woodruff  to  Moller  &  De 
Luca     Feb.    28.     1925 

Feb.  27.  1925— LOT  8  MAP  WM.  A. 
Lange's  Sub  Blk  1  Academy  Tract. 
A.  De  Benedetti  to  whom  it  may 
concern    Feb.  24,   1925 

Feb.  24,  1925— W  JULIAN  AVE  275 
N   16th,    140   Julian.      Frederick      P. 

Schuster    to    Gilley-Schmid    Co 

Feb.    6,    1925 

Feb.  27,  1925-.SW  ANZA  &  28TH 
Ave.,  W  alg  S  Anza  lloxS  90.  Alma 
M.  Mahon  to  C.  F.  Parker. Feb.  26,  '25 

Feb.  27,  1925— W  29th  Ave.  325  S 
Balboa  S  25xW  120.  Wra.  A.  Miller 
to  whom  it  may  concern.  .Feb.  25,  '25 

Feb.  27.  1925— SE  34TH  AVE.  AND 
Balbcia,  having  frontage  of  32-6  on 
Balboa  and  100  on  34th  Ave.  D. 
and  I.  Granasky  to  Albert  A. 
Plagge Feb.    25,    1925 

Feb.  27,  1925 — N  WASHINGTON  147-3 
E  Cherry  E  59x  N  127-814.  Herbert 
Bauer  to  Gilley-Schmid  Co.,  Inc.. 
Feb.  —  1925 

Feb.  28,  1925— LOT  21  BLK  12  ST. 
Francis  Wood  except  that  ptn  lying 
S  of  line  pari  with  S  bdy  line  lot 
21  dist  5  therefrom  N  alg  W  bdy 
line  lot  21  from  its  int  with  S  bdy 
line  thereof.  James  M.  and  Stella 
Hail  Hanlcy  to  B.  W.  Demarais.. 
Feb,    27.    1925 

Feb.  2S.  1925— S  IRVING  77-6  W  15TH 
Ave  W  25xS  100.  Diana  V.  and 
Augusta  Lundquist  to  whom  it  may 
concern    Feb.   20.   1925 

March  2,  1925 — W  SCOTT  50  N 
Francisco  N  25xW  87-6.  Dr.  P  A 
Gawthorne  to  whom  it  may  con- 
cern  Feb.    24,    1925 

March  2,  1925— N  UNION  225  E 
Baker    E     25xN     137-6.       A    D     and 

Emma   C  Duncan   to   J  Prout 

Feb.     25,     1925 

March  2.  1925— LOT  26  BLK  22.  St. 
Francis  M'ood.  A  H  and  Florence 
M  Lustig  to  F  L  Hansen.  .Feb.  25.  '25 

March  2,  1925— SW  MCALLISTER  & 
Eroderick  55  on  McAllister.  Harry 
C  Warwick  to  whom  it  may  con- 
cern   Mar.     2,     1925 

March  2,  1925— NE  JACKSON  AND 
Mason  N  122-6xE  45-6.  Joseph 
Pasqualetti  to  whom  it  may  con- 
cern      

March  2,  1925 — E  EDNA  50  S  Staples 
S  25xE  100  Lot  3  Blk  30,  Sunny- 
side.  Henry  and  Katherine  Dobert 
to  whom  it  may  concern.  .Feb.  28.  '25 

March  2.  1925— E  TWENTIETH  AVE 
300  N  Taraval  N  25x120.  Herman 
Anderson  and  C  R  Foss  to  whom 
it   may  concern Feb     28,    1925 

March  2.  1925 — S  CALIFORNIA  82-6 
W  Eighth  Ave  W  25xS  100.  Oscar 
W  Thunberg  to  whom  it  may  con- 
cern  March    2,     1925 

March  3,  1925— S  DAY  230  W  Sanchez 
Jos  S  Metten  to  whom  it  may  con- 
cern  March     2,     1925 

March  3,  1925— SE  SECOND  AVE  & 
Judah  35x95.  Fred  Warden  to 
whom  it  may  concern.  .March  3.  1925 

March  3,  1925— W  THIRTY-FOURTH 
Ave  100  S  Lincoln  Way  S  25xW  120 
Byrd  O  &  Caroline  Smith  to  whom 
it  may  concern Mar.    2,   1925 

March  3,  192.5— NE  ANZA  &  SIXTH 
Ave  N  600xE  240.  La  Societe  Fran- 
caise  de  Bev.  Mutuelle  to  (Cyclops 
Iron    Works Mar.    2,    1925 

March  3.  1921 — LOTS  12  AND  14  BLK 
5832  St.  Marys  Park.     F.  W  .Varney 

to    whom    it    may    concern 

Pgjj     28     1925 

March's,"  V925-^E  FUNSTON  AVe'250 
S  Taraval  30x118.  Mrs.  H.  Miklan 
and  Miss  M.  Miklan  to  J.  H.  Verm- 
cr    March   3,    1925 


March  3,  1925- RW  KIRKHAM  AND 
19th  Ave  S  36-6xW  107-6.  Anna  and 
Juseph  J.  Smith  to  whom  it  may 
concern     March    2,    1925 

March  3,  1925— W  20TH  AVE.  200  S 
Irving  S  25xW  120.  Chas.  Robin- 
son to  Thomas  Hamill.  .March  3,  1925 

March  3,  1925— W  20TH  AVE  325  S 
Lawton  25x120.  J.  W.  and  Mabel 
.S.  Marsden  to  whom  it  may  con- 
cern     March    2,    1925 


LIENS  FILED 


SAN   FRANCISCO   COCNTT 

Recorded  Amount 

Feb.  26,  192S— E  CHURCH   100  S  15th 

5  25xE  125.  Michel  &  Pfefter  vs 
Thomas  Galvin,  B  Bruce  and  Chas 
Ash     (as    Bruce    &    .4sh) $45 

Feb.  26,  1925 — N  CALIFORNIA  158 
W  Cherry  W  105xN  137-7H.  Michel 

6  Pfeffer  Iron  Works  vs  Chas 
Dondero.  B  Bruce  and  Chas  Ash 
(as    Bruce    &   /=h) $114.50 

Feb.  26.  1925 — NE  GREENWICH  & 
Jansen  E  alg  Greenwich  31-7%  N 
28-1  W  l-l'/fe  m  or  1  1  N  21-5  W 
30-5^  to  E  Jansen  S  alg  Jansen 
49-6  to  beg.  H  S  Thomson  vs 
Burton  Bruce  and  Chas  Ash  (as 
Bruce  and  Ash)  and  Thomas  and 
Arnaud   Sehabrague    $140.99 

Feb.  26,  1925— E  FELTON  &  MADI- 
son  SE  25xNE  95  Ptn  Blk  151, 
University  Hd  Assn.  H  S  Thom- 
son vs  Burton  Bruce  and  Chas  Ash 
(as  Bruce  &  Ash)  and  A  D  Ruth- 
erford and  Henry  F  Blanchet  Jr 
$284.05 

Feb.  26,  1925 — E  CHURCH  100  S  15th 
S  25  X  E  125.  H.  S.  Thomson  vs. 
Burton  Bruce  and  Chas.  Ash  as 
Bruce  &  Ash  and  Timothy  and 
wife    Margaret     Galvin     $280.74 

Feb.  26,  1925— N  CALIFORNIA  158 
W  Cherry  W  alg.  California  105 
X  N  132-7"^.  H.  S.  Thomson  vs. 
Burton  Bruce  and  Chas.  Ash  as 
Bruce  &  Ash  and  Chas.  Dondero 
$409. 

Feb.  26,  1925 — W  ARGUELLO  BLVD. 
250  N  Clement  N  25  x  W  120. 
H.  S.  Thomson  vs.  Burton  Bruce 
and  Chas.  Ash  as  Bruce  &  Ash  and 
John   and   wife   Mary   Solari ...  ,$77.42 

Feb.  26,  1925— N  CALIFORNIA  132 
W  Cherry  W  25  x  N  132-7%.  H.  S. 
Thomson  vs.  Burton  Bruce  and 
Chas.  Ash  as  Bruce  &  Ash  and 
Julia  Guetersloh    $221.04 

Feb.  25,  1925- N  CALIFORNIA  158 
W  Cherry  V/  along  California  150x 
N  132-7 H.  Richmond  Roofing  Co. 
vs.  Bruce  &  Ash  and  Chas.  Don- 
dero      $3750 

Feb.  25,  1925— N  20TH  155  W  SAN- 
chez  W  oOxN  114.  Richmond  Roof- 
ing Co.  vs.  Bruce  A  -*^sh  and  Louis 
and    Louisa    Richter $92.50 

Feb.  28,  1925— S  McKINNON  AVE  & 
Third  St.  SE  alg  SW  McKinnon 
Ave  80xSW  100  W  33  N'W  alg  SE 
Third  106-5  being  all  Lot  29  Blk 
5306.  Louis  H  Davis  vs  Elizabeth 
B    Cummings    and    Sarah    Howes.  $525 

Feb.  27,  1925  —  LOT  12  BLK.  6505 
known  as  514  Jersey  St.  P.  H. 
Edminster  vs.  Emile  and  wife  Ma- 
ria Le   Piniec    $77.92 

Feb.  27,  1925— N  JACKSON  68-6  E 
Larkin  E  23  x  N  87-6.  F.  Joseph 
Fuller  and  Arthur  A.  Goepp  as 
Fuller  &  Goepp  vs.  Marguerite 
Welch.  Hans  J.  Hansen  or  H.  J. 
Hansen     $121.90 

March  2,  1925 — N  CALIFORNIA  133 
W  Cherry  W  25xN  132-7%.  Robert 
Calson  vs  John  and  Julia  Guster- 
sloh,  Berton  Bruce,  Draper  Hand, 
Charles    Ash,    Bruce    &    Ash.  ..  .$91.50 

March  2,  1925— LOT  10  BLK  12  Flint 
Tract    Hd    Assn.      Wm    Horstmeyer 

vs    Lester    Ball    . $629 

• 

BELEASE  OF  USI^ 

SAN    FR.'.NCISCO     COUNT* 

Recorded  Amoant 

Feb.  27,  1925— N  CORTLAND  AVE. 
23-4  W  Bradford  W  46-8  S  85-5V. 
E  46-8  N  85-6%.  Eaton  &  Smith 
to    E.    C.    Hyer    $306.13 

Feb.  26.  1925— NE  MOULTRIE  AND 
Jarboe  N  78xE  30.  Eaton  &  Smith 
to     John    Drinkhouse 

Feb.  24,  1925 — NW  OFARRELL  & 
Shannon  W  96xN  112-6.  Chas  Sar- 
torlo  to  Fifth  Church  of  Christ 
Scientist    and    John    Morton 


Saturday,    March    7 

,    1926 

BUIL 

BUILDING 

CONTRACTS 

ALAHKDA    COUMTT 

»1,0<>0  and  Over  B«p»rt"l 

The 

following 

B    an    Index    for    th» 

contracts  In  this  lasue. 

No.      Owner 

Contractor 

Amt. 

1077 

F'aulks 

Owner 

8000 

107S 

Tompkins 

Bearson 

6000 

1079 

Clawson 

Owner 

4400 

1080 

Todd 

Owner 

8927 

1081 

Larson 

Owner 

5100 

10S2 

Melhuish 

Goranson 

5250 

19S3 

Makinson 

Henderson 

15000 

1084 

Baker 

Roberts 

1300 

10S5 

Darling 

Owner 

3250 

1086 

Hogue 

Butzke 

5000 

1087 

Naylor 

Hendriokson 

8000 

10S8 

Sn  -  w 

Coereia 

3800 

1089 

Lythince 

Owner 

3000 

1090 

Taylor 

Owner 

3500 

1091 

Stockier 

Owner 

3150 

1092 

Turner 

Owens 

6000 

1093 

Booth 

Owner 

2500 

1094 

Livingston 

Owner 

3000 

1095 

Drost 

Owner 

3700 

1096 

Sater 

Owner 

2500 

1097 

Rosie 

Owner 

6000 

1098 

McKinnon 

McCord 

3250 

1099 

Curti 

Owner 

8300 

1100 

Birch 

Owner 

3150 

mil 

Frank 

Wood 

2400 

1102 

Thoriip 

Owner 

2375 

1103 

Smith 

Owner 

3000 

1104 

Legris 

Owner 

4900 

1105 

FvOdriques 

Bukrell 

2650 

1106 

Seiacci 

Beckett 

5500 

1107 

Early 

Griffith 

2500 

1108 

Connin 

Kingren 

2000 

1109 

Graham 

Owner 

3150 

1110 

Herzog 

Owner 

1000 

1111 

Carter 

Mackey 

2000 

1112 

De  Sonno 

Hopper 

19000 

1113 

General 

Owner 

5830 

1114 

General 

Owner 

79100 

1115 

General 

Owner 

4850 

1116 

General 

Owner 

11790 

1117 

General 

Owner 

61600 

1118 

General 

Owner 

2500 

1119 

Midgley 

Dinnie 

7371 

1120 

Spunt 

Spunt 

20500 

1121 

Hoegan 

Merango 

1500 

1122 

Ciane 

Crane 

6000 

1123 

Bellman 

Anderson 

3700 

1124 

Bicksecker 

Owner 

2000 

1123 

American 

Johnson 

3000 

1126 

Barsens 

Atkinson 

9500 

1127 

Tollifsen 

Owner 

4000 

1128 

Holland 

Grigsley 

1350 

1129 

Richardson 

Gottfriedson 

3625 

1130 

Austin 

Hutcheson 

2000 

1131 

Sazzo 

Delucchi 

2450 

1132 

Hinds 

Shade 

2500 

1133 

Crosbv 

Hoffman 

2500 

1134 

Day 

McDonald 

20000 

1135 

Mazurite 

Owner 

14400 

1136 

Trout 

Hamilton 

12000 

1137 

Kergan 

Beach 

11000 

1140 

Lappui 

Beters 

2750 

1141 

Bramlage 

Bramlage 

4500 

1142 

Correia 

Owner 

3000 

1145 

Glenn 

Owner 

8000 

1146 

Kimball 

Fish 

2792 

1147 

Joseph 

Owner 

1400 

1138 

Lane 

Owner 

4000 

1143 

Rakin 

Brewer 

4000 

1139 

Wright 

Fuik 

1000 

1144 

Williamson 

King 

6500 

114S 

Tindal 

Horst 

4500 

1149 

Gottstein 

Falk 

3500 

1150 

Holly 

Owner 

7500 

1151 

Hally 

Owner 

14000 

1152 

Finkle 

Owner 

3000 

1153 

Martin 

Wilson 

6200 

1154 

Prunetti 

Owner 

1000 

1155 

Barton 

Clipper 

2500 

1136 

Leekins 

Owner 

3250 

1157 

Bon 

Sommarstrom 

1000 

U5S 

Barr 

Richfield 

1200 

1159 

Buses 

Owner 

1000 

1160 

Zecherle 

Bearson 

2000 

1161 

Donovan 

Owner 

16800 

1162 

Dehn 

Thaxter 

10000 

1163 

Roman 

Bryant 

36729 

1164 

Jones 

Burr 

4500 

1163 

Keelen 

Birmingham 

2500 

1166 

JIcAuley 

Owne 

3 1 3  n 

1167 

Miller 

Owner 

1000 

116S 

Comrains 

Warner 

4100 

1169 

Hagancamp                  Wilson 

4000 

1170 

Amo 

Owner 

1000 

1171 

Morris 

Owner 

4250 

1172 

Dover 

Owner 

1500 

1173 

Blabon 

Owner 

3250 

1174 

Hinds 

Shade 

2700 

1175 

Stcffen 

Bell 

4150 

1176 

Herb 

Peters 

2300 

1177 

Miles 

Fenner 

2125 

1178 

Richardson 

Perona 

8000 

1179 

Sigwald 

Owner 

2625 

1180 

Grady 

Owner 

3000 
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USl 

Erlcksen 

Owner 

3675 

1182 

Dawes 

Brayton 

14000 

1183 

Watson 

Watson 

14000 

1184 

Sims 

Owner 

30400 

1185 

Parsons 

Atkinson 

9650 

11S6 

Turlock 

Barrett 

82705 

11S9 

Towns 

Lloyd 

5974 

1188 

Budhist 

Enomoto 

6400 

1189 

Faust 

Owner 

3900 

1190 

Alameda 

Owner 

6000 

1191 

Alameda 

Owner 

20000 

1192 

Hodge 

Hodge 

5000 

1193 

Hammarberg 

Owner 

3000 

1194 

Cornwall 

Wright 

1000 

1195 

Saake 

Owner 

3000 

1196 

Brosser 

Bayless 

2000 

1197 

Brown 

Owner 

3300 

1198 

Farinha 

Allen 

4000 

1199 

Lammers 

Owners 

3000 

12U0 

Wick 

Vezina 

7000 

1201 

Leeper 

Owner 

2600 

1202 

I'frang 

Owner 

4500 

1203 

Woodard 

Owner 

3700 

1204 

Franklin 

Owner   8000 

1205 

Fish 

Owner 

IIOOO 

12U6 

Fish 

Owner 

4200 

1207 

Walston 

Owner 

4000 

1208 

McCellen 

Meyer 

3500 

1209 

Rhoader 

Meyer 

4000 

1210 

Bertoldi 

Bertoldi 

10000 

1211 

York 

Cedarborg 

19738 

1212 

Pacific 

Sorenson 

14957 

1213 

Hausner 

Linn 

5000 

1214 

McGregor 

Owner 

2950 

1215 

Royce 

Owner 

3000 

1216 

Beel 

Robie 

4000 

1217 

Brunnei 

Owner 

2500 

1218 

Paul 

Owner 

2500 

1219 

Paul 

Owner 

3500 

1220 

Martin 

M.    &    L. 

4200 

1221 

McEneany 

Button 

11367 

1222 

Sprague 

Owner 

7600 

1223 

Mones 

Owner 

8300 

1224 

Cook 

La    Voice 

3150 

1225 

Rogers 

Bentley 

4500 

1226 

Sargent 

Owner 

2950 

1227 

Robie 

Owner 

1501 

1228 

Timmerman 

■  Owner 

3000 

1229 

Graham 

Owner 

1000 

1230 

Lynch 

Shipman 

2900 

1231 

Stiles 

Owner 

2500 

1232 

Smith 

Sand 

2200 

1233 

Anderson 

Jordan 

3500 

1234 

Oilman 

MacDonald 

1355 

1235 

Fredricks;  n 

Owner 

4300 

1236 

Baugh 

Owner 

1000 

1237 

Faustina 

Owner 

8000 

1238 

Cooley 

Craftsman 

5000 

1239 

Wolte 

Owner 

3150 

1240 

Reanda 

Moe 

5600 

1241 

Jury 

Owner 

6000 

1242 

Mastick 

WalboM 

3500 

1243 

Schuneman 

Michael 

1500 

1244 

Bank 

Bedersen 

3300 

1245 

Gilson 

Lindquist 

14000 

1246 

King 

Kennedy 

15000 

1247 

Morgan 

Thompson 

SOOO 

1248 

Johnson 

Anderson 

8040 

1249 

Maris 

Claremont 

376 

1250 

Maris 

Larsen 

2284 

1251 

Maris 

Severy 

1060 

1252 

Maris                V 

m  Heerndon 

906 

RESIDENCE 

(1080)      10    SCENIC    A /E.,    Piedmont. 

Residence  and  garage. 
Owner — Carolyn   C.  Todd.  2066  Oakland 

Ave.,  Piedmont. 
Architect — C.    M.    MacGregor,    470    13th 

St..    Oakland. 
Contractor — C     M.    MacGregor,    470   13th 

St.,    Oakland.  18927 


RESIDENCE 

(1077)      87  ARBOR  DRIVE,  Piedmont. 

Residence  and  garage. 
Owner— John    R.    Faulks,    9828    E    14th 

Street,    Oakland. 
Architect — None.  ?8000 


RESIDENCE 

(ir'81)  237  WILDWOOD  AVE.,  Pied- 
mont.  Residence   and   garage. 

Owner  —  F.  L,  Larson,  3  Van  Buren 
Court,  Oakland. 

Architect — L.  F.  Hyde,  372  Hanover  St., 
Oakland  J6100 


RESIDENCE 

a078)  20  PROSPECT  DRIVE,  Pied- 
mont    Residence   and   garage. 

Owner — J.  H.  Tompkins,  755  Joost  St., 
San  Francisco. 

.Architect — S.  G  Jackson,  '^olano  and 
Nielson,   Albany. 

Contractor — G.  A.  Pearson,  1744  Oak 
View    Ave.,    Piedmont.  $6000 

RESIDENCE 

(1079)      705    SCENIC   AVE..   Piedmont. 

Residence   and   garage. 
Owner — C.    M.    Clawson,    91-A    Yosemite 

Ave.,  Oakland. 
Architect — James     D.     Johnstone.     1810 

94th   Ave.,  Oakland.  $4409 


(1082)      166    LAKE   AVE.,    Piedmont. 
Residence  and  garage. 

Owner — Irene    Melhuish,    582    Merrlmac 
St.,   Oakland. 

Architect — H.     F.     Slocombe,     85     Cam- 
bridge  Way,   Piedmont. 

Contractor — H.    Goranson,    347C    Laguna 
Way,  Oakland.  $5250 


RESIDENCE 

(10S3)  390  HAMPTON  RD.,  Piedmont. 
Residence  and  garage. 

Owner — Frank  R.  Makinson,  5188  Cor- 
nada  Ave.,   Oakland. 

Architect  —  Sidney  B.  &  Noble  New- 
some,    Nevada    Bank    Bldg.,    S.    F. 

Contractor — E.  T.  Henderson,  2737  For- 
est   Ave.,    Berkeley.  $15,000 


RESIDE.NCE 

NO.  67  LAKE  AVE.,  Piedmont.  Resi- 
dence  and   garage. 

Owner — Dr.  Wm.  F.  Schwaner,  Wake- 
field   Bldg.,    Oakland. 

Architect — Louis  M.  Upton,  484  Mont- 
gomery  St.,  Oakland. 

Contractor — A.  Cedarborg,  1455  Excel- 
sior Ave.,  Oakland.  $17,860 
.NOTE — Recorded    contract      reported 

Feb.    18,   1925,   No.   922. 


NO.  57  LINCOLN  AVE..  Piedmont.  Resi- 
dence  and  garage. 

Owner — Martha  and  Margaret  Baldwin, 
150    Kempton    St.,    Oakland. 

Architect — Louis  M.  Upton,  484  Mont- 
gomery  St..    Oakland. 

Contractor — A.  Cedarborg,  1455  Excel- 
sior Ave.,  Oakland.  $17,546 
NOTE — Recorded    contract      reported 

Feb.    17,    1925,   No.   896. 


BUILDING 

(1084)      2416    SIXTH    ST.,    Berkeley. 
Pottery  building. 

Owner — Len   Baker,   696  Encenardo  Ave 
Berkeley. 

-■Architect — None. 

Contractor— H.    H.    Roberts.    1216    Niel- 
sen St.,  Berkeley.  $1300 


(10S5)  2339  JEFFERSON  ST.,  Berke- 
ley.   Dwelling. 

Owner — Dexter  Darling,  441  Beverly 
Ave..  San  Leandro. 

Architect — None.  $3250 


RESIDENCE 

(1086)      678    SANTA      ROSA      AVENUE. 

Berkeley.  Residence. 
Owner — Miss  E.  Hogue  1027  High  Court 

Berkeley. 
Architect — C.    H.    Butzke,    1315    66th    St., 

Berkeley.  $5000 


DWELLING 

(10S7)  126  THE  UPLANDS.  Berkeley. 
Dwelling. 

Owner — Mrs.  Naylor,  3111  Eaton  Ave., 
Berkeley. 

Architect — None. 

contractor — A.  Hendriokson,  6458  Ray- 
mond St.,  Berkeley.  $8000 


DWELLING 

(1088)  1127  WARD,  Berkeley.  Dwell- 
ing. 

Owner — H.  E.  Snow,  5757  Los  Angelea 
St.,  Oakland. 

Architect — None. 

Contractor — A.  E.  Coereia.  3121  East 
27th    St..   Oakland.  $3800 


NOW   HEADY    FOB    DELIVERY— 

PRIDDLE'S   TABLES,    called   "3700   Splay   Baaea   and   Other   Oalealji- 
ttons,"   for  ftnanlity    Sarveyors  and   Contractora. 

Loose    Leaves    in    Fabrikoid    Covers    $3.50    Net,    Postpaid.      Sam«    In 
Genuine  Leather  Covers   $5.50   Net,    Postpaid. 

Mali   Personal   Check   to  ARTHUR  PRIDDLE,  Publisher,  OI  MlMton 
St.,  San   Francisco.  Calif..  U.  S.  A. 
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DWELLING  ,     , 

(1089)      1557    POSEN   AVE..   Berkeley. 

Dwelling. 
Owner — H.  O.  Lythiner,  1240  Parker  St. 

Berkeley.  ,,»„„ 

Architect — None.  J3000 


DWELLING 

(1090)  858  STATION  PLACE,  Berke- 
ley.  Dwelling. 

Owner — G.  Taylor,  455  Mountain  Ave., 
Piedmont. 

Architect — None. 


$3500 


ALAMEDA    REPORTS    

DWELLING    &    GARAGE. 

(1091)      E  SIXTY-FOURTH  Ave., 
Avenai.      One    -   story    four 
dwelling   and   garage. 

Owner — Mrs.    H.    Stackler,     1086 
Ave.,   Oakland. 

Architect — None. 


Grand 
$3150 


DWELLING.  „      „,,.    o, 

(1092)  W  GREENWOOD  AVE.,  245  S. 
Park  Blvd.,  Oakland.  One  and  one- 
half    story    dwelling. 

Owner— Jean  R.  Turner,  3928  Clark  St„ 
Oakland. 

Architect — None. 

Contractor — James  Amens,  4385  Harve 
St.,    Oakland.  $6000 


DWELLING. 

(1093)  3476  DAVIS  ST.,  Oakland.  One- 
story  four-room  dwelling. 

Owner — B.  S.  Booth,  91  Nova  Drive. 
Oakland.  -„-„„ 

Architect — None.  $2500 


DWELLING.  ,  ,       ^ 

(1094)      4060   LINCOLN   AVE..   Oakland. 

One-story  six-room  dwelling. 
Owner   —   C.    Livingston,    4060    Lincoln 

Ave.,   Oakland. 
Architect — None.  $3000 


DWELLING       GARAGE. 

(1095)  2149  HAVENSCOURT  Blvd..  Oak- 
land. One-story  five-room  dwell- 
ing and   one-story   garage. 

Owner— J.  Droxst,  1439  Havenscourt, 
Oakland. 

Architect — None.  $3700 


DWELLING. 


(1096)  3726  Magee  Ave.,  Oakland.  One- 
story   four-room  dwelling. 

Owner— Antone    Sater,    3727       HiUview 

St.,   Oakland.  ,„-„„ 

Architect— None.  $2500 

DWELLING. 

(1097)  SE  COR  HOWARD  and  An- 
nerty  Rd.,  Oakland.  One-story  six- 
room  dwelling.  ^ 

Owner— James  R.  Rosie,  767  Santa  Ray 

Ave..   Oakland.  ,,,„„„ 

Architect— None.  $6000 

00*98)  'SIOO-O-J  HAGEMAN  ST..  Oak- 
land.    One-story  stores. 

Owner — Ed  McKinnon,  Oakland. 

Architect — None.  „.r^    -^      ■ 

Contractor— J.  A.  McCord,  3458  Davis 
St.,    Oakland.  $3250 


APARTMENTS.  „    ,..^     „   , 

(1099)  NE  22ND  ST  90  W  14th,  Oak- 
land. Two-story  12-room  apart- 
ments 

Owner — V.  Curti,  2215  14th  Ave.,  Oak- 
land. 

Architect — None. 


$8500 


DWELLING.  ,      „, 

(1100)  W  MINNA  ST  140  N  Dale  PI., 
Oakland.  One  -  story  five  -  room 
dwelling   and   garage. 

Owner — C.    A.    Birch.    3601  Nevil      St.. 

Oakland.  ,.,-„ 

Architect — None.  $3150 

DWELLING. 

(1101)  B  47th  Ave..  100  S  Hillside. 
Oakland.    Onf. -story    4-room    dwell- 

Owner— C.    G.    Frank    and    J.    T.    Wood. 

574    8th    St..   Oakland. 
Architect — None. 
Contractor — J.    T.    Wood.     574     8th 

Oakland. 


$2400 


DWELLING. 

(1102)  1221  J3RD  AVE..  Oakland.  One- 
story  four-room  dwelling  and  gar- 
age. 

Owner — Thorup  &  Cotteral,  636  Third 
St.,    Hayward. 

Architect — None.  $2375 


ALTER    APTS. 

(1103)      2152   HIGH  ST..  Oakland.  Alter 

to    Apts. 
Owner— M.  Smith,  2468  17th  St.,  S.  F. 
Architect— None.  $3000 


DWDWELLING. 

(1104)  1389  CAVANAUGH  RD.,  Oak- 
land. One-story  five-room  dwell- 
ing. 

Owner — L.  H.  Lcgrls,  1351  Hampel  St., 
Oakland. 

Architect — None.  $4900 


DWELLING 

(1105)  1362  SIXTY-FIRST  AVE.,  Oak- 
land. 1-story  5-room  dwlg.  and 
garage. 

Owner — Manuel    Rodrigues,    Oakland. 

Architect — None. 

Contractor — J.  H.  Plckrell,  696  Nevada 
St..    Oakland.  $2650 


STORES.    LOFT 

(1106)      GORE   32ND  AND  SAN   PABLO, 

Oakland.      2-story   stores    and    loft. 
Owner — Tony  Seraccl,   2457   Webster  St. 

Berlteley. 
Architect — None. 
Contractor    —    Beckett    &    Wight,    2457 

Webster   St.,   Berkeley.  $5500 


DWELLING 

(1107)  1318     NINETY-FIFTH     AVE., 

Oakland.      1-story    5-room    dwlg. 
Owner — J.    J.    Early,    San    Francisco. 
Architect — None. 
Contractor— C.     W.    Griffith,     1315    96th 

Ave.,    Oakland.  $2600 


GARAGE 

(1108)  534  SYCAMORE  ST..  Oakland. 
1-story    tile    garage. 

Owner — Mell  Connin,  534  Sycamore  St., 
Oakland. 

Architect — None. 

Contractor — J.  T.  Kingiea,  4116  Ter- 
race   St.,    Oakland.  $2000 


DWELLING 

(1109)       S    QUIGLEY    ST.    112    E    Loma 

Vista.      Oakland.        1-story      5-room 

dwelling  and   garage. 
Owner — Lewis   Graham,   2327   64th   Ave., 

Oakland. 
Architect — None.  $3150 


ALTERATIONS 

(1110)  468    VERNON    ST..    Oakland. 

Alterations. 
Owner — J.    J.     Herzog,     1450     Alice     St.. 

Oakland. 
Architect — None.  $1000 


DWELLING 

(1111)  SW     COR.     HOPKINS       AND 

Pierson    Sts.,    Oakland.      1-story    3- 

room    dwelling. 
Owner — Mabel    Carter,    1722    8th    Ave., 

Oakland. 
Architect — None. 
Contractor — J.    Mackey.    2136    8th    Ave.. 

Oakland.  $2000 


MCH.    SHOP    &    FOUNDRY. 

(1112)  NE  12TH  ST  200  E  29th  Ave., 
Oakland.  Two-story  brick  ma- 
chine   shop    and    foundry. 

Owner — Fred  L.  DeSonno,  1853  38th 
Ave..    Oakland. 

Architect — None. 

Contractor — M.  E.  Hopper  &  Sons.  1117 
Webster    St.,    Oakland.  $19,000 


.STEEL    TANK. 

(1113)      Parr    Terminal,   Oakland.    Steel 

Tank. 
Owner — General   Petroleum  Co.     Alaska 

Com.    Bldg..    S.    F. 
Architect — None.  $5830 


Owner — General   Petroleum  Co., 

Com.    Bldg.,    S.    F. 
Architect — None. 


Alaska 

$79,100 


.tJTEEL    TANK. 

(1115)      Parr  Terminal.   Oakland.     Steel 

Tank. 
Owner — General    Petroleum   Co.,   Alaska 

Com.     Bldg..    S.    F. 
Architect— None.  $4850 


STEEL    TANK. 

(1116)     Parr  Terminal,   Oakland.     Steel 

Tank. 
Owner — General    Petroleum   Co.,  Alaska 

Com.     Bldg.,    S.    F. 
Architect — None.  $11,790 


.STEEL    TANK. 

(1117)      Parr  Terminal.  Oakland.     Steel 

Tank. 
Owner — General   Petroleum   Co.,  Alaska 

Com.     Bldg..    S.    F. 
Architect — None.  $61,600 


.STEEL    TANK. 

(HIS)      Parr  Terminal.  Oakland.     Steel 

Tank.        ^ 
Owner — General   Petroleum   Co..  Alaska 

Com.     Bldg..    S.    F. 
Architect — None.  $2500 


IJUILDING. 

(1119)  PTN  LOT  13  BLK  C  Mp  of 
Peralta  Heights,  Oakland.  Gen. 
const,  four-store  building. 
Owner — Van  V.  Midgley  and  Claire  V. 
G  odwin,  323  First  National  Bank 
Bids.,  Oakland. 
.\rphitect — R.    C.    Schuppert.    3757    Bdy., 

Oakland. 
Contractor — Dinnle     Con.struction      Co.. 

3757    Broadway,    Oakland. 
Filed'    Feb.     25,     1925.       Dated     Dec.     8, 
1924. 

When    R.    framing    is    done $2500 

When    plastered    1650 

Finished      flooring      and      sheet 

metal    work      1000 

When    completed    1650 

Usual    35    days     571 

TOTAL  COST,  $7371 
Bond,  sureties,  forfeit,  none.  Limit 
■!5  working  days  after  Dec.  10,  1924. 
T'lans   and   specifications   filed. 


DWELLINGS. 

(1120)  PTN  OF  THAT  TWO  and  79- 
100  acres  of  land  designated  as 
Lot  5  Map  and  survey  of  Home- 
stead Tract.  Albany.  Four  five- 
room   dwellings. 

Owner — Dora   Spunt,   Berkeley. 

Architect — None. 

Contractor — J.  W.  Spunt,  3823  Clark 
St..    Oakland. 

Filed  Feb.  26.   1925.  Dated  Feb.  24,  1925 

Sight    drafts    on    Fidelity    Securities 

Co.    of    Calif.,    according    to    terms 

of    a    certain    bldg.    loan    made    by 

owner   with    said   corporation. 

TOTAL   COST.    $20,500 

Bond,     sureties,     forfeit,    none.       Limit, 

150    working   days    from    date.        Plans 

and   specifications    not   filed. 


(1121)      NO.       1590    ALCATRAZ      AVE., 

Berkeley.      Alter    store. 
Owner — O.    C.    Hoegan,    Sacramento. 
Architect — None. 
Contractor — Joe    Merango,    Berkeley. 

$1500 


DWELLING 

(1122)  NO.  1110  OXFORD  ST.,  Ber- 
keley.      Dwelling. 

Owner — C.  B.  Crane.  2695  Cedar  St., 
Berkeley. 

Architect — None. 

Contractor — O.  L.  Crane.  1231  Glen 
Ave..   Berkeley.  $6000 


RESIDENCE 

(1123)      NO.     1123    PARKER    ST.. 

keley.      Residence. 
Owner — H.      A.    Pellman.     541    5th 

Richmond.    Cal. 
Architect — None. 
Contractor — Norman   E.   Anderson,   1225 

Roosevelt    Ave..    Berkeley.        $3700 


Ber- 
St.. 


ALAMEDA   REPORTS 

DWELLING. 

(1124)  W  Jordan  Rd..  600  N  Rettig. 
Oakland.  One-story,  3-room  dwell- 
ing. 

Owner — E.  A.  Picksecker,  Box  1627,  R. 
F.   D.   No.    1.   Oakland. 

Architect — None.  $2000 


ALTERATIONS. 

(1125)      1801-03    Park    Blvd..      Oakland. 

Alterations. 
Owner — American    Bank,   16th    and   San 

Pablo  Ave.,  Oakland. 
Architect — None. 
Contractor — S.   G.   Johnson,   465  Dolores 

Ave.  $3000 


DWELLING. 

(1126)  W  Bruns  Dr  400  S  Moraga, 
Oakland.  Two-story  S-room  dwell- 
ing. 

Owner — Mrs.  J.  S.  Parsens,  4350  Everett 
Ave.,    Oakland. 

Architect — None. 

Contractor — E.  L.  Atkinson,  2735  Grove 
St.,    Berkeley.  $9500 
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DWELLING. 

(1127)      1352    Seminary    Ave.,    Oakland. 

One-story    7-room    2-fam    dwelling. 
Owner — C.     Tollfsen,     5817    E     17th     St., 

Oalcland. 


$4000 


Architect — None. 

.\LTER.    &    ADDN. 

(1128)  625  South  Elmhurst  Ave.,  Oak- 
land.     Alterations     and      addition. 

Owner — J.   B.   Holland,   Oakland. 

Architect — None. 

Contractor — Griggsley  Bros.,  3911  Vale 
Ave.,    Oakland.  ?1350 


DWELLING  &    GAR. 

(1129)  W  SSth  Ave  80  N  Birch  St., 
Oakland.  One-story  5-room  dwell- 
ing  and   garage. 

Owner — James  Richardson,  6228  E  16th 
St.,   Oakland. 

Architect — None. 

Contractor  —  A.  Gottfriedson,  1114 
Ward    St.,    Berkeley.  ?3625 


One- 


DWELLING. 

(1130)      2500   11th  Ave.,   Oakland. 

story  4-roora  dwelling. 
Owner — W.  P.  Austin,  Oakland. 
Architect — None. 
Contractor — J.    M.    Hutcheson,      717      E 

11th   St.,   Oakland.  $2000 


DWELLING. 
(1131)       NB     COR 

St.,    Oakland. 

dwelling. 
Owner — Mrs.     Sazzo, 

Ave.,   Oakland. 
Architect — None. 
Contractor — P.     Delucchi 

mont,    Oakland. 


18TH    and     Peralta 
One-story       4-roora 


5443      Claremont 
5443 


Clare- 
$2450 


DWELLING. 

(1132)      7912   Alder   St.,   Oakland.     One- 
story    4-room    dwelling. 

Owner — C.    G.    Hinds,    San    Francisco. 

Architect — None. 

Contra-rtor — Shade,  Kane  &  Humphrey, 
1704    Potrero   Ave.,   Richmond. 

$2500 


DWELLING. 

(1133)  E  87TH  AVE.  240  S  Olive,  Oak- 
land.    One-story   4-room  dwelling. 

Owner — Crosley  &  Leschinsky,  3252 
Foothill    Blvd.,    Oakland. 

Architect — None. 

Contractor— R.  C.  Hoffman.  1301  76th 
Ave.,    Oakland.  $2500 


APARTMENTS. 

(1134)  E  GLEN  AVE.,  150  S  Linda 
Ave.,  Oakland.  Two-story  25-room 
apartments. 

Owner — W.  P.  Day,  1086  43rd  St.,  Oak- 
land. 

Architect — None. 

Contractor — A.  A.  McDonald,  464  44th 
St.,     Oakland.  $20,000 


BRICK    BLDG. 

(1135)      N    5TH    ST.,    150    E      Jefferson. 

Oakland.       Two-story       brick       loft 

bldg. 
Owner — A.    Mazurte,    1546    Santa    Clara 

Ave..   Alameda. 
Architect — None.  $14,400 


APARTMENT. 

(1136)  S  YOSEMITE  AVE.  400  B  Pied- 
mont. Oakland.  Two-story  14-room 
apartments. 

Owner — E.  E.  Trout,  Yosemite  Ave., 
Oakland. 

.Architect — None. 

Contra'  tor — M.  F.  Hamilton,  603  Co- 
lusa Ave.,  Berkeley.  $12,000 


APARTMENTS. 

(1137)  E  PARK  BLVD..  200  S  Everett, 
Oakland.  Two-story  11-room  apart- 
ments. 

Owner — Dr  J.  T.  Kergan,  4440  Park 
Blvd.,   Oakland. 

Architect — None. 

Contractor  —  Beach  and  Hughes,  902 
Washington   St..   Oakland.        $11,000 


WRECK    BLDG. 

NE   COR    14TH  &      BROADWAY,      Oak- 
land.     Wrecking  building. 
Owner — Central    Nat'l    Bank,    Oakland. 
Architect — None. 

Contractor — Dolan    Wrecking    Co.,    2149 
E    14th    St..    Oakland.  $5000 

NOTE:       Recorded    contract    reported 
Feb.    26.    1925.      No.    1045. 


DWELLING 

(1138)      NO.    1209    COLUSA    AVE.,    Be 

kele.v.      Dwelling. 
Owner — F.  D.  Lane,  244  Alvarado  Roa 

Berkeley. 


Architect — W.  W.  Dixon,  1844  Bth  Ave., 

Oakland. 
Contractor — F.    D.    Lane.    244    Alvarado 

Road,   Berkeley.  $4000 


ALTERATIONS 

(1139)      NO.    2028      SHATTU<-K      AVE., 

Berkeley.     Alterations. 
Owner — J.    G.    Wright,    2001    Francisco 

St.,  Berkeley. 
Architect — None. 
Contractor  —  Fink     &   Schindler,     218 

13th   St.,   San   Francisco.  J'.OOO 


ST., 


RESIDENCE 

(1140)      NO.    2110      SACRAMENTO 

Berkeley.     Residence. 
Owner— Lappui  &  Walker,  727   14th  St., 

Oakland. 
Architect — None. 
Contractor — L.    A.    Peters,    1361    E-27th 

St.,   Oakland.  $2750 


DWELLING 

(1141)  NO.  1726  SONOMA  AVE.,  Ber- 
keley.    Dwelling. 

Owner — Mabel  M.  Bramlage,  649  Ar- 
lington Ave.,  Berkeley. 

Architect — None. 

Contractor — E.  D.  Bramlage,  649  Ar- 
lington  Ave.,   Berkeley.  $450U 


Btr- 


DWELLING 

(1142)      NO.  2319  BROWNING  ST., 

keley.     Dwelling. 
Owner  —  J.   E.   Rakin,   6$82   Claremont 

Oakland. 
Architect — None.  $3000 


RESIDENCE 

(1143)      NO.  568  SANTA  BARBARA  RD., 

Berkeley.      Residence. 
Owner — J.   E.   Rankin,     6082   Claremont 

Ave.,  Oakland. 
Designer — L.   T.   Brewer,   Berkeley. 
Contractor — L.    T.    Brewer,    Berkeley. 

$4000 


GARAGE 

(1144)  NO.  2011  ADDISON  ST.,  Ber- 
keley.    Public  garage. 

Owner — Lou   Williamson,   Berkeley. 

Architect — Geo.  F.  King,  1541  Virginia 
St.,   Berkeley.  $6500 


DWELLING 

(1145)      NO.    178      HILLCREST      ROAD, 

Berkeley.      Dwelling. 
Owner — Glenn-Connelly   Co.,  Me>  cantile 

Bank  Bldg.,  Berkeley. 
Architect — None.  $8000 


DWELLING 

(1146)  NO.  2501  EAGLE  AVE.,  Ala- 
meda.    One-story   4-room   dwelling. 

Owner  —  Frank  Kimball,  3219  Briggs 
Ave.,    Alameda. 

.Architect — None. 

Contractor — M.  H.  Fish,  1333  Fountain 
St.,    Alameda.  $2792 


ALTERATIONS 

(1147)      NO.   1532   VERDI  ST.,   Alameda. 

Alterations. 
Owner — J.     R.    Joseph.     1532    Verdi    St., 

Alameda. 
Architect — .None.  $1400 


DWELLING 

(1148)      .VO.    3280       THOMPSON       AVE., 

Alameda.      One-story    5-room    dwlg. 
Owner — G.    C.   Tindal   and   E.   A.   Horst. 

1704  Webster  St.,   Alameda. 
Architect — None. 
Contractl  —  H.   J.   Horst,   1704    Webster 

St.,  Alameda.  $4500 


DWELLING 

(1149)  NO.  740  LINCOLN  AVE..  Ala- 
meda.     One-.story   5-room   dwelling. 

Owner — E.  &  G.  A.  Gottstein,  736  Lin- 
coln   Ave.,    .\lameda. 

Architect — None. 

Contractor — Chas.  W.  Falk,  1520  E-38ih 
St.,    Oakland.  $3500 

DWELLl.VGS 

(U50)      NO.    329      AND    333      CENTRAL 

.\ves.,   Alameda.      Two  one-story   5- 

rooni    dwellings. 
Owner— Hally   &    Co,    2315   Santa   Clara 

.Vve.,    .'Mameda. 
.\rchilecl  —  .\'one  $3750  each 


DWELLINGS 

(1151)      NO.     1100-1104    &    1108    MOUND 

St.    and    No.    2914     Washington    St, 

Alameda.      Four    one-story    5-room 

dwellings. 
Owner— Hally   &    Co.,    2315    Santa    Clara 

Ave.,    Alameda. 
Architect — None.  $3100    each 


DWELLING 

(1152)      NO.    6201    MONADNOCK    WAY, 

Oakland.      One-story    5-room   dwlg. 
Owner — D.    H.    Finkle,    3230    Davis    St., 

Oakland. 
Architect — None.  $3000 


DWELLING 

(1153)  N  BECK  150  E  67th  Ave.,  Oak- 
land. One-story  store  and  2-famlly 
dwelling. 

Owner — G.   L.   Martin,   Oakland. 
Architect — None. 

Contractor — T.  J.  Wilson,  1497  66th 
Ave.,  Oakland.  $6200 

ALTERATIONS 

(1154)  NO.  9305  WALNUT  ST.,  Oak- 
land.    Alterations  and   additions. 

Owner — E.     Prunetti,     1604     04th     Ave., 

Oakland. 
Architect — None.  $1000 


GARAGE 

(1155)  NO.  1031  MARKET  ST.  (rear). 
Oakland.  One-story  concrete  ga- 
rage. 

Owner — A.  J.  Barton,  1031  Market  Si., 
San    Francisco. 

Architect — None. 

Contractor — A.  J.  Clipper,  351  12th  St.. 
$2500 


Oakland. 


DWELLING 

(1156)  S  GEORGIA  ST.  422  E  Maple. 
Oakland.  One-story  5-room  dwell- 
ing and   garage. 

Owner  —  C.  W.  Leeklns.  2981  Hopkins 
St.,  Oakland. 

Architect — None.  $3250 


GARAGE 

(1157)  N  GRAND  AVE  100  W  Belluve, 
Oakland.  One-story  concrete  ga- 
rage. 

Owner — J.  W.  and  Annie  Pon.  Oakland. 

Architect — None. 

Contractor — M.  F.  Sommarstrom.  1418 
Franklin   St..  Oakland.  $1000 


FOUNDATION 

(1158)      PARR      TERMINAL.      Oakland. 

Concrete   foundation. 
Owner^Parr    Terminal    Co..    Premises. 
Architect — None. 
Contractor — Richfield    Oil    Co.,    9th    and 

B   Sts.,   Oakland.  $1200 


ADDITIONS 

(1159)      NO.  3131   NICOL  A\'E..  Oakland 

Addition. 
Owner — W.    B.    Buses.    3131    Nieol    Ave.. 


$1000 


DWELLING 

(1160-      W    ROSEDALE      AVE      opp    E- 

16th     St..     Oakland.       One-story     4- 

room    dwelling. 
Owner— M.     Zecherle.     1536     40th     Ave.. 

Oakland. 
Architect — None. 

Contractor— L.  Pearson.  3317  TC-8lh  St.. 
$2000 


Oakland. 


STORES 

(1161)      W  TELEGRAPH  AVE  63  S  Al- 

catraz.   2-story  13-room  apartments 

and  stores. 
Owner — Henry  C.  Donovan  527  Alcatraz 

Ave..    Oakland. 
Architect — None.  $16,800 


DWELLING 

(1162)      735    ROSEMONT    RD..    Oakland. 

2-story    7-room    dwelling 
Owner — Edwin    C.   Dehn,    Hearst   Bldg.. 

San    Francisco. 
Architect — r,    R.    Schmidt.    2524    Milvia 


St..  Berkeley. 
Contractor— T.    W.    Thaxter. 
mino    Real.   Berkeley. 


EI    Ca- 

$10,000 

SCHOOL  BLDG. 

(1163)  ST.  COLUMBIAS  PARISH.  Oak- 
land. General  construction  except 
plumbing,  heating  &  electric  work 
for    1 -story    school    building. 

Owner — The  Roman  Catholic  Archbish- 
op of  San  Francisco. 

Architect — John  J.  Donovan,  1916  Bdwy 
Oakland. 

Contractor — J  A.  Bryant,  185  Stevenson 
St..    .San    Francisco. 

Filed  Feb.  28.   1925.  Dated  Feb.  26,  1925. 

Each    month     75% 

Usual    35    days    25% 

TOTAL  COST,   $36,729 

Bond.     $36,729:     Sureties.     Fidelity    and 

Deposit    Co.;    Forfeit,   none;    Limit.    135 

days;    Plans   and   specifications   filed. 
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RESIDENCE. 

(1164)  600  SAN  MIGUEL  Ave..  Berk- 
eley.    Residence. 

Owner — W.    D.   Jones, 

Architect — S.  A.  Jackson,  Solano  and 
Wilson    St.,    Berkeley. 

Contractor — R.  O.  Burr,  1850  Solano 
Ave.,  Berkeley.  $4500 


ADDITION. 

(1165)      697   32ND  ST.,   Oakland.     Ad- 
dition. 

Owner— A.  L.         eler  697  32nd  St.,  Oak- 
land. 

Contractor —  .rmingham,  3005   West 

St.,   Oaklano.  ?2500 


DWELLING    &    GAR. 

(11«6)        2606     68TH     AVE.,     One-story 

tive-room   dwelling  and   garage. 
Owner — J.    A.    McAuley,    2225    San    An- 

tonia   Ave.,  Alameda. 
Architect — None.  $3150 


MARQUEE. 

(1167)  2372  EAST  14TH  ST.  Mar- 
quee, 

Owner— Grant  D.  Miller,  2372  B  14th 
St.,  Oakland.  ,,„»„ 

Architect — None.  $1000 


DWELLING.  ,  „^ 

(116S)  NW  COR  PLEASANT  VALLEY 
and  South  Court,  Oakland.  One- 
story    five-room    dwelling. 

Owner — E.  A.  Commins,  642  Harrison 
St.,    Oakland. 

Architect — None. 

Contractor — S.  A.  Warner,  850  Cleve- 
land   Ave.,    Oakland.  $4100 


DWELLING.  ,,„„ 

(1169)       NE    COR    41ST    MERA    AVES., 
Oakland.  One-story  six-room  dwell- 
ing. 
Owner — R.    T.    Hagancamp,      1252      7th 
Ave..  Oakland. 

Architect — None.  

Contractor— C.    D.    Wilson,    2215   Mitch- 
ell  St.,   Oakland.  $4000 


ALTER.  &   ADDN.  ,       ^      , , 

(1170)  2128  IITH  AVE.,  Oakland.  Al- 
terations   and    Addition. 

Owner  —  Fred  Omo,  212S  11th  Ave., 
Oakland.  »,„„a 

Architect — None.  $1000 


DWELLINGS    &    GARAGES. 

(1171)  7027    7033   FAVOR  ST.,  Oakland. 
Two   1-story   4-room  dwellings  and 

Owner — A.   S.   Morris — 4162   Quigley   St., 

Oakland.  „   „, 

Architect — None.  $2126   each. 

DWELLING.  ,  ,       ^ 

(1172)  4742    REDDING    ST.,    Oakland. 
One-story   four-room   dwelling. 

Owner — Geo.    Dover,    4726    Redding    St., 

•Oakland.  ,,-«„ 

Architect — None.  $1500 


DWELLING.  „  ,^     . 

11173)      S   MESABA    416    W  62ND    Ave., 

Oakland.          One-story  five-room 

dwelling. 

Owner — B.    R.    Blabon,    3227  61st    Ave.. 

Oakland.  .,„r^ 

Architect — None.  $3250 


DWELLING    &    GARAGE. 

(1174)  1506  79TH  AVE..  Oakland.  One- 
story  five-room  dwelling  and  gar- 
age. 

Owner— C.  G.  Hinds  and  F.  M.  Green- 
wood.  382   Bush   St..   S.   F. 

Architect — None. 

Contractor — Shade,  Kane  &  Humphrey. 
1704     Potrero    St.,    Rich.  $2700 


DWELLING    &    GARAGE. 

(1175)       5306    CAMDEN      St.,      Oakland. 

One-story    five-room    dwelling    and 

garage. 
Owner — A.    G.    Steffen,      5496      Foothill 

Blvd.,  Oakland. 
Architect — None.  „  „»   ^ 

Contractor— Bell  &   Evans,   1628  E  33rd 

St.,    Oakland.  $4150 


r.RICK    SHOP.  „    ,  ,       ^ 

(1176)     6850    MARSHALL    St..    Oakland. 

One-story   brick   shop. 
Owner — J.    G.    Heab.    5850   Marshall   St.. 

Oakland. 
Architect — None. 
Contractor  —  Fred      W.      Peters,    1424 

Cavanaugh    Rd..    Oakland.  $2300 


DWELLING  &   GARAGE. 

(1177)        W     ARCHMONT     PL       142       N 

MlUsmont.      One-story     three-room 

dwelling  and   garage. 
Owner — W.    T.   Miles,    1826    Bridge   Ave., 

Oakland. 
Architect — None. 
Contractor — Fenner    Mfg.    Co.,    340       E 

12th   St.,   Oakland.  $2125 


DWELLING. 

(1178)  E  LIGGERT  DR.  Montclair, 
Oakland.  Two-story  7-room  dwell- 
ing-. 

Owner — E.  W.  Richardson,  362  Mag- 
nolia   St.,     Oakland. 

Architect — None. 

Contractor — John  Perona,  Builders  Ex- 
change,  Oakland.  $8000 


DWELLING  A    GARAGE. 

(1179)  1520  68TH  AVE.,  Oakland.  One- 
story   5-room  dwelling  and  garage. 

Owner — Sigwald  Br"»..  2736  School  St., 
Oakland. 

Architect — None.  $2625 


DWELLING. 

(1180)       2609     68TH       AVE.,       Oakland. 

One-story  5-room  dwelling. 
Owner — E.    F.    Grady,    3626    Lyon    Ave., 

Oakland. 
Architect — None.  $3000 


DWELLING  &   GARAGE. 

(1181)  3221  FLORIDA  St.,  Oak.  One- 
story  5-room  dwelling  and  gar- 
age. 

Owner — Walter  Ericksen,  3316  14th 
Ave.,    Oakland. 

Architect — None.  $3675 


APARTMENTS 

(11S2)  SW  COR  KEMPTON  &  FAIR- 
mont  Aves.,  Oakland.  Two-story 
17-room    apartments. 

Owner — M.    S.    Dawes,    Oakland. 

Architect — None. 

Contractor — F.  R.  Brayton,  1030  War- 
field   Ave.,    Oakland.  $14,000 

APARTMENTS. 

(1183)  5287-89-91-93         BROADWAY 

Terrace,    Oak.      Two-story    16-roora 

apartments. 
Owner — Anastasia    Watson,      341      41st 

St.,  Oakland. 
Architect — None. 
Contractor   T.    F.    Watson,    341    41st   St., 

Oakland.  $14,000 

DWELLINGS. 

(HS4)  1453-59  1501-07-15-21-27-33. 
53rd  Ave..  Oakland.  Eight  one- 
story.    5-room   dwellings. 

Owner — Wm.  H.  Sims,  1940  42nd  Ave., 
Oakland. 

Architect — None.  $3800   each 

DWELLING. 

(1185)  MOXCLAIR  on  Bruns  Drive, 
Oakland.  General  construction 
two-story  and   basement  dwelling. 

Owner — Sinclair  B.  Parsons  and  Mrs. 
John  R.  Parsons,  4350  Everett  St., 
Oakland. 

Architect  —  Plans  furnished  by  con- 
tractor. 

(Contractor — E.  L.  Atkinson,  2375  Grove 
St..   Berkeley. 

Filed  Feb.  28.  1925.     Dated  Feb.  24,  1925. 
When    foundation    is    in    and 

rough    lumber    deliv $2412.50 

When    brown    coated    2412.50 

When     completed     2412.50 

35    days    after    completion 2412.50 

TOTAL  COST,  $9650.00 

Bond,  sureties,  none.     Forfeit.  $1.00  per 

day.      Limit.    80    working    days.      Plans 

and    specifications   filed. 

MKT.    &    APT. 

(1186)  SW  COR  E  12TH  STREET  & 
3rd  Ave.,  Oakland.  General  con- 
struction market  and  apartment 
house. 

Owner    —    The    Turlock    Produce    Co., 

premises,    Oakland. 
Architect — W.    J.    Wilkinson,    220    How- 
ard  Ave.,    Piedmont. 
Contractor — Barrett    &    Hilp,    381    12th 

St.,    Oakland. 
Filed  Feb.  28,  1925.  Dated  Feb.  19,  1925. 
75%  of  value    inc.    each   month. 
Bal.    35    days    after    acceptance. 
If   so   instructed   before   April    1.   will 
construct  mezzanine  floor  for  $1070 
TOTAL  COST,   $82,705 
Bond,    $83,775.       Sureties,    Albert    Lach- 
man,    James    T.    Casey.      Forfeit,    none. 
Limit,  May  15,  1925.     Specifications  and 
plans   filed. 


(iARAGE. 

(1187)     3764     TELEGRAPH    Ave.,     Oak. 

General      construction        one-story 

garage. 
Owner — William     Towns,     5741     E     14lh 

St.,  Oakland. 
Architect— Moore    &    Fisher,    446      38th 

St.,   Oakland. 
Contractor— J.    A.    Lloyd,    317    36th    St., 

Oakland. 
Filed   March    2,    1925.      Dated   March   2, 

1925. 
Payments    to    be    made    subject    to    ap- 
proval   of   Bank    of    Italy. 

TOTAL  COST  $6974 
Bond,  sureties,  forfeit,  none.  Limit, 
40  working  days  after  March  2,  1925. 
Plans   and   specifications   not   filed. 


CHURCH 

(1188)  2325  PACIFIC  AVE.,  Alameda. 
Budhist  church. 

Owner — Budhist  Church,  2325  Pacific 
Ave.,   Alameda. 

Architect — None. 

Contractor — Frank  Y.  Enomoto.  11  Pa- 
cific Court,  Alameda.  $6400 


DWELLING 

(1189)  3242  THOMPSON  AVE.,  Ala- 
meda.   1-story    5-room  dwelling. 

Owner — G.  H.  Faust,  910  Santa  Clara 
Ave.,   Alameda. 

Architect — None.  $3900 


ADDITION 

(1190)  NEPTUNE  BEACH,  Alameda. 
Addition  to  Safety  Racer. 

Owner — Alameda  Park  Company,  Nep- 
tune  Beach,   Alameda. 

Architect — None.  $6000 


BUNGALOW    ROW 

(1191)      NEPTUNE    BEACH,    Alameda. 
Bungalow  row. 

Owner — Alameda    Park    Company,   Nep- 
tune  Beach,   Alameda. 

Architect — None.  $20,000 


DWELLING 

(1192)      18  FOREST  AVENUE.  Berkeley 

Dwelling. 
Owner — H.  E.  &  F.  J.   Hodge,  926   East 

18th   St.,   Oakland. 
Architect — W.  W.  Dixon,  1844  5th  Ave., 

Oakland. 
Contractor — H.    E.    &   F.    J.    Hodge,    926 

East   18tb   St.,   Oakland.  $5000 


STORES 

(1193)  1587-89  SOLANO  AVE.,  Berke- 
ley. Stores. 

Owner — A.  Hammarberg,  810  60th  St., 
Oakland. 

Architect— None.  $3000 


ALTERATIONS 

(1194)  2942  COLLEGE  AVE.,  Berkeley 
Alterations  to  store. 

Owner — Mrs.  Cornwall,  2801  Piedmont 
Ave.,  Berkeley. 

.Architect — None. 

Contractor — Curtis  Wright,  2716  Tele- 
graph  Ave.,   Berkeley.  $1000 


STORE 

(1195)     S    BECK    ST.    83    W    67th    Ave., 

Oakland.  1-story  store. 
Owner — E.  J.  Saake.  1601  Clay  St.,  S.  F 
Architect — None.  $3000 


ADDITION 

(1196)      N  OUTLOOK      150     E      Parker, 

Oakland.   Addition. 
Owner — Archie    Prosser,    Outlook    Ave., 

Oakland. 
.\rchitect — None. 
Contractor — A.    L.    Bayless,    811     Grove 

St.,  Oakland.  $2000 


DWELLING 

(1197)      5733    ROBERTS   AVE.,    Oakland 

1-story    5-room   dwelling. 
Owner — G.    W.    Brown.    628    Castro    St., 

Oakland. 
Architect — None.  $3300 


DWELLING. 

(1198)      1457   78TH  AVE.,  Oakland.  One- 

story    five-room    dwelling. 
Owner — A.    G.   Farinha,   Oakland. 
Architect— None. 
Contractor — H.  F.  Allen,  1615  33rd  Ave., 

Oakland.  $400) 


DWELLING. 

(1199)  944  56TH  ST.,  Oakland.  One- 
story    five-i-oom    dwelling. 

Owner — R.  J.  Lammens.  475  Rose  St.. 
Oakland. 

Architect — None.  $3000 
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DWELLING.  LIBRARY   AND   ADMIN.    BLDG.  DWELLING 

(1200)  546  CROFTON  AVE.,  Oakland.  (1212)  SCENIC  AND  LE  CONTE  Aves..  (1224)  2422  BARTLETT  ST.,  Oakland. 
One-story    8-room   2-fam.   dwelling.               Berkeley.        General      construction  1-story    5-room    dwelling    and    ea- 

Owner — Lyddia    M.    Wick,    620    Stewart               Library   and   Administration    Bldg.  rage. 

Bldg.,   Oakland.  Owner — Pacific    School    of      Education,  Owner — W.   H.   Cook,   Oakland. 

Architect — None.                                                              Berkeley.  Architect — None. 

Contractor — Alfred  L.  Vezina,  620  Stew-  Architect — W.    II     RatcUff,    Jr.,      First  Contractor — P.  E.  La  Voice,  3351  Abbey 

art    Bldg.,    Oakland.                      $7000               National    Bank    Bldg..   Berkeley.  Ave.,  Oakland.  $3150 

Contractor    —     Walter     Sorensen,     2940  

DWELLING    &    GARAGE.                                              Piedmont    Ave.,    Berkeley.  DWELLING 

(1201)  3915  PERALTA  AVE.,  Oakland.  Filed  March  3,  1925.  Dated  Feb.  2S,  (1225)  N  MASONIC  AVE.  300  W  Proc- 
One-story  four-room  dwelling  and  1925  'o"".  Oakland.  1-story  5-room  dwlg 
garage.                                                                    10th  of  each  month   75%  of  value   in-  Owner    —    Wilfred    Rogers,     59th    and 

Owner — J.  L.  Leepen,  2567  Montana  St.,               corporated.  .       Channing   fat.,    Oakland. 

Oakland.                                                                 On   completion   arat.   sufficient   to   in-  ?^ISv',  ";!       i°,"^V^      r,      .,  ,-.     „ 

Architect— None.                                     $2600               crease  payments  to  75%  of  contract  'o?'-''?,'^T,   ■  .,°-     ^entley,     4,5     Rose 

price.  ^'•'    Oakland.  $4600 

DWELLING.                                                                       Bal.    35    days    after    acceptance.  nwirr  t  i^rr^ 

(1202)  S  KOCKRIDGE  BLVD.,  85  B  TOTAL  COST,  $149,578  fi  /'fr  qn^n  r-tr,i^DDi7  =-n  ^  ,  ■  ., 
Park  Place,  Oakland,  lii-story  6-  Bond,  $74,789.  Sureties,  Globe  Indem-  '^"?\,„^°^",  £"^^?^,  ^^-  Oakland, 
room    dwelling.  riity  Co.     Forfeit,   none.      Limit,  Oct.   15,  OwnVr          iTrVj   ?i     a™^'^.     noA,    ao    ^ 

Owner-L.    G.    Pfrang,    5    Park    Place,  1325.     Plans   and   specifications   filed.  Ave~ Oakland'    ^'"^^''°''    ^^"    *2"*' 

Arcwfi'Jt-None.                                     $4500                                      Architect-None_^J ,2950 

DWELLING  DWELLING 

DWELLING  &   GARAGE.  (1213)      NO.    1530    SCENIC    AVE.,    Ber-  (1227)      N    CARMFT     ST    1 7n   w    m=t,i^ 

(1203)  7127  HALLIDAY  AVE.,  Oak-  keley.  Residence.  (Dakland  1  =,T^rv  T' rr.ni,^  J^^"'*' 
land.  One-story  five-room  dwell-  Owner— M.  W.  Hausner,  945  E-14th  Owner  —  C  H  RahiP  99T";^4,T^^4„. 
ing    and    garage.                                                        St.,  Oakland.  Oakland'  •• 

Owner— L.   L.    Wo   dard,    2342   64th  Ave.,  Architect— Geo.  M.  Cantrell,   1400   Santa  Arphifpr-t_il;r,na                                         .icnn 

Oakland.                                                                     Clara  Ave.,  Alameda.  Arcniiect     None^ $1500 

Architect — None.  $3700  Contractor — I.      M.    Liner      &    Co.,    2090 

University    Ave.,   Berkeley.        $5000  DWELLING 

?i^^Q4^^9'''^lfA7TFR   ST      122   Ifil  200  2qq  *^'^V        ^    ??'^U^^     ^T.     365     E     73RD 

'•'^^"il    ^  ^i^V-^Wv,^^-^  ^^^J^^  ''""  ^*^  KFaTF.Ti-vr'T?  ^^'^■'      Oakland.        1-story      5-roora 

A\     Talbot,    Oakland.        Four      one-  REfalDliNt-li,                                 ,p             ,,■.-  dwelling 

story    five-room    dwellings.  ^^^^l'     ,^'9-       •^%S''       PERALTA       AVE.,  Owner— J.    J.'   Timmerman     7314    E-14th 

Owner— Ben  Franklin,  2733  Oliver  Ave.,  ^      Berkeley       Residence.  St.,    Oakland                                  E  14th 

Oakland.  ^^"^''T,^-  ¥■  MacGregor,   470   13th   St.,  Architect— None                                      $3000 

Architect— None.                         $2000    each  ,      u°'''^^^"i                                             .oom  

Architect — None.  $2950 

DWELLING.  r^wvTTiT.Tr-         OFFICE 

'^^"find.^^%Ul   ^o^n^e^s^orr^i^i-r^m  flYlf "f'     786   NIELSON,     Berkeley.  ^^^^H    Slk^a^^a"    IT^.oVV"   o^fflct"^" 

Own'lrlL'."^?-  Fish.    2453    Park      Blvd.,  Own^r^I^l^^  Royce,    1597   Solano   Ave..  '"^"SITP..!'-    '"'^''^"'-    '""    "'^-^    ^'■' 

Oakland.  A,.„wi'„f^   t?A„o                                         ttnnn  Architect— None.                                        $1000 

Architect— None.                          $5500  each  Architect— None^ J3000  ♦^""" 

DWELLING   &  GARAGE.  r.ivii'i  T  TKn  DWELLING 

(1206)     2033  E  29TH  ST.,  Oakland.  One-  ^loiKr    mo     bro    «4mta     nncji      ivc-  (1230)           3121     SIXTY^THIRD     AVE., 

story   five-room  dwelling  and   gar-  ^^^^|Lk^?ev      DweluJ^  r.      Oakland.     1-story  4-room   dwlg. 

o      ^^"-T      n     ^    „      ,..,    ^     u     R,   H  Own??-M^-pe'^r207"4^"Allston     Way,  °''"il'nZ'"*-    '^    '^^"°'''    "*"    ^^*-    °*''- 

Owner — L.    C.    Fish,    2453    Park    Blvd.,               Berkeley  a     >,■ 

Oakland^  Designer— D.' B.   Ribie  &  Son,  2423  Jef-  CoStracIo^—  r®'  A     qhinm^r.     Aiif-B- 

Arch,tect-None^ $4200                ferson    St.,   Berkeley.  14th    St      Oakltnd      "^          '          S29?n 

„.^,  ,„,^         Contractor— D.    B.    Robie    &    Son,    2423  ■'*^"    '''•    Oakland^                        $2900 

DWELLING.        ^,„„.^    „  ,  „     „   ,  Jefferson  St.,  Berkeley.  $4000 

(12U7)    5388    WENTWORTH  AVE.,  Oak-                                         T-.n7r-T  t  rxtr. 

land.      One-story    5-room    dwelling.  n?-!i »       ?3     r  art  t««     tjt^         „        u 

°^-Xl:i,";jakS'.^'""'      ^"'      ^'-'''^  ;\^f7T^^'g.^237   DWIGHT  WAY,   Ber-  l^fi^-     "a^fand^^l-stTy   ^^Z'. 

Architect-None^ $4000  ^^^^keley^    i^«i,V^^-|i.  en,   Hacine  St.,  ^""^^T^'^^oik-Ianl"'^^'     "^    ^^"•- 

(1208)  N  HOPKINS  ST.,  100  E  Pat-  Oakland.  Archit^t— None  J!>r^nf. 
terson,    Oakland.      One-story    store.  Architect— None.                                        $2500  ■«-'^»-""-«-<-     i^one^ t^&UO 

Owner — H.    McCellen,    Oakland.  

Architect — None.  RESIDENCE  STORF^ 

Contractor— Harry    Meyer,    3216    Brook-  (1218)      NO.    1719   CHESTNUT   ST.,   Ber-  (12S2)      s    qf^HnOT    tsT    IK   a-   irr„it„ai« 

da'e.    Oakland^ [                        $3500                keley^      Residence  *'"oaklind'"?-°^ory''st"  ef.  ^'""■'^^'^ 

nvvRiTTvr         Owner-BM.    Paul.    954    Hilldale    Ave.,  Owner-Mr.     L.     Smith,     Fruitvale     and 

L>\\  ELLING.                                                                           tJerkeley.  School  St     Oakland 

(1209)  W    FRUITVALE    AVE.,    150    fa  Architect— None.                                        $2500  Archittect— None. 

M.ntana.         One-story        five-room                                      Contractor — W.    F.    Sand,    2721    School 

dwelling.  RESIDENCE  St.,    Oakland.                                      $2200 

Owner — S.    M.    Rhoades,   3216    Brookdale  (1219)      NO.    1117   t^HESTNUT   ST.,   Ber-  

Ave.,     Oakland.  keley.      Residence. 

Architect— None.  Owner— B.    M.    Paul,    954    Hilldale   Ave.,  DWELLING 

Contractor— Harry    Meyer,    3216    Brook-                Berkeley.  (1233)      3374   PERALTA  AVE.,   Oakland 

dale    Ave.,    Oakland.                       $4000  Architect — None.                                        $3500  1-story    5-room    dwelling. 

Owner — T.   P.   Anderson,   Oakland. 

AI'TS.   AND  STORES.  RESIDENCE  Architect — None. 

(1210)  SE  COR  BLVD  PLACE  AND  (1220)  NO,  1622  STUART  ST.,  Ber-  Contractor — M.  Jordan,  5844  Broadway 
2nd  Ave.,  Oakland.  Two-story  8-  keley.  Residence.  Oakland.  $3500 
room    apartments    and    stores.  Owner — A.    A.    Martin,    2228    E-26th    St.,                                         ■ 

Owner— Eerloldi    and    Cuneo,    Oakland.                  Oaliland.  ALTERATIONS 

Ar<hi-ect— None.  Architect— D.     M.     Cook,    513     16th     St.,  (1234)      1628   TELEGRAPH  AVE.,   Oak- 

Ci.ntr.ictor— J.    Bertoldi,    5028       Vicenti  ^       Oakliind.  land.      Alterations. 

St      Oakland                                  $10  000  Contractor — M.    &    L.    Realty    Co.,   Oak-  Owner — ^W.   G.    Gilmann,   Oakland. 

land.                                                         $4200  Architect — None. 

RESIDENCE                                                                                                   Contractor    —    S.    O.    MacDonald.    2917 

(1211)  SE  COR  LOT  16  THENCE  NW  P,'^„?LLING.  „^„^  „„  ,  ,  Deakin  St.,  Berkeley.  $1365 
77-26    ft    NE    181-48    ft    SE    76-32    ft  <1221)      NO.    2625     REGENT,     Berkeley.  r,„.„,  „^,^         

SW  191-'>7  ft  to  lit  of  bee  Piedmont                 Four-family   dwelling.  DWELLING 

Gen.    co^st!    e.xcept    heaUng.Tard-  Owner-T.   K     McEneany.      2706      Clare-  (1235)       1512     HAMPEL     ST.,    Oakland, 

ware,    fixtures,    shades      and      wall  ,,      mont  Blvd.,  Berkeley.     ,,,^^.,   ^    ,^  1:%^°"^    5-room    dwelling    and    ga- 

nnne.^   fur    twiUtniv    anrl    ha<ipmf.nt  Designer  —  G.  W.   Button,   346   63rd   St.,  rage, 

rame    residlnce                       basement                Oakland.  Owner-K.    S.    Fredrickson,    16    Bonlta 

n^vr,pr     Rerun nrlT      York      7i7    I  erida  Con t vactor— G.  W.  Button.   346   63rd  St.,  Ave.,    Piedmont. 

St      olklaild                                     Lerida                Oakland.                                             $11,367  Architect— None.  $4300 

Architect— W,    H.   Crim    Jr.    and    Ham il-  DWELLINGS      '  DWELLING 

ton   Murdock,   425   Gearny   St.,   S.    F.  (1222)         4502-10    SAN    CARLOS    AVE.,  (1236)      E   SEMINARY   PL.   50  S   Semin- 

Contiactor— A.    Cederborg,    Uoo    Excel-                Oakland.         Two       1-story       5-room  ary    Ave.,    Oakland.      1-story    3-rm. 

sior   Ave.,    Oakland.                                                   dwellings.  dwelling. 

Filed    March    3,    1923.      Dated    Feb.    28,  Owner— J.   E.   Sprague,    4518   Edgewood,  Owner— E.    W.    Baugh,    1711    E-14th    St 

192.J.                                                                             Oakland.  Oakland. 

When    fram    is    up $4934.50  Architect — None.                           Each  $3800  Architect— None.                                       $1000 

Whi-n    brown    coated 4934.5"                                         

Whin     romiileted     4934.50  .APARTMENTS  DWELLING 

Usu.Tl    35    days    .....    4934.50  (1223)       3428    AXDOVER    ST..    Oakland.  (1237)      820    WAWONA   AVE.,    Oakland 

TOTAL  COST,  $19,738.00                2-story    12    room    apartments.  2-story    6-room    dwelling 

P.ond.     sureties,     forfeit,     none.       Limit,  Owner — A.   H.   Monez,    3321    Adell  Court,  Owner — J,    E.    Faustina,    421    Estudillo 

120    working    days    from    date    of    re-               Oakland.  Ave.,    San   Leandro. 

cording.     Plans  and  specifications  filed.  Architect — None.                                     $8500  Architect — None.                                     $8000 
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Saturday,    March    7.    1325 


DWELLING 

(1238)  1198  CAVANAUGH  RD.,  Oak- 
land.     1-story   5-room    dwlg. 

Owner — Mrs.    E.    Corley,    Oakland. 

Architect — None. 

Contractor  —  Craftsmans,  5230  Market 
St.,    Oakland.  J5000 


DWELLING 

(1239)  W  SIXTY-NINTH  AVE.  60  N 
Flora  St.,  Oakland.  1-story  5-  rm. 
dwelling    and    garage. 

Owner— Wm.  Wolfe,  128  13th  St.,  Oak- 
land. 

.architect — None.  $3150 


DWELLING 

(1240)  1061    TRESTLE    GLEN    RD., 

Oakland.      1-story   6-room  dwlg. 
Owner — H.   A.   Reanda,  5311  Boyd  Ave., 

Oakland. 
Architect — None. 
Contractor — Samuel    Moe,    1550    Hampel 

St.,  Oakland.  $5600 


DWELLINGS 

(1241)  2820-26  FRAZIER  ST.,  Oak- 
land.     Two    1-story   4-room   dwlgs. 

Owner  —  Guy  W.  Jung,  2727  Truman 
Ave.,   Oakland. 

Architect — None.  Each   $2500 


DWELLING 

(1242)  3900  ELSTON  AVE.,  Oakland. 
1-story    5-room   dwelling. 

Owner — Spencer   Mastick,   St.   Helena. 

Architect — None. 

Contractor — J.  H.  Walbold,  2115  Gent- 
ler St.,   Berkeley.  $3500 


SERVICE    STATION 

(1243)      THORN    RD.    100   W    Mountain 

Blvd.,       Oakland.         1-story       steel 

service    station. 
Owner — Alto  A.  Schuneman,  R.  F.  D.  1, 

Box  206.   Oakland. 
Architect — None. 
Contractor — Michel  &  Pfeffer,  10th  and 

Harrison   Sts.,    S.    F.  $1500 


DWELLING 

(1244)      E    TREMONT    ST.    200    S    59TH 

St.,  Oakland.     1-story  5-room  dwlg 
Owner — Mrs.  A.  G.  Bank,  4736  Tremont 

St.,  Oakland. 
Architect — None. 
Contractor — E.    Pedersen,    700    25th    St., 

Oakland.  $3300 


DWELLING. 

(1245)    645    HADDON    ROAD.    Oakland. 

Two-story    9-room    dwelling. 
Owner — R.    M.    Gilson,    2320    12th    Ave., 

Oakland. 
Architect — None. 

Contractor — Emil    Lindquist,    4037   Ard- 
ley    St.,    Oakland.  $14,000 


THEATRE. 

(1246)  S  STH  ST  75  E  Washington, 
Oakland.  One-story  concrete  thea- 
tre. 

Owner — King  Realty  Co.,  5907  Foothill 
Blvd.,    Oakland. 

Architect — None. 

Contractor — P.  T.  Kennedy,  1051  7th 
St.,    Oakland.  $15,000 


REStDENCES. 

(1247)  PARCEL  (A)  Lot  19  and  Ptn 
Lot  20  Blk  3  and  Parcel  (B)  Lot 
21  and  Ptn  Lot  20  Blk  3,  Solano 
Ave.  Terrace,  Berkeley.  General 
construction  two  one-story  frame 
residences. 

Owner — Walter    A    and    Helen    M.    Mor- 
gan. 
Architect — Plans     furnished    by       con- 
tractor. 
Contractor — Harvey    J.    Thompson,    878 

CJedar   St.,   Alameda. 
Filed    March    4,    1925.      Dated    Feb.    28, 
1925. 

When    bldgs   are    enclosed $2000 

Ro    plastered    2000 

When    completed     2000 

Usual    35    days    2000 

TOTAL  COST  $8000 
Bond,  $2000  on  each.  Sureties,  Mary- 
land Casualty  Co.  Forfeit,  none.  Limit, 
90  working  days  from  above  date. 
Plans  and  specifications  filed. 

FLAT    BLDG.    &    GAR.^GE. 

(1248)  W.  SIDE  OF  7TH  AVE  85  N 
of  E  22nd  St.  (40x100),  Oakland. 
General  construction  two-story 
frame   flat    bldg.    and   garage. 

Owner — Irwin  M.  Johnson,  506  Thayer 
Bldg.,  Oakland. 

Architect — Schirmer-Bugbee  Co.,  Thay- 
er Bldg.,  Oakland. 

Contractor — C.  M.  Anderson,  1853  9th 
Ave.,    Oakland. 


Filed    March    4,   1925.      Dated    March    2, 
1926. 

When   frame   Is   up    $2010 

When    brown    coated    2010 

When     completed     2010 

Usual    35    days     2010 

TOTAL   COST   $8040 

Bond,    sureties,     forfeit,     none.       Limit 

100  working  days  after  filing  contract. 

Plans   and   specifications   filed. 


RESIDENCES. 

(1249)       PTN    LOT    13    Blk    3    Berkeley 
View    Homestead,   Berkeley.      Elec- 
tric   work    for    two      2-story      and 
basement  frame  residences. 
Owner — Mary     S.     Maris,     226     Cabrillo 

St.,    S.    F. 
Architect — Archie  T.  Newsom,  14  Mont- 
gomery   St.,    S.    F. 
Contractor    —    Claremont    Electric    Co., 

Oakland. 
Filed    March     4,     1925.       Dated    Feb.     3, 
1925. 

When    roughed    in     $141 

When     completed     141 

Usual    35    days     94 

TOTAL  COST  $376 
Bond,  sureties,  none.  Forfeit  $5  per 
day.  Limit,  none.  Plans  and  specifi- 
cations  filed. 


RESIDENCES. 

(1250)  PTN  LOT  13  BLK  3  Berkeley 
View  Homestead,  Berkeley.  Lath- 
ing and  plastering  two  2-story  and 
basement   frame    residences. 

Owner — Mary  S.  Marls,  228  Cabrillo 
St.,    S.    F. 

Architect — Archie  T.  Newson,  15  Mont- 
gomery  St.,    S.    F. 

Contractor — C.  C.  Larsen,  5340,  Broad- 
way,   Oakland. 

Filed  March  4,  1925.  Dated  Feb.  3, 
1925. 

When     Br     coated      $856.72 

When     completed     856.72 

Usual    35    days    571.16 

TOTAL  COST,   $2284.60 

Bond,    sureties,    none.      Forfeit.    $5    per 

day.     Limit,  without  delay.     Plans  and 

specifications    not   filed. 


RESIDENCES. 

(1251)  PTN  LOT  13  BLK  3  Berkeley 
View  Homestead,  Berkeley.  Plumb- 
ing, sewering,  water  heaters,  etc. 
for  two  2-story  and  basement 
frame   residences. 

Owner— Mary  S.  Marls,  226  Cabrillo 
St.,   S.   F. 

Architect — Archie  T.  Newson,  15  Mont- 
gomery   St.,    S.    F. 

Contractor — A.   Severy,   Berkeley. 

Filed  March  4,  1925.  Dated  Feb.  2, 
1925. 

When    roughed    in     $397.50 

When   completed    397.50 

Usual    35    days     265.00 

TOTAL  COST,   $1060 

Bond,    sureties,    none.      Forfeit.    $5    per 

day.     Limit,   without  delay.     Plans  and 

specifications  not  filed. 


TOWELLINGS. 

(1252)  PTN  LOT  13  BLK  3  Berkeley 
View  Homestead,  Berkeley.  Paint- 
ing two  2-story  and  basement 
frame    residences. 

Owner — Mary  S.  Maris,  226  Cabrillo 
St.,  S.  F. 

Architect — Archie  T.  Newson.  15  Mont- 
gomery   St.,    S.    F. 

Contractor — A.  Van  Heerdon  &  Co., 
6250  College  Ave.,  Oakland. 

Dated  March  4,  1925.  Filed  Feb.  3, 
1925. 

When   2nd   coat   Is    on    $339. 7."; 

When     completed     339.75 

Usual  35  days   226.60 

TOTAL    COST.    $906 

Bond,    sureties,    none.      Forfeit,    $5    per 

day.     Limit,  without  delay.     Plans   and 

specifications    not    filed. 

0.\KI.AND     BUILDIMji     sUi»IMARY 

February,  1925 

Classification   of  No.  of 

Buildings                       Permits  Cost 

1 -story     dwellings 301  $    903,688 

1-st     2-famlly     dwlgs.        8  40,250 

l-.st    S-family    dwlg...        1  9.00n 

1-st    2-fm    dwlg&store        1  5,800 

Ui-st     dwelling 2  13,000 

2-st     dwelling 12  94.800 

2-st   dwlg  &   stores...        1  5,200 

2-st   stores,   offlce&flat       1  10,000 

2-st    flats    6  33.900 

2-st   stores   &   loft 1  5,500 


2-st    apartments 

15 

207,250 

2-st    apts   &   stores.  . . 

3 

48,800 

3-st    apartments     .... 

3 

59,000 

g 

32,750 
9,500 

2-st  offices  &  stores.. 

1-st    ciiurch 

1,300 

1  -s    warehouse 

10,000 

1-st    pump    house 

26,100 

60 

]-st   office    

750 

1-st   brick   stores 

3,825 

1-st   brick    garage.... 

4,500 

1-st   brick   service   stn 

1,400 

1-st    brick    warehouse 

5,000 

1-st  brick  &  tile  shop 

4,500 

2-st    brick    foundry... 

19,000 

3-st  brick   &  tile  apts. 

65,000 

3-st  brick  apts&stores 

80,000 

1-st  brk  bnk&office  bl 

1,217,000 

2-st    brick    ioft 

14,400 

3-st   brick   &   concrete 

apts    &    stores.... 

90,000 

2-st   brk   &   tile  stores 

15,000 

1-st    tile   ser  station.  . 

600 

1-st    tile    garage 

8,500 

1-st    tile    stores 

7,000 

1-st  tile  &  con  garage 

28,000 

1-st    comfort    station. 

2,200 

Cone    retaining    wall.. 

1,100 

Concrete     portcochert 

5,000 

Concrete     foundry.... 

1.200 

Concrete    garage    .... 

3,500 

1-st    steel    factory.... 

12,000 

1-st  steel   office   bldg.. 

18,250 

1-sl    steel    ser    station 

3,500 

Steel   incinerator    .... 

1,400 

165,670 

1-st    steel    central   hse 

875 

1-st    steel    storeroom.. 

13,850 

Steel    loading   rack... 

i,aoo 

1-st    garages    &   sheds 

297 

60,523 

Electric   signs    

31 

8,466 

43 
2 

756 

Tank   foundation    

1,250 

3 

2,360 

Roof     sign 

1 

1,100 

Wrecking     building... 

1 

5,000 

Additions     

62 

38,791 

Alterations    &    repairs 

114 
978 

109,977 

Total     

$3,540,141 

SUMMARY 

New    construction .... 

864 

$3,430,164 

Alterations    &    repairs 

114 
978 

109.977 

Total     

$3,540,141 

COMPLETION 

NOTICES 

ALAMEDA    COUNTY 

Recorded  Accepted 

Feb.  25,  1925—429  ARLINGTON  AVE.. 
Berkeley.  Thos.  S.  Hutton  to  The 
American  Bldg.  Co Feb.  19.  1925 

Feb.  25.  1925— NW  COR  35TH  AVE. 
and  Davis  St.,  Oakland.  John  J. 
and  Frances  C.  Calkins  to  H.  L. 
Valleroy Feb.    24.     1925 

Feb.  25,  1925— LOT  12  BLK  D,  TOLER 
Heights,  Oakland.  Noel  L.  Gau- 
bert Feb.    20,    1925 

Feb.  25,  1925 — PTN  LOT  20  BLK  24 
Fitchburg  Homestead  Lots,  Oak- 
land. Sherman  Kemp  Sr.  and  J. 
E.  Neighbor  to  whom  it  may  con- 
cern   Feb.    25,    1926 

Feb.  25,  1925— LOT  7  RESUB  OF  RfP 
of  part  of  Blk  3  Teachers  State 
University  Homestead.  Berkeley.  G. 
R.  Blasingame  to  whom  it  may 
concern Feb.   25,   1925 

Feb.  25.  1925 — PTN  LOTS  3  AND  4 
Blk  6  Mp  Buena  Peralta  Park. 
Berkeley.  Chas.  Isackson  to  whom 
it  may  concern Feb.  IS,  1925 

Feb.    25,   1925 — LOT  5   AND   PTN  LOT 

4  Blk  13  Mp  of  Solano  Avenue  Ter- 
race. Berkeley.  R.  M.  Peltis  to 
whom   It   mav   concern .  .Feb,    25.    1925 

Feb.  25,  1925 — 2933,  2946,  2966.  2990 
106th  Ave.  Lee  Investment  Co.  to 
McAnultv    Bros Feb.    24.    1925 

Fel).  25,  1925 — PTN  LOTS  9.  10.  13 
and  14  Blk  ';;  Amended  Map  of  the 
Eastern  Ptn  of  Newbury  Tract  in 
Plot  No.  51  of  Rancho  V.  &  D. 
Peralla,  Berkeley.  George  F. 
Dowling  t»  whom  it  may  concern 
Feb.    20,    1925 

Feb     25.    1925 — W   LINE   OF    BDY    149 

5  of  24th  St  thence  W  110  S  50  E 
110  N  50  to  pt  of  beg.,  Oakland. 
A.  W.  Kill  to  D.  A.  Dinnle.Feb.  25,  "25 


lurday.    March    7,    1925  UTTTT  t-kf-Vi/^       .  »t^ 
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Feb.     .5.     1925-INTERSECTION     SW  Feb     28     1925      SW   LINE    OP    B-Uth 

Oakland.  W.  B.  Maddox  to  whom^'t 

may  concern    peb.   27    1925 

Feb.    2S      1925-LOTS    7    &    S    CHAB- 
nLl7j/JJ"'J'.  '^'•act.  Oakland    EB. 


may     con- 

Feb.    24,    1925 

1925— PTN    LOT    13    BLK    C 


m7h>,°/  ^  ^}?^  ^'  ''"''  SE  line  of  the 
n-lJ,^    ^^'^   ^^     "^<^y     now    exist. 

t^   J  ■    J"^  P'"*    ^    31-37    NE    57-65 
to   point   of   beg.,   Oakland.        Earle 
H.   Moore    to    whom   it 
cern 

Vs^'i  IJfr'i'^^H^'g'^'^.  "Oakland 
Van  V.  Midgley  and  Claire  V.  Good- 
win   to    The    Dinnie      Construction 

„     °---- Feb.    25,    1925 

Feb.    26,    1925— E    LINE    OP    WAYNE 
Ave  55  79  N  of  Hanover  Ave    thlnce 

Freda    Horwitz     to    J.     W.     Merritt 

^^JVi'"-'-/!'''  LOTS^9^  AN^  lo" 
BIk  C  Amended  Mp  of  the  Eastern 
Portion  of  Xewburv  Tract  Pt!, 
Oakland.  George  ^^.  Dowiing  ?o 
whom  it  may  concern.  .  .Feb  20  192? 
K  MH^T^'^-pO'^S  9  AND  10  BLK 
K  Mills  Garden,  Oakland.  C  G 
Burns    to    whom    it    may    concern..' 

Feb.-  'u:  'mV.^LbT  •26'  ELK^'s^THe"" 
Keystone    Tract,    Berkele^      c     W 
Miller    to    whom    it    may    concern 

Pa'^d.^Ve^s^,l^e^t°";ih?if^t'o^"w^i,o'^„^>^.; 

may   concern Feb    25    1  Q9>; 

Sh.M'   "25-NE  COR  5is?  ST  AND^^ 
Shattuck    Ave.,    Oakland.        Pac  f ic 
Gas  and  Electric  Co.   to  Alta  Roof- 

^  T\^?^<^"^'^r^'r'  ''  •^^^''«^«'-  ^'at{^^= 
S^|'|&|-4-C.^O-Traniis^- 


39 


LIENS  FILED 

ALAMEa>A    COUNTY 


Carpenter    to    whom    u    may    con- 

„   J^    „    Feb.   20,   1925 

n;  "',  ,i^%5— INTERSECTION  NE 
line  of  Walnut  St  with  NW  line  of 
Seminary  Ave  Running  thence  NP 
20",  thence  NW  375.25  to  pt  of  bel 
40  NW  V,''r"x4<'""'bed  thence  SW 
40  NU  32.5  NE  40  SE  32.5  to  ot 
of  beg.,  Oakland.  C.  A.  Kingsley  to 
_  whom  It  may  concern  ..Feb  26  1921; 
Hn  "V  "2S-INTERSECTION  N  E 
line  of  Walnut  St  with  NW  line  of 
Seminary  Ave^  running  thence  NW 
fJnH  1,"''"!^^  ^^  «5  to  pt  of  beg.  of 

NE  4,?'SE  T^Ti^^l'^r''^  NW  32  5 
A   ,  1      ^'^^-■S  SW  40  to  pt  of  bee 

1 1   mav  "con^e^n  kingsley"  to°  who^m' 
ic   may   concern peb     2R    1Q91; 

lin  -'V    l?-'5-INTERSECTION      NB 
Ime  of  Walnut  St  with  NW  line  of 

■^oTnw ''.nf  ^?-  /"""in^   thence   NE 
-00  .NW    407.15  to  pt  of  beg.  of  land 

Ve"o^  SE  \^"rf    ^y    40^Nwl2.f 

and     r     A    \'-'°   P'   °f  ^"-S-  Oak- 

^ma".^c?nce^rn'r:"^^'^^    %,Tlf    »  , 

Hne^V  "25-INTERSECTIOn'?;    e'' 
''"«.of  Walnut  St  with  NW  line  of 

536     "n7  i1;r;  '""7"'5^   thence  NW* 
aJb..j    Ni,    100    to    pt    of    beg     of    land 

.SW%^tf?r'?f,'i  "l^"«  NE^40°  Se"21 


wnom    It    may   concern      Feb     21     1091: 
St  ''pe"J'r'^20  2124  212s  STUARt'^ 
t>t.,    Berkeley.      Mrs.    E.    H    Brown 
lee    to    whom    it    may    concfrn^"" 

FebV  'is,'  'igis-P^N'  LOTS^Vs  "  AV,^^^ 

F    M  Veh^r"'?„'""i,'='  ^^"    ^-"d- 
cern  °   ^^""^  ''   ™ay  con- 

Feb.  .25,  ib25-LoT  ibBLK^H  tSler'' 
Heights,   Oakland.  David  H    Farn, 
worth    to    whom    it    ma?  ?on^ern 

Feb.-  -2-4.-  ii,25-i^N-  -ib-f  -f4'l''BLk  ^f  ^ 

Xj^ct-olira-n'd^   'l^t.^i^'i 

F^^li^SE^S-C^ClTl- 
fand"  M?,  "'^^^^''^'^'^  Ave  ,  Oak" 
whom    u   ^    ^^''^    ^-    Kesse  er    to 

C.    Teasdel    to    Leroy    M    Baird 

FebVii,- i-925:^C0kVAT  Tiffi  ^Ne'cor" 

Pied'^^^n  ^^i-J,^,  ^?    °f,     ?e{t?a^ 

Ronada  Ay.,.^tUj\,^^l,,%-%  of 


Oakland.      Mrs.    Julia    Ekbfrg    to 
olfe  and  Johnson....      Feb    28    IQ"? 
27  V3  ^M   1925-PTN    LOT      5  •    ELK^^ 
2 '3/3   Mp  of  Broadmoor.      Fred  and 
Norine  M.   Straub   to   Guy  Brown 

Majcii-  -2;  -  i925-PTN  'tLotIT A^hT-' 
Blk    2    Mp    of    the    McKe^e    Trlct    in 

Oakland  ^Twn''^^^  Peralta  RanchS 
uakiand    Twp.       James    Prazler    tn 

Ma'ch'^   '/92'?"^llT?-""--^'^"28'    ""'5 
o{k^a-nJ.^'^HaVo?d  ^S^^'Tu"b!d\?''^'^o 
whom    it   may    concern.    Feb     "-     -°•■- 

March    2     1925-SW    LINE    OP 


on    arc    50-25,     thence    NW       63  0^ 
thence  NE  51-89  ft,  thence^P  tV  ^o 


L  H.  Rawlins  to  whom  it  may  coT 
Feb.    —■■  19-25— T^+M  '  V^^.f*,''-    26,    1925 

may-  co^'ce]^-   ^<=^"""   t?  whom   U 
Feb.    27   T925^6hbi-vi- •••/«".    26,    1925 

Oakland  '"awV^nVo'^rn"?''   "^^'^ 


tana  St  in  the  arc  of  a  circle  de 
ot%1^J°  the  right  With  Trldius 
Sw"°m  L%t'^'fi    °^    ^«-"'    thence 

.fm°a^y^ctlcer'^:    ^-    ^°"k'.°  h^^T," 
d'iv'cf  "s;r^°I  1^2  -Mp'5p  |u|?2. 

G'over    I^N°»'f ^     "i""'      Oakland. 
<j-o\er    R.    Neil    to    Am.    BIdg     Co 

iarv1'V/th^ern°rA^"'lM°g^'^^-<^- 

FeV.-  ■2-8;  -igis-Ldi-  -2-6-  BLK^'kE^'' 
Route  Heights.   Oakland      LestrrR 
aji_d  Dorothea  C.  Dray  to  P    A.'mu?: 

Feb     2;8,--1-9-2-5--l6t--39--Mp''op-   LW?"'' 
rel    Terrace,    Oakland.      P     c       and 

?o';^c?rn'\^!°"'^  '°  -'^^^b^V^lL 
""^O    BIk"/=7-^°^'"'  AND  PTN 'lot'' 

Par?!^1r^e";er^^E^'fly°*G?e?n^"- 

whom  It  may  concern.  Feb  ?6  19?^ 
M^^<=V  ^'    1925-PTN    LOTS    14    aNd^^ 

13,    Crocker   Oaks.    OaHa,,^        a,£*A' 


M  2o.  1925— PTN  LOT  5  BLK  R 
Mp  of  Lands  adjacent  to  the  Town 
of      Encinal,      Alameda.        Maxwell 

Krislr/'^^^ri  ^'-  ''■  «•  Norle^^Ind 

ivristina    Norlen si2iia? 

Feb.     25,     1925- LOT       81       MERRIE- 

,?  i^Tr^;  White  vs.  Daniel  Lov- 
ett   and   Helen   Lovett....  S92Kft 

^'2^3-0 '4'<.'  ^''l-?^^  ^^^^^  OP  59TH  ST  " 
230-49  E  of  Cann  ng  St  E  34-50  <3P 
100  W  34-50  NW  100  to  point  o^ 
beginning,  Oakland.  Zenith  Mill 
&  Lumber  Co.  vs.  Freda  Smith  and 
t±.  b.   Foreman s^sqic 

Feb.     27,     1925—2412     AND  '2416     P 
23rd   SL,   Oakland.     L.   M.   Ii",s   ys'. 

r.    J?.    Bacon     «ll7rtrtn 

Feb.    27,    1925-7716    NEy'Xve  -  Oak.'" 

land.     W.  B.   Holt  vs    N    If    h^mi 

^Gatha   V.    Griffin  Vkk^omam'ss 

Feb.     27      1925  -  2234     TELEGRAPH 

Ave      Berkeley.   Tilden    Lumber   Co 

vs^Carr.e  L.  Booth  and  F    C    Ma?: 

^  H"  '.?•  ''&1^'=>^^H' ST.:  bakll'n'^:" 
H.    c.    Orth    and    E.    G.    Eraun    vs 
Freda    Smith    and    H.    S.    Foreman 

Feb. '  27,'  1-9-2-5— -mi  -s'g'fH  -AVE  '  -  oik  ■^" 
land      H.  c.  Orth  and  E    G    Braun 
vs^^Preda    Smith    and    H.    S.    Pore" 

Feb.    26,- -l'92'o'-^L6T"2^'mif"A."    t,^^^''" 

?nd'lydia    EUif    ^^l^^r"^      '"""^ 
and    Wesferf'sidg    Co  ^       "'^m^'as 
Feb.    26,   1925— PTN   LOT   22-RT-ir"M-*^ 
Highland    Sbdvn    of    Adamf    Point 
Enm^h^^^    ^''=-    Oakland         sunie 
J    Graff  ^°T  "!  ^'*5""o  C  and   Edna 
^Gra|-"^^in/unlG?a%  ^Inl"--"'    jfal^, 
Feb.    28,    1925-SW  LINE   OF '  WASH: 
ington   Ave.   57  ft.  NW  of  Ward^t 
Lot    18    Block    95    Berkeley     H     7 
Fe^''^^»^'^,7,^c«^'-a  Herrische^r    ^    ^$30 
Feb.    28,    1925- LOT    10    BLK    22    MAP 
Oak^and^''5S"%  Highlands      Idif 
uaKiand.    M.    L    Bernard    &    Co     vs 

^M.^ofLT!".^.^-^-^--"%w^,„ 

AsmZ%1.?,1-   vs   Freda   Smith   and 
Ashley    Smith    and    H.    S.    Foreman 

^"sih  '^t    23^4^1?^^™'  ■  "•'^•E      of"' 
^3i.n  tot.  JjO.49  E  Jannine-  9f  qt?*  inn 

ChUde'rt;'"  ^^  1»°   "t?ofkfa'nlW"» 

Po^'eman^"  ^'""^^  ^^^"^  ^"d  H    S. 

Feb.     28      1925— S-  '^LviE-  '  Op"  -FipT4^'^ 

ninth  St  230.49  E  Janning  St  E  iTIn 

t^J'^°.  "  ^  34.50  NW  foo  ft    Oak? 

Lmfth^&"5l"r^?=""^  <^°-  ^"^°«^a 
T- ^     „        *^     "■     i^-     Foreman  «oi  co 

of-  ?h'  "25_PTN  LOtTs  -&-6-ilAP  « 
Henrv  CnwM,  ^'^^^  '^"'=''  Oakl^d 
vs  o  N  ^  ','  ^'™?  ^"<J  Cement  Co 
P  Bbglrt  ^  '  ^-  ^-  'Borden,  w 
Feb.  28,  1925-PT-N.--i;6TS-4;i'g  MAp" 
of  the  Anna  Best  Tract  Oakland 
?s"W°M  "'^  fr'"'^  ^  Cement  So- 
F    iog^-rt  ''  °-  ^-  ^""ain.  W. 

"^  Oakfand'T^'?-'  ^'^le' RiTCmE  -AV^e" 
uaKiand.   J.   Prochlelto     vs      S      n 
Swenson.  Bertha  M.   Swenson..' .  .175 

RELEASE  OP  LIENS 

ALAMEDA  OOVnTr 


IJ,   Crocker   Oaks     Oaklan,!        Aii 
a*rc?'%'"N'9°2.^"^r'^l>^?"^  Mar^l^-:, 
b^n'y  \er'rl=cT^°A^,>.ll?I-P    of   AI-" 


towhom-iV^.^lfy"'^eo/cerl.-^.'^.-->'^ 
Feb.     2-7-,-  -1-9-2'5--:--l6-T  "r'  ni^-^-r.  ^^'    "23 

car  Soder  to^^^lio^  ft^'ma^/^c^o'nc^r^n 
Feb.    28,    1925 


second       Ave         riairionj 


-925 
FORTY- 
Frank 
25.   1925 

,-k,and.     Jj^E™,?y^I- 

March    3,-'V925-L-0-f  -  •2b-  m''-i''^rr  h,  "25 

iLrr^  4iSt  ''^^-^^^  oik". 
,  may  co'nc'^r^''"'''°"^%'°  whom  It 
March    3,    192  5— V 'irv-^.t-^'^'-oh    3,    1925 

t^o  1.''b±«l4!^an^ni;|^^.H|T  ^-0 

cern. Mar.  3,  1925 


c'^v  r^~  °'''''^"'^- 


to  Whom  It  may  cone 


Kecorded 

Feb.   25,   1925— LOTS  75   AND  76  BLK 
|ro^kTn°yjp".   °'su1,'-ioY%1,e^l 

£n"Bfa'3on^^o'=V^I.4aT: 
Feb.    24,- '1925— 2330 ■browning   in?'" 

I^wl't^on'^'"^  ^-  H^n^^o^^o^-J?^; 
March    2,    1925— W  ■BRODERrck    bit'" 

Green    and    Union    No.    2759    B  rod 

a;'d-Hpa"M^a^^!?o"nJfd.nlS 

^?nTIVu°f "^-As^h^"!^: . I^""'-  tflso 

^Jnfllb&S-^N-2l^6^|-JrB 
i'e\'i!e^4"'"s?iSf   ^    Heatin/?3o^fo 
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BUI1DIN6  GONTSACTS 


SANTA   CLARA  COdNTV 


BUNGALOW 

LOT    14    BLK    8,    North   Palo    Alto.      All 
work  for  frame  and  plaster  duplex 
bungalow  and  garage. 
Owner — C.    J.    Morgan. 
Architect — None. 
Contractor — Roy  H.   Held. 
Filed  Feb.  26,  '25.     Dated  Feb.  21,  '25. 

Progressive   payments    75% 

Usual    35    days 257o 

TOTAL  COST,  ?6000 
Bond,  $3000.  Sureties,  W.  P.  Gray  and 
Chas.  0.  Carlson.  Limit,  120  worlting 
days.  Forfeit,  $10.  Plans  and  speci- 
fications  Hied. 


TEMP.  RESIDENCE,  $1250;  Locust  nr. 
Colfax,  San  Jose;  owner,  Geo.  L. 
Brittun,   685   Locust.   San  Jose. 

i;ESIDENCE,  5-room,  $3960;  Locust  nr. 
Balbach,  San  Jose;  owner,  Harry 
Jaeger,    529    Locust,   San   Jose. 

ALTERATION'S,  $1200;  Rear  261  E  St.. 
James,  San  Jose;  owner,  J.  L.  Bun- 
iier,    261    E   St.   James,   San    Jse. 

RESIDENCE,    7-r   om,    $5700;    17th    and 
Washington,  San  Jose;  owner,  F.  S. 
Roney,    501    E    Julian,      San      Jose; 
architect,   Wolfe  &   Higgins,  Auzer- 

ais    Bldg.,    San      Jose;      contractor, 
Thermotite    Co.,    390    Stockton,    San 
Jose. 

STORES  and  apts.,  $15,000;  San  Car- 
los near  Vine.  San  Jose;  uwner,  T. 
E.  Baker  &  Son,  256  S  First;  con- 
tractor, Z.  O.  Field  &  Sun,  76  W  Sta 
Clara,  San  Jose. 

RESIDENCE,  6-ruom.  $3600;  Park  and 
Walnut,  San  Jose;  owner,  Silvio 
Pezzalo,  I'ark  and  Walnut,  San 
Jose;  contractor,  Jno.  Caserta,  436 
N  12th,  San  Jose. 

RESIDENCE  and  garage,  $4900;  San 
Carlos  and  Sth,  Sau  Jose;  owner,  L. 
Cademaitori,  236  E  San  Carlos,  San 
Jose;  contractor,  Jno  Gaviotto,  gen. 
del.,   San   Jose. 

RESIDENCE,  duplex,  4-room  each; 
$7145;  San  Carlos  and  Clayton,  San 
Jose;  owner,  A.  P.  Davis,  48  Or- 
chard, San  Jose;  architect,  Del 
Main,  Alma,   Calif. 

RESIDENCE,  5-room,  $3700;  11th  near 
William  San  Jose;  owner,  P.  V. 
Peterson,   845   S  11th,   San   Jose. 

REJSIDENCE,  5-room,  $3000;  9th  near 
Beaton.  San  Jose;  owner,  W.  C. 
Hatch,    1011    S    9th,    San    Jose. 

RESIDENCE,  5-room,  $3300;  Spencer 
near  Grant,  San  Jose;  owner,  Cros- 
by   Bros.,    1020    Mastic,    San    Jose. 

ALTER  and  repair,  $860;  31S  S  10th, 
San  Jose;  owner,  L.  Smith;  con- 
tractor. J.  E.  McCorabs.  437  Fuller 
San   Jose. 


BUILDING  CONTRACTS 


SAN    HATBO    COUNTY 

BUNGALOW 

LOT  19  BLK  F  HAYWARD  PARK,  San 
Mateo.  All  work  for  bungalow  and 
garage. 
Owner — M.  M.  Miner. 
Architect — None. 
Contractor — Harry    Percy    Klme,   65    No. 

C,  San  Mateo. 
Filed  Feb.  25,  1925.  Dated  Feb.   15,  1925. 

Roof    on     

Brown    coated    

Completed   and  accepted 

Usual    35    days    

TOTAL  COST.  $5579 
Bond,  $2790;  Sureties,  U.  S.  Fidelity  & 
Guarantee  Co;  Forfeit  none;  Limit  June 
1,    1925;   Plans   and   specifications   filed. 


GARAGE 

LOT  2  BLK  17  BURLINGAME  GROVE 
Burlingame.  All  work  for  rein- 
forced concrete  garage. 

Owner — Axel  Larsen  et  al,  725  San  Ma- 
teo,   Burlingame. 

Architect — None. 

Contractor — The  Larson  Bldg.  Co..  Bur- 
lingame. 

Filed  Feb.  24,  1925.  Dated  Feb.  21,  1926. 

As  work  progresses    75% 

Usual  35  days   25% 

TOTAL  COST,   $— 

Bond,     Forfeit;     Limit,     Specifications, 

none;  Plans  filed. 


RESIDENCE 

S  FOREST  VIEW  AVE  90  W  WALNUT 

Ave.,   Burlingame.     All     work     for 

Residence. 


Owner   —   L.    H.    Jackson,    1232   Balboa, 

Burlingame. 
Architect— M.     G.     Bugbee,     619     Wash- 
ington St.,  San  Francisco. 
Contractor— Theo.  S.  Hain  1802  Cabrlllo 

San   Francisco. 
Filed  Feb.  20,   1925.  Dated  Feb.   19,  1925. 

Frame    up    $1806 

Brown     coated     1806 

Computed   and   accepted    1806 

Usual  35   days    1806 

TOTAL  CO.ST,  $7224 
Bond,  $3612;  Sureties,  M.  A.  Hain  and 
A.  M.  McKean;  Forfeit,  $5;  Limit,  75 
working  days;  Plans  and  specifications 
filed. 


HUNGALOW  and  garage,  $4000;  Lot  10 
Blk.  43  .North  F  St.,  San  Mateo; 
owner,  Geo.  E.  Beals,  10  North  D  St 
San  Mateo. 

r.U.\GALOW  and  garage,  $4000;  Lot  30 
Blk.  K  13th  Ave.,  San  Mateo;  own- 
er,   Chas.    Conrad,    San    Mateo. 

UU.VG.VLOW  and  garage,  $5000;  Lot  22 
Hlk  1  Edgehill  Dr.,  Burlingame; 
owner,  J.  L.  Kammerer. 

UUNGALOW  and  garage,  $4000;  Lot  18 
Blk  7  Grove  Ave.,  Burlingame; 
owner,  Mrs.  W.  H.  Catron. 

APARTMENTS,  $10,000;  Lot  8  Blk  4 
California  Dr,  Burlingame;  owner, 
Robert   Taylor. 

COTTAGE,  $2500;  Lot  13  Blk  20  Myrtle, 
Burlingame;  owner,  A.  S.  Cleveland 

KESIDENCE  and  garage,  $6000;  Lot  22 
Blk  50  Balboa.  Burlingame;  owner. 
Cha.s.  1,.   Bell. 

BUNGALOW  and  garage,  $4650;  Lot  12 
Blk  12  Chula  Vista,  Burlingame; 
uwner,  M.  Peterson,  128  Middle- 
field,  Burlingame. 

BUNGALOW  and  garage,  $5000;  Lot  4 
Blk  59  Hillside,  Burlingame;  owner 
C.  G.  Adams,  115  Arundel,  Burlin- 
game. 

BUNGALOW  and  garage,  $500;  Lot  22 
Blk  8  Burlingame;  owner.  Sterling 
Anderson.    120S      Cabrillo,      Burlin- 

BUNGALOW  and  garage,  $7000;  Lot  6 
Blk  27  Cortez  Ave..  Burlingame; 
owner,   Une   Melon. 

BUNGALOW  and  garage,  $4000;  Lot  22 
Blk  11  Chula  Vista,  Burlingame; 
owner,   H.   H.  Randless. 

BUNGALOW  and  garage,  $5000;  Lot  30 
Blk  46  Bernal,  Burlingame;  owner, 
C.  C.  Harkins.  1106  Laguna  Ave., 
Burlingame. 

BUNGALOW  and  garage,  $4000;  Lot  33 
Blk  44  Vancouver,  Burlingame: 
owner,   Malhi   Hintz. 

BUNGALOW  and  garage,  $4000;  Lot  8 
Blk  7  Paloma,  Burlingame;  owner, 
Henry   Bymhold. 

RESIDENCE.  $6000;  Lot  9  Blk  29.  Bur- 
lingame;  owner,  J.  B.  Oswald. 


COMPLETION  NOTICES 


SAN    MATEO   COUNTY 


Recorded  Aeeaptad 

Feb.  20,  1925— LOT  1  SUB  7.  Resub 
Lots  167  and  168,  San  Mateo  Park. 
San  Mateo.  Hugh  L  Clary  to  J  W 
Osbourne    et  al    Feb.    19.    1925 

Fee.  25,  1925 — BLK  3  Sub  4,  Burlin- 
game   Park,      San    Mateo.        James 

O'Neil    to   Kalilwes   &   Slaton 

Feb.    14.    1925 

Feb.  26,  1925— FOX  &  REINLANDS  E 
Side  County  Rd,  San  Mateo.  John 
Heskenkemper  et  al  to  whom  it 
may    concern Feb.    26,    1925.. 

Feb.  26,  1925— LOT  22  BLK  J.  Hay- 
wood Park,  San  Mateo.  Marius 
Sauersen  to  whom  it  may  concern 
Feb.    26.    1925 

Feb.  26,  1925 — FOX  &  ROSS  LANDS 
Kl  Camiiio  Real,  Bresford  I  A. 
John  Heckcnkemper  et  al  to  whom 
it    may    concern Feb.    26.    1925 

Feb.  25,  1925 — BLK  3  SUB  4  BUR- 
lingame  Park.  James  O'Neil  to 
whom  it  may  concern ..  .Feb    14,   1925 

Feb.  25.  1925— LOT  5  BLK  139  isOUTH 
San  Franci.sco.  W.  J.  Martin  Co.  to 
n.    C.    Stiehl Feb.    16,    1925 

Ktb.  26,  1925— LOT  22  BLK  J  HAY- 
ward  Park.  Marius  Lauersen  to 
whom  it  may  concern  ...  .Feb.  26.  1925 

Feb.  25.  1925 — LOT  9  ELK  2  EAST 
San  Mateo.  Nathan  L  See  to  whom 
it  may  concern    Feb.  24.   1925 

Feb.  27,  '25— LOT  8  BLK.  4  CENTRAL 
Add.,  San  Mateo.  Bertha  F.  Smith 
to   whom    it   may   concern 


Feb.  27,  1925— LOT  19  BLK  13  NEW 
High  School  Acres,  Redwood  City. 
Frank  K.  Storey  to  whom  It  may 
concern   Feb.  27,   192B 

Feb.  27,  1925— LOT  36  BLK  44  EAS- 
ton  No.  3,  Burlingame.  R.  W.  Hurst 
to  whom  It  may  concern  .  .Feb.  12,  '25 

Feb.  27,  1925— LOT  10  BLK  35  LYON 
&  Hoag  Sub.,  Burlingame.  Rosalie 
M.  Brown  to  R.  W.  Hurst.  .Feb.  22,  '25 

i'eb.  28,  1925— LOT.S  B,  C  &  D  BLK 
75  East  Add  Redwood  City.  Kath- 
rina  Schumacher  to  Wm.  Stalke 
Feb.   20.   1925 

Feb.  28.  1925— LOT  7  BLK  34  EAS- 
ton  No.  2.  Clarence  B.  Barren  et  al 
to   E.   S.   Shaver    Feb.    14,   1925 

Feb.  28,  1925— LOT  7  BLK  12  EAS- 
ton  No.  1.  E.  S.  Shaver  to  whom  It 
may   concern    Feb.   24,   1926 

.March  2,  1925 — LOT  17  BLK  41,  LOT 
22  Blk  26,  Lot  5  Blk  37,  Lot  4  Blk 
36  Lyon  &  Hoag  Sub.,  Burlingame. 
D.  M.  Cline  to  whom  it  may  con- 
cern     P'eb.    4,    1925 

.March  2,  1925— BLK  9  LOT  21  BUR- 
lingame  Sub.  H.  M.  Bennett  to 
whom   it  may  concern .  .March   2,   1925 

.March  2.  1925— PTN.  LOT  139  SUB  2 
San  Mateo  Park.  Albert  G.  Donham 
to    wh.m   it   may   concern 

March  3,  1925— LOT  33  BLK  13  HIL- 
crest,  Daly  City.  George  J.  Lewis 
to   Sim    Rosen   &   Son 

.March  3,  1925— LOT  28  BLK  M  HAY- 
ward  Park  Norman  Oie  to  Gus- 
tave   Meister Feb.  26,   1925 

March  3,  1925 — LOT  32,  33,  34,  35  &  36 
and  part  of  8  B  T  Mission  St.  Land 
Co.  Charles  Y'ust  to  ivhom  it  may 
coiuerii     March    2,    1925 


BUILDING  CONTRACTS 


FREiSNO    COUNTY 


WORK  OMITTED,  $1000;  No.  1212  Bel- 
mont Ave.,  Fresno;  owner,  John 
McKenna;  contractor,  Geo.  Iver- 
son   &  Sons. 

ADDITIONS  and  alterations,  $12,000; 
No.  1149  Fulton  St.,  Fresno;  owner, 
T.  E.  Risley,  1044  N-Van  Ness  St., 
Fresno;   contractor,  J.  T.   Cowan. 

DWELLING,  $4000;  No.  315  McKinley 
Ave.,    Fresno;    owner,    A.    Jackson. 


COMPLJflTION  NOTICES 


FRESNO    COUNl'Y 


Recorded  Accepted 

Fez.   26,    1925 — LOTS   23   AND  24   BLK 

6,  North      Park    Terrace,      Fresno. 

Ethel   H   Barker  to  S  L  Allen 

Feb.    25,    1925 

Feb.   26,   1925 — LOTS  42  AND  43  BLK 

7,  Lincoln   Terrace,  Fresno.     Jos  K 
Junkins    to    whom    it    may    concern 

Feb      24      1925 

Feb.'26,'  'mV— LOTS  '45  'aND'46  BLK 
70,  Sierra  Vista  Add  No.  4,  Fresno. 
Myrtle  A  Wallace  to  whom  it  may 

concern Feb.    26.    1925 

Feb.  26.  1925— LOT  23,  High  Addn 
Annex  No.  2,  Fresno.  S  C  Ramage 
to  whom  it  may  concern. Feb.   26,  '25 


LIENS  FILED 


FRESNO    COUNTY 


Recorded  Amount 

Feb.  26,  1925— LOTS  4,  5  AND  6  BLK 
7,  High  Add'n,  Fresno.  John  V 
Winden    vs   E    Brose $100 


BUILDING    CONTRACTS 


SAN    ANSELMO,    MARIN    COUNTY 


PEBRUARY,    1925 


ADD  sleeping  porch.  $300;  Waverly 
Road,  San  Anselmo;  owner,  F. 
Frates. 

DW^ELLING.  $1500  ;Lot  146,  Bush  Tct, 
San  Anselmo;  owner,  Mrs.  F. 
Arnett. 

OARAGE,  $250;  San  Anselmo  and  Ma- 
drone  Ave.,  San  Anselmo;  owner, 
A.    Pode-sta. 

DWELLING,  $3500;  Lot  295-A  Short 
Ranch.  Sub.  2,  San  Anselmo;  owner, 
H.    E.   Briggs. 

WAREHOUSE,  $4600;  Lot  22,  Sunny- 
side  Tract,  San  Anselmo;  owner, 
Marin   Paper  Co. 

DWELLING,  $4  500;  Carrlgan  Tract,  San 
Anselmo;  owner,  Roy  &  Sutherland. 
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DWELLING.     $4500;    Portion    Lots     21c 

and  21b,  Bush  Tract,  San  Anselmo; 

owner,    E.    Kerrigan. 
ALTERATIONS    and    repairs,    $300;    Lot 

29,  Ross  Valley  Park,  San  Anselmo: 

owner,  H.   E.  Tate. 
ADD  porch.  $125;  Portion  Lot  4,  David- 
son  Tract,      San   Anselmo;      owner, 

Mrs.   K.    Foley. 
NEW    foundation,    $750;    W   40    feet    Lot 

67,    Ross    Valley    Park,    Sub.    2,    San 

Anselmo;    owner,    P.    Rossi. 
DWELLING,    $1800;    Lot    5a,    Oak   Park. 

San  Anselmo;  owner,  O.  Bronson. 
DWELLING,  $2550;  Lot  21,  Tamal  Park 

San  Anselmo;  owner,  J.  S.  Guerin. 
GARAGE,    $235;    Sunnyside    Tract,    Ross 

Ave.,    San    Anselmo;      owner,      Mrs. 

Raschen. 
DWELLING,    $3500;   Portion   Lot   6   Blk 

4,    Sunnyside    Tract,    San    Anselmo; 

owner,  J.  Messemer. 


COMPLETION  NOTICES 


BUILDING  CONTRACTS 


SACRAMENTO    COUNTY 


WAREHOUSE 

LOTS  7  AND  8,  R,  S,  4th  and  5th  Sts.. 
Sacramento.  All  work  for  ware- 
house building. 

Owner— J.  L.  Fithian,  1609-B  7th  St., 
Sacramento. 

Architect — None. 

Contractor — Chas.  S.  Mabrey  Co.,  227 
Ochsner   Bldg.,    Sacramento. 

Filed   .     Dated  . 

TOTAL    COST,    $13,765 

Bond,    limit,    forfeit,    plans    and    speci- 

Hcations,   none. 


DWELLING,  5-room  and  garage,  $4000 
No.  3212  Cutter  Way,  Sacramento; 
owner,  Walter  Alberts,  2418  First 
Ave.,  Sacramento  contractor,  E.  R. 
Beebe,    2661    6th  Ave.,   Sacramento. 

DWELLING,  5-room  &  garage,  $4000; 
No.  26S0  9th  Ave.,  Sacramento: 
owner,  Walter  Alberts,  2418  First 
Ave.,  Sacramento;  contractor,  E.  R. 
Beebe.    2661    6th    Ave.,    Sacramento. 

DWELLING,  5-room  &  garage,  $4000; 
No.  2640  Ninth  Ave.,  Sacramento; 
owner,  Walter  Alberts,  2418  First 
Ave.,  Sacramento;  contractor,  E.  R. 
Beebe,    2661    6th    Ave.,    Sacramento. 

DWELLING,  4-room  &  garage,  $3125: 
No  1342  37th  St.,  Sacramento; 
owner,  R.  S.  Swift,  3225  U  St.,  Sac- 
ramento; contractor,  E.  R.  Beebe, 
2661    6th    Ave.,    Sacramento. 

DWELLING,  5-room  &  garage,  $3125; 
No.  1340  37th  St..  Sacramento; 
owner,  R.  S.  Swift,  3225  U  St.,  Sac- 
ramento; contractor,  E.  R.  Beebe, 
2661    6th   Ave.,    Sacramento. 

DWELLINGS  (6),  4-room  and  garage, 
$3125  each;  No.  1344,  1346,  1332, 
1334,  1336  and  1338  37th  St.,  Sacra- 
mento; owner,  R.  S.  Swift.  3225  U 
St.,  Sacramento;  contractor,  E.  R. 
Beebe,   2661    6th  Ave.,   Sacramento. 

LODGING  house,  $13,900;  No.  1838 
Stockton  Blvd.,  Sacramento;  owner, 
John  Bhiel,  1826  Stockton  Blvd., 
Sacramento;  contractor,  Carl  Koch, 
3418  L  St.,  Sacramento. 

DWELLING,  5-room  and  garage,  $4550 
No.  1303  39th  St..  Sacramento: 
owner,  Frank  P.  WMUiams,  4440 
San   Benito   Ave.,   Sacramento. 

DWELLING.  5-room  and  garage,  $4550 
No.  1305  39th  St.,  Sacramento; 
owner,    Frank    P.    Williams. 

DWELLING,  6-room  and  garage,  $3000; 
No.  3717  Stockton  Blvd.,  Sacra- 
mento; owner,  P.  L.  Francis,  2454 
Stockton  Rd.,  Sacramento. 

DWELLING,  6-room  and  garage,  $5800 
No.  932  46th  St.,  Sacramento;  own- 
er, E.  H.  Nelson,  615  13th  St.,  Sac- 
ramento; contractor,  J.  C.  Vaughn, 
4339    Stockton    Blvd.,    Sacramento. 

DWELLING,  5-room  &  garage,  $4200; 
No.  3201  Curtis  AVay,  Sacramento; 
owner,  C.  H.  Charterton,  3251  Don- 
ner    Way,    Sacramento. 


LIENS  PILED 


SACRAMENTO    COUNTY 

Recorded  .Amount 

Feb.  26,  1925— LOT  71,  Colonial  Acres 
Sacramento.      Sup   Lumber   &    Fuel 

Co   vs   Col    Imp   Co $113.35 

Feb.  24,  1925— LOT  2,  K,  L,  17th  and 
18th  Sts.,  Sacramento.  Fred  Near 
vs  W  G  and  Ada  E  Hornlein $125 


SACKAMENTO   COUNTY 


Rtcorded  Acceptad 

Feb.  28,  1925 — N  Vz  LOTS  1  AND  2 
Casa  Loma  Ter.,  Sacramento.  Gert- 
rude Tonzi  to  whom  it  may  con- 
cern  Feb.     18,    1925 


BUILDING     COMTRAGTS 


SAN  JOAdUlN  COUNTV 


RESIDENCE  and  garage,  $8000;  No. 
20  E-Cleveland  St.,  Stockton;  own- 
er, James  F.  Sayles;  contractor, 
John  T.  Lewis  &  Son,  245  S-Ameri- 
can    St.,    Stockton. 

RESIDENCE  and  garage,  $6500;  No. 
921  W-Acacia  St.,  Stockton;  owner, 
Charles  Casey,  523  N-Monroe  St., 
Stockton;  contractor,  Carl  Nelson, 
1421  E-Channel  St.,  Stockton. 

WAREHOUSE,  $20,000;  No.  1800  E- 
Weber  St.,  Stockton;  owner,  Kich- 
mond-Chase  Co.,  A  St.  Coi-.  Weber, 
Stockton;  contractor,  Davis-Heller- 
Pearce  Co.,  443  E-Weber  St., 
Stockton. 

FURNITURE  building,  2-story,  $45,000 
No.  226  N-California  St.,  Stockton; 
owner,  1.  F.  stein,  33  W-Kose  St.; 
and  c.  F.  Edwards,  3136  N-Sutler 
at.,  Stockton;  contractor,  L.  S, 
Peletz,  314  Excvhauge  Bldg., 
Stockton. 

DUPLEX  house,  $6500;  No.  311  W- 
Flora  St.,  Stockton;  owner,  Henry 
Gregorson;  contractor,  W.  J.  Scotl, 
36   N-Sutler   St..   Stockton. 

RESIDENCE  and  garage,  $5500;  No. 
112  W-Euclid  St.,  Stockton;  own- 
er, J.  K.  Hubbard;  contractor,  J. 
H.  Carpenter,  437  Bodem  St.,  Mo- 
desto. 

RESIDENCE  and  garage.  $1800;  No. 
418  E-Arcade  St.,  Stockton;  own- 
er, J.  L.  Benham.  412  E-Arcade  St., 
Stockton;  contractor.  Nelson  iiios., 
221    E-Fremont    St.,    Stockton. 

RESIDENCE  and  garage,  $4000;  No.  412 
N-Central  St.,  Stockton;  owner,  I. 
D.  Bankhead;  contractor,  K.  S. 
Gillespie,  Rt.   1   Box   91-B,   Stockton 

RESIDENCE  and  garage,  $4000;  No 
1260  W- Walnut  St.,  Stockton;  own- 
er, Grover  A.  and  Myrtle  Mahon. 
608  W-Flora  Si.,  Stockton;  con- 
tractor. Felix  Sarrasin.  Rt.  2  Box 
37.  Stockton. 

RESIDENCES  and  garages,  (2)  $2500 
each;  No.  327  and  331  E-Third  St., 
Stockton;  owner,  Mrs.  M.  Ferguson 
1226  N-Sierra  Nevada  St..  Stockton 
contractor.  J.  P.  Quyle.  Rt.  \  Box 
70-JJ.    Stockton. 

RESIDENCE  and  garage.  $480«;  No 
1213  W-Park  St.,  Stockton;  owner 
R.  G.  Poison,  908  San  Jose  St  , 
Stockton. 

RESIDENCE,  $2600;  No.  401  S-Yosemite 
St.,  Stockton;  owner,  J.  Mattos; 
contractor,  E.  Shaw,  416  Mendocino 
St.,    Stockton. 

REMODEL,  $1000;  No.  417  E-Chestnut 
St.,      Stockton;      owner,      Lawrence 

,^>,.J;^^^°"''    contractor,    E.    Merko. 

DIjPLEX  house,  $4500;  No.  228  E-Sixth 
St.  Stockton;  owner.  Chas  Voight, 
534  E-Poplar  St.,  Stockton;  con- 
tractor, F.  P.  Guyon,  701  N-Centra! 
St.,  Stockton. 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,  Manager 

905  Sixth  Street 


COMPLETION  NOTICES 

SAN  JOAaUIN    COUNTY 


Recorded  Acceoted 

Feb.  19,  1925— S  51-10  OF  LOTS  10 
and  12  Blk  101,  S  of  Norman 
Channel,  Stockton.  K  T  Hower 
to  whom  it  may  concern. Feb.  17  '25 
Feb.  21,  1925— LOT  lu  BLK  1,  Map 
B  of  Elm  Tract,  Stockton.  T  F 
Wisenor  to   whom  it  may  concern. 

„  •  •  ■  : : Feb.     19,     1925 

Feb.  28,  1925— LOTS  11  AND  12  BLK 
o,  Blains  Add'n  to  Stockton.  Eliza- 
beth J   Harper  to   W  E  French 

_■,••••„ Jan.    27,    1926 

Feb.  28,  1925— LOTS  ,9  AND  10  BLK 
5,  Blain's  Add'n  to  Stockton.  Eliza- 
beth  J   Harper    to   W   E   French... 

_,  ■  ■ Jan.    27,    1925 

Feb.  24,  1925— LOT  9  BLK  XI.  Yo- 
semite  Terrace.  Stockton.  Frank 
Moffltt   to  whom  it  may  concern... 

^  ;■  ■  ■ Feb.    20,    1925 

Feb.  27,  1925— SEC.  6  of  C  M  Weber's 
Grant,  El  Rancho  del  Campo  de 
los  Francesca.  The  College  of  the 
Pacific  to  Miller-Hays  Co,  Feb.  20 
1925;  R  W  Moller.  Feb.  20  1925- 
Commercial  Electric  Co. Feb.  20  1925 
^^^■•„^'-  "25— PTN  LOT  32,  Parker 
Villas,   Stockton.     Clarence  Le  Roy 

Few   to   whom  it  may  concern 

_,-,•■•• Feb.     24,     1925 

^'i^-  ,27,^1925— LOT  7  BLK  1,  City 
Park  Terrace  Addition  to  City  of 
Stockton.  Chester  E  Watson  to 
whom  it  may  concern.  .Feb.  25  1925 
Feb.  28,  1925— LOTS  13  &  14  BLK  5 
Blains  Addn  to  Stockton.  Eliza- 
beth J  Harper   to  W  E   French 

^"t   '^'f  ,1925— lots'  i'  ■&"3''blk'i09^^ 
>>v,°^    Mormon    Channel,    Stockton. 
Albert   S   Clark   to   J   B  James 

Feb.'  28;  "isis-Ld-r'  'iV  Bl^^i,  "kke^^ 
Park,   Stockton.     Martin   Amann   to 
whom    it   may   concern .  .Feb.    27.    1925 

March     2,     1925— Approximately     120 
acres  more  or  less  of  land  situated 
on  Pescadero  Island  and  being  that 
portion    of   Camp    1,    lying   adjacent 
to  Salmon  slough  and  Paradise  Cut 
California     Irrigated     Farms     by    J 
Henry  Smith  to  G  K  Poulos. . . . . . . 

Feb.    25,    iil26 


LIENS  FILED 


SAN    JOAQUIN    COUNTY 


Recorded  Amount 

^"^'r:  26,  1925- E  %  OF  N  Vi  OF  SEC 
li  T  2.  S.  R  7.  E,  Stockton.  G  A 
Johnson,  $12,460;  Julius  Palm, 
$^50;  Home  Lumber  Co,  $404.89  vs 
Anton     Nellsen 

Feb.  27.  1925- S  40  ACRES  of  Lot' 27  ■ 
N  1914  acres  of  Lot  27  and  S  % 
acre  Lot  26,  Wilhoit-Douglas  Tct 
in  Section  43,  Stockton.  Stockton 
Lumber  Co  vs  Joe  Ferreiro  and 
John    Costa    $245.94 


BLUE       DIAMOND       GIPSUM       PLANT 
FOR    NEVADA    ST.4TE 


(Special   Correspondence) 


The  Blue  Diamond  Company  of  Los 
Angeles  has  purchased  a  large  acre- 
age of  gypsum  land  thirty-two  miles 
west  of  Las  Vegas,  near  Potosi  moun- 
tain at  the  south  end  of  the  Charles- 
ton range,  sixteen  miles  from  Arden, 
Nevada,  and  plans  to  establish  a  plant 
to  ship  the  product  in  the  raw  and 
finished  state.  H.  R.  Ludlow,  formerly 
with  the  Stone  &  Webster  Corporation, 
has  be<n  appointed  superintendent  and 
is  now  engaged  installing  temporary 
housing.  The  Union  Pacific  has  sur- 
veyed eleven  miles  of  branch  railroad 
line  to  connect  with  the  lands.  The 
company  plans  the  construction  of  an 
aerial  tramway  3000  feet  long  to  con- 
nect with  the  top  of  the  mountain, 
where  the  gypsum  beds  are  found, 
with  shipping  bins  down  at  the  tracks 
Operations  at  the  plant  will  be  con- 
ducted under  the  name  of  the  Blue 
Diamond   Company   of   Nevada. 
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BUILDING    AND    ENGINEERING    NEWS 


Saturday,    March    7,    1926 


VALVE       OF       ILLUMINATION       COM- 
PARED      WITH    OTHER       ARCHI- 
TECTURAL   DECORATION 


What  is  the  value  of  exterior  orna- 
ment on  a  commercial  building?  The 
impossibility  of  answering  this  ques- 
tion m  mathematical  terms  is  prfh- 
ably  the  chief  reason  tor  the  great 
diversity  in  the  degree  of  present  day 
adornment — a  diversity  extending  from 
the  painfully  plain  to  the  foolishly 
ornate;  but  a  factor  that  adds  vastly 
to   the   interest   of  our   facades. 

Since,  however,  practically  every 
building  carries  at  least  a  modicum 
of  ornament,  either  In  recognition  of 
its  commercial  value  or  In  deference 
to  esthetic  demand,  it  is  obviously  the 
duty  of  the  designer  to  make  his  or- 
iiameniation  as  effective  as  possible. 
With  the  development  of  modern 
lighting  a  new  element  was  intro- 
duced into  the  problem,  but  one  whose 
importance  and  possibilities  are  some- 
times  overlooked. 

Light,  either  direct  or  reflected,  can 
be  made  a  strikingly  beautiful  thing, 
and  the  architect  who  Is  limited  in 
what  he  may  spend  on  beautlftcation 
may  well  consider  its  possibiliiies  in 
yielding  a  maximum  result  from  funds 
available.  On  the  other  hand  the 
value,  whether  it  be  commercial  or 
esthetic,  of  a  rich  embellishment  in 
stone  or  terra  cotta  can  be  obviously 
increased  by  illumination,  and  the  cost 
of  this  Increase  may  be  proportionate- 
ly very  small. 

For  instance,  if  it  is  considered  that 
a  building  is  subject  to  view  by  day- 
light by  a  substantial  number  of  peo- 
ple from  7:30  A.  M.  to  6:30  P.  M.,  or 
eleven  hours  as  a  daily  average 
throughout  the  year,  there  still  re- 
mains the  time  from  6:30  P.  M.  until 
theatre  closing  at,  say,  eleven  o'clock, 
during    which    the    beauties    of    advan- 


tageously located  buildings  are  wasted 
unless  artificially  lighted.  Artistic 
lighting  can  thus  be  used  to  add  about 
40  per  cent  to  the  useful  time  of  the 
ornamentation.  Of  course  in  most  In- 
stances fewer  people  will  see  the 
building  at  night  than  by  daylight; 
but  as  an  offset  there  are  the  facts 
that  the  striking  character  of  the  night 
display  attracts  more  attention  than 
the  ordinary  daylight  appearance,  and 
that  the  majority  of  observers  will  be 
in  more  leisurely  mood  or  even  direct- 
ly seeking  enjoyment.  It  Is  thus  prob- 
ably lair  to  consider  illumination  as 
adding  something  In  the  neighborhood 
of  40  per  cent  to  the  value  of  exterior 
decoration.  As  a  matter  of  fact  Il- 
lumination does  more  than  this  for  It 
can  lend  beauty  and  draw  attention  to 
the  building  even  when  directed  against 
the    simplest    structural   elements. 

The  cost  of  illumination  can  be  com- 
pared with  the  cost  of  other  features 
of  the  building  by  the  simple  process 
of  capitalization.  Thus  if  ornamental 
lighting  costs  $1200  per  year  and 
money  Is  worth  6  per  cent,  the  perm- 
anent lighting  cost  that  may  be  com- 
pared with  the  cost  of  the  building  It- 
self or  any  of  Its  permanent  parts  is 
$20,000.  This  assumes  a  building  of 
tolerably  long  life — say  50  years  or 
more — for  which  a  more  refined  calcu- 
lation on  the  basis  of  life  Is  unneces- 
sary. For  cost  of  lighting  short  lived 
structures  accurate  comparison  may 
also  be  made  by  simple  formulas — En- 
gineering  and   Contracting. 


HUTCHINSON    LUMBER    COMPANY    IS 
EXPANDING 


"Tlie  steel  outlook  never  was  better 
and  all  steel  companies  should  show 
improved  earnings  this  year  over  1924" 
is  a  statement  recently  made  by  Chas. 
M.  Schwab,  chairman  of  the  Bethlehem 
Steel  Corporation.  Prices,  he  asserted, 
will  increase  at  least  ?10  a  ton  because 
of  the  increased  cost  of  raw  materials. 


A.  H.  Land,  vice-president  of  the 
Hutchinson  Lumber  Co.,  reports  a  fav- 
orable outlook  for  lumber  operations 
during  the  coming  season.  In  regard  to 
his  own  comJJany  he  said: 

"We  have  Improved  and  enlarged 
our  mill  facilities  to  handle  about 
100,000,000  feet  of  lumber  this  year, 
as  against  40.000,000  feet  last  year.  The 
company  has  extended  its  logging 
railroad  and  has  practically  all  of  the 
railroad  that  will  be  needed  for  the 
next  ten  years. 

"Since  the  organization  of  the  com- 
pany, we  have  been  operating  In  tim- 
ber which  was  cut  over  a  number  of 
years  ago.  Sometime  this  year  we 
should  enter  virgin  timber  where  the 
stand  is  very  heavy.  This  will,  of  course 
result  in  lower  production  cost  and 
more   profitable   operation. 

"Despite  th!e  fact  that  operations 
since  organization  have  been  In  poor 
timber,  the  company  has  retired  J200,- 
000  or  10  per  cent  of  its  $2,000,000  bond 
issue,  and  has  charged  off  large 
amounts  against  earnings  for  depreci- 
ation  and   depletion. 

"The  Hutchinson  lumber  properties 
represent  an  investment  of  about  $7,- 
000,000  against  which  there  Is  out- 
standing, largely  among  California  in- 
vestors, $1,800,000,  of  an  original  $2.- 
000,000  bond  issue.  The  timber  alone 
is  valued  at  over  120  per  cent  of  the 
bond  issue. 

"Logging  equipment  and  the  railroad 
alone  represent  an  investment  greater 
than  the  bond  issue.  The  mill  property 
and  net  current  assets  exceed  in  value 
the  amount  of  bonds;  so  that  each  of 
the  three  principal  divisions  of  the 
company's  properties  exceed  the 
amount   of   its   indebtedness." 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  tha^ving 

No  leaking 

No  headaches 

Trojan  Powder  Company 


CROCKER   BUILDING 

San   Francisco,   Cal. 


TEON   BUILDING 

Portland,  Oregon 


Phone  Franklin   34i)0j 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 


FRANK  J.  KLIMM  CO. 

PLUMBING      -:-      HEATING      -:-      ELECTEICAL 
ENGINEERS  -:-  CONTEACTOES 

456  Ellis  Street,  San  Francisco 
Phone   Prospect   456 

Sales  Agents: 

THE    JOHN    DOUGLAS    CO., 
Sanitary    PlambinK    Sapplles 
"Baboock"    Hlg;h    Efficiency    Gaa 
Fimaces 
Rudd     Gas    Water    Heaters 
Humphrey    Radiantlire,    Etc, 

Industrial  Light  and  Power  Installations 
Steam  and  Hot  Water  Heating  Systems 

We   supply,    install   and   repair    everything 
Plumbing,  Heating  and  Electrical 


IGarapn  (Ennatrurtton  iRppnrts 

Issued  every  business  day  ot  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  tor  all  classes  of  building,  street,  aewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  In  your  territory,  ad- 
vising class  of  work  in  which  you  are  Interested. 
818   MISSION    STREET  SAN    FRANCISCO 


Reintiart  Lumber  and  Planing  Mill  Company 

GENERAL,    LUMBER    Y,*RD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 
General    Mill    and    Cabinet    Work,    Stock    Doom,    Saah 

Frameo   and    Monidlnga  

JERROLD  ATX!.  A  TARNErTBaLD  ATB. 

Mission   901-S02-90I-904  San  FrancUc* 
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For    Sale   by    All    Lamber   and  Bnildingr  Material  Dealers 


KOEHRINQ 

DANDIE  Light  Mixer 


Dandie  with  steel  disc  wlieels'and  solid 

rubber     tires;     power     charging'     skip, 

water   tank    and    gasoline   engine. 


EQUIP  it  to  your  special  needs.  Rubber 
tires  to  save  the  time  waste  of  be- 
tween-job hauls,  and  to  expand  your 
working  territory.  Light  duty  hoist.  Low 
charging  platform  or  power  charging  skip. 
Automatic  water-measuring  tank. 

Most  important,  you  can  be  sure  of  full 
capacity — utmost  reliability — and  long 
service  life — because  this  mixer  is  Koeh- 
ring  built,  engineered  and  constructed  to 
out  work,  out  last  anything  in  the  light 
mixer  field.    Price?    Not  the  lowest  price 


Dandie  with  steel  trucks;  power  charg- 
ing    skip,     water     tank     and     gasoline 
engine. 


■ — no — but  the  most  remarkable  value  of 
all  light  mixers — and  still  within  the 
range  of  light  mixer  prices. 

CAPACITIES 

4  and  7  cu.  ft.  mixed  concrete,  steam  or  gaso- 
line power.  May  be  equipped  with  power 
charging  skip  or  low  charging  platform  with 
hopper,  light  duty  hoist,  automatic  water 
measuring  tank.  Mixes  mortar  as  well  as 
concrete. 

KOEHRING    COMPANY 

Papers,  Mixers,  Cranes,  Draglines,  Power  Shovels 
MILWAUKEE,  ^HSCONSIX 


DANDIE  MIXERS  IN  STOCK  WITH  RUBBER  TIRED  WHEELS 


Harron,  Rickar  d  &  McCone  Co, 
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MORE     FOREIGN     CEMENT 

The  steamer  "City  of  Victoria"  has 
arrived  in  the  Oakland  harbor  with  a 
shipment  of  60,000  sacks  of  cement 
from  Belgium.  This  shipment  is  re- 
ported to  be  the  largest  received  in 
the  East  Bay  section.  According  to 
newspaper  advices  from  Oakland  "the 
cargo  in  the  freighter  is  but  part  of 
the  general  movement  of  this  material 
which  has  been  coming  into  California 
in  constantly  increasing  quantities 
from  Belgium.  The  cement  is  brought 
across  the  Atlantic  through  the  canal 
with  its  tolls  and  up  the  Pacific  coast 
to  the  local  wharves  and  landed  at  a 
cost  that  is  considerably  less  than  that 
of  the  California  produced  material. 
According  to  contractors  who  have 
been  using  the  product,  it  is  also  of  a 
high   quality." 


RUSSIA     SEEKS     AMERICAN     ARCHI- 
TECT 


A  rf:cent  press  dispatch  states  that 
Assonowa,  a  Russian  architectural  so- 
ciety in  Moscow,  has  written  Frank 
Lloyd  Wright,  architect  and  engineer 
of  Chicago,  asking  him  to  come  to 
Russia  and  assist   in   new  work. 

The  society  invited  Mr.  Wright  to 
join  it  first  of  all  in  the  designing  of 
the  "temple  of  work,"  which  it  is  un- 
derstood the  soviet  government  has 
planned  to  build  in  Moscow  as  some- 
thing of  a  monument  to  the  end  of 
czarism  and  the  birth  of  toilers'  free- 
dom, 


Production  of  basic  materials  is 
picking  up  speed  in  anticipation  of  the 
spring  building  demand.  Engineering 
News-Record  (New  York)  reports  in  its 
weekly  summary  of  the  construction 
situation.  More  than  the  usual  quanti- 
ties of  common  brick  are  stored  in 
yards  tor  use  between  now  and  June. 
Cement  production  will  not  awake  fully 
from  the  winter  lethargy  until  next 
month. 

Builders  expect  construction  will  be 
slightly  more  costly  this  spring  than 
last.  A  tightening  of  the  situation  is 
looked  for  in  April  and  May.  Labor 
continues  easier  to  get  without 
bonuses.  Since  materials  manufactur- 
ers and  dealers  and  the  skilled  work- 
men hold  out  no  promises  of  recessions 
from  present  schedules,  many  of  the 
builders  say,  the  only  influence  which 
could  cause  lower  costs  would  be  a 
drop  in  the  volume  of  projected  work. 
Consistent  gain  in  the  number  of  pro- 
jects out  for  bids  makes  any  such 
slackening  in  spring  construction 
volume  seem  unlikely. 

Steel  demand  is  particularly  heavy 
and  unfilled  orders  equal  the  totals 
of  August,  1923,  at  which  time  struc- 
turals  were  selling  at  $2.50  per  100 
pounds,  Pittsburgh  mill.  The  price  to- 
day ranges  from  $2  on  heavy  tonnages 
to  $2.20  per  100  pounds  for  smaller 
lots,  at  mill.  Any  increase  in  demand 
simply  will  bring  the  price  nearer  to 
the   $2.50   level. 

Pine  lumber  demand  increases  daily. 
The  situation  in  the  fir  lumber  produc- 
ing regions  of  the  Northwest  is  Just 
the  opposite.  Lumber  production  gen- 
erally is  heavier  than  a  year  ago.  Most 
buyers  believe  such  materials  as  non- 
ferrous  metals  and  linseed  oil  will 
reach  higher  levels  in  the  near  future. 
Paint  materials,  other  than  linseed  oil, 
and  glass,  as  well  as  other  building 
materials,  are  not  expected  to  advance 
much   over  present  figures. 


S.    F.    BUILDING    IN     FEBRUARY 
TOTALS    »3,871,487 


Building  construction  in  San  Fran- 
cisco for  the  month  of  February,  1925. 
totaled  $3,871,487,  according  to  figures 
compiled  by  John  P.  Horgan,  chief  in- 
spector of  buildings  of  the  Department 
of  Public  Works.  During  the  month 
846  permits  were  issued  as  compared 
with  875  permits  in  January.  The 
January  operations  totaled  $3,403,623 
as  compared  with  $3,178,413  for  the 
same  period  in  1924  when  773  permits 
were  granted.  February  operations  in 
1924  totaled  794  permits  for  improve- 
ments representing  an  expenditure  of 
$3,912,166. 

Following  is  a  segregated  report 
covering  the  activities  of  February, 
1925,  as  compiled  by  the  city  building 
department: 

No.  of 
Class  Permits         Est.  Cost 

■^  1  $    500.000 

S  2  165,000 

„^  28  523,529 

Frames  456  2,333,683 

Alterations  357  295  175 

Harbor  Bldgs.  2  54'l00 


A  sharp  upturn  in  the  lumber  in- 
dustry, the  National  Lumber  Manufac- 
turers Association  says,  is  indicated  by 
a  summary  of  telegraphic  reports  re- 
ceived from  352  of  the  chief  commer- 
cial softwood  mills  of  the  country, 
covering  their  activities  for  the  week 
ending  February  28.  Although  the 
number  of  reporting  mills  was  14  less 
than  for  the  preceding  week,  there 
was  an  increase  in  new  business,  a 
heavy  gain  in  shipments,  and  a  slight 
increase  in  production.  More  signifi- 
cant, perhaps,  is  the  fact  that  the  352 
mills  referred  to,  as  compared  with  386 
mills  reporting  for  the  corresponding 
period  of  1924,  had  a  10  per  cent  larger 
volume  of  new  business  and  a  slight 
increase  in  shipments,  notwithstanding 
the  fact  that  1924  shipments  were  very 
heavy.  On  the  other  hand,  there  was 
a   slight   decrease    in    production. 

The  unfilled  orders  of  .249  Southern 
Pine  and  West  Coast  mills  at  the  end 
of  last  week  amounted  to  635,614,583 
feet  as  against  634,882,695  feet  for  247 
mills  the  previous  week.  The  129 
identical  Southern  Pine  mills  in  this, 
group  showed  unfilled  orders  of  244,- 
123,092  feet  for  the  same  number  of 
mills  the  preceding  week.  For  120 
West  Coast  mills  the  unfilled  orders 
were  391,491,491  feet,  as  against  387,- 
543,144  feet  for  118  mills  a  week 
earlier. 

Altogether  the  352  comparably  re- 
porting mills  had  shipments  106  per 
cent  and  orders  95  per  cent  of  actual 
production.  For  the  Southern  Pine 
mills  these  percentages  were  respec- 
tively 97  and  93;  and  for  the  West 
Coast  mills  107  and  96. 

Of  the  comparably  reporting  mills, 
335  (having  a  normal  production  for 
the  ^yeek  of  214,153,100  feet)  reported 
production  100  per  cent  of  normal, 
shipments  107  per  cent,  and  orders  97 
per  cent  thereof. 


LOCAL    PRODUCTS    AND    LABOR    FOR 
OAKLAND    SCHOOL    WORK 


Total 


846 


$3,871,487 


Oakland  has  $9,600,000  to  build  new 
schools  and  additions  to  standing 
structures,  and,  as  far  as  is  possible, 
local  materials  and  labor  will  be  used 
to  complete  the  construction  program. 

The  move  to  have  a  clause  inserted 
in  all  school  building  contracts  giving 
preference  to  local  industrial  and  labor 
market  followed  a  conference  at  which 
plans  for  the  building  of  the  new 
$200,000  Cole  school  were  discussed. 
The  clause  agreed  upon  and  which  will 
be  inserted  in  every  school  building 
contract    reads: 

The  first  party  states  as  its  pol- 
icy that  it  is  its  desire,  all  things 
being  equal,  that  preference  should 
be  given  in  the  performance  of 
labor  under  this  contract  to  per- 
sons who  have  actually  resided  in 
Alameda  county  for  the  period  of 
one  year  preceding  the  date  of 
their  engagement  to  perform  labor 
hereunder,  and  to  citizens  of  the 
United  States  or  persons  who  have 
declared  their  intentions  of  becom- 
ing such.  The  first  party  also 
states  that  it  is  its  desire  that  pref- 
erence should  be  given  in  the  use 
of  materials  under  this  contract  to 
such-  materials  as  are  manufac- 
tured in  Alameda  county  and  the 
state  of  California,  price,  fitness 
and   quality   being   equal. 
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THE  OBSERVER 

WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


The  Hodse  of  Representatives  on 
February  2nd  passed  a  lump  sum  ap- 
propriation of  $150,000,000  for  public 
buildings  throughout  the  United  States 
In  the  next  five  years.  It  is  believed 
that  a  lump  sura  appropriation  will 
eliminate  the  former  practice  of  dis- 
tributing the  money  according  to  con- 
gressional districts,  instead  of  ac- 
cording to  the  real  needs  of  the  cities 
In  which  the  buildings  were  to  be 
erected 


Out  or  the  2700  night  students  en- 
rolled at  the  Carnegie  Institute  of 
Technology.  Pittsburgh,  more  than  1700 
are  in  the  College  of  Industry  courses, 
building  and  machinery  trades.  844  or 
nearly  half  of  the  1700  are  in  the  build- 
ing trades  courses.  The  enrollment  in 
this  department  has  increa.?ed  over  100 
per  cent  in  the  last  three  years.  In 
the  building  courses  174  are  enrolled 
In  electrical  lines.  124  in  carpentry 
shop  work  and  115  in  the  plumbing 
courses. 


Effective  February  1st  the  union 
ft'age  for  carpenters  in  San  Antonio 
will  be  $1.00  per  hour,  in  place  of  87% 
cents  which  was  the  prevailing  rate 
during  1924.  Work  done  on  all  con- 
tracts secured  prior  to  December  1, 
1924,  will  be  paid  at  the  old  rate, 
while  On  all  contracts  signed  since  that 
date   the  $1.00  rate  will  prevail. 


Forward  orders  of  the  United  States 
Steel  Corpcration  increased  247,448 
tons  in  the  month  ended  February  28, 
according  to  the  monthly  statement  of 
the  corporation.  Unfilled  tonnage  Feb- 
ruary 2S  was  5,284,771  tons,  against  5,- 
037,321  tons  on  January  31,  and  4,816,- 
676  on  December  31,  1924.  One  year  ago 
the  corporation  reported  unfilled  orders 
of  4,912,901  tons. 


Construction  of  a  twelve-story  apart- 
ment house  at  the  northeast  corner  of 
Steiner  and  Jackson  Streets,  San  Fran- 
cisco, is  opposed  by  residents  of  that 
district.  J.  J.  Haviside  proposes  to  erect 
the  structure.  Residents  object  to  the 
height  of  the  structure.  The  matter  is 
before    the    City    Planning   Commission. 


Persistence  in  refusing  to  accept  the 
decisions  of  the  National  Board  for 
Jurisdictional  Awards  cost  the  Carpen- 
ters District  Council  of  Newark,  New 
Jersey,  its  seat  in  the  Building  Trades 
council.  About  six  weeks  ago  the  coun- 
cil announced  that  any  local  organiza- 
tion refusing  to  abide  by  the  decisions 
of  the  Board  would  be  expelled  from 
membership. 


Demands  of  the  United  Building 
Trades  Council  for  a  new  wage  agree- 
ment, approximately  15  per  cent  higher 
than  the  present  one,  which  expires 
April  1,  threatens  the  stability  of  the 
building  Industry  in  Boston.  Em- 
ployers contend  there  is  no  justifica- 
tion for  an  increase,  but  offer  to  re- 
new the  present  scale  for  a  three 
years'  period,  instead  of  the  usual  two 
years. 


Voters  of  Santa  Clara  County  de- 
feated the  proposal  to  form  a  district 
to  conserve  waste  waters  of  the  val- 
ley, the  vote  being  960  in  favor  and 
6084  against,  a  ratio  of  more  than  fi 
to  1. 


San  Francisco  and  Alameda  County 
Bridge  Company  has  been  Incorporated 
with  a  capital  stock  of  $300,000.  The 
particular  project  the  company  is  In- 
terested in  is  not  stated  in  the  incor- 
poration papers.  Generally  the  purposes 
of  the  corporation  are  to  own  and  oper- 
ate toll  bridges,  piers,  and  wharves 
along  and  across  navigable  bays,  rivers 
and  arms  of  the  sea.  Incorporators  are: 
Burke  Corbet,  Arthur  C.  Everham  and 
A.  W.  Deuel  of  San  Francisco,  Frank 
H.  Rickey  of  Oakland,  and  John  R. 
Selby  of  Palo  Alto. 


The  Oakland  city  council  has  re- 
ceived a  request  from  Chairman  R.  S. 
Buck  of  the  Oakland  trades  unions' 
committee  on  unemployment,  for  an 
appropriation  by  the  city  of  Oakland  of 
a  sum  sufficient  to  provide  work  at 
$5  a  day  for  nearly  2000  men  said  to 
be  out  of  employment  In  Oakland.  The 
majority  of  the  men.  Buck  reports,  are 
unskilled  or  semi-skilled  laborers. 


Contractors  on  river  and  harbor  work 
who,  because  of  error  by  government 
inspectors  are  required  to  do  dredging 
work  not  contemplated  in  their  con- 
tracts and  who  were  paid  by  the  cubic 
yards  of  material  removed,  are  not  en- 
titled to  additional  compensation,  the 
Supreme  Court  held  In  a  case  from 
Maryland  brought  by  Sanford  &  Brooks 
Co. 


W.  B.  Griswold.  founder  of  the  Gris- 
wold  Lumber  Co.,  died  in  Oakland, 
March  7.  Deceased  was  a  native  of  Mis- 
souri and  was  born  November  9.  1834. 
He  crossed  the  plains  in  1852  and  had 
been  a  resident  of  Chico  for  30  years 
prior  to  going  to  Oakland. 


The  proposal  to  vote  a  new  charter 
to  put  in  a  city  manager  form  of  gov- 
ernment was  adopted  at  Monterey  by  a 
31,4  to  1  vote.  At  the  present  time  Mon- 
terey has  a  commission  form  of  gov- 
t-rnment. 


Paddack  Engineering  Corporation, 
capitalized  at  $100,000,  has  been  in- 
corporated in  San  Francisco.  Direc- 
tors are.  Clark  Wise,  C.  S.  Walter, 
.S.  D.  Paddack,  R.  A.  Wise  and  F.  W. 
Duden. 


Nevada  Irrigation  District,  in  Nevada 
county,  recently  authorized  the  issu- 
ance of  $7,250,000  in  bonds  to  finance 
construction  of  irrigation  works.  The 
district    comprises   about    156,000   acres. 


E.  M.  Prescott,  brick  and  lumber 
dealer  of  Fresno,  has  announced  his 
intention  of  being  a  aandidals  tor 
mayor  of  that  city.  The  election  will 
be  held   April  13. 


U.  S.  Civil  Service  Commission. 
Washington,  D.  C,  announces  examina- 
tion will  be  held  shortly  for  the  posi- 
tion of  Architectural  Draftsman,  pay- 
ing an  entrance  salary  of  $2500  a  year. 
Application  blanks  for  examination 
are  obtainable  from  post  office  or 
customhouse    in    any    city. 


A  proi>o.sal  to  abolish  the  ufflce  of 
mayor  ;md  establish  a  city  manager 
form  of  government  was  defeated  in 
Seattle  by  a  yote  of  approximately 
4472. 


PUBLICATIONS 


The  Richardson  Company,  Lockland. 
Cincinnati,  Ohio,  Is  distributing  a  new 
booklet  containing  a  wide  variety  of 
exclusive  color  effects  in  Richardson 
multichrome  roofs.  With  the  booklet 
is  included  the  Richardson  harraon- 
Izer,  a  practical  means  for  determininK. 
in  advance  how  a  house  with  a  certain 
body  color,  a  certain  trim  color,  and  a 
certain  roof  color  will  really  look  when 
finished.  With  the  harmonlzer  54  dif- 
ferent combinations  of  roof  and  house 
colors  can  be  obtained;  and  while  the 
reader  can  make  his  own  choice,  the 
suggestions  under  each  roof  shown  In- 
dicate the  combinations  that  authori- 
ties on  color  harmony  have  selected 
as  the  best. 


Industrial  Works,  Bay  City,  Michigan 
is  distributing  a  bulletin  describing 
the  new  type  D  crawling  tractor  crane. 
The  type  D  is  built  for  either  steam, 
electric,  or  gasoline  power,  and  Is 
mounted  on  crawling  tractor  belts, 
wide  gauge  traction  wheels,  or  stand- 
ard railway  trucks  of  4  or  8  wheels.  It 
may  be  used  interchangeably  with 
clamshell  bucket,  electro-magnet,  hook 
and  block,  dipper  arm  shovel,  dragline, 
or  pile  driver  leaders.  It  is  designed 
for  building  and  road  construction; 
coal,  sand,  and  gravel  handling;  lum- 
bering and  logging;  and  foundry  and 
general   industrial   plant   use. 


J.  D.  Wallace  and  Company,  134-168 
South  California  Avenue.  Chicago, 
manufacturers  of  woodworking  ma- 
chinery, have  published  the  Woodwork- 
ing Pictorial,  a  broadside  in  Imitation 
rotogravure.  Many  installation  photo- 
graphs have  been  reproduced  In  this 
broadside.  Wallace  saws,  joiners,  band 
saws,  and  lathes  have  been  photo- 
graphed in  the  factories  and  shops  in 
which  they  are  in  use. 


Bureau  of  Standards.  United  States 
Department  of  Commerce,  has  pub- 
lished circular  192  containing  specifica- 
tions for  asphalt  prepared  roofing. 
These  specifications  are  based  on  the 
results  of  investigations  conducted  by 
the  bureau,  and  cover  all  types  of  bitu- 
minous roofing.  Copies  of  circular  192 
may  be  obtained  from  the  superinten- 
dent of  documents.  Government  Print- 
ing  Office.   Washington.    D.    C. 


The  Philip  Carey  Company,  Lockland, 
Cincinnati,  Ohio,  has  published  a  num- 
ber of  circulars  describing  and  illus- 
trating Carey  floor  covering  and  Ezola 
mats.  The  floor  covering  consists  of 
asphalt  saturated  felt  coated  with  a 
.specially  distilled  asphalt,  with  flake 
mica  embedded  in  the  wearing  surface. 
It  is  furnished  in  rolls  36  inches  or  72 
inches  wide,  36  feet  long  and  %  of  an 
inch    in    thickness. 


A.  Ql WOT,  P.\1\TI>G  CONTRACTOR. 
TO   TOl  R   EIROPE 


A  Quandt.  presmeni  of  a.  yuandt  & 
Sons,  contracting  painters  of  San  Fran- 
cisco, is  making  preparations  for  a 
tour  of  Europe,  leaving  San  Francisco 
April  4  on  the  Steamer  Finland  for 
New  York  via  the  Panama  Canal, 
thence  to  Europe  where  he  plans  to 
spend  about  three  months.  Chas.  J. 
U.  Koenig,  general  contractor,  will 
probably  accompany  Mr.  Quandt  on  his 
tour. 
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ORGANIZATION  NEWS 

OrsanlsatloiiB    having;    ■    direct    connection   with   the  conatinictl«n   lnda«tiT  are   Invited   to   rabmlt  Bowa  for   pnbllea- 

tlon  In  tlila  departakeat. 


MBCUANICAL  ENGINEERS  TO    MFJBT 


Portland,  Ore.,  will  be  the  scene  oi 
a  regional  meeting  of  the  American 
Society  of  Mechanical  Engineers  from 
.lune  22  to  25,  1925.  This  meeting  has 
the  bacliing  and  co-operation  of  all 
A.  S.  M.  E.  Sections  on  the  Pacific 
Coast  and  it  is  confidently  expected 
that  not  less  than  five  hundred  engi- 
neers   will    attend. 

The  meeting  will  occupy  four  full 
days.  There  will  be  two  technical  ses- 
sions in  that  time  at  which  papers  will 
be  presented  on  The  Utilization  of 
Wood  Waste,  The  New  3-Inch  Suction 
Diesel  Dredge.  The  Mechanical  Engi- 
neering Features  of  the  Long  Bell 
Lumber  Company's  New  Saw  Mill  at 
Longview,  Washington,  Electric  Log- 
ging, Steam  Logging,  Cable  Systems  in 
Recent  Logging  Developments,  and  the 
New  Hydroelectric  Plant  of  the  Port- 
land  Electric   Power   Company. 


FRESNO     MATERIALMEN     ELECT 


The  annual  meeting  of  the  Fresno 
Building  Material  Dealers'  Association 
was  held  March  3  at  the  Hotel  Fresno. 
Annual  reports  were  read  by  President 
\.  B.  McWhorter  and  H.  G.  Wright  in 
the  absence  of  Secretary  L.  J.  Allen. 

Under  leadership  of  F.  D.  Prescott, 
members  of  the  association  discussed 
the  California  lien  law. 

The  following  board  of  directors  was 
elected  to  serve  one  year:  McWhorter, 
B.  A.  Newman,  H.  H.  Courtwright, 
Frank   Minard  and   Ben   Tyre. 


CONTRACTORS  ELECT 


J.  S.  Christie  of  the  Puget  Sound 
Bridge  &  Dredging  Company  has  been 
elected  president  of  the  Seattle  branch 
of  the  Northwest  Chapter,  Associated 
General  Contractors  of  America,  suc- 
ceeding G.  J.  Kieburtz.  Other  officers 
elected  were:  C.  C.  Cawsey,  vice-presi- 
dent; A.  M.  Strandberg  of  Strandberg 
&  Robinson,  secretary,  and  Alfred  Carl- 
son of  Scherer  &  Carlson,  treasurer. 


ANNUAL  MEETING 


The  annual  meeting  of  the  members 
of  the  San  Francisco  Builders'  Ex- 
change will  be  held  March  16  in  the 
exchange  quarters,  180  Jessie  street,  at 
11  A.  M.  Reports  and  general  business 
matters  will  be  considered  at  1  P.  M. 
Election  of  directors  for  the  ensuing 
year  will  be  held  at  the  same  meeting. 


PLUMBING    INDUSTRY    TO    MEET    IN 
PORTLAND    IN    JUNE 


At  least  2500  representatives  of  the 
plumbing  industry  will  convene  in 
Portland,  Ore.,  June  23-24-25,  accord- 
ing to  Chas.  Fullman,  secretary  of  the 
Oregon  association  in  charge  of  ar- 
rangements. 


UNLICENSED        ARCHITECT 
PEE 


LOSES 


That  an  architect  who  does  not  hold 
a  state  license  cannot  hold  his  client 
responsible  for  fees  is  the  Judgment  of 
the  state  supreme  court,  which  recent- 
ly upheld  the  decision  of  the  Pierce 
county  court  in  the  case  of  Fred 
Travis,  Tacoma.  Travis  designed  a 
Tacoma  apartment  house  and  then  as- 
signed his  assets  to  Edward  M.  Sher- 
wood. Sherwood  tried  to  force  Travis' 
client  to  pay  the  architect's  fee  for 
designing    the   apartment. 


Plan    to    Finance    Painting    Contractors 


One  of  the  most  remarkable  trade 
movements  to  increase  business  ever 
attempted  is  the  "save  the  surface 
campaign"  of  the  paint  and  varnish 
manufacturers  of  the  United  States. 
Enormous  gains  in  the  sale  of  paints 
and  varnishes  have  been  the  result. 
The  latest  move  in  the  campaign  has 
been  to  secure  co-operation  of  financial 
institutions 

The  principle  of  enabling  property 
owners  who  desire  to  have  painting 
done  to  pay  for  same  in  installments 
was  unanimously  endorsed  by  the  an- 
nual conventions  of  the  Paint  Manu- 
facturers' Association  of  the  United 
States,  the  National  Varnish  Manufac- 
turers' Association,  and  the  National 
Paint,   Oil  and   Varnish   Association. 

The  plan  adopted  in  Philadelphia 
during  the  last  year  has  been  found 
to  be  beneficial  alike  to  property  own- 
ers, contracting  painters,  dealers  and 
manufacturers.  The  details  of  this 
plan  follow: 

Method  of  E^nancingr  Painting  Con- 
tracts— Painter  finds  property  owner 
who  wants  to  paint  and  pay  for  same 
over  a  period  of  time. 

Painter  submits  estimate  including 
in   it  an  additional  10%. 

If  satisfactory,  property  owner  signs 
an  application  for  a  loan,  agreeing  to 
pay  20%  or  more  in  cash  to  the  painter 
on  completion  of  the  work  and  the 
balance  to  the  finance  company  in  ten 
equal  installments  with  interest  at  6% 
per  annum  on  the  unpaid  monthly 
balance. 

The  application  is  submitted  to  the 
finance  company  which  investigates  the 
credit  of  the  property  owner  and  ac- 
cepts or  rejects  the  loan.  A  charge  of 
$1.50  is  made  by  the  finance  company 
for  each   credit   investigation. 

Painter  is  advised  and  if  application 
i.s    accepted    proceeds    with    the    work. 

On  satisfactory  completion  of  the 
work  the  painter  renders  bill  to  the 
property  owner,  who  pays  to  the  paint- 
er   the   cash   payment   agreed   upon. 

The  painter  mails  the  bill  showing 
amount  paid  and  balance  due  to  the 
finance  company. 


Finance  company  pays  the  painter 
the  amount  still  due,  less  a  discount 
of  10%.  No  reserve  is  held  by  the 
finance   company. 

The  painter  has  received  payment  in 
full   for  his  services. 

The  agreement  is  a  direct  obligation 
on  the  part  of  the  property  owner  to 
pay  the  finance  company.  Neither  the 
painter  nor  any  agency  of  the  paint 
and  varnish  industry  becomes  an  en- 
dorser or  guarantor  or  in  any  way 
contingently  liable  for  payment  of 
loan  made  by  finance  company  to  the 
property    owner. 

Method  of  Financing  the  Purchase  of 
Paint  and  Varnish  Materials  by  Prop- 
erty Owner — Where  the  property  own- 
er desires  to  purchase  paint  and  var- 
nish materials  from  a  retailer  and  pay 
for  same  on  the  installment  plan,  the 
method  followed  by  the  dealer  is  much 
the  same  as  that  followed  by  the  paint- 
er, but  the  terms  are  slightly  different.' 

The  dealer  adds  a  carrying  charge  of 
6%    to   the   sale   price   of   the   materials. 

The  property  owner  agrees  to  make 
a  cash  payment  of  20%  or  more  at  the 
time  of  the  delivery  of  goods,  and 
agrees  to  pay  the  balance  to  the 
finance  company  in  eijual  monthly  in- 
stallments of  not  less  than  $10  per 
month.  No  interest  charge  is  made  on 
the    unpaid    balance. 

No  charge  is  made  to  the  dealer  for 
credit  investigation,  but  the  property 
owner  should  be  known  as  a  proper 
credit  risk  and  carry  the  recommenda- 
tion of  the  dealer.  The  dealer,  how- 
ever, does  not  become  financially  re- 
sponsible for  payment  to  finance  com- 
pany. 

On  notification  of  receipt  of  goods  by 
property  owner,  the  finance  company 
pays  the  dealer  the  amount  still  due, 
less  a  discount  of  10%.  No  reserve  is 
held  by  the  finance  company. 

Under  this  plan  the  dealer,  who  re- 
ceives cash,  is  selling  goods  at  a  cash 
discount  of  approximately  2%  inas- 
much as  2%  is  the  difference  between 
6%  added  to  the  total  sale  price  and 
the  discount  of  10%  of  the  unpaid 
balance  charged  by  the  finance  com- 
pany.— Southwest   Builder. 


SPECIFICATION.*  FOR         ASPHALT 

PREPARED    ROOFING    ADOPTED 


Specifications  tor  asphalt  prepared 
roofing,  based  on  the  results  of  investi- 
gations conducted  by  the  Bureau  of 
Standards,  Department  of  Commerce, 
have  been  adopted  by  the  Federal 
Specifications  Board  to  serve  as  U.  S. 
Government  Master  Specifications  for 
the  purchase  of  this  material. 

Two  weights  of  this  roofing  have 
been  covered  by  the  specifications, 
medium  and  heavy  weight,  averaging 
45  and  55  pounds  respectively  per  108 
square  feet  of  area.  The  detailed  re- 
quirements specified  cover  appearance, 
maximum  and  minimum  weight,  plia- 
bility, and  behavior  of  the  roofing  on 
heating.  Requirements  for  the  dry 
felt  form  which  the  roofing  is  to  be 
prepared  are  also  given  and  corres- 
pond to  Nos.  48  and  60  resepectively 
for  the  two  weights.  Specifications  for 
the   nails   and   lap   cement   used   In   ap- 


plying the  roofing  are  also  given,  to- 
gether with  methods  for  its  inspection, 
sampling,   and   testing. 

The  inve.stigations  on  which  these 
specifications  are  based  have  been  In 
progress  at  the  Bureau  of  Standards 
for  years,  and  have  covered  all  types 
of  bituminous  roofing.  They  have 
been  made  in  co-operation  with  the 
manufacturers  and  large  consumers  of 
the  materials,  and  with  government  de- 
partments   interested   in    them. 

These  specifications  are  given  In  Cir- 
cular 192  of  the  Bureau  of  Standards 
Copies  may  be  obtained  from  the  Su- 
perintendent of  Documents,  Govern- 
ment Printing  Office,  Washington,  D.  C. 
The  price  is  5  cents,  cash. 


The  Master  Plasterers'  Association  of 
.\lameda  County,  Cal.,  will  hereafter 
demand  a  segregation  of  bids  on  both 
public  and  private  work  according  to 
an  announcement  recently  made  by  the 
secretary  of  the  organization. 
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TRADE  NOTES 


The  Koppel  Industrial  Car  and 
Equipment  Company  o£  Koppel,  Pa., 
announces  the  opening  of  a  new  sales 
office  in  the  Rialto  Bldg.,  San  Francis- 
co, under  the  management  of  Harry  C. 
Kraft.  This  new  sales  agency  will  be 
known  as  the  Koppel  Sales  Companv. 
Inc.  Both  sales  and  engineering  work 
will  be  handled  by  this  office,  the  engi- 
neering to  be  under  the  management 
of  A.  E.  Prager,  who  has  had  many 
years'  experience  in  designing  and 
perfecting  cars  for  contracting  and  en- 
gineering purposes.  The  sales  will  be 
under   the  direction  of  Harry  C.  Kraft. 


Scott  Co.,  plumbing  and  heating 
contractors,  are  now  established  in 
their  new  home  at  113-116  Tenth  St., 
Oakland.  The  company  permanently 
employs  50  men  and  has  an  annual 
payroll  of  approximately  J130,000.  L. 
J.  Madden,  Oakland  manager  of  the 
concern,  announces  the  new  quarters 
are  fully  equipped  with  the  latest  labor 
saving  devices,  such  as  cutting  and 
threading   machines,    etc. 


A  trust  indenture  executed  by  the 
Yosemlte  Lumber  Company  under  date 
of  January  1st,  1925,  in  which  the  Mer- 
cantile Trust  Company  of  California 
and  the  Detroit  Trust  Company  appear 
as  the  trustees,  and  which  is  to  secure 
first  mortgage  sinking  fund  gold  bonds 
in  the  amount  of  $3,000,000,  was  rec- 
orded at  Sonora  recently.  The  proper- 
ty involved  is  situated  in  Tuolumne, 
Mariposa  and  Merced  Counties. 

Negotiations  have  been  completed 
whereby  Mark  Hein,  Napa  county  su- 
pervisor and  his  brother,  J.  H.  Hein. 
secures  .a  20-year  option  on  plant  of 
the  Basalt  Rock  Company,  a  short  dis- 
tance from  Petaluma,  the  rai^  and 
water  frontage  near  the  plant  and  all 
materials  and  equipment  and  buildings. 
It  is  reported  $60,000  will  be  expended 
in    improvements.      The    plant    will    be 


A  certified  copy  of  articles  of  Incor- 
poration of  the  Western  Granite  & 
Marble  Co.  of  San  Jose  has  been  filed 
in  that  city.  The  company  is  cap- 
italized at  $50,000  and  will  deal  in 
dressed  stone,  granite  and  marble. 
Directors  of  the  company  are;  William 
.•Schuh,  Aggeo  Morandl,  Mathais  Ver- 
tin.  Walter  C.  Ghetti  and  A.  F.  Cico- 
letti,    all    residents    of    San    Jose. 


J.  G.  Bliss,  head  of  the  Bay  Cities 
Asbestos  Co.,  Inc.,  announces  his  firm 
has  established  ofBces  and  warehouses 
in  Oakland  and  will  carry  a  complete 
line  of  insulating  products.  Bliss  also 
announces  his  company  has  affiliated 
with    the   Johns-Manville    Company. 


E.  F.  Schrei  of  the  El  Mirador  Mag- 
nesite  Co.  has  resumed  work  on  the 
magnesite  mine,  east  of  Strathmore  in 
Tulare  county.  The  plant  will  em- 
ploy between  20  and  30  men  and  is  said 
to  be  the  only  plant  in  California  pro- 
ducing magnesite  in  marketable 
quantities. 


The  Oakland  branch  of  the  HIU- 
Hubbell  and  Company,  formerly  located 
at  2028  Broadway,  has  been  moved  to 
3257  San   Pablo  avenue,  Oakland. 


Pickering  Lumber  Co.  has  filed  ar- 
ticles of  incorporation  at  Sonora.  The 
company  was  organized  In  1899  in 
Louisiana  with  a  capital  stock  of  $300,- 
000. 


Day    Labor    Construction    is    Scored 


The  day  labor  method  of  highway 
construction  is  not  a  success,  if  ex- 
periences of  the   past  hold  true. 

This  was  the  key  note  of  the  Asso- 
ciation of  General  Contractors'  conven- 
tion recently  closed  in  Portland,  Ore. 

Various  speakers  dwelt  on  this 
problem  which  is  one  of  the  most  vital 
in   the  construction   world   today. 

Gen.  R.  C.  Marshall  Jr.,  general 
manager  of  the  national  organization, 
in  his  talk  brought  out  the  great 
harm  that  is  being  done  through  the 
day  labor  method,  and  cited  the  fact 
that  the  situation  in  Michigan  is  get- 
ting to  such  a  point  that  the  business 
man,  the  contractor,  is  almost  on  the 
verge  of  decrying  taxation  and  refus- 
ing to  pay  taxes,  because  the  day  labor 
condition  is  driving  the  contractor  out 
of    business    there. 

Gen.  Marshall  quoted  President 
Coolidge  in  his  recent  address  before 
the  general  contractors  in  the  east 
room  of  the  White  House  on  the  oc- 
casion of  the  annual  meeting  in  Wash- 


ington, in  which  the  nation's  chief  ex- 
•cutive    said; 

"A  recent  analysis  reached  the  con- 
clusion that  the  national  income  in 
1924  was  $53,600,000,000,  of  which  ap- 
proximately $6,000,000,000  was  expend- 
ed for  construction.  That  is  over  11 
per  cent  of  the  income.  Constructions 
of  one  kind  and  another  largely  rep- 
resent the  accumulated  wealth  of  a 
community  and  it  is.  therefore,  im- 
portant that  they  be  erected  at  the 
lowest  feasible  e.xpense  consistent  with 
a  high  standard  and  permanence  and 
usefulness." 

Then  Gen.  Marshall  quoted  from  the 
view  of  Herbert  Hoover,  secretary  of 
commerce,    who    said    recently: 

"I  would  like  to  see  an  independent 
investigation  into  the  relative  cost  of 
construction  of  public  works  depart- 
mentally,  as  opposed  to  contracts.  I 
believe  that  there  would  be  here 
demonstrated  a  great  public  waste.  It 
is  my  belief,  as  an  engineer,  that  con- 
struction by  contract  of  public  works 
makes  for  national  economy." 


Columbia  Steel   Earnings  Near  $300,000 


The  Columbia  Steel  Corporation, 
whose  Pittsburg  plant  was  recently 
greatly  enlarged,  made  net  earnings 
of  $295,106.55  during  the  past  year,  ac- 
cording to  the  annual  report  submitted 
to  stockholders.  The  good  business  of 
the  year  past  was  indicated  in  the  in- 
crease of  the  surplus  account  from 
$837,458  a  year  ago  to  $897,389  this 
year. 

President  Wigginton  E.  Creed  re- 
ported that  dividends  on  preferred 
capital  stock  paid  totaled  $470,964. 
while  other  dividends  paid  amounted 
to  $26,887,  or  a  total  dividend  payment 
in  1924  of  $497,851.  Gross  income  of 
the  company  during  1924  amounted  to 
$862,842,  while  from  this  sum  $567,736 
was  deducted  for  interest,  taxes  and 
amortization    charges. 

All  directors  were  re-elected  and 
the  board  again  chose  the  same  officers. 
President  Creed  made  the  following 
statement  of  the  year's  business: 

"Considering      the    condition    of      the 


steel  industry  in  1924,  the  showing  of 
the  Columbia  Steel  Corporation  is 
highly  satisfactory.  Earnings  were 
sufficient  to  pay  all  charges,  interest 
on  funded  debt  and  notes  payable, 
amortization  of  bond  discount  and  ex- 
pense, provision  for  taxes  for  the  year 
and  to  make  proper  allowance  for  de- 
preciation of  plant  and  depreciation  of 
iron  and  coal  deposits  and  to  permit 
of   addition    to    surplus. 

"All  of  the  company's  developments 
and  new  plants  were  completed  and 
placed  in  full  operation  in  1924.  Dur- 
ing the  year  bonded  debt  of  the  com- 
pany was  increased  $1,000,000,  current 
liabilities  increased  $1,300,000,  and  ad- 
ditional preferred  stock  issued  to  the 
amount  of  $525,000.  This  money  was 
used  chiefly  in  the  development  of  the 
Utah  properties,  where  over  $2,600,000 
was  expended  in  1924.  In  the  same 
period  additions  to  the  plant  at  Pitts- 
burg aggregated  $350,000,  and  at  Los 
•A-ngeles    (Torrance)    $125,000." 


Rip  Van  Winkle  Wall  Bed  Company 
has  purchased  property  adjoining  the 
present  plant  at  Twenty-second  and 
West  streets,  Oakland,  for  plant  en- 
largement. The  company  announces 
the  opening  of  a  Seattle  office,  and 
negotiations  under  way  for  a  Portland 
branch.  This  will  give  the  concern 
representation  in  the  five  principal 
cities  on  the  Pacific  Coast,  branches 
having  already  been  opened  In  San 
Francisco,  Los  Angeles  and  Oakland. 


Coincident  with  the  production  of 
copper  rods  and  wire  at  the  Pittsburg 
plant  of  the  Columbia  Steel  Corpora- 
tion is  the  coming  of  the  California 
Wire  &  Cable  Company  to  an  adjoin- 
ing five  acre  tract.  All  varieties  of 
insulated  copper  wire  will  be  manu- 
factured from  the  company's  new 
Pittsburg  plant.  A  separate  depart- 
ment will  produce  lead  covered  cable. 
The  California  Wire  &  Cable  Company 
now   operates  a  plant  at  Orange,  Calif. 


The  Enterprise  Foundry  Co.,  2902 
Nineteenth  street,  San  Francisco,  is 
now  handling  sash  chain  in  connection 
with  their  sash  weight  business.  A 
large  stock  of  all  sizes  of  chain  is 
stocked  which  enables  the  company  to 
give  immediate  shipments  on  both 
chain   and  sash   weights. 


Articles  of  incorporation  of  the  Sa- 
linas Independent  Lumber  Co.  have 
oeen  filed  at  Salinas.  The  company  is 
capitalized  at  »50,000  and  has  the  fol- 
lowing directors:  J.  L.  Garrissere, 
-Marshall  Wood  and  Mitchel  N.  Co- 
niinos.  Yards  have  been  opened  in 
Market  St.  near  Mill   St.,   Salinas. 


O.  W.  Carr,  who  recently  purchased 
the  Exeter  Lumber  Company  business 
and  property  at  Exeter,  has  consoli- 
dated with  C.  L.  Burnett,  forming  a 
new  company,  which  will  be  known  as 
the   Burnett-Carr  Lumber  Company. 


Parafflne  Paint  Co.,  has  let  contracts 
for  two  one-story  factory  buildings  at 
the  Los  Angeles  plant.  One  building, 
100  by  190  feet  and  another  180  bv 
:;6ij   feet. 


Frederickson  &  Watson  Contracting 
Co.,  capitalized  at  $50,000,  has  been  in- 
corporated at  Sacramento.  Directors 
are:  Oscar  Frederickson  and  Robert 
D.  Watson,  both  of  Sacramento,  and 
Otto   Bonnesen   of   Fresno, 


.Sam  Peightal,  Ted  Helmle,  Otto  Hel- 
mle  and  Jake  Howden  have  purchased 
the  Lodi  Hardware  Company  business 
at  Lodi  from  John  Michaelson. 


Herbert  A.  Itrich  of  San  Francisco 
will  operate  under  the  firm  name  of 
Inlay  Hardwood  Company. 
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APARTMENTS 


Contract   Awarded. 

APARTMENTS  Cost,    $16,000 

SAN   FRANCISCO,   22nd   and   Castro. 

Two-story  and  basement  frame  and 
stucco  apartment  house,  contain- 
ing four   4-roora  apartments. 

Owner — Tlios.  lilcCormlck,  73  Hill  St., 
San    Francisco. 

Architect  —  Walter  C.  Falch,  Hearst 
Bldg.,  S.   F. 

Contractor — G.  M.  Hantzsche,  455  22nd 
Ave.,  S.  F. 


Plans  Completed. 

APARTMENTJS  Cost,   $135,000 

SAN  FRANCISCO.     SE  Cor.  Fourteenth 
and  Valencia  Sts.,  100  feet  frontage 
on  Valencia  St.  and  75  feet  on  14th. 
Five    and    part    seven-story    and    base- 
ment   reinforced      concrete      apart- 
ment  and   store    building,    contain- 
ing  42    2-room   apts.   and    6    stores. 
(Granite-cement   exterior). 
Owner — Dowling,     Nuttman,     McCarthy 
Co.,   and   J.   H.   Nuttman,    %   Archi- 
tect. 
Architect — G.    A.    Berger,    261    Valencia 

St.,  San  Francisco. 
Engineer — Jas.  J.  Walsh,  112  Market 
St.,  San  Francisco. 
Architectural  plans  have  been  com- 
pleted and  engineer's  plans  will  be 
finished  shortly.  Construction  will  be 
carried  on  by  day's  labor,  under  the 
direction    of   the    architect   and   owners. 


Contract    Awarded. 

APARTMENTS  Cost,   $65,000 

OAKLAND,  Alameda  Co.,  Cal.  Lots  12 
and  13  Blk  1011-G  Map  No.  2,  Sub- 
division of  Ptn.  of  Central  Oakland 
Tract. 

Three-story  and  basement  frame  apart- 
ment  house. 

Owner — Milton  H.  and  Willie  Coleman, 
561   Lark    Park,   Oakland. 

Architect — D.  M.  Crooks,  532  16th  St., 
Oakland. 

Contractor — James  L.  Rich,  218  Ray 
Bldg.,    Oakland. 


Completing    Plans — Work    to    be    Done 

by    Day's    Work. 
APT-FLATS.  Cost,    $22,000 

SAN    FRANCISCO,    Pacific    and   Salmon 

Sts. 
Two-story    and    basement      frame       (4) 

flats. 
Owner — John    Dietsel,    Russ    Bldg.,    San 

Francisco. 
Architect— Wm.    Mooser,    Nevada    Bank 

Bldg.,  S.  F. 


GLENDALE,  L.  A.  Co.,  Cal. — D.  C. 
Bear,  122  W  Broadway,  Glendale,  will 
start  excav.  in  2  weeks  and  will  build 
by  day  labor  1-sto.  brick  and  cone.  blk. 
store  bldg.  and  2-story  42  to  50-fam. 
stucco  apt.  bldg.  at  Maple  and  Central 
Aves.,  Glendale.  Plans  being  prepared 
by  Archt.  J.  W.  Morrison,  702  Orange 
Grove  Ave.,  Glendale.  Five  stores,  50 
by  100  ft.,  press,  brick  front,  cone.  blk. 
sidewalks,  reinf.  cone,  rear  wall  (a  re- 
taining wall),  plate  glass,  struc.  steel, 
comp.  rf.,  cem.  fls.,  plbg.  in  ea.  store; 
apt.  bldg.  will  cover  rear  part  of  store 
bldg.  and  extend  back  over  hill  at 
rear;  2-story  40  to  50  2-and-3-rm.  apts., 
lobby  finished  in  gum,  hdwd.  fls.,  built- 
in  beds,  tiled  baths  and  kitchen,  htg. 
sys.  not  determined,  hot  water  htrs., 
front  wall  cone,  blk.,  plas.,  side  and 
rear  walls,  met.  lath  and  plas.  oxter., 
comp.    rf;    $130,000. 


Contract  Awarded. 

APARTMENTS  Cost.   $19,364 

COUNTY  OF  SANTA  CLARA,  the  ntWy 
75  ft.  of  lot  4  blk.  2  range  2  norm 
(65    N    11th    St.)    San    Jose. 

Two-story    frame    apartment. 

Owner — Catherine    L.    Miller,    San    Jose. 

Designer — Roy  Babcock,  72  S  6th  St.^ 
San  Jose. 

Contractor — H.  A.  Bridges  and  H.  I. 
Murton.  R  1,  Box  439,  Lincoln  Ave., 
San  JoBe,  imM 


To   Be   Dufie   By   Day's   Work. 

APARTMENTS  Cost,  $30,000 

SAN  FRANCISCO,  N  Fulton  197  W  Fill- 
more. 

Three-story  and  basement  frame  (12) 
apartments. 

Owner  —  S.  Zuckerman,  1200  Golden 
Gate    Ave.,    San   Francisco. 

Architect — Bauman  &  Jose,  251  Kearny 
St..    San    Francisco. 


To  Be  Done  By  Days  Work. 
APARTMENTS  Cost,   $20,000 

SAN    FRANCISCO,    E    3rd    Ave.    100    N 

Clement   St. 
Three-story   and   basement   frame    (12) 

apartments. 
Owner— H.    O.    Lindeman,    619    27th  Ave 

San    Francisco. 
Architect — Bauman  .&  Jose.   251  Kearny 

St.,    San    Francisco. 


Painting  Contract  Awarded. 
APARTMENTS  Cost,    $500,000 

SAN  FRANCISCO,  NW  Sacramento  and 

Mason   streets. 
Eight-story    class    A    apartment    build- 
ing,    100x150,     (pressed    brick    and 
terra    cotta   exterior). 
Owner  —   Eugene   Fritz,    1401   Masonic 

Ave.,    San    Francisco. 
Architect — E.  E.  Young,  261  Kearny  St., 
San    Francisco. 
The  owner  has  awarded  contracts  as 
follows: 

Painting — A.  Quandt  &  Sons,  374  Guer- 
rero St.,  S.  F. 
As  previously  reported  steel  contract 
was  awarded  to  the  Central  Iron  Wks., 
2050  Bryant  St.,  San  Francisco.  Ex- 
cavating is  being  done  under  super- 
vision of  Mr.  Fritz  by  day  labor.  Fig- 
ures are  being  taken  on  other  portions 
of  the  work.  Concrete  and  carpentry 
work  to  Vannucci  Bros.,  16th  and 
Church  Sts.,  San  Francisco.  Plumbing 
and  heating  to  C.  Petersen  Co.,  390  6th 
St.,   San   Francisco. 


Contract  Awarded. 

APARTMENTS  Cost,   $50,000 

SAN   FRANCISCO,   SW   Gough   and  Lily 

Avenue. 
Four-story    and      basement      reinforced 

concrete   (40)  apartments. 
Owner — Henry     Wiedeman,     155    Henry 

St.,    San   Francisco. 
Architect   —   J.    C.    Hladik,    Monadnock 

Bldg.,   San   Francisco. 
Contractor — E.  V.  Lacey,  180  Jessie  St., 

San  Francisco. 


SEATTLE,  Wash.  —  Vance  Lumber 
Co.  has  purchased  3-story  and  base- 
ment structure  in  Queen  Ave.,  bet. 
Merced  and  Roy  Sts.,  occupied  by  the 
Seattle  Engineering  School,  and  will 
remodel  the  quarters  for  6S  two  and 
three-room  apartments  with  basement 
garage  quarters.  Est.  cost,  $250,000. 
Plans  are  being  prepared  by  Arch  V. 
W.    Voorhees,    Eitel    Bldg.,    Seattle. 


TAFT,  Kern  Co.,  Cal. — Los  Angeles 
Bldg.  &  Contr.  Co.,  Marsh-Strong  Bldg., 
Los  Angeles,  has  contr,  at  $53,000  for 
2-story  brick  store  and  apt.  bldg.  at 
Taft  for  Sam  Orloff;  6  stores  and  10 
single  and  double  apts.;  Edelman  & 
Barnett,  726  H.  W.  Hellman  Bldg.,  Los 
Angeles,  archts.;  50x135  ft.,  comp.  rfg., 
press,  br.  facing,  art  stone  trim,  plate 
glass,  copper  store  fronts,  cem.  hdwd. 
and  tile  fls.,  tile  baths  and  drainbds., 
pine  trim,  wall  beds,  skylights,  gas 
rads.,  Ruud  water  htrs.,  incinerator. 


Mailing  Lists 


TACOMA,  Wash.— F.  F.  Travis,  512 
North  2nd  St.,  will  erect  a  six  story 
brick  apartment  house  at  s.  e.  cor. 
North  2nd  and  Tacoma  Ave.;  est.  cost, 
$200,000;    will    be    approx.    100x130    ft. 


RENO,  Nevada.  —  George  Wingfield, 
Reno,  announces  plans  will  be  started 
at  once  tor  a  two-story  and  part  base- 
ment, 144  by  263  ft.,  store  and  hotel 
building  at  Virginia  .St.  and  Island  Ave; 
est.  cost  $365,000.  Will  contain  130  rms. 
divided  into  one  7-rm.  apt.,  four  5-rm. 
apts.,  four  4-rm.  and  balance  in  two 
and  three-room  apartments.  Provision 
will  be  made  in  the  plans  for  founda- 
tions and  walls  capable  of  carrying" 
two  additional  stories. 


BONDS 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— March  27  is  date  set  to  vote  bonds  of 
$90,000  to  flnance  purchase  of  grounds 
and  additions  to  Washington,  Lincoln 
and  Central  schools. 


PESCADERO,  San  Mateo  Co.,  Cal. — 
Election  will  be  held  March  10  In 
Pescadero  Union  High  School  District 
to  vote  bonds  of  $40,000  to  finance 
erection  of  new  high  school. 


BAKERSFIELD,  Kern  Co.,  Cal.— 
Election  will  be  held  March  31  to  vote 
bonds  of  $300,000  to  finance  school  Im- 
provements, the  funds  to  be  expended 
as  follows:  Williams  School,  $47,500; 
Hawthorne,  $35,000;  Franklin,  $26,000; 
McKinley,  $24,000;  William  Penn,  $24,- 
000;  Lincoln,  $22,000;  Emerson,  $24,000, 
and  approximately  $45,000  which  will 
be  applied  to  relieve  crowded  condi- 
tions  at   the   Washington   school. 


Y'UBA  CITY,  Sutter  Co.,  Cal. — Lin- 
coln School  District  votes  bonds  of 
$5,000   to   imp.   school  grounds. 


COLUSA,  Colusa  Co.,  Cal. — Trustees 
of  Colusa  Union  High  School  District 
contemplates  bond  issue  for  $150,000 
to  finance  erection  of  new  high  school. 

BAKERSFIELD,  Kern  Co.,  Cal.  — 
Bond  election  will  be  held  March  31 
at  which  time  it  is  proposed  to  vote 
$300,000  for  additions  to  various  Bak- 
erstield  schools.  If  issue  carries  plans 
will  be  drawn  by  Archt.  Chas.  H.  Big- 
gar,  405  Bank  of  Italy  Bldg.,  Bakers- 
field. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. 
— Election  will  be  held  April  16  in 
Aromas  School  District,  Santa  Cruz 
and  San  Benito  counties,  to  vote  bonds 
of  $22,000  to  finance  erection  of  new 
school.  Trustees  of  district  are: 
Harry  Biddle,  Elmer  Snyder  and  J.  W. 
Buehler. 


GALT,  Sacramento  Co.,  Cal. — Election 
to  vote  bonds  of  $100,000  to  finance 
erection  of  new  high  school  for  Gait 
Union  High  School  District  failed  to 
carry;  330  for  and  297  against  the  issue. 
This   is   the   third  election. 


SUNOL,  Contra  Costa  Co.,  Cal. — Elec- 
tion will  be  held  shortly  to  vote  bonds 
of  $50,000  to  finance  erection  of  one- 
story,  3-classroom  and  auditorium 
school. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
Election  will  be  held  April  3  in  French 
Camp  School  District  to  vote  bonds  of 
$35,000  to  finance  erection  of  new 
school.  Trustees  of  district  are:  Fred 
W.  Ott,  (clerk),  J.  J.  Rodeers,  W.  H. 
Thran. 
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CHURCHES 


PHOENIX.  Ariz. — .National  Fraterni- 
ties Hospilal.  Rev.  T.  S.  Hunter,  pastur 
of  WickenburK  I'resbyterian  Commun- 
ity church,  pres..  has  incorporated  to 
promote  financing  of  large  hospital  on 
160-acre  site  near  Wickenburg. 


REDLANDS,  San  Bernardino  Co.,  Cal. 
— Archt.  Norman  F.  Marsh,  211  Eroad- 
«-ay  Central  Bklg..  has  prepared  pre- 
liminary plans  fur  a  new  church  at 
Redlands  for  the  First  Baptist  Church 
of  that  city.  Basement  with  kitchen 
and  dining  room  to  seat  700;  auditorium 
with  balcony  to  accommodate  900;  as- 
sembly and  class  rooms;  stone  constr., 
with   tower;    flOO.OOO. 

RICHMOND,  Contra  Costa  Co.,  Cal. — 
Rev.  C.  R.  G.  Poole,  pastor.  First  Bap- 
tist Church,  announces  construction 
will  be  started  shortly  on  new  edifice 
at  s.  w.  cor.  Barnett  Ave.  and  13th 
St.;   est.   cost,    $50,000. 


FACTORIES  AND 
WAREHOUSES 


Miscellaneous   Iron   Sub-Contract 
A'warded. 

WAREHOUSE  Cost,    $315,950 

SAN  FRANCISCO,  China  Basin. 

Two-storv  reinforced  concrete  termin- 
al warehouse  tbuilding  designed 
for   6  Btorles). 

Owner — State  Board  of  Harbor  Com- 
missioners. 

Engineer  —  Frank  G.  White,  Ferry 
Bldg.,    San    Francisco. 

Contractor  —  K.  E.  Parker  Co.,  Clunle 
Bldg..    San    Francisco. 

9Ii»eellaneon.s  iron  to  Pacific  Structural 
Iron  Works,  370  10th  St.,  San  Fran- 
cisco. 
As   previously   reported,   grading   and 

excavating    was   let    to    Sibley    Grading 

&    Teaming    Co.,    135    Landers    St.,    San 

Francisco;    plumbing    to   J.    W.    Forster, 

670  Howard  St.,  S.  F.;  painting  to  J.  A. 

Mohr    &    Son,    2216    Fillmore    St.,    S.    F.; 

steel  sash  to  Michel  &  Pfeffer  Iron  Wks 

1415   Harrison   St.,   S.   F.  and  plastering 

to  Harley  &  Enlow,  S.  F. 


Cont.    Awarded. 

MILL.  Cost,    $12,000 

STOCKTON.       731    S    Sutter. 

Planing  Mill. 

Owner  —  Bruce  Martin,  801  W  Vine, 
Stockton. 

Contractor — H.  H.  Henning,  1751  Berk- 
eley,   Stockton. 


Pl^.nned. 

ADDITION  Cost,    $ 

OAKLAND,  Alameda  Co.,  SW  Cor.  22nd 

and  West  St. 
Addition   to  factory  building. 
Owner — Rip  Van  Winkle  Wall  Bed  Co., 

792    22nd    St.,    Oakland. 


Contract    Awarded. 

WAREHOUSE  Cost,    $20,000 

OAKLAND,    Alameda    Co..    Cal.   NE   cor. 

16th  and  Ktrkham  Sts. 
One-story  brick  warehouse. 
Owner    —    Grove    Investment    Co.,    367 

12th   St.,   Oakland. 
Architect — None. 
Contractor  —  J.    M.    Bartlett,    357    12th 

St.,    Oakland. 


Sub-Contracts   Awarded. 

BUILDING  Cost,    $ 

SAN    FRANCISCO,      Clay    and    Sansome 
streets. 

Six-story  and  basement  reinforced  con- 
crete   loft    building. 

Owner — Zellerbach    Paper  Co.,   S.   F. 

Architect— O'Brien    Bros.,    318    Sansome 
St.,   San   Francisco. 

Coiitractop — Barrett  &  HUp,  918  Harri- 
son  St..   S.   F. 

.fheet     Mrtal — Guilfoy    Cornice    Works, 
1234    Howard   St.,    S.    F. 

FlooriiiK — J.  Gibbs  Son,  1706  Geary  St., 
San    Francisco. 

Heating— W.   H.   Morrison,   2149   Golden 
Gate  Ave.,    S.   F. 

RelnfoTcinK    Steel — Edw.    L.    Soule    Co., 
912    Rialto    Bldg.,    S.    F. 
As      previously      reported      electrical 

contract    was    awarded    to    Browne    & 

Langlais   Elec.   Constr.   Co.,   315    5th    St., 

San    Francisco.      Sub-flgures    are    being 

taken    on    other    portions    of    the    work. 


Sub-Contracts    Awarded. 

STORE,   LOFT  BLDG.  Cost,   $ 

SAN  FR.A.NCISCO,  South  line  of  Te- 
hama.   125    East    of    Third. 

One  and  one-half  story  store  and  loft 
building. 

Owner — E.   W.  Smith  &  Son,  215  Minna 

Architect' —  R.  W.  Jenkins,  243  Dia- 
mond St.,  S.   P. 

Contractor — Barrett  &  Hilp,  918  Harri- 
son   St.,    S.   F. 

ILnniber  —  Loop  Lumber  Co.,  Central 
Basin,    S.    F. 

KU-etrical  Work — V.  Lemoge,  281  Na- 
toma    St.,    S.    F. 

Sbeet  Bletal — Guilfoy  Cornice  Worlis, 
1233    Howard    St.,    S.    F. 

PlunibinK— Dowd  &  Welch,  3568  16th 
St.,   S.   F. 


Contract  Awarded. 

SHOP  Cost,    $20,000 

SAN  FRANCISCO,  Folsom  St.  near  10th 

One-story  concrete  shop  50x80x25.^95  ft. 

Owner — Max  Goldman,  418  Arguello, 
San   Francisco. 

Architect — R.  W.  Jenkins,  243  Diamond 
St.,  S.  F. 

Contractor — Barrett  &  Hilp,  918  Harri- 
son  St.,   a  F. 

trontract   Awarded. 

PACKING  HOUSE  Cost,  $12,000 

COUNTY  OF  SANTA  CLARA,  SE  cor. 
of  Bassett  and  Terraine  Sts.,  hav- 
ing a  frontage  of  100  ft.  on  Bas- 
sett by  depth  of  93.7  from  Sly  and 
having  a  frontage  on  Terraine  93-7 
ft.  by  a  uniform  depth  easterly  of 
100   ft. 

One-story    frame    packing    house. 

Owner— Pioneer  Fruit  Co.,  Wells  Fargo 
Bldg.,    S.    F. 

Architect — Charles  T.  Hepburn,  90  S 
6th,    San   Jose. 

Contractor — Ralph  J.  Sharp,  165  Pol- 
hemus,  San  Jose. 


NAPA,  Napa  Co.,  Cal. — Poultry  Pro- 
ducers' Association  of  Central  Cali- 
fornia, Inc.,  700  Front  St.,  San  Fran- 
cisco, plans  erection  of  $25,000  egg 
packing  plant  here. 


WOODLAND,  Yolo  Co.,  Cal. — Merced 
Concrete  Pipe  Co.,  of  Merced,  B.  J. 
Urkopina,  general  manager,  will  es- 
tablish a  plant  here  tor  the  manufac- 
ture of  concrete  pipe.  Est.  cost  $10,- 
000.  The  United  Concrete  Pipe  Co.  is 
reported  to  be  interested  in  the  new 
plant. 


Contract  Awarded. 

FACTORY  Cost,   $40,000 

SAN    FRANCISCO,   Bay   Shore   and   San 

Bruno  Aves. 
One-story   brick  and   steel   factory,   100 

by   210  feet." 
Owner — Schlage    Lock    Co.,     485     Oall- 

fornla  St.,  San  Francisco. 
Engineers    &    Contractors — The    Austin 

Co.    of    Calif.,    244    Kearny    St..    San 

Francisco. 


Sub-Contracts   Awarded. 

FACTORY'  Cost,  approx.  $300,000 

SAN  FRANCISCO.  Eleventh  and  Mis- 
sion  Streets. 

One-story  and  basement  reinforced 
concrete   fireproof   factory   plant. 

Owner — White  Truck  Co.,  1490  Market 
St.,    San    Francisco. 

Engineer — H.  J.  Brunnier,  Sharon  Bldg., 
San    Francisco. 

Contractor    —    Geo.    Wagner,    Inc.,    181 
S.   Park  Ave.,   S.   F. 
Sub-contracts     awarded     are     as  fol- 
lows: 

Excavatims^— The  Granfield  Co.,  180 
Jessie   St.,    S.    F. 

Reinforcing;  Steel — Edw.  L.  Soule,  912 
Rialto  Bldg.,  S.  F. 

L,uniber — J.  H.  McCallum,  748  Bryant 
St.,    S.    F. 

Cement — Henry  Cowell  Lime  and  Ce- 
ment   Co.,    2    Market    St.,    S.    F. 

Sand  and  Gravel — Bay  Development 
Co.,   Pier   54,   S.    F. 

Structural  Steel — Dyer  Bros.,  17th  & 
Kansas   St.,   S.   F. 

Sliiret  Metal — Forderer  Cornice  Wks., 
16th  and  Potrero  Ave.,  S.  F. 

Sc**l  Sash — U.  S.  Metal  Products  Co., 
330    10th   St.,   S.   F. 

I'laxtering — S.  F.  Plastering  and  Lath- 
ing   Co.,    872    Folsom   St.,   S.  F. 

Glazins — J.  B.  Crowe  and  W.  P.  Fuller 
Co.,    S.    F. 

Ornamental  Iron — Monarch  Iron  Wks., 
262     Seventh    St.,     S.    F. 

Elevators  —  Otis  Elevator  Co.,  2300 
Stockton    St. 

Electrical  Wiring — H.  S.  Tittle,  85  Co- 
lumbia  Sq. 

Plumbing,  Heating  &  Mechanical  Equip. 
J.  E.  O'Mara  Co.,  218  Clara  St., 
San    Francisco. 

Wood  Rolling  Doors — Union  Blind  and 
Ladder   Co.,    3535    Peralta,    Oakland. 

Vaults-Doors — Hermann    Safe    Co.,     216 
Fremont   St..   S.   F. 
Plumbing,     heating     and    mechanical 

equipment       incorrectly      appeared      as 

awarded   to  Union  Blind  &  Ladder  Co., 

in    "Reports"   of   March    11.   1925. 


LOS  ANGELES,  Cal. — Archts.  Noeren- 
Berg  &  Johnson,  401  Los  Angeles  Ry. 
Bldg.  .have  completed  working  plans 
for  a  2-story  reinf.  cone,  warehouse  and 
factory,  at  1924  Atlantic  St.,  for  South- 
west Hardware  Co.;  80x140  ft.,  stucco 
exter.,  comp.  rfg.,  steel  sash,  cem.  fls., 
2  elec.  freight  elevators,  skylights. 
Sprinkler  sys.,  ornam.  iron  wk.,  gas 
htg.,  offices. 


TUCSON,  Ariz.— H.  Block,  St.  Louis, 
Mo.,  has  made  inquiries  of  local  cham. 
of  comm.,  A.  H.  Condron,  secy.,  relative 
to  establishing  canning  factory  in  vi- 
cinity of  Tucson. 


SANTA  MARIA,  Santa  Barbara  Co., 
Cal. — O.  C.  Marriott  Co.,  Santa  Maria, 
has  signed  contr.  for  several  packing 
sheds  at  Miller  and  Jones  Sts.  for  Santa 
Maria  Ice  &  Cold  Storage  Co.,  J.  L. 
Doherty.   mngr. ;    $60,000. 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members  Builders'   E^chanKe) 

IMS   MABKIOT  ST. 

Phone  Market  811    San  Pranelseo 


"MacArthur  For  Piles" 

STRAIGHT  SHAFT  COMPRESSED  CONCRETE  PILE 
PEDESTAL  COMPRESSED  CONCRETE  PILE 
COMPOSITE  COMPRESSED  CONCRETE  PILE 

cover  all  lengths  and  conditions  without  change  of  rigging,  delay  and 
consequent  financial  loss. 

MacArthur  Concrete  Pile  & 
Foundation  Co.,  Inc. 

373  MONADNOCK  BUILDING,  SAN  FRANCISCO,  CALIF. 

PHONE  SUTTER  3549 
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SACRAMENTO,  Cal.  —  Northwestern 
Sugar  Keflnlng  Co.,  Bank  of  Italy 
Blag.,  Oakland,  plans  immediate  con- 
struction of  a  $1,BU0,000  beet  sugar 
refining  plant  at  i-Liesel  Station,  8- 
niiles  from  Sacramento  on  the  Sacra- 
mento Northern  Kailroad.  R.  H.  Moore 
of  the  Moore  Dry  Dock  Co.,  Oakland 
and  San  Francisco,  who  is  also  con- 
nected with  the  California-Hawaiian 
Refining  Corp.,  of  Crockett,  is  presi- 
dent of  the  new  company,  with  John 
Li.  Howard,  Jr.,  assistant  manager  of 
the  Howard  Terminal  Warehouse  Co., 
as  vice  president  of  the  concern.  Oth- 
ers interested  include:  John  Ryan  of 
the  Michigan  Sugar  Co.,  and  K.  R. 
Sudden  of  the  Sudden  and  Heitman 
L,umber  Co.,  of  San  Francisco,  and  W. 
H.  Ellison,  structural  engineer,  Pacific 
Bldg.,   San   Francisco. 


LOS  AJN'GELES,  Cal. — Archt.  John  M. 
Cooper,  321  Marsh-Strong  Bldg„  is 
preparing  plans  and  has  contr.  for  4-8to 
roinf.  cone,  warehouse,  144x217  ft.,  on 
7th  St.,  from  Towne  Ave.  to  Stanford 
St.,  for  Hayward-Wakefield  Co.  Cem. 
plas.  exter.,  comp.  rf.,  basement,  cem. 
tls.,  1  elec.  freight  elevator,  steel  sash, 
sprinkler  sys.,  fire  drs.  Bldg.  designed 
to   carry   4   additional   stories. 


t.OS  ANGELES,  Cal.  —  Archt.  John 
M.  Cooper,  321  Marsh-Strong  Bldg.,  has 
completed  working  plans  and  has  cont. 
at  about  ?260,U00  for  2-story  reinf. 
cone,  warehouse  on  Mateo  St.  near  Pal- 
metto St.,  for  H.  J.  Cole;  to  be  occupied 
oy  Barker  Bros.,  Inc.,  724  S  Broadway 
and  Bakersfield  and  L.  A.  Fast  Freight 
Co.;  158x267  ft.,  plas.  exter.,  comp.  rfg., 
cem.  fls.,  steel  sash,  skylights,  plate 
glass,  sprinkler  sys.,  elec.  freight  ele- 
vator, ornam.  iron  wk.;  bldg.  des.  to 
carry  4-sto. 


SANTA  BARBARA,  Santa  Barbara 
Co.,  Cal. — Pacific  Motor  Co.,  San  Fran- 
cisco, Is  negotiating  for  site  near  Se- 
rena on  which  it  contemplates  erecting 
automobile  assembly  plant. 


/.O.NG  BEACH,  L.  A.  Co.,  Cal. — C.  T. 
McGrew  &  Son,  1345  W  Ocean  Avenue, 
Long  Beach,  have  contr.  for  2-sto.  rein, 
cone,  automobile  bldg.  at  n.e.  cor.  50th 
St.  and  Long  Beach  Ave.  for  Albertson 
Motor  Car  Co.,  1540  S  Figueroa  St.; 
John  M.  Cooper,  321  Marsh-Strong  Bldg. 
aroht.;  101x300  ft.,  cone,  exter.,  comp. 
rfg.,  reinf.  cone,  loading  dock  17x300  ft., 
steel  sash,  sprinkler  sys.,  cem.  fls.,  wire 
glass,  skylights;  $200,000. 


SA.V  MATEO,  San  Mateo  Co.,  Cal. — 
Standard  Oil  Co.,  .Standard  Oil  Bldg., 
San  Francisco,  is  reported  to  be  con- 
tb..iplallng  the  establishment  of  a 
$lu0.000  distributing  and  storage  plant 
i).  San  Mateo.  R.  L.  Hayden,  local  man- 
ager for  the  company,  admits  that  the 
matter   Is   under   consideration. 


LOS  ANGELES.  Cal.  —  Calla  Lily 
Creamery  Co.,  1245  E  Windsor  Rd.. 
Glendale.  will  build  a  $250,000  cream- 
ery on  Its  site  at  San  Fernando  Rd.  at 
Riverdale  Dr.,  according  to  an  an- 
nouncement  by   its   president. 


GLENDALE,  L.  A.  Co.,  Cal. — Moran 
Co.,  Rm.  6,  Kerckhoff  Bldg.,  Los  Ange- 
les, has  completed  working  plans  and 
has  started  work  for  1-story  and  mez- 
zanine floor  steel  frame  factory  at 
Glendale  fur  Titania  Chemical  Co.;  70 
by  300  ft.,  oorr.  iron  walls  and  rf.,  steel 
sash,  wire  glass,  cem.  fls..  3  boilers; 
the  plant,  including  mach.  will  cost 
$200,000. 

FLATS 


To  Be  Done   By  Day's  Work  . 

FLATS  Cost.    $13,500 

SAN    FRANCISCO.    W    Guerrero      30      N 

Duncan.   2-story  &  basement  frame 

(4)   flats. 
Owner   —   Alfred    P.    Fisher,    1016    Nev. 

Bank    Bldg.,   San   Francisco 
Architect — None. 


Plans  Complete. 

FLATS  Cost,   $12,500 

SAN  FRANCISCO,   NE  Fulton  and  47th 

Avenue. 
Two-story    and    basement      frame      (4) 

flats. 
Owner — C.  A.  Hellberg,  481  Dewey  Blvd 

San   Francisco. 
Designer — A.   C.    Hamerton,    481    Dewey 

Blvd..    San   FrancUco. 


GARAGES 


Excavating    Contract    Awarded. 

GARAGE.  Cost.    $22,000 

SAN  FRANCISCO.  E  Powell  90  S  Jack- 
son   St. 

Two-story   concrete   garage. 

Owner^Joseph  Pasqualetti,  1705  Hum- 
boldt   Bank    Bldg.,    S.    F. 

Architect — None. 

Contractor  —  American  Concrete,  1705 
Humboldt    Bank   Bldg.,    S.    F. 

Kxcavating;  —  The  Granfield  Co.,  180 
Jessie  St.,   S  .F. 


Contract    Awarded. 

GARAGE.  Cost,     $85,000 

SAN    F'RANCISCO.      Fourth      St..      near 
Howard. 

Two-story    and      basement      reinforced 
concrete    garage    69x160. 

Owner— L.    C.    Ritzan. 

Architect — Powers    and      Ahnden,       460 
Montgomery     St.,    S.     F. 

Contractor — Louis     Johnson,     729     Occi- 
dental  Ave.,    San    Mateo. 
Construction    will    start    as    soon    as 

permit   is  granted. 


Plans  Being  Prepared. 

GARAGE.  Cost,    $100,000 

.SAN    FRANCISCO.      S.    Bush      St.      bet 

Kearny  and  Montgomery. 
Six-story  reinforced  concrete  garage. 
Owner — Withheld. 
Architect    —    Powers     &    Ahnden,     460 

Montgomery    St.,    S.    F. 
It  has   not  been  decided  at  this   time 
whether   elevator  or   ramp   system   will 
be    used. 


Contract    Awarded. 

ADDITION  Cost,    $40,000 

SAN  FRANCISCO.  S  O'Farrell  St.  68 
E  Taylor  St. 

Four-story  concrete  addition  to  public 
garage. 

Owner — Bohemian  Garage,  375  O'Far- 
rell St.,  San  Francisco. 

Architect — S.  Schnaittacher,  233  Post 
St.,  San  Francisco. 

Contractor — Barrett  &  Hilp,  918  Har- 
rison  St.,   San   Francisco. 


LOS  ANGELES,  Cal.— Until  3  p.  m., 
March  20,  bids  will  be  rec.  by  Archt. 
Loy  L.  Smith,  Rm.  205  City  Club  Bldg., 
833  S  Spring  St.,  for  alterations  to  pub- 
lic service  garage  at  220  S  Hill  St.  for 
city  of  Los  Angeles,  and  4-story  steel 
frame  and  reinf.  cone,  bldg.,  28x60  ft., 
connecting  garage  with  new  public 
service  bldg.  now  under  constr.  on  2nd 
St.  Work  will  consist  largely  of  under- 
pinning garage  and  constr.  new  sub- 
basement.  Structural  work  will  be  com- 
bination of  reinf.  cone,  and  strue.  iron. 
Contractors  must  be  familiar  with  un- 
derground work.  Deposit  of  $25  for 
plans,    to   be   refunded;    $160,000. 


Contract  Awarded. 

FLATS  Cost.    $10,000 

SAN  FRANCISCO.  E  Octavia  106  S  Mc- 
Allister   St. 

Two-story  and  basement  frame  (4) 
flats. 

Owner  —  Catherine  J.  Reese,  770  Bth 
Ave.,    S.    F.  ^ 

Architect — Jno.  J.  Foley,  770  5th  Ave., 
San   Francisco 

Contractor — Keneally  &  Mooney,  770 
6th  Ave.,   S.  F. 


Member  S.  r.  Builders'  B>xchang« 
Phone   Sutter  C700 

ALBERT  DEAN 

Random  Tariegated  Colors  Slate 

Booflng 

and 

Random  Tariegated  Colors  TQe 

Rooflng 

Composition   Roofing 

General  Roof  Repairing 

Samples  Submitted 

1M>  Jeaale  St^  Ban  Pnuiclae* 

Res.    4201    Mission    St 

Phone    Randolph    ttit 


SACRAMENTO,  Cal.  —  Jos.  H.  Ste- 
phens, president.  Merchants  National 
Bank,  2531  H  St.,  Sacramento,  has  pur- 
chased three  lots  at  the  northwest  cor- 
ner of  Ninth  and  L  Sts.,  and  plans  to 
erect  one  or  two-story  garage  and 
store  building;  will  be  90  by   160  ft. 


GOVERNMENT  WORK 
AND  SUPPLIES 


BAKERSFIELD,  Kern  Co.,  Cal.— Al- 
bert Sechrist  Mfg.  Co.,  Denver,  Colo., 
submitted  low  bid  at  $2,387.20  to  Install 
lighting  fixtures  in  new  Post  Office 
building.  Other  bids  were:  Kayllne 
Co.,  Cleveland,  Ohio,  $2500;  Beardslee- 
Chandler  Co.,  Chicago,  111.,  $3,040.75. 
Bids  referred  to  Washington  for  action. 

PALO  ALTO,  Santa  Clara  Co.,  Cal.— 
Louis  E.  Marie,  Sup't.,  Veteran's  Bureau 
at  Washington,  announces  $256,000  Is 
available  for  early  construction  at  the 
Palo  Alto  base  hospital.  This  amount 
will  finance  quarters  for  male  em- 
ployes. Building  for  occupational 
therapy  department.  Additions  to  the 
main  kitchen  and  new  administration 
building. 


SEATTLE,  Wash. — Henry  &  McFee, 
Northern  Life  Bldg.,  Seattle,  awarded 
cont.  by  Bur.  of  Yards  and  Docks,  at 
$1,187,648  for  const,  of  reinf.  concr. 
pier  at  Puget  Sound  for  bureau  of 
yards  and  docks,  navy  dept.  Approx. 
1200  ft.  long,  100  ft.  wide,  approach 
149   ft.   wide  and    117   ft.    long. 


SAN  DIEGO.  Cal.— Bids  ..re  being 
received  by  Custodian,  U.  S.  Quaran- 
tine Station  for  exterior  painting 
work;  date  to  open  bids  not  set  as 
yet.  Further  Information  obtainable 
from  Custodian  at  San  Diego. 


PHOENIX,  Ariz.— No  bids  received 
March  2  by  Supervising  Architect, 
Treasury  Dept.  to  remodel  electric 
passenger  elevator  In  U.  S.  Post  Office 
and    Courthouse,    Phoenix. 


MARE  ISLAND.  Cal. — J.  P.  Fletcher, 
Crockett.  Cal.,  at  $3648  awarded  con- 
tract by  Bureau  of  Yards  and  Docks, 
Navy  Department,  to  remodel  amuse- 
ment hall,  M-34,  Mare  Island;  time  for 
completion  75  days. 


LIVERMORE,  Alameda  Co.,  Cal. — 
Hipolite  Co.,  21st  and  Alameda  Ave., 
Los  Angeles,  at  $22,100  awarded  con- 
tract by  U.  S.  Veterans'  Bureau  to  fur. 
and  install  screens  at  Veterans'  Hos- 
pital   No.    102.    LIvermore. 


SAN  FRANCISCO— Until  March  25,  11 
A.  M.,  under  Specification  No.  5076.  bids 
will  be  received  by  Bureau  of  Yards 
and  Docks.  Navy  Department.  Wash- 
ington, D.  C,  to  erect  two-story  ex- 
tension to  storehouse  at  Marin  Corps 
Depot  for  Supplies,  San  Francisco.  Se« 
call  for  bids  under  official  proposal 
section   In    this   issue. 


SAN  FRANCISCO — Until  March  16, 
11  A.  M.,  bids  will  be  rec.  by  U.  S.  En- 
gineer Office,  85  2nd  St.,  under  Order 
No.  5874,  to  fur.  and  del.  Rio  Vista, 
Solano  county,  20-in.  wye  pipe  and  gate 
valves.  Further  information  obtain- 
able from  above  office. 


PORTLAND,  Ore.- Kenneth  L.  Coop- 
er, regional  manager  of  the  War  Vet- 
eran's Bureau,  Woodlark  Bldg.,  Port- 
land, announces  early  construction  Is 
planned  on  veteran's  hospital  for  Port- 
land;   est.    cost    $1,350,000. 


WASHINGTON,  D.  C— Until  April  8, 
11  A.  M.,  under  Specification  No.  5046, 
bids  will  be  rec.  by  Bureau  of  Yards 
and  Docks,  Navy  Department,  Wash- 
ington, to  erect  two  hangers,  one  at 
Naval  Operation  Base,  (Air  Station) 
Pearl  Harbor,  T.  H.,  and  another  at 
Naval  Operating  Station,  Coco  Solo,  C. 
Z.  See  call  for  bids  under  official  pro- 
posal  section  In   this   Issue. 


SAN  FRANCISCO  —  Contract  was 
awarded  at  $2029  to  W.  B.  McGowan, 
180  Jessie  St.,  S.  F.,  by  the  Construct- 
ing Quartermaster,  Fort  Mason,  to 
drive  piles,  etc.,  for  wharf  repairs  at 
Fort    Wlnfleld    Scott 
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BALLS   AND   SOCIETY 
BVILDINGS 


Contract  Awarded. 

BUILDING.  Cost,     |55,000 

RICHMOND,  Contra  Costa  Co.,  Cal. 
10th  St.   and  MacDonald  Ave. 

Three-story  steel,  brick  and  concrete 
building,  containing  stores  on 
ground  floor  and  lodge  rooms 
above. 

Owner — Richmond  Odd  Fellows  Assn., 
Riclunond. 

Architect — James  T.  Narbett,  910  Mac- 
Donald    Ave.,    Richmond. 

Contractor — W.     Snelgrove.,     Richniond. 


Commissioned    to    Prepare   Plans. 
MASONIC  TEMPLE.  Cost,   $35,000 

HAYWARD,   Alameda  Co.,   Cal. 
Masonic   Temple. 

Owner — Masonic   Lodge   of   Hayward. 
Architect — James   T.    Narbett,    910  Mac- 
donald   Ave.,   Richmond. 


Bids  Being  Taken  for  Plumbing,  Heat- 
ing and  Ventilating. 
LODGE    &    OFFICE  Cost,    $1,000,000 

OAKLAND,   SE   20th   St.  and  Broadway. 
Eight     and     15-story     tower,     six-story 
main    building,    class    A    lodge    and 
ofnce    building    150    by    134    ft. 
Owner — Elks   Hall   Assn. 
Archt.  &  Mgr.  of  Const. — Wm.  Knowles 
1214    Webster    St.,      Oakland      and 
Hearst   Bldg.,    S.    F. 
Building   will    contain    ft-om    75    to    90 
guest   rooms,    100%    baths. 

As  previously  reported,  contract  for 
structural  steel  was  awarded  to  the 
Judson  Manufacturing  Co.,  Emery- 
ville, Calif.,  and  excavating  to 
J.  Catucci,  1212  18th  Ave.,  Oakland; 
reinforcing  steel  to  Edw.  L.  Soule,  912 
Rialto  Bldg.,  S.  F.;  concrete  to  Chas. 
W.  Heyer,  Jr.,  Mills  Bldg.,  S.  F.  Terra 
cotta  to  N.  Clark  &  Sons,  116  Natoma 
St.,   San   Francisco. 

OAKLAND,  Alameda  Co.,  Cal. — Con- 
tract for  roofing  has  been  awarded  to 
Fearey  &.  Moll,  in  connection  with  the 
Athens  Club  Bldg.,  being  constructed 
on  Clay  St.,  Oakland.  Wm.  Knowles, 
1214  Webster  St.,  Oakland,  architect 
and    manager   of   construction. 


BURLINGAME,  San  Mateo  Co.,  Cal.— 
Masonic  Lodge  of  Eurlingame  is  having 
preliminary  drawings  made  for  a  $200,- 
000  store  and  lodge  building  to  be 
erected  in  Primrose  road  between  Bur- 
lingame  and  Howard  Aves. ;  will  be 
concrete  construction,  3  stories  in 
height,  with  auditorium,  lodge  rooms 
and  club  quarters.  Further  mention 
will  be  made  of  this  work  when  plans 
are    further   advanced. 


Date   of  Opening  Bids. 
THEATRE,    ETC.  Cost,    $75,000 

DUNSMUIR,   Siskiyou  Co.,  Cal. 
Three-story  Class   C   lodge   and    theatre 

building    (Italian    architecture). 
Owner — Dunsmuir    Lodge    of  MasonsI 
Architect  —    Carl    Werner,      Santa      Fe 
Bldg.,   San   Francisco. 

Theatre  will  occupy  first  floor,  oflJice 
rooms  on  second  floor  and  third  floor 
will   be  devoted   to   lodge   rooms. 

As  previously  reported,  bids  are  be- 
ing taken  and  will  be  opened  March 
16,    1925. 


WOODLAND,  Yolo  Co.,  Cal.  —  Bids 
will  be  asked  within  six  weeks  by  Rev. 
T.  W.  Horgan,  pastor.  Catholic  church, 
to  erect  church  social  hall  at  Walnut 
and  Court  streets;  will  seat  400.  Est. 
cost    $10,000. 


FAIRFIELD.  Solano  Co..  Cal. — N.  C. 
Bennett,  Fairfield,  awarded  contract  to 
erect  frame  and  stucco  (Hoffite)  hall 
building  for  the  S.  D.  E.  S.  organiza- 
tion at  Taylor  and  Jackson  Sts.  Will 
have  dance  floor,  50  by  75  feet. 


SANTA  BARBARA,  Santa  Barbara  Co 
Cal. — Elmer  J.  Boeseke  Jr.,  acting  for 
group  of  sportsmen,  has  purchased  233- 
acre  estate  of  H.  C.  Cox  in  Montecito  as 
site  for  polo  club.  New  clubhouse  is 
contemplated. 


BAKERSFIELD,  Kern  Co.,  Cal. — Su- 
pervisors will  purchase  site  for  a 
memorial  club  building  for  Stanley 
Little  Post,  American  Legion;  site  will 
cost  $7500. 


HOSPITALS 


Contract  Awarded. 

ADDITIO.V  Cost,    $35,000 

GILROY,    Santa    Clara    Co.,    Cal.    North 

End  I.  O.  O.  F.  Orphans  Home  Bldg. 
Two-story  class   A  addition   36x68. 
Owner — I.    O.   O.   F.    Orphanage. 
Architect — W.    H.    Weeks,    369    Pine    St., 

San    Francisco. 
Contractor — F.    R.    Siegrist    Co. 

Addition   will  contain     dining     room, 
study    rooms,    bedrooms,     nursery,    etc. 


FRESNO,  Fresno  Co.,  Cal.— Jolly  & 
Jolly,  Fresno,  at  $55,875  awarded  con- 
tract to  construct  anne-x  to  county 
hospital.  Barrett-Hicks  Co.,  1031 
Broadway.  Fresno,  at  $13,363  awarded 
contract  for  heating,  plumbing,  sewer 
and  gas  units  and  H.  J.  Wessel,  4751 
Balch  St.,  Fresno,  at  $6465  for  electric 
work.  Central  States  Electric  Co.  at 
$335  awarded  contract  to  install  an- 
nounciator  system   in   tubercular  ward. 


WOODLAND,  Yolo  Co.,  Cal. — Archi- 
tect W.  H.  Weeks.  369  Pine  St.,  San 
Francisco,  is  completing  plans  for  ad- 
ditions to  Woodland  Sanitarium.  About 
45  rooms  will  be  added  to  the  present 
structure. 


Ready   tor  Bids. 

POWER   HOUSE,  Etc.   Approx.    $200,000 

OAKLAND,  Alameda  Co.,  Cal.  Four- 
teenth   Ave.    and    E-27th    Street. 

Tu'o-story  and  basement  reinforced 
concrete  Class  C  pow'er  house  unit 
(boiler  plant,  garage,  linen  rooms, 
pathological  laboratory,  work 
shop,  etc.) 

Owner — Alameda  County. 

Architect — H.    H.    Meyers,    Kohl    Bldg., 
San  Francisco. 
Plans      are      obtainable    from      Geo. 

Gross,   County  Clerk,   Alameda   County. 

SALINAS,  Monterey  Co.,  Cal. — Drs. 
RoUin  and  Wiley  Reeves  plan  early 
construction  of  30-bed  hospital;  fire- 
proof,  one-story   in   height. 


SAN  FRANCISCO— A.  H.  Vogt,  $18,- 
770,  awarded  cont.  by  Board  of  Public 
Works  for  piling  and  concrete  work 
in  connection  with  Harbor  Emergency 
Hospital.  Other  contracts  awarded  on 
this  work  were:  Crown  Electric  Co.,  153 
Eddy  St.,  at  $2192,  electric  work:  M.  B. 
McGowan,  180  Jessie  St.,  at  $5183,  brick 
and  terra  cotta  work,  and  Oscar  Aaron, 
289   Fourth   St.,   at   $5622,   for  plumbing. 


PALO  ALTO,  Santa  Clara  Co.,  Cal.— 
See  "Government  Work  and  Supplies," 
this   issue. 


SANTA  CRUZ,  Santa  Cruz  Co..  Cal. — 
County  supervisors  vote  to  remodel 
county  hospital.  One  new  building 
will  be  erected  to  house  20  beds. 
Present  structures  will  be  repainted; 
Icitchens  and  dining  rooms,  enlarged 
and  a   refrigerating   plant    installed. 


LOS  ANGELES.  Cal. — Archts.  W"alker 
&  Eisen,  701  Great  Republic  Life  Bldg., 
have  prepared  preliminary  plans  for 
class  A  hospital  bldg.  at  First  and  Al- 
varado  Sts.,  to  be  known  as  Frank 
Wiggins  Memorial  Hospital.  It  will  be 
reinforced  concrete  construction  and 
will  contain  1000  beds.  Among  those 
interested  in  the  project  are  Drs.  Geo. 
P.  Waller,  Clifford  Loos,  Garnet  Grant, 
E.    H.   Anthony  and   Walter  Halleran. 


HOTELS 


Finished     Hardware       Sub     -     Contract 

Awarded. 
ANNEX.  Cost,    $1,500,000 

SAN    FRANCISCO,    SE    Cor    Geary    and 

Taylor    Sts. 
15-story   and    basement   class   A   annex 

to    Hotel    Clift     (200    rooms      100% 

baths). 
Owner — Clift  Realty  Co.,  San  Francisco. 
Architect   —   Fchultz    &   Weaver,    17   E. 

49th    St.,    New    York. 
Contractor — P.    J.    Walker   Co.,    Monad- 

nork   Bldg..   San   Francisco. 
Engineer — H.  J.  Brunnier,  Sharon  Bldg., 

San    Francisco. 
Finished    Hardware — Palace    Hardware 

Co.,   581   Market   St.,   S.   F. 


Figures  Being  Taken. 

HOTEL    &    P.    O.    BLDG.      Cost,    $35,000 

SOUTH    SAN    FRANCISCO,    San    Mateo 
Co.,    Grand    Ave.,    near    Linden. 

Two-story   reinforced  concrete  hotel  & 
P.    O.    building. 

Owner — Wit  held. 

Architect — Ernest  L.  Norberg,  593  Mar- 
ket  St.,   S.   F. 
Bids    are    being   taken    for   a   general 

contract. 


Commissioned   To   Prepare   Plans. 

HOTEL  Cost,  $ — 

SAN  JOSE,   Santa  Clara  Co.,  Cal.,  Mar- 
ket and  San  Carlos  St. 

Six-story   class   A   hotel   to  contain  ap- 
proximately  200   rooms. 

Owner — Saint    Claire    Realty    Co.    (T.    S. 
Montgomery,   president),    San   Jose. 

Architect — Weeks  &  Day  315  Montgom- 
ery  St.,  San   Francisco. 
The  plans  are  very  indefinite  at  this 

time,    as    to    size,    style    of  architecture, 

etc. 


f      X^^g[ElMl[IIF!lT 


THE 
EASY  HARDWARE 


Any  carpenter — whether  he  is 
familiar  with  it  or  not — can 
make  a  perfect  installation  with 
WHITCO  on  old  or  new  sash 
easier,  quicker  and  more  eco- 
nomically than  with  any  other 
kind  of  hardware. 
Made  in  3  sizes — 8  inch,  12  inch 
and  16  inches  long.  Take  case- 
ments up  to  48  inches  wide. 

Manufactured  by 

IDEALERS  INlIBUILDINCUsrEClALTES 
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Planned.  PORTERVILLE,     Tulare     Co.,    Cai.—  HANFORD     Kines    To      fa  I            Rirt= 

HOTEL                                         Cost,   $300,000  Wood-Watkins    Electric      Co..      Porter-  were     received    and     one nedbv~P^ 

SAN    FRANCISCO,     B    Jones    north    of  viUe,  at  $7650  awarded  cont.  by  Vanda-  Piokerill     county    cle?k     to    erer-t    V»f" 

Geary   St.  lia    Irrigation    District    to    const.    3-mi.  erans.      Memorial    R  lilrtine     in    Tr,r,L^:,^ 

Class  A  hotel,   200   rms.,   60x200.  power   line      including     installation      of  Civic         Center            ^iarw         .<•          i?*^^ 

°^"foTJt''"san  pTan^cisco  "■   '''"   ^"'"  ^"'"'^'^^^'   '''-  '^t  Pump  plants.  land,    archUecTs,    Rowln' Bldg..*Fres''no: 

ton  fat.,  ban  J-rancisco.  nwAru      FTT     t  „..      4„<,„i^-  Segregated    bids    are     wanted    for     (1) 

TACOMA,    Wa-;ir^George    C.    Bott  Gaf=i^E.?c^l'p?iies''t^-cft°;  fo^^frl'^!  fw^rfj  r/k''%'°"oo'ff^."^f.r^T^    'V 

has   leased   property   at   s.   e.   cor.   South  chise  for  electric  distrib.  sys.  with  con-  fne-    IheeT  .^^foi  ™/J^^,        f 'i,*    l."  ""}^: 

10th   and    Pacific   Ave.,   to    C.    B.    Hurlev  duits,      etc..    in      portions      of      Orange  fafnfint                    ^°^  *"''  heating;   (6) 

who    plans    erection    of    $250,000    hotel  County     Rd.     and     Long     Beach-Naples  /.„          ■    .,.      * 

building   on   the   site;   will   be   fireproof  highway.     Ollie  B.   Padrick.   city  clerk.  gj^     f^ll'^w-      '"""*''""^'    ""•    ^ 

construction      containing      approx.      140                                         tj,        X        Vi?     Ui 

rooms   with    stores   on    ground   floor.  LOS    ANGELES,    Cal.— Until    3    P.    M..  ,„,    '  ^  Washburn,           Hanford 

Mai-.  20,   bids  will  be  rec.  by  Pub.   Servl  r, i^Tf'^^p^'^i    • ■■ $24,400 

SAN    JOSE,    Santa    Clara    Co.,    Cal.—  Comm.,  207  S.  Broadway,  for  submarine  t     S.     I,  ""    ^edeau,    Fresno 24,980 

Henry    H.    Nelson,    former    operator    of  cable    under    spec.    P-349.      Jas.    P.    Vro-  i      xi     ,.°T("'    Hanford 25,744 

the     Occidental    Hotel    at     Santa     Rosa  man,    secretary.  ^-     H.    Mellencamp,     Fresno 26,600 

and  one  of  the  lessee-s  of  the  new  hotel                                         t^arl    Nelson,    Hanford    26,799 

now   under   construction    at    Marysville,  A.     C.     Neal,     Lemoore 27,626 

plans  early  construction  of  a  $1,000,000  TACOMA,    Wash. — Until    March    17,    2  .,    ,^                 Contract    No.    2 

hotel  in  San  Jose  to  contain  250  rooms.  P-    m..    bids    will    be    rec.    by    Comm.    of  ''•    *1-   Brown    (awarded)    Fresno.      5,100 

SACRAMENTO.    Cal. — See    "Theatrts"  Light  and  Water  to  fur.   15.000   lbs.   No.  Spring    &    Marchant,    Porterville     5,125 

this  issue.  Plans  being  made  to  remodel  2/0  DB   Weatherproof  copper  vi^ire;   15,-  Paul    Kindler,    Fresno    

department  store  for  hotel,  theatre  and  000  lbs.  No.   1/0  DB  Weatherproof  Cop-  D.    A.    Moore,    Fresno     5,330 

stores.  per    Wire;    5000    lbs..    No     2    DB   Weath-  Rlectrical    %Vork    Contract    No.    3 

erproof    Copper    Wire;    25,000    lbs..    No.  Abott    Electric    Co.,    Hanford....      1,665 

LOS   ANGELES,    Cal.    —    Archt.    Fred  2/0  Bare  Copper  Wire,   7   strand.  Browning    Electric    Co..    Hanford      1,800 

Dorn,    525    Marsh-Strong   Bldg.,    is    tak-                                         Electric    Const.    Co.,     Fresno 2.335 

ing  bids  for  3  story  class   C  brick  store  (Bids     taken     under    advisement.) 

and  hotel  bldg..  at  s.w.  cor.  7th  St.  and  OLYMPIA,     Wash.     —     Northwestern  Roofing    Contract    No.    4 

Central    Ave.,    for   Frank    R.   Strong;    14  Power   and    Light    Co.,      Port      Angeles,  Valley       Lumber      Co,,         Fresno 

stores   and   SS-rms.  with   50%  baths  and  Wash.,    files      application      with      State  (awarded)      320 

each   rm.   with   lavatory;    173x143x33  ft..  Supervisor  of  Hydraulics   for  permit   to  Fresno     Roofing    &     Paint    Co...         428 

L-shape,    part    basement,    mezzanine   fl.,  appropriate  -eOO-sec.   ft.  water  from   El-  Gordon     Roofing    Co.,    Fresno...         465 

press,  br.  facing,  terracotta  trim,  oomo  wha    river    in    Clallam    county.    Power  C.    E.    Mullin,    Fresno     505 

rfg.,  plate  glass,  skylights,  copper  store  plant    proposed    to    generate       7500-h.p.,  Fresno    Sheet    Metal    &    Roof   Co.         548 

fronts,    cem.    and    pine    fls.,    tiled   baths,  est.  cost   $800,000.  Impounding  dam  160-  Plunibine    Contract    No.    5 

pine   trim,   steam  htg.   sys..  storage  wa-  ft.    high   400-ft.   long.  Horlick   -   Clow       Co.,       Hanford 

ter    htr.,    steel   sash,    metal    lath,    struc.       ^ (awarded)     B122 

steel.                                                                                  " Ford    and    Berry,    Hanford 5510 

PUBLIC    BUILDINGS  Kingsburg    Plumb.    Co.,      Kings- 

LOS  ANGELES,    Cal.   —  W.    E.    Chad-       -  u""?*  tV-V^A ^ ^^'^ 

wick,    424    Union    League    Bldg.,    is    pre-       Barrett-Hicks    Co.,     Fresno     5599 

parins;   plans   for   3-story   and   basement  Commissioned    to    Prepare    Plans.  n'^?;I"""o      n    w     !°"'Tr  '"*^^"'i    ••■       *^^'^ 

iOO-rm.    class    C   hotel   and    bath    house,  COMFORT  STATION               Cost,  $14,000  ,.?,""v,>        ,P^ol'*'''^s.     Hanford 6137 

60x100  ft.,  on  n.e.  cor.  Chicago  and  Ca-  SAN    FRANCISCO,    Golden    Gate    Park  Si-      r      i^l       \v         'A   ^'^'^lia 

ble    Sts.,    to    be    erected    by    the    Beaver  near    ball   grounds.  Visaua    Plumbing    Co 

Constr.    Co.,    1019    S    Main    St.    for   Aron  Comfort    Station.  Painting   Contract    No.   O 

Schwartz.    Basement    will    contain    main  Owner — City    of    San    Francisco.  i.ert    Garwood,    Fresno     1365 

and    auxiliary    pools,      reception      room.  Architect— Weeks     &     Day,     315     Mont-  A.    R.    Nelson.    Hanford     1616 

massage  and  elec.   treatment  rms.,  bar-  gomery  St.,   S.   F.  J-    E.    D.    Harrison,    Fresno     ....       1700 

ber    shop,    baths    and    washrm. ;    1st    fl.                                      p-  .^«''".^'^yv    |-'>"    Francisco....       1852 

large    lobby,    reception    rm.,    restaurant,  ^.,„  i;    .,  ■  „  "^-''^''x^^^']    Francisco 2000 

washrm.,   dormitories;   2nd  and  3rd  fls.,  ^^A^Y   CITY,    San    Mateo    Co.,    Cal.   —  ^/il     Bros..     Hanford     2580 

dormitories  and  bedrms.;  compl  rf.  face  Following  bids   were   received  by  B.    C.  Max    Bennett.    Dinuba 

brick    art  stone  and  enamel  brick  trim  Ross,    city    clerk,    to    erect    frame    fire-  Painting   bids   were   taken   under   ad- 

struc.'    steel,    fire    escapes,       pine       and  |j,°y5'?    ."?     ^ot     27,     Block     6,     HiUcrest  visement. 

cone,   fls.,  pine   trim,   comp.  bath,   steam  p    "?       f'^i"-               n    i       r-  

htg.    sys.,    aut.    water    htr      chlornater       Horace    FeUowS'    Daly    Citv 2635  PITTSBURGH,  Contra  Costa  Co.,  Cal. 

and  filter  pump,   boilers;   $100,000.  Bids   were^ej'ecTed^bv   the 'iBoard   of  -Architect  A.  W.  Cornelius,  Merchants 

Tn<3  AlvirFTFS  Pa1  Aroht  H  r  Trustees  and  new  bids  will  probably  National  Bank  Bldg.,  San  Francisco, 
Corwfn  A^  WaskfngToli  St  is  pr?:  ""^  "^^^^^  ^"^  shortly.  "^  ^  commissioned  by  city  council  to  pre- 
1- or  win,  i_3  vv  wasiiinsioii  oi.,  is  pre  pare  plans  for  new  library  to  be  erect- 
paring  preliminary  plans  for  a  5-story  ed  in  Ninth  Street  facing  the  city  hall. 
fo^al^'culnt  ;"l86-rms.  '\vUh"S'oO% 'biths;  ra''.?%t''on?lf%^o"\  oT^h^^  ^"f  ^'^^  ''"'''  ^'""^truction  is  contemplated. 
PJ^^^-l^'"-  ''"'i  'e7=>-  ^°"a  facing,  92  by  telle,  subm.  "low  bid  at  $25  267  To  HANFORD,  Kings  Co.,  Cal.  —  Until 
1'°  ."•■  .c°mp  rfg.,  plate  glass,  sky-  county  Mar.  9  for  graifite  work  at  Pa°  March  23,  8  p.  m.,  bids  will  be  received 
liBhts.  tiled  baths,  steam  htg.  sys.,  2  triotic  Hall.  Other  bids  Watkins  c5  by  D.  C.  Williams,  city  clerk,  to  fur. 
aut  elec.  elevators,  pine  trin>  tile  $42,895;  W.  R.  Farris  $45'oOO-  McGrewer  ^''^  '"^'a"  electric  fixtures  and  winch- 
lobby,   ornam.   iron   work;   $300,000.  &  Simpson,  $49  361     Henry  Dec    &  mI?  ««   '"   Municipal   Auditorium,    according 

. ble  Co.,  $52.750;' Western  Art  Stone  Wks  4?,       specifications       prepared     by     City 

„^ „,    ,  „„„  $56,056;  Mission  Staff  .«•  .Stono  Co     JiIQ  Electrical       Inspector     and     on     file    in 

POWER    PLANTS  500';    Sarsi    studios     $62,500°    kenda!l&  office    of    city    clerk.      Cert,    check    10% 
Delaney    $78  415       '    '      ■   "    ■    ^«""»"    &-  payable   to   city    req.    with    bid. 
aney,  5>(s,4ib.  g^j^,    JOSE,    Santa    Clara    Co.— R.    O. 

LOS      ANGELES.      Ci-I-- Busch-Selzer       _^^,~y^^^^^.,„^  ,^                 , Summers,     San     Jose^     submitted       only 

Bros..    Diesel    Eng.    Co.,    awarded    cont.  jrSU2SSICZeS:5SI&SSlCZ£=SCie^2&l  bid    for   repairs    to    City    Hall,    and   was 

by  Pub.  Serv.  Comm.  at  $50,680,   f.   o.   b.  3i                                                                                  m  awarded  contract  at  $3983. 

Los    Angeles    for    one    750    brake    h.    p.  t?                                                                                 ci  „                           "^ 

Diesel  engine  under  spec.   749.     General  (H                                                                                fS  SAN    LEANDRO,    Alameda   Co.,   Cal. — 

Elec.    Co.    was   awarded   cont     for    2300-  i\                                                                                  P  Mayor    Edwin    Duck    recommends    early 

volt.    3-phase    electrical  equip,   for   gen-  Si          '^   lialnting   and    decorating    or-     1^  construction  of  new  city   hall   building, 

erating  set  under  same  spec     at   $6714,  O    sanitation    that    nridcs    itself    In     S  ^em^frl'nnen^s "'"''''    ^"^'^«'1"^"^«    '°    '"^'^t 

deliv.    16    weeks,    also    f.    o.    b.    Los   An-  Sf     ,,,„    t^...,i^,„         „             ,,                 .  ^      Ri  requirements. 

gelgg  1       t"e    trailition    of    ex€?ellence    and     IP  

^     craftsnian.ship       maintained       for     K  SAN    FRANCISCO   —    J.    J.    Mahoney, 

LOS  ANGELES,  Cal. — Until  3  P.  M.,  »  over  40  vears  6  ^"°<1  Bldg.,  at  $54,523  awarded  con- 
April  7,  bids  will  be  rec.  by  Pub.  Serv  if  In  tract  by  Board  of  Public  Works  for 
Comm.,  207  S.  Broadway,  for  Compen-  j  May  we  not  coonerate  tviti.  ^^^  \l  general  construction  of  Southern  Po- 
sated  Pilot  wire  protection  system  un-  gi  ,  "i  cooin-rate  with  j-on  JD  i,ee  .station  at  4th  and  Clara  Sts.  Other 
der  spec.  P-347-470.  Jas.  P.  Vroman,  H  econonij-  of  quality?  «  contracts  awarded  in  connection  with 
•ecretary.  if          «»                      -                                                ff  "^'s    project   were:   heating   and   plumb- 

II          Our   oiM-rations    are   .state-wide.      I  ing,     J.     E.     O'Mara,     21S     Clara    St.,     at 

LOS    ANGELES,    Cal. — Until    3    P.    M.,  R     An  inquiry  will  receive  our  care-     t?  $8100;    electric    work,    Dowd-Seid    Elec- 

Mar.  24,  bids  will  be  rec.  by  Pub.   Serv.  41      ful   con.sideration                                        H  f'"^   Co.,   2369   Mission   St.,   $2500. 

Comm.,    207    S.   Broadway,   for   bare   and  ?1                                          '                                       |f     

insulated    wire    and    cable    under    spec.  feT                                                                                 M  — ^^^-^^^— ^^.^^_^_^_ 

P-348.     Jas.  P.   Vroman,  secy.  ||                                                                                  ||  RESIDENCES 

OLYMPIA,     Wash.    —    F.    R.     Brown,  B     «       .^                                                           n,  ~— — 

mit  to  appropriate  250  cu..  ft.  water  Vr  |j              PaiHterS  <  DCCOratOrS              ^  ^4'°?  $^Oo1)-  eacS''          ^'    ''""°     '^■• 

oountv°^or    min1n^""n'",in!n^     ,^,f^»'"i'''  ^                                SINCE  1885                                «  SAN  FRANCISCO.     W  46th  Ave.,  69   119 

and   power     deveronmTnts        'O  000  h  i,  If       374  GUERRERO  STREET  •  market  1709        TT  S4  and   144  S  Anza  St.  and  S.  Anza 

hydro-electric    plant    to    cost  "$i  500  00()  M                         JAM  FBANCISCO                         Ji  „.      ^0    and    60    E    46th    Ave. 

is  planned;   impounding  dam   for  power  B                               Los  ANostEs                               «  resfdlnces                  basement       frame 

plant  would  be  100-ft.  high,  400-tt.  long  5f  _^                                                                                  ff  Owner--Alvin    T    qtern     647   Mi^.=  ion    <!t 

and  600-ft,   waterfall  would  be  utilized.  li^JSSZSS^;SZClS^CJS^ClS^5sir  0^^"|'pAlvin   J.   Stern,   647   Mission  St.. 
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Contract    Awarded.  ,,.,  ^nn 

RESIDENCE  Cost,    $12,500 

LOS  GATOS,   Santa   Clara   Co.,   Cal. 

Two-story  8-room  frame  country  resi- 
dence. 

Owner— M.  Weldman. 

Architect — C.  O.  Clausen,  Hearst  Bldg., 
San  Francisco. 

Contractor — J.   C.   Monk,   Los   Gatos. 

rians    Beinf?   Prepared.  .,„„„„ 

RESIDENCE.  Cost.  $12,000 

SAN    FRANCISCO,    Forest    Hill. 
One-story    and   basement,     hollow     tile 

and   frame    residence. 
Owner— A.    B.   Austin. 
Architect— Willie    E.    Huson.    Mill    Val- 
ley,   Cal. 

Contract  Awarded. 

RESIDENCE  Cost,  $15,550 

COUNTY  OF  SANTA  CLARA,  corner  of 
Cowper  and  Seale  Ave.  being  lots 
7,  8  and  por.  of  lot  6,  all  in  blk. 
22,   South  Palo  Alto. 

Two-story    residence    with    garage. 

Owner — Ella  M.  Campbell,  Palo  Alto. 

Architect — John    Branner,    251    Kearny 

Contractor— The  Minton  Co.,  130  Uni- 
versity, Palo  Alto. 

Contract  Awarded. 

HOUSE  Cost,    $11,250 

COUNTY  OF  SANTA  CLARA,  lot  20 
Naglee   Terrace    in   San   Jose. 

Two-story  house  and   garage.       

Owner — E.  L.  Bothwell,  540  E  William 
San   Jose.  ,„    „ 

Architect — Warren  SkiUings.  515  Gar- 
den  Citv  Bank   Bldg..   San   Jose. 

Contractor — G.  M.  Lotta,  25  Rhodes  St., 
San  Jose. 


BEL-AIR,  L.  A.  Co.,  Cal.  —  Archts. 
John  P.  Krempel  and  Walter  E.  Erkes, 
Bradbury  Bldg.,  are  preparing  plans 
for  residence  at  Bel-Air  for  Dr.  C.  J. 
Engstrom.  320  S  Norton  Ave.  Frame 
and  plas.  const..  17  rms..  6  baths,  clay 
tile  rfg..  oak,  gum  &  white  cedar  trim, 
oak  fls..  mantels,  tiled  baths,  unit  htg. 
water  htr.,  ornam.  iron  garage  for  3 
cars  and  living  quarters  for  gardener; 
$45,000. 


MARYSVILLE,  Yuba  Co.,  Cal.— Mc- 
Daniel  &  Burroughs,  Marysville,  at 
approx.  $20,000  awarded  contract  by 
various  clients  to  erect  six  frame  and 
plaster  cottages;     ^ 

LOS  ANGELES,  Cal.— Harold  L.  Shaw 
3>i09  Wilshire  Blvd..  Los  Angeles,  will 
build  part  1  and  2-story,  20  4-rm.  unit, 
fr.  and  stucco  bung,  court,  90x200  ft., 
on  Sycamore  Ave.,  for  Allan  Holton; 
tile  and  comp.  rf.,  tile  baths  and  drain- 
boards,  aut.  water  htrs.,  gas  rads., 
hdwd.  fls.,  pine  trim,  wallbeds.  refrig- 
erators,  springier   sys;    $50,000. 

PASADENA,  L.  A.  Co.,  Cal. — Archts. 
Marston,  Van  Pelt  &  Maybury,  25  S 
Euclid  Ave.,  Pasadena,  and  422  Union 
Oil  Bldg..  Los  Angeles,  are  preparing 
working  plans  for  14-rm.  2-story  and 
basement  dwlg.  near  Linda  Vista  bridge 
Pasadena,  for  W.  W.  Stephens.  Hollow 
tile  walls,  stucco  exter.,  cast  stone 
trim,  tile  rfs..  steel  sash,  tile  and  hdwd 
fls.,  hdwd.  trim,  tile  baths  and  drainbds, 
mantel,  ornam.  Iron  unit  sys.  htg;  $50,- 
000. 


LOS  ANGELES,  Cal.— Archts.  Mar- 
ston. Van  Pelt  .S:  Maybury,  25  S  Euclid 
Ave..  Pasadena  and  422  Union  Oil  Bldg., 
Los  Angeles,  are  preparing  working 
plans  for  18-rm.  2-slory  and  basement. 
Norman  French  style  dwlg.  in  Bel-Aire 
district,  Los  Angeles,  for  Mr.  Reticker. 
Brick,  timber  and  plas.  exter.,  cast 
stone  trim,  slate  rfg.,  wrought  iron, 
.stone  mantels,  tiled  baths  and  drain- 
bds., tile  and  hdwd.  fls.,  hdwd.  trim, 
steel  sash,  leaded  glass,  unit  htg.  sys; 
$65,000. 

LOS  ANGELES,  Cal. — Harley  S.  Brad- 
ley, 8S35  Sunset  Blvd.,  will  build  2-sto. 
and  basement,  12-rm.  res..  118x46  ft., 
on  Har  Id  Way,  bet.  Kings  and  Queens 
Rds.,  for  John  A.  Evans.  Tile  and 
comp.  rf.,  art.  stone,  wrought  iron,  oak 
dlato  tile  and  cork  tile  fls..  4  tiled 
and  1  comp.  bath,  brick  tile  terrace 
paving,  fireplaces,  elec.  controlled  unit 
htg.    sys..   De   Luxe  water  htr.;   $40,000. 


PASADENA,  L.  A.  Co.,  Cal. — Archts. 
Marston,  Van  Pelt  &  Maybury,  25  S 
Euclid  Ave.,  Pasadena,  and  422  Union 
Oil  Bldg.,  Los  Angeles,  are  preparing 
working  plans  for  12-room  2-slory  and 
basement  dwlg.  on  Lombardy  Kd.,  Pas- 
adena, for  Mr.  SklUen.  Hollow  tile 
walls,  .stucco  exter.,  cast  stone  trim, 
tile  rfg..  mantel,  tile  and  hdwd  fls.. 
hdwd.  trim,  steel  sash,  tile  baths  and 
drainbds.,  ornam.  lion,  unit  sys.  htg.; 
$45,000. 


SCHOOLS 


Contracts  Awarded. 

BUILDINGS.  Cost,  $200,000 

LEKKELEY,    Alameda   Co..    Cal.      Arch 

St.   and  Hearst  Ave. 
Reinforced    concrete    and    brick    school 

building,     library      and       dormitory 

l>uilding     (1st    unit    of      group      of 

buildings). 
Owner    —    Pacific    School    of    Religion, 

Berkeley. 
Architect — W.  H.  Ratcliffe,  Jr..  Mercan- 
tile   Trust    Bldg..    Berkeley. 
General  Contractor  —  Walter  Sorenson. 

2940    Piedmont    Ave..    Oakland. 
Following     separate     contracts    have 
been    awarded    by   the   architect: 
Plnjubine — Ai     M.     Poulsen,     616       41st 

St.,   Oakland. 
c:ieetrical     Work    —     Capital     Electric 

Wks. 
Sub-contracts 
lows: 
I'InsterliiE    and    Maxonry— Wm.    Makln. 

351    12th    St.,   Oakland. 
Concrete — F.    E.    Nelson,    3090   King   St., 

Berkeley. 
Brick — S.     McPherson,     505       17th       St., 

Oakland. 
.Stone — Idaho    Stone    Co.,    Boise,    Idaho. 
Faulting — E.    Jarvis,   1230   AUston   Way, 

Berkeley. 
Glass — Cobbledick    and       Kibbe       Glass 

Co..   301   Washington   St..   Oakland. 
Rooflne — Fibrestone     &    Roofing      Co., 

51    Ringold    St..    S.    F. 


vere    awarded    as   fol- 


"Westest" 

Dead  Front  Safety 

Panel  Boards  with 

Cabinet 

New     style     duplex,     type 

as    illustrated.    "Westest" 

Dead     Front     Panels     are 

absolutely  dead  front,  yet 

thev  are  easily  accessible 

for"  testing.      Fittings  are 

G.    E.    standard    and    are 

mounted    on    Johns-Man- 

vllle       ebony      asbestos 

wood.      Plates    and    trim    are    in    Special    Crystalac 

Finish.       All     "Westest"    Panels    are     approved     by 

the   National   Board   of   Fire   Underwriters. 

Western  Safety  Mfg.  Co.,  Inc. 

Member    California    Development    Association 
California  Electragists'  Asxoeiatlon 


"WESTEST" 

ELECTRIC  PRODUCTS 

1264  Folsom  Street 

San  Francisco 

Phones: 


Enclosed  extemally  operated 
Safety  Switches,  Knife 
Switches,  Metal  Switch  and 
Cut-ont  Boxes,  Safety  Panel 
Boards. 

CatBlOK  and  Prices  on  Request 


A  "Plttsbnrg"  Antom«tic 
GflM  Water  Heater  in- 
gtalled  in  the  Home  Isdl- 
cates  high  qnality 
thronghonti 

Recommended  and  specl- 
Bed  by  all  of  the  leading 
architects,  plumbers  and 
builders. 

Consider  the  hl^h  merit 
of  the  Pittsburg  coupled 
with  "Pittsburg  Perfect 
Service." 

"Hot  water  quick  as  a 
wink  " 


PITTSBURG  WATER  HEATER  CO. 

Makers  of 
"PITTSBURG     AUTOMATIC" 

"BUNOALOW    AUTOMATIC" 

STORAGE   SYSTEMS 
and  "LION"  TANK  WATER  HEATERS 


309  13th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 
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Contract  price  of  Walter  Sorenson 
was  $149,000,  which  does  not  include 
electrical  work,  heating  plant,  etc. 
These  contracts  will  be  awarded  sep- 
arately. 

This  is  the  first  of  a  group  of  build- 
ings to   be   constructed   at  a   later  date. 


Working  Drawings  Being  Prepared. 
SCHOOL  Cost,    $55,000 

DECOTO,    Alameda  Co.,    Cal. 
One-story    frame    and    stucco,    8-class- 

room  and     auditorium     elementary 

school    building. 
Owner — Decoto    School    District. 
Architect — H.    H.    Meyers,    Kohl    Bldg., 

San   Francisco. 
Plans  will  be  ready  for  figures  about 
April    1st. 


WILMIXaTON  PARK,  L.  A.  Co.,  Cal. 
— Archt.  Homer  Glidden,  2638  Artesian 
St.  (CA  1879),  has  completed  working 
plans  for  1-story  and  part  2-story,  IS- 
unit  school,  140x110  ft.,  at  Wilmington 
Park  school  site,  1132  End  Ave.,  for 
Los  Angeles  bd.  educ.  Bids  will  be 
called  for  soon.  Auditorium  to  seat 
300;  press,  and  ruff,  brick  exter.,  tile 
and  comp.  rt.,  hoi.  tile  and  fr.  partit., 
reinf.  corridors  and  stairs,  wood  truss- 
es, ceni.  and  maple  fls.,  steam  htg.; 
$111,000. 


OAKLAND,  Cal. — Until  March  24,  9:45 
A.  M.,  bids  will  be  rec.  by  J.  W.  Edge- 
mond,  Sect'y.,  Board  of  Education,  211 
City  Hall,  to  erect  Cole  School,  Union, 
12th,  Poplar  and  10th  streets.  Separate 
bids  are  wanted  for  (1)  general  con- 
struction; (2)  plumbing,  heating  and 
ventilating.  Fireproof  construction; 
est.  cost,  $200,000.  See  call  for  bids 
under  official  proposal  section  in  thi.^ 
issue. 


BEVERLY  HILLS,  L.  A.  Co.,  Cal— 
Archt.  George  A.  Howard,  Jr.,  is  com- 
pleting working  plans  for  a  group  of 
1-story  English  brick  school  bldgs.  at 
Beverly  Hills  for  Berkeley  Hall  School; 
auditorium  bldg.  to  seat  300  and  recept- 
tion  rms..  dressing  rms.,  locker  rms. 
and  sloyd  dept.  in  part  ba.sement,  2 
classrm.  bldgs.  "with  4-rms.  and  2-rms. 
each  with  offices;  brick,  stucco  and 
half  timber,  sliingle  rfg.,  hd^vd.  fis., 
pine  trim,  gas  unit  htg.  sys..  storage 
water   htr..   tile   wk..   ornam.   iron   work. 


VAX  XUYS.  Los  Angeles  Co.,  Cal.— 
Until  9  a.  m.,  March  25,  bids  will  be 
reed,  by  Los  Angeles  bd.  educ,  at  761 
Los  Angeles  Cham,  of  Comm.  Bldg.,  for 
erection  of  new  2-sto.,  12-unit  school, 
60x150  ft.,  proposed  for  McKinley  Home 
School  site,  4701  Wi)Odman  Ave.,  Van 
Nuys.  Separate  bids  on  general, 
plumbing,  heating  and  ventilating', 
painting,  and  elec.  wiring.  Plans  and 
spec,  obtainable  at  761  Los  Angeles 
Cham,  of  Comm.  Bldg.  Cert,  or  cash, 
check  or  bond  57c-  Wm.  A.  Sheldon, 
secy.  Plans  by  bd.  educ.  archtl.  dept. 
Stucco  exter.,  tile  and  comp.  rf.,  reinf. 
concr.  corridors  and  stairs,  cem.  and 
maple    floors.    $84,000. 

MARTSVILLE,  Yuba  Co.,  Cal. — Elec- 
tion will  be  held  March  27  in  Fruitland 
Union  School  District  to  vote  direct 
tax  of  $1500  to  improve  school  grounds. 
Mrs.    Ethel  Hedge,   clerk  of  district. 


CLAWSON    PATENT 
CHIMNEY   CO. 


CXAWSON'S    PATENT  CHIMNEY 

la  the  Moat   Complete  on   tlie 

Market 


Cl,A  WSOUrS     P^RNAOE     GRATE 
(or  Gas,  Coal  or  AVood 


OIiAWSON'S 

HOODS  and  DAMPERS  tor 

Open    Ftreplaeca 


Experts    In    Cnrins   Smoky   Flnea 
and   In  TentllatlnB 


Terra  Cotta  and  Galvanised  Iron 

Chimney  Topa   Erected 

Chimney  STreeplns 


Contract    Awarded. 

ADDITION  Est.    Cost,     $50,000 

SAN   FRANCISCO.      No.    SO    First   St. 

Six-story    reinforced    concrete    addition. 

Owner  —  Langley  &  Michaels  Co.,  50 
First   St.,    San   Francisco. 

Architect — H.  H.  Meyers,  Kohl  Bldg., 
San    Francisco. 

Contractor — Cahill  Bros.,  55  New  Mont- 
gomery  St.,   San   Francisco. 


OAKLAND,  Cal. — Board  of  Educa- 
tion has  approved  preliminary  plans 
for  following  improvements  to  be  un- 
dertaken in  $9,600,000  bond  program: 
Frick  Junior  high  school,  30  rooms,  to 
cost  $194,000;  Webster  school,  12  rooms 
an  auditorium,  to  cost  $118,000;  Pres- 
cott  school  annex  of  eight  rooms,  cost 
$68,000,  and  five  others,  each  to  cost 
$40,000.  The  latter  schools,  to  be  of 
four  rooms  each  ,are  the  Seventy- 
eighth  avenue,  Toler  Heights,  Beulah, 
Columbian   Park   and  Montclair. 

LOS  ANGELES,  Cal.— G.  P.  Kristen- 
son,  606  W  80th  St.,  sub.  low  bid  at 
$87,995  to  Los  Angeles  bd.  educ.  March 
4,  for  2-story  16-unit  bldg.  proposed 
for  Figueroa  St.  school,  s.w.  cor.  Fig- 
uerca  and  111th  Sts.  Low  bidders  on 
sub-trades  were:  Heating,  Stoneman  A 
Walker,  130  E  83rd  St..  $8300;  plumbing, 
G.  C.  Sutton,  341  S  Western  Ave.,  $7533; 
painting.  Brown  &  Co.,  $2892;  elec. 
wiring,  H.  H.  Walker,  1800  W  12th  St., 
$2372.  Parker  O.  Wright,  archt.  Francis 
H.   Gentry,   assoc. 


LOS  ANGELES.  Cal.— Until  9  a.  m., 
.(larch  25,  bids  will  be  rec.  by  Los  An- 
geles bd.  educ,  at  761  Los  Angeles 
cham.  of  Comm.  Bldg.,  for  2-sto.,  12- 
unit  addition  to  Gardner  St.  School,  s.e. 
cor.  Hawthorne  Ave.  and  Gardner  St. 
Separate  bids  on  general,  plumbing, 
heating  and  ventilating,  painting,  and 
elec.  wiring.  Plans  and  spec,  obtainable 
at  761  Los  Angeles  Cham,  of  Comm. 
Bldg.  Cert,  or  cash,  check  or  bond  5%. 
Wm.  A.  Sheldon,  secy.  John  C.  Austin 
and  Frederic  M.  Ashley,  archts.,  1119 
Detwiler  Bldg.  Ruff,  brick  exter.,  art 
stone  trim,  comp.  rf.,  reinf.  cone,  cor- 
ridors and  stairs:  $85,000. 


LONG  BEACH,  L.  A.  Co.,  Cal.— J.  D. 
Sherer  &  Son,  1865  E.  Anaheim  St,  Long 
Beach,  awarded  gen.  contr.  at  $408,424 
for  Woodrow  Wilson  higii  school.  Long 
Beach.  Archts.  W.  Horace,  Austin,  521 
Pac.  S.  W.  Bank  Bldg..  Long  Beach, 
John  C.  Austin  and  F.  M.  Ashley,  1119 
Detwiler  Bldg.,  Los  Angeles,  assoc. 
Other  contracts  a^varded  were:  paint- 
ing. Brown  &  Co.,  at  $14,311;  plastering, 
Geo.  Claver,  at  $50,523;  plumbing,  J.  M. 
Eustace,  at  $38,893;  electric  wiring, 
Jensen    Elec.    Co.,    at    $46,035. 


SAN  FRANCISCO  —  Architect  Carl 
Werner,  Santa  Fe  Bldg.,  commissioned 
by  Board  of  Public  Works  to  prepare 
plans  and  specifications  for  Argonne 
school  annex  in  the  Park-Presidio 
District.  The  structure  will  be  fire- 
proof construction  containing  15 
classrooms. 


t'ETALUMA,  Sonoma  Co.,  Cal.— Pre- 
liminary plans  for  proposed  Agricul- 
tural and  Farm  Mechanics  building  for 
high  school  have  been  submitted  to  Bd. 
of  Educ.  by  Prof.  B.  Reardon.  Plans 
contemplate  a  frame  building,  140  by 
80  ft.  with  stucco  exterior  housing 
classrooms,  recitation  rooms,  butter  and 
cheese  making  department,  farm  me- 
chanics  department,   etc. 


SAX  FR.\XCISCO— Board  of  Educa- 
tion has  directed  Board  of  Public 
Works  to  construct  Hearst  -  Moulder 
school.  Concrete  with  stucco  exter- 
ior;  est.  cost,   $348,500. 

Educational  Board  also  directs  Works 
Board  to  construct  Henry  Durant 
school;  concrete  construction  with 
stucco    exterior;    est.    cost,    $352,750. 

Bids  on  these  structures  will  be 
asked    in    the    immediate   future. 

MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Trustees  of  Alhambra  Union  High 
School  District  contemplate  earlv  con- 
struction of  $10,000  shop  building  in 
addition  to  altering  the  main  building 
shower  rooms,   etc. 


LOS  ANGELES,  Cal. — Archts.  Hunt  & 
Burns,  701  Laughlin  Bldg.,  have  com- 
pleted working  plans  for  3-story  20- 
classroom  class  C  addition,  and  1-sto. 
class  C  shop  bldg.  77x131  ft.,  at  Roost- 
velt  high  school  site,  450  S  Ficket  St., 
for  Los  Angeles  bd.  educ.  Bids  will 
be  called  for  soon.  Face  brick  and  cem. 
plas.  exter.,  terra  cotta  trim,  comp.  rfg. 
reinf.  cone,  stairs  and  corridors,  hoi. 
tile  and  frame  partit.,  cem.  and  maple 
fls.,  steam  htg.;  $140,000. 


SOUTH  PASADENA,  L.  A.  Co.,  Cal. — 
J.  F.  Atkinson,  1102  Story  Bldg.,  Los 
Angeles,  was  low  bidder  on  general 
contract  at  $128,000  for  new  academic 
bldg.  at  South  Pasadena  high  school; 
Norman  F.  Marsh,  211  Broadway  Cen- 
tral Bldg.,  archt.  Low  bidders  on  sub- 
contracts were:  South  Pasadena  Plumb- 
ing Co.  on  plumbing  at  $6734;  H.  H. 
Walker  on  wiring  at  $3604;  R.  P.  Tuttle 
Co.  on  painting  at  $4695. 


LOS  ANGELES.   Cal.— Archts.   Jefferv 

6  Schaefer,  1104  Kerckhoff  Bldg.,  have 
completed  working  plans  for  bldgs.  at 
Franklin  high  school  site,  718-820  N 
Ave.  54,  for  Los  Angeles  bd.  educ. 
There  will  be  2-story  bldg..  122x204  ft., 
containing  auditorium   to  seat  2000  and 

7  classrooms,  and  2-story  23-classrm. 
bldg.,  65x200  ft.  Stucco  exter..  comp. 
rf.,  reinf.  cone,  stairs  and  corridors, 
marble  and  tile  work,  cem.  and  maple 
fls.,  steam  htg.;  $360,000.  Bids  will  be 
called  for  soon. 


SACRAMENTO.  Cal. — Until  March  16, 
5  p.  m.,  bids  will  be  rec.  by  Chas.  C. 
Hughes,  secy.  Board  of  Education,  to 
fur.  and  del.  f.  o.  b.  Sacramento  one 
moving  picture  screen.  Cert,  check  10% 
payable  to  secq.  req.  with  bid.  F^irther 
information  obtainable  from  above  of- 
fice. 


All-Key 
Plaster  Lath 

(Patented) 
10O%    Mechanical  Key. 


Plaster 
Wall    Board 

(Patent  applied   for) 
The  Last  Word  In  Wall  Board. 
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COMFTON,  L.  A.  Co.,  Cal. — Until  7 
p.  m..  March  31.  bids  will  be  rec.  by 
Compton  grrammar  sch.  dist.  for  new  8- 
classroom  bldg.  at  Eastside  school  site, 
and  3  classroom  addition  to  Orange  St. 
school,  Compton.  Plans  and  spec,  ob- 
tainable from  Archt.  Frank  M.  Goodwin 
207  W  Main  St..  Compton,  upon  deposit 
of  $10,  returnable.  Cash  or  cert,  check 
or  bond  5'"r.  Irving-  P.  Austin,  clerk. 
Eastside  bldg-.  will  have  press,  brick 
and  art  stone  exter.,  comp.  rtg.,  hdwd. 
fls..  gas  rads.,  slate  blackboards,  toi- 
lets and  offices.  Orange  St.  addition 
will  be  brick  with  stucco  exter.,  comp 
rf.  hdwd.  fls.,  gas  rads.,  slate  black- 
boards. 


LOS  ANGELES,  Cal.  —  Archt,  A,  F. 
Rosenheim,  515  Broadway  Arcade  Bldg. 
has  prepared  working  plans  for  an  18- 
unit  2-story  brick  grammar  school  at 
42nd  St.  school  site,  at  42nd  St.,  43rd 
St.,  4th  Ave.  and  5th  Ave.,  for  bd.  of 
educ;  aud.  to  seat  300,  12  classrms.  and 
kindergarten  dept:  rug.  br.  facing,  art. 
stone  trim,  comp.  rfg.,  reinf.  cone,  stair 
and  corridor  constr..  basement,  cem. 
and  maple  fls.,  slate  blackbds.,  pine 
trim;   $125,000. 


LOS  ANGELES,  Cal. — Archts.  Web- 
ber, Staunton  &  Spaulding,  1017  Hi- 
bernian Bldg.,  have  completed  work- 
ing plans  for  a  group  of  brick  high 
school  bldgs  at  Lincoln  high  school 
site  for  bd.  of  educ.  There  will  be  a 
3-story  science  bldg.  with  24  classrms., 
a  1-story  60x100  ft.  frame  and  plas.  add. 
to  gymnasium  bldg.,  and  a  2-story  rein 
cone,  ceramics  bldg;  comp.  rfg.,  plas. 
and  br.  exter..  cem.  and  maple  fls.,  pine 
trim.  add.  to  present  htg.  sys.,  slate 
blackboards;    $270,000. 


SACRAMENTO.  Cal. — Until  March  16. 
5  P.  M.,  bids  will  be  received  by  Chas. 
C.  Hughes,  Sect'y..  Board  of  Education, 
to  fur.  and  del.  lumber,  f.  o.  b.  Sacra- 
mento. Lists  of  materials  desired  will 
be   furnished  on   request. 


BANKS,  STORES  &  OFFICES 


To   be   Done   by   Day's  Work. 

BUILDING.  Cost,  

SAN  MATEO.    San   Mateo   Co..   Cal.      100 

ft  west  of  new  San  Mateo  Theatre, 

Third  Ave. 
One  and   one-half  story   25x80   frame  & 

stucco    store    building;    1    store    and 

1   studio. 
Owner — B.    Getz    Co.,    De    Young    Bldg., 

S.   F. 
Architect — Morrow  &  Garren,  De  Young 

Bldg.,    S.   F. 


Working   Drawings  Being   Prepared. 

BANK,    ETC.  Cost,    $ 

SAN  JOSE,  Santa  Clara  Co.,  Cal.     First 
and  Santa  Clara  Streets. 
Twelve-story  or  more  reinforced  con- 
crete.     Class    A    bank      and      office 
building. 

Owner — Bank   of   Italy. 

Architect — H.  A.   Minton,   Bank  of  Italy 
Bldg.,    San    Francisco. 


Bids  Being  Taken  for  General  Con- 
tract. 

BANK    &    STORE    BLDG.      Cost,    $ 

BERKELEY,  Alameda  Co.,  Cal.  Durant 
and   Telegraph   Ave. 

One-story  Class  C  bank  and  store  build- 
ing   (will   contain    eight   stores). 

Owner — Bank  of  Italy,  head  office. 
Powell  and  Market  Sts.,  San  Fran- 
cisco. 

Architect — H.  A.  Minton,  Bank  of  Italy 
Bldg.,  Powell  and  Market  Sts.,  San 
Francisco. 


Contract    Awarded. 

STORES  Cost.    .$10,500 

OAKL.\ND,  Alameda  Co..  Cal.  3142 
Hopkins    St. 

One-story    brick    stores. 

Owner — .1,  W.  Bingaman,  Tribune  Tow- 
er,   Oakland. 

Architect — None. 

Contractor — F.  C.  Stolte,  3455  Laguna 
Ave.,    Oakland. 


Preliminary  Plans  Being  Prepared. 
STORE    BLDG.  Cost,    $15,000 

SAN  FRANCISCO,  Howard  St.  near  Bth. 
Two-story     reinforced     concrete     store 

and   loft    building  50x80. 
Owner — Withheld. 
Architect    —    Walter    C.    Falch,    Hearst 

Bldg.,  San  Francisco. 


Segregated   Bids   Being   Taken. 
STORE    BLDG.  Cost,    $125,000 

SAN    FRANCISCO.      S    Sixteenth    St.    — 

E    Mission    St. 
Six-story    class    C   brick    store    building 

(furniture   display   and   salesroom). 

50x100   ft. 
Owner — Lachman    Bros.,     2047    Mission 

St.,  San  Francisco. 
Architect — S.    Heiman.    57   Post    St..    San 

Francisco. 


Commissioned  to   Prepare   Plans. 
ADDITIO.N  Cost,  $— 

SAN    FRANCISCO,    SW    cor.    Geary    and 

Mason    Sts..    (Marquard's    cafe). 
Two    additional   stories,    steel   frame    & 

concrete;   banquet   rooms  and  addi 

tional    dining   space. 
Harry    Marquard,      Geary    and    Mason 

Sts.,   S.   F. 
Architect — August    G.    Headman,      New 

r-all    Bldg.,    9.  F. 


'"PbattT"         , 


%att' 


The  limelight  was  focussed  on  American  Locomotive  yesterday  and  it 
responded  by  shedding  its  own  effulgence  upon  the  New  York  market,  by 
declaring  an  extra  dividend  of  $10.00  in  addition  to  a  regular  dividend  at 
the  rate  of  $8.00  per  annum.  The  stock,  of  course,  soared. — Oscar  H.  Fernback 
(Financial   Editor)    in   the   San  Francisco  Examiner  of  March   6,   1925. 


THE   ABOVE   is   easy. 

TO  EXPLAIN. 

WHEN  SANDY  Pratt. 

BUILT  THE    $250,000.00   plant. 

TO  CRUSH  rock  and  gravel. 

AT    PRATTROCK    (near    Folsom). 

SANDY  NEEDED   a   locomotive. 

FOR   THE   "Prattrock. 

AND  EASTERN   Railroad." 

OR    THE    railroad. 

THAT  SANDY   uses. 

•  •      • 

TO  BRING    to    the   plant. 

FROM    SANDY'S    160-acre    "farm." 

•  •      • 

ALL  HARD  rock  and  gravel. 

HENRY  FORD  has  a  railroad. 

•  •      • 

SO  HAS  Sandy   Pratt. 

AND    HIS    progressive    company. 

HENRY  HAULS  raw  material. 

•  •     • 

FOR   HIS   millions   of  autos. 

•  •     • 

SANDY   PRATT,   President. 

•  •     • 

OF   THE   Pratt  Rock   and  Gravel  Co. 

•  •     • 

.\ND   THE   Pratt  Building  Material  Co. 

•  •     • 

BOUGHT  AN  American  Locomotive. 


BECAUSE  SANDY  has  125.000  carloads. 

•  •     • 

OF  50   tons  each. 

OF   HARD,   clean   rock. 

TO  DELIVER   to  the  crusher. 

•  •     • 

THEN   TO   Sandy's   customers. 

•  •     • 

AND    THE    American    locomotive. 

•  •     • 

IS   THE   best. 

•  •     • 

IN  THE   world. 

«      «      • 

AND  LIKE  all  the  balance. 

•  •     • 

OF   THE   machinery. 

AT  PRATTROCK  (Sacramento  County). 

SANDY   AND   his   associates. 

BOUGHT    THE    best. 

NOW,  WHEN  the  railroads. 

OF  THE   world. 

FOUND  OUT. 

THAT   THE   "Prattrock"   railroad. 

HAD  BOUGHT  an  American  locomotive. 

THEN    EVERYBODY    bought    them. 

AND  THESE   people. 

DECLARED    A   flock. 

OF    DIVIDE.VDS. 

■•I   THANK  you." 


American  Locomotive  No.  11  located  at  Prattrock  (near  Folsom),  home  of 
.Sandy  Pratt's  $250,000  rock  and  gravel  crushing  plants.  The  "Prattrock  and 
Eastern  Railroad"  bought  an  American  locomotive  and  called  the  world's 
attention  to  this  wonderful  piece  of  machinery,  hence  "Prattrock"  made  the 
extra  dividends.  Sandy  Pratt  also  has  sand  producing  plants  at  Marvsville. 
Sacramento  and  Prattco  (Monterey  County)  and  what  would  happen  'to  the 
hnancial  world  if  Sandy  placed  American  locomotives  at  these  three  sand 
plants? 
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Working    Drawings     Being    Prepared. 

ADDiV.   TO   BANK   BLDG.      Cost   $55,0UO 

BERKELEY,  Alameda  Co.  West  Berk- 
eley Branch  Bank,  NW  Cor.  Uni- 
versity  &   San   Pablo  Aves. 

Alterations  and  additions  to  bank.  Ad- 
dition of  two-story  brick  and  Co. 
lusa  stone  94x50. 

Owner — Mercantile  Trust  Co.,  Berkeley. 
Calif. 

Architect  —  James  W.  Plachek,  2014 
Shattuck    Ave.,    Berkeley. 


Relnforcingr  Steel  —  Steel  Service  Co., 
351    12th    St.,    Oakland. 

As  previously  reported  contract  for 
elevators  was  awarded  to  the  Otis 
Elevator  Co.,   333   13th   St.,   Oakland. 

Structural  steel  contract  has  been 
awarded  to  the  Moore  Dry  Dock  Co., 
Kallour    Bldg.,    S.    F. 

Bids  submitted  for  terra  cotta  are 
under   advisement. 


Sub-Contracts    Awarded. 

BANK  &  OFFICE  Cost,  $1,400,000 

OAKLAND,  Alameda  Co.,  Cal.,  Broad- 
way   and    loth    Sts. 

Seventeen-story  Class  A  bank  and 
office   building. 

Owner — Central    National    Bank. 

Architect  —  Geo.  W.  Kelham,  Sharon 
Bldg.,   San    Francisco. 

Engineer — H.  J.  Brunnier  Sharon  Bldg. 
San    Francisco. 

Contractor  —  Dinwiddle  Construction 
Co.,   Crocker   Bldg.,   S.   F. 

Electrical  Contract  awarded  to  Ken- 
yon  Electric  Co.,  526  13th  St,  Oak- 
land. 

Mill  Work— Oakland  Planing  Mill,  2nd 
and    Washington     Sts.,    Oakland. 


Contract    Awarded. 

ALTERATIONS  Cost,    $26,345 

SAN   JOSE,    Second    &    San    Fernando. 
Alterations    to    business    building. 
Owner — F.  A.  Qummer,  Second  and  San 

Fernando,    San    Jose. 
Architect — Binder   &   Curtly   25   W   San 

Carlos,  San  Jose. 
Contractor — R.  O.  Summers,  17  N  First 

San   Jose. 


Sub-Contracts   Awarded. 

STORE  &  OFFICE  BLDG.  Cost,  $150,000 

OAKLAND,  Alameda  Co.,  Cal.  SE  cor. 
17th   and  Webster  Sts. 

Two-story  and  basement  store  and  of- 
fice building,  6S  x  150,  containing 
10  stores,  ground  floors  with  of- 
fices  above. 

Owner — Robert  W.  Howden  &  Son,  1117 
Webster   St.,    Oakland. 


Architect  &  Contractors — McWethy  & 
Greenleaf,  2910  Telegraph  Ave., 
Oakland. 

Pliiinbingr — H.  G.  Newman  Co.,  2004 
Telegraph    Ave.,    Oakland. 

KeiufOTciiiB  Steel — Gunn  Carle  Co.,  444 
Market   St.,   S.   F. 

Elcctricnl  Work — Matson  &  Seabrooke, 
1014    16th    St.,   Oakland. 

Biilldins  Fixtures — Maxwell  Hardware 
Co.,    1320    Washington    St.,    Oak. 

Ronsh  Lumber  —  Kiernan  Hubbard 
Lbr.    Co.,    340   29th  Ave.,   Oakland. 

Metal  Forms— Des  Lauriers  Metal  Pro- 
ducts  Co.,    613    21st   St.,   Oakland. 


Completing   Plans. 

STORE   &   LOFT  Cost,    $50,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.,  South 

1st  Street. 

Two-story  class  B  reinforced  concrete 
store  and  loft  building  68x125. 
terra  cotta  front. 

Owner — W.  L.  Prussia  Co.,  San  Jose. 

Architect — Weeks  &  Day,  315  Montgom- 
ery St.,  San  Francisco. 

Contractor — Cahill  Bros.,  55  New  Mont- 
gomery   St.,    San    Francisco. 


Plans  Being  Prepared. 

OFFICES  Cost,    $60,000 

SAN    FRANCISCO,      Roof,      Monadnook 

Bldg. 
One-story   office   rooms,   class  A. 
Owner  —  Herbert  E.   Law,   Monadnock 

Bldg.,   San   Francisco. 
Architect — Weeks  &  Day,  315  Montgom- 
ery   St.,    San    Francisco. 
Herbert  E.  Law,  owner  of  the  Monad- 
nock Bldg.,   will   occupy   the  offices. 


Contract  Awarded. 

APT.  .&    OFFICE  BLDG.      Cost,    $21,364 

BURLINGAME,  San  Mateo  Co..  Calif., 
Park  Road. 

Reinforced  concrete  office  and  apart- 
ment building,  containing  five  of- 
fices  and   two   apts. 

Owner — Judge  Joseph  V.  Gaffey,  Burl- 
Ingame. 

Architect  —  Ernest  L.  Norberg,  693, 
Market  St.,  S.  F. 

Contractor  —  Thos.  Broderlck,  Burl- 
ingame. 


Contract    Awarded. 

STORE  BLDG.  Cost,   $100,000 

STOCKTON,      San      Joaquin      Co.,    Cal. 

Sutter   and    Main    Streets. 
One  and   two-story  reinforced  concrete 

department  store. 
Owner — Woolworth's  Department  Store, 

Rialto   Bldg.,   San    Francisco. 
Architect  — ■  Architectural    Department 

of  Owner,  A.  J.  McClure  in  charge, 

Rialto   Bldg.,   San   Francisco. 
Contractor — MaoDonald    &    Kahn,    San 

Francisco. 


Steel  Contract  Awarded. 

STORE  A  LOFT  Cost,  $36,000 

SAN  FRANCISCO,  15th  and  Mission  Sts. 

corner. 
Two-story  brick   or  concrete  store  and 

loft  building. 
Owner— Withheld. 
Architect — Mark    Jorgensen,    110   Sutter 

St.,   San  Francisco. 
Contractor — K    E.  Parker  Co.,  519  Cali- 
fornia St.,  S.  F. 
Stoel  to  Michel  &  Pfeffer,  1415  Harrison 
St.,    San    Francisco. 
Building    will    be    erected    with    pro- 
visions  for   third   story. 


Additional    Sub-Contracts    Awarded. 

ADDITION  Cost.    $ 

SAN    FRANCISCO,    NW   cor.    of   London 
St.    and    Russia      Ave,      known    as 
Randolph    Br. 
Three-story   steel    frame,   concrete   and 

brick    addition. 
Owner — Pacific  Tel.  &  Tel.  Co.,   S.  F. 
Architect — Eng.    Dept.    of    Owner. 
Contractor — Barrett  &  Hilp,  918  Harri- 
son  St.,  San  Francisco. 
Tile   and   Rooflng — Mallott    &   Peterson, 

2412  Harrison  St.,  S.  F. 
PlnsteriUK — Eugene  DIetlin,  920  Saxon 
Ave,,  S.  F. 
As  previously  reported:  Electrical 
work  to  Chas.  A.  Langlais,  313  5th  St., 
S.  F.  Plumbing  and  heating  to  Dowd 
and  Welch,  3558  16th  St.,  S.  F.  Struc- 
tural steel  to  Pacific  Rolling  Mills,  17th 
and  Mississippi,  S.  F.  Excavating  to 
Farrar  &  Carlin,  185  Stevenson  St., 
S.  F.  Ornamental  Iron  to  Fair  Mfe, 
Co.,   617  Bryant  St.,  S.  F. 


V6 

Preliminary     Sltelches     Awaiting     Ap- 
proval. „     . 

STOKE   BLDG.  ^°n^,~^ 

;5\N    MATEO,    San    Mateo    Co.,    Cal.    biL, 
corner    Gritlitli   and   Third    Ave. 

Four-storv    reinforced    concrete    furni- 
ture store    building,    50xl6o  it. 

Owner— Frederick    J.    Smith    Furniture 
Co.,  3rd  Ave.  and  B  St.,  San  Mateo. 

Architect— Mitchell  &  Jackson,   170   2nd 
St.,    San   Mateo.  . 

This  store  is  an  L  to  adjoin  the 
3-storv  reinforced  concrete  ware- 
house" 50x80    ft.    at    the    same    site. 

Plans    for    the    warehouse    are    already 
completed. 

TULARE,  Tulare  Co.,  Cal.  —  A.  M. 
Rumlev,  Tulare,  at  approx.  $11,500 
awarded  contract  by  Russell  Hesse  to 
erect  one-story  brick  stores  in  K  St., 
iS   by   135   ft.     

l>EL,ANO,  Kern  Co.,  Cal. — Site  Is  be- 
ing cleared  for  proposed  new  bank  bldg 
at  Ninth  St.  and  Eleventh  Ave.,  for 
Growers'  Security  Bank;  site  is  100  by 
150   ft. 
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LOS  ANGELES,  Cal— Archts.  Schultze 
&  Weaver.  Pac.  Mutual  Bldg.,  are  pre- 
paring plans  for  a  3-story  class  A  addi- 
tion to  the  Pacific  Mutual  Bldg.  to  be 
erected  over  the  present  underground 
garage  for  Pacific  Mutual  Co.  It  will 
be  S-story,  70x338  ft.,  with  garage  in 
first  sto.,  and  private  offices  and  din- 
ing room  for  Pacific  Mutual  Co.  in 
upper  stories.  Reinf.  cone,  and  struc. 
steel  construction;   $600,000. 


PORTLAND,  Ore.  —  Hanson,  Ham- 
mond and  Clist,  Pittock  Block,  at  ap- 
prox $800,000  awarded  contract  to 
erect  Bedell  block.  12  stories  in  height. 
Rushlight,  Hastorf  and  Lord.  Port- 
land, awarded  heating  and  plumbing 
contract.  First  six  stories  will  be  oc- 
cupied by  the  Bedell  Co.,  dealers  in 
woman's  apparel,  the  upper  stories  to 
be  given  over  to  offices.  George  A. 
Schoenwald,  Grand  Central  Terminal 
Bldg,  New  York,  architect,  associat- 
ed with  A.  E.  Boyle,  architect,  Wor- 
cester  Bldg.,    Portland. 

SALINAS,  Monterey  Co.,  Cal. — Archi- 
tect H.  A.  Minton,  Bank  of  Italy  Bldg., 
Powell  and  Market  Sts.,  S.  F.,  will  pre- 
pare plans  for  a  one-story  concrete 
bank  building  72x124,  which  will  cost 
approximately  $50,000. 

FRESNO,  Fresno  Co.,  Cal. — Bank  of 
Italy,  Eddy  and  Powell  Sts.,  San  Fran- 
cisco, plans  to  erect  structure  adjoin- 
ing the  present  banking  quarters  to 
house  the  two  Fresno  branches.  The 
present  quarters  will  be  remodeled. 
The  amount  to  be  expended  in  con- 
struction has  not  been  determined  as 
the  bank  officials  have  not  yet  de- 
cided on  the  height  of  the  new  struc- 
ture. Architect  H.  A.  Minton,  Bank 
of  Italy  Bldg.,  S.  F.,  will  prepare  the 
plans. 

LOS  ANGELES,  Cal.  —  Archts.  John 
Parkinson  and  Donald  B.  Parkinson  420 
Title  insurance  Bldg..  are  taking  bids 
for  class  A  telephone  exchange  bldg. 
at  Meridian  St.  and  Ave.  56,  for  South- 
ern Calif.  Tele.  Co.  It  will  be  3-story 
and  basement,  designed  for  7  story;  di- 
mensions 75x100  ft.,  steel  frame  constr.. 
brick  filler  walls,  brick  and  terra  cotta 
exter..  reinf.  cone,  fls.,  elevator,  steam 
htg..  comp.  flrg.,  steel  sash. 


OAKLAND,  Alameda  Co.— Bids  were 
opened  in  the  office  of  W.  H.  Weeks, 
Tribune  Tower,  Oakland,  for  the  con- 
struction of  a  one-story  reinforced 
concrete  building  containing  six  stores, 
covering  5000  sq.  ft.,  to  be  constructed 
on  Piedmont  Ave  bet  Ridgeway  and 
John  street  for  W.  H.  and  F.  W. 
Weeks,     Oakland.       Bids     follow: 

M.    E.    Harper   &    Son..    Oak $  9,180 

.^chnebly    &    Hostrawser S»,511 

Hansen     Robertson     &     Zumwall      9.684 

I'eter    Walstrum     9,790 

Willis    F.     Lynn     9.8o0 

Fred     J.     Westlund     10,38a 

A.    Lundquist    l^'P^i" 

A.     Daniels      10.6. o 

G.    S.    Johdson     11.642 

David   Noidstrum    11.924 

Plastering 

A.    Daniels,    Oakland     1,425 

S.    T.    Sexton     L^'O 

Geo.   C.   Lester    1.6J5 

E.    Michaels    1.""? 

H.    A.   Hillen    1,T76 

Glass 

W.     P.     Fuller     Co 1.030 

C.   A.   Smith   Co 1,039 

Tyre    Bros.    Glass    Co 1,150 

Fuller    &    Goepp     1,335 

Finished     Hardnure 

Maxwell   Hdw   Co.,   Oakland    110 

J.   W.    Pearson    Co 124.38 

Plumbing 

VV.    H.    Plcard,    Oakland    1,020 

Carl    T.    Doell    1.14* 

James    Rankin    &    Sons    1,290 

Painting 

W.  P.  Baker  Co.,  Oakland    327 

P.pphael     Zelinsky     338 

J.    A.    Turgeon     440 

Jos.   J.   Berdon    545 

Rooting 

A.    Daniels,    Oakland     245 

Ellis  .t   McCarry    27o 

Bradhoff    Roof   Co.    360 

Master   Craft   Tile   &   Roof   Co...        412 
J.    W.   Bender    Roof   &   Pav   Co..         630 

Electrical   Work 
Newbery    -    Pearce    Electric    Co.. 

Oakland     706 

Scott   -   Buttner  Elec.   Co 769.90 

Roberts   Mfg.   Co 1,350 


Fire  Protection  Products  Co 

FIRE  DOOR  EXPERTS 


Omjunental    Entrmneea 

Sh««t  Metal  Work  of  Brerj 

Description 

CHAS.   SCHULTHEIS,  Mgr. 

Slir-SllD  TWENTIETH    STRSKT 

near    Harrison    St. 

SAN    FRANCISCO,    OAUF. 


TUEATBES 


Preliminary   Plans   Being  Prepared. 
THEATRE  ETC.  Cost,   $3,000,000 

SAN    FRANCISCO,    Triangle    at   Market, 

Fultuii    &   Hyde   Sts. 
Four-story  steel  frame  class  A  theatre, 

store    and    oflice    building:    theatre 

capacity     2400,     13     stores,     Spanish 

architecture. 
Owner — William  B.  Wagnon. 
Lessee — Alexander    Pantages. 
Architect — B.  Marcus  Preteca,  Pantages 

Theatre   Bldg.,   Los  Angeles   &   San 

Francisco. 
Foundation  will  be  laid  to  support  12 
additional  stories.  Building  will  be 
known  as  "The  Marshall  Square"  build- 
ing. Project  is  being  partly  financed 
by  bond  issue  of  $1,750,000  purchased 
by   S.   W.  Straus  &  Co..   San   Francisco. 


RENO,  Nevada — Andrew  Platterson. 
Reno,  at  approx.  $60,000  has  contract  to 
erect  two-story  brick  store  and  office 
building  at  Second  and  Sierra  streets 
for  Peter  Cladianos.  Edwards  Hard- 
ware Co.,  Reno,  has  contract  for 
plumbing  and  heating.  Lower  floor 
will  be  given  over  to  seven  stores. 

LOS  ANGELES.  Cal.  —  P.  J.  Walker 
Co.,  W.  M.  Garland  Bldg.,  awarded 
contract  on  fee  basis  for  erecting  the 
12-story  class  A  terminal  and  office 
bldg.  on  W  side  of  Hill  St.,  bet.  4th  and 
5th  Sts.  tor  Subway  Terminal  Corp. 
Schultze  &  Weaver,  Pac.  Mutual  Bldg., 
archts.  Contract  is  for  work  above  first 
floor;  Pacific  Electric  Ry  Co.  will  prob- 
ably take  figures  for  foundation  and 
sub-structure  which  is  to  provide  ter- 
minal and  subway  facilities  for  the 
railway  company.  Bldg.  will  be  141x324 
ft.,  steel  frame  constr.,  station  rms.  in 
first  story,  railway  tracks  25  ft.  below 
giade.  mezzanine  story;  offices  in  up- 
per stories;  terra  cotta  and  press,  brick 
facing,  plate  glass,  reinf.  cone,  fls., 
hollow  tile  partitions,  marble  and  tile 
work,  hdwd.  trim,  steam  htg.,  elevators; 
$2,600,000.  Llewellyn  Iron  Works  has 
contract  for  structural  steel  work. 


Sub-Contracts   Awarded. 

THEATRE,    ETC.  Cost,  $100,000 

BERKELEY,    Alameda    Co.,    Cal..    Ban- 
croft   W    of   Telegraph   Ave. 

Steel    and    reinforced    concrete    theatre 
and    store    building. 

Owner — Frank  Atkins. 

Architect — James  T.   Narbett.   910   Mac- 
donald  Ave..   Richmond, 

Contractor — F.     W.    Maurice.       1362       E 
25th   St..   Oakland. 

Rrlck  Work — E.  H.  Wood,  Oakland. 

Plumbing — Chas.    W.    Knight.   Berkeley. 
As    previously    reported; 
Contract   for  steel  has   been  awarded 

to    the    Herrick    Iron    Works,    18th    and 

Campbell  Sts..  Oakland. 

Interior  decorating  and  painting  will 

be    done    under    the    supervision    of    Mr. 

Maurice  by  day  labor. 


PASADENA.  L.  A.  Co..  Cal. — Archts. 
Marston.  Van  Pelt  &  Maybury,  25  S 
Euclid  Ave.,  Pasadena  and  422  Union 
Oil  Bldg..  Los  Angeles,  are  preparing 
working  plans  for  12-rm.  2-story  and 
part  basement  office  bldg.  on  Los  Ro- 
l>les  Ave.,  Pasadena,  for  Blankenshorn 
Realtv  Co.  Brick  walls,  lime  stone 
front,"  marble  columns,  tile  and  comp. 
rfg.,  Marble  and  hdwd  fls.,  skylights, 
marble  base,  copper  front,  plate  glass; 
$40,000. 

LOS  ANGELES,  Cal. — Wm.  Simpson 
Construction  Co.,  6335  Hollywood  Blvd., 
awarded  contract  for  2-story  class  C 
bldg.  on  west  side  of  Vine  St.  north  of 
Hollywood  Blvd.  for  Federal  Building 
Co.  Three  stores  and  postoffice  in  first 
story;  offices  or  lofts  above;  dimen- 
sions, 91x180  ft.,  brick  walls,  stucco 
and  cast  stone  front,  plate  glass,  steel 
beams,  tile  and  comp.  rfg.,  pine  trim, 
cem.  and  wood  firs.,  steel  sash:  $60,000. 
Morgan,  Walls  &  Clements,  1124  Van 
Nuys  Bldg.,  archts. 


Construction    to    Start    Shortly. 
THEATRE    BLDG.  Cost,    $350,000 

OAKLAND.     NE     Cor     E     14th     St.     and 

31st    Ave. 
Reinforced    concrete    Theatre    building. 

101x176.      seating      capacity      1500. 

Bleacher  type. 
Owner — F.    W.    Maurice. 
Lessee — Ackerman    &    Harris.      Fbelan 

Bldg.,   S.   F. 
Architect — H.    Rafael    Lake,       55      New 

Montgomery    St..   S.   F. 
Contractor — F.  W.  Maurice.  1362  B  25th 

St.,    S.   F. 


Plans    Being    Prepared. 

ALTERATIONS  Cost,    $250,000 

SACRAMENTO,  Cal..  Fourth  and  K  Sts. 

Remodel  department  store  for  hotel, 
theatre,  stores  and  studio  rooms 
(formerly  the  Weinstock-Lubin  de- 
partment  store). 

Owner — Mooser  and  Bories. 

Rrchitect — Wm.    Mooser.    Nevada   Bank 
Bldg.,  San  Francisco. 
Theatre    will   seat    between    1100   and 

1800.    Ground    floor    will    be    remodeled 

for  stores.  Hotel  will  contain  242  rooms 

with  40  private  baths. 


DOWNEY,  L.  A.  Co.,  Cal. — Mrs.  Ada 
B.  Adams,  Downey,  contemplates  erect- 
ing a  class  A  theater  on  Third  St.  near 
N  Crawford  St.,  Downey,  for  self; 
theater  has  been  leased  to  L.  R.  Math- 
ews, owner  of  Downey  theater;  65x100 
ft.,  reinf.  cone,  stucco  exter.,  gas  htg.. 
comp.  rfg.,  vent.  sys..  pipe  organ.  Work 
will  start  in  about  30  days. 

(Continued   on   Page   18) 
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Official    Proposals 


NOTICE   TO    CONTRACTORS 


(City    ot    Oakland — Cole    School) 

Office  of  the  Secretary  of  the  Board 
of  Education  of  the  City  of  Oakland. 

Notice  is  hereby  given  that  the  Board 
of  Education  of  the  City  of  Oakland 
and  of  the  Oakland  School  District  of 
Alameda  County,  hereby  calls  for 
sealed  proposals  to  be  delivered  to 
the  Secretarv  of  said  Board,  Room  211, 
City  Hall,  Oakland,  California,  iiiitll 
Taesday,  the  24th  day  of  March,  1925, 
at  9:4.">  o'clock  A.  M.,  at  which  time 
said  bids  will  be  opened,  tor  the  erec- 
tion and  completion  of  the  Cole  School 
Building,  of  the  Oakland  School  Dis- 
trict, located  on  property  bounded  by 
Union,  Twelfth,  Poplar  and  Tenth 
Streets,  known  as  Block  561,  desig- 
nated upon  a  certain  map  entitled 
•■Map  of  Blocks  560,  561,  676  and  577 
of  the  City  of  Oakland,"  and  filed 
in  the  office  of  the  Recorder  of  Ala- 
meda County,  California,  May  26th, 
1875.  These  bids  shall  be  presented 
in  accordance  with  plans  and  speci- 
fications for  said  building  on  file  in 
the  office  of  the  Secretary  of  the 
Board  of  Education.  City  Hall,  and  in 
the  office  of  the  Superintendent  of 
Buildings,  Room  415,  632  16th  Street, 
Oakland.   California. 

Separate    bids    will    be    received    for; 

(1)  General    Work. 

(2)  Plumbing,  Heating  and  Ven- 
tilating. 

On  a  deposit  of  Twenty-five  (?25) 
Dollars,  complete  sets  of  plans  and 
specifications  may  be  had  by  any 
bidder  on  application  to  the  Super- 
intendent of  Buildings  at  his  office 
hereinbefore  mentioned,  and  in  each 
ease  shall  be  returned  within  ten 
(10)  days  after  securing  same,  to 
the  Superintendent  of  Buildings.  If 
the  plans  and  specifications  are  not 
returned  within  said  time,  or  If 
mutilated,  the  said  deposit  shall  be 
retained  by  the  said  School  District 
as  agreed  and  liquidated  damages 
for   said   mutilation   or   detention. 

Bids  must  be  made,  on  proposals 
obtained  at  the  office  of  the  Superin- 
tendent uf  Buildings,  and  be  signed  by 
the  bidder  and  accompanied  by  a  cer- 
tified check,  certified  to  by  some  re- 
sponsible bank  or  banker,  and  made 
payable  to  the  Board  of  Education  of 
the  City  of  Oakland  and  of  the  Oak- 
land School  District,  to  be  retained  by 
said  School  District  as  agreed  and 
liquidated  damages  should  the  party  or 
parties  to  whom  the  contract  should 
be  awarded  tall  to  enter  Into  the  con- 
tract after  the  award,  or  to  give  bonds 
required  for  the  faithful  performance 
of  the  contract,  or  any  bond  required 
by  law.  The  amount  of  said  check 
shall  not  exceed  Five  Thousand  ($5000) 
Dollars,  but  for  all  bids  of  less  than 
Fifty  Thousand  ($50,000)  Dollars,  said 
check  shall  be  for  at  least  ten  (10%) 
per  cent  of  the  amount  of  the  bid.  Each 
bidder  shall  execute  the  affidavit 
accompanying  the  proposal  obtained 
from    the   Superintendent   of   Buildings. 

Bids  will  be  opened  bv  the  Board 
of  said  District  on  Tuesday,  the  24th 
day  of  March,  1925,  at  9:45  A.  M.,  In 
the  Board  Room,  211  Second  Floor  of 
said  City  Hall,  in  the  City  of  Oakland. 
The  Board  reserves  the  right  to  reject 
any  and  all  bids  or  any  or  all  Items  of 
such  bids. 

J.    W.    EDGEMOND, 
Secretary     of  the  Board  of     Education 
of   Oakland,    California. 


NOTICE    TO    CONTRACTORS 


(Yards    and    Docks — Spec.    No.    .■507.") 

SEALED  PROPOSALS,  indorsed  "Pro- 
posals for  Extension  to  Storehouse, 
San  Francisco,  Calif.,  Specification  No. 
5075,"  win  be  received  at  the  Bureau 
of  Yards  and  Docks,  Navy  Department, 
Washington.  D.  C,  until  11  o'clock  A. 
M.,  March  25,  1925,  and  then  and  there 
publicly    opened,    for    two-story    exten- 


A  call  for  bld»  published  In 
this  section  Indicates  that  bids 
are  desired  from  other  than  local 
bidders  Maximum  competition 
la  desired,  and  this  l>  assured 
through  BUILDING  AND  ENGI- 
NEERING NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
public   work. 

Ratei  10  cents  per  line,  per 
insertion. 

All  official  calls  for  bids  of 
the  California  State  HIrbway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished  In   this   section. 


•  ion  to  storehouse  at  the  Marine  Corps 
Depot  for  Supplies,  San  Francisco, 
Calif.  Work  includes  reinforced  con- 
crete; steel  and  iron  work;  brick  and 
hollow  tile;  marble  toilet  work;  metal 
furring  and  lath;  stucco;  plaster;  steel 
sash;  vault  fronts;  steel,  metal  CQvered 
and  rolling  lift  doors;  woodwork; 
built  up  roofing;  skylights  and  sheet 
metal  work;  hardware;  painting  and 
glazing;  and  plumbing,  heating  and 
electrical  systems.  Specification  No. 
5075  and  accompanying  drawings  may 
be  obtained  on  application  to  the 
Bureau  or  to  the  Commandant,  Twelfth 
Naval  District,  San  Francisco,  Calif. 
Deposit  of  a  check  or  postal  money 
order  for  $20,  payable  to  the  Chief  of 
the  Bureau  of  Yards  and  Docks,  is  re- 
quired as  security  for  the  safe  return 
•f  the  drawings  and  specification.  L. 
E.  GREGORY,  chief  of  Bureau,  Feb- 
ruary 27,  1925. 


NOTICE   TO    CONTRACTORS 


Natatorliun — Richmond,   Calif.) 


NOTICE  IS  HEREBY  GIVEN  that 
sealed  bids  or  proposals  will  be  re- 
ceived by  the  undersigned.  Clerk  of 
the  City  of  Richmond,  at  his  office  in 
the  City  Hall  of  Richmond.  California, 
U|>  until  the  hoiu:  of  8:00  o'clock  P.  M. 
of  iMonday,  March  23,  1025,  for  the 
construction  of  a  Municipal  Natatorlum 
and  Pipe  Line  In  the  said  City  of  Rich- 
mond, all  as  described  in  the  plans  and 
specifications  for  said  work  adopted  by 
the  City  Council  on  the  9th  day  of 
March,  1925.  and  now  on  file  In  the  of- 
fice of  the  said  Clerk  of  the  City  of 
Richmond. 

Segregated  bids  will  be  received 
for: — 1.  General.  2.  Filtration  Plant, 
3.  Heating  Plant.  4.  Plumbing.  5.  Steel 
and   Iron    Work.      6.   Pipe   Line. 

All  bids  must  be  submitted  upon 
proposal  sheets  frunished  with  the 
plans   and   specifications. 

Copies  of  Proposal  Sheets,  Plans 
and  Specifications  for  the  General, 
Plumbing  and  Steel  and  Iron  work 
may  be  obtained  from  the  Architect, 
James  T.  Narbett,  906  Macdonald  Ave., 
Richmond,   California. 

Copies  of  Proposal  Sheets,  Plans  and 
Specifications  for  the  Filtration  Plant, 
Heating  Plant  and  Pipe  Line  may  be 
obtained  from  the  City  Clerk  at  his  of- 
fice in  the  City  Hall. 


OU.\NTITY  SURVEYOR 

Valuation    Bnslneer 
ARTHUR    F»RIDDLE 

003   Hiasion    Street,   nt    Third    St. 
San    Francisco,    Cnllt. 

Telephone    Douglas   8-4-9-1 

General  LlBtins  Bureau 

Architect's  Preliminary  Estimates 


Copies  of  the  Proposal  Sheets,  Plans 
and  Specifications  for  the  Heating 
Plant  may  also  be  obtained  from  Le- 
land  &  Haley,  Consulting  Engineers,  68 
Sutter    Street,    San    Francisco,    Calif. 

A  deposit  of  Ten  ($10)  Dollars  will 
be  required  for  each  set  of  plans  and 
specifications,  which  said  deposit  will 
be  refunded  upon  return  of  the  Plans 
and  Specifications  in  good  order. 

Each  bid  must  be  accompanied  by 
a  certified  check,  upon  a  responsible 
bank,  made  payable  to  the  City  of 
Richmond,  equal  in  amount  to  at  least 
ten  (10%)  per  cent  of  the  amount  of 
the   total  bid. 

The  Council  of  the  City  of  Rich- 
mond reserves  the  right  to  reject  any 
or  all   bids. 

By  order  of  the  Council  of  the  City 
of   Richmond. 

A,    C.    FARIS, 
Clerk   of  the  City  of  Richmond. 
Dated  this  10th  day  of  March,   1926. 


NOTICE   TO    CONTRACTORS 


(Hans:ar.s — Bureau  Yards  &  Docka) 

Sealed  Proposals,  indorsed  "Pro- 
posals for  Hangars,  Pearl  Harbor, 
Hawaii,  and  Coco  Solo,  Panama,  Speci- 
fication No.  5046,"  will  be  received  at 
the  Bureau  of  Yards  and  Docks,  Navy 
Department,  Washington,  D.  C,  until 
11  o'clock  A.  M.,  April  8,  1925,  and  then 
and  there  publicly  opened,  for  two 
hangars,  one  at  the  Naval  Operating 
Base  (Air  Station),  Pearl  Harbor,  T. 
H.,  and  the  other  at  the  Naval  Air 
Station,  Coco  Solo,  C.  Z.  Each  hangar 
will  have  concrete  floor,  steel  frame, 
steel  sash,  steel  sliding  doors,  asbestos 
covered  metal,  built-up  roofing,  cast- 
iron  piping  and  electrical  work.  The 
hangar  at  Pearl  Harbor  will  have 
wood  roof  sheathing  and  terra  cotta 
piping.  The  hangar  at  Coco  Solo  will 
have  a  precast  gypsum  tile  roof  deck; 
Alternate  bids  will  be  received  on 
doors  of  the  bascule  type  and  on  corru- 
gated asbestos  siding.  Specification  No. 
5046  and  accompanying  drawings  may 
be  obtained  on  application  to  the  Bu- 
reau, to  the  Commandant,  Navy  Yard, 
Mare  Island,  Calif.,  to  the  Commandant, 
Naval  Operating  Base,  Pearl  Harbor, 
T.  H.,  or  to  the  Commandant,  15th  Naval 
District,  Balboa,  C.  Z.  Deposit  of  a 
check  or  postal  money  order  for  $2^ 
payable  to  the  Chief  of  the  Bureau  or 
Yards  and  Docks,  Is  required  as  secur- 
ity for  the  safe  return  of  the  draw- 
ings and  specification.  L.  E.  GREGORY, 
Chief  of  Bureau,  February   5,  1926. 


STATE  OP  CALIFORNIA 


CALIFORNIA  HIGH'tVAY  COMMISSION 


NOTICE    TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Highway  CommisMion.  515  Foruna 
Building.  Sacramento,  Cal.,  until  2 
o'clock  P.  M.,  on  April  0,  1825,  at  which 
time  they  will  be  publicly  opened  and 
read,  for  construction,  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  of 
portions  of  State  Highway,  as  follows: 

Humboldt  County,  on  the  bridge 
across  Eel  River,  about  'A  mile  north 
of  Scotia  (I-Hum-1-E)  a  sidewalk,  ap- 
pro.ximately  1,130  feet  long,  composed 
of  wood  and  structural  steel;  and  a 
redwood  block  roadway  pavement  ap- 
proximately 1,111  feet  long  and  16  feet 
9  Inches  wide. 

Sacramento  County,  an  undergrade 
crossing,  30  feet  wide,  under  the  Sacra- 
mento Northern  Railroad,  near  North 
Sacramento  (III-Sac-3-B),  consisting 
of  a  61  foot  skewed,  through  steel 
girder,  open  deck  span  on  concrete 
piers. 

Sacramento  County,  an  undergrade 
crossing,  30  feet  wide,  under  the 
Western  Pacific  Railroad  near  North 
Sacramento,  (III-Sac-3-B),  consisting 
of  a  62  foot  through  plate  girder,  baU 
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last  deck  bridge  on   U-iaiigular  concrete 
abutments.  . 

Imperial  County,  between  Imperial 
and  Brawley  (VIII-Imp-26-P  &  G). 
about  nine  and  three-tenths  (9.3)  miles 
in  length  to  be  graded  and  surfaced 
with  crushed  gravel  or  stone,  or  with 
decomposed    granite. 

Plans  may  be  seen,  and  forms  of 
proposals,  bonds,  contract  and  speci- 
lications  may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the  of- 
fices of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits,  Redding,  Sacramento, 
San  Francisco,  San  Luis  Obispo,  Fresno, 
Los  Angeles,  San  Bernardino  and 
Bishop.  ,        „.    .   . 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  work  herein  contemplated,  and  Con- 
tractors are  urged  to  investigate  the 
location,  character  and  quantity  of 
work  to  be  done,  with  a  representative 
of  the  Commission.  It  is  requested 
that  arrangements  for  joint  field  in- 
spection be  made  as  far  in  advance  as 
possible.  Detailed  information  con- 
cerning the  proposed  work  may  be  ob- 
tained from   the  Division  office. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  di- 
rections as  to  bidding,  quantities  of 
work   to  be  done,  etc. 

The   California  Highway  Commission 
reserves  the  right   to  reject  any   or  all 
bids   or    to   accept    the   bid   deemed    for 
the  best  interests  of  the  State. 
HARVEY   M.    TOY, 
LOUIS    EVERDING, 
N.    T.    EDWARDS, 
California     Highway     Commission. 
R.    M.    MORTON, 

State    Highway   Engineer. 
W.    F.     MIXON,    Secretary. 
Dated  March  9,   1925. 


NOTICE   TO    BIDDERS 


(Turbine  Pump — Sauta  Ro.sa) 


principals  in  the  concern,  who  is  stop- 
ping at  tht-  St.  Francis  Hotel.  Attempts 
are  being  made  to  purchase  a  San 
Francisco  theatre  and  it  these  nego- 
tiations are  not  closed  a  new  struc- 
ture   will    bo   erected. 


Reinforcing  Steel   Contract   Awarded. 

THEATRE  Cost,    $125,000 

HAYWARD,    Alameda    Co.,    Cal. 

One  and  2-3tory  class  B  reinforced  con- 
crete and  steel  theatre  (1200  seats) 

Ovvney — Chas.    W.    Heyer. 

Architect    —    Henry    H.    Meyers,    Kohl 
Bldg.,    S.    F. 

Contractor — Chas,   W.   Heyer,  Jr.,   Mills 
Bldg.,  S.  F. 

Iteinfurcing   Ste«l — Steel   Service    Corp., 
1529    9th    St.,    Alameda. 
As    previously    reported,     e.xcavating 

contract   was   awarded   to    W.   H.    Hau- 

ser     Co.,     351     12th     St.,     Oakland,     and 

structural     steel     to     Judson    Mfg.    Co., 

Emeryville,  Cal. 


By  order  of  the  Board  of  Public 
Utilities,  of  the  City  of  Santa  Rosa, 
issued  March  9,  1925,  sealed  bids  are 
invited  to  be  received  by  said  Board, 
up  to  the  hcnir  of  5  o'clock  F.  M.,  March 
17,  1925,  in  Room  12,  City  Hall,  for  a 
turbine  pump  with  electric  motor,  di- 
rect connected,  of  1200  R.  P.  M.,  440 
volts,  BO  cycles,  also:  one  fiange  to 
connect  the  pump  head  to  the  present 
flange  on  the  well  for  sealing  off  pur- 
poses; one  eight-inch  gate  valve  and 
one  eight-inch  check  valve;  one  water 
level  gauge  and  pipe  to  correctly  in- 
dicate pumping  level,  also  all  pipe  fit- 
tings and  flanges  necessary  to  connect 
the  pump  to  the  present  system,  com- 
pletely installed. 

C'onditions  are: 

Diameter  of  well,   11%    inches. 

Depth  of  well  (a  flowing  well),  964 
feet. 

Pump   level,   150   feet. 

Pumping  head  above  pump  base,  8 
feet. 

Total  pumping  head,   158   feet. 

Gallons    per   minute,    1000    to    1200. 

The  successful  bidder  to  take  in  as 
part  payment,  one  motor  and  com- 
pressor, which  can  be  seen  at  pumping 
station,  and  remove  same  at  comple- 
tion and  acceptance  of  the  pumping 
plant  herein  specified. 

A  certified  check,  made  payable  to 
Board  of  Public  Utilities,  in  the  sum  of 
10  per  cent  of  the  bid  to  accompany 
the  bid.  The  Board  reserves  the  right 
to  reject  any  and  all  bids. 

FRED  C.   STEINER, 
President    of      the      Board      of      Public 
Utilities. 

GEO.   R.   CADAN, 
Secretary      of    the      Board      of      Public 
Utilities.  


THEATRES 


(Continued   from   Page    16) 

SAN  FRANCISCO. — Warner  Brothers 
Studio  of  Hollywood  plans  to  erect  a 
theatre  building  in  Market  street  with 
a  seating  capacity  of  4,000  persons, 
according   to  F.  L.  Warner,  one  of  the 


RENO,  Nevada — Architect  Fred  J.  De 
Longchanips,  Gazette  Bldg.,  Reno,  has 
completed  plans  to  remodel  Majestic 
Theatre  in  Reno  for  T  .&  D  Jr.  Enter- 
prises. Present  balcony  will  be  re- 
moved and  new  balcony  constructed  in 
addition  to  a  mezzanine  floor;  est.  cost 
$35,000. 


SACRAMENTO,  Cal.— Until  March  16 
5  p.  m.,  bids  will  be  rec.  by  Chas.  C. 
Hughes,  secy.  Board  of  Education,  to 
fur.  and  del.  f.  o.  b.  Sacramento  one 
moving  picture  screen.  Cert,  check  10% 
payable  to  secy.  req.  with  bid.  Further 
inf  rmation  obtainable  from  above  of- 
fice. 


WHARVES  AND  DOCKS 


HUNTINGTON  BEACH,  Cal. — City 
plans  const,  of  municipal  pier  by  bond 
issue.  E.  B.  Stevens  has  outlined  plans 
for  a  300-ft.  extension  to  present  pier 
with  a  500  ft.  break'water  across  end 
of   pier. 


SEATTLE,    Wash. — See    "Government 
Work  and  Supplies,"  this  issue.  Award. 


SAN  DIEGO,  Cal. — The  navy  omnibus 
bill,  recently  signed  by  the  president, 
carries  an  appropriation  of  $1,010,000 
for  a  new  navy  pier  at  the  foot  of  E 
St.  where  the  city  donated  a  site. 
Work  is  to  be  started  as  soon  as  pre- 
liminary arrangements  are  completed. 


MISCELLANEOUS    BUILDING 
CONSTRUCTION 


Preliminary    Plans    Being    Prepared. 
SWIMMING   POOL  Cost,   $20,000 

ALAMEDA    COUNTY,   Cal. 
Swimming  pool. 
Owner — G.    Henshaw. 

Architect — Weeks  &  Day  315  Montgom- 
ery  St.,  San  Francisco. 


Bids   Being   Taken. 

DEPOT.  Cost.    $200,000 

SACRAMENTO.  North  I  St.,  bet.  Third 
and   Fifth. 

Three-story  passenger  and  freight  de- 
pot. First  story  will  be  C^ass  B 
construction,  remaining  Class  C. 
Terra    cotta    roof. 

Owner — Southern    Pacific   Ry   Co. 

Architect    —    Bliss    &    Faville,      Balboa 
Bldg.,    San    Francisco. 
Bids    are     being    taken     for    general 

and    partially      segregated      contracts. 

Date   for  opening"  has   been  set  at  Mar. 

23rd. 


SAN  FRANCISCO.  —  Bids  were  re- 
ceived by  B.  P.  Lamb,  Sect'y.,  Park 
Commission.  Park  Lodge,  Golden  Gate 
Park,  to  install  centrifugal  pump  at 
heating  plant  at  Fleishhacker  Play- 
field,  Great  Highway  and  Sloat  Blvd. 
Krogh    Pump   &   Mach.    Co.,    147 

Beale    St.,    S.    F $1400 

G.    W.    Price    Pump    &    Eng.    Co...    1435 
Byron-Jackson     1483 


SACRAMENTO,  Cal.— Pacific  Gas  & 
Electric  Co.,  445  Sutter  St.,  San  Fran- 
cisco, has  appropriated  $109,800  to 
finance  installation  of  a  fifteen  foot 
gas  generator  set  including  washbox, 
primary  scrubbers,  building,  operating 
mechanism  blowers  and  other  equip- 
ment. 


KINGSBURG,  Fresno  Co..  Cal. — City 
trustees  of  Kingsburg  are  In  the  mar- 
ket for  Information  on  gas  plants  with 
regards  to  cost.  A  plant  to  serve  a 
population  of  2000  people  is  contem- 
plated. Further  information  obtain- 
able from  C.  R.  Magnuson,  city  clerk. 


ARCATA,  Humboldt  Co.,  Cal. — A. 
Erizard,  Inc.,  has  let  contract  to  Geo. 
Hugnin  of  Eureka,  to  erect  auto  stage 
depot  at  8th  and  H  Sts.,  to  be  leased  to 
West  Coast  Transit  Co. 


RICHMOND,  Contra  Costa  Co.,  Cal. 
— As  previously  reported,  bids  will  be 
received  by  A.  C.  Faris,  city  clerk,  to 
erect  municipal  natatorlum.  Jas.  T. 
Narbett,  architect,  906  Macdonald  Ave., 
Richmond.  Bids  previously  received 
rejected  as  being  too  high.  See  call 
for  bIclM  under  official  propo««al  Mectlon 
In   thin  iSHue. 


SAN  FRANCISCO— Until  March  18. 
2:30  P.  M.,  bids  will  be  rec.  by  Frank 
T.  Kennedy,  Sect'y.,  Fire  Commission, 
Basement,  City  Hall,  to  repair  furnace 
walls  of  boilers  7  and  8  at  Pumping 
Station  No.  1,  2nd  and  Townsend  Sts. 
Additional  information  together  with 
plans  and  specifications  obtainable 
from  above  office. 


EUREKA,  Humboldt  Co.,  Cal.— Until 
March  17,  8  p.  m.,  bids  will  be  re- 
ceived by  A.  Walter  Kildale,  city  clerk 
to  construct  monkey  cage  at  Sequoia 
Park.  Cert,  check  for  5%  payable  to 
Pres.  of  City  Council  req.  Plans  on 
file    in    office    of    clerk. 


SAN  FRANCISCO.  —  Bids  were  re- 
ceived by  B.  P.  Lamb,  Sect'y.,  Park 
Commission,  Park  Lodge,  Golden  Gate 
Park,  to  install  4  horizontal  low  pres- 
sure Tubular  return,  internally  fired 
boilers  at  heating  plant  at  Fleishhac- 
ker Playfield,  Great  Highway  and 
.Sloat  Blvd. 
Walter  S.  Leiand,  664  Howard  St., 

San    Francisco    $23,053 

The    Turner    Co 25,920 

SAN  FRANCISCO.  —  Bids  were  re- 
ceived by  B.  P.  Lamb,  Sect'y.,  Park 
Commission,  Park  Lodge.  Golden  Gate 
Park,  to  install  heating  units  for  heat- 
ing plant  at  north  end  of  swimming 
pool  at  Fleishhacker  Playfield,  Great 
Highway  and  Sloat  Blvd. 
The  Turner  Co.,  329  Tehama  St.  $22,400 
J.    E.    OMara    22,540 


BUSINESS  OPPORTUNITIES 


SAN  FRANCISCO — Further  informa- 
tion regarding  these  opportunities  may 
be  obtained  from  the  office  of  Larsen 
Advance  Construction  Reports,  818 
Mission  Street,  San  Francisco,  either 
by  phone,  letter,  or  personal  call.  Re- 
quests for  additional  Information 
should  be  made  to  the  Business  Oppor- 
tunities Department.  Such  requests 
must  be  accompanied  by  the  Index 
Number  of  each  opportunity. 

8975 — Osaka,  Japan.  Importers  desire 
to  purchase  rotary  gravure  web  press 
and  sheet-fed  gravure  press  and  re- 
quest catalogs  and  price  lists. 

S97S — Vancouver,  B.  C.  Engineering 
company  desires  to  buy  a  bucket  type 
gold  dredge  direct  from  owners. 

8981 — Osaka,  Japan.  Firm  desires  to 
buy  lignum  vitae  hardwood  from  a  San 
Francisco  exporter. 

8982 — San  Francisco,  Calif.  Manufac- 
turers and  producers  desiring  to  ex- 
tend their  markets  in  the  West  Coast 
of  South  America  may  desire  to  com- 
municate with  two  experienced  Ameri- 
cans located  in  Santiago,  Chile,  who 
are  now  in  San  Francisco.  Representa- 
tion on  a  straight  commission  basis  Is 
desired  and  best  references  will  be 
supplied.  They  can  use  a  representation 
in  small  hardware,  tools,  and  any  ready 

D-1486 — Newark,  N.  J.  Distributors 
of  tool  steel  and  welding  wire  desire 
representation  San  Francisco. 

D-1487 — Pittsburgh,  Pa.  Manufactur- 
er of  structural  steel  products  wish  to 
secure  representative  for  San  Fran- 
cisco district;   commission   basts. 

D-1488  —  Evanston,  III.  Individual 
with  twenty  years'  experience  in  re- 
tailing, wholesaling  and  manufacturing 
of  hardware  wishes  to  purchase  sub- 
stantial Interest  In  established  business 
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BRIDGES 


SHASTA  CO.,  Calif.— Following  bids 
rec.  by  State  Highway  Com.,  March  9, 
to  const.  reinV  cone,  g'irddr  bridge 
across  Salt  Creek,  about  6  mi.  south  of 
Antler,  consisting  of  one  36-ft.,  two 
42-foot  and  two  20-ft.  spans  on  cone, 
bents,  involv.  340  cu.  yds.  class  A  cem. 
cone;  102  cu.  yds.  class  D  cem.  cone; 
16  cu.  yds.  class  E  cem.  cone;  69,000 
lbs.  reinforcing  steel  in  place;  130 
cu.  yds.  excavation  for  bridge  struc- 
ture; 60  cu.  yds.  backfill  for  bridge 
structure;  900  cu.  yds.  roadway  em- 
bankment without  classification;  40 
cu.    yds.    riprap    in    place. 

Nate   Loveless,   Vistalia    $17,232.30 

Otto    Parlier.    Tulare    17,453.00 

John    CoBO,   Alverano    18,709.00 

Walker  &  Colletti,  San  Rafael  18,864.00 

Wilson    Bros.,    St.    Helena    18,874,30 

R.    B.    McKenzie,    Gerber    19,350.20 

Teal  &  Thompson,  Orland 19,515.00 

John    H.    May,    Napa     19,997.30 

Levinson    &    Hite,    Sacramento  30,225.00 
Dunn  &  Baker,  Hornbrook.  .  .  .    21,868.00 

Nevada   Contracting   Co 34,598.00 

Engineers'    Estimate    20,740.00 


SAN  FRANCISCO — Bureau  of  Engi- 
neering, Department  of  Public  Works, 
preparing  spec,  for  new  San  Jose  Ave. 
bridge,  replacing  old  structure  near 
Nigara  St.;  will  be  steel  and  concrete 
construction,  est.  cost,  $218,000;  city 
will  pay  $175,000;  Municipal  Railway 
system,  $25,000  and  Southern  Pacific 
Railroad,    $18,000. 


LOS  ANGELES,  Cal. — E.  G.  Perham, 
4711  Willowbrook  Ave.,  awarded  cont. 
by  county  at  $16,500  to  const,  bridge  on 
Clara  St.  over  Rio  Hondo  in  Road 
Foreman   Div.   No.   107. 


SONORA,  Tuolumne  Co.,  Cal. — Until 
April  7,  bids  will  be  rec.  by  super- 
visors to  const,  rein.  cone.  girder 
bridge  over  Turnback  creek  on  Sonora- 
Tuolumne  road;  21  ft.  wide,  30-ft. 
span.  Plans  obtainable  from  County 
Surveyor  Robt.   Thom  at  Sonora. 


MERCED,  Merced  Co.,  Cal.— County 
has  passed  emergency  measure  for 
const,  of  4  coner.  bridges  across  canals 
bet.  Delhi  and  Hilmar  belonging  to  the 
Turlock    Irrig.   Dist. 


SAN  MATEO  COUNTY,  Cal.— County 
supervisors  have  passed  resolution  de- 
claring void  the  franchise  granted  to 
Frank  Elbridge  Webb  to  bridge  San 
Francisco  Bay  from  Coyote  Pt.,  San  Ma- 
teo county  to  Alameda  county.  The 
franchise  expired  March  5.  The  first 
franchise  was  granted  Webb  on  Feb.  9, 
1923  and  at  his  request  the  time  was 
extended  to  March  5.  Webb  signifies 
his  intention  of  appearing  before  the 
supervisors  April  30  to  ask  a  new 
franchise. 


SACRAMENTO  COUNTL,  Cal.— Until 
April  6,  2  p.  m.,  bids  will  be  rec.  by 
State  Highway  Commission,  Forum 
Bldg.,  Sacramento,  to  const,  under- 
grade crossing,  30-ft.  wide,  under  West- 
ern Pacific  R.R.  near  North  Sacra- 
mento, consisting  of  62-ft.  through 
plate  girder,  ballast  deck  bridge  on 
triangular  cone,  abutments.  See  call 
for  bid.s  under  official  proposal  sectiou 
In  this  Issne. 


HUMBOLDT  COUNTY,  Cal.  —  Until 
April  6,  2  p.  m.,  bids  will  be  rec.  by 
State  Highway  Commission,  Forum 
Bldg.,  Sacramento  to  const,  on  the 
bridge  across  Eel  river,  about  %-mi. 
north  of  Scotia,  a  sidewalk,  approx. 
1130-ft.  long,  composed  of  wood  and 
structural  steel;  and  a  redwood  block 
roadway  pavement  approx.  1111-ft.  long 
and  16-ft.  9-in.  wide.  .See  call  for  bids 
under  official  proposal  .section  in  tjiln 
tMsne. 


SACRAMENTO  COUNTY,  Cal. — Until 
April  6,  2  p.  m.,  bids  will  be  rec.  by 
State  Highway  Commission,  Forum 
Bldg.,  Sacramento,  to  const,  undergrade 
crossing.  30-ft.  wide,  under  Sacramen- 
to Northern  R.R.,  near  North  Sacra- 
mento, consisting  of  a  61-ft.  skewed, 
through  steel  girder,  open  deck  span 
on  cone,  piers.  See  call  for  bids  nnder 
official    proposal   section    in    this    issne. 


STOCKTON.  San  Joaquin  Co.,  Cal.  — 
Supervisors  will  request  State  Railroad 
Commission  for  authority  to  const,  r.r. 
crossing  over  S.  P.  line  in  First  Street, 
town    of    Ripon. 


RENO,  Nevada — City  arranging  for 
purchase  of  rights  of  way  necessary  to 
const,  bridge  over  Truckee  river  in 
Center  street.  Harry  Cliism,  city  eng. 


NAPA,  Napa  Co.,  Cal. — Supervisors 
petitioned  to  const,  bridge  over  James 
creek  near  Harnett's  place;  concrete 
structure   is  recommended. 


WILLOWS,  Glenn  Co..  Cal.— County 
Surveyor  Bayard  Knock  conferring 
with  State  Highway  Commission  re- 
garding replacement  of  bridge  over 
Walker  creek  washed  out  by  recent 
storms.  The  structure  is  on  the  state 
highway. 


LOS  ANGELES,  Cal.— E.  G.  Perham, 
4711  Willowbrook  Ave.,  award,  cont. 
by  county  at  $16,500  to  const,  bridge  on 
Clara  St.  over  Rio  Hondo  in  Road 
Foreman    Div.    No.    107. 


RIVERSIDE,  Cal.— County  appro- 
priates $18,000  toward  $35,000  state 
highway  bridge  to  be  built  across  the 
Coachella  storm  water  drain. 


LOS  ANGELES,  Cal.— Ryberg  Bros., 
Salt  Lake  City,  sub.  low  bid  to  Union 
Pacific  Ry.,  432  P.  E.  Bldg.,  at  approx. 
$30,000  for  reinf.  concr.  viaduct  over 
Telegraph  Rd.  at  Bandini;  500  ft.  in 
length,   60  ft.  wide. 

FRESNO,  Fresno  Co.,  Cal. — State 
Railroad  Commission  authorize  con- 
struction of  subway  under  tracks  ot 
Atchison,  Topeka  and  Santa  Fe  Rail- 
road at  Van  Ness  Blvd.  north  of  Fresno 
will  be  24-ft.   wide,   14-ft.  deep. 

MARTINEZ,  Contra  Costa  Co.,  Cal.— 
County  Surveyor  R.  R.  Arnold,  in- 
structed to  proceed  with  false  work, 
concrete  abutments  and  steel  bridge  on 
county  highway  at  Christie  crossing, 
no  bids  having  been  received  for  the 
work. 


Carbide  Flare   Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried   In   stock 

E.    D.    BULLARD 

5«5  HOWARD  STREET 
San   F'ranclaco,  Calif. 
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DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


WATERFORD,  Stanislaus  Co.,  Cal.— 
Directors  of  Waterford  Irrigation  Dis- 
trict reject  bids  to  const,  canals  and 
work  will  be  done  by  district  forces 
under  supervision  of  Mr.  Lehmhukl, 
District   engineer. 


STOCKTON,  San  Joaquin  Co.,  Cal.  — 
Until  March  16,  bids  will  be  rec.  by  A. 
L.  Banks,  city  clerk,  to  remove  40,000 
cu.  yds.  earth  from  present  levees  to 
provide  sloping  banks  in  connection 
with  the  Yosemite  Lake  Park  develop- 
ment. Plans  obtainable  from  City  Land- 
scape Architect  Victor  G.  Anderson  and 
on  file  in  office  of  clerk. 


LONG  BEACH,  Cal.— City  will  adver- 
tise for  bids  at  once  for  dredging  har- 
bor entrance,  according  to  MaJ.  Mc- 
Glone,  liarbor  engr.  Channel  will  be 
25  ft.  deep,   200   ft.   wide  at   bottom. 


IRRIGATION  PROJECTS 


GRASS  VALLEY,  Nevada  Co.,  Cal.— 
Nevada  Irrigation  District  votes  bonds 
of  $7,250,000  to  finance  construction  of 
irrigation  works.  Fred  H.  Tibbetts, 
consulting  engineer,  Alaska  Commer- 
cial Bldg.,  San  Francisco.  Following 
are  preliminary  estimates  of  cost  for 
works  included:  (Mountain  Division) 
Jackson  Meadows  development,  $1,- 
566,840;  Milton-Bowman  development, 
$1,180,300;  Bowman  and  Bowman- 
Spaulding  construction,  $975,600;  (Dis- 
tributing System)  new  construction, 
112  miles  of  new  ditches  with  struc- 
tures, $1,584,000;  acquisition  and  neces- 
sary reconstruction  of  existing  works, 
$245,000. 


LIGHTING  SYSTEMS 


NEWPORT  BEACH,  Cal.— Council 
declares  inten.  to  install  ornam.  lights 
compl.  (gran,  concr.  posts)  in  various 
streets  in  Balboa  Island;  probable  cost 
est.  at  $30,000;  1911  act;  hearing  Mar. 
16.  Paul  E.  Kressly,  732  H.  W.  Hell- 
man    Bldg.,    Los   Angeles,    engineer. 

SOUTH  PASADENA,  Cal. — Council 
declares  inten.  to  install  ornam.  lights 
in  Bonita  Dr.,  bet.  Meridian  Ave.  and 
Gillette  Crescent;  14  concr.  posts,  Mar- 
belite  or  equal;  1911  act.  Nettie  A. 
Hewitt,   city   clerk. 


HEALDSBRUG,  Sonoma  Co.,  Cal. — 
Until  March  23,  7:30  P.  M.,  bids  will  be 
rec.  by  J.  W.  Hillhouse,  city  clerk,  to 
install  48  Union  Mfg.  Co.'s  street  light- 
ing standards  in  portions  of  West, 
Center,  Powell  and  Matheson  Sts.  1911 
Act  and  Bond  Act  1915.  Cert,  check 
10%  payable  to  city  req.  Plans  on  file 
in  office  of  cleric. 


FRESNO,  Fresno  Co..  Cal. — Valley 
Electric  Co.,  Fresno,  at  $9,900  awarded 
cont.  by  council  to  install  electrolier 
system  in  portions  of  Piatt  Ave.,  South 
5th  St.,  etc.  Other  bids:  H.  H.  Walker 
$9960;  Robinson  Electric  Co.,  $9961;  A. 
C.  Rice,  $10,222;  Central  Electric  Co., 
$10,400. 


VALLEJO,  Solano  Co.,  Cal. — Until 
March  19,  11  A.  M.,  bids  will  be  rec. 
by  Alf  E.  Edgcumbe,  city  clerk,  to  in- 
stall street  lighting  system  in  Marin 
St.,  as  provided  in  Res.  of  Inten.  No. 
85.  1911  Act.  Cert,  check  10%  pay- 
able to  city  req.  Plans  on  file  in  of- 
fice of  clerk.     T.  D.  Kilkenny,  city  eng. 

SANTA  MONICA,  Cal.— Petition  filed 
for  ornam.  lights  in  5th  St.,  bet.  Santa 
Monica   Blvd.  and  Colorado   Ave. 
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OAKLiAND,  Cal. — Telegraph  Avenue 
Development  Association.  T.  L.  Bacon, 
secretary-manager,  proposes  to  install 
electrolier  lighting  system  in  Telegraph 
Avenue. 


LOS  ANGELES.  Cal. — R.  A.  Wattson, 
1026  McCadden  PI.,  sub.  low  bid  to  bd. 
pub.  wks.  for  ornam.  lights  in  La  Ml- 
rada  Ave.,  bet  Vine  St.  and  Cahuenga 
Ave. 

Walker  &  Martin,  402  W  Wilshire 
Pullerton,  low  at  $2363  for  ornam. 
lights  in  Luverne  Ave.,  bet.  Vineyard 
Ave.  and  Adams  St. 


VENICE.  Cal. — Council  declares  in- 
ten.  to  install  21  ornam.  iron  lighting 
posts.  24  reinf.  cone,  lighting  posts  in 
Ocean  Front.  1911  Act.  T.  H.  Hanna, 
city  clerk. 

HAWTHORNE,  Cal. — City  Eng.  Vic- 
tor H.  Stahell  completes  tentative 
plans  for  ornam.  lights  on  Hawthorne 
Ave.,  east  and  west,  Raymond,  Ballona, 
Acacia  and  Birch  Aves.  Lights  on  Haw- 
thorne will  be  400-watt,  others  250- 
watt. 


BERKELEY,  Alameda  Ca.,  Cal. — 
Council,  E.  M.  Hann,  clerk,  declares 
Inten.  (527)  to  Install  35  electroliers 
with  conduits,  etc..  in  Durant  Ave.,  bet. 
Shattuck  and  Piedmont  AveS.  1911 
Act  and  Bond  Act  1915.  Protests  March 
24. 

Inten.  (628)  declared  to  Install  8 
electroliers  with  conduits.  etc.,  in 
Center  St..  bet.  Milvia  St.  and  Shattuck 
Ave.  1911  Act  and  Bond  Act  1915. 
Protests  March  24. 

NEWPORT  BEACH.  Cal.— City  plans 
ornam.  lights  on  Coast  Blvd.  bet.  38th 
St.   and   city   limits. 


LOS  ANGELES.  Cal.— Newbery  Elec. 
Corp..  726  S.  Olive  St..  awarded  cont. 
at  $62,828  for  ornam.  lights  in  Grand 
Ave.,  bt.  Pico  and  38th  Sts.;169  pressed 
steel   posts. 


ALHAMBRA.  Cal.— Until  Mar.  16.  bids 
will  be  rec.  for  ornm.  St.  lights  in; 
Curtis  Ave.,  bet.  Alhambra  Rd.  and 
Pine  St.;  Valley  Blvd.,  bet.  Garfield 
Ave.  and  w.  city  limits.  Plans  are  on 
file  at  office  of  City  Engr.  R.  C.  Far- 
mer. St.  Supt.     M.  H.  Irvine,  city  mgr. 


FRESNO,  Fresno  Co.,  Cal. — Council, 
H.  S.  Foster,  clerk,  declares  inten. 
(32-D)  to  install  6  electroliers  (steel 
and  c.  i.)  with  conduits,  etc.,  in  Dud- 
ley Ave.,  bet.  Forthcamp  and  Echo 
Aves.     1911  Act.     Protests  March   26. 

Inten.  (31-D)  declared  to  install  96 
(c.  i.  and  steel)  electroliers  with  con- 
duits, etc..  in  portions  of  Olive  Ave, 
1911  Act.  Protests  March  26.  William 
Stranahan,   city  engineer. 


COVINA,  Cal.— City  Eng.  Arthur  E. 
De  Mott  preparing  plans  for  ornam. 
lights  for  Covlna  Sts.;  est.  cost,  $20,000 


MACHINERY  AND  EUIPMENT 


SAN  BERNARDINO.  Cal. — Until  7;30 
P.  M..  Mar,  16.  bids  will  be  rec.  by  city 
for  fire  truck  chassis.  (Tert.  chk.  or 
bond.    10%.      J.    H.    Osborn,    city    clerk. 


WHITTIER.  Cal.— Until  7;30  P.  M.. 
Mar.  16.  bids  will  be  rec.  for  boiler 
tubes  and  re-tubing.  Spec,  on  file  at 
office  of  City  Clerk  Paul  Gilmore.  Cert, 
check  or   bond,   10%. 


VANCOUVER.  B.  C.  —  Leicester  A. 
Bonner  &  Co..  Vancouver  Block.  Room 
718.  desires  to  purchase  (direct  from 
owners)    a  bucket   type  gold  dredge. 

SONORA.  Tuolumne  Co..  Cal.  —  City 
trustees  plan  purchase  of  tractor  for 
street  improvements;  est.  cost.   $3,500. 

SANTA  ROSA.  Sonoma  Oo..  Cal. — 
Supervisors.  W.  W.  Felt.  Jr.,  order 
sale  of  two  3-wheel  12-ton  road  rollers 
no  longer  required  by  the  county.  E.  A. 
Peugh,  county  surveyor. 

HERMOSA  BEACH.  Cal. —Until  8  p. 
m.,  March  17.  bids  will  be  rec.  to  const. 
incinerator  and  garbage  and  rubbish 
disposal  plant.  Spec,  on  file  at  office  of  • 
City  Clerk  B.  F.  Brown.  H.  R.  Taylor, 
city  engineer. 


LOS  ANGELES.  Cal.— Until  9  A.  M.. 
Apr.  8.  bids  will  be  rec.  tiy  city  purch. 
agent,  202  n.  city  hall  anne.t.  for  fire 
boat  compl.  in  accordance  with  spec. 
on    file    at    office    of  city   purch.    agent. 


FIRE  EQUIPMENT 


SAN  BERNARDINO,  Cal.— Until  7:30 
P.  M.,  Mar.  16.  bids  will  be  rec.  for 
fire  truck  chassis.  Spec,  on  file  at  of- 
fice of  city  clerk.  Cert,  chk.,  10%.  J. 
H.   Osborn,  city  clerk. 


RIVERBANK.  Stanislaus  Co..  Cal.  — 
City  trustees  contemplate  purchase  of 
motor   fire   engine. 


CRESCENT  CITY.  Del  Norte  Co.,  Cal. 
— Until  April  7,  5  p.  m..  bids  will  be  re- 
ceived by  C.  W.  Nohl.  secv  Crescent 
City  PIre  Engine  Co.,  No.  1,  to  fur.  200- 
ft.  2%-ln.  and  300  ft.  IH-in.  double 
jacket  fire  hose;  one  2i4-in.  to  H4-ln. 
Siamese;  one  1^4-in.  shut-off  nozzle 
with  ¥, -in  tip;  one  half  dozen  coup- 
lings, malt  and  female,  ZM  to  IH-ln., 
one  dozen  IH-in.  washers.  Further  in- 
formation  obtainable  from  secretary. 


EL  CERRITO,  Contra  Costa  Co.,  Cal. 
— Town  trustees  contemplate  bond 
Issue  to  finance  installation  of  fire 
alarm  system. 


GLENDALE,  Cal.— Until  10  a.  m.. 
Mar.  19,  bids  will  be  rec.  for  3000  ft. 
2V4-in.  double  Jacket  fire  hose,  cou- 
pled; also  1000  ft.  Hi-ip.  hose.  Thread 
same  as  used  by  city  fire  dept.  A.  J. 
Van  Wie,  city  elk. 


SAN  BERNARDINO.  Cal. —Until  7:30 
p.  m..  Mar.  16  bids  will  be  rec.  by  city 
for  fire  truck  chassis.  Cert.  chk..  10%. 
.1.   H.   Osborn,  city  elk. 


RED  BLUFF,  Tehama  Co.,  Cal.  — 
Following  bids  rec.  bv  city  trustees 
to    fur.    and    del.    1,000    ft.    fire    hose; 

Cone  and  Kimball.  American  brand, 
$1.15    ft.;   Waioma   brand,    $1.   ft. 

Russell  P.  Howard,  representing  Eu- 
reka Fire  Hose  Co.,  bid  $1.15  ft.  for 
Diamond    brand. 


PIPE  LINES,  WELLS,  ETC. 


SAN  BERNARDINO.  Cal. — Until  7:30 
p.  m.,  March  16.  bids  will  be  rec.  to 
const,  starter  shoe  for  well  No.  1,  Devil 
Canyon  Proj.  Spec,  on  file  at  office  of 
city  clerk.  Cert,  check  10%.  J.  H.  Os- 
born.  city   clerk. 


ARLINGTON.  Ore.— Until  March  17.  S 
p.  m.,  bids  will  be  rec.  by  Chas.  F. 
Story,  city  recorder,  to  fur.  "f.  o.  b.  Ar- 
lington: 300  lin.  ft.  4-in.  Matthison  pipe; 
7.';n  lin.  ft.  2-in.  and  300  lin.  ft.  %-in. 
galv.  pipe.  Cert,  check  10%  req.  with 
hid.  Further  information  obtainable 
from   above. 


LONG  BEACH.  Cal.— Until  10  a.  m.. 
March  18,  bids  will  be  rec.  bv  City  Mgr. 
C.  H.  Windham,  for  107,000  ft.  wrought 
steel  pipe  of  from  %-\n.  to  10-in.  diam. 
for  the  use  of  the  gas  dept.  of  the  citv 
of  Long  Beach.  Special  spec.  No.  C-304 
on  file  at  office  of  City  Clerk  H.  C. 
Waughop.  Forms,  etc..  obtainable  at 
the  gas  office.  330  E  Broadway.  Long 
Beach.  Cert,  check  or  bond  10%. 


OROVILLB,  Butte  Co.,  Cal.— Follow- 
ing bids  rec.  by  O-oville-Wyandotte  Ir- 
rigation Di.strlct.  S.  J.  Norris,  chief  en- 
s-ineer.  to  fur.  2700  lin.  ft.  steel  pipe; 
Montague  Pipe  &  Steel  Co.,  San  Fran- 
cisco. .'\rmco,  $2.97  ft:  Vi'estern  Pine  & 
Steel  Co..  San  Francisco.  .Armco,  $2.95 
ft;  Keystone  metal  pipe.  $2.69  ft;  Blue 
Annealed.  $2.60  ft.  Sacramento  Pipe 
^Vorks,  Sacramento.  Armco,  $2.90  ft; 
Blue  Annealed,  $2.57  ft. 

Redwood  Mfgrs.  Co.,  San  Francisco, 
at  $845"!  low  bidder  for  r.w.  stave  pipe. 
Tilden  Lumber  &  Mill  Co.,  Oakland, 
next   low   .It    $0063. 

To  trench  and  install  above  pipe. 
Lord  and  Bishop.  Napa,  were  onlv  bid- 
ders at  $6140.  Bids  taken  under  advise- 
ment. 


OROVILLE,  Butte  Co..  Cal.— Follow- 
ing bids  rec.  by  Thermallto  Irrigation 
District.  S.  J.  Norris,  chief  engineer,  to 
tun  18.615  lin.  ft.  riveted  steel  pipe  In 
the  following  quantities;  5685  ft.  12-In. 
14-gauge.  600  ft.  10-ln.  16  gauge,  6980  ft 
8-in.  16-Kauge.  2850  ft.  6-in.  16-gauge 
and  2500  ft.  4-in.  16-sauge;  Montague 
I'ipe  &  Steel  Co..  San  Francisco.  $13,- 
738  for  Armco  pipe,  $13,028  for  Copper 
steel  pipe.  Western  Pipe  &  Steel  Co., 
San  Francisco.  Armco  pipe.  $13,272; 
Keystone  Copper  Steel  pipe  $13,029; 
Blue  Annealed  steel  pipe,  $12,187.  Sac- 
ramento Pipe  Works.  Sacramento. 
Armco,  $13,305;  Blue  Annealed,  $12,157. 
Taken  under  advisement. 


SEWAGE  DISPOSAL  PLANTS 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
City  council  commissions  Professor 
Chas.  Oilman  Hyde  of  the  University  of 
California  and  Walter  C.  Howe  to  make 
report  covering  rehabilitation  of  sew- 
erage system.  The  engineers  will  be 
paid  $3000  for  the  report.  A  bond  issue 
is  proposed  to  finance  the  contemplated 
work. 


TULARE.  Tulare  Co.,  Cal — J.  F.  Shep- 
hardson.  Bakersfleld.  at  $13,432.46 
awarded  cont.  by  city  trustees  to  const, 
sewage  disposal  plant. 


WATER  WORKS 


SANT.\  ROSA.  Sonoma  Co.,  Cal. — 
Until  March  17,  5  P.  M..  bids  will  be 
rec.  by  Geo.  R.  Cadan,  Sect'y.,  Board  of 
I'ublic  Utilities,  to  fur.  and  install  tur- 
bine pump  with  elec.  motor,  direct 
connected,  of  1200  R.P.M.,  440  volts,  60 
cycles,  also:  1  flange  to  connect  pump 
head  to  present  flange  on  well  for 
sealing  off  purposes;  one  8-in.  gate 
valve  and  one  8-in.  check  valve;  one 
water  level  gauge  and  pipe  to  correctly 
indicate  pumping  level;  also  pipe  fit- 
tings and  flanges  necessary  to  connect 
pump  to  present  system.  Conditions 
arc:  Well.  lUi-in.  dia.;  well  depth, 
(flowing).  964  ft.;  pump  level,  150  ft.; 
pumping  head  above  pump  base,  8  ft.; 
total  pumping  head.  158  ft.;  1.000  to 
1.200  gals,  per  min.  Successful  bidder 
to  take  in  as  a  part  payment,  one  motor 
and  compressor.  See  call  for  bids 
under  officin>  proposal  Meetlon  In  this 
i.ixne. 


SAN  BERNARDINO.  Cal.— Until  7:30 
P.  M.,  Mar.  16  bids  will  be  rec.  for  sup- 
plies for  Devil  Canyon  Proiect:  C.  I. 
pipe.  B.  &  S.,  10,000  ft.  4-in.,  28,000  ft, 
6-in.,  5500  ft.  8-in.,  with  fittings;  Gate 
valves;  100  4-in.  hub  end,  100  4-in. 
screw  end.  100  6-in.  hub.  end,  25  8-ln. 
hub   end.,    iron    body,    bronze   mounted. 


EL  CERRITO.  Contra  Costa  Co..  Cal. 
-Election  will  be  held  to  vote  bonds 
I    finance    purchase    of   fire   hydrantK. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Election  held  to  form  district  to  con- 
serve waste  water  of  Santa  Clara  Val- 
ley defeated:  960  in  favor  and  6084 
against,  a  ratio  of  more  than  6  to  1. 


•MAYFIELD,  Santa  Clara  Co.,  Cal. — 
Election  will  be  called  shortly  to  vote 
bonds  of  approx.  $15,000  for  water  ex- 
tensions. C.  Moser.  651  Homer  Ave., 
Palo  Alto,   engineer. 


.SACRAMENTO.  Cal.— F.  W.  Redmond 
at  $2350  submits  low  bid  to  Bd.  of  Ed- 
ucation to  coast.  water  mains  in 
Junior  High  School  grounds.  Other 
bids,  taken  under  advisement,  were: 
Scott  Co.,  $3468;  Luppen  &  Hawley, 
$2087;  E.  F.  Hiiliard,  $3561:  Latour- 
r.tte-Flcal  Co.,  $2785;  Hatelev  &  Hate- 
ley.  $2444;  E.  W.  Redmon.  $2350;  H. 
Gould,  $2490,  and  Martin  Murphy.  $2613. 

MOUNTAIN  VIEW.  Santa  Clara  Co.. 
Cal. — C.  C.  Kennedy,  consulting  engin- 
eer. Call  Bldg..  Preparing  spec.  for 
approx.  6000  ft.  water  mains  in  various 
streets. 


PORTLAND,  Ore. — Until  March  16.  2 
p.  m..  bids  will  be  rec.  by  Frank  Coffin- 
berry,  city  purchasing  agent,  to  fur. 
27.000   water  meters;   est.   cost  $192,000, 
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BUILDING    AND    ENGINEERING    NEWS 


HBMET,  Cal.  —  City  Engr.  Frank 
Stetson  preparing  spec,  for  municipal 
domestic  water  sys.  A  bond  issue  will 
probably  be  asked.  It  Is  probable  that 
wells  in  the  Valle  Vista  dlst.  will  fur- 
nish the  supply. 

BEVERLY  HILLS,  Cal. — Until  8  p.  m. 
March  16,  bids  will  be  rec.  for  erection 
of  a  155.000-gal.  retention  reservoir. 
Spec,  on  tile  at  office  of  B.  J.  Firmin- 
ger,  city  clerk. 


MONROVIA,  Cal.— Until  7:30  p.  m.. 
Mar.  16,  bids  will  be  rec.  for  centrif. 
pump,  direct  connected  with  elec.  mo- 
tor, with  cap.  of  500  to  600  gal.  per 
min.,  to  be  used  in  connection  with 
swimming  pool  at  Recreation  Park. 
Cert,  check  or  bond  10%.  Lewis  P.  Black 
city   clerk. 


RIVERSIDE,  Cal.— Mayor  S.  C.  Evans 
recommends  to  public  utilities  and 
council  that  a  42-in.  pipe  line,  40,000 
ft.  in  length,  be  const,  to  connect  with 
proposed  new  reservoir  on  the  east 
side;  est.  cost  of  reservoir,  approx. 
$110,000. 


LOS  ANGELES,  Cal. — U.  S.  C.  I.  Pipe 
&  Fdy.  Co.,  705  Wright  &  Callender 
Bldg.,  L.  A.,  sub.  low  bid  to  bd.  pub. 
wks.  at  *6944  for  cast  iron  pipe  for  Sec. 
No.  25,  North  Outfall  Sewer;  disc.  27o 
cash  within  30  days  after  deliv.  and 
accept,  deliv.  f.  o.  b.  cars,  Los  Angeles, 
by  June  1  if  cont.  awarded  not  later 
than  Mar.  15.  Llewellyn  Iron  Wks.  bid 
$10,080  net  f.  o.  b.  Los  Angeles,  deliv. 
»0  days. 


SACRAMENTO,  Cal.  —  Wm.  Murcell, 
Ochsner  Bldg.,  at  J2S,296  awarded  cont. 
by  council  to  const,  reinforced  concrete 
partition  wall,  baffle  wall,  drive  piles, 
etc.,  at  Filtration  Plant.  Work  will  In- 
clude driving  175  fifty-foot  piles;  erec- 
tion of  wall  varied  in  thickness,  25  ft. 
high  and  190  ft.  long. 


CHINO,  Cal. — Bids  rec.  by  city  for 
pump  and  pump  house  compl.,  installed 
on  found,  at  well-site,  were: 

Peerless  Pump  Co. — (1)  $3246.50,  (2) 
$3237.80,   (3)   $— . 

Layne-Bowler  Corp. — (1)  $3383,  (2> 
$3069,    (.3)   $ — . 

Frank  J.  Kimball  Co.— (1)  $3136,  (2) 
$2521,   (3)   $ — . 


FLAGSTAFF,  Ariz.— Until  2  p.  m.. 
March  31,  bids  will  be  rec.  by  C.  T. 
PuUiam,  town  clerk,  for  water  works 
imp.  as  follows: 

Cont.  No.  1 — Steel  pipe — flow  line; 
approx.  79,000  lin.  ft.  copper  bearing 
slip  joint  steel  pipe,  13-in.  to  16-in. 
Cert,  check   required   $6000. 

Cont.  No.  2,  constr. — flow  line;  haul 
pipe  and  const.  79,000  lin.  ft.  flow  line 
using  steel  pipe.  Cert,  check  $4000. 

Cont.  Nos.  1  and  2,  combination — Fur- 
nish, haul  and  const,  flow  line  compl., 
using  steel  pipe.  Cert,  check  $10,000. 

Cont.  Nos.  1  and  2,  combination  (al- 
ternate)— Furnish,  haul  and  const,  flow 
line  compl.,  using  cone.  pipe.  Cert  check 
$10,000. 

Cont.  No.  3,  cone  reservoir — 50,000,000 
gal.  cap.,  earth  embank,  type,  involv. 
94.000  cu.  yds.  excav.,  1700  cu.  yds.  cone, 
2500  squares  "Gunite."  Cert,  check 
$12,000. 

Cont.  No.  4,  distrib.  sys.  impvts. — 14,- 
300  ft.  12-in.  and  14-in.  Matheson  joint 
steel  pipe,  furnished,  hauled  and  laid; 
26,650  ft.  6-in.,  8-in.  and  10-in.  c.l.  pipe 
reclaimed  and  relaid;  1400  ft.  12-in.  c.l. 
pipe  furnished,  hauled  and  laid.  Cert, 
check   $5000. 

Plans  on  file  at  office  of  clerk,  or  at 
offices  of  Burns  &  McDonnell,  415 
Marsh-Strong  Bldg.,  Los  Angeles,  or 
402  Interstate  Bldg.,  Kansas  City,  Mo., 
consulting  engrs.  Deposit  for  plans  as 
follows:  $15  Contr.  No.  1.  Contr.  2,  or 
combination  of  1  and  2;  $10  for  Contr. 
3;  $10  for  Contr.  4,  and  $25  for  all  four 
contrs.  One-halt  of  deposit  will  be  re- 
funded  upon    return   of  plans   and    spec. 


VALLEJQ,  Solano  Co.,  Cal. — Western 
Pipe  and  Steel  Co.,  444  Market  St.,  San 
Francisco,  at  $434,000  awarded  cont.  by 
council  to  fur.  and  Install  materials  for 
Gordon  Valley  Pipe  Line  in  connection 
with  municipal  water  project.  The  bid 
covers  furnishing  all  pipe.  Installation 
and  refilling  trenches.  Valves  and  other 
accessories  not  Included. 


LOS  ANGELES,  Cal. — Lacy  Mfg.  Co., 
Washington  Bldg.,  awarded  cont.  by 
pub.  serv.  coram.  March  3,  at  $22,238  for 
riv.  sheet  steel  tank  on  Mulholland  Dr., 
near  Laurel  Canyon,  under  spec.  753-A; 
time,  90  days.  Other  bids:  Llewellyn 
Iron  Works,  $24,703,  100  days,  bidders 
own  spec:  (1)  $22,443  90  days,  (2)  $23,- 
807  45  days;  Baker  Iron  Works,  $25,089, 
own  spec.  $23,172;  Western  Pipe  and 
Steel  Co.,  $25,521,  own  spec.  $23,525; 
Bethlehem  Shipbuilding  Corp.,  $26,267; 
Minneapolis  Steel  .fe  Machy.  Co.,  $38,778; 
McClintic-Marshall    Co.,    $30,456. 


PLAYGROUNDS  &  PARKS; 


BAKERSFIELD,  Kern  Co.,  Cal. — City 
council  petitioned  to  purchase  property 
and  improve  same  for  municipal  golf 
links.  Referred  to  City  Engineer  W.  D. 
Clarke  for  report  and  estimates  of  cost. 
V.  Van  Riper,  city  clerk. 


SAN  LEANDRO,  Alameda  Co.,  Cal.— 
Council  plans  landscape  work  on  prop- 
erty recently  donated  to  city  near  San 
Leandro  bridge  for  public  park;  covers 
approx.  1  acre.  F.  A.  Nikirk,  city  en- 
gineer. 

PALO  ALTO.  Santa  Clara  Co.,  Cal. — 
Council,  J.  F.  Byxbee  Jr.,  city  engineer, 
contemplate.s  bond  issue  for  park  im- 
provements; El  Camino  Park,  est.  cost, 
$17,900;  Rinconada  Park,  $12,000;  work 
involves  grading,  planting  shrubs  and 
providing    irrigation    facilities. 


SEWERS  &  STREET  WORK 


MERCED  County,  Calif. — Following 
bids  rec.  March  0,  by  State  Highway 
Commission,  to  imp.  6-4  ml.  in  Merced 
County  bet.  Merced  River  and  Buhac; 
5.3  mi.  to  be  paved  with  Port.  cem. 
cone,  and  1.1  mi.  to  be  widened  with 
Port.  cem.  cone,  shoulders;  involv- 
ing 4000  cu.  yds.  rdwy.  embank,  with- 
out classification;  50  cu.  yds.  struc- 
ture excavation  without  classification; 
1675  lin.  ft.  subgrade  (preparing  and 
shaping);  12,020  cu.  yds.  class  A  cem. 
cone,  (pavement,  shoulders  and  re- 
pairs to  existing  pavement);  66  cu.  yds. 
class  A  cem.  cone,  (structures);  23,450 
sq.  yds.  rein,  steel  (pavement);  5200 
lbs.  bar  reinf.  steel  In  place  (struc- 
tures): 56  lin.  ft.  12-in.  corru.  metal 
pipe;  100  cu.  yds.  removing  cone.  In 
existing  pavement,  commission  to  fur. 
corru,  metal  pipe. 
H.      B.      Peterson,     Spreckles 

Bldg.,    San    Diego,    Cal $139,357.35 

J.    F.    Knapp,    Turlock 146,414.00 

Associated    Const.    Co.,    S.    F..    147,802,85 
Pioneer    Trans.    Co.,    Calexico   148,829.50 
Western  Paving  Co.,  Livings- 
ton        149,992.00 

Valley    Paving    &    Const.    Co., 

Visalia     153,367.95 

H.    J.    Grier,    Oakland    156,593.00 

Kaiser    Paving    Co.,    Oakland   157,592.95 
Sam   Hunter,   Santa  Barbara.    162,713.50 

Paul    S.    Benson,    L.    A 163,580.50 

C.  H.  &  A.  W.  Gorrll,  Oakland  166,173.00 
Blumenkianz     &.  Vernon, 

Stockton     168,633.50 

Galbraith    &    Janes,   Napa 169,635.00 

Engineers'    Estimate    157,927.00 


REDWOOD  CITY,  San  Mateo  Co.,  Cal 
— City  trustees  vote  to  use  Vlbrollthlc 
type  of  pavement  for  cone,  shoulders  on 
El  Camino  Real  through  Redwood  City. 
C.  L.  Dimmitt,  city  eng. 


LOS  ANGELES,  Cal. — Cont.  for  sewer 
in  Central  Ave.,  bet.  Florence  and 
Manchester  Aves.  previously  awarded 
to  F.  L.  Dunagan,  233  W.  88th  PI.,  at 
$132,000,  has  been  rescinded  by  the  Bd. 
Pub.  Wks.  and  the  bond  declared  for- 
feited, because  the  bidder  did  not  sign 
the  contr.  within  the  required  time. 
Engineer's    estimate,    $187,646.81. 


ALAMEDA,  Alameda  Co.,  Cal. — Oak- 
land Paving  Co.,  6000  Broadway,  Oak- 
land, at  $12,983  awarded  cont.  by  coun- 
cil to  imp.  Bay  Island  Ave.,  bet.  Re- 
gent and  Pearl  Sts.,  involv.  grade; 
const,  cone,  curbs,  gutters  and  walks; 
corru.  iron  culverts;  pave  with  6-ln. 
oil  macadam.  Hutchinson  Co.,  Oak- 
land,  bid   $13,338. 


COLUSA,  Colusa  Co.,  Cal. — City  trus- 
tees petitioned  to  pave  Jay  St.  a  dis- 
tance of  8  blocks;  4-in.  asph.  cone, 
pavement  of  Wllllte  type  is  contem- 
plated. 


FRESNO,  Fresno  Co.,  Cal. — Supervis- 
ors, D.  M.  Barnwell,  county  clerk,  de- 
clare inten.  for  impts.  in  Rd.  Dlst.  Imp. 
No.  10,  Involv.  Olive  Ave.;  Hammond 
Ave;  Lamona  Ave;  Clark  Ave.,  etc., 
Dan  W.  Chamberlain,  engineer  for 
district. 


MOUNTAIN  VIEW,  Santa  Clara  Co. 
Cal. — A.  E.  Hennessy,  724  Sharon  Bldg., 
San  Francisco,  at  approx.  $108,500  sub- 
mits low  bid  to  town  trustees  to  imp. 
various  streets,  involv.  495,800  sq.  ft. 
IMt-in.  Warrenlte-Bit.  surface  on  2%- 
in.  asph.  cone,  base,  including  15,351 
cu.  yds.  grading;  3108  lin.  ft.  12-in.,  964 
ft.  18-in.,  120  ft.  24-in.  segmental  cor- 
ru. iron  culvert;  36  12xl2-in.,  22  18x 
12-ln.  and  4  24xl2-in.  corru.  Iron  wye 
branches;  2  Inlet  basins,  28  Un.  ft.  15- 
in.  and  2  Iln.  ft.  18-in.  corru.  Iron  pipe; 
cone,  curbs. 


SAN  FRANCISCO — E.  J.  Treacy,  Call 
Bldg-.,  at  $13,792.80  awarded  cont.  by 
Board  of  Public  Works  to  pave  Civic 
Center   Plaza. 


SAN  ANSELMO,  Marin  Co.,  Cal.  — 
Town  Eng.  J,  J.  Jessup,  preparing  spec 
to  imp.  San  Francisco  Blvd.  for  its 
entire  length  and  all  streets  opening 
off  same   to  the  west. 


HAYWARD,  Alameda  Co.,  Cal. — City 
Eng.  Jesse  B.  Holly  preparing  spec,  to 
pave,  const,   curbs  and  gutters  in  Main 

Street. 


LOS  ANGELES,  Cal.— Until  10  A.  M., 
Mar.  16,  bids  will  be  rec.  by  Bd.  Pub. 
Wks.  for  materials  for  Sec.  No.  24. 
North  outfall  Sewer  ,as  follows:  Sand 
— Conor,  and  mortar  sand  —  a  total 
maximum  of  8000  tons;  vit.  clay  lining 
blks.,  approx.  186,000  lin.  ft.;  crushed 
rock  or  screened  gravel,  approx.  12,- 
000  tons  maximum  amount;  common 
sewer    brick,    approx.    2018    M    brick. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Until  April  6,  10  A.  M.,  bids  will  be 
rec.  by  J.  H.  Wells,  county  clerk,  for 
excavation  work  in  connection  with 
Franklin  Canyon  subway,  involv.  80() 
cu.  yds.  excacation.  Plans  obtainable 
from    County   Surveyor   R.    R.   Arnold. 


PASADENA,  Cal.— Until  10  A,  M., 
Mar.  17,  bids  will  be  rec.  by  city  for 
sewer  complete  in  Hawkeye  St.,  bet. 
Catalina  Ave.  and  Wilson  Ave.  and  in 
portion  of  Wilson  Ave.;  1911  and  1915 
acts.  Bessie  Chamberlain,  city  clerk. 
W.   C.   Earle,   city   engineer. 


LOS  ANGELES,  Cal.— R.  A.  WatUon, 
Los  Angeles,  at  $88,111  awarded  cont. 
by  Bd.  Pub.  Wks.  to  imp.  Baxter  St., 
bet.  Park  Dr.  and  Echo  Park  Ave.,  in- 
volv. cem.  concr.  pave.,  curb,  walk,  san. 
sewer,   concr.   stairway,   etc. 


OAKLAND,  Cal. — Council,  E.  K. 
Sturgis,  clerk,  declares  Inten.  to  Imp. 
Olive  Ave.  bet.  90th  and  Jones  Aves., 
involv.-  grade  and  pave;  curbs,  gutters 
and  walks.  1911  Act.  Protests  March 
26.     W.  W.  Harmon,  city  eng. 

MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Supervisors  petitioned  to  widen,  re- 
place wooden  bridge  with  concrete 
structure  and  pave  with  concrete  the 
Cowell  road.  Referred  to  County  Sur- 
veyor R.  R.  Arnold  for  report. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Raymond  H.  Crummey,  San  Jose, 
awarded  cont.  by  council  to  Imp.  Palm 
St.,  bet.  Willow  and  Floyd  Sts.,  involv. 
grading;  pave  with  1  "^ -in.  Warrenlte- 
Bit.  surface  on  3-ln.  bituminous  cone, 
base;  hyd.  cem.  cone,  curb,  gutter  and 
walks;  4  cem.  cone.  Inlets;  8-ln.  vit. 
pipe   drains. 


EL  SEGUNDO,  Cal. — Approx.  quanti- 
ties for  sewer  sys.  and  plant  to  be  con- 
structed under  bond  issue  are:  24,500 
ft.  trenching  and  laying  of  8-ln.  to  18- 
in.  trunk  line  sewer,  one  main  pump 
house,  2  ejector  houses  and  pits.  Lat- 
erals for  above  sys.,  approx.  75,000  ft. 
trench  and  lay,  will  be  done  under  1911 
and  1915  acts.  Koeblg  &  Koeblg,  Title 
Ins.  Bldg.,  Los  Angeles,  consulting  en- 
gineers.    R.  T.  Hutchlna,  city  enBra. 
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YREKA,  Siskiyou  Co.,  Cal. — Super- 
visors reject  bid  to  regrade  and  gravel 
1  mi.  of  road  leading  from  north  side 
of  Klamathon  bridge  toward  Horn- 
brook.  Bids  were;  A.  Young,  Treka, 
$4370;  Dunn  &  Baker,  Klamath  Falls. 
Ore.,  $5035.  Albert  J.  Parrott,  county 
surveyor. 

REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
—Until  March  30.  7:30  P.  M.,  bids  will 
be  rec.  by  W.  A.  Price,  city  clerk,  to 
imp.  (H-1)  Adams  St.,  bet.  Jefferson 
and  Harrison;  Clinton  St.,  bet.  Jeffer- 
son and  Harrison  and  Harrison  bet. 
Cleveland  and  Adams  Sts.,  involv. 
grade  and  pave  with  6-in.  macadam 
and  asph.  oil  surface;  hyd.  cem.  comb, 
curb  and  gutters.  1911  Act  and  Bond 
Act  1915.  Cert,  check  10%  payable  to 
city  req.  Plans  obtainable  from  C.  L. 
Dimmitt,   city   engineer. 


YREKA,  Siskiyou  Co.,  Cal. — Siskiyou 
Contracting  Co.,  Yreka,  at  $5143 
awarded  cont.  by  supervisors  to  grade 
and  gravel  1  mi.  of  road  from  Fort 
Jones  toward  Yreka.  Other  bids  were: 
A.  Young,  $5725;  Geo.  A.  Milne,  $6944; 
G.  T.  Stevens,  Klamath  Falls,  Ore., 
17850. 


LOS  ANGELES,  Cal.— G.  A.  Constan- 
tine,  48S  I.  W.  Hellman  Bldg.,  awarded 
cont.  by  bd.  pub.  wks.  at  $62,919  to  imp. 
»7tU  St.,  bet.  Fifth  Ave.  and  11th  Ave. 
Work   involv.   curb,    walk,   culv.,   grade. 

P.  J.  Akmadzich,  821  Yale  St.,  award, 
cont.  at  $12,119  to  imp.  Walbridge  Ave. 
bet.  12th  and  Pico  Sts.,  involv.  concr. 
pave.,  remod.  with  rock  and  oil  surf., 
light  curb,  walk,  storm  drain,  sewer, 
wooden  guard  rail. 


SANTA  BARBARA,  Cal.  —  Approx. 
quantities  for  East  Side  Drainage  Pro- 
ject est.  to  cost  about  $115,000,  and  for 
which  bids  will  be  rec.  in  April,  are: 
S3.5  ft.  12-in.  vit.  pipe;  1263  ft.  18-in., 
1435.40  ft.  24-in.,  1037.70  ft.  30-in.. 
2038.57  ft.  36-in.,  1272.50  ft.  42-in., 
1602.06  ft.  4S-in.,  and  687S.37  ft.  54-in. 
reinf.  cone,  pipe;  509.75  ft.  4.5x10.5  ft. 
reinf.  cone,  box  culv.,  29  jet.  boxes,  and 
box  culv.  Plans  obtainable  from  of- 
fice of  eng.,  Geo.  D.  Morrison,  on  de- 
posit of  $10. 


SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
Clark  and  Henery  Construction  Co., 
Chancery  Bldg.,  San  Francisco,  award, 
conts.  by  council  to  imp.  sts.,  bid  being 
$.208  sq.  ft.  pave;  curb  and  gutter,  $.85 
lin.  ft.;  curb,  $.35  lin.  ft;  gutter,  $.60  sq. 
ft.  Contracts  cover  8th  St.,  bet.  AVilson 
and  N.W,  Pac.  R.R.  right-of-way  and 
W-Sth  St.,  bet.  r.r.  right-of-way  and 
Hudspeth  St;  7th  St.,  bet.  Wilson  St. 
and  X.W.  Pac.  right-of-way  and  Polk 
St.;  6th  St.,  bet.  Washington  and  N.W. 
Pac.  R.R.  right-of-w^ay;  Ellis  St.,  bet. 
Santa  Rosa  Ave.  and  S.  Davis  St.;  all 
by  grading;  reconst.  existing  water- 
bound  macadam  surface  to  form  4-in. 
waterbound  macadam  base  and  surface 
with  3-in.  Willite  process  asph.  pave- 
ment; const,  comb.  hyd.  cem.  cone, 
curbs  and  gutters;  galv.  corru.  iron 
part  circle  culverts  and  cone,  bases. 


SAN  DIEGO,  Cal.— Until  10:30  a.  m., 
March  16,  bids  will  be  rec.  by  county 
for  rd.  work  as  follows: 

R.  D.  I.  No.  13,  for  the  inipvt.  of  38th 
St.  in  Normal  Hts.,  involv.  sheet  asph. 
pave,  on  cem.  cone,  base,  beams,  head- 
ers, removal  of  culv.  and  gut.  crossing, 
grade.  Approx.  149,960  sq.  ft.  pave. 

R.  D.  I.  No.  12,  for  the  imprvt  of  36th 
St.,  Normal  Hts.,  involv.  asph.  wearing 
surf,  on  cem.  cone,  pave.,  beams,  head- 
ers, removal  of  culv.,  etc.  Approx.  106,- 
981    sq.    ft.    pave. 

R.  D.  I.  No.  15.  for  the  imprvt.  of  42nd 
St.,  Normal  Hts.,  involv.  sheet  asph. 
wearing  surf,  on  cem.  cone,  base,  beams 
headers,  remov.  of  gut.  crossings,  etc. 
Approx.   79,920  sq.   ft.   pave. 

Plans  on  file  at  office  of  J.  B.  McLees 
county   clerk. 

SAN  JOSE,  Santa  Clara  Co.,  Cal. — A. 
J.  Raisch,  Builders'  Exchange,  San 
Jose,  awarded  cont.  by  council  to  imp. 
Illinois  Ave.,  bet.  Auzerais  Ave.  and 
William  St..  involv.  grade;  lV4-in.  Du- 
rite  asph.  cone,  surfcce  on  3-in.  Durite 
asph.  cone,  base;  hyd.  cem.  cone,  curbs 
and  gutters. 


MARYSVILLE,  Yuba  Co.,  Cal.— City 
Eng.  Leslie  B.  Crook  instructed  to  pre- 
pare spec,  to  pave  approx.  twenty-five 
blocks  of  streets. 


SAN  ANSELMO,  Marin  Co.,  Cal.— 
Until  March  16,  8  P.  M.,  bids  will  be 
rec.  by  Arthur  W.  Studley,  town  clerk, 
to  imp.  streets  in  Morningside  Court 
(No.  2),  involv.  9200  cu.  yds.  grading 
excavation;  88,740  sq.  ft.  grading  sur- 
face; 4700  ft.  11,4 -ft.  curb  and  gutter: 
5100  ft.  1-ft.  curb  and  gutter;  54,540  sq. 
ft.  2V2-in.  asph.  cone,  base  with  I'/i- 
in.  asph.  cone,  surface;  34,200  sq.  ft. 
5-in.  cone,  pavement;  1250  lin.  ft.  6-in. 
and  430U  lin.  ft.  4-in.  water  mains;  five 
6-in.  and  twenty-six  4-in.  gate  valves; 
seven  4-in.  hmydrant  risers:  6300  lin. 
ft.  2-in.,  510  lin.  ft.  114-in.  and  5330  lin. 
ft.  1-in.  conduit;  5510  lin.  ft.  G-in..  GOO 
lin.  ft.  4-in.,  140  Un.  ft  10-ln.,  440  Un. 
ft.  12-in.,  150  lin.  ft.  15-in.  and  2JU  Im. 
ft.  18-in.  vit.  storm  sewer;  60  lin.  Ct. 
10-in.  corru.  pipe  culvert;  20  sewer 
manholes;  11  sewer  lampholes;  22 
catchbasins;  4000  lin.  ft.  conductor;  846 
sq.  ft.  drivewalk  sidewalk;  16,000  sq. 
ft.  ordinary  sidewalk;  25  6-ft.  steps; 
o20  4-ft.  steps;  10,425  cu.  yds.  cone,  in 
headwalls  and  retaining  walls;  2270 
lin.  ft.  pipe  railing;  15  survey  monu- 
ments; 121  4-in.  wye  branches.  1911 
Act  and  Bond  Act  1915.  Cert,  check 
107c,  payable  to  town  req.  Plans  ob- 
taonable  from  J.  J.  Jessup,  city  eng. 

OAKLAND,  Cal. — Until  March  19,  12 
noon,  bids  will  be  rec.  by  Eugene  K. 
Sturgis,  city  clerk,  to  const,  sewer, 
with  manholes  and  wye  branches  in 
portions  of  Fairfax  Ave.  1911  Act.  Cert, 
check  10%  payable  to  city  req.  W.  W. 
Harmon,   city   eng. 


LOS  ANGELES,  Cal. — Until  10  a.  m., 
March  16,  bids  will  be  rec.  by  bd.  pub. 
wks.  to  const.  Sec.  No.  24,  North  Out- 
fall Sewer.  Plans  on  file  at  office  of 
city  engr.,  405  s  city  hall  annex.  This 
section  will  be  approx.  13.667  lin.  ft. 
in  length  and  bids  will  be  taken  on 
semi-elliptical  brick-cone,  semi-ellip- 
tical cone,  and  pre-cast  cone.  pipe.  On 
the  pre-cast  cone,  type  of  constr.  con- 
tractor is  to  furnish  labor  and  materi- 
als compl.,  while  on  the  two  furmer 
types,  contr.  is  to  furnish  everything 
except  those  materials  which  are  fur- 
nished by  the  city. 

Bids  will  also  be  rec.  at  same  time 
for  (1)  sand,  (2)  vit.  clay  lining  blks., 
(3)  crushed  rock  or  screened  gravel, 
and  (4)  common  sewer  brk.  for  Sec. 
No.  24. 


SOUTH  GATE,  Cal.— Geo.  H.  Oswald, 
366  B  58th  St.,  award,  cont.  by  city  at 
$127,976  to  imp.  Long  Beach  Blvd.,  in- 
volving 9980  ft.  curb  40c  ft.,  13,470  sq. 
ft.  o-in.  gut.  19c  ft.,  8140  sq.  ft.  8-in. 
gut.  27c  ft.,  5575  ft.  walk  14c  sq.  ft., 
312. 2S0  sq.  ft.  grade  4c  ft.,  312,280  sq.  ft. 
2-in.  Willite  pave,  on  4-in.  bitum.  base 
21.6c  sq.  ft.,  2  culv.  at  $4500,  ornam. 
lights  (93  met.  posts)   $34,000. 


RED  BLUFF,  Tehama  Co.,  Cal.— Until 
March  25,  bids  will  be  rec.  by  H.  G. 
Kuhn,  county  clerk,  to  reconst.  portion 
of  Red  Bluff-Eureka  highway  in  moun- 
tain, 32-mi.  northwest  of  Red  Bluff.  W. 
F.  Lunning,  county  surveyor. 


VISALIA,  Tulare  Co.,  Cal.  —  Until 
March  16,  7:30  p.  m.,  bids  will  be  rec. 
by  Ida  Markham.  city  clerk.  (No.  127) 
to  imp.  portions  of  North  Willis,  North 
West,  North  Floral  Sts.,  etc.,  involv. 
const,  of  hyd.  cem.  cone,  curbs  and 
walks.  1911  Act  and  Bond  Act  1915. 
Cert,  check  10%  payable  to  city  req. 
Plans  on  file   in  office  of  clerk. 


SIGNAL  HILL,  Cal.— Geo.  R.  Curtis 
Pav.  Co.,  2440  E  26th  St.,  Los  Angeles, 
awarded  cont.  by  city  at  approx.  $12,- 
COO  to  imp.  about  % -mi.  on  Orange 
Ave.,  Involv.  excav.  at  $1.25  cu.  yd., 
embank,  at  10c  cu.  yd.,  and  2-in.  WUllte 
pave,  on  4-in.  asph.  cone,  base  at  22. 7o 
sq.    ft.    There    were    no   other   bids. 


FRESNO,  Fresno  Co.,  Cal.  —  Until 
April  6,  bids  will  be  rec.  by  supervis- 
ors, D.  M.  Barnwell,  clerk,  to  fur.  100.- 
UOO  bbls.  road  oil.  Further  information 
obtainable  from  County  Surveyor  Chris 
P.   Jensen,   Cory   Bldg..   Fresno. 

POMONA,  Cal.  —  Union  Const.  Co., 
Long  Beach,  sub.  low  bid  to  city  at 
$86,500  (lump  sum)  to  imp.  Towne  Ave., 
bet.  Second  and  Olive  Sts.,  involv.  453.- 
557  sq.  ft.  6-in.  cem.  cone,  pave.,  and 
curb  as  foll.jws:  1319.5  ft.  19-in.,  818.09 
ft.  22-in.,  11,811.84  ft.  24-Jn.,  and  61S7.14 
ft.  28-in. 


ALHAMBRA,  Cal. — Hall-Johnson  Co., 
3025  Fowler  «t.,  Los  Angeles,  sub.  only 
bid  at  approx.  $13,000  to  imp.  Shorb 
St.,  bet.  Benito  and  Marguerita  Aves., 
involv.  4-in.  asph.  cone.  pave.  16.5c  sq. 
ft.,  curb  50c  ft.,  gut.  24c  sq.  ft.,  walk 
16.5c  sq.  ft.,  S-in.  vit.  sewer  99c  ft.,  wyes 
70c  ft.,  hse.  sewer  conn.  $27  ea.,  m.  h. 
$80.   f.    t.   $125. 


COLUSA.  Colusa  Co.,  Cal. — Until  Mar. 
23,  2:15  p.  m.,  bids  will  be  rec.  by  T.  D. 
Cain,  county  clerk,  to  const.  Grimes- 
Knights  Landing  rd.  from  Grimes  over 
Leven  St.  and  River  road  to  Grand  Is- 
land, involv.  2300  cu.  yds.  roadway 
embankment  unclassified.  Plans  obtain- 
able from  J.  M.  Felknor,  county  en- 
gineer. 


LIVERMORE,  Alameda  Co.,  Cal.  — 
Town  Eng.  L.  E.  Wright  preparing 
spec,  for  sewer  in  McLeod  St.,  betw. 
7th  St.  and  East  Ave. 

SAN  R.\FAEL,  Marin  Co..  Cal. — Coun- 
cil, Eugene  W.  Smith,  clerk,  declares 
inten.  (No.  270)  to  imp.  Stevens  Place 
from  Mission  St.  northerly  involving 
grading;  cone,  curbs  and  gutters;  4-ln. 
ironstone  pipe  side 'sewer;  4-in.  water- 
bound  macadam  base  with  2-in.  Durite 
asph.  cone,  surface;  cone,  walks.  1911 
Act  and  Bond  Act   1915.   Protests  April 


LOS  ANGELES,  Cal. — Until  2  p.  m., 
March  23,  bids  will  be  rec.  by  county 
for  imp.  wurk  in  R.  D.  I.  No.  271,  Haw- 
thorne Ave.,  bet.  s  city  limits  of  Haw- 
thorne and  Los  Angeles-Redondo  Blvd., 
10,255  ft.,  involv.  13,783  cu.  yds.  excav., 
25,172  sq.  yds.  shape  roadbed,  24,033 
sq.  yds.  2-in.  Willite  top,  25,172  sq.  yds. 
5-in.  disint.  gran,  sub-base,  20,510  ft. 
shape  should.,  cone,  box  culv.  at  sta.  1 
plus  58.59  compl.,  cone,  box  culv.  at 
sta.  13  plus  $$.50  compl.,  cone,  bead- 
walls  and  exten.  of  corru.  iron  pipe 
culv.  Est.  cont.  price,  $65,846.60.  L.  A. 
county  furnishes  6992  tons  disint.  gran., 
est.  val..  $6992. 


LOS  ANGELES,  Cal. — Until  10  a.  m. 
Mar.  23,  bids  will  be  rec.  by  bd.  pub. 
wks.  to  imp.  Tracy  St.,  bet.  Hyperion 
Ave.  and  Talmadge  St.:  grade,  rock  and 
oil  surf,  remod.,  Warrenite  pave.,  cem. 
concr.  pave.,  curb,  reinf.  concr.  curb 
monolithic  with  pave.,  reinf.  concr. 
bridge,  post  and  chain  railing,  cem. 
pipe  sewer,  storm  sewer,  C.  I.  pipe, 
hse.   sewers,   etc.;   1911   act. 
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DELANO,  Kern  Co.,  Cal.— City  trus- 
tees conferring  with  E.  E.  Bate:i, 
Fresno  engineer,  regarding  extensive 
street  paving  program  In  main  busi- 
ness district. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — 
Until  Mar.  17,  S  p.  m.,  Olds  will  be  rec. 
by  C.  B.  Reid,  city  clerk,  to  imp.  (Res. 
769)  Carrillo  St.,  bet.  Ripley  and  Cleve- 
land Ave.,  involv.  grade  and  reconst. 
existing  waterbound-macadam  surface 
to  form  4  in.  foundation  and  surface 
■with  3-in.  Willite  Process  asph.  concr. 
pavement  laid  in  1-course;  hyd.  cem. 
concr.  curbs  and  gutters.  1911  act  and 
1915  bond  act.  Cert,  check  10%,  pay- 
able to  city  req.     Paul  Green,  city  engr. 


LOS  ANGELES,  Cal.— J.  and  P.  Cris- 
tich,  1S17  E.  3rd  St.,  awarded  cont.  by 
bd.  pub.  wks.  at  $19,356  for  cem.  concr. 
pave.,  curb,  sewer,  storm  drain,  reinf. 
concr.  retaining  wall,  wooden  guard 
rail,  etc.,  in  Peru  St.,  bet.  Rosebud  Ave. 
and  30  ft.  s.  of  Modjeska  St.  (Modjeska 
St.    and    Peru    St.    Imprvt.    Dist.) 


SAN  RAFAEL,  Marin  Co.,  Cal — Coun- 
ty supervisors  accept  petition  seeks 
paving  of  streets  in  Valla  Lots  and  the 
resubdivision  of  the  Butler  Tract, 
Kentfield,  known  as  tlie  Laurel  Grove 
district.  Willite  pavement  will  be 
specified. 


BURBANK,  Cal.— Until  7;30  p.  m.. 
Mar.  31,  bids  will  be  rec.  to  const,  sewer 
sys.  involv.  101,740  ft.  S  in.  vit.  pipe, 
furn.  and  lay;  2516  ft.  10  in.  pipe;  3228 
ft.  !sx6  in.  vit.  pipe,  wye  or  tee 
branches;  40  ft.  10  6-in.  vit.  pipe,  wye 
and  tee  branches;  7200  ft.  6  in.  vit.  hse. 
sewers;  292  m.  h,;  60  m.  h.  with  Burns' 
automatic.  Cert,  check  or  bond  10%. 
F.  S.  Webster,  city  clerk.  A.  J.  Rose, 
city  engr. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
W.  S.  Farley,  consulting  engineer,  ap- 
pointed by  supervisors  to  prepare  spec, 
for  improvements  in  Rd.  Dist.  Imp.  No. 
3,  (Kensington  Park  and  Berkeley 
Higlilands  streets). 


MOUNTALX  VIEW,  Santa  Clara  Co., 
cal.  —  C.  C.  Kennedy,  consulting  en- 
gineer, Call  Bldg.,  San  Francisco,  pre- 
paring spec,  for  sewer  extensions  in 
Mercy    Street. 

POMONA,  Cal.  —  Union  Const.  Co., 
Long  Beach,  sub.  low  bid  to  city  at 
$S6,500  to  imp.  Towne  Ave.,  bet.  Second 
and  Olive  Sts.,  involv.  543,557  sq.  ft.  6- 
in.  cem.  cone,  pave.,  and  curb  as  fol- 
1319.5  ft.  19-in.,  818.09  ft.  22-in.,  11,- 
811.84  ft.  24-in.,  and  5187.14  ft.   28  in. 


MOUNTAIN  VIEW,  Santa  Clara  Co., 
Cal. — C.  C.  Kennedy,  consulting  en- 
gineer. Call  Bldg.,  San  Francisco,  pre- 
paring spec,  to  pave  Castro  St.,  bet. 
state    highway   and   Front    St. 


EUREKA,  Humboldt  Co.,  Cal.— Until 
March  17,  S  p.  m.,  bids  will  be  rec.  by 
A.  Walter  Kildale,  city  clerk  (Res.  of 
Inten.  178),  to  imp.  D  St.,  bet.  4th  and 
7th  Sts.,  involv.  grading;  pave  with  3^- 
In.  asph.  cone,  base  with  IV^-in.  War- 
renite-Bitulithic  surface,  c.  i.  culverts 
with  cem.  cone,  inverts;  vit.  sewers, 
cem.  cone,  curbs.  1911  Act  &  Bond  Act 
1915.    Cert,    check    10%    payable    to    city. 


REDLANDS,  Cal.  —  Council  orders 
spec,  for  4-in.  mac.  pave,  on  Linda  PI., 
bet.  Vista  and  Centre  Sts.  G.  S.  Hinck- 
ley, city  engr. 


SAN  GABRIEL,  Cal.  —  Council  de- 
clares inten.  to  imp.  Ramona  St.,  betw. 
Valley  Blvd.  and  P.  E.  Ry.  tracks  (Mis- 
sion Dr  ) :  curb,  5-ft.  walk;  Vrooman 
act.  Work  includes  a  bridge  over  the 
Arroyo,  1600  ft.  n.  of  Valley  Blvd.  Ira 
H.    Stouffer,    city    clerk. 


MOUNTAIN  VIEW,  Santa  Clara  Co., 
Cal. — A.  E.  Hennessy,  724  Sharon  Bldg., 
San  Francisco,  at  approx.  $108,500, 
awarded  cont.  by  town  trustees  to  imp. 
various  streets,  involv.  495,800  sq.  ft. 
l'/2-in.  Warrenite-Bit.  surface  on  2*^- 
in  asph.  cone,  base,  including  15,351 
cu.  yds.  grading;  3108  lin.  ft.  12-in.,  964 
ft.  18-in.,  120  ft.  24-in.  segmental  cor- 
ru.  iron  culvert;  36  12xl2-in.,  22  18x12- 
in.  and  4  24xl2-in.  corru.  iron  wye 
branches;  2  inlet  basins,  28  lin.  ft.  15- 
in.  and  2  lin.  ft.  18-in.  corru.  iron  pipe; 
cone,   curbs. 


SANTA  MONICA,  Cal.— Petition  filed 
to  widen  5th  St.,  bet.  Santa  Monica  and 
Wilshire  Blvds.  Howard  B.  Carter,  city 
engineer. 


LOS  ANGELES,  Cal.— Protests  to  be 
heard  March  11  by  council  on  5-mi. 
cone,  paving  job  in  Santa  Ana-Cohasset 
St.  Dist.  nr.  Owensmouth.  Pave,  will  be 
20  ft.  wide  and  cost  approx.  $5  per  lin. 
ft. 


BUREANK.  Cal.  —  City  Eng.  A.  J. 
Rose  reports  proceedings  under  way 
to  imp.  San  Fernando  Blvd.,  bet.  Gris- 
mer  Ave,  and  e.  city  limits.  New  pave, 
will  be  2-in.  black  pave,  on  cone,  and 
repair  of  old  sections  with  2-in.  black 
coating   on   old   surface. 


VENICE,  Cal.  —  Plans  adopted  for 
sewers  in  Rialto,  Linden,  Oakwood, 
Shell,  Crestmore,  Lincoln  and  Superba 
Aves.  and  other  sts.  In  n.e.  section  of 
city.   H.   D.   Chapman,   city   engr. 


IMPERIAL  COUNTY,  Calif.  —  Until 
April  6.  2  p.  m.,  bids  will  be  rec.  by 
State  Highway  Commission,  Forum 
Bldg.,  Sacramento,  to  grade  and  sur- 
face with  crushed  gravel  or  stone  or 
decomposed  granite,  9.3-ml.  in  Imperial 
county  bet.  Imperial  and  Brawley.  R. 
M.  Morton,  state  highway  eng.  See  call 
for  bi(1»  under  offiel'al  proposal  sec- 
tion in   this  issue. 


MONTEREY  PARK,  Cal.  —  Petition 
filed  for  grade,  walks  and  curbs  on 
Newmark  Ave.,  bet.  Chandler  and  New 
Aves.  Res.  adopted  by  trustees  to  pave, 
culv.,  and  sewer  conn,  on  Hellman  Ave. 
bet.  Hathaway  and  Alhambra  Aves.  O. 
A.  Stone.  1112  Hollingsworth  Bldg.,  Los 
Angeles,  city  engineer. 


SOUTH  PASADE.VA,  Cal.  —  Council 
declares  inten.  to  const.  8-in.  vit.  sew- 
er and  8-in.  c.i.  sewer  with  wyes,  4  m. 
h.,  1  f.  t.  and  1  jet.  cham.  in  Hillside 
Rd.,  bet.  Columbia  St,  and  Rose  Ave., 
and  Rose  Ave.,  bet.  Hillside  Rd.  and 
25   ft.   west;    1911  act. 

Inten  declared  to  const.  8-in.  vit. 
sewer  with  wyes,  6-in.  vit.  laterals,  etc. 
in  Magnolia  St.,  bet.  Prospect  and  Meri- 
dian Aves.;  1911  act.  Nettie  A.  Hewitt, 
city   clerk. 


Contractors  Machine  Works 


We  Specialize  in  rebuilding  and  repairing  contractors'  equipment 
We  build  rock  bunkers,  elevators  and  conveyors,  portable  pumping 

plants,  hoist  and  rock  crushers. 
Let  us  give  you  an  estimate  on  your  work. 
We  buy  and  sell  used  equipment. 


CREAR  &  BATES 


38  Stanford 


San  Frandseo 


Ftaon«  Kearny  1886 


SANTA  BARBARA,  Cal.— City  engr. 
dept.  completes  spec,  to  pave  Santa 
Barbara  St.,  bet.  Carrillo  St.  and  Ca- 
brillo  Blvd.  Geo.  D.  Morrison,  city  engr. 


LOS  ANGELES,  Cal. — Supervisors  de- 
clare inten.  to  imp.  Del  Mar  Ave,  bet. 
Valley  Blvd.  and  darvey  Ave.  and  por- 
tions of  Glendon  Way,  Saxon  Ave.,  Ra- 
mona Blvd.,  Columbia  St.,  Jackson,  Isa- 
bel and  Evelyn  Aves.,  and  other  sts.: 
curbs,  walks,  gut.,  cem.  cone,  box  culv., 
6-in.  cone,  pave.,  reinf.  cone,  bridge. 
County  Imp.  No.  59. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Until  2  p.  m..  Mar.  23,  bids  will  be 
rec.  by  county  for  imp,  work  in  R.  D.  1. 
No.  271,  Hawthorne  Ave,,  bet.  s.  city 
limits  of  Hawthorne  and  Los  Angeles- 
Redondo  Blvd.,  1.94  mi.  involv.  13,783 
cu.  yds.  excav.,  25,172  sq.  yds.  shape 
roadbed,  24,033  sq.  yds.  2-in.  Willite 
top,  25,172  sq.  yds.  5-in.  disint.  gran, 
sub-base,  20,510  ft.  shape  should.,  2 
concr.  box  culvs,  concr.  headwalls 
and  exten.  of  corr.  iron  pipe  culv. 
Av.  haul  from  Hawthorne,  2  mi.;  from 
Torrance,  5  mi.  Est.  contr.  price, 
$65,846.50.  L.  A.  county  furnishes 
6992   tons   disint.   gran.,   est.   val.   $6992. 

ARCADIA,  Cal.— Until  8  p.  m.  Mar.  18 
bids  will  be  rec.  to  imp.  Flower,  Lo- 
rena,  Anita  and  Second  Aves,;  oil  mac. 
pave.  First  Ave.  to  be  widened  by  10 
ft.  on  each  side,  bet.  Huntington  Dr. 
and  Indiana  Ave.;  1911  act.  Plans  are 
on  file  at  office  of  City  Engr.  G.  B. 
Watson.  Cert.  chk.  or  bond,  10%  ea. 
case. 


SANTA  CRUZ,  santa  Cruz  Co.,  Cal,— 
Council,  S,  A,  Evans,  clerk,  declare  in 
ten.  to  imp.  (340-D)  portions  of  Wal- 
nut Ave.,  involv.  grade  and  pave  with 
cone;  part  circle  corru.  metal  cone,  cul- 
verts; cone,  catchbasins;  6  in.  vit.  clay 
p.pe  sewers  with  wyes,  etc.  1911  act. 
Protests  Mar.  26.  H.  E.  Godegast,  city 
eng. 


ONTARIO,  Cal.— Until  8  p.  m.  Mar.  16 
bids  will  be  rec.  for  12-in.  and  8-in. 
vit.  sewer  compl.  with  16  m.  h.,  etc.,  in 
portions  of  Sultana  Ave.,  Dessau  St,  and 
other  sts.  D.  B.  Wynne,  city  elk.  Ap- 
prox. quant,  are:  2100  ft.  12-in,  vit. 
pipe  101,4  ft.  average  depth.  3600  ft.  S 
in.  vit.  pipe  8V4  ft.  average  depth,  16 
m.  h.,  800  ft.  2-in.  standard  black  water 
pipe. 


WOODLAND,  Yolo  Co.,  Cal.— Until 
Mar,  24,  10  a.  m,,  bids  will  be  rec.  by 
H.  R.  Saunders,  county  elk.,  to  const. 
Prefix  5,  Section  B,  county  highway 
system.  Cert,  check  10%  payable  to 
county  req.  Plans  on  file  in  office  of 
clerk. 


WOODLAND.  Yolo  Co..  Cal.  —  Until 
Mar,  24.  10  a.  m.,  bids  will  be  rec.  by 
H.  R,  Saunders,  county  elk,,  to  const. 
Prefix  2,  Section  A,  county  highway 
system.  Cert,  check  10%  payable  to 
county  req.  Plans  on  file  in  office  of 
clerk. 


LOS  .A.NGBLES,  Cal.— Los  Angeles 
Paving  Co.,  2900  Santa  Fe  Ave.,  award. 
cent,  by  bd.  pub,  wks,.  at  $23,497  for 
cem,  concr.  pave.,  asph.  concr.  pave., 
Warrenite  pave.,  gut.,  etc.,  in  Second 
St.,   bet.   Washington  and  Adams   Sts. 


PASADENA,  Cal.— Election  will  be 
held  Apr.  14  to  vote  on  $700,000  bond 
issue  to  imp.  Green  St.,  bet.  S.  Marengo 
and  S,  Orange  Grove  Aves.;  1915  dist. 
bond  act.  Est.  cost  of  imprvt.,  $630,000. 
W.  C.  Earle,  city  engr.  W,  C.  Rowse, 
.'special  engr. 


SAN  JOSE,  Santa  Clara  Co.,  Cal, — 
San  Jose  Paving  Co.,  San  Carlos  and 
Dupont  Sts..  San  Jose,  awarded  cont. 
by  council  to  imp,  Julian  St.,  from  west 
city  limits  to  Stockton  Ave.,  involv. 
grade  and  pave  with  2-in.  Warrenite- 
Bit.  surf,  on  3%-in.  bit.  cone,  base;  hyd. 
cem,  cone,  curbs,  gutters  and  walks; 
2  br,  manholes;  3  hyd.  cem.  cone, 
storm  water  inlets,  8-in.  vit.  pipe 
drains. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Raymond  H.  Crummey,  San  Jose, 
awarded  cont.  by  council  to  Imp.  Car- 
rie St.,  bet.  3rd  and  5th  Sts.,  Involv. 
gride  and  pave  with  l^i-in.  Warren- 
ite-Bit. surface  on  3-in,  bit.  cone,  base; 
hyd.   cem.  cone,   curbs  and   gutters. 
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MODESTO,  Stanislaus  Co.,  Cal.  — 
Council,  H.  B.  Gragg.  clerk,  declares 
inten  (No  451)  to  imp.  6th  St..  betw. 
Sierra  Dr.  and  H  St.,  involv.  grading 
and  pave  with  2V4-in.  asph.  cone,  base 
with  li,i-in.  Warrenite-Bit.  surface; 
cone,  curbs  and  gutters;  corru.  iron 
culvert;  c.i.  electroliers.  1911  Act  and 
Bond  Act  1915.  Protests  March  25.  F.  W. 
McCarton,  city  eng. 

OAKLAND,  Cal. — Council,  E.  K. 
Sturgis,  clerk,  declares  inten.  to  const, 
cem  walks  in  Whittle  Ave.,  bet.  Wilbur 
St.  and  Fruitvale  Ave.  1911  Act.  Pro- 
tests  March    26. 

Inten.  declared  to  imp.  Jefferson  St.. 
bet.  17th  St.  and  San  Pablo  Ave.,  and 
portions  of  San  Pablo  Ave.  and  19th 
St..  adjacent  to  Jefferson  St.,  involv. 
grade;  const,  curbs,  gutters.  1911  Act. 
Protests  March   26. 

Inten.  declared  for  cem.  cone,  walks 
in  portions  of  29th  Ave.,  bet.  Chapman 
St.  and  s.  w.  line  of  "North  Alameda 
Tract."  1911  Act.  Protests  March  26. 
W.   W.   Harmon   city   engineer. 

SOUTH  PASADENA,  Cal. — Council 
declares  inten.  to  imp.  Arroyo  Dr.  bet. 
Arm  St.  and  Pasadena  Ave,  and  Mission 
St.,  bet.  Pasadena  Ave.  and  Arroyo  Dr.; 
6-in.  concr.  pave.,  6-in.  C.  1.  B.  &  S. 
pipe,  reinf.  concr.  arched  slab  cover  for 
ditch,  6  culv.  Intakes.  4  Armco  pipe 
storm  drains.  8-in.  vit.  sewer,  14-in. 
curbs,  etc.;  1911  act.  Nettie  A.  Hewitt, 
city  clerk. 

MODESTO,  Stanislaus  Co.,  Cal. — 
Until  March  25,  8  P.  M.,  bids  will  be 
rec.  by  H.  E.  Gragg,  city  clerk,  to  Imp. 
alley  through  Block  96,  bet.  F  and  G 
Sts.,  involv.  grade;  5-in.  cem.  cone, 
pave;  O.  P.  headers.  (Res.  of  Inten. 
176),  Bond  Act  1915  and  1911  Act. 
Cert,  check  10%  payable  to  city  req. 
Plans  obtainable  from  F.  W.  McCarton, 
city   engineer. 


ONTARIO,  Cal. — Until  8  P.  M.,  Mar. 
16,  bids  will  be  rec.  to  imp.  (1)  Sul- 
tana Ave.,  bet.  State  and  Dessau  Sts. 
involv.  cem.  curbs,  rock  curbs,  asph. 
concr.  pave.,  (2)  Sultana  Ave.,  bet. 
4th  and  A  Sts.  involv.  grade,  asph. 
concr.  pave.,  curb,  2  corr.  iron  and 
concr,  culv,;  1911  and  1915  acts.  D.  B. 
Wynne,  city  clerk.  Quant.  arc:(  1) 
Plan  No.  68,  spec.  No.  85,  res.  int.  No. 
532;  1056.6  ft.  cem.  concr.  curb,  570  ft. 
rock  curb,  133.197  sq.  ft.  4-in.  asph. 
concr.  pave.,  (2)  plan  No.  85,  spec.  No. 
85,  res.  ont.  No.  532;  139  ft.  curb,  208,- 
644  sq.  ft.  4-ln.  asph.  concr.  pave.,  160 
ft.  24x9. 5-in.  No.  10  gauge  corr.  iron 
culv.,  320  ft.  l^xl%xl^-in.  angle  iron. 


SANTA  ROSA,  Sonoma  Co.,  Cal.— C. 
B.  Reid,  clerk,  declares  Inten.  (790)  to 
imp.  Polk  St.,  bet.  W-7th  and  Hewitt 
Sts.,  involv.  grade  and  pave  with  3-in. 
Willite  asph.  cone,  land  in  one  course; 
cone,  curbs  and  gutters.  1911  Act  and 
Bond  Act  1915.  Protests  April  7.  Paul 
Green,   city  engineer. 

BERKELEY,  Alameda  Co..  Cal. — 
Oakland  Paving  Co.,  5000  Broadway, 
at  $6,115.80  awarded  cont.  by  council 
to  imp.  Bancroft  Way,  bet.  Shattuck 
Ave.  and  Dana  St..  Involv.  widening  2- 
ft.  on  each  side;  grading  widened  width; 
const,  cone,  curbs  and  gutters;  reconst. 
c.  i.  culverts  and  const,  new  cone,  cul- 
verts; cem.  walks,  catchbasins;  pave  12 
driveway  approaches   with  concrete. 

HERMOSA  BEACH,  Cal. — Council  de- 
clares inten,  to  imp.  E.  First  St.,  bet. 
Hermosa  Ave.  and  Monterey  Blvd.,  and 
portions  of  Lyndon,  Redondo  Sts.,  and 
Palm  Dr.  and  other  Sts.:  Class  "A" 
curbs,  5%-tt.  walks,  5-ln.  gut.,  5-in. 
cem.  concr.  pave.  28  ft.  wide;  1911  act, 
B.  F.  Brown,  city  clerk.  H.  R.  Taylor, 
city  engineer. 

RENO,  Nevada. — Clark  and  Heufry 
Const.  Co.,  Chancery  Bldg.,  San  Fran- 
cisco, at  $118,300  awarded  cont.  by 
council  to  imp.  various  sts.,  involv. 
570,000  sq.  ft.  'ihi-in.  and  lV4-in.  asph. 
cone,  pavement;  10,000  sq.  ft.  patching 
and  replacing  old  asph.  pavement 
Christensen  Construction  Co.,  I'alo  Al- 
to,  Calif.,   $135,080. 


SAN  FRANCISCO— Board  of  Public 
Works  ha.s  requested  supervisors  for 
authority  to  call  bids  to  imp.  first  unit 
Roosevelt  Way  Blvd.,  from  14th  St.  to 
Clayton  St.,  the  work  involv.  grading; 
sewer  and  retaining  wall  construction. 
This  portion  of  the  project  Is  estimated 
to  cost  $90,000. 


GLEaNDALE,  Cal.  —  Following  bide 
were  rec.  by  city  to  const.  Sees.  4  to  12, 
Glendale  intercepting  sewer:  Burns  & 
McDonnell,  415  Marsh-Strong  Bldg., 
Los    Angeles,    consulting    engrs.: 

Sec.  4 — John  Artukovich,  614  N  Bun- 
ker Hill,  Los  Angeles,  low  at  $17,288 
using  vit.  pipe,  same  cone.  pipe.  J.  G. 
Donovan  &  Son,  $18,500,  $17,900;  F.  C. 
IJutterfield,  $19,576.25,  $19,622.40;  Cul- 
jak  &  Bebek,  $19,8o0.3&,  same  for  cone, 
pipe;  C.  E.  Green,  $19,007,  $18,467;  M. 
Simunovich,  $20,150.94,  $19,994;  Zaru- 
bica  A  Radish,  $20,000  for  both;  Hickey 
&  Harmon,  $20,431.88  vit.  only;  Cox  & 
Teget  and  G.  W.  Kemper,  $21,335,  $20.- 
800;  Robt.  Metcalf,  $20,043.54  on  both; 
M.  Petrovich,  $23,172  on  both;  Camp- 
bell Constr.  Co..  $23,166  vit.  only;  M. 
Brkich.  $23,538  vit.  only;  Janes  Contr. 
Co..  $23,338.77,  $22,902.61;  Thos.  Haverty 
Co.,  $29,200;  $2S,200;  B.  E.  Zaich,  $29.- 
:i98.69   on  both. 

Sec.  5— Culjak  &  Bebek,  425  W  78th 
.'^t.,  Los  Angeles,  low  at  $26,027.89  vit. 
ur  cone,  pipe;  C.  E.  Green,  $27,931,  $27,- 
2.'.2;  J.  G.  Donovan  &  Son,  $28,600,  $27,- 
:100;  Cox,  Teget  &  Kemper,  $33,143,  $32,- 
070;  Robt.  Metcalf,  $31,003.34  vit  only; 
M.  Petrovich,  $32,956  either;  Hickey  & 
Harmon,  $33,2i»0.39  only;  Janes  Contr. 
Co.,  $36,602.67,  $36,149.67;  M,  Brkich, 
$37,045  cone,  only;  Joe  Chutuk,  $38,200 
vit.  only;  M.  Simunovich,  $37,108.87; 
$36,8X3.87:  Thos.  Haverty  Co.,  $43,100, 
$41,000:   B.  Zaich,  $46,314.50  either. 

Sec.  6 — ^J.  G.  Donovan  &  Son,  741  Lyon 
f^t.,  Los  Angeles,  low  at  $5365  vit.  pipe, 
$5145  cone,  pipe;  F.  C.  Butterfield.  $5488 
and  $3327;  Culjak  &  Bebek,  $6506.99 
either;  Itobt.  Metcalf,  $7103.66  vit.  only; 
Hickey  &  Harmon,  $7591.45  vit.  only: 
Cox  &  Teget,  $8195,  $7974;  Johnson 
Contr.  Co.,  $7232.39,  $6984.74;  Janes 
Contr.  Co.,  $8134.53,  $7946.15;  M.  Brkich, 
$8799  vit.  only;  M.  Miller,  $8235  either; 
M.  Simunovich,  $9739.12,  $9639,12;  Vuje- 
cich  A  Tomich,  $9793.  $9550;  Thos.  Ha- 
verty Co.,  $9850  either;  Joe  Chutuk, 
110. soo  vit.  only;  B.  Zaich,  $11,100  either 

Sec.  7 — J.  G.  Donovan  &  Son,  741  Lyon 
St.,  Los  Angeles,  low  at  $15,275  vit. 
pipe,  $14,325  cone,  pipe;  Culjak  &  Bebek 
$17,498.98  either;  Robt.  Metcalf,  $19,- 
043.58  vit.  only;  C.  E.  Green,  $19,716. 
$19,216;  F.  C.  Butterfield,  $21,640,  $20,- 
SOO;  Cox  A  Teget,  $21,959,  $21,310: 
Hickey  &  Harmon,  $22,667.49  vit.  only; 
M.  Miller,  $22,000  either;  D.  C.  Tomich 
$22,798.45  either;  Johnson  Contr.  Co., 
$23,150.65,  $22,571.16;  M.  Brkich,  $23,- 
720  vit.  only;  Thos.  Haverty  Co.,  $26,- 
300,  $25,100;  B.  Zaich.  $27,982.88  either; 
Joe  Chutuk,  $28,200  vit.  only;  Vuirich 
.t   Tomich,   $28,317,  $27,817. 

Sec.  8 — Culjak  &  Bebek,  425  W  7Sth 
St..  Los  Angeles  lo'w  at  $45,407.95  either 
vit.  or  cone,  pipe;  J.  G.  Donovan  &  Son 
$56,950,  $53,300;  C.  E.  Green,  $64,645, 
$61,465;  J.  Artukovich,  $66,843.15,  $68,- 
200;  Hickey  &  Harman.  $72,140.79  vit. 
only;  Janes  Contr.  Co.,  $74,638.49,  $71,- 
405.81;  Cox  &  Teget,  $75,128,  $71,507; 
S.  Zarubica,  $74,500  either;  M.  Miller, 
$79,900  either;  M.  Brkich,  $81,434  vit. 
only;  R.  A.  Wattson,  $85,000,  $81,000; 
liobt.  Metcalf,  $88,262.05  only;  M. 
Simunovich,  $90,351.60,  $89,851.60;  B. 
Zaich,  $90,651.58  either;  Thos.  Haverty 
Co.,   $92,000,  $87,400. 

Sec.  9  —  J.  G.  Donovan  &  Son.  741 
Lyon  St.,  Los  Angeles,  low  at  $11,500 
vit,  pipe,  $10,950  cone,  pipe;  Cujak  & 
Bebek,  $12,486.28  either;  Robt.  Metcalf, 
.?13,729.73  vit.  only;  Hickey  &  Harmon, 
$15,294.73  vit.  only;  Janes  Contr.  Co.. 
$15,610.78,  $15,181.57;  H.  R.  Erdman  and 
(i.    Wucetich.    $15,520.73.    $15,026.89:    Cox 


<t  Teget.  $15,818,  $15,342;  M.  Brkich. 
$16,307  vit.  only;  F.  C.  Butterfield,  $16,- 
560,  $15,900;  M.  Miller,  $16,445  either; 
M.  Simunovich,  $17,656.82,  $17,356.82; 
Thos.  Haverty  Co.,  $19,400,  $18,500;  Joe 
Chutuk,  $19,200  vit.  only;  B.  Zaich,  $16,- 
t;i2.81    either. 

Sec.  10 — J.  G.  Donovan  &  Son,  741 
Lyon  St.,  Los  Angeles,  low  at  $27,350 
vit.  pipe.  $25,800  cone,  pipe;  Culjak  & 
Bebek,  $29,978.57  either;  Janes  Contr. 
Co.,  $33,674.24,  $31,771.72;  C.  B.  Green 
$34,905.  $33,905;  M.  Brkich.  $35,807  vit. 
only;  F.  C.  Butterfield,  $36,450,  $35,- 
642;  Hickey  &  Harmon,  $37,510.86  vit. 
only;  O.  K.  Hearte,  $38,023  vit.  only;  P. 
S.  Tomich,  $38,500  either;  B.  Zaich,  $37,- 
678  either;  Cox  .fe  Teget  $39,817,  $37,716; 
Robt.  Metcalf,  $42,173.48  vit.  only;  M. 
Simunovich,  $47,257.80,  $46,957;  Thos. 
Haverty  Co.,  $31,400,  $7800;  M.  Miller. 
$53,715   either. 

Sec.  11 — Culjak  &  Bebek,  425  W  78th 
St..  Los  Angeles,  low  at  $30,002.86  vit. 
or  cone;  J.  G.  Donovan  &  Son.  $34,410 
vit.,  $33,365  cone;  Hickey  &  Harmon, 
$35,590.49  vit.  only;  Janes  Contr.  Co., 
j39, 188.98,  $38,450.18;  Campbell  Constr. 
Co.,  $39,766  vit.  only;  C.  E.  Green,  $40,- 
768,  $39,912;  S.  Zarubica,  $41,000  either; 
B.  Zaich,  $41,367.41  either;  M.  Miller. 
$42,813  either;  Robt.  Metcalf,  $43,544.29 
vit.  only;  M.  Brkich,  $43,938  vit.  only; 
Cox  &  Teget,  $45,413,  $44,524;  R.  A. 
Wattson,  $48,132.  $46,200;  M.  Simuno- 
vich, $50,196.36,  $49,846;  Thos.  Haverty 
Co.,    $51,500,    $49,500. 

Sec.  12— Culjak  &  Bebek,  425  W  78th 
St.,  Los  Angeles,  low  at  $8850.20  vit. 
pipe  only;  J.  G.  Donovan  &  Son.  $8790, 
$8450;  F.  C.  Butterfield.  $9742.60,  $9.- 
214. SO;  P.  S.  Tomich,  $9754.60  either; 
J.  Artukovich,  $10,214.  $11,221;  John- 
son Constr.  Co.,  $10,569.41,  $10,295.85.  R. 
R  Erdman  and  Guy  Wucytich  $10,845.74 
$10,609.49;  Janes  Contr.  Co.,  $12,739.88, 
$12,490.52;  M.  Miller,  $12,938  either; 
Hickey  &  Harmon,  $13,163.12  vit.  only; 
Cox  &  Teget,  $13,167,  $12,891;  B.  Zaich, 
$12,500  either;  Robt.  Metcalf,  $12,647.08 
vit.  only;  Vuksich  &  Tomich,  $14,837, 
$14,512;  Thos.  Haverty  Co.,  $15,200,  $14,- 
200;  M.  Brkich,  $15,960  vit.  only;  M. 
Simunovich,    $16,000,    $13,734. 


MATFIELD,  Santa  Clara  Co.,  Cal. — 
Election  will  be  called  shortly  to  vote 
bonds  of  approx.  $15,000  to  finance 
sewer  extensions.  C.  Moser,  651  Homer 
Ave.,    Palo    Alto,    engineer. 


WATTS,  Cal.— Until  8  p.  m..  Mar.  23, 
bids  will  be  rec.  to  grade,  5-in.  cem. 
concr.  pave.,  curb,  5-ft.  walks,  etc.,  in 
Morton  Ave.,  bet.  Central  Ave.  and  S. 
Compton  Ave.;  1915  act.  Sarah  A. 
Smith,  city  elk. 


LOS  ANGELES.  Cal.— Channel  Constr. 
Co.,  1030  Bank  of  Italy  Bldg.,  award. 
cont.  at  $44,203,  by  bd.  pub.  wks.  to  imp. 
1st  St.,  bet.  Harbor  Blvd.  and  Pacific 
Ave.,  involv.  grade,  concr.  pave.,  asph. 
concr.  pave.,  curb,  walk,  gut.,  storm 
drains,  san.  sewer,  hse.  sewers,  iron 
pipe    conduit,    asph.    concr.    wear.    surf. 


LOS  ANGELES.  Cal. — C.  P..  Butter- 
field, 410  6th  St.,  San  Pedro,  P.  O.  Box 
982,  sub.  lew  bid  at  $53,000  to  bd.  pub. 
wks.  to  grade  Beacon  St.,  bet.  1st  and 
Santa  Cruz  Sts.,   San  Pedro. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Supervisors  petitioned  to  grade  and 
gravel  Tokay  Ave.,  bet.  Lockeford  and 
Messick  Road.  Referred  to  County 
Surveyor  F,   E,  Quail  for  report. 


Auto    Supplies 

at  Cut  Rate 


EVERYTHING    FOR    YOUR    MACHINE 


Zimmerlin  Bros.  Co. 
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PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
City  Eng.  J,  F.  Byxbee,  Jr.,  completes 
spec,  for  lS,000-ft.  storm  water  sewers 
in  South  Palo  Alto. 


SAN  JACINTO,  Cal. — City  trustees 
plan  bond  issue  for  city  water  and 
sewer  systems.  Geo.  Grover.  city 
clerk.     G.  E.  Gray,  city  engineer. 


MAYFIELD,  Santa  Clara  Ca.,  Cal. — 
Kng.  C.  Moser,  651  Homer  Ave.,  Palo 
Alto,  instructed  by  city  trustees  to  pre- 
pare spec,  to  pave  37  blocks  of  streets 
with  Vibrolithic  concr.  pave.  Streets 
to  be  imp.  are:  Portage  Ave.,  Main  to 
Third;  Fernando  Ave.,  Main  to  Third; 
Washington  St.,  Palo  Alto  to  Stanford; 
Oxford  St.,  Main  to  William;  William 
St.,  Stanford  to  Lincoln;  First  St.,  Lin- 
coln to  Sheridan;  Bowden  St.,  Lincoln 
to  Stanford;  Columbia  Ave.,  Lincoln 
to  Stanford;  Hanover  St.,  Lincoln  to 
Stanford;  Howard  St.,  Lincoln  to  Palo 
Alto;  Oberlin  St.,  Stanford  to  Palo 
Alto;  Princeton  St.,  Lincoln  to  Palo 
Alto. 


SANTA  ROS.4,  Sonoma  Co.,  Cal.— Su- 
pervisors, W.  W.  Felt,  Jr.,  county  clerk, 
declare  inten.  to  imp.  Santa  Rosa- 
Guerneville  road,  in  P.d.  Dist.  Imp.  No. 
4,  involv.  grading  26,156.6  ft.  grading 
and  pave  with  5-in.  asph.  cone,  con- 
sisting of  3-in.  asph.  cone,  base  and  2- 
in.  Willite  process  asph.  cone,  surface, 
18  ft.  wide,  with  earth  shoulders, 
ditches,  etc.;  cone,  headwalls;  3184  lin. 
ft.  guard  fence;  108  lin.  ft.  8-in.,  222  lin. 
ft.  10-in.,  78  lin.  ft.  12-in.,  220  lin.  ft. 
15-in.,  90  lin.  ft.  18-in.,  156  lin.  ft.  21-in. 
and  76  lin.  ft.  24-in.  corru.  pipe  cul- 
verts. Work  under  Rd.  Dist.  Imp.  Act 
1907.  Protests  March  31.  R.  Press 
Smith,   Santa  Rosa,  engineer. 


HAWTHORNE,  Cal. — Trustees  order 
imp.  of  Gale  Ave.,  bet.  Raymond  Ave. 
and  n.  city  limits;  pave.,  curb,  5-ft. 
walks. 


(LARK  COUNTY,  Nevada — Steps  be- 
ing taken  to  call  election  to  vote  bonds 
of  $25,000  to  finance  road  construction. 

SALINAS,  Monterey  Co.,  Cal. — Until 
March  23,  7;30  P.  M.,  bids  will  be  ree. 
by  M.  R.  Keef,  city  clerk,  (No.  35)  to 
imp.  Church  St.,  bet.  Central  Ave.  and 
Clay  St.  and  Salinias  St.,  bet.  Gabilan 
and  Alsial  St.,  involv.  grade;  reshape 
present  waterbound  macadam;  const, 
hyp.  cem.  cone,  curbs  and  gutters;  pave 
with  2-in.  Warrenite-Bit.  surface;  2 
hyd.  cem.  cone,  catchbasins;  10-in.  and 
8-in.  corru.  galv.  iron  culverts:  one 
part  circle  corru.  galv.  culvert.  1911 
Act  and  Bond  Act  1915.  Cert,  check 
10%  payable  to  city  req.  Plans  on  file 
in  oflice  of  clerk.  Howard  Cozzens,  city 
engineer. 


GLE.XDALE.  Cal.— Contracts  to  const. 
!5ecs.  4  to  12,  Glendale,  intercepting 
sewer,  awarded  by  council  as  follows: 
Sec.  4,  John  Artukovich,  614  N.  Bunker 
Hill,  Los  Angeles,  $17,288;  Sec.  5, 
Culjak  &  Bebek,  425  W.  7Sth  St.,  Los 
Angeles.  $26,027.89;  Sec.  6,  J.  G.  Dono- 
van &  Son,  741  Lyon  St.,  Los  Angeles, 
$5365;  Sec.  7,  J.  G.  Donovan  &  Son, 
$15,275;  Sec.  8,  Culjak  &  Bebek.  $45,- 
407.95;  Sec.  9,  J.  G.  Donovan  &  Son, 
Sll,500;  Sec.  10,  J.  G.  Donovan  &  Son, 
$27,350;  Sec.  11,  Culjak  &  Bebek,  $30,- 
002.86;  Sec.  12,  J.  G.  Donovan  &  Son, 
$8790.  Burns  &  McDonald,  415  Marsh- 
Strong  Bldg.,  Los  Angeles,  consulting 
engrs. 


TULARE,  Tulare  Co.,  Cal.— Until  Mar. 
18,  bids  will  be  rec.  by  C.  W.  Cobb,  city 
clerk,  to  pave  7  blocks  on  M  St.,  bet. 
Santa  Fe  tracks  (Pine  St.)  and  Sonora 
St..  and  5  blocks  on  several  other  Sts. ; 
Grade,  4-in.  Willite  pave.,  curb,  gut., 
walks,  driveway  approaches,  storm 
sewers,  m.  h.,  c.  b.,  drains,  culv.,  etc.; 
1911  and  1913  acts.     J.  P.  Williams,  city 


S.\N  LEANDRO,  Alameda  Co.,  Cal.— 
City  Eng.  F.  A.  Nikirk  completing  spec, 
to  widen  and  pave  E.  14th  St.  to  south 
city    limits. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Council,  John  J.  Lynch,  clerk,  declares 
inten.  to  imp.  St.  James  St.,  bet.  17th 
and  19th  Sts.  involv.  grade  and  pave 
with  IH-in.  Durite  asph.  cone,  surface 
on  3-in.  Durite  asph.  cone,  base;  hyd. 
cem.  cone,  curbs,  gutters  and  walks;  1 
hyd.  cem.  cone,  storm  water  inlet;  8- 
in.  vit.  pipe  drains.  1911  Act  &  Bond 
-Act  1915.  Protests  March  30.  Wm.  Popp, 
city    engineer. 
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60-60  FREjrO.\T  ST. 
■r  D.'.i  San  Francisco 


SOUTH  PASADENA,  Cal.  —  Council 
declares  inten.  to  sewer:  Magnolia  St. 
bet.  Prospect  and  Meridian  Aves.:  8-in. 
vit.  sewer,  wye  branch,  5  6-in.  laterals, 
1  f.  t.;  Hillside  Rd„  bet.  Columbia  St. 
and  Rose  Ave.,  and  Rose  Ave.,  bet. 
Hillside  Rd.  and  25  ft.  w.;  8-in.  vit. 
sewer,  8-in.  c.  i.  main,  wyes,  4  m.  h., 
1  f.  t.  and  1  jet.  Cham. 


VE.XICE,  Cal. — Council  declares  in- 
ten. to  imp.  Leona  Blvd.,  bet.  Washing- 
ton Blvd.  and  Grand  Canal,  and  por- 
tions of  other  sts.;  7-in.  cem.  concr. 
pave.,  curbs,  2-in.  asph.  concr.  surf,  on 
5-in.  concr.  base,  walk;  1911  act.  L.  H. 
Hanna,   city  elk. 


S.\N  LUIS  OBISPO,  Cal. — Election 
will  be  called  at  once  to  vote  bonds  to 
finance  const,  of  approx.  10,850  ft.  of 
sewer  extensions;  est.  cost  $18,000. 
Callie  M.  John  city  elk. 


EL  CENTRO,  Cal.— Election  will  be 
held  Mar.  24  to  vote  $42,000  bond  issue 
to  pave  Main,  Fourth,  Sandalwood  and 
Len  Rey  Sts. 


OAKLAND,  Cal. — Council,  E.  K.  Stur- 
gis.  elk.,  declares  inten.  to  imp,  por- 
tions of  Walnut  Ave.,  involv.  grading, 
curbs,  gutters,  pave,  and  walks.  1911 
act.  Protests  April  2.  W.  W.  Har- 
mon, city  eng. 


UPLAND,  Cal.— Bids  will  be  called 
shortly  for  sewer  sys.  in  east  side;  est. 
cost  $16,000.  This  sys.  will  serve  city 
to  east  limits.  E,  C.  Mehl,  city  elk. 
R.   G.  Mauley,   city   engr. 


STOCKTON,  San  Joaquin  Co.,  Cal.  — 
Until  March  23,  5  p.  m.,  bids  will  be  rec- 
by  A.  L.  Banks,  city  clerk,  to  const, 
storm  water  sewers  in  East  Main,  Delta 
Sts..  Horace,  McDonnell  Aves.,  and  Fil- 
bert St.  Cert,  check  10%  payable  to 
<"ity  .Auditor  req.  Plans  on  file  in  of- 
fice of  clerk.  W.  B.  Hogan,  city  eng. 

NEVADA  STATE— Steps  being  taken 
by  county  commissioners  of  Lander, 
Eureka,  Humboldt  and  Pershing 
counties  to  call  elections  to  vote  bonds 
to   finance   road   construction. 


VENICE,  Cal— City  Eng.  H.  D.  Chap- 
man completing  spec,  to  imp.  Centre 
St.  and  Mildred  Ave. 


BERKELEY.  Alameda  Co.,  Cal.— City 
Eng.  J.  A.  Eddy  recommends  paving  of 
Arlington  Ave.  from  The  Circle  to  city 
limits 


LOS  ANGELES.  Cal.— Thos.  Kelly  & 
Sons.  HillstreetBldg.,  Los  Angeles, 
.sub.  low  bid  to  supervisors  at  $1,473.- 
999.50  for  const,  reinf.  concr.  conduit 
and  pipe  lines  to  Drainage  Dist.  No. 
11.  approx.  4  mi.  with  about  2  mi.  of 
latrrals.  Twohy  Bros.  Co.  was  next 
liiw  bidder  at  $1,498,372.S0.  Other  bids: 
C.  H.  Johnston.  $1,544,353.35;  Francisco 
&  Ellington.  $1,544,938;  Atkinson-Spicer 
f"o..  $1,547,287.50;  Geo.  W.  Kemper,  R.  A. 
Wattson  and  O.  U.  Miracle.  $1,562,- 
S74.70:  Ross  Constr.  Co.,  $1,563,985; 
Hall-Johnson  Co.,  $1,565,922.50;  D.  A. 
Foley  &  Co..  $1,575,985.50:  Peter  R. 
Gartd.  $1,590,763.90:  Thos.  Havertv  Co.. 
.n.593,000;  Tryon  A  Brain.  $1,695,687.50; 
Ferry  Constr.  Co.,  $1,713,110. 


SALINAS,  Monterey  Co.,  Cal. — Until 
March  23,  7:30  P.  M.,  bids  will  be  rec. 
by  M.  R.  Keef,  city  clerk,  (No.  34)  to 
imp.  Central  Ave.,  bet.  Main  and  Villa 
St.s.,  involv.  grade;  reshape  water- 
bound  macadam;  const,  hvd.  cem.  cone, 
curbs  and  gutters;  pave  with  2-in. 
Warrenite-Bit.  surface.  1911  Act  & 
Bond  Act  1915.  Cert,  check  10%,  pay- 
able to  city  rep.  Plans  on  file  in  oflice 
of  clerk.      Howard   Cozzens,   city   eng. 

OAKL.A.ND,  Cal. — Until  March  23,  12 
noon,  bids  will  be  rec.  by  John  W. 
Edgemond,  Sect'y.,  Board  of  Education, 
1104  City  Hall,  to  const,  sidewalks, 
gutters  and  driveways  at  Stonehurst 
School.  103rd  Ave.  and  S.  P.  Tracks. 
Cert,  check  10%  payable  to  Bd.  of  Ed. 
req.      Plans    obtainable    from    secretary. 

SANTA  ROSA,  Sonoma  Co.,  Cal. — 
Bids  will  be  asked  at  once  by  super- 
visors. W.  W.  Felt,  Jr.,  county  clerk, 
to  const,  highway  from  Geyserville  to 
Russian  River  on  Jimtown  road.  B.  A, 
Peugh,   county   surveyor. 
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BUILDING  CONTRACTS 


9AN   FRANCISCO   COUNTY 


•1,000  and  Over  R«»arted 


The    following    !■    an    Index    for    the 
eontract*  In   tbU  lesne. 


No. 

Contractor 

Amt. 

997 

Herzog 

Owner 

5000 

998 

Vedell 

Owner 

999 

Peck 

Dickson 

1000 

1000 

Bassignaro 

Steinauer 

7000 

1001 

Law- 

Voorhies 

3000 

1002 

Frank 

Owner 

5800 

1003 

Brown 

Owner 

4500 

1004 

Herlihy 

Owner 

3000 

1005 

Stern 

Owner 

1006 

Stern 

Owner 

16000 

1007 

Deak 

Ellison 

3743 

1008 

Gebhardt 

W  lander 

9890 

1009 

Berg 

Owner 

2800 

1010 

Bosley 

Moore 

2500 

1011 

Curtin 

Ash 

1012 

Janssen 

Owner 

1013 

Love 

Soules 

7400 

1014 

Ferrell 

Born 

1800 

1015 

Vanucci 

3000 

1016 

Meyer 

Owner 

3000 

1017 

Anderson 

Meyer 

1018 

Plagge 

Owner 

1019 

Thuren 

Sommer 

1020 

Dobert 

Owner 

6000 

1021 

Ziegler 

Christensen 

270a 

1022 

McNamee 

HamlU 

20000 

1023 

Costello 

Owner 

5000 

1024 

Frugoli 

Robinson 

5850 

1025 

Y.    M.    C.    A. 

Pinkerton 

22560 

1026 

Y.    M.    C.    A. 

Pinkerton 

3946 

1027 

Bellnomini 

Boswall 

1000 

1028 

Melody 

Woltenden 

8000 

1029 

Grahn 

Owner 

3000 

1030 

Crocker 

Owner 

15100 

1031 

Bohemian 

Barrett 

40000 

1032 

Langley 

Cahill 

406000 

1033 

Erigero 

Ghirardelli 

5000 

1034 

Sieverts 

O'Brien 

10320 

1035 

Fay 

Athey 

5425 

1036 

Derrick 

Lagomarsino 

2900 

1037 

Burke 

Burke 

3000 

1038 

Lozzareschi 

Owner 

3000 

1039 

Spieler 

Merz 

7000 

1040 

Farnell 

Owner 

3800 

1041 

Ehrlick 

Owner 

3000 

1042 

Carlsen 

Owner 

5600 

1043 

Finegan 

Owner 

8000 

1044 

Diestel 

Owner 

4000 

1045 

Bjorkquist 

Owner 

3000 

1046 

Christiansen 

Owner 

24000 

1047 

McCarthy 

Arnott 

3000 

I04S 

McCarthy 

Arnott 

3000 

1049 

Austin 

Arnott 

2700 

1050 

Gibson 

Owner 

6000 

1051 

Meyer 

Owner 

3000 

1052 

Rose 

Owner 

3000 

1053 

Meyer 

Owner 

7000 

1054 

Stubo 

Kerr 

3500 

1055 

Ansaldi 

Atlas 

8000 

1056 

Godsil 

Ennis 

6000 

1057 

McCormick 

Hantzsche 

8000 

1058 

Becker 

Erickson 

9750 

1059 

Paganini 

Owner 

8000 

1060 

Russo 

Ennis 

9500 

1061 

Garabaldi 

Carraro 

3000 

1062 

Lindeman 

Lindeman 

9000 

1064 

Loufar 

Kerr 

1000 

1065 

Rubiolo 

Varney 

5000 

1066 

Fisher 

Owner 

13500 

1067 

Lindeman 

Owner 

20000 

1068 

Zuckerman 

Owner 

30000 

1069 

Pacific 

Scott 

3227 

1070 

Pacific 

California 

2799 

1071 

Langley 

Cahill 

38135 

1072 

Meltzer 

Thorinson 

11075 

1073 

Nineteen 

Zelinsky 

6381 

1074 

Lang 

Owner 

12000 

1075 

Lang 

Owner 

12000 

1076 

Miller 

Kronquist 

2000 

1077 

Mitchell 

Ash 

2000 

1078 

Gravano 

Ohlsen 

2800 

1079 

Bender 

Owner 

3000 

1080 

Irvine 

Owner 

5000 

1081 

Parodi 

Owner 

2500 

1082 

McLeod 

Mullen 

1000 

1083 

Langkusch 

Owner 

1200 

1084 

Marty 

Owner 

4500 

1085 

Veeder 

Mulcahy 

1000 

1086 

Priedlander 

Kronquist 

4500 

1087 

Reese 

Keneally 

10000 

1088 

Hellberg 

Owner 

12500 

1089 

Goldman 

Barrett 

10000 

1090 

Wiedeman 

Lacey 

50000 

1091 

Associated 

Western 

15605 

FLATS 

(1000)  N  GREENWICH  165  W  Fill- 
more. Two-story  and  basement 
frame   (2)   flats. 

Owner — Guido  Bassignaro,  1242  Broad- 
way,  San   Francisco. 

Architect — None. 

Contractor — S.  Steinauer,  109  Cornwall 
St.,  San   Francisco.  $7000 


ADDITION 

(1001)  NO.  5  PRESIDIO  TERRACE. 
Dressing  room  addition  to  resi- 
dence. 

Owner — Hartland   Law,    Premises. 

Architect  —  Gregg  O'Brien,  Maskey 
Bldg.,   San   Francisco. 

Contractor — Voorhies  &  Law,  636  Pine 
St.,   San   Francisco.  $3000 


DWELLINGS 

(1002)  NW  NAPLES  200  and  225  NE 
Brazil.  Two  one-story  and  base- 
ment  frame   dwellings. 

Owner — A.  B.  Frank,  4607  Mission  St., 
San   Francisco. 

Architect — None.  $2900    ea 


DWELLING 

(1003)      E  TWENTY-EIGHTH  AVE  100 

N  Ulloa.      One-story   and   basement 

frame  dwelling. 
Owner — C.  M.  Brown,  639  4th  Ave.,  San 

Francisco. 
Designer — R.    B.    Brown,    639    4th   Ave., 

San    Francisco.  $4500 


DWELLING 

(997)      W    VICTORIA   350   S  Urbano   Dr. 

1-story   and   basement   frame   dwlg. 
Owner — A.    J.    Herzog,    Vendome    Apts., 

jV^partment   24,   San    Francisco. 
Plans  by  owner.  $5000 


DWELLING 

(998)  E  COLLINGWOOD  75  N  22nd. 
1-story  and  basement  frame  dwell- 
ing. 

Owner — Chas.  Vedell,  893  Elizabeth  St., 
San    Francisco. 

Architect— Chas.  Vedell,  Jr.,  893  Eliza- 
beth  St.,   S.  P.  $2500 


DWELLING 

(1004)      E  TWENTY-SIXTH  AVE   175  S 

Taraval.      One-story   and   basement 

frame  dwelling. 
Owner — Patrick    Herlihy,    404    Andover 

St.,   San   Francisco. 
Architect— None.  $3000 


REMODEL 

(999)      2600  SAN  BRUNO  AVE.  Remodel 

store  front;  new  flooring. 
Owner — E.  C.  Peck  and  F.  S.  Dolley,  So. 

San    Francisco. 
Architect — None. 
Contractor    —    J.    Dickson,    South    San 

Francisco  $1000 


DWELLINGS 

(1005)       S    ANZA    30,    60    B    46TH    AVE. 

Two    1-story    and    basement    frame 

dwellings. 
Owner — Alvin  J.  Stern,   647  Mission   St., 

San   Francisco. 
Architect — Plans  by  owner.   Each   $5000 


DWELLINGS 

(1006)  W     FORTY-SIXTH     AVE.     69, 

94,  119.  144,  S  Anza.  Four  1-story 
and    basement    frame    dwlgs. 

Owner — Alvin  J.  Stern,  647  Mission  St., 
San   Francisco. 

Architect — Plans  by  owner.  Each   $4000 


STOCKHOLDERS  AUXILIARY  CORP. 
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Saturday,  March   14.   1!)26 


ALTERATION'S  „    „      .  , 

455,    457    HAIGHT    STREET.    Alter    for 

store    and    workrooms. 
Owner    —    Sophie    P.    Hofmeister,     106 

Church    St.,   S.  F. 
Architect — None. 
Contractor — Ash   &  Hand,   1728  Mission 

St.,    S.    F.  »1500 


BUILDING 

(1007)      (LOCATION    NOT   GIVEN). 

All    worli    except    electrical    work, 
painting,  glass  work,  tile  work  and 
hardwood    floors    for    bldg. 
Owner— M.  Deah,   1659   Oak   St.,  S.   F. 
Architect    —    R.    R.    Truens,    New    Call 

Bldg..   S.   F. 
Contractor  —  Arthur    N.    Ellison,    1327 

yth    Ave.,    S.    F. 
Filed   Mar.    5,    1925.   Dated   Feb.    3,    1925. 
Raised   and   new   foundations   in. $915 

Brown     coated     915 

Completed  and  accepted    915 

30    days   after    998 

TOTAL  COST,  $3743 
Bond,  sureties,  limit,  forfeit,  none. 
Plans  and  specifications  not  filed. 


COTTAGES 

(1008)      S   25TH    255-2    W    SANCHEZ   \V 

50    X    114,    also    at    same    location 

280-2    from    W    Sanchez.      All    work 

for    two    5-room    cottages. 

Owner    ■ —    Frank    L.    Gebhardt    and    M. 

Band,  3326  26th  St..  S.  F. 
Architect — None. 
Contractor — E.    Wiander.    41    Coleridge 

Ave..    S.    F. 
Filed   Mar.   5,   1925.   Dated  Feb.   --.   1925. 

Frames    up    $2472.50 

Brown    coated     2472.50 

Completed   and   accepted    ....    2472.50 

Usual    35   days    2472.50 

TOTAL  COST,  $9890 
Bond,  sureties,  forfeit,  none.  Limit,  90 
days.      Plans   and   specifications   filed. 


DWELUNG 

(1009)  W  HOFFMAN  AVE  210  S  24th. 
One-story  and  basement  frame 
dwelling. 

Owner— Einar  J.  N.  Berg,  59  Home- 
stead St.,  San  Francisco. 

Architect — None.  $2800 


REPAIRS 

(1010)     NO.    2511    OCTAVIA.       General 

repairs   for   dwelling. 
Owner  —  William    B.    Bosley.    Balfour 

Bldg.,  San  Francisco. 
Architect — N.    Blaisdell.    255    California 

St..    San   Francisco. 
Contractor — Moore  &  Madsen,  77  O'Far- 

rell    St..    San    Francisco.  $2500 


ALTERATIONS 

(1011)  NO.  4032-34  TWENTY-FOURTH 
Change  store  front;  concrete  floor, 
etc. 

Owner — D.  J.  Curtin.  4030  24th  St.,  San 

Francisco 
Architect — None. 
Contractor — Ash  &  Hand,   1728   Mission 

St.,  San   Francisco.  $1000 

FLATS 

(1012)  S  PACIFIC  92  W  Taylor.  Two 
story  and  basement  frame  (2) 
flats. 

Owner — E.  A.  Janssen,  4  02  Hearst  Bldg 

San  Francisco. 
Architect — None.  $ 

FLATS 

(1013)"   NE    DIAMOND      AND      TW  r.I\ 

tleth.      Two-story      and      basement 

frame  (2)  fiats. 
Owner — Harry  B.  Love,   195  Eureka  St., 

San  Francisco. 
Architect — W.    W.    Harper. 
Contractor — C.   E.   Soule.h   159   Brighton 

Ave..  San   Francisco.  $7400 

ALTERATIONS 

(1014)  N  VALLEJO  30  E  Divisadero. 
Alter  residence. 

Owner — Mrs.  Anna  Ferrell.  %  Contrac- 
tor. 

Architect — 9.  A.  Born  Bldg.  Co.,  180 
Jessie   St.,   San   Francisco. 

Contractor — S.  A.  Born  Bldg.  Col.  180 
Jessie   St..   San   Francisco.  $1800 

STORE 

(1015)  E  MISSION  50  N  Precita.  One- 
story   and   basement    concrete   store 

Owner— Otto   Dressier.    401    Church    St.. 

San  Francisco. 
Designer — H.   W.   Bott.   401   Church   St., 

San  Francisco. 
Contractor — L.      Vanuccl      Bros.,        401 

Church   St.,   San   Francisco.        $3000 


DWELLING 

(1016)      E  THIRTY-THIRD  AVE   300  N 

Anza.       One-story     and     basement 

frame   dwelling. 
Owner — Meyer  Bros..  1  Montgomery  St.. 

San  Francisco. 
Architect — None.  $3000 


DWELLINGS 

(1017)      W      FORTY-FIFTH      AVE    100, 

125.   150  and   175   S  CabrlUo.     Four 

one-story      and      basement      frame 

dwellings. 
Owner — J.   Anderson,    %   Contractor. 
Architect — None. 
Contractor — Meyer  Bros.,  1st  Nat'l.   Bk. 

Bldg..  San  Francisco.         $3000  each 


DWELLING 

(1U18)     W  THIRTY-FIFTH  AVE.  200 
N    Irving.       1-story       and       basement 
frame   dwelling. 
Owner — Albert   A.    Plagge,    135    Steiner 

St.,    S.    F. 
.\rchitect — None.  $3500 


STORES 

(1019)       E    STOCKTON    25    S    Jackson. 

2-story  concrete   stores. 
Owner — Mrs.  F.  Thuren,  901  Bryant  St.. 

San   Francisco. 
Engineer  —  H.    Rosenthal,    901   Bryant 

St..    S.    F. 
Contractor — I.    M.    Sommer    &    Co.,    901 

Bryant  St.,   S.   F.  $6000 


DWELLINGS 

(1U20)  S  FLOOD  125,  150,  175,  W 
Congo.  Three  1-story  and  base- 
ment   frame    dwellings. 

Owner — Henry  Dobert,  425  Avalon  Ave 
Sari    Francisco. 

Architect — None.  Each,  $2000 


DWELLING 

(1021)      W    BLAKE    156    N   GEARY.      1- 

story    and    basement    frame    dwlg. 
Owner — George    Ziegler,     1750     Mission 

St.,   S.   F. 
Architect — None. 
Contractor — Chrlstensen     &     Matheson, 

1720    Fillmore    St..    S.    F.  $2700 


AI'ARTMENTS 

(1022)  E  SEVENTH  AVE.  161  N  Cle- 
ment. 3-story  and  basement  frame 
(12)    apartments. 

Owner — Geo.  McNamee.  268  8th  Ave.. 
San   Francisco. 

Architect — M.  Morrison,  601  42nd  Ave.. 
San   Francisco. 

Contractor — Thos.  Hamill,  6140  Geary 
St.,    S.    F.  $20,000 


DWELLING 

(1023)      N    FULTON    70    E    40TH    AVE. 

2-story  and   basement   frame   dwlg. 
Owner    —    William    Costeilo.    758    29th 

Ave.,    S.    F. 
Architect — None.  $5000 


FRAME    BLDG. 

(1024)  E  BAKER  112-6  S  Francisco. 
All  work  for  1-story  and  base- 
ment   frame    bldg. 

Owner — Lawrence  V.  and  May   A    Fru- 

goli,    732    Lyon    St.,    S.    F. 
Architect — None. 
Contractor — Robinson    &   Johnson,   1943 

Anza   St.,   S.   F. 
Filed  Mar.   6,   1925.  Dated   Mar.   5,   1925. 

Frame    up     $1462.50 

Plaster    completed    1462.50 

Completed     1462. 5(J 

TOTAL  COST,  $5850 
Bond,  sureties,  forfeit,  none.  Limit, 
■luly  1,  1923.  Plans  and  specifications 
filed. 

PLUMBING,    ETC. 

(1025)  COM.  137-6  W  FROM  INT.  SW 
Grant  Ave.  and  Sacramento  W 
137-6  X  S  137-6.  All  work  for 
plumbing,  heating,  sewering,  etc., 
for  3-story  and  basement  concrete 
building. 

Owner — Trustees    of    the    Young   Men's 

Christian    Assn.,    220    Golden    Gate 

Ave.,  S.  F. 
Architect  —  Frederick    H.    Mever    and 

Albin    R.    Johnson,    742    Market    St., 

San    Francisco. 
I'ontractor — Jas.    H.    Pinkerton   Co.,   927 

Howard   St.,   S.   F. 
Filed   Mar.    6,    1925.   Dated   Mar.   2,    1925. 

1st    of    each    month    75% 

Usual     35    days     :i5% 

TOTAL  COST,  $22,566 
Bond.  $22,566.  Sureties,  Emil  Hog- 
berg  and  Herman  Lawson.  Forfeit, 
none.  Limit,  140  davs.  Plans  and 
specifications   filed. 


(1026)  CONDUIT  SYSTEM  AND  WIR- 
Ing   on   above. 

Contractor — H.    L.    Tittle,    85    Columbia 

Sq.,    San    Francisco. 
Filed  Mar.  6,  1925.  Dated  Feb.  26,  1926. 
Payments   same  as  above. 

TOTAL  COST,  $3946 
Bond,  $1973.  Sureties,  New  Amster- 
dam Casualty  Co.  Forfeit,  none.  Limit, 
140  days.  Plans  and  specifications 
filed. 

ALTERATIONS 

(1027)  NE  ARGUELLO  BLVD.  AND 
McAllister  St.  Remodel  for  store 
and  apartment. 

Owner — D.      BcUnomlnl,    792      Arguello 

Blvd..  San  Francisco. 
Architect — None. 
Supt. — W.    C.    Boswall.    2764    McAllister 

St..  San  Francisco.  $1000 

FLATS 

(1028)  W  HOWARD  217  S  Twenty- 
first.  Two-story  and  basement 
frame    (2)    flats. 

Owner — George  L.  Melody.  2541  Folsom 

St..    San   Francisco. 
Architect — None. 
Contractor  —  George     Wollenden.     827 

Waller  St..  San  Francisco.         $8000 


DWELLING 

(1029)  W  MADRID  100  N  Geneva. 
One  and  one-half-story  and  base- 
ment frame   dwelling. 

Owner — Wm.  H.  Grahn,  2965  Mission 
St,.  San  Francisco. 

Architect — None.  $3000 


DWELLINGS 

(1030)  N  PRAGUE  281  and  317  W  Cor- 
dova; S  Chicago  48.4  W  Naylor;  N 
I'rague  245  W  Cordova.  Four  one 
story   and   basement   frame   dwlgs. 

Owner — Crocker   Est.    Co..    525    Crocker 

Bldg..   San   Francisco. 
Architect — None.  (2)    $3900    each; 

(1)    $3500   and    (1)    $3800. 

ADDITION 

(1031)  S  O'FARRELL  68-9  E  Taylor. 
Four-story  concrete  addition  to 
public  garage. 

Owner — Bohemian  Garage.  375  O'Far- 
rell   St..   San  Francisco. 

Architect — S.  Schnaittacher,  233  Post 
St.,  San  Francisco. 

Contractor — Barrett  &  Hilp,  918  Har- 
rison St..   San   Francisco.         $40,000 


ADDITION 

(1032)  W  FIRST  40  S  Stevenson  St. 
Six-story  addition  to  existing  one 
story  basement  building  (reinforc- 
ed concrete  slabs,  girders,  beams, 
columns,   etc.) 

Owner — Langley  &  Michaels  Co.,  50 
First   St.,   San  Francisco. 

Architect — Henry  H.  Meyers,  Kohl 
Bldg..  San  Francisco. 

Contractor — Cahill  Bros..  55  New  Mont- 
gomery St.,  San  Francisco.     $40,600 

BUILDING 

(1033)  E  LAFAYETTE  30  S  Natoma 
25x90,  irregular.  All  work  except 
painting   for   frame   building. 

Owner — Eugenio  Erigero,   1690  Howard 

St.,   San   Francisco. 
Architect — John  J.   Foley,  770  5th  Ave., 

San   Francisco. 
Contractor — John   Ghirardelll,    19    Capp 

St.,   San   Francisco. 
Filed   Mar.   7,   '25.     Dated  Mar.   4.  '25. 

Frame    up    $1250 

Brown    coated 1260 

Completed   and   accepted 1250 

Usual    35    days 1250 

TOTAL  COST,  $5000 
Bond,  $2500  Sureties,  Lorenzo  Larezzo 
and  Louis  Ghirardelll.  Limit,  90  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 

BUILDING 

(1034)  E  ELEVENTH  AVE  50  N  Cle- 
ment 25x80.  All  work  except 
electric  wiring,  plumbing,  heating 
and  painting  for  two-story  frame 
building. 

Owner — Chris  and  Annie  Sieverts,   2807 

Pine  St.,  San  Francisco. 
Architect — Dodge  A.   Riedy,  850  Pacific 

Bldg.,   San   Francisco. 
Contractor — O'Brien  Bros.,  928  Oak  St, 

San  Francisco. 
Filed   Mar.    7.   '25.      Dated   Feb.    28,    '25. 

Roof  sheathing  completed $2580 

Brown    coated    2580 

Lompleted   and  accepted 2580 

Usual   35   days 2580 

TOTAL  COST,  $10,320 
Bond.  $5160.  Surety,  Fidelity  &  Casu- 
alty Co.  Limit.  75  days.  Forfeit,  none. 
Plans   and   specifications   filed. 


Saturday.  March   14,   1925 


(1035)  E  MISSION  840  S  Precita  Ave 
K  150XS  30.  All  work  for  at  era 
tions   to   two-story   frame   bulldlne. 

Owner — Thomas  Fay,  "'     '         " 

San  Francisco. 

Designer— R.  H.  Athey. 

Contractor— R.    H.    Athey, 

Ave.,   San   Francisco.  ^  ^    „„    ,„, 

Filed  Mar.  7,  '25.     Dated  Feb.   20,    25 
Concrete  walls  and  piers  in  place 
and  exterior  walls  of  street  story 
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Foley,   770   5th  Ave 


i» 


Architect — Jno. 

San   Francisco. 
Contractor  —  John    Giradelli,    770    5th 

Ave.,    a    F.  $5000 


58  Phelan  Bldg., 


42    Winfield 


Brown    coated 


$1356 

1356 

TOTAL  COST,  $5425 
Bond,  $2712.50.  Surety,  The  Aetna 
Casualty  &  Surety  Co.  Limit.  90  days. 
Forfeit,  none.  Plans  and  specifications 
filed.  

f/oIB^)^1?J.°^'27      THIRTIETH      AVE. 

Raise  and  remodel  dwelling. 
Owner — Mrs.   C.   Derricli,   Premises. 
Architect — None. 
Contractor— M.      P.      Lagomarslno,    276 

24th  Ave.,   San   Francisco.  $^90U 

(1037)  W  TWENTY-THIRD  AVE.  86 
N  Kirkham.  One-story  and  base- 
ment  frame   dwelling. 

Owner — F.  H.  and  Mary  E.  Burke,  3175 

Army  St.,  San  Francisco. 
Architect — None. 
Contractor— Jas.    P.   Burke.    3175   Army 

St.,   San  Francisco.  $3000 

(1038)  NE  THIRD  AND  INGERSON. 
One-story    and      basement      frame 

Owner — P.     Lazzareschi,     1386     Eighth 

Ave.,   San   Francisco. 
Architect — None.  $3000 


and      base- 
175  Downey 


(1039)      W    FOURTEENTH   AVE    110    N 

Kirkham.      Two-story 

ment  frame   (2)  flats. 
Owner — Ferdinand  Spieler, 

St.,  San   Francisco. 
Architect — None. 
Contractor — Theo.    P.    Merz,     1143    Cole 

St.,   San   Francisco.  $7000 


DWELLING 

(1040)  W  SANCHEZ 
land.  One-story 
frame  dwelling. 

Owner — F.  D.  Farnell, 
San    Francisco. 

Plans   by   Owner. 


Guerrero   St., 
$3800 


ALTERATIONS 

(1041)  SW  BALBOA  &  NINETEENTH 
Ave.  Raise  and  make  addition  of 
one   story   (stores  and  flats). 

Owner — Gustav  Ehrllck,  129  Sutter  St., 
San   Francisco. 

Architect — None.  $3000 


BUNGALOW  ,    ..     T     1 

(1047)       E    FAXON    AVE.    75    N    Lake- 
view    Ave.    N    25    X   E    75,    ptn.    Lots 
7    8    9,  Blk.  20  Lakeview.     All  work 
for   1 -story   frame   bungalow. 
Owner— The    McCarthy    Co.,    316    Bush 

St.,    S.    F. 
Architect— None. 
Contractor — James    Arnott    &    Son,    iii> 

Granville   Way,    S.   F. 
Filed  Mar.   9,   1925.  Dated  Feb.   13,   1925. 

30   days   after   frame  up ^»/o 

30   days  after   brown  coated    ....Z57o 
30   days  after  completed  and  ac- 
cepted       iaVo 

usual    35    days    •.i,^^^!:- COST.  "$300^5 
Bond,  sureties,  none.     Forfeit,  $1.00  per 
day.     Limit,  90  days, 
fications  filed. 


DWELLINGS 

(1042)  W  STANTAN  90  and  115  S 
Seventeenth.  Two  one-story  and 
basement    frame    dwellings. 

Owner — Peder  S.  Carlsen,  1456  Wlllard 
St.,    San   Francisco. 

Architect— None.  $2800  each 


Plans  and  speci- 


Owner — G.  B.  Ansaldi,   518  Clement  St., 

San    Francisco. 
Architect — None. 
Contractor — Atlas  Bldg.  Co.,  Room  805, 

Liberty   Bank    Bldg.,   S.   F.  $8000 

FLATS 

(1056)      S    EIGHTEENTH    50    E    Clover. 

Two-story  and  basement  frame  (2) 

flats. 
Owner — C.   W.   Godsil  and  T.   Ennis  Jr., 

2929   Harrison   St.,   San   Francisco. 
Architect — F.    Ennis,    Jr..    340    Eddy    St., 

San   Francisco. 
Contractor^F.   Ennis  Jr.,   340  Eddy   St., 

San    Francisco.  $6000 


FLATS 

(1043)  S  CAPP  220  E  Mission.  Two- 
story  and  basement  frame  (4) 
flats. 

Owner — James  Flnegan,  3344  Army  St., 
San  Francisco. 

Architect — None.  $8000 
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(1048)      E    FAXON    AVE.    25    N    Lake- 
view   N    25    X   E    75,    ptn.    Lots    7,    8, 
9,  Blk.  20,  Lakeview.     All  work  for 
I'-story    frame    bungalow.       „   „     ^ 
Owner  —  The  McCarthy   Co.,   316   Btish 

St.,  S.  F. 
ArchiLect — None. 
Contractor — James    Arnott    &    Son, 

Granville  Way,  S.  F. 
Filed  Mar.  9.  1925.  Dated  Feb.  13,  192o. 

30   days   after    frame    up    2o% 

30   days  after  brown   coated    ....ib% 
30   days  after  completed  and  ac- 

.  cepted     *  .^5% 

Usual    35    days    .u--i?5?S 

TOTAL  COST,  $3000 
Bond,  sureties,  none.  Forfeit,  $1.00  per 
day.  Limit,  90  days.  Plans  and  speci- 
flcations  filed. 


BUNGALOW  „,   -r.^ 

(1049)      N  STAPLES  AVE.  100  W   Edna 

W    25    X    N    112-6,    Lot    41    Blk.    18, 

Sunnyside.      All    work    for    1-story 

frame    bungalow. 

Owner — Minnie  A.  Austin,  316  Bush  St., 

San   Francisco. 
Architect — None. 
Contractor — James    Arnott    &    Son,    235 

Granville   Way,    S.    F. 
Filed  Mar.   9,   1925.  Dated  Feb.  13.   1925. 

30   days  after  frame   up    i.5% 

30   days  after   brown   coated    ....25% 
30   days  after   completed  and  ac- 
cepted      ^i"^" 

Usual    35    days    -25% 

TOTAL  COST,  $2709 
Bond,  sureties,  none.  Forfeit,  $1.00  per 
day.  Limit,  90  days.  Plans  and  speci- 
fications filed. 


DWELLINGS 

(1050)  N  EDINBURGH  100  AND  100 
NE  Italy.  Two  one-story  and  base- 
ment fram 

Owner — R.    N. 
Francisco. 

Architect — Nor 


$3000  each 


DWELLING 

(1051)     E    JULES    AVE     144     S    Ocean 

Ave.        One-story      and      basement 

frame   dwelling. 
Owner  —  Meyer    Bros.,    1    Montgomery 

St.,  San   Francisco. 
Architect— None.  $3000 


DWELLING 

(1044)      N    QUESADA    200    W   Jennings. 

One-story    and      basement      frame 

dwelling. 
Owner — John    Diestel,    248    Russ    Bldg., 

San    Francisco. 
Architect— None.  $4000 


DWELLING 

(1045)  N  ROLPH  55  E  Athens.  One- 
story    and    basement    frame    dwlg. 

Owner — Axel   Bjorkquist,  1175  De  Haro 

St.,   San   Francisco. 
Architect— None.  $3000 

APARTMENTS 

(1046)  W  GOUGH  100  S  Chestnut.  3- 
story  and  basement  frame  (12) 
apartments. 

Owner  —  Christiansen    Bros.,    687    20th 

Ave.,  S.  F. 
Architect — None.  $24,000 

DWELLING 

E  LAFAYETTE  30  S  NATOMA.    1-story 

and    basement    frame    dwelling. 
Owner — Eugenia  Erigero,  770   5th  Ave., 

San  Francisco. 


FLATS 

(1057)      S      TWENTY-SECOND      100    E 

Castro.      Two-story    and    basement 

frame    (4)    flats. 
Owner — Sam    J.    McCormick,    3742    22nd 

St.,   San    Francisco. 
Architect  —  Walter    C.    Falch,    Hearst 

Bldg.,  San  Francisco. 
Contractor — G.   M.   Hantzsche,   455   32nd 

Ave.,   San   Francisco.  $8000 


DWELLING 

(1052)      W    FOURTEENTH    AVE    175    S 

Rivera.      One-story    and    basement 

frame   dwelling. 
Owner — Mrs.    Hilda   Rose,    563   Victoria 

St.,  San   Francisco. 
Architect — None.  $3000 


FLATS 
(1053) 


FLATS 

(1058)   W  SEVSNTEENTH  AVE  300  S 

Anza.      Two-story      and      basement 

frame    (2)    flats. 
Owner — Dr.    Geo.    Becker,    1905   Laguna 

St.,  San   Francisco. 
Architect — C.  O.  Clausen,  Hearst  Bldg., 

San    Francisco. 
Contractor    —     Henry     Brickson,     1825 

Church  St..  S.  F.  $9750 


FLATS 

(1059)      N  UNION  626-6  E  Steiner.   Two 

story  and  basement  frame   (2)   flats 
Owner — John   Paganini,    110   Sutter   St.. 

San    Francisco. 
Architect — Fabre      &      Hlldebrand,    110 

Sutter   St.,   San   Francisco.  $8000 


FLATS 

(1060)      N    LOMBARD      107    E      Taylor. 

Two-story  and  basement  frame  (2) 

flats. 
Owner — Mrs.       Marie       Russo,       2622-E 

Leavenworth  St.,  San  Francisco. 
Architect — F.    Ennis   Jr.,    340   Eddy   St.. 

San  Francisco. 
Contractor — F.  Ennis,  Jr..  340  Eddy  St.. 

San  Francisco.  $9500 


DWELLING 

(1061)     W  HOLYOKE  3714  S  Wayland. 

One-story      and      basement      frame 

dwelling. 
Owner — Gioviani  Garabaldi,  14%   Crane 

St.,  San  Francisco. 
Architect — E.  J.  O'Connor,  346  Woolsey 

St.,    San    Francisco. 
Contractor — G.  Carraro,   750  Felton   St.. 

San    Francisco.  $3000 


FLATS 

(1062)         W     TWELFTH    AVE.     200     S 

Geary.         2-story      and      basement 

frame    (2)    flats. 
Owner — H.   O.  Lindeman,  6:'''  27th  Ave., 

San    Francisco. 
Architect — None. 
Contractor — W.    R.   Lindeman,   619   27th 

Ave.,    S.   F.  $9000 


DWELLING 

(1063)       E    NAPLES    275    S    Russia.    1- 

story  and   basement  frame  dwlg. 
Owner  —  E.    Oliver,    340    O'Farrell    St., 

San   Francisco. 
Architect— None.  $3000 


„,       ..     BRODERICK       75       S    Bay. 

Two-story  and  basement  frame  (2) 

flats. 
Owner  —  Meyer   Bros.,    1   Montgomery 

St.,  San  Francisco. 
Architect- — None.  $7000 

(1054)  W  TWENTY-SECOND  AVE  150 
S  Lincoln  Way.  One-story  and 
basement    frame    dwelling. 

Owner — Margaret       Stubo,       1231       41st 

Ave..    San    Francisco. 
Architect — None, 
Contractor — Kerr  &  McLean,   180  Jessie 

St.,    San    Francisco.  $3500 

FLATS 

(1055)  N  CLEMENT  107-6  W  27th 
Ave.  Two-story  and  basement 
frame    (2)   flats. 


ALTERATIONS 

(1064)  3331-39  SEVENTEENTH  ST.. 
Remodel  for  private  garage  quar- 
ters. 

Owner — John  Loufar,  671  Folsom  St., 
San  Francisco. 

Architect — None. 

Contractor — Karr  &  McLean,  180  Jessie 
St.,  S.  F.  $1000 


DWELLING 

(1065)      W  COLLEGE  AVE.  47  N  Gebe- 

bern    Way.      1-story   and    basement 

frame  dwelling. 
Owner — M.  Rubiolo. 
Architect— Chas.  F.  Strothoff,  2274   15th 


W.    Varney, 


St.,   S.    F. 

Bush 
$5000 

FLATS 

(1066)      W   GUERRERO   30  N  DUNCAN 

2-story    and    basement    frame     (4) 

flats. 
Owner — Alfred   P.   Fisher,    1016   Nevada 

Bank  Bldg..  S.  F. 
Architect— None.  $13,500 
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APARTMENTS 

(1067)  E  THIRD  AVE.  100  N  Clement. 
3-story  and  basement  frame  (12) 
apartments. 

Owner — H.  O.   Llndeman,  619  27th  Ave., 

San   Francisco. 
Architect — Baumann&    Jose,    251    Kear 

ny  St.,   S.   F.  $20,000 

APARTMENTS 

(1068)  N  FULTON  197  W  Fillmore. 
3-story  and  basement  frame  (12) 
apartments. 

Owner — S.  Zuckerman,  1200  Golden 
Gate    Ave.,    S.   F. 

Architect — Baumann  &  Jose.  251  Kear- 
ny St.,  S.  F.  $30,000 

APARTMENTS 

W    LEAVENWORTH       115-4    N    siutitr. 

6-story  and  basemen;  C\;,;.crete  (12) 

apartments. 
Owner  —  Gordon    &    Picketts,    825    Mo- 

nadnock   Bldg.,    S.    F. 
Architect  —  J.    C.    Hladik,    Monadnock 

Bldg.,   S.    F. 
Contractor — E.  V.  Lacey,   180  Jessie  St., 

San    Francisco.  $30,000 

PLUMBING,    ETC. 

(1069)  W  CARROLL  AVE.  and  Keith 
NW  221-2  SW  103-11  SE  192-1  NE 
100.  All  work  for  plumbing,  hot 
water  system,  steam  heating  sys- 
tem, etc.,  for  2-story  frame  office 
buildins. 

Owner — Pacific    Electric    Mfg.    Co.,    827 

Folsom    St.,    S.    F. 
Architect — Geo.   H.   "Wiemeyer,    57    Post 

St..   S.   F. 
Contractor — Scott    Co.,    243    Minna    St., 

San   Francisco. 
Filed  Mar.  10,  1925.  Dated  Feb.  18.  1925. 
Plumbing: 

Roughed  in    $1030.50 

Completed  and   accepted    515.25 

Usual   35   days    515.25 

TOTAL  COST,  $2061 
Heating: 

Roughed    In    $583.00 

Completed   and   accepted    291.50 

Usual    35    days    291.50 

TOTAL  COST,  $1166 
Bond,  sureties,  forfeit,  none.  Limit,  60 
days.     Plans   and   specifications   filed. 

(1070)  MILL  WORK,  ETC..  ON  ABOVE 
Contractor  —  California    Mill    Co.,    645 

Bryant  St.,  S.  P. 
Filed  Mar.   10,   1925.  Dated  Mar.   9.   1925. 

At    end    of    each    month    75% 

Usual  35  days    25% 

TOTAL  COST,  $2799 
Bond,  sureties,  forfeit,  none.  Limit,  35 
days.      Plans   and  specifications   filed. 

CONCRETE  BLDG. 

(1071)  W  FIRST  AND  JESSIE  SW  130 
NW  60  SW  37-6  NW  80  NE  87-6 
SE  40  NE  80  SE  100.  All  work  for 
concrete,  remodeling,  iron  and 
steel,  roofing,  cementing,  glazing, 
plaster,  sheet  metal,  steel  doors, 
painting,  plumbing,  electric,  heat- 
ing, etc.,  for  7-story  and  basement 
reinforced    concrete    building. 

Owner — Langley  &  Michaels  Co.,  50  1st 

St.,   S.   F. 
Architect    —    Henry    H.    Meyers,    Kohl 

Bldg.,   S.   F. 
Contractor  —  Cahill   Brothers.   Inc..    55 

New    Montgomery    St..    9.    F. 
Filed  Mar.   10.  1925.  Dated  Mar.  7,   1925. 

Ist    of    each    month     75% 

Usual   35   days    $9537.75 

TOTAL  COST,  $38,135 
Hond.  $19,100.  Sureties.  E.  G.  Cahill  & 
John  R.  Cahill.  Forfeit.  $30  per  day. 
Limit,  100  days.  Plans  and  specifica- 
tions filed. 


FRAME    BLDG. 

(1072)  SW  GUERRERO  &  DUNCAN. 
S  24-8  X  W  90.  All  work  for  2- 
story  and  basement  frame  bldg. 

Owner — Anne  and  Jacob  Meltzer. 

Architect — None. 

I'ontractor  —  Thorinson  &  Stoneson 
Bros.,    3106    Market    St.,    S.    F. 

Filed  Mar.  10.  1925.  Dated  Mar.  — ,  1925 

Enclosed   and    roof    on    $1750 

Brown    coated    1750 

Completed   and    accepted    3750 

Usual    35    days    3825 

TOTAL  COST,   $11,075 

Bond.    $5500.      Sureties.    S.    Steinberg    & 

W.    B.   Jefferson.      Forfeit,    none.   Limit. 

120  days.     Plans  and  specifications  filed 

PAINTING 

(1073)  1960  BROADWAY.  All  work 
for    painting    building. 

Owner — Nineteen     Sixty     Broadway. 
Architect  —  Quandt   &   Bos,    Humboldt 

Bank    Bldg..   S.   F. 
Contractor — D.    Zellnsky    &    Sons,    Inc., 

165   Grove  St.,  S.   P. 


Filed  Mar.  10,  1926.  Dated  Feb.  20.  1926. 

10th   of  each   month   76% 

Usual   35   days    25% 

TOTAL  COST.  $6381 
Bond.  $3190.50.  Sureties,  American 
Indemnity  Co.  Forfeit,  none.  Limit,  as 
fast  as  required.  Plans  and  specifica- 
tions  filed. 


DWELLINGS 

(1074)  E  TWENTY-EIGHTH  AVE. 
360.  390,  540  and  570  N  Taraval. 
Four  one-story  and  basement  frame 
dwellings. 

Owner — Lang  Realty  Co.,  219  First  Na- 
tional   Bank    Bldg..    San    Francisco. 

Architect— Harold  G.  Stoner,  810  Ulloa 
St.,   San   Francisco.  $3000    each 


DWELLINGS 

(1075)  E  TWENTY'-EIGHTH  AVE. 
420,  450,  480  and  510  N  Taraval. 
Four  one-story  and  basement  rrame 
dwellings. 

Owner — Lang  Realty  Co.,  219  First  Na- 
tional  Bank  Bldg.,   S.   F. 

.A^rchitect — Harold  G.  Stoner,  810  Ulloa 
St.,    San    Francisco.  $3000   each 


DWELLING 

(1076)     N  JOOST  AVE   200  E  Forester. 

One-story      and    basement      frame 

dwelling. 
Owner— G.    W.    Miller. 
Architect — None. 
Contractor  —  Alfred   J.    Kronquist.    338 

Richland   Ave.,   S.    F.  $2000 


ALTERATIONS 

(1077)      NO.    505    TWENTY-NINTH    ST. 
Raise    pent    house;    underpinning, 

etc.,   (2)   flats. 
Owner — Marguerite   Mitchell,   Premises. 
Architect — None. 
Contractor — Ash  &  Hand,   1728   Mission 

St..    San   Francisco.  $2000 


STORES 

(1078)      N     IRVING    100     W     Twentieth 

Avk.      One-story    frame    (3)    stores. 
Owner — Pietro  Gravano,  5946  Geary  St., 

San   Francisco. 
Architect — A.   H.   Ohlsen,  2431  Post  St., 

San    Francisco. 
Contractor — A.  H.  Ohlsen,  2431  Post  St.. 

San  Francisco.  $2800 


DWELLING 

(1079)      W  JULES  AVE  75  N  Holloway 

One-story      and    basement      frame 

dwelling. 
Owner — Mrs.    Ada      M.       Bender,       2233 

O'Farrell    St.,    San    Francisco. 
Plans    by    Owner.  $3000 


RESIDENCE 

(1080)      N  FULTON  61-3  E  Fourth  Ave. 

Two-story      and      basement      frame 

residence. 
Owner — Wm.  K.  Irvine,  1387  Hayes  St., 

San   Francisco. 
Architect — None.  $5000 


DWELLING 

(1081)      \V  WHEAT  25  S  Paul  Ave.  One 

story   and    basement   frame   dwlg. 
Owner — Giacomo       Parodi,       2864       San 

Bruno   Ave.,    San    Francisco. 
.Architect — None.  $2500 


ALTERATIONS 

(1082)   SE  EDDY  AND  TAYLOR  STS. 

Rearrange  show  windows. 
Owner — Charles   McLeod. 
Architect — None. 
Contractor — Mullen  Mfg.  Co.,  60  Rausch 

St..  San  Francisco.  $1000 


CAKE   OVEN 

(1083)      NO.    5304    MISSION.      Construct 

bake    oven. 
Owner — Frederick  E.  Langkusch,  Prem. 
.\rchitect — None.  $1200 


ADDITIONS 

(1084)      NO.      1340      ELLIS.        Additions 

and  remodel   for  flats. 
Owner — Mr.  Marty,   1336  Ellis   St.,   S.   F. 
Architect — Fabre     &     Hildebrand,     110 

Sutter   St.,   San   Francisco.  04500 


.\LTERATIONS 

lUiSo)  NO.  4112  SEVENTEENTH  ST. 
Underpin    dwelling. 

Ownt-r — Herman  Veeder,  4119  17th  St., 
San    Francisco. 

.Architect — None. 

Contractor — Thos.  R.  Mulcahy,  180  Jes- 
sie  .St..  S.   F.  $1000 


DWELLING 

(1086)     N  JOOST  AVE  125  E  Forester. 

One-story    and      basement      frame 

dwelling. 


Saturday,  March   14,   1925 
Hayes   St., 


Owner — C.    Friedlander, 

San  Francisco. 
Architect — None. 
Contractor — Alfred     J.     Kronquist.     338 

Richland  Ave.,  S.  F.  $4500 


FLATS 

(1087)     E  OCTAVIA  106-3  S  McAllister 

2-story    and    basement    frame    (4) 

flats. 
Owner  —  Catherine    J.    Reese,    770    Bth 

Ave.,   S.   F. 
Architect — Jno.   J.   Foley,   770   5th  Ave., 

San   Francisco. 
Contractor  —  Keneally   &   Mooney,   770 

5th   Ave.,    S.   P.  $10,000 


FLATS 

(1088)      NE    FULTON   AND   47TH  AVE. 

2-story    and    basement    frame     (4) 

fiats. 
Owner  —  C.    A.    Hellberg.     481    Dewey 

Blvd.,  San  Francisco. 
.•Architect — A.    C.   Hamerton.   481    Dewey 

Blvd.,   S.   F.  $12,500 


SHOP 

(1089)  S  FOLSOM  105  E  lOTH.  1-sto. 
concrete   shop. 

Owner  —  Max  Goldman,  418  1st  Ave.. 
San    Francisco. 

Architect  —  R.  W.  Jenkins,  243  Dia- 
mond St.,  S.  P. 

Contractor — Barrett  &  Hilp,  918  Harri- 
son St.,  S.  F.  $10,000 


APARTMENTS 

(1090)      SW    GOUGH    AND    LILY    AVE. 

4-story     and     basement     reinforced 

concrete    (40)    apartments. 
Owner — Henry    Wiedeman,    155    Henry 

St.,    San    Francisco. 
Architect  —  J.    C.    Hladik,    Monadnock 

Bldg.,   S.  F. 
Contractor — E.  V.  Lacey,  180  Jessie  St., 

San  Francisco.  $50,000 


ALTERATIONS 

(1091)      SIXTEENTH    and    Illinois    Sts. 
All       work    for    replacing    present 
roofs   of    fuel   oil    tanks. 
Owner   —    Associated   Oil    Co.,    79    New 

Montgomery  St.,  S.  F. 
Architect — None. 
Contractor — Western   Pipe   &  Steel  Co., 

444    Market    St.,    S.    F. 
Filed  Mar.  11.  1925.  Dated  Jan.  30,  1925. 
50%    of   contract   price   of  each   tank 
on   shipment   of  material. 

On    completion     25% 

Usual     35     days     25% 

TOTAL  COST,  $15,605 
Bond.  $8000.  Sureties.  J.  J.  Baumgart- 
ner  and  J.  A.  Talbot.  Forfeit,  limit, 
none.     Plans   and   specifications   filed. 


COMPLETION  NOTICES 


S.\/«    FR.4NCISCO    COUNTY 


Recorded  Accepted 

-March  4.  1925— NE;  O'FARRELL  & 
Fillmore  N  44-oxE  107-6.  United 
Stores  Realty  Corp.  to  Niels 
Schultz    Feb.    26.   1925 

March  4,  1925— N  JACKSON  68-6  E 
Larkin  E  23xX  S7-6.  Marguerite 
Welcli  or  Mrs.  George  Welch  to 
R.    N.    Welch March    2,    1925 

March  4.  1925— W  29TH  AVE..  100  S 
Taraval  S  65xW  120.  Kay  F.  Hig- 
gins  to  Meyer  Bros March  6,  1925 

March  4.  1925 — N  14TH  200  W  VA- 
lencia  N  25x105.  C.  L.  Keight  to 
whom  it  may  concern.  .March  4,   1925 

March  4,  1925— COM  137-6  N  FROM 
NW  cor  Howard  and  Main  N  91-8x 
W    137-6.      I.    M.,    H.    E.    and    S.    H. 

Coweli    to    Cahill    Bros.,    Inc 

Feb.    25,    1925 

March  4,  1925 —  E  21ST  A%^  25-2  S 
Santiago  S  25xE  110.  Mary  and 
Herman  Budan  to  Meyer  Bros.... 
March    4,    1925 

March  4.  1925— N  OCEAN  AVE  W 
of  lands  of  Charles  W.  Sutro  and 
S  of  that  tract  known  as  Balboa 
Terrace.  E.  C.  and  Oscar  M. 
Hueter    to    Fay    Imp.    Co. ..Dec.    3,    '24 

March  4,  1925 — E  MARKET  and  Beale 
.N'B  137-6xSE  138-2.  Pacific  Gas  & 
Electric  Co.  to  P.  H.  Jackson  & 
Co Feb.    25,    1925 

March  4,  1925 — W  FORTY-THIRD 
Ave  100,  125  and  150  S  Irving. 
Henry  B  Bernhardt  to  whom  It  may 
concern Feb.    2.    1925 

March  4.  1925— S  SUTTER — B  Mason 
No.  575  Sutter.  Leo  J  Newman  to 
Louis    J    Cohn Aug.    29.    1924 

March  4,  1925— NE  EIGHTEENTH  & 
San  Carlos  30x80.  Harry  Davles  to 
Geo.    Hansen March    4,    1925 


Saturday,  March   14,   1925 
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March  4.  1925— LOT  6  BLK  2888A 
Map  Lrfiguna  Honda  Park.  Haw- 
kins   Improvement    Co    to    whom    It 

may    concern Mar.    3,    1925 

March  4,  1925— E  RUTH  AND  WAT- 
son  Place  E  75  NE  109-10%  m  or  1 
101-2%  m  or  1  SE  Watson  Place 
SW     52-11%.       The      Lurie     Co       to 

Vukicevlch  &  Bagge Mar.   2,  1925 

March  4,  1925 — W  POLK  50  N  Chest- 
nut 27x86.  Salvator  and  Rose 
Trentacosta  to  whom  it  may  con- 
cern  Mar.    1,    1925 

March  5,  1925— NE  KEITH  &  DON- 
ner  N  lOOxE  300.  Pacific  Electric 
Mfg  Co  to  George  Rehn.Feb.  27.  1923 
March  5.  1925— COM  78  SW  from  SW 
Whittier  and  213  NW  Brunswick 
SW  27xSE  106-6.  Wm  R  Mc- 
Knight   to   whom   it  may  concern.. 

Feb.    19,    1925 

March  5,  1925— NE  EIGHTH  AVE  & 
— Judah  N  25x85.  Ellen  Collins  to 
wliom  it  may  concern.  .  .Feb.  1,  1925 
March  5,  1925 — N  LOMBARD  82-6  W 
Buchanan  W  27-6  x  N  120.  Angelo 
Carretti    to    G.    Ferroni    &    Sons.... 

March     3,     1925 

March  5,  1925— S  GEARY  75  W  44th 
Ave  W  35.X100.  E.  A.  &  Bessie  R. 
Lobree   to   whom  it  may   concern.. 

March    5,    1925 

March  5.  1925 —  S  EXCELSIOR  AVE 
25  W  Edinburgh  25x75  and  S  Ex- 
celsior Ave  60  W  Edinburgh  25x75. 
Joseph     Novello    to    whom     it    may 

concern    March   5,    1925 

March  5,  1925— SE  VAN  NESS  AVE 
and  Hayes  S  120xE  100.  California 
State  Automobile  Assn  to  Gran- 
field    Co F2b.    26,    1925 

Feb.  21.  1925 — E  BANKS  200  and  225 
S  Jarboe.     C  L  Nelson   to  whom   it 

mav    concern Feb.    20,    1925 

March  6,  1925 — W  IITH  AVE.  325  S 
Kirkham  S  25  x  W  120.  Stillman 
E.  and   Lillie  E.  Brown  to   whom   it 

may   concern    Mar.    2,    1925 

.March  6,  1925— W  FAXON  AVE.  10') 
S  Holloway  Ave.  S  50  x  W  112-6  E 
Avilla  271-98  N  Chestnut  E  100  N 
46  m  or  1  to  S  Alhambra  W  along 
S  Alhambra  to  E  Avilla  S  24.998 
Marina  Gardens.  Meyer  Bros,  to 
whom  it  mav  concern.  .March  5,  1925 
March  6.  1925  —  W  AVILLA  50  N 
Chestnut  N  50  x  W  100.625.  Meyer 
Bros,    to   whom   it   may   concern.... 

March    5.   1925 

JIarch  6,  1925 — E  CHURCH  26-6  N 
26th  N  25  X  E  100.  John  P.  and 
Teresa    J.    Gilliece    to    G.    M.     Bat- 

tersley    March    5,    1925 

March  6,  1925 — N  GROVE  165-8  E 
Ashbury  E  25  x  N  137-6.  Marie 
Esse]  to  G.  T.  Magill  ....Jan.  7,  1925 
March  6,  1925— NW  ELLINGTON  25 
NE  Ottawa  NE  25  x  NW  75;  SE  El- 
lington 50  NE  Ottawa  NE  25  x  SE 
85;  SE  Ellington  100  NE  Ottawa 
NE  25  x  SE  90;  NE  Ellington  50 
NE  Ottawa  NE  25  x  NW  75;  NW 
Ellington  100  NE  Ottawa  NE  25  x 
NW  109;  SE  Ellington  25  NE  Otta- 
wa Nli  25  X  SE  85;  NE  Ellington 
75  NE  Ottawa  NE  25  x  NW  100; 
SE  Ellington  75  NE  Ottawa  NE  25 
X    SE    90.      Fred   Braun    to    whom    it 

may    concern    March    5,    1925 

March  6,  1925— COMG.  630  N  85-40  E 
from  SE  Humboldt  and  Georgia  N 
4-20  W  120  X  N  85-40  E  90.  Pa- 
cific Gas  and  Electric  Co.  to  Dun- 
canson  Harrelson  Co. ..March  4,  1925 
March  6.  1925 — E  MARKET  AND 
lU-.Tle  NE  137-6  X  SE  138-2.  Pacific 
ilrf.'^   and   Electric   Co.    to   McGilvray 

Kaymond  Granite  Co Feb.  26,  '25 

.Man-b  7.  1925  —  1467  TWENTY  - 
THIRD  Ave.     P.   S.  Miller  tn   whom 

it   may  concern    March   6.   1925 

March  7,  1925  —  E  THIRTY-SIXTH 
Ave  150  S  Lincoln  Wav  S  25xE  120. 
Con.stant     G.    and     wife     Velnia     R. 

Simon    to    John    E.    McCarthy 

March     5.     1925 

.March  7.  1925  —  SE  MORSE  .VXD 
Curtis  Dist  from  27  running  thence 
along  S  Morse  33xS  100  ptn  F.lk 
known  as  Syndicate  First  .iddition 
Bik    6.      R.    A.    McAfee    to    whom    it 

may    concern March    6.    1925 

.March  7,  1925  —  SE  MORSE  AND 
Curtis  E  27xS  100  Ptn  Blk  known 
as  Syndicate  First  Addition  Blk  6. 
H.  A.  McAfee  to  whom  it  may  con- 
corn     March    6.    1925 

.March  7.  1925— W  MALLORCA  WAY 
50  N  Toledo  Way  N  25-W  95-625 
)n-\ng  i)t  Marina  Court  Tract  Blk 
Ifi6..\.  Charles  F.  Christian  to 
whom  it  may  concern  .  .March  7.  1925 
.March  7.  1925  —  W  STEINER  85  S 
Lombard  S  50xW  105.     William  W. 


Rednall    to    whom    it   may    concern. 
March     7,     1925 

March  7,  1925— NE  POPE  100  SE 
Mission.  A  M  Samuelson  to  whom 
it    may    concern March    7,    1925 

March  7.  1925— S  SUTTER  163-8%  E 
Divisadero  E  111-3%  S  130  W  85-6 
N  30  W  25-9%  N  100.  Mount  Zion 
Hospital  to  H  S  Tittle,  Barrett  & 
Hilp  and   M  Cohn   &   Co..  Mar.   3,    1925 

March  7,  1925— W  VAN  NESS  AVE 
70  N  Lombard  N  40xW  100.  Axel 
A  Johnson  to  whom  it  may  con- 
cern  March     7,     1925 

March  7.  1925 — NW  PINE  &  MONT- 
gomery  N  125xW  138-6.  California 
Com'l  Union  Bldg  to  George  Good- 
man   Artificial    Stone   Co.. Mar.    4,    '25 

March  7,  1925— N  V.A..N  NESS  AVE  30 
N  Lombard  N  40xW  100.  Axel  A 
Johnson  to  whom  it  may  concern 
March     7,     1925 

March  9,  1925  —  LOT  19  BLK.  6438 
Crocker  Amazon  Tract  Sub.  2. 
Crocker  Estate  Co  to  whom  it  may 
conSern    Feb.    26.    1925 

March  9.  1925— N  CABRILLO  82-6  E 
35th  Ave  E  25xN  95.  S  F  Johnson 
to  whom  It  may  concern. Mar.   9.   1925 

March    9,    1925  —  E    DOLORES    50    S 
Fourteenth   S    25xE    103-3.      Patrick 
J  and  Ellen  Burke  to  whom  it  may   .- 
concern Mar.     9,     1925 

March  9,  1925— S  HUGO  95  W 
Arguello  Blvd  W  25xS  110.  John 
Little  to  whom  it  may  concern.... 
March    9,    1925 

March  9,  1925— E  HOWTH  83  S 
Geneva  S  41-6x103-6.  Alexander 
Herman  to  whom  it  may  concern.. 
Jan.     2,     1925 

March  9,  3  925— S  CHESTNUT  50  W 
Gough  W  75xS  100.  Edward  A 
Eames  to  Cox  ^ros Mar.   9.   1925 

March  9,  1925 — W  THIRTY-FOURTH 
Ave  25  N  CabriUo  N  25x82-6.  J  F 
Dowling  to  whom  it  may  concern. 
March    9,    1925 

March  9,  1925— E  FAXON  AVE  125  N 
Lakeview  Ave  N  25xE  112-6.  St. 
George  Holden  to  whom  it  may 
concern — 

March  9,"  1925— E  FAXON  AVE  125 
N  Lakeview  Ave  N  25xE  112-6  Lot 
11  Blk  20,  Lakeview.  The  McCar- 
thy  Co    to   James    Arnott   &    Son... 

March  9.  1925— LOTS  16,  17  AND  18 
Blk  2978,  Merritt  Terrace.  St, 
George  Holden  to  whom  it  may 
concern     — 

March  9,  1925— ALL  LOT  5  BLK  2979 
Claremont  Court.  St.  George  Hol- 
den   to   whom   it   may   concern — 

March  9,  1925— W  EIGHTEENTH  AV 
225   N   Irving.      Mrs.    Kate   Corrigan 

to   Frank   and   John    Soviacco 

March    9,    1925 

March  9.  1925 — LOT  30  BLK  E  and 
Lot  29  Blk  J,  Mission  Terrace. 
-■Vlbert  J  and  Hilda  A  Olson  to 
whom    it   may  concern ..  .Mar.    5,    1925 

March  9,  1925 — N  STAPLES  AVE  150 
W  Edna  W  125xN  112-6  Lots  29, 
30,  33,  34.  37  Blk  18.  Sunnyside. 
R  Mohr  Jr  and  H  E  Mohr  to  Jas 
.\rnott  &  Son    Feb.  25,  1925 

.March  10.  1925— N  WASHINGTON  100 
W  Franklin  W  37-6  N  ,'=0  E  37-6  S 
50.  Ralph  Brown  to  Larson  Sie- 
grist   Co Mar.    10,    1925 

March  10,  1925— E  THIRTY-FIFTH 
Ave  25  N  Fulton  N  75xE  90.  Bryan 
Feerick  to  whom  it  may  concern.. 
Mrch    7,    1925 

March  10,  1925 — S  FELTON  AND 
Madison  SE  SOxSW  95.  Mary 
Rutherford    to    Bruce   &    Ash — 

Mar  10,  1925— E  TWENTY-SEVENTH 
.\ve  25  N  California  N  25xE  70. 
Orrin  Knox  to  whom  it  may  con- 
cern  March     7.     1925 

-March  10.  1925— N  WASHINGTON 
137-6  W  Franklin  33x127-814-  O 
M(tnson  and  S  J  .Sterner  to  whom 
it    may    concern March    10.    1925 

March  10,  1925— BLK  BDED  BY  15th, 
16th,  Folsom  an<l  Harrison.  Ameri- 
can Steel  &  Wire  Co  to  Coast  Con- 
struction   Cn March    4.    1925 

Alarch  10,  1925— W  CLAYTON  100, 
125.  150  and  17  5  N  Grove.  W  R 
Voorhies  Inc  to  whom  it  may  con- 
cern  March     7.     1925 

March  10.  1925— SW  POLK  &  LOM- 
bard  9  25xW   114.     Jennie   Perry   to 

The   Helbing   Co Mar.    9,    1925 

March  10.  1925— S  GEARY  bet.  Stock- 
ton and  Powell  No.  231  Geary.  H 
L  Porter  Inc  to  The  American 
Furniture  Mfg  Co..  Inc.. Mar.  2,  1925 
March  10.  1925— S  BRAZIL  AVE  50 
W  Lisbon  Lot  8  Blk  19.  Excl  Hd 
Assn.  George  and  Mrs.  Annie 
Marcontelli  to  Henry  Stoneson... 
March    9,    1925 


March  10,  1925— SW  HOWARD  AND 
Sumner    W    28xS      75.        Julian      R 

Schalla  to  Buschke  &  Brown 

March     9,     1925 

March  10,  1925— N  TWENTIETH  —  E 
Sanchez    No.     3964     20th.       Mary     T 
Kelly  to  Wm  H  Grahn..Feb.   10,  1925 
concern March    8,    1925 

March  10,  1925— W  THIRTY-FIFTH 
Ave  25  N  Fulton  N  75xW  87-6, 
Patrick  J  Feerick  to  whom  it  may 


LIENS  FILED 


SAN  FRANCISCO  COUNTT 


Recorded  Amount 

March  5,  1925— SW  IKWIN  &  16th 
Ave  W  32-6xS  100.  Leonard  Lum- 
ber Co  vs.  Joseph  and  Dora  Shap- 
ero    and   C.    F.    Schriber $49.37 

March  5,  1925— SW  IRWIN  and  16th 
Ave.  W  32-6xS  100.  Leonard  Lum- 
ber Co.  vs.  Joseph  and  Dora  Shap- 
ero   and  C.   F.   Schriber J120.08 

March  4,  1925— N  TWENTIETH  155 
from  Sanchez  50x114.  John  Stura 
vs   L   R   and   Louisa   Rlchter $146 

March  4,  1925— N  GROVE  110  E  Oc- 
tavia  E  27-6xN  68-9.  Olof  Johnson, 
$113.50  ;Carl  Wolf,  $113. 5«  vs  Wm 
M  and  Mary  E  Meyer  and  George 
D    Gilmour    

March  6,  1925— S  LOMBARD  105-9  W 
Larkin  W  25  x  S  137-6.  Robert 
Calson    vs.   Anne  G.   S.   Smith    ....$25. 

March  6,  1925— S  26TH  26-6  W  CAPP 
W  28-4  to  Lilac  x  N  65.  Julious 
E.  Beck  and  James  J.  Van  Nil!  as 
J.  E.  Beck  Co.  vs.  John  Doe  Aus- 
len,  and  John  Do  Stone  and  Aus- 
len  &  Stone,  Frederick  H.  and 
wife    Elise    R.    Brincham     $112. 

March  6,  1925— E  21ST  AVE.  200  S 
Anza  S  25  X  E  120.  Robert  Calson 
vs.  George  J.  and  Katherine  Walsh 
$66.80 

March  6,  1925— N  CALIFORNIA  158 
N  Cherry  W  105  x  N  132-7y8.  Eu- 
reka Sash  Door  and  Moulding  Mills 
vs.  Charles  Dondero  and  Bruce  and 
Ash,  Burton  Bruce  and  Draper 
Hand    $347.58 

March  9,  1925 — N  O'FARRELL  87-6  E 
Powell  E  25  X  N  87-6.  Thomas 
Charles  vs.  Louise  Smith  formerly 
Harvey  Walter  Lewis  and  United 
Stores    Realty    Corp $222.60 

March  10,  1925— SE  COR  HIGHLAND 
Ave.  and  Bennington.  Duignan  & 
Taylor  vs.  W.  &  Ida  Brennel $75 

March  10,  1925— COM.  133  W  Cherry 
on  California  N  133xW  25.  John 
Stura  vs  Julia  Ouetersloh  &  Bruce 
&    Ash    $80 

March  11,  1925 — A  FILBERT  124.848 
E  F'ranklin  E  24.S54  S  137-6  W  292 
S  20-2  W  24.562  N  157-8.  Univer- 
sal Electric  Co  vs  J  J  McDonald, 
Benjamin  and  Jeanette  Liebman 
Ike   and  Lena  Newman    $50 

March  11.  1925 — S  FILBERT  149.702 
B  Franklin  E  24.85xS  137-6.  Uni- 
versal Electric  Co  vs  J  J  McDonald 
Benjamin    and    Jeanette    Liebman. $50 

March  11.  1925- S  FILBERT  174.556 
E  Franklin  E  34.854xS  137-6.  Uni- 
versal Electric  Co  vs  J  J  McDonald 
Benjamin  and  Jeanette  Liebman 
and  Leo  and  Rose  Blum    $50 

March  11,  1925— S  FILBERT  100  E 
Franklin  E  24.848xS  157-8.  Univer- 
sal Electric  Co  vs  Benjamin  and 
Jeanette  Liebman  and  Ralph  and 
Kate    Jacobson    $50 

♦ 

RELEASE  OF  LIENS 


SA\   FRAIVCISCO   COt/ATV 


Kecorde'2  A»e<»«i»« 

March  3.  1925—  S  ULLOA  70  S  WEST 
Portal  S09  Claremont  Court  Addi- 
tion, Wra.  Beattie  and  Don  F. 
Page  15.  Pacific  Electric  Constr  Co 
to  R  H  Athey  and  H  P  Rasmussen 
Gillis    to    Myrl    R.    Crane 

March  6,  1925 — LOTS  264  AND  266 
Map    3    Map    Book    2    A    &    B    Map 

March  10.  1925— N  CALIFORNIA  158 
W  Cherry  W  105xN  132-7%.  Rich- 
mond Roofing  Co.  vs.  Bruce  &  Ash 
and    Charles    Dondero $37.50 

March  11.  1925— S.  McKINNON  AVE 
and  3rd  SE  SOxSW  100  W  33  NW 
106-5.  Louis  H.  Davis  to  Eliza- 
beth B.  Cummings  and  Sarah 
Howes     $525 
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BUILDING    AND    ENGINEERING    NEWS 


Saturday,  March   14,   1925 


BUILDING  OONTBACTS 


AUA.1CKDA    CODHTT 


•l^MIO  and  Over  Bcported 

The    following    la    an    Index    fo 
contracts  In   thU  liaue, 

No.     Owner 
1253     Faria 


1261 
1262 
1263 
1264 


1267 
1268 
1269 


1291 

1292 
1293 
1294 


1298 
1299 
1300 
1301 
1302 
1303 
1304 
1305 
1306 
1307 
1308 
1309 
1310 
1311 
1312 
1313 
1314 
1315 
1316 
1317 
1318 
1319 
1320 
1321 
1322 
1323 
1324 
1325 
1326 
1327 
1328 
1329 
1330 
1331 
1332 
1333 
1334 
1335 
1336 
1337 
1338 
1333 
1340 
1341 
1342 
1343 
1344 
1345 
1345 
1347 
1348 
1349 
1350 
1351 
1352 
1353 
1354 
1355 
1356 


Romie 

Murdock 

Barrett 

Hayer 

Pfrang 

Le'wis 

McLaughlin 

Johnson 

Mondino 

Young 

Walthum 

Sullivan 

Anderson 

Wilson 

Calvert 

Peters 

Spangler 

Bledsoe 

Cleveland 

Sanders 

Richards 

Thomas 

Kinley 

Grant 

Saltz 

Zers 

Simons 

De   Bisschoff 

Govt 

Faher 

Carlson 

Unna 

Irwin 

Ware 

Boodt 

Pierson 

Gamborini 

Durney 

Coward 

Renton 

Lo    Prest 

Hinch 

Hetfner 

Geary 

Johnston 

Underwood 

Mclntier 

Crothers 

Anderson 

McMannus 

Shield 

Heyer 

Horton 

Jensen 

GlUam 

Blodgett 

Brown 

SIcCue 

Skinner 

Danforth 

Wright 

Blaushtane 

Beasley 

Chicago 

Grove 

Nicholson 

Gray 

Leonard 

Young 

Morgan 

Chiodo 

Jackson 

Geary 

Helseman 

Lahr 

Stanley 

Finn 

French 

Cole 

Oakley 

Andrews 

Parks 

Wick 

Coleman 

Fox 

Fox 

McKinney 

Hansen 

Hansen 

Benson 

Darling 

Solomon 

Muther 

Rush 

Cook 

Drysdale 

Ollson 

Kawson 

Sausa 

Rogers 

Norrls 

Union 

Thorup 


Contractor 

University 

Wilson 

Anderson 

Feichoira 

Hayer 

Owner 

Owner 

Owner 

Anderson 

Owner 

Owner 

Johnson 

Owner 

Stewart 

Owner 

Hunt 

Owner 

Owner 

Birdwell 

Caspey 

Coutre 

Meyer 

Owner 

Owner 

Baird 

Saltz 

Owner 

Owner 

Lodge 

Owner 

Prentice 

Globe 

Conner 

Beadell 

Beadell 

Owner 

Fish 

Owner 

Thorp 

Owner 

Beadell 

Owner 

Owner 

Owner 

Owner 

Owner 

Broad 

.Owner 

Hewitt 

Sailing 

Power 

Clausen 

Owner 

Owner 

Sequoia 

Ridout 

Owner 

Owner 

Owner 

Gaubert 

Gaubert 

Owner 

Ortzow 

Owner 

Nordstrum 

Bartlett 

Henderson 

Owner 

Owner 

Owner 

Thompson 

Valente 

Roberts 

Owner 

Murray 

Owner 

Owner 

Dolan 

Knowles 

Butler 

Owner 

Owner 

Owner 

Vezlna 

Rich 

Owner 

Owner 

MacGregor 

Hansen 

Hansen 

Owner 

Owner 

Owner 

Owner 

Wolfe 

Waldman 

Owner 

Hennings 

Dawson 

Ha<rwood 

Owner 

Norrls 

Owner 

Owner 


r    tha 

Amt 
6500 
8000 
3500 
6000 
3000 
6000 

16000 
1000 
8200 
1000 
3150 
4000 
6000 
5000 
1000 
5500 

13750 
3000 
5000 
3000 
5000 
3000 
4000 
3000 
4900 
3000 
4000 
1500 
5400 
5500 
1500 
3000 

21053 
9070 
6675 
4000 
4000 
2250 

14000 
4500 
4300 
6000 
5900 
3000 
3000 
2500 
1500 
6000 
1000 
1750 
1300 
IISO 
1000 
7200 
6000 
1200 
3650 
1000 
3500 
5500 
3850 
2500 
5860 
3125 
4000 

20000 

11000 

20000 

18000 
3000 
8000 
3000 
4000 
6000 
1000 
3500 
2500 
8000 
3000 
2500 
3250 
7500 
3050 
7231 

65000 
2500 
2000 
3950 
3250 
4000 
2800 
3000 
4000 
8250 
3000 
3100 
3100 
5200 
1500 
3900 
3825 
5000 
3000 
2350 


1357 
1358 
1359 
1360 
1361 
1362 
1363 
1364 
1365 
1366 
1367 
1368 
1369 
1370 
1371 
1372 
1373 
1374 
1375 
1376 
1377 
1378 
1379 
13S0 
13S1 
1382 
1383 
1384 
1385 
13S6 
1387 
1388 
1389 
1390 
1391 
1392 
1393 
1394 
1395 
1396 
1397 
1398 
1399 
1400 
1401 
1402 
1403 
1404 
1405 
1406 
1409 
1410 
1411 
1412 
1413 
1414 
1415 
1416 
1417 
1418 
1419 
1420 
1421 
1422 
1423 
1424 
1425 


Ayer 

Bacon 

Bird 

Broadway 

Girder 

Morrison 

Innotto 

Phipps 

Renton 

Cuneo 

Smith 

Alterraatt 

Hoglund 

Acherson 

Innis 

McKlnzey 

Van    Horn 

Gresham 

Wolgast 

Warren 

Pratt 

Gardiner 

Gilarden 

Ehrenffort 

Fisher 

Baker 

Gault 

Cahill 

Syndicate 

Garibaldi 

Fortin 

O'Neil 

Accardo 

Marshall 

Koch 

Dehn 

Crane 

Darida 

Plymire 

Wallers 

Brown 

Brown 

Huefner 

Anderson 

Lincoln 

Bolen 

Anderson 

Grimes 

Sorensen 

Young 

House 

Nichols 

Lammers 

Selby 

Sigwald 

Ogden 

Peppin 

Bran 

Peppin 

Peppin 

Hall 

Olofson 

Martin 

Anderson 

Dray 

Bingaman 

Hensley 


Tornell 

Rose 

Owner 

Owner 

Owner 

Matteson 

California 

Attebery 

Beadell 

DeLaicchi 

Owner 

Owner 

Owner 

Brennan 

Owner 

Applegarth 

Owner 

Foughty 

Owner 

Banning 

Pratt 

Owner 

Rogers 

Owner 

Eldridge 

Lindquist 

Owner 

Stewart 

Owner 

Windsor 

Owner 

Owner 

Peterson 

Owner 

Owner 

Thaxter 

Hance 

Owner 

Rosen 

Owner 

Short 

Short 

Herman 

California 

Smith 

Taylor 

Owner 

Owner 

Owner 

Alfier 

House 

Owner 

Owner 

Orr 

Owner 

National 

Owner 

Owner 

Owner 

Owner 

Van  Ness 

Arveson 

Owner 

Rose 

MuUer 

Stoltc 

Owner 


6000 
1372 
2800 
6000 
2500 
4100 

12500 

11800 
4644 
6000 
4700 
4000 
3000 
3000 
4800 
1000 
3125 
5000 
4400 
4955 
3000 
3000 
3300 
3000 
3500 
7000 
1800 
1900 
1600 
6750 
7400 
3500 
2500 
6500 
2500 

100(10 
3000 
lono 
2500 
2000 
6800 
2800 
6500 

16000 
2250 
2650 
500  0 
2500 
3000 
150C 
3500 
5850 
1000 
3000 
6250 
2750 
7600 
2500 
3900 
4200 
2750 
3500 
1300 
1000 
1000 

10500 
1500 


RESIDENCE 

(1253)   959  THE  ALAMEDA,  Berkeley 

Residence. 
Owner — Maria   J.    Faria.   Berkeley. 
Architect — H.   A.   Schoening.    1623   Shat- 

tuck  Ave..   Berkeley. 
Ct'n  tractor — University     City     Builders 

210S  Shattuck  Ave.,  Berkeley 


00 


STORES 

(1254)      1409   GROVE  ST.,  Berkeley. 
Stores. 

Owner — F.   E.   Romie,  225  Alvarado  Rd. 
Berkeley. 

Architect   —   Hutchinson    &   Mills,    1214 
Webster   St.,    Oakland. 

Contractor — Leslie    Wilson.    3051     Ben- 
venue   Ave.,   Berkeley.  $8000 


DWELLING 

(1255)  715   PERALTA   AVE.,   Berkeley. 
Dwelling. 

Owner — J.    C.    Murdock,    929    Eneenardo 

Ave..   Berkeley. 
Architect — S.   G.   Jackson. 
Contractor — Anderson   &   Anderson,   960 

Wilson    St.,    Berkeley.  $3500 

RESIDENCES 

(1256)  604    &    606   PERALTA  AVENUE 
Berkeley.  2  residences. 

Owner    —    F.    R.    Barrett,    2068    Allston 

W^ay,  Berkeley. 
Architect — None. 
Contractor — E.  Felcheira.  2336  Edwards 

St.,  Berkeley.  $3000  each 

DWELLING 

(12571      1460  CORNELL  AVE,  Berkeley. 

Dwelling. 
Owner — Millie   M.   Hayer,     1444     Henry 

St..  Berkeley. 
Architect — None. 
Contractor  —  John   Hayer,   1472   Ferris 

Drive,    El    Cerrlto.  $3000 


DWELLING 

(1258)  2819    ELLSWORTH     ST.,      Ber- 
keley. Dwelling. 

Owner — C    J.  Pfrang,  480  Forest  Street, 

Oakland. 
Architect — None.  $6000 

DWELLING 

(1259)  2161-63    VIRGINIA    ST.,    Berke- 
ley. 4-family  dwelling. 

Owner — F.   W.   Lewis,   2155   Virginia  St., 

Berkeley. 
Architect — None.  $16,000 


DWELLING 

(1260)         NE    COR.    MILLSMONT    AND 

Gardenia,    Oakland.      One-story    3- 

room    dwelling. 
Owner — C.    F.    McLaughlin,    Hotel    San 

Pablo,   Oakland. 
Architect— None.  $1000 


FLATS  „   , 

(1261)  2215-17  SEVENTH  AVE..  Oak- 
land.     2-story    8-room    flats. 

Owner  —  Irving  Johnson,  361  Lester 
Ave.,  Oakland. 

Architect — None. 

Contractor — C.  M.  Anderson,  18o3  9th 
Ave.,  Oakland.  $8200 


DWELLING 

(1262)  W  GARDINA  PL.,  110  E  Mllls- 
mont.  Oakland.  1-story  3-room 
dwelling. 

Owner — J.  Mondino,  663  29th  St.,  Oak- 
land. 

Architect — None.  $1000 


DWELLING 

(1263)  2420    EIGHTY-NINTH     AVE.. 

Oakland.      1-story    5-room    dwlg. 
Owner — E.    M.    Young.    2421    90th    Ave.. 

Oakland. 
Architect — None.  $3160 


DWELLING 

(1264)  5437  EL  CAillLE  AVE.,  Oak- 
land.     1-story   6-room   dwlg. 

Owner  —  G.  Walhum.  1250  BOth  Ave., 
Oakland. 

Architect — None. 

Contractor  —  L.  Johnson  &  Son,  223 
Greenbank  Ave.,   Oakland.         $4000 


DWELLINGS 

(1265)  3071-77       TWENTY-SECOND 

Ave.,    Oakland.      Two    1-story   5-rm. 

dwellings. 
Owner — Sullivan  &  Sullivan.  5448   Ruth 

Ave.,   Oakland. 
Architect — None.  Each  $3000 


DWELLING 

(1266)      308   WARWICK   AVE.,  Oakland 

1-story    5-room   dwelling. 
Owner^B.    A.    Anderson,    1433    Madison 

St..  Oakland. 
Architect — None. 
Contractor — S.  L.  Stewart.  646  42nd  St. 

Oakland.  $5000 


DWELLING 

(1267)  S  ALTURAS  PL.  500  W  Ad- 
miral Way,  Oakland.  1-story  3- 
room   dwelling. 

Owner — A.  H.  Wilson.  3201  38th  Ave., 
Oakland. 

Architect — None.  $1000 


DWELLING 

(1268)  SE  COR.  ELSTON  AND  HAM- 
pel,   Oakland.   1-story   7-room   dwlg 

Owner — Mrs.  Helan  Calvert,  3926  Ham- 
pel    St.,    Oakland. 

Architect — None. 

Contractor — H.  H.  Hunt,  3827  Kansas 
St.,  Oakland.  $5500 

DWELLINGS 

(1269)  923-29-35-41-69  SIXTY-NINTH 
Ave.,  Oakland.  Five  1-story  4-rm. 
dwellings. 

Owner — L.    A.    Peters.    361    E-27th    St., 

Oakland. 
Architect — None.  Each    $2750 

DWELLING 

(1270)  5406  ROBERTS  AVE..  Oakland. 
1-story    5-room    dwelling. 

Owner — L.    Spangler,     4029    E-15th    St., 

Oakland. 
Architect — None.  $3000 

DWELLING 

(1271)  701  CALMAR  AVE.,  Oakland. 
1-story    6-room   dwelling. 

Owner — Hugh  Bledsoe,  705  Calmar  Ave. 

Oakland. 
Architect — None. 
Contractor — C.    E.   Bardwell,    622   Santa 

Ray  Ave.,  Oakland.  $6000 
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?mf^^2m^A,  B,  C,  SIXTY- SECOND 
Ave.,    Oakland.  Four   1-story    5- 

room   dwellings. 

Owner — W.    L.    Cleveland. 

Architect — None. 

Contractor— H.  T.  Caskey,  5929  Maur- 
tania,    Oakland.  Each    $3000 

DWELLING  „    „„      ^   , 

(1273)  2851-63  HOPKINS  ST.,  Oak- 
land. 1-story  8-room  2-famlly 
dwelling.  „„,„    „      ,  , 

Owner — Harry    Sanders.    2859    Hopkins 

St.,  Oakland. 
Architect— None. 
Contractor — Couture    &    Johnson.    5046 

Congress   St.,   Oakland.  $5000 

ALTERATIONS  ^^„      ^    ,  ,       . 

(1274)  1238  SECOND  AVE.,  Oakland. 
Alterations   and   addition. 

Owner — A.    A.    Richards.    Oakland. 
Architect — None. 

Contractor — Andrew  Meyer.  313S  .'^i'n'^ 
St.,  Berkeley. 


$3000 


DWELLING  „  .,,^ 

(1275)  S  EIGHTY-FIRST  AVE.  opp. 
Hillsmont.  Oakland.  1-story  6- 
room    dwelling.  ..   ^     . 

Owner  —  C.    Thomas.    2860  81st    Ave., 

Oakland.  j.nnn 

Architect— None.  $4000 

DWELLING  .„      ^    , 

(1276)  2460  RENWICK  A\E..  Oak- 
land.     1-story   5-room   dwelling. 

Owner — K.     C.     Kinley,     2487     Fruitvale 

Ave..   Oakland. 
Architect — None.  $J!)UU 

DWELLING  ^    ,  ,       ,      . 

(1277)  908  ALMA  AVE..  Oakland.  2- 
story    5-rooni   dwelling. 

Owner — Norman   Grant.    Oakland. 
Architect — None.  ,     .„„,    t, 

rontractor  —  L.  M.  Baird.  1031  Bay 
View.    Oakland.  $4900 


DWELLING  „    ,  ,       ,     , 

(1278)  10618    PIPPIN    ST..   Oakland.    1- 
story    5-room   dwelling. 

Owner— Mr.    C.    Soltz.    10618    Pippin    St.. 
Oakland. 

Con^ricloT-^R^.    Saltz,    10618    Pippin 
St..   Oakland.  ♦3000 

DWELLING  „„,       ^   ,  ,      J        1 

(1279)  658    JEAN     ST.,     Oakland.       1- 
storv   5-room   dwelling. 

Owner— R.   M.   Myers.   33   Estrelle   Ave., 

Piedmont.  tinnn 

Architect— None.  ♦'000 


Filed  Mar.   5,   1925.  Dated  Mar.  2.   1925. 

When    frame    is    up     $5263.25 

1st    coat    of    plaster    5263.25 

When  completed    6263.25 

Usual    35    days    5263.25 

TOTAL  COST.  $21,053 
Bond.  $10,530.  Sureties,  National  Sur- 
ety Co.  of  N.  Y.  Forfeit,  none.  Limit, 
90  working  dates  from  signing.  Plans 
and    specifications    filed. 

DWELLING 

(1286)  LOT    5    BLK.    2,    Northbrae, 

Berkeley.        General      construction 

li^-story    6-room    frame    dwlg.    and 

garage. 

Owner — W.    E.   and   Madge   Hall    Irwin. 

Berkeley. 

Architect — Contractor    furnishes    plans. 

Contractor— R.    B.    Beadell   and   George 

J.    Lane.    909    Spruce    St..    Berkeley. 

Filed   Mar.   4.    1925.    Dated   Mar.    4,    1925. 

When   frame   is   up    $2267.50 

Ist    coat    of    plaster     2267.50 

When    completed     2267.50 

Usual    35   days    2267.50 

TOTAL  COST,  $9070 
Bond,  sureties,  forfeit,  none.  Limil.  90 
working  days  after  Mar.  9.  1925.  Plans 
and   specifications   not  filed. 


DWELLING 

(1287)     LOT  36  BLK.  10,  Map  of  Thou- 
sand Oaks,   Berkeley.  General  con- 
struction   1%-story    and    basement 
and    garage    dwelling. 
Owner — Francis  E.  and  Hallie  B.  Ware. 

212   12th  St.,  Oakland. 
Architect   —   Plans    furnished    by    con- 
tractor. 
Contractor   —   R.    Beadell    and    Geo.    J. 
Lane,   909   Spruce   St.,   Oakland  and 
Berkeley. 
Filed  Mar.   4.   1925.   Dated  Mar.   2.   1925. 

When    frame    is    up    $1668.75 

Brown    coated    1668.75 

When   completed    1668.75 

Usual   35   days    1668.75 

TOTAL  COST.  $6675 
Bond,  sureties,  forfeit,  none.  Limit,  90 
working  days  from  Mar.  5.  1925.  Plans 
and   specifications   not   filed. 


(1280)      1448    SAN    PABLO    AVE..    Oak- 
land.     Wrecking    building. 
Owner— Simons   Bros..   Oakland. 
Architect— None.  $iauo 


DWELLING  ^„      ^   ,  ,       ,     „ 

(1281)      4085    E-18TH    ST..    Oakland.    2- 

story    7-room    dwelling. 
Owner  —  Jas.    De    Bisschoff.    1-23    41st 

Ave..   Oakland. 
Architect — None.  „    ,  ,       j, 

Contractor— C.    T.    Lodge,    Oakland. 

$5400 


(1282)  S  HARDY  ST.  190  E  Claremont 
Oakland.      2-story    8-room    fiats. 

Owner  —  Andrew  B.  Gow,  501  Hardy 
St..   Oakland.  ,-cnA 

Architect — None.  $obuu 


(1283)  175   KEMPTON  AVE..   Oakland. 
1-story    garage. 

Owner — A.    Taher.    Oakland. 
Architect — None. 

Contractor— G.  D.  Prentice,  2207  13th 
Ave..   Oakland.  $1500 

DWELLING  „    „ 

(1284)  SE  COR.  18TH  AVE.  AND  B- 
17th  St..  Oakland.  1-story  5-room 
dwelling. 

Owner   —   G.    Carlson,    1809    E-17th    St.. 

Oakland. 
Architect — None. 
Contractor — Globe    Bldg.    Co..    4il8     E- 

14th   St..   Oakland.  $3000 

RESIDENCE  ,     , 

11185)  TAMALPIAS  ROAD.  Berkeley. 
General  construction  2-story  and 
liasement    residence. 

Owner — Harry  Unna,  324  Locust  St.. 
San   Francisco. 

.\r<hitect — E.  H.  Ratcllffe  Jr..  Mercan- 
tile   Trust    Co.    Bldg.,    Berkeley. 

Contractor  —  Conner  &  Conner.  1726 
Grove    St..    Berkeley. 


DWELLING 

(1288)      NO.    3202    BAYO    VISTA    AVE., 

Alameda.     One-story   6-room   dwlg. 
Owner — Jacob    Boodt,     1375     Pearl    St., 

Alameda. 
Architect — None.  $4000 


ALTERATIONS 

(138a)  NO.  2310  ENCINAL  AVE.,  Ala- 
meda.    Coal   shed  and  alterations. 

Owner — A.  Pierson,  Premises. 

.Vrchitect — None. 

Contractor— M.  H.  Fish,  1333  Fountain 
St..   Alameda.  $4i:00 


DWELLING 

(1290)      NO.  1615  LEO  COURT.  Alameda 

One-story    4-room    dwelling. 
Owner — B.   Gamborini,   1537  Everett  S*-.. 

Alameda. 
Architect — None.  $22".0 


ADDITION 

(12U1)     NO.  1101  GRAND  ST..  Alameda 

Addition    to    dwelling. 
Owner — Harold   Durney,   St.   Charles  Ht. 

Alameda. 
Architect — None. 
Contractor — V.  E.  Thorp,   1718  Alameda 

Ave..  Alameda.  $14,000 


RESIDENCE 

(1292)      NO.  6004  CHABLYN  TERRACE, 

Berkeley.      One    family    residence. 
Owner — Joseph     Coward.     1930     E-27th 

St.,   Oakland. 
Architect — None.  $4500 


DWELLING 

(1294)     NO.  2600  CEDAR  ST..  Berkeley 

One  family   dwelling. 
Owner — Carlson    Lo   Prest.    206   Koerber 

Bldg..    Berkeley. 
Architect — None.  $6000 


DWELLING 

(1293)      NO.    1561    BERKELEY    PLACE, 

Berkeley.      One    family   dwelling. 
Owner — Helen    Renton. 
Architect — Geo.  J.  Lane.   909  Spruce  St.. 

Berkeley. 
Contractor — Beadell        &        Lane.        909 

Spruce   St..   Berkeley.  $4300 


DWELLINGS 

(1295)      NO.   1427  AND  1543  FAIRVIEW 

St.,    Berkeley.        Two     one      family 

dwellings. 
Owner — E.  M.  Hinch,  393  Bellview  Ave. 

Oakland. 
Architect — None.  $2950    each 


DWELLING 

(1296)      NO.      826      CRAGMONT      AVE., 

Berkeley.     One  family  dwelling. 
Owner — W.  Heftner.  2400  Bancroft  Way 

Berkeley. 
Architect— None.  $3000 


DWELLING 

(1297)  NO.  2008  PRINCE  ST.,  Ber- 
keley.    Dwelling. 

Owner — John  J.  Geary,  1221  Grand 
Ave.,   Oakland. 

Architect— None.  $3000 


RESIDENCE 

(1298)  NO.  1231  PERALTA  AVE.,  Ber- 
keley.     Residence. 

Owner  —  C.  W.  Johnston.  1625  Grove 
St.,   Berkeley. 

Architect — None.  $2500 


ALTERATIONS 

(1299)  NO.  2037  FRANCISCO  ST.,  Ber- 
keley.     Alter   fiats    (2   family). 

Owner — B.  E.  Underwood,  2041  Fran- 
cisco  St.,   Berkeley. 

Architect — None. 

Contractor — A.  H.  Broad,  2117  Kitter- 
age  St.,   Berkeley.  $1500 


DWELLING 

NO.  659  VICENTE  AVE.,  Berkeley. 
One   family  dwelling. 

Owner— F.  E.  Hare,  212  12th  St..  Oak- 
land. 

Architect — G.  J.  Lane,  909  Spruce  St.. 
Berkeley. 

Contractor  —  Beadell      &      Lane.      909 

Spruce  St.,  Berkeley.  $6500 

NOTE: — Recorded    contract    reported 

March   6,    1925,  No.    1287. 


DWELLING 

NO.    1835    MONTEREY    AVE..    Berkeley. 

One   family   dwelling. 
Owner — M.    E.    and    M.    H.    Erwin,    1829 

Monterey    Ave.,    Berkeley. 
Architect — H.    E.    Forward.     103    Wals- 

worth   St.,  Oakland. 
Contractor  —  Beadell      &      Lane,      909 

Spruce  St.,   Berkeley.  $8500 

NOTE: — Recorded    contract     reported 
March   6,    1925,   No.   1186. 


RESIDENCE 

NO.   1341  TAMALPIAS  ROAD,   Berkeley 

One  family  residence. 
Owner — Harry    Unna.    718    Mission    St., 

San    Francisco. 
Architect — W.    H.    Ratcliff,    Mercantile 

Trust  Bldg.,  Berkeley. 
Contractor  ■ —  Conner    &    Conner.    1726 

Grove    St.,    Berkeley.  $21,053 

NOTE: — Recorded    contract    reported 
March    6.    1925,   No.    1285. 


DWELLING. 

(1300)  371B  371C  HAWTHORNE 
J.  H.  Crothers.  29th  &  Grove  St., 
Court.  Oakland.  One-story  eight- 
room    two-fam.    dwelling. 

Owner  —  H.  W.  Mclntier  Co..  152? 
Franklin    St.,    Oakland. 

Architect — None.  $6000 


DWELLING 

(1301)  N     SUNNYMERE       AVE       B 

Archmont.    Oakland.      One-story    3- 

room  dwelling. 
Owner — J.  H.   Crothers,  29th  and  Grove 

Sts..    Oakland. 
Architect — None. 
Contractor    —    Harry    L.    Hewitt,    2464 

Prince    St.,    Berkeley.  $1000 


NOW  READY  FOR  DELIVERY — 

PRIDDLE'S   TABLES,   called   "3700   Splay   Baaea  and   Otimr   OUeala- 
tlunjB,"   for  f^Dnntity   Sarreyora  and   Contractora. 

Loose    Leaves    In    Fabrikold    Covers    $3.50    Net.    Postpaid.      Sam*    la 
Genuine   Leather  Covers  $5.50  Net,    Postpaid. 

Mall   Personal   Check   to  ARTHUR  PRIDDLB,  Publisher,  691   Utsslon 
St.,  San    Francisco.  Calif..  U.  S.  A. 
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ALTER.    &    ADDN.  ^    ,  ,       ^ 

(1302)      3026    NICOL      AVE.,      Oakland. 

Alterations   and   addition. 
Owner — Chas.  G.  Anderson,  Oakland. 
Architect — None. 
Contractor— Sailing    &    Campbell,     4641 

Tyrell    St.,    Oakland.  $1750 


GARAGE.                                 „  „   ,  ,       .,     , 

(1303)  915  MARKET  ST.,  Oakland.  1- 
story    tile    garage. 

Owner— J.   W.   McMannus,  Oakland. 
Architect — None. 

Contractor— J.    J.    Power,  633    40th    St., 

Oakland.  JISOO 

DWELLING.  _,,„      ^ 

(1304)  2509  PRUITVALE  AVE.,  Two- 
story    two-room    dwelling. 

Owner — W.  C.  V.  Shield,  2509  Fruit- 
vale    Ave.,    Oakland. 

Architect— None. 

Contractor — Fred  Clausen,  1506  28th 
Ave.,   Oakland.  $1180 

(izti)'  B  MAGNOLIA  St..  100  S  24th 
St.,    Oakland.      One-story   shed. 

Owner— C.  W.  Heyer  Co.,  Mills  Bldg., 
S.  F. 

Architect — None.  $1000 

DWELLINGS.  „    „    ,  ,„„ 

(1306)  NE  21ST  ST  102  132  E  14TH 
Ave.,  Oakland.  Two  one-story  five- 
room   dwellings. 

Owner — Alvin  Horton,  414  15th  bt., 
Oakland.  ,„„„„ 

Architect — None.  $3600    each 


DWELLINGS.  „    ,  ,       ^ 

(1307)  3481    S5    35TH    AVE.,    Oakland. 
Two   one-story      four-room     dwell- 

Owner — ^Helene  Jensen,  1808%   Alcatraz 

Ave.,  Berkeley. 
Architect — None. 
Contractor — Sequoia    Const.    Co.,      391b 

Hopkins    St.,    Oakland.        $3000    ea. 

ALTERATIONS.  

(1308)  SE    COR    E    23RD    ST    &    13TH 
Ave.,   Oakland.     Alterations. 

Owner — Gillam    Bros.,    13th    Ave.    &    E 

23rd    St.,    Oakland. 

Architect — None.  

Contractor— W.   L.   Ridout,   2002   Pacific 

Ave.,    Alameda.  $1200 


DWELLING    &    GARAGE. 

(1309)  3121  TEXAS  ST.,  Oakland.  One- 
story  six-room  dwelling  and  gar- 
age. 

Owner — N.   A.   Blodgett,    2558  Seminary 

Ave.,    Oakland.  ,„„-„ 

A.rchitect — None.  $3650 

DWELLING.  .     „         ,„„       T. 

(1310)  N  EDENVALE  AVE.,  100  E 
Mills  Mont  Ave..  Oakland.  Onel 
story  three-room   dwelling. 

Owner — G.  Brown,  646  E  16th  St.,  Oak- 
land. 
Architect — None.  $1000 

DWELLING.  ,      . 

(1311)  N  E-28TH  ST  100  W  25th  Ave., 
Oakland.  One-story  five-room 
dwelling.  _     .  ,     „. 

Owner— David   McCue,    2301    E   26th    St., 

Oakland.  ,..„„ 

Architect — None.  $3500 

DWELLING. 

(1312)  2433  RENWICK  St.,  Oak|  One- 
story    six-room    dwelling. 

Owner — J.  A.  K.  Skinner,  2425  Ren- 
wick    St.,   Oakland. 

Architect — None. 

Contractor — Baubert  Bros,,  4735  Brook- 
dale,   Oakland.  $5500 

DWELLING  &    GARAGE. 

(1313)  4831  FAIRFAX  AVE.,  Oakland. 
One-story  five-room  dwelling  and 
garage. 

Owner— Geo,     S.     Danforth,    4761     Falr- 

yVrchitect — None. 

fax  Ave.,  Oakland. 

Contractor— Gaubert  Bros.,  4735  Brook- 
dale   Ave.,  Oakland.  $3850 


DWELLING. 

(1314)  3521  WILSON  AVE.,  Oakland. 
One-story    four-room    dwelling. 

Owner— Delia    M.    Wright,      1424       44th 

Ave.,    Oakland. 
Architect — None.  $2500 

STORES. 

(1315)  SW  COR  35TH  &  Brookdale 
AveB.,  Oakland.  One-story  brick 
stores. 


Owner — J.   Blaushtane,    2087    Broadway, 

Oakland. 
Architect — None. 
Contractor — A.    Ortzow,    3929    West    St., 

Oakland.  $5860 


DWELLING  &   GARAGE 

(1316)  2324  87TH  AVE.,  Oakland.  One- 
story  five-room  dwelling  and  gar- 
age. 

Owner — R.  Beasley,  1459  65th  Ave., 
Oakland. 

Architect — None.  $3000    &     $125 


ADDITION. 

(1317)       68TH    AVE    and    Spencer    St., 

Oakland.      Addition. 
Owner — Chicago     Lumber    Co.,     6Sth     & 

Spencer   St.,   Oakland. 
Architect — None. 
Contractor  —  David    Nordstrom,       4146 

Emerald   St.,   Oakland.  $4000 


WAREHOUSE. 

(1318)       NE     COR     16TH    AND     KIRK- 

ham  Sts.,  Oakland.  One-story  brick 

warehouse. 
Owneu- — Grove     Invest.     Cn(,     357     1:2th 

St.,  Oakland. 
Architect — None. 
Contractor—.!.    M.    Bartlett,      357      12th 

St.,     Oakland.  $20,000 


APARTMENTS. 

(1319)  56S-70-72-74  MERRITT  AVE., 
Oakland.  Two  -  story  12  -  room 
apartments. 

Owner — W.     D.    Nicholson,    Oakland. 

Architect— None. 

Contractor — E.  T.  Henderson.  2737  For- 
est   Ave.,    Berkeley.  $11,000 


APARTMENTS. 

(1320)       600    to    614    51ST    ST.,    Oakland. 

Two-story    24-room    apartments. 
Owner — J.    E,    Gray,    2130       Essex      St., 

Oakland. 
Architect— None.  $20,000 


APARTMENTS. 

(1321)  817  ERIE  ST.,  Oakland.  Two- 
story    IS-room   apartments. 

Owner — Earl  B.  Leonard,  1429  Frank- 
lin   St.,   Oakland. 

Arcliitect— None.  $18,000 


DWELLING 

(1322)  NO.  1224  ORDWAY  AVE.,  Ber- 
keley.    One  family  dwelling. 

Owner— W.  S.  Young,  533  63rd  St., 
Oakland. 

Architect — None.  $3000 


DWELLINGS 

(1323)      NO.     1555-1557        CAPISTRANO 

Ave..   Berkeley.       Two   one     family 

dwellings. 
Owner — W.    A.    and    Helen    N.    Morgan, 

64    Oakland   Ave.,   Berkeley. 
Designer — H.    J.    Thompson,    878    Cedar 

St.,  Alameda. 
Contractor — H.  J.  Thompson,  878  Cedar 

St.,   Alameda.  $4000   each 


(1324)  NO.  2243  BROWNING  ST.,  Ber- 
keley.     One    family   dwelling. 

Owner — D.  Chiodo,  5217  Locksley  Ave., 
Oakland. 

Architect — None. 

Contractor — M.  E.  Valente,  5217  Locks- 
ley   Ave.,   Oakland.  $3000 


DWELLING 

(1325)      NO.  509  SANTA  BARBARA  RD. 

Berkeley.      One   family   dwelling. 
Owner — Mrs.    Florence      Jackson,      1395 

Union   St.,   San   Francisco. 
Architect — None. 
Contractor — R.  G.  Roberts,  2147  Russell 

St.,    Berkeley.  $4000 


DWELLINGS 

(1326)      NO.      2000-2004      PRINCE      ST., 

Berkeley.    Two    one    family    dwlgs. 
Owner — John  J.  Geary,   1221   Lind  Ave., 

Piedmont. 
Architect — None.  $3000    each 


DWELLING 

(1327)  SW  SEMINARY  AND  EDEN- 
vale  Aves.,  Oakland.  One-story  3- 
room   dwelling. 

Owner — Mrs.  Heiseman,  Victoria  Ken- 
nels,  San  Leandro. 

Architect — None. 

Contractor — G.  Murray,  R.  F.  D.  No.  1, 
Box   789-A.    Oakland.  $1000 


DWELLING 

(1328)  N  TEXAS  150  W  Maple,  Oak- 
land.     One-story    5-room    dwelling. 

Owner — Wm.  Lahr,  634  Wesley  Ave.. 
Oakland. 

Architect — None.  $3600 


DWELLING 

(1329)     NO.   1737     CHURCH,     Oakland. 

One-story   4-room   dwelling. 
Owner — T.  E.  Stanley,  1566  Pacific  Ave. 

Alameda. 
Architect — None.  $2600 


FLATS 

(1330)  NO.  51J-19  CRAFTON  AVE., 
Oakland.     TWo-story  10-room  flats. 

Owner — .D  A.  Finn,  524  Apgar  St., 
Oakland. 

Architect — None. 

Contractor — Leo  J.  Dolan,  1404  Frank- 
lin   St.,    Oakland.  $8000 


ALTERATIONS 

(1331)  NO.  124  GRAND  AVE.,  Oak- 
land.     Alterations. 

Owner — J.  E.  French  &  Co.,  124  Grand 
Ave.,    Oakland. 

Architect — None. 

Contractor — Wm.  Knowles,  1214  Web- 
ster   St.,    Oakland.  $3000 


DWELLING 

(1332)  W  SEVENTY-SECOND  AVE  75 
N  Naomi  Way,  Oakland.  One- 
story  4-room  dwelling. 

Owner — Fred  J.  Cole,  3553  72nd  Ave., 
Oakland. 

Architect — None. 

Contractor — C.  S.  Butler,  3559  72nd 
Ave.,   Oakland.  $2500 


DWELLING 

(1333)      NO.    4475    REDDING,      Oakland. 

One-story  5-room  dwelling. 
Owner— W.   R.   Oakley,    1911   66th   Ave., 

Oakland. 
Architect — None.  $3250 


DWELLINGS 

(1334)  W  MANOR  CREST  150  and 
198  N  Chabot  Road.  Oakland.  Two 
one-story   5-room   dwellings. 

Owner  —  Andrews  &  Santana,  4141 
Broadway,  Oakland. 

Architect — None.  $3750   ea 


DWELLING 

(1335)  NO.  2810  SIXTY-FIRST  AVE., 
Oakland.  One-story  5-room  dwell- 
ing and  garage. 

Owner— D.  W.  Parks,  2536  63rd  Ave., 
Oakland. 

Architect — None.  $3050 


BUNGALOWS 

(1336)  LOT  20  ELK  C  Map  of  Grand 
Avenue  Heights-by-the-Lake,  Oak- 
land. All  work  for  duplex  bunga- 
low  (4  rooms  and  bath  each). 

Owner — Lyddia    M.    Wick,    620    Stewart 

Bldg.,    Oakland. 
Architect — L.   F.   Hyde,   2745   26th  Ave., 

Oakland. 
Contractor — Alfred  L.  Vezina,  620  Stew- 
art   Bldg.,    Oakland. 
Filed   Mar.    6,    '25.      Dated   Mar.    4,   '25. 

Root  frame  up    $1807.75 

Brown    coated     1807.75 

When    completed     1807.75 

Usual    35    days 1807.75 

TOTAL  COST,  $7231.00 
Bond,  none.  Limit,  80  working  days 
from  signing.  Forfeit,  $1  per  day. 
Plans  and  specifications   filed. 

APARTMENTS 

(1337)  LOTS    12    AND    13    BLK    1011.  G 
Map  No.  2,  Subdvn  of  Ptn.  of  Central 

Oakland  Tract,  Oakland.     All  work 
for  three-story  and  basement  frame 
apartment   house. 
Owner — Milton   H.  and  Willie  Coleman, 

561   Lake  Park  Ave.,  Oakland. 
Architect — D.    M.    Crooks,    532    16th    St., 

Oakland. 
Contractor — James    L.    Rich,    218    Ray 

Bldg.,  Oakland. 
Filed  Mar.  7,  '25.     Dated  Feb.  17,  '26. 

On    signing   contract $  2,600 

Rough    frame    up 16,626 

1st  coat  plaster  on 15,625 

When    completed     15,625 

Usual     35     days 15,625 

TOTAL  COST,  $65,000 
Bond,  $3500.  Sureties,  C.  B.  Deuble 
and  Jos.  Z.  Todd.  Limit,  120  working 
days.  Forfeit,  none.  Plans  and  speci- 
fications filed. 

DWELLING 

(1338)  NO.  1516  SAN  LORENZO  AVE., 
Berkeley.      One    family   dwelling. 

Owner — Fox      Bros.,       1926      University 

Ave.,    Berkeley. 
Architect — None.  $2500 

STORE 

(1339)  NO.  1712  UNIVERSITY  AVE., 
Berkeley.      Store. 

Owner — Fox      Bros.,      1926      TJnlverBlty 

Ave.,  Berkeley. 
Architect — None.  $2000 
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RESIDENCE 
(1340>      NO.     1439 


Owne 


CALIFORNIA,    Ber- 

..      One    family    residence. 

"e.    McKinney,    2413    California 

Designer— C.    M.  '  MacGregor,    470    13th 
St..   Oakland.  ,„„   ,„.. 

MacGregor,   470   13th 
$3S50 


RESIDENCE  .  „„     _ 

(1341)  NO.  1312  CORNELL  AVE.,  Ber- 
keley.    One  family  residence. 

Owner — Lee  Hansen,  564  7th  St.,  Oak- 
land. 

Architect — None. 

Contractor— Hansen  &  Straney,  564  7th 
St..  Oakland, 

RESIDENCE  ,„„„      .ir^:, 

(1342)  NO.    1338    TALBOT    AVE., 
keley.     One  family  residence. 

Owner — Lee   Hansen, 

land. 
Architect — None. 
Contractor — Hansen 

7th   St.,   Oakland 


DWELLING  ^^      ^   ,  ,       ,     , 

(1352)      2421    107TH  AVE.,   Oakland.    1- 

story   6-room   dwelling. 
Owner — Mrs.    W.     Sausa,     534     51st    St., 

Oakland. 
Architect — None.  „...    „ 

Cuntractor — H.   H.  Harwood,   2114  Har- 
rington Ave.,  Oakland.  $3900 

DWELLING  „    ,  ,       ^     , 

(13531      2634    LOGAN    ST.,    Oakland.    1- 

story  5-room   dwelling  and  garage. 
Owner  —  C.    A.    Rogers,    3532    Kingsley 

St.,    Oakland.  ,„„„- 

Architect — None.  J38Z5 


$3260 
Ber- 


564   7th   St.,   Oak- 


Straney,      664 
$4000 


(1343)  NO.  1329  CORNELL  AVE.,  Ber- 
keley.     One    family    residence. 

Owner  —  Martin  Benson,  3735  Laguna 
Ave.,   Oakland. 

Architect — None.  $i80U 


(1344)  NO.  2012  WHEELER  ST.,  Ber- 
keley.    One  family  dwelling. 

Owner — G.  F.  Darling,  424  Laganitus 
Ave.,  Oakland. 

Architect — None.  $3000 


DWELLING  ,„        „ 

(1345)  NO.  619  COLUSA  AVE..  Ber- 
keley.    One   family   dwelling. 

Owner— Soloman  Bros.,  2612  Mathews 
St.,   Berkeley. 

Architect — None. 


$4000 


DWELLINGS  „    „     , 

(1346)  NO.  1423-21-31  HOLLY,  Berke- 
ley     Three   one   family  dwellings. 

Owner— G.  W.  Muther,  5519  Thomas 
St.,    Oakland. 

Architect— None.  $2750  eac« 


Berkeley 
Religion, 


SCHOOL 

NO.   2345  LE  COUNT     AVE., 

School. 
Owner — Pacific      School      of 

Berkeley.  „     „ 

Architect — W.    H.    Ratclift,    First    Nat  1. 

Bank   Bldg.,  Berkeley. 
Contractor  —  Walter      Sorensen,      2940 

Piedmont   Ave..   Berkeley.     $149,000 
NOTE' — Recorded    contract    reported 
March   4.   1925,  No.   1212. 

DWELLING 

(1347)      SE    COR.    SIXTY-SECOND    and 

Majestic    Aves.,    Oakland.      1-story 

5-room   dwelling. 
Owner — E.    G.    Rush,    Oakland. 
Architect — None. 
Contractor— Wm.    Wolfe,    128    13th    St., 

Oakland. 


DWELLING 

(1348)       132; 

Oakland 


$3000 


NINETY-FOURTH    AVF.. 
1-story   5-room   dwelling 
and   garage. 
Owner— Hugh    Cook,    1402    Cypress    St 

Oakland. 
Architect — None. 

Contractor — A.  E.  Waldman,  1205  Hop- 
kins  St.,  Oakland.  $3100 


(1354)  5607,  5511  SHATTUCK  AVE., 
Oakland.     1-story  stores. 

Owner — J.  Norris,  524  17th  St.,  Oak- 
land. 

Architect — None. 

Contractor — R.  E.  Norris,  3466  Wood- 
ruff   Ave.,    Oakland.  $5000 


Owner — Helen   Renton,   Berkeley. 

Architect   —    Plans    furnished    by    con- 
tractor. 

Contractor — Beadell  &  Lane,  909  Spruce 
St.,    Berkeley. 

Filed    March    7,    1925.      Dated    March    2. 
1925. 

When    frame    is    up    $1161 

First    coat    of    plaster     1161 

When     ciompleted      liWI 

Usual    35   days    Balance 

Actual    cost    plus    8%. 

TOTAL    COST,    not    to    exceed    $4644 

Bond,     sureties,     forfeit,     none.       Limit, 

90    working   days    after   March    3,    1925 

Plans    and    specifications    not    filed. 


SERVICE    STATION 

(1355)      SW    COR.    FOURTEENTH   AND 

Oak    Sts.,    Oakland.      l-story    steel 

service    station. 
Owner — Union  Oil  Co.,  Emeryville,  Cal. 
Architect — -None,  $3000 


DWELLING 

(1356)  1215     NINETY-THIRD     AVE., 

Oakland.      1-story    4-room    dwlg.    & 

garage. 
Owner— Thorup  &  Cotteral,  636   3rd  St., 

Haywards. 
Architect — None.  $2350 


DWELLING 

(1357)  NE     COR.     TWENTY-SIXTH 

Ave.    and    Logan    St.,    Oakland.     1- 

story    8-room    2-family   dwelling   & 

garage. 
Owner — Earl    J.    Ayer,    2054 

Oakland. 
Architect — None. 
Contractor  —  C.    A.    Tornell, 

don  Road,  Oakland. 


8th    Ave., 


515    Had- 
$6000 


REPAIRS 
(1358)  983 

Oakland. 
Owner  —  R. 

Oakland. 
Architect — None 
Contractor 

Oaklan 


FIFTY-SEVENTH 

ire  repairs. 

:.    Bacon,    1017    47th 


H.    Rose,    478 


25th    St., 
$1372 


DWELLING 

(1359)      E    SEVENTY-FIFTH   AVE.   226 

S  Hillside  St.,  Oakland.     1-story  4- 

room  dwelling. 
Owner — Roy    C.    Bird,    5521    Kales    Ave., 

Oakland. 
Architect — None.  $2800 


DWELLING 

(1360)       6327    BROADWAY    TERRACE, 

Oakland.     1^   story  5-room  dwlg. 
Owner  —   Broadway   Hansen   Co.,    4400 

Broadway.    Oakland. 
Architect — None.  $5000 


DWELLING 

(1361)  E  SIXTY-EIGHTH  AVE.  186 
S  Foothill  Blvd..  Oakland.  1-story 
4-room  dwelUncr. 

Owner — N.  C.  Uriaer  and  H.  C.  Wood- 
hams,  1552  18th  Ave.,  Oakland. 

Architect — None.  $2500 


DWELLING 

(1362)  2936  BONA  ST.,  Oakland.  1- 
story   6-room  dwelling  and  garage. 

Owner — W.   R.   Morrison,  Oakland. 

Architect — None. 

Contractor — E.  T.  Matteson,  3629  La- 
guna  Ave..   Oakland.  $4100 


DWELLING 

(1349)  2506    SIXTY-SECOND    AVE.. 

Oakland.     1-story  5-room  dwlg  and 

garage. 
Owner  —  Geo.    H.    Drysdale,    2321    38th 

St.,   Oakland. 
Architect — None.  $3100 


DWELLING 

(1350)  1318  CAVANAUGH  ROAD.  Oak- 
land. 1-story  6-room  dwelling  and 
garage. 

Owner  —  Carl  Ollson,  1506  40th  Ave., 
Oakland. 

Architect — None. 

Contractor — Hennings  &  Johnson,  512>4 
13th    St..    Oakland.  $5200 


ADDITION 

(1351)  394-96       SIXTY-FIRST       ST., 

Oakland.     Addition  to   apts. 
Owner — J.    B.    and    Kate    Dawson,    394 

61st   St.,   Oakland. 
Architect — None. 
Contractor— J.  B.  Dawson,  394   61st  St., 

Oakland.  $1500 


RESIDENCE 

(1366)  LOT    32    BLK.    581    MAP    OF 

Peralta  and  Center  St.  Lands,  Oak- 
land.    General  construction  1-story 
and    basement   frame   residence. 
Owner — Gaetano   Cuneo. 
Architect — None. 
Contractor    —    Pietro    De    Lucchi,    5443 

Claremont,    Oakland. 
Filed   Mar.    9,    1925.   Dated   Mar.   5,    1925. 

When     frame     is     up     $1500 

When     plastered     1500 

When    accepted     1500 

Usual    35    days    1500 

TOTAL  COST,  $6000 
Bond,  sureties,  none.  Forfeit,  $2.00  per 
day.  Limit,  90  working  days  from 
Apr.  1.  1925.  Plans  and  specifications 
flled. 


APARTS.   &  GARAGE. 

(1363)        975     37TH       ST.,       OAKLAND. 

Two-story  12-room  apartments  and 

garage. 
Owner — J.    Innotto.    1636    Franklin    St.. 

Oakland. 
Architect — None. 
Contractor — California    Guilders,       1636 

Franklin    St.,    Oakland.  $12,500 


(1367)  NO.  1752  SAN  PEDRO  AVE 
Berkeley.     One  family  dwelling. 

Owner — J.  Harry  Smith,  912  The  Ala- 
meda, Berkeley. 

Architect— None,  $4700 


DWELLING 

(1368)      NO.    920      OXFORD,      B 

One   family  dwelling. 
Owner — J.    F.    Altermatt,    1911 

St.,   Berkeley. 
Architect — None. 


$4000 


DWELLING 

(1369)     NO.    2435      BYRON,      Berkeley. 

One  family  dwelling. 
Owner — Chas.   A.  Hoglund,   1029  Pardee 

St.,   Berkeley. 
Architect — None.  $3000 


ALTERATIONS 

(1370)      NO.     2156    UNIVERSITY    AVE., 

Berkeley.      Alter   stores. 
Owner — W.  J.  Acheson,  1650  Spruce  St. 

Berkeley. 
Architect — None. 
Contractor — J.    P.   Brennan,    2110   Shat- 

tuck   Ave.,   Berkeley.  $3000 


REPORTS    

DWELLING. 

(1371)       S     MAJESTIC     AVE.,     250 

62nd   Ave.,    Oakland.      One-story 

room    dwelling. 
Owner — Thos.    J.    Innis 

Ave.,    Oakland. 
Architect — None. 


1903    Seminary 
$4800 


DWELLING. 

(1372)  N  ALTAMONT  AVE.,  350  E 
Millsmont  Ave.,  Oakland.  One- 
story    3-room  dwelling. 

Owner — L.  McKinzey,  618  Oak  St.,  Oak- 
land. 

Architect — None. 

Contractor — G.  C.  Applegarth,  Box  789A, 
Oakland.  $1000 


DWELLING  &   GARAGE. 

(1373)  6106  MONADNOCK  WAY,  Oak- 
land. One-story  five-room  dwell- 
ing   and   garage. 

Owner — D.  W.  VanHorn,  6004  Monad- 
nock   Way,   Oakland. 

Architect — None.  $3000    and    $125 


FLATS 

(1364)      383-85  LESTER  AVE.,  Oakland 

2-storv    10-room    fiats. 
Owner  —  D.    W.    Phipps,    627    41st    St. 

Oakland. 
Architect — None. 
Contractor — A.    R.   Atterbery,    2198   42nd 

Ave.,    Oakland.  $11,080 


STORES. 

(1374)       5909-5911     FOOTHILL     BLVD., 

Oakland.      One-story    stores. 
Owner — J.   L.   Gresham,   417  Athol  Ave., 

Oakland. 
Architect — None. 
Contractor — C.  M.  Foughty,  236  41st  St., 

Oakland.  $5000 


RES.  &  GARAGE. 

(1365)  LOT  90  IN  SUBDIV.  OF  NO 
30  Mp  of  Resub  of  Peralta  Park, 
Berk.  General  construction  one- 
story  and  basement  6-room  res. 
and  garage. 


DWELL.,   STORE  &  GAR. 

(1375)    3896    WHITTLE    Ave.,    Oakland. 

One-story    five-room   dwelling   and 

store    and    garage. 
Owner— Fred     Wolgast,     3935     Whittle 

Ave.,   Oakland. 
Architect — None.  $4400 


DWELLING    &    GARAGE. 

(1376)  N  BROOKWOOD  RD.,  183  E 
Stratford  Rd.,  Oakland.  One-story 
5-room    dwelling   and   garage. 
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Owner — L.    P.    Warren,    S6th    St.,    Oak. 
Architect — None. 

Contractor — K.    H.    Banning,    697   Apgar 
St.,   Oakland.  $4955 


ALTER.   &   ADDN. 

(1377)  4605  EL,  CENTRO  AVE..  Oak- 
land. One-story  alterations  and 
additions. 

Owner — Rebecca  A.  Pratt,  4605  El  Cen- 
tro  Ave.,  Oakland. 

Architect — None. 

Contractor— H.  S.  Pratt,  OnU.  $3000 


DWELLING. 

(1378)      6927    FRESNO      ST.,      Oakland. 

One-story    4-room    dwelling. 
Owner — B.   A.   Gardiner,    1481   Mountain 

Blvd.,    Oakland. 
Architect— None.  $3000 


DWELLING. 

(1379)  W  AUSEON  AVE.,  No.  2009, 
Oakland.  One-story  5-room  dwell- 
ing. 

Owner — Jos.  Gilarden,  Cor.  Auseon  .t 
Blanche  St.,  Oakland. 

Architect — None. 

Contractor — Rogers  and  Kealing,  2043 
Auseon    Ave..    Oakland.  $3300 


DWELLING. 

(13S0)     E  PERALTA  AVE.,  365  N  Lynde 

St.,    Oakland.     One-story   five-room 

dwelling. 
Owner — G.   W.  Ehrenftort,  454  Crescent 

St.,   Oakland. 
Architect — Nune.  $3000 


DWELLING. 

(13S1)        2533     67TH       AVE.,       Oakland. 

One-story     4-rooni    dwelling. 
Owner — R.     E.    Fisher,     39     Park     Way, 

Piedmont. 
Architect — None. 
Contractor — Eldrldge    &    Fisher,        642 

West    Merle    Crt.,    San    Leandro. 

$3500 


FLATS. 

(13S2)  518-520  APGAR  ST.,  Oakland. 
Two-story    9-room   flats. 

Owner— Max  Baker,  455  17th  Street, 
Oakland. 

Architect— None. 

Contractor — John  Lindqulst,  1941  Berk- 
eley   Way,   Oak.  $7000 


ALTERATIONS. 

(1383)  6027  GROVE  ST.,  Oakland.  Al- 
terations. 

Owner — A.  M.  Gault,  6027  Grove  St.. 
Oakland. 

Architect— None.  $1800 


DWELLINGS. 

(1384)    W    5TH    AVE.,    50    NE    21st    St., 

Oakland.        Two      1-story      3-room 

dwellings. 
Owner — Cornelia    CahlU,    1515    Webster 

St.,  Oakland. 
Architect — None. 
Contractor — M.   A.   Stewart,   2129   Wool- 

sey  St.,  Berk.  $960  each. 


DWELLINGS. 

(1385)      LOTS   93,    182    Merriewood   Tct., 

Oakland.      Two    one-story       3-room 

dwellings. 
Owner — Realty      Syndicate      Co..      1440 

Broadway.    Oakland. 
Architect — None.  $800  each. 


DWELLING   &    GARAGE. 

(1386)  E  BROOKWOOD  RD.,  150  S 
Trestle  Glen,  Rd.,  Oakland.  One- 
story  six-room  dwelling  and  gar- 
age. 

®wner — W.  J.  Garibaldi,  2323  Taylor 
Terrace.  Oakland. 

Architect — None. 

Contractor — Geo.  Windsor,  928  Kings- 
ton   Ave.,    Pied.  $6750 


DWELLING    &    GARAGE. 

(1387)  N  CRESCENT  ST.,  200  W 
Santa  Clara  Ave.,  Oakland.  Two- 
story   7-roora  dwelling  and  garage. 

Owner — O.  V.  Fortin,  742  Grand  Ave.. 
Oakland. 

Architect— None.  $7400 


DWELLING. 

(1388)  6182  MAURITANLA  AVE.,  Oak- 
land.    One-story   5-room  dwelling. 

Owner — L.  C.  O'Neil,  6182  Mauritania 
Ave.,    Oakland. 

Architect — None.  $3500 


DWELLING. 

(1389)  W  79TH  AVE.,  218  SE  14th  St., 
Oakland.  One-story  4-room  dwell- 
ing. 


Owner — Joe    Accardo,    Oakland- 
Architect — None. 

Contractor    —    Peterson     &    Anderson, 
4120    Masterson    St.,    Oakland. 


DWELLING. 

(1390)       6371    FLORIO      ST.,      Oakland. 

One-story   5-room  dwelling. 
Owner — Howard   Marshall,   3789   Manila 

Ave.,    Oakland. 
Architect — None.  $6500 


DWELLING. 

(1391)     W    69TH    AVE.,    150    S    Hawley 

St.,    Oakland.        One-story      4-room 

dwelling. 
Owner — Conrad    Koch,    849    69th    Ave., 

Oakland. 
Architect — None.  $2500 


RESIDENCE. 

(1392)  LOT  11  AND  PTN  LOT  12  Blk 
14,  Lakeshore  Highlancls  Tract, 
Oakland.  General  construction  2- 
stoiy  and  basement  frame  resi- 
dence. 
Owner — Edwin    C.    Dehn,    Hearst    Bald., 

S    F 
Architect — C.    R.    Schmidts,   2524   Mllvla 

St.,  Berkeley. 
Contractor — F.    W.    Thaxter,   86    El    Ca- 

mino   Real,   Berkeley. 
Filed    March    10,    1925.      Dated   Feb.   25, 
1925. 

When     frame     is     up     $2500 

When   brown  coated    2500 

On    completion     2500 

Usual  35  days    2500 

TOTAL  COST  $10,000 
Bond,  $5000.  Sureties,  Tilden  Lumber 
Co.  Forfeit,  none.  Limit,  90  working 
days  from  Feb.  27,  1925.  Plans  and 
.•specifications    filed. 


DWELLING 

(1393)      1704   ASHBY   AVE.,   Berkeley. 

1-famlly  dwelling. 
Owner — H.  W.  Crane,  424  Acheson  Bldg. 

Berkeley. 
Designer  &   Contractor  —  T.   F.   Hance, 

1708  Grove  St.,  Berkeley  $3000 


DWELLING 

(1394)      1417    FOURTH   ST 

1-tamily  dwelling. 
Owner — M.    Darida,   301   Jones   St 

keley. 
Architect — None. 


Berkeley. 

Ber- 
$1000 


DWELLING 

(1395)  1171  VIRGINIA  ST.,  Berkeley. 
1-famlly  dwelling. 

Owner — Dr.  F.  A.  Plymire,  3841  Grove 
St.,    Oakland. 

Architect — None. 

Contractor — S.  Rosen  &  Son,  176  Chat- 
tanooga St.,  S.  F.  $2500 


RESIDENCE 

(1396)      2329  ACTON  ST.,  Berkeley. 

1-family  residence. 
Owner — H.  T.  Wallers,  1529  Harmon  St., 

Berkeley. 
.\rchiteet — None.  $2000 


RESIDENCE 

(1397      2728    RUSSELL    ST.,    Berkeley. 
1-family  residence. 

Owner — Mrs.   E.   B.  Brown,   3437%   War- 
ring St..  Berkeley. 

Architect — F.     H.    Relmers,     3054    Rich- 
mond, Berkeley. 

Contractor— J.     V.     Short.     1338     Euclid 
Ave.,   Berkeley.  $6800 


DWELLING 

(1398)      2726  RUSSELL  ST.,  Berkeley. 
1-famiIy  dwelling. 

Owner — E.    B.    Brown,    3437 H    Warring 
St.,  Berkeley. 

Architect — F.    H.    Reimers,    3054    Rich- 
mond. Berkeley. 

Contractor — J.    V.    Short,     1338     Euclid 
Avenue,    Berkeley.  $2800 


DWELLING 

(1399)  815  CONTRA  COSTA  RD.,  Ber- 
keley.     1    family    dwelling. 

Owner — Frank  Huefner,  1932  1000  Oaks 
Blvd.,  Berkeley. 

Contractor  —  J.  H.  Herman,  624  Colusa 
Ave.,  Berkeley.  $6500 


RESIDENCE 

(1400)      2201    PRINCE    ST.,    Berkeley. 
Four-family  residence. 

Owner — J.  P.  Anderson,  2131  Prince  St. 
Berkeley. 

Designer  &  Contractor  —  California 
Builders  Co.,  1636  Franklin  St., 
Oakland.  $16,000 


DWELLINGS  &  GARAGE. 

I  1401)  W.  HIGHLAND  AVE.,  176-200 
NE  24th  St.,  Oak.  Two  l-story  4- 
room  dwellings  and  one-story  gar- 
age. 

Owner — Arthur  S.  Lincoln,  514  Estudel- 
lo  Ave.,   S.  L. 

Architect — None. 

Contractor — W.  L.  Smith,  514  Estudel- 
lo    Ave.,    S.    L.  $2260 


DWELLING   &   GAR. 

(1402)  3530  72ND  AVE.,  Oak.  One- 
story    4-room    dwelling    and    gar. 

Owner — Geo.  C.  Bolen,  3338  72nd  Ave., 
Oakland. 

Architect — None. 

Contractor — E.  P.  Taylor,  1706  89th 
Ave.,     Oakland.  $2650 


DWELLING  &  STORE. 

(1403)  2625  19TH  AVE.,  Oakland.  One- 
story   3-room  dwelling  and  store. 

Owner — A.  P.  Anderson,  1110  Warfleld 
Ave.,  Oakland. 

Architect — None.  $5000 


DWELLING. 

(1404)       1608     70TH      AVE.,      Oakland. 

One-story    4-room    dwelling. 
Owner — W.  F.  Grimes,  668  7th  St.,  Oak. 
Architect — None.  >2600 


DWELLING. 

(1405)  1011  62ND  ST.,  Oakland.  One- 
story   5-room  dwelling. 

Owner — Carl  Sorensen.  1015  62nd  St., 
Oakland. 

Architect — None.  $3000 


ALTER.    &    ADDN. 

(1406)  1017  26TH  ST.,  Oakland.  Al- 
teration   and   additions. 

Owner — S.   G.    Young,   Oakland. 

Architect — None. 

Contractor — John  Alfier,  2429  Chestnut 
St.,    Oakland.  $1500 


DWELLING  &   GAR. 

(1407)    3816  WHITTLE  AVE.,  Oakland. 

One-story    4-room      dwelling       and 

garage. 
Owner — Mr.    and    Mrs.    S.    Linden,    711 

34th   St.,   Oakland. 
Architect — None. 
Contractor   —   Jensen    &    Federsen,    578 

Kenwyn   Road,  Oakland.  14000 


DWELLING. 

(1408)  2550  FERN  ST.,  Oakland.  One- 
story   flvelroom   dwelling. 

Owner — Gordon  B.  Cotton,  3832  39th 
Ave.,   Oakland. 

-Architect — None. 

Contractor  —  Cotton  Bros.,  3832  39th 
Ave.,    Oakland.  $4000 


DWELLI.NG. 

(1409)  2S87  55TH  AVE  &  5463  Roberts 
Ave.,  Oakland.  One-story  7-room 
2-family    dwelling,    Oakland. 

Owner — Mary  L,  House,  4748  Telegraph 
Ave.,   Oakland. 

Architect — None. 

Contractor — Lee  W.  House,  4748  Tele- 
graph Ave.,  Oakland.  $3600 


0    E    Cleve- 
Two-story 


STORE    BLDG. 

(1410)       N    PARK    BLVD., 

land    Ave..      Oakland. 

concrete  store  bldg. 
Owner — R.  D.  Nichols,  2S25  Park  Blvd., 

Oakland. 
-Architect — None.  $6850 


(■.\BINET    SHOP. 

(1411)     W    LOWELL    ST.,     100    N    56th 

St.,    Oakland.      One-story      cabinet 

shop. 
Owner — P.    J.    Lammers,     944    56th    St., 

Oakland. 
-Architect — None.  $1000 


,\LTER.  A    ADDN.    TO    .\PTS. 

(1412)  5445  RUTH  AVE.,  Oakland.  Al- 
teration and  addition  to  apart- 
ments. 

Owner — E.  P.  Selby.  5443  Ruth  Ave., 
Oakland. 

.\rchltect — None. 

Contractor — Orr  &  Burgess,  5535  East 
17th  St.,   Oakland.  $3000 


DWELLINGS    &    G.\R.4GES. 

(1413)  1524  1530  68TH  AVE.,  Oak- 
land. Two  one-story  5-room  dwell- 
ings   and    two    1-story    garages. 

Owner — Sigwald  Bros.,  2736  School 
St..  Oakland. 

-\rchltect — None.  $8126  each 
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11414)    1831  96Tn  AVE.,  Oakland. 

<iiory  4-room  dwelling. 
Owner — F.    M.    &    Alice      Ogden, 

San    I'ablo    Ave.,    Oakland. 
Architect — None. 
Contractor— National  Builders  of  Calif., 

1123    Hampel    St.,    Oak.  $2750 


DWELLINGS.  .„ 

(1415)  2906  2912  KINGSLAND  AVE., 
Oakland.  Two  one-story  5-roora 
dwellings.  ^   , 

Owner— J.  B.  Peppin,  318  17th  St.,  Oak- 
land. •  „„„„  ■_ 
Architect— None.                          $3800  each 

DWELLING.  ^   ,  ,      ^ 

(1416)  10712  PEPPIN  ST.,  Oakland. 
One-story  4-room  dwelling. 

0.n,ner — W.   H.   Bran,   3061    Madeline   St., 

Oakland. 
Architect — None.  $2500 

DWELLING   &   GAR. 

(1417)  2917  MAXWELL  AVE.,  Oak- 
land. One-story  4-room  dwelling 
and   garage. 

Owner — J.  B.  Peppin,  318  17th  St.,  Oak- 
land. 
Architect— None.  «3900 


DWELLING. 

(1418)     2918    KINGSLAND    AVE.,    Oak- 
land.     One-story    6-room    dwelling. 
Owner— J.   B.  Peppin,  318   17th  St.,   Oak. 
Architect— None.  $4200 

DWELLING. 

cl419)      N    ARIZONA    ST.,    250      Laurel 

Ave.,    Oakland.      One-story    4-room 

dwelling. 
Owner — Cora    Pearl    Hall,    Oakland. 
Architect — None. 
Contractor — L.   E.  Van  Ness,  4920  Park 

Blvd.,   Oakland.  $2750 


DWELLING. 

(1420)  2543  21ST  AVE.,  Oakland.  One- 
story  4-room  dwelling. 

Owner — Mrs.  A.  Olotson,  2527  21st  Ave., 
Oakland. 


Architect — None. 

Contractor — C.   J. 

St.,  Oakland. 


i^eson,   2610    B  23rd 
$3500 


DWELLING. 

(1421)  E  84TH  AVE.,  131  S  D  St.,  Oak- 
land.     One-story    4-room    dwelling. 

Owner— John  Martin,  866  30th  St., 
Oakland. 

Architect— None.  $1300 


ALTERATIONS. 

(1422)    577-79    17TH    ST.,    Oakland 

terations. 
Owner — M.    S.    Anderson,    623    151 

Oakland. 
Architect — None. 
Contractor — A.    H.    Rose,    478 

Oakland. 


25th    St., 
$1000 


ALTERATIONS. 

(1423)  S  PERRY  ST.,  250  W  Van  Buren 

Ave.,  Oakland.       Alterations. 
Owner — L.    R.   Dray,   Oakland. 
Architect — None. 
Contractor — F.    A.    Muller,    805    Syndi- 


cate  Bldg.,  Oakland. 


$1000 


STORES. 

(1424)      3142     HOPKINS    ST., 

One-story    brick   stores. 
Owner    —    J.    W.    Bingaman, 

Tower,  Oakland. 
Architect — None. 
Contractor — F.    C.    Stolte,    3455    Laguna 

Ave.,   Oakland.  $10,500 


Oakland. 
Tribune 


DWELLING. 

(1425)     1811    CHAPIN      ST.,      Alameda. 

One-story  4-room  dwelling. 
Owner — J.   R.   Hensley.   365   Market   St., 

S.  P. 
Architect — None.  $1500 


COMPLETION  NOTICES 


ALAMEJD.*.    COUNTY 

Recorded  Accepted 

March  4,  1925— PTN.  LOTS  1  AND  2 
Blk.  J,  Resub.  of  Fruitvale  Addi- 
tion Tract,  Oakland.  J.  A.  McCord 
to  whom   it   may  concern .  .Mar.   4,   '25 

March  4,  1925 — 1502  ADA  ST.,  Berke- 
ley. Adeline  B.  Croyland  to  Pox 
Bros Feb.    27,    1925 

March  4,  1925 — LOT  28  AND  PTN. 
Lot  27  Blk.  1,  Havenscourt,  Oak- 
land. Leona  Green  to  whom  It 
may  concern   Feb.  26,  1925 


March  5,  1925— \V  LINE  OF  PARK 
St  90-95  N  of  Central  Ave.  Thence 
N  77  W  104-53  S  76-71  E  97-84  to 
pt  of  beg.,  Alameda.  Eugene  C. 
Thieme  to  John  Peacock.  Feb.  24,  1925 
March  5,  1925— SE  COR  GROVE  AND 
Rose  St.,  Berkeley.     P.  E.  Romie  to 

L.  R.  Wilson   Feb.  28,  1925 

March  5,  1925— LOT  10  BLK  2  NORTH 
Cragmont,  Berkeley.  Florence  M. 
and    W.    L.    Thornburgh    to    F.      E. 

Sherwood    Feb.   27.   1925 

ilarch  5,  1925— LT.  4  BLK  3  AMEND- 
ed  Mp  of  a  Portion  of  La  Loma 
Park  and  the  Wheeler  Tract,  Berk- 
eley. E.  J.  Carlson  and  A.  Lo 
Prest  to  Carlson  Lo  Prest  Com- 
pany      Feb.    27,    1925 

March  6,  1925— LOT  35  BLK  1,  Ber- 
keley Heights  Tract,  Berkeley. 
Charles   Devard     to   whom     it  may 

concern    Feb.    25,    1925 

March  6,  1925 — LOT  28  BLK  4,  South 
Lakeshore  Glen,  Oakland.  Bmil 
Lindquist   to   whom   it  may  concern 

Mar.    5,    1925 

Marcli     6,    1925— NO.       1251       FIFTY- 

eighth    Ave.,    Oakland.      Isaac    and 

Annie   Cross   to   S   Morris.. Mar.    4.   '25 

March  6,  1925— NO.  1243-1245  FIFTY- 

eighth  Ave.,   Oakland.      S  Morris   to 

whom   it  may   concern — 

March  6,  1925— PTN  LOT  13  BLK  11 
Map  of  Lands  adjacent  to  Town  of 
Encinal,  Alameda.  Mary  Alice 
Buck    to   whom   it   may   concern.... 

March    5.    1925 

March  6.  1925— LOTS  5  AND  6  BLK 
1454,  Berkeley  Ppty  Maps  1  and  2, 
Blake  Tract,  Berkeley.   H  M  Snyder 

to    Richard   Perrott March    6,    1925 

March  5,  1925— (1)  PTN  LOTS  11  and 
12  Blk  122  Map  of  Resbdvn  of  Blk 
122,  Map  of  Clinton;  (2)  Ptn  Blk 
123    May    of    Clinton.    Oakland.      E 

R   Danielson    to   W   T   Vaughn 

March     5,     1925 

March  5.  1925 — LOT  4  BLK  15  Map 
of  East  La%vn,  Oakland.  John  H 
Tarman  to  John  Tell... Feb.  28.  1925 
March  5.  1925— PTN  LOTS  20  AND  21 
Blk  K.  Central  Piedmont  Tract, 
Piedmont.  Penelope  M  Simonson 
to  whom  it  may  concern. Mar.  4,  1925 
March  5,  1925 — PTN  LOT  6  BLK  20, 
Map  of  Broadmoor.  San  Leandro. 
Broadmoor    Improvement    to    H    A 

Brown Feb.     27,     1925 

March  5,  1925— PTN  LOTS  9  AND  10 
Blk  20,  Resub  of  Ptn  of  Broadmoor, 
San    Leandro.      Cummins    &    White 

to  Oakland  Home  Builders  Inc 

March    5,    1925 

March  5,  1925— PTN  LOT  6  BLK  1. 
Huff  Tract,  San  Leandro.  F  M 
Neher  to   whom   it  may  concern... 

March    5,    1925 

March  5,  1925 — AT  THE  ENCINAL 
Terminals,  Alameda.  Alaska  Pack- 
ers Assocnation   to  A  W  Kitchen.. 

May     1,     1924 

March  7,  1925 — N  HOBART  running 
from  Broadway  to  Franklin,  Oak- 
land.    Samuel  Hamburger  to  Louis 

J    Cohn Mar.    2,   1925 

March  7,  1925— LOT  22  BLK  2,  Fitch- 
burg    Homestead      Lots,      Oakland. 

Joseph   Kuttel    to   Kuttel   Bros 

Jan.   6,    1925 

March  7.  1925—1756  CAPISTRANO 
St.,     Berkeley.       Frederick     A     and 

Katie   Doane    to    J    H    Smith 

March     5,     1925 

March  7,  1925— LOT  9  BLK  A  Map 
No.  2,  San  Pablo  Park,  Berkeley. 
J  P  Perry  to  whom  it  may  concern 

Feb  28  1925 
March'7,' "l925-^Lbf"8'BLK  '  7.  San 
Pablo  Park,  Berkeley.  J  F  Perry 
to  whom  it  may  concern.  .Feb.  28,  '25 
March  7,  1925— NO.  84  EUCALYPTUS 
Road,  Oakland.  Edith  Wilcox 
Beasley  to  whom  it  may  concern.. 

Feb.    24,    1925 

March  6,  1925— LOT  47,  Map  Santa  Fe 
Tract   No.    22,   Oakland.      Dante   Del 
Vigna  to  Angeio  Icardi..Mar.  3,   1925 
March    6,    1925 — LOT   15   BLK   R   Cen- 
tral   Piedmont       Tract,       Piedmont. 

Fred  A  Stolph   to  C  R  Conner 

March    2,    1925 

March  6,  1925— NO.  1244  CORNELL 
Ave,    Berkeley.      Charles   A   Fischer 

to  E  L  Hiteman March  6,   1925 

March  9,  1925 — LOT  104  AND  PTN 
Lot  103  Havenscourt  Addition,  Oak- 
land.     Maria   K.   Nissen   to  whom  It 

mav    concern March    7,    1925 

March  9.  1925 — NW  COR  BRUSH  A 
12th  Sts.,  Oakland  (100x100).  Hart 
H.  and  Emma  Morgan  North  to 
Roscoe  W.  Littlefield.  .March  5,  1925 
March  9,  1926— LOT  3  BLK  3  NORTH- 
brae  Tract,  Berkeley.  A.  E.  Archi- 
bald, agent  for  the  owner,  to  Her- 


man  A    Schoening March   5,   1926 

March  9,  1925—2216  BYRON  STREET, 
Berkeley.      Elias    Larsen    to    M.    A. 

Stewart March   7,   1925 

March  9,  1925  —  1442  EXCELSIOR 
Ave.,  Oakland.  Mrs.  Mary  E.  Mor- 
gan  to   W.  J.   David March   6,    1925 

March  9,  1925 — LOT  28  BLK  9  LAKE- 
shore  Highlands,  Oakland.  Frede- 
rick L.  Sayre  to  The  Geo.  J.  Maurer 

Co March    7,    1925 

March  9,  1925— LOT  31  BLK  5  HIGH- 
land  Park  Terrace.     F.  F.  Bacon  to 

L.    M.    Sims March    2,    1925 

March  9,  1925— LOT  8  BLK  A  53RD 
Avenue  Tract,  Oakland.  Wm.  H. 
Sims    to    whom    it    may    concern... 

March    9,    1925 

March  9,  1925 — LOT  13  BLK  A  53RD 
Ave.  Tract,  Oakland,  Wm.  H.  Sims 
to  whom  it  may  concern. Mar.  25,  '25 
March  9,  1925— LOT  30  BLK  30  PAIR- 
mount  Park,  Albany.  Constance 
Gray    Dixon    to    Henry    W.    Dixon.. 

March    9,    1925 

March  9,  1925— LOT  3  BLK  16  HAV- 
enscourt,  Oakland.  George  H.  Drys- 
dale    to    whom    It    may    concern... 

March    3,    1925 

March  9,  1925 — LOT  4  AND  PTN  LOT 
3  Iveywood  Tract,  Oakland.  T.  P. 
.Sanders   to   whom    it   may   concern. 

March    9,    1925 

March  9,  1925— LOT  S  BLK  4  NORTH 
Cragmont  Tract,  Berkeley.  H.  B. 
Kinsman    to   J.    &   E.   Angleman... 

March    2,    1925 

March  7,  1925—8000  NEY  AVENUE, 
Oakland.     D.  J.  Kiernan  to  whom  it 

may  concern March   6,   1925 

.March  7.  1925 — 815  CREED  ROAD, 
Oakland.     Waldeman  J.  and  Elvira 

Berglund    to    Carl    Walstrom 

March    6,    1925 

March  7,  1925— PTN  LOTS  20  AND 
21  Blk  B  Hopkins  Terrace  No.  2, 
Oakland.     J.  A.  Pinkerton  to  whom 

it  may  concern Feb.  28,  1925 

.March  10,  1925— LOT  254  BLK  3 
Madison  Square  Tract.  George 
Machtig  to  whom  it  may  concern.. 

March    9     1925 
il.-iich'    io,'  '  1925—826"  'kaINS    AVE., 
Alameda  Co.     G.  D.  Gaeta  to  S.  W. 

Hathaway March     4,     1925 

March  10,  1925 — 2715  PLEASANT 
St.,  Oakland.  W.  A.  Netherby  to 
whom  it  may  concern .  .Mar.  10,  '25 
March  10,  1925 — LOT  50  AND  51, 
Mp  of  Palo  Vista  Tract,  Brook  Twp. 
S.  Damgaard  to  whom  it  may  con- 
cern     March   1,    1925 

March  10,  1925 — LOT  10  BLK  2  Lake- 
shore  Highlands,  Oakland.  Howard 
E.   and   Emma   MacCord   to   H.   J.   F. 

Sattin    March    9.    1925 

March  10,  1925 — 1600  CE.XTRAL  Ave., 
Alameda.      L.   A.    Ganahl    to   Ben   P. 

Kopf    March    9,    1925 

March  10,  1«25— LOTS  27  28  BLK  29 
Kellersberger's  Map  of  Oakland, 
Oakland.     Hyman  Davis  to  Edward 

A     Langtrv March    9,    1925 

March  10,  1925— LOT  56  MP  OF  THE 
Higgins  Tract,  Berkeley.  Henry 
Oman    to   whom   it   may   concern... 

March    10,    1925 

March  10,  1925 — LOT  20  SUBDIV  Map 
of  Lots  Xos.  12  3  4  Peralta  Park, 
Berkeley.  Robert  E.  and  Edna 
Christina    Wilson   to   whom   it   may 

concern     March    6,    1925 

March  10,  1925 — LOT  29  MP  OF  THE 
Oakland  Prospect  Homestead,  Oak- 
land.     John    P.    S.    Field    to    John 

Field     Feb.    16,    1925 

March  10,  1925— LOT  8  BLK  4  Key 
Route  Terrace  No.  2,  Albany.  Gwen- 
doline M.  Ralston  to  M.  J.  Ralston. 

March    10,    1925 

March  10,  1925— PTN  LOT  4  BLK  4 
Rock  Ridge  Place,  Oakland.  J.  M. 
Pitts    to    whom    it    may    concern.. 

March    6,    1925 

March  10,  1925 — LOTS  171  and  172, 
Mp  of  Stonehurst,  Brook  Twp. 
Clarence  E.  Gould  to  whom  It  may 

concern    March    10,    1925 

March  10.  1925—2443  6STH  AVE., 
Oakland.     Slgwald  Bros,  to  whom  it 

may  concern    March  9,  1925 

March  10,  1925—2633  66TH  AVE., 
Oakland.     Sigwald  Bros,  to  whom  It 

may   concern    March   9.   1925 

March  10,  1925—42771  68TH  AVE., 
Oakland.      Sigwald    Bros,    to    whom 

it  may  concern    March  9,  1925 

March  10,  1925  —  2627  66TH  AVE., 
Oakland.     Sigwald   Bros.,   to   whom 

it    may    concern    March    9,    1925 

March  10,  1925—3033  60TH  AVE., 
Oakland.  Lester  J.  Watson  to 
whom    it    may    concern.  .Mar.    4,    '25 
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March  9,  1926— LOT  36  AND  PTN  LOT 
35  Blk  16  Mp  of  Key  Route  Heights, 
Oakland.  Annie  Powell  Hayward 
to   A   Anderson March    7,    1925 


LIENS  FILED 


ALAMESDA    COUNTY 


March  5,  1925 — LOT  10  BLK  22  MP 
of  Lakeshore  Highlands  Addition 
No.  1,  Oakland.  Western  Door  and 
Sash    Co     vs.    B.    A.    Meeves,    C.    B. 

Meeves    and    W.   M.    Holton J434.25 

March  5,  1925— LOT  10  BLK  22.  MP 
of  Lakeshore  Highlands  Addition 
No.  1,  Oakland.  Superior  Tile  and 
Products  Co.  vs.  B.  A.  Meeves,  C. 
E.  Meeves  and  W.  M.  Holton .  .J195. 75 
March  5,  1925— PTN  LOT  19  MP  OF 
Imperial  Heights  Oakland.  Aron- 
son  Hardwood  Floor  Co.  vs.  Harry 
Horwitz    Freda   Horwitz  and   J.   W. 

Merritt    J1030 

March  5,  1925— PTN  LOT  19  MP  OF 
Imperial  Heights,  Oakland.  C.  vv. 
Roland    vs.    Harry    Horwitz,    Freda 

Horwitz   and    J.    W.   Merritt ?S40 

March  5.  1925— LOT  7  BLK  G  MP  OF 
Fourth  Avenue  Terrace,  Oakland. 
Arons^n  Hardwood  Floor  Co.  vs. 
Frank   Harris,   Rosalyn   Harris   and 

J.    W     Merritt    $520 

March  5,  1925— BEG  AT  A  PT  ON  SW 
line  of  County  Road  No.  397  at  cor 
of  70  acre  Tract  of  Mary  Rogers. 
Thence  SW  31°  25'  W  46-94  chains 
X  63°  8'  W  3-11  chains  N  47°  53' 
W  6  chains  N  31°  23'  E  46-10  chains 
S  58°  37'  E  S-92  chains  to  beg., 
Newark.  Tilden  Lumber  and  Mill 
Co     vs.    Joe    Santos      and      Leonida 

Santos      ?274.65 

March  5.  1925 — PTN.  LOT  15  BLK 
H  Mp  of  the  J.  W.  Crawford  Tract, 
Oakland.  Lannon  Bros.  Mfg.  Co. 
vs.  Matteo  Olivero  and  Alfred  Pet- 
erson      $285. 3c 

Feb.   27,   1925— LOT  7    BLK  8,   Lomita 

Park.      San   Mateo   Planing  Mill   Co 

vs  Domenlco   Cosetta   et   al.  ..  .$502.73 

Feb.  27,  1925 — LOT  15  BLK  11,  Dlngee 

Park.     Frank  Grunert  vs  Joe  Cas- 

aretto   et   al   $240 

March  3,  1925— (1)  LOT  49  BLK  6; 
(2)  Lot  50  Blk  6,  Havenscourt,  Oak- 
land.      M    A    Lopes     vs    George     E 

Nickerson      $46.79 

March  2,  1925— PTN  LOT  15  BLK  H 
Mp  of  the  J.  W.  Crawford  Tract, 
Oakland.  M.  Genovese  vs.  Matteo 
Olivero  and  Alfred  Peterson ...  .$315 
March  6,  1925— PORTION  OF  LOTS  2 
3,  &  4  Blk  77  Map  of  the  North  Add 
of  the  town  of  Brookland.  Foster 
Lumber   &    Mill    Co.   vs   A.    Siemsen 

and  A.  Zilser   $221.16 

March  6.  1925— PORTION  OF  LOT  15 
Blk  H  Map  of  the  J.  W.  Crawford 
Tract,  Oakland.  Edward  C.  Matt- 
son    vs    Matto    Olizero    and    Albert 

.Peterson     $98 

March  6.  1925— PORTION  OF  LOT  15 
Blk  H  Map  of  the  J.  W.  Crawford 
Tract,  Oakland.  Carl  L.  Frilierg  vs. 
Matto    Olizer    and    Albert    Peterson 

$166 

March  6,  1925— PORTION  OF  LOT  15 
Blk  H  Map  of  the  J.  W.  Crawford 
track,  Oakland  Uhl  Bros.,  Inc.  vs 
Matto   Olizero   and   Albert    Peterson 

$77.62 

March  6,  1925— E  LINE  OF  WAYNE 
Ave  55.79  N  Hanover  Ave.  thence 
N  55.79  E  108.14  S  50  W  133  m  or  1 
to  pt  of  beg.,  Oakland.  W.  J.  James 
vs  Harry  Horwitz  and  Freda  Hor- 
witz        $128.70 

March  6,  1925 — LOTS  3  &  4  BLK  12 
Chevrolet  Park,  Oakland.  Hans 
Johnson   vs    E.    W.    Lindholm,    Josie 

A.  Lindholm,   R.   E.  Taylor $53 

March  6,  1925— PTN.  LOTS  12,  13  14 
Blk  20  McGee  Tract,  Berkeley. 
Henry  Cowell  Lime 'and  Cement  Co 
vs   F.    A.    Postnikov,    M.    W.    Postni- 

kov.  Sim   Rosen  ,S:  Son    $51.70 

March  6,  1925— PTN  LOT  15  BLK  H 
May  of  the  J.  W.  Crawford  Tract, 
Oakland.  S.  P.  Ashley  vs  M.  Olivero, 

Alfred     Peterson     $60 

March  6,  1925— PTN.  LOT  15  BLK  H 
Map  of  the  J.  W.  Crawford  Tract, 
Oakland.  Edward  C.  Simon  (Pacific 
Lumber  Mills)  vs  Matteo  Olivero, 
Matteo    Elvira:    Alfred    Peterson... 

$574,82 

March  6,  1925— LOTS  31  &  32  BLK 
K  Amended  map  of  Regents  Park 
Berkeley.  Inlaid  Floor  Co.  vs.  F.  L. 

Reeve,  E.  L.  Thompson $209.99 

March  7,  1925— L.OT  1  BLK  13  Map 
Estudlllo   Tract,  San  Leandro.   Rig- 


ney  Tile  Co  vs  W  F  Schmidt  and 
George    Peterson    $439 

March  7,  1925— PTN  LOT  14  BLK  E 
Map  Leonard  Tract,  Berkeley. 
Theodore  Demut  vs  Charles  Wood 
$61.62 

March  7,  1925— LOT  4  BLK  7  Map 
Thousand  Oaks,  Berkeley.  Thomas 
J   Fee   vs  Robert   A  Holt $1523.03 

March  7,  1925— PTN  LOT  5  ELK  8, 
Map  J.  W.  Crawford  Tract,  Oak- 
land. Concealo  Fi.xture  Co,  $65.55; 
Hopkins  St.  Hardware  Co,  $98  vs 
Matteo  Olizera  and  Albert  Peter- 
son      

March  9,  1925— PTN.  LOT  15  BLK.  H 
Map  of  the  J.  W.  Crawford  Tract, 
Oakland.  Bird-Rymer  Co.  vs. 
Malteo  Olivero  and  Alfred  Peter- 
son        $81.00 

March  9,  1925— LOT  4  BLK.  2081, 
1012  re-division  of  Montgomery 
Tract,  Oakland.  O.  G.  Smith  vs. 
E.     A.    Williams     $1767  47 

March  9,  1925— LOTS  6,  7,  8,  9,  10  and 
11,  Blk.  5,  Newark  Terminal  Tract, 
Newark.  C.  A.  Tornell  and  A. 
Cederborg  vs.  Calif.  City  and  Coun- 
try Land   Co $13,052.00 

-March  10,  1925 — LOT  7  BLK  G  MP 
of  4th  Ave.  Terrace,  Oakland. 
Emeryville  Hardware  &  Tool  Co. 
vs.  Frank  Harris,  Rosalvn  Harris 
and    J.    W.    Merritt $125.24 

.March  10.  1925 — PTN  LOTS  1,  2  &  3 
Blk  1  Map  of  O.  D.  Baldwin  Sub 
of  Ptn  of  the  Woolsey  Tot.,  Oak- 
land Twp.  A.  W.  Potter  vs.  Leigh 
Kelling     $1416.01 

March  10.  1925 — LOTS  A  &  B  BLK 
5  Map  If  Resub  of  Blks.  5  6  7  & 
8.  Northland's  Tct.  No.  11.  A.  W. 
Potter  v.«.   Leigh  Kelling $787.92 

March  10.  1925 — PTN  LOT  19  MAP 
of  Imperial  Hgts.,  Oakland.  Su- 
perior Tile  &  Products  Co.  vs.  Har- 
ly  Horwitz,  Fred  Horwitz  and  J. 
W.     Merritt     $285 

.March  10  1925 — PTN  LOT  19  MAP 
of  Imperial  Hgts.,  Oakland.  Mar- 
cus &  Merrick  vs.  Harry  Horwitz, 
Freda  Horwitz  and  J.  W.  Merrttt 
$155 

March  10,  1925— PTN  LOT  19  MAP  OF 
Imperial  Hgts.,  Oakland.  Emery- 
ville Hardware  &  Tool  Co.,  vs. 
Harry  Horwitz,  Freda  Horwitz  & 
.1.     W.     Merritt     $496.04 

« 

RELEASE  OF  LIENS 

AI.AUEDA   COUNTY 


.March  9,  1925- PTN  LOTS  4  AND  5 
Blk  39,  Mp  of  Beverly  Terrace, 
Oakland.  Aronsen  Hardwood  Floor 
Co.    to    C.    W.    Boden $123.06 


Recorded  Amount 

Feb.  25,  1925— E  LAGUNA  AVE  800 
S  San  Clez  Ave,  Burlingame.  Great- 
er City  Lumber  Co  to  E  Spiro.  $664.13 

Feb.  28,  1915— LOT  39  BLK  7  MP 
of  Chevrolet  Park,  Oakland.  Uhl 
Bros.,    Inc.,    to    A.    Von    Wronski..$71 

Feb.  2S,  1925 — LOT  13  MP  OF  FLOR- 
ence  Jones  Tract  No  2,  Brook. 
Twp.  Henry  Cowell  Lime  &  Ce- 
ment Co.  to  Genevieve  Richards 
and    H.    F.    Hendrick $46.26 

March  6,  1925 — LOT  39,  Dowling  Tct, 
Oakland.  Sunset  Lumber  Co  to 
Gus     Lungren      $668.97 

.March  6.  1925 — LOT  17  BLK  A.  Oak- 
land Heights.  Oakland.  Boorman 
Lumber    Co    to    A    D   Thomas.  .$761.42 

March  5,  1925 — LOT  1  BLK  2  Amend- 
ed Map  of  La  Loma  Park  and 
Wheeler  Tract,  Berkeley.  D  O 
Beam  to  Mrs.  F.  E.  Hooper  and 
C.   A.   Carper    $42.00 

March  5,  19»5— LOT  3  BLK  A  COUN- 
try  Club  Estate,  Oakland.  General 
Plumbing  Co.   to   L.    C.    Ratcliff .  .  $304 

March  5,  1925 — LOT  3  AND  PT  LOT 
2  Blk  A  Country  Club  Acres,  Oak- 
land. Rhodes-Jamieson  &  Co.  to 
L.  R.  Ratcliff  and  E.  W.  Wood- 
ard     $228.85 

March  5.  1925— LOT  3  AND  PTN  LOT 
2  Blk  A  Country  Club  Acres,  Oak- 
land. Pioneer  Roofing  Co.  to  L. 
R.  Ratcliff,  Gertrude  M.  Ratcliff 
and    E.    W.    Woodard     $118 

March  5,  1925 — LOT  3  AND  PTN  LOT 
2  Blk  A  Country  Club  Acres,  Oak- 
land. F.  A.  Busso  to  L.  R.  Rat- 
cliff, G.  M.  Ratcliff  and  E.  W. 
Woodward     $775 

March  5,  1925— 291S  DELAWARE  ST.. 
Oakland.  Oakland  Building  Ma- 
terial   Cu.    to    A.    D.    Thomas.  ..  .$63,117 

March  6.  1925— NO.  1230  CURTIS  ST., 
Berkeley.  Rhodes-Jamieson  &  Co 
to    E    R    Williams $66.17 

March  10,  1925— LOT  6  BLK  3  HUFF 
Estate  Tract,  San  Leandro.  L.  E. 
Morgan    to   Louis   L.   Sllva $44 


BUILDING  CONTRACTS 


SANTA       CLARA       COUNTY 

RESIDENCE 

NE  BIRD  AVE.  AND  ATLANTA  ST.. 
being  part  Lots  1  and  2,  J.  M.  Nel- 
son's Nob  Hill  Sbdvn.,  San  Jose. 
All  work  for  store  and  residence 
building. 
Owner — Antonio  and  Clara  Castoro,  At- 
lanta Ave.,  San  Jose. 
Architect — None. 

Contractor — C.    I.    Carlson,   San    Jose. 
Filed   Feb.    17,    '25.      Dated   Feb.    16,    '25. 

Frame    up     $987.50 

1st    coat    plastering    completed  987.50 

Usual    35    days 987.50 

To  he  retained  in  office  of  Wesley 

L.    Pieper    987.50 

TOTAL  COST,  $3950.00 
Bond,  none.  Limit,  90  working  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


ALTERATIONS 

SE  SECOND  AND  SAN  FERNANDO 
.Sts.,  San  Jose.  Alterations  and  ad- 
ditions. 

Owner — F.  A.  Gummer,  Inc.,  Stockton. 

Architect — Binder   &   Curtis,   35   W-San         ^ 
Carlos  St..  San  Jose. 

Contractor — R.  O.  Summers,  17  N-Flrst 
St.,  San  Jose. 

As    work    progresses 76% 

Usual    35    days 25%       ^ 

TOTAL  COST,   $26,245        1 

Bond.    $13,123.      Sureties,   Jas.   H.   Pierce 

and  James   A.    Chase.      Limit,    90   work-         ' 

ing    days.      Forfeit,    none.      Plans    and 

specifications   filed. 

APARTMENTS  ^ 

PART  LOTS   1.    2   AND   3   Sbdvn   of  Blk        Z 
31.    Marlins    Subdivision    Block    31.         I 
University     Park.     Palo     Alto.       All         ' 
work    for   two-story    (4)    apartment 
house  and  garage. 
Owner — Angle    M.    Wasson,    Palo    Alto. 
Architect — Joseph       L.     Stewart.       1214 

Claus  Spreckels  Bldg.,   S.  F. 
Contractor — Wells   P.   Goodenough,    569 

Lowell  St.,   Palo   Alto. 
Filed  Feb.  27,  '25.     Dated  Feb.  24,  '25. 
Payments    to    be    made    weekly.... 

TOTAL    COST.    $19,755         i 
Bond.  $10,000.   S^ireties,  W.  P.  Gray  and        I 
Z.    T.     Thorning.       Limit,    115    working        1 
days   from      filing     contract.       Forfeit, 
none.      Plans    and    specifications    filed. 

DWELLING 

LOT  20.  Naglee  Terrace.  San  Jose.     All 
work    for    two-story    dwelling    and 
garage. 
Owner — E.   L.   Bothwell,   540   E-Wllllam 

St..  San  Jose. 
Architect — Warren    SkilUngs,    516   Gar- 
den City  Bank  Bldg..  San  Jose. 
Contractor — G.    M.    Latta,      25      Rhodes 

St..   San   Jose. 
Filed   Mar.    5.   '25.      Dated   Mar.    3,   '25. 

Frame    up     $2812.50 

Plastering  completed  except  out- 
side   finish    2812.50 

Completed    and    accepted 2812.50 

Usual     35    days 2812.60 

TOTAL  COST,  $11,250.00 
Bond,  $5625.  Sureties,  Wm.  F.  Serpa 
and  James  H.  Pierce.  Limit.  120  days 
after  March  3.  1925.  Forfeit,  none. 
Plans   and   specifications   filed. 

BUILDING 

NE     ORCHARD     ST.    AND     AUZERAIS 
Ave.,  San  Jose.     All  work  for  one- 
story  brick  building. 
Owner — Filippo   Garibaldi. 
Architect — G.  Bagnani,  1391  Shafter  St., 

San  Francisco. 
Contractor — Henry  Bolwin. 
Filed  Feb.  20,  '25.     Dated  Feb.  16,  "25. 
Brick  work  to  window  height.  $3258.45 

Roof    completed     3258.46 

Building   completed    3258.45 

Usual    35    days 3258.45 

TOTAL  COST.  $13,033.80 
Bond.  $6025.  Sureties,  Frank  Filben  & 
L.  M.  Tynan.  Limit.  115  days  from 
Feb.  16.  1925.  Forfeit,  none.  Plans 
and  specifications  filed. 


RESIDENCE 

rOR.  COWPER  AND  SEALE  AVE.,  be- 
ing Lots  7  and  8  and  part  Lot  6, 
Blk  22,  South  Palo  Alto.  All  work 
for  two-story  residence  and  ga- 
rage. 

Owner — Ela  M.   Campbell,   Palo   Alto. 

Architect — John  K.  Branner,  251  Kear- 
ny St.,   San  Francisco. 
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Contractor — The  Minton  Co.   (a  coprn.), 

130    University    Ave.,    Palo    Alto. 
Filed  Feb.  26,  '25.     Dated  Feb.  23,  '25. 

Roof   rafters   in   place ?3887.50 

Plastering     completed     3887.50 

Building    completed    3887.50 

Usual    35    days 3887.50 

TOTAL  COST,  $15,550.00 
Bond,  $7775.  Sureties,  J.  E.  Carter  & 
W.  D.  Worrell,  100  working  days  from 
Feb.  25,  1925.  Forfeit,  none.  Plans 
and  specifications   filed. 


APARTMENTS 

NO    65  N-FIRST  ST.   being  N  76  ft.  Lot 

4  Blk  2  Range  2  North  City  of  San 

Jose.      All      work      for      two-story 

frame  apartment  house. 

Owner — Catherine  L.  Miller,  San  Jose. 

Architect — Roy  Babcock,  72  S-Sixth  St., 

San  Jose. 
Contractor — H.    A.    Bridges    and    H.    I. 
Munton.  439  Lincoln  Ave.,  San  Jose. 
Filed  Mar.   5,   '25.     Dated  Mar.   5,   '25. 

Building   enclosed    $4841 

Brown    mortar    on 4841 

Completed    and    accepted 4841 

Usual   35   days 4841 

TOTAL  COST,  $19,364 
Bond,  $9628.  Sureties,  A.  L.  Hubbard 
and  A.  B.  Ross.  Limit,  forfeit,  none. 
Plans  and  specifications   filed. 


ORPHANAGE 

I.   O.   O.   F.      ORPHANAGE     BUILDING, 

Gilroy.      All    work    for    building. 
Owner — Board    of   Trustees   of   I.   O.    O. 

F.   Orphans'   Home  of  Calif,   Gilroy. 
Architect — W.   H.   Weeks,   369   Pine   St., 

San    Francisco. 
Contractor — F.    R.       Siegrist    Co.,    Inc., 

693   Mission   St..   San   Francisco. 
Filed   Mar.    5,   '25.      Dated  Mar.   6,   '25. 

As    work    progresses 75% 

Usual  35  days-. 25% 

TOTAL  COST,  $35,000 
Bonds  (2)  $17,500  each.  Sureties,  G. 
L.  Chamberlin  and  W.  R.  Cobbledick. 
Limit,  100  days  after  Feb.  28,  1925. 
Forfeit,  none.  Plans  and  specifications 
filed. 


PACKING    HOUSE 

SE  COR.  BASSETT  AND  TERRAINE 
Sts.,  having  a  frontage  of  100  ft. 
on  Bassett  by  depth  of  93.7  ft.  S 
and  having  a  frontage  on  Terraine 
93.7  ft.  by  a  uniform  depth  E  of 
100  ft.,  San  Jose.  All  work  for 
one-story  frame  packing  house. 
Owner — Pioneer  Fruit  Co.,  a  corpn., 
Wells  Fargo  Bldg.,  San  Francisco. 
Architect — Charles    T.    Hepburn,    90    6th 

St.,  San  Jose. 
Contractor — Ralph    J.    Sharp,    165    Pol- 

hemus    St.,    San   Jose. 
Filed  Feb.  28,  '25.     Dated  Feb.  28,  '25. 

Sub     floor     laid 14 

Walls   and   roof  completed % 

Building    completed     14 

Usual    35    days .■ u 

TOTAL  COST,  $12,0011 
Bond,  $6000.  Sureties,  M.  L.  Duane  anB 
A.  G.  Du  Brutz.  Limit,  60  days  from 
Feb.  28,  '25.  Forfeit,  none..  Plans  and 
specifications  filed. 


BUILDING 

LOTS  3  AND  4  BLK  11,  Town  of  Sun- 
nyvale. All  work  for  one-story  re- 
inforced  concrete   building 

Owner — George    C.    Stransky. 

Architect — Howard   Vanish. 

Contractor— F.  R.  Vanish  and  Henry 
H.    Bull 

Filed   Mar.   6,   '25.      Dated   Mar.    0,    '25. 

Outside    forms    up $1869 

Concrete    poured     1869 

Building    completed     1869 

Usual    35    days 1869 

„       ,  TOTAL    COST,    $7476 

Bond,    none.      Limit,    60    working    days 

from    date    of      commencement      of   jo'b 

Forfeit,  none.     Plans  and  specifications 

filed. 


APARTMENT.   ETC. 

NO.    494    S-SIXTH    ST.    (rear),    fronting 
S   on   N  side  of   E-William   St.,    bft 
6th    and    7th    Sts.,    San    Jose.       All 
work  for  two-story  building  having 
store    room    in    the    first   story    and 
apartment  in  second. 
Owner— W.  E.  Heath,  Premises. 
Architect — None. 
Contractor — Ira    Brotzinan,    442    N-12th 

St.,  San  Jose. 
Filed   Mar.    2.   '25.      Dated   Mar.    2    '25 

Frame    ready   for   lath $468 

When    plastered    468 

I'omiJletinn    filed     .."    468 

Usual  :;.-,  days.  $468,  less  $99  which 
i-*^   to  be  held   bv  owner 
,.    ,    ,      ,.     .,      ,      '     TOTAL  C6s'r'.'$1872 
..■■lid,     limit      f.jileit,     none.       Specifica- 
tions only  hied. 


DWELLING 

S   MARGARET   ST.,    bet.    12th   and    14th 
Sts.,    San   Jose.      All  work    for   one- 
story  four-room  dwelling. 
Owner — J.   De   Vincenzi,   San  Jose. 
Architect^None. 
Contractor — V.    R.   Caminetti,    975    Vine 

St.,  San  Jose. 
Filed  Mar.   2,  '25.     Dated  Feb.  28,  '25. 

Frame    up    $662.50 

Building  enclosed    662.50 

Building    completed     662.50 

Usual    35    days 662.50 

TOTAL  COST,  $2650.00 
Bond,  none.  Limit,  90  days  from  Feb. 
28,  1925.  Forfeit,  none.  Specifications 
only  filed. 


BUILDING 

PTN.  LOT  4  BLK  7,  Chapman  and  Davis 
Tract,    San    Jose.        All      work      for 
building. 
Owner — Harold    E.    Ford,    1    Alexandria 

Apts.,   San  Jose. 
Architect — None. 
Contractor — S.  G.  Voungquist  and  N.  O. 

Berg,   Santa   Clara. 
Filed  Feb.  26,  '25.     Dated  Feb.  26.  B25. 

Frame   up   M 

Inside    finish    on '4 

On  completion    Vi 

Usual  35  days Vi 

TOTAL  COST,  $990 
Bond,  none.  Limit,  60  working  days. 
Forfeit,  none.     Specifications  only  filed. 


SCHOOL 

BDED    BY    MIDDLEFIELD    RD,    WEB- 
ster  St.,  Lincoln  and  Addison   Aves. 
being    Blk    81,    Palo    Alto.       Install 
Venetian    blinds    in    two-story    ele- 
mentary  school. 
Owner — The  Board  of  Education  of  The 
Palo    Alto       City     School       District. 
Channing  St.,  Palo  Alto. 
Architect — Allison   &  Allison  and  Birge 
M.  Clark,   310  University  Ave.,  Palo 
Alto. 
Contractor — C.    Jorgensen     &    Co.,     604 

Mission   St.,   San    Francisco. 
Filed  Feb.  19,  '25.     Dated  Feb.  14,  '25. 

On    1st  of  each   month 75% 

Usual    35    days 25% 

TOTAL  COST,  $900 
Bond,  none.  Limit,  as  soon  as  build- 
ing is  ready.  Forfeit,  none.  Plans  and 
specifications  filed. 


CORK    CARPET    AND    LINOLEUM    ON 

above. 
Contractor — Bonded  Floors  Co.,  a  corpn. 

370   2nd   St.,   San   Francisco. 
Filed  Feb.   16,   '25.     Dated  Feb.   6.   '25. 

I'ayments    same    as    above 

TOTAL  COST,  $6449 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications  filed. 


RESIDENCE 

LOT     17     BLK    2,     Alameda     Park,     San 
Jose.      All    work    for    one    and    one- 
half-story   Spanish   residence. 
Owner — Mrs.    W.    J.    McKenna.    Hoover 

and    Schiele    Ave..    San    Jose. 
Architect- C.   V.   Brown,  521  N-16th  St., 

San   Jose. 
Contractor— C.    V.    Brown,     621    N-16th 

St.,   San    Jose. 
Filed   Mar.    4,    '25.      Dated   Mar.   4,    '25. 

Itoug-hly    enclosed     $1350 

1st    coat    plaster    on 1350 

Notice   of   completion   filed 1350 

Usual  35  days 1350 

TOTAL  COST,  $5400 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.      Plans    and    specifications    filed. 


ALTER.VTIONS 

NW  SANT.'^   CLARA   AND   RIVER   STS., 

San  Jose.    .\11   work   for   remodeling 

and  completion  of  one-story  frame 

building. 
Owner — Close  &  Close,  San  Jose, 
rchitect — Wolfe    &    Higgins,    93-96    Au- 

zerais  Bldg.,  San  Jose. 
Contractor— R.    L.    Jorgensen,    45    N-5th 

St.,   and   C.   W.   Cook,   193   N-5th   St., 

San  Jose. 
Filed  Feb.  25.  '25.     Dated  Feb.  25,  '25. 

As   work   progresses 75% 

Usual    35    days 25% 

TOTAL  COST,  $4100 
Bond.  $2050.  Sureties,  Otto  E.  Schnabel 
and  R.  French.  Limit,  50  working  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


.\DDlTIO.NS 

W    TWELFTH    ST.   near   San    Fernando 

St.,  No.  121,  San  Jose.    Addition  and 

remodeling   one-story  cottage. 
Owner— Dr.    D.    E.    Nash,    244    S-8th    St., 

San   Jose. 
Architect — Chas.    S.    McKenzie,   Bank   of 

San  Jose  Bldg..  San  Jose. 


Contractor — Carl     Maurer,     241    LocuBt 

St.,   San   Jose. 
Filed    Feb.   26,   '25.      Dated    Feb.    25,    '25. 

As    work    progresses 75% 

Usual    36    days 25% 

TOTAL  COST,  $2050 
Bond.  $1100.  Sureties,  Anna  L.  Schnabel 
and  R.  French.  Limit,  40  days  from 
Feb.  26,  '25.  Forfeit,  none.  Plans  and 
specifications  filed. 


ALTERATIONS,  $2050;  No.  121  S- 
Twelfth    St.,    San    Jose;    owner,    Dr. 

D.  E.  Nash,  244  S-8th  St.,  San  Jose 
architect,  C.  S.  McKenzie,  Bank  of 
San  Jose  Bldg..  San  Jose;  contrac- 
tor, Carl  Maures,  145  Locust  St., 
San  Jose. 

RESIDENCE,  5-room,  $3900;  Ninth  St. 
near  Martha  St.,  San  Jose;  owner, 
C.  A.  Del  Ponte,  918  S-9th  St.,  San 
Jose. 

BUSINESS  bldg.,  2-story  concrete,  $27,- 
800;  Second  and  Santa  Clara  Sts., 
San  Jose;  owner,  W.  L.  Atkinson 
et  al,  34  E-Santa  Clara  St.,  San  Jose 
architect,  Wolfe  &  Higgins,  Au- 
zerais  Bldg.,  San  Jose;  contractor. 
H.  R.  Sherman,  41  W-San  Antonio 
St.,  San  Jose. 

RESIDENCE,  6-room,  $5800;  13th  and 
San  Carlos  Sts.,  San  Jose;  owner, 
Wm.  Lewis,  396  S-16th  St.,  San 
Jose. 

SERVICE  station.  $600;  Virginia  St. 
near  Second,  San  Jose;  owner,  W. 
B.  Donovan,  622  Asbury  St.,  San 
Jose. 

COTTAGE,  4-room,  $1500;  Hull  St.  near 
Prevost  St.,   San  Jose;   owner,   Mrs. 

E.  Bo  wen.  Premises;  contractor,  A. 
J.    Bowen. 

COTTAGE,  4-room,  $1785;  Thirty-third 
St.  near  Santa  Clara  St.,  San  Jose; 
owner,  Mrs.  A.  Hughes,  Premises; 
contractor,  Wm.  Howe,  13  N-33rd 
.St.,  San  Jose. 

ALTER  business  building,  $26,345;  Sec- 
ond and  San  Fernando  Sts.,  San 
Jose;  owner,  F.  A.  Gummer,  Prem.; 
architect.  Binder  &  Curtis,  25  W- 
San  Carlos  St.,  San  Jose;  contrac- 
tor, R.  O.  Summers,  17  N-First  St., 
San   Jose. 

RESIDENCE,  5-room,  $2500;  Thirty- 
fifth  near  Santa  Clara  St.,  San  Jose: 
owner,  J.  White,  129  N-35th  St.. 
San   Jose. 


COMPLETION  NOTICES 


SANTA       CLARA       COUNTY 


Recorded  Aoo«pt*d 

Feb.  17.  1925— LOT  17,  Hanchett 
Court,   San   Jose.     Clyde   Alexander 

et  al  to  whom  it  may  concern 

Feb.    17,    1925 

Feb.  17,  1925— LOT  21  BLK  67  Naglee 
Park  Tract.  San  Jose.  A  Lam- 
boureux  to  whom  it  may  concern. 
Feb.    17.    1925 

Feb.  17,  1925— W  CHERRY  AVE  Lots 
19  and  20,  Cherry  Land  Tract,  San 
Jose.  Dr.  R  A  Whiffen  to  whom  It 
may    concern Feb.    16,    1925 

Feb.  18,  1925 — NE  LOT  12  43.84  ft. 
NW  from  SE  Cor.  Lot  12,  SW  126 
N  7.69  NE  85.97  SE  92.44  to  beg. 
Part  Lot  12,  San  Carlos,  Sub.  No.  1, 
San  Jose.  George  D  McCrary  to 
whom   it  may   concern.  .Feb.   17,   1925 

Feb.  18,  1925— LOTS  1  AND  2  BLK  B 
Spalding  Addition,  Sunnyvale.  J  M 
Gillogly  to  whom  it  may  concern.. 
Feb.    18,    1925 

Feb.  19.  1925— LOT  1  BLK  C,  South- 
gate  in  Blk  J.  Palo  Alto.  W  L  and 
Ella  Sanor  to  whom  it  may  concern 
Feb.     19.     1925 

Fell.  19.  1925— LOTS  6  AND  7  Oak 
Glenn  Tract,  Los  Gatos.  A  Pedrini 
to  whom  it  may  concern. Feb  10.  1925 

Feb.  19.  1925— LOT  10  BLK  97,  Palo 
Alto.  Fred  Mortenson  to  whom  it 
may    concern Jan.    15,    1925 

Feb.  20,  1925— LOT  11  BLK  18,  Frey- 
schlag  Subd.,  San  Jose.  W  C  Hatch 
to  whom  it  may  concern  .  .Feb.  19,  '25 

Feb.  20.  1925 — LOT  50  BLK  22,  Home 
Investment  Tct,  San  Jose.  Grover 
S  Carpenter  et  al  to  whom  it  may 
concern Feb.    19,    1925 

Feb.  20,  1925— LOCATION  NOT  GIVEN 
Pacific  Gas  &  Electric  Co  to 
whom    it   may   concern.  .Feb.    19.    1925 

Feb.  20,  1925— LOT  9  BLK  1,  Follett 
Subdivision,  Los  Gatos.  Hallie 
Itichardson  to  whom  it  may  con- 
cern  Feb.    19,    1925 

Feb.  20.  1925— LOT  68  Schiele  Sbdvn 
No.  2,  San  Jose.  B  J  Smith  to 
whom  it  may  concern. . .Feb.  20,  1925 

Feb.    21.    192.5— SW    WEBSTER    AND 
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Coleridge  Sts.,  Palo  Alto.  Alice  D 
Frost   to   whom    It   may   concern... 

Feb.     20,     1925 

Feb  si  1925 — LOT  12  BLK  2.  Acacia 
Park,  San  Jose.  J  Lester  Miller  to 
whom    it   may   concern.. Feb.    20,    1925 

Feb  24,  1925 — LOT  3  BLK  13,  Inter- 
urban  Park  Tract,  San  Jose.  Frank 
E   L'arey   to   whom   it  may  concern. 

Feb.    23,    1925 

Feb  '  24  1925— NW  SAN  CARLOS  ST. 
87  SW  13th  St.  SW  40.96.K100,  San 
Jose.  William  M  Lewis  to  whom 
it    may    concern Feb.    23,    1925 

Feb  24,"  1925 — LOT  45  36  ft.,  on  S  St. 
James  St.  by  depth  o£  60  ft.  on  E 
18th  St.,  San  Jose.  Laura  B  McCart 
to  whom  it  may  concern.  Feb  21.  1925 

Feb.  25,  1925— LOT  14  BLK  1,  Cook 
Sbdvn.,  San  Jose.  George  McKiUop 
to  whom  it  may  concern.. Feb.  25.  '25 

Feb.  25,  1925— LOT  13  BLK  1,  Cook 
Subdivision,  San  Jose.  George  Mc- 
KiUop to  whom   it  may  concern...^ 

Feb"25,'i925— e'cASTRO'sT.  i42.30  S 
Church  St.  S  100x137.50,  Gilroy.  J 
W  Paulding  et  al  to  whom  it  may 
concern Feb.    25.    1925 

Feb  25  1925— SW  LOT  3  and  SE 
Kingsley  Ave  NE  40.'<135  ft.  Part 
Lot  3  BIk  2,  Seale  Addn  1,  Palo 
Alto.  Cassie  B  Bennett  to  whom 
it  may   concern Feb.   25,  1925 

Feb  25,  1925 — LOT  41,  Alameda  Court 
San  Jose.  A  J  Cramphorn  to  whorn 
it    may    concern Feb.    23,    1925 

Feb  25;  1925— BEG.  AT  PT.  279.30 
ft  NW  and  210  ft.  NE  from  SW 
Cor.  Lot  87  NE  40x162  ft.  part  Los 
Coches  Rancho.  Edward  G  W 
Harmon  et  al  to  whom  it  may  con- 
cern         Feb.     25,     1925 

Feb  25,  1925 — NO.  315  on  W  N-17th 
St.,  San  Jose.  Vincent  Giuftre  to 
whom   it   may  concern.  .Feb.    25,   1925 

Feb.  26,  1925— N  UNIVERSITY  AVE 
and  line  bet.  Lots  6  and  9  Hills 
Subd  W  45x100  ft.,  San  Jose. 
Arthur  L  Crosby  et  al  to  whom  It 
may  concern F^''„l.i,J,S^^ 

Feb.  26.  1925— NO.  947  PROSPECT 
St.,  Palo  Alto.  John  Pace  to  whom 
it  may  concern Feb.   26,  1925 

Feb  26,  1925— SE  THIRD  AND  ST. 
James  Sts.,  San  Jose.  Scottish  Rite 
Hall  Assn  to  whom  it  may  con- 
cern   Feb.    26,   1925 

Feb.  26,' 1925— SE  THIRD  AND  ST. 
James  Sts.,  San  Jose.  Scottich  Rite 
Hall  Ass'n  to  whom  it  may,  con- 
cern   Feb.    26,    1925 

Feb.  26,  1925— SE  THIRD  AND  ST. 
James  Sts.,  San  Jose.  Scottish  Rite 
Hall  Ass'n  to  whom  it  may  con- 
cern   Feb.    26,    1925 

Feb.  28,' '1925— LOT  45  BLK  1,  Bur- 
rell  Park,  San  Jose.  Weston  F 
Elridge  et  al  to  whom  it  may  con- 
cern  Feb.   27,   1925 

Feb  28,  1925— LOT  23  Sierra  Park, 
San  Jose.  Carl  Maurer  et  al  to 
whom  it   may   concern.  .Feb.   26,   19^6 

Feb.  28,  1925- LOTS  20  AND  21  BLK 
5,  Bartley  Tract,  Maytield.  Eva  R. 
Stenbit  to  whom  it  may  concern.. 
Feb.   25,   1125 

Feb  28,  1925- LOT  14  BLK  30,  Los 
Altos.  Stella  E  Slocum  to  whonn 
it   may    concern Feb.    20,    1925 

Mar  6  1925— B  MONROE  ST.  52  S 
Harrison  S  50-2V4xE  151,  San  Joso. 
Maurice  J.  Vandamme  et  al  to 
whom  it  may  concern. .  .Mar.   5,   i9zo 

M^r  6  1925-W  FIFTEENTH  278.50 
W  Jackson  St.  N  on  ^^<h  St.  40  ft^ 
r-A  W  126.34  ft.  r-A  S  40  it,  r-A  B 
125.34  ft.  to  15th  St.  and  beg.,  aan 
Jose.  William  H  O'Neil  to  whom 
it   may   concern Mar.    6,    192& 

Mar.  6,  1925-LOT  9  BLK  L  J-  ,G; 
Follett  Subd,  Los  Gatos.  Hallie 
Richardson  to  whom  it  may  con- 
cern   March   5,    1925 

Mar.  6,"  1925— LOT  27  BLK  1,  Bur- 
rell's  Resubdivision,  San  Jose.  Mrs. 
Le  Roy  Chwington  to  whom  It 
may    concern March    5,    1925 

Mar.  6,  1925— N  20  LOT  8  and  S  20 
Lot  9,  San  Carlos  Subd  No.  1  Part 
Plank  Tract,  San  Jose.  Chas  W  & 
Lawrina  Dahlstrom  to  whom  it 
may   concern Mar.   5,   1925 

Mar.  7,  1925— LOT  26  Dunne's  Sub- 
division Blk  16,  Cook  &  Branham 
Addition,  San  Jose.  Geo  Schwlnd 
to  whom  it  may  concern.  .Mar.  5,    25 

Mar  7  1925— LOT  15  BLK  12,  Rose 
Lawn,    San    Jose.      Harry   F    Powell 

et  al  to  whom  it  may  concern . 

March   6.    1925 

Mar.'  '  7.  1925— SB  ASHBUBY  AND 
Myrtle  Sts..  San  Jose.  Harvey 
Herold  to  whom  It  may  concern.. 
March    4,     1925 


Mar.  7,  1925— LOT  11,  J  M.  Nelsons 
Nob  Hill  Sbdvn.,  San  Jose.  B  J 
Smith    to    whom    it    may    concern . . 

.  .  .March    6,    1925 

Mar.'V, '1925— S'ST.  JAMES  ST.  45.36 
9  18th  .St.  E  40x60,  San  Jose  Laura 
E  McCart  to  whom  it  may  con- 
cern   Feb.     24,    1960 

Mar.  2,'  'l'9'2'5— SE  DELMAS  AVE  AND 
San  Fernando  St.,  San  Jose.  Joanna 
M  Palermo  to  whom  it  may  con- 
cern  Feb.    27,   1925 

Mar.  2,  1925— N  63  LOT  11  BLK  7, 
Hanchett  Residence  Park,  San 
Jose.  Andrew  B  Phillips  et  al  to 
whom   it   may   concern.  .Feb.    28,    19^5 

Mar.  3,  1925— LOT  1  BLK  14,  Rose 
Lawn  Los  Coches  Rancho.  O  E 
WoodfiU  to  whom  it  may  concern 
March    3,    1925 

Mar.  5,  1925 — LOT  3  and  N  %  Lot  6 
Blk  10  R  3  W  Maces  Southwestern 
Addition,  San  Jose.  Nicolo  Di  Salvo 
to  whom  it  may  concern. Mar.  4,  1925 

Mar.  5,  1925 — LOT  24,  Bettencourt 
Subdivision  No.  2,  San  Jose.  Clar- 
ence P  Cottam  et  al  to  whom  it 
may   concern Feb.    28.    1925 

Mar.  5,  1925 — LOT  22  BLK  22,  Seale 
Addn  No.  2,  Palo  Alto.  Florian 
Greenleaf  Gibson  to  whom  it  may 
concern March    4,    1925 

Mar.  5,  1925 — LOT  28  BLK  1,  Bur- 
rell's  Rsbbdvn.,  San  Jose.  E  L 
Chaple  to  whom  it  may  concern.. 
March     3,     1925 

Mar.  5,  1925 — LOT  27  BLK  1,  Bur- 
rell's  ReSbdvn.,  San  Jose.  E  L 
Chaple  to  whom  it  may  concern 
March    3,    1925 


W.  C.  Barney.  Limit,  76  working  days. 
Forfeit.  $10.  Plans  and  specifications 
none. 


BUILDING  COMTEAOTS 


SAN    MATEO   COUNTT 


BUNGALOW 

%    LOTS   5   AND  6   BLK   34,  Easton   No. 
2,  San  Mateo.     All  work  for  seven- 
room   bungalow   and   garage. 
Owner — Edward   P.  Windsor,   1331   Bal- 
boa  St.,    Burlingame. 
Architect — W.    C.    F.    Gillam. 
Contractor — E.     S.     Shaver.     1401     Car- 

melita    St.,    Burlingame. 
Filed  Feb.   28,   '25.     Dated  Jan.  3,  '25. 

Roof  on    % 

Plastered     

Completed     — — 

Usual   35  days 

TOTAL  COST,  $9450 
Bond,  limit,  forfeit,  plans  and  specifi- 
cations, none. 


BUNGALOW 

LOT  7  BLK  34,  Easton  No.  2.  San  Ma- 
teo.    All   work   for   6-room   bunga- 
low and  garage. 
Owner — C.   B.  Brown   et  al. 
Architect — None. 
Contractor — E.    S.      Shaver.      1401    Car- 

melita   St.,   Burlingame. 
Filed  Feb.  28,  '25.     Dated  Nov.  10,  '24. 

On    signing    contract $   160 

4   equal   payments   of 3500 

Usual     35     days Balance 

TOTAL  COST,  J5715 
Bond,  limit,  forfeit,  plans  and  specifica- 
tions, none. 


BUNGALOW 

LOT    41     BLK    44,     Easton    No.     3,    San 
Mateo.        All    work    for      six-room 
bungalow. 
Owner — Gertrude  F.  Read  et  al. 
Architect — None. 
Contractor — E.   S.   Shaver,   1401   Carme- 

lita  St.,  Burlingame. 
Filed  Feb.  28,  '25.     Dated  Dec.  3,  '24. 

Roof   on    $500 

Plastered     1750 

Completed     1375 

Usual    35    days Balance 

TOTAL  COST,  $7500 
Bond,  limit,  forfeit,  plans  and  specifica- 
tions,  none. 


BUNGALOW     and     garage,     $6000;     Lot 

12  Blk  44  Bernal  Ave.,  Burlingame; 

owner,    Roy   Allen,      1441      Cabrlllo, 

Burlingame. 
BUNGALOW  and   garage,   $4000;  Lot  26 

Blk    2    Burlingame    Grove,    Burlin- 
game;   owner,    A.    G.    Lafette,    1444 

Laguna,  Burlingame. 
BUNGALOW  and  garage,  $4000;  Lot  17 

Blk  3  2nd  Ave.,  Burlingame;  owner 

G.    R.    Anderson. 
BU.N'GALOW  and   garage,   $6000;  Lot  30 

Blk      9     Acacia     Dr.,     Burlingame; 

owner,    Chester    Coats. 
RESIDE.N'CE,    $9000:      Lot    26      Blk      — 

Rosewood    Dr.,    San    Mateo;    owner, 

Meister    &    Mack,    132    North    F    St., 

San  Mateo. 
BUNGALOW    and    garage,    $4800;    Lot    4 

Blk    8  Highland.  San  Mateo;  owner, 

Taylor  &  Sills,  San  Mateo. 
BUNGALOW    and    garage,    $4000;    Lot    2 

Blk     54    North    G    St.,     San     Mateo; 

owner,    David    Argone,    San    Mateo; 

contractor,    J.      H.      Bailer,       Hotel 

Royal,   San  Mateo. 
BUNGAIXIW   $6000;  Lot  2  Blk  1  Hilltop 

Road,     San     Mateo;     owner,     Helen 

Knapp,    San    Mateo;    contractor.    A. 

Dusenberry,    442    Hurlingham,    San 

Mateo. 


RESIDENCE 

TURNER    TERRACE,    San    Mateo.      All 
work    for   two-story   and   basement 
frame   residence. 
Owner — Annie  S.  Johnson,   San   Mateo. 
Architect    —    Will    H.    Toepke,    72    New 

Montgomery    St.,   San   Francisco, 
Contractor — C.      H.    Beseett      Kelly   St., 

Burlingame. 
Filed  Mar.   3,   '25.     Dated   Feb.   2,   '25. 

.Studded     J2782 

Brown    coated     2782 

Completed     2783 

Usual  35  days 2783 

TOTAL    COST,    $11,130 
Bond,   $6566.     Sureties,  H.  E.  Bessett  & 


COMPLETION  NOTICES 


SAM    MATEO   COUNTY 


Rcorded  Accepted 

March  4,  1925— SW  COR.  BURLIN- 
game  and  Primrose  Road,  Burlin- 
game. Geo.  H.  Roos  to  whom  it 
may   concern    Feb.   2,   1925 

March  4,  1925— LOT  10  BLK  25  LYON 
A  Hoag  Sub.,  Burlingame.  D.  M. 
Cline  to  whom  it  may  concern.... 
Mar.    2,    1925 

March  4,  1925— LOT  5  BLK  J  HAY- 
ward  Park,  San  Mateo.  Arda  Ban- 
clur  to   E.  O.  Olund Mar.  2.  1925 

March  4.  1925— SAN  MATEO.  South- 
ern Pacific  Co.  to  Cobby  &  Owsley 
March    21,    1925 

March  5,  1925— LOT  283  SAN  MATEO 
Park,  San  Mateo.  Hilda  S.  Dana  to 
Arthur   Dusenbury Feb.   21,   1925 

March  5,  1925— LOT  19  BLK  4  BUR- 
lingame      Grove,      Burlingame.      H. 

Lynn   to   whom   it   may    concern 

March    5,    1925 

March  5,  1925  —  LOT  30  BLOCK  6 
Burlingame  Grove.  Anne  Burns  to 
Chris  Sorensen March  4,   1925 

March  5.  1925  —  LOT  19  BLOCK  29 
Lyon  &  Hoag  Sub.  Burlingame. 
A  H.  Rohde  to  whom  it  may  con- 
cern          Feb.    28.    1925 

March  5.  1925 — LOT  24  BLK  6  VILLA 
Park,  Burlingame.  H.  L.  Charrion 
to   Martin   Peterson    Feb.   28,    192a 

March  3,  1925— LOT  15  BLK  9  EAS- 
ton  No.  1,  Burlingame.  Harry  H. 
Randies    to    whom    it    may    concern 

March    2,    1923 

Marcli  6,  1925 — LOT  17  BLK  8  BUR- 
lingame  Grove.  Josephine  Finnell 
to    W.    C.    Finnell March    4.    1925 

March  6,  1925— LOT  26  BLK  8 
Western  Add.;  Lot  25  Blk  8  West- 
ern Add,  San  Mateo.  C.  W.  Parsons 
&  Co.  to  whom  it  may  concern.... 
March    4.    1925 


LIENS  FILED 


SAN   MATEO   COUNTY 

Recorded                                              Amount 
March   5,   1925— LOT  22   BLK  L  HAY- 
ward  Park.  J.  A.  Greeting  vs  Emily 
A     Tavlor     $134 


RELEASE  OP  LIENS 


SAN    MATEO   COUNTY 


Recorded                                              „^^^^°' 
.March    4.    1925— PURISSIMA     CREEUC 
East   652.1   ft.      from     C     A     Road. 
Western  Mill   Works  to  Sarah   Em- 
merson    $2200 


Saturday,  March   14,   1826 
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BUILDING  CONTRACTS 


CONTRA      COSTA      COUNTY 


DWELLING,  one-story  frame,  $3000; 
Igth  St.,  bet.  Barrett  and  Roose- 
velt Sts.,  Richmond;  owner,  J.  A. 
Forsberg,  558  18th  St.,  Richmond; 
contractor,  C.  W.  Johnson  ,  650 
20th  St.,  Richmond. 

DWELLING,  one-story  frame,  $3100; 
ISth  St.,  bet.  Barrett  and  Roose- 
velt Sts.,  Richmond;  owner,  J.  A. 
Forsberg-,  558  18th  St.,  Richmond; 
contractor,  C.  W.  Johnson,  650  20th 
St.,   Richmond. 

DWELLING,  one-story  frame,  $3000; 
Nevin  Ave.,  bet.  Key  Blvd.  and 
Carlston  St.,  Richmond;  owner,  H. 
Bryant,  666  39th  St.,  Richmond; 
contractor,  C.  Overaa,  2105  Roose- 
velt  Ave.,   Richmond. 

DWELLINGS  (4)  1-story  frame.  $20,- 
000;;  Lowell  Ave.  &  21th  St.,  Rich- 
mond; owner,  Richmond  Co.,  23rd 
St.  and  Macdonald  Ave.,  Richmond; 
contractor.  Miner  Co.,  23rd  St.  and 
Macdonald    Ave.,    Richmond. 

DWELLING,  one-story  frame,  $4200; 
Nevin  Ave.,  bet.  Key  Blvd.  and 
Carlston  St.,  Richmond;  owner,  S. 
B.  Roberson,  930  Pennsylvania  St., 
Richmond. 


BUILDING  CONTRACTS 


SACRAMENTO    CODNTl 


DWELLI.NG,   6-room,  and  garage,  $2500 
4224    T,    Sacramento;    owner,    N.    H. 
Napstad,    3315    33rd,    Sacramento. 

DWELLING,  6-room  and  garage,  $4000; 
2532  Montgomery  Way,  Sacramento 
owner.  Peart  Bros.,  2908  F,  Sacra- 
mento. 

DWELIjING,  4-ioom  and  garage,  $2500; 
2633  17th,  Sacramento;  owner,  J.  M. 
Nelson,  615  11th  Sacramento. 

I'.UILDI.NG,  2-store,  $5000;  1504-06  J. 
Sacramento;  owner,  Geo.  W.  Mur- 
ray. 1408  3Sth,  Sacramento. 

DWELLLVG,  4-room  and  garage,  $1600 
3524  43rd,  Sacramento;  owner,  E. 
A.  Theile,  3533  42nd,  Sacramento. 

DWELLING,  6-room  and  garage,  $5950 
1407  43rd,  Sacramento;  owner,  W. 
H.  Growney.  1515  28th.  Sacramento 
contractor,  J.  A.  Saunders,  2810  1, 
Sacramento. 

DWELLl.VG.  6-room  and  garage,  $5950 
1407  43rd,  Sacramento;  owner,  W. 
H.  Growney,  1515  28th,  Sacramento: 
contractor,  J.  A.  Saunders,  2810  I, 
Sacramento. 

DWELLING,  5-room  and  garage,  $3000; 
2831  E.  Sacramento;  owner,  F.  Kol- 
by,  1820  20th.  Sacramento. 

J 'WELLING,  5-room,  and  garage,  $2800 
2947  39th.  Sacramento;  owner  Boyle 
Bros.,  39th  and  5th  Ave.,  Sacra- 
mento: contractor.  O.  H.  Moore 
2918   35th,   Sacramento. 

DWELLING,  5-room  and  garage,  $2050 
3272  C,  .Sacramento;  owner,  N.  H. 
Lund,  4681  Elliott  Ave..  Sacramento 

DWELLING,  5-roora  and  garage,  $2950; 
501  41st,  Sacramento;  owner,  M.  H. 
Raynsford,  1010  8th,  Sacramento; 
contractor,  .\.  II.  Lund. 

DWELLING,  4-roora  and  garage,  $1100; 
4433  Catala  Way,  Saciamento; 
owner,  J.  Miller,  2S30  L,  Sacra- 
rnen-t  •. 

DWELLING,  1-room  and  garage,  $3000; 
216  23rd,  Sacramento;  owner,  F.  L. 
Terra,    1712    N,    Sacramento. 

DWELLLNG,  4-room  and  garage,  $3000; 
2217  C,  Sacramento;  owner,  F.  L. 
Terra. 

FLATS,  6-rm  and  garage  $11,000;  3921 
J.  Sacramento;  owner,  S.  \V.  Cross, 
3921  J.  Sacramento;  contractor.  P.. 
M.  Smith,  1417  32nd,  Sacramento. 

DWELLING.  5-room  and  garage,  $3000 
No.  680  40th  St..  Sacramento;  own- 
er. A.  Marculring,  700  40th  St.. 
Sacramento. 

DWELLING.  5-room  and  garage,  $3500 
No.  5303  T  St.,  Sacramento;  own- 
er, Quinco  Dallosta,  36th  and  T 
Sts.,  Sacramento;  contractor,  Jos. 
Pesce.    2461    Castro    Way,    Sacto. 

1  iWliLLlXO.  5-room  and  garage,  $3600: 
No.  4517  T.St..  Sacramento;  owner. 
.  \V.  W.  Wyatt,  2906  G  St.,  Sacra- 
mento; contractor,  H.  J.  Hanlon, 
5423  J  St..   Sacramento. 


DWELLING,  B-room  and  garage,  $2950 
No.  2300  28th  St.,  Sacramento; 
owner,  U.  Fea,  3200  L  St„  Sacra- 
mento; contractor,  Guth  &  Co.,  1520 
27th   St.,   Sacramento. 

DWELLING.  5-room  and  garage,  $2950 
No.  2304  28th  St.,  Sacramento;  own- 
er, U.  Fea,  3200  L  St.,  Sacramento; 
Contractor,    Guth    .&    Co. 

DWELLING,  6-room  and  garage,  $4500; 
No.  616  35th  St.,  Sacramento;  own- 
er, W.  H.  Phillips,  810  27th  St., 
Sacramento;  contractor,  W.  T. 
Truesdale.    2116    H    St.,   Sacramento. 

PLATS    (2)    3-room,    $1200;   No.    1320    W 
St.,     Sacramento;    owner,       S.       S. 
Thompson,    Premises. 

DWELLING,  6-room  and  garage,  $3500; 
No.  2164  Perkins  St.,  Sacramento; 
owner,  J.  Kruse,  1905  J  St.,  Sacra- 
mento; contractor,  J.  H.  Young, 
1909    J    St.,    Sacramento. 

DWELLING.  4-room  and  garage,  $2500 
No.  1656  49th  St.,  Sacramento; 
owner,  Ed.  Worthington,  2557  5th 
Ave..  Sacramento;  contractor.  R.  L. 
Hathaway,  3816  Los  Angeles  Ave., 
Sacramento. 


COMPLETION  NOTICES 


SACRAMENTO    COr.>.V 


Recorded  Accepted 

Feb.  27.  1925— LOTS  76  AND  77. 
Heilborn  Oaks  Tract,  Sacramento. 
T   P   Pendleton      to   whom      it   may 

concern Feb.    23,    1925 

on  McCauley  Addition,  Sacramento. 
Gait  Joint  Union  High  School  Dis- 
trict to   whom  it  may  concern 

Jan.   24,    1925 


LIENS  FILED 


SACRAMENTO    COLNTY 


Recorded                                               Amount 
Feb.    27.   1925— LOT   1040   AV   &    K   Tct 
No.    20.    Sacramento.      Tilden    Lum- 
ber &  Mill  Co  vs  Est  Herman  Roloft 
$64.60 


BUILDING    CONTRACTS 


FRESNO  COUNTY 


THEATRE  BLDG. 

LOTS    1    TO    5    NW     %    Lot    6    Blk    68, 
Fresno.     All  work  for  theatre  bldg. 

Owner — I.  W.   Wilson  Co.,   Inc. 

-Jirchitect — Shields,       Fisher      &      Lal;e, 
Rowell    Bldg.,   Fresno. 

Contractor — Trewhitt-Shields     Co.,     435 
Rowell  Bldg..  Fresno. 

Filed   Feb.   28,   '25.      Dated  . 

Payments    twice   monthly   as    build- 
ing    progresses      

TOTAL  COST,   $225. "00 

Bond,    limit,    forfeit,    plans    and    speci- 
fications,   none. 


DWELLING  and  garage,  $7400;  No.  226 
Hawes  Ave.,  Fresno;  owner,  K.  B. 
Heights  Co.;  contractor,  C.  E. 
Buckmaster,  4044  Kerckhoff  St., 
Fresno. 

ADDITIONS  and  alterations,  $10,0li0; 
No.  1034  Fulton  St..  Fresno;  owner 
Fred  Hartsook.  Inc.,  1228  Ful:nn 
St.,    Fresno;   contractor,   G.   Zins. 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   Placerviile, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 


DWELLING  and  garage,  $8000;  724 
University  Ave.,  Fresno;  owner. 
Ray  W.  Baker,  740  M,  Fresno; 
contractor,  Roy  Madin,  Sussex  Way, 
Fresno. 


COMPLETION   NOTICES 

FRESNO    COUNTY 

Recorded  Aceapted 

March  7,  1925— LOTS  21  AND  22  BLK 
8,  High  Addition,  Fresno.  Geo  G 
Wood  to  whom  it  may  conncern... 
March     5.     1925 

March  7.  1925 — W  12  FT.  LOTS  18 
and  19  Blk  2,  Cleveland  Tract, 
Fresno.  L  H  Taddemiah  to  whom 
it    may  concern March    5,    1925 

Mar.  4,  1925— FRESNO.  Rugg  Pump 
Station.  Associated  Pipe  Line  Co 
to  Harvey  E  Miller Feb.   25.   1925 

March  5.  1925 — NO  LOCATION.  Pine- 
dale  School  District  to  Jolly  and 
Jolly     March    2,    1925 


BUILDING    CONTRACTS 


SA.\    JOAQUIN    COUNTY 


STORE,  $2500;  No.  345  E-Miner  St., 
Stockton;  owner,  F.  J.  Zimmerman. 
429b  N-Stanislaus  St.,  Stockton; 
contractor,  F.  R.  Zinck,  102  W- 
Maple  St.,  Stockton. 

RESIDENCE  &  garage.  $4500;  No.  511 
W-Oak  St.,  Stockton;  owner,  How- 
ard Schmidt;  contractor.  F.  Paul 
Dobson,  020  W-Harding  Way, 
Stockton. 

RESIDENCE  &  garage,  $4500;  No.  1861 
Elizabeth  St.,  Stockton;  owner,  W 
G.  Watson;  contractor,  C.  H.  Dodd 
328   E-Lindsay   St.,   Stockton. 

RESIDENCE  and  garage,  $3500;  No. 
420  W-Vine  St.,  Stockton;  owner, 
C.  A.  Gustafson.  545  N-California 
St..    Stockton. 

PLANING  mill.  $12,000;  No.  731  S-Sut- 
ter  St.,  Stockton;  owner,  Bruce 
Martin,  801  W-Vine  St.,  Stockton; 
contractor.  H.  H.  Henning,  1751 
Berkeley  St..  Stockton. 

RESIDENCE  and  garage,  $6000;  No. 
838  W-Elm  St.,  Stockton;  owner, 
Charles  F.  Thompson,  106  E-Mag- 
nolia  St.,  Stockton;  contractor,  J. 
Plecarpo,  2111  N-Madlson  St., 
Stockton. 

RESIDENCE  and  garage,  $6000;  No. 
1144  W-Magnolia  St.,  Stockton; 
owner,  B.  T.  Parsons,  Rt.  1  Box 
117g.    Stockton. 

RESIDENCE  and  garage,  $4000;  No. 
1930  S-American  St.,  Stockton; 
owner,  Kenneth  J.  Davidson,  1128 
Miner  St.,   Stockton;   contractor,  E. 

^,„E;  Voll,  512  F.  &  M.  Bldg.,  Stockton 

DWELLING,  $1200;  No.  1122  W-Sonoma 
St.,  Stockton;  owner,  Basilio  Arban 
501  Lincoln  St.,  Stockton;  contrac- 
tor, J.  E.  Bartholomew,  Rt.  1  Box 
70gg,    Stockton. 

ADDITION  to  garage,  $4000;  No.  738 
Weber  St.,  Stockton;  owner.  Mrs. 
A.   Selma;   contractor,   A.   H.    Riley. 

OFFICE  and  warehouse,  $6500;  No.  28 
N-Madison  St.,  Stockton;  owner. 
W.  Quinn;  contractor.  White  Line 
Truck  Co.,  448  S-Center  St., 
Stockton, 

RESIDENCE  and  garage,  $3500;  No. 
2235  Kensington  Ave.,  Stockton: 
owner.  M.  E.  Tobey;  contractor,  F. 
E.    Tobey. 

RESIDENCE  and  garage.  $6500;  No. 
1601  W-Harding  Way,  Stockton; 
owner,  Henry  A.  Temme,  2295  E- 
Market  St..  Stockton:  contractor, 
J.  W.  Williams,  Rt.  2,  Box  80a, 
.Stockton. 


COMPLETION  NOTICES 

SAN  JOAftUIN  COUNTY 


Rcordcd  Accepted 

Mar.  3,  1925— LOT  12  BLK  22,  Sub- 
division No.  2,  Tuxedo  Park,  Stock- 
ton. M  A  Van  Slyke  and  wife  to 
A   C    Dahn Feb.    28,   1925 

Mar.  3,  1925— STOCKTON.  S  P  Ware- 
house. Southern  PaclHc  Co  by  Wm 
Riseden,  Asst  Division  Engineer  to 
it   C   Tumelty Feb.    19,    1925 

Mar.  4,  1925— TRACY.  Southern 
Pacific  Co's  fuel  oil  tank.  South- 
ern Pacific  Co  to  Walter  A,  Ella  M, 
Helen  I,  Joseph  M,  Andrew  A,  Wm 
F  and  Clarence  A  Kramer  (as 
Columbia  Steel  Tank  Co.).  Feb.   28    '25 
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Saturday.  March   14.   1925 


LIENS  FILED 


SAN   JOAttUIN    COUNTY 


Recorded  Amount 

Mar.  3,  1925— NE  V4  OF  SEC  26  SE  V4 
of  NW  14  of  Sec  26  SW  V4  NE  Vt  of 
Sec  26  and  S  %  of  SE  ^  of  NB  14 
of  N\V  Vi  of  said  Sec  26.  all  in  T 
1  S  R  9  E.  Stockton.  S.  J.  Irwin 
and  C.  G.  Moorehead  (as  Irwin 
Lumber  Co.)  vs  Escalon  Ranch 
Co $S68.65 

March  5.  1925—60  ACRES  NW  part 
of  SW  %  Sec.  27,  T  2  S  R  5  E. 
Stockton.  Santa  Fe  Lumber  Co  vs 
A  F  Castro.  John  Doe  Castro,  Rich- 
ard Roe  Castro.  Frank  Quadros  and 
J   C   Droge $497.15 


EFFECT    OF    ALKALIES    ON    CEMENT 
PIPE 


In  connection  with  an  investigation 
by  the  bureau  of  public  roads  of  the 
United  States  Department  of  Agricul- 
ture concerning  the  effect  of  soil  alka- 
lies on  concrete  drain  tile,  a  great 
many  reference  publications  and 
articles  were  located.  Believing  that 
a  compilation  of  these  references  Into 
bibliographical  form  would  be  of  great 
advantage  to  other  investigators,  the 
list  was  published  in  Department  Bul- 
letin 1314.  The  bibliography  is  believed 
to  be  fairly  complete  in  respect  to  ar- 
ticles  published   prior  to   1924. 

The  importance  of  the  prcrblem  pre- 
sented by  the  use  of  concrete  struc- 
tures in  sea  water  and  in  soils  con- 
taining various  acids  and  alkalies  has 
long  been  recognized.  To  one  en- 
gaged in  the  study  of  any  phase  of  the 
problem  the  literature  extant  is  indis- 
pensable. 

A  copy  of  Department  Bulletin  1314 
may  be  obtained,  as  long  as  the  supply 
lasts,  from  the  United  States  Depart- 
ment of  Agriculture,  Washington,  D.  C. 


Mastertex    Waterproofing    Paint    is 

New  Product  of  Master  Builders  Go. 


A  new  type  of  waterproofing  paint 
that  can  be  applied  directly  to  a  wet, 
dripping  wall — either  the  interior  sur- 
face of  a  wet  basement  wall  or  the  out- 
side of  a  rain-soaked  stucco  or  con- 
crete building — has  been  developed.  It 
contains  no  oil  or  other  volatile  ele- 
ments to  deteriorate  under  weather 
conditions  or  from  the  effects  of  lime 
in  the  moist  concrete.  This  is  Master- 
tex. waterproof  cement  paint,  manu- 
factured and  sold  by  The  Master 
Builders    Company.    Cleveland.    Ohio. 

Mastertex  is  a  fine,  dry  powder. 
which,  when  mixed  with  water,  forms 
a  paint  that  both  waterproofs  and  dec- 
orates concrete,  stucco,  and  other  ex- 
posed masonry  surfaces  and  keeps 
them  dry  and  attractive  indefinitely. 
Its  colors  are  permanent  and  its  indls- 
solvable  structure  unites  with  the  con- 
crete, brick  or  stone,  and  becomes  a 
permanent  part  of  the  wall.  It  is  a 
permanent  protection  against  seepage 
of  moisture,  even  where  it  is  under 
some  pressure,  and  is  a  sure  remedy 
for  many  conditions  where  other  types 
of   waterproofing    media    fail. 

Mastertex  has  been  developed  to  meet 
a  need  which  oil  paints  cannot  meet 
because  they  cannot  be  applied  success- 
fully to  wet  surfaces.  Moist,  dripping 
surfaces  are  ideal  for  the  application 
of    this    new    material,     which    can    be 


painted  directly  on  to  fresh  or  moist 
stucco  or  on  the  leaking  wall»  of 
basements,  elevator  pits,  tanks,  etc., 
where  it  stops  the  passage  of  moisture 
and  at  the  same  time  provides  a  bright, 
attractive,  cheerful  wall  finish.  Two 
coats  of  Mastertex,  ^vaterproof  paint, 
easily  and  economically  applied  to  the 
interior  surfaces  of  cellar  walls, 
changes  a  damp,  mouldy  basement  into 
an  attractive,  dry,  healthful  room — 
something  which  many  owners  now 
believe  can  be  done  only  by  a  compli- 
cated process  involving  considerable 
time,   money   and   material. 

In  hardening,  Mastertex  does  not 
dry  out  to  a  chalky,  dusty  coat,  as  do 
many  cement  mixtures  that  have  been 
tried  for  similar  work.  Provision  is 
made  to  prevent  evaporation  of  the 
water  in  the  Mastertex  until  the  solid 
elements  have  taken  a  hard,  dustproof 
set  like  that  of  the  best  concrete.  The 
Mastertex  finish  can  be  washed  fre- 
quently; it  does  not  wash  or  scrub  off 
and  does  not  rub  off  on  the  clothes. 

Many  cases  have  been  found  where 
cracked  or  spalled  concrete  was  due 
to  the  corrosion  of  reinforcing  metal. 
Such  reinforcing  to  be  most  effective 
is  placed  near  the  surface  of  the  con- 
crete, thus,  in  many  cases,  exposing  it 
to  air  and  moisture  which  penetrates 
from   the   outside. 

Mastertex  has  been  developed  to 
prevent  just  such  corrosion  and  re- 
sulting damage.  This  is  just  another 
case  where  "Saving  the  surface  will 
save  all." 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  tha-wing 

No  leaking 

No  headaches 

Trojan  Powder  Company 


CROCKER   BUILDING 

San   Francisco,  Cal. 


TBON  BUILDING 

Portland.  Oregon 


Phone  Franklin   3400  J 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
(nsurance  Brokers  Exchange 


FRANK  J.  KLIMM  CO. 

PLUMBING      -:-      HEATING      -:-      ELECTKICAl 
EN6INEEES  -:-  CONTBACTOBS 

456  Ellis  Street,  San  Francisco 
Phone   Prospect   456 

Sales  Agents: 

THE    JOHN    DOUGLAS    CO.. 
Sanitary    Plnmbtns:    Snppllea 
"Babcock"    Hlsb    Efficiency    Gu 
F^ajmaoe* 
Rudd     Gas     Water     Heater* 
Humphrey    Radiantflre.    Etc. 

Industrial  Light  and  Power  Installations 
Steam  and  Hot  Water  Heating  Systems 

ff^e   supply,    install   and    repair   everything 
Plumbing,  Heating  and  Electrical 


Klnrsm  QIcnHtntrttnn  l^portH 

Issued  every  buainess  day  of  the  year.  Furnishes 
advance  Information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  In  your  territory,  ad- 
vising class  of  work  in  which  you  are  Interested. 
818   MISSION    STREET  SAN    FRANCISCO 


Reinhart  Lumber  and  Planing  Mill  Company 

GENERAL   LUMBER   TARD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 
General    Mill    and    Cabinet    Work,    Stock    Door*.    Saab 

F*rame*   and    Mopldiwgw  

JERROLD  ATB.  *  VARJIDVBLD  AT& 

Mission   901->01-t01-*04  San  I'rsnelso* 
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Office 

210  American  Bank  Building,  S.  F. 
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San  Francisco        Oakland 
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Are  You  Ready 

for  the  Building  Boom, 
of  1925 

*> 


Stop  in  at  Our  Showrooms  and  Inspect  the  Best 
and  Most  Up-to-Date  Contractors  "Labor  Sav- 
ing" Machinery  and  Supphes. 

KOEHRING   DANDIE— Light  Building  Mixers. 

KOEHRING — Heavy  -  Duty  Building  Mixers,  Pavers,  Gasoline 
Shovels,   Cranes,  Excavators,  Bar  Benders  and  Bar  Cutters. 

AMERICAN — Hoisting  Engines,  Derricks,  Crabs,  Winches,  Blocks, 
Sheaves,  Genuine  Crosby  Clips. 

BEACH — Wood  and  Iron-Frame  Saw  Tables  (belt,  gasoline  or  mo- 
tor driven). 

C.  H.  &  E.— Portable,  Gasoline-Driven  Saw  Tables,  Hoists,  Mor- 
tar Mixers  and  Pumps. 

WAUKESHA— Gasoline  Power  Units. 

STERLING— Wheelbarrows  and  Concrete  Carts. 

WYOMING— Red  Edge  Shovels. 

PARKS — Portable  Belt  and  Engine-Driven  Woodworking  Ma- 
chinery. 

HANDY— Sack  Cleaners,  Balers,  Baling  Wire. 

BULL  DOG— Timber  Fasteners. 

CINCH    ANCHORS— For  Concrete,  Brick  and  Stone  Fastenings. 


HARRON,  RICKARD 
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Building  and  Engineering  News — 1900  To  1925 


Twenty-flve  years  ago — Building  and 
Engineering  News  —  an  eight-page 
"infant"  made  its  entry  into  the  Build- 
ing World — the  offspring  of  a  greater 
pubUcation — Daily  Pacific  Builder — 
now  in   its   thirty-fifth  year. 

To  summarize  the  birth,  growth  and 
development  of  Building  and  Engineer- 
ing News  without  incorporating  a  brief 
history  of  the  pioneering  of  its  com- 
panion publications  would  not  be  just 
to  those  who  assisted  in  making  them 
nor  to  those  who  have  been  advertisers, 
subscribers  and  readers  since  the  first 
and    up   to    the   present   issue. 

Pacific  Builder  Established 

During  the  year  1870  in  the  city  of 
Portland,  Oregon,  the  Pacific  Builder 
made  its  first  appearance  as  a  monthly 
publication  under  the  guidance  of  W. 
H.   Purtell. 

Success  attended  "Pacific  Builder" 
from  the  start  and  in  a  brief  space  of 
time  it  was  necessary  to  issue  tlie  pub- 
lication as  a  weekly  in  which  form  it 
was  continued  for  many  years. 

In  1885.  the  publisher  concluded  that 
a  wider  field  existed  for  his  publica- 
tion in  California  and  arrangements 
were  perfected  for  moving  the  plant 
to  San  Francisco.  This  was  accom- 
plished without  interruption  in  publi- 
cation. 

Success  smiled  upon  the  venture  in 
California.  The  newcomer  from  Port- 
land instantly  sprang  into  popular 
favor  and  in  order  to  supply  an  in- 
sistent demand  the  "Builder"  was 
changed  from  a  weekly  to  a  daily  pub- 
lication. 

On-nership  Changes 

However,  due  to  poor  health,  the 
publisher  was  compelled  to  seek  rest 
and  in  1899  the  ownership  was  trans- 
ferred to  G.  A.  Wright,  San  Francisco 
architect  and  L.  A.  Larsen.  Mr.  Wright 
undertook  the  work  of  the  Editorial 
Department  and  Mr.  Larsen  assumed 
responsibility  for  the  business  and  ad- 
vertising  end   of  the   enterprise. 

The  pressure  of  architectural  work, 
however,  caused  Mr.  Wright  to  sever 
his  connection  with  the  pubUcation  and 
iho  entire  ownership  passed  into  the 
hands  of  his  partner,  Mr.  Larsen,  who 
had  long  contemplated  a  confidential 
daily  construction  news  service  cover- 
ing the  more  important  centers  of 
the  Pacific  Coast. 

Larsen  Reports  Established 

Early  in  1899  a  demand  for  such  a 
service  was  evident  and  the  daily  news 
report  was  launched  under  the  name 
of  the  "Larsen  Advance  Construction 
Reports."  Assisted  by  a  capable 
reportorial  force  and  with  wide-awake 
correspondents  in  distant  fields  the 
service  met  with  instant  favor  in  the 
Pacific  Coast  section  and  Eastern 
points   as   well. 

However,  due  to  heavy  financial  ex- 
penditures in  maintaining  a  staff  of 
news-gatherers,     long    distance     phone 


Twenty-flve  years  ago  Build- 
ing and  Engineering  News — then 
known  as  Building  and  Indus- 
trial News — an  eight-page  week- 
ly— made  its  entry  into  the 
Building    World. 

For  twenty-five  years  Build- 
ing and  Engineering  News  has 
held  the  pace  in  the  "March  of 
Progress"  following  the  Archi- 
tect, the  Engineer,  the  Contrac- 
tor and  the  Materialman,  keep- 
ing one  informed  as  to  the  ac- 
tivities of   the  other. 

From  an  eight-page  publica- 
tion— Building  and  Engineering 
News — ever  striving  to  meet  the 
requirements  of  those  engaged  in 
the  construction  business,  has 
grown  from  the  eight-page  field 
to  a  regular  forty-two  page 
weekly  with  the  promise  of  an 
additional  eight  pages  in  the  im- 
mediate future. 

Features  not  incorporated  in 
many  of  the  leading  construction 
journals  of  the  United  States 
have  been  added  to  its  columns 
and  preparations  are  being  made 
for  additional  features  which  will 
place  Building  and  Engineering 
News  on  a  plane  with  the  more 
important  journals  of  its  type 
throughout    the    country. 

In  an  effort  to  build  up  a  big- 
ger and  better  publication — one 
worthy  of  the  recognition  of  the 
building  interests — arrangements 
are  being  completed  whereby  a 
more  complete  review  of  Pacific 
Coast  construction  activities  will 
be  published  each  week.  Addi- 
tional correspondents  will  be 
stationed  at  central  points  who 
will  be  constantly  on  the  job  to 
furnish  up-to-the-minute  data 
on  all  matters  affecting  the  con- 
struction industry.  These  reports 
will  be  compiled  on  arrival  for 
publication  in  the  issue  follow- 
ing their  receipt.  Reports  will 
be  timely,  accurate  and  plentiful. 


service,  etc.,  it  was  found  that  a  daily 
service  would  not  be  profitable  to  .'he 
publisher  unless  the  information  could 
be  used  in  some  way  other  than 
through  one  channel,  thereby  produc- 
ing larger  financial  returns. 

Birth   of  B-E   IVen.s 

It  was  at  this  period  that  Building 
and  Engineering  News  (Building  and 
Industrial  News)  was  established.  The 
publication  was  then — as  is  now — a 
complete  weekly  review  of  the  Larsen 
Advance    Construction    Report    service. 

This  weekly  compilation  of  Pacific 
Coast  construction  projects,  under  one 
cover,  proved  what  the  construction 
interests  desired  and  Building  and  En- 
gineering   News    prospered. 


With  the  death  of  Mr.  L.  A.  Larsen, 
the  publisher,  in  December,  1920,  Build- 
ing and  Engineering  News  and  its 
companion  publications  were  taken 
over  by  his  widow,  who  continued  the 
business  for  three  years  when  the 
ownership  passed  into  the  hands  of  the 
present  owners.  The  Mercury  Press. 

Without  a  house  to  house  canvass 
the  growth  and  development  of  Build- 
ing and  Engineering  News,  both  in 
size  and  circulation,  has  been  steady. 
Additional  features  added  to  the  col- 
umns from  time  to  time  and  the  cover- 
ing of  a  larger  territory  has  increased 
the  working  forces  of  the  publication 
— and  its  companion  publications — from 
some  ten  to  sixty-five  persons,  these 
comprising  the  business  and  advertis- 
ing departments,  news-gathering  and 
mechanical    departments. 

News  Gathering  System 

Truly  it  is  an  easy  task  to  keep  in- 
formed as  to  the  developments  in  the 
construction  field  when  the  informa- 
tion comes  to  one  from  the  printed 
page.  Few,  if  any,  of  our  readers  are 
aware  of  the  tremendous  task  it  is 
to  follow  construction  information 
from  the  time  the  work  is  contemplated 
up   to   the   time   of  completion. 

Every  effort  is  made  to  secure  an 
early  report.  Newspapers  from  every 
section  of  the  Pacific  Coast  are  care- 
fully checked  and  construction  items 
clipped.  These  are  turned  over  to  the 
news  department  for  confirmation  and 
indexing  and  a  preliminary  report  is 
sent  out  on  the  subject.  A  letter — or 
phone — if  possible  immediately  follow 
in  an  effort  to  secure  additional  in- 
formation together  with  details  as  to 
the  progress  of  plans,  the  time  bids 
are  desired,  etc.,  each  following  in 
order  until  a  contract  is  let  on  the 
work. 

Gathering  such  information  com- 
mands an  active  news-gathering  force 
working  from  twelve  to  sixteen  hours 
a  day.  The  daily  newspaper,  carrying 
in  its  columns  anything  from  a  mur- 
der to  a  comic  strip  and  from  the 
capture  of  a  rum  runner  to  a  column 
or  more  of  births,  marriages  and 
deaths — has  a  wide  field  to  work  from 
in  order  to  fill  space — but — not  so  with 
the  trade  publication,  and,  particular- 
ly   so   with   a   construction   journal. 

News — reliable  news — must  be  ob- 
tained. In  the  construction  business — 
every  item  means  money.  In  the  gen- 
eral newspaper  business — it  is,  more 
or   less,    a   niatter   of   information. 

I<Mling  Systems 

Building  and  Engineering  News  after 
first  securing  a  report  on  a  project 
either  via  the  newspaper  or  an  inter- 
view with  an  architect,  engineer,  con- 
tractor or  owner — prepares  a  file  check 
which  keeps  the  news  department  in 
constant  touch  with  the  prime  mover 
of  the  job  so  that  reports  are  given 
at  each  stage  of  the  undertaking. 
These  follow  in  order — contemplated 
or  plans  being  prepared — bids  wanted 
— bids    opened — action   on   bids.      Every 
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effort    is    made    to    follow    each    project 
in    the   stages   named. 

Senlce    Pays 

That  service  in  Quantity  and  Quality 
pays  is  shown  in  the.  fact  that  Build- 
ing and  Engineering  News  is  fast  be- 
coming the  recognized  construction 
publication  in  Northern  California  and 
is  gradually  making  its  way  unso- 
licited through  every  section  of  the 
Pacific  Coast. 


During  its  pioneering  and  in  later 
years  the  following  publications  were 
ab.sorbed  by  Building  and  Engineering 
News:  The  California  Architect,  The 
Industrial  News  of  Alameda  County, 
The  Builder  and  Contractor,  The  In- 
dustrial News  and  The  Western 
Builder. 

Co-operation    Desired 

Building  and  Engineering  News  is 
ever  striving  to  make  a  bigger  and 
better  publication  for  the  construction 
interests.     The  publishers  hope  to  issue 


a  journal  meeting  with  the  approval  /*t 
every  branch  of  the  construction  in- 
dustry. 

Hence,  it  is  requested  that  architects, 
engineers  and  contractors  co-operate 
and  advise  when  they  are  preparing 
plans  for  a  project,  when  bids  are  de- 
sired or  a  contract  awarded.  With 
such  co-operation  Building  and  En- 
gineering News  can  issue  a  publication 
not  only  meeting  with  the  approval  of 
Pacific  Coast  interests  but  to  those 
throughout  the  entire  United  States 
as    well. 


Bre\ities    of    Twenty-five    Years    Ao^o 


FROM    B.   &   E.   NEWS  PILES  OF  25  YEARS  .^VGO 


Building  statistics  are  the  best  evi- 
dence of  a  city's  prosperity.  San  Fran- 
cisco building  operations  from  1888 
to  189&,  according  to  year,   follow: 

1888     $7,454,325 

1889     8,100,354 

1890     9,867,845 

1891      9,790,800 

1892     5,740,353 

1893     5,528,537 

1894      4,760,000 

1895     6,382,768 

1896      5.437,184 

1897      4,205.699 

1S98      3,225,738 

1899      4,142,404 

The  Builders'  Association,  318  Bush 
street,  San  Francisco,  elected  the  fol- 
lowing officers:  President,  C.  P.  Moore, 
vice-president,  Charles  A.  Day;  re- 
cording secretary,  Charles  M.Lindsay; 
financial  secretary,  G.  G.  Gillespie; 
treasurer,  F.  W.  Kern;  executive  com- 
mittee, Valentine  Franz,  Wm.  Horst- 
meyer,  F.  H.  Masow,  J.  D.  Hannah,  J. 
E.  Mallory,  A.  Guilbert  and  Carl 
Krecker. 

The  Briggs  Building,  Thirteenth  and 
Clay  streets,  Oakland,  is  undergoing 
construction  from  plans  of  Architect 
D.  F.  Oliver.  The  first  story  is  of 
steel  construction  with  cast  iron  front 
and  the  second  and  third  stories  of 
brick.      The   cost  is   $8,153. 

Architect  Cahill's  scheme  for  beauti- 
fying Market  street  and  opening  up  on 
to  that  thoroughfare  both  the  City 
Hall  and  Post  Office  was  meeting  with 
"universal  approval  and  ever  growing 
endorsement  that  such  an  original  and 
ingenious    scheme    deserves." 

A  "handsome"  public  school,  con- 
taining 8-classrooms  was  completed  at 
Fruitvale,  at  a  cost  of  $11,000. 

Foresters  Lodge  of  Stockton  plans 
construction  of  a  lodge  building.  Will 
be  three  stories,  41  by  100  feet,  costing 
$20,000. 

Architect  Emil  Schacht  (Portland, 
Ore.),  has  had  a  very  successful  year 
and  will  begin  the  new  year  with  con- 
siderable   work    in    prospect. 

Architect  J.  W.  Krause  (Los  Angeles) 
has  prepared  plans  for  extensive  alter- 
ations and  additions  to  the  building 
formerly  occupied  by  the  Blackstone 
Department  Store. 


Inland  Telephone  Company  will  erect 
an  $80,000  business  building  in 
Spokane,  Wash. 

W.  W.  Worden  of  the  firm  of  Clinton 
E.  Worden  Co.,  manufacturing  drug- 
gists of  San  Francisco,  completed  a 
$17,000  residence  in  Oakland.  Archi- 
tect D.  F.  Oliver  of  Oakland  designed 
the  building. 

A.  S.  Fox  intends  to  erect  a  $5,000 
house    at    Colton,    Calif.,    soon. 

Radkin  &  Kamp  of  Fresno  are  talk- 
ing of  adding  another  story  to  their 
block. 

Seattle  building  permits  for  the  year 
1899  total  $1,315,000  as  compared  with 
$824,330  in  1898.  Substantial  business 
blocks  and  residences  were  features  of 
the   year's   operations. 

The  San  Francisco  Builders'  Ex- 
change installed  the  following  officers: 
President,  S.  H.  Kent;  vice-president, 
D.  McPhee;  secretary,  Jas.  A.  Wilson; 
treasurer,  E.  B.  Hindes;  directors,  T. 
Elam.  Thos.  Butcher,  E.  L.  Snell,  T.  Mc- 
Lachlan,  Tim  Sullivan.  G.  V.  Daniels 
and  J.  R.  Tobin. 

Reigle  &  Jamison  announce  they 
have  become  members  of  the  Builders' 
Association    and    Builders'    Exchange. 

Los  Angeles  building  operations  for 
year  1899  total  1,705  permits  for  im- 
provements  valued   at    $2,197,887. 

The  Moreland  Notre  Dame  Academy 
at  Watsonville  was  completed  from 
plans   of  Architect  W.   H.   Weeks. 

One  of  the  most  important  improve- 
ments projected  this  year  is  the  $40,- 
OOO  mansion  for  the  Governor  of  the 
State. 

The  Public  Library  trustees  of  Pasa- 
dena vote  to  erect  a  new  library  build- 
ing to   cost   $5,000. 

1'he  Sonoma  County  Grand  Jury 
recommends  erection  of  modern  jail 
building   in   Santa   Rosa. 

Contractors  Kidder  &  Cooper  erected 
at  $4,600  eleven-room  residence  on 
Benvenue  Ave.,  Berkeley,  Cal.,  "the 
style  of  architecture  adopted  being  the 
Dutch." 

Construction  has  been  started  on  the 
new  hall  of  justice  at  San  Francisco. 
The  building  is  being  erected  under  a 
statute  passed  by  the  last  Legislature 
and    "is    an    imposing    and    up-to-date 


structure."  Shea  &  Shea,  "the  dis- 
tinguished architects,"  designed  the 
building.  Bateman  Brothers  have  the 
general   contract. 

Fresno  county  enjoying  an  active 
building  season.  Home  building  leads 
all    construction. 

James  McCudden  of  Vallejo  com- 
pleter three  modern  residences  in  York 
street,    Vallejo,    Cal. 

Mons.  E.  Bernard  of  Paris,  France, 
arrived  in  S-an  Francisco  to  prepare 
plans  for  the  new  University  of  Cali- 
fornia Buildings  at  Berkeley,  he  being 
selected  as  the  re.sult  of  a  competition 
held  in  which  architects  of  the  world 
took  part.  Mrs.  Phebe  A.  Hearst  pro- 
vided funds  for  the  architectural  plan. 
Judges  in  the  competition  were:  J.  B. 
Reinstein,  John  Belcher,  Walter  Cook, 
J.   L.   Pascal  and  Paul  Wallot. 

Los  Angeles  experienced  quite  a 
boom  in  engine  houses  during  the  year, 
improvements  which  were  much  needed. 


.\DVERT1SERS    OF      TWENTY- 
FIVE    YEAR.S   AGO 


In  looking  over  the  year  1900  issues 
of  Building  and  Engineering  News  one 
begins  to  wonder  what  has  become  of 
all  the  old  timers  in  the  construction 
field.  While  many  of  them  are  still  in 
the  running  others  have  slipped  quiet- 
ly into  the  by-ways  of  the  highway  of 
progress. 

Among  the  more  important  construc- 
tion firms  and  supply  houses  carrying 
advertisements  in  Building  &  Engi- 
neering News  in  its  infancy,  we  men- 
tion: Grant  &  Co.,  asbestos  goods; 
San  Francisco  Cornice  Works;  West 
Coast  Wire  &  Iron  Works;  Empire 
Plaster  Co.;  Erode  &  Clark  Iron  Works 
Western  Iron  Works;  Pacific  Refining 
&  Roofins  Co.;  A  Knowles  (plasterer); 
D.  S.  Cartwright,  (teaming);  King 
Planing  Mill;  G.  A.  Wright  (building 
quantities,  valuations  and  arbitrations) ; 
Parafflne  Paint  Co.;  .Tngerson  &  Glaser, 
(art  glass);  A.  W.  Pike,  (slate  and 
tile  products);  California  Duplex  Win- 
dow Co.;  Sperry  Wire  &  Iron  Works; 
Smith  &  Young,(building  specialties); 
Henry  Gervais  (marble-mosaic);  T.  N. 
Furlong  (cement  wash  trays)  ;  G.  Risch- 
muUer,  (door  openers);  Allen  and 
Looney,  (plumbers)  ;W.  Morgan  &  Co.. 
(heating,  ventilating  and  sanitary  en- 
gineer); Nonpareil  Instantaneous 
Water  Heater  Co;  Terrill  Bros.  &  Co., 
(tile);  Chas.  J.  Waterhouse  (building 
materials);  Taylor  &  Koelzer,  (ma- 
chine and  brush  whitewashing);  West- 
ern Wire  Works;  Braida  .&  Pasquali. 
(mosaics);  Townley  Bros.,  (mill  work); 
B.  Johnson,  (grilles  and  fret  work); 
Lowry   &   Daly    (art   tile  and   mantels). 
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of  Market  street,  on 
San  Franoiseo's  second  main  artery — 
which  is  the  fastest  KTowing  thorouKh- 
fnre  in  the  city.  Within  one  block  of 
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the    San   F*ranciseo  Builders*  Kxcban^e. 
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nK  the  home  of 
■ring  Kews  on  the 
■isco  Bulletin  has 
[|f  a  .tl750,«N>0  plant 
and  nithin  'HW  yards  West  is  located 
the  home  of  the  San  Francisco  Chroni- 
cle— the  Ijitest  :ind  most  modern  news- 
paper plant  in  the  world. 


Kast,    the 
starteil  c< 


I'hc    above    picture    shnws   the    home    of 
Building  and  EngineerinK  Xews  and 
its   c<inipanion    publications.      The 
day    operating    forces    compris- 
ing   the    otBce,    news    and    me- 
chanical    dep:irtmeiits     are 
also  sbo»n.      Night  forces 
and  out-of-town  corres- 
pondents  are    not    in- 
cluded       in        the 
group. 


mm 


J.    p.    FAURELIj 


J.    E.    ODGERS 
Advertising    Manager 
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The  San  Francisco  Builders'  Exchange 


By    S.    A.    .Sfheiirk,   Assistant    SetTetarj'. 


The  Builders'  Exchange,  while  in- 
corporated in  July  of  1890,  had  its  date 
from  the  early  history  of  our  State, 
at  which  time  buildings  were  erected 
by  men  who  undertoolc  the  whole 
structure  from  basement  to  roof,  but 
gradually  as  the  science  of  construc- 
tion progressed,  the  specialist  began 
to   take   his    place   and    the    crafts   were 

introduced,    as    the    carpenter,    the    ma- 
son,    the     plasterer,     the     plumber,     the 

painter,    etc.,    and    gradually    came    into 

their   own. 

These    different    groups    of   the    great 

building     fraternity     established     their 

headquarters   at   various 

locations,  which  condi- 
tion   prevailed  for  a  time. 

Finally  in  June  of  1890  it 

was    decided    to     gather 

all    cf    the    elements    of 

the     building     into     one 

body,    called   The    Bu.ld- 

srs'      Exchange,       where 

the  architect,  the  owner, 

the     prospective    builder 

and     the     material    man 

could  meet  and  inter- 
view   the   contractors    of 

the  various  departments 

of      construction,      at      a 

given  time,  avoiding  the 

loss    of    time    occasioned 

by   having   to  visit   their 

r  a  r  i  o  u  s  headquarters, 

this   leading    to   a   group 

of  men  meeting,  presided 

over     by     W.     Miller     as 

chairman,     with     C.      C. 

Terrill,     secretary,     who 

nominated     and     elected 

the  first  Board  of  Direc- 
tors of  The  Builders'  Ex- 
change, which  Avas  in- 
corporated on    the    .5th 

day    of    July,    1890    with 

headquarters  at  330  Pine 

St.,    having   for    its    first 

Board  of    Directors: 

President,    C.    C.    Terrill. 

(carpenter);    Vice    Pres.. 

W.  N.  Miller,  (millman) ; 

Secretary,  M.  J.  Dono- 
van, (painter);  Treas- 
urer,     A.      M.      Starbird. 

(lumber);  Directors,  Jas. 

R.     Wilcox     (carpenter), 

J.    F.   Riley    (mason   and 

builder),      J.     K.      Firth 

(steel    construction),    C. 

C.  Morehouse  (plaster- 
er),     A.      Hosmer      (cut 

stone),       \Vm.       Ch-onan 

(sheet    metal). 

The    Builders'      Exchange      prospered 
having    fulfilled    its    purpose    and    grew 

in  numbers  until  a  change  was  made 
to  314  Montgomery  St.,  occupying  the 
second  floor  of  that  building.  But  still 
the  quarters  were  found  too  small  and 
the  Exchange  moved  and  cccupied  the 
entire  ground  floor  of  16  Post  St..  re- 
maining there  until  a  new  building 
was  erected  at  Mission  and  New  Mont- 
gomery Streets.  Leaving  here  for  the 
Fire  House  building  at  108-110  Jessie 
St.,  a  building  of  three  stories  and 
basement  all  occupied  by  the  Exchange. 
where  we  continued  our  growth  and 
activities  until  April  18.  1906  when  40il 
strong  we  found  ourselves  without  a 
home,  as  were  many  thousands  more. 
Within  two  or  three  days  a  store  was 
found  on  Divi.sadero  Street,  where  open 
house  was  held  until  a  site  was  located 
and  a  temporary  building  erected  at 
i;26    Oak    St.    Here    we    took    a    leading 


part  in  the  rebuilding  of  our  city,  while 
doing  so.  finding  time  to  secure  a  loca- 
tion and  erecting  a  building  between 
Jessie  and  Stevenson  St.  east  of  Third, 
with  the  Exchange  on  Jessie  St.  and  a 
three-story  and  basement  building  on 
Stevenson  Street,  containing  68  offices 
and  four  stores.  Here  we  have  re- 
mained for  the  last  18  years  or  since 
1907,  with  many  ups  and  downs,  with 
plenty  of  work  and  also  taking  our 
part  in  the  responsibilities  of  our  coun- 
try, state  and  city,  but  with  all  find:ng 
a  little  time  to  play,  in  our  annual  ban- 
quets,   our    smokers    and    l>uilders    out- 


■4>r;ve,  President,  San  Franoisco  Builders*  Exchange 

ings — taking    time    to    meet    and    know       the   pre 
one   another    outside   of  business.  passed. 

Our  strength  had  steadily  increased 
until  in  1921  the  Building  Industries 
Ass'n.  amalgamated  with  The  Builders' 
Exchange  and  so  from  a  hand  full  of 
earnest  builders  as  a  nucleus  in  1890, 
we  now  have  nearly  1000  members  en- 
rolled, and  as  responsibilities  increased 
so  we  have  taken  more  active  part  in 
our    laws    and    affairs. 

We  have  purchased  and  own  a  prop- 
erty at  Fifth  and  Minna  Streets,  75 
feet  on  Fifth  Street  and  265  feet  on 
Minna  Street,  one-half  block  from  the 
United  States  Mint. 

But  in  all  these  growths,  we  must  not 
forget  the  many  loyal  men  who  have 
stord  shoulder  to  shoulder  through 
thick  and  thin  with  The  Builders'  Ex- 
change and  have  now  answered  the 
call  and  enrolled  on  the  records  of 
"The    Great    Master    Builder". 


But  new  members  and  new  responsi- 
bilities continue  presenting  themselves 
and  the  members  are  welcomed  and  the 
responsibilities  accepted  and  met  as 
they  come,  so  when  in  1920  and  1921 
the  fact  presented  itself  that  for  the 
sake  of  our  Country,  our  State  and  City 
and  our  Citizens  we  must  do  something 
to  combat  conditions  that  had  become 
unbearable.  The  Builders'  Exchange 
in  conjunction  with  a  great  group  of 
public  spirited  men  and  women 
launched  the  American  Plan,  which  is 
defined  l)y  our  late  co-worker  and 
leader.  Max  Kuhl,  as  follows:  "The 
American  Plan  is 
the  working  s  i  de  by 
side  of  union  and  non- 
union men,  and  in  the 
event  the  union  men  will 
not  work  with  the 
non-union  men,  then 
the  employment  of  non- 
union   men    only." 

After  a  hard  and  bit- 
ter struggle  of  many 
months  with  loss  of  time 
and  money  by  the  group 
of  faithful  men  and 
women  who  carried  the 
brunt  of  the  great  en- 
deavor from  the  early 
part  of  1921  even  to  the 
present  time,  it  has  at 
last  been  made  possible 
for  the  American  citizen 
to  work  at  his  chosen 
trade,  if  he  will,  irre- 
spective of  any  affilia- 
tion and  for  the  con- 
tractor and  owner  to 
duct  their  affairs  with  a 
fair  amount  of  confi- 
dence in  the  outcome 
and  all  praise  is  due  the 
faithful  and  public  spir- 
ited men  and  women  in 
and  out  of  The  Builders' 
Exchange  and  the  ear- 
nest efforts  of  our  offi- 
cers, who  have  not  hesi- 
tated to  share  their 
time,  money  and  intel- 
lects   for    a    principle. 

And    no-w    as    we    plan 
and    prepare    for    a    per- 
manent   home,    we    feel 
of  the     years     that     have 
passed,    even      though      it      still      spells 
self-denial      and       loyalty,      we      know 
these  are  ours  and  we  will  triumph. 

Some  years  ago  we  took  part  in  or- 
ganizing a  State  wide  Builders'  Ex- 
change, of  which  J.  D.  McGilvray. 
our  President  at  that  time.  was 
the  first  President,  and  now  we 
congratulate  ourselves  that  under  the 
present  Board  of  Directors  of  our 
Builders'  Exchange,  a  Board  of  Direc- 
tors which  has  piloted  us  through  the 
last  strenuous  years  of  our  history. 
viz:  President.  W.  H.  George:  First 
Vice  President,  Emil  Htgberg;  Second 
Vice  President,  D.  J.  Sullivan;  Third 
Vice  President,  James  H.  Pinkerton; 
Secretary,  R.  J.  Forbes;  Treasurer, 
Alexander  Mennie;  Directors:  J.  D. 
McGilvray,  C.  G.  Berg,  Jas.  B.  Keenan, 
Chas.  W.  Gompertz,  Geo.  L.  Brown. 
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San  Francisco  Under  the  American  Plan 


The  American  Plan  came  into  ex- 
istence in  San  Francisco  in  1921  as  the 
result  of  a  strilte  instituted  by  the 
building  trades  unions  against  the 
award  of  a  board  of  arbitration  which 
the  unions  had  joined  in  selecting  and 
whose  decision  they  had  agreed  in  writ- 
ing to  accept.  This  strilte  ended  by  the 
union  men  voting  in  defiance  of  the 
advice  of  their  leaders  to  return  to 
worlt  under  the  American  Plan  in  Sep- 
tember of  1921.  Thus  the  American 
Plan  has  been  in  full  force  and  effect 
in  the  building  trades  in  San  Francisco 
for  a  little  more  than  three  years.  It 
is  well,  therefore,  to  cast  up  a  bal- 
ance and  see  just  what  has  been  ac- 
complished   in    that    time. 

Building     lncr«4ases 

The  growth  and  prosperity  of  a  city 
are  indicated  largely  by  its  record  in 
building.  For  the  year  1920,  which 
was  the  year  just  preceding  the  city- 
wide  building  trades  strike  and  the 
institution  of  the  American  Plan, 
building  permits  amounted  to  $26,729.- 
992.  For  1921  when  union  conditions 
still  prevailed  up  to  about  September 
1st,  building  permits  totaled  $22,244,- 
672.  In  1922,  which  was  the  first  full 
year  during  which  American  Plan  con- 
ditions obtained  in  the  building  in- 
dustry, building  permits  increased 
something  like  85%  or  to  $45,327,206. 
The  year  1923  showed  an  increase  over 
these  figures  of  considerably  more 
than  a  million  dollars.  In  1924,  which 
is  San  Francisco's  banner  year — ex- 
ceeding even  1907,  the  permits  am  unf- 
ed   to   the    splendid   total    of   $57,852,973. 

The  yearly  record  of  building  per- 
mits issued  in  San  Francisco  from  1906 
to   date,   is  as  follows: 

1906    (Part    of   year    union 

conditions)     $34,947,386. 

1907  Union    Conditions     $56,578,814 

190&        "                 ■'                31,663,341 

1909  '■        "       26,184,068 

1910  "       "       20,508,556 

1911  "       ■•       20,915,474 

1912  "       "       23,338,563 

1913  •'       "       21,073,264 

1914  ••       ■•        28,177,563 

1915  "  "  13,990,704 

1916  "  "  18,837,173 

1917  "  "  15,635,319 

191S  "  "  7,924,319 

19191  •'  "  15,163,242 

1920  "  "  26,729,992 

•1921  •■  "  22,244,672 

1922  American   Plan   conds.      45,327,206. 

1923  ...." " "..       46,676,079. 

1924     •■ " "..       57,852,973. 

•Union   conditions   first   8   months. 

Labor    Strilces    Costly 

Labor  strikes  are  costly  to  the  whole 
community,  not  merely  to  the  partic- 
ular industry  involved.  The  United 
States  Bureau  of  Labor  Statistics  re- 
ptrts  8,081  strikes  in  the  United  States 
for  the  eight  years  from  1916  to  1924. 
This  government  bureau  estimated 
that  on  a  conservative  basis,  these 
strikes  had  caused  a  total  loss  in  dol- 
lars and  cents  to  the  workers,  em- 
ployers and  to  the  public  of  over 
twelve  and  one-half  billion  dollars. 
This,  according  to  the  Bureau,  is  equal 
to  two-thirds  of  all  the  savings  de- 
posits in  the  United  States  banks  and 
is  more  than  one-half  of  the  whole 
public  debt  of  the  United  States,  in- 
cluding war  issues.  In  1923  there 
were  over  700  strikes  in  the  United 
States,  with  a  total  loss  estimated  at 
$703,000,000.  In  this  same  year  there 
were  46  strikes  reported  in  California. 
Only  5  of  these  occurred  in  San  Fran- 
cisco and  they  were  of  short  duration 
and   all    resulted    in    the    establishment 


By    Albert    E.    Boynton,    Maiiagliigr    Di- 
rector,   Industrial   Association    of 
San    Fi-ancisoo 


of  the  American  Plan.  In  the  year 
1921,  the  closed  union  shop  prevailed 
largely  in  San  Francisco  during  the 
first  eight  months.  In  that  year  there 
were  22  strikes  reported  involving 
12,000  men  at  an  estimated  loss  to 
the  public  of  $22,500,000.  In  1922  there 
were  11  strikes  involving  1590  men, 
with  an  estimated  loss  of  $5,375,000. 
In  1923  the  number  of  strikes  had  been 
reduced  to  5,  involving  an  estimated 
loss  of  $2,490,000.  In  1924  there  were 
only  4  small  strikes  involving  some 
340  men  with  an  estimated  loss  to  the 
workers,  employers  and  the  public,  of 
:mly    $68,000.00. 

Labor    Doiniination 

It  is  interesting  to  recall  that  for 
50  years  prior  to  1921,  in  fact  from 
the  days  when  Dennis  Kearny  held 
forth  on  the  sand  lots  of  San  Fran- 
cisco, against  the  encroachments  of  the 
Chinese,  the  community  was  under  the 
absolute  domination  industrially,  and 
often  politically,  of  organized  labor. 
During  only  a  comparatively  brief 
period  in  the  early  nineties  was  this 
domination  even  pirtially  thrown  off. 
By  1900,  ground  which  the  unions  had 
lost  in  the  previous  decade  had  been 
entirely  recovered  and  from  that  time 
on  through  the  next  20  years,  there 
was  a  steadily  increasing  sense  of 
power  among  the  trade-union  leaders, 
and  a  steadily  enlarging  field  of  activ- 
itj'.  During  the  course  of  the  war, 
Ijecause  of  the  highly  intrenched  posi- 
tion in  which  labor  found  itself,  every 
advantage  was  taken  of  the  shortage 
of  man-power,  with  the  result  that  at 
the  close  of  the  war  conditions  in  all 
lines  of  industrial  endeavor  had  be- 
come   almost    intolerable. 

A  brief  re.sume  of  conditions  exist- 
ing in  San  Francisco  for  the  quarter 
century  preceding  the  establishment  of 
the  Industrial  Association  and  the  in- 
stitution of  the  American  Plan  is  as 
follows: 

None  but  the  son  of  the  journeyman 
plumber  could  be  apprenticed  to  the 
plumbing  trade,  and  for  fifteen  years 
only  fifteen  apprentices  had  been  ad- 
mitted to  the  business.  No  doors,  sash, 
or  mill  work  of  any  kind  could  be 
erected  in  San  Francisco  unless  it  bore 
the  union  stamp,  which  meant  that  any 
equall.v  good  product  manufactured 
under  open-shop  conditions  in  the 
northwest  could  not  be  used  in  San 
Francisco  unless  it  was  "dummied" 
through  the  mill.  That  is,  unless  each 
piece  was  put  through  the  same  mo- 
tions and  machinery  that  it  would  have 
to  have  been  put  through  in  the  first 
place  had  the  job  been  manufactured 
In  San  Francisco. 


Agent's   Decree 

The  hod  carriers  claimed  that  no 
materials  relating  to  their  craft,  which 
included  rock,  sand,  gravel,  lime,  plas- 
ter, cement,  brick,  tile,  terra  cotta, 
etc..  could  be  moved  from  delivery 
trucks  into  buildings  under  construc- 
tion except  l)y  members  of  their  own 
organization.  This  rule  was  rigidly 
enforced  even  though  hod  carriers  were 
unavailable;  and  materials  had  to  lie 
for  a  considerable  length  of  time  ex- 
posed to  the  weather.  On  one  occa- 
sion a  load  of  building  tile  was  de- 
livered to  a  building  under  construc- 
tion and  unloaded  in  the  street  adja- 
cent to  the  Job.  This  street  was  also 
occupied  by  car  tracks,  and,  under 
local    ordinances,    the    tile    had    to    be 


more  than  three  feet  from  the  track. 
This  ordinance  was  not  observed  by 
the  company  delivering  the  material, 
and  it  was  necessary  to  move  the  tile 
into  the  building.  A  large  corps  of 
laborers  were  working  on  the  job  on 
Saturday  afternoon  (a  time  at  which 
hod  carriers  refused  to  work  under  any 
circumstances  whatsoever)  and  these 
men  were  employed  to  move  the  tile 
into  the  building.  On  Monday  morn- 
ing when  the  hod  carriers  came  back 
to  work  and  discovered  the  situation, 
they  refused  to  move  one  pound  of  ma- 
terial of  any  sort,  or  to  carry  a  single 
brick  or  hod  of  mortar,  until  their 
business  agent  had  had  an  opportunity 
to  .  visit  the  job.  The  business  agent 
decreed  that  all  of  the  material  must 
be  returned  to  the  street  by  members 
of  his  organization  and  it  must  then 
be  again  carried  to  the  several  loca- 
tions in  the  building  at  which  it  was 
then  reposing. 

Housesmiths  would  not  permit  rein- 
forced iron  to  be  bent  by  machinery 
but  required  that  it  all  be  done  by 
hand.  Members  of  other  crafts  were 
not  permitted  to  break  a  hole  through 
the  brick  or  tile  partition  wall  for  the 
passage  of  pipes,  ducts,  or  conduits. 
A  bricklayer  must  be  called  for  this 
work  even  though  it  might  only  re- 
quire the  labor  of  a  man  for  half  an 
hour,  and  any  man  called  for  such  a 
job  had  to  be  paid  a  full  half  day  for 
his  work.  The  number  of  outlets  which 
an  electrician  could  install,  while  not 
definitely  specified  by  rule,  was  under- 
stood and  rigidly  adhered  to. 

A  similar  situation  prevailed  in  re- 
gard to  the  number  of  barrels  of  lime 
that  a  hod  carrier  "would  slake,  or  the 
number  of  bricks  that  a  bricklayer 
would  lay.  Certain  materials  were  en- 
tirely under  the  ban  because  of  the 
.fact  that  they  expedited  the  perform- 
ance of  work.  Plumbers  had  to  report 
the  number  of  fixtures  that  they  in- 
stalled per  day,  and  the  estimated  time 
to  finish  any  job  upon  which  they  were 
employed;  and  they  were  fined  in  case 
they  required  less  time  than  that  orig- 
inally set  out  in  the  reports  which 
they  made   to   the   business  agent  . 

Oostly    Flamblng 

Costly  methods  of  plumbing  installa- 
tion were  insisted  on  by  the  business 
agent  in  order  to  increase  the  length 
of  jobs.  No  master  plumber  was  per- 
mitted on  any  of  his  jobs  for  more 
than  two  hours  in  any  one  day,  and 
the  procedure  for  carrying  on  the  work 
was  generally  laid  down  by  the  busi- 
ness  agent. 

Painters  were  not  allowed  to  use 
brushes  of  more  than  a  certain  width 
even  for  the  painting  of  roofs.  Roof- 
ers "were  not  permitted  to  be  on  the 
job  one  minute  before  eight  o'clock 
even  though  it  required  from  fifteen 
to  twenty-five  minutes  to  prepare  the 
tar  roofing,  with  the  consequent  delay 
on  the  job.  No  master  plumber  was 
permitted  to  so  much  as  touch  the 
tools  of  his  trade,  nor  "were  appren- 
tices permitted  to  use  a  journeyman's 
tools  until  after  they  had  put  in  some 
two    years    on    their    apprentice    period. 

While  the  rules  here  cited  do  not  in 
any  sense  pretend  to  exhaust  the  al- 
most endless  list  of  arrogant,  sense- 
less, and  uneconomic  regulations  im- 
posed by  the  unions,  they  do  give  a 
fair  impression  of  the  situation  that 
prevailed. 

And  now  after  three  years  what  posi- 
tion does  San  Francisco  find  itself  in? 
It  finds  none  of  these  rules  in  effect. 
It  finds  itself  entirely  freed  from  any 
sort  of  union  domination  so  far  as  the 
building   trades   are    concerned.      Today 
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for  the  first  time  the  employer  is  free 
to  conduct  his  building  operations  as 
he  believes  they  should  be  conducted 
with  the  result  as  has  already  been 
set  forth  that  San  Francisco  has  gone 
through  the  greatest  period  of  build- 
ing prosperity  in  its  history.  The 
most  complicated  and  costliest  work 
that  has  ever  been  put  up  in  the  com- 
munity has  been  erected  under  strictly 
American  Plan  conditions  and  this 
stands  today  as  living  proof  of  the  ab- 
surdity of  the  pretension  that,  it  was 
impossible  to  erect  flrst-class  build- 
ings without  employing  union  mechan- 

As.sc>cjation*s    A  c^eoiupUshiiieiits 

Furthermore,  the  Industrial  Associa- 
tion  has: 

1.  Provided  impartial  machinery  for 
establishing  wages  in  building  trader, 
and  enforcement  of  wages  thus  estab- 
lished. 

2.  Maintained  free  trade  schools  for 
plasterers,  plumbers,  painters,  paper- 
hangers,  bricklayers,  tailors,  molders. 
tilesetters  and  housesmitlis;  from  which 
have  been  graduated  some  1,000  ap- 
prentices and  in  which  approximately 
700   are   still    taking    training.  2 


3.  Effectuated  American  Plan  in 
whole  or  in  part  in  the  following  in- 
dustries (in  addition  to  the  building 
industry):  Lithographic,  cigar,  shoe, 
garment,  taxicab,  metal,  warehouse, 
glass,  lumber,  hotel  and  restaurant  and 
candy.  (Furthermore  the  Industrial 
Association  has  assisted  materially  in 
maintaining  the  American  Plan  in  the 
following  other  industries:  Longshore- 
men— all  steamers  both  river  and 
ocean-going  —  street  railway,  metal 
trades,   and   shipyards). 

4.  Effected  a  plan  of  employee  in- 
surance by  means  of  which  it  has  been 
possible  for  the  first  time  to  offer  to 
building  trades  workers  group  insur- 
ance at  rates  60  to  80%  less  than  ordin- 
ary insurance  could  be  purchased,  and 
under  which  thousands  of  building 
trades  workers  have  secured  policies 
covering    death    and    total   disability. 

5.  Established  a  safety  service  to 
supplement  safety  inspection  by  the 
State  and  Municipality:  to  the  end  that 
the  hazards  of  industry  may  be  re- 
duced to  the  smallest  possible  mini- 
mum. 

6.  Maintained  a  free  employment 
bureau     which     has    placed    more    than 

.000    men    and    furnished    help    in    all 


lines    with    no    expense    either    to    em- 
ployer or  employees. 

7.  Effected  a  comprehensive  im- 
provement program  for  foundry  opera- 
tion, so  that  American  Plan  foundries 
are  rapidly  becoming  superior  to  any 
others  on  the  Pacific  Coast,  and  up  to 
standard  of  best  foundries  in  the 
United  States,  and  are  thereby  secur- 
ing work  heretofore  done  elsewhere  on 
the  Pacific  Coast  and   in  the   East. 

8.  Settled  numerous  incipient  con- 
troversies which  might  otherwise  have 
led  to   serious   industrial   strife. 

9.  Protected  the  workers'  interests, 
and  co-operated  with  workers  by  ad- 
justing their  grievances,  by  prevent- 
ing any  discrimination  between  union 
and  non-union  men;  and  by  absolutely 
enforcing  the  eight  hour  day.  good 
wages    and    decent   working   conditions. 

10.  Protected  the  public  interest  so 
thoroughly  that  while  building  permits 
have  steadily  increased  and  the  entire 
community  has  prospered  greatly  and 
progressed  rapidly,  strikes  have  been 
almost   wholly   eliminated. 

This  in  brief  is  the  record  of  the 
constructive  accomplishments  which 
the-  American  Plan  has  made  possible 
in    San    Francisco. 


n  I*aiiili'iiE;  iiiiil  i'niicrbniig  ii;; 
triiil   .\.s.«oeiati<>ii    of   Situ    Kr 


Sol I    KNtnlilislii'il    b> 
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Arguments  for  Licensing  of  Building  Contractors 


That  protection  of  the  public  against 
unscrupulous,  dishonest,  inefficient 
and  careless  persons  must  necessarily 
be  a  primary  consideration  is  unques- 
tioned. 

Efforts  of  the  State  to  give  to  the 
public  this  protection  have  brought 
.■'.bout  a  supervision  of  private  indus- 
try that  to  many  seems  extreme.  It  is 
generally  admitted,  however,  that  in 
most  instances  some  supervision  or 
control    is   essential. 

The  necessity  for  state  control  in  the 
practice  of  medicine,  pharmacy,  den- 
tistry, law,  architecture  and  engin- 
eering; of  banks  and  the  sale  of  se- 
curities, and  of  the  many  other  branch- 
es over  which  the  state  has  extended 
its  supervision  is  unquestioned  by  any 
who  have    given   the   matter   thought. 

There  have  been  no  acts  passed  by 
the  Illinois  legislature  that  would 
have  been  productive  of  greater  good 
than  those  for  the  control  of  archi- 
tecture and  engineering,  had  legis- 
lators gone  one  step  further  and  en- 
acted some  statutes  for  the  control  of 
the  builder.  As  the  matter  now  stands, 
the  protection  is  incomplete  and  large- 
ly fails  of  its  purpose. 

The  registration  of  architects  and 
engineers  leaves  no  question  that  the 
leg.slature  is  alive  to  the  hazardous 
nature  of  a  building  operation  and 
recognizes  its  public  character. 

The  Mechanics'  Lien  Law,  the  Work- 
man's Compensation  act,  and  the  many 
precautionary  measures  for  the  pro- 
tection of  the  workingman  and  the 
public  which  are  left  for  enforcement 
to  the  State  Factory  inspector,  are 
further  evidence  that  our  lawmakers 
realize  the  perilous  and  unusual  char- 
acter of  a  building  operation. 


Oi 


iiit    Taking    One    Essential 
Fimdaiuental   Precaution 


The  various  building  codes  and 
sanitary  measures  give  further  as- 
surance that  every  effort  is  be- 
ing made  to  safeguard  the  pub- 
lic health  and  welfare,  but  the  one 
great  fundamental  protection  to  which 
the  public,  the  workingman,  the  fu- 
ture occupant  of  the  building,  the  in- 
vestor, and  the  seller  of  materials  are 
entitled,  is  the  control  of  those  who 
practice  the  art  of  building  by  a  Li- 
cense Board  created  by  the  State;  a 
License  Board  with  powers  so  broad 
that  it  could  demand  of  anyone  desir- 
ing to  engage  In  the  practice  of  build- 
ing that  he  give  satisfactory  evidence 
of  his  ability  to  practice  the  art  in 
the  best  and  most  efficient  manner;  a 
Board  with  the  power  of  revocation  of 
licenses. 

Since  the  license  law  for  builders 
was  first  discussed  in  Illinois,  new  fac- 
tors have  had  an  influence  in  forcing 
action.  Most  important  of  these  was 
the  Volstead  Act.  Various  municipali- 
ties, depried  of  revenue,  have  sought 
new  ways  to  secure  an  income.  There- 
fore, it  seems  that  the  question  which 
faces  us  today  is  no  longer — "Do  we 
want  to  be  ILicensed?"  Rkther  the 
question  Is — "What  kind  of  law  will 
best  protect  the  legitimate  builder,  the 
building  public,  and  the  industry  gen- 
erally?" 

The  registration  of  architects  and 
engineers  assures  the  public  that  the 
codes  will  be  adhered  to  so  far  as  the 
design  of  structure  is  concerned,  and 
that  the  architecture  and  engineering 
will  be  sane  and  safe;  but  the  execu- 
tion of  the  design  is  still  in  the  hands 
of  an  unregistered  builder,  who  has 
never  been  required  to  give  evidence  of 


By     Oscar    W.    Rosenthal,    Director     at 

Large,        .Associated        Buildinjir 

Contractors    of    Illinois 

his  ability  to  carry  on  successfully  so 
dangerous  and  important  and  so  pub- 
lic an  undertaking. 

Enforcement  of  the  various  codes 
covering  a  building  operation  must  of 
necessity  be  perfunctory  and  left 
largely  to  the  honor  of  the  builder 
when  building  is  at  its  height.  When 
an  infraction  of  the  code  is  discovered, 
the  work  is  stopped  temporarily  or  the 
correction  is  ordered.  The  penalties 
are  absolutely  insufficient.  The  archi- 
tect and  the  engineer  do  not  neces- 
sarily supervise  the  execution  of  the 
design.  The  responsibility  resting  upon 
the  builder  is  one  that  should  be  placed 
upon  the  shoulders  of  those  who  have 
given  evidence  of  the  necessary  ability, 
and  who  are  under  State  control. 

Builder    Should    Be    Responsilble    to 
the    State 

There  is  expressed  everywhere 
throughout  our  statutes  the  feeling 
that  control  of  building  is  regarded  as 
of  extreme  Importance.  Yet  the  efforts 
to  control,  as  evidenced  by  the  various 
building  and  sanitary  codes,  the  Me- 
chanics' Lien  Law,  the  Workmen's 
Compensation  Act,  the  architects  and 
engineers  registration  acts,  and  the 
various  safety  measures,  fail  to  com- 
plete potency  so  long  as  the  builder 
(the  one  who  carries  on  the  actual 
construction  of  the  building)  is  not  di- 
rectly   answerable    to    the    State. 

The  economic  waste  and  the  loss  of 
life  due  to  incompetence,  inefficiency 
and  lack  of  moral  responsibility  would 
be  surprising,  could  the  facts  be  known. 
Factors  of  safety  employed  by  archi- 
tects and  engineers,  based  of  course 
largely  upon  experience,  are  not  depen- 
dent entirely  upon  the  uncertainty  of 
materials  and  the  natural  carelessness 
of  the  craftsman,  but  also  upon  the 
inefficiency  the  lack  of  even  reason- 
able, to  say  nothing  of  thorough,  su- 
pervision or  knowledge  on  the  part 
of  the  builder.  What  seems  to  be  an  ex- 
cessive cost  of  liability  insurance  and 
contractors'  bonds  also  is  due  largely 
to   these   conditions. 

Public  welfare  demands  that  fraud 
and  collusion  practiced  in  connection 
with  building  operations  be  stopped, 
and  this  can  be  done  only  through 
State  control. 

There  are  many  engaged  In  building 
who  are  wholly  unequipped  by  experi- 
ence, temperament,  or  a  sense  of  mor- 
al responsibility  for  so  dangerous  and 
difficult  a  profession.  To  permit  others 
to  engage  in  the  practice  without  mak- 
ing an  effort  to  ascertain  their  fit- 
ness would  indeed  be  a  mistake. 

We  are  at  the  present  time  facing 
a  most  unusual  situation  as  regards 
the  unprecedented  developments  of 
building.  The  neglecting  of  building 
operations  In  the  past  has  made  neces- 
sary several  years  of  intense  activity 
on  the  part  of  the  construction  indus- 
try. Today,  because  every  competent 
builder  is  at  work,  the  public  stands 
the  more  unprotected  from  the  designs 
of  any  ignorant,  incompetent,  ineffi- 
cient, irresponsible  or  dishonest  per- 
son who  desires  to  pass  himself  off  as 
a  builder. 

Pre.sent    Law    Re<iuires    No 
Qualifications 

It  is  almost  unbelievable  that 
anyone  without  previous  experience 
can   engage   in   so   dangerous  a  profes- 


sion and  be  unanswerable  to  anyone. 
Under  our  present  laws,  one  can  be  a 
doctor,  lawyer,  a  butcher  or  a  baker 
today  and  a  builder  tomorrow — for  no 
reason  other  than  that  he  so  wills  it — 
with  no  previous  experience,  without 
control  and  without  regard  to  the  in- 
terests of  the  public.  This  is  not  a 
healthy  condition,  and  should  not  be 
permitted. 

Honest  builders  of  this  State  Should 
be  In  favor  of  any  legislation  that  will 
eliminate  the  unscrupulous  builder 
who  evades  the  building  codes,  and  in 
many  other  ways  conspires  to  defraud 
the  public,  with  no  regard  for  the  dan- 
gers  of  such   a  practice. 

Consequent  to  the  establishment  of 
such  a  board  will  be  a  great  moral 
awakening  in  the  building  profession. 
A  better  understanding  of  the  duties 
and  obligations  of  those  engaged  in 
the  practice  will  result.  The  tendency 
of  many  builders  to  put  up  the  build- 
ing at  a  profit,  regardless,  will  be 
greatly  lessened.  It  will  cause  to  be 
established  a  code  of  ethics  and  will 
compel  obedience.  It  will  bring  about 
a  regular  recognition  of  the  real  stand- 
ards of  the  profession;  and  the  public, 
the  workingman,  the  architect,  the  en- 
gineer and  the  seller  of  materials  will 
be  -reassured  when  it  is  known  that 
the  art  of  building  is  in  the  hands  of 
competent  builders  who  are  under  the 
control  of  a  State  Board  which  has 
power  to  enforce  Its  rulings. 

The  establishment  of  such  a  board  Is 
a   public   necessity. 


•IT     TAKES     THE     IRISH" 


Patrick  McGovern,  New  York  con- 
tractor, has  been  awarded  the  contract 
for  construction  work  on  the  second 
section  of  the  Broad  street  (Philadel- 
phia) subway  at  an  outside  cost  limit 
of  $14,300,000.  It  took  only  four  days 
to   wind   up   the  contract. 

In  1891  McGovern  arrived  in  Boston 
from  County  Cavan,  Ireland,  a  "green- 
horn" with  only  a  few  dollars  in  his 
pockets.  He  was  what  was  called  a 
"fine  broth  of  a  boy,  a  magnificent 
physical  specimen  and  able  to  'lick  his 
weight  in  wildcats.'  " 

He  took  a  job  swinging  a  pick  and 
shovel,  this  being  the  handiest  thing  to 
do  at  that  time. 

Filled  with  the  spirit  of  adventure, 
young  McGovern  started  for  Alaska  in 
1894  in  quest  of  gold.  He  did  not 
locate  any  great  treasure,  but  had  some 
wonderful  experiences,  which  satisfied 
his  love  for  life  in  the  open  and  taught 
him  the  great  lesson  of  self-depend- 
ence. 

Returning  to  Boston,  McGovern  set 
up  business  in  a  small  way.  His  office 
and  headquarters  was  a  small  tool  shed 
with  an   oil  lamp. 

Today  he  has  a  magnificent  suite  of 
offices  on  the  top  floor  of  a  towering 
office  building  overlooking  the  city  and 
many  of  its  great  public  works,  which 
lie  has  had  a  hand  in  carving  out. 
Visible  from  these  windows  is  the 
stretch  of  the  Rockaway  causeway,  a 
gleaming   ribbon   of  cement. 

The  contractor  who  originally  under- 
took the  causeway  job  sunk  a  cold 
million  dollars  and  then  gave  it  up. 
The  obstacles  were  too  great  to  over- 
come. 
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Dull  Times  Show  the  Value  of  Advertising 


There  is  no  greater  danger  to  an 
industry  than  to  ride  on  the  tide  of 
prosperity.  There  will  be  a  calm.  In 
that  case  it  can  do  little  else  than  re- 
main stationary.  Unless  the  industry 
can  thrive  under  adverse  conditions, 
it  cannot  endure  in  a  healthy  state. 
There  must  be  a  momentum  behind  it 
that  pushes  it  ahead  even  during  a 
calm. 

The  old  sea  captain  solved  the  prob- 
lem of  getting  through  a  calm  in  a 
most  natural  way  —  by  putting  out 
more  sail.  If  some  of  our  industries 
would  follow  his  example,  dull  sea- 
sons and  hard  times  would  not  be  so 
noticeable.  Their  method  of  putting 
out  more  sail  would  be  in  the  form  of 
sales  promotion  and  advertising.  To 
be  prosperous  when  times  are  good 
is  no  small  accomplishment,  but  to  be 
prosperous  when  times  are  bad  is  quite 
an  achievement.  A  vigorous  advertising 
and  sales  promotion  program  will  sta- 
bilize an  industry  and  will  work  up 
in  it  a  positive  inertia  which  carries 
the  industry  forward  at  an  ever- 
Increasing  speed,  even  through  a  dull 
period,  in  the  same  way  that  a  wind- 
mill keeps  on  turning  after  the  wind 
has   momentarily   died  down. 

Sale«    Proniotittn    Oampaign 

For  an  industry  to  carry  on  a  sales 
prom  tion  campaign  just  before  it  en- 
ters into  a  slump  is  very  prudent, 
especially  if  it  is  continued  through 
the  dull  period,  for  when  the  slump  is 
on,  the  industry  is  in  a  better  position 
to  command  the  market,  and  when 
prosperity  again  sets  in,  it  is  in  still 
better  position  by  reason  of  having  a 
head  start. 

The  year  1921  furnished  an  excellent 
example  of  a  business  calm.  Business 
was  practically  at  a  standstill,  mills 
were  shut  down,  production  was  cur- 
tailed, large  .stocks  were  unsold.  Inven- 
tories were  high,  spirits  were  low.  In 
short,    those    were    the    dog-days. 

They  were  the  dog-days,  however, 
only  to  those  who  permitted  them  to 
be.  Some  industries  followed  the  ex- 
ample of  the  old  sea  captain  and  put 
out  more  sail.  Their  business  forged 
ahead  as  though  nothing  had  happened. 
Many  thought  this  procedure  would  be 
ruinous  and  would  prove  to  be  a  case 
of  throwing  good  money  after  bad. 
Some  manufacturers  followed  the  tac- 
tics of  the  old  seaman  and  profited  ac- 
(jordingly.  Some  were  preventedi  by 
lack  of  finances.  Others  preferred  to 
let  things  take  their  course,  hoping 
that  some  good  fairy  would  lend  a 
helping  hand. 

Let  us  consider  how  these  various 
conditions  acted  with  regard  to  build- 
ing materials.  From  1917  to  1921  there 
was  a  deplorable  slump  in  liuilding  op- 
erations, witli  a  temporary  respite 
toward  the  end  of  1919.  The  sale  of 
building  materials  continued  to  dimin- 
ish in  the  same  proportion  as  build- 
ing abated.  There  were  a  few  excep- 
tions, however.  It  is  indeed  a  surprise 
to  find  that  while  the  building  indus- 
try was  suffering  adversity,  two  or 
three  products  not  only  hold  their 
own.  but  actually  increased  in  sale. 
Conditions  like  this  do  not  occur  ac- 
cidently    and    without    cause. 

Accompanying  this  article  is  a  chart 
showing  the  activities  of  several  of 
the  important  materials  used  in  build- 
ing. Taking  1919  as  a  starting  point, 
because  it  was  the  first  year  of  domes- 
tic consumption  after  the  war,  and 
because  towards  the  end  of  that  year 
building    operations    approached    near- 
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est  to  normal,  we  find  that  the  curves 
of  most  pr. ducts  are  on  the  upward 
grade,  with  the  exception  of  face  brick. 
During  the  next  year,  when  the  slump 
was  resumed  and  while  other  products 
were  decidedly  affected  and  were  on 
the  down-grade,  bathroom  tile  and 
(ace  brick  were  actually  increasing  in 
sales  and  Portland  cement  was  not  af- 
fected. 

Advertised     Products    Sell 

Than  in  1922  and  1923,  when  building 
recommenced,  the  curves  of  these  same 
three  materials,  with  the  addition  of 
metal  lath,  shot  upward  in  a  more 
pronounced  fashion  than  other  ma- 
terials. After  due  reflection  and  con- 
sidering all  the  facts,  this  course  of 
events    is    neither   miraculous    or    unna- 


Cement    Assn.    Advertising 

Portland  cement,  considering  that  it 
is  a  basic  commodity  similar  to  lum- 
ber, and  would  therefore  be  greatly 
affected  by  the  fluctuations  of  build- 
ing operations,  proved  the  best  exam- 
ple of  the  benefits  of  trade  associa- 
tion advertising.  Ordinarily,  if  left 
alone,  the  sales  of  this  product  would 
have  dropped  in  the  same  proportion  as 
lumber,  but  because  of  its  vigorous 
promotion  by  the  Portland  Cement  As- 
sociation, sales  were  kept  from  slump- 
ing. What  the  Portland  Cement  Asso- 
ciation has  accomplished  is  a  tribute 
to  the  product.  It  is  no  wonder  that 
the  Portland  cement  industry,  as  well 
as  other  successful  industries,  con- 
tinues to  appropriate  large  sums  for 
the  purpose  of  putting  out  more  sail 
to  the  wind. 

The  American  Face  Brick  Associa- 
tion also  has  a  very  remarkable  rec- 
ord. With  an  advertising  apropriation 
of    $125,000    a    year,    the    industry    has 
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tural.  The  cause  is  simply  this — the 
manufacturers  of  these  materials 
merely  threw  out  more  sail  during  the 
calm  and  stuck  to  the  wheel.  They  had 
previously  inaugurated  aggressive  ad- 
vertising campaigns,  and  continued 
tliem  through  the  dull  period.  Conse- 
quently their  respective  industries 
were  Ijeing  carried  forward  by  the 
stored-up  force  and  inertia  generated 
by  the  advertising  and  sales  promo- 
tion   campaign. 

They  had  refused  to  let  conditions 
delay  their  progress.  Instead  of  wait- 
ing for  business  to  get  better,  they 
redoubled  their  efforts  and  made  it 
better.  The  Portland  Cement  Associa- 
tion, the  Face  Brick  Association  and 
the  Associated  Tile  Manufacturers 
performed  wonders  for  their  particu- 
lar branches  of  the  building  industry. 
Excellent  promotional  work  and  in- 
creased advertising  brought  increased 
sales.  This  increase  was  by  no  means 
temporary,  as  the  cumulative  effect  of 
tlieir  promotional  work  figured  con- 
siderably in  harvesting  sales  in  an 
ever-increasing  proportion  after  pros- 
perity again   set   in. 


shown  an  increase  of  production  from 
four  per  cent  below  the  1913  level  to 
seventy  per  cent  above  this  level.  Al- 
though the  increase  in  consumption 
may  be  due  to  the  increased  building 
after  the  war  period.  much  of  the 
credit  should  be  given  to  the  publicity 
by  the  association.  It  has  been  demon- 
strated that  in  many  communities  the 
building  of  brick  houses  has  been  in- 
creased from   100   to   300   per  cent. 

Assnw    Promotional    WoTk 

Of  particular  interest  is  the  amazing 
progress  of  metal  lath.  The  increased 
sale  of  this  product  is  another  example 
of  the  increasing  demand  for  better 
construction,  but  unlike  the  associa- 
tions mentioned  above,  the  Associated 
Metal  Lath  Manufacturers  have  no  def. 
inite  advertising  program.  This  kind 
of  work  is  done  principally  by  the 
member  companies.  The  work  of  the 
association  is  of  a  promotional  and 
research  character.  It  gathers  data  and 
statistics,  inaugurates  testte,  and  in 
general  offers  material  to  the  member 
companies  for  advertising  and  selling 
purposes.    Another    important    function 
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of  this  association  is  following  up 
building  codes  throughout  the  coun- 
try, for  the  purpose  of  incorporating 
metal  lath.  Thus  with  a  small  organ- 
ization and  a  small  budget,  it  must  be 
given  a  great  deal  of  credit  for  the 
wonderful    results   shown    thus   far. 

Trade    Assn.    Advertisings 

The  advantages  of  trade  association 
advertising  is  clearly  demonstrated  in 
the  case  of  the  common  bricU  industry. 
Their  own  words  are  more  expressive 
in  this  connection  than  any  we  can 
think  of: 


■•It 


0    secret     that    the 
k    manufacturer    stood     j\ 


knee-deep  in  the  mud  of  his  clay  banks 
at  the  time  we  began  advertising.  He 
has  at  least  climbed  out  onto  dry  land, 
polished  his  shoes  and  put  on  a  collar 
and  a  cravat,  and  is  beginning  to 
sneak  up  into  the  front  line  of  Ameri- 
can business  men." 

The  manufacturers  admit  that  it  is 
the  wonderful  stimulus  they  received 
from  merely  seeing  "the  name  of  com- 
mon brick  printed  in  high  and  expen- 
sive places"  that  enabled  them  to  go 
after  business  in  a  more  aggressive 
fashion.  This  is  one  lesson  that  has 
been  given  us  by  an  industry  that  has 
sunk  from  the  heights  of  prosperity 
to  the  depths  of  negligence,  and  is  now 
climbing   higher   and   higher    by    honest 


and  clear-sighted  endeavor  toward 
that  position  in  which  it  rightfully 
belongs. 

The  idea  that  busines.s  and  prosper- 
ity cannot  be  regulated  is  unfounded. 
In  many  cases  the  so-called  bad  times 
are  merely  a  condition  of  the  mind. 
Business  men  strong  enough  to  over- 
come this  weakness  are  assured  of 
success.  It  has  been  demonstrated  that 
with  the  employment  of  proper  sales 
and  advertising  policies  conditions  can 
be  regulated  to  work  to  the  best  ad- 
vantage. Perhaps  it  would  be  better 
for  all  concerned  if  more  of  our  indus- 
tries would  follow  the  example  of  the 
old  sea  captain  and  put  more  sail  to 
the  wind 


»^i:•t^^^•^ 
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Definite  and  Permanent  System  of  Finance  for  Highways  Need- 
ed for  Economic  Results 


Reasons  for  budgeting  State  high- 
way funds  are  not  essentially  differ- 
ent from  those  that  govern  similar 
practices  in  any  modern  business.  The 
budget  is  simply  a  well  thought  out 
plan  which  takes  into  consideration 
the  work  to  be  done  and  the  means 
at  hand  for  its  accomplishment.  It 
paves  the  way  for  systematic  and  ef- 
ficient progress. 

Some  eighty  millions  of  construction 
funds  have  been  expended  to  date 
upon  the  California  State  higliway  sys- 
tem. Several  times  this  sum  will  be 
spent  in  the  future  before  the  work  is 
completed,  and  after  preliminary  c:;n- 
stiuction  is  finished,  maintenance  and 
reconstruction  will  have  to  be  financed. 
The  proposal  that  this  great  expendi- 
ture be  placed  on  an  annual  budget 
basis  is  merely  an  attempt  to  get  it 
on  a  business  basis,  to  carry  it  for- 
ward as  efficiently  and  economically 
as  possible. 

No  private  enterprise  involving  ex- 
penditures of  such  magnitude  could 
succeed  without  a  definite  plan;  and 
the  fact  that  the  public  credit  of  the 
State  of  California  is  back  of  the  high- 
way building  is  no  reason  why  it 
should  be  carried  on  other  than  as  a 
highly   efficient    business. 

Higlm-ay  Organization   Caiuiot   Di.*ibniid 

Such  a  plan  might  not  have  been 
possible  in  the  beginning  of  State  con- 
struction under  the  first  bond  issues. 
The  people  at  that  time  looked  upon 
the  highway  work  as  something  that 
would  be  accomplished  in  a  few  years, 
to  be  followed  by  the  disbanding  of 
the    highway    organization. 

Today  the  viewpoint  is  changed.  The 
people  realize  that  maintenance  and 
reconstruction  must  go  on  indefinitely; 
and  they  are  beginning  to  understand 
that  completion  of  the  designated  high- 
way system  means  many  years  of  con- 
struction activity.  It  is  becoming  evi- 
dent that  a  steady  annual  building  pro- 
gram will  complete  the  work  and  more 
smoothly  than  a  spasmodic  hit-and- 
miss  policy  which  expends  large  sums 
one  year  and  nothing  the -next. 

Traffic    Census    Gives   Intelligent   Basi.s 

The  maintenance  department,  during 
1924,  counted  traffic  on  the  state  sys- 
tem, at  regular  intervals,  and  these 
counts  will  be  continued  in  the  future. 
We  n:w  have  reliable  information  as 
as  the  amount  of  traffic  on  the  various 
sections  of  state  highway. 

This  information  is  invaluable  in 
many  ways.  We  are  studying  it  care- 
fully prior  to  allotment  of  maintenance 
and  reconstruction  funds;  with  other 
factors  it  should  be  taken  into  consid- 
eration in  planning  a  program  for  pri- 
mary construction.  A  traffic  count  is 
a  better  and  fairer  way  to  support  a 
highway  budget  than  to  have  the  citi- 
zenship believe  that  locations  of  ex- 
penditure have  been  determined  by 
political  expediency,  or  by  any  other 
of  the  numerous  ways  in  which  the 
pul)lic    Ijusiness    is    influenced. 

It  is  only  natural  that  every  citizen 
should  want  his  particular  road  built 
first  and  should  feel  it  to  be  more  im- 
portant than  construction  in  some 
other  part  of  the  state;  to  him  it  is 
more  important.  But  there  is  a  chance 
to  satisfy  him,  if  the  commission  is 
in  a  position  to  say: 

"We  are  assured  of  a  minimum  in- 
come of  so  much  annually  in  the  fu- 
ture. Here  is  our  budget,  we  believe  it 


By    R.   M.    MORTON' 
Stnte    HiKhnny    Kneinr 


is  tile  fairest  plan  for  the  extension  of 
the  highway  system.  We  plan  to  build 
y:ur  road  at  sucli  and  such  a  time.  We 
will  make  the  surveys  next  year  and 
the  year  after  we  will  begin  construc- 
tion." 

If    the    citizen    knows    the    funds    are 
coming  in,  lie   should  rely  on  the  state- 


R.    M.    Min-t<i 


ments  of  the  commission.  He  will  feel 
better  about  the  matter  tlian  to  be 
promised  his  road  and  then  not  get  it. 
Bonds  are  voted  and  the  commission 
temporarily  has  plenty  of  money; 
pjomises  for  construction  are  made 
right  and  left.  The  money  runs  out 
sooner  than  expected  and  the  roads  are 
not  built.  The  result  is  a  disgruntled 
public  opinion  and  a  loss  of  confidence 
in    the    department. 

There  is  another  very  important 
reason  why  an  annual  income  is  de- 
sirable, and  that  is  the  effect  up3n  the 
engineering  and  construction  forces. 
An  organization  which  is  built  up  one 
year  and  decreased  the  next  can  never 
be  as  effective  or  efficient  as  a  con- 
tinuous one  that  improves  with  the  ex- 
perience of  the  years. 

Costs  Are  Cut 

When  the  work  can  be  planned  for  a 
reasonable  period  in  advance,  the  en- 
gineering staff  will  have  about  the 
same  personnel  from  year  to  year. 
There  will  be  less  lost  motion,  there 
always  will  be  something  for  the  men 
to  do.  The  work  will  be  so  planned 
that  there  will  be  no  lay-offs  between 
jogs  and  the  same  number  of  men  will 
accomplish  more  in  less  time  than 
under    the    present    system. 

Another  factor  which  may  properly 
be  taken  into  account  when  consider- 
ing an  annual  budget  for  the  state 
highway  department  is  the  contract 
organization.  The  great  bulk  of  the 
highway  work,  as  it  should  be,  is  done 


by  contract.  The  state  is  interested  in 
having  well  trained  and  financed  high- 
way builders  in  the  contracting  field 
Contractors  go  where  they  can  get 
work  to  do.  They  will  remain  in  Cali- 
fornia to  insure  competitive  bidding 
when  assured  a  reasonable  amount  of 
work    will    be   advertised   each   year. 

Two  Hundred  ItlUIion  Needed 

On  3700  miles  of  the  present  Califor- 
nia highway  system  construction  of 
one  kind  or  another  must  be  done  at 
a  cost  of  at  least  $200,000,000,  if  the 
state  builds  roads  of  the  standard  the 
people  are  demanding.  To  finish  this 
work  will  require  certainly  ten,  maybe 
twenty   or    more  years. 

In  considering  the  amount  of  annual 
funds  which  should  be  provided  for  this 
purpose,  the  important  question  is  not 
how  much  the  present  organization  can 
spend  efficiently,  for  the  organization 
can  be  framed  to  fit  the  finances.  The 
important  question  is,  how  soon  do  the 
people  of  California  desire  the  high- 
way  system   to   be   completed? 

Road  building  has  become  so  much 
a  part  of  the  life  of  every  community, 
and  the  demands  for  highway  continue 
to  be  so  great  that  to  properly  meet 
these  conditions,  the  higliway  organi- 
zation should  be  placed  on  a  perma- 
nent   revenue    basis. 

Keeji  Promises  To  Peotple 

The  essential  need  of  the  present 
situation  is  a  sound  basis  of  financing 
whereby  there  can  be  budgeted  in  ad- 
vance the  various  highway  projects  to 
be  undertaken  each  year.  Under  such  a 
plan  the  highway  commission  can  out- 
line a  definite  program  and  follow  it 
witli  assurance  funds  will  be  on  hand 
to   keep   the   promises  made   the  people. 

We  know  that  such  a  plan  would 
result  in  a  more  efficient  and  econom- 
ical expenditure  of  public  funds  and 
there  is  every  reason  to  believe  that  it 
would  be  received  with  much  greater 
public  satisfaction. 


IlKiHWAY       WORK       FIIVANCED       BY 
GAS    TAX    PUIVDS 


Elimination  of  numerous  death 
traps  from  the  state  highway  system 
and  the  widening  and  thickening  of 
inadequate  pavements  was  accom- 
plished during  1924,  through  the  ex- 
penditure of  gasoline  tax  money  and 
motor  vehicle  funds,  according  to  a 
statement  by  Harvey  M.  Toy,  chair- 
man of  the  State  Highway  Commission. 

"The  projects  made  possible  by  the 
state's  share  of  the  gasoline  ta.x,"  said 
Toy,  "already  have  saved  lives  and  re- 
sulted in  untold  benefits  to  the  motor- 
ing public.  It  will  take  years  to  com- 
plete the  work  that  ought  to  be 
finished  now.  A  start  has  been  made, 
however,  and  as  funds  for  primary 
cimstruction  are  practically  exhausted, 
the  major  activity  of  the  commission 
during  1925  will  be  reconstruction 
work  on  existing  highways  and 
bridges." 

Expenditures  from  the  motor  ve- 
hicle and  gasoline  tax  fund  for  the 
year  1924  for  reconstruction  work 
done  under  contract  and  by  state 
forces,  says  the  report,  and  for  gen- 
eral and  specific  maintenance,  in- 
cluding new  equipment  and  new 
buildings,   was   $8,782,000. 
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Way  Paved  To  Develop  California's  Vast  Structural 
Mineral  Resources 


Co-ordination  of  the  structural  in- 
dustries, standardization  of  structural 
products,  organization  of  structural 
producers  and  an  aggressive  publicity 
campaign  on  the  structural  minerals 
and  products  are  the  fundamental  steps 
to  be  taken  before  there  can  be  an 
adequate  development  of  the  vast 
structural  minerals  resources  of  Cali- 
fornia. 

These  were  the  conclusions  arrived 
at  after  a  two-day  conference  of 
structural  producers  and  users,  held 
January  26-27  in  the  auditorium  of 
the  Pacific  Gas  &  Electric  Building. 
Sacramento,  under  the  auspices  of  the 
Industrial  and  Structural  Minerals  Di- 
vision of  the  Department  of  Mines  and 
Mining  of  the  Sacramento  Chamber  of 
Commerce.  The  meeting  was  attended 
by  representatives  of  the  structural 
industry  and  organizations  interested 
in  mineral  development,  all  sections  of 
the  State  being  represented. 
Marks    Initial    Elffort 

This  California  Structural  Minerals 
Conference  marked  the  first  statewide 
effort  made  in  this  State  to  bring  to- 
gether the  structural  producers  and 
users  in  an  effort  to  promote  the 
greater  use  of  California  building  ma- 
terials and  to  stop  the  present  exten- 
sive importation  of  these  materials 
into  the  State  from  the  East  and  for- 
eign countries,  while  its  immense  de- 
posits lie  idle  or  undeveloped.  The  con- 
ference marked  the  most  important 
step  forward  taken  in  industrial  de- 
velopment in   California  in  years. 

To  the  earnest  and  hard  work  of  F. 
W.  Bunyan,  chairman  of  the  division 
and  steel  metallurgist  of  the  South- 
ern Pacific  Shops  at  Sacramento,  and 
his  committee  the  successful  outcome 
of  the  conference  is  due.  The  other 
members  of  the  committee  are:  P.  T. 
Albert,  coast  representative,  Cleveland 
Rock  Drill  Co.;  C.  H.  Carter,  electrical 
jobber;  W.  F.  Gormley,  mine  operator; 
Hyde  Gowan,  editor,  "Mining  T;pics"; 
C.  A.  Logan,  district  engineer,  State 
Mining  Bureau;  Edward  S.  Van  Dyck, 
mine  operator — all  of  Sacramento. 

Bunyan  presided  at  the  sessions,  and 
in  opening  the  meeting  Monday  morn- 
ing, January  26,  sounded  the  keynote 
as  follows:  "California  has  within  her 
soil  the  raw  materials  for  countless 
products  which  today  are  being  import- 
ed at  considerable  trouble  and  much 
expense  to  the  ultimate  consumer.  It  is 
our  purpose  to  study  the  means  of  de- 
veloping California's  natural  resources, 
not  merely  along  general  lines,  but  in 
some  detail  with  the  assistance  of  you 
men  who  are  already  in  the  business 
of  turning  out  products  into  the  mak- 
ing of  which  go  minerals  and  of  pro- 
ducing these  minerals.  California  can 
no  longer  delay  an  adequate  develop- 
ment of  her  structural  minerals.  Her 
industrial  future  depends  on  their  util- 
ization". 

Rcsolutiionx    Adopted 

Concrete  results  of  the  conference 
were  expressed  in  resolutions  adopted 
the  second  day.  The  first  resolution, 
requesting  the  calling  of  a  .statewide 
meeting  on  both  industrial  and  struc- 
tural minerals  by  the  California  Devel- 
opment Ass.ciation,  and  another  for 
the  establishment  of  a  State  Depart- 
ment of  Mines  and  Minerals. 

Larii^er    Magrnesite    Duty 

As  the  result  of  the  representations 
of  the  magnesite  producers  that  they 
were  suffering  an  unfair  competition 
from  foreign  importations,  a  resolution 
was  adopted  asking  for"  an  Increase  in 
the   tariff  on   this   mineral. 

A      resolution      was      also      adopted. 


HV        IIKUT        |.'.        HKWS,        .MA.\.\GKK 

l(t-|i:irtiueiit    of    .MiiieK    Jt    HiiiiuK.   Sae- 

raitit>iif(»    Chamber    of     Coiunu*eee 

authorizing  Chairman  Bunyan  tj  ap- 
point a  committee  on  the  permanent 
organization  and  standardization  of 
the  raw  structural  and  industrial  ma- 
terials   of   California. 

Throughout  the  conference,  speaker 
after  speaker  laid  stress  on  the  need 
of  securing  the  active  cooperation  of 
architects  and  builders  in  specifying 
California  materials,  price  and  quality 
being  equal. 

Attend    Lrimcheon    Meeting 

The  majority  of  the  delegates  at- 
tended the  weekly  luncheon  meeting  of 
the  Department  of  Mines  and  Mining, 
held  at  the  Saciamento  Hotel,  and 
made  brief  talks,  dealing  with  their 
problems. 

Piesident  W.  E.  Camp,  of  the  Depart- 
ment, called  upon  Charles  S.  Knight, 
industrial  director  of  the  Cal.fjrnia 
Development  Association,  to  give  a  re- 
port of  the  2-day  steel  meeting  held  Jan. 
23-24  at  Del  Monte.  He  said  that  17a  in- 
teiested  in  the  steel  industry  in  Cali- 
fornia had  attended  and  every  phase 
of  the  industry  was  discussed.  A  large 
committee  was  appointed  to  b.ing 
about  closer  co-operation  between  the 
steel  manufacturers  of  the  Pacil.c 
Coast  and  to  elicit  financial  support  of 
a  greater  development  of  the  steel  in- 
dustiy.  I'artlcular  efforts  will  be  made 
to  find  a  fuel  for  the  utilization  of  the 
vast  iron  deposits  of  California.  Knight 
said  that  strong  efforts  would  be  made 
to  develop  the  china  clay  industry  in 
this  state,  as  there  are  ample  deposits 
and  good  markets  on  the  Coast. 

"We  are  nut  going  to  eliminate  East- 
ern competition,  but  we  are  going  to 
endeavor  to  get  California  to  consider 
California  products  first,  all  things 
bemg-  equal,"  said  Knight.  "We  must 
first  develop  markets  at  home  for  our 
mineral  products;  we  must  build  up  our 
existing  industries  as  well  as  bring 
in  new  ones.  Industrial  centers  are  ab- 
solutely dependent  upon  the  develop- 
ment of  the  mineral,  agricultural  and 
timber   resources   of  the  back  country." 

The  steel  men  adopted  resolutions 
calling  tor  the  coordination  of  the 
industry  in  Califo.nia,  establishment 
of  a  state-wide  clearing  h_use,  com- 
plete survey  of  the  steel  industry  and 
a  publicity  campaign  to  develop  exist- 
ing pay  rolls  and  secure  new  ones. 
Fabricate    Minerals    Here 

H.  R,  Jackson,  industrial  secretary 
of  the  San  Diego  Chamber  of  Commerce 
called  attention  to  the  absurdity  of 
shipping  California  raw  materials  to 
the  east  to  be  fabricated,  and  then  re- 
shipping  them  back  here,  necessitating 
the  payment  of  double  freight  charges. 

"Manufacturers  seem  to  think  prod- 
ucts coming  from  2000  miles  away  are 
better  than  those  right  at  home,"  said 
Jackson.  "We  have  the  finest  kind  of 
Silica  sand  in  San  Diego,  as  well  as 
feldspar  and  china  clay,  yet  we  import 
all  our  glass  and  china  "ware.  We  have 
the  best  iron  ore  deposits  in  the  United 
States." 

M.  E.  Dittmar,  of  Redding,  announced 
that  Kennett  smelter  was  operating 
and  desired  ores  to  smelt.  He  then 
dwelt  on  the  development  of  l.«assen 
Volcanic  National  Park  which  he  stated 
was  due  largely  to  the  cooperation  and 
assistance  given  by  the  Sacramento 
Chamber  of  Commerce.  He  urged  the 
utilization  of  the  extensive  white  fir 
forests  of  California  for  making  wood 


pulp  for  paper,  and  called  attention  to 
Iron  Mountain's  $44,000,000  production 
in  30  years,  and  the  $50,000,000  from 
the  Mammoth  mine  in  20  years,  in  the 
Redding  district.  He  cited  the  recent 
taking  over  of  the  Bully  Hill  and 
Afterthought  mines  by  one  of  the  larg- 
est paint  companies  in  the  nation  for 
the  production  of  zinc  white.  "It  is 
time  that  California  reawakens  to  her 
industrial  opp:.rtunities,  not  existing 
elsewhere  on  the  face  of  the  globe," 
said    Dittmar. 

Must   Kdueate   Architects 

R.  H.  Van  Norden,  secretary  of  the 
Columbia  Marble  Company,  asserted 
that  Californians  would  not  use  Cali- 
fornia products,  and  that  California 
architects  would  not  specify  California 
marble,  even  when  prices  and  other 
conditions  were  equal.  He  said  that 
the  structural  producers  must  get  the 
architects  back  of  them.  Van  Norden 
said  his  company  produced  $140,000 
worth  of  marble  last  year  and  employs 
55  men.  He  urged  a  campaign  to  the 
end  that  California  would  demand  the 
specification  of  California  marble  and 
other   structural    materials. 

Jarvis  cited  the  adoption  by  the  De- 
partment of  Resolutions  urging  the  use 
of  California  structural  products  in 
various  public  buildings  to  be  erected 
here  and  urged  that  Chambers  in  other 
communities    take    similar    action. 

F.  W.  Bunyan  suggested  that  the 
proposed  Structural  Minerals  organiza- 
tion should  bring  before  the  college  of 
architects  at  Berkeley,  the  artistic  and 
practical  merits  of  California  struc- 
tural  mineral   materials. 

Must   Awaken   Cblltornla 

Brief  excerpts  from  the  talks  given 
Monday  morning  and  afternoon  at  the 
conference   follow: 

J.  H.  Bell,  manager.  El  Dorado  Lime 
A  Minerals  Co.,  Shingje — "California 
must  be  awakened  to  the  vast  deposits 
of  commercial  minerals  within  her  bor- 
ders, which  could  supply  thousands  of 
industrial  plants.  I  believe  the  only 
way  this  can  be  done  is  to  constantly 
keep  before  the  public  through  press 
articles  these  minerals  and  the  oppor- 
tunities awaiting  their  development." 

Emory  E.  Smith  (Smith,  Emery  &  Co., 
industrial  engineers,  San  Francisco) — 
"Now  is  the  logical  time  for  a  specific 
group  to  get  together  and  work  as  a 
unit  in  putting  over  a  definite  develop- 
ment program.  I  believe  a  later  meet- 
ing should  be  held,  at  which  all  our 
commercial  interests  should  be  repre- 
sented. I  have  for  many  years  been  en- 
gaged in  developing  industrial  miner- 
als, but  unfortunately  engineers  are 
supposed  to  show  their  ability  by  keep- 
ing their  mouths  shut  and  1  cannot  re- 
veal all   that  I  have  learned. 

"Today  California  is  on  the  eve  of  an 
industrial  growth  that  will  center  the 
eyes  of  the  manufacturing  world  on 
her.  Eventually  we  shall  cease  import- 
ing foreign  products.  When  we  have 
adequate  funds  for  publicity,  then 
manufacturing  from  our  raw  materials 
will  start.  But  the  mineral  producers 
must  be  organized.  Recently  the  textile 
men  in  San  Francisco  organized  a 
group,  and  within  a  few  years  by  com- 
bining mills,  we  shall  be  manufactur- 
ing silk  and  cloth.  You  structural  men 
must  likewise  form  a  group,  which  can 
accomplish  a  really  worth  while  devel- 
opment of  raw  material.*.  I  would  also 
like  to  see  all  industrials  foi  m  a  group 
to  carry  out  a  Califo.nia  Resources 
program.  I  believe  that  as  a  result  of 
th.s  gathering  here  today  and  the  pub- 
licity service  of  the  Sacramento  de- 
partment,    there     will     be     no     dormant 
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mineral    deposits    in     the    State    at    the 
end   of    twenty-five   years." 

Magrnesite  Prodncers  Suffer 

J.  A.  Bernhard,  vice-president,  Sierra 
Mag:nesite  Co.,  San  Francisco — "At  the 
present  time  the  plastic  magnesite  In- 
dustry is  in  bad  shape,  owing  to  the 
fact  that  the  existing  tariff  rate  does 
not  keep  out  foreign  magnesite.  Mag- 
nesite  is  being  shipped  in  from  Austria, 
Greece  and  India,  and  owing  to  the  low 
lal^  r  costs  in  those  countries,  we  can- 
not compete  against  it.  Our  produc- 
tion costs  are  rising,  and  this  foreign 
importation  is  unfair  competition. 
Xumerous  magnesite  properties  in 
California  have  been  compelled  to  sus- 
pend operations.  I  desire  to  offer  a 
resolution,  addressed  to  the  U.  S.  Tariff 
t'ommission,  requesting  a  50  per  cent 
increase — $12.50  to  $18.75  per  ton — in 
the  duty  now  imposed  on  magnesite 
coming   into   the  country." 

Relate.s  I*revioiis  Struesle 

Lewis  E.  Aubury,  mining  engineer, 
Burlingame,  and  former  state  miner- 
alogist— "An  Oakland  mining  man  in- 
forms me  that  many  shipments  of  ce- 
ment are  being  brought  to  California 
from  the  Scandinavian  countries.  I  be- 
lieve that  we  should  initiate  a  move- 
ment to  have  a  comprehensive  survey 
made  of  those  minerals  which  need 
more  protection.  Twenty  years  ago  I 
had  to  fight  both  the  postoffice  and 
treasury  departments  to  get  California 
structural  materials  recognized  and 
given  a  square  deal.  When  they  got 
ready  to  build  San  Francisco's  civic 
center,  which  was  while  I  was  state 
mineralogist,  I  found  that  Utah  sand- 
stone had  been  specified.  I  went  to  bat 
with  the  mayor  and  the  supervisors, 
and  finally  got  California  granite  spec- 
ified, altliough  the  change  increased 
the    buildings    cost. 

"Later  I  instigated  the  passage  of  a 
legislative  bill  ordering  that  in  all 
public  work,  .  California  products 
should  be  used,  price  and  quality  be- 
ing equal.  We  should  work  to  keep  out 
foreign  products  so  as  to  give  Cali- 
fornia   products   a  chance." 

E.  E.  Smith  explained  that  the  ce- 
ment importation  was  slight,  and  that 
it  was  the  only  thing  those  countries 
had  to  ship  to  establish  a  trade  bal- 
ance. He  said  that  California  cement 
plants  were  all   prosperous. 

Publicity     Neieessary 

H.  R.  Jackson  (industrial  secretary 
chamber  of  commerce,  San  Diego)  — 
"We  are  developing  our  vast  limestone 
deposits.  In  planning  for  the  erection 
of  a  large  cement  plant,  we  found  dis- 
tribution to  be  the  main  problem,  but 
finally  solved  this  by  locating  the 
plant  in  San  Diego  Instead  of  at  the 
quarry.  The  entire  first  year's  output 
has  been  contracted  (or  in  Imperial 
county. 

"Publicity  is  absolutely  necessary  if 
we  are  to  develop  our  minerals.  I  am 
convinced  that  only  by  consistent  and 
persistent  advertising  can  we  get  Cali- 
fornia   materials    used." 

Arehltect's  Position 

R.  A.  Herold,  architect,  Sacramento — 
"In  construction  we  have  to  contend 
with  workmanship.  That  is  why  I  will 
not  specify  magnesite  floors — it  is  im- 
possible to  get  them  properly  laid. 
Workers  will  not  smooth  them  prop- 
erly. It  is  said  that  some  architects  are 
too  asthetic,  and  that  others  will 
follow  the  lead  of  the  more  prominent 
ones.  I  believe  that  architects  will 
specify  California  materials,  if  they 
can  get  them  equal  to  others.  I  have 
always  done  so,  for  I  know  the  quality 
of  the  state's  product.  In  the  case  of 
marble,  the  freightage  is  the  same  on 
Columbia  marble  as  on  Alaskan  mar- 
ble. The  Cclusa  sandstone  is  as  fine 
as   any   produced,  and  you  cannot  beat 


California  granite.  We  have  good  slate, 
but  California  has  never  taken  to  slate 
roofs.  Out  here  we  prefer  the  Spanish 
and  Italian  styles  of  architecture,  with 
stucco  walls  and  tile  roofs.  There  must 
be  a  campaign  of  education  on  Cali- 
fornia materials.  Furthermore,  the  pro- 
ducers must  adopt  a  uniform,  letter- 
size  form  of  circular,  that  will  fit  In 
our  files.  Now  they  are  every  shape, 
and  are  as  a  result  generally  ditched. 
I  am  at  your  service  at  all  times." 
Depends   on  Architects 

R.  H.  Van  Norden  (Secretary,  Colum- 
bia Marble  Co.,  Columbia  and  San 
San  Francisco) — "Everything  depends 
on  the  architects  in  the  development 
of  the  structural  industry.  Until  we 
can  get  them  to  specify  California  ' 
structural  materials,  we  cannot  develop 
any  further.  And  I  tell  you  frankly 
that  California  architects  are  not  sold 
on  California  materials.  We  have  to 
fight  for  every  chance  we  get,  although 
our  marble  has  been  proven  the  most 
durable  and  is  the  equal  of  any  white 
marble  imported.  Five  years  ago  we 
had  a  payroll  of  $20,000  annually;  now 
it  is  $60,000,  and  we  employ  55  men.  We 
are  getting  into  many  of  the  Pacific 
Coast  cities  with  cur  marble," 
Must    Inform    Public 

Charles  S.  Knight  (industrial  direc- 
tor, California  Development  Associa- 
tion, San  Francisco) — "The  lack  of  in- 
terest in  California  industries  and 
products  is  largely  due  to  the  failure 
in  getting  proper  information  to  the 
public.  We  should  work  vigorously  to 
get  all  specifications  to  read  'Califor- 
nia product  or  its  equal.' 

"A  general  California  purchasing 
policy  on  the  basis  of  price,  quality 
and  service  would  be  excellent.  Struc- 
tural producers  must  establish  a  defi- 
nite contact  with  the  users  or  buyers 
or  their  products.  Furthermore,  we 
must  get  financial  support  in  Califor- 
nia for  our  industrial  enterprises,  be- 
fore we  can  go  to  the  east  for  money. 
The  clay  industry  is  suffering  from 
English  competition,  and  perhaps  we 
should  get  the  tariff  raised  from  40  per 
cent  to  60  per  cent.  Let  us  pull  together 
and    really    do    something." 

Specialize   on   Selling 

W.  E.  Camp,  president,  Sacramento 
Chamber's  Department  of  Mines  and 
Mining — "The  great  trouble  is  that 
people  do  not  realize  what  we  are  pro- 
ducing in  California  or  what  we  can 
produce  here,  particularly  in  manufac- 
turing. Take  the  Oakland  electric  lamp 
factory  of  the  General  Electric  Co., 
which  started  10  years  ago  with  fif- 
teen employes.  Today  it  employs  1300 
and  its  annual  production  is  30,000,000 
lamps.  In  my  opinion  the  great  trouble 
has  been  that  the  producer  in  Califor- 
nia has  not  specialized  sufficiently  on 
selling.  He  must  learn  that  he  must 
create  a  market  for  his  product.  He 
must  focus  the  public's  attention  on  it." 

D.  G.  Nunnerly,  manager,  Sacramento 
Free  Building  Materials  Exhibit — "To- 
day people  buy  largely  what  they  can 
see  and  examine.  Publicity  will  not 
bring  as  concrete  results  as  an  exhibit 
of    California    structural    materials." 

E.  E.  Smith  cited  the  great  advan- 
tages which  had  resulted  from  the 
maintenance  of  a  permanent  struc- 
tural mineral  exhibit  from  the  main- 
tenance of  a  permanent  structural 
mineral  exhibit  in  Smith,  Emery  &  Co. 
office.  F.  W.  Bunyan  suggested  panels 
of  these  materials  on  the  wall  oppo- 
site the  new  relief  map  in  the  San 
Francisco    ferry    building. 

Have  All  Materials 

A.  L.  Wait,  Plymouth — "We  have  the 
best  of  clays,  slate,  limestone,  white 
and  red  marble,  chromite,  iron  and  coal 
in  our  districts.  Why  then,  should 
California  pay  heavy  transportation  on 


these  same  materials  to  get  them  from 
the  east?  The  great  difficulty  is  that 
capitalists  will  not  open  up  deposits — 
I  have  been  trying  for  years  to  get  my 
red  marble  deposit  developed.  I  hope 
that  the  structural  industry  will  soon 
be  standardized,  and  the  money  for 
such    materials    kept    in    California." 

S.  M.  Mingus,  Coalinga  Mineral  As- 
sociation. Coalinga — "We  have  good  de- 
posits of  gypsum,  but  it  is  twelve  miles 
from  a  railroad,  and  cannot  be  utilized 
at  present.  We  need  more  transporta- 
tion   into    mineral   districts." 

Lloyd  L.  Root,  state  mineralogist, 
San  Francisco — "The  State  Mining  Bu- 
reau stands  ready  to  help  the  struc- 
tural producers  in  any  way  possible. 
,  At  present,  the  California  magnesite 
industry  is  suffering  from  heavy  im- 
portations from  India  ,and  the  1924 
figures  show  a  decreased  production. 
This  industry  received  a  setback  after 
the    war,    and    has    not    yet    recovered." 

Hold    Public   Meetingr 

On  Monday  evening,  a  public  session 
was  held,  at  which  the  speakers  were 
Lloyd  L.  Root,  Charles  S.  Knight,  M.  E. 
Dittmar,  H.  R.  Jackson  and  Lewis  E. 
Aubury,  Root  asserted  that  mining  has 
been  held  back  in  California  through  a 
lack  of  co-ordination,  miners  thinlcing 
individually  instead  of  collectively,  and 
that  only  during  the  past  two  years, 
since  the  Sacramento  department  of 
mines  and  mining  launched  its  cam- 
paign to  build  up  the  industry,  had 
they  shown  any  willingness  to  get  to- 
gether. He  said  that  fifty-four  miner- 
als were  being  produced  in  California, 
and  that  with  proper  freight  rates  the 
producers  could  compete  with  eastern 
and  foreign  markets. 

M.  E.  Dittmar,  secretary  of  the  Las- 
sen National  Volcanic  Park  Association 
and  interested  in  extensive  non-metal- 
lic deposits  in  Shasta  county,  pointed 
the  remarkable  growth  in  certain  min- 
eral productions  during  the  past  twen- 
ty-five years.  He  showed  how  the  ce- 
ment production  in  California  had 
grown  from  52,000  barrels  in  1900  to 
11,800,000  barrels,  valued  at  $28,320,000, 
in  1924.  He  said  the  section  of  Shasta 
county  tributary  to  the  Kennett  smel- 
ter had  produced  during  the  past  fif- 
teen years  $58,000,000  in  copper,  gold, 
silver,  zinc  and  other  metals. 

Hard  To  Get   Capital 

Lewis  E.  Aubury  warned  the  produc- 
ers that  it  will  be  hard  to  interest 
California  capital  in  mineral  develop- 
ment, citing  the  case  of  the  cement  in- 
dustry, which  had  to  be  financed  in 
Chicago  when  it  started. 

"California  in  the  ne.xt  twenty-five 
years  will  be  the  scene  of  the  greatest 
human  development  in  the  world,"  said 
Emory  E.  Smith.  "We  have  more  natur- 
al resources  than  any  other  territory 
of  the  same  area  and  less  population. 
We  have  better  soil,  better  social  con- 
ditions, better  climate,  better  every- 
thing than  any  other  part  of  the  world 
today.  Nearly  all  the  development  of 
today  is  based  on  science.  If  we  are 
going  to  put  the  industrial  develop- 
ment of  California  ahead,  we  must  use 
scientific  intelligence.  We  must  call  on 
scientifically  trained  men  and  they  will 
help  us  to  command  the  market.  Move- 
ments like  this  conference  that  are  in- 
telligently made  and  guided  are  bound 
to    succeed." 

Knight,  in  cooperation  with  the 
writer,  is  already  making  plans  to 
call  the  big  state-wide  meeting  on  the 
development  of  California's  immense 
industrial  and  structural  minerals  re- 
serves, early  in  April.  At  this  meeting, 
a  definite  state  program  will  be  adopt- 
ed. Bunyan  will  also  shortly  name  the 
committee  to  arrange  for  the  perma- 
nent organization  of  the  structural 
producers  and  the  standardization  of 
the   industry. 
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Portland  Cement — ^Then  and  Now 


One  hundred  years  ago  Portland 
cement  was  patented  in  England  by 
Joseph  Aspdin.  Of  course,  cements  of 
one  kind  or  another  had  been  used  for 
several  thousand  years,  but  with  this 
discovery  began  a  new  era  in  the  use- 
fulness  of  cement. 

Leeds,  the  home  of  Joseph  Aspdin, 
was  also  the  home  of  John  Smeaton, 
builder  of  the  Eddystone  Lighthouse, 
who  made  many  experiments  in  dis- 
covering: the  reason  for  the  hydraulic 
properties  of  cement.  For  seventy-five 
years  the  atmosphere  of  Leeds  must 
have  been  surcharged  with  the  ele- 
ments   of    Aspdin's    invention. 

Aspdin.  like  most  inventors,  added  to 
accumulated  knowledge  the  necessary 
bits  of  new  experience  which  accom- 
plished a  distinct  forward  step.  He 
deserves  and  has  received  the  credit 
and  honor  due  men  of  vision  and  en- 
terprise, on  whom  progress  depends. 
He  also  had  the  foresight  to  adopt  and 
protect  a  trade  name  of  singular  ap- 
propriateness and  appeal,  when  he 
called  his  material  Portland  cement 
after  the  widely  used  building  stone 
quarried   in   the    Isle   of  Portland. 

The  early  years  of  the  19th  century 
witnessed  many  other  important  dis- 
coveries. These  created  new  conditions 
which  induced  new  inventions.  These 
ceaseless  adjustments  and  adaptations 
result  in  the  complex  and  nicely  ad- 
justed relations  we  call  civilization.  As 
parts  of  the  social  organism,  we  each 
function  in  either  a  distinguished  or 
undistinguished  manner,  to  help  or  re- 
tard   the    net    result. 

The  same  one  hundred  years  which 
witnessed  the  greatest  progress  in 
every  line  of  human  knowledge,  effort 
and  relations,  saw  Portland  cement 
playing  its  full  part  in  promoting  pro- 
gress, and  the  cement  industry  adjust- 
ing  itself  to  changing  needs. 

The  crude  manufacturing  methods  of 
Aspdin  were  improved  and  perfected 
by  Isaac  Johnson  and  later  technical 
men.  Portland  cement  with  definite 
constituents  and  superior  qualities, 
rapidly  supplanted  the  existing  natural 
products.  Its  manufacture,  soon  spread 
to  the  Continent,  later  to  the  United 
States,    and    finally    tu    all    parts    of    the 
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world,  as  chemistry  and  engineering 
overcome  the  difflculties  presented  by 
raw  materials  of  widely  varying 
chemical    and    physical    characteristics. 

We  in  this  country  should  always 
hold  in  grateful  memory  the  names  of 
the  pioneers  who  overcame  the  unique 
difficulties  in  the  United  States. 

Today  a  reliable  product,  assuring 
good  results  if  properly  used,  can  be 
obtained  almost  anywhere.  This  is 
substantial  evidence  of  a  century  of 
endeavor. 

Portland  cement  is  only  potentially 
useful  until  it  fulfills  its  destiny  as  an 
integral  part  of  concrete.  This  trans- 
formation in  which  its  inherent  quali- 
ties are  fully  utilized  and  made  per- 
manently useful,  involves  knowledge 
and   workmanship   by   the   user. 

Aspdin  probably  both  made  and  used 
his  first  product.  Others  who  employed 
early  Portland  cement  had  been  trained 
through  long  apprenticeship  in  the 
traditions  and  experiences  of  genera- 
tions of  builders.  The  quantity  of 
Portland  cement  was  limited.  Its  early 
uses  were  few  and  simple. 

Then  came  a  gradual  realization  of 
the  wonderful  adaptability  and  con- 
venience of  this  plastic  stone.  Its 
field  was  widened  by  the  added  quali- 
ties conferred  on  concrete  by  metal 
reinforcement.  The  earliest  attempts 
at  adaptation  which  had  followed 
closely  the  forms  of  the  building  ma- 
terials supplanted,  gave  way  to  new 
designs  in  which  the  advantages  of 
concrete  were   directly  utilized. 

Soon  the  engineer  and  trained  build- 
er who  had  aided  in  much  of  this  de- 
velopment, no  longer  monopolized  the 
design  and  application  of  the  material. 
The  handy-man;  anybody  who  wanted 
permanent  structures,  tried  Portland 
cement  concrete.  He  got  results. 
Others  tried  it.  A  thousand  uses  de- 
veloped. It  was  easy  to  use,  but  also 
easy   to   abuse. 

A  new  need  was  clearly  indicated. 
Obviously     the     utility    of    the     product 


would  be  proportional  to  the  number 
of  satisfied  users.  All  who  desired  to 
employ  it  must  be  informed  how  to 
use  it  rightly.  Thus  began  a  world 
wide  program  of  research  and  educa- 
tion which  in  the  United  States  has 
few    parallels. 

The  kind  of  structures  in  which  con- 
crete, could  be  most  favorably  employ- 
ed, and  the  best  way  to  make  the  con- 
crete in  each  of  these  structures  was 
tested  in  the  field  and  studied  in  the 
laboratory.  Fundamentals  were  de- 
termined. Methods  for  making  the  in- 
formation available  were  weighed  and 
the  indicated  means  were  provided. 
The  end  of  the  first  century  of  Port- 
land cement  finds  us  in  this  stage  of 
development. 

The  public  which  by  using  concrete 
haS'  matte  an  estimated  saving  of  $10,- 
OnO,nnO,000  in  its  construction  costs, 
wants  to  save  more.  It  is  convinced 
that  for  many  uses  concrete  is  su- 
preme. 

The  estimated  world  use  of  Portland 
cement  is  now  at  the  rate  of  nearly 
300,000,000  barrels  per  annum.  Port- 
land cement  concrete  is  part  of  the 
fabric  of  our  civilization. 

This  centennial  is  a  mile-stone  by 
which  progress  can  be  measured,  and 
is  a  beacon  casting  its  light  on  the 
path  to  the  future.  Our  attention  is 
directed  to  what  needs  to  be  done,  as 
well   as   to   what   has   been  done. 

We  who  are  privileged  to  make  and 
use  this  wonderful  material,  have  a 
duty  to  perform  for  ourselves  and  for 
posterity,  in  continuing  unabated  our 
efforts  to  apply  all  the  resources  of 
modern  knowledge  to  perfect  the  mak- 
ing and  use.  of  our  product. 

This  anniversary  is  best  celebrated; 
we  best  show  respect  for  the  memory 
of  the  distinguished  and  undistinguish- 
ed workers  who  have  developed  this 
great  industry  through  its  first  cen- 
turj',  by  resolving  to  do  our  bit  in  aid- 
ing the  complete  adjustment  of  the  in- 
dustry to  the  needs  of  the  dawning 
century. 

We  will  also  thus  gain  the  satisfac- 
tion of  playing  a  worthy,  if  perhaps 
undistinguished  part  in  supplying  a 
real    service    to    society. 
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What  California  Is  Doing  in  Housing  Regulations  and  a  Uni- 


form Building  Code 


The  State  of  California  through  its 
Commission  of  Immigration  and  Hous- 
ing has  been  busy  during  the  last  few 
years  correcting,  or  having  the  local 
officials  correct  violations  of  the  State 
Housing  Act  in  existing  buildings.  This 
refers  to  apartments,  hotels  and  lodg- 
ing houses  erected  prior  to  the  passage 
of  the  State  Housing  Act.  Where  we 
had  the  support  of  Building  Inspect- 
ors, Health  Officials  and  City  Coun- 
cils, the  worlt  has  been  comparatively 
easy.  In  instances  where  this  co-oper- 
ation was  not  given  the  work  was 
somewhat  more  difficult.  It  required 
an  educational  campaign  in  order  to 
convince  some  of  the  City  Councils 
that  it  is  a  good  thing  for  their  city 
to   conform    to    the    law    in    all   respects. 

The  largest  part  of  the  expense  of 
making  existing  buildings  comply  with 
the  law  has  been  to  give  inside  rooms 
direct  ventilation  to  the  outer  air.  This 
has  necessitated  the  putting  in  of 
courts,  light  shafts  and  sky-lights, 
which  in  many  cases  was  done  only  by 
expensive  alterations  and  even  in  some 
instances  the  wrecking  of  the  build- 
ings. There  have  been  from  1500  to 
2000  inside  or  poorly  ventilated  rooms 
remodeled  to  conforni  with  the  law 
since    this    Act    went    into    effect. 

Imprflved     Coiiilitions     Xoted 

In  addition  to  this  a  great  many  of 
these  buildings  had  inadequate  toilet, 
bath  and  shower  facilities,  and  many 
of  those  in  existence  were  unsanitary 
and  in  a  bad  state  of  repair.  These 
conditions  have  been  eliminated  by 
persistent  inspection  work  by  the  reg- 
ular inspectors  of  the  Commission. 
Also  much  of  the  credit  for  this  im- 
proved housing  condition  must  go  to 
the    local    inspectors    for    good    woik. 

The  Commission  of  Immigration  and 
Housing  of  California  is  only  empow^- 
ered  and  given  authority  to  enforce 
the  provisions  of  the  State  Housing 
Act  which  do  not  pertain  to  the  actual 
erection,  construction,  reconstruction, 
moving,  alteration  or  arrangement  of 
apartment  houses,  hotels  and  dwell- 
ings in  all  incorporated  cities  and 
towns.  My  experience  has  been  that 
outside  of  the  larger  cities  and  towns 
which  have  regularly  organized  build- 
ing departments,  very  little  is  known 
of  the  State  Housing  Act.  While  it 
may  be  true  that  there  are  some  vio- 
lations of  the  State  Housing  Act  in 
cities  where  they  have  a  good  building- 
department,  as  a  rule  the  interpre- 
tation of  the  State  Law  is  generally 
the  same  among  building  inspectors 
throughout    the    State. 

Many  of  the  smaller  cities  and  t:wns 
have  no  regular  building  inspectors 
as  we  understand  the  teim.  but  most 
of  them  have  a  local  building  ordin- 
ance, as  they  call  it,  which  in  most  in- 
stances has  only  to  do  with  a  fire  dis- 
trict or  fire  limits.  The  official  that 
enforces  the  ordinance  or  ordinances 
may  be  an  official  who  is  not  familiar 
with  building  construction,  so  that  in 
reality  there  is  little  real  enforcement 
of  either  State  or  local  laws  govern- 
ing the  erection  of  buildings.  As  these 
towns  grow  they  acquire  regular  build- 
ing departments,  and  then  it  takes 
years  to  get  rid  of  a  lot  of  inferior 
and  poorly  constructed  buildings, 
which  work  carries  with  it  a  lot  of 
grief    for    the    building    inspectors. 

Local    Officials    Co-opei-ate 

In  making  surveys  of  existing  build- 
ings in  incorporated  cities  and  towns 
the  Commission  has  consulted  with  the 


By   Robert   (ireig.    nirecfor   of   lloii 
California     rommis-sion    of    Inn 
f::rntion    and    Housing 


local  officials  as  to  the  extent  to  which 
they  "were  enforcing  the  State  Law  re- 
garding new  construction.  In  this 
work  we  have  discovered  a  number  of 
infractions  of  the  law.  which  were 
committed  through  lack  of  familiar- 
ity   with    the    State    Housing    Act. 

The  Commission  has  done  much  work 
in  encouraging  some  of  the  cities  to 
adopt  a  more  up-to-date  building  code, 
but  there  is  considerable  work  yet  to 
be  done  in  this  direction.  The  ex- 
isting building  problem  will  eventu- 
all\'     I)r     eliminated     by     the     wrecking 


KLKS"    Bl  II-IJ1.N<.,    S.W     l-'K.WCISCO 

Meyer    &    Jnhn.son.    .Architects. 
R.    .McLcran    Co.,    (ieneral    Contractors 

.V  twelve  story  and  basement  with 
Nub-ba.seineiit  fireproof  club  building 
now  idi  the  stages  of  completion  in  the 
north  side  of  Post  street  west  of  Ma.son. 
.Another  million  dollar  unit  of  .«an 
Francisco's  fiffy-eisht  million  dollar 
construction  progrrani  of   19^M. 


and  removal  of  many  old  buildings  to 
make  way  for  more  up-to-date  struc- 
tures. It  is  hoped  that  a  building 
code  can  be  devised  that  can  be  ap- 
plied to  all  incorporated  cities  and 
towns    throughout   the   State. 

Uniform     Bliildine    Code 

At  the  annual  meeting  of  the  Pacific 
Coast  building  officials,  held  in  the  city 
of  Oakland.  November  20.  1924.  the  key 
note  among  the  building  inspectors 
was  for  a  uniform  building  code.  The 
matter  was  also  discussed  at  a  meet- 
ing  in   the   city   of   San    Diego,    1923. 

A  building  code  is  primarily  writ- 
ten and  enforced  for  the  dual  purpose 
of  protecting  human  life  and  the  pre- 
vention of  flre.  as  its  title  indicates 
a  code  of  laws  dealing  with  the  meth- 
ods to  be  employed  in  the  construc- 
tion of  buildings,  materials  to  be  used, 
and  processes.  As  previously  men- 
tioned, every  city  of  any  size  has  a 
l)uilding  ordinance  of  some  kind  and 
in  those  places  where  there  is  no 
building  code,  it  is  natural  to  con- 
centrate   effort    to    secure    one. 

The  result  is  in  every  city  we  have 
,1  different  building  code.  In  the  main 
tliey  look  the  same  but  they  are  not. 
When  a  city  starts  to  prepare  a  build- 
ing code  suitable  to  their  needs  a  com- 
mittee is  generally  appointed  which 
may  consist  of  an  architect,  builder, 
fUgineer,  realtor  or  some  other  busi- 
ness man  along  with  the  Fire  Chief, 
iJuilding  Inspector  and  City  Attorney 
to  draft  a  building  code.  They  start 
out  by  getting  copies  of  what  other 
cities  have  in  building  ordinances,  so 
that  when  the  ordinance  is  prepared 
it  is  more  or  less  copied  after  some 
Ore.,    or    any    other    Pacific    Coast    city. 

There  is  a  subtle  temptation  in  the 
form  of  local  pride  which  sometimes 
makes  a  local  committee  in  drafting 
a  building  ordinance  to  have  some- 
thing different  than  that  of  the  ad- 
joining city  and  they  desire  to  have 
the  law  they  draft  seem  more  essen- 
tially their  own.  A  distaste  for  copy- 
ing and  an  exaggerated  desire  for  in- 
dividual expression  lead  them  to 
change  for  the  sake  of  changing,  over- 
looking what  is  standard  practice  and 
fix  other  standards  because  it   is  theirs. 

Provision    Xow    Jumbled 

The  provisions  which  relate  to  the 
different  classes  of  buildings  are  jum- 
bled together;  they  may  divide  build- 
ings into  eight  or  ten  classes.  Another 
city  would  only  have  four  or  five. 
There  is  no  good  reason  why  a  code 
used  by  Los  Angeles  could  not  be  used 
in  San  Francisco,  Oakland,  Portland, 
Oregon,  or  any  other  city  on  the  Pa- 
cific Coast. 

There  is  no  good  reason  why  floor 
loads,  thickness  of  walls,  working 
stresses  and  weight  of  materials, 
w'orking  stresses  for  timber  columns 
for  iron  and  steel  working  stress,  for 
concrete,  plain  and  reinforced,  the 
amount  of  reinforcing  steel  to  go  into 
any  column  or  wall,  should  not  be  the 
same  in  any  city.  A  uniform  code 
should  have  the  minimum  require- 
ments and  should  be  elastic  enough 
that  it  would  not  be  hard  to  change 
a  section  or  add  one  to  fit  local  con- 
ditions. A  uniform  building  code 
would  eliminate  a  good  deal  of  the 
controversy  that  is  continually  taking 
place  with  building  inspectors,  archi- 
tects and  builders,  over  the  meaning 
and   interpretation  of  Individual   codes. 
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Making  Cement  From  Oyster  Shells  and  Clay 


The  new  plant  of  the  Pacific  Portland 
Cement  Co.,  Consolidated,  located  on 
the  shore  of  San  Francisco  bay  at 
Redwood  City,  has  been  called  by  visit- 
ing pement  mill  experts,  the  last  word 
In  cement  mill  construction.  All  struc- 
tures are  of  concrete  so  far  as  possible 
and  the  materials  in  the  process  of 
manufacture  are  handled  by  the 
straight  line  method,  requiring  a 
minimum  of  transportation  from  the 
time  they  are  received  until  the  finish- 
ed product  is  ready  for  shipment. 

The  initial  capacity  of  the  plant  is 
2500  bbl.  per  day.  However,  the  design 
of  the  plant  is  such  that  as  business 
conditions  warrant,  which  \vill  come 
about  by  natural  development  of  the 
territory  served  by  the  company,  ad- 
ditional units  may  be  added  «-ithout 
interferring   with   production. 

The  transportation  of  the  finished 
product  will  be  by  both  land  and  water. 
The  Southern  Pacific  railroad  has 
taken  over  and  rehabilitated  the  branch 
railroad  constructed  by  the  Redwood 
City    Harbor    Co.    and    extending    from 


By     Ctans.     W.     Geleer,     San     JVant-is 
In     "Rock     Products,"     ChionBO 


boats.  The  fact  that  the  plant  can 
operate  with  so  small  a  force  is  oc- 
casioned by  the  absence  of  quarrying 
operations  and  the  installation  of 
labor-saving    devices. 

In  1911  the  company  opened  its  lime- 
stone quarry  on  the  American  river, 
to  supply  additional  lime  rock  to  the 
plant  at  Cement  and  high-grade  lime- 
stone to  sugar  and  steel  mills.  This 
quarry  and  the  mill  at  Cement  will  be 
operated  in  the  same  manner  as  here- 
tofore, except  that  increases  in  the 
company's  business  will  be  taken  care 
of   by   the   plant   at  Redwood   City. 

In  addition  to  cement  manufacturing, 
since  1912,  this  company  has  been  the 
leading  producer  of  gypsum  products 
on  the  Pacific  Coast,  and  in  May  of 
2924  opened  a  new  plaster  mill  at  Ger- 
lach,  Nevada.  This  mill  represents  an 
investment  of  $1,500,000  and  supplies 
the  company's  brand  of  gypsum  pro- 
ducts,   and    agricultural      gypsum       to 


The  oyster  shells  are  nearly  pure 
carbonate  of  lime  and  the  other  neces- 
sary elements — silica,  alumnia  and 
iron — are  contained  In  the  clay  in 
proper  proportions  of  cement  making. 
These  shell  and  clay  beds  were  acquir- 
ed by  the  cement  company  several 
years  ago  and  embrace  over  30,000 
acres  and  practically  30ver  the  entire 
floor  of  south  San  Francisco  bay  and 
the  company's  engineers  estimate  that 
there  is  a  sufficient  quantity  of  raw 
materials  to  supply  the  i)i.-int  for  bev- 
eral   hundred  years. 

The  shells  and  clay  are  excavated 
from  the  floor  of  the  bay  by  means  of 
a  suction  dredge  (specially  designed 
and  built  for  this  purpose)  through  a 
16-in.  pipe  to  barges  alongside  the 
dredge  and  conveyed  to  the  unloading 
wharf  at  the  plant.  This  dredge  with 
a  f:rce  of  six  men  replaces  the  usual 
75  to  100  men  required  for  quarrying 
operations  where  limestone  is  used  as 
a  raw  material  and  its  operation  is 
cheaper  than  the  usual  quarrying  ex- 
pense,   which    includes    blasting,    steam 


the    bar^e.s. 


their  main  line  tracks  in  Redwood  City 
to  the  site  of  the  cement  plant,  while 
the  cement  company  has  constructed  a 
dock  in  Redwood  chantnel'  and  has 
dredged  the  harbor  to  a  depth  of  30  ft., 
so  that  in  addition  to  being  able  to 
barge  tTie  finished  product  to  all  San 
Francisco  bay  and  tributary  river 
points,  the  plant  can  load  for  coast- 
wise and  transpacific  shipment  at  its 
own  docks. 

100  Men   Employed 

The  Pacific  Portland  Cement  Co., 
Consolidated,  since  its  organization  in 
1901,  has  operated  a  cement  plant  at 
Cement,  Solano  county,  where  500  men 
(including  those  at  the  Auburn  quarry) 
have  been  constantly  employed.  The 
operating  force  at  Redwood  City  plant 
will  be  approximately  100  men  for  the 
Initial  unit,  not  including  those  era- 
ployed  on  the  dredge,  barges  and  tow- 


northern  California,  Oregon,  Washing- 
ton and  Nevada.  In  November,  1924, 
the  company  completed  another  plas- 
ter mill  in  the  Imperial  Valley,  near 
El  Centro.  This  mill  supplys  the  com- 
pany's gypsum  products  to  Southern 
California   and   Arizona. 

Redn-ood   City   Cement   Plant 

The  raw  materials  used  in  the 
manufacture  of  cement  at  the  new 
Redwood  City  plant  are  new  to  the 
cement  industry  on  the  Pacific  Coast. 
They  consist  of  oyster  shells  which  are 
found  in  vast  deposits  in  South  San 
Francisco  bay,  together  with  silt  or 
clay  washed  down  from  the  surround- 
ing hills.  CShells  are  used  for  making 
cement  by  the  Texas  Portland  Cement 
Co.,  Houston,  Texas,  and  will  be  used 
at  the  new  Phoenix  plant  at  New  Or- 
leans.— Ed.] 


shovel     loading     and     the     crushing     of 
large   pieces   of  rock. 

The  contents  of  the  barges  are  un- 
loaded into  concrete  storage  pits  by  a 
traveling  crane.  The  same  crane  takes 
the  material  from  the  storage  pits  and 
places  it  in  bins  from  which  it  is  con- 
veyed to  the  grinding  mills  by  means 
of  screw  conveyors.  One  thousand 
tons  of  this  material  are  handled  per 
day.  These  raw  grind  tube  mills  re- 
duce the  shells  and  clay  to  a  slurry. 
Conveyors  take  the  slurry  from  the 
mills  to  silos  or  slurry  tanks.  Here 
the  contents  of  the  tanks  are  analyzed, 
and  the  material  pumped  from  one  tank 
to  another  and  into  the  blending  tanks 
until  the  exact  mixtures  desired  are 
obtained.  The  kilns  make  one  com- 
plete turn  in  180  seconds.  The  fuel  is 
oil,  finely  atomized  and  blown  into  the 
kiln  under  regulated  pressure.  The 
heat    reaches    in    the    burning    zone,    a 
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temperature  of  from  2300  to  3000  deg. 
F.  Over  300  bbl  of  oil  are  consumed 
in   each   kiln   daily. 

KiliiK    SU    Keef    I>oiie 

The  Itilns  are  Id  ft.  in  diameler 
and  235  ft.  long:  .supported  upon  four 
carrying  rings.  The  unloading  crane 
for  bringing  material  from  the  barges 
into  the  mill  or  storage  is  of  the  two 
rail  trolley  type,  high  speed,  with 
olarashall  bucket  of  4  yd.  capacity. 
From  the  ground  line  to  the  track  is 
68  ft.  The  total  length  is  340  ft.  As 
the  mill  feed  bins  could  not  be  con- 
structed of  a  capacity  sufficient  to  in- 
sure continuous  operation  of  the  mill, 
it  was  necessary  to  provide  ground 
storage  of  raw  material.  This  was  ob- 
tained by  sinking  two  reinforced  con- 
crete cylinders  each  86  ft.  in  diameter 
and  30  ft.  deep.  One  of  these  cylinders 
was  placed  in  each  of  the  two  bays 
under    the    trolley    crane    structure. 

The  supporting  stratum  of  ground 
under  the  mill  is  a  bed  of  clay  several 
hundred    feet    thick.      The    top    of    this 


clay  bed  is  30  ft.  below  the  normal 
ground  line,  this  30  ft.  in  depth  being 
soft,  mushy  silt  that  has  been  de- 
posited by  flood  waters  from  the 
mountains.  It  is  so  soft  that  a  horse 
cannot  walk  over  it.  The  main  bed  of 
clay  underneath  the  silt  is  rather  soft 
on  the  top,  but  quickly  hardens  into  a 
solid  stiff  clay  as  the  depth  is  in- 
creased. After  prospecting  with  drill 
holes  and  test  piles  it  was  decided  that 
flr  piles  80  to  85  ft.  in  length  would 
give  the  required  support.  By  means 
of  reinforced  beams,  caps  and  slab 
construction  the  main  floor  of  the  mill 
was  brought  up  well  above  water 
level.  Due  to  the  heavy  loads  it  was 
found  more  economical  to  use  the 
beam  and  slab  construction  than  to 
make  a  concrete  pile  extension,  and  as 
a  consequence  the  bottom  of  the  con- 
crete beams  are  down  below  ground 
water  level.  The  plant  is  practically 
earthquake  and  shock  proof,  as  it 
could  only  move  as  a  mass.  The 
building  covering  the  mill  machinery 
is  made  entirely  of  reinforced  con- 
crete   and    steel    sash. 


In  addition  to  the  necessary  machin- 
ery required  throughout  the  manufac- 
turing plant  there  are  provided  wash- 
rooms with  hot  and  cold  flowing  water, 
toilets  and  drinking  fountains  and  ga- 
rages for  the  workers  who  drive  motor 
cars. 

Plant    EJqnipment 

Engin'eering  and  construction  were 
done  by  the  Pacific  Portland  Cement 
Co.,  J.  C.  Buckbee  Co.,  Chicago,  being 
consulting  engineers.  The  kilns,  cool- 
ers and  compeb  mills  were  furnished 
by  the  Allis-Chalmers  Manufacturing 
Co.;  the  compebs  are  driven  by  Allis- 
Chalmers  synchronous  motors,  and  all 
other  motors  are  the  General  Electric 
Co.'s.  Allis-Chalmers  slurry  pumps 
and  compressed  air  system  of  slurry 
agitation  are  used.  The  compressors 
were  furnished  by  the  Sullivan  Ma- 
chinery Co.  The  dredge  was  built  by  the 
Union  Iron  Works,  San  Francisco.  The 
crane  was  built  by  the  Pawling  and 
Harnischf^eger  Co.,  Milwaukee.  Wis., 
after  designs  by  the  J.   C.   Buckbee  Co. 


Tin-    kilns,    Mhicli    are  a:«    ft.   Imig,  with    .-in    internal    iliiimetfr   ot   lo  ft.     Note 
Oil    biimerN   and    the    tlgrbt   connectimi  made  with  tlie  Immer  and  kiln 
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Utilizing  Lifetime-A  Talk  On  Apprenticeship 


The  problem  before  the  Builder  and 
Industrialist  is  "How  can  vocations 
and  education  be  most  practically  com- 
bined?", as  the  great  majority  of  peo- 
ple must  labor  at  something  produc- 
tive. Educated  people  without  a  desire 
(or  labor  can  be  an  insufferable  evil. 

I  have  no  particular  regard  for  edu- 
cational theories,  and  have  no  new 
theories  to  propound.  In  educational 
matters,  I  am  thoroughly  old-fashioned 
and  believe  in  creating  and  arousing  a 
desire  to  learn  to  be  the  "Big  Thing". 
I  believe  acquiring  learning  is  purely 
a  matter  of  personal  practice,  interest, 
an  acquisitive  turn  of  mind  and  con- 
centration. 

Within  the  memory  of  most  of  us, 
the  three  R's  were  considered  to  be 
the  ample  system.  Half  of  our  citizens 
have  been  educated  within  them.  The 
three  R's  of  today  represent  a  whole 
lot  more  in  study  and  education  than 
formerly.  There  are  but  few  in  the 
United  States  who  cannot  read  and 
write  fluently.  Many  in  their  more  ma- 
ture years  have  acquired  the  love  for 
the  literary  arts,  understand  the  plays 
and  the  classics,  but  the  growth  of 
our  educational  system  has  all  been  in 
the  same  direction.  There  is  practical- 
ly no  difference  in  the  instruction 
given  to  those  who  are  ambitious  to 
beccme  lawyers,  doctors,  engineers, 
architects  and  other  professional  men, 
and  the  instruction  given  those  who 
are  neither  leaning,  inclined,  nor  am- 
bitious towards  the  professions,  who 
neither  have  the  means,  desire,  ability 
nor  endowment  to  enter  the  profes- 
sions, but  are  content  to  earn  an  hon- 
orable living  at  a   tradei  or  vocation. 

Ednention     for     Professions 

Yet  most  of  the  education,  after 
the  seventh  grade,  is  directed  towards 
the  professions.  Ninety-two  per  cent 
of  our  youths  do  not  get  to  college, 
approximately  five  per  cent  graduate. 
Let  us  lool<  at  the  somewhat  archaic 
and  chaotic  system  of  preparing  the 
ninety-two  per  cent's  lifetime  in  a 
practical    manner. 

Let  me  answer  in  the  terms  of  my 
own    industry: 

In  most  of  our  States,  our  youths 
are  not  permitted  to  go  to  work  at 
the  building  trades  until  they  are  six- 
teen years  of  age.  WTiat  are  we  doing 
tor  these  youngsters,  and  how  are  we 
utilizing  their  lifetime  for  the  benefit 
of  themselves,  the  public  and  the  fu- 
ture employer?  It  should  not  be  neces- 
sary for  the  young  man  who  desires 
to  become  a  building  tradesman  to  be 
reuired  to  burden  himself  with  many 
of  the  subjects  now  taught,  and  in 
which  he  has  no  interest  whatsoever. 
He  should  not  be  required  to  study 
the  same  general  subjects  as  the  youth 
who  has  a  leaning  or  ambition  for  the 
professions. 

The  general  tendency  in  the  High 
Schools,  as  1  know  them,  is  to  encour- 
age students  to  become  members  of 
the  professions  —  the  average  high 
school  instructor.  Academician  en- 
courages them  unduly  towards  the 
professions.  For  some  unaccountable 
reason,  the  Academician  and  the  Amer- 
ican parent  seem  to  think  that  the 
professional  class  and  semi-profes- 
professional  class,  such  as  clerks, 
salesmen,  draftsmen,  etc.,  are  consid- 
ered to  possess  greater  gentility,  and 
they  are  looked  upon  by  the  present 
and  past  generation  as  something  su- 
perior to  the  mechanic.  Could  these 
good  people  but  see  the  numerous  op- 
portunities   that    are    constantly    pre- 


.\ddress   of   GeThardt   F.    Meyme,  Clialr- 
mniL,    Appreticeship    Committee    of 
.\.ssooiatPd    Building:    Contract- 
ors   of    Illinois,    Before   Na- 
tional    Society    of    Voca- 
tional      Eklucation       at 
Ijidinnapolis,         Ind», 


sented  to  the  vocationally  trained 
man  who  knows  his  trade  fundamen- 
tals, and  could  they  but  know  of  his 
yearly  income,  they  would  view  him 
in  appreciation  instead  of  deprecia- 
tion. The  vocationally  trained  man  car 
take  advantage  of  these  numerous  op- 
portunities by  continuing  his  educa- 
tion in  night  courses,  short  term  col- 
lege courses,  etc.  He  cannot  only 
aspire  to  the  heights  in  industry,  but, 
what  is  more,  if  he  applies  his  endow- 
ments, training  and  ability,  he  can 
actually    "arrive." 

Demand    for   Vocational   Education 

Probably  nothing  indicates  the  jus- 
tification for  the  present  demand  of 
vocational  education  more  than  the 
fact  that  numerous  college  men  gradu- 
ating from  the  literary  arts  and  science 
courses  are  turning  towards  the  vo- 
cations as  a  means  (or  a  livelihood 
It  is  not  infrequent  that  one  finds 
men  of  several  years'  college  training 
endeavoring  to  get  into  the  industries. 
When  one  stops  to  think  of  it,  one  feels 
that  they  have  not  utilized  their  life- 
time to  the  fullest,  have  probably  ac- 
quired considerable  needless  informa- 
tion. Of  course,  time  spent  in  any  edu- 
cation is  not  time  lost,  but  many  sub- 
ects  that  do  not  interest  the  student 
are  taught  in  our  present  high  schools 
and  the  boy  who  does  not  go  to  col- 
lege must  wrestle  with  them,  when 
his  time  could  be  turned  to  greater 
practical   advantage. 

The  Federal  Board  of  Vocational 
Education  has  made  up  a  chart  based 
on  the  1920  census,  and  shows  some 
very  remarkable  figure.s  and  percent- 
ages, when  analyzed.  It  has  been  pub- 
lished  and   discussed   before. 

The  Builder  and  Industrialist  who 
looks  at  this  chart  in  reverie  and  medi- 
tation, (if  he  will  take  time  to  study 
the  chart  at  all)  I  believe,  will  agree 
with  me  that  the  lifetime  of  our  youths 
could  be  turned  to  greater  advantage 
to  the  Nation  and  to  themselves,  if 
the  educator  would  take  advantage  of 
utilizing  the  years  that  are  so  often 
dribbled  away  because  of  lack  of  in- 
terest in  the  subjects  taught.  The 
chart  reveals  that  there  are  two  mil- 
lion of  our  young,  between  the  ages 
of  five  years  and  twenty  years  in  our 
schools.  Of  these  two  millions,  ninety- 
two  per  cent  leave  school  between  the 
ages  of  thirteen  and  twenty  to  go  into 
some  industrial,  commercial  or  agricul- 
tural pursuit.  What  are  we,  the  public, 
and  you  educators  doing  to  prepare 
them  for  this  new  thing  that  they  are 
facing?  Let  us  go  back  to  the  chart! 
The  egress  from  school  is  about  as 
follows: 

125,000  or  6%  leave  between  the  ages 
of  13  and  14  years,  another  125,000  or 
another  6%  leave  between  the  ages  of 
14  and  15  years.  When  we  come  to  the 
ages  of  15  and  16,  the  figures  jump 
considerably  and  show  that  400.000  or 
20%  leave  your  school  for  one  reason  or 
another.  300,000  or  15%  leave  between 
the  ages  of  16  and  17  years.  Another 
400.000  or  another  20%  leave  between 
the  ages  of  17  and  78 — all  of  these  to 
engage  themselves  in  some  life  occupa- 


tion. Are  we  doing  everything  to  fit 
these  young  people  with  an  under- 
standing of  what  confronts  them? 
Have  we  developed  their  capabilities 
to  shift  for  themselves?  For,  in  bio- 
logical terms,  we  may  consider  them 
weaned. 

College  Gradnale  Lessen 
Now  we  come  to  the  college  age,  and 
find  that  only  a  small  percentage  are 
left  to  enter  college,  and  the  chart 
shows  that  the  youths  are  leaving  col- 
lege at  the  rate  of  100,000  to  200,000 
each  year,  and  that  only  a  very  small 
percentage — approximately  only  five 
per  cent,  graduate.  Yet  the  entire  cur- 
riculum, in  most  instances,  from  the 
ages  of  13  to  20,  has  been  set  and  made 
up  for  the  purpose  of  entering  the 
youths  into  college.  I  ask  again,  have 
we  utilized  the  lifetime  at  our  dis- 
posal efficiently? 

There  are  whole  libraries  written  on 
vocational  and  apprenticeship  educa- 
tion and  training,  but  there  is  no  need 
of  giving  historical  back-ground  to 
this  subject.  I  would  like  to  give  you 
the  view-point  of  a  builder.  He  may 
not  be  qualified  to  address  you  because 
of  his  lack  of  degrees,  but  he  has 
served  apprenticeships  in  a  trade  and 
has  worked  through  the  various  steps 
and  is  proprietor  of  his  business.  He  is 
tremendously  interested  in  vocational 
education.  He  is  training  numerous 
boys  under  various  systems.  Personally 
I  believe  the  old  "Indenture  System" 
has  outlived  its  usefuUness.  It  is  no 
longer  necessary  for  the  master  to 
provide  shelter,  food  and  clothing  for 
the  boy.  It  is  no  longer  necessary  to 
teach  him  to  read  and  to  write,  as 
usually  was  his  obligation.  He  now 
pays  him  the  wage  he  is  able  to  earn. 
The  parents  and  school  usually  pro- 
vide the  other. 

I  hope  to  see  that  the  public  schools 
of  today  will  be  the  vehicle  of  train- 
ing the  industrial  arts  as  were  the  me- 
dieval monasteries  of  the  eighth  and 
ninth  centuries.  We  know  that  it  was 
usually  a  willing  exchange  of  manual 
labor  for  protection,  teaching  and 
subsistence,  either  within  the  monas- 
teries or  to  those  who  lived  near  them. 
Those  who  would  gain  knowledge  were 
obliged  to  give  their  labor  free  in 
exchange  for  learning,  protection  and 
living,  creating  practically  a  condition 
of  servitude.  This  condition  no  longer 
exists. 

Builder  Seeks  Industrial  Preedom 

The  thinking  Builder  and  Industrial- 
ist is  no  longer  vying  for  the  Freedom 
of  Labor,  but  for  the  Dignity  of  Labor, 
and  general  industrial  freedom,  and  I 
believe  that  the  time  is  here  where 
the  public  school  is  taking  the  place 
of  the  old  monastery,  the  time  of  ser- 
vitude is  past,  the  time  of  the  old  prac- 
tice of  indenture  is  slowly  passing. 
Especially  is  this  true  in  the  building 
industry. 

The  builder  is  confronted  by  a  pe- 
culiar situation  in  obtaining  and  teach- 
ing boys.  The  builder  is  in  competition 
with  other  employers  for  the  services 
of  the  boys.  The  semi-skilled  trades 
are  able  to  o(fer  to  the  young  man 
much  greater  pay — the  boy  can,  in  a 
comparatively  short  time,  acquire  the 
knowledge  of  running  machinery  and 
become  a  producer.  He  can  earn  big 
money  by  driving  motor  trucks  and,  in 
his  limited  course  o(  reasoning,  he  does 
not  see  the  opportunities  and  advan- 
tages of  becoming  a  highly  sKlIIeTT 
artisan.  It  takes  considerable  of  his 
time  and,  by  reason  of  the  cost  of  his 
training,    his    pay    must    naturally    be 
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less  than  that  in  the  semi-skilled 
trades.  We  builders,  I  say,  are  in  com- 
petition for  these  boys,  and  unless  the 
■  boys'  parents  are  able  and  willing-  to 
help  sustain  them  for  the  first  few 
years,  it  is  difficult  for  us  to  give  the 
boys  all  the  opportunities  they  should 
have  to  acquire  building  knowledge. 
Hence,  let  us  use  the  public  school 
for   this   fitting   and   service. 

Tax  Paid  to  ISducate  Youth 
Now  then,  the  builder  feels  that  in- 
asmuch as  he  is  paying  taxes  for  the 
education  of  the  youth  of  the  country, 
he  also  has  a  right  to  expect  some  ser- 
vice from  this  youth.  Inasmuch  as 
everybody,  including  th^.  poorest 
among  us,  who  has  a  dollar  to  spend 
for  their  sustenance,  is  helping  pay 
taxes,  and  inasmuch  as  approximately 
60%  of  the  entire  State  taxation  is 
spent  for  educational  purposes,  the 
parents  alone  are  not  the  only  ones 
interested  but  all  of  us  are  interested, 
and  we  have  a  right  to  expect  a  gen- 
eral service  from  each  other.  It  is  part 
of  our  civilization  complex.  The  shoe- 
maker, tailor,  baker,  merchant,  clerk, 
etc.,  cannot  live  without  my  industry. 
I  cannot  lead  a  comfortable  existence 
without  theirs.  Xow.  let  us  realize  that 
in  our  education  system,  and  let  us 
utilize  the  lifetime  at  our  disposal  of  the 
young  between  the  ages  of  13  and  20, 
and  those  who  are  not  particularly  in- 
clined towards  the  professions,  teach 
them  something  that  will  be  of  advan- 
tage to  them  and  advance  our  indus- 
tries, and  hope  that  later  in  their  life- 
time they  will  become  interested  in  the 
fine  arts  and  general  cultural  attain- 
ments. 

I  do  not  feel  that  the  entire  school 
periods  of  the  boys  between  13  and  20 
should  be  engaged  in  teaching  them 
vocations,  but  I  do  feel  that,  together 
with  teaching  them  something  practi- 
cal, the  seed  and  desire  for  learning 
can  also  be  planted,  and  if  he  is  en- 
dowed with  an  inquisitive  turn  of  mind, 
he  will  learn,  by  applying  himself, 
much  of  the  culture  that  is  now  the 
requisite  of  gentility.  Should  he  not 
be  endowed  with  a  desire  to  know 
more  than  the  three  R's,  no  amount  of 
tutoring  or  cramming  between  the 
ages  of  13  and  20  will  give  it  to  him. 
I  have  often  been  asked  what  my 
plan  of  education  would  be,  so  I  will 
repeat  it  to  you.  Those  boys  who  are 
not  interested,  or  who,  by  reason  of 
necessity,  cannot  go  into  the  profes- 
sion, or  whose  parents  are  unwilling 
or  unable  to  provide  the  expense  of 
this  education,  I  would  like  to  see 
started  at  an  early  age,  put  in  a  sort 
of  cycle  course  where  their  vocational 
leanings  can   be  discovered. 

Public  Will  Detinand  Training 
After  a  boy  has  found  himself,  or 
his  vocational  leaning  has  been  dis- 
covered and  has  decided  he  would  like 
to  become  a  building  mechanic,  then 
the  rudiments  of  these  trades  can  and 
should  be  taught  in  the  public  schools. 
Brick-laying,  carpentry,  plumbing, 
steam-fitting,  and  the  various  other 
trades,  can  he  taught  advantageously 
in  the  public  schools.  The  public  will 
demand  that  they  be  taught  in  the 
near  future,  but  I  want  to  go  on  record 
that  you  cannot  make  a  finished  arti- 
san in  the  public  school.  You  can  teach 
him  the  use  of  his  tools,  mathematics, 
drawing,  etc.,  so  that  when  he  comes 
to  the  Industrialist  at  the  age  of  16 
or  18  he  is  able  to  earn  as  big  pay  as 
the  boy  who  is  driving  a  truck,  or  the 
poor,  or  semi-skilled,  machine  hand. 
To  become  a  finished  artisan  requires 
knowledge,  and  the  only  place  it  can 
be  acquired  is  at  the  building.  This 
competition  for  the  boys  and  the 
builders-  inability  to  teach  them  at  an 
economic  wage  is  one  of  the  causes 
of  the  terrific  scarcity  of  building  me- 


chanics. 


Even  though  the  builder  feels  that 
it  is  entirely  possible  to  teach  the  rudi- 
ments of  the  trades  in  the  public 
schools,  utilizing  such  time  as  may  be 
necessary  for  the  seeding  of  cultural 
attainments,  the  elements  in  civic  and 
community  service,  etc.,  yet  when  the 
boy  appears  for  the  periods  set  aside 
for  his  chosen  trades,  he  should  be  in 
the  hands  of  a  practical  teacher  who 
has  gained  his  experience  on  the 
building. 

You,  in  your  previous  discussions  in 
conventions,  have  worked  out  these 
problems  very  effectively.  Coming 
back  to  the  practical  side  of  teaching 
a  trade  to  the  boy,  you  can  teach  the 
boy  in  the  brick-laying  trade,  how  to 
cut  brick,  how  to  lay  out  an  arch,  how 
to  cut  tile,  how  to  lay  up  the  various 
bonds,  how  to  lay  out  his  corners  and 
lay  out  a  building  generally,  so  that 
when  he  comes  to  a  building  he  is  not 
ungainly  —  he  knows  something  of 
what  might  be  expected  of  him.  A  big 
thing  to  acquire  in  the  building  trades 
is  also  the  moulding  and  shaping  of 
the  body  and  muscles.  It  is  as  neces- 
sary for  the  plasterer  to  have  command 
of  his  feet  as  it  is  for  him  to  acquire 
the  wrist  motion.  It  is  as  necessary 
for  him  to  be  able  to  balance  the  hock 
as  it  is  for  his  eye  to  watch  that  part 
of  the  work  to  which  he  is  applying 
his  skill.  WTien  a  carpenter  or  marble- 
cutter  is  using  a  chisel,  they  will  al- 
ways watch  the  point  of  the  tool  and 
watch  the  reaction  of  the  hammer  blow 
at  the  chisel  point,  and  not  where  the 
tool  is  receiving  the  hammer  blow. 
It  is  necessary  to  train  the  eye,  mind 
and  muscle  to  act  in  unison,  the  eye 
to  watch  the  reaction  of  the  tool  and 
not  the  hammer  stroke.  When  the  boys 
are  young,  this  can  be  most  advantage- 
ously accomplished.  When  we  train  a 
ball  player,  we  do  not  wait  until  he 
is  20  years  old;  when  we  train  a  musi- 
cian, we  do  not  wait  until  he  is  16 
years  old.  Why  should  we  wait  to 
train  the  body  and  muscles  of  a  boy 
who  expects  to  make  his  living  in  the 
building  trades.  These  are  all  things 
that  can  be  taught  in  the  public 
schools.  They  are  Big  Things;  they  are 
interesting,  and  they  enable  the  youths 
to  command  a  wage,  when  you  dismiss 
them  at  16  years  of  age,  equal  to  the 
wage  of  those  who  enter  the  lives  of 
truck  drivers  and  machine  hands,  with 
prospects  of  great  future  opportunities, 
only  limited  to  the  extent  of  willing- 
ness and  application  of  endowment. 

I  want  to  call  your  attention  again 
to  the  fact  that  the  periods  not  re- 
quired for  educational  training  can  be 
used  by  the  Academician  for  teaching 
and  seeding  the  cultural  and  gentile 
pursuits. 

Then,  too,  our  mechanics  know  very 
little  of  the  history  of  their  trade  and 
trade  traditions.  The  building  opera- 
tions of  today  do  not  lend  themselves 
to  teach  boys  any  of  the  gloriousi  past 
in  trade  achievements.  We  cannot  tell 
the  boy  that  next  to  the  implements  of 
war  and  implements  of  agriculture,  the 
implements  with  which  he  is  making 
his  living  are  the  oldest  known  in  the 
world's  history.  The  building  trades 
can  point  with  pride  to  the  existence 
of  their  art  for  at  least  six  thousand 
years.  They  can  point  with  pride  to 
the  monuments  of  the  past,  and  they 
can  be  told  that  the  old  artificer,  be- 
fore the  days  of  industrial  enslave- 
ment and  class  consciousness,  enjoyed 
a  social  standing  equal  to  that  of  the 
professional  man. 

Teacher    Develops    Trade    Pride 

The  practical  teacher  can  develop  In 
the  boys  a  vocational  and  trade  con- 
sciousness, trade  pride  and  apprecia- 
tion for  fine  workmanship.  It  can  be 
pointed  out  to  him  that  it  is  not  suffi- 
cient  to   know   enough   of  the  trade  to 


"just  get  by";  that  it  is  unfair  to  his 
brother  craftsmen  to  hold  them  down 
to  a  general  level  when  the  wage  is 
based  on  the  production  and  ability  of 
the  poorest  workman.  We  know  that 
a  poor  workman  is  a  parasite  on  the 
good  mechanics'  ability.  We  can  devel- 
op a  trade  consciousness  in  the  build- 
ing industries,  and  develop  a  set  of 
craftsmen  who  not  only  have  a  Union, 
but   also   a  Trade. 

In  conclusion,  I  want  to  say  a  word 
about  vocational  guidance  work.  I 
want  to  say  that  I  have  a  very  high 
regard  and  appreciation  for  those  en- 
gaged in  it.  I  know  that  theix_work  is 
often  thankless  and  unappreciated  by 
those  who  should  feel  grateful.  I  can- 
not condemn  the  average  parent  enough 
for  the  lack  of  interest  that  they  have 
for  the  well-being  of  their  young.  I 
have  asked  hundreds  of  children, 
"What  are  you  going  to  be  when  you 
grow  up?"  I  seldom  find  an  interesting 
or  deciding  answer.  When  I  turn  to 
the  parents  and  ask  them,  "what  is 
your  boy  going  to  be?  the  usual  an- 
swer is  "anything  that  he  likes."  The 
boy  usually  grows  up  until  he  grad- 
uates from  high  school  or  college  un- 
decided as  to  what  his  life's  work 
should  be.  Untold  numbers  of  those 
who  have  reached  the  age  of  16  to  20 
have  enjoyed  no  vocational  guidance, 
and  they  usually  flit  from  job  to  job, 
ending  nowhere.  They  soon  find  their 
level  and  are  unhappy.  I  believe  it  is 
the  duty  of  the  Educational  Guidance 
Directors,  where  they  do  not  find  a 
decided  vocational  leaning,  to  influence 
the  youngsters  towards  a  trade  that, 
in  the  opinion  of  the  director,  might 
provide  them  a  living.  The  little  ex- 
perience that  I  have  had  in  guiding 
young  people  to  find  a  vocation  and  a 
place  in  life,  has  been  heart-rending, 
because  the  plea  for  guidance  usually 
comes  from  young  men  when  they  are 
to  old  to  be  placed  at  a  trade  and  have 
assumed  marital  obligations.  Every 
Guidance  Director  can  testify  to  the 
lack  of  interest  or  lack  of  concern  for 
the  welfare  of  the  young  on  the  part 
of  the  parents  to  influence  them 
towards  an  honest  and  profitable 
means  of  livelihood.  They  are  appar- 
ently trusting  to  Providence  to  pro- 
vide for  them.  The  sins  of  omission  of 
the  parent  in  not  concerning  himself 
as  to  what  the  boy  shall  do,  or  wants 
to  be.  are  visited  on  the  boy  and 
society. 


.SEVERE    SE3VTENCES    FOR    ESCAPES 
FROM   PRISON   ROAD   CAMPS 


According  to  an  opinion  of  Attorney 
General  U.  S.  Webb,  the  California 
State  Board  of  Prison  Directors  may 
fix  sentences  of  one  year  to  life  im- 
prisonment upon  prisoners  escaping  or 
attempting  to  escape  from  prison  road 
camps.  Prison  Director  Thomas  M. 
Gannon  has  informed  the  highway 
commission  that  the  Board  of  Prison 
Directors  will  take  advantage  of  the 
ruling. 

For  some  time  past,  escapes  from 
the  road  camps  have  been  sentenced 
under  section  106  of  the  Penal  Code, 
enacted  in  1921,  which  provides  a 
penalty  of  one  to  five  years  imprison- 
ment. Section  105  of  the  code  provides 
a  penalty  of  one  year  to  life  for  escap- 
ing  from   state   prison   authorities. 

The  opinion  of  the  Attorney  General 
holds  that  there  is  no  difference  be- 
tween escaping  from  the  prison  proper 
and  escaping  from  the  prison  authori- 
ties outside  the  prison.  Men  in  the 
road  camps  of  the  highway  commis- 
sion are  under  the  discipline  of  guards 
from    the   prisons. 

In  fixing  final  sentence  of  men  con- 
victed of  escaping  from  the  road 
camps,  the  Board  of  Prison  Directors, 
Director  Gannon  announces,  will  be 
governed  by  the  circumstances  of  each 
case. 
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Building  Expenditures  in  San  Francisco    Since    Fire    of    1906 


To  compile  biiilding  statistics  in  a  style  which  would  prove  advantageous  to  everyone  interested  in  them,  is  an 
utter  impossibility. 

Many  desire  the  statistics  according  to  type  of  construction — others  according  to  use  of  structures — some  accord- 
ing to   installation   of  certain   equipment   and  materials — and  others  according  to  cost. 

In  the  following  compilation  the  building  statistics  of  San  Francisco  since  the  earthquake  and  fire  of  April  1906 
are  published  according  to  class  of  construction  and  estimated  cost.  The  figures  are  compiled  from  records  of  the 
Bureau  of  Building  Inspection  of  the  San  Francisco  Department  of  Public  Works — the  most  authentic  source 
available. 

The  amounts  given  in  the  accompanying  tables  have  been  actually  expended  being  based  on  building  permits 
issued  and  not  on  applications  filed  for  building  permits  where  the  estimated  cost  might  be  reduced  or  increased  or 
the   application   withdrawn   and  the   project   abandoned. 

As  the  tabulation  will  show,  previous  to  the  year  1914,  expenditures  for  building  construction  by  the  State  of 
California  (State  Board  of  Harbor  Commissioners)  and  the  City  and  County  of  San  Francisco,  were  not  included 
in  the  statistics  compiled  by  the  Department  of  Public  Works.  Building  construction  expenditures  of  the  United 
States  Government  were  included  in  the  department's  reports  for  the  year  1917  only.  Due  to  the  war  and  the 
supression  of  information  by  the  Presidio  officials  with  regard  to  Federal  construction  activities  in  San  Francisco, 
the  government  expenditures  were  not  included  in  the  department's  report  during  the  war  period  and  have  not  been 
incorporated    in    the    municipality's    compilations    since    that  time. 

Considerable  money  was  expended  in  the  construction  of  buildings  for  the  Panama-Pacific  Exposition  Company 
which  are  not  included  in  the  accompanying  tables,  particularly  concession  buildings — only  the  more  important 
structures  being  included  in  the  department's  report. 

The  "total  estimated  cost  for  month"  and  the  "total  number  of  permits  for  month"  columns,  commencing  with 
the  year  1914,  include  expenditures  for  public  improvements,  namely:  Panama-Pacific  International  Exposition 
buildings,  structures  erected  by  the  city  and  coimty  of  San  Francisco  and  for  work  undertaken  by  the  State  of 
California  through  the  State  Board  of  Harbor  Commissioners.  Construction  classified  as  "public,"  however,  is  pub- 
lished separately,  for  comparison,  immediately  following  the  year  in  which  the  improvements  were  undertaken. 
The  tables  show  the  month  in  which  the  permits  were  granted  together  with  the  number  of  same,  the  ownership 
of  the  improvements  and  the  estimated  cost. 

1906 


May     1           $350,000 

June     ....        

July     1                45,000 

Aug 3             245,000 

Sept 

Oct 5             550,000 

Nov 5             695.000 

Dec 3             900.000 

T0T.4L     ...  IS        $2,785,000 


Jan     4  285,000 

F&b 3  2,219,000 

March     3  395,000 

April     4  1,147.500 

May     6  1.240,000 

June     3  1,172,500 

July     4  870,000 

August     ...  5  783,000 

Sept 2  82,000 

Oct 2  1,910,000 

Nov 5  538,000 

Dec 1  70,000 

TOTAL     ...  42  $10,712,000 


Jan 

Feb 2  475,000 

March     1  2,500,000 

April     

May     

June      1  169,738 

July    3  720.000 

Aug 3  104.720 

Sept 1  25,000 

0<St 1  100,000 

Nov 3  825,000 

Dec 1  52,000 

TOTAL     ,.,      15        $4,919,458 


$250,000 

1 

$10,000 

33 

$104,267 

82 

$101,352 

118 

$795,619 

30,000 

22 

385,900 

304 

939,720 

215 

333,668 

542 

1,689,288 

41,900 

44 

733,050 

361 

1,298,061 

209 

271,490 

618 

2,369,501 

20Z.000 

89 

1.626,853 

459 

2,062,541 

258 

411,157 

812 

4,548,551 

104,000 

93 

2.058,165 

488 

2,404,186 

293 

1,742,662 

876 

6,309,013 

179.200 

113 

2,132,574 

698 

2,870,000 

299 

314.595 

1122 

6,046,369 

550,650 

111 

2,890.430 

544 

2,693,542 

256 

404,143 

924 

7,233,765 

134,600 

79 

2,279,770 

371 

2,086,577 

217 

514,343 

674 

5,915,299 

$1,492,350 

552 

$12,116,742 

1907 

3258 

$14,458,894 

1829 

$4,093,400 

5686 

$34,947,386 

701,750 

67 

2.081,807 

328 

1,929,008 

175 

203,792 

585 

5,201,357 

1,505.200 

61 

1,946,412 

329 

1,776,603 

167 

652,773 

572 

8,099,988 

1,056,000 

72 

3,330,636 

459 

3,368,581 

103 

155,305 

646 

8,305,522 

649,750 

90 

3,779,950 

649 

2,474,242 

204 

265,900 

952 

8,317,342 

180,700 

54 

2,409,879 

400 

1,664,463 

133 

356,254 

596 

5,851,286 

90.000 

26 

978,065 

226 

808,660 

73 

451,418 

330 

3,500,643 

100.700 

28 

1,385,710 

267 

1,086.490 

74 

248,881 

376 

3,691,781 

442,900 

27 

721,325 

316 

1,043,705 

114 

118,126 

468 

3,109,056 

256,350 

18 

634,590 

359 

1.555,955 

124 

74,212 

506 

2,603,107 

60.000 

26 

1,421,420 

414 

1,304,449 

178 

210,561 

621 

4,906,430 

386,483 

12 

554,673 

249 

637,489 

180 

113,406 

449 

2,230,051 

20,000 

6 

147.500 

199 

470,814 

129 

49,967 

336 

758,281 

$5,451,833 

487 

$19,391,967 

1908 

4195 

$18,120,449 

1654 

$2,902,595 

6437 

$56,578,844 

10,000 

14 

377,630 

290 

1,062, liiS 

168 

702,041 

473 

2,241,859 

75,000 

15 

978,450 

378 

1,055,387 

200 

101,455 

596 

2,685,292 

11 

342,000 

442 

1,579,107 

225 

128,036 

679 

4,549,143 

'"igiVs's 

22 

426,480 

380 

1,348,519 

183 

110.528 

587 

2,084,015 

268,800 

24 

740,890 

373 

1,505,690 

199 

194.351 

598 

2,709,731 

74,000 

16 

614,500 

392 

1,338,615 

228 

154,358 

638 

2,351,211 

131.500 

36 

858,332 

327 

1,234,619 

201 

194,576 

569 

3,139,027 

49,950 

22 

737,398 

340 

1,149,068 

198 

99,284 

564 

2,140,420 

108,000 

13 

456.105 

343 

1,404,510 

179 

118.791 

538 

2.112,406 

227,500 

30 

892,998 

365 

1,355,726 

199 

111,428 

598 

2,687,652 

1,410 

25 

1,028,000 

285 

1,008,416 

141 

81  117 

455 

2,943,943 

25 

747,468 

238 

1,080,353 

170 

143,821 

434 

2,023,642 

'$V,286,'6V8 

253 

$8,200,251 

4153 

$15,122,198 

2291 

$2,139,786 

6729 

$31,668,341 

Saturday,  March  21,   1925 
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Jan.     . . . 

2 

253,524 

16 

588,675 

198 

916,563 

155 

100,978 

371 

1,859,740 

Feb.     .  . 

32 

997,244 

217 

770,962 

171 

149,771 

420 

1,917,977 

March     . 

'.'.'.'       5 

■    "742,000 

1 

9  3,000 

28 

1,121,193 

331 

1,573,738 

234 

143,770 

599 

3,673,701 

April     .  . 

1 

90,000 

27 

824,150 

294 

1,314,722 

198 

137,725 

520 

2,366,597 

May     ... 

2 

21,090 

23 

586,230 

276 

1,189,693 

212 

120,659 

513 

1,917,672 

June 

'.'.'.         5 

sVi'.Hs 

34 

1,085,040 

265 

1,050,079 

197 

122,452 

501 

2,828,849 

July     .  . 

1 

80,000 

i 

i,9'5b 

25 

599,149 

257 

970,214 

257 

178,108 

541 

1,829,421 

Aug.     .  . 

2 

190,000 

27 

872,459 

275 

1,096,583 

266 

120,334 

570 

2,279,376 

Sept.     . . 

1 

186,500 

i 

5, '5  00 

19 

628,595 

254 

929,523 

264 

107,526 

539 

1,857,644 

Oct.     . . . 

1 

27,500 

2 

12,000 

15 

347,250 

207 

961,639 

197 

103,991 

422 

1,452,380 

Nov.     . . 

2 

550,000 

2 

17,000 

22 

541,065 

195 

753,061 

199 

102,658 

420 

1,964,284 

Dec.     . . 

2 

530,0k00 

25 

875,257 

159 

730,906 

171 

100,264 

357 

2,236,427 

TOTAL. 

...      21 

$3,130,802 

16 

"$24i.'oVo 

293 

$9,066,307 

1910 

292S 

$12,257,683 

2521 

$1,488,236 

5773 

$26,184,068 

Jan.     .  .  . 

1 

12,000 

2 

143,000 

22 

796,325 

196 

679,276 

232 

77,779 

453 

1,708,380 

Feb.      .  . 

5 

484,000 

21 

624,950 

180 

578,940 

223 

92,340 

429 

1,780,230 

March 

1 

52,000 

'2 

'31,000 

24 

953,134 

249 

803,665 

261 

87,501 

537 

1,927,300 

April      . 

2 

312,000 

4 

112,500 

30 

777,556 

255 

842,620 

265 

100,353 

556 

2,145,029 

May      .  . 

1 

300,000 

2 

166,000 

39 

1,091,399 

223 

810,675 

197 

79,002 

462 

2,447,076 

June     .  . 

1 

750,000 

4 

136,500 

18 

579,700 

207 

629,723 

250 

120,708 

480 

2,216,631 

July     .  . 

3 

582,000 

33 

846,972 

199 

738,074 

252 

167,744 

487 

2,334,790 

Aug.      .  . 

3 

370,000 

i 

7,'o'o'o 

11 

142,350 

226 

789,720 

310 

163,008 

551 

1,472,078 

Sept.     .  . 

2 

223,000 

2 

190,000 

15 

257,591 

194 

661,679 

259 

139,054 

472 

1,471,324 

Oct.     .  .  . 

2 

50,000 

17 

359,682 

183 

545,814 

280 

99,206 

482 

1,054,702 

Nov. 

2 

245,000 

8 

197,146 

155 

459,450 

232 

90,662 

397 

992,258 

Dec.     . . . 

12 

433,545 

150 

467,516 

232 

57,697 

394 

958,758 

TOTAL 

'.V.      23 

'?3.'3's'o',66o 

17 

■■$786,'o'o'o 

250 

$7,060,350 

1911 

2417 

$8,007,152 

2983 

$1,275,054 

5690 

$20,508,556 

Jan.      .  . 

1 

295.000 

2- 

113,900 

21 

653,649 

152 

467.122 

208 

87,937 

384 

1,617,608 

Feb.      .  . 

1 

45,000 

1 

50,000 

17 

566,289 

173 

697,152 

224 

97,383 

416 

1,455,824 

March 

1 

18,000 

2 

505.000 

25 

620,603 

249 

835,384 

281 

111.716 

558 

2,090,703 

April     .  . 
May     . . 

'l 

2 

1 

47,200 
14.000 

28 
25 

708,049 
926,774 

266 

270 

998,862 
873,118 

271 
286 

128,047 
97,455 

567 
583 

1,882,158 

15,506 

1,925,847 

June 

1 

80,000 
80,000 

37 

969  981 

231 

758,921 

266 

145,599 

535 

1,954,501 

July     .' .' 

1 

33 

1,113,056 

188 

685,215 

288 

186,208 

510 

2,134,479 

Aug.     . . 

2 

550,000 

i 

'  "266,'o'o'o 

22 

499,759 

227 

730,823 

302 

158,513 

554 

2,139,095 

Sept.     .  . 

1 

150,000 

2 

2,900 

23 

703,504 

179 

584,813 

309 

192,831 

514 

1,634,048 

Oct.    .  . . 

1 

272,561 

1 

5,500 

21 

445,800 

223 

626,232 

276 

105,799 

522 

1,255,892 

Nov.    .  .  . 

176.036 

3 

72,000 

22 

626,550 

193 

560,955 

308 

182,349 

528 

1,617,890 

Dec.     .  .  . 
TOTAL 

'.'.'.        2 

258,000 
$1,809,097 

13 

311  659 

163 

527  359 

230 

110,411 

408 

1,207,429 

'.'.'.      14 

is 

'?'i',6i6,'5'o'o 

287 

$8,145,673 

2514 

$8,345,956 

3249 

$1,604,248 

6079 

$20,915,474 

1912 

Jan.     .  .  , 

1 

500,000 

21 

695,094 

166 

552,632 

230 

122,891 

418 

1,870,617 

Feb.    . . . 

1 

25  0,666 
300,000 

4 

25 
21 

679,370 
590,395 

209 
238 

710,682 
779,372 

279 
308 

124,200 
235,013 

514 
572 

l,764,2.'i2 

March 

"'68  8.'o'o'o 

2,592,780 

April     .  . 

2 

107,500 

2 

135.000 

22 

694,433 

225 

821,294 

304 

158,432 

555 

1,916,659 

May     .  . . 

1 

1 

450,000 
100,000 

i 

21 
21 

509,300 
679.767 

281 
208 

1,069.977 
721,364 

254 

2S3 

200,146 
199,411 

557 
514 

2,ae9,423 

June     .  . 

'"354,060 

2,054,542 

July     .. 

1 

125,000 

5 

469.684 

30 

945.384 

226 

743,816 

317 

168,841 

579 

2,452.786 

Aug.     .  . 

1 

150,000 

2 

83,000 

29 

861,679 

220 

676,400 

361 

179,423 

613 

1.950,502 

Sept.     .  . 

1 

132,000 

3 

124,100 

20 

750,600 

203 

605,401 

317 

171,044 

544 

1,783,145 

Oct.     . .  . 

1 

60,000 

1 

110,000 

25 

642,292 

218 

747,582 

317 

162,986 

562 

1,722,860 

Nov.      .  . 

2 

541,804 

3 

95,000 

22 

538,650 

177 

622,467 

263 

115,011 

467 

1,912,932 

Dec.     .  . 

2 

80.000 

1 

30,293 

23 

305.120 

152 

510,682 

243 

162,031 

421 

1,088,126 

TOTAL 

...      14 

$2,296,304 

23 

$2,589,077 

280 

$7,892,084 

1913 

2523 

$8,561,669 

3476 

$1,999,429 

6316 

$23,338,563 

Jan.     . . 

4 

260,000 

5 

452,773 

23 

707,968 

130 

465,339 

232 

175,921 

394 

2,062.001 

Feb.    . . 

2 

135.000 

12 

414,630 

196 

643,440 

244 

105,380 

454 

1,298,450 

March 

2 

141,000 

15 

361,567 

263 

948,010 

291 

149,390 

571 

1,599,967 

April     . 

'.'.'.'.        3 

"i,'lV5',i66 

2 

249,000 

25 

845,100 

200 

711,939 

279 

160,875 

509 

3,152,020 

May    . . . 

2 

151,700 

135.000 

23 

672,630 

172 

612,758 

279 

156,156 

479 

1,728,244 

June 

3 

1 

252,297 
18.840 

'3 

25 
21 

689,203 
492,857 

164 
161 

575,981 
657,093 

264 
251 

158,073 
165,287 

456 
437 

1,675,554 

July     . . 

81  .'7'4'2 

1.415,819 

Aug:.     . 

. .  .  .        1 

125,000 

1 

28,228 

28 

609,310 

184 

654,685 

298 

196,658 

512 

1,613,881 

Sept.     . 

1 

900,000 

3 

122.500 

16 

665,121 

162 

438,932 

204 

147,170 

386 

2.273,723 

Oct.     . . , 

2 

187,350 

1 

35,000 

14 

253,083 

177 

527,887 

358 

114,960 

552 

1,118,280 

Nov.    . . 

1 

100,000 

1 

3  6.S95 

15 

312,115 

1S9 

591,757 

241 

102,219 

447 

1,142,986 

Dec.      .  . 

3 

857,250 

1 

20,000 

18 

538,352 

132 

414,450 

255 

126,287 

409 

1.956.339 

TOTAL 

...      21 

$4,037,543 

23 

$1,437,138 

235 

$6,561,936 

1914 

2131 

$7,242,271 

3196 

$1,758,376 

5606 

$21,037,264 

Jan.     .  . 

14 

275,360 

130 

514,973 

235 

112,483 

398 

7,349,816 

Feb.     .  . 

. . . .      i 

2',75» 

'2 

15 
19 

278,240 
877,241 

138 
192 

420,577 
623,779 

292 
334 

134,714 
133,192 

449 
561 

4,574,281 

March 

"  '37  5,'6'o'o 

3,956,475 

April     . 

20 

639,183 

218 

710,861 

313 

197,020 

552 

1,707,064 

May     .  . 

2 

'153,266 
60.000 

i 

10 
14 

320,884 
243,100 

200 
164 

683,728 
568,935 

308 
302 

146,336 
119,147 

523 
495 

1,781,148 

June 

i6,'o'o'o 

1,308,882 

July    ... 

2 

3 

1,500 
67,350 

'i 

18 
11 

S 

672,500 
471.050 
137,700 

180 
143 
144 

694,411 
500,308 
525,626 

352 
318 
371 

138,549 
309,563 
111.755 

569 
479 
524 

2,068,537 

Aug.      . 

1,415,271 

Sept.     . 

'55,000 

830,081 

Oct.     . . 

2 

70  oon 

11 

84.340 

147 

548,776 

434 

167,102 

613 

1,479,518 

Nov.     .  , 

.'. . .      i 

io'oi'.666 

1 

1.300 

11 

327,440 

136 

439,146 

348 

103,201 

498 

988,587 

Dec.     .  . 

".'.'.     ii 

V3'84',866 

'7 

6 
157 

168,000 
$4,495,038 

128 
1920 

438,603 
$6,669,723 

338 
3718 

102,300 
$1,775,362 

473 
5907 

717,903 

TOTAL 

"isii.'y'oo 

$28,177,563 

Jan. — 3 

P.P.I. E 

Bldgs 

..$ 

320.000      July 

•—17 

P.P.I.E.    Bldgs..  .  . 

.$    561.577      Oc 

■t.— 2 

Public    Bldg 

s 

.  .$       93,000 

Mar. — i; 

!    P.P.I.E 
P.P.I. E. 

.    Bldgs 

.  .    1,727,000      AuK 
160.000      Oct. 

.—4 
—17 

P.P.I.E.    Bldgs 

P.P.I.E.    Bldgs 

.    1,415,271      Nov.— 1 
.       516,300      Dec— 1 

Public    Bldg 
Public    Bldg 

17,500 

Apr. — 1 

Bldi? 

9,000 

May— 3 

P.P.I.E. 

Bides 

477,000      Feb, 

,—3 

Public   Bldgs 

.    3,738,000      Total    P.P.I.E.    82    Bldgs... 

..$9,943,577 

June— 12    P.P.I. E.     Bides.... 

307.700      Mar 

ch— : 

>  Public  Bldgs 

.       219,663      T( 

■  tal    Public    9    Bldg 

s 

.  .$4,077,163 

24 
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Saturday,  March   21,   1925 


^£ 


«6 


Jan.  . . . 
Feb.  . . 
March 
April  ., 
May  .  . . 
June 
July  ... 
Aug.   . 
Sept.  . 
Oct.  .  . 
Nov. 
Dec.  .  . 
TOTAL 


1,000 
1,250 
500 


15   11,078,628 


?224,000  174 


171,300 
262,800 
517,332 
310,050 
177,950 
224,200 
182,282 
210,940 
201,830 
149,690 
278,250 
357.750 
$3,044,374 


113 
133 
173 
191 
145 
161 
170 
156 
160 
168 
140 
140 
1850 


323,757 
443,345 
565,961 
583.338 
417,973 
503,181 
580,831 
573,834 
488.198- 
530,189 
524,188 
540,880 
>, 075, 675 


309 
423 
342 
313 
444 
434 
418 
332 


4397 


117,740 
85,904 
176.404 
163,736 
118,492 
136,405 
146,065 

.      126,429 

114,638 

133,640 

242,677 

76.074 

$1,638,204 


505 
457 
619 
553 
478 
618 
620 
588 
513 
561 
499 
449 
6461 


Mav — 1  P.P.I.E.  Bldg. 
July — 1  State  BIdg. . 
Jan. — 1  Public  Bldg. 
Mav— 1  Public  Bldg.. 
Julv — 1  Public  Bldg. 
Aug. — 1  I»ublic  Bldg. 
Oct. — 1  Public  Bldg.. 
Nov. — 1  Public  Bldg.. 


.$      8,000      Dec. — 3    Public   Bldgs 

.    550,000  Jan. — 2    Harbor    Bldgs... 

.      45,000      Feb. — 1    Harbor   Bldg 

.    150,000  March— 1    Harbor    Bldg. 

.      26,747  April — 1    Harbor   Bldg.., 

.      10,000      May — 1    Harbor    Bldg 

7,000     June — 1   Harbor  Bldg 

.     89,000     Julv — 1    Harbor  Bldg 


$164,262  Aug.— 1   Harbor  Bldg... 

137,246  Sept. — 1    Harbor    Bldg.. 

15,887  Oct.— 1    Harbor    Bldg... 

85,341  Nov.— 1    Harbor    Bldg.. 

22,715  Total   P.P.I.E.    1   Bldg... 

49,200  Total    State    1    Bldg 

27,221  Total   Public   9   Bldgs... 

14,281  Total    Harbor    12   Bldgs. 


1.006.043 

807.936 

1,405.038 

1,669.089 

947,115 

891,007 

1,500,206 

970,090 

1.086,912 

1,236,249 

1,332,053 

1,138,966 

$13,990,704 

.  ..$  48.887 
. ..  83.246 
. ..  283.230 
. ..  112,560 
.  ..  $8,000 
...$550,000 
...$492,009 
.  ..$879,814 


1916 


Jan.  .  . . 
Feb.  .  . 
March 
.April  .  . 
May  . . . 
June  . . 
July  .. 
Aug.  .. 
Sept.  .  . 
Oct.  ... 
Nov.  .  . . 
Dec.  .  . . 
TOTAL, 


130, 
325 
483 


245 
,000 
040 
000 


24   $3,: 


200.000 

166. nnn 

71,475 

264.267 

150,000 

37.500 

17,500 

65.000 

449,000 

$1,545,742 


,579 
,700 
,821 
,710 

,800 


9  201,370 

3  86.500 

15  223.637 

18  290,752 

7  50,250 

S  80,550 

148  $2,928,937 


137 
159 
137 
138 
112 


Feb. — 1  State  Bldg.  . .  , 
Mar.— 1  State  Bldg... 
Jan. — 1  Public  Bldg. 
Mar. — 4  Public  Bldgs. 
April — 1  Public  Bldg. 
Ma\ — 3  Public  Bldgs. 
June — 6  Public  Bldgs. 
Julv — 1  Public  Bldg.. 
Aug. — 1    Public   Bldg.. 


t    250,657  Sept.— 3    Public   Bldgs... 

47,524  Oct. — 6   Public   Bldgs 

11,281  Nov. — 1  Public  Bldg 

478,811  Dec. — 1    Public    Bldg 

30,000  Feb, — 1    Harbor    Bldg... 

184,000  Mar. — 1    Harbor    Bldg.., 

1,141,000  April — 1    Harbor    Bldg. 

90,000  May — 1   Harbor  Bldg... 

8.957  June — 1     Harbor    Bldg. 


Jan 

Feb 1  100,000 

March     2  170,000 

April     

May     

June      3  735,000 

July     1  32,000 

Aug 2  90,000 

Sept 1  65,000 

Oct 1  5,500 

Nov 1  34,500 

Dec 

TOTAL    ...      12        $1,232,000 


1917 

419,000  10  273,273 

38,000  13  211,985 

467.000  18  322,840 

110.000  15  102,473 

314.000  23  538,400 

96.000  10  292,247 

75,000  11  146,425 

175.000  7  145,514 

250,000  S  263,407 

16  319.000 

7  232.350 

7  91,640 

$1,944,000  145  $2,939,554 


123 
117 
140 


430,986 
618.056 
837,675 
745,558 
775.082 
400,674 
292,728 
518,792 
533,721 
468,854 
627,156 
413,718 
$6,561,000 


452 
396 
354 
365 
309 
418 
432 
379 
368 
375 
4464 


130,987 
113,257 
219,047 
197.879 
190.217 
120,557 
270,414 
210,159 
185,109 
136,421 
113,072 
124,854 
$2,011,973 


391 
531 
701 
629 
590 
486 
417 
562 
617 
542 
519 
506 
6492 


947,551 
1,356.915 
2.512.325 
2,247,187 
1,629,527 
2,046.756 
1,497.279 

993,020 
1,263,485 
1,010,464 
1,968.182 
1,364,479 
$18,837,173 


46,755  Aug. — 1   Harbor  Bldg $ 

27,893  Sept.— 5     Harbor    Bldgs 

8,946  Oct.— 1    Harbor  Bldg 

17,700  Nov.— 1    Harbor    Bldg 

92,000  Dec— 1    Harbor    Bldg 

48,450  Total  State   2   Bldgs $ 

12,000  Total    Public    29    Bldgs $2,041 

23,428  Total   Harbor  14   Bldgs $    341 

30,000 


,112 
,763 
,044 
,758 
,907 
,181 
,343 
482 


418,732 
505,084 
564,005 
385,438 
398,131 
356,813 
140,013 
119,765 
73,000 
257.022 
129.121 
202,574 
$3,549,698 


417 
348 

427 


144,268 
134,831 

171,357 
176,133 
107,390 
192,054 
185.000 
219.216 
366.252 
111.345 
153,366 
89,954 
,051.166 


556 
485 
597 
516 
645 
421 
380 
436 
306 
415 
418 
338 


1.622,472 

1,166,020 

2.040,727 

906,846 

2,889,585 

1.796,613 

917,850 

1,217,691 

1,137,685 

900,509 

557,503 

481,818 


5513     $15,635,319 


May— 200  Govt.  Bldgs $1,500,000 


June- 
July 
Aug. 
Sept 
Oct. — I 
Jan. 
Feb. 
Mar. 
Apr., 
May 


4   Govt.   Bldgs 
13    Govt.    Bldgs., 

-1    Govt.    Bldg 

-7   Govt.    Bldgs.. 

6    Govt.   Bldgs 

1  Public  Bldg.. 
4  Public  Bldgs. 
-1  Public  Bldg.. 
3  Public  Bldgs., 
1    Public    Bldg.. 


Jan.  ... 
Feb.  .  . . 
March 
April  .  . 
May  .  . . 
June  .  . . 
July  ... 
Aug.  . . , 
Sept.  . , 
Oct.  .. 
Nov.  .  . 
Dec.  .  . 
TOTAL 


72,000 
150,000 
75,000 


$517,000     14 


43.800 

252.086 

96,644 

88.745 

48,190 

5,500 

142,755 

40,000 

72,122 

24,000 


June- 
July- 
Aug.- 
Sept.- 
Oct.- 
Nov.- 
Jan.- 
Feb.- 
Mar.- 
Apr.- 
May- 


-4    Public 
-4     Public 
-5    Public 
-3    Public 
■2    Public 
-1    Public 
-1    Harbor 
-1    Harbor 
-3    Harbor 
-1    Harbor 
-1   Harbor 


Bldgs, 
Bldgs.. 
Bldgs.. 
Bldgs.. 
Bldg... 

Bldg.. 

Bldg.. 

Bldgs. 

Bldg.. 
Bldg... 


35,000        14 


22.<,000 
35,000 
73,000 


1918 

273,250 

83,300 

268,415 

170,900 

217.130 

532,266 

105,000 

27,300 

218,500 

18.000 

73,000 

8  170,961 

$998,700      112        $2,158,022 


249,700 

195,000 

63,000 

120,000 


60,699 
23,519 
32,392 
31,281 
25,279 
5,166 

361,699 
33,365 

305,525 

60,680 

7,664 


June — 1  Harbor  Bldg.. 

July— 1  Harbor  Bldg.. 

Aug. — 2  Harbor  Bldgs. 

Oct. — 2  Harbor  Bldgs. 

Nov, — 1  Harbor  Bldg.. 

Dec. — 3  Harbor  Bldgs. 


20.000 
63.807 
339,160 
134,173 
3,000 
97,650 


Total  Govt.  231  Bldgs $2,029,465 

Total    Public    29    Bldgs $    462.713 

Total    Harbor    17    Bldgs $1,426,723 


116,172 

88,463 

92,584 

218,695 

181,383 

152,476 

239,070 

202,180 

80,200 

74,800 

13,065 

102,885 

$1,561,973 


323 
284 
331 
291 
278 
263 
191 
196 
147 


119,536 

168,464 

135,119 

158,512 

171,250 

234.798 

210,090 

205,266 

292.548 

73,630 

50.922 

95,331 

$1,915,466 


576,099 

537,230 

758,086 

694,300 

805.274 

1.115,339 

850,073 

868,528 

795,096 

217  310.305 

164  136.987 

222  477.002 

3688       $7,924,319 


353 
340 
380 
355 
407 
363 
321 
324 
242 


Ja.n.— 1    Public    Bldg $32,141 

Apr. — 1    Public    Bldg 4.955 

May— 2    Public   Bldgs 12,511 

July — 2    Public  Bldgs 24.440 

Aug. — 1    Public    Bldg 135,000 

Sept.— 1    Public   Bldg 13,900 

Oct.— 1    Public    Bldg 7,000 


Dec— 4     Public    Bldgs $25,296 

Feb. — 3     Harbor    Bldgs 137.003 

Mar. — 2     Harbor    Bldgs 33,968 

Apr. — 8     Harbor    Bldgs 34.238 

June — 2    Harbor    Bldgs 120.799 

July — 2    Harbor  Bldgs 21.773 

Aug.— 2    Harbor    Bldgs 63.782 


Sept.— 1    Harbor    Bldg $      6.948 

Oct.— 1    Harbor    Bldg 16,875 

Dec— 1    Harbor   Bldg 82,529 

Total    Public    13    Bldgs $255,243 

Total  Harbor  22   Bldgs $517,915 


Saturday,  March  21,   1925 
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25 


Jan.  . . 
Feb.  .  . 
March 
April  . 
May  .  . 
June  . 
July  .. 
Aug.  . 
Sept.  . 
Oct.  . . 
Nov.  .  . 
Dec.  . 
TOTAL 


2fi.S,100 
100,000 
915,535 


29,900  14 

171,161  15 

324,000  15 

285,000  24 


62,500 

228,120 

4,000 


$1,402,681      170 


b 

^ 

h 

Pj 

n,  O 

o 

'M 

o 

^ 

+J  o 

Zo 

Bd 

X 

o 

s 

o 

«S 

o 

s- 

o 

U 

Z 

fc 

Z 

« 

hs 

E^° 

9,490 

46 

150,034 

201 

124,303 

253 

492,106 

61 

203,175 

213 

82,012 

281 

355,377 

276,285 

68 

223,903 

312 

246,431 

399 

908,831 

257,947 

127 

523,195 

328 

137,403 

484 

1,092,706 

227,554 

109 

450,332 

342 

229,152 

469 

950,819 

294,745 

124 

537,290 

384 

231,263 

532 

1,516,778 

101 

492,619 

437 

403,527 

559 

1,792,700 

SO 

420,393 

436 

320,251 

547 

2,565,859 

600,579 

98 

516,431 

363 

114,911 

482 

1,231,921 

427,450 

104 

548,693 

341 

303,465 

470 

1,695,408 

241,200 

94 

441,070 

315 

241,520 

426 

1,191,910 

446,790 

86 

461,807 

351 

332,790 

461 

1,368,827 

$3,820,660 

1098 

$4,968,942 

4023 

$2,767,028 

5363 

$15,163,242 

Jan. — 2  "Public   Bldgs $   26,876 

Apr.— 5    Public    Bldgs 113,048 

May — 1   Public   Bldg- 775 

June — 1    Public    Bldg 4,280 

Oct. — 1    Public    Bldg 3,300 

Nov. — 2    Public    Bldgs 40,000 


Jan. — 1    Harbor    Bldg- $  31,400 

Feb.— 3    Harbor  Bldgs 32,340 

Mar. — 3     Harbor    Bldgs 62,212 

April — 1    Harbor   Bldg 3,513 

May — 2    Harbor    Bldgs 13,106 

June — 2   Harbor  Bldgs 14,879 


July— 2    Harbor   Bldgs $   36,754 

Aug.— 2    Harbor    Bldg 59,710 

Dec. — 2    Harbor   Bldgs 53,440 

Total   Public   12  Bldgs $188,282 

Total   Harbor   18   Bldgs $307,354 


1920 


Jan.  .  . 
Feb.  .  . 
March 
April  . 
May  .  . 
June  . 
July  .. 
Aug.  . 
Sept.  . 
Oct.  . . 
Nov.  . . 
Dec.  . 
TOTAL 


7,500 

2,000 

2,500,000 


802,000 
130,000 


■201,000 
$4,979,500 


60.000 
103,500 
731.200 

'  '"135,006 
349,000 
915,000 
280.000 
350,000 

'eoo.ooo 

740,000 
$4,313,700 


197 


$4 


785 
,975 
400 
572 
600 
,074 


961 


419,155 

392 

281,793 

490 

1.636,733 

535,260 

438 

339,820 

538 

2,648,272 

647,241 

489 

899,746 

650 

2,759,087 

612,920 

436 

399,040 

571 

2,000,672 

447,675 

368 

282,586 

468 

3,879,060 

510,815 

386 

293,803 

480 

1,949,692 

735.410 

281 

265,953 

364 

3,723,623 

280,250 

383 

583,154 

452 

1,517,916 

378,230 

343 

233,582 

435 

1,996,612 

398,474 

322 

503,171 

418 

1,399,055 

488,477 

292 

203.828 

384 

1.469,940 

389,885 

282 

196,749 

376 

1,749,330 

$5,843,792 

4412 

$4,483,225 

5626 

$26,729,992 

Feb.— 1    State    Bldg $1,300,000 

Jan.— 2   Public  Bldgs 36,000 

Feb.— 1     Public     Bldg 38,717 

March — 1    Public    Bldg 72.000 

April — 3   Public  Bldgs 342,140 


May— 1    Public    Bldg $  43,000 

June— 2     Public    Bldgs 355,000 

July— 1    Public    Bldg 274,000 

Nov.— 2     Public     Bldgs 16,735 

May — 1    Harbor    Bldg 44,199 


Aug. — 1    Harbor    Bldg $       29,699 

Oct.— 1    Harbor   Bldg 7,300 

Total    State    1    Bldg $1,300,000 

Total    Public    12    Bldgs $1,138,875 

Total   Harbor   4    Bldgs $    119,915 


1921 


Jan.  .  . 
Feb.  .  . 
March 
April  . 
May 
June  . 
July  . . 
Aug.  . 
Sept.  . 
Oct.  . . 
Nov.  .  . 
Dec.  .  . 
TOTAL 


1,4501 
832 
125 


,000 
,000 
,500 
000 
,300 
,400 
400 
,400 
,000 
,000 
,000 


362.500 
22,500 
350.000 
138,000 

'12.5.000 

37,500 

482,000 

80,000 


25        $2,916,000      12        $1,597,500      170 


216.500 

66 

92,450 

124 

198,504 

198 

176,000 

173 

359,400 

113 

77.500 

76 

311,900 

81 

117.738 

8S 

334.250 

162 

407,887 

208 

500,250 

172 

616.934 

149 

$3,409,313 

1610 

385, 

635, 

1,253, 

1,034, 

523, 

269, 

405, 

459, 

884, 

1,152, 

1,054, 

925, 

$8,984, 


331 
376 
405 
369 
391 
352 
283 
449 
441 
415 
382 
4483 


157,332 
760,841 
307,306 
264,517 
208,586 
275,882 
244,165 
154,014 
281,190 
385,210 
313,750 
285,990 
$3,638,783 


591 
597 
500 
475 
446 
381 
631 
672 
613 


1,246,808 
3,126,581 
2,941,401 
1,913,592 
1,097,151 
950.965 
1,000,240 
1,216,937 
2,100,163 
2,498,523 
2,144,606 
2,007,705 
$22,244,672 


Feb. — 1  Public  Bldg..  . 
April — 2  Public  Bldgs 
June — 2  Public  Bldgs, 
Sept. — 2    Public    Bldgs 


$165,000  Oct. — 1    Public    Bldg $447,873 

175,794  Nov.— 1    Public    Bldg 272,851      Total  Public  12  Bldgs 

201,753  Dec. — 3     Public    Bldgs 179,083      Total  Harbor  1  Bldg. 

152,000  Oct.— 1    Harbor    Bldg 73,788 


.$1,624,354 
.$       73,788 


1922 


Jar.     . 
Feb.     . 
March 
April 
May    . 
June 
July    . 
Aug. 
Sept. 
Oct.     . 
Nov.    . 
Dec.     . 
TOTAL 


24 

773,875 

210 

1,271,402 

383 

2,662,255 

620 

5,528,978 

3 

120,000 

17 

359,400 

225 

1,395,812 

362 

783,539 

609 

2,830,991 

1 

200,000 

31 

812,343 

294 

1,803,180 

521 

434,728 

84S 

3,289,251 

250,000 

2 

490,000 

26 

581,972 

311 

1,832,644 

424 

■  350,519 

766 

3,993,720 

3 

517,500 

25 

950,900 

311 

2,094,974 

185,000 

4 

460,000 

30 

901.440 

243 

1,365,358 

368 

326,912 

648 

3.336,701 

'i 

22 
31 

727.550 
962,860 

190 
218 

1,105,336 
1.185,058 

381 
437 

264,785 
3,208,739 

595 
690 

3,024.036 

700,000 

100,000 

6,214,082 

3 

750,000 

18 

660,900 

210 

1,128,583 

430 

225,000 

2 

636.500 

30 

1,010,397 

247 

1.421,939 

399 

1,525,558 

679 

4,719,394 

30 

877,742 

222 

1,191,704 

4 

460.000 

20 

694.950 

201 

996,822 

312 

262,338 

538 

2,439,658 

2,210,000 

23 

$3,634,000 

304 

$9,314,329 

2S82 

$16,792,812 

4847 

$11,173,988 

8078 

$45,327,206 

Jan. — 2  Public    Bldgs $   60,103 

Feb.— 2  Public   Bldgs 172,240 

Mar. — 1  Public    Bldg 39,000 

Apr. — 2  Public    Bldgs 488,58.'; 

May— 1  Public  Bldg 372,091 


June— 1    Public    Bldg $   97,991 

Nov.— 1    Public    Bldg 22,186 

Dec— 1    Public    Bldg 25,548 

Jan.— 1    Harbor    Bldg 761,343 

May— 1    Harbor   Bldg 29,200 


July— 1    Harbor    Bldg $       76,365 

Aug.— 1    Harbor   Bldg 57,425 

Total  Public  11  Bldgs $1,277,744 

Total  Harbor  4  Bldgs $    924,333 
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V 


Hi; 


Jan.     . 
Feb.     . 
March 
April 
May 
June 
July    . 
Aug. 
Sept. 
Oct.     . 
Nov.    . 
Dec.     . 
TOTAL 


90,000 
900.000 
400,000 
125,000 
360,000 
470,000 
227,500 

iVo'.ooo 

1,700,000 
$4,422,500 


150,000 
285,000 
70,000 
515,138 
2211,000 
267,940 

'680,000 
35.000 
705.000 
500,000 
670,000 


1,174,450 

803,200 

435,100 

954,971 

1,138,795 

1,348,399 

1,040,750 

659,550 

1,008,400 

761,950 

860,050 

688,870 


266 
291 
437 
365 
393 
317 
253 
270 
240 
355 
320 
300 


25   $3,99S,078  367   $10,874,485  3807 


1,670,723 
1,683,360 
2,315,287 
2,134,394 
2,286,997 
1,829,769 
1,320,293 
1,376,095 
1,380,132 
1,940,621 
1,801,935 
1,657,150 
$21,396,756 


417 
458 
511 
545 
521 
504 
453 
487 
375 
513 
433 
412 
5629 


210,638 
458,081 
319,185 
513,256 
866,694 
394,696 
482,472 
562,044 
253,568 
286,288 
293,457 
318,620 
M, 958,999 


718 
782 
977 
954 
948 
868 
733 
787 
648 
909 


3,205,811 
3,278,676 
3,229,572 
5,173,801 
4.928,986 
4,213,346 
3,227,115 
3.915,300 
2,907,389 
3,793,374 
3.850,265 
4,952,444 
$46,676,079 


April— 2    Public    Bldgs $156,042 

June — 2    Public    Bldgs 247,542 

Aug. — 1    Public    Bldg 167,611 

Oct.— 1    Public    Bldg 99,515 

Nov.— 1  Public  Bldg 6,123 


Dec. — 1  Public  Bldg. . 
Feb. — 1  Harbor  Bldg. ., 
May — 1  Harbor  Bldg. 
July — 1  Harbor  Bldg.. 
Sept. — 1  Harbor  Bldg.. 


.$  17,804 
.  49,035 
.  16,500 
.  23,600 
2,789 


Nov.— 1    Harbor  Bldg $238,700 

Total   Public   8   Bldgs $694,637 

Total   Harbor  5    Bldgs $330,624 


Jan. 

Feb. 

March 

April 

May 

June 

July 

Aug. 

Sept. 

Oct. 

Nov. 


20 


275,000 
75,000 
523,000 
300,000 
750,660 
1,025,000 

6o'o',666 

608,000 

1.614,950 

125,000 

354,000 

$6,250,610 


150,000 
146,000 
104,000 
550,000 
80,000 

"  '566,000 
741,850 

1,165,000 

46,000 

945.000 


1924 

573,590 
951,700 
788,175 
1,132,640 
1,129,004 
339.950 
770,637 
430,800 

'8'7'o',256 
623,020 
628,000 


363 
369 
493 
517 
450 
376 
352 
396 
432 
345 
318 
367 


$4,433,850      322        $8,237,766      4778 


Apr. — 1    Pub.    Bldg 

May — 2  Public  Bldgs. 
July— 1  Public  Bldg.. 
Sept. — 1  Public  Bldg.. 
Oct. — 1    Public    Bldg..  . 


.$     37,670 
71.651 


Nov. — 1  Public  Bldg.. 

Dec. — 1  Public  Bldg.. 

875,643      Jan. — 1  Harbor  Bldg. 

1,730.730     Mar. — 1  Harbor  Bldg. 

134,400      May — 1  Harbor  Bldg. 

Oct. — 1  Harbor  Bldg., 

Dec. — 2  Harbor  Bldgs 


1,945, 
2,290, 
2,734, 
3,134, 

2,580. 
2.068, 
1,907, 
1.127, 
2,185, 
1,915, 
3,215 
1,959,1 
$28.0^3,9 

{365,835 

370,629 

30,155 

121,499 

38,676 

9.025 

902.950 


385 
393 

452 
484 
442 
459 
397 
471 
462 
436 
355 
363 
5099 


353,913 

445,387 
340,165 
327,994 
357,501 
3S6.018 
434.735 
376,746 
405,753 
407,058 
1,983,433 
359.280 
$6,177,983 


773 
794 
994 
1045 
932 
858 
776 
894 
918 
818 
707 
763 
10,272 


3.178,413 
3,912,166 
4,652,933 
5,036.673 
5.478,111 
3,899,374 
3,988,466 
4,040,980 
5,671,784 
6,116,313 
6,358,729 
5,519,031 
(57,852,973 


Public,    8    Bldgs.. 
Harbor,    6    Bldgs. 


.$3,586,558 
.$1,102,305 


M:it.s<>ii   Hills.  Pacific  fins  &  Electric  Bldg. 

llli.is    it    FiiyviUo.    Ar.liiii.is  Halienell    &     Bro«ii.    Arcliitects 

Two  Cla»K  .\  sfruvtures  erected  in  the  l<>«er  Market  Street  se<-ti»n  during: 
the  year  l»a4.  The  Mntson  Uiiilding-  on  the  left  and  the  Paelfie  (ias  &  Elec- 
tric Btllldini;  om  the  rieht.  These  bulldi  n^K    were    erected    at    a    cost    of    more 
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Newest  Type  of  Brick  Effects  Termed  "Skintled  Brickwork" 


New  methods  in  the  use  of  any  ma- 
terial, creating  possibilities  of  new  ef- 
fects in  architectural  design  are  al- 
ways interesting-  not  only  to  architects 
but  to  all  progressive  members  of  the 
building  industry.  Especially  is  any 
new  idea  or  development  in  the  ancient 
craft  of  bricklaying  certain  to  com- 
mand attention,  if  for  no  better  reason 
than  because  the  basic  traditions  and 
practices  in  the  art  of  laying  brick 
have  remained  practically  fixed  and 
unchanged  throughout  modern  times. 
Briielc   Masonry  Developments 

Brick  masonry  has  had  a  great  part 
in  the  development  of  various  styles 
of  architecture  in  many  periods.  An 
architect  may  with  fair  accuracy  judge 
the  time  of  the  erection  of  many  an- 
cient brick  masterpieces  from  their 
general  appearance  and  from  their 
characteristic  details.  Architecture  has 
had  its  great  periods  of  rise  and  de- 
cline. In  one  of  the  latter,  namely  the 
Victorian  era,  a  new  vogue  in  brick 
effects  came  into  being,  in  which  me- 
chanical regularity  in  the  color  and 
squareness  of  the  individual  brick  was 
the  predominating  characteristic.  An- 
other was  that  the  mortar  joints  were 
as  thin  as  the  bricklayer  could  pos- 
sibly make  them.  There  was  thus  a 
lack  of  interest  in  the  appearance  of 
the  brickwork  of  that  time,  for  after 
all  this  style  of  brickwork  is  foreign 
to  the  nature  of  brick.  Brick  is  a  sturdy 
product  partaking  of  the  ruggedness 
and  strength  of  old  Mother  Earth  her- 
self and  it  is  used  most  effectively 
when  these  dominant  characteristics 
are    emphasized. 

During  the  past  two  decades  there 
has  been  a  healthy  movement  away 
from  the  former  strained  and  unnatural 
appearance  of  brickwork.  Architects 
began  to  realize  that  in  rejecting  all 
brick  for  facing  purposes  that  varied 
slightly  in  shading  from  a  previously 
agreed  upon  sample,  and  that  perhaps 
were  not  quite  perfect  on  their  edges 
and  in  which  the  face  was  not  on  a 
mechanically  even  plane,  they  were 
disregarding  the  very  factor  that 
would   have    given    the     brickwork      in 


Wni.    rar>-er,    .-trehitect 
Brick      Mannfacturer.s' 
of  America 


their  buildings  the  richest  effect.  This 
practice  very  soon  becoming  recognized 
for  what  it  really  was,  namely,  a  fad 
that  could  not  last  very  long,  specimens 
of  brickwork  began  to  appear  that  be- 
cause of  their  rich  variation  in  shading 
were  a  delight  to  the  eye.  It  was  also 
recognized  that  the  mortar  joint  had 
its  proper  place  in  well  built  brick- 
work. No  longer  was  it  repressed  to  as 
thin  a  line  as  possible,  but  its  proper 
function  as  a  foil  to  bring  out  the 
characteristics  of  the  individual  brick 
began  to  be  more  and  more  appreci- 
ated. In  fact,  some  architects  increased 
the  width  of  the  mortar  joint  to  a  dis- 
proportionate degree,  making  it  oc- 
casionally an  inch  or  even  more  in 
width.  Thus  the  prevailing  practice  in 
the  use  of  brickwork  is  very  effective. 
.Seek  Ruggedness  and  Strength 
Some  of  the  architects  in  Chicago, 
ho^'ever,  recently  started  a  new  move- 
ment that  brings  out  to  an  even  great- 
er degree  those  characteristics  of  rug- 
gedness and  strength  that  we  have  be- 
fore referred  to.  These  architects  found 
that  striking  results  could  be  obtained 
if,  in  addition  to  the  natural  slight  ir- 
regularities of  the  brick  units  them- 
selves, they  set  those  units  on  the  face 
of  the  wall  in  an  irregular  way,  pro- 
jecting and  recessing  them  to  give 
strong  effects  of  light  and  shade.  Ef- 
festive  as  this  new  type  of  brickwork 
isl  in  Chicago  where  is  originated,  it 
would  be  even  more  striking  under  the 
sunny  skies  of  California.  There  is  no 
type  of  stucco  treatment  that  would 
at  once  combine  these  strong  light  and 
shade  effects  with  the  natural  rich- 
ness of  color  found  in  brickwork;  and 
this  new  range  of  effects,  to  which  the 
name  of  "Skintled  Brickwork"  has  been 
given,  offers  a  new  opportunity  for  the 
genius  of  Californian  architects.  In  ad- 
dition to  the  attractive  appearance  of 
this  type  of  brickwork,  it  has  another 
very  decided  and  agreeable  character- 
istic— that    of    economy. 


VoHt    Is    Less 

Contractors  who  have  built  houses 
using  this  type  of  wall  state  that  it 
actually  costs  less  to  lay  skintled 
brickwork  than  it  does  to  lay  up  an 
ordinary  brick  wall,  and  the  wall  has 
the  great  advantage,  too,  that  as  soon 
as  the  bricklayer  has  finished,  the  ex- 
terior is  completed.  It  is  not  necessary 
to  afterward  build  up  a  scaffold  on  the 
outside  and  have  experts  apply  one  or 
two  coats  of  stucco.  Sometimes  the  cost 
of  stucco  is  lost  sight  of  as  it  is  gen- 
erally included  in  the  plastering  con- 
tract. Several  hundred  of  the  finest 
homes  along  the  North  Shore  of  Chi- 
cago exemplify  these  newest  effects. 
In  most  cases  the  architects  for  these 
houses,  among  which  are  included  some 
of  the  mcst  prominent  men  in  the  pro- 
fession in  Chicago,  have  not  been  ham- 
pered by  strict  cost  requirements,  their 
clients  being  men  of  taste  who  above 
all  desired  well  designed  and  substan- 
tial structures.  In  spite  of  this  fact,  the 
great  vogue  on  the  fashionable  North 
Shore  district  of  Chicago  is  for  skin- 
tled brickwork  effects,  regardless  of 
the  size  of  the  house  built,  and  these 
effects  are  carried  out  in  all  cases  in 
the  local  common  brick,  the  beauty  of 
which  was  for  a  long  time  almost  un- 
recognized. In  many  other  cities  also, 
this  characteristic  of  common  brick 
has  not  yet  been  fully  taken  advantage 
of. 

Common  brick  has  obtained  a  w:n- 
derful  reputation  for  permanence  and 
reliability  for  such  uses  as  sewer  con- 
struction, fire  and  party  walls,  back- 
ing up  of  more  expensive  materials 
used  on  the  outside  surface  of  the 
building  and  for  many  other  effects 
not  particularly  requiring  an  attractive 
appearance. 

The  example  of  skintled  brickwork 
shown  here,  however,  proves  conclu- 
sively that  an  artist  can  make  apparent 
the  beauty  of  any  honest  material  by 
its  proper  use  in  his  design.  Utilized 
in  the  proper  way  in  attractive  designs, 
it  will  be  agreed  that  these  effects  are 
entirely    satisfying. 
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Municipal  Building  Inspection  and  Steel  Fabrication 


In  the  construction  of  a  building  In 
any  congested  area  there  are  three 
parties  in  interest  to  be  considered — 
the  owner,  represented  by  his  archi- 
tect; the  builder  or  contractor,  and  the 
public  who  must  use  and  occupy  the 
building.  The  function  of  the  building 
inspector  is  to  represent  this  latter  in- 
terest, in  securing  structural  safety, 
adequate  exits  and  reasonable  resist- 
ance to  fire.  To  accomplish  these  pur- 
poses he  is  provided  with  a  code  or  set 
of  rules  usually  formulated  by  local 
architects  and  builders  familiar  with 
certain  well  known  types  of  construc- 
tion, but  devoid  of  imagination  and 
ignorant  of  the  law.  These  codes  vary 
greatly  from  city  to  city,  agreeing  only 
in  a  few  particulars.  First,  they  all 
reflect  the  customs  and  prejudices  of 
local  practice,  and  second,  they  all  re- 
fer to  the  past  rather  than  the  present, 
and  are  all  vague  and  difficult,  if  not 
impossible,   to   understand. 

The  inspector  appointed  to  enforce 
these  ordinances  is  often  not  the  type 
of  man  best  suited  for  the  work.  Too 
often  his  selection  is  made  for  political 
reasons  and  his  engineering  knowledge 
is  sometimes  very  limited.  It  is  en- 
couraging to  note  that  conditions  in 
this  regard  are  improving,  at  least  in 
the  larger  towns  and  cities,  but  there 
is  still  much  to  be  desired. 

Dissatisfaction  With  Municipal  Oomtrol 

Considering  all  these  factors,  it  Is 
hardly  surprising  that  there  is  a  great 
deal  of  dissatisfaction  on  the  part  of 
the  builders  over  the  conditions  of  mu- 
nicipal inspection,  or  even  that  there 
are  some  well  meaning  persons  who 
advocate  the  elimination  of  codes  and 
municipal  inspection  entirely.  I  hardly 
believe  that  those  who  advocate  this 
seriously  contemplate  depriving  the 
public  of  its  undoubted  rights  to  pro- 
tect its  own  interest  in  any  building 
that  may  be  erected.  Their  view  is 
rather  a  natural  reaction  against  a 
restraint  that  often  appears  arbitrary 
and  unreasonable. 

The  elimination  of  municipal  re- 
strictions in  any  congested  and  highly 
competitive  district  would  soon  lead  to 
so  keen  and  ruinous  a  competition  as 
would  force  the  conscientious  builder 
out  of  the  competitive  market.  Possibly 
the  best  proof  of  the  truth  of  this 
statement  lies  in  the  fact  that  when- 
ever a  town  grows  to  a  point  where 
competition  becomes  keen,  it  is  always  - 
the  best  class  of  architects  and  build- 
ers who  demand  a  building  department. 

What    Is    Necessary    to    Improve 
Conditions  * 

There  are  many  difficulties  in  the 
operation  of  a  municipal  building  de- 
partment, but  the  fault  lies  not  in  the 
system  which  has  proved  itself  the 
best  means  so  far  found  of  insuring  to 
the  public  a  proper  consideration  of  its 
right,  but  rather  in  the  operating  of 
this  system  which  is  at  present  far 
from  perfect.  Improvement  must  come 
in  two  ways;  first,  by  the  appointment 
of  better  men  as  building  inspectors; 
and  second,  by  the  improving  of  build- 
ing codes  so  as  to  make  them  more 
modern   and  more   logical. 

To  accomplish  the  first  of  these,  ar- 
chitects and  builders  must  take  an  ac- 
tive interest  in  their  local  department 
and  see  to  it  that  adequate  salaries 
are  provided  for  this  office.  The  selec- 
tion of  competent  men  must  be  urged 
upon  the  proper  local  officials,  and 
when  such  men  are  appointed,  they 
must  be  supported.  So  long  as  he  is 
performing  his  duties,  he  must  re- 
ceive   the    moral    support    and    encour- 


By  FRANK  BURTON 
President,    Building:      Offleialsi      Confer- 
ence of  the  IJ.  S.  and  Canada,  Build- 
i!ng   C'^mraissioner,  City  of 
Detroit 

.\n  adflress  delivered  before  the  An- 
nual Convention  of  the  American  In- 
stitute of  Steel  Coiustruction,  French 
Lick    Spring-s,   Indiana,   Nov.   14,  19iM. 

agement  of  the  right  sort  of  builders 
to  offset  in  some  measure  the  discour- 
agement incident  to  the  administira 
tion  of  his  duties  in  a  fair  and  impar- 
tial manner.  These  activities  are  local 
in  their  nature  and  are  best  performed 
by  local  organizations  which  have  rep- 
resentatives from  all  the  different 
branches  of  the  building  trades. 

In  improving  building  codes,  how- 
ever, the  work  can  best  be  done  by  na- 
tional organizations  of  the  various' 
trades.  A  wise  building  official  soon 
learns  that  he  cannot  vary  from  his 
code  provisions  at  the  request  of  one 
builder,  however  reasonable  his  de- 
mands may  be,  without  arousing  the 
active  antagonism  of  all  his  competi- 
tors. He  can,  however,  listen  to  the 
arguments  of  an  organization  repre- 
sentative of  any  industry  and  if  fairly 
convinced  of  the  justice  of  its  argu- 
ments, recommend  to  his  local  council 
such  variations  in  his  codes  as  are  just 
and  reasonable.  It  must  be  remembered 
however,  that  building  officials  as  a 
class  are  pretty  hard-boiled.  They  have 
to  be  to  listen  to  the  arguments  of 
some  inventors  and  promoters  and  not 
be  carried  away  by  their  persuasive 
eloquence,  and  induced  to  make  many 
foolish  decisions.  It  Is  probably  true 
that  98  per  cent  of  all  the  new  ideas 
and  pleas  for  alterations  of  the  code 
presented  to  the  average  building  offi- 
cial are  unwise  and  misconceived.  We 
usually  consider  that  engineers  are 
men  who  deal  in  exact  facts  but  in 
spite  of  this,  we  often  find  that  they 
fall  into  the  common  error  of  other 
men  and  let  their  imagination  run 
away  with  them.  They  think  up  all 
sorts  of  wild  schemes  based  upon  what 
they  think  is  so,  and  are  offended  not 
to  find  a  sympathetic  listener  in  their 
building  official. 
Improved    Oortes    Would   Be   Acceptable 

What  building  officials  want  are 
tacts  derived  from  fair  and  impartial 
texts  which  represent  as  nearly  as  pos- 
sible working  conditions.  I  believe  I 
can  speak  for  at  least  the-  major  por- 
tion of  the  building  officials  of  the 
United  States  and  Canada  when  I  say 
that  building  officials  are  anxious  and 
willing  to  assist  in  the  correction  of 
their  codes  so  as  to  permit  the  most 
economical  construction  consistent 
with  safety,  and  all  that  is  needed  is  to 
convince  them  by  properly  presented 
data  that  the  change  requested  is  con- 
sistent with  safety,  all  things  consid- 
ered. 

Notable  Progress  in  Concrete  Codes 

During  the  last  few  years  much  pro- 
gress has  been  made  by  the  represen- 
tatives of  reinforced  concrete  in  ob- 
taining recognition  of  new  methods 
and  the  establishment  of  higher  stress- 
es in  building  codes.  These  changes 
have  only  been  made,  however,  by  vir- 
tue of  the  collection  of  a  very  large 
amount  of  carefully  prepared  experi- 
mental data.  The  money  spent  upon 
this  work  has  been  quite  large  but  I 
believe  the  results  justify  the  expendi- 
ture. Competition  from  this  source  has 
been   a  serious  factor  in  the  structural 


steel  business  and  has  In  some  meas- 
ure dislodged  structural  steel  from  the 
monopoly  it  enjoj'ed  a  few  years  ago. 
In  self  defense,  the  structural  steel  In- 
terests must  take  steps  to  insure  them- 
selves a  fair  and  just  consideration  of 
their  product  commensurable  with  the 
intrinsic  virtues  of  structural  steel.  It 
is  useless  to  criticize  concrete  and  call 
it  mud.  We  know  that  it  isn't  mud  and 
In  fact  when  properly  made  and  used, 
is  a  remarkably  safe  and  useful  build- 
ing material.  What  is  necessary  is  for 
the  structural  steel  industry  to  present 
the  properties  and  merits  of  structural 
steel  in  a  better  and  more  convincing 
way  than  they  have  ever  been  present- 
ed before  and  for  this  purpose  more  ac- 
curate experimental  data  must  be  ob- 
tained and  further  this  data  must  be 
extended  to  cover  many  points  not  yet 
touched  upon. 

Work  Which   Should  Be  Dan« 

The  work  of  the  American  Institute 
of  Steel  Construction  in  compiling  the 
standard  code  has  been  an  excellent 
step  in  the  right  direction.  This  one  act 
alone  has  done  more  to  present  struc- 
tural steel  in  a  proper  light  to  build- 
ing officials  than  any  other  thing  that 
could  have  been  done.  You  must  not 
rest  here,  however,  as  there  is  still 
much  to  be  accomplished.  There  are 
many  questions  regarding  structural 
steel  yet  to  be  answered,  and  an  enor- 
mous amount  of  testing  work  must 
still  be  done.  My  suggestion  must  be 
that  your  institution  encourage  the 
further  investigation  of  structural 
.■iteel  by  establishing  fellowships  In 
some  of  our  leading  engineering  uni- 
versities and  provide  material  and 
money  for  making  necessary  tests.  The 
results  of  such  tests,  together  with  the 
most  valuable  test  data  hitherto  ob- 
tained should  then  be  compiled  into  a 
single  volume  so  that  it  will  be  possible 
for  the  student  of  structural  steel  to 
refer  to  this  data  without  the  necessity 
of  spending  weeks  and  months  search- 
ing old  magazines  for  scraps  of  in- 
formation. 

A  few  points  which  occur  to  me  and 
which  are  still  undetermined  are  as 
follows: 

(1).  The  area  of  stiffeners  on  a 
plate  girder.  Tour  standard  gives  a 
very  clear  discussion  of  the  spacing 
of  these  stiffeners,  which  is  a  great 
step  in  advance  but  the  question  of  the 
proper  area  is  left  open.  There  should 
be    further    investigation   on   this    point. 

(2).  The  value  of  structural  shapes 
subject  to  torsion.  This  point  is  not 
covered  and  there  is  very  little  of 
value  in  engineering  literature  on  the 
subject.  In  the  Buildings  Monthly  issue 
of  Engineering  and  Contracting,  Vol. 
62,  No.  2,  published  August  27th,  last, 
is  some  valuable  data  on  light  and 
heavy  sections  of  3,  4.  5,  and  6  in.  I's, 
which  indicates  that  the  tortional  re- 
sistance of  these  shapes  is  from  5  to 
15  per  cent  of  what  might  be  expected 
from  the  polar  moment.  This  data  is 
valuable,  but  is  not  sufficiently  com- 
plete. 

(3).  Rivets  in  tension.  These  are 
used  occasionally  in  spite  of  the  preju- 
dice against  the  practice.  In  testing 
some  sixty  rivets  driven  with  air  ham- 
mers by  some  five  or  six  differ<!nt 
shops,  I  found  recently  that  the  actual 
elastic  limits  in  pounds  per  square  inch 
was  from  34,000  to  39.000  lb.,  and  the 
ultimate  strength  from  60.000  to  64,- 
000  lb.  The  results  were  very  consist- 
ent and  indicated  that  rivet.s  might 
be  SKttly  used  in  tension  with  a  siress 
of   16,000    to    18,000    lb. 

(Continued   on   Page   29.) 
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Asphalt  Industry  Regards  Future  with  Confidence 


That  street  and  road  building  upon 
which  the  asphalt  industry  depends 
for  its  principal  marlcet,  next  year  will 
far  outdistance  1924  construction  Is 
indicated  by  the  vast  amount  of  work 
involved  in  federal,  state  and  local 
highway  programs  already  mapped  out. 
The  housing  and  building  industry  too, 
which  affords  another  heavy  market 
for  asphalt  shingles,  roll  roofings, 
paints  and  waterproofings,  is  also  un- 
dergoing a  decided  stimulus  and  the 
indications  are  there  will  be  no  let 
down  in  that  direction.  Wherefore 
the  asphalt  industry  views  1925  with 
optimism,  believing  that  the  coming 
year  will  witness  a  substantial  increase 
in  business  over  1923  and  1924. 

Asphalt    Consnni>»tioii 

The  two  industries  of  paving  and 
roofing  now  consumes  most  of  the  as- 
phalt produced  in  America,  54%  of  all 
asphalt  going  into  roads,  38.5%  Into 
roofing  and  waterproofing  and  7.5% 
into  miscellaneous  products.  The  as- 
phalt industry  did  not  suffer  from  the 
general  trade  depression  in  1921  for 
the  figures  of  the  U.  S.  Geological  Sur- 
vey show  that  asphalt  produced  that 
year  amounted  to  94.5%  of  the  pro- 
duction in  1920.  The  total  asphalt  sales, 
including  those  of  native  lake,  rock, 
domestic  oil  and  imported  oil  asphalts, 
in  1923  amounted  to  2,919,247  tons 
valued  at  $33,865,756.  In  1922  these 
sales  amounted  to  2,499,759  tons  with  a 
total  value  of  ?27,538,975.  The  figures 
for  1921  are  1,957,260  tons  sold  and 
?23,924,452  value.  The  sales  for  1920 
totalled  2,073,186  tons  and  their  value 
was  $28,539,843.  It  is  at  once  ap- 
I>arent  from  these  figures  that  ithe 
year  1923  was.  up  to  that  time,  the 
banner  asphalt  year,  since  the  sale  of 
asphalt  and  related  bitumens  in  the 
United  States  increased  that  year  16.8% 
over  1922  in  quantity.  Sales  ot  asphalt 
have  continued  heavy  throughout  1924 
and  there  is  no  reason  to  believe  that 
the  showing  for  the  past  year  will  fail 
to  reveal  the  usual  rate  of  increase  in 
tonnage  sold. 

Surfaced    Highway    I^Iileage 

According  to  the  U.  S.  Bureau  of 
Roads  the  mileage  of  surfaced  high- 
ways in  this  country  is  now  well  over 
400,000    miles,    of    which    35,000    miles 
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were  constructed  in  1922  and  40,000 
miles  in  1923.  It  is  confidently  pre- 
dicted that  the  1924  and  1925  seasons 
will  see  close  to  90,000  miles  of  sur- 
faced highways  added  to  the  country's 
network  of  good  roads.  This  system 
now  embraces  2,819,386  miles  of  high- 
ways. aTl  told.  Of  the  improved  roads 
175,000  miles  are  gravel,  100,000  are 
macadam,  28.000  are  concrete,  10,000 
are  brick,  stone  block  and  miscel- 
laneous types  and  35,000  m'iles  are 
sheet  asphalt,  asphaltic  concrete  and 
other   asphaltic   types. 

Due  to  recognition  of  their  shock- 
absorbing  characteristics  under  heavy 
traffic  as  well  as  their  resistance  to 
moisture  and  temperature  changes, 
there  has  been  a  tremendous  increase 
the  past  six  years  in  asphalt  highways. 
Last  year  108,000,000  square  yards  of 
asphalt  pavement  were  constructed, — 
an  increase  of  18,000,000  square  yards 
over  1922,  and  sufficient  to  construct 
10,200  miles  of  roadway  18  feet  wide 
or  to  replace  all  the  paved  streets  in 
the  cities  of  New  York,  Chicago,  De- 
troit, San  Francisco  and  New  Orleans. 
The  asphalt  pavements  laid  in  1923  too, 
would  provIHe  three  roads  from  the 
Atlantic  to  the  Pacific  coast  each  18 
feet  wide  or  would  form  between  those 
points  one  great  roadway  carrying  six 
lines  of  motor  traffic. 

C^ty  Pavements 

City  types  of  paving  are  invading  the 
rural  districts  to  such  an  extent  that, 
of  the  types  higher  than  waterbound 
macadam,  asphalt  roads  now  predomi- 
nate. The  extraordinary  demand  for 
smooth,  shock-absorbing  pavements  is 
due  to  the  fact  that  16,000,000  motor 
vehicles  now  use  American  highways  as 
well  as  to  the  progressive  spirit  of 
American  rural  communities  which 
have  come  more  fully  to  appreciate  the 
fact  that  their  prosperity  is  in  propor- 
tion to  their  accessibility  and  is,  there- 
fore, largely  a  matter  of  good  roads. 
Thus  it  is  that  in  California,  Oreg'>r., 
Washington,  Nevada  and  Arizona,  for 
instance,  the  yardage  of  asphaltic  base 
("Black  Base")  pavements  alone  has 
increased  800  per  cent   in  six  years. 

The  Michigan,  Virginia  and  North 
Carolina  departments  are  now  using 
asphalt  liase  pavements  on  some  of 
their  trunk  line  roads.  The  Brush  Col- 
lege road  is  the  first  "Black  Base" 
highway  in  Illinois.  Several  other 
states  which  heretofore  have  built 
rigid  pavements  are  considering  "Black 
Base"    for   next    year. 

Asphaltic  pavements  now  comprise 
54.9  per  cent  of  all  pavements  higher 
than  waterbound  macadam  in  the  65 
cities  of  the  country  having  100,000  or 


more  population.  Percentages  for 
other  types  in  these  cities  follow: 
Brick,  19.9  per  cent;  wood  block  4  per 
cent;  stone  block  14.5  per  cent;  port- 
land  cement  concrete  3.5  per  cent,  and 
miscellaneous  1.4  per  cent.  Because  ot 
the  popularity  of  the  more  durable  and 
easy  riding  city  streets,  municipal 
types  of  paving  have  taught  motorists 
to  demand  better  rural  highways. 


1921   Record 

The  year  1924,  despite  labor  unrest 
and  high  prices,  set  a  remarkable  rec- 
ord in  building  construction  in  the 
United  States.  In  the  first  nine  months, 
new  housing  contracts  totaled  more 
than  during  the  same  period  in  any 
previous  year  of  the  nation's  history. 
The  value  of  the  new  homes  construct- 
ed during  that  time  is  in  excess  of  |2,- 
800,000,000  and  is  71  per  cent  greater 
than  tile  building  contracted  for  during 
the  same  period  in  1921. 

One  feature  that  investigation  of 
housing  construction  in  1923  and  1924 
has  developed,  is  the  great  percentage 
ot  new  homes  now  being  built  by 
laboring  men.  Another  indicates  that 
substitutes  for  wood  are  now  used  in 
greater  volume.  These  include  steel 
and  other  metal  frames  and  fittings, 
asphalt   shingles  and   roll  roofings. 

Builders  of  new  houses  seem  too,  to 
be  taking  more  to  heart  the  lesson  that 
government  officials  and  conserva- 
tionists have  been  driving  home  for 
years, — the  lesson  that  the  timber  sup- 
ply of  America  must  be  conserved.  And 
in  learning  this  lesson  they  have  found 
that  not  only  can  substitutes  for  wood 
be  used  to  advantage  but  that  these 
substitutes  make  for  economy,  add  to 
the  life  of  the  structure  and  reduce 
the  costs  of  insurance  and  maintenance. 

The  reports  show  that  the  average 
builder  also  is  demanding  all  the  fire 
and  cyclone  protection  he  can  secure 
without  unduly  increasing  his  costs.  If 
he  lives  in  a  section  where  violent 
windstorms  occur,  he  is  laying  a  roof 
that  will  "stay  put."  Where  he  en- 
counters heavy  fire  risks  he  is  seeking 
a  material  that  has  great  fire-resistant 
qualities.  A  roofing  material  of  proven 
merit  both  from  the  storm-resistant 
and  the  fire-resistant  standpoint  that  is 
now  being  most  widely  used  is  the  as- 
phalt sKlngle. 

Manifestly  the  needs  of  the  nation 
both  in  new  street  and  road  construc- 
tion and  in  providing  housing  facilities 
for  the  people  will  call  for  a  vast  pro- 
gram not  only  in  1925  but  for  years  to 
come.  In  addition  there  will  be,  in 
time,  an  increased  demand  for  asphalt 
as  material  for  resurfacing  the  older 
roads  and  streets  and  for  re-roofing 
and  repair  purposes.  There  is  nothing, 
therefore,  in  the  immediate  present,  at 
least,  which  would  justify  anything  but 
optimism  as  to  the  future  of  the  as- 
phalt  industry. 


(Continued  from  Page  28.) 
(4).  Electrically  welded  connec- 
tions. These  are  coming  into  use  and 
will  eventually  be  a  great  assistance 
to  the  industry.  Such  tests  as  I  have 
been  able  to  make  indicate  that  the  re- 
sults are  very  uniform  and  that  the 
actual  section  of  the  weld  will  resist 
from  47.000  to  48,000  lb.  per  sq.  in.  in 
tension.  I  have  been  unable  to  learn 
much  about  its  resistance  to  shear  but 
it   appears   to  be   fairly  high. 

(5).  Fireproofing  of  steel.  Undoubt- 
edly many  of  our  present  methods  ot 
fireproofing  are  unnecessarily  expen- 
sive and  some  of  them  are  very  faulty. 
Economy   in   fireproofing  would  give  a 


great  competitive  advantage  to  struc- 
tural steel.  Neverthetess  very  little 
intelligent  work  has  been  undertaken. 
We  have  many  theories  as  to  fire- 
proofing, most  of  which  are  probably 
wrong.  Experimental  work  has  prog- 
ressed slowly  because  students  have 
confined  themselves  to  large  and  ex- 
pensive tests.  I  have  found  it  possible 
to  obtain  much  valuable  data  with  a 
small  sized  furnace  that  can  be  oper- 
ated by  one  man  at  a  cost  of  a  dollar 
or  two   a  day. 

(6).  Wind  pressure.  Our  knowledge 
of  wind  pressure  at  the  present  time 
is  very  inadequate  and  there  is  no 
doubt    that    a    great   deal    of    money    is 


spent  annually  in  providing  unneces- 
sary wind  bracing.  The  first  step  in 
solving  this  problem  is  to  determine 
accurately  the  wind  pressure  on  models 
of  buildings.  This  can  be  done  in  a 
wind  tunnel  and  I  hope  that  the  Mas- 
sachusetts Institute  of  Technology  will 
attempt  some  work  on  this  within  the 
next  year. 

These  are  only  a  few  ot  many  points 
that  might  repay  big  dividends  on  the 
money  invested  for  making  a  thorough 
investigation.  I  believe  that  it  is  to 
the  interest  ot  the  industry  to  demand 
that  it  provide  the  means  tor  making 
these   and  other   investigations. 
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San  Francisco's  New  $3,000,000  Sky-Scraper 


San  Francisco's  tallest  buildinK.  the 
twenty-six  story  coast  division  build- 
ing of  the  Pacific  Telephone  and  Tele- 
graph Company,  is  fast  nearing  com- 
pletion in  the  southwest  line  of  New 
Montgomery  Street  between  Minna 
and  Natoma  streets.  The  $3,000,000 
structure  is  designed  free  from  the 
fussy  application  of  motifs  of  classical 
antiquity,  in  sheer  solidity,  with 
jagged  face  and  tapering  silhouette, 
resembling  the  stony  pinnacles  of  the 
Sierras. 

Whilefirst 
glance  gives  the 
impression  of  the 
Gothic  Architec- 
ture the  new 
home  of  the  Paci- 
fic Telephone  and 
Telegraph  C  o  m- 
pany  by  no  means 
follows  that  style. 
Its  facade  is  pure- 
ly a  cloak  tor  the 
great  pile  of  steel 
and  concrete,  ex- 
pressing on  the 
face  the  sinews 
within.  Efficiency, 
strength,  light 
and  aii"  are  the 
aims  sought  and 
wherever  neces- 
sary mere  orna- 
ment has  been 
cast  aside  for 
utility.  But  this 
does  not  mean  the 
building  will  be 
less  beautiful  than 
any  in  the  West. 
On  the  contrary, 
it  will  rank  as 
the  show-building 
of  San  Francisco. 
This  is  the  larg- 
est building  on 
the  Pacific  Coast 
for  the  exclusive 
use  of  one  con- 
cern, having  a 
floor  area  of  280,- 
000  square  feet 
and  rising  453  feet 
from  the  sidewalk. 
While  all  the 
executive,  admin- 
istrative and  cler- 
ical forces  of  the 
telephone  c  o  m  - 
pany  will  be 
drawn  from  eight 
buildings  now  oc- 
cupied by  the 
company  in  vari- 
ous parts  of  the 
city  to  be  housed 
in  the  city's  lat- 
est sky-scraper, 
not  one  floor  will 
be  devoted  to  op- 
erative uses.  All 
present  exchanges 
and  several  others 
will    continue    full  Balfoiii 

strength.  besides 
the  new  exchange 
i  n  Bush  street 
west   of   Kearny  street. 

Perfect  daylight  is  insured  by 
building's  position,  with  streets  on 
three  sides  and  low  buildings  on  the 
fourth.  It  has  a  frontage  of  160  feet 
in  New  Montgomery  street  and  147 
feet  in  Minna  and  Natoma  streets.  At 
present,  an  "L,"  shape  plan  is  being 
executed,  but  provisions  have  been 
made  for  future  additions  which  will 
eventually  result  In  "U"  shape. 


Tun  flor>rs  underground  will  accom- 
modate the  building's  mechanical  plant 
and  provide  storage  room  for  records 
and  supplies.  Automobiles  will  be 
stored  in  the  upper  basement  and  in 
the  first  floor  yard.  Nine  high-speed 
elevators  will  make  stops  at  twenty- 
nine  floor  levels. 

Welfare  and  comfort  of  employes 
have  been  given  first  consideration  in 
the     design.      A    women's    cafeteria    on 


til, 


Id  n. 


ilily   hiill 


J.    R. 


|.|J1. 


\<  IFK 
mid  T. 


■|'i;i.l 


A.   fa  I 


till 


J.   Pflueger,  Architects:    .\ 

I.inrtjjrreii-Swinerton,    Iiio.,    Gen 
:   st«>ry,  liaNenicnt   and   sub-basement   i-omnierrial   spire  taltes 
rline  of  skjsorapers  such  as  the   Standard   Oil.  the  Hobart,  Th 

and  Electric,  tlie   Matson,  r.-ilifoTnia    Commercial  Insurance, 
rinus    Spreckels.     Mills,    Merchants     EJxd 
lid  others  in  the  San  Francisco   Doiviitoiv 


the 


and  library  on  the  twenty-sixth,  and 
promenade  and  recreational  space  on 
the  roof  are  features.  In  the  arrange- 
ment and  finish  of  the  interior,  sani- 
tary, noiseless  floors  and  special  light- 
ing systems  are  to  be  installed.  The 
building  will  be  ready  for  occupancy 
in  July,  according  to  present  plans. 
The  1500  employes  and  executives  have 
already  been  assigned  places  on  vari- 
ous   floors. 


The  cafeteria  for  women  employes  will 
he  located  on  the  twenty-second  floor; 
the  chief  engineer  forces  on  the  twen- 
ty-third, twenty-fourth  and  twenty- 
fifth;  restroom,  library  and  assembly 
hall  on  the  twenty-sixth.  The  lower 
floors  will  be  occupied  by  the  various 
business,  technical  and  executive  of- 
fices. 

Excavation  for  the  foundation  en- 
tailed some  of 
the  most  exact- 
ing engineering 
ever  required  in 
construction  of  a 
San  Francisco 
skyscraper.  With 
two  basements 
below  the  street 
level,  the  bottoms 
of  the  footings 
are  forty-five  feet 
below  the  side- 
walk. These  base- 
ments contain  the 
."lechanical  appa- 
ratus, a  garage, 
storage  space  for 
the  voluminous 
records  of  the 
company,  and  a 
storage  tank  of 
120,000  gallons 
connected  to  a 
system  of  distrib- 
uting pipes  for 
fire   protection. 

Plans  for  the 
structure  were 
prepared  by  Ar- 
chitects J.  R.  Mil- 
ler and  T.  L. 
Pflueger  and  A. 
\.  Cantin,  associ- 
ate. Lindgren- 
.Swinerton,  Inc.,  of 
-ian  Francisco,  are 
the  general  con- 
tractors. 

The  erection  of 
this  twenty-six 
.«  t  o  r  y  structure, 
the  tallest  build- 
ing in  San  Fran- 
cisco, is  but  a  part 
of  the  extensive 
building  program 
contemplated  by 
the  Pacific  Tele- 
phone and  Tele- 
graph Company. 
New  district  ex- 
change buildings 
have  been  erected 
and  plans  are  in 
progress  for  additional  buildings  and 
expansions    to    standing   structures. 

Construction  has  been  completed  on 
the  three  story  Franklin  Station  in 
Larkin  street  near  Bush  at  a  cost  of 
$250,000  and  for  a  $100,000  station  in 
Capp  street  near  Twenty-fifth,  in  addi- 
tion to  a  six  story  and  basement  struc- 
ture in  Bush  street  near  Grant  avenue. 
The  latter  building  represents  an  ex- 
penditure of  $750,000, 
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State  Board  Should  Pass  on  Public  Works  Contractors 


"It  appears  to  me  there  is  nothing 
more  vital  to  the  future  of  general 
contracting  and  surety  development 
than  the  elimination  of  irresponsible 
contractors.  We  are  irrevocably  deter- 
mined to  contribute  our  money  and 
effort  in  co-operation  with  the  good 
contractors  in  this  endeavor. 

"I  think  one  of  the  most  important 
steps  is  the  creation  of  a  State  Boar's 
to  examine  into  the  eligibility  of  all 
persons,  firms  or  corporations  who 
contemplate  entering  into  contracts  on 
public   works. 

"There  are  altogether  too  many  in- 
competent and  dishonest  men  entering 
the  contract  profession.  The  effect  is 
bad  on  the  public,  on  the  honest  and 
capable  contractor  and  on  the  surety 
companies,  who,  by  false  financial 
statements  and  'cooked  up'  references 
are  led  into  the  error  of  signing  the 
bonds  of  these  people. 

"The  reason  why  surety  companies 
suffer  so  many  losses  on  contractors' 
bonds,  is  because: 

First:  In  at  least  50  per  cent  of  all 
of  the  cases  of  loss  sustained  by  surety 
companies  in  the  United  States,  it  is 
disclosed,  after  the  default  happens, 
that  the  contractor  lied  about  his  fi- 
nancial  condition. 

Second:  At  least  50  per  cent  of  the 
defaults  is  due  to  what  we  learn  after 
the  default — incompetence  on  the  part 
of  the  contractor. 

"Thus,  it  appears  that  if  we  could 
eliminate  alone  the  incompetent  con- 
tractor, our  loss  ratio  would  be  at 
least  50  per  cent  less  than  it  is  now, 
and  if  we  could  eliminate  the  untruth- 
ful contractor,  the  one  who  makes  fake 
financial  statements,  we  could  expect 
another  decrease  of  25  per  cent  in  the 
losses. 

"The  managements  of  the  Surety 
Companies  naturally  resented  what 
clearly  appeared  to  be  an  accusation 
that  the  Surety  Companies  were  exe- 
cuting bonds  where  they  'had  every 
reason  to  believe  that  there  would  be 
a  loss."  Indeed,  the  accusation  uses  the 
expression  'where  it  was  obvious  there 
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would  be  a  loss.'  The  surety  companies 
of  this  country  have  been  misguided 
in  some  things  but  they  have  not  been 
so  foolish  as  to  allow  bonds  to  be  exe- 
cuted where  'obviously  there  would 
be  a  loss. 

"Of  course,  the  surety  companies  are 
influenced  in  their  decisions  by  the 
representations  made  by  their  agents, 
and  I  am  willing  to  make  any  wager 
that  no  officer  of  any  surety  company, 
no  matter  how  poor  its  management 
may  be,  has  ever  authorized  its  agents 
to  execute  any  bond  where  the  infor- 
mation reported  by  the  agent  was  un- 
favorable   to   the   contractor. 

"It  is  all  very  well  for  people  to 
criticise  surety  companies  for  having 
written  a  bond  on  this  or  that  contrac- 
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tor  who  had  defaulted.  There  are  a 
great  many  people  in  the  'I  told  you 
so'  class.  If  our  critics  had  been  as 
much  interested  in  us  before  the  con- 
tractors had  defaulted  as  they  were 
after  the  contractor  defaulted,  these 
critics  would  have  warned  us  not  to 
execute  this  or  that  contractor's  bond. 
"It  is  one  of  the  strangest  things  in 
the  world  how  much  favorable  infor- 
mation we  can  get  before  we  sign  the 
bond,  and  what  a  quantity  of  unfavor- 
able information  we  can  get  about  the 
contractor  after  he  defaults.  It  will  be 
a  pleasant  day  for  the  surety  compan- 
ies and  the  good  contractors  of  this 
country  when  the  contractors  will 
wholeheartedly  warn  surety  companies 
not  to  execute  bonds  for  contractors 
who  have  bid  too  low,  or  who  are  dis- 
honest,  or   who  are   incompetent. 


"Of  course,  occasionally,  we  find  3 
dishonest  surety  company  agent  who 
will  make  favorable  representations  to 
his  company  about  a  contractor  that 
really  is  unworthy,  but  that  kind  of  an 
agent  Is  the  kind  of  an  agent  who 
would  make  a  rebate.  They  will  prac- 
tice fraud  on  the  contractor,  or  their 
company — it  makes  no  difference  to 
them — as  Sir  Walter  Raleigh  would 
say,  'Therefore,  from  a  rebater  and  a 
man  slayer,  bless  thyself,  for  the  best 
profit  and  return  will  be  this — that  if 
thou  acceptest  a  rebate  from  a  dishon- 
est man,  thou  wilt  be  subject  to  dis- 
honesty at  his   hands." 

"Perhaps  no  company  in  the  world 
has  executed  the  number  of  contract 
bonds  executed  by  the  National  Surety 
Company  and  perhaps  no  surety  com- 
pany in  the  world  has  had  so  many 
losses. 

"It  is  not  too  much  to  say  that  the 
National  Surety  Company  alone  could 
very  well  afford  to  pay  $250,000  to 
$500,000  a  year  for  some  system  that 
would  give  it  immunity  against  a  repe- 
tition of  its  contract  bond  losses  in  the 
last  five  years,  which  have  aggregated 
approximately   seven    million    dollars. 

"Let  no  man  criticise  us  for  sustain- 
ing a  loss  on  any  contract  bond  unless 
that  man  had  unfavorable  information 
about  the  contractor  before  the  bond 
was  executed  and  warned  up  not  to 
execute  it. 

"Another  thing — if  contractors  want 
to  do  business  with  the  best  element  In 
the  surety  business — I  mean  the  ele- 
ment that  stands  for  everything  that 
is  right  and  square,  they  must  stop 
accepting  any  rebate  or  commissions 
from  dishonest  surety  agents,  for  any 
agent  that  rebates  a  part  of  his  com- 
mission is  dishonest  and  the  contractor 
is  aiding  and  abetting  his  dishonesty. 

"If  there  be  any  company  or  agent 
who  offers  a  rebate  or  by  low,  cunning 
methods  deals  unfairly  with  their  com- 
petitors, then  I  say  to  you  and  to  all 
ihe  world,  that  they  represent  the  very 
worst  element  in  the  surety  business, 
and  stand  for  all  that  is  bad  in  the 
business. 

"My  advice  is  to  scorn  such  men."" 


Road  Chiefs  Urge  Uniform  Highway  Marking 


One  of  the  important  subjects  dis- 
cussed at  a  recent  convention  of  the 
American  Highway  OfBcials  Associa- 
tion was  that  of  a  uniform  system  of 
highway  signing  throughout  the  United 
States.  It  seemed  to  be  the  consensus 
of  opinion  that  some  uniform  plan 
should  be  worked  out  under  which 
standard  signs  would  be  used  for  all 
purposes,  such  as  railroad  crossings, 
curves,  slow,  danger,  etc.  In  addition 
the  plan  discussed  provides  that  all 
routes  shall  be  given  an  identification 
number  which  shall  be  retained  for  the 
full  length  of  the  route  across  the 
country,  such  route  number  to  appear 
at  frequent  intervals  along  the  route. 
With  such  a  uniform  marking  system 
and  with  proper  guide  maps  giving  the 
route  numbers,  a  tourist  may  follow  a 
given  route  by  number  to  his  distina- 
tlon,  an5  at  no  time  be  in  doubt  as  to 
the  proper  route  to  follow.  Further- 
more, the  plan  proposed  would  serve 
to  eliminate  much  of  the  friction  re- 
sulting from  the  indiscriminate  naming 
and  signing  of  routes  by  highway  and 
trail  associations.     The   final   action   of 


the  Association  was  to  place  the  matter 
of  working  out  a  uniform  marking 
glan  in  the  hands  of  the  Bureau  of 
Public  Roads,  and  the  following  reso- 
lution was  adopted: 

WHEREAS  ,  this  Association  has 
adopted  the  report  of  the  Sub-com- 
mittee on  TralTic  Control  and  Safety, 
recommending  the  immediate  selection 
of  transcontinental  and  interstate 
routes  from  the  Federal  Aid  Road  Sys- 
tem, said  roads  to  be  continuously 
designated  by  means  of  standard  high- 
way marking  signs  and  protected  by 
standard   traffic   warning  signs;   and 

WHEREAS,  this  system  of  highways 
when  established  and  marked  will 
satisfy  the  demand  tor  marked  routes 
on  the  part  of  transcontinental  and  in- 
terstate traffic,  thus  meeting  the  need 
which  has  been  met  in  the  past  in  a 
measure  by  the  marked  trails  estab- 
lished by  the  reputable  trails  associa- 
tions; and 

WHEREAS,  many  individuals  have 
sought  to  capitalize  the  popular  de- 
mand for  interstate  or  cross-county 
routes  by  organizing  trails,  collect- 
ing  large    sums      of   money   from     our 


citizens  and  giving  practically  no  ser- 
vice in  return,  with  resulting  discredit 
to  the  reputable  trails  associations 
whicli  have  heretofore  rendered  dis- 
tinct public  service  by  stimulating 
highway  improvement,  maintenance  and 
marking; 

NOW,  THEREFORE,  BE  IT  RE- 
SOLVED, That  this  Association  hereby 
recommends  to  the  several  states  that 
the  reputable  trails  associations  now 
existing  be  permitted  to  continue  their 
markings  during  their  period  of  use- 
fulness, pending  the  establishing  of  the 
proposed  marking  system,  unless  such 
action  shall  conflict  with  the  marking 
systems  and  policies  now  In  force  in 
the   several   states;   and 

BE  IT  FURTHER  RESOLVED;  That 
no  trail  association  be  permitted  to 
establish  further  routes  on  State  or 
Federal    Aid    routes;   and 

BE  IT  FURTHER  RESOLVED;  That 
we  hereby  warn  the  citizens  of  this 
Nation  to  investigate,  carefully  the  re- 
sponsibility of  trails  organizers  and 
demand  convincing  evidence  insuring 
proper  expenditure  of  funds  before 
contributing  to  or  otherwise  support- 
ing such  agencies. 
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The  Romance  and  Development  of  the  Construction  Industry 


The  construction  industry  to  many 
individuals  contains  little  that  is  ro- 
mantic, but  to  the  real  builder,  who  has 
a  proper  conception  of  the  vital  part 
he  is  playing  in  the  development  of 
civilization,  there  is  opened  a  world 
of  romance.  The  industry  itself  goes 
back  almost  to  the  beginning  of  time 
and  with  the  possible  exception  of  ag- 
riculture is  the  oldest  known  vocation. 

Construction  antedates  the  art  of 
writing,  and  much  of  our  present 
knowledge  of  the  way  in  which  the 
people  of  long  ago  lived  is  gained 
through  a  study  of  the  ruins  of  cities 
of  those  days.  Homer  in  his  Odyssey 
immortalized  the  primitive  architecture 
of  many  of  these  ruins,  as  did  other 
writers  of  his   period. 

The  builders  of  prehistoric  times 
built  with  a  permanency  that  might 
well  be  emulated  by  those  in  the  in- 
dustry today.  Witness  the  Pyramids  of 
Egypt,  the  "Wall  of  China  and  later 
the  great  cathedrals  and  monasteries 
of  Europe.  There  was  a  pride  of  work- 
manship and  skill  that  has  largely 
been  lost  and  as  a  result  the  buildings 
of  today  will  not  present  to  future 
generations  the  true  picture  of  life  as 
it  is  being  lived. 

The  history  of  this  United  States  Is 
closely  interwoven  with  that  of  the 
builders  of  the  early  days,  for  without 
the  art  and  skill  of  the  builder  this 
country  would  still  be  inhabited  by 
primitive  savages  and  we  would  not 
have  established  a  nation  that  has 
taken  first  rank  among  the  countries 
of  the  earth. 

Credit  to  Pioneer  Builders 

Therefore,  the  people  of  this  country 
owe  a  debt  of  gratitude  to  those  early 
pioneer  builders  who  have  given  us  so 
much  and  to  their  descendants  who  are 
today  furnishing  us  with  homes, 
schools,  churches  and  a  multitude  of 
buildings  which  make  for  ease  and 
comfort  of  everyday  living.  It  is  to 
these  builders  that  this  article  is  dedi- 
cated in  the  hope  that  there  may  be 
developed  a  better  understanding  of 
some  of  the  problems  which  they  have 
to  face. 

The  construction  industry  has  grown 
by  leaps  and  bounds,  especially  during 
the  last  few  years  until  now  it  is  the 
second  largest  in  this  country.  It  is  the 
backbone  of  our  entire  business  struc- 
ture according  to  a  statement  made  re- 
cently by  Secretary  of  Commerce 
Hoover. 

Magiutude    of    Industry 

As  an  example  of  the  magnitude  of 
the  industry  now  as  compared  to  the 
pre-war  period,  it  is  interesting  to 
note  that  during  the  year  1914  the 
value  of  building  permits  issued  in  the 
entire  United  States  amounted  to  only 
about  ?900,000,000,  while  according  to 
S.  W.  Straus  and  Company  approxi- 
mately ?5, 750, 000, 000  were  expiended 
for  construction  in  1924.  Building  per- 
mits in  the  city  of  New  York  last  year 
amounted  to  $843,270,328,  a  sum  almost 
equal  to  the  amount  expended  in  the 
whole  country   but  ten  years  before. 

As  another  indication  of  the  magni- 
tude of  the  construction  industry,  the 
United  States  Department  of  L,abor 
recently  published  some  figures  which 
show  that  2,500,000  men  are  employed 
in  actual  building  operations,  while 
another  2.500,000  are  engaged  in  the 
manufacture  and  transportation  of 
building  material.  In  other  words,  one 
eighth  of  all  people  g'ainfulfl.y  em- 
ployed in  this  country  are  dependent 
upon  the  construction  industry  for 
their  livelihood. 

Any  industry  which  has  had  such  a 
remarkable  growth  within  a  decade 
naturally  has  some  important  problems 


By  A.  W.  Dickson,  Executive  Secretary 

National    Association   of  Building 

Trades    Kniployers 

to    face,    upon    the    proper    solution    of 
which    depend    largely    its    future. 

Labor's  Part  in  Industry 

The  problem  of  first  importance 
therefore  is  the  one  having  to  do  with 
labor.  Every  element  of  construction 
is  interested  in  the  labor  question,  be- 
cause all  of  the  material  used  are 
fashioned,  fabricated  and  erected 
largely  by  human  hands.  In  this  arti- 
cle, however,  the  particular  phase  of 
labor  to  be  treated  will  be  the  skilled 
mechanic  employed  in  actual  building 
operations. 

The  labor  shortage,  especially  among 
the  skilled  trades,  has  assumed  alarm- 
ing proportions  of  recent  years  due  to 
two  causes:  namely,  the  comparatively 
small  number  of  apprentices  learning 
the  trades,  and  the  exclusion  of  skilled 
workmen  from  Europe  through  acts  of 
Congress. 

It  is  estimated  that  35,000  skilled  me- 
chanics are  required  each  year  in  the 
building  trades  to  replace  those  lost  by 
death,  retirement  and  other  causes. 
A  recent  survey  of  the  work  being  done 
in  the  apprenticeship  training  move- 
ment published  by  the  Federal  Board 
for  Vocational  Education  shows  that 
there  are  only  about  5000  boys  in  this 
country  classed  as  apprentices  now  in 
trade  schools.  Under  the  new  immigra- 
tion law,  it  is  estimated  that  less  than 
13,000  skilled  mechanics  will  be  admit- 
ted annually  from  Europe.  It  becomes 
apparent,  therefore,  that  one  of  the 
problems  the  builder  of  today  has  to 
sclve  is  the  one  having  to  do  with 
the  labor  supply  not  only  of  the  future 
but  of  the  present. 

Ftyc  Day   Week  Demand 

.Another  serious  aspect  of  the  labor 
situation  is  the  demand  for  the  five 
day  week,  which  has  been  made  by 
certain  trades  in  the  East  and  in  a 
number  of  localities,  is  already  in  op- 
eration. In  the  city  of  Boston  plaster- 
ers and  painters  are  only  working 
forty  hours  a  week.  In  New  York  the 
painters  injected  the  five  day  week 
into  their  agreement  last  year,  and  in 
Philadelphia  the  plasterers  have  added 
Saturday  to  an  ever  increasing  list  of 
holidays.  The  plasterers,  lathers,  paint- 
ers and  glaziers  in  the  city  of  Cleve- 
land have  demanded  the  forty  four 
hour  week  this  year.  At  the  last  an- 
nual convention  of  the  United  Brother- 
hood of  Carpenters  and  Joiners  of 
America  a  resolution  was  adopted  au- 
thorizing carpenters  in  those  cities 
where  there  is  a  District  Council  to 
take  a  referendum  vote  on  the  five 
day  week  matter. 

At  first  thought  this  may  not  seem 
so  very  important  but  a  careful  analy- 
sis shows  that  a  reduction  of  four 
hours  a  week  ineans  a  loss  of  nearly 
10  per  cent  in  actual  working  time, 
which  considered  in  the  light  of  the 
acute  labor  shortage  in  most  of  the 
major  trades  assumes  alarming  propor- 
tions. 

A  conference  attended  by  representa- 
tives of  a  number  of  the  larger  cities 
cf  the  East  and  Middle  West,  held  in 
Cleveland  on  January  5,  1925,  went  on 
record  as  being  opposed  to  any  further 
curtailment  on  the  part  of  the  build- 
ing trades  in  the  number  of  hours 
worked. 

The  general  public  as  well  as  the 
builder  is  interested  in  these  matters 
because  the  only  hope  of  lower  build- 
ing costs  lies  in  an  adequate  supply  of 
skilled   mechanics   in   the   industry. 


Trade  Deputes 

Another  important  problem  the 
builder  has  to  face,  especially  in  the 
larger  cities,  is  the  numerous  disputes 
between  the  trades  as  to  which  craft 
will  perform  certain  operations  For- 
tunately for  the  industry  there  was 
created  a  few  years  ago  a  tribunal 
known  as  the  National  Board  for  Jur- 
isdictional Awards  for  the  purpose  of 
equitably  settling  disputes  of  this 
character.  The  industry  has  been  saved 
thousands  upon  thousands  of  dollars  as 
a  result  of  the  untiring  efforts  of  this 
board. 

The  question  of  organization  has 
been  too  much  overlooked  on  the  part 
of  contractors  and  while  the  workers 
were  building  up  a  powerful  machine, 
the  building  trades  department  of  the 
American  Federation  of  Labor,  the  em! 
ployers  stood  idly  by.  As  a  result  of 
this  lethargy  on  the  part  of  the  em- 
ployers the  employes  are  now  in  a  po- 
sition to  dictate  terms  which,  however 
unsatisfactory  they  may  be  the  em- 
ployers have  to  accept.  There  has  been 
a  marked  change,  however,  during  the 
past  few  years  and  the  contractors  of 
hatT.","^  l^"  I'^erinning  to  realize 
hat  the  time  has  long  since  past  when 
It  was  possible  to  play  a  lone  game 
Associations  have  been  organized  and 
are  being  organized  in  all  parts  of  the 
country,  and  ultimately  the  employers 
will  be  in  much  better  position  than 
they  are  now. 

Employers    Orgranize 

Realizing  the  utter  futility  for  any 
isolated  group  of  contractors  to  solve 
many  of  the  larger  problems  of  the 
construction  industry  a  number  of  em- 
ployers met  a  few  years  ago  and  or- 
ganized the  National  Association  of 
Building  Trades  Employers.  The  object 
Of  this  organization  as  set  forth  in  its 
constitution  are:  "to  unite  into  one 
national  body  for  mutual  protection 
and  benefit,  associations  of  building 
trades  employers  throughout  the  Unit- 
ed States;  to  encourage  and  assist  in 
the  formation  of  local  and  state  asso- 
ciations of  building  trades  employers; 
to  prevent  strikes  and  jurisdictional 
disputes;  to  assist  member  associations 
in  the  adjustment  of  labor  questions; 
to  work  for  the  general  welfare  of  the 
building  industry  and  to  create  and 
maintain  uniformity,  harmony  and  cer- 
tainty in  the  relationship  between  em- 
ployers and  employes;  to  oppose  any 
unlawful  and  unwarranted  interfer- 
ence with  the  rights  of  contractors  in 
the   pursuit   of  their   calling." 

Like  all  such  movements,  the  prog- 
ress has  been  slow  but  the  foundations 
have  been  well  laid  and  the  time  has 
now  arrived  for  commencing  work  on 
the  superstructure.  A  strong  national 
association  of  contractors  could  make 
the  business  of  contracting  a  real  pro- 
fession, safeguarding  it  against  those 
who  are  not  qualified  to  be  in  it.  Such 
an  association  would  tend  to  stabilize 
conditions  to  a  great  extent  and  elim- 
inate many  of  the  hazards  now  inci- 
dent to  the  business. 

The  public  should  be  vitally  inter- 
ested in  this  matter  because  every  in- 
dividual comes  more  or  less  in  daily 
contact  with  the  construction  industry, 
and  every  movement  which  has  as  its 
objective  the  stabalization  of  condi- 
tions in  the  second  largest  industry 
of  the  country  is  entitled  to  the  active 
support  and  co-operation  of  every  one. 
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Safety  In  Construction — A  Moral  and  Economic  Necessity 


The  safety  movement  in  our  city 
is  no  longer  a  matter  of  choice,  it  has 
developed  into  team  action  of  the 
lieenest  minds  of  all  the  industries  of 
Milwaukee.  It  has  developed  to  the 
point  where  an  operating  board  meets 
regularly  each  month,  developing  the 
best  methods  of  procedure  to  be  used 
in  our  general  monthly  meetings  and 
worliing  to  a  climax  to  our  annual 
banquet.  Any  person  seeing  5000  fore- 
ladies  and  foremen  gathered  to  urge 
each  other  on  to  finer  things  in  safety 
work  would  be  stimulated  with  a 
fervor  for  this  work  that  would  never 
leave. 

1  feel  as  if  I  were  stepping  out  of 
the  pages  of  the  Bible  to  do  the  good 
Samaritan    work    there    recorded. 

It  may  not  be  possible  for  me  to 
make  the  blind  see,  the  crippled  walk, 
or  the  human  being  invalided  through 
gases,  poison  fluids,  etc.,  but  may  I 
not  instill  in  you  renewed  efforts  of 
safety,  both  for  accident  prevention 
and  the  reduction  to  a  minimum  of 
occupational  diseases,  so  that  your 
fellow  co-laborers  may  be  spared  for- 
ever the  pangs  of  any  of  these  calam- 
ities. 

The  minds  of  your  general  board 
that  gave  this  subject  to  me — Safety 
No  Longer  a  Matter  of  Choice — prob- 
ably d  d  not  think  of  this  movement 
as  1  do. 

There  is  no  longer  a  choice  in  the 
safety  movement;  I  believe  the  men 
doing  their  mite  to  make  the  safety 
work  successful  are  in  it  for  the  love 
of  keeping  the  homes  of  you,  your 
neighbors,  and  myself  free  from  sor- 
row and  anguish. 

We  are  doing  in  our  little  way  what 
Jesus  did  for  all  of  us,  and  if  we  are 
just  a  little  bit  more  successful  in 
keeping  Molly  or  Kate  or  John  or  Bill 
on  the  job,  we  have  reason  to  feel  a 
divine  joy  and  our  efforts  in  these 
enlightened  times  will  not  be  reward- 
ed with   thorns  and  bile. 

But  the  results  of  safety  work  are 
not   only   less   disability. 

Need    for    Ek^ononties 

My  friends,  the  crying  need  of  this 
country  today  is  economies:  yes,  gen- 
tlemen, less  expense.  Unless  we  are 
a  people  that  God  specially  picked  out 
to  bestow  all  the  blessings  of  man- 
kind en,  while  other  human  beings 
are  slowly  eaten  up  by  disease  or 
starving,  we  must  sooner  or  later  come 
to   a   reckoning. 

If  we  will  do  our  share  in  accident 
prevention  we  will  contribute  to  the 
economical  welfare  of  our  fellow-wo- 
men and  men. 

As  a  concrete  example  of  this  work. 
I  wish  to  leave  with  you  a  few  salient 
facts    developed    by    our    Mutual    Com- 


panies, which  show  that  safety  work 
is  not  a  matter  choice,  but  a  dol- 
lar and  cent  getter  for  every  person, 
be  he  a  laborer  or  a  person  of  leisure. 

In  1916,  before  all  constructors 
were  bending  their  efforts  to  keep 
down  safety  work  it  cost  $2.00  on  car- 
pentry. 

Now,  in  1924,  when  everything  is 
costing  you  twice  what  it  did  in  1916, 
your  compensation  cost  is  less. 

Figures  Tell    Story 

In  1916  the  death  claim  was  $3,000.00. 
Now  it  is  $5,800.00,  but  in  spite  of 
this  the  rate  on  carpentry  today  is 
$2.36,  and  so  it  is  in  all  the  other 
classifications  of  the  Construction  In- 
dustry. 

In  our  state  in  1920  there  Wefre 
16,246  accidents;  in  1923  there  were 
20,941.  Medical  aid  amounted  to  $569,- 
671.00  in  1920,  and  to  $924,032.00  in 
1923.  Total  indemnity  was  $1,970,513.00 
in    1920,    and    $2,794,998.00    in    1923. 

Now,  what  would  this  mean,  if  you 
could  reduce  this  by  one-half  through 
able   safety   work?. 

One  million  three  hundred  and  nine- 
ty-seven thousand  four  hundred  and 
ninety-nine  dollars  would  build  twen- 
ty four-room  schools  in  your  state, 
or  lay  60  miles  of  concrete  roads,  or 
give  400  men  a  home  of  their  own  to 
live  in,  or  start  40  average  community 
factories,  or  build  five  of  the  best 
State   Normal   Schools. 

It  would  be  possible  for  me  to  spend 
hours  telling  you  all  the  good  things 
the  safety  movement  gets  its  com- 
munity through  orgariiaed  effort  in 
dollars  and  cents,  and  joy  and  bless- 
ings instead  of  poverty,  grief  and 
sorrow,   but   time  will  not  permit. 

You  owe  to  the  well  being  of  your 
family  to  be  in  the  safety  work.  You 
owe  every  effort  you  can  put  into  it  to 
your  fellow-workers.  You  owe  your 
community  through  organized  effort  a 
newspaper  free  from  columns  of  acci- 
dents each  day. 

But  let  us  get  closer  to  home — in 
my  own  company — I  know  of  three 
men  whose  lives  I  saved — here  is  one 
of  them. 

Timely   Treatment 

Julius  Priegel  scratched  his  hand  on 
the  inside  of  the  palm,  just  a  small 
little  sliver  scratch.  On  my  visit  to 
the  job  I  inquired  where  he  was  and 
my  foreman  answered  he  was  at  his 
home  on  account  of  his  hand.  I  im- 
mediately (for  we  want  every  man 
who  gets  scratched  in  any  to  go  at 
once  to  the  company's  doctor)  went  to 
his  home.  Priegel  had  gone  to  the  doc- 


tor near  his  liome;  the  doctor  had  made 
a  casual  examination,  told  Priegel  to 
go  home  and  put  the  hand  in  hot 
water.  But  what  happened  to  Priegel? 
He  had  passed  a  night  of  torture — the 
poison  was  going  up  his  arm;  his  fam- 
ily, when  I  told  them  he  must  go  with 
me  at  once,  got  up  in  arms  against  me. 
With  all  this  occurring,  I  confined  my- 
self solely  to  Priegel.  I  told  him  to  get 
his  hat,  that  if  he  wanted  to  lose  his 
arm  or  cash  in — why  he  could  stay 
where  he  was.  He  finally  decided  to 
go  to  the  hospital  with  me  and  I  want 
to  tell  you  men  that  we  had  a  hard 
time  saving  his  life.  But  the  treatnient 
of  the  company's  doctor  finally  won 
out. 

Here  is  an  instance  to  show  how 
persistent  we  must  be  in  this  work. 
Here  is  the  best  argument  why  your 
men  should  be  treated  by  the  com- 
pany's doctor.  Here  are  the  cold  facts 
that  the  best  first  aid  is  the  cheapest 
for  you.  Control  of  these  things  will 
lessen  fatal  accidents  and  bring  about 
smaller   compensation    rates. 

Money     Getttng    Ventures 

It  would  not  be  well  for  me  to  pass 
this  subject  without  calling  attention 
to   the   salient  money  getting  features: 

1st — Increased  efficiency  of  the  men. 

2nd — ^Promotion  of  loyalty  and  co- 
operation. 

3:d — Reducing  labor  turnover  to  a 
minimum. 

4th — Increasing  production. 

The  obtaining  of  any  of  these  four 
is  worth  the  effort. 

It  behooves  us,  indeed,  to  put  our 
hands  on  the  pump  handle  for  "little 
leaks    sink    great    ships." 

When  the  protection  of  the  mechan- 
ical equipment  on  the  job  has  been 
thoroughly  done,  when  the  scaffolds, 
ladders  and  ropes  have  been  properly 
inspected  on  each  job.  when  all  open- 
ings are  properly  barricaded,  when  the 
foreman  has  instilled  in  each  workman 
the  value  of  safety  work — then  shall 
you  all  reap  the  fruits  of  this  work  in 
lower  rates  and  the  persona]  satisfac- 
tion that  you  have  done  something  for 
the  other  fellow — for — in  the  long  run 
the  other  fellow^  is  very  close  to  you 
and  your  happiness  depends  on  his 
happiness. 

It  certainly  behooves  every  state  to 
get  together  on  the  safety  work — to 
benefit  by  what  has  been  done  and  by 
the  co-operation  of  the  constructors 
bring  about  that  equity  of  rates  that 
the  Construction  Industry  needs.  Let 
us  all  do  our  mite  to  bring  about  all 
the  economies  we  can. 

Let  us  be  strong  men,  ever  watch- 
ful, our  eves  always  on  our  motto. 
"ITniversal   Safety." 


ROCKEFTSLLER     TO      BlULD      WORK- 
ERS   IDEAL     HO.'VIE.S 


.\lITONATIC  BRICKLAYIIVG  MACHINE 


/SALT     WATER     HVDRO-EILEICrrRIO 
PLANT    FOR     ENGLAND 


John  D.  Rockefeller,  Jr.,  is  behind 
a  movement  headed  by  the  Empire 
Mortgage  Company  of  New  York  to 
bring  the  first  "garden  tenements"  to 
Manhattan,  by  constructing  a  block  of 
wage  earners'  ideal  homes  on  the  East 
Side. 

Each  of  the  experimental  tenements 
will  face  on  a  garden,  with  a  play- 
ground for  children,  and  the  homes  will 
he.  so  arranged  that  every  room  will 
get  sunshine  and  fresh  air,  and  each 
family  will  be  provided  with  one  or 
two    bathrooms. 

It  is  planned  to  keep  the  rentals  near 
the  level  now  paid  by  tenants  in  New 
York  slums, 


Laying  1200  bricks  an  hour  by  elec- 
tricity is  the  claim  by  the  inventors 
of   a  new  machine. 

A  traveling  boom,  equipped  with  a 
mortar  tank  and  laying  mechanism.  Is 
set  upon  rails  around  the  outside  of  a 
building.  One  rotating  wheel  takes  two 
bricks  at  a  time  from  the  carrier  while 
another  spreads  mortar  as  the  carrier 
moves    along    the    boom. 

On  reaching  the  end  of  the  wall  the 
machine  changes  direction  and  proceeds 
as  before  until  it  has  laid  a  row  of 
bricks  entirely  around  the  building. 
Then  the  boom  is  raised  the  thickness 
of  a  row  and  another  trip  begins.  A 
three  horsepower  electric  motor  op- 
erates   the   mechanism. 


The  first  hydro-electric  generating 
plant  actuated  by  the  rise  and  fall  of 
the  ocean's  tide  is  now  being  built  at 
West  Mersea  in  Essex.  England,  and 
will  shortly  be  put  into  commission. 
A  huge  tidal  basin  fills  at  high  tide 
and  drives  the  turbines  of  the  plant  as 
this  sea  water  flows  out  during  low 
tide.  In  addition  there  is  a  second 
basin  located  higher  up  than  the  high- 
tide  basin  which  drives  the  turbines  of 
the  generating  plant  during  high  tide. 
In  this  way  there  is  a  continuous  pro- 
duction of  electricity.  The  first  gen- 
erating unit  of  the  West  Mersea  plant 
will,  when  put  in  place,  produce  4,000,- 
000  kilowatt-hours  of  electrical  energy 
annually. 
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The  Mac  Arthur  Concrete  Pile 


The  history  of  the  MacArthur  Con- 
crete Pile  &  Foundation  Co.,  Inc.,  of 
New  York  and  San  Francisco  has  been 
one  of  continuous  progress.  This  com- 
pany found  very  early  in  its  history 
two  outstanding  facts  connected  with 
molded-in-place  concrete  piles.  The 
first  was  that  a  wet  mixture  of  con- 
crete should  not  be  placed  without  a 
casing:  to  protect  it.  The  second  was 
that  a  permanent  casing  was  a  detri- 
ment and  not  an   advantage. 

The  above  sounds  somewhat  para- 
doxical but  the  answer  was  found  by 
the  MacArthur  Concrete  Pile  &  Foun- 
dation Company  In  the  shape  of  high- 
ly compressed  dry-mixed  concrete.  A 
sloppy  mixture  of  concrete  is  liable 
to  distortion  from  adjoining  piles, 
while  concrete  piles  In  a  light  metal 
casing  must  Ije  a  wet  mixture  since 
it  gets  none  of  the  ordinary  spading 
and  tamping  that  is  commonly  used 
when  placing  concrete.  Excess  water 
in  concrete,  however,  means  a  loss  In 
strength  from  2iey^  to  50%.  In  the  Mac- 
Arthur  system  the  concrete  is  placed 
with  only  sufficient  water  to  bond  It. 
The  form  in  which  the  concrete  is 
placed  is  ultimately  withdrawn,  but 
while  being  withdrawn  the  concrete  It- 
self has  a  weight  of  seven  tons'  rest- 
ing on  it.  This  not  only  is  more  than 
the  equivalent  to  any  spading  and 
tamping  but  also  avoids  excess  water, 
maiies  concrete  so  dense  that  it  can- 
not be  distorted  by  the  driving  of  ad- 
jacent piles  and  gives  the  maximum 
skin  friction  obtainable  through  push- 
ing the  concrete  into  contact  with  the 
soil  as  the  casing  is  withdrawn.  The 
kind    of    shaft    that    is    being    obtained 
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can  readily  be  gauged  by  watching 
MacArthur  Piles  being  driven,  when  it 
will  be  seen  that  the  weight  resting 
on  the  concrete  steadily  drops  as  the 
casing    is   withdrawn. 

AdvaSitages    of    Pile 

Another  outstanding  advantage  of 
the  MacArthur  system  Is  that  it  can 
cover  all  conditions  that  arise  without 
change  of  rigging  and  consequent  loss 
of  time  with  its  attendant  expense.  The 
standard  pile  is  the  Straight  Shaft 
Compressed  pile.  However,  a  concrete 
pile  ceases  to  be  economical  when  over 
forty  feet  and  sometimes  satisfactory 
soil  cannot  be  found  within  forty  feet. 
The  MacArthur  Company  in  such 
cases  can  make  a  pedestal  and  thereby 
often  obtain  sufficient  bearing  within 
the  aforesaid  length  of  forty  feet; 
thereby  saving  in  many  cases  a  very 
great  length  of  piling  and  in  conse- 
quence, considerable  money. 

Should  however  soil  not  good  enough, 
even  with  the  pedestal,  to  carry  the 
required  load  within  the  length  of 
forty  feet  be  found,  the  MacArthur 
composite  pile  can  be  resorted  to.  The 
trouble  with  composite  piles  in  the 
past  has  been  the  uncertainty  of  align- 
ment. In  all  other  composite  pile  sys- 
tems the  wooden  pile  is  driven  down 
first  and  then  driven  on  by  a  follower 
which  ultimately  holds  concrete  in 
the  upper  section.  Should  the  wooden 
pile  strike  a  boulder  or  other  obstruc- 
tion during  the  second  part  of  this 
operation,    it    Is    liable    to    be    deflected 


from  the  vertical  while  the  follower 
is  in.  This  results  In  an  angle  with 
its  apex  at  the  Joint  between  wood 
and  concrete  and  renders  the  pile  of 
dubious   value. 

Recent  Installations 

With  the  MacArthur  system  however, 
the  form  for  the  upper  section  of  the 
pile  Is  driven  first  and  the  wooden 
pile  Is  driven  through  this  form,  the 
top  of  the  wooden  pile  being  left  some 
feet  Inside  the  casing.  The  pile  is  then 
completed  in  the  ordinary  way,  align- 
ment being  not  a  matter  of  conjecture, 
but   an   absolute   certainty. 

During  the  last  few  months  the  Mac- 
Arthur  Concrete  Pile  &  Foundation 
Company  has  installed  the  piles  for  a 
three  million  foot  gasholder  at  Sacra- 
mento, another  at  San  Jose  and  In  ad- 
dition to  these  have  performed  a  con- 
tract for  the  Sacramento  Gas  Company 
and  two  for  the  Pacific  Gas  &  Electric 
Company  In  Oakland.  Under  one  of  the 
tanks  straight  shaft  piles  were  used 
and  a  test  was  made  up  to  seventy 
tons  on  one  pile.  No  settlement  show- 
ing under  seventy  tons  the  pile  waa 
loaded  to  eighty  tons,  when  settle- 
ment of  .013  of  a  foot  was  shown.  On 
the  other  gasholder  pedestal  piles  were 
used  and  aimiilar  satisfactory  tesifis 
made.  Both  holders  were  installed  by 
The  Bartlett-Hayward  Company  on 
MacArthur  piles. 

The  last  contract  performed  for  the 
Pacific  Gas  &  Electric  Company  was 
for  a  Lamp  Black  Separator.  The  pile 
driver  is  shown  In  operation  In  cut 
accompanying  this  article. 
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Industrial  Lighting 


In  the  past  ten  years  there  has  de- 
veloped a  greatly  enhanced  apprecia- 
tion of  the  value  of  good  industrial 
lighting-,  brought  about  principally  by 
the    following   developments. 

1.  Industrial  research  conducted  by 
the  manufacturers  of  lighting  equip- 
ment in  co-operation  with  central  sta- 
tions  supplying   electric   service. 

2.  The  production  of  better  lamps 
and  media  for  the  efficient  control  of 
the  lightly  directly  to  the  purposes  for 
which  it  is  required. 

3.  The  demand  for  increased  pro- 
duction and  decreased  production  costs. 

4.  The  educational  work  of  the  so- 
cieties and  associations  represented  by 
this  gathering  including  the  Illuminat- 
ing Engineering  Society  and  others. 

5.  Last,  but  not  least,  the  necessity 
of  conserving  the  human  eye  under  the 
demand  for  greater  accuracy  and  the 
necessity  for  reducing  the  appalling 
number  of  accidents  brought  about  by 
the  use  of  powerful  machines,  over- 
lapping operations  and  the  desire  for 
speed. 

Adequate  lighting  results  in  the  fol- 
lowing benefit  as  set  forth  in  a  recent 
publication  issued  by  the  National 
Safety  Council: 


By    Clins.    J.    Stnhl,    Manager,    Illumln- 

ating    Ejrgrtne<*rinsr    Btarenu,    West- 

Inghouse   Eaeetric      MaiMifnc- 

turing   CTo. 


1.  Reduction  in  accidents,  greater 
accuracy  in  workmanship,  decreased 
spoilage  of  product,  increased  produc- 
tion for  the  same  labor  cost,  lessened 
eye  strain,  better  working  conditions, 
less  labor  turnover,  better  order,  clean- 
liness and  neatness  in  the  plant,  easier 
supervision   of  the  men. 

Coincident  with  the  changes  in  the 
general  public's  attitude  toward  the 
value  of  good  industrial  lighting  has 
come  a  fundamental  change  in  the  at- 
titude of  the  manufacturers  of  lighting 
equipment.  In  the  fast,  their  efforts 
v/ere  to  sell  more  lamps  and  more  re- 
flectors with  little  concern  as  to  their 
proper  application  and  use.  Today  their 
attitude  is  to  sell  illumination.  Manu- 
facturers now  have  engineers  and  sci- 
entists engaged  in  determining  the  ef- 
fects of  different  intensities  and  other 
qualities    of    various    grades    of    artifi- 


cial lighting  upon  human  efficiency, 
happiness,  national  economies  and  so- 
cial  developments. 

Artificial  lighting  In  Industry  Is  now 
regarded  as  the  potent  agent  of  con- 
structive force  and  it  is  steadily  exert- 
ing a  greater  influence  and  benefit 
upon  our  civilization.  It  is  known  to  be 
of  first  importance  in  the  prevention 
of  accidents.  It  is  a  great  aid  in  solv- 
ing the  problems  of  night  traffic  In  our 
cities.  The  right  or  wrong  use  of 
lights  will  conserve  or  impair  the  eye- 
sight of  the  younger  generation  which 
is  soon  to  enter  the  great  army  of  in- 
dustrial workers.  Conservation  of  eye- 
sight is  of  great  economic  benefit  and 
is  an  assurance  of  fewer  needless  acci- 
dents in  years  to  come. 

Lighting  codes  so  far  established  are 
virtually  safety  codes  for  they  deal 
with  very  moderate  intensities  over  all 
."•hop  areas.  The  proper  degrees  of  Il- 
lumination from  considerations  of 
manufacturing  efficiency  are  above 
those  specified  in  the  present  codes. 
In  general,  the  enforcement  of  light- 
ing codes  has  been  quite  as  beneficial 
to  the  manufacturer  and  society  as  a 
whcile  as   to  the  individual  workman. 
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President  Coolidge  T  o  The  Contractors 


There  are  certain  particular  reasons 
why  I  have  been  g^lad  to  avail  myself 
of  the  opportunity,  afforded  by  your 
presence  here  today,  to  make  some  re- 
marks to  the  members  of  this  associa- 
tion. The  importance  of  construction 
among  the  country's  industries  hardly 
needs  any  testimony.  A  recent  analysis 
reached  the  conclusion  that  the  na- 
tional income  in  1924  was  $53,600,000,- 
000,  of  which  approximately  $5,000,000,- 
000  was  expended  for  construction. 
That  is.  over  11  per  cent  of  the  income. 
Constructions  of  one  kind  and  another 
largely  represent  the  accumulated 
wealth  of  a  community,  and  it  is, 
therefore,  important  that  they  be 
erected  at  the  lowest  feasible  expense 
consistent  with  a  high  standard  of 
permanence    and    usefulness. 

During  the  war,  owing  to  more  in- 
stant demands  upon  producing  capac- 
ity, construction  was  neglected  and  an 
enormitus  construction  deficit  resulted. 
The  necessity  of  restoring  the  balance 
was  realized  when  peace  returned,  and 
we  have  had  an  era  of  high  construc- 
tion activity   in    recent  years. 

Governjnentnl      Constraction     n»     A 
Bnlance   Wheel 

At  the  Unemployment  Conference 
called  by  President  Harding,  and  held 
here  in  Wa.shington  in  1921,  the  im- 
portance of  construction  as  a  balance 
wheel  in  the  industrial  scheme  "was 
strongly  emphasized.  The  suggestion, 
of  course,  was  not  new.  The  idea  of 
utilizing  construction,  particularly  of 
public  works,  as  a  stabilizing  factor  in 
the  business  and  employment  situation 
has  long  been  a  counsel  of  perfection 
among  students  of  these  problems.  If  in 
periods  of  great  business  activity  the 
work  of  construction  might  be  some- 
what relaxed;  and  if  in  periods  of 
business  depression  and  slack  employ- 
ment these  works  might  be  expanded 
to  provide  occupation  for  workers 
otherwise  idle,  the  result  would  be  a 
stabilization!  and  equalization  which 
would  moderate  the  alternations  of 
employment  and  unemployment.  This 
in  turn  would  tend  to  favorable  modi- 
fication of  the  economic  cycle.  It  is 
something  to  be  greatly  desired,  but 
its  .accomplishment  is  attended  by  much 
difficulty.  At  a  practical  proposition, 
it  is  not  easy  to  convince  a  man  whose 
factory  is  idle  or  running  on  part  time, 
that  he  ought  to  construct  an  addition 
to  it  because  at  some  future  time  it 
will  be  needed,  nor  easy  to  recognize 
good  times  until  they  are  passed.  Also 
it  Government  withdraws  from  the 
marlcet  others  are  likely  to  follow, 
nevertheless  the  first  and  easiest  ap- 
plication of  such  a  regulation  is  in 
connection  with  public  works;  the  con- 
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struction  program  "which  involves  pub- 
lic buildings,  highways,  public  utilities, 
and  the  like.  Most  forms  of  Govern- 
ment construction  could  be  handled  in 
conformity  to  such  a  policy,  once  it 
was  definitely  established.  Certainly  in 
time  of  depression  government  can 
start  building.  This  applies  not  only  to 
the  construction  activities  of  the  Fed- 
eral Government,  but  to  those  of  states, 
counties   and   cities. 

R«4sultant  IDconomies 

More  than  this,  the  economies  pos- 
sible under  such  a  plan  are  apparent. 
When  everybody  wants  to  do  the  same 
thing  at  the  same  time,  it  becomes  un- 
duly expensive.  Every  element  of  costs, 
in  every  direction,  tends  to  expand. 
These  conditions  reverse  themselves  in 
times  of  slack  employment  and  sub- 
normal activity,  with  the  result  that 
important  economies  are   possible. 

I  am  convinced  that  if  the  Govern- 
ment units  would  generally  adopt  such 
a  policy  and  if,  having  adopted  it,  they 
would  give  the  fullest  publicity  to  the 
resultant  savings,  the  showing  would 
have  a  compelling  influence  upon 
business  generally.  Quasi-public  con- 
cerns, such  as  railroads  and  other  pub- 
lic utilities,  and  the  great  corporations 
whose  requirements  can  be  quite  ac- 
curately anticipated  and  charted,  would 
be  impressed  that  their  interest  could 
be  served  by  a  like  procedure. 
Present   Tendencies 

The  tendency  of  the  present  times  is 
undoubtedly  toward  conservatism  in 
turning  out  articles  intended  for  cur- 
rent consumption.  The  merchandising 
community  is  chary  of  laying  in  great 
stocks  against  a  future  market,  be- 
cause of  the  many  uncertainties  that 
still  remain  as  a  heritage  from  the  war 
period.  It  is  true  that  these  uncer- 
tainties are  far  less  acute  in  our  coun- 
try than  in  most  others;  but  their 
existence  in  other  parts  of  the  world 
inevitably  has  a  certain  effect  here. 
On  the  whole,  then,  our  search  for  a 
factor  of  balance  and  stabilization 
Ijrings  us  back  to  this  business  of  con- 
struction which  is  represented  here 
today. 

It  is  found  by  those  governmental 
agencies  which  maintain  touch  with 
these  matters,  that  notable  progress 
has  been  made  in  efforts  to  lessen  the 
seasonal  element  in  employment  in  the 
construction  industries.  They  report 
that      employment      is      better      spread 


through  the  year  than  ever  before,  and 
that  in  the  last  two  or  three  years 
the  proportion  of  winter-time  employ- 
ment has  been  considerably  increased. 
This  is  entirely  to  the  good,  although 
much  remains  to  be  desired  in  this 
regard. 

In  Compliment  to  the  Association 
Organizations  such  as  your  own  rep- 
resent possibilities  of  much  good  use- 
fulness in  dealing  with  all  these  prob- 
lems. To  the  extent  that  they  are  de- 
voted to  such  useful  ends,  they  are  en- 
titled to  all  encouragement.  In  the 
construction  industries,  the  movements 
to  develop  uniform  contract  forms 
promise  such  an  assurance  of  fair 
treatment  to  all  competitors,  and  se- 
curing the  best  work.  It  is  always  rec- 
ognized, of  course,  that  such  organiza- 
tions may  be  the  means  to  an  unde- 
sirable limitation  of  competition,  and 
to  the  unjustifiable  increase  of  profits. 
If  trade  associations  could  be  so  con- 
ducted that  the  public  might  be  assured 
of  all  their  potential  advantages,  and 
at  the  same  time  safeguarded  against 
the  disadvantages  incident  to  re- 
stricted competition  and  the  exaction 
of  too  liberal  profits  they  would  ren- 
der a  large  service  to  the  community 
and  would  be  assured  of  a  correspond- 
ing measure  of  confidence  and  support. 
A  very  wise  man,  Adam  Smith,  writing 
some  century  and  a  half  ago,  made  an 
observation  which  suggests  how  uni- 
form are  the  processes  of  human  na- 
ture through  the  generations.  He  said: 
"People  of  the  same  trades  seldom 
meet  together  even  for  a  merriment 
and  diversion,  but  the  conversation 
ends  in  a  conspiracy  against  the  pub- 
lic, or  in  some  contrivance  to  raise 
prices." 

We  have  had  a  good  deal  of  evi- 
dence in  our  own  time  that  this  dic- 
tum of  the  wise  old  Scotchman  is  quite 
as  applicable  in  one  generation  as  in 
another.  It  is  this  trait  of  human  na- 
ture which  has  in  more  recent  years 
compelled  society  to  adopt  regulative 
measures  to  protect  itself.  I  can  assure 
you  we  can  all  agree  that  organiza- 
tions of  this  kind  will  command  the 
greater  public  confidence,  and  be  the 
more  capable  of  lasting  usefulness,  if 
they  recognize  the  danger  of  falling 
into  such  practices.  There  is  ample  op- 
portunity for  good  and  useful  results 
through  organization,  without  over- 
stepping the  boundaries  of  public  in- 
terest, honest  competition,  and  fair 
dealing.  To  such  a  program  every  trade 
association  may  well  be  recommended. 
By  punctilious  observance  of  such 
aims  and  limitations,  they  will  best 
serve  themselves  and  win  the  commen- 
dation  of   the   community. 


LEGION    OF    HONOIt,    SAX    FRANCISCO 
G.  A.   Applp!;arth.  Architect;   K.   Mcl-eran   Co.,  General   Contractors 
The   gift   of   Mr.   and    Mrs.   A.   B.   Spreckcls   to   the  people   of  the  City  and  County  of  San  Francisco.     Erected   in   Lincoln 
Park,    during    the    year    1924.    San    Francisco's    grefntest    building  year.     The  structure  is  of   Class   A  construction  and  wan 
completed  at   a   cost    of   $500,000. 
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Industrial  Ventilation 


Ventilation  is  a  problem  in  the  or- 
dinary worlcroom  or  assembly  hall 
chiefly  and  practically  entirely  during 
the  colder  months  of  the  year  when 
■windows  are  as  a  rule  kept  shut  and 
artificial  heat  is  used.  In  1922,  Pro- 
fessor Winslow  and  the  writer  present- 
ed data  based  on  the  actual  examina- 
tion of  conditions  prevailing  during 
the  winter  months  in  a  very  large  num- 
ber of  workrooms  which  indicated  that 
68  per  cent  of  the  workrooms  studied 
were  at  the  time  of  examination  at  a 
temperature  of  more  than  70  degrees 
and  15  per  cent  of  the  workrooms  wera 
75  degrees  and  over.  That  such  condi- 
tions as  these  cause  a  monetary  loss 
there  is  little  doubt  and  recent  indus- 
trial studies  by  the  United  States  pub- 
lic Health  Service  appears  to  indicate 
that,  due  partly  to  such  conditions,  also 
must  be  ascribed  the  terrifically  high 
sickness  rates  from  cold  among-  indus- 
trial workers. 

The  remedy  for  this  lies  in  the  sim- 
ple provision  of  one  or  more  thermo- 
meters in  the  workroom,  depending 
upon  the  size  of  the  room,  and  in  the 
intelligent  supervision  of  the  windows 
and   heating   unit   in   the  workroom. 

Ventilation  syste;ns  for  the  purpose 
of  cooling  rooms  should  make  provi- 
sion for  the  handling  of  very  large 
volumes  of  air  with  the  inlets  prefer- 
ably near  the  floor  level  and  the  out- 
lets near  the  ceiling.  It  may  be  wise 
in  addition  to  provide  in  the  neighbor- 
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hood  an  inlet  of  cool  air,  but  not  di- 
rectly bathing  the  worker.  The  velocity 
employed  in  such  cases  as  this  may  and 
preferably  should  be  fairly  high.  Again 
it  may  be  well  to  reiterate  that  the 
air  stream  should  not  directly  strike 
the  worker. 

Dusts  are  present  in  the  atmosphere 
to  a  greater  or  lesser  extent  at  all 
times,  even   outdoors  after  a  rainstorm 


An  abstract  of  a  paper  read  at 
the  Baltimore  Safety  Conference 
held  under  the  joint  auspices  of 
the  Baltimore  Safety  Council  and 
the  American  Society  of  Safety 
Engineers-Engineering  Section 
of  the  National  Safety  Council  at 
the  Emerson  Hotel,  Baltimore, 
Maryland,    January    23,    1925. 


and  on  the  heights  of  mountains.  The 
atmosphere  of  practically  all  work- 
rooms contains  an  amount  of  dust 
greater  than  that  found  in  homes,  and 
in  the  atmosphere  of  these  workshops 
where  special  dust  producing  devices 
are  in  use,  such  for  instance  as  crush- 
ers, grinders  and  polishers  and  sand 
blast  machines,  the  amount  of  dust  in 
the  air  of  the  workroom  may  be  enor- 
mous. 


There  are  three  ventilation  methods 
in  use  for  the  protection  of  the  worker 
against  industrial  dusts,  namely  the 
use  of  hoods  of  various  kinds  provided 
with  exhaust  pipings  and  suction  ex- 
hausts, the  use  of  helmets  equipped 
with  air  lines  for  the  purpose  of  sup- 
plying the  worker  with  fresh  air  and 
lastly  the  use  of  enclosures  provided 
with  exhaust  ventilation  by  means  of 
which  the  hazardous  dust  may  be  re- 
moved. 

The  removal  of  fumes  or  vapors 
from  the  atmosphere  of  the  workroom 
presents  practically  the  same  problem 
as  the  removal  of  dust  with  the  possi- 
ble addition  of  the  heat  factor  which 
may  be  present  in  the  case  of  vapors, 
such,  for  instance,  as  benzol.  Benzol  is 
used  in  industry  chiefly  as  a  sol- 
vent and  after  this  purpose  is 
served  and  the  benzol  is  no  longer 
needed  it  is  allowed  to  evaporate  in 
the  workroom  atmosphere.  The  result 
of  such  a  practice  is  that  the  air  may 
contain  considerable  quantities  of  this 
vapor.  The  National  Safety  Council 
study  revealed  concentrations  from  53 
to  4140  parts  of  benzol  per  million 
parts  of  air.  The  efficacy  of  any  sys- 
tem for  the  removal  of  benzol  should 
be  tested  by  determinations  of  benzol 
with  and  without  the  protective  device 
in  use,  such  a  method  would  probably 
yield  very  interesting  and  important 
results. 


CHRONICLE  BUILDIXG.  SAN  FRANCISCO 

The  tower  o*  the  Chronicle  Bnildingr  ts  the  feature  of 
the  architectural  cleMijm.  The  Gothic  is  appropriate  to 
the  romance  associated  in  the  public  mind  with  news- 
paper work.  The  new  building  Is  distinctly  a  factor?-, 
but  Its  architects,  Chas.  Peter  Weeks  and  \Villlam  P. 
Day,  have  given  It  strength,  grace  and  beauty. 
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Alameda   County   Builders'  Exchange    Completes    New    Home 


With  a  membership  of  500,  and  grow- 
ing steadily  day  by  day,  with  the  new 
1350,000  home  of  the  Builders'  Exchange 
at  Hobart  and  Webster  streets  ready 
for  occupancy,  this  organization  of 
men  and  firms  identified  with  the  build- 
ing industry  of  the  Eastbay  enters 
upon  an  epochal  period  in  its  history. 

The  progressive  spirit  of  the  Build- 
ers' Exchange  of  Alameda  County  in 
purchasing  a  site  and  building  a  home 
of  its  own  is  commended  in  numerous 
letters  we  have  received  from  other  ex- 
changes asking  us  "how  we  do  it  andi 
what  our  plan  was  upon  which  we 
accomplished  so  much," 

It  is  reflected  in  our  increased  mem- 
bership and  in  the  enthusiasm  of  our 
members. 

The  new  Builders'  Exchange  is  a 
four-story  bricl<  and  steel  building, 
modern  in  every  respect,  comprising 
78  offices,  12  of  which  are  on  the  mez- 
zanine floor,  12  stores  on  Hobart  and 
Webster  streets  and  a  large  assembly 
hall,  telephone  booths  and  other  feat- 
ures. 

The  architect  was  Howard  Schroeder. 
The  building  was  erected  under  the  su- 


By    E.    ^V.    SHA>V, 

Sooretary    Alanneda  County 

Builders'  Exchange, 

pervision  of  Jos.  F.  Maganini,  super- 
intendent  of  construction. 

At  present  the  four  floors  have  not 
been  divided  into  offices,  but  this  will 
be  done  during  the  year  if  the  present 
demand  for  office  space  continues. 

The  completion  of  the  new  home 
marks  the  climax  to  a  movement  start- 
ed in  1923,  when  the  idea  of  a  building 
of  our  own  started   in   the   exchange. 

A  locations  committee  considered 
carefully  numerous  sites  suggested  and 
finally  aided  by  President  E.  M.  Tilden, 
whose  work  in  behalf  of  the  exchange 
has  made  it  possible  to  own  our 
own  building,  selected  the  site  at  Ho- 
bart and  Webster  streets. 

In  one  evening  the  members  of  the 
exchange  raised  $50,000  for  the  pur- 
chase  of  the  site. 

The  deal  was  immediately  consum- 
mated. 


Then  come  the  organization  of  the 
Builders'  Exchange  Holding  Corpora- 
tion with  E.  M.  Tilden,  president;  Geo, 
G.  Jamieson.  vice-president;  L.  C. 
Fraser,  secretary-treasurer;  T.  D.  Sex- 
ton and  W.  G.  Thornally,  directors. 
This  corporation  is  independent  of  the 
Builders'  Exchange. 

Through  the  Central  National  Bank 
of  Oakland  money  to  meet  the  construc- 
tion costs  was  raised  and  during  the 
middle  of  last  year  ground  was  broken 
and   the  building  started. 

In  this  building  will  be  located  the 
offices  of  the  e.xchange,  the  office  of 
The  East  Bay  Builder,  official  organ  of 
the  exchange,  headquarters  of  material 
dealers,  builders'  representatives, 

building       contractors       and       building 
craft   organizations. 

There  never  was  a  time  in  the  his- 
tory of  the  Builders'  Exchange  when  a 
more  harmonious  spirit  was  mani- 
fested. 

Under  the  able  leadership  of  E.  M. 
Tilden,  the  exchange  looks  forward  to 
the  biggest  year  in  its  history. 


Marble  Buildings  Actually  Grow,  Survey  Reveals 


Marble  buildings  of  the  United 
States   are   growing. 

This  remarkable  fact  has  been  dis- 
closed by  a  survey  of  thermal  expan- 
sion of  stone  conducted  by  the  United 
States   Bureau   of   Standards. 

"Marble,  especially,  shows  peculiari- 
ties In  its  behavior  under  temperature 
changes,"    the    announcement    said. 

"It  expands  on  heating,  but  when 
cooled  to  the  original  temperature  it 
does  not  shrink  to  its  original  dimen- 
sions; that  is,  it  retains  a  part  of  the 
expansion  as  a  permanent  growth. 

"Specimens  have  been  measured  un- 
der low  temperature  and  found  to  ex- 
pand when  cooled  below  normal,  which 
also,  is  contrary  to  the  usual  concep- 
tion." 

These  queer  characteristics  of  the 
action    of    stone,    even    under    changes 


of  heat  caused  by  Summer  and  Winter, 
are  held  accountable  for  the  peculiar 
instances  of  warping  which  are  some- 
times noted  in  marble  headstones  in 
cemeteries. 

Bureau  officials  pointed  out  that 
thermal  expansion  of  stone — that  is 
the  amount  stone  changes  in  dimen- 
sions with  changes  in  temperature — 
has  received  too  little  attention  from 
scientists  and  construction  engineers 
of    the   United    States. 

The  assumption  has  been,  it  was  said, 
that  stone  expands  at  a  uniform  rate 
in  all  intermediate  temperatures,  these 
deductions  being  based  on  a  limited 
number  of  observations.  The  present 
data  was  termed  misleading. 

Determinations  at  the  Bureau  of 
Standards,  at  which  frequent  length 
measurements  were  made  on  limestone 


and  marble  specimens  as  the  tempera- 
tures were  raised  indicated  that  these 
old   assumptions   are    far   from   correct, 

"For  small  increases  in  temperature 
above  normal  the  expansion  Is  very 
small,  but  the  rate  increases  rapidly 
as  the  temperature  rises,"  officials  de- 
clared. 

"At  100  degrees  centigrade  the  aver- 
age expansion  of  marble  is  about  the 
same  as  that  of  steel,  but  at  200  de- 
grees the  rate  is  approximately 
doubled,  while  for  temperatures  a  few 
degrees  above  normal  expansion  is 
only  a  fractional   part  of  that  of  steel. 

"These  peculiarities  are  of  particu- 
lar interest  and  importance  where 
stone  is  used  in  connection  with  other 
materials,  as  is  usually  the  case  in 
modern    building    construction." 


Seek  to  Limit  Production  of  Prison-Made   Brick 


The  movement  to  have  commodities 
manufactured  in  state  prisons  restrict- 
ed primarily  to  state  needs  and  keep 
them  out  of  competition  with  the  pro- 
ducts of  private  industry  was  discussed 
by  E.  W.  McCulIough,  manager  of  the 
Chamber's  Department  of  Manufacture 
before  the  annual  meeting  of  the  Na- 
tional Brick  Manufacturers  Associa- 
tion held  recently  in  Washington. 
Discussing  a  phase  of  prison  labor  em- 
ployment of  immediate  interest  to 
brick  manufacturers,  Mr.  McCulIough 
cited  figures  showing  to  what  extent 
the  manufacture  of  brick  is  carried  on 
in  state  prisons  and  reformatories.  He 
said: 

"Bricks  were  manufactured  in  state 
prisons  and  reformatories  of  thirteen 
states  during  1923.  In  only  ten  states, 
however,  was  the  production  under  a 
system  which  permits  the  product  to 
be  disposed  of  on  the  open  market  in 
competition  with  similar  brick  made 
by  free  labor.  These  were  Illinois, 
Indiana,  Michigan,  Mississippi,  Mis- 
souri, New  Mexico,  North  Dakota,  Okla- 
homa,   Oregon    and    Washington. 

"The   volume   approximated   45,500,000 


brick,  with  a  total  value  of  $537,000. 
Of  this  amount  over  one-half  were  dis- 
posed of  on  the  open  or  competitive 
market.  Comparing  this  production 
with  the  government  figures  for  1923 
on  all  common  and  paving  brick  made 
in  the  United  States,  we  find  it  amounts 
to  only  one-half  of  one  per  cent. 
Under  such  circumstances,  it  can  hard- 
ly be  said  that  the  competitive  produc- 
tion of  brick  in  state  prisons  consti- 
tutes a  national  menace  to  the  brick 
industry.  It  does,  nevertheless,  fit  into 
the  consideration  of  the  general  prison 
labor  problem. 

"In  this  line  the  really  destructive 
competition  is  local.  Although  ten 
states  are  cited,  as  a  matter  of  fact  71 
per  cent  of  the  production  is  concen- 
trated in  two  states.  The  Michigan 
State  Prison  at  Jackson  produced  14,- 
395,000  brick,  while  the  Oklahoma 
State  penitentiary  at  McAIester  made 
5,197,000.  According  to  1923  census 
figures  this  represents  about  five  per 
cent  of  all  common  and  paving  brick 
made  in  Michigan  and  about  six  per 
cent  of  all  brick  made  in  Oklahoma. 
These    percentages    are    comparatively 


small,  and  if  the  prices  on  both  the 
free  and  the  prison  product  were  ap- 
proximately the  same,  it  is  quite  prob 
able  the  latter  might  be  absorbed 
without  having  any  noticeable  effect 
on  the  local  markets. 

"As  to  prices,  the  brick  line  is  not 
unlike  any  other  affected  by  prison 
competition.  The  low  prices  quoted 
form  the  basis  of  complaint.  Bricks 
from  the  Jackson  prison  are  shipped 
into  Detroit,  a  distance  of  more  than 
seventy  miles,  and  sold  at  prices  below 
the  actual  cost  of  production  to  those 
employing  free  labor.  Shipments  from 
the  McAIester  prison  extend  beyond  one 
hundred  miles.  The  prices  on  the 
Oklahoma  brick  are  said  to  be  ex- 
ceptionally  low." 

Mr.  McCulIough  explained  that  he 
has  been  instructed  by  the  Chamber's 
Board  of  Directors  to  make  a  further 
study  of  the  whole  problem  of  prison 
labor  employment  in  contact  with  those 
engaged  in  prison  management  and 
those  interested  in  prison  welfare  as 
well  as  with  industries  which  may 
not  be  seriously  injured  by  prison  com- 
petition at  the  present  time. 
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"Building    Boom"    is    Over— Shortage    Met    Says    Financier 


Has  the  building  shortage  existing 
since  the  war  been  met  by  the  great 
amount  of  new  building  carried  for- 
ward in  increasing  volume  each  year 
and  culminating  in  a  total  of  more 
than  $5,000,000,000  in  new  structures 
erected  in  1924?  This  is  the  question 
that  all  those  interested  in  the  build- 
ing   industry    are    asking    today. 

G.  L.  Miller,  president  of  G.  L.  Miller 
&  Co.,  Inc.,  whcse  house  has  financed 
hundreds  of  new  building  projects  by 
first  mortgage  real  estate  bonds,  who 
has  made  a  survey  of  this  subject  re- 
cently,   says: 

"Every  so  often  we  see  published 
tabulation  of  figures  with  reference  to 
the  extent  of  the  building  shortage  in 
the  United  States,  together  with  fore- 
casts regarding  the  probable  future 
extent  of  these  shortages.  Recently 
upon  two  successive  days  there  ap- 
peared in  two  of  the  leading  New  York 
dailies,  articles  apparently  based  upon 
extensive  study  of  building  records, 
but  directly  at  variance  with  each 
other." 

In  the  first,  it  was  estimated  that 
the  national  shortage  of  building  on 
January  1,  1920  was  $6,806,135,000.  Ac- 
cording to  the  method  of  computation 
used,  this  shortage  was  decreased  from 
year  to  year,  showing  an  estimated 
shortage  on  January  1,  1925  of  only 
$750,000,000. 

The  second  tabulation  showed  a  cu- 
mulative shortage  of  housing  space  of 
271,000,000  square  feet  in  1923,  and  the 
figures  indicated  that  this  shortage 
was  increased  every  year  until  1924 
when  the  total  shortage  was  1,420,000,- 
000   square   feet. 

In  explanation  of  these  latter  fig- 
ures, it  was  pointed  out  that  it  is  in- 
correct to  estimate  building  shortage 
or  surplus  in  terms  of  dollars,  since 
building  costs  per  square  foot  vary 
from  year  to  year,  and  it  is  actual 
physical  supply  and  demand  which 
must  be  considered. 

"With  this  contention  most  of  us  will 
agree,"  continued  Mr.  Miller.  "But  can 
we  agree  with  the  following  statement, 
which  I  quote  from  the  article  referred 
to: 

"  'In  the  last  three  years  the  country 
has  been  spending  for  new  buildings  an 
amount  never  approached  before.  But 
the  building  shortage  instead  of  being 
relieved,  is  indicated  by  these  figures 
to  be   growing  steadily  worse.' 

"We  cannot  trust  arithmetic  alone. 
The  first  survey  referred  to  shows  no 
shortage  to  speak  of;  the  second  indi- 
cates a  worse  crisis  than  ever  before. 
Can  we  ascertain  the  true  facts  of  the 
situation?  I  do  not  believe  it  possible. 
Nor  is  it  of  practical  importance  that 
we  do  so,"  said  Mr.  Miller. 

During  the  past  three  years  there 
has  been  expended  for  new  building  in 
the  United  States,  somewhere  between 
$14,000,000,000  and  $16,000,000,000  and 
the  year  1924  has  seen  a  larger  amount 
expended  for  building  than  any  previ- 
ous year,  a  sum  in  excess  of  $5,000,- 
000,000. 

The  important  question  which  now 
interests  builders  and  those  businesses 
dependent  upon  the  building  industry 
is:  "Has  the  shortage  which  has  ad- 
mittedly existed  since  the  war,  ceased 
t.o  effect  building  or  when  will  its  im- 
pulse dwindle  off?" 

"Of  course,  when  there  is  an  acute 
situation  with  reference  to  housing 
conditions,  such  as  existed  during  the 
few  months  prior  and  immediately  fol- 
lowing the  armistice,"  said  Mr.  Miller 
"the  whole  world  knows  that  there  it 
a  building  and  housing  shortage.  When 
whole  families  are  being  taken 
care   of   in   armories  and   public   parks, 


it  takes  no  theorizing  to  know  that  a 
shortage   exists. 

"However,  in  times  like  the  present 
it  is  more  difficult  to  tell  whether 
there  is  an  actual  shortage  and  to  es- 
timate exactly  its  extent,  for  the  rea- 
son that  so  many  other  factors  enter 
into  the  problem. 

"Rental  levels  and  construction  costs, 
ease  of  securing  money,  general  pros- 
perity and  high  wages, — all  these  enter 
into  the  problem  of  how  many  addi- 
tional buildings  can  be  filled  at  any 
given  time. 

"The  factors  of  supply  and  demand 
are  always  active.  There  is  always  de- 
mand for  better  accommodations  when 
they  can  be  secured  at  the  same  figure 
as  has  been  paid  for  those  of  inferior 
quality,  and  wherever  a  new  building 
is  opened  in  a  locality,  it  usually  re- 
sults in  an  exodus  from  older  struc- 
tures. 

"When  rental  levels  are  lowered, 
there  is  a  gradual  but  constant  expan- 
sion caused  by  people  moving  from 
small  apartments  to  those  ■with  more 
rooms  and  thus  a  more  or  less  constant 
balance  is  at  all  times  effected  by  the 
operations  of  the  law  of  supply  and 
demand. 

"I  see  no  possibility  of  any  marked 
reduction  in  material  or  labor  costs  for 
some  time  to  come,"  continued  Mr.  Mil- 
ler, "neither  do  I  look  for  any  reduc- 
tion of  rentals  in  the  case  of  well  situ- 
ated buildings  properly  constructed, 
according  to  modern  standards. 

"In  fact,  the  entire  question  of  short- 
age concerns  us  not  nearly  so  much  as 
the  actual  conditions  in  a  particular 
locality,  and  the  results  which  may  rea- 
sonably be  expected  from  an  individual 
building.  In  other  words,  each  project 
must  be  taken  up  and  considered  by  it- 
self and  the  probable  future  course  as 
to  rentals  and  occupancy  must  be 
charted  with  the  greatest  possible  de- 
gree   of   accuracy. 

"We  have  one  case  in  mind  where  a 
building  financed  by  us  and  nearing 
completion  is  about  80%  rented,  where- 
as another  larger  and  more  pretentious 
building  within  a  few  blocks  has  been 
finished  for  several  weeks,  and  is  now 
standing   almost   totally   vacant. 

"This  does  not  indicate  a  question 
either  of  shortage  or  of  over-supply  of 
office  space.  It  merely  means  that  un- 
der actual  present  conditions,  the  fac- 
tors of  location,  plan  of  the  building 
and  scale  of  rentals  worked  out  in  one 
case  as  though  there  were  a  shortage 
and,  in  the  other,  as  though  there  were 
an    over-supply. 

"So  it  goes  throughout  the  entire 
building  field.  It  is  much  more  the 
problem  of  care  and  good  judgment 
than  of  either  shortage  or  surplus," 
said  Mr.  Miller. 

"One  of  the  best  indications  as  to 
potential  construction  demand  Is  con- 
tained in  the  statistics  gathered  by  F. 
W.  Dodge  Corporation,  covering  thirty- 
six  eastern   states,   as   follows: 

Contemplated        Contracts 
Year  Work  Awarded       Ratio 

1918  $4,046,100,000      $1,944,300,000       2.08 

1919  5,013,900,000        2,969,300,000       1.69 

1920  5.655,200,000        2,951,700,000       1.92 

1921  5,459,100,000        2,710,800,000       2.01 

1922  6,796,400,000        3,848,700,000       1.77 

1923  7,459,900,000        3,990,500,000       1.87 

1924  6,652,300,000        4,481,800,000       1.4S 
The  term  "contemplated  work"  means 

plans  prepared  and  reported  by  archi- 
tects; "contracts  awarded"  means,  of 
course,  the  actual  contracts  for  work 
started  during  the  current  year.  The 
important  figure  to  consider  in  the 
above  table  is  the  ratio  shown  in  the 
last  column.  It  is  obvious  that  a  build- 
er  will   not   go    to   the   expense   of   en- 


gaging an  architect  and  preparing 
plans  unless  he  feels  a  distinct  pressure 
of  demand  for  additional  housing  in 
his  locality.  Therefore,  it  is  found  that 
during  the  period  when  shortage  con- 
ditions are  known  to  be  worst,  there 
is  the  widest  spread  between  the  value 
of  construction  planned  and  the  amount 
actually   going  forward. 

By  a  study  of  construction  figures 
for  a  long  period  of  years,  F.  W.  Dodge 
Corporation  estimates  that  the  normal 
condition  is  represented  by  a  ratio  of 
three  to  two,  that  is  to  say,  three  build- 
ings planned  where  every  two  are  ac- 
tually constructed.  This  ratio  is  ex- 
pressed by  the  decimal  figure  1.50.  In 
times  of  extreme  shortage,  the  ratio 
is  found  to  go  as  high  as  four  to  two 
as  shown  for  the  years  1918  and  1921 
in  the  above  table.  The  ratio  for  the 
year  1924  is  a  trifle  below  1.50,  indi- 
cating that  a  normal  balance  is  now 
being   obtained. 

However,  this  ratio  is  based  upon 
record-breaking  actual  construction. 
Therefore,  if  during  1925  a  normal  of 
two  thirds  of  the  planned  work  is  ac- 
tually started  we  should  have  a  build- 
ing total  ranking  well  up  with  the  fig- 
ures  for   the   past   three   years. 

"Closer  than  this  to  a  dependable  es- 
timate, I  do  not  believe  we  can  come," 
concluded  Mr.  Miller,  "and  it  appears 
extremely  venturesome  to  me  to  at- 
tempt to  predict  further  in  the  future. 
The  'boom'  is  undoubtedly  over.  We 
once  more  face  stabilized  conditions. 
.Speculation  will  find  little  to  thrive  on. 
Good  judgment,  caution  and  careful 
moving  must  now  be  the  watchword 
in  the   building  field." 


REGIONAL   PLASfNlNG  CONGRESS  TO 
MEET    IN    APRIL 


The  International  Congress  on  Town, 
City  and  Regional  Planning  will  be  held 
in  New  York  City,  April  20  to  25,  at 
the  invitation  of  Governor  Smith,  and 
of  the  American  City  Planning  Insti- 
tute., the  National  Conference  on  City 
Planning  and  several  other  associated 
organizations. 

An  exhibit  of  city  planning  material 
from  all  over  the  world  probably  the 
largest  and  most  comprehensive  ever 
assembled — will  be  shown  at  the  Hotel 
Pennsylvania  and  also  at  the  Grand 
Central  Palace,  the  latter  as  part  of 
the  exhibit  of  architectural  and  allied 
arts,  under  the  auspices  of  the  Ameri- 
can Institute  of  Architects  and  the  Ar- 
chitectural League  of  New  York  which 
will  meet  in  conjunction  with  the  city 
planning    congress. 

The  congress  will  bring  together  the 
most  prominent  city  planners  in  the 
world.  The  International  Federation 
of  Town  &  Country  Planning  &  Garden 
Cities,  which  meets  for  the  first  time 
in  this  countr.v,  will  be  represented  by 
some  of  the  most  eminent  city  plan- 
ners and  housing  authorities  in  Europe. 

The  Conference  will  be  of  special 
interest  and  value  to  this  country,  as 
it  will  give  opportunity  to  secure  first- 
hand information  upon  an  important 
field  of  city  and  regional  development, 
namely,  the  better  distribution  of 
population  and  its  effect  on  problems 
of    transportation   and    traffic. 

City  planning  in  European  countries 
has  been  approached  chiefly  from  the 
angle  of  planning  for  housing,  and  for 
the  better  use  of  land,  rather  than  the 
mere  platting  of  streets  and  laying  out 
of  land.  The  housing  shortage  in  this 
country  and  the  increased  cost  of 
building  have  emphasized  the  need  of 
giving  more  attention  to  the  actual 
distribution   and  character  of  building. 
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Higher  Building  Material  Costs — Less  Building  Activity  Expected 


Prospective  builders  wiio  have  been 
endeavoring  to  obtain  a  perspective  on 
general  price  conditions  before  ven- 
turing into  their  worlc  may  have  no 
hesitancy  in  going  ahead  this  year,  ac- 
cording to  a  survey  of  building  costs 
just  completed  by  Benjamin  H.  Cram, 
economist  and  statistician.  Cram  looks 
for  higher  building  material  prices  in 
the  spring,  strong  prices  during  the 
next  several  months  and  no  worth- 
while  declines  until  in   1926. 

"A  study  of  conditions  over  the 
United  States  discloses  that  in  1925 
there  will  be  in  all  probability  a 
greater  number  of  projects  in  the  build- 
ing line  put  forward  than  last  year, 
but  this  program  will  be  carried  on 
this  year  in  sections  which  have  not 
had  opportunity  to  take  care  of  the 
deficiency  in  building  occasioned  by  the 
lull  during  the  great  war,"  declare  Mr. 
Cram. 

See    Less    Activity 

"Industrial  building  will  be  less 
active  this  year,  but  that  for  public 
use  and  municipal  and  State  work,  in- 
cluding large  road  programs,  will 
have  a  tendency  to  steady  prices,  if 
not  cause  firmness  in  some  lines. 

"Basing  their  outlook  on  past  years 
with  rising  prices  on  building  ma- 
terial during  the  early  Spring  months 
with  the  peak  reached  generally  in  the 
middle  of  the  year  has  caused  some 
prospective  builders  to  defer  actual 
contract   making. 

"On     the      other    hand,      dealers      in 


building  supplies  have  seen  the  error 
of  this  condition  and  are  endeavoring 
to  rectify  it.  They  have  seen  many 
huge  projects,  the  total  estimated  at 
several  hundreds  of  million  dollars, 
taken  off  the  market  in  the  past  three 
years  at  a  time  when  price  conditions 
made  it  unbearable  for  the  builder  to 
continue  with  his  plans. 

Road    Building    Influence 

"Road  building  is  expected  to  con- 
tinue its  influence  over  cement  and 
much  of  the  heavier  material.  This 
is  due  to  the  vast  road  programs  of 
many  of  the  States  which  still  are  un- 
completed in  the  general  scheme  of 
linking  up   principal   highways. 

"While  less  building  of  magnitude 
is  expected  to  be  seen  in  residential, 
apartment  house  and  public  construc- 
tion in  northern  communities,  this  de- 
ficit will  be  eradicated  by  the  intensive 
building  programs  in  the  South, 
Southwest  and  Mississippi  Valley  sec- 
tions. 

"The  big  program  of  the  South  is 
the  result  of  several  years  of  high 
cotton  prices.  Southern  cities,  under 
the  influx  of  northern  insurance  money 
as  well  as  other  inve-stment  agencies. 
have  undergone  a  decided  change,  the 
old  Civil  War  styles  of  architecture 
giving  way  to  newer  designs. 
SoutliTPestern    Activity 

"In  the  agricultural  sections  of  the 
Southwest  and  West  greater  activity 
may  be  witnessed  this  year.  Higher 
prices    for    grain    received    by    growers 


when  the  crops  were  moving  will  enable 
many  farmers  to  bring  about  repairs 
to  farm  buildings  and  erect  new  struc- 
tures long  badly  needed.  This  will 
have  its  effect  on  lumber  sales. 

"At  the  behest  of  country  bankers, 
who  have  financed  the  farm  communi- 
ties in  the  past  five  years,  less  luxury 
buying  will  result,  with  the  farmers 
devoting  surplus  funds  to  building  up 
their  farm  assets. 

"The  road  programs  of  the  many 
central  and  western  states  will  tax  the 
railroad  in  the  next  few  weeks.  It 
comes  at  a  time,  however,  when  the 
carriers  will  be  enabled  to  handle  this 
extra  movement  of  freight  more  ex- 
peditiously than  in  previous  years 
through  additional   rolling  stock. 

"Our  survey  shows  that  builders  will 
save  but  little  in  putting  off  their 
plans  for  this  year. 

No    Declines    Seen 

"Prices  on  the  basic  materials  in  the 
building  line  will  not  go  lower  this 
year  unless  a  general  consuming  strike 
takes   place,    which    is   not   probable. 

"The  market  for  cement  is  at  about 
the  lowest  possible  point  now,  with 
the  tendency  toward  a  firmer  market 
in  the  next  sixty  days.  Demand  has 
begun  already,  both  from  road  con- 
cerns as  well  as  construction  men  en- 
gaged on  large  buildings. 

"Common  brick  is  showing  a  short- 
age at  the  plants.  There  has  been  a 
steady  movement  into  second  hands 
during  the  late  winter  months  in  prep- 
aration for  an  active  spring  building 
program.  The  tendency  of  brick  prices 
is  higher. 

"With  building  hardware,  especially 
among  non-ferrous  grades,  the  general 
market  cannot  be  viewed  with  any  de- 
gree of  optimism  for  the  purchaser. 
With  ferrous  grades  the  advance  will 
not  be  rapid.  In  both  grades  foreign 
competition  with  domestic  makers  may 
act  to  steady  the  market  in  favor  of 
the  user. 

Stone   to    Stay   Up 

"In  the  use  of  stone,  stone  products 
and  high-grade  marble  and  granite  no 
price  recession  may  be  looked  for. 
Quarry  supplies  above  ground  are  be- 
lieved inadequate. 

"Steel  shapes  are  showing  a  firm 
tone,  along  with  other  steel  products. 
A  good  deal  of  tonnage  for  large  build- 
ings is  either  contracted  or  under 
option  around  second  quarter  steel 
prices.  It  is  believed  the  prices  will 
not  be  lower. 

"Glass  makers  have  worked  steadily 
throughout  the  winter  months,  with 
supplies  at  market  fairly  liberal  and  no 
great  price  advance  may  be  looked  for. 

"With  lime,  gravel  and  sand,  local 
labor  and  similar  conditions  will  guide 
their  influence  on  any  building  pro- 
ject. In  the  large  centers  supplies  have 
been  fairly  well  gathered  during  the 
late  fall  in  preparation  for  an  early 
building    season    this    spring." 


HAIR    OPERATES    FOG    BELL. 


One  of  the  many  aicirtnient  liou.ses  erected  in  San  Francisco 
during  tlie  year  1924.  Located  at  tlie  .southeast  corner  of  Cali- 
fornia and  T.-iylor  S<roet».  this  t«elve-story  and  basement  re- 
inforced concrete  structure  commands  a  ivonderful  view  of 
the  city.  The  buildins  ivns  completed  at  a  cost  slightly  in  ex- 
cess of  one  and  one-half  million  dollars. 


Strands  of  human  hair  operate  the 
fog  bells  of  one  of  the  nation's  most 
modern  lighthouses.  To  the  hair, 
which  stretches  between  two  supports, 
is  attached  a  metal  link.  When  the 
fog  comes  the  moisture  stretches  the 
hair  and  the  link  drops  until  It  makes 
an  electrical  contact  that  starts  an 
electric  motor  and  sets  the  fog  bell  to 
booming  its  warning  to  mariners.  As 
the  fog  disappears  the  strand  of  hair 
tightens  and  the  link  lifts  until  the 
electrical  contact  Is  broken  and  the 
bell  stopa   ringing'. 
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Highway  Costs  in  California  are  Upward 


The  cost  of  the  construction  of  high- 
ways in  California  has  increased  by 
leaps  and  bounds  since  1912  and  ac- 
counts to  a  large  extent  for  the  in- 
creased amount  of  money  necessary 
for  the  completion  of  the  California 
Highway  system,  according  to  the  En- 
gineering Department  of  the  National 
Automobile  Club. 

The  present  highways  in  California 
may  be  divided  into  three  classes: 
first,  graded  and  graveled;  second,  as- 
phalt macadam,  and  third,  concrete. 
In  1912,  according  to  figures  prepared 
by  the  California  State  Highway  Com- 
mission, at  the  request  of  the  National 
Automobile  Club,  the  average  cost  of 
a  mile  of  graded  road  was  $7205.  Last 
year,  this  average  cost  was  three  times 
as  great,  or  $22,058.  In  1912,  the  as- 
phalt macadam  type  of  highway  cost 
an  average  of  $7112  per  mile,  while  in 
1924  this  rate  increased  about  fifty  per 
cent  (50%)  with  an  average  of  $10,503. 


The  greatest  advance  has  been  the 
cost  of  concrete  pavement  which  shows 
an  average  cost  of  $8885  per  mile  in 
1912  and  $36,714  per  mile  in  1924. 

Traffic  conditions  on  a  portion  of  this 
uncompleted  highway  system  of  Cali- 
fornia would  not  warrant  paving  the 
roads,  but  on  the  assumption  that  half 
should  be  paved  with  asphalt  macadam 
and  the  other  half  simply  graded,  the 
cost  would  be  $76,848,927. 

Due  to  the  increase  in  volume  and 
weight  of  traffic,  the  need  of  funds  for 
reconstruction,  maintenance  and  repair 
of  highways  is  constantly  increasing. 
Roads  as  constructed  under  the  early 
plans  of  the  State  Highway  Commis- 
sion of  California,  proved  too  narrow 
and  too  light.  Under  the  present  law. 
the  only  funds  available  for  new  roads 
for  the  next  seven  years  total  $19,826,- 
302. 

Based  on  the  average  cost  pev  mile, 
the   cost   of   grading   the  2814   miles   of 


state  highway  yet  to  be  completed, 
would  be  $62,071,212.  To  pave  this 
mileage  with  asphalt  macadam  would 
cost  $91,626,654  and  to  pave  these  roads 
with   concrete   would   cost   $165,385,408. 

The  argument  has  been  proposed  that 
the  law  be  changed  so  as  to  make 
available  for  new  construction,  a  por- 
tion of  the  funds  which  are  now  used 
for  reconstruction  and  repair,  but  this 
amount  needed  for  these  purposes  will 
increase  from  year  to  year  rather  than 
decrease. 

The  increase  in  the  cost  of  construc- 
tion per  mile  in  1924  over  that  of  1912 
is  as  follows:  Grading  206%;  asphalt 
macadam,  48%;  concrete,  315%. 

A  careful  analysis  of  the  highway 
situation  in  California  make  it  ap- 
parent that  funds  must  be  provided  in 
the  immediate  future  for  the  carrying 
out  of  California's  great  highway 
building    program. 


■Willis    Polk   &    t< 


WOIIKN'S    CLUB — S.W  F-R.iXClSCO 
Arohitoots.  Blilss   nnd    Faville.   .SupervisluK 

C.  R-  Coliupy,  Manager   of    Con-struction. 


A  seveTi-.story  and  basement  reinforced  oonorete  olub  buildins 
«TOot€-d  in  the  south  side  of  Post  Street  west  of  Powell  .Street.  E>x 
work  has  been   started  on  this  strnctare  which 


ation 
ost  In  exce<i8  ot  $500,000. 


CRAFTSMANSHIP 
IN    IRON 


Cast  Iron  Door  Grille,  Sudden  Residence 

G.  A.  Applegarth,  Architect 
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MAIN   ENTRANCE 


Wolfskin  Residence,  Sea  Cliff 


Bliss  &  Faville,  Architects 


Saturday,   March   21,    11)2 
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Sbarboro  Residence,  San  Francisco 

John  H.  Powers,  Architect 


M'roitght  Iron  and  (_'ast  Iron  Shfand  "liailing; 

hammered  JZeaves  and  (Jlowers 

in  (Jinial 
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'Wrought  Iron  Tracery  and  "Pylons 

Residence  of  Mr.  Geo.  A.  Newhall,  Burlingame 

Lewis  P.  Hobart,  Architi'ct 


Saturday.   March  21.    1925 
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THE  OBSERVER 

WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


The  State  Senate  has  passed  the 
Sacramento-San  Joaquin  drainage  bill 
for  flood  control,  giving  approval  to 
the  plans  of  the  California  debris  com- 
mission for  the  continued  co-operat- 
tion  of  the  state  and  federal  govern- 
ment in  the  execution  of  the  project. 
The  total  cost  of  the  reclamation  pro- 
ject provided  for  in  the  Boggs  bill  is 
estimated  to  be  $.51,000,000,  of  vi-hich 
the  state  will  pay  $17,000,000  in  the 
aggregate,  with  not  more  than  $2,000,- 
000  to  be  appropriated  in  any  single 
year,  and  the  federal  government  and 
the  affected  property  owners  the  re- 
mainder. 


The  San  Mateo  county  supervisors 
have  declared  forfeited  the  franchise 
granted  to  Frank  Elbridge  Webb  to 
construct  a  bridge  over  San  Francisco 
Bay,  from  Coyote  Point,  San  Mateo 
county,  to  Alameda  county.  The  fran- 
chise expired  March  5.  Webb  was  first 
granted  a  franchise  on  February  D, 
1923,  and  an  extension  was  granted  to 
March  5.  Webb,  however,  proposes  to 
build  the  structure,  and  declares  his 
intention  of  appearing  before  the  San 
Mateo  county  officials  on  April  30  and 
seek  a  new  franchise. 


It  sounds  wellnigh  impossible,  Ijut 
is  published  in  the  London  "Observer," 
a  reputable  British  paper,  that  al- 
though handicapped  by  driving  rain,  a 
Scarborough  bricklayer,  John  Wood, 
laid  879  bricks  in  one  hour  under  su- 
pervision. Wood  had  undertaken  to 
beat  a  reported  feat  at  Doncaster  of 
a  bricklayer  having  laid  870  bricks  in 
an  hour.  Wood's  record  was  accom- 
plished on   Scarborough   Spa. 


The  Central  Council  of  Civic  Clubs, 
of  San  Francisco,  has  taken  up  the 
question  of  a  zone  ordinance  that  will 
regulate  the  height  of  buildings.  The 
legislative  committee  has  been  assigned 
the  task  of  drafting  an  ordinance 
establishing  "height"  zones  throughout 
the  city,  which,  if  approved  by  the 
council,  may  be  submitted  to  the  voters 
of  the  city  at  the  next  election. 


The  jury  sitting  in  the  $22,000  dam- 
age suit  of  Irene  Hauser  against  Fred- 
erick Wood,  president  of  the  Coast 
Rock  and  Gravel  Company,  growing 
out  of  an  automobile  collision  on  the 
Glenwood  highway,  in  Santa  Cruz 
county,  in  which  the  plaintiff  was 
badly  injured,  brought  in  a  verdict 
giving   $10,000    to   the    plaintiff. 


State  Forester  Pratt  announces  that 
approximately  3,500,000  redwood  seed- 
lings of  the  species  sequoia  sem- 
pervirens  have  been  planted  in  Men- 
docino and  Humboldt  counties  in  the 
last  few  months  by  private  lumbering 
interests  as  part  of  a  comprehensive 
reforestation    program. 


Frank  U.  Nofziger,  who  with  his 
brother  formerly  owned  seven  lumber 
yards  in  Los  Angeles  and  vicinity  died 
recently  in  Fresno.  He  was  manager 
of  the  Sunset  Lumber  Comnany  of 
Fresno  at   the   time  of   his   death. 


C.  W.  Jackson,  president  of  Mitchell. 
Jackson  &  Co.,  contractors  of  San 
Mateo,  will  be  a  candidate  for  council- 
man of  that  city  at  the  municipal  elec- 
tion April  7. 


Frank  S.  Kobin.son,  former  city  en- 
gineer of  Chico,  won  his  suit  against 
the  city  of  Chico  for  $936  he  advanced 
in  the  preliminary  work  for  the  pav- 
ing proceedings  ordered  by  the  former 
city  trustees.  A  contract  was  awarded 
and  not  carried  through.  When  the 
contract  was  cancelled  the  city  trus- 
tees required  a  test  case  to  determine 
whether  costs  advanced  on  behalf  of 
the  contractor  by  the  city  engineer 
and  charges  made  for  services  ending 
in  a  nullity  were  legal  charges  against 
the  city.  Superior  Judge  H.  D.  Greg- 
ory ruled  that  they  are  and  awarded 
Robinson  a  verdict. 


G.  G.  Watson,  formerly  in  charge  of 
manufacturing  for  the  Sun  Maid  Raisin 
Growers'  Association,  of  Fresno,  is 
now  in  charge  of  the  development  of 
a  mountain  of  gypsum  in  the  Imperial 
Valley,  for  the  Pacific  Portland  Cement 
Company,  which  is  building  a  new 
city  on  the  edge  of  Imperial  county 
desert  to  be  known  as  Plaster  City. 
Watson  was  previously  employed  by 
the  cement  compan.v  to  assist  in  build- 
ing the  company's  plant  at  Redwood 
City. 

A  six  weeks  campaign  designed  to 
inform  residents  of  Eureka  and  Hum- 
boldt county  relative  to  all  phases  of 
home  building  has  been  launched  by 
the  Eureka  Chamber  of  Commerce.  The 
primary  purpose  of  the  campaign  is  to 
inform  citizens  in  the  problems  of 
home  ownership,  financing,  general 
property  considerations,  house  plans, 
and  quality  of  construction  building 
the  house,  buying  the  house,  and  main- 
tenance costs  and  expenses  of  home 
ownership. 


Preparations  are  being  made  tor  the 
erection  of  a  steel  plant  at  Manresa 
Beach,  Santa  Cruz  county,  near  Aptos. 
Those  behind  the  venture  include  Don 
Crist  and  E.  P.  Waldner  of  San  Fran- 
cisco and  D.  F.  Batchelor,  P.  Kepple 
and  E.  Batchelor  of  Petaluma.  Leases 
on  the  entire  iron  sands  district  have 
been  closed  by  the  company  represent- 
ing these  men. 


W.  H.  Kirkbride,  engineer,  mainten- 
ance of  wa.v  and  structures,  for  the 
Southern  Pacific  Company,  has  been 
elected  a  director  of  the  American 
Railway  Engineering  Association.  The 
association  is  composed  of  railway  en- 
gineers for  the  discussion  and  working 
out  of  various  engineering  problems 
confronting  the  railroads. 


The  1926  convention  of  the  California 
Society  of  Boiler,  Pressure  Vessel  and 
Elevator  Inspectors,  will  be  held  in 
Fresno.  The  association  has  a  mem- 
bership of  about  150  men  who  make  in- 
spections of  boilers  and  elevators  to 
insure  safety  for  operation.  The  con- 
vention   will    be    held    in    January. 


Andrew  Jensen,  consulting  engineer, 
of  Fresno,  and  Frank  S.  Granger,  re- 
tired contractor,  will  be  candidates  for 
the  office  of  Commissioner  of  Public 
Works  at  the.  coming  municipal  elec- 
tion in  Fresn>^.  William  Stranahan,  the 
present  public  works  commissioner, 
will  be  a  candidate  for  re-election. 


Warehouse  of  Rasmussen  Plumbing 
Co.  at  Hayward,  suffers  $10,000  fire 
loss,  March  10. 


TRADE  NOTES 


We  are  pleased  to  announce  that  the 
Holmes  Lime  &  Cement  Company, 
manufacturers  of  lime  since  1854  and 
the  original  iime  company  of  Califor- 
nia, have  just  completed  a  modern  ready 
mixed  moi'tar  plant  adjoining  their 
present  warehouse  at  Division  and  De 
Haro  Streets.  A  novel  and  distinct 
feature  of  the  new  plant  is  what  is 
known  as  the  "Batch  Mix  "  method,  dif- 
fering from  the  usual  method  in  that 
the  lime  putty,  sand  and  fibre  are  mixed 
in  small  quantities  and  therefore  are 
more  evenly  proportioned.  The  lime 
loses  none  of  its  effectiveness  under 
this  new  method.  Each  batch  is  prop- 
erly aged  before  leaving  the  plant. 
The  high  standard  of  service  plus  the 
incomparable  quality  of  Holmes  pro- 
ducts will  be  maintained,  according  to 
\Vm.  J.  Feary,  Manager. 


E.  D.  BuUard  Co.  has  been  appointed 
distributor  for  the  Federal  Electric 
Company's  sirens  and  electric  lanterns. 
The  Federal  Electric  Co.  manufactures, 
various  types  of  electric  sirens,  the 
smallest  being  operated  by  a  6  volt 
battery,  for  fire  department  automo- 
biles, starting  and  stopping  signals  in 
factories,  fire  and  burglar  alarms  for 
various  industries.  The  Federal  Elec- 
tric Co.  also  manufactures  the  Federal 
electric  lantern,  running  on  a  dry  cell, 
with  a  large  handle,  which  is  used  by  a 
number  of  the  large  railroads  in  the 
country  for  switchmen's  lanterns  and 
by  the  industries  for  watchmen's  lan- 
terns. Stocks  are  carried  by  BuUard 
Co.,  both  in  the  Los  Angeles  and  San 
Francisco  offices. 


A  magnesite  deposit,  a  half-mile 
from  Chinese  Station,  in  Tuolumne 
county,  being  developed  by  the  Mon- 
arch Mining  Co.,  is  opening  up  in  a 
most  promising  manner.  From  a  few 
inches  in  thickness,  when  first  dis- 
covered, the  body  of  ore  has  increased 
to  a  width  of  about  five  feet.  It  is 
believed  it  will   prove   even   larger. 


The  Magnacrete  Products  Co.,  of  San 
Francisco,  has  leased  the  plant  of  the 
Pacific  Alloy  and  Steel  Company  at 
Bay  Point,  Contra  Costa  county,  and 
will  manufacture  magnesite  floor  prod- 
ucts, slabs  and  insulating  building 
material.  Walter  McClenahan,  general 
manager  of  the  company,  is  directing 
the    renovation    of   the    plant. 

J.  A.  Korell  &  Co..  sheet  metal  works, 
formerly  located  at  273  Twelfth  St., 
San  Francisco,  due  to  increased  busi- 
ness, has  moved  to  larger  quarters  at 
1903  Natoma  street,  near  Twelfth. 


Jas.  Mulcahy,  income  tax  expert,  has 
closed  his  offices  in  the  Phelan  Bldg., 
San  Francisco,  and  will  again  join  the 
sales  force  of  the  Remillard  Brick 
Company. 


Hill  Morton,  Inc.,  lumber  whole- 
salers, has  opened  offices  in  the  New 
Builders'  Exchange  Bldg.,  Oakland.  H. 
S.  Morton  is  president  and  general 
manager   of  the   company. 


D.  E.  Striplin  and  P.  C.  Rasumssen. 
plumbeis  of  Fresno,  operating  under 
the  trade  name  of  Striplin  &  Rasmus- 
sen,   have   dissolved   partnership. 


H.  B.  Price  has  leased  a  site  south  of 
Marysville  and  will  establish  a  plant 
for  the  manufacture  of  cement  building 
blocks, 
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.^I\^RTMENTS 


Segregated    Figures   Being   Taken. 

APT     BLDG.  Cost.    $6a,000 

SAN  FRANCISCO,  N  Side  of  Haight  bet. 
Gough  and  Octavia  Sts. 

Three-story  frame  and  stucco  apart- 
ment building   (37  2-rm.  apts.) 

Owner — Louis  Cella,  1221  Arguella  Blvd 
San   Francisco. 

Architect — Baumann  &  Jose.  251  Kear- 
ny St..  San  Francisco. 

Segregated   Figures  Being  Taken. 

APT    HOUSE  Cost,  $150,000 

SAN  FRANCISCO.  SW  Cor.  Pine  and 
Stockton. 

Six-story  steel  frame  and  brick  apart- 
ment house. 

Owner — B.  Lowe,  200  Davis  St.,  San 
Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny   St.,    San    Francisco. 


SKATTLK,  Wash.  —  Arch.  J.  Lister 
Holmes,  Pantages  Bldg.,  preparing 
plans  for  five-story  and  base,  masonry 
apartments  to  be  erected  at  1317  Boren 
Ave.  for  Soverign  Investment  Co.,  Na- 
tional Bank  of  Commerce  Bldg.,  Seattle 
will  contain  50  apartments;  est.  cost, 
$175,000. 


Sts.  for  J.  W.  Kelly.  Dimensions  50x135 
ft.,  stores  in  first  story,  40  apartments 
above;  brick  walls,  press,  brick  facing, 
plate  glass  windows,  steel  beams,  corap. 
rfg.,  metal  skylights,  pine  trim,  oak 
and  pine  firs.,  tiled  baths,  wall  beds. 
elevator. 


To    be   Done    by    Day's    Work. 
APARTMENTS  Cost,  $50,000 

SAN    FRANCISCO,    E    Stockton     100     S 

Pine    St. 
Six-story      and      basement      reinforced 

concrete    (36)    apartments. 
Owner — E.  V.  Lacey,  180  Jessie  St.,  San 

Francisco. 
Architect  —  J.    C.    HIadik,    Monadnock> 

Bldg.,    S.    F. 


To  be  Done  by  Day's  Work. 
■APARTMENTS  Cost,   $26,000 

SAN    FRANCISCO.      E    Guerrero    135    S 

Eighteenth   St. 
Three-story   and    basement   frame    (1^) 

apartments. 
Owner— Hugo    H.    Haun.    3919    23rd    St.. 

San   Francisco. 
Architect — None. 


To  be  Done  by  Day's  Work. 
APARTMENTS  Cost.   $20,000 

SAN    FRANCISCO.      S    Lombard    St.    52 

W  Gough  St. 
Three-story    and    basement    frame    (12) 

apartments. 
Owner — Louis  Blum,   180  Jessie   St.,  San 

Francisco. 
Architect — C.   O.  Clausen,   Hearst   Bldg., 

San    Francisco. 


Contract   Awarded. 

APARTMENTS  Cost,    $20,000 

SAN    FRANCISCO.      E    Polk    100    S   Bay 

Two-story   and      basement      frame    (12) 

apartments. 
Owner — Niels    Schultz,    46    Kearny    St., 

San  Francisco. 
Architect— N.    W.    Mohr.    4405    20th    St., 

San  Francisco. 
Contractor — Schultz      Constr.     Co.,       46 

Kearny   St.,    San   Francisco. 


Plans   Complete. 

APARTMENTS  Cost,    $30,000 

SAN  FRANCISCO,  NE  Cor.  Parnassus 
and  Shrader  Streets. 

Three-story  and  basement  frame  (IS) 
apartments. 

Owner — Erick  W.  Hunius,  217  Hugo  St., 
San   Francisco. 

Architect — E.  A.  Neumarkel,  544  Mar- 
ket  St.,   San   Francisco. 


LOS  ANGELES,  Cal. — Samuel  Rabino- 
wich.  Union  Bank  Bldg.,  is  taking  sub- 
bids  for  4-story  class  C  apt.  bldg.  92  by 
145  ft.,  at  s.w.  cor.  3rd  St.  and  Kenmore 
Ave.,  for  self.  Plans  by  Fred  Sward. 
3869  W  6th  St.;  8  stores,  lobby,  boiler 
rm.  and  laundry  on  1st  floor,  and  63 
2  and  3  room  apts.  above;  rug.  brick 
and  art  stone  exter.,  tile  and  comp. 
rf.,  skylights,  fire  escapes,  struc.  steel, 
wrought  iron,  plate  glass  and  copper 
fronts,  cem.  and  pine  fls..  tiled  baths 
and  sinks,  wall  beds,  met.  lath,  steel 
fire  drs.  and  sash,  aut.  elec.  elevator, 
hose  racks,  steam  htg.  Work  to  start 
at   once;   $160,000. 


BONDS 


TWEEDY,  Los  Angeles  Co.,  CbI. — 
Tweedy  School  District  will  vote  on  a 
$69,000  bond  issue  March  27th  to  be 
used  to  erect  new  grammar  school 
building    at   Tweedy. 

CLEARWATER,  Los  Angeles  Co.,  Cal. 
— Clearwater  School  District  will  vote 
on  a  $65,000  bond  issue  March  27th  to 
be  used  to  erect  additions  and  new 
grammar  school  building  at  Clear- 
w^ater. 


and 


Contract   Awarded. 

APARTMENTS  Cost,   $40,000 

SAN  FRANCISCO,  W  Larkin  37-  S 
Lombard   St. 

Six-story  and  basement  concrete  (5) 
apartments. 

Owner — 2585  Larkin  St..  Inc..  %  archi- 
tects. 

Architect  —  Quandt  &  Bos.  Humboldt 
Bank    Bldg.,    S.    F. 


Contract  Awarded. 
APARTMENTS 
OAKLAND,    Alameda   Co., 

47th   Ave. 
Two-story     16     room     apartments, 

two    1-story    garages. 
Owner — Captain    H.    Webber.    1119    2nd 

Ave.,    Oakland. 
Architect — None. 
Contractor  —  J.    B.    Peterson,    2009    5th 

Ave..   Oakland. 


LOS  ANGELES,  Cal. — Archt.  John  C. 
Austin,  1125  Detwiler  Bldg.,  and  Archt. 
Rudolph  Falkenrath,  Jr.,  611  Chamber 
of  Commerce  Bldg.,  assoc,  are  pre- 
paring plans  for  a  4-story  class  C  store 
and   apartment   bldg.   at    Main   and   37th 


CORONADO.  San  Diego  Co..  Cal.- 
Coronado  School  District  will  hold 
bond  election  on  March  27,  at  which 
time  it  is  proposed  to  vote  $50,000  for 
school  improvements.  Chester  A.  Smith. 
J.  H.  Pendleton  and  A.  A.  Mathewson 
are    trustees    of    district. 

PESCADERO,  San  Mateo  Co..  Cal. — 
Pescadero  Union  High  School  District 
votes  bonds  of  $40,000  to  finance  erec- 
tion of  new  school. 


MANTECA.  San  Joaquin  Co..  Cal. — 
Veritas  School  District  will  call  elec- 
tion to  vote  bonds  of  $1,000  to  finance 
construction  of  additional  classroom  to 
present   school. 


Zouri  Safety  Key-Set  Store  Front  Construction 

(Approved  by  The  Under-v\'riters  Laboratories) 

And  International  Store  Front  Construction 

Distributed  bv 

ZOURI  COMPANY  OF  CALIFORNIA 

1208  HOWARD  ST.  SAN  FRANCISCO 

ZOURI  COMPANY  OF  CALIFORNIA 

606  PORTER  BLDG.  PORTLAND 

ASSOCIATED  MATERIAL  COMPANY 

515  SO.  HEWITT  ST.  LOS  ANGELES 
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Dickey  masieriile 

backs  the  face  brick  walls  in  the  new 
P.  G.  &  E.  Building 


DICKEY  MASTERTILE  is  being 
used,  faced  with  brick,  covered  with 
stucco,  or  exposed,  for  the  bearing  and 
non-bearing  walls  of  many  important 
buildings  throughout  Central  Cali- 
fornia, including  schools,  hospitals, 
barracks,  factories,  mills,  office  build- 
ings, apartment  houses  and  hotels. 


WHY?  BECAUSE  (1)  it  saves  one- 
third  to  one-half  the  labor;  (2)  it  saves 
one-half  the  mortar;  (3)  although 
amply  strong  it  is  54%  lighter  than 
solid  masonry  and  60%  lighter  than 
concrete,  and,  (4)  it  usually  eliminates 
the  need  of  furring  or  other  water- 
proofing. 


Pacific  Gas  £3"  Electric  Co.  Building 

Bakewell  (^  Brown,  Archite^s 

James  E.  Otis,  Engineer 

Reed  fef  Reed,  Masonry  Contm^ors 


Important  Bay  Cities  Buildings  in  which 
Dickey  Clay  Products  were  used 


P.  G.  &  E.  Building 

Standard  Oil  Co. 

Commercial  Union 

Pacific  Telephone  &  Tele- 
graph Co.  (San  Francisco 
and  Oakland) 

Alexander 

Fitzhugh 

Matson 

Chronicle 

California   Palace  of  the 
Legion  of  Honor 

Hebrew  Home  for  the  Aged 

Balfour 

St.  Francis  Hotel  Addition 

Crissey  Field   Buildings 

Red  Cross  House,  Letterman 
Hospital 

Whitcomb    Hotel   Addition 

W.  P.  Fuller  &  Co. 

Galileo  High  School 

Mission  High  School 

Francesca  Apts. 

Bekins  Van  &  Storage  Co. 

Pacific  Sheet  Steel  Corp. 


Pac.  Fruit  Express  Icing 

Plant 
American  Can  Co. 
Associated  Oil  Co. 
Steinhart  Aquarium 
America  Fore 
De  Young  Museum 
Granada  Theater 
Golden  Gate  Theater 
Warfield  Theater 
Bank  of  Italy,  Home  Office 
Adam  Grant 

St.  Luke's  Hospital  Addition 
Oakland  Tribune  Tower 
Physicians 
Durant  Motor  Co. 
Star  Motor  Co. 
Fabiola  Hospital 
Fox  Theater 
Oakland  Title  Insurance  & 

Guarantee  Company 
Li  vermore  Veterans' Hospital 
Livermore  Grammar  School 
Students'  Union,  U.  C. 
Palo  Alto  Base  Hospital 
Blindcraft   Building 


And  many  other  Buildings 


DICKEY  CLAY  PRODUCTS 


CALIFORNIA  BRICK  COMPANY 

associated   companies 
SAN    FRANCISCO    AND    OAKLAND 


MADE   BY 

AND  -  LIVERMORE  FIRE  BRICK  WORKS,  INC. 


Face    Brick,     Fire     Brick,     Partition    Tile,     Paving     Brick, 
Sewer  Brick,  Step  and  Walk  Brick,  Drain  Tile,  Flue  Lining. 
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GALT,  Sacramento  Co.,  Cal. — Another 
election  will  be  called  in  the  Gait 
Union  High  School  District  to  vote 
bonds  of  approx.  $100,000  to  finance 
erection  of  new  high  school  to  replace 
structure  destroyed  by  fire.  Three 
previous    elections    failed    to    carry. 

SAN  BERNARDINO,  San  Bernardino 
Co.,  Cal. — Special  election  will  be  held 
about  May  14  at  which  time  San  Ber- 
nardino county  electors  will  vote  on 
bond  issue  to  provide  $475,000  for  new 
county  court  house;  4-acre  site  on 
Arrowhead  Ave.,  bet.  3rd  and  4th  Sts., 
has  been  donated.  Prel.  plans  call  for 
2-sto.y  and  basement  reinf.  cone,  bldg., 
300x90  ft.,  with  provision  for  Jail  on  rf. 


OAKLAND,  Cal. — Until  April  6,  bids 
•will  be  received  by  supervisors  for 
purchase  of  $60,000  bond  issue  of  San 
Lorenzo  School  District,  proceeds  of 
sale   to   finance  school   improvements. 

TURLOCK,  Stanislaus  Co.,  Cal. — Tur- 
!cck  School  District  votes  $38,000  bond 
issue  to  f  nance  addition  to  Lowell 
Giammar    School. 


LOS  ANGELES,  Cal.— Archts.  Allison 
&  Allison,  1405  Hibernian  Bldg.,  have 
been  commissioned  to  prepare  plans 
for  new  church  bldg.  at  Westmoreland 
and  Leeward  Aves.  for  First  Baptist 
Church.  Auditorium  to  seat  2000  people; 
complete  departmental  Sunday  school; 
masonry  constr..  steel  roof  trusses.  The 
site    is    156x242  ft.  Cost  $700,000. 


MANTECA.  San  Joaquin  Co.,  Cal. — 
Manteca  School  District  votes  bonds  or 
$60,000  to  finance  erection  of  new 
school. 


CHURCHES 


ALBANY,  Alameda  Co.,  Cal. — Alban: 
Community  Methodist  Episcopal  Churcl 
has  purchased  property  50  by  100  ft. 
fronting  on  Stannage  Ave.,  adjoininj, 
the  present  edifice,  giving  the  churcl' 
a  property  frontage  of  50  ft.  on  Marir' 
Ave.  and  150  ft.  on  Stannage  Ave.  J 
new  church  is  planned.  Rev.  Danie' 
Stevens  is  pastor. 

WALNUT  CREEK,  Contra  Costa  Co. 
Cal.— R.  Bixby,  2447  V4  Webster  St. 
Oakland,  at  approx.  $20,000  has  con 
tract  to  erect  new  Presbyterian  Church 
with  main  auditorium  seating  351' 
people:  church  parlor,  20  by  33  ft.. 
Christian  Endeavor  room,  20x32  ft.,  an(! 
kitchen,   14    by  15  ft. 


ALHAMBRA,  L.  A.  Co.,  Cal.— Steed 
Bros.,  305  N  Garfield  St..  Alhambra. 
were  low  biddeis  at  $157,740  genl.  con- 
tract for  brick  and  reinf.  cone,  church, 
at  n.w.  cor.  Main  and  Almansor  Sts.,  Al- 
hambra, for  First  Methodist  Episcopal 
Church;  C.  F.  SkiUing.  Bradbury  Bldg., 
Los  Angeles,  archt.;  auditorium  and 
balcony,  seat  1000  classrms.,  social  hall, 
assemlJly  hall,  kitchen  and  social  hall, 
gymnasium,  restrms.,  pastor's  study, 
aud.  bldg..  50x95  ft.,  educational  bldg. 
65  by  140  ft.,  and  pastors  study  bldg. 
65x70  ft.,  reinf.  cone,  tower  80  ft.  high; 
all  bldgs.  to  be  connected  by  cloisters, 
plas.  exter..  tile  and  comp.  rfg.,  art 
stone  trim,  gas  htg..  basement,  storage 
water  htr.,  hdwd.  and  cem.  fls.,  pine 
and  hdwd.  trim,  tile  and  marble  work, 
ornam.   iron. 


FACTORIES  &  MA  REHOUSES 


Sub-Figures    Being    Taken. 

BUILDINGS  Cost,    $12,500 

SAN  FRANCISCO.  N  Side  Folsom  St  125 
ft.    east    of    9th    Street. 

Two   1-story  and  mezzanine  floor  rein- 
forced  concrete    class    "C"    bldgs. 
25x90    ft.    each. 

Owner — W.  J.   Simpson,   2835   Washing- 
ton  St..   S.   F. 

Contractor — Foy   &  Johnson.   180  Jessie 
St..    San    Francisco. 
Sub-bids   being    taken      on     concrete, 

electric   wiring,   tinning,     roofing     and 

glazing. 


PORTLAND.  Ore. — Arch.  W.  G.  Pur- 
-ell.  Guaranty  Bldg.,  will  prepare  plans 

or  $200,000  Third  Church  of  Christ 
-icientist  at  17th  and  E-Madison  Sts.; 
■  nly    first    unit    will    be    undertaken    at 

his   time;   est.  cost.  $88,000. 


Electrical    Sub-Contract    Awarded. 

ONE-STORY   BLDG.  Cost.   $60,000 

OAKLAND.    Alameda    Co.,    Cal.    28th    & 
Magnolia. 

One-story    concrete    and    tile    building, 
120x70    with    boiler    room    30x50. 

Owner — Ambassador  Laundry  Co.,  Oak- 
land. 

Architect — B.   Touhey.    %   Pacific  Engi- 
neers. Flatiron   Bldg.,   S.   F. 

General   Construction — L.  P.  Price,   5807 
Adeline   St..   Oakland. 

Bleetrival — Electric     Lighting     &     Sup- 
ply   Co..    4000    Piedmont    Ave.,   Oak- 
land. 
As     previously     reported,       Scott    Co., 

381     11th    St..    Oakland,    was    awarded 

contract    or    plumbing. 


LOS  ANGELES,  Cal.— Archt.  C.  F. 
'killing,  430  Bradbury  Bldg.,  has  com- 
rieted  sketches  for  a  reinf.  cone,  and 
'  teel  frame  church  at  s.w.  cor.  Wilshire 
;lvd.  and  Berendo  St.,  for  Immanuel 
resbyterian  Church,  Dr.  Herbert 
;ooth  Smith,  pastor;  main  church  unit 
Mth  auditorium  and  balcony,  classrms, 
ffices.  reception  hall,  foyer,  social 
all,  kitchen,  banquet  rm.  and  Sunday 
ehool  unit  with  gym.,  assembly  halls, 
lassrms.,  etc.;  granite  exter.  to  second 
I.  and  terra  cotta  facing,  basement; 
SOO.OOO. 


Contract  Awarded. 

PLANT 

FRESNO.  Fresno  Co.,  Cal., 

Bottling   plant. 

Owner — Coco  Cola  Dist.  Co.,  1335  F  St., 
Fresno. 

Contractor — Shorb  &  Neads,  1291  Lin- 
den,  Fresno. 


Figures   to   be   Taken    Shortly. 
FACTORY  Cost,    $30,000 

OAKLAND,     Alameda    Co.,    Cal.       Fifth 

St,    near    Webster. 
Two-story    brick    factory   building,    75x 

100. 
Owner — Standard  Biscuit  Co.,  429  Clay 

St.,  Oakland. 
Architect    —    W.    E.    Schirmer,    Thayer 

Bldg.,  Oakland. 


Steelform  Contracting 
Company 


SAN  FRANCISCO 


SEATTLE 


LOS  ANGELES 


STEELFORMS~FOR  concrete  joist  floor  construction. 
LITTLE  WONDER  SAFETY  SUSPENDED  SCAFFOLDS 

—FOR  BRICK  MASONS  AND  PLASTERERS. 

WEDGE  NOTCH  CLAMPS -for  column  forms. 
ROGERS  SHORING  CLAMPS-for  splicing  shores,  pole 

SCAFFOLDS,  ETC. 
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Whitco 

The  Easy  Hardware 

The  direction  sheet  packed  with  each  set  gives 
all  the  information  anyone  needs  for  installing 
Whitco  Hardware  on  a  single  sash,  pairs  ct 
sash,  multiple  sash  in  wide  openings  with.ait 
muUions,  or  on  transoms. 

First,  the  hardware  is  housed  into  the 
top  and  the  bottom  of  the  sash- 
Next,  it  is  screwed  to  the  sash  at  both 
top  and  bottom — 

Then,  after  it  has  lieen  turned  at  right 
angles — 

And  the  sash  set  into  the  opening— 
The  only  thing  left  to  do  is  to  attach 
the  hardware  to  the  header  and  sill. 
The  little  "movie"  above  illustrates  these 
steps  clearly. 

WHITCO  is  sold  through  the 
In  Solid  Brass 
In  Rust-proofed  Steel  . 


Western  offices: 

365  Market  Street 

San  Francisco 

Send 


WHITCO  makes  it 
easy  and  safe  to  clean 
the  outside  of  a  case- 
ment window  from 
within  the  room. 


Any  carpenter— whether  he  is  fanii  lar  with  it 
,,r  not— can  make  a  perfect  installation  with 
\V  H ITCO  easier,  quicker  and  more  economically 
than  with  "any  other  kind  of  hardware. 

Whitco  Hardware  takes  the  place  of  butts  and 
adjusters  for  swinging  and  controlling  casement 
sash  and  transoms.  One  size  hts  all  sash  and 
each  set  may  be  applied  to  sash  swinging  either 
to  the  right  or  left.  It  is  entirely  seU-adjustmg. 
A  set  of  Whitco,  the  equipment  for  one  casement 
sash  or  transom,  consists  of  two  pieces— one  for 
the  top  and  one  for  the  bottom  of  a  sash,  or  one 
for  each  side  of  a  transom.  Both  are  identical 
except  that  one  is  the  reverse  of  the  other. 

retail  hardware  trade  only. 
.  per  set,  $2.25 
per  set,    1.75 


all    inquiries    to    nearer 


SPECIALTIES    Eastern  offices: 

636-642  Mass.  Trust  Bldg. 
Boston 

Office 
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Contract  Awarded.  „„„ 

WAREHOUSE  Cost,    $60  000 

OAKLAND,  Alameda  Co.,  Cal.     NE  Cor. 

Third  and  Clay  Sts. 
Two-story    and      basement      warehouse 

(concrete  frame  with  wood  floors), 

75.X125  feet. 
Owner — J.  R.   Kaelin. 
Engineer  —  R.    Vane    Woods,    17th   and 

Telegraph  Ave..  Oakland. 
Contractor — H.  S.  Christensen,  17th  and 

Telegraph  Ave..  Oakland. 
Construction   will   start   shortly. 

Roofing    Sub-Contract    Awarded. 

STORE.   LOFT  BLDG.  Cost,  $ 

SAN    FRANCISCO,     South    line    of    Te- 
hama,   125    East    of    Third. 
One   and  one-half  story   store  and   loft 

building. 
Owner — E.   W.   Smith  &  Son,   215   Minna 

St..    S.    F. 
Arshitect    —    R.    W.    Jenkins,    243    Dia- 
mond   St.,    S.    F. 
Contractor — Barrett  &  Hilp,  918  Harri- 
son  St.,   S.  F. 
Rooflug — Mallott  &  Peterson,  2412  Har- 
rison   St.,    S.    F. 
As   previously    reported,    lumber   con- 
tract  has   been   awarded   to  Loop   Lum- 
ber   Co.,    Central    Basin,     S.    F.       Elec- 
trical  work   to    V.  Lemoge,   281    Natoma 
St.,   S.   F.     Sheet   metal   to   Guilfoy  Cor- 
nice    Works,     1234     Howard    St.,     S.    F. 
Plumbing-  to  Dowd   &  Welch,   3568    16th 
St.,    S.   F. 


Contract    Awarded. 

FACTORY.  Cost,    $29,000 

OAKLAND.      S.    Livingston    St.,    3UU    VV 

King. 
One-stoiy    brick    factory. 
Owner — McKee    Greenwood    Sales    Book 

Co.,  Spokane,  Wash. 
Architect — None. 
Contractor — Austin     Co.     of    Calif.,     244 

Kearny   St.,    S.    F. 


«joiuract     Awarded — Sub.     Bids       Being 
Taken. 

FACTORY.  Cost,  $50,000 

SAN    FRANCISCO.       SE      Fourth       and 
Stillman  Sts. 

Three-story    and    basement   brick   cigar 
factory,    80x115    feet. 

Owner — Louis    R.    Lurie.   315    Montgom- 
ery   St.,    .San    Francisco. 

Lessees — Glaser    Bros..     621     Montgom- 
ery  St.,   San   Francisco. 

Architect — O'Brien     Bros.,      315      Mont- 
gomery  St.,   San  p'rancisoo. 

Contractor    —    Industrial    Construction 
Co.,    815    Bryant    St.,    S.    F. 
Sub-contract    for    srading    has    been 

awarded  to  Farrar  &  Carlin,  ISO  Jessie 

St. 

club-bids   are    being    taken    for    steel, 

sash,     reinforcing     steel,     sheet     metal, 

misc.    iron,    composition   and    tile    roof- 
ing,     electrical      work,       plumbing, 

painting  and   glazing. 


;iUb-Contracts   Awarded. 

BUILDING  Cost,    $— 

SAN    FRANCISCO,    Clay    and    Sansome 

Streets. 
Six-story  .and  basement  reinforced  con- 
crete  loft   building. 
Owner — Zellerbach  Paper  Co.,  S.  F. 
Architect — O'Brien    Bros..    318    Sansome 

St..  San  Francisco. 
Contractor — Barrett  &  Hilp,   918  Harri- 
son St.,  S.  F. 
^'•luiubing — J.   Glbbs  &  Son,    1706   Geaiy 

St.,  San  Francisco. 
Steel    Sash — U.    S.    Metal    Products    Co., 

330  10th  St.,  San  Francisco. 
Daniprootiiig  —  Alta  Roofing  Co.,  221 
Oak  St.,  San  Francisco. 
As  previously  reported,  electrical 
contract  was  awarded  to  Browne  & 
Langlais  Elec.  Constr.  Co.,  315  5th  St., 
San  Francisco;  sheet  metal  to  Guilfoy 
Cornice  Works,  1234  Howard  St.,  S.  F.; 
flooring  to  J.  Gibbs  Son,  1706  Geary  St., 
S.  F.;  heating  to  W.  H.  Morrison,  2149 
Golden  Gate  Ave.,  S.  F. ;  reinforcing 
steel  to  Edw.  L.  Soule  Co.,  912  Rialto 
Bldg.,  San   Francisco. 

Sub-figures  are  being  taken  on  other 
portions  of  the  work. 


Alterations  and  additions. 

Owner — Sanitary    Laundry    Co.,    15    Mc- 

Coppin    St,,    San    Francisco. 
Engineer — B    Touhey,   care   Pacific   En- 
gineers, Flatiron  Bldg.,  S.  F. 
Pliinibine  &  bentlne  to  Sugarman  Heat- 
ing  Co.,    3624    Geary   St.,    S   .F. 

Engineer  and  Contractor  J.  H.  Hjul. 
128  Russ  St.,  S.  F.,  has  been  awarded 
sub-contract  at  $18,000  for  putting  in 
concrete  second  floor  over  garage; 
constructing    2    Monitor    roof    skylights 

Alterations  in  laundry  bldg.  as 
planned  will  consist  of  new  concrete 
tloor,  partitions,  etc.  A  new  ventilat- 
ing system,  as  well  as  illuminating 
power  plant  will  be  installed.  Boiler 
loom  will  be  equipped,  etc. 

Segregated  figures  are  being  taken 
(n  other  portions  of  the   work. 


Segregated   Figures   Being   Taken. 
LAUNDRY  BLDG.  Cost,   ?15,000 

SACRAMENTO,    Cal.,    1322    V    Street. 
One-story    reinforced    concrete    laundry 

building. 
Owner — J.   A.   Lockhart. 
Architect    &    ilgr.    Construction — Fred- 
erick S.  Harrison,  Peoples  Bk  Bldg., 
Sacramento. 
Budding  will  have  composition   roof- 
ing,   si  eel    sash       e.xterior.         Plumbing 
contract    has    been      awarded      to      the 
Standard    Mfg.    Co. 


Contract    Awarded. 

BLDG.  Cost,   $60,000 

SAN  FRANCISCO,  28th  and  Magnolia. 
One-story      concrete      and      tile      120x70 

with  boiler  room  30x50. 
Owner — Ambassador    Laundry    Co.,    San 

Francisco. 
Engineer — B.   Touhey,    care   Pacific  En- 
gineers,   Rm.    1011    Flatiron    Bldg., 
Stn    Francisco. 
Plumbine     and     heatfne     to     Scott,     243 
Minna   St.,    S.   F. 
L.    P.    Price,    San    Francisco,    has   con- 
tract   fur    general    construction. 


Electrical  Contract  Awarded. 

ELEC.    WORK  Cost,    $— 

SAN  FRANCISCO,   385   8th  St. 

Converting  electrical  power  from  old 
insullation  into  modern  individual 
motor   driven   plant. 

Ow'ner — New  Process  Laundry  Co.,  385 
8th   St.,   San   Francisco. 

Engineer — B.  Touhey,  care  Pac.  Engin- 
eers.   Flatiron    Bldg.,   S.    F. 

Contractor — Coney  &  Kuchel  Elec.  Wks 
468    5th    St.,    San    Francisco. 


Electrical  Contract  Awarded. 
ALTERATIONS  Cost,    $250,000 

SAN    FRANCISCO.      N    O'Farrell    St.    80 
W  Divisadero    (Old  California  Bak- 
ing Co.  site). 
Alterations   and    additions. 
Owner — Sanitary    Laundry    Co.,    15    Mc- 

Coppin    St.,    San    Francisco. 
Engineer — B.     Touhey,     %     Pacific    En- 
gineers,   Flatiron    Bldg.,    S.    F. 
Electrical    contract  — Decker    Electrical 
Constr.    Co.,    149    Montgomery    St., 
San  Francisco. 
RENO,    Nevada   —   The    Hartman    In- 
terests,  Inc.,  Oakland,  Calif.,   has  open- 
ed   temporary    office    in    Reno,    and    in 
immediate    future    will   commence  erec- 
tion   of    assembly    plant    for    machinery 
to  extract  oil  from  shale  deposits. 


MARYSVILLE,  Yuba  Co.,  Cal. — H.  B. 
Price  has  leased  property  and  will 
establish  a  plant  here  for  the  manu- 
facture  of  cement   building  blocks. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Architect  W.  Douglas  Lee,  400  Sun 
Bldg.,  has  completed  working  plans 
and  has  contract  on  cost  plus  basis  for 
12-story  and  basement  reinforced  con- 
crete te.Ktile  building  at  the  corner  of 
8th  and  Maple  streets  for  Lloyd  & 
easier;  70x110  feet,  terra  cotta  and 
glazed  brick  facing,  composition  roof- 
ing, plate  glass,  steel  sash,  cement 
fleers,  3  electric  elevators,  pine  trim, 
sttam  heating  system,  ornamental  iron 
work.      Cost,    $500,000. 


Plumbing  &  Heating  Contract  Awarded 
ALTER.\TIONS  Cost,    $250,000 

SA.N  FRANCISCO,  N  O'Farrell  St.  80 
W  Divisadero  (Old  California  Bak- 
ing Co.  site). 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Architect  B.  Marcus  Priteca  and  Earl 
B.  Newcomb,  Engineer,  associate,  913 
Pantages  Theatre  Bldg.,  are  taking 
bids  for  12-story  and  basement  rein- 
forced concrete  loft  building  at  1013- 
15  S.  Los  Angeles  St.,  for  A.  S.  The- 
berge;  it  will  be  occupied  by  the  Calif. 
Importing  and  Jobbing  Co.;  48x160  ft., 
pressed  brick  and  terra  cotta  facing, 
composition  roofing,  plate  glass,  steel 
sash,  steam  heating  system,  3  electric 
elevators,  structural  steel,  ornamental 
iron  work.  pine  trim,  fire  escapes. 
Cost,    $190,000. 


RUBBER    TILE 

(Made  by  Goodyear  Tire  &  Rubber  Co.) 

FLOORS 

MAGNESITE  -  MASTIC  -  MAUSOLEUM 

ROOFS                       TILE 

AND    REPAIRING                                                                  FLOOR  —  WALL —,  MANTEL 

MALOTT    &    PETERSON 

2412  HARRISON  STREET,  SAN  FRANCISCO 

Phone  Mission  178  -  179 

.<5aturday.   March   21,    1925 
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We  offer  you  some  very  valuable  data 
regarding  the  use  of  Hydrated  Lime 


IT  has  been  demonstrated  in 
much  fine  plastering  that  Sierra 
Hydrated  Lime,  manufactured 
under  the  air  separation  process, 
cannot  "pop"  to  the  injury  of  deli- 
cately tinted  plaster,  because  Sierra 
Hydrated  Lime  will  pass  through 
a    screen     200    mesh'   fine.     It    is 


manufactured  under  chemical  con- 
trol, with  a  special  mixing  process 
that  has  been  positively  proven  cor- 
rect in  every  detail.  Naturally  this 
important  hydrating  process  can- 
not be  left  to  inexperienced  men. 
Good  plastering  and  resultant  satis- 
faction, with  enduring,  surfaces 
are  assured. 


Specifications  for  all  coats  of  interior  plastering  calling 

for  hydrated  lime  exclusively  may  be  had  on  application. 

Our  representatives,  and  our  experience  and  facilities  are 

at  your  service. 


SIERRA  Hydrated  Lime  is  More  Plastic  than 
Quick  Lime  for  Mortar  and  Finishing  Putty 

Our    representatives  will    be  glad  to  prove    this    statement 

and  demonstrate  the  scientific  reasons  why  the  architects 

who    have    specified  Hydrated    lime    will  never  go    back 

to  slaked  lime. 


PACIFIC 
PLASTER 


Distributed  in 

SAN  FRANCISCO 

by 

ATLAS  MORTAR 
COMPANY 

58  SUTTER  STREET 
DOUGLAS   938 


LIME  AND 
j  COMPANY 


Distributed  in 
OAKLAND 

by 

OAKLAND  LIME  & 
CEMENT  COMPANY 

FOOT  OF  SEVENTH  AVE. 
MERRITT  75 


Manufactured  at  Sonora,  California 


WE       SHIP     ANYWHERE     ON       SHORT       NOTICE 
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SAN  BERNARDINO,  San  Bernardino 
Cf».  Cal. — Santa  Fe  Railway,  KercVc- 
horf  Bldg.,  Los  Angeles,  expects  to 
start  work  soon  on  three-story  rein- 
forced concrete  building,  50x275  feet, 
Rt  San  Bernardino.  It  will  house  store 
department  and  shop  superintendent's 
quarters.  Bids  will  probably  be  taken 
b.v  engineering  department  when  au- 
thority for  construction  is  received 
from   general  offices.     Cost,   ?165,000. 


RICHMOND,  Contra  Costa  Co.,  Cal.— 
Rust-Campbell  Co.,  Los  Angeles,  has 
leased  property  on  San  Pablo  Ave.  and 
Andrade  St.  and  will  erect  $75,000 
plant  for  the  manufacture  of  sporting 
goods,  golf  supplies  and  fiat  leather 
goods. 


MERCED,  Merced  Co.,  Cal. — Ameri- 
can Canned  Products  Co.,  Aman  Moore, 
president,  756  South  Broadway,  Los 
Angeles,  announces  construction  will 
be  started  at  once  in  a  $100,000  tomato 
canning  plant  near  the  intersection  of 
the  state  highway  and  Bear  Creek.  The 
plant  will  be  of  concrete  construction 
and  will  be  served  by  a  Southern  Pa- 
cific spur.  Equipment  for  the  plant  has 
been    purchased,    according    to    reports. 

FLATS 


Contract   Awarded. 

FLATS.  Cost,    $13,000    each 

BERKELEY,    Alameda      Co.,    Cal.        No. 

2401    and   2407    Dowling   Place. 
Two  4-family  frame   flat  buildings. 
Owner— C.     W.     Howard,     3214     College 

Ave.,    Berkeley. 
Designer  &  Contractor — F.  W.  Thaxter, 

86  El   Camino   Real,   Berkeley. 


To  be  Done  by  Day's  Work. 

FLATS  Cost,   $7000  each 

SAN  FRANCISCO.     N  Grove  St.  151  and 

176    E  Shrader  St. 
Two     two-story     and     basement    frame 

flats   {2   flats  in   each  building). 
Owner — M.    P.      Stroheim.      201      Caselli 

Ave.,  San  Francisco. 
Plans  by  Owner. 


Contract  Awarded. 

FLATS  $10,000 

OAKLAND,     Alameda    Co.,    Cal.         6039 

Claremont  Ave. 
Two-story   10    room   flats. 
Owner — R.    Shelley,    1636    Franklin    St., 

Oakland. 
Architect — None. 
Contractor  —  California  Builders,   Inc., 

1636   Franklin   St.,   Oakland. 


To  Be   Done   By  Day's  Work. 

FLATS  Cost,    $10,000 

SAN  FRANCISCO.  S  Grove  106  E  Clay- 
ton Street. 

Two-story  and  basement  frame  (2) 
flats. 

Owner — Thcs.  McCormick,  73  Hill  St., 
San   Francisco. 

Architect — None. 


To    be    Done    by    Day's    Work. 
FLATS.  $7000   each 

SAN    FRANCISCO,    N.    Beach,    62    &    87 

B.    Cervantes. 
Two  2-story  and  basement  frame  flats. 

(two    flats    in    each    building.) 
Owner — Wni.    L.     Peiiziner,    750    Taylor 

St.,    S.    F. 
Architect — None. 


To    be    Done    by    Day's    Work. 

FLATS.  Cost.    $8000    each 

BAN    FRANCISCO.      S.    Chestnut    &    137 

E.    Stockton. 
Two   2-story  and  basement  frame  flats. 

(two   flats   in   each   building.) 
Owner— .1.   J.   Kolburn,   1551    Filbert  St., 

S.  F. 
Architect — Fabre    &       Hildebrand.      110 

Sutter  St.,   S.   F. 


To   be    Done    by   Day's    Work. 

FLATS.  $10,000 

SAN    FRANCISCO.      AV.    Stciner,    135    S. 

Lombard. 
Two-Story    and    basement      franif       (2) 

flats. 
Owner — R.     Rednall       P.ussiiiiiis.       3233 

Steiner    St.,    S.    F. 
Architect — Plans     l)y    owner. 


GARAGES 


Ci.ntractor.s    TaUiiiK    Suli-figures. 

GARAGE  Cost,    $60,000 

SAN  FRANCISCO.  North  Point  and 
Larkin    St. 

Two-stcry  and  basement  reinforced 
concrete  garage  building,  covering 
40.000    sq.    ft. 

Ov.ner — Louis  R.  Lurie,  315  Montgom- 
ery  St.,   San   Francisco. 

I.pssee — North    Point    Garage. 

Architect — O'Brien  Bros.,  315  Mont- 
gomery   St.,    San    Francisco. 

Contractor  —  Industrial  Construction 
Co.,   815   Bryant   St.,   San   Francisco. 

Contract  Award. 

GARAGE  Cost,    $17,205 

SACRAMENTO.  Sacramento  Co.,  Cal.. 
Lot  6  &   El  10   ft.   of  Lot  7  K  L  8  9. 

Garage. 

Owner — ,T.  H.  Stevens,  2531  H,  Sacra- 
mento. 

Contractor — Chas.  S.  Mabrey  Co.,  227 
Oschner    Bldg.,    Sacramento. 


C^ontract    Awarded 

GARAGE.  Cost,    $13,800 

SAN    RAFAEL,   Marin    Co.,    Cal.   Fourth 

Street. 
One-story    concrete    garage    and    sales 

building    60      150. 
Owner — Mary    C.   Nolan.    San    Rafael. 
Lessee — Dodge    Brothers       Motor       Car 

Agency. 
Architect — Chas.      F.       Strothoff.       2274 

15th    St.,    San    Francisco. 
Contractor — W.    H.    Hildebrandt,    Santa 

Rosa,    Cal. 


OAKLAND.  Cal. — See  "Power  Plants" 
this  issue.  Bids  wanted  for  garage. 
I'athological  building  and  power  house. 


SAN  LEANDRO,  Alameda  Co.,  Cal.  — 
Mrs.  Maud  Henry,  San  Leandro.  has 
filed  application  with  city  trustees  for 
building  permit  to  erect  one-story 
brick  garage  building  in  East  14th  St. 
near   Haas  Ave.,  est.  cost  $15,000. 


rir.VTlNGTON  BEACH,  Orange  Co.. 
Jal.  —  Ridenour  Bros..  Huntington 
Ueach,  have  contr.  for  1-story  mezzan- 
ine and  basement  garage  and  salesroom 
in  Huntington  Beach,  for  J.  H.  Mack- 
lin;  Chas.  R.  Spink,  archt.,  587S  Holly- 
w-od  Boulevard.  Hollywood.  75  by 
110  ft.,  reinforced  concrete  constr., 
jtucco  facing,  art  stone  trim,  cem.  and 
hdwd.  fls.,  skylights,  plate  glass,  ornam 
iron,   tile  rfg;  $35,000. 


GOf'ERXMEXT   Jl'ORK 
AM)  SUPPLIES 


MARE  ISLAND,  Cal. — Bids  will  be 
asked  shortly  to  paint  exterior  wood- 
work of  Marine  Barracks  building  at 
Mare  Island  Navy  Yard:  est.  cost  $1000. 
Further  inforcation  obtainable  from 
Public  Works  Office  at  the  Navy  Yard. 


CHANDLER,  A'riz.- Norman  B.  Con- 
way, Box  98,  Yuma,  Ariz.,  awarded 
cont.  by  U.  S.  Indian  field  service,  at 
23.88c  cu.  yd.  for  85,000  cu.  yds.  earth 
and  gravel  embankment  at  Sacaton 
dam. 


YOSEMITE.  Calif. — See  "Streets  and 
Sewers,"  this  issue.  Bids  wanted  for 
National   Park   roads. 


SAINT  GEORGE.  Calif.— Until  April 
15,  11  A.  M.,  bids  will  be  received  by 
Public  Works  Office.  Mare  Island  Navy 
Yard,  to  erect  garage  at  radio  com- 
pass station.  Saint  George;  will  have 
concrete  foundation  and  floor:  wood 
frame  and  siding:  wood  shingle  roof- 
ing, sliding  doors  and  casement  sash. 
Work  is  provided  for  under  specifica- 
tions No.  5038.  Srf  enll  for  bids  under 
official    proposal    sectiun    in    this    issue. 


HALLS  AND  SOCIETY 
BUILDINGS 


Preliminary   Plans   Being'  Prepared. 
CLUBHOUSE  Cost,    $4500 

OROVILLE.  Butte  Co.,  Cal.,  Golf  Links. 
One-story    frame   club   house. 
Owner — Oroville  Country   Club. 
Architect — Dean    &   Dean,    City   Library 
Bldg.,    Sacramento. 


NEW  ADDRESS 

WE  PIAVE  MOVED  OUR  OFFICE  TO  OUR  FACTORY 

31T-319  Harriet  Street 

Off  Bryant  St.,  Above  6th.  Phone  Market  4565 

Phoenix  Sidewalk  Light  Company 

Sidewalk  Lights  Waterproof  Sidewalk  Doors  Phoenix   Sanitary   Magnesite   Flooring- 

Basement  Ventilators 
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All-Key  Plaster  Lath 


(The  Master-Plaster  Lath) 


"DURO" 

Plaster  Wall  Board 

strong  — straight — serviceable 

For  sale  at  your  dealers 


California  Cedar  Products  Company 

Stockton,  California 
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Preliminary  Plans  Being  Prepared. 
CLUB  HOUSE  Cost,  ?15,000 

MARYSVILLE,    Yuba    Co.,    Cal.,    Facing 

Ellis    Lake. 
One-story  frame  and  stucco  club  house. 
Owner — Marysville   Art  Club. 
Architect — Dean    &   Dean,    City    Library 

Bldg.,    Sacramento. 


Contract   Awarded. 

HALL  .!t  STORES  Cost,  $40,000 

S.A.CRAME.\TO,    2948    35th 

Three-story    fraternal   hall    and   stores. 

Owner — Eagles  Hall  Assn.  of  Oak  Park 
902    J,    Sacramento. 

Contractor — G.  E.  Harvie,  2212  T,  Sac- 
ramento. 


Electrical  Contract  Awarded. 
LODGE  &  OFFICE  Cost,  ?1, 000,000 

OAKLAND,   SE   20th   St.  and  Broadway. 
Eight    and    lo-story      tower,      six-story 
main    building,    class    A    lodge    and 
office    building    150   by   134    ft. 
Owner — Elks  Hall  Assn. 
Archt.  &  Mgr.  of  Const. — Wm.  Knowles 
1214    Webster   Street,   Oakland,    and 
Hearst  Bldg.,  San  Francisco. 
Eleolrii-  wlTine  to  Kenyon  Elec.  Co. 

Building  will  contain  from  75  to  90 
guest    rooms,    100%   baths. 

As  previously  reported,  contract  for 
structural  steel  was  awarded  to  the 
Judson  Manufacturing  Co.,  Emery- 
ville, Calif.,  and  excavating  to  J. 
Catucci,  1212  18th  Ave.,  Oakland;  re- 
inforcing steel  to  Edw.  L.  Soule,  912 
Rialto  Bldg.,  S.  F. ;  concrete  to  Chas. 
W.  Heyer,  Jr.,  Mills  Bldg.,  S.  F.  Terra 
cotta  to  N.  Clark  &  Sons,  116  Natoma 
St.,   San   Francisco. 

Bids  are  being  taken  for  plumbing, 
heating  and  ventilating. 


Bids    Being   Taken    From    Selected    List 

of  Contractors. 
CLUB  HOUSE  Cost,   $20,000 

TORRENCE,   L.   A.   Co.,   Cal. 
Two-story  frame  and  stucco  club  house 

40x60,  will  contain   kitchen,  etc. 
Owner — Torrence    Womans    Club. 
Architect— C.    E.   Gottschalk   and   M.   J. 

Rist,  Phelan  Bldg.,  S.  F. 


MERCED,  Merced  Co.,  Cal.  —  Until 
April  6,  bids  will  be  received  by  county 
supervisors  to  erect  Veterans'  Memor- 
ial building  at  Gustine;  frame  and 
stucco  construction;  est.  cost  $12,000. 
Plans  on  file  in  office  of  county  clerk 
At  Merced. 


MERCED,  Merced  Co.,  Cal.— Merced 
Woman's  Club  Ass'n.  has  purchased 
site  at  22nd  and  N  Streets  and  will 
erect  modern  club  house;  site  has  100- 
ft.  frontage.  Preliminary  plans  for  the 
structure   have   been    made. 


Building  Materials 

Steel  Reinforcing-  Bars 

Welded  Wire  Mesh 

Expanded  Metal 

Havemeyer  Concrete  Specialties 

Duraflex  Flooring- 

Kinnear  Steel  Rolling  Doors 

Dayton  Malleable  Concrete  Inserts 

Vitrifyx  Concrete  Floor  Hardener 

Medusa  Waterproofing-  Compound 

Pacific  5-Ply  Board 

Lupton  Steel  Casements  and  Sash 

Hydrolithic  Concrete  Waterproofing 

Feralun  Safety  Treads 

Cabot's  Quilt 

Cabot's  Creosote  Shingle  Stains 

Vitrifyl  Wood  Floor  Preservative 

Medusa  White  Cement 

Corner  Bead 

Cabot's  Waterproof  Brick  and  Ctucco  Stains 

Cabot's  Mortar  Colors 

Cabot's  Black  Damp-proofing- 

GUNN,  CARLE  &  CO. 
PACIFIC  MATERIALS  CO. 

ASSOCIATED 


444  Market  St.,  San  Francisco  Telephone  Sutter  2720 

Builders'  Exchange,  Hobart  and  Webster  Streets,  Oakland. 

Telephone  Lakeside  6750 


Date    of    Opening    Bids    Postponed. 
THEATRE,    ETC.  Cost,    $75,000 

DUNSMUIR,    Siskiyou    Co.,    Cal. 
Three-story   Cla.ss   C  lodge  and  theatre 

building    (Italian   architecture). 
Owner — Dunsmuir    Lodge    of    Masons. 
Architect   —    Carl    Werner,      Santa      Fe 
Bldg.,    San    Francisco. 

Theatre  %vill  occupy  first  floor,  office 
rooms  on  second  floor  and  third  floor 
will    be    devoted    to    lodge    rooms. 

Date  of  opening  bids  has  been  post- 
poned from  March  16th  to  about  March 
30th.  Definite  date  of  opening  will  be 
given  at  a  later/  date. 

Bids  are  being  taken  for  a  general 
contract. 


YREKA.  Siskiyou  Co.,  Cal.  —  St. 
Mark's  Protestant  Episcopal  Church, 
Itev,  Blake  Hadlow,  rector,  plans  im- 
mediate construction  of  $4,000  parish 
house  with  auditorium,  includ.  heating 
system. 


SAN  GABRIEL,  L.  A.  Co.,  Cal.— J.  L. 
Mills,  118  E  Commcnwealth  Ave.,  Al- 
hambra,  on  behalf  of  Christian  church, 
has  petitioned  San  Gabriel  trustees  to 
permit  erection  of  home  for  aged  peo- 
ple on  J.  M.  Fisk  tract,  Del  Mar  Ave.. 
South  San  Gabriel.  First  unit  would 
cost    $150,000. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Plans  will  be  started  at  once  by  the 
Young  Women's  Christian  Association 
for  a  four-story  fireproof  annex,  ac- 
cording to  announcement  of  Mrs.  Will 
Chandler,  president  of  the  organization. 


SAN  MATEO,  San  Mateo  Co.,  Cal. — 
Benevolent  and  Protective  Order  of 
Elks,  San  Mateo  Lodge,  contemplates 
enlargement  of  present  lodge  home  or 
the  purchase  of  a  site  and  the  erection 
of  a  new  building.  Preliminary  plans 
for  a  new  building  have  been  submitt- 
ed by  Will  H.  Toepke,  architect,  72 
Montgomery  street.  San  Francisco.  The 
following  members  have  been  appoint- 
ed on  the  building  committee  to  work 
out  a  means  of  financing:  Hall  C.  Ross, 
chairman.  S.  H.  Dado,  secretary;  W.  H 
Toepke,  J.  L.  Debenedetti,  H.  L 
Haaker,  J.  D.  Altieri,  R.  F.  Chilcott,  D. 
P.  Flynn,  F.  P.  Simmen,  Dr.  F.  H. 
Smith.  Fred  E.  Beer,  W.  J.  Feary,  C 
H.  Bissett.  J.  J.  Sharon,  D.  Wisnom,  J. 
P.  Duffy,  Dr.  C.  L.  Morgan.  M.  A.  Poss. 
F.  W.  Birlem.  S.  Burke  Smith,  Carl 
Mueller.  Kenneth  Melrose,  O.  Grannucci, 
Asa  Hull,  S.  A.  Wisnom,  W.  H.  Sulli- 
van, J.  L.  Cook,  Lee  T.  Ross.  Charles 
Pedersen,  Alvin  Hatch,  W.  D.  Shawhan, 
Charles  A.  Cavalli,  Harry  F.  Collier, 
Ambrose  McSweeney,  H.  R.  Grantley 
and    David   Ratto. 


LONG  BEACH,  Los  Angeles  Co.,  Cal. 
—Architects  Curlett  &  Beelman,  408 
Union  Bank  Bldg.,  have  completed  plans 
for  14-story  and  basement  Class  A  club 
buildmg  at  Ocean  Blvd.  and  First  PI 
Long  Beach,  for  Pacific  Club  of  Long 
Beach.  Bids  are  being  taken  by  own- 
ers from  selected  list  of  contractors: 
separate  bids  on  general  work,  plumb- 
ing, wirir.g,  heating,  etc.,  or  work  may 
be  hgured  complete  in  one  contract. 
Dimensions,  160x260  feet;  reinforced 
concrete  construction,  terra  cotta,  art 
stone  and  pr.  br.  facing,  marble  and 
;"?.  lobby,  electric  elevators,  Turkish 
bath  and  plunge,  hardwood  trim, 
sleeping  rooms,  shower  baths,  steam 
heating.    Cost,    $900,000. 

SANTA  MONICA,  L.  A.  Co..  Cal— Win- 
ter Constr.  Co.,  2400  W  7th  St.,  Los 
Angeles,  has  started  work  for  7-story 
and  basement  class  A  reinf.  cone,  club 
at  Pico  St.  and  Ocean  Front,  Santa 
Monica,  for  Edgewater  Club,  Grosse 
Bldg.  Los  Angeles;  Lloyd  Rally,  archt., 
\\  right-Callender  Bldg.,  Los  Angeles, 
IS  completing  working  plans;  208  rms. 
with  about  50  per  cent  baths,  gymna- 
sium, swimming  pool,  clubrms.,  kitchen 
banquet    hall,    diningrm.,    etc.;    $425  000 


HOSPITALS 


SOUTHERN       CALIFORNIA— Saylor- 
t  rowley  bill,  providing  that  state  shall 
build    2    hospitals    for    narcotic    addicts. 
1    in   Southern   Cali- 


Northern ...   „ ^,..   ^^„. 

forma,  is  before  state  finance  com- 
?ln'i'>,'5>-A  Proposed  buildings  would  cost 
$100,000    each. 
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Golden  Gate  Cement 

Since  1902 
Always  the  Best        ---        Now  Better  Than  Ever 

Keeping  pace  with  the  rapid  develop- 
ment of  the  Pacific  Coast,  and  in  order 
to  better  serve  the  interests  of  the 
users  of  Golden  Gate  Cement,  we  are 
pleased  to  announce  the  opening  of  an 
additional  factory  at  Redwood  City, 
California,  undoubtedly  the  most  mod- 
ern and  complete  cement  mill  in  America 


Pacific   Portland   Cement  Co. 
Consolidated 

SAN    FRANCISCO,    CALIFORNIA 

GOLDEN  GATE  CEMENT  MILLS  EMPIRE    PLASTER    MILLS 

Redwood  City,  Calif.  Gerlach,  Nevada 

Cement,  Calif.  Plaster  City,  Calif. 


bO 


inni    <=„„      l^quipment   to   cost   ?17,000 
IXJUI.  San  Joaquin  Co.,  Cal 
:.'o-be(l   hospital. 

"ir'^f-^^f^'U  Hospital   Association. 
-Archi  ect-Dean  .%   Dean,    City   Library 
ti'agr..    Sacramento. 

cou'n%"^iofpYttf^""-"    »>--"' 

<^onn■^7•^  ^°^-^-  Sonoma  Co.,  Cal.  _ 
county  supervisors  defer  consideration 
racr°orf';,lH"'T.'=?""'y  hospital  due  tS 
ure  wfli  h  f  "  '^  possible  the  struc- 
ture   will    be   financed    early   ne.xt   year 

i^^nnnn",^  ""^T  ^,  building  costing 
»-'D(i.000    IS    contemplated. 

KUREKA,  Humb-^ldT  Co.,  Cal.— Bush 
Electric  Co.,  at  $4086  awarded  contract 
by  supervisors  to  fur.  and  install  X-ray 
apparatus  in   county   hospital 
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MARSHFIKLD,  Ore.— Archts.  Hough- 
taling  and  Dougan,  326  Stark  St.,  Port- 
land, taking  bids  for  general  contract, 
heating,  plumbing  and  electric  work 
for  nine-story  and  basement  reinforced 
concrete,  brick  and  terra  cotta  exterior 
hotel  100x100  ft.;  est.  co.st  $350,000. 

QUINCY,  Plumas  Co.,  Cal.— Quincv 
rtotel  Co.  has  been  incorporated  and 
construction  of  new  hotel  building 
is  planned.  Directors  of  the  companv 
Rn'r'  w  n  ^'"f""'*"'  J-  ^''  Stephan,  A.  H. 
i;?  •  E-  G.  Gasncr  and  Mrs.  A.  W.  Gray. 
T_he  Building  Committee  comprises  II 
?n,i  i}"'^'  T-'-  O-  Moncur,  W.  J.  Clinch 
nnn  ?>■   I'i'^'  7^*^   company   has    $34,- 

IJUII     available     for     construction.     More 
money   will    be   raised. 


HOTELS 


?T^^'^^'iV;?T,^St'''''  *-"on"-act  Awarded, 
siv    ^rFv^tc,  .^  '^°'*'-  ?3,000,000 

•      ^^,'^^'^'SCO,    SE    Cor.    California 

and  Mason  Streets. 
12-story    IS-story    tower    cla.ss    A    hotel 

and  apartment   house 
Owner — George  D.  Smith    et  al 
Architect--Weeks  &  Day  315  Monlgom- 

ery   St.,   San    Francisco. 
EtruotiiT.ll    Steel— Dyer    Brothers.     17th 

and    Kansas    St.,    San    Francisco 
Project    is    being    partially    financed 
Hy  s.   W.  Straus  Co..  San  Francisco. 

TIA  JUAXA,  Mexico — Architect  Lv- 
man  Farwell,  Laughlin  Bldg.,  has  pre- 
fl'i''f  preliminary  plans  for  a  Cla.ss  A 
hotel  building  at  Tia  Juana,  Mexic^ 
f/;  J  v^f■'■"^^  Y-  Stearns,  director  of 
First  National  Bank  of  San  Diego  and 
Henry  De  Johnny,  proprietor  of  Rich- 
lieu  Hotel,  San  Francisco.  Three-slLry 
i'^^JP'X^^'jemfoTced  concrete  con^ 
struction.      Cost,    $500,000. 

HBRMOSA  BEACH,  L.  A  Co  Cal  — 
Dr.   J    Francis  Guyton.   Bradbury  Bldg 

45xlOo"ff''lf  ■p■'"'^  P"'-<:h'''«<''3  property 
r^n}^  J  'V  Pier  Ave.  and  Strand,  Her- 
mosa  Beach,  as  site  for  3-story  class  A. 
hotel  or  apt.  bldg.  Work  will  not  be 
started  for  3   or  4  months. 


LOS  AXGELES,  Cal.  —  Sh:;stak  and 
Goldware,  613  Union  League  Bldg.,  will 
build  4-story  and  basement,  106-roonx 
class  C  hotel  bldg.  at  418  S  Burlington 
St.  for  themselves;  General  Engineer- 
mg  Co  202  Black  Bldg.,  is  preparing 
plans:  large  lobby,  billiard  room,  res- 
taurant and  kitchen,  conip.  rf.,  face 
^♦""rn^  '?"?  "?}}''  """^  >>■•'  «'o"e  trim, 
nnrt  -/^.f""'  ^""^o  *''e  "a'hs,  heating 
undecided,  cement,  hdwd.  and  tile  fls 
$l"-00(r"'    ""''''■    e'e'^'ator.    fire    escapes 


YUMA,  Ariz. — Guy  Molina  and  L  F 
leaser  have  subm.  plan  to  local  cham' 
ot  comm.  whereby  they  would  finance 
partly  through  local  subscription,  erec- 
tion of  fireproof  hotel  at  3rd  and  Main 
Sts.  to  cost  about  $250,000.  It  i.'j  under- 
stood Cham,  of  comm.  will  endorse  plan. 

ICE  &  COLD  STORAGE 
PL  J  NTS 


^  HOLTVILLE.  Imperial  Co.,  Cal — 
uay  Engineering  Corp.,  2650  Santa  Fe 
Ave.,  Los  Angeles,  has  contract  for 
one-story  reinforced  concrete  ice 
nianufacturing  plant.  60x90  feet  at 
jth  and  Walnut  streets,  Holtville.'  for 
Jmpenal  Ice  &  Dev.  Co.  G.  Stanley 
VV.lson,  architect,  Riverside.  Work  to 
fi:;""  ^'  °"<^e.  Daily  capacity,  15  to  18 
tons.  Stucco  exterior,  clay  tile  roof 
cott.    $50,000.  ■ 


POIf  ER  PLANTS 


LOS  ANGELES,  Cal.— Macdonald  and 
Driver  526  Douglas  Bldg..  have  con"r 
lor  3-story  class  C  brick  stores  and  ho- 
hLl'^'c"'-,?-,)^  ^V*?  St.  for  Curt  Rosen- 
H  li-  S.  Tilden  Norton  and  Frederick 
H.  ^\allis,  archts.,  716  S  Spring  St  •  6'i 
rms.  with  100%  baths,  lobby  and  4 
stores;  51x157  ft.,  press,  brick  and  tile 
lacing,  plate  glass,  comp.  rfg.,  nine 
cem  and  hdwd.  fls.,  tile  lobby,  comp 
baths,  gas  rads.,  aut.  storage  water 
ntr.,   cedar  trim. 

LOS  ANGELES,  Cal.  —  Boyce-Seelev 
Constr.  Co.,  411  Pac.  Finance  Bldg.,  Los 
a^'f!  -n  \*  completing  working  plans 
and  will  start  work  in  about  one  month 
tor  a  6-story  reinf.  cone,  hotel  on  Lin- 
coln   St.    near    Figueroa    St.,     for    self- 

j^^.^'"'"^  ■■"'■.  kitchen,  billiard  rm  ' 
and  240  rms.  with  about  75  per  cent 
baths:  stucco  exter.,  comp.  rfg.,  plate 
glass,  steam  htg.  sys.,  basement,  2  elec 
elevators,  pine  trim,  pine,  hdwd.  and 
cem.  fls.,  tiled  baths,  aut.  storage  water 
htr.,  ornam.  iron  wk;   $400,000 


SEATTLE.  Wash — Arch  ^tiia,-f  s 
Wheatley,  Walker  Bldg  preparing 
ClISI  l°i;or,-f  °^^  reinf o^rced^co'ncmf 
co?nt.  ^,1^"^^°  ■"=  erected  at  the  n.  w. 
corner     8th     Ave.     and    University     St  ■ 

mint*^  Co'  '^^V"""-  lyterstatr'SLe^sV-' 
T^K„  T^  ■■  Billings,  Montana,  owners- 
John    Davis   &    Co.,    Seattle,    represonta-' 


LOS  ANGELES,  Cal.-Archls.  Walker 
i:  Lisen.  1 01  Great  Republic  Life  Bldg 
are  preparing  plans  for  a  4-story  class 
(.store  and  hotel  bldg.  at  s.e.  cor.  of 
tAii  '^  •  ^.""^  ^'ormandie  Ave.  for  Karl 
iirlliott.  Dimensions,  98x150  ft.,  stores 
111  lirst  story;  loO  hotel  rooms  with  100 
per  c'ent  baths  in  upper  stories;  brick 
walls,  press,  brick  and  terra  cotta  fac- 
ing, plate  glass,  steel  beams,  comp  rfg 
pine  and  hdwd.  trim,  oak  and  pine  firs'! 
tiled  baths,   elevator,  steam  htg.;  $200,- 


.  LOS  A.NGBLES.  Cal.— Until  3  p.  m  , 
April  10,  bids  will  be  rec.  by  pub  serv 
comm.,  207  S  Broadway,  for  direct 
'"rrent  cable  testing  set;  spec.  P-349- 
4 1 -.  .fas.  P.  Vroman,  secy. 

ME.SA.    Ari2.  — Est.    cost    of    proposed 
imps,   to  city  electric  plant,  $37,000. 

°:^^h-'^^^'  <"al— As  previously  re- 
ported, bids  will  be  received  by  Geo  E 
Gross,  county  clerk,  until  April  6,  11  a' 
m  to  erect  Pathological  Laboratory, 
garage  and  power  house  for  Highland 
(county)  hospital  at  14th  Ave.  and  Val- 
lecito  Place.  Henry  H.  Meyers  arch! 
tect.    Kohl    Bldg.,    San    Francisco.       S^ee 

.se"„./;?-i,.^^':r.  ztj.  """"'"  '•"^"~' 


PLACERVILLE,  El  Dorado  Co  Cal 
—The  El  Dorado  Power  Company  has 
been  granted  by  the  federal  powe? 
commission  a  preliminary  permit  cov- 
ering the  project  at  the  China  Flats 
site  on  the  Silver  Fork  of  the  South 
Fork    of    the    American    River      in      El 

uZli°..9j'T'-^,i  '^''^  P'"°ject  contem- 
plates eventually  a  reservoir  of  25  000 
acre  teet  capacity,  with  the  develop- 
ment   of   7000    horsepower. 


PUBLIC    BUILDINGS 


lil''"tnrn^f^^;f^°'  K"",Co..  Cal.-Un- 
.Li„  i  .  ^A  ^^  ^-  ™-  '"''s  will  be  re- 
nsLlI  I''  T-  ^-  ^'"'"'-  <^"°""t>-  elerk,  to 
y  „„,  heating  system,  complete,  at 
■Stony  Creek  Retreat.  Keene,  Kern 
county.  Cert^  check  10%  payable  tS 
req.    Plans    on    file    in    office    of 


erk 


LOOK 

BUILD 

BuiLDiNc  Material  EXHIBIT! 

ilikl    I  I  '^^  77  O'FARRELL  ST-COR.  STOCKTON 

*''"**  "»y  Division  1410  Madis(.ii  .St..   Oakland.    Phone   Oakland   4320. 
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For  Maximum  Performance  and  Positive  Safety 

SPECIFY:     USE: 

TIMPIE 

HYDRATED  LIME 

A  super-product  for  white-coat  and  sand-float  finish  —  for  brick  and  tile  mortar  and  for  inducing 
plasticity  in  and  making'  water-tight  concrete. 

USED  IN  THE  HIGHEST  CLASS.  MOST  IMPORTANT  BUILDINGS  ERECTED 
IN  CALIFORNIA  IN  RECENT  YEARS 


Partial  List: 


BAY  POINTS- 
NEW   STANDARD   OIL   BUILDING 
FEDERAL   RESERVE   BANK 
'CALIFORNIA   COMMERCIAL  UNION   BLDG. 
GRANADA    THEATRE 
HOTEL    ST.    FRANCIS    ADDITION 
BERKELEY    OVAL    STADIUM 
DURANT    MOTOR    BUILDINGS 
OAKLAND  SAVINGS  BANK 
MATSON   BUILDING 
BALFOUR   BUILDING 

PACIFIC  TELEGRAPH  &  TELEPHONE   BLDG. 
WALTON  .MOORE  BUILDING 
PHYSICIANS'   BUILDING 
HILLS  BROS.  BUILDING 
STAR  MOTOR  BUILDINGS 
FABIOLA  HOSPITAL 
MERCED  COUNTRY  CLUB 

SACRAMENTO- 
CALIFORNIA  LIFE  INSURANCE  BLDG. 
NEW   HIGH   SCHOOL 


BAKERSFIELD- 


KERN    COUNTY    HOSPITAL 
OLD    PEOPLES    HOME 
.MacMAHON  BUILDING.  ETC..  ETC. 

LOS  ANGELES— 

PACIFIC  GAS  &  ELECTRIC  BLDG. 
AMBASSADOR    HOTEL    LOBBY 
STANDARD  OIL  BUILDING 
BULLOCK'S   STORE 

GOVERN.MENT   ADMINISTRATION    BLDG., 

NORTH  ISLAND.  SAN  DIEGO,  CAL. 
IDAHO  STATE  CAPITOL,  BOISE 
CONTINENTAL    NATL    BANK    BUILDING, 

SALT    LAKE    CITY 
HIGH    SCHOOLS    AT    PORTLAND    AND    SALT 

LAKE   CITY.   UTAH 
LARGE  BANK  BUILDING,  DENVER 

And  many  other  high  class  structures  throughout 
the  AVest. 


San  Francisco  Representatives: 

J.  S.    GUERIN  &  COMPANY  JAS.  E.  LENNON  LIME  &  CEMENT  CO. 

720  Folsom  Street  352  Church  Street 


RHODES  JAMIESON   COMPANY 

Oakland — Berkeley — Alameda 


OAKLAND  BUILDING  MATERIALS  CO. 

Oakland 


For  special   iiifoniiatiiiii,  booklt'l.s,  etc.,  ;iilili'es.s : 

THE  UTAH  LIME  &  STONE  CO.,  Mamfacturer. 


W.   I..   HLl.KHl'.KCK.  den.   .M-i'. 


907  CONTINENTAL  BANK  BLDG. 


SALT  LAKE  CITY,  UTAH 
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PHOENIX.  Ariz.  —  Mayor  AVhitney 
has  made  public  plan  of  city  and  coun- 
ty officials  to  erect  combined  county 
courthouse  and  city  hall  on  10-acre 
tract  n  of  Van  Buren  St.,  bet.  1st  and 
3rd  Aves.  Project  is  in  preliminary 
stage. 

H\NFORD.  Kings  Co..  Cal. — Until 
April  6,  11  A.  M.,  bias  will  De  received 
bv  E  E.  Pickerill.  county  clerk,  for 
electrical  work  in  connection  with 
Veteran's  Memorial  building;  bids  pre- 
viously received  rejected.  Swartz  & 
R viand,  architects.  RowellBldg..  Fres- 
no'. Cert,  check  10%  payable  to  Bd.  of 
Sups.  req.  Plans  on  file  in  office  ol 
clerk. 


RESIDENCES 


Contract    Awarded.  ,<,<>.,,, 

FRAT.    HOUSE.  Cost.    $28,444 

BERKELEY.     SW  Cor.   Le   Conte   &  Le 

Roy   Aves. 
Fraternity    House.  . 

Owner— Pi   Chapter,   Alpha   Chi   Omega 

House   Assn.,   Berkeley. 
Architect— William  C.   Hays,   1325  First 

National  Bank  Bldg.,  S.  F. 
Contractor    —    Walter     Sorensen,     2940 

Piedmont    Ave.,    Berkeley. 

Contract  Award'ed!         Cost,   $4000   each 

SAN^FRANCISCO.     NE   19th  A   Rivera 

Four  1-story  and  basement  frame  resi- 

Owner— it   George   Holden,   308   Crock- 

Archije?/*^—    Chfs.    F.    Strothoff,    2274 

Contra'ctor-^Wm.  L.  Terry,  90  AUston 
Way,   S.   F.       

To   be   Done   by   Days   Work 

RESIDENCES.  ^,Cost,    $4000    each 

SAN  FRANCISCO.  N.  Murray  100  and 
145  W  College  Ave  and  E  Genetern 
Way  53  and  91  N  Murray.  Four 
one-story  and  basement  frame 
residences. 

Owner— G.    W.    Morris,    101   Urbano    Dr., 

Archl'tfct— Chas.  F.  Strothoff,  2274  15th 
St.,  S.  F.        ^^___ 

Plans   Completed. 

RESIDENCE  Cost,    $9,000 

OAKLAND,  Alameda  Co.,  Cal.  Lake- 
shore    Highlands. 

Frame   and   brick   veneer  residence. 

Owner- Dr.    O.    O.    Gilbert. 

Architect— W.  E.  Schirmer,  Thayer 
Bldg..   Oakland. 

GLENDALE.  L.  A.  Co.,  Cal.— Harold 
L  Shaw.  3809  Wilshire  Blvd.,  Los  An- 
geles, has  contr.  and  desires  sub-bids 
for  7-unit  20-fam.  bungalow  court  at 
326-28  Sinclair  St.,  Glendale.  for  Allen 
Holton,  cor.  Chevy  Chase  Dr.  and  Sin- 
clair St.,  Glendale;  3-rm.  and  4-rm.  apt. 
suites;  comp.  rfs.,  tile  coping,  hdwd. 
fls  throughout,  tiled  baths  and  sinks, 
mantels,  built-in.  beds,  gas  rads.,  aut. 
water    htrs.;    $40,000. 

Contract   Awarded.  ^   ^^^ 

Residences  cost,  $3990  each 

SAN  FRANCISCO.     W  Arkansas   12d   to 

275   S  Twentieth   St. 
Seven    one-story    and    basement    frame 

Owner— r!"^F^    Cassidy,    465    California 

St.,   San   Francisco. 
Architect — None. 
Contractor— L.       H.       Stevenson,       120d 

Sanchez    St.,    San    Francisco. 


Contract   A.warded.  .„.„« 

RESIDENCES.  Cost,    $3o00   ea 

OAKLAND.       W    18th    Ave.,    20    to    125 

inc.,   S   E-21st   St. 
Four  1-story  4-room  residences, 
owner  —  T     C.    Blue,    1268    E-34th    St., 

Oakland. 
Architect— None. 
Contractor— O.    A.    Schroeder.    522    Blvd. 

Way,   Oakland. 

Contract  Awarded.  ^ 

RESIDENCES.  Cost,   $3000   each 

OAKLAND.      2126    ABC    62nd   Ave. 
Four   1-story    5-room    residences. 
Owner — W.  L.  Cleveland,  Martinez,  Cal. 
Architect — None.  ,„„„   ,,        ■ 

Contractor— H.   T.  Caskey,   5929   Mauri- 
tania St.,  Oakland. 


CONVENTION    HALL,    District    Confer- 
ence. 

ROTARY  CLUBS   of  California. 

NEVADA   AND   Hawaiian    Islands. 

FRESNO,   MARCH    19,   1925. 

SANDY  PRATT   is   here. 

JUST  AS  noisy  as  ever. 

HE  IS  a  delegate. 

FROM  PRATTCO  (Monterey  County). 

AND   PRATTROCK    (near  Folsom). 

SO  HE  tells  the  Rotarians. 

WHO  WOULD  prefer. 

LISTENING  TO  the  speeches. 

INSTEAD    OF    Sandy's    "talks." 

ON  SAND,  rock  and  gravel. 

Y'OU  SEE  the  Fresno  Bee. 

EVERYWHERE   ON    the    streets. 

AND  YOU  think. 

THAT  Y'OU  are   in   Sacramento. 

BOTH  "BEES"  look  alike. 

BOTH  FULL  of  neighborhood  news. 

NOW  HERE  in  Fresno. 

THE  GIRLS  are  "raisin." 

ALL   THEIR   skirts. 

EIGHTEEN   INCHES  from    the   ground. 

IT  LOOKS  like. 

Y'OU  ARE  at  the  "Stock  Show." 

AT  THE  State  Fair. 

SO   MANY'    beautiful    "calves." 

PASS   YOU   in   procession. 

AL   FALFA   of   Dixon   and   Woodland. 

WILL    FEED    the    "calves." 

AL  NEEDS  "chicken  feed." 

NOT   (ALFALFA)   hay. 

MARYSVILLE         ROTARIANS         have 
"peaches." 

FROM    SUTTER    County. 

THEY  WEAR  short  skirts. 

MISS  B.   COTTON   of   Oroville. 

IS  WEARING  a  white  dress. 

inches      from      the 


IN   MARYSVILLE. 

MARY   WAS  born. 

•  •     • 
IN    THE    "bed." 

OF  THE   Y'uba  River. 

•  •     • 

COLUSA  IS  "on  the  river"  also. 

•  •     • 
ANOTHER    ROTARY    baby. 

«      •      • 
MAURICE  ALBEE,   Superintendent. 

OF    SANDY'S      American      River      sand 
plant. 

IS   THE   Sacramento   delegate. 

"RED"  IS  here. 

FROM  REDDING. 

RENO  ROTARY   Club   object. 

TO  THE   "divorcing." 

•  •      • 

OF   THIS   second  district. 

OF   ROTARY   International. 
.\LTHOUGH  IT  is  the  largest. 
OF   ALL   the    districts. 
TO  KAY   of  Lodi   club. 
FAVORS   GRAPE   juice. 
AT  ALL  Rotary  luncheons. 

SANDY  PRATT,   President. 

•  •      •  • 

OF  THE  Pratt  Building  Material  Co. 
PRODUCER  OF  crushed  rock. 

WASHED  GRAVEL  and  sand. 

•  •     • 

FAVORS  SANDWICHES. 

AND  FISH    (Rockcod). 

•  •     • 

"I   THANK  you." 


AUBURN  ROTARY  Club  claims. 
THAT  THEY  have   "Auburn"  peaches. 
BETTER  THAN   "Red"    (Bluff)   ones. 
GRID  LEE    (Gridley)    is  a  baby. 
HERE   AND   growing  strong. 
AND  MARY   (ville)- claims  honor. 
BECAUSE  SANDY  Pratt's  concern. 
THE  PRATT  Building  Material  Co. 
HAS  IT'S  Yuba   River  sand   plant. 


This  California  scene  taken  on  the 
Southern  Pacific  Company's  special  train 
to  District  Conference  at  Fresno  shows 
the  "delegates  voting"  on  the  1926 
meeting  place.  Prattrock  (home  of 
Sandy  Pratt's  $250,000.00  crushed  rock 
and  washed  gravel  plant)  is  one  mile 
from  Folsom  Prison.  Prattco,  Monte- 
rev  County,  (home  of  Sandy's  Prattco 
Amber  Sand  Plant)  is  two  miles  from 
Hotel  Del  Monte.  Both  cities  are  fav- 
orites, one  has  the  "rocks"  to  entertain 
the  delegates,  the  other  has  a  (sand) 
bank. 


Saturday,   March  21,   1925 
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Plans  Complete. 

RESIDENCES  Cost.    ? — 

SAN  FRANCISCO,  East  line  of  19th  Ave 
bet.  Rivera  and  Santiago. 

Eleven  frame  and  stucco  residences,  5 
rooms  and  sun  porch,  garagre  in 
basement  at  rear,  tar  and  gravel 
roofs,   tile   baths. 

Owner  —  Schwartz  and  George,  care 
architect. 

Architect — Mel   Schwartz,    14  Montgom- 
ery   St.,   San   Francisco. 
Construction  will  be  carried  on  under 

supervision    of    owners,    who    will    call 

for  sub-bids. 


Bids    Being   Taken. 

BUILDING  Cost,   ?75,000 

SAN      FRANCISCO,      Washington      and 

Cherry  Streets. 
Two-story   and    basement    bricis    Italian 

style  architecture. 
Owner — Walter  Heller. 
Architect    — ■    Balicwell    &    Brown,    251 

Kearny  St.,  San  Francisco. 
Figures    are    being    taken    for   gener- 
al      construction,       excavating,         con- 
crete, plumbing,   electrical  and  heating. 


To    Be    Done    By    Day's    Work. 

RESIDENCES  Cost,   $4000   each 

SAN  FRANCISCO,  E  36th  Ave.  100  125 
&  225  N  Ulloa  St.,  E  36th  Ave.  125 
S  Taraval  St. 

Four  1 -story  and  basement  frame  resi- 
dences. 

Owner — Parkside  Realty  Co.  525  Crock- 
er Bldg..  San  Francisco. 

Architect — Chas.  F.  Strothoff,  2274  15th 
St..   San   Francisco. 


Contract   Awarded. 

SAN     CARLOS,     San     Mateo     Co.,     Cal. 

Municipal      Properties,       Devonshir 

Estates. 
100  frame  bungalows. 
Owner — Municipal     Properties    Co.,     605 

Market   St.,    San   Francisco. 
Architect — None. 
Contractor — National  Builders  of  Calif., 

Inc.,   400  High   St.,   Oakland. 


Contract  Awarded. 

RESIDENCE  Cost,    $10,000 

PIEDMONT,  Alameda  Co.,  Cal.  Lots 
24,  25  and  26  Resubd.  of  Portion  of 
Highland  Court. 

Two-storv  7-room  residence. 

Owner — B.  De  Lucis,  621  57th  St.,  Oak- 
land. 

Plans  by  Contractor. 

Contractor — Beckett  &  Wight,  2457 
Webster  St.,  Oakland. 


Contract   Awarded. 

RESIDENCE  Cost,  $14,663.66 

REDWOOD  CITY,   San     Mateo  Co.,  Ca!. 

Lot    22   Blk    6,    Dingee   Park. 
One    Duplex   residence    and    garage. 
Owner — J.   E.    Eusor,    Redwood   City   . 
Architect — Chas.   F.   Strothoff,   2274  15th 

St.,   San   Francisco. 
Contractor — Gus     Waller,     221     Hudson 
St.,    Redwood   City. 


Owner  Taking  Figures  —  To  Be   Done 

By  Day's  Work. 
RESIDENCE  Cost,   $25,000 

PIEDMONT,  Alameda  Co.,  Cal.,  Capitan 

St.  and  Richardson  Way. 
Two-story    and    basement      frame      and 

stucco     residence,     stucco     exterior, 

asbestos   shingle   roof. 
Owner — H.    G.    Hengen,    38    York    Drive, 

Piedmont. 
Architect — Meyer-Johnson,    742    Market 

St.,  San  Francisco. 


Phon*  Mission   1(07 

Ra«.   Phone  Mission   6228 

Fire  Protection  Products  Co 

FIRE  DOOR  EXPERTS 

Kalameln*     Copper     and     Brona« 

Doors   and    Trim 

OroAmental    Entrances 

Sheet  Metal  Work  of  E-rrrj 

Deacrlptlon 

CHAS.  SCHULTHEIS.  Mgr. 

S117-S119  TWXJIMTIETH    STREET 

near    Harrtaon    St. 

SAN    FRANCISCO,    CAL.D-. 


Plans  Being  Figured. 

RESIDENCE  Cost,  $7500 

MARYSVILLE,  Yuba  Co.,  Cal. 
Two-story   frame  and   stucco   residence. 
Owner — Dr.    Fred   Tapley,   Marysville. 
Architect — Dean    &   Dean,    City    Library 

Bldg.,    Sacramento. 
Preliminary    Plans    Being    Prepared. 
RESIDENCE  Cost,    $6000 

MARYS^■ILLE,  Yuba  Co.,  Cal. 
One-story    frame    and    stucco    residence. 
Owner — Chas.    Hexter,    Marysville,    Cal. 
Architect — Dean  Jt    Dean,    City    Library 

Bldg.,    Sacramento. 


Contract   Awarded. 

ALTERATIONS  Cost,    $20,000 

ALAMEDA,  Alameda  Co.,  Cal.,  Grand 
Ave.    and   San   Antonio    St. 

Alterations  to  two-story  frame  and 
stucco    residence. 

Owner — Harold  J.  Durney,  810  Grand 
Ave.,  Alameda. 

Architect — Sidney  B.  &  Noble  Newsom 
14   Montgomery   St.,   San  Francisco. 

Contractor — Vernon  Thorp,  1717  Ala- 
meda Ave.,  Alameda. 


Preliminary  Plans   Being  Prepared. 
RESIDENCE  Cost,    $20,000 

MARYSVILLE,    Yuba    Co.,    Cal. 
Two-story   frame  and  stucco   residence. 
Owner — Ed    Strain,    Marysville,    Cal. 
Architect — Dean    &   Dean,    City   Library 
Bldg.,    Sacramento. 


Cost,    $17,200 


Contract   Awarded. 

BUNGALOWS. 

INGLESIDE    TERRACE. 

Two  frame  and  stucco   bungalows. 

Owner — A.    Holsher,    care    architect. 

Architect  —  Walter    C.    Falch,    Hearst 

Bldg..   S.    F. 
Contractor — H.     Papenhausen,     532     3rd 

Ave.,  S.  P. 


Plans   Being  Prepared. 

RESIDENCE.  Cost,    $12,000 

FOREST  HILL,  San  Francisco  Co. 

Twostory  and  basement  hollow  tile 
residence,    tile    roofing. 

Owner — Whitney  Knowlton. 

Architect — Willis  E.  Huson,  Mill  Val- 
ley. 


Contract   Awarded. 

RESIDENCE 

OAKLAND,    Alameda    Co., 
Larkspur    Road. 

Two-story    6-room    residence    and    ga- 
rage. 

Owner — Harry  E.  Leimert,  Realty  Syn- 
dicate Bldg.,  Oakland. 

Architect — None. 

Contractor — A.    Cederborg,    1455    Excel- 
sior Ave.,   Oakland. 

Plans   Being   Prepared. 
COUNTRY  HOME.  Cost,  $250,000 

SAN  MATEO  CO.,   Woodside  Estate. 
Country   home,      Spanish-Mission      style 

architecture. 
Owner    —   Col.    Daniel    C.    Jackling,    St. 

Francis   Hotel,   S.   F. 
Architect — George     Washington     Smith, 

Santa  Barbara,  Cal. 


WOODLAND,  Yolo  Co..  Cal.— E.  L. 
Younger,  Porter  Bldg.,  has  purchased 
property  400  feet  square  in  Cemetery 
Ave.,  bet.  Main  and  Court  Sts..  and  will 
erect   series    of    bungalow   courts. 


MONOLITH 

PLASTIC     WATERPROOF      PORTLAND      CEMENT 


T^HE  widespread  use  of  MONOLITH  PLAS- 
^  TIC  WATERPROOF  PORTLAND 
CEMENT  in  the  construction  of  bridges,  dams, 
reservoirs,  swimming  pools,  basements,  tanks, 
etc. — has  proved  its  unusual  strength  and  its 
ability  to  withstand  the  inroads  of  water  and 
other  destructive  elements.  It  is  equally  well 
adapted  for  exterior  stucco  of  homes  and  other 
buildings. 

Because  MONOLITH  itself  is  waterproof,  it  re- 
quires no  special  precautions  in  transporting  and 
storing  it  in  damp  weather. 

For  Sale  by  Building  Material  Dealers 

MONOLITH    PORTLAND    CEMENT    CO. 

Plant  at  Monolith,  California 

San   Francisco   Office,    800   Claus   Spreckles   Building 

Phone  Douglas  834 


WATER-PROOF 
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March    12,   192b 

Plans   Being  Prepared. 

COTTAGE.  Cost,    J6000 

SAN   MATEO,   San   Mateo   Co. 

One-story  hollow  tile  5-room  gardner's 
cottage. 

Owner — Withheld. 

Architect — Willis  E.  Huson,  Mill  Val- 
ley, Cal. 

March    12,   1925 

Plans    Being   Prepared. 

TEA  ROOM.  Cost,   $6000 

SAN  ANSELMO,  Marin  Co. 

One-story  hollow  tile  tea  room,  slate 
roof. 

Owner — Withheld. 

Architect — Willis  E.  Huson.  Mill  Val- 
ley. 


VENICE.  L.  A.  Co..  Cal. — Lester  ij. 
Scherer,  102S  W  7th  St.,  Los  Angeles, 
has  prepared  working  plans  and  will 
take  bids  this  week  for  2-story  14-rm. 
fr.  and  stucco  res.  in  Palisades  Del 
Rey.  Venice,  for  F.  B.  Burns,  sales  mgr. 
of  Dickinson  &  Gillespie.  Shingle  rf.. 
wrought  iron,  hdwd.  trim  and  fls.,  3 
tiled  baths,  fireplaces,  unit  htg.  sys., 
aut.  water  htr. 


Contract  Awarded. 

RESIDENCES.  Cost,    $6000    each 

SAN   FRANCISO.    S.    Vallejo,    137   &    165 

E.    Steiner. 
Two   two-story   and     basement     frame 

residences. 
Owner — Mrs.    Emma    Owens.    2324   Val- 

lejo   St..   S.    F. 
Designer — J.   McNulty,   Holbrook   BIdg., 

S.  F. 
Contractor  —  J.     Prout,     515     Magellan 

Ave.,  S.  F. 


SCHOOLS 


Contract   Awarded. 

GYMNASIUM  Cost,   $300,900 

(1st  unit  of  $1,000,000  structure) 

BERKELEY,  Alameda  Co.,  Cal.,  Uni- 
versity Campus. 

Three-story  reinforced  concrete  and 
terra  cotta  women's  gymnasium 
(Mrs.   Phoebe  Hearst   Memorial). 

Owner — Regents  of  the  University  of 
California  (Donation  by  Wm.  R. 
Hearst). 

Architect  —  Bernard  R.  Maybeck  and 
Miss  Julia  Morgan,  Merchants'  Ex- 
change   Bldg.,   San    F'rancisco. 

Contractor — K.  K.  Parker  Co.,  519  Cali- 
fornia St.,  San  Francisco. 


Cost.    $15,000 


Bids  To  Be  Called. 

SCHOOL 

PORTOLA,    Plumas   Co..   Cal. 

Tw^-story    R-room    frame    school    bldg.. 

be'ng    the    first    unit    of    the    high 

school. 


Owner  —  Plumas   County   High  School 
Board. 

Architect — John   W.   Woollett   of   Wool- 
lett    &    Lamb,    Plaza    Bldg.,    Sacra- 
mento. 
Bids   will   be   advertised  about  March 

26th,    1925. 


Sub-Contracts  Awarded. 

SCHOOL  Cist,    $40,000 

OAKLAND,  Alameda  Co.,  Cal.  St.  Col- 
umbias  Parish. 

One-story    school    building. 

Owner  —  The  Roman  Catholic  Arch- 
bishop  of   San   Francisco. 

.Architect  —  John  J.  Donovan,  1916 
Broadway    St.,    Oakland. 

Contractor — J.  A.  Bryant.  1S5  Steven- 
son   St.,    Sail    Francisco. 

l!:xfUviitiiiK — L.  S.  Quimby,  2249  Fulton. 
Oakland. 

Iteinforciiig  Steel  —  W.  S.  Wetenhall, 
17th    and    Wisconsin    Sts.,    S.    F. 

Glass  &  GlJizinB— W.  P.  Fuller.  359  10th 
St..   Oakland. 

Tile — Scott    Co.,    381    11th    St.,    Oakland. 

AViiMlow  Hardnure — Unlver.«al  Window 
1916   Broadway.   Oakland. 

Sheet  Metal — Western  Furnace  &  Cor- 
nice Works,  202  Brannan  St.,  San 
Francisco. 

I,uml>er — Sunset  Lumber  Co.,  1st  and 
Oak  Sts.,  Oakland. 

Gravel.      Sand      &     Cenient  —  Oakland 
Building   Material   Co.,    5000   Broad- 
way.   Oakland. 
Contract    for    plumbing    was   awarded 

separately     by    the    architect    to    J.     E. 

O'Mara  &  Co.,   218  Clara  St.,  San  Fran- 
cisco. 


Plans   to    be    Prepared. 

SCHOOL  Cost,  $400,000 

SAN    FRANCISCO.     22nd    and    Dolores, 

(Edison   School  site). 
Reinforced    concrete    school    building. 
Owner — S.    F.    Board    of    Education. 
Architect — G.    A.    C.   Applegarth.    Sprec- 

kels    Bldg.,    S.   V. 


Bids  Being  Taken. 

SCHOOL  Cost.   $100,000 

MONTECITO,  Santa  Barbara  Co.,  Cal. 
One-story    fireproof    6-ioom    and    audi- 
torium   school      building      (Spanish 
architecture). 
Owner  —  Montecito     Grammar     School 

District. 
Architect — W.    H.   Weeks,    369    Pine    St., 
San   Francisco. 
Date   of   opening   bids      will      be      an- 
nounced  shortly. 


PALO  ALTO,  Santa  Clara  Co.,  Cal.— 
Until  March  21,  7:30  P.  M..  bids  will  be 
received  by  A.  C.  Barker,  Sect'y.,  Board 
of  Education.  549  Channing  Ave.,  to 
install  sprinkler  system  In  Addison 
School  grounds.  Plans  obtainable  from 
secretary. 


INGLEWOOD,  L.  A.  Co.,  Cal.— Walter 

Slater  Co.,  2314  Santa  Fe  Ave.,  Los  An- 
geles, was  awarded  gen.  contract  Mar. 
13  at  approx.  $33,000,  including  deduc- 
tion of  alt.  B,  omitting  certain  portions 
of  the  bldg.  and  certain  plastering 
work  from  original  bid  of  $52,060  for 
2-story  fr.  and  plas.  gymnasium  at  In- 
glewood  high  sch.  site.  All  other  bids 
were  rejected.  G.  A.  Howard.  Jr.,  820 
Story  Bldg.,  Los  Angeles,  archt.  Comp. 
rfg.,  wood  trusses,  steel  sash,  cem.  and 
maple  fls.,  pine  trim,  skylights,  htg. 
from  present  htg.  plant,  filter  system, 
reinf.  cone,  swimming  pool,  50x75  ft., 
shower  baths,  locker  rooms. 


PASADENA.  L.  A.  Co.,  Cal. — August 
Rudine.  3971  S  Normandie  Ave.,  award. 
genl.  contr.  at  $78,214  by  Los  Angeles 
bd.  educ.  March  12  for  2-story  bldg.  at 
Micheltorena  St.  school.  Ashworth  & 
Gallop,  5853  Moneta  Ave.,  award,  plbg. 
at  $5990:  Munger  &  Miinger,  174  E 
Union  St.,  Pasadena,  htg.  and  vent,  at 
$9986.  and  American  Elec.  Constr.  Co  , 
757  E  9th  St.,  elec.  wiring  at  $2860.S0. 
H.  H.  Whiteley,  archt. 


LOS  ANGELES,  Cal.— Dan  Callahan, 
Lankershim  Bldg.,  awarded  contract  at 
$110,947  for  general  work  for  87th  St. 
and  Westwood  school  bldgs;  Chas.  M. 
Hutchison,  Central  Bldg.,  archt.  Other 
contracts  were  awarded  as  follows: 
Plumbing  and  heating  to  Stoneman  and 
Walker  at  $9555  and  $11,600,  respective- 
ly: painting  to  R.  Rasmussen  at  $4340: 
and  wiring  to  American  Electric  Con- 
struction Co.  at  $4300. 


SANTA  PAULA,  Ventura  Co.,  Cal.  — 
Thos.  H.  Reed.  204  Wilshire  Bldg.,  was 
low  bidder  at  $98,749  on  genl.  contr.  for 
new  4th  St.  grammar  school  bldg.  at 
Santa  Paula,  thorne  &  Ficker.  Western 
Mutual  Life  Bldg.,  Los  Angeles,  archts. 
R.  C.  Wilson.  Santa  Paula,  assoc  archt. 
Low  bidders  on  other  contracts  were: 
Paul  B.  Johnston  on  painting  at  $4732: 
Woodill-Patterson  Co.  on  wiring  at 
$5567.  and  W.  C.  Emerick  on  plumbing 
at   $7918. 


STOCKTON.  San  Joaquin  Co..  Cal.— 
Until  April  15.  7:30  P.  M..  bids  will  be 
received  by  Ansel  S.  Williams,  clerk, 
Board  of  Education,  to  erect  auditorium 
balcony  in  high  school.  Louis  Stone, 
architect,  357  12th  St..  Oakland.  Cert 
check  10%  req.  with  bid.  Plans  on  file 
in  office  of  clerk  and  obtainable  from 
architect. 

NAPA,  Napa  Co.,  Cal. — Napa  Union 
High  School  District.  E.  E.  Crawford, 
principal  of  high  school,  plans  early 
construction  of  Mechanics'  Hall  build- 
ing on  school  grounds  to  house  auto- 
mobile, plumbing,  sheet  metal,  carpen- 
try and  machine  shop  departments; 
will  be  40  by  160  ft. 


OUR  EXHIBIT 

Is  at  your  disposal.     Bring  your  clients  in  and  let  them  select  the  brick  they  want. 
Arranged  in  panels  with  different  colored  joints,  one  can  readily  visualize  just  how 
the  completed  work  will  look  and  an  effective  comparison  assists  in  selection. 


United  Materials  Co. 


808  Sharon  Building 


Clay  Products  of  Distinction 


SAN  FRANCISCO,  CAL. 
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SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Until  April  14.  7:30  P.  M.,  bids  will  be 
received  by  W.  L.  Bachrodt.  Sect'y-. 
Board  of  Education,  for  following 
work  in  connection  with  Theodore 
Roosevelt  and  Woodrow  Wilson  Junior 
High  School  buildings.  (1)  labor  on 
painting;  (2)  electric  time  clocks;  (3) 
special  fixtures;  (4)  paint  materials. 
W.  H.  Weeks,  architect,  369  Pine  St., 
San  Francisco  and  Binder  &  Curtis, 
associated  architects,  San  Jose.  Cert, 
check  .5%  payable  to  Pres.  Bd.  of  Educ. 
req.  Plans  on  file  in  office  of  Sect'y. 
and  obtainable  from  architects.  See 
mil  for  bidN  under  oiflcial  proposal 
.section   in   this   iNsne. 


SOUTH  PASADENA,  L.  A.  Co.,  Cal.— 
J.  P.  Atkinson,  1102  Story  Bldg.,  award- 
ed general  contract  at  J113.000  for  new 
academic  bldg.  at  South  Pasadena  high 
school:  Norman  F.  Marsh,  211  Broad- 
way Centra!  Bldg.,  archt.  Contract  was 
awarded  on  original  bid  of  $128,000 
with  a  deduction  of  $15,000  for  substi- 
tuting cast  stone  for  Tufa  stone  trim. 
Other  contracts  awarded  were:  Plumb- 
ing to  South  Pasadena  Plumbing  Co.  at 
$6734;  wiring  to  H.  H.  Walker  at  $3409; 
and  painting  to  Robt.  P.  Tuttle  Co.  at 
$4695.  Bids  for  heating  were  taken  un- 
der   advisement    until    Friday    evening. 


PALOS  VERDES,  Imperial  Co.,  Cal. — 
Palos  Verdes  School  District  will  vote 
on  an  $85,000  bond  issue  April  3rd  to  be 
used  to  build  new  grammar  school 
building  near  Malaga  Cove,  Palos  Ver- 
des. Allison  and  Allison,  1405  Hiber- 
nian Bldg.,  Los  Angeles,  will  be  the 
architects. 


TURLOCK,  Stanislaus  Co.,  Cal.— Until 
April  6,  S  p.  m.,  bids  will  be  received 
by  A.  G.  Crowell,  clerk.  Turlock  Union 
High  School  District,  to  fur.  1300  audi- 
torium chairs;  bids  to  be  submitted  on 
the  following  propositions:  (1)  cost  of 
chairs  installed:  (2)  cost  of  chairs  de- 
livered at  auditorium,  Turlock.  Deliv- 
ery to  be  made  by  Aug.  20.  1925,  pay- 
ment to  be  made  about  Jan.  10,  1926. 
Cert,  check  1C%  req.  with  bid.  Further 
information  obtainable  from  clerk. 


REDLANDS,  San  Bernardino  Co.,  Cal, 
— Architect  Norman  F.  Marsh,  211 
Broadway  Central  Bldg.,  has  completed 
plans  for  ne'w  dormitory  building  at 
Redlands  for  University  of  Redlands. 
Work  will  be  done  by  day  and  sub- 
contract under  the  business  manager 
of  the  University.  Bids  are  being 
taken  on  materials  and  subcontracts. 
Three  story,  45x174  feet,  reinforced 
concrete  construction,  stucco  exterior, 
tile  roofing,  baths  and  showers,  steam 
heating.     Cost,  $125,000. 


KINGSBURG,  Fresno  Co.,  Cal.— Until 
March  26.  7  P.  M..  bids  will  be  received 
by  Chas.  Schaeffer,  Sect'y.,  Kingsburg 
Joint  Union  High  School  District,  to 
Install  heating  and  ventilating  plant  in 
high  school.  W.  D.  Coates  Jr.  Co.,  ar- 
chitects, 626  Rowell  Bldg.,  Fresno. 
Cedt.  check  10%  req.  with  bid.  Plans 
obtainable   from    architects. 


HUNTINGTON  BEACH,  Orange  Co.. 
Cal. — Huntington  Beach  school  bd.  has 
made  offer  to  Standard  Oil  Co.  for 
property  on  which  to  erect  new  high 
school.  Should  offer  be  accepted  it  is 
expected  that  bond  election  will  be 
called   to    provide   funds   for  new  bldgs. 


LOS  ANGELES,  Los  Angeles  Co..  Cal. 
— Until  9  A.  M.,  April  3,  bids  will  be 
received  by  L.  A.  Board  of  Education 
at  761  L.  A.  Chamber  of  Commerce 
Bldg..  for  two-story  building  proposed 
for  Normandie  Ave.  school,  Normandie 
Ave.,  bet.  Vernon  Ave.  and  45th  St. 
Separate  bids  on  general,  plumbing, 
painting,  heating  and  ventilating,  and 
electric  wiring.  Plans  and  specifica- 
tions on  file  at  761  L.  A.  Chamber  of 
Commerce  Bldg.  Cert,  or  cash,  check 
or  bond.  5%.  Wm.  A.  Sheldon,  secre- 
tary. Plans  by  Board  of  Education 
Architectural  Department.  Brick  con- 
struction, composition  roof,  reinforced 
concrete  corridors  and  stairs,  cement 
and  maple  floors.     Cost,   $84,000. 


acifie  tins  &  i;iectrie  Bldg. 


ANAHEIM,  Orange  Co.,  Cal.— Archi- 
tect T.  Franklin  Power,  2516  W.  7th 
St.,  Los  Angeles,  has  prepared  working 
plans  and  is  taking  bids  tor  two-story 
Class  A  building,  72x175  feet,  at  Ana- 
heim for  Female  Religious  of  the  Ordei 
of  St.  Dominick.  Bids  will  be  taken 
separately  on  general  work,  plumbing 
and  electric  wiring.  Reinforced  con- 
crete frame  and  floor  and  roof  slabs, 
brick  filler  walls,  tile  partitions,  brick 
or  stucco  facing,  composition  roofing. 
Building  is  designed  to  carry  3rd  story. 


BANKS,   STORES   &    OFFICES 


Construction    To   Start   Shortly. 
.STORES    ETC.  Cost,    $50,000 

SAN  FRANCISCO,  SW.  Cor.  Ocean  Ave. 

and   Ashton   Ave. 
Two-story  steel  and  concrete  stores  & 

lodge  rorms. 
Owner — C.    S.    Allred,    159    Liberty    St., 

San  Francisco. 
Architect — C.  H.  Jensen,  Santa  Fe  Bldg. 

San    Francisco. 
Construction  will  be  carried  on  under 
supervision   of   owner,   Mr.   Allred,    con- 
tractor. 


Contract  Awarded. 

STORE  Cost,  $16,756 

SACRAMENTO,  Sacramento  Co.,  Cal., 
S  ',i  of  Lot  5  K  L  8  9. 

Store  building. 

Owner — J.  H.  Stevens,  2531  H  St.,  Sac- 
ramento. 

Contractor — Chas.  S.  Mabrey  Co.,  227 
Oschner  Bldg.,  Sacramento. 


Sub-Contracts   Awarded. 

OFFICE    BLDG.  Approx.    $400,000 

SACRAMENTO,  Cal.,  K  Street  bet.   14th 

and   15th   Sts. 
."^ix-story    and    basement    pressed    brick 
and    terra    cotta    class    B    telephone 
office  building. 
Owenr — Pacific  Telephone  &  Telegraph 

Co.,  Head  Office,  .San  Francisco. 
Architect    —    Bliss    &    Faville,    Balboa 

Bldg.,   San  Francisco. 
Contractor   • —    Lindgren-Swinerton   Co., 

Inc.,  Standard  Oil  Bldg.,  S.  F. 
Blevntnr.<i  —  Otis    Elevator   Co.,    Forum 

Bldg.,  Sacramento. 
I'lnmhinc — Luppen    &    Hawley,    906    7th 

.St.,  Sacramento. 
Hoiitine  &   Ventilating  —  Latourrette- 
Fical  Co..  907  Front  St.,  Sacramento 
Terra  Cotta — .N.   Clark   &   Sons,   116   Na- 
te ma,  San  Francisco. 
I':.v<'avatian — Giddings  &  Whyte,   Sacra- 
mento. 
Contract    for    electrical    work    is    not 
awarded. 

In  "Reports"  of  March  16th  N  Parkin- 
son was  reported  as  being  awarded  the 
terra   cotta   contract. 


Sub-Contracts  Awarded. 

AL>DIT10N  Est.    Cost,    $50,000 

SAX  FRA.NCISCO.     No.   50   First   Street. 

."^ix-story    reinforced   concrete   addition. 

iiwner  —  Langley  &  Michaels  Co.,  50 
First  St.,  San   Francisco. 

Architect— H.  H.  Meyers,  Kohl  Bldg., 
San    Francisco. 

Contractor — Cahill  Bros.,  55  New  Mont- 
gomery St..   San   Francisco. 

Klectrieal  Work — California  Elec.  Con- 
struction Co.,  687  Mission  St.,  San 
Francisco. 

Metal  Snsh — U.  S.  Metal  Products  Co., 
330   10th  St.,  San  Francisco. 

lioofing — Mallott  &  Peterson,  2412 
Harrison    St.,    San    Francisco. 


A  AVliole  Block  on  JIai'ket  Street  Painted  unil  Decorated  by  1).  Zelinskj   k 
Sous,  Inc.,  Ifto  Grove  Street,     Phone  Market  721 


'■'■ntract    Awarded. 

I'RINTIXG    OFFICE  Cost,    $23,242 

WOODLAND.    Yolo    Co.,    Cal..    Court    St. 

Two-story  b-ick   class  C  pointing  plant 
and    office    building,    60x84. 

Owner — Woodland    "Democrat,"    Wood- 
land. 

Architect — Dean    &    Dean,    City   Library 
Bldg.,    Sacramento. 

Contractor    —    E.    L.    Younger,    Porter 
Bldg.,    Woodland. 
Ground  floor  will  be  utilized  for  the 

IJrinting  plant  and  the  floor  above  will 

be  devoted  to  o£(ice  rooms. 
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Contract    Awarded. 

STORES,    ETC.  Cost,    $21,590 

OAKLAND,  Alameda  Co.,  Cal.  NW  cor. 
4  0th    and    Broadway. 

Two-story  14  room  stores,  offices  and 
flat. 

Owner — C.  K.  Brower,  40th  and  Broad- 
way.   Oakland. 

Architect  —  McCall  &  Davis,  1404 
Franklin   St.,  Oakland. 

Contractor — M.  E.  Hopper  &  Son,  1117 
Webster    St..    Oakland. 


Construction   to     Start  —  Subs     Being 

Taken. 
STORE   BLDG.  Cost,   $33,939 

SAX    FRAXCISCO.      NW   Cor.    Pine    and 

Franklin   Sts. 
Two-story    and      basement      reinforced 

concrete   store    building. 
Owner — R.   W.   Kern. 

Architect — O'Brien  Bros.,  315  Montgom- 
ery   St.,    S.    S. 
Contractor    —    Industrial    Construction 

Co..   815   Bryant   St.,   San   Francisco. 
Gradine — Farrar    &    Carlin,    180    Jessie 

St..    S.    F. 
Reinforcing    Steel — Gunn.    Carle    &    Co., 

444    Market    St..    S.    F. 
Sub-bids    are    being    taken    for    steel 
sash,   sheet   metal,    misc.    iron,    composi- 
tion   and    tile    roofing,    electrical    work, 
plumbing,    painting    and    glazing. 


Bids   Being  Taken. 

SAN    FRANCISCO,    Capitol    and    Ocean 

Avenues. 
Two-story  frame  store  and  office  bldg. 
STORE  A  OFFICE  BLDG.     Cost,  $15,000 
Owner — A.    J.    Brannigan,    900    Valencia 

St.,    San    Francisco. 
Architect — Baumann   &  Jose,  251  Kear- 
ny   St.,    San    Francisco. 
Bids  are  being  taken  for  general  con- 
tract. 


Plans  Complete. 

STORES  ETC.  Cost,  $50,000 

SAN  FRAXCISCO,  SW.  Cor.  Ocean  Ave. 

&  Ashton  Ave. 
Two-story  steel  and  concrete  stores  and 

lodge   rooms. 
Owner — C.    S.    Allred,    159    Liberty    St., 

San  Francisco. 
Architect — C.  H.  Jensen,  Santa  Fe  Bldg. 

San  Francisco. 


Plans      Being      Completed   —   Contract 

Awarded. 
STORE    BLDG.  Cost,    $30,000 

SAN    FRAXCISCO.      E    Stockton    St.   — 

N  of  Green  St. 
One-story     and      basement      reinforced 

Concrete       store       building       (four 

stores  with  restaurant  in  basement) 
Owner — Commercial  Centre  Realty  Co., 

916   Kearny   St.,   San   Francisco. 
Architect — Wm.       L.       Schmolle,       Russ 

Bldg.,  San  Francisco. 
Contractor — Joseph   Dunn. 

Grading  is  being  done  by  Sibley 
Grading  &  Teaming  Co,  165  Landers 
St.,    San    Francisco. 


Plans  Being  Prepared. 

ADDITION  Cost,    $60,000 

SAN  FRANCISCO,  Sacramento  and  Bat- 
tery Streets. 

Two-story  reinforced  concrete  addition 
to  office  building  40x90. 

Owner — Eastman  Kodak  Co. 

Architect — Bliss  &  Faville,  Balboa  Bldg 
San   Francisco. 


Plans  To  Be  Prepared. 

BANK  BLDG.  Est.  cost,  $150,000 

HANFORD,    Kings    Co..    Cal.,     7th    and 

Irwin    Streets. 
One-story     and     mezzanine     reinforced 

concrete    bank    building    75x135    ft., 

probably  Gothic  style. 
Owner — Bank  of  Italy,  head  office,  San 

Francisco. 
Architect — H.  A.  Minton  .Bank  of  Italy 

Bldg.,    Powell    &    Market    Sts.,    San 

Francisco. 


Contract    Awarded. 

BANK   &   OF.   BLDG.  ..Cost.   $50,000 

SA.V  MATEO,  Lot  1,  Blk  S,  B  St.,  S.  M. 
Two-story  brick  bank  and  office  bldg. 
Owner — Wisnom    &    Co.,    A    and    2nd,    S. 


H. 


Weeks.  S.   F. 
Wisnom,    A   and   2nd 


M. 

Architect — W. 
Contractor — S. 

St.,    S.    M. 


OAKLAND,  Cal. — B.  F.  Schlessinger, 
heading  a  syndicate  to  take  over 
Kahn's  Department  Store  on  April  1, 
announces  four  additional  stories  will 
be  added  to  the  present  structure  at 
a    cost    of   approximately    $250,000. 


CULVER  CITY,  L.  A.  Co.,  Cal— Archts 
Roth  &  Parker,  6363  Hollywood  Blvd., 
Hollywood,  are  taking  bids  from  se- 
lected list  of  bidders  for  2-story  9- 
stores,  assembly  hall  and  16  office  bldg. 
at  cor.  Watseka  Ave.  and  Washington 
Blvd..  Cluver  City,  for  Dr.  Foster  M. 
Hull;  95x70  ft.,  brick  constr.,  press, 
brick  facing,  terra  cotta  trim,  tile  and 
comp.  rfg.,  cem.  and  hdwd.  fls.,  pine 
trim,   plate   glass;   $45,000. 

SAX  BERNARDINO,  San  Bernardino 
Co..  Cal. — It  is  reported  that  Bank  of 
Italy  is  negotiating  for  purchase  of 
property  at  n.w.  cor.  3rd  and  G  Sts.  as 
site  for  banking  quarters. 


LOS  ANGELES,  Cal.— Archt.  Richard 
D.  King,  519  Van  Nuys  Bldg.,  is  taking 
bids  for  3-story  and  basement  reinf. 
cone,  store  and  business  college  bldg. 
at  614-16  S  Figueroa  St.  for  Ruff  and 
Weaver;  2  stores  and  entrance  on  first 
floor  with  schoolrms.  above;  upper  fls. 
leased  to  Mackay  Business  College,  906- 
B  C  Main  St;  50x155  ft.,  plas.  and  stone 
facing,  comp.  rfg..  skylights,  cem.  and 
hdwd.  fls.,  gas  rads.,  pine  trim,  steel 
sash,   plate   glass,   tiled   toilets. 


SAN  DIEGO,  San  Diego  Co.,  Cal.  — 
Welch  &  Fritz  403  Bancroft  Bldg.,  have 
contr.  and  started  work  on  reinf.  cone. 
office  bldg.  at  1040-46  2nd  St.  for 
Union  Tile  &  Trust  Co.;   $90,000. 


SAN  DIEGO.  San  Diego  Co.,  Cal.  — 
Archt.  Lincoln  Rogers,  F.  R.  Stevenson, 
as.?oc.,  533  Spreckels  Bldg..  have  com- 
pleted working  plans  for  10-story  and 
basement  steel  and  reinf.  cone,  office 
bldg.  at  n.e.  cor.  11th  and  C  Sts.  for 
Medical  Arts  Bldg.  Corp.  Site  is  being 
cleared  and  contr.  will  be  let  soon. 
Brick  and  terra  cotta  facing,  comp  rfg., 
plate  glass,  marble  and  tile  work, 
steam  htg.,  3   elevators;   $800,000. 


RIVERSIDE.  Riverside  Co.  Cal.— 
Southern  Pacific  Co.  contemplates 
erecting  two-story  reinforced  concrete 
business  building  at  the  corner  of 
Eighth  and  Market  streets.  Cost, 
$100,000. 


Alhambra 
Stucco 


An   unadulterated   Portland 

Cement  Product  with  an 

unusual  workability. 

ALHAMBRA  STUCCO  CO. 

430  Eleventh  Street,  San  Francisco 
1st  and  Webster  Street,  Oakland 


THE  MODERN  MANTEL 

THE  LAST  WORD  IN  MANTELS 

We  can  positively  match  your  room  decorations. 

MADE  IN  MANY  DIFFERENT 
COLORS  AND  DESIGNS 


Handled  exclusively  by  the 

MODERN  MANTEL  CO. 

3223  BRODERICK  ST.,  SAN  FRANCISCO 

Write  for  literature.  Phone  Walnut   10807 
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SACRAMENTO,  Cal.— I.  Morris,  man- 
ager of  Senator  Theatre,  has  purchased 
property,  140x160  ft.,  at  the  n.w.  cor. 
of  17th  and  J  Sts.,  and  plans  erection 
of   modern   business   structure. 


LOS  ANGELES,  Cal. — Archts.  Curlett 
&  Beelman,  408  Union  Bank  Bldg.,  are 
preparing  plans  for  a  6-story  and  base- 
ment class  A  reint.  cone,  store  and  loft 
bldg.  on  w.  side  of  Los  Angeles  St.,  bet. 
5th  and  6th  sts.  for  the  Army  &  Navy 
Store.  Dimensions  82x130  ft.,  stucco 
exter.,  plate  glass,  steel  sash,  comp. 
rfg.,  steel  rolling  doors,  3  elevators; 
$200,000. 


LOS  ANGELES.  Cal.— Archts.  Gable  & 
Wyant,  634  S  Western  Ave.,  are  prepar- 
ing plans  for  2-story  class  C  store  and 
office  bldg.  at  n.e.  cor.  La  Brae  and 
Country  Club  Dr.  for  Wittekind  Co.;  9 
stores  and  8  offices,  brick  plaster  and 
art  stone,  tile  and  comp.  rf.,  ornam. 
iron,  hdwd.  and  cement  fls.,  copper 
store   fronts,   plate   glass;   $50,000. 


Plumbing — W.    &    J.    Bays,    3921 

Grove    St.,    Oakland    $   2,625 

Concrete    Work — Gunn    Carle    & 

Co.,    444    Market    St.,    S.    P...      2,619 
Heating  and  Ventilating  —  Bay 
Engineering   Co.,    4th    &   Jef- 
ferson   Sts.,    Oakland     4,327 

Sheet  Metal — Bay  Engineering 
Co.,     4th     &    Jefferson       Sts., 

Oakland    1,448 

Lathing  &  Plastering — William 
Makin,    104S    Excelsior   Blvd., 

Oakland     9,800 

Structural     Steel — Judson        Mfg. 

Co.,     Emeryville,     Cal 4,695 

Kxeavnting,  Masonry  and  Con- 
crete— L.  P.  Price,  5807  Ade- 
line   St.,    Oakland    24,900 

Mr.  Jorgensen  is  supervising  con- 
struction and  bids  for  other  portions 
of  the  work  'will   be  called   for  shortly. 


to    Pier    40,    on    the    waterfront    of    the 
City   and   County   of   San   Francisco. 

Complete    list    of    bids    follows: 
Clinton    Construction    Co.,      923 

Folsom    St.,    S.    F.,   awarded.. $   96,400 

M.    B.    McGowan     105,987 

Healy    Tibbits     106,300 

J.    S.    Hannah    109,773 

Schultz    Const.    Co 111,000 

A.    W.    Kitchen    &   Co 119,980 


LONG  BEACH,  L.  A.  Co.,  Cal.— Strad- 
ley,  Newton  &  Wilkie,  Markwell  Bldg. 
Annex,  Long  Beach,  have  genl.  contr. 
for  8-story  and  basement  class  A  medi- 
cal office  bldg.  "with  6  stores  and  150 
offices  at  cor.  Pine  Ave.-  and  8th  St., 
Long  Beach,  for  W.  Patton  Wilson. 
Archts.  Dedrick  &  Bobbe.  214  Laughlin 
Bldg.,  Long  Beach,  are  preparing  pre- 
liminary plans;  150x50  ft.,  reinf.  cone, 
constr.,  tapestry  brick  exter.,  art  stone 
trim,  marble  and  cem.  fls.,  steel  sash, 
tiled  toilets,  pine  trim,  2  elevators, 
vacuum  steam  heating  system,  plate 
glass;    $400,000. 


THEATRES 


Contracts  Awarded. 
THEATRE. 
OAKLAND,     Alameda 

St.  and   Park  Blvd. 
Class  A   theatre    (1000   seats). 
Owner — Golden    State    Theatre   Co. 
Architect — Mark    Jorgensen,    110    Sutter 

St.,  San  Francisco. 


LOS  ANGELES,  Cal.— L.  A.  Smith, 
Lilly-Fletcher  Bldg.,  3rd  St.  and  West- 
ern Ave.,  has  completed  working  plans 
and  is  taking  bids  for  2-story  cone,  and 
brick  bldg.  100x156  ft.,  at  128  S  Ver- 
mont Ave.  for  J.  J.  Warrick.  Theatre 
has  been  leased  to  West  Coast  Thea- 
tres, Knickerbocker  Bldg.  Auditorium 
to  seat  1500,  stores  and  offices;  cone, 
and  brick  constr.,  terra  cotta  front, 
tile  and  comp.  rf.,  wrought  iron,  plate 
glass,  marble  &  tile  work,  struc.  steel, 
vent,     sys.;    $130,000. 


SAN  DIEGO,  Cal.— Ernest  Pickering 
of  Venice  and  Santa  Monica,  has  an- 
nounced plans  for  $1,000,000  pier  at  Pa- 
cific Beach,  n.  of  Mission  Beach. 


MISCELLANEOUS  BUILDING 


Contract    Awarded. 

CONC.    BLDG.  Cost,    $17,000 

SAN    FRANCISCO.      W    9th    St.,    200    N. 

Brannan. 
One-story    and     mezz.     floor,       concrete 

building. 
Owner — W.   C.   Johnson,   92   6th  St.,  San 

Francisco. 
Engineer   and    Contractor — J.    H.    Hjul, 

12S  Russ  St.,  S.  F. 


FRESNO,  Fresno  Co.,  Cal. — Shields, 
Fisher  &  Lake,  Pacific  Southwest  Bank 
Bldg.,  Fresno,  are  taking  sub-bids  on 
all  parts  of  work,  except  excavating, 
for  reinforced  concrete  theatre  at 
Stanislaus  and  Fulton  streets  for  Mr. 
Wilson.      Cost,    $300,000. 


WHARVES  &  DOCKS 


SAN  FRANCISCO — Bids  were  opened 
March  12th,  at  2  P.  M.  in  the  office 
of  the  Board  of  State  Harbor  Commis- 
sioners, Ferry  Bldg.,  and  contract  was 
awarded  at  $96,400  to  the  Clinton  Con- 
struction Co.  for  furnishing  materials 
and    making   alterations    and    additions 


To   be   Done   by   Day's   Work. 

COMP.    &    SEPARATOR.      Cost,    $18,360 

SAN  JOSE,  Santa  Clara  Co.,  Montgom- 
ery  and  San   Augustine. 

Compressor    and    separator. 

Owner — Pac.  Gas  &EIectric  Co.,  49  E. 
San  Antonio   St.,   S.   J. 

Architect — Company   Engineer. 


RENO,  Nevada — Until  March  23rd 
bids  will  be  taken  by  Southern  Pacific 
Co.,  65  Market  St.,  San  Francisco,  to 
erect  freight  and  passenger  station; 
will  be  brick  and  concrete  construc- 
tion, 254  by  36  ft.;  main  waiting  room 
53  by  32  ft.  Cost,  approximately 
S.100,000. 

Building  will  probably  be  of  brick 
with  stucco   finish. 


MESA,    Ariz. — Est.    cost    of    proposed 
imps,  to  city  gas  plant,  $68,000. 


Building 
Hardware  Specialist 


LOCKWOOD     BUILDERS 
HARDWARE 


NAILS 
BUILDING  PAPER 
DEADENING  FELT 


Everything  in  hardware  used 
in  building  construction. 


E.  M.  HUNDLEY 

183  Stevenson  St.  Phone  Douglas  1989 


SPECIFICATIONS 


CHARLES 

■ 

PHILLIPS 

CONSULTING 
ENGINEER 

SAN  FRANCISCO 


HEATING VENTILATING 

WIRING ILLUMINATING 
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MADERA,  Madera  Co.,  Cal. — Until 
April  7.  3  P.  M.,  bids  will  be  received 
by  L.  W.  Cooper,  county  clerk,  to  fur. 
and  del.  6,000  ft.  2xl2-in.  by  22  ft.,  and 
14,000  ft.  3xl2-in.  by  20  ft..  No.  1  Com- 
mon O.  P.,  f.  o.  b.  Madera.  Further  in- 
formation obtainable  from  county 
clerk. 


LANKERSHIM,  L.  A.  Co.,  Cal.— San 
Fernando  Valley  Amusement  Co.,  E.  A. 
Wallace,  pres.,  Burbank,  announces 
work  will  start  within  90  days  on  an 
amusement  park  at  Magnolia  and  Ca- 
huenga,  Lankershim.  E.  B.  O'Donnell  is 
Lankershim  mngr.  for  company.  There 
will  be  steel  observation  tower,  swim- 
ming pool  with  lockers,  dance  hall, 
theatre  with  seating  capacity  of  1500 
and  number  of  concessions.  It  is  re- 
ported financial  arrangements  have 
been  completed. 


RIVERSIDE,  Riverside  Co.,  Cal.  — 
Idyllwild,  Inc.,  C.  L.  Emerson,  pres., 
will  start  work  about  April  1  on  imp. 
to  company's  resort  in  San  Jacinto 
mountains.  Work  will  involve  remodel- 
ing and  additions  to  the  inn.  10  new 
cottages,  swimming  pool,  10,000  ft. 
water  pipe  line,  and  4  miles  new  road. 


23, 


SAN  FRANCISCO — Until  March 
12  M.,  bids  will  be  received  by  E 
Lamb,  Sect'y.,  Park  Commission,  Pari 
uodge.  Golden  Gate  Park,  for  genera 
construction  of  marble  memoria 
bench  at  stadium  in  s.  e.  corner  o 
Golden  Gate  Park.  Plans  obtainabl 
from  M.nsten  &  Hurd,  architects,  27 
Post    St.,    San    Francisco. 


MERCED,  Merced  Co.,  Cal.  —  City 
trustees  will  erect  grandstand  in  base- 
ball grounds  at  city  park;  est.  cost 
$2000. 


FULLERTON.  Orange  Co.,  Cal.— 
Loma  Vista  Cemetery  Co.  contemplates 
building  reinf.  concr.  and  steel  mauso- 
leum in  Loma  Vista  cemetery  here. 
Exter.  would  be  finished  in  stone  and 
inter.  In  marble  and  bronze;  $100,000. 


SANTA  ROSA,  Sonoma  Co..  Cal.— The 
West  Coast  Nursery  Co.,  522  Powell  St., 
San  Francisco,  have  been  awarded  con- 
tract at  $2200  for  laying  out  gardens, 
supplying  trees,  plants  and  shrubbery 
at  Santa  Rosa  High  School  from  land- 
scaping plans  by  Walter  A.  Hoff,  522 
Powell  Street. 

The  same  company  has  been  award- 
ed contract  on  cost  plus  basis  for 
landscaping  grounds  at  the  Durham 
High   School   site,    Chico. 

A.  Marks,  owner  of  "Alpine  Villa"  in 
the  Santa  Cruz  mountains  is  having 
the  W^est  Coast  Nursery  Co.  do  con- 
siderable creek  work,  bridges,  rustic 
pergolas,  summer  houses,  etc.,  on  cost 
plus  basis,  probably  costing  in  the 
neighborhood   of   $3500. 


BUSINESS    OPPORTUNITIES 


SAN  FRANCISCO— Further  informa- 
tion regarding  these  opportunities  may 
be  obtained  from  the  office  of  Larsen 
Advance  Construction  Reports,  818 
Mission  Street,  San  Francisco,  either 
by  phone,  letter,  or  personal  call.  Re- 
quests for  additional  information 
should  be  made  to  the  Business  Oppor- 
tunities Department.  Such  requests 
must  be  accompanied  by  the  Index 
Number   of   each   opportunity. 

8990 — Mexico  City,  Mexico.  Business 
man  desires  to  receive  catalogs  and 
prices  for  a  can  manufacturing  ma- 
chine, with  a  capacity  for  100  to  500 
cans   per   day. 

8994 — Manzanillo,  Mexico.  Exporter 
of  hardwoods,  desires  to  correspond 
with  San  Francisco  firms  which  could 
ters  for  one  year,  desires  to  secure  sev- 
eral lines  on  a  commission  basis  to 
handle. 

8997 — Sydney,  Australia.  Merchants 
desire  to  purchase  raw  colors  from  San 
Francisco  paint  manufacturers  and  ob- 
tain the  representation  for  such  paint 
products  in  the  Sydney  district.  Cata- 
logs, price  lists  and  full  information 
are  requested. 


8999 — Mexico  City,  Mexico.  Firm  said 
to  control  a  deposit  of  six  million  cubic 
feet  of  fine  onyz  desires  to  communi- 
cate with  San  Francisco  companies 
which    could    use    this    stone. 

9002 — Brussels,  Belgium.  Producer  of 
granite  desires  to  appoint  a  represen- 
tative in  San  Francisco  to  introduce 
his  material  to  California  construction 
companies. 

9007 — San  Francisco,  Cal.  A  man  who 
has  been  representing  American  firms 
in  all  parts  of  the  Orient  and  Australia 
for  the  last  fourteen  years,  is  in  San 
Francisco  seeking  new  connections.  He 
is  well  acquainted  with  business  con- 
ditions in  China,  Japan,  the  Philippines, 
Malaysia,  Slam.  Dutch  East  Indies  and 
Australia,  speaks  many  Oriental  lan- 
guages, including  Chinese,  and  carries 
high  class  credentials. 

D-14S9 — Dayton,  Ohio.  Manufacturer 
of  steel  spoke  wheel  for  automobiles 
desire  high  grade  man  or  established 
sales  company  to  take  complete  charge 
of  sales  p-omotion  and  distribution 
work  on  Pacific  Coast, 
develop  a  market  in  these  lines. 
8996 — San  Francisco,  Cal.  Gentleman 
leaving  on  March  24  for  Melbourne, 
Australia,  which   will   be   his   headquar- 
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Manufactured  by  the 

CALIFORNIA    STUCCO 
PRODUCTS  CO. 

340  Dore  Street  1503  So,  Alameda  St. 

San  Francisco  Los  Angeles,  Cal. 

Phone  Market  424  Phone  21416 
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F.  C.  Price  F.  E.  Teltz  L.  H.  Price 

Waterhouse-Wilcox  Co. 

PRICE-TELTZ  CO.  Associated 

Building  Specialties 

We  represent  and  handle  standard  materials  manufac- 
tured by  nationally   recognized    concerns. 


ROLLING  STEEL  DOORS 

FREIGHT  ELEVATOR  DOORS 

HOLLOW  METAL  DOORS,  WINDOWS,  TRIM 

STEEL  TOILET  AND  OFFICE  PARTITIONS 

STEEL  WINDOWS,  CASEMENT,  DOUBLE  HUNG 
REVOLVING  VESTIBULE  DOORS 

MAIL  CHUTES  AND  BOXES 

SAFETY  STAIR  TREADS  AND  BRASS  NOSINGS 
SIDEWALK  LIGHT  CONSTRUCTION 

CONCRETE  INSERTS  AND  HARDENER 

COAL  CHUTES,  FIREPLACE  DAMPERS 

WARM  AIR  FURNACES  (Pipe  or  Pipeless) 

JOIST  HANGERS,  POST  CAPS,  BASES 

WALL  BOARD,  PLASTER  BOARD 

AUTOMATIC  REFRIGERATING  MACHINES 

ROTARY  ROOF  VENTILATORS 

PUTTYLESS  SKYLIGHT  BARS 

GARAGE  DOOR  HARDWARE 

WATERTITE  SCUPPERS  VENTILATED  GRATINGS 


OFFICES  AND  SHOWROOMS: 

523  Market  Street  San  Francisco 

Telephone  Sutter  1938 
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Official    Proposals 


NOTICE    TO    CONTRACTORS 


(San  Jose,  C«lif.) 


Notice  is  hereby  given  that  sealed 
bids  will  be  received  and  opened  by 
the  Board  of  Education  ot  the  City  of 
San  Jose,  Santa  Clara  County,  State  of 
California,  in  the  otlice  of  the  Board  ot 
Education,  High  School  Building,  .San 
Jose,  California,  up  to  7:30  P.  M.  on  llie 
14tli  day  ol  April,  1925,  for  the  follow- 
ing work  in  connection  with  the 
Theodore  Roosevelt  and  Woodrovv  Wil- 
son Junior  High  School  buildings,  ac 
cording  to  plans  and  specifications  pre- 
pared for  the  same  by  \V.  H.  Weeks, 
Architects,  369  Pine  street,  San  Fran- 
cisco, or  at  the  office  of  Binder  &  Curtis, 
Associated  Architects,  San  Jose,    Jalif. 

Labor  of  Painting. 

Electric  Time   Clocks. 

Special  Fi.xtures. 

Paint   Materials. 

All  bids  should  be  presented  on  bid 
forms    furnished   by    the   architects. 

Each  bid  must  be  accompanied  by  a 
certified  check  on  a  responsible  Cali- 
fornia bank  in  a  sum  not  less  than  five 
per  cent  (5%)  of  the  amount  bid.  made 
payable  to  the  President  of  the  Board 
of  Education  of  the  City  of  San  Jose, 
for  the  purpose  stated  in  the  specifica- 
tions. 

Each  bid  must  be  delivered  in  a 
sealed  envelope  and  addressed  to  W. 
L.  Bachrodt,  Secretary  of  the  Board  of 
Education. 

The  Board  reserves  the  right  to  re- 
ject any  and  all   bids. 

^V.   L,.   BACHRODT, 
Secretary   Board    of   Education,    City    of 
San    Jose,    California. 

Dated  March    12,   1925. 


NOTICE    TO    CONTRACTORS 


(Grimes    Section,   Austin-East    National 
Forest    Highway) 


Sealed  proposals  for  constructing 
the  above-named  National  Forest 
Highway,  located  adjacent  to  the 
Toiyabe  National  Forest.  Lander 
County,  State  of  Nevada,  will  be  re- 
ceived by  the  District  Engineer,  Bureau 
of  Public  Roads,  U.  S.  Department  of 
Agriculture,  at  400  Bay  Building,  9 
Main  St.,  San  Francisco,  California, 
until  10  o'cloclv  A.  M.  on  the  15th  day 
of  April,  1925,  at  which  time  and  place 
they  will  be   publicly  opened  and   read. 


A  call  for  bid*  published  In 
thlB  section  Indicates  that  bids 
are  desl.-ed  from  other  than  local 
bidders  Maximum  competition 
Is  desired,  and  this  Is  assured 
through  BUILDING  AND  ENGI- 
NEERING NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
public    work. 

Ratei  10  cents  per  line,  per 
insertion. 

All  official  calls  for  bids  of 
the  California  State  Highway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished  In    this   seotlon. 


The  right  is  reserved  to  reject  any  and 
all  bids  and  none  will  be  considered 
except  those  from  contractors  ascer- 
tained, to  be  experienced  and  re- 
sponsible. 

The  project  begins  28  miles  east  of 
Austin  and  ends  1  i-i  miles  west  of  the 
Eureka  County  line  and  is  5.75  miles 
in  length.  The  principal  items  of  work 
are   approximately    as    follows: 

Excavation,  unclassified,  26,283  cu. 
yds. 

Class  *'B"  Concrete.   55  cu.   yds. 

Corrugated  Metal  Pipe,    468   lin.  ft. 

Crushed  Gravel  Surfacing,  7.628  ca 
yds. 

Construction  shall  be  started  v/ithin 
fifteen  days  after  notice,  of  award  of 
contract  has  been  given  to  the  Con- 
tractor by  the  District  Engineer,  and 
shall  be  completed  within  one  hundred 
(100)  weather  working  days  after  said 
notice   of  award  is   given. 

The  contract  form,  maps,  plans  and 
specifications  may  be  examined  by  re- 
sponsible contractors  at  the  following 
addresses: 

District  Engineer,  400  Bay  Bidg.,  9 
Main  St.,  San  Francisco,  Calif. 

District  Engineer,  Bureau  of  Public 
Roads,  Keisel  Bldg.,  Ogden,  Utah. 

Nevada  State  Highway  Department, 
Carson   City,   Nevada. 

Forest  Supervisor,  Austin,  Nevada. 

The  Bureau  has  available  for  loan 
to  contractors  on  a  rental  basis,  equip- 


ment at  Government  Island.  Oakland, 
Calif.,  as  listed  in  the  specifications. 
Bidder  will  state  in  his  bid  the  Govern- 
ment equipment  that  he  will  use  dur- 
ing construction  and  minimum  time  re- 
quired. The  estimated  rentals  will  be 
taken  into  consideration  and  award 
will  be  made  on  the  bid  to  the  best 
advantage  of  the  Government.  Corru- 
gated metal  pipe  will  be  furnished  by 
the  Government  at  Austin,  Nevada. 

Plans  and  specifications  will  be  fur- 
nished contractors  who  contemplate 
bidding,  on  a  showing  of  financial 
ability  and  experience  and  upon  de- 
posit of  a  check  for  $10.00  payable  to 
the  Secretary  of  Agriculture  of  the 
United  States.  Check  will  be  held 
pending  the  return  of  plans  and  speci- 
fications. 

All  proposals  must  be  made  on  forms 
furnished  by  the  District  Engineer, 
Bureau  of  Public  Roads,  and  in  ac- 
cordance with  the  instructions  forming 
a  part  of  the  specifications  above  re- 
ferred  to. 

March    14,    1925. 

C.  H.  SWEETSER,  District  Engineer. 


NOTICE    TO    C0XTRAC:T0RS 


(C^ty   of   Tracy) 

Bids  will  be  received  at  the  office  ot 
the  City  Clerk  of  the  City  of  Tracy 
until  8  P.  M.,  of  the  second  day  of 
April,    1925,    for    the    following,    to-wit: 

Item  No.  1.  For  the  furnishing  of 
300  feet  of  6  inch  vitrified  or  concrete 
sewer  pipe,  Six  (6)  vitrified  or  con- 
crete wyes  with  lugs,  1200  feet,  4  inch 
double-dipped  threaded  standard 

wrought-iron  pipe,  random  lengths. 
One  (1)  Caulking  Tee.  One  (1)  Stand- 
ard threaded  Tee,  One  (1)  Standard 
threaded  Cross,  Two  (2)  Standard 
threaded  plugs.  One  (1)  standard 
threaded  Ell,  One  (1)  Standard  4  inch 
wharf  hydrant. 

Item  No.  2.  Furnishing  and  install- 
ing the  above  sewer  line  to  be  con- 
structed from  the  present  manhole  on 
South  C  Street  extending  southerly 
from  the  Center  Line  of  First  Street  to 
the  center  line  of  South  Street,  a  dis- 
tance of  310  feet.  The  Water  Line  to 
be  extended  north  along  Bessie  Avenue 
from  the  present  4  inch  main,  on  High- 
land Avenue,  under  and  across  the 
West  Side  Irrigation  District  Canal, 
to  the  center  of  Eaton  Avenue,  running 
thence    East   to   Wall   Street.      The  Fire 


MT.  DIABLO  CEMENT 

Awarded  Gold  Medal  P.  P.  I.  E. 

Co\vell  Santa  Cruz  Lime 

ALWAYS   USED   WHERE  QUALITY   COUNTS 

HENRY  COWELL  LIME  AND  CEMENT  CO. 

2  MARKET  STREET,  SAN  FRANCISCO,  CAL. 


OAKLAND 


SACRAMENTO 


Branches : 
SAN  JOSE 


SANTA  CRUZ 


PORTLAND 
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GUILFOY  CORNICE  WORKS 


GENERAL     SHEET 


AVETAL     WORPe 


SHEET  METAL  CORN'ICES 
\  f  \  riLATED  SKYLIGHTS 
ENFKANCE     MARQUISE 


O trice  &  Works 


1234  yfoward  St 

TtltpkoBc   MARKET   5tl 

SAN  FRANCISCO 


jYear  3  th. 


Don't  select  a  ventilator  which  is  merely  a  hole  in  the 
roof,  as  such  a  ventilator  depends  altogether  on  the  temper- 
ature conditions  for  its  action.  In  other  words,  when  the 
temperature  within  the  structure  is  equal  or  below  that  of 
the  outside  air,  there  is  no  flow  of  air  up  and  out. 

The  true  cost  of  a  ventilator  is  the  cubic  feet  of  air  han- 
dled during  its  ic/iole  life  divided  by  the  first  cost.  Keep 
this  firmly  in  mind  and  select  ventilators  which  are  un- 
deniably  I'tiilt  to   endure. 

PACIFIC  SYPHON  VENTILATOR  does  the  work  of 
three   others.      Save   this  cost. 

The  correct  syphon  is  the  most  powerful  pullinK  force 
known  to  gravity  science.  It  not  only  exhausts,  it  terrifically 
pulls. 

The  syphons  harness  the  most  delicate  air  currents,  com- 
pressing and  compelling  them  to  co-act  in  mightily  increas- 
ing the  upward  movement  of  air  through  the  ventilator,  and 
conset|uently   increasing   the   pull. 

The  ventilator  is  in  one  piece  and  stationary — no  mechan- 
ism, nothing  revolving  or  rotating — always  silently  doing  its 
work.  Nothing  to  wear  out.  No  cost  or  maintenance.  A 
rotary  ventilator  requires  a  certain  amount  of  wind  energy 
to  swing  it  around  before  it  gets  ready  to  ventilate.  The 
PACIFIC  SYPHON  VENTILATOR  uses  this  same  wind 
energy  to  ventilate. 

GREATER  RESULTS  WITH 
LESS  COST 

PACIFIC  SYPHON  VENTILATORS  are  far  cheaper 
than  other  makes,  since  less  than  half  the  number  or  size 
are  required  to  exhaust  the  same  amount  of  air.     Even  then 


the  inferior  types,  with  their  larger  number  or  greater  size, 
will  not  give  results  equal  to  the  PACIFIC  SYPHON  VEN- 
TILATOR  when   the  outside  air  currents  are   low. 

This  saving  in  the  number  or  size  of  ventilators  involves 
an   added   saving  in   installation. 

And  so,  while  the  initial  cost  of  the  PACIFIC  SYPHON 
VENTILATOR  may  be  higher  than  some  others  from  a 
diameter  standpoint,  this  is  much  more  than  offset  by  its 
surpassing  exhaust. 

NET  PRICES 
PACIFIC  SYPHON  VENTILATOR 

(GALVANIZED) 


Trade  Mark  Registe 


U.  S.  Patent  Offlc 


Diameter 

Area 

of  Neck 

Square 

Gauge 

Damper 

Price 

Inches 

Inches 

8 

50 

24 

2.110 

12.00 

10 

79 

3.70 

14.00 

12 

113 

4.40 

16.00 

14 

154 

5.00 

18.00 

16 

201 

5.60 

22.00 

18 

254 

6.00 

26.00 

20 

314 

22 

6.1)0 

32.00 

22 

380 

7.50 

38.00 

24 

452 

8.40 

44.00 

26 

531 

11.40 

52.00 

F.   O.    B.   .S.\N  FHAXCISCO 

Complete  stock  on  hand. 

Prices   on   sizes   not   shown   above   on   application, 
prices  do  not  include  bases. 

WRITE  FOR  DISCOUNT 
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Hydrant  to  be  cut  in  said  line  at  point 
indicated  by   the  City  Engineer. 

All  the  above  worli  to  be  done  In  a 
good  and  worlimanlike  manner  and  to 
the  grade  set  by  the  City  Engineer 
and  subject  to  his  approval.  The  ac- 
ceptance of  work  to  be  made  by  the 
Board   of   City  Trustees. 

The  Board  reserves  the  right  to  in- 
crease or  decrease  amounts  o(  material 
or  work   and  to   reject   any   or  all   bids. 

Date:   This   12th  day   of  March,   1925. 
GEO.  L.   FRERICHS, 
Clerk  of  the  City  of  Tracy. 


NOTICE    TO    CONTRACTORS 


fled  to  by  some  responsible  bank  and 
made  payable  to  GEO.  E.  GROSS,  Clerk 
of  the  Board,  to  be  forfeited  to  the 
County  of  Alameda  as  agreed  and  liqui- 
dated damages  should  the  party  or  par- 
ties to  whom  the  contract  shall  be 
awarded  fall  to  enter  into  the  contract 
after  the  award  or  to  give  the  bond 
required  by  the  Board  fur  the  faithful 
performance  of  the  contract. 

The   Board   reserves   the   right   to   re- 
ject any  and  all   bids. 

(SEAL)  GEO.    E.    GROSS, 

Clerk    of    the    Board   of   Supervisors   of 

the  County   of  Alameda. 

Dated:  March  9th,  1925. 


(Alainedn   County) 


Office  of  the  Clerk  of  the  Board  of 
Supervisors,  Alameda  County,  Cali- 
fornia. 

Sealed  bids  will  be  received  by  the 
Clerk  of  the  Board  of  Supervisors  of 
Alameda  County,  at  his  office,  until 
Monday,  April  0th,  1»25,  at  11  o'clock 
A.  M.  (the  day  when  said  bids  will  be 
opened  and  the  contract  awarded)  for 
the  erection  and  completion  of  a 
Pathological  Laboratory,  Garage  and 
Power  House  for  Highland  Hospital  of 
Alameda  County,  at  Fourteenth  Ave- 
nue, Vallecito  Place  and  East  Thirty- 
first    Street,    Oaklanfl,    California. 

Complete  plans  and  specifications 
for  said  work  are  on  file  in  the  office 
of  the  County  Clerk  in  the  Hall  of 
Records  Building,  City  of  Oakland, 
California,  where  copies  may  be  ob- 
tained by  depositing  with  the  County 
Clerk  the  sum  of  Fifty  Dollars  (J50.00). 
Contractors  will  be  restricted  as  to 
the  length  of  time  they  may  retain 
these  plans  and  specifications  to  ten 
(10)  days. 

Contractors  failing  to  return  said 
plans  and  specifications  within  said 
time  limit  will  forfeit  their  deposit  to 
the  County  of  Alameda.  The  entire 
amount  of  the  deposit  will  be  returned 
to  contractors  returning  said  plans  and 
specifications  in  good  condition  within 
said  time  limit. 

Each  bid  must  be  accompanied  by  a 
check  for  at  least  ten  per  cent  of  the 
amount   of   the   bid,   or   proposal,   certi- 


NOTICE    TO    COiVTRACTOnS 


in  30  days  after  opening  of  bids.  Bids 
must  be  on  proposal  form  of  Highway 
Department  and  must  be  accompanied 
by  a  certified  check  in  the  amount  of 
5    per   cent   of    bid. 

Each  bidder  must  accompany  his  bid 
with  certificate  from  a  surety  company, 
duly  authorized  to  do  business  in 
-Nevada,  stating  that  such  surety  com- 
pany will  provide  said  bidder  with  a 
bond  in  such  sum  as  is  required  In 
and  in  accordance  with  the  provisions 
of  said  specifications,  conditioned  tor 
faithful  performance  of  the  contract 
and  specifications. 

Right  is  reserved  to  reject  any  or  all 
bids. 

GEO,   W.   BORDEN, 
State   Highway    Engineer, 

Carson    City,    Nevada. 
(March     14-17-19-21-23-24-25)     (tt) 


and      Humboldt    Counties 
Nevada    State) 


NOTICE   TO    CONTRACTORS 


Sealed  proposals  will  be  received  by 
the  undersigned  on  April  1,  1925,  for 
constructing  portion  of  the  State  High- 
way System  in  Churchill  and  Humboldt 
Counties  as  follows: 

(1)  Bids  received  until  and  opened 
at  li30  P.  M.,  for  constructing  a  rail- 
road undergrade  structure  of  concrete 
in     Winnemucca,    Humboldt    County. 

(2)  Bids  received  until  and  opened 
at  2:30  P,  M.,  for  grading,  construc- 
tion of  culverts  and  placing  a  gravel 
surface  between  Westgate  ami  East- 
gate,  in  Churchill  County. 

nans  may  be  examined  .anl  form  of 
proposal,  contract  and  specifications 
secured  in  the  office  of  the  under- 
signed; may  be  e.Kamined  also  in  the 
division  offices  at  Elko,  Reno  and  Las 
Vegas  and  the  district  office  of  the 
Bureau  of  Public  Roads,  Bay  Building, 
,Sun  Francisco;  also  copy  of  underpass 
plans  may  be  examined  in  the  county 
clerk's  offices  at  Winnemucca  and 
copy  of  Churchill  County  proposed  con- 
struction may  be  examined  in  the 
county  clerk's  office  at  Fallon.  For 
each  copy  of  plans  undersigned  re- 
quires a  deposit  ot  fifteen  dollars 
(iflS.OO),  which  will  be  refunded  upon 
return  ot  plans  in  good  condition  with- 


Auxtin-AVest   Notional  Koreat   Highway 


Sealed  proposals  for  constructing  the 
above-named  National  Forest  High- 
way, located  partly  within  the  Tiii^-ahe 
National  Forest,  Lander  County,  State 
of  Nevada,  will  be  received  by  me  uis- 
trict  Engineer,  Bureau  of  Public  Roads. 
U.  S.  Department  of  Agriculture,  at  400 
Bay  Building,  9  Main  St.,  San  Fran- 
cisco, California,  until  10  o'clock  A.  M. 
on  the  15th  day  of  April,  19Z5,  at  which 
time  and  place  they  will  be  publicly 
opened  and  read.  The  right  is  reserved 
to  reject  any  and  all  bids  and  none  will 
l)e  considered  except  those  from  con- 
tractors ascertained  to  be  experienced 
and    responsible. 

The  project  ends  about  a  mile  west 
of  Austin,  Nevada,  and  consists  of  two 
(2)  miles  of  grading  and  structures 
and  19.46  miles  of  crushed  gravel  sur- 
facing. The  principal  items  of  work 
are   approximately   as   follows: 

Excavation,  unclassified,  10,183  cu. 
yds. 

Class   "A"  Concrete,    31   cu.  yds. 

Class  "B"   Cloncrete,   9   cu.   yds. 

Reinforcing  Steel,  2,618  lbs. 

Corr.    Metal    Pipe,    160    lin.    ft. 

Crushed  Gravel  Surfacing,  23,379  cu. 
yds. 


West  Coast  Nursery  Company 

Landscape  Engineers 


and 


Nurserymen 


Office— 526  POWELL  ST.,  SAN  FRANCISCO 


Nursery— PALO  ALTO 


"We  produce  garden  effects  as  visualized  by  architect 

and  client" 


WALTER  A.  HOFF 

Consulting  Landscape  Engineer 


H.  J.  SCHERER 

Nursery  Manager 
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Construction  shall  be  started  within 
fifteen  days  after  notice  of  award  of 
contract  has  been  given  to  the  Con- 
tractor by  the  District  Engineer.  The 
work  shall  be  completed  within  one 
hundred  fifty  (150)  weather  working 
days  after  said  notice  of  award  of  con- 
tract is  given. 

The  contract  form,  maps,  plans  and 
specifications  may  be  examined  by  re- 
sponsible  contractors  at   the   following 

400  Bay  B  dg.,  9  Main  St.,  San  Fran- 
cisco,  Calif. 

Forest  Supervisor,  Austin,  Nevada. 

Slate  Highway  Engineer,  Carson  City, 
Nevada. 

District  Engineer,  Bureau  of  Public 
Roads,    Keisel  Bldg.,   Ogden,   Utah. 

The  Bureau  has  available  for  loan 
to  conti-actors  on  a  rental  basis,  equip- 
ment at  Government  Island,  Oakland. 
California,  as  listed  in  the  specifica- 
tions. Bidder  will  state  in  his  bid  the 
Government  equipment  that  he  will 
use  during  construction  and  minimum 
time  required.  The  estimated  rentals 
will  be  taken  into  consideration  and 
award  will  be  made  on  the  bid  to  the 
best  advantage  of  the  Government. 
Corrugated  metal  pipe  will  be  fur- 
nished by  the  Government,  at  Austin, 
Nevada. 

Plans  and  specifications  will  be  fur- 
nished contractors  who  contemplate 
bidding,  on  a  showing  of  financial 
ability  and  experience  and  upon  de- 
posit of  a  check  for  $10.00  payable  to 
the  Secretary  of  Agriculture  of  the 
United  States.  Check  will  be  held 
pending  the  return  of  plans  and  speci- 
fications. 

All  proposals  must  be  made  on  forms 
furnished  by  the  District  Engineer, 
Bureau  of  Public  Roads,  and  in  ac- 
cordance with  the  instructions  forming 
a  part  of  the  specifications  above  re- 
IVrred    to. 

March   14,   1925. 

C.  H.  SWEETSER,   District  Engineer. 

* 

NOTICE   TO    CONTRACTORS 

(Yo.seiiii«e     Natiniial     Park     Roads) 

DEPAUTMEXT  OP  INTERIOR  NA- 
TIONAL PARK  Service,  Washington, 
D.  C.  March  6,  1925.  Bids  will  be 
opened     by    George    E.    Goodwin,    chief 


civil  engineer  National  Park  Service,  in 
the  office  of  the  superintendent,  To- 
semite  National  Park,  atYosemite,  Cal- 
ifornia, at  li  o'clock  P.,  M.,  April  10, 
1925,  for  the  refinishing  and  paving  of 
about  "%  miles  of  the  El  Portal  road 
and  13  miles  of  the  Valley  roads  in 
Yosemite  National  Park.  Contracts  will 
be  entered  into  for  J200.000  or  less 
worth  of  work  to  be  done  under  funds 
now  available  and  $300,000  or  more 
worth  of  work  to  be  done  under  Con- 
gressional authorization  for  obligations 
to  be  incurred  and  paid  for  under  future 
Congressional  appropriation.  Instruc- 
tions to  bidders,  proposal  blank  forms, 
specifications  and  drawings  can  be  ob- 
tained from  the  office  of  the  chief  civil 
engineer,  811  Couch  Building,  Portland, 
Oregon,  upon  personal  or  written  ap- 
plication and  the  deposit  of  $5,  which 
sum  will  be  refunded  upon  return  of  all 
papers  in  good  condition  on  or  before 
the  opening  of  the  bids.  Specifications 
and  drawings  can  also  be  seen  at  the 
National  Park  Service,  Washington,  D. 
C,  at  otfice  of  the  superintendent, 
Yosemite  National  Park,  Yosemite, 
California,  at  the  Chamber  of  Commerce 
of  San  Francisco,  Los  Angeles,  Fresno, 
Merced,  Stockton  and  Sacramento,  and 
at  the  office  of  the  general  contractors 
of  San  Francisco,  California,  and  the 
Associated  General  Contractors  of  Los 
Angeles,    California. 

STEPHEN   T.    MATHER,   Director. 


STATE     OP     CALIFORNIA 


CALIFORNIA   HIGHWAY  COMMISSION 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Highway  Coiiiniission,  515  Forum 
Bnilding,  Sacramento,  Cal.,  until  2 
o'clock  P.  M.  on  April  IS,  1025,  at 
which  time  they  will  be  publicly 
opened  and  read,  for  construction,  in 
accordance  with  the  specifications 
therefor,  to  which  special  reference  is 
made,  of  portions  of  State  Highway,  as 
follows: 

Santa  Barbara  County,  between  Or- 
tega Hill  and  Santa  Barbara  (V-S-B-2- 
.1),  about  one  and  nine-tenths  (1.9) 
miles  in  length,  to  be  paved  with  Port- 
land cement  concrete  and  surfaced  with 
asphalt  concrete. 


Los  Angeles  County,  a  reinforced 
concrete  girder  bridge,  having  a  40- 
foot  roadway  and  two  6-foot  sidewalks, 
across  San  Gabriel  River,  near  Whit- 
tier  (VII-L.A.-2-D),  consisting  of  eight 
54 -foot  spans  on   concrete  piers. 

Orange  County,  a  bridge  180  feet  long 
and  30  feet  wide  across  San  Juan 
Creek  near  San  .luan  Capistrano  (VII- 
Ora-2-A),  consisting  of  three  46-foot 
and  two  21-foot  reinforced  concrete 
spans  on  concrete  piers  and  pile  bents. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said  of- 
fice and  they  may  be  seen  at  the  offices 
of  the  Division  Engineers  at  Los  An- 
geles and  San  Frencisco.and  at  tjie 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineer's  offices  are  lo- 
cated at  Willits,  Redding,  Sacramento. 
San  Francisco,  San  Luis  Obispo,  Fres- 
no, Los  Angeles,  San  Bernardino  and 
Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity  of 
work  to  be  done,  with  a  representative 
of  the  Commission.  It  is  requested 
that  arrangements  for  joint  field  in- 
spection be  made  as  far  in  advance  as 
possible.  Detailed  information  con- 
cerning the  proposed  work  may  be  ob- 
tained  from   the  Division  office. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by 
the  Commission.  The  special  attention 
of  prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  di- 
rections as  to  bidding,  quantities  of 
work   to   be   done,   etc. 

The   California  Highway  Commission 
reserves  the  right   to  reject  any   or  all 
bids   or    to   accept    the    bid   deemed    for 
the    best    interests   of   the    State. 
HARVEY    M.     TOY, 
LOUIS    EVERDING, 
N.    T.    EDWARDS, 
California    Highway    Commission. 
R.    M.    MORTON, 
State    Highway    Engineer. 
W.    F.    MIXON,    Secretary. 

Dated:  March  16,  1925. 


Reinforcing 

STEEL 

Furnished  and  Installed 

BADT-FALK 
&  COMPANY 

Warehouse 
280  SAN  BRUNO  AVENUE 

Offices 

74  NEW  MONTGOMERY  ST. 

San  Francisco,  California 
Telephone  Douglas  3466 


J,  K.  Stewart 
Stair  Builder 


3307  Twenty-Sixth  Street 
Bet.  Howard  and  Capp  St. 


PHONES: 

Factory — Valencia  3125 

Residence — Mission  3807 

Builders  Exchange — Sutter  6700 
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BRIDGES 


SACFIAMEN'TO,  Cal. — County  Survey- 
or Chas  Deterdmg,  Jr.,  has  completed 
plans  for  bridge  over  Three-Mile 
Slough;  will  be  800  ft.  in  length.  Plans 
will  be  forwarded  to  War  Department 
lor   approval. 


LOS  AXGELES,  COUNTY.  Cal.— Until 
April  13,  2  p.  m.,  bids  wil  be  rec.  by 
State  Highway  Commission,  Forum 
Bldg.,  Sacramento,  to  const,  rein.  cone, 
girder  bridge  in  Los  Angeles  county 
over  San  Gabriel  river  near  Whittier, 
having  40-ft.  rdwy.  and  two  6-tt.  side- 
walks (S  54-ft.  spans  on  cone,  piers). 
See  cnll  for  bi<l.s  under  official  proiiosal 
section   in   this  i.ssuc. 


OAKLAND,  Cal. — Allan  C.  Rush,  at- 
torney, 1632  McCuUon  St.,  Los  Angeles 
has  filed  application  with  the  Alameda 
County  supervisors  seeking  franchise 
to  construct  steel  bridge  to  connect  San 
Francisco  and  Oakland;  est.  cost  ?3S,- 
000,000.  Proposed  structure  would  start 
at  foot  of  Mission  St.,  San  Francisco, 
running  to  Oakland  via  Goat  Island. 
Would  be  financed  by  private  capital 
and  opeiated  as   toll   bridge. 

ORANGE  COUNTY,  Cal. — Until  April 
13,  2  p.  m.,  bids  will  be  rec.  by  State 
Highway  Commission,  Forum  Bldg., 
Sacramento,  to  const,  bridge  over  San 
.luan  Creek  near  San  Juan  Capistrano, 
ISO  ft.  long  and  30  ft.  wide,  consisting 
of  three  46-ft.  and  two  21-tt.  rein.  cone, 
spans  on  cone,  piers  and  pile  bents. 
See  cnll  for  bid.s  under  official  pruposnl 
section    in   this   issue. 


SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
Until  April  7,  12  noon,  bids  will  be  rec. 
by  W.  W.  Felt,  Jr.,  county  clerk,  to 
const,  cone,  pile  trestle  on  Sebastopol- 
Cotati  Highway  in  2nd  Supervisorial 
District;  est.  cost  $7300.  Project  involv 
600  ft.  cone,  piles;  122.7  cu.  yds.  "A" 
cone;  250  cu.  yds.  excavation.  Plans 
obtainable  from  County  Surveyor  E.  A. 
Peugh. 

SEATTLE,  'W'ash.  —  Great  Northern 
Rlwy.  Co.  awards  contrs.  to  strengthen 
Kock  Island  bridge  over  Columbia  riv- 
er to  provide  for  carrying  of  heavier 
type  locomotives  now  in  use,  involving 
both  substructure  and  superstructure 
reinforcement;  est.  cost  $300,000.  W.  T. 
Butler,  Central  Bldg.,  Seattle,  has  sub- 
structure contract  and  American 
Bridge  Co.,  ctontract  to  fur.  and  erect 
steel;  6  main  piers  will  be  strengthened 
one  pier  calling  for  59  cu.  yds.  cone. 
T.  G.  Hastie  is  dist.  eng.  for  Great 
Northern. 


Carbide  Flare  Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried   In  stock 

E.    D.    BULLARD 

505  HOWARD   STREET 
San   F^ranclflco,  Calif. 

Dougrlai  6S20 


YREKA,  Siskiyou  Co.,  Cal.  —  Until 
April  7,  10  a.  m.,  bids  will  be  rec.  by 
J.  Neilon,  county  clerk,  to  const.  40-ft. 
span  steel  bridge  over  slough  on  Etna- 
Fort  Jones  rd.,  in  Etna  Rd.  Dist.  Cert, 
check  10%  req.  Plans  obtainable  from 
County    Surveyor   Albert   J.    Parrott. 


BAKEKSFIELD,  Kern  Co.,  Cal.  — 
Until  March  23,  1:30  p.  m.,  bids  will  be 
rec.  by  E.  W.  Black,  secy.  Joint  High- 
way District  No.  2,  Kern  county,  to 
const.  8  wooden  pile  bridges.  Cert.  chk. 
5%  payable  to  Pres.  of  Bd.  of  Dir.  ol 
district  req.  Plans  obtainable  from 
Burch  and  Beck,  engineers.  Commer- 
cial Bank  Bldg.,  San  Luis  Obispo. 


HUMBOLDT  COUNTY,  Nevada— Until 
April  1,  1:30  p.  m.,  bids  will  be  rec.  by 
State  Highway  Commission,  Geo.  W. 
Borden,  state  highway  eng.,  to  const, 
r.r.  undergrade  structure  of  cone.  In 
Winnemucca,  Humboldt  county,  685-ft. 
m  length.  Project  involv.  7750  cu.  yds. 
excavation  unclassified;  370  cu.  yds. 
excavation  for  15-in.  cone,  pipe;  450 
lin.  ft.  15-in.  concrete  pipe;  640  cu.  yds 
class  B  cone.  Falsework  tor  supporting 
r.r.  track  during  const,  and  structural 
steel  deck  to  be  placed  by  the  railroad 
company.  Piles,  if  necessary,  will  be 
furnished  and  driven  by  the  railroad 
company.  See  call  for  bids  under  offl. 
cial   proposal   section  in   this  Issue. 


LOS  ANGELES,  Cal.— Until  2  p.  m., 
April  6.  bids  will  be  rec.  by  supervisors 
for  cone,  culv.,  incl.  fills.  Plans  on 
file  at  office  of  Rd.  Dept.,  11th  floor 
Hall  of  Records. 


BAKERSFIELD,  Kern  Co.,  Cal. — J.  L. 
Webster,  Chico,  at  $3888  awarded  cont. 
by  Joint  Highway  Dist.  No.  2,  to  const, 
nine  wooden  culverts.     Other  bids: 

Renner  Foundation  Co.,  San  Fran- 
cisco, $3961;  C.  C.  Gildersleeve,  Fresno, 
$4175;  Wm.  Lane.  San  Luis  Obispo, 
$4300;  J.  E.  Burke,  Oakland,  $4500; 
Wm.  Moore,  Atascadero,  $4720;  E.  A. 
Branch,  San  Luis  Obispo,  $5270. 


SAN  JOAQUIN  CO.,  Cal.— Following 
bids  rec.  March  16  by  State  Highway 
Commission,  Forum  Bldg.,  Sacramento, 
to  const,  bridge  over  San  Joaquin  river 
near  Mossdale,  24-ft.  wide,  consisting 
of  one  200-ft.  fixed  steel  span,  one  124- 
ft.  steel  bascule  span  and  eight  26-ft. 
rein.  cone,  piers  and  bents: 
McKay-Schruth  Engr.  Co.,  L.  A.  $193,650 
Bordwell   &   Zimmerman,   Napa.    221,580 

A.    W.   Kitchen   Co.,   S.   F 237,383 

C.    J.    Nystedt.    Stockton 247,391 

Engrs.    estimate     209,792 


SANTA  ROS.\,  Sonoma  Co.,  Cal.— Bids 
will  be  asked  at  once  by  supervisors, 
W.  W.  Felt,  Jr.,  County  Clerk,  to  const. 
new  cone,  pile  trestle  on  Sebastopol- 
Colati  highway  at  Cunningham  place 
to  replace  structure  washed  out  by 
storm.     E.   A.   Peugh,   county   surveyor. 


EUREKA,  Humboldt  Co.,  Cal.— Frank 
Bryant,  2911  23rd  St.,  San  Francisco,  at 
$7420  awarded  cont.  by  supervisors  to 
const,  bridge  across  Lindsey  Creek  near 
Esse-x,  consisting  of  one  cone,  girder 
span  with  20  ft.  cone,  girder  approach 
on  each  side.  Other  bids:  Mercer- 
Fraser  Co.,  $7600;  R.  B.  Kelly,  $8262; 
Henry  Padgett,  $8424;  Smith  Brothers 
Co.,  $9199;  Englehart  Paving  Co.,  $9436. 

F.  E.  Kelly,  Eureka,  at  $5182  award- 
ed cont.  to  const,  bridge  over  Honey- 
dew  Creek,  consisting  of  one  100  ft. 
steel  truss  span  with  cone,  retaining 
walls  at  either  end.  Other  bids:  Mer- 
cer Fraser  Co.,  $5200;  Henry  Padgett, 
$5950;  Smith  Brothers  Co.,  $5954;  Frank 
Bryant,    $6671. 


SHASTA  COUNTY,  Calif.  —  Nate 
Lovelace,  Visalia,  at  $17,232,30  (engin- 
eer's estimate  $20,740)  awarded  cont. 
by  State  Highway  Comm.  to  const,  cone 
girder  bridge  across  Salt  Creek,  about 
6  mi.  south  of  Antler,  consisting  on  one 
36-ft.,  two  42-ft.  and  two  20-ft.  spans 
on  cone,  bents,  involv.  340  cu.  yds. 
class  A  cem.  cone;  102  cu.  yds.  class 
D  cem.  cone;  16  cu.  yds.  class  E  cem. 
cone;  69,000  lbs.  reinforcing  steel  in 
place;  130  cu.  yds.  excavation  for 
bridge  structure;  60  cu.  yds.  backfill 
for  bridge  structure:  900  cu.  yds.  road- 
way embankment  without  classifica- 
tion; 40  cu.  yds.  riprap  in  place. 


ORANGE  COUNTY,  Calif.  —  State 
Highway  Commission  rejects  bids  rec. 
March  2  to  const,  bridge  ISO-ft.  in 
length  and  30-ft.  wide  over  San  Juan 
Creek  near  San  Juan  Capistrano,  con- 
sisting of  three  46-ft.  and  two  21-lt. 
rein,  cone  spans  on  cone  piers  and 
pile  bents.  Stevens  Bros.  and  Haas, 
Lomita,  low  bidders  at  $26,792.50;  en- 
gineer's  estimate,    $33,582.50. 


RIVERSIDE  COUNTY,  Calif.  —  De 
Witt  and  Morine,  Los  Angeles,  at  $16,- 
S83  (eng-ineer's  estimate  $20,740) 
awarded  cont.  by  State  Highway  Com- 
mission to  const,  rein,  cone  girder 
bridge  21-ft.  wide  over  San  Gorgonio 
Wash.,  2-mi.  east  of  Banning,  consist- 
ing of  five  30-ft.  spans  on  cone  bents; 
bridge  approaches  to  be  graded  and 
paved  with  Port.  cem.  cone  involving 
250  cu.  yds.  A  cem.  cone,  (bridge);  8 
cu.  yds.  E  Port.  cem.  cone,  (bridge); 
1150  lin.  ft.  subgrade  (preparing  and 
shaping);  500  cu.  yds.  A  cem.  cone 
(roadway  pavement);  40  cu.  yds.  A 
cem.  cone  (aprons);  55,800  lbs.  rein- 
forcing steel  in  place  (bridge  and  pave- 
ment); SO  cu  yds  excavation  for  bridge 
structure;  60  cu.  yds.  backfill  for 
bridge  structure;  1250  cu.  yds.  road- 
way excavation  without  classification; 
500   cu.    yds.   riprap. 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members   Bulldera'    Exchange) 

I0B3    MARKBIT  ST. 

Phone  Market  8>1     San  Franolaco 
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Twentieth  Century  Equipment 

SOLD 

DIRECT  FROM  FACTORY  TO  YOU 

Concrete  Mixers  From  Two  up  to  Sixty  Cubic  Feet  Mixed  Capacity 

Everything  for  the  Concrete  and  Building  Contractor 


M^ 


20th   I'entury  California  Mixers. 
All  sizes.    Equipped  to  snit. 


20tli  t'eiitiiry  Hoppers  Have  Grout  Tight  Trouble 
Proof  Gate. 

5  SIZES 


Le  Roi  Power  Units  for  Dependable  Power. 
Complete  Stock.    All  Sizes. 


20th  Century  CaUfomia  Mixer.     Size  14S. 

Equipped  to  suit  your  requirements. 

Power  or  Belt  Drive. 


NORRIS  K.  DAVIS 

MANUFACTURERS 

Mixers,  Pavers,  Elevators,   Buckets,   Hoppers,   Gates,   Wheelbarrows,   Carts, 
Single  or  Double  Drum  Hoists,  Etc. 

FACTORY  AND  SALESROOM,  Seventh  and  Harrison  Sts.,  SAN  FRANCISCO 

TELEPHONE   MARKET  1675 
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r.intract   Awarded.  .mill 

ROCK     BUNKERS.          .      C°«VJ  80' 

STOCKTON,  San  Joaquin  Co.,   Cal.  »U- 

S.   American,   Stockton. 

Rock    Bunkers.  . 

owner— Tolland    Ice    &    Fuel    Co.,  24o 

N    El  Dorado,  Stockton. 

C^o^^^acto7-"Link,  Bett.   Meese.  Gott- 
fried   Co.      

STOCKTON,  San  Joaquin  Co..  Cal. — 
Bids  will  be  asked  shortly  by  city  coun- 
cil to  const,  bridge  over  Mormon  Chan- 
nel at  Washington  St.,  connecting 
Borden  Highway  tor  which  city  has 
voted  bonds  o£  ?1.00,000.  Bids  will 
probably  be  opened  in  April.  u.  t>. 
Hogan.  city  engineer. 

DREDGING. HARBOR  IIORKS 
JND  EXCAVAriONS 


YREKA,  Siskiyou  Co.,  Cal. — Election 
will  be  held  April  13  to  vote  on  for- 
mation of  Montague  Irrigation  District 
embracing  25,000  acres  of  land  near 
town  of  Montague.  Waters  from  the 
Shasta  river  and  Parks  creek  will  be 
stored  in  reservoir  six  miles  s.e.  of 
Edgewood. 


S  \N  DIEGO,  Cal. — Lipscomb  &  Dut- 
ton  San  Diego,  awarded  cont.  by  city 
at  $1S  90  lin.  ft.  to  const,  rein.  cone,  sea 
wail  bet  Columbia  and  Sth  Sts..  approx 
3470'lin  ft.  San  Francisco  Bridge  Co., 
Nevada  Bank  Bldg.,  San  Francisco, 
awarded  cont.  for  approx.  850.000  cu. 
yds.  dredging  and  placing  material 
back  of  sea  Avail  at  a  reduced  figure  of 
20.8c  yd.  Original  bid  was  23. Toe. 

IRRIGATION  PROJECTS 


VISTA,  Cal. — Until  1  p.  m.,  April  3, 
bids  will  be  rec.  by  Vista  Irrig.  Dist., 
San  Diego  county,   to  const.: 

Const,  and  lay  7300  ft.  42-in.  gravity 
pipe  and  3950  ft.  42-in.  reinf.  cone.  pipe. 
Deposit    for    plans,    $10. 

Const,  approx.  18,700  ft.  28-in.  riv. 
steel  pipe  or  IS. 700  ft.  27-in.  Lock-Bar 
pipe  with  an  alternate  of  18.700  ft.  36- 
in.  riv.  steel  pipe  or  IS, 700  ft.  35-in. 
Lock-Bar  pipe,  for  syphons  on  main 
line  of  Vista  Canal.  Deposit  for  plans 
$10. 

Const.  35,500  ft.  Gunlte  bench  flume 
and  approx.  43.000  cu.  yds.  excav.  for 
bench  flume  and  syphons  for  said  dist. 
Deposit  for  plans,   $10, 

Const,  tunnels  No.  1,  204  ft.;  No.  2, 
1340   ft.,  and   No.   3,  3530  ft. 

Cert,  check  or  bond  5%,  required  in 
each  case.  J.  B.  Lippincott,  1104  Cen- 
tral Bldg.,  Los  Angeles,  consulting  en- 
gineer. Kenneth  Q.  Volk,  Chief  engr. 
Spec,  obtainable  from  chief  engr.  or 
from  J.  N.  Hesley,  secy.,  Vista. 


BAKERSFIELD,  Kern  Co.,  Cal. — 
Civic  Commercial  Association  backs 
movement  to  extend  electrolier  system 
in  the  business  section,  including  18th 
and  20th   Sts.     W.   D.  Clarke,  city  eng. 

RIVERSIDE,  Cal.— Coldren  Elec.  Co., 
Riverside,  awarded  cont.  by  city  at 
-1450  for  ornam.  lights  in  Chestnut  St., 
bet.  8th  and  12th  Sts.  Other  bids:  Rob- 
ertson Klec.  Cn.,  $1481.16;  Walker  & 
Martin,   $1953. 


COLTON,  Cal. — Until  7:30  p.  m..  Mar. 
23,  bids  will  be  rec.  for  ornam.  lights 
(marbelite  posts)  in  portions  of  La  Ca- 
dena  Ave.  and  8th  St.  Cert,  check  or 
bond  10%:  1915  bond  act.  Olive  Phillips, 
city  clerk. 


SAN  MATEO,  San  Mateo  Co..  Cal.— 
City  trustees  petitioned  to  install  elec- 
trolier system  in  half  block  extension 
of  Griffith  Ave.,  extending  south  cf 
Third  Avenue. 


SA^CRAMENTO,  Cal.  —  State  Senate 
has  approved  Sacramento-San  Joaquin 
Drainage  bill  for  flood  control,  giving 
approval  to  plans  of  the  California 
Debris  Commission  for  the  continued 
co-operation  of  the  state  and  federal 
government  in  the  execution  of  the 
project.  The  total  cost  of  the  reclama- 
tion project  provided  for  in  the  bill  is 
e>!timated  at  $51,000,000,  of  w^hich  the 
state  will  pay  $17,000,000  in  the  aggre- 
gate, with  not  more  than  $2,000,000  to 
be  appropriated  in  any  single  year, 
and  the  federal  government  and  the  af- 
fected  property    owners   the    remainder. 


LOS  ANGELES.  Cal.— Until  2  p.  m.. 
April  6,  bids  will  be  rec.  by  supervis- 
ors for  cone,  irrigation  pipe,  incl.  di- 
version boxes  and  valves  at  Los  Ange- 
les county  farm  near  Downey.  Plans 
obtainable  from  mech.  dept.,  11th  fl. 
Hall   of   Records. 


LIGHTIXG  SYSTEMS 


LOS  ANGELES,  Cal.— A.  C.  Rice,  1963 
Santee  St.  sub.  low  bid  to  bd.  pub. 
«ks.  at  $69,176  for  ornam.  lights  in 
Santa  Barbara  Ave.,  bet.  Main  St.  and 
Western    Ave.    (pressed    steel    posts). 

Robertson  Elec.  Co..  303  N  Main  St., 
Santa  Ana.  at  $4539  for  ornam.  lights 
in  60th  St.,  bet.  Normandie  and  Western 
.\ves.    (cone,    posts). 


SAN  BERNARDl.NO,  Cal. — Until  7:30 
p.  m.,  April  6,  bids  will  be  rec.  for 
ornam.  lights  in  I  St.,  bet.  Rialto  Ave. 
and  53.27  ft.  s.  cf  4th  St.:  cone,  posts; 
G  St.,  bet.  Rialto  Ave.  and  Fifth  St.,  and 
in  n.  side  of  Second  St..  bet.  G  St.  and 
53   ft.   e. ;  cem.  cone,   posts. 


MACHINERY  &  EQUIPMENT 


INDEPENDENCE,  Inyo  Co.,  Cal.— 
Hoit  Mfg.  Co.  awarded  cont.  by  super- 
visors at  $2108  for  one  caterpillar  trac- 
tor for  the  Sth  Supervisoral  Dist. 


LOS  ANGELES,  Cal.— Chas.  H.  Zeus. 
600  Metropolitan  Bldg.,  sub.  low  bid  to 
city  purch.  agent,  at  $6985  ea.  for  3 
asph.  surf,  heaters  under  spec.  1097. 
Alt.  bid  of  $11,500.  Good  Roads  Equip. 
&  Supply  Co.  bid  $7595. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Henry  A.  Pfister,  county  clerk,  will  sell 
at  public  auction.  April  6.  10  a.  m.,  one 
blower  no  longer  required  by  county. 


K.  G.  LUNDQUIST 


A.  CRIVELLI 


RINCON  IRON 
WORKS 

FIRST  CLASS  ORNAMENTAL 
IRON    WORK 

STAIR  RAILS  AND  GRILLE 
WORK  OVR  SPECIALTY 


Office  and  Shop 

678  BRANNAN     STREET 
San  Francisco,  Calif. 

Phone  Douglas  3748 


WILSON 
Sectionfold 

Partitions 


—  FOR  — 

SCHOOLS,    CHURCHES,    OFFICE 

BUILDINGS,  GYMNASIUMS 

AND    BALL    ROOMS 

High  Class  Installations 


All  Work  done  by  Manufacturer  under  the 
Guarantee  of 

THE  J.G.WILSON  CORPORATION 

634  CALL  BUILDING,   SAN   FRANCISCO 

Phone  Garfield  4228 
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ORNAMENTAL  IRON 

—  and  — 

BRONZE  WORK 

Manufacturers  of 

IRON  STORE  FRONTS, 

RAILINGS,   GRILLES, 

WIRE  WORK, 

BANK  BRONZE  FIXTURES, 

BRAUN   MOULDINGS, 

FOLDING  GATES, 

IRON    STAIRS,    ELEVATOR 

ENCLOSURES  AND  CARS 

C.  J.  HILLARD  CO.,  INC. 

19TH  AND  MINNESOTA  STREETS 
SAN  FRANCISCO,  CALIF. 

Phone  Mission  4718-19 


C.  H.  HOCK 
Resilience,  1788  Fell  St.  Phone  Fillmore  1500 


C.  H.   HOFFMEYER 
Residence,  1250  Francisco  St.      Phone  Walnut  1046 


Hock  &  Hoffmeyer 


Masons 
Builders 


BUILDERS   EXCHANGE 

180  Jessie  Street  San  Francisco 

Phone  Sutter  67(K> 


Original 

Raymond 

Granite 


Xow  l)ciiii>'  installed  in  the  new  Hall  of 
Justice  Building,  Los  Angeles,  California. 
Kaymond  Granite  is  California's  staii- 
dai-d  granite  for  Iniildings  and  memorials. 
It  is  of  tinifoi-m  high  qualit}%  runs  true  to 
sample  every  time,  and  its  fine  texture 
and  coloring  make  it  adaptalile  to  struc- 
tures of  every  type. 


AVii'  Hall  of  Justice   BuUdiiKj,  Los   Anijrics.   Calif. 

GRANITE  STONE 

3  Potrero  Avenue,  San  Francisco 


Raymond 

Granite  Company 


CONTRACTORS 
BUILDING  MEMORIAL 

1350  Palmetto  Street,  Los  Angeles 


GLENDALE,  Cal. — Jesse  E.  Smith, 
Glendale,  sub.  low  bid  to  city  at  $2230 
for  5-ton  road  roller,  equipped  with 
Fordson  power  unit.  Other  bids:  The 
Gallon  Iron  Works  &  Mfg.  Co.,  12275; 
Good  Roads  Mch.v.  Co.,  Inc.,   $2575. 
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GLENDALE,  Cal.— Until  10  A.  M., 
Mar.  26,  bids  will  be  rec.  tor  2  auto 
propelled  tire  engines  ea.  with  triple 
combination  pumper  to  conform  with 
spec.  No.  92,  on  file  at  office  of  City  Clk. 
A.  J.  Van  Wie. 


HUNTINGTON  BEACH,  Cal. — Until  S 
p.  m.,  April  6,  bids  will  be  rec.  to  fur. 
one  2-ton  dump  truck.  H.  H.  Hunter, 
city  clerk.   Cert,   check   or  bond  10%. 


RAILROADS 


ARIZONA— Utah  Constr.  Co.,  Phelan 
Bldg.,  San  Francisco,  awarded  cont.  for 
32.7  mi.  from  Hassayampa  west  on 
Southern  Pacific  Ry.  extension  of  main 
line  bet.  Phoeni.x  and  Yuma. 


ANTIOCH,  Contra  Costa  Co.,  Cal.  — 
City  contemplates  purchase  of  fire  en- 
gine; 300-gal.   pumper  mounted  on  Reo 

chassis;  est.  cost  $5250  on  5-year  terms. 


MARYSVILLE.  Yuba  Co.,  Cal.— The 
Southern  Pacific  Co.,  65  Market  St.,  San 
Francisco,  will  expend  $125,000  to  en- 
large yards  here;  new  trackage,  build- 
ing and  stock  yard  enlargements  in  ad- 
dition to  installation  of  large  weighing 
scales  will  be  provided. 

SEATTLE,  Wash.— Until  March  20, 
10  A.  M.,  bids  will  be  rec.  by  Wm.  D. 
Freeman,  city  purchasing  agent,  to  fur. 
400  tons  7-in.  82-lb.  Lorain  Steel  com- 
pany's section  No.  505  Tee  Rail  or  7-in. 
80-lb.  Bethlehem  Steel  company's  sec- 
tion No.  335  Tee  Rail,  etc.;  cost,  $90,000. 


LONG  BEACH,  Cal. — Fire  Chief  Crow 
has  recommended  sale  of  $75,000  unsold 
portion  of  tire  dept.  bonds.  Of  this 
amount  $12,000  would  be  used  for  the 
purchase  of  one  triple  combination 
hose  wagon,  chemical  and  pumping  en- 
gine; $9000  for  one  squad  wagon  and 
chemical  engine  for  Sta.  No.  5  at  Ana- 
heim and  Newport  Ave.,  and  $5000  for 
miscellaneous  equip.  Bonds  are  to  be 
advertised  for  sale. 


RESERVOIRS  &  DAMS 


VENTURA  COUNTY,  Calif.  —  State 
Highway  Commission  rejects  bids  rec. 
Feb.  24,  to  const,  rein.  cone,  girder 
bridge  across  Ventura  River  near  Ven- 
tura, consisting  of  one  30-ft.  and  three 
60-ft.  spans  with  approach  fills.  Dewitt 
and  Morine,  Los  Angeles,  were  low 
bidders  at  $20,619;  engineer's  estimate 
$22,865. 


Type  of  dam  would  be  hydraulic  earth 
fill  with  clay  core.  Directors  are  L.  W, 
Evans,  Wade  Flippen,  L.  O.  Whitsell, 
A.  Y.  Davis,  Willard  Smith  and  Dr. 
Randall. 


PIPE  LINES,   WALLS,  ETC. 


LOS  ANGELES,  Cal.— Bids  rec.  by 
Pub.  Serv.  Comm.,  for  std.  full  weight 
galv.  welded  steel  pipe  under  spec.  W- 
429.  were:  Republic  Supply  Co.  (1) 
%-in.  at  $6.41  and  (2)  2-in.  at  $19.92; 
Cal.  Hdwe.  Co.  (1)  $6.41;  (2)  $19.97; 
Pac.  Pipe  &  Supply  Co.  (1)  $6.48;  (2) 
$20.04;  Associated  Supply  Co.  (1)  $6.43; 
(2)  $20;  Shinn-Holtz-Lyon  Co.  (1)  $6.70 
(2)  $20.90;  Busch  Plbg.  &  Supply  Co. 
(1)     $6.45,     (2)     $20.05;    Mark-Lally    Co. 

(1)  $6.44,  (2)  $20.02:  Richmond  Sani- 
tary Mfg.  Co.  (1)  $6.57,  (2)  $20.46; 
Harper  &  Reynolds  Corp.  (1)  $6.52,  (2) 
$20.30;  N.   O.   Nelson   Mfg.  Co.    (1)    $6.46. 

(2)  $20.07;  Grinnell  Co.  (1)  $6.45,  (2) 
$20.06;  Crane  Co.  (1)  $6.45,  (2)  $20.05; 
Thos.  Haverty  Co.  (1)  $6.52,  (2)  $20.30. 
with  alt.    (1)    $6.60,    (2)    $20.50. 


SAN  FRANCISCO— Southern  Pacific 
Co.,  65  Market  St.,  G.  W.  Boshke,  chief 
engineer,  has  applied  to  Interstate 
Commerce  Commission  for  permission 
to  const,  extension  of  Sutter  Basin 
branch  from  Hinsdale  into  reclamation 
districts;  approx  10-mi.  in  length;  est. 
cost  $500,000  The  extension  is  project- 
ed to  run  north  through  Rec.  Dist.  1660 
and  to  end  of  Sec.  28  in  Rec.  Dist.  70,  a 
point    approx.    3-mi.    from    Meridian. 


FIRE   EQUIPMENT 


REDONDO,  Cal.  —  City  authorizes 
urchase  of  100  ft.  No.  1  2%-in.  flre 
ose.     W.  J.  Balaam,  city  clerk. 


SOUTH  PASADENA,  Cal.— Until  10 
a.  m..  Mar.  28,  bids  will  be  rec.  by 
city  to  reconst.  Garfield  Ave.  reservoir. 
Plans  and  spec,  on  file  at  office  of  city 
clk.  and  plans  obtainable  from  Olm- 
sted &  Gillelen,  engrs.,  1112  Hollings- 
worth  Bldg.,  Los  Angeles.  Const,  will 
involve  approx.  1100  cu.  yds.  reinf. 
concr.  in  wall,  remov.  of  portion  exist- 
ing roof,  Gunite  fl.,  etc.  Reservoir  is 
rectangular  in  shape.  Nettie  A.  Hewitt, 
city  clk. 


WHITTIER,  Cal.— U.  S,  C.  I.  Pipe  & 
Fdy.  Co..  705  Wright  &  Callender  Bldg., 
Los  Angels,  award,  cont.  by  city  at 
$16.10  pr  ft.  for  60-ft.  36-in.  C.  I.,  B.  & 
S.  pipe.  Crane  Co.  bid  $11  per  ft.  for 
60-ft.  28-in.  class  "A"  and  $12  per  ft. 
for  60  ft.   30-in.  class  "A"  pipe. 


TRANQUILLITY,  Fresno  Co.,  Cal.  — 
Tranquillity  Irrigation  District  will 
call  election  shortly  to  vote  bonds  of 
approx.  $150,000  to  finance  boring 
wells,  to  supplement  water  pumped 
from  ar  slough  of  the  San  Joaquin 
river.  R.  C.  McFarland,  engineer  for 
district. 


EL  MODENA,  Cal.— Stockholders  of 
the  John  T.  Carpenter  Water  Co.  vote 
to  .ioin  with  Irvine  interests  in  const, 
of  dam  on  Santiago  Crk  above  Orange 
county    park,    costing    approx.    $650,000. 


BEVERLY  HILLS,  Cal. — Until  S  p.  m. 
March  30,  bids  will  be  rec.  to  fur.  and 
lay  1150  ft.  12-in.  steel  pipe  on  Chal- 
mers Dr.  in  Beverly  Hills.  Plans  on  file 
at  office  of  City  Clerk  B.  J.  Firminger. 
J.  C.   Albers,  city  mgr. 


MacGRUER  & 
SIMPSON 

Contracting  Plasterers  for  Plain  and 
Ornamental 

Cement,   Stucco,   Artificial 

Stone  and  Marble  or  High 

Grade  Scagliola 

We  Also  Specialize  in 

Latin  Texture  Finishes  and 
Plas-Tone  Marble 


266  TEHAMA  ST.,  SAN  FRANCISCO 

Phone  Garfield  512 

1438  East  18th  St.,  Los  Angeles 


Flag  Poles 


AND 


Flag  Pole  Accessories 
of  Every  Description 


:F.tAG:R0liE*S^l-1885' 


•  •*-.•  -tt^-tt* 


L.  Ph.  BOLANDER 
&  SONS 

954  Bryant  St.  Phone  Park  1337 
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BARBER  GREENE 
MODEL  42  LOADER 


Sibley  (iradiii^  &  TeamiiiK  Co. 
Other  Proniiiieiit  Users  Are — Pratt  Building 
Materials  Co.;  North  Beach  Auto  Hauling  Co.; 
Arthur  Hess;  Oakland  Paving  Co.;  California 
Highway  Commission;  Bates  and  Borland; 
Piombo-Risso-Re  Co.;  and  20  others  ALL 
SATISFIED. 


It        miff 


THEW  POWER 
SHOVELS 

Just  Ask  Isbell  Construction  Co. 

''UniversaF'  Mixer 

Now  with  "Rail-Tracks" 

SIZES  35^,  5,  7,  14,  21  IN  STOCK 

Gas  or  Electric    Drive 
also  Trailer  Mountings 

"SOME  MIXER" 


"■'wnii,n„^ 


««i^, 


SMITH-BOOTH-USHER  CO. 


Sutter  952 


Direct  Factory  Representatives  and  Distributors 

50  -  60  FREMONT   STREET  SAN    FRANCISCO 
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SEIfJGE   DISPOS.iL   FL.^NTS 


CORONA,  Cal. — R.  F.  Ware,  2146  E 
38th  St..  Los  Angeles,  sub.  low  bid  to 
city  at  $100,922  to  const,  sewage  treat- 
ment plant,  consisting  of  Imhoff  tanks, 
filters  and  sludge  beds,  and  approx. 
•12.500  ft.  S-in.  to  IS-in.  sewers.  Currie 
Engr.  Co.,  200  Stoneman  Bldg.,  Alham- 
bra,  consulting  engrs.  Drainage  Constr. 
Co..  Santa  Ana,  sub.  next  low  bid  at 
$104,453.79.    Engr's    est.    $101,500. 


CORONA,  Cal. — R.  F.  Ware.  2146  E 
S^^th  St..  Los  Angeles,  awarded  cont.  by 
city  at  $100,921.95  to  const,  sewage  dis- 
posal plant,  Imhoff  tanks,  filters,  sew- 
er sys..  etc.  Currie  Engr.  Co..  200  Stone- 
man  Bldg..  Alhambra,  consulting  engrs. 


PORTERVILLE,  Tulare  Co.,  Cal.  — 
March  24  is  date  for  new  election  to 
vote  on  $.t0.000  bond  issue  for  sewage 
disposal  plant.  W.   R.  Means,  city  clerk. 


HATER    JfORKS 


ft.  4-in.  of  not  less  than  10.889  lbs.  per 
ft.  and  (2)  120,000  ft.  6-in.  of  not  less 
than    19.185   lbs.  per  ft;  spec.  755-D. 

Bids,  same  date,  for  gate  valves,  f.  o. 
h.  Dept.  5  whse.,  Ducommun  and  Hewitt 
Sts.,  as  follows;  (1)  125  4-in.  screw  end, 
upright  square  head,  (2)  100  6-in.  screw 
end.  upright  square  head,  (3)  75  8-in. 
lub  end  valves,  upright  square  head. 
Valves  to  be  Crane  or  equal.  Spec.  755-C 
Jas.    P.  Vroman,  secy. 


FILLMORE,  Cal. — Until  7  p.  m.,  Mar. 
24.  bids  will  be  rec.  for  equip.,  f.  o.  b. 
Fillmore,  as  follows:  (1)  central  deep 
well  pump  and  vertical  elec.  motor,  ca- 
pable of  punipng  540  gals,  per  min. 
from  depth  of  70  ft.,  (2)  one  centrifu- 
gal booster  pump  and  elec.  motor,  ca- 
pable of  pumping  540  gals,  per  min. 
against  a  lift  of  300  ft.  Plans  on  file 
at  office  of  city  clerk  or  at  office  of 
H.  B.  Lynch,  1007  Van  Nuys  Bldg.,  Los 
Angeles.  Cert,  check  10%.  C.  Arrasmith, 
city   clerk. 


PLAYGROUNDS   AND   PARKS 


MODESTO,  Stanislaus  Co.,  Cal. — Bids 
will  be  asked  at  once  by  city  council  to 
const,  two  tennis  courts  in  Graceda 
Park.  Standard  Paving  Co.  of  Modesto 
has  offered  to  do  the  work  at  cost. 


SEIf'ERS  &  STREET  H'ORK 


SANTA  CRUZ,  Santa  Cruz  Co..  Cal.— 
Thompson  Bros..  Divisadero  and  G  Sts., 
Fresno,  at  $8680.77  awarded  cont.  by 
council  to  imp.  Pennsylvania  Ave.,  bet. 
Soquel  Ave.  and  Broadway,  involving 
46.511  sq.  ft.  grading;  46.511  sq.  ft. 
5-in.  cone,  pavement;  23  lin.  ft.  cone, 
curb;  265  lin.  ft.  4-in.  sewer  laterals; 
14  handhole  traps;  43  lin.  ft.  5  9/16  by 
18-in.  corru.  metal  driveway  culvert. 
W.  E.  Miller,  Santa  Cruz,  $9028.10; 
Granite  Construction  Co.,  Watsonville 
$9238.91. 


POMONA,  Cal. — Hugh  Cornwell,  120 
S  Glendale  Ave.,  Glendale,  awarded 
cont.  by  city  at  $37,500  compl.  for  S- 
in.  cone.  pave,  and  curb  in  Garey  Ave., 
bet.  Grand  and  Franklin  Aves. 


TRACY,  San  Joaquin  Co.,  Cal. — 
Until  April  2,  8  P.  M.,  bids  will  be  rec. 
by  Geo.  L.  Frerichs,  city  clerk,  to  fur. 
300  ft.  6-in.  vit.  or  cone,  server  pipe; 
si.x  vii.  or  cone,  wyes  with  lugs;  1200 
ft.  4-in.  double  dipped  threaded  stand, 
wrought-iron  pipe,  random  lengths;  one 
caulking  tee;  one  stand,  threaded  tee; 
one  stand,  threaded  cross;  2  stand, 
threaded  plugs;  one  stand,  threaded  ellj 
one   stand.    4-in.    wharf    hydrant. 

Separate  Dids  will  be  rec.  to  fur.  and 
install  the  above.  See  call  for  bids 
nnilor  oflicinl  proposal  sectiuii  in  this 
issne. 


RIVERSIDE.  Cal.— Government  pro- 
poses to  replace  redwood  water  pipe 
sys.  in  March  Field  with  c.i.  sys.,  in- 
volving 2-in.,  4-in.  and  6-in.  mains.  W. 
J.  Anderes,  caretaker  of  the  field. 


HEMET,  Cal.— Election  will  be  called 
to  vote  $120,000  bond  issue  for  munici- 
pal   waterworks. 


LOS  ANGELES,  Cal. — Until  3  p.  m., 
March  24  bids  will  be  rec.  by  pub.  serv. 
comm.,  207  S  Broadway,  for  std.  dipped 
bell  and  spigot  c.i.  water  pipe,  f.  o.  b. 
points  below:  1250  pes.  12-in.  class  B 
12-ft.  lengths,  985  lbs.  weight  per 
length,  1300  pes.  12-in.  class  C  12-ft. 
lengths.  100  lbs  weight  per  length;  1000 
pes.  S-in.  class  B  12-ft.  lengths,  570 
lbs.  per  length.  Total  tonnage,  615,623 
tons  trenchside,  715  tons  trenchside; 
285  tons  Hewitt  St.  pipe  yd.  The  12-in. 
pipe  is  to  be  deliv.  trenchside,  Mulhol- 
land  highway  from  Laurel  Canyon  Rd. 
w.  to  Stone  Canyon.  All  bids  consid- 
ered on  De  Lavand  centrifugal  c.  i. 
pipe  of  class  250,  or  equal,  thickness 
of  shell  to  be  not  less  than  .46  in.  for 
8-in.  pipe  and  .55  in.  for  12-in.  pipe; 
spec.  755-A. 

Bids,  same  date,  for  (1)  100.000  ft. 
S-in.  Matheson  joint  B  &  S  welded 
steel  pipe  or  equal,  15,662  lbs.  per  ft., 
and  (2)  660  ft.  16-in.  pipe.  46.055  lbs. 
per  ft.  Pipe  to  be  asphaltum  dipped  and 
furnished  in  20-ft.  lengths;  spec.  755-B. 

Bids,  same  date,  for  standard  screw 
asphaltum  dipped  pipe,  compl.  with 
threads  and  couplings  f.  o.  b.  cars 
Hewitt    St.   spur,   as   foUow.s:    (1)    Sn.oOO 


Member  S.  F.  Builders'  Exchang« 
Phone   Sutter   6700 

ALBERT  DEAN 

Random  Variegated  Colors  Slate 

Boofing 

and 

Rniidnm  Variegated  Colors  Tile 

Itoofing 

Composition   RooflnK 

General  Roof  Repairing 

Samples  Submitted 

ISO  Jrsaie   St..  8aa   Pranciaco 

Res.    4201    Mission    St 

Phone    Randolph    6982 


HEALDSBURG,  Sonoma  Co.,  Cal.— 
Russian  River  Amusement  Co.  has 
been  incorporated  with  a  capital  stock 
of  $15,000  and  will  finance  erection  of 
a  recreation  center  on  the  Russian  river 
near  Healdsburg.  Incorporators  are: 
Geo.  W.  Hayes.  L.  J.  Hall  and  George 
P.    Sanborn,   all   of   Healdsburg. 


EUREKA.  Humboldt  Co.,  Cal. — 
Election  held  to  vote  bonds  of  $60,000 
to  finance  park  improvements  failed  to 
carry;  899  for  and  1298  against  the 
issue. 


SACRAMENTO,  Cal.— F.  N.  Evans, 
city  Sup't.  of  Public  Parks,  announces 
1200  trees  will  be  planted  throughout 
the  city  this  season.  Extensive  im- 
provements are  planned  in  the  city 
parks  involving  planting  of  additional 
shrubbery,  pathways,   etc. 


OAKLAND.  Cal. — Petitions  being  cir- 
culated seeking  establishment  of  pub- 
lic park  east  of  Mills  College.  Beulah 
Summit  Improvement  Club  is  back  of 
the  movement. 


OROVILLE,  Butte  Co..  Cal.  —  Until 
April  6.  1:30  p.  m.,  bids  will  be  rec. 
by  C.  F.  Belding,  county  clerk,  to  imp. 
Nord  and  Henshaw  Aves.,  near  city  of 
Chico.  Cert,  check  10%  req.  Plans  ob- 
tainable from  Harry  H.  Hume,  county 
engineer. 

BELMONT,  San  Mateo  Co.,  Cal.— En- 
gineer Geo.  A.  Kneese,  Courthouse, 
Redwood  City,  preparing  spec,  for 
sewer  in  Ralston  Ave.,  Belmont,  for 
Belmont    Sanitary    District. 


EL  CENTRO,  Cal. — Pioneer  Transfer 
Co.,  Inc.,  of  Calexico,  awarded  cont.  by 
county  at  $35,082  to  pave  rdwy.  through 
the  town  of  Westmoreland.  2280  ft. 
in  length.  Other  bids:  J.  D.  Moughmel 
$38,373;   Pac.    Pave  Co.,    $39,692. 


LIVERMORE.  Alameda  Co.,  Cal. — Un- 
til April  6,  bids  will  be  rec.  by  Elmer 
C  Still,  town  clerk,  to  const,  approx. 
4  blocks  of  sewer  from  3rd  and  Maple 
.sts.  to  n.e.  end  of  3rd  St.,  thence  e.  alg. 
town  boundary  to  Wood  St.,  thence  s.e. 
along  W'ood  St.  to  5th  St.,  and  in  Mc- 
L»od  St.,  bet.  6th  and  7th  Sts  Plans  ob- 
tainalile   from    clerk. 


"MacArthiir  For  Piles" 

S'lHAHiHT   SHAl  T    CO.Ml'HKSSKI)    fOXCRKTK    TILE 
TKItESTAI,  ((>>iri!i;.SSEI>  COXCKETE  PILE 
lO.MPOSITE  COiriJESSED  CONCRETE  PILE 

cover  all  lengths  and  conditions  without  change  of  rigging,  delay  and 
consequent  financial  loss. 

MacArthur  Concrete  Pile  & 
Foundation  Co.,  Inc. 

:!::!  >IO.\Ali\()(  K   HI  ll,l»I\(;.  .sax  KKA.NCISCO.  CALIF. 

l^HONE  SUTTICR  3549 


Contractors  Machine  Works 


We  Specialize  in  rebuilding  and  repairing  contractors'  equipraeDt 
We   build   rocli   bunlters,  elevators   and   conveyors,   portable   pumping 

plants,  hoist  and  rock  crushers. 
!,rt  US  give  you  an  estimate  on  your  work 
\Vp  buy  and  sell  used  equipment. 

CREAR  %L  BATES 


.^S  Stanford 


Sail  Francisco 


Phone  Kearny  18S5 
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ITALIAN  COTTAGE 


MODERN  AMEiUCAN 


CALIFORNIA 


The  Portland  Cement  Stucco  texture!,  here  shown  are  taken  from  photographs  of  actual 

stucco  jobs.  Any  competent  workman  in  the  plastering  trade  can  reproduce  these 

beautiful,  permanent  and  economical  finishes. 

A  Texture  for  Each  Period 

Controlled  and  directed  by  the  creative  genius  of  the  architect, 
Portland  Cement  Stucco  assures  a  range  of  beauty  obtainable  with 
no  other  material.  It  makes  certain  a  texture  and  tint  that  com- 
plete harmoniously  the  style  of  the  period  in  which  the  structure 
is  designed.  Have  you  received  your  copies  of  "Portland  Cement 
Stucco  Textures"  and  "Portland  Cement  Stucco".'*  If  not,  send  for 
them  today.  Address  the  nearest  ofl&ce  listed  below. 

PORTLAND  CEMENT  ASSOCIATION 

A  National  Organization  to  Improve  and  Extend  the  Uses  of  Concrete 


DALLAS 

INDIANAPOLIS 

MEMPHIS 
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BOSTON 

DENVER 
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DBS  MOINES 
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MINNEAPOLIS 

PARKERSBURG 
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WASHINGTON, 
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LOS  ANGELES,  Cal. — Until  10  a.  m.. 
Mar.  30  bids  will  be  rec.  by  bd.  pub. 
wks  to  imp.  Temple  Hill  Dr.  bet.  Gowev 
St.  and  Vasanta  Way,  and  portion  of 
Vista  Del  Mar  Ave.:  rock  and  oil  surf., 
curb,  cone,  pave.,  reinf.  monolithic 
curb.  Date  of  bids  changed  from  Mar. 
23,   previously   announced. 


OAKLAND,  Cal.— Until  March  26,  12 
noon,  bids  will  be  rec.  by  Eugene  K. 
Sturgis,  city  clerk,  to  const,  sewers, 
manholes,  drop  connections,  lampholes 
and  wve  branches  in  portions  of  Scott 
St.  1911  Act.  Cert,  check  10%  payable 
to  city  req.  Plans  on  file  in  office  of 
clerk. 


LOS  ANGELES,  Cal.— Until  2  p.  m., 
March  30,  bids  will  be  rec.  by  county 
for    sewers    as    follows: 

County  Imp.  No.  276,  in  Hammel  St., 
bet.  Rowan  Ave.  and  Gage  St.:  8-in. 
cem.  pipe  pipe  sewer,  one  std.  brick 
f.  t.  with  Burns  automatic  sewer  flash- 
er No.  2,  one  std.  brick  drop  m.  h.,  23 
6-in.    vit.    hse.    sewers. 

County  Imp.  No.  291,  in  96th  St.,  bet. 
South  Park  Ave.  and  50  ft.  e.  of  Moneta 
Ave.:  8-in.  cem.  pipe  sewer,  one  std. 
brick  f.  t.  with  Burns  automatic  flush- 
er  No.  2,  7  brick  m.  h.,  5  brick  jet.  cham 
10-in.  cem.  lateral  sewer,  151  6-in.  vit. 
hse.   sewers. 

County  Imp.  No.  315,  in  100th  St.,  bet. 
Main  St.  and  Moneta  Ave.  and  portions 
of  Main  St.:  8-in.  vit.  sewer,  one  std. 
brick  f.  t.  with  Burns  automatic  flusher 
No.  2.  2  std.  brick  m.  h.,  2  std.  brick 
jet.  cham.,  S-in.  vit.  lateral  sewer,  43 
6-in.   vit.    hse.   sewers. 

County  Imp.  No.  317,  in  97th  St.,  bet. 
Main  St.  and  Moneta  Ave.,  and  a  por- 
tion of  Main  St.:  S-in.  vit.  sewer,  2  std. 
brick  m.  h.,  2  std.  brick  jet.  cham.,  one 
std.  brick  f.  t.  with  Burns  automatic 
flusher  No.  2,  S-in.  vit.  lateral  sewer, 
53   6-in.  vit.  hse.  sewers. 

Plans  obtainable  from  clerk  of  the 
sup.  and  may  be  obtained  at  the  Coun- 
ty Sanitation  and  Drainage  Engr.  A.  K. 
Warren,  7th  fl.   Hall  of  Records. 


BERKELEY,  Alameda  Co.,  Cal.  — 
Council,  E.  M.  Hann,  clerk,  declares 
inten.  (No.  529)  to  imp.  Colusa  Ave. 
from  Hopkins  St.,  north  involv.  ,irad- 
ing;  cone,  curb  and  gutter;  cone,  walks 
and  culverts,  pave  with  6-in.  iol  :na- 
radam.  H-11  Act  &  Bond  Act  1915.  Pro- 
tests   March    31. 


SANTA  ANA,  Cal. — Until  March  31, 
bids  will  be  rec.  by  county  to  imp.  por- 
tions of  Ball  Rd.,  Walker  St.  &  Orange 
Ave.  in  the  vicinity  of  Anaheim,  involv 
grade  and  gravel  surf.;  and  for  imp. 
Glenn  Ave.,  bet.  First  St.  and  Newport 
Ave.,  nr.  Tustin.  involv.  g1-ade  and 
gravel  surf.  Plans  on  file  at  office  of 
County  Rd.  Comm.  J.  L.  Backs,  clerk 
of  the  board. 


VALLEJO,  Solano  Co.,  Cal. — City  Eng 
T.  D.  Kilkenny  preparing  estimates  of 
cost  to  const,  new  road  through  Couijh- 
lan  ranch  in  Gordon  Valley,  portion  cf 
road  will  be  financed  by  county. 


POMONA,  Cal. — Fleming  Const.  Co., 
105  N.  Park  Ave..  Pomona,  awarded 
ront.  at  $69,900  for  pave,  on  5th  Ave., 
5)et.  Garev  Ave.  and  w.  city  limits,  in- 
volv. 394  228  sq.  ft.  6-in.  concr.  pave.;  7 
culv.  ana  2977  ft.  curb. 


GLENDALE,  Cal.— W.  J.  Curren.  221A 
W  Broadway,  Glendale,  sub.  low  bid  to 
city  at  $13,705  to  imp.  industrial  St., 
Grand  View  Ave.  and  other  Sts.,  in- 
volv. 35,885  sq.  ft.  grade,  1.25c  ft.;  34,- 
500  sq.  ft.  l>/4-in.  asph.  concr.  pave,  on 
6-in.  concr.  pave.,  incl.  2290  lin.  ft. 
headers,  25c  ft.;  160  ft.  curb,  45c  ft.; 
1006  ft.  8-in.  vit.  sewer  pipe,  95c  ft.;  2 
m.  h.,  $95  each;  1  f.  t.,  $168  ea.;  21  6-in. 
wyes,  $1  ea.,  water  system  compl,  $3224. 


PASADENA,  Cal. — C.  F.  Mathews,  221 
Braley  Bldg.,  Pasadena,  sub.  low  bid 
to  city  at  $25,105  to  imp.  Lake  St.,  bet. 
n.  city  limits  and  Washington  Square 
and  portions  of  Rio  Grande  St.,  Curtis 
St.,  Denver  St.,  Howard  PI.:  curb,  gut., 
oil  mac.  Other  bids;  Ducey  &  Breit- 
cnstein,  $27,219.35;  A.  O.  Nelson,  $28,- 
229.95;  R.  E.  Welch,  $29,633.40;  W.  H. 
Goff,  $29,920.70;  H.  R.  Erdman,  $30.- 
549.80. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
Until  March  26,  9  A.  M.,  bids  will  be 
rec.  by  S.  A.  Evans,  city  clerk,  (338-D) 
to  imp.  Clinton  St.,  bet.  Cayuga  and 
Owen  Sts.,  involv.  grade;  pave  with  1- 
in.  asph.  macadam  surface  on  4-in. 
waterbound  macadam  base;  hyd.  cem. 
cone,  curbs  and  gutters;  vit.  clay  lat- 
eral sewers;  cone,  catchbasins;  part 
circle  corru.  metal  cone,  culverts.  1911 
Act.  Cert,  check  10%  payable  to  city 
req.  Plans  on  files  in  office  of  clerk. 
H.  E.  Godegast,  city  engineer. 


.i^OS  ANGELES,  Cal.— C.  R.  Eutter- 
I'ield,  410  6th  St..  San  Pedro,  P.  O.  Box 
982,  awarded  cont.  by  bd.  pub.  wks.  at 
$53,000  to  grade  Beacon  St.,  bet.  1st  and 
Santa  Cruz  Sts.,  San  Pedro. 


SHASTA  COUNTY,  Calif.  —  Kaiser 
Paving  Co.,  American  Bank  Bldg., 
Oakland,  at  $135,904  (engineer's  esti- 
mate $141,232)  awarded  cont.  by  State 
Highway  Commiss  on  to  imp.  12. S  mi. 
in  Y'olo  County,  involv.:  300  cu.  yds. 
structure  excavation  without  classifi- 
cation; 6300  tons  crushed  gravel  or 
stone  (shoulders);  S880  cu.  yds.  Class 
A  Port.  cem.  cone,  (pavement,  shoul- 
ders and  repairs  to  existing  pavement) 
150  cu.  yds.  class  A  Port.  cem.  cone, 
(structures);  11,400  lbs.  bar  reinforc- 
ing steel  in  place  (structures);  12  lin. 
ft.  18-in.  corru.  metal  pipe;  400  yds. 
removal  of  concrete  in  existing  pave- 
ment. Com.  will  fur.  corru.   metal  pipe. 


SAN  RAFAEL,  Marin  Co.,  Cal — Coun- 
cil, Eugene  W.  Smith,  clerk,  declares 
inten.  (270)  to  imp.  Stevens  Place  from 
Mission  St.  to  its  north  end,  involving 
grading;  cone,  curb  and  gutter;  4-in. 
ironstone  sewer;  pave  with  4-in.  water- 
bound  macadam  base  with  2-in.  Durite 
asph.  cone,  surface;  cone,  walks.  1911 
Act  and  Bond  Act   1915.   Protests  April 


SAN  DIEGO,  Cal. — Until  10:30  a.  m.. 
Mar.  30,  bids  will  be  rec.  to  imp.  Na- 
tional Ave.,  involv.  252,268.88  sq.  ft. 
5-in.  cem.  concr.  pave.,  37%-in.  water 
serv.      F.   A.   Rhodes,   city   engr. 


POMONA,  Cal.— Until  12  M.,  Mar.  31, 
bids  will  be  rec.  to  imp.  Holt  Ave.,  bet. 
Hamilton  Blvd.  and  w.  city  limits;  6-in. 
concr.  pave.,  curb,  8-in.  vit.  sewer,  25 
4-in.  vit.  hse.  conn.,  8  m.  h..  1  f.  t.:  1911 
act.  T.  R.  Trotter,  city  Clerk.  F.  C. 
Froehde,  city  engineer. 


BURBANK,  Cal. — Until  7:30  P.  M., 
April  7,  bids  will  be  rec.  to  imp.: 
Sparks  St.,  approx.  660  ft.;  grade,  bitum. 
concr.  pave.,  curb,  walk;  Santa  Anita 
Ave.,  approx.  1065  ft.:  grade,  bitum. 
concr.  pave,  curb,  walk,  lay  water  main 
Empire  Ave.,  Lincoln  and  Meyers  Sts., 
approx.  1800  ft.:  grade,  curb,  walk. 
Plans  on  file  at  office  of  City  clerk  F. 
S.  Webster.  A.  J.  Rose,  city  engineer. 
Cert.  chk.   or  bond,   10%. 


MONTEREY  PARK.  Cal.— Until  7:30 
P.  M..  Apr.  6,  bids  will  be  rec.  to  imp. 
McPherrin  Ave.,  bet.  Newmark  and 
Garvey  Aves.,  involv.  3787  sq.  ft.  cem. 
walk,  747  ft.  curb  and  grade;  res.  int. 
No.  732.  Plans  on  file  at  office  of  city 
clerk  and  at  office  of  City  Engr.  O.  A. 
Stone.  1112  Hollingsworth  Bldg.,  Los 
Angeles.  Cert,  check  or  bond,  10%. 
Arthur   W.   Langley,   city  clerk. 


ALHAMBRA.Cal. — City  trustees  adopt 
a  resolution  to  effect  that  they  will 
not  consider  any  petitions  for  patent- 
ed pave,  in  which  a  royalty  is  to  be 
paid.      M.    H.    Irvine,   city   manager. 


PLACENTIA,  Cal.— Until  7  P.  M.. 
Mar.  27,  bids  will  be  rec.  by  Placentia 
Sanitary  Dist.,  1st  National  Bank  Bldg., 
Placentia,  to  const,  sewer  system,  in- 
volv. 5212  ft.  15-in.  sewer,  7  m.  h.  Al- 
ternate bids  will  be  taken  on  vit.  clay 
and  concr.  pipe.  Plans  mav  be  seen  at 
the  office  of  Knox  &  Loucks,  225  Ra- 
mona  Bldg.,  Santa  Ana.  W.  C.  Cober, 
recretary. 


SANTA  BARBARA  COUNTY,  Calif.  — 
Until  April  13,  2  p.  m.,  bids  will  be  rec. 
by  State  Highway  Commission,  Forum 
Bldg.,  Sacramento,  to  pave  with  Port, 
cem.  cone,  and  surface  with  asph.  cone. 
1.9-mi.  in  Santa  Barbara  county  bet. 
Ortega  Hill  and  Santa  Barbara.  See 
onll  for  bids  under  officinl  proposnl 
section  in  tlii.s  issue. 


v^  °}^^  s    Mixed  Mortar 


Office  —  2  PINE  STREET 
Phone  Douglas  6720 


Holmes  Lime  &  Cement 
Company 

Plant— DIVISION  &  DE  HARO 
Phone  Market  1698 
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The   Huntington  Apartments,  San   Francisco 
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Pacific  Telephone  and  Telegraph  Bldc. 


T 


San  Francisco 


WO  Prominent 
Fuller  Glass  Jobs 


The  Huntington  Apartments  crown  one  of  .San  Francisco's  most  com- 
manding sites,  Nob  Hill.  The  Pacific  Telephone  and  Telegraph  Company's  new 
twenty-six  story  office  building  now  nearing  completion  commands  the  sky  line  of 
the  business  section  of  the  city.  This  Iniilding  is  to  house  the  general  offices  of  the 
company  for  the  Pacific  Coast.  Both  of  these  beautiful  structures  are  monuments 
to  the  growth  of  the  Pacific  Coast.  W.  P.  FULLER  &  CO.  supplied  the  immense 
quantities  of  glass  used  in  the  construction  of  both  the  interior  and  exterior  of  these 
buildinus. 

W.  p.  FULLER  &  CO. 

301  mSSION  STREET,  SAN  FK.VM  ISCO 

Thirty  Branches  hi    Ticenty-six  Pacific  Coast  and  Intermounlain 
Cities.    Factories  at  South  San  Francisco,  Los  Angeles  and  Portland 


GLASS 


FULLER 

PAINTS  l^m  VARNISHES 

PIONEER  WHITE  LEAD 


MIRRORS 
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S\NT\  4N'A,  Cal. — Supervisors  order 
survey  for  100-ft.  highway  bet.  Santa 
Ana  and  Watts.  c;nnecting  with  lOOtli 
St.  in  Los  Angeles.  The  road  would 
parallel   the  Pac.   Elec.   Ry. 


SACRAMENTO,  Cal.  —  County  Sur- 
veyor Chas  Deterding.  Jr.,  preparing 
estimates  of  cost  for  twelve  miles  of 
road  to  connect  improved  sections  of 
Harden   Highway. 

S\N  JOSE.  Santa  Clara  Co.,  Cal.— 
Until  April  6,  11  a.  m.,  bids  will  be  rec. 
by  Henry  A.  Pfister,  county  clerk,  to 
imp.  portions  of  Berryessa  rd.,  in  Su- 
pervisor  Dist.   No.    3. 


LONG  BEACH,  Cal. — Council  declares 
ir.ten.  for  sewers,  etc.,  in  Molino  Ave., 
bet.  4th  St.  and  Ocean  Blvd.,  and  por- 
tions of  4th  St.,  Ohio  Ave.,  6th  St.  and 
other  Sts.:  reinf.  cone,  storm  drains, 
cem.  pipe,  ra.  h.,  e.  b.,  cem.  pipe  drains, 
cem.  Conor,  bulkhead;  1911  act.  H.  C. 
Waughop,    city    clerk. 


S\N  JOSE.  Santa  Clara  Co..  Cal. — 
Until  April  6,  11  a.  m.,  bids  will  be 
rec  by  Henry  A.  Pfister,  county  clerk, 
to  imp.  portion  of  Piercy  rd.,  in  Sup. 
Dist.  No.  2. 


LOS  ANGELES,  Cal.— City  plans  wid- 
ening Olive  St..  bet.  7th  and  Pico  Sts.; 
est.  cost  $62,500. 

REDONDO  BEACH,  Cal.  —  O.  U. 
Miracle,  227  Ave.  D..  Redondo  Beach, 
awarded  cont.  by  city  to  imp.  11th  St. 
(formerly  10th  St.),  bet.  Hermosa  Ave. 
and  Pac.  Eiec.  Ry.  right-of-way,  involv 
grade,  2.25c  lin.  ft.;  5-in.  cem.  concr. 
pave  with  oil  and  screenings  protec- 
tive coat.  26c  sq.  ft.;  curb,  70e  ft.,  4%- 
ft.,  4-in.   walk,   24c  sq.  ft. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
J.  Doyle,  San  Jose,  at  $2,263  submits 
only  bid  to  supervisors  to  imp.  Persh- 
ing Ave.,  Supervisor  Dist.  No.  4.  Sur- 
veyor's estimate  $2,292.  Taken  under 
advisement. 

Doyle  at  $2,277,  only  bidder,  to  imp. 
Fremont  Ave.,  Sup.  Dist.  4,  Surveyor's 
estimate,  $2,325.  Taken  under  advise- 
ment. 

Doyle  at  $2,647,  only  bidder,  to  imp. 
McKendrie  St.,  Sup.  Dist.  4;  surveyor's 
estimate,  $2,796.  Taken  under  advise- 
ment. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Raisch  Improvement  Co.,  Builders'  Ex- 
change, San  Jose,  at  $13,500  awarded 
ront.  by  supervisors  to  imp.  Alviso- 
Milpitas  Rd.  (base  mi.xed  per  ton, 
$7.75).  Other  bids:  R.  H.  Crummey. 
asph.  cone.  $15,810,  base  mixed  and  laid 
per  ton,  $7.00;  San  Jose  Paving  Co.. 
asph.  cone,  $17,640,  base  mixed  and 
laid,  per  ton,   $9.72. 


OAKLAND,  Cal.— Joe  Triberti  and 
F.  Massaro,  Oakland,  at  $.185  ft. 
awarded  cont.  by  council  to  const,  cem. 
walks  in  portions  of  Allendile  Ave. 


TOSEMITE,  Cal.— Until  April  10,  2 
p.  m.,  bids  will  be  rec.  by  George  E. 
Goodwin,  chief  civil  engineer.  Nation- 
al Park  Service,  Yosemite  National 
Park,  to  refinish  and  pave  about  7% 
miles  of  El  Portal  road  and  13  miles  of 
the  Valley  roads  in  Yosemite  National 
Park.  Contracts  will  be  entered  into  for 
$200,000  or  less  wcrth  of  work  to  be 
done  under  funds  now  available  and 
$300,000  or  more  worth  of  work  to  be 
done  under  Congressional  authoriza- 
tion for  obligations  to  be  incurred  and 
paid  for  under  future  Congressional 
appropriation.  See  call  for  bids  nndcr 
offioinl  proposal  section  in  this  issue. 


RICHMOND,  Contra  Costa  Co.,  Cal.— 
Petitions  being  circulated  seeking  bond 
election  to  finance  resurfacing  of 
streets;  the  amount  of  the  bonds  to  be 
voted  to  be  determined  by  the  city 
council,     e.  A.   Hoffman,   city  Eng. 


LOS  ANGELES.  Cal. — L.  W,  Arm- 
strong, storm  drain  engr..  5th  fl.,  so. 
city  hall  annex,  is  compl.  plans  for  Sec. 
No.  2  of  the  Arroyo  de  la  Sacatela 
storm  drain  sys.,  est.  to  cost  betw.  $1.- 
250.000  and  $1,500,000.  Resolution  of 
intention  will  be  published  shortly. 
Sec.  No.  1  was  awarded  to  Atkinson- 
Spicer  Co.,  Chapman  Bldg.,  at  $1,279,500 


LOS  ANGELES,  Cal.— Until  10  a.  m., 
March  23,  bids  will  be  rec.  by  bd.  pub. 
wks  fcr  ornam.  lights  in  Alvarado  St., 
bet.  Glendale  Blvd.  and  6th  St;  pressed 
steel  posts;    1911   act. 

MODESTO,  Stanislaus  Co.,  Cal.  — 
Until  April  2,  10  a.  m.,  bids  will  be  rec. 
by  C.  C.  Eastin  Jr.,  county  clerk,  to 
const.  2.46-mi.  of  pavement  on  Oak- 
dale  rd.  starting  at  Dry  Creek  Highway 
north  along  center  of  present  county 
load.  Alternative  bids  are  wanted  for 
'1)  oil  macadam,  5-in.  thick,  16-ft.  wide 
consisting  of  3-in.  waterbound  macad- 
am base  and  2-in.  oil  macadam  top; 
(2)  asph.  macadam,  5-in.  thick,  16-ft. 
wide,  consisting  of  3-in.  waterbound 
macadam  base  with  2-in.  asph.  macad- 
am surface;  (3)  asph.  cone,  5-in.  thick 
IS-tt.  wide,  consisting  of  3-in.  water- 
bound  macadam  base  and  2-in.  asph. 
cone,  surface. 

.  Bids,  same  date,  to  const.  1.67-mi.  of 
following  types  of  pavement  on  Grat- 
ton  rd.,  starting  from  present  cone, 
pavement  at  Denair  and  running  along 
center  to  present  county  road,  (1)  oil 
macadam,  5-in.  thick,  16-ft.  wide,  con- 
sisting of  3-in.  waterbound  macadam 
base  and  2-in.  oil  macadam  surface;  (2) 
asph.  macadam,  5-in.  thick,  16-ft.  wide, 
consisting  of  3-in.  waterbound  macad- 
am base  with  2-in.  asph.  macadam  top. 
(Jert.  check  10%  req.  with  bid.  Plans 
obtainable  from  J.  H.  Hoskins,  county 
surveyor. 


REDDING,  Shasta  Co.,  Cal.  —  Until 
Apr.  8,  2  p.  m.,  bids  will  be  rec.  by  Errol 
A.  Yank,  county  elk.,  to  fur.  and  in- 
stall 6-in.  c.  i.  standard  sewer  pipe  bet. 
main  county  hospital  building  and  sep- 
tic tank.  Cert,  chk.,  10%,  payable  to 
county,  req.  Plans  on  file  in  office  of 
clerk. 


SANTA  ROSA.  Sonoma  Co..  Cal. — Su- 
pervisors approve  spec,  for  imps,  in  Rd. 
Dist.  Imp.  No.  2,  extending  from  Monte 
Rio  to  Freestone  and  thence  to  con- 
nect with  the  paved  Sebastopol-Free- 
stone  highway;  oil  macadam  pavement 
will  be  laid.  County  will  pay  $50,000 
of  cost.     E.  A.  Peugh,  county  surveyor. 


James  F.  Smith 


Contracting 
Plasterer 


Plain  and  Ornamental 
Cement  and  Stucco 


271  Minna  St.  San  Francisco 

Phones— Garfield  100;  Sutter  6700 


Sphynx  Stucco 

A  Composition  of  Proven  Worth 

CranititeMfg.Co. 

Successors  to  THE  DORITE  MFG.  CO. 


Sphynx  Flooring 

SILENT  AND  LASTING 

A  Sanitary  Composition  Flooring-  for  Restau- 
rants, Kitchens,  Bathrooms,  Corridors 
and  Hospitals 

CranititeMfg.Co. 

Successors  to  THE  DORITE  MFG.  CO. 
116  UTAH  ST.  TEL.  PARK  3838 
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C.  J.  Waterhouse  &  Sons  Co. 

Building  Specialties 


Representing 


DURABILT  STEEL  LOCKER  CO. 

' '  Durabilt ' ' 

Steel  Lockers   and   t'abinets 

HENDRICK  MANUFACTURING  CO. 

"Mitco" 

Floor,   Hatch  aiul   IMatfoi'iu    liiterlockfd 

Steel  Gratinu-s 

"Shur-Site" 

Interlocked   Steel  Stair  Ti'eads 

LICHTY  METAL  PRODUCTS  CO. 

' '  Monitor ' ' 

Rotary  Suction  Roof  X'eiitilatoi's 


THE  PEELLE  COMPANY 

"Peelle" 

Count erbalanceil  Truekable 

Freight  P^levator  Doors 

Bi-Fold    Doors  Tel-co    Doors 

( 'anopy  Doors       Dumbwaiter  Doois 

Oiie-Piece  Vertical  Slidinp;  Doors 


TURNER  &  SEYMOUR  MFG.  CO. 

"Crescent"   ( Steel  i   and  "Crown"   (Bronze) 
Sash  Chain 


LITTERER  BROS.  MFG.  CO. 

"Ferrometal"  and  " Kupraluminum " 

Toilet  Partitions  and  Dooi's 
Unit  Showei'  Stalls 


UNION  FIBRE  COMPANY 

"Linofelt"       "Fibrofelt"       "Lith" 

Deafeninji-  and  Insulating 

' '  Union ' ' 

Pipe  Covering 


MITCHELL-TAPPEN  CO. 

"SMC" 

Standardized  Metal  Caging  for  Scientific 
Beam    Wrapping 


UNION  METAL  MFG.  CO. 

' '  Union ' ' 

Building  and    Pergt)hi   .Metal   Columns 


E.  J.  WIRES  ORGANIZATION 

"Home  Comfort" 

Window,  Door  and   Scieen   Weatherstrips 


VAN  KANNEL  REVOLVING 
DOOR  CO. 

"Van  Kannel" 

Rexohiii"-   Dooi's   iind    Kxit   Devices 


"Grippcr"  Safety  Stair  Treads 

Wall  Boards  Plaster  Boards  Mortar  Colors  Wall  Ties 

Folding  Clothes  Reels       "Sun-Glo"  Venetian  Blinds       Reversible  Window  Devices 

Joist  Hangers,  Post  Caps  and  Bases  Sidewalk  Light  Construction 

"Tite-Hold"  Safety  Window  Washing  Devices  Metal  Lath  and  Corner  Bead 

55  NEW  MONTGOMERY  ST.  SAN  FRANCISCO 

(ROOM  5C6  SHARON  BUILDING) 

Telephone  Garfield  6480 
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OAKLAND,  Cal.  — Hutchinson  Co.. 
Hutchinson  Bldg'.,  Oakland,  awarded 
com.  by  council  to  imp.  portion  of 
Holly  St.,  involv.  grading,  J.05  sq. 
cone,  curb,  $.75  lin.  ft.;  cone,  gutter, 
$.26  sq.  ft.;  oil  macadam  pavement 
$.12   sq.   ft.;   cem.   wallis,   $.17  sq.   ft. 

SAN  DIEGO,  Cal.— Until  10:30  a.  m. 
Mar.  30,  bids  will  be  rec.  for  sewer  sys, 
in  South  La  Jolla,  involv.  trench,  fur 
nish.  and  lay.  1S,0S3  lin.  ft.  6-in.  cem, 
sewer  pipe,  72  lin.  ft.  8-ln.  cem.  concr 
pipe,  24  lin.  ft.  6-in.  c.  i.  pipe,  50  m.  h. 
9  drop  m,  h.,  20  dead  ends,  120  lin.  ft, 
wood  trestle,  2  outfalls,  2  settling 
tanks,  4  concr.  piers.  F.  A.  Rhodes, 
city  engr. 


SAN  JOAQUIN  COUNTY,  Calif. — Fol- 
lowing bids  rec.  March  16  by  State 
Highway  Commission,  Forum  Bldg., 
Sacramento,  to  imp.  11.6-mi.  in  San 
Joaquin  county;  S.9-mi.  to  be  paved 
with  Port.  cem.  cone,  and  2.7-mi.  to  be 
widened  with  Port.  cem.  cone,  slioulders 
J.  F.  Knapp,  Turlock    (low)  ....  $257,443 

H.  H.  Peterson,  San  Diego 262,031 

Kaiser    Paving    Co.,    Oakland...    267,953 

Associated  Constr.  Co.,  S.  F 269,960 

Western  Paving  Co.,  Livingston   270,138 
Sam  Hunter,  .Santa  Barbara....    272,882 

Galbraith    &    Janes,    Napa 275,349 

Pioneer    Transportation    Co. 

Calexieo     279,998 

C.  H.  &  A.  W.  Gorril,  Oakland..   297,780 

N.  M.  Ball,  Porterville    299,818 

Blumenkranz  &   Vernon,   Stktn.  305,509 


PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
Council,  K.  L.  Beach,  clerk,  declares  in- 
ten.  (396)  to  const,  storm  water  drains 
and  cem.  cone,  sewer  pipe  with  man- 
holes and  inlets  in  Oregon  and  Scale 
Ave.  drainage  district.  1911  Act.  Pro- 
tests March  30.  J.  F.  By.xbee  Jr.,  city 
engineer. 


LOS  ANGELES,  Cal.— Geo.  H.  Oswald, 
366  E.  58th  St.,  awarded  cont.  by  Bd. 
Pub.  Wks.  at  $59,561  to  imp.  Marine 
Ave.  bet.  Anaheim  and  A  Sts.,  involv. 
asph.  pave.,  curb,  walk,  gut.,  storm 
drain. 


LAKEPORT,  Lake  Co.,  Cal.  —  Town 
trustees,  Fred  I.  Coles,  clerk,  declares 
inten.  (No.  4)  to  imp.  Main  St.,  betw. 
south  town  limits  and  16th  St.,  involv. 
236,004  ft.  6-in.  9-in.  shoulders,  Vibro- 
lithic  eone.  pavement,  including  grad- 
ing; 124,893  sq.  ft.  grading,  6-in.  thick; 
2058  cu.  yds.  grading,  portion  to  be 
graveled;  14,465  ft.  b.m.  wooden  curb; 
220  ft.  16-gauge  8-in.  corru.  pipe;  132 
ft.  15-in.  14-gauge  corru.  pipe;  1296  ft. 
part  circle  corru.  iron  culverts;  3891 
lin.  ft.  2-ft.  by  6-in.  gutter;  624  ft. 
cone,  curb;  reeonst.  1104  ft.  curb;  59 
cu.  yds  rein.  eonc.  in  culverts;  1758  ft. 
8-in.,  558  ft.  6-in.  sewers;  2214  ft.  4-in. 
house  drain;  18  manholes;  3  flushtanks 
20  lin.  ft.  S-in.  wrought  iron  pipe; 
uncover  423  ft.  old  sewer.  1911  Act  .% 
Bond  Act  1915.  Protests  March  25.  R.  E. 
Donohue,  city  engineer. 


UKIAH,  Mendocino  Co.,  Cal. — Thos. 
Ellison  &  Son,  Mendocino,  at  $20,115 
awarded  cont.  by  supervisors  to  const, 
portion  of  Sec.  1,  Willits-James  Bridge 
Rd.,  involv.  25,000  cu.  yds.  unclassified 
excavation;  25  cu.  yds.  rein,  cone.;  10 
cu.  yds.  plain  eonc;  200  lin.  ft.  10-in.; 
300  lin.  ft.  12-in.;  100  lin.  ft.  15-in.;  100 
'in.  ft.  18-in.;  100  lin.  ft.  24-in.  corru. 
Iron  pipe.  County  will  furnish  steel, 
cement  and  corru.  iron  pipe,  f.  o.  b. 
Wlllits. 


LANDER  COUNTY,  Nevada  —  Until 
April  15,  10  a.  m..  bids  will  be  rec.  by 
C.  H.  Sweetser,  Dist.  Eng..  U.  S.  Bur. 
Pub.  Rds.,  9  Main  St.,  San  Francisco,  to 
const.  Grimes  Section,  Austin-East  Na- 
tional Forest  Highway  in  Lander 
County,  Nevada,  5.7o-mi.  in  length,  in- 
volving 26,283  cu.  yds.  unclassified  ex- 
cavation; 55  cu.  yds.  "B"  eone;  468  lin. 
ft.  corru.  metal  pipe;  7628  eu.  yds. 
crushed  gravel  surfacing.  See  cnll  for 
bids  under  ol'fieiul  proposal  section  In 
tliis  issue. 


SAN  GABRIEL,  Cal.  —  Council  de- 
clares inten.  to  imp  Ramona  St.,  betw. 
S.  P.  Ry.  tracks  and  Valley  Blvd.: 
grade,  pave.,  curb,  5-ft.  walk;  Vrooman 
act.  Ira  H.  Stouffer,  city  clerk. 


CHURCHILL  COUNTY.  Nevada— Un- 
til April  1,  2:30  p.  m.,  bids  will  be  rec. 
by  State  Highway  Commission,  Geo.  W. 
Borden,  state  highway  eng.,  to  grade, 
const,  culverts  and  surface  with  gra- 
vel, 10.24  mi.  bet.  Westgate  and  East- 
gate,  Churchill  county.  Project  involv. 
50,500  cu.  yds.  excavation  unclassified; 
1924  yd.  sta.  overhaul;  10.24  miles  pre- 
pare subgrade  and  shoulders;  12,200 
yd.  mi.  haud  gravel;  11,700  sq.  yds. 
yd.  mi.  haul  gravel;  11,700  sq  .yds.d 
spread  gravel;  90  cu.  yds.  class  A  cone; 
1S8  lin.  ft.  15-in.,  340  lin.  ft.  18-in.,  238 
lin.  ft.  24-in.,  50  lin.  ft.  30-in.  and  96 
lin.  ft.  36-in  corru.  metal  pipe;  330  cu. 
yds.  dry  rubble  masonry,  2664  lin.  ft. 
standard  wooden  guard  rail;  525  cu. 
yds.  riprap;  104  monuments;  4  sign 
posts.  See  rail  for  bi<1s  under  official 
propoKUl    section    in    this   Issue. 


LOS  ANGELES,  Cal. — Geo.  R.  Curtis 
Pav.  Co.,  awarded  cont.  by  Bd.  Pub. 
Wks.,  at  $14,205  to  imp.  Maplewood 
Ave.,  bet.  Normandie  and  Ardmore 
Aves.,  involv.  grade,  33,407  sq.  ft.  H4- 
in.  Warrenite  surf,  on  3%-in.  asph. 
cone,  base;  10,786  sq.  ft.  5-in.  concr. 
pave.;  1444  lin.  ft.  curb;  6071  sq.  ft. 
walk;  2142  sq.  ft.  gut.;  125  lin.  ft.  hse. 
sewers;  2058  sq.  ft.  remod.  with  rock 
and  oil  surf. 


VENICE.  Cal.— Council  declares  inten 
to  imp.  Rialto  Ct.,  bet.  Lincoln  Blvd. 
and  Crescent  PI.,  and  portions  of  Lin- 
den, Oakwood,  Shell,  Electric  Aves., 
and  portions  of  other  sts.  and  aves.: 
5-in.  cem.  cone,  pave.,  curb,  walk,  16-in., 
12-in.,  10-in.  vit.  sewers,  6-in.  vit.  hse. 
sewers,  jet.  eham.,  etc.;  1911  act.  H.  D. 
Chapman,  city  engr. 


SANTA  ANA,  Cal.— Fry  Bros.  Contr. 
Co.,  2905  E  3rd  St.,  Long  Beach,  award- 
ed eontr.  by  city  to  imp.  Hesperian  St., 
bet.  W  First  and  W  Fifth  Sts.,  involv. 
39.273.43  sq.  ft.  grade  16.5c  sq.  ft., 
1014.88  ft.  cone,  curb  50e  ft.,  4921.06  sq. 
ft.  3^4-in.  eem.  walk  16c  sq.  ft.,  280  sq. 
ft.  5-in.  eonc.  driveways  sidewalk  20c 
sq.  ft. 


McLaughlin  Tr*" 

Electrically  Controlled  Systems 


HEATING 


USING  GAS  AS  FUEL 


Designed  for  California  Homes 

CONVENIENTLY  CONTROLLED  ECONOMICALLY  OPERATED 


The  IVIajn>^ti4^  Valves  con- 
trol the  burners*  g^ivin;; 
THREK  TEMPERATURE 
REGULATIONS.  These 
valves  are  operates!  by 
push-buttons,  which  are 
conveniently  located  with- 
in   the   home. 

These  valves  never  fail 
to  operate.  The  electric  coil 
raises  and  lowers  the  brass 
needle  which  is  grround  to 
fit    the    brass    valve    set. 

A  small  red  light  on  the 
switch  Indicates  the  posi- 
ti*tn  of  the  valve  stem,  in- 
Kurlni;    absolute    control. 


Asbestos 

Tin 

Insulation 


Fiirnished 


McLaughlin  metal  works 

223  J  Street,  Sacramento,  Calif. 


REPORT     OF 
SMITH,       EMERY       &       CO. 

Testijigr     Eng^ine^rs 

The  I>IcL.aug-hlin  Eurnace 
ruiised  'JSOHO  cu.  ft.  of  air 
per  biiur  from  tiii  V.  to  ItiH 
E.  with  a  ffns  consumption 
of    12(>   cu.    ft.    per    hour. 

This  is  sufficient  to 
clianKc  the  air  in  a  five- 
room  house  three  to  four 
times  per  hour. 

The  COS  and  excess  air 
in  the  flue  g:nse.s  are  with- 
in reasonable  limits  and 
consistent   with   g:ood  oper- 


Ul  RABILITY     OF     CO\- 
STRUCTION 

The  combustion  chamber 
is  made  of  No.  14  Arraco 
Iron,  WEIRDED  into  one 
•itiitinuous     piece. 


X--  - 


:# 


*j  --« 


Si 


i^-. 

'^■'V 


■  X.. 
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ARTISANS   IN   ORNAMENTAL 

METAL    WORK    TO    SPECIAL 

DESIGN 


ARCHITECTURAL 

DECORATIVE 

SCULPTURAL 


WE  MAKE  THE 
FOLLOWING 

Sculptured  Bronze  Entrance  Doors  Bronze  Mausoleum  Doors 

Bank  Counters       Ecclesiastical  Metal  Work       Memorial  Tablets 
Bronze  and  Iron  Stair  Railings  Signs  and  Separate  Bronze  Letters 

Crematory   Urns  Statues  Figures  Portraits 

Busts  Medallions  Monumental  Bronze  Work  Fountains 

Sun-dials         Vases         Bulletin   Boards         Mantels         Andirons 
Artistic  Heating  and  Ventilating  Registers  Electric  Light  Standards 

Cast  Bronze  and  Iron  Lanterns         Chandeliers  in  Bronze 
Brass,  Iron  and  Compo. 

GOLD,  SILVER,  NICKEL,  COPPER  AND 
BRASS  PLATING 


. 


We  are  at  all  times  pleased  to  correspond  with  parties  interested  in 
our  products. 

We  will  be  pleased  to  quote  prices  on  any  designs    which    are    sub- 
mitted to  us. 

A.  FAZEKAS,  Manager 


American  Art  Metal  Works 


^  Grace  Street 


Phone  Market  1404 


San  Francisco 


C^ 
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SANTA  BARBARA,  Cal.— Council  de- 
clares inten.  to  imp.  Bath  St.,  bet.  Ca- 
brillo  Blvd.  and  Gutierrez  St.  and  por- 
tions of  Castillo  St.,  bet.  Yanonali  and 
Gutierrez  St.,  and  portions  of  other  sts: 
cem.  cone,  walk,  comb,  curb  and  gut., 
cone,  driveways,  c.  b.,  grade;  1911  act. 
S.  B.  Taggart,  city  clerk. 

RICHMOND,  Contra  Costa  Co.,  Cal.— 
City  Eng.  A.  E.  Hoffman  preparing 
spec,  for  permanent  pavement;  curbs, 
gutters  and  walks  in  37th  St.,  bet.  Wall 
and  Macdonald  Aves.;  39th,  41st  and 
42nd  Sts.,  bet.  Wall  and  Ohio  Aves.; 
Ohio  and  Florida  Aves.,  bet.  37th  and 
42nd  Sts.;  Center  Ave.,  bet.  37th  and 
41st  St;  Waller  Ave.,  bet.  37th  and  39th 
Streets. 


SAN  DIEGO,  Cal.— David  H.  Ryan, 
215  6th  St.,  San  Diego,  awarded  contrs. 
bv  county  for  road  work  as  follows: 
R.  D.  I  No.  12,  $21,182.24;  R.  D.  I.  No. 
13,  at  $29,692.08;  R.  D.  I.  No.  14,  at 
$38,815.33;  R.  D.  I.  No.   17.  at   $53,682.31. 

Pioneer  Truck  Co..  954  3rd  St.,  San 
Diego,  was  a%varded  contr.  for  R.  D  X. 
No.  15,  at  $15,824,  and  R.  D.  I.  No.  18, 
at   $23,982. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
• — Residents  in  district  s.w.  of  Red- 
wood City  at  Five  Points  contemplate 
formation  of  sanitary  district  to  fi- 
nance sewer  construction.  Geo.  A. 
Kneese.    county    surveyor. 


ALHAMBRA,  Cal. — Until  April  6,  bids 
will  be  rec.  to  iinp. ; 

San  Marino  Ave.:  7460  sq.  ft.  walk, 
1418  ft.  curb,  3500  ss.  ft.  gut.,  25,758  sq. 
ft.  asph.  cone.  pave..  3214  cu.  yds.  grade. 

Monterey  St.:  1137  cu.  yds.  grade  and 
remov.  trees,  3725  sq.  ft.  walk,  1566  ft. 
curb,  3587  sq.  ft.  gut.,  745  ft.  8-in. 
sewer,  15  hse.  conn.,  2   m.h.,  1   f.t. 

Curtis  Ave.:  614  cu.  yds.  excav.,  7081 
sq.  ft.  walk,  2813  ft.  curb.  5626  sq.  ft. 
gut..  35.403  sq.  ft.  2^2-'n.  oil  mac. 

Plans  on  file  at  office  of  city  clerk 
and  may  be  obtained  from  city  engr., 
M.   H.   Irvine.   R.   C.   Farmer,   st.   supt. 


LOS  ANGELES.  Cal — Atkinson-Spicer 
Co.,  921  Chapman  Bldg..  sub.  low  bid  to 
bd.  pub.  wks.  at  $238,500  for  items  (a) 
and  (b)  to  const.  Sec.  No.  24  of  the  N. 
Outfall  Sewer,  bet.  intersection  of  En- 
terprise St.  and  Santa  Fe  Ave.  and  the 
intersection  of  23rd  and  Trinity  Sts., 
using  type  1,  which  is  semi-elllptlcal 
Ijrick-conc.  sewer.  M.  Simunovich.  3305 
W  66th  St.,  Hyde  Park,  was  low  on 
type  2,  semi-elliptical  cone,  sewer,  at 
a  total  of  $219,  $985  for  items  (a)  and 
lb).  R.  A.  Wattson,  1026  McCadden  PI., 
was  low  on  type  3.  with  a  total  of 
$425,778  for  items  (a)  and  (b).  Type  3 
is  for  pre-cast  cone,  pipe  sewer,  Incl. 
all  materials,  whereas  types  1  and  - 
are  exclusive  of  all  .materials  furnished 
by  city.  The  items  are:  (a)  5226  ft.  5-ft. 
sewer,  (b)  8441  ft.  5-ft.  6-in.  sewer,  ex- 
cept that  under  type  3,  item  (b)  is  6-ft. 
sewer.  The  bids  were: 

Atklnson-Spicer   Co.  —  Type   1,   item 

(a)  $89,000,    (2)    $149,500. 

.loe  Chutuk— type  3,  (a)  $178,990,  (Ij) 
$314,427. 

Gass-Oakley  Co.— type  2  (a)  $97,500, 
(2)    $200,000. 

Gibbons  &  Reed  Co— type  2  (a)  $114,- 
972,    (b)   $201,739.90. 

C.    E.    Green— type    2,    (a)    $85,004.54, 

(b)  $141,180.86. 

Thos.  Haverty  Co.— type  1,  (a)  $99,- 
358,  (b)  $172,412;  type  2  (a)  $86,890,  (b) 
$151,580;  type  3,  (a)  $156,910,  (b)  $273,- 
587. 

Robinson-Roberts  Co.  and  Clarence 
P.  Day  Corp.— type  2  (a)  $110,400.  (b) 
$199,700. 

M.  Simunovich — type  2.  (a)  $85,349, 
(b)    $134,636. 

R.  A.  Wattson — type  2,  (a)  $100,900. 
(b)  $201,000;  type  3,  (a)  $149,000.  (b) 
$276,778.  On  type  3,  bidder  states  he 
will  furnish  all  equip.,  labor  and  const, 
all  of  said  work  at  $246,500  if  the  city 
will  furnish  on  trench  all  pre-cast  pipe, 
brick,  sand,  rock,  cem.  and  other  ma- 
terials. 

S.  Zarubica  and  B.  P.  Radich — type  2, 
(a)   $101,907,  (b)  $180,702. 


OAKLAND,  Cal.  —  Council,  E.  K. 
Sturgis,  clerk,  declares  Inten.  to  sewer 
portion  of  Bond  St.,  bet.  Avenal  and 
Seminary  Ave.,  together  with  man- 
holes, lampholes  and  wye  branches, 
mil  Act.  Protests  April  9. 


HOLTVILLE.  Cal.  —  State  bd.  of 
health  has  advised  city  to  const,  new 
sewer  line   from   septic   tank. 


ARCADIA,  Cal.  —  Council  declares 
inten.  to  imp.  Fairview  Ave.,  bet.  Love- 
all  Ave.  and  w.  city  limits,  and  portion:! 
of  other  sts.;  curb,  3-in.  oil  mac;  1911 
act.  G.  G.  Meade,  city  clerk.  G.  B. 
Watson,  city  engr. 


P:L  CE.NTRO,  Cal. — Election  will  be 
held  March  24  for  bond  issue  to  pave 
Main  St.,  Fourth  St.,  Lenry  Ave.,  and 
Sandalwood  Dr.,  issues  to  be  $16,000, 
$18,000,  $4500  and  $3500  resp.  James  A. 
Schofield,   city  clerk. 


MERCED  COUNTY,  Calif.  — -  H.  B. 
Peterson,  Spreckels  B:dg.,  San  Diego, 
at  $139,357.35  (engineer's  estimate 
$157,927)  awarded  cont.  by  State  High- 
way Commission  to  imp.  6.4  mi.  in 
Merced  County,  bet.  Merced  River  and 
Buhac;  5.3  mi.  to  be  paved  with  Port, 
cem.  cone,  and  1.1  mi.  to  be  widened 
with  Port.  cem.  cone,  shoulders;  in- 
colving  4000  cu.  yds.  rdwy.  embank, 
without  classification;  50  cu.  yds. 
structure  excavation  without  classifi- 
cation; 1675  lin.  ft.  subgrade  (prepar- 
ing and  shaping);  12.020  cu.  yds.  class 
A  cem.  cone,  (pavement,  shoulders  and 
repairs  to  existing  pavement);  66  cu. 
yds.  class  A  cem.  cone,  (structures); 
23,450  sq.  yds.  rein,  steel  (pavement); 
5200  lbs.  bar  rein,  steel  in  place  (struc- 
tures); 56  lin.  ft.  12-in.  corru.  metal 
pipe;  100  cu.  yds.  removing  cone,  in 
existing  pavement;  commis.  to  furnish 
corru.    metal   pipe. 


SAN  LUIS  OBISPO,  Cal. — April  6  is 
date  set  to  vote  bonds  of  $18,000  to  fi- 
nance se^ver  extensions. 


WOODLAND,  Yolo  Co.,  Cal. — Street 
Committee  of  City  Board  of  Trustees 
plans  to  open  up  approx.  five  miles  of 
additional  streets  in  the  southern  sec- 
tion of  the  city.  Preliminary  surveys 
are  being  made  by  City  Eng.  Asa  G. 
Proctor. 


POWER  PLANTS 


("oniplete  Plumbing-  and  Heating  System.s  In- 
stalled in  All  Classes  of  Buildings 


DEFECTIVE  SYSTEMS 
OVERHAULED  AND  CORRECTED 

Ni)  Woik  too  Large  or  too  Small  to  Receive 
Our  Prompt  Attention 


Gilley-Schmid  Co. 

INC. 

182-198  Otis  St.  SAN  FRANCISCO 

Phone  Market  965 


Lime  Putt)      Barrel  Lime 

Cement        Hardwall  Plaster 

Finishing  Plaster 

Casting  Plaster 

White  Cement 

Keene's  Cement 

Corner  Bead  Metal  Lath 

Plaster  Board 

Good  Sharp  Sand 

MORTAR 

Made    from    Pure    Diamond    Lime    and    Sand 
free  from  loam.    Guaranteed  against  popping. 

540  EIGHTH  STREET 
Phone:  Hemlock  37  and  38 
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INLAID  SLATE  the  most  popular  Roofing 
material  on  the  market  for  flat  areas;  there  is  no 
other  material  that  will  do  the  same  work  as  Inlaid 
Slate  at  any  where  near  the  cost ;  it  is  fireproof, 
puncture  proof,  and  weather  proof ;  a  roofing  that 
will  stand  traffic  without  injury. 

See  FIBRESTONE  &  ROOFING  CO. 

for  specifications,  cost  etc. 

51  RINGOLD  ST.,  SAN  FRANCISCO 
Phone  Park  1993 


JOHN   CASSARETTO 


Contractor  for 


Gra\el,  Sand,  Crushed 

Rock,  Cement  and 

Grading 


Office-345    BERRY    STREET 

Telephone  Kearny  3849 

Yards — 345   Berry   Street.      714   Sixth   Street. 

Bunkers — Sixth   and   Channel   Streets 

SAN    FRANCISCO 

Residence  Phone— MISSION  1456 
Builders  Exchange,   180  Jessie  Street 

STABLES— 30-32-34  DORE  STREET 


REVERSIBLE  SUPPORT 

ARRANGED 
FOR  DEAD  BOLT 


Points  of 
Advantage: 

Plate    is    perforated 

for  dead  bolt  so  door 

can  be  locked  with 

key. 

Cannot    be    jarred 
open. 


Fits 


all    standard 
locks. 


GUARD 
FOR  DOOR 
CASING 


GUARANTEE: 
Will  be  replaced  at 
any    time    if    found 
defective,  should  seal 
be  intact  and  opener 

not  mutilated. 


REI.   I.VBLIi;      ELECTRIC      DOOR      OPENER 


THE  ONLY  ELECTRIC  DOOR  OPENER  WITH  A  PERFORATED  REVERSIBLE  PLATE 

Distributed  by  ED  JONES  AGEIVJCIES 

640   NATOMA  STREET  SAN  FRANCISCO 

FOR    SALE    AT    YOUR    JOBBER 
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STOCKTON,  San  Joaquin  Co.,  Cal.  — 
Until  March  27,  4  p.  m.,  bids  will  be 
rec.  by  Ansel  S.  Williams,  secy.  Board 
of  Education,  to  grade;  const,  curbs  & 
walks  in  Center  St.,  fronting  Hazelton 
scliool.  Cert,  check  10%  req.  with  bid. 
Spec,    obtainable   from   secretary. 


LOS  ANGELES,  Cal.— T.  W.  Oglesby 
423  Edgewocd  Rd..  Santa  Ana,  award- 
ed cont.  by  bd.  pub.  wks.  at  $18,391  to 
imp.  Evans  bet.  Hyperion  Ave.  and  St. 
George  St.,  involv.  cone,  pave.,  curb, 
walk,  sewer  compl. 


ANTIOCH,  Contra  Costa  Co.,  Cal.  — 
City  council  plans  bond  issue  for  $20,- 
000  to  finance  completion  of  water  and 
sewer  extensions;  approx.  7000  ft.  of 
mains  are  planned.  An  ejector  system 
for  the  s.e.  section  of  the  city  is  rec- 
ommended. 


OAKLAND,  Cal.— Council,  E.  K.  Stur- 
gis,  clerk,  declares  inten.  to  imp.  Mon- 
tana Ave.  west  of  Fruitvale  Ave.  and 
certain  culvert  rights  of  way  adjacent 
to  Montana  St.,  involv.  grading;  const, 
cone,  culvert.  1911  Act.  Protests  April 
2.  W.  W.  Harmon,  city  eng. 


LOS  ANGELES.  Cal.— T.  W.  Oglesby, 
423  Edgewood  Rd.,  Santa  Ana,  awarded 
cont.  by  bd.  pub.  wks.  at  $60,715  to  imp. 
Washington  St.,  bet.  Alameda  St.  and 
Central  Ave.,  involv.  cone,  pave.,  curb, 
walk,    gut.,    cone,    culv.,    etc. 


LOS  ANGELES,  Cal. — Thos.  Kelly  & 
Son,  Inc.,  601  Hillstreet  Bldg.,  awarded 
cont.  by  county  at  $1,473,999  to  const, 
reinf.  cone,  drainage  sys.  in  Drainage 
Dist.  No.  11,  bet.  Norwich  Dr.  and  La 
Cienega  Blvd.,  via  La  Cienega  and  Na- 
tional Drainage  Channel,  to  intersec- 
tion of  W  Washington  Blvd.  and  W 
Adams  St.,  approx.  4  mi.  with  about  2 
mi.  laterals. 


SANTA  BARBARA,  Cal.— Until  April 
6  bids  will  be  rec.  by  supervisors  to 
imp.  Lompoc-Harris  Sta.  road,  to  be 
const,  under  $210,000  bond  issue.  Owen 
H.    O'Neill,    county    surveyor. 


LOS  ANGELES,  Cal. — Harbor  Engr. 
G.  F.  Nicholson  authorized  to  prepare 
spec,  for  cone.  rdwy.  along  east  side 
of  west  basin,  from  B  St.  to  north  end 
of  Pac.  Elec.-So  Pac.  drawbridge  about 
24  ft.  wide,  and  costing  $35,700.  Bids 
will  be  called  shortly. 


MARE  ISLAND.  Cal.— Bids  will  be 
asked  shortly  by  Bureau  of  Yards  and 
Docks,  Navy  Department,  under  Speci- 
fication No.  5092,  for  asph.  wearing  sur- 
face on  causeway  connecting  Mare 
Island  and  Vallejo,  involv.  approx.  6400 
sq.  yds.  19  ft.  wide.  See  notice  to  con- 
tractfir.s  under  official  proposal  section 
in    tlii.s    issue. 


SAN  ANSELMO,  Marin  Co.,  Cal.— Pa- 
cific States  Const.  Co.,  Call  Bldg.,  San 
Francisco,  at  $11,829  awarded  cont.  by 
town  trustees  to  imp.  Redwood  Rd.  bet. 
San  Anselmo  and  Floribel  Ave.,  involv. 
800  cu.  yds.  grading  excavation:  19,- 
300  sq.  ft.  grading  surface;  2400  lin.,ft. 
cone,  curb  and  gutter;  19,300  sq  .ft. 
asph.  cone,  pavement;  2050  cu.  ft.  cone, 
in  walls;  300  lin.  ft.  6-in.  vit.  pipe 
sewer;  4  manholes;  1  lamphole;  2 
catchbasins;  67  lin.  ft.  14-in.  corru.  iron 
culvert.  A.  G.  Raisch,  San  Francisco  bid 
$12,716. 


RIVERSIDE,  Cal.— Gilmore  Oil  Co., 
243S  E  2Sth  St.,  Los  Angeles,  awarded 
cont.  by  county  at  $1.60  bbl.  for  75,000 
bbls.  55%  asph.  content  road  oil,  f.o.b. 
cars  Sherman  Jet.,  Los  Angeles. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Council,  J.  J.  Lynch,  clerk,  declares  in- 
tention to  imp.  Minor  Ave.,  bet.  Auzer- 
ais  and  Brown  Ave.,  involv.  grade;  I'A- 
in.  Durite  asph.  cone,  surface  on  3-in. 
Durite  asph,  cone,  base;  hyd.  cem.  cone 
curbs,  driveways,  cone,  storm  water 
inlet;  S-in.  vit,  pipe  drains.  1911  Act 
&  Bond  Act  1915.  Protests  April  6.  Wm. 
Popp,  city  eng. 


SAN  ANSELMO,  Marin  Co.,  Cal.  — 
Union  Paving  Co.,  Call  Bldg.,  San 
Francisco,  at  $117,013  submits  only  bid 
to  town  trustees  to  imp.  streets  in 
Morningside  Court  (No.  2),  involv.  9200 
cu.  yds.  grading  excavation;  88.740  sq. 
ft.  grading  surface;  4700  ft.  1%-ft.  curb 
and  gutter;  5100  ft.  1-tt.  curb  and  gut- 
ter; 54,450  sq.  It.  2^'^-in.  asph.  cono. 
base  with  IVi-in.  asph  cone,  surface; 
34,200  S(i.  ft.  5-in.  cone,  pavement;  1250 
lin.  ft.  6-in.  and  4300  lin.  ft.  4-in.  wa- 
ter mains;  five  6-in.  and  twenty-six 
4-in.  gate  valves;  seven  4-in.  hydrant 
risers;  6300  lin.  ft.  2-in.,  510  lin.  ft.  IM- 
in.  and  5330  lin.  ft.  1-in.  conduit;  5510 
lin.  ft.  6-in.,  600  lin.  ft.  4-in..  140  lin. 
ft.  10-in.,  440  lin.  ft.  12-in.,  150  lin.  ft. 
15-in.  and  290  lin.  ft.  18-in.  vit.  storm 
sewer;  60  lin.  ft.  10-in.  corru.  pipe 
culvert;  20  sewer  manholes;  11  sewer 
lampholes,  22  catchbasins;  4000  lin.  ft. 
conductor;  846  sq.  ft.  drivewalk  side- 
walk; 16,000  sq.  ft.  ordinary  sidewalk; 
25  5-ft.  steps;  520  4-ft.  steps;  10,425  cu. 
yds.  cone,  in  headwalls  and  retaining 
walls;  2270  lin.  ft.  pipe  railing;  15  sur- 
vey monuments;  121  4-in  wye  branches. 
Taken    under    advisement    until    Apr.    6. 


GLENDALE,  Cal. — Council  declares 
inten.  to  imp.  Eden  Ave.,  bet.  Hill  Dr. 
and  Mt.  Carmel  Dr.  and  portion  of  Hill 
Dr.,  adjacent  to  terminus  of  ISden  Ave. 
in  Hill  Dr.,  and  portions  of  Lilac  Lane 
and  Walnut  Dr.,  3-in.  oil  mac,  curb, 
walk,  gut.,  "wooden  headers,  4-in.  C.  I. 
Class  "B"  water  pipe,  corr.  iron  culv., 
8-in.  vit.  sewer  compl.  Protests  Apr.  2, 
Work   to   be  done   under  1911  act. 


PHOENIX,  Ariz.— Until  2  p.  m.,  April 
6,  bids  will  be  rec.  by  state  highway 
dept.  to  const,  fed.  aid  proj.  No.  72-B, 
Prescott-Phoenix  highway,  involving 
116.592  cu.  yds.  rdwy.  excav.,  46,468  cu. 
yds.  rdwy.  borrow,  2200  cu.  yds.  struc. 
excav.,  600  cu.  yds.  ditches  and  chan- 
nel changes,  2000  sta.  yds.  overhaul  for 
earthwork,  2000  cu.  yds.  surf,  rdwy., 
104,000  sta.  yds.  surf,  overhaul,  750  cu. 
yds.  class  "A"  cone,  240  cu.  yds.  class 
"B"  cone,  1890  cu.  yds.  cem.  rubble 
masonry,  2600  lin.  ft.  C.  M.  pipe  of  vari- 
ous sizes,  77,000  lbs.  reinf.  steel.  5000 
lin.  ft.  guard  fence,  and  other  inciden- 
tal items.  Cert,  check  5%.  Plans  and 
spec,  may  be  obtained  from  W.  C. 
Lefebvre,  state  engr.,  on  payment  of  $5. 


BEVERLY  HILLS.  Cal.— Until  8  p.  m. 
March  30,  bids  will  be  rec.  to  imp.  Can- 
yon Dr.,  bet.  Burton  Way  and  Wilshire 
Blvd.,  and  portions  of  Burton  Way  and 
other  sts.:  cem.  cone,  curb,  gut.,  mac. 
pave.,  remov.  trees,  ornam.  lights  (iron 
posts);  1911  act.  J.  C.  Albers,  city  eng. 
P..   J.   Firminger,  city  clerk. 


ALHAMBRA,  Cal. — Imp.  of  Main  St.. 
for  which  bids  will  be  called  for  cone, 
and  for  asph.  cone,  dividing  the  street 
jn  the  middle  in  order  to  determine 
costs,  will  start  within  a  short  time,  ac- 
cording to  City  Mgr.  M.  H.  Irvine. 


LANDER  COUNTY,  Nevada— April  15, 
10  a.  m.,  bids  will  be  rec.  by  C.  H. 
Sweetser.  Dist.  Eng.,  U.  S,  Bur.  Pub. 
Rds..  9  Main  St.,  San  Francisco,  to  const 
Austin-West  National  Forest  Highway 
in  Lander  County,  Nevada,  involv.  2-mi. 
of  grading  and  structures  and  19.46- 
mi.  crushed  gravel  surface.  Quantities 
are:  10,183  cu.  yds.  excavation,  un- 
classified: SI  cu.  yds.  "A"  and  9  cu. 
yds.  "B"  cone:  2618  lbs.  rein,  steel;  160 
lin.  ft.  corru.  metal  pipe;  23.379  cu.  yds. 
crushed  gravel  surfacing.  See  call  for 
liids  under  official  proposal  seetion  in 
this  issue. 


TRACY,  San  Joaquin  Co..  Cal. — See 
"Waterworks."  this  issue.  Bids  wanted 
for  sewer  pipe,  installation,  etc. 


PATTERSON,  Stanislaus  Co.,  Cal. — 
Following  informal  bids  rec.  by  city 
trustees.  W.  R,  Sherman,  city  engineer, 
to  fur.  (a)  13,500  ft.  15-in.  sewer  pipe; 
(b)    3.300   ft.   10-in.   sewer   pipe. 

Gladding,  McBean  Co.,  San  Francisco 
(a)    $.75;    (b)    $.35. 

Calif.  Concrete  Products  Co.,  Sunny- 
vale   (a)    $.70;    (b)    $.35. 

Merritt  Co.,  San  Jose  (a)  $.56%;  (b) 
$.30. 


HANFORD,  Kings  Co.,  Cal. — Adell- 
Cortright  Co..  Hanford,  at  $1640 
awarded  cont.  by  city  council  to  const. 
cem.  walks  in  civic  center. 


STANDARD  GYPSUM  COMPANY,  Inc. 

- —  Manufacturers  of  — 

STANDARD  AND  PEERLESS  PLASTER 


HARDWALL  PLASTER 
FINISHING  PLASTER 

Offices 

STANDARD  GYPSUM 

COMPANY 

305  Sharon  Building 
San  Francisco,  Calif. 


PXEEQ 


mmz 


M^m 


IllllliMmlill 


TRADE  MARK 


CASTING  PLASTER 
LAND  PLASTER 

Offices 

341  Citizens  National  Bank  Bldg. 
Los  Angeles,  Calif. 


Perkins    Building 
Tacrjma,    Washington 


345     ?:.     Madison     St. 
Portland.    Oregon 
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FACE  BRICK 

Was  Used  to  Construct  This  Figure 

"The  First  Man  Built  of  Brick" 

He  is  Reproduced  Here  to  Remind  You  of  The  Safety 
and  Durability  of  Brick  Construction. 


Beauty  of  Face  Brick 

As  a  Building-  Material  Can  Best  Be  Determined 
by  a  Visit  to  Our  Exhibit  in 

UNIVERSAL  EXHIBITS 

BASEJEENT  MO>AnXO(K  BLDG.,  6S1   MARKET  SI., 
— or — 

BUILDERS'  EXCHANGE  BLDG. 

OAKLAMt,  (  ALIIORMA 


Clay  Products  Sales  Co. 

"BRICK  OF  A  DIFFERENT  TEXTURE" 


PHONE  GARFIELD  247 

Member 
Builders'  Exchange,  San  Francisco 
Builders'  Exchange,  Oakland,  Cal. 

WHITE  &  GLOOR 

Masonry 
Contractors 


448   MONADNOCK  BUILDING 
SAN   FRANCISCO 


Sacramento  Builders' 
Free  Exhibit 

We  would  like  you  to  know  of  some  of  the  accom- 
plishments of  the  Building  Material  Exhibit  in  the  last 
three  months. 

We   distributed   2000   invitations   to   visit  the   exhibit. 

Organized  a   1925   Home  Building  Club. 

Arranged  for  a  monthly  meeting  of  the  Architects  & 
Engineers  Club  to  be  held  in  the  Exhibit  rooms. 

Started  getting  data  to  establish  a  complete  Building 
Material    Information   Bureau   for   Sacramento   Valley. 

We  have  added  several  more  exhibitors  and  several 
more  are  planning  to  display  here. 

Took  part  in  the  meeting  held  January  26th  and  27th 
of  the  States  Producers  of  raw  materials  for  building 
purposes. 

Arranged  a  meeting  of  the  Northern  California  Build- 
ing Industries  Annual  Dinner  held  in  the  hall  here  at 
the  Exhibit  under  the  auspices  of  the  Architects  &  Engi- 
neers Club.     There  were  150  present. 

It  goes  without  saying  that  the  Exhibit  is  fast  filling 
a  place  in  the  building  industry  that  has  long  been 
needed. 

910  NINTH  STREET 
SACRAMENTO,  CAL. 

Phone  Main   1116 
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SMliirday,    .\I;irili    2],    V. 


Contracts  Awarded  yens^Acceptan^s^c. 


BUILDING  CONTRACTS 


SAIV   FRANCISCO   COUNTY 


SI ,000  and  Over  Reported 


109:; 
1(193 
1094 
1095 
1096 
1097 
1098 
1099 
1100 
1101 
1102 
1103 
1104 
1105 
1106 
1107 
1108 
1109 
1110 

nil 

1112 
1113 
1114 
1115 
1116 
1117 
1118 
1119 
1120 
1121 
1122 
1123 
1124 
1125 
1126 
1127 
1128 
1129 
1130 
1131 
1132 
1133 
1134 
1135 
1136 
1137 
1138 
1139 
1140 
1141 
1142 
1143 
1144 


Zinimtr 

McDonough 

9000 

Vigen 

Owner 

6000 

McCarthy 

Owner 

9000 

McGovern 

Owner 

1000 

Gawthorne 

Owner 

6000 

Meyer 

Owner 

24000 

Clewansky 

Owner 

1000 

McCarthy 

Arnott 

12000 

Austin 

Arnott 

3000 

Olofson 

Jones 

7000 

Helms 

Owner 

10000 

Ballersby 

Owner 

12000 

McCormick 

Owner 

looon 

Allred 

Owner 

50000 

O'Brien 

Purcell 

13500 

Hunt 

Helbing 

75000 

Schlage 

Austin 

4501J0 

Kern 

Industrial 

33939 

O'Donnell 

Lindsay 

4200 

Grazes 

Rintoul 

4000 

Gallagher 

Coburn 

5000 

Shoong 

Owner 

8000 

Anderson 

Owner 

3000 

Moriconi 

Owner 

6800 

Swanson 

Owner 

2700 

Frnjal< 

Dahlberg 

6000 

McDermott 

McDermott 

3500 

Moneta 

Arnott 

9000 

Curry 

Mason 

3000 

Barrett 

Barrett 

2000 

Sanfillippo 

Owner 

1500 

Kolnemann 

Owner 

2000 

Foster 

Owner 

1000 

Anderson 

Owner 

7000 

Simpson 

Fov 

12500 

Mitchell 

Owner 

12000 

Storheim 

Owner 

14000 

Judge 

Erickson 

13900 

Lacey 

Owner 

50000 

2585 

Quandt 

40000 

Reese 

Keneally 

10950 

Simpson 

Fov 

12500 

VVestgate 

Meyer 

9906 

Westgate 

Meyer 

9485 

^\  estgate 

Meyer 

10262 

Barry 

Wesendunk 

4905 

Independent 

New 

6300 

McEwen 

Meyer 

7000 

Allen 

10000 

Smith 

Owner 

14000 

Same 

Same 

12000 

Schultz 

Schultz 

20000 

Haun 

Owner 

26000 

1145 
1146 
1147 
1148 
1149 
1150 
1151 
1152 
1153 
1154 
1155 


1158 
1159 
1160 
1161 
1162 
1163 
1164 
1165 
1166 
1167 
1168 
1169 
1170 
1171 
1172 
1173 
1174 
1175 
1176 
1177 
1178 
1179 
1180 
1181 
1182 
1183 
1184 
1185 
1188 
1187 
1188 
1189 
1190 
1191 
1192 
1193 
1194 
1195 
1196 
1197 
1198 
1109 
1200 
1201 
1202 
1203 
1204 
1205 
12l;6 


Bosley 

Pearson 

Maxon 

Bows 

Robblns 

Stackman 

Ingeran 

Stewart 

Fraser 

Anderson 

Enamark 

Stevens 

Contival 

Lang 

Frugoli 

Anglo 

Lorentzen 

Glad 

Bell 

Johnson 

Owens 

Kolburn 

Rednall 

Penziner 

Seagrave 

Hewlett 

Davis 

Ci-eon 

Virag 

Lewis 

Meyer 

Meyer 

Klute 

Steele 

Bernhardt 

Meyer 

Staples 

Dorr 

Quast 

Reed 

Elkington 

Blum 

Hunius 

Schwartz 

Cassidy 

Morris 

Holden 

Mason 

Taylor 

Schmier 

Nelson 

Steinauer 

Davis 

Bischoff 

Schrick 

Moeller 

Allen 

Guisti 

Parkside 

Hoeischer 

Frnjak 

Wiedeman 


Moore 

DeBenedetti 

Goltzene 

Owner 

Jansen 

Owner 

Owner 

Simmons 

Ash 

Owner 

Owner 

Owner 

Lindsay 

Lang 

Robinson 

Hotchner 

Owner 

Owner 

Bowles 

Hjul 

Prout 

Owner 

Owner 

Owner 

Braas 

Helms 

Owner 

Field 

Sioblom 

Owner 

Owner 

Owner 

Meyer 

Thornton 

Bernhardt 

Owner 

Olsen 

Owner 

Balliet 

Owner 

Elkington 

Owner 

Owner 

Reilly 

Stevenson 

Owner 

Terry 

Clinton 

Yngve 

Owner 

Owner 

Owner 

Ostlund 

Owner 

Merz 

Little 

Franzen 

Cuneo 

Owner 

Owner 

Dahlberg 

Lacpy 


1176 

6800 

3000 

2500 

2000 

6500 

3000 

1800 

1000 

3000 

3000 

7800 

9750 

8000 

3500 

1000 

2000 

80000 

125000 

17000 

12000 

16000 

10000 

14000 

1761 

5300 

2900 

3000 

4000 

3000 

12000 

4000 

4000 

8850 

3000 

3000 

1268 

3000 

1000 

3400 

4000 

20000 

30000 

10000 

27930 

16000 

16000 

10000 

7000 

6000 

4000 

4000 

7000 

1500 

3000 

8000 

5800 

1000 

16000 

10000 

6350 

lonniin 


FLATS 

(1092)      E    RETIRO    50    S    Marina    Blvd. 

Two-story  and  basement  frame   (2) 

flats 
Owner — Mrs.    N.    Zimmer.    1427    Oclavia 

St..   San   Francisco. 
Architect — None. 
Contractor— W.       E.     McDonough.       225 

Powell    St.,   San    Francisco.        $9000 


FLATS 

(1093)      E     SIXTEENTH     AVE     430     N 

Judah.      Two-story      and    basement 

frame   (2)    flats. 
Owner— Elias  Vigen,  1805  Lincoln  Way, 

.San   Francisco. 
Architect — J.  C.   HIadik,  825  Monadnock 

Bldg.,  San  Francisco.  $6000 


DWELLINGS 

(1004)  E  TWENTY-FOURTH  AVE. 
77-3.  102-3  and  127-3  S  Judah.  Three 
one-story  and  basement  frame 
dwellings. 

Owner— John  E.  McCarthy,  1483  Ful- 
ton  St..   San  Francisco. 

Architect — None.  $3000  each 


GARAGE 

(1095)      N    TWENTY-SIXTH    90    E    San 

Jose  Ave.     One-story  frame  garage. 
Owner — M.     McGovern,     382   San     Jose 

Ave.,   San   Francisco. 
Architect — None.  $1000 


DWELLINGS 

(1096)  W  FORTY-THIRD  AVE  30  and 
60  S  Anza.  Two  one-story  and 
basement   frame  dwellings. 

Owner — Dr.  F.  A.  Gawthorne.  5331 
Geary   St.,   San    Francisco. 

Architect — None.  $3000    each 


DWELLINGS 

(1097)  E  WAWONA  251.  282.  313,  314. 
375  and  406  S  Taraval.  Si.\  one- 
story   and    basement    frame    dwlgs. 

Owner — Meyer  Bros.,  1  Montgomery  St., 
San    Francisco. 

Architect — None.  $4000    each 


ALTERATIONS 

(1098)      NO.   436   TEHAMA.      Raise   flats 

and    remodel    tor   private   garage 
Owner — H.     Clewansky,     191     Russ    St., 

San    Francisco. 
Archi'ect — None.  $1000 


DWELLINGS 

(1099)  E  FAXON  AVE  25,  50  and  75 
N  Lakeview.  Three  one-story  and 
basement  frame  dwellings. 


YOU  WILL  MAKE  NO  MISTAKE  BY  SPECIFYING  AND  USING 

Hauser  Patent  Window  Fixtures 

Manufactured  by  the 

HAUSER  WINDOW  CO. 


1370  Harrison  Street 


San  Francisco,  Calif. 
.I'ATKNTKK    VM>   M  VMK  A(  IlKKU   OK, 


Phone  Hemlock  1062 


FULL    REVERSIBLE    AWNING   and   CASE- 
MENT TYPE—Semi-Reversible 
Casement  Type. 


MULTIPLE    and    MECHANICAL    Operating- 
Devices  for  Awning 
Type. 


\\f   Also    Miiiiiiliicliirc   ri.iii|.1cl<'   Sl.-il    A^iiKioHN.    I  liinic  and  Sash   nidi   Miilti|ilc  Opcriilinu   l>.'iicp-< 
DETAILS    AM)    l\K>l{MAT10\    ON    HKIJIKST 
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Owner — The    McCarthy    Co.,     316    Bush  Owner — M.    A.   Hunt,    1332   Lombard   St.,  ADDITION 

St.,  San  Francisco.  San   p>ancisco.  (1113)      SE       JACKSON       AND       ROSS 

Architect — None  Architect  and  contractor — The  Helbing  Alley.   One-story   addition  for  hotel 

Contractor — James    Arnott    &    Son,    235  Co.,  1332  Lombard  St.,  S.  P.     $75,000  and  stores. 

Granville    Way,    S.    F.„    J4000    each  • Owner — J.  Shoong,  Care  Architect. 

FACTORY  Architect— Bernard  J.   Joseph,    314    Call 

DWELLING  (1108)       SE     BAY     SHORE     AND     SAN  Bldg.,   San   Francisco.                     $8000 

(1100)  N  STAPLES  100  W  Edna.     One  Bruno    Aves.      1-story      brick      and                                      

story  and  basement  frame  dwelling  steel  factory.  DWELLING 

Owner— M.  A.  Austin.  Owner— Schlage  Co.,  485  California  St.,  (1H4)  E  TWENTY-SEVENTH  AVE 
Architect — None.  San  Francisco.  150  N  Taraval.  One-story  and  base- 
Contractor — James  A.  Arnott  &  So.,  235  Architect    and    contractor — The    Austin  ment    frame    dwelling 

Granville  Way,  S.  F.                      $3000  Co.   of  Calif.,    244    Kearny   St.^  S.    F.  Owner— A.    Anderson,    950    Taraval    St., 

■45,000  gan  Francisco. 

FLATS  Architect — None.                                       $3000 

(1101)  E    TWENTIETH      AVE      125    S  GARAGE                                                                                                          

Irving.       Two-story    and    basement  (1109)       NW     FRANKLIN     AND     PINE  pi  atS 

frame   (2)    flats.  W    110    x   N   68-9.      All   work    for   2-  nil5)      F   POLK   75   S  Bav      Two-story 

Owner — Wm.     Olotson,     Capitol    Hotel.  story    and    basement    concrete    ga-  ^^'  ^'^^   basement   frame    (2)    flats 

San  Francisco.  rage    bldg.                                                             Ownpr G    Moriconi    '71B   Polk  St     San 

Architect— J.   Welsh,—   20th   Ave.,   S.    F.  Owner— R.    W.    Kern.  w=.r,^'i.=Po                                              ' 

Contractor — Thos.    M.    Jones,    643    29th  Architect    —    O'Brien     Bros.,    Inc.,     315  ^^„hi,    ",     Z'^                                     SBSnn 

Ave.,    San    Francisco.                      $7000  Montgomery    St.,    S.    F.                                   Architect— None^ $6800 

Contractor  —  The    Industrial    Construe-  t^^ttti-t  t  ivr- 

FLATS  tion   Co.,    815   Bryant   St.,   S.   F.  n  11  fi>F      ATHENS    225      S    Excelsior 

(1102)  N     BALBOA     85,     110     W     48th  Filed  Mar.  12,  1925.  Dated  Mar.  12,  1925.  *"^Sne-^tor1rJ?,d      basement      frame 
Ave.       Two    2-story    and    basement  j^t    floor    poured    $8484.75  dwelling 

Owne'"r-He?ms'&  Helm's   Tgi^Gearv  It  r-.""*    ^"^"^   P°^''*'"*     Th 11^1??  Owner-lNoah   Swanson,    665    Castro    St., 

ijwner — rteims  &  Heims,    ivia  ueary  St.  Completed  and  accepted    ....      8484.75  ^^^    Francisco 

Architect— a^'niflms,     7915  '  Geary    St.,  "^"'"    ^^    ^''^''    TOTAL  COST    ItlMl  Architect— None.     '                                  $2700 

San    Francisco.                    Each    $5000  Bond,    $17,000.      Sureties,    J.    H.'  McC^ol-  crp^Rp,     j^rr 

DWELLINGS  Limif  "lo^d^ys"^  pVans    a^°d'%'ec?flc"a--  (1117)    '  SE   BOSWORTH  AND  BROMP- 

(1103)  60,    85,    110,    135    W    HURON    N  tions    filed                                            specinca  ^^^        Two-story    frame    store    and 
Geneva.      Four    1-story    and    base-  flat. 

ment    frame   dwellings.  COTTAGE  Owner — John    Frnjak,      121      Brompton 

Owner— G.M.    Ballersby,    2747    Mission  (mo,     N  '  MONTEREY     BLVD.,     25     W  .      ^A,^«- ,%"  V^wlr^^inn      s<l    Rro»rt 

St.,  S.  F.  Frina     !"-,xino       nne-storv    rnttas-p  Architect — E.    A.    Hermann,    89    Broad- 
Architect— Plans    by    owner.  Owner-^T     F     O'Donnell               <:onaee.  ^^^     g^^    Francisco. 

Each    $3000  SrchUect-None.°°""'"-  ^°"*^?i=,'° Vefr'nce^'l^'F"'^'    '''    ^i,%Vo 

Contractor— Lindsay    Construction     Cj.,  ^ista   Terrace,   S.   F.                       $6000 

FLATS  23S1    Bryant. 

(1104)  S    GROVE    106    E    Clayton.      2-  Filed  Mar.  12,  1925.  Dated  Feb.  24,  1925.  DWELLING 

story  and  basement  frame   (2)   flats  Roof    on                                                     $1050  (1118)      E      THIRTIETH      AVE    150      S 

Owner — Thos.    McCormick,    73    Hill    St.,  Brown    coated    ..  ..............  .    1050  Irving.       One-story     and     basement 

San    Francisco.  Completed            1050  frame  dwelling. 

Architect — None.                                    $10,000  Usual   35   days 1050  Owner — M.    J.    McDermott    and    H.    Del- 

TOTAL  COST   $4'00  monica,     2073     Golden     Gate     Ave., 

STORES,  LODGE  Bond,     sureties,     forfeit,     none.       Umit,  .       San    Francisco. 

(1105)  SW    OCEAN    AVE.    and    Ashton  65    days.      Plans   and   specifications    not  Architect— None. 

Aves.      2-storv    steel    and    concrete  filed  Contractor— M.      J.      McDermott,       2073 

stores    and    lodge    rooms.  Golden  Gate  Ave..  S.  F.               $3500 

Owner — C,    S.    AUred,    159    Liberty    St.,  

San    Francisco.  DWELLING 

Architect— C.  H.  Jensen,  Santa  Fe  Bldg  (mi)      E  CLAYTON  361  N  Seventeenth  PmQ^HF     DFTROIT     ANDSTAPTPq 

San    Francisco.                                     $50,000  Two   <;fnrv        and     ha=:ement        frame  (1119)       bii.     Dll,  1  KOI  1     AND     blAPLHih 

ri     pinn^                    basement      rrame  ^^^  j,  j,gtroit   25  and  50  S  Staples 

aweiiing.                        „      ,.     -,«,     o*  Three      one-story      and      basement 

APARTMENTS  °'''"4TFr''an°cit°o                 •  '"-^"^^  dwellings. 

<1106)       SW    DIAMOND    AND    JERSEY  .       can    r  rancisco.  tlwner — Moneta  Investment  Co.,   Pacific 

Sts.      3-story    and    basement   frame  r^l^t'M'^,^    ?iZ„    n     ninto,.i     r,,    p^^  Bldg.,  San  Rrancisco. 

(5)    apartments.  Contractor— Ben    D.    Rmtoul.    ..22    (^on-  Architect— None. 

Owner— Mary   O'Brien,   910  Diamond  St.  necticut  St.,  .San  Francisco.       $4000  Contractor— Jas.      Arnott      &    Son,      235 

San    Francisco.  ,,,^r,»TT,c,             Granville  Way,  S.  F.             $3000  ea 

Architect— John  J.  Foley,   770   5th  Ave..  'A?f„,"l?„r      ,r » x,    x,n-c^c,       a  mt^      t^t  «.                                         

San   Francisco  (1112)      SW      VAN    NESS      AND      ELM  ADDITIONS 

Contractor— J.    S.    Purcell,    850    Presidio  Aves.     Repair  fire  damage  to  room-  (1120)      NO.    1435    GREEN.  Additions   to 

Ave.,  S.  F.                                         $13  500  '"S  house.  r.^sidence. 

. Owner  —  J.   Gallagher,   825  Monadnock  Owner — Wm.     Curry,     34     Bonita     Ave., 

Bldg.,    San    Francisco.  San    Francisco. 

.\PARTMENTS  Arch'tect — J.      C.      Hladik,      Monadnock  Architect — Ed.   Musson   Sharpe,   60   San- 

(1107)      NE   HYDE   and    Sutter   Sts.      6-  Bldg.,   San   Francisco.  some  St.,  San   Francisco. 

storv  and   basement  steel  and   con-  Cnntractor — Chas.   Coburn,   898  Fell   St..  Contractor — Mason  &  Pierce,  2242   Polk 

Crete    (32)    apartments.  Son  Francisco.                                    $5000  St.,   San   Francisco.                          $3000 


WESTERN  ASBESTOS  MAGNESIA  CO. 


Insulating  Engineers  and   Contractors 


Distributors  for  The  Celotex  Company 


US  E 


^ \     INSUl-ATIIMG    LUMBER      |'~^' 


AS  LAIHINC;  FOR  PLASTER   BASE 

SHEATHING   FOR  STUCCO  BASE 

INTERIOR    FINISH— EXTERIOR    FINISH 


ACOUSTICAL  CORRECTOR 

tuiil  ill   the   One   Board   Gel  Sound  Deadening  and 

Insuliilioii  lit  Slifjlit  .Idditional  Cost. 


ASBESTOS  AND  MAGNESIA  PRODUCTS,  BUILDING  SPECIALTIES,  SECTIONAL  EXPAN- 
SION PAVING  JOINT,  CORK  PIPE  COVERING.  CORK  BOARD  AND  GRANULATED  CORK, 


OAKLAND   BRANCH 

Phone   Oakland  2237 

1715   Webster  St. 


SAX    FRANCISCO   OFFICE 

21-29   South   Park    (    Bet.  Second  and   Third  Sts.) 

Phone  Douglas  3860 
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ALTERATIONS  ^^ 

U121)  NE  FIFTH  AND  SHIPLEY. 
Erect  mezzanine  floor  and  install 
elevator  for  electrical  supply  house 

Owner — J.  F.  Barrett,  918  Harrison  St., 
San   Francisco. 

Architect — None. 

Contractor — Barrett  &  Hilp,  918  Harri- 
son St.,   San  Francisco.  J2000 


BUILDING    AND    ENGINEERING    NE 


REMODEL 

(1122)  SE  BAKER  AND  LOMBARD 
Sts  Stucco  exterior  of  store  and 
dwelling;  remodel  for  private  ga- 
rage   quarters,    etc. 

Owner — Peter  Sanfillippo,  2438  Jones 
St.,  San  Francisco. 

Architect — None.  $1500 


STREET. 
3     apart- 


REMODEL 

(1123)      NO.    1811      PIERCE 

Remodel    residence      for 

ments. 
Owner — Jno.  Koenemann,  2400  Bush  St. 

San   Francisco. 
Architect — None.  $2000 


.ALTERATIONS 

(1124)  SE  ELLIS  AND  FILLMORE 
Streets.  Erect  posting  panels;  each 
25  ft.  long  and  10   ft.  high  on  roof. 

Owner  —  Foster  &  Kleiser  Co.,  1675 
Eddy    St.,    San    Francisco. 

Architect — None.  $1000 


<1125)      S    TWENTIETH    25    E    Church. 

2-story    and    basement      frame      (3) 

residential   flats. 
Owner    —    Mrs.    Anna    Anderson,    care 

architect. 
Architect — Wm.    F.    Gunnison,    57    Post 

St..    San    Francisco. 
Contractor — Not  determined.   .  .        $7000 


FACTORY 

(1126)  N  FOLSOM  125  E  9TH.  1- 
story  and  mezzanine  floor  rein- 
forced  concrete    factory. 


Owner — W.  J.  Simpson,  2835  Washing- 
ton  St.,   S.    F. 

Architect — None. 

Contractor — Foy  &  Johnson,  180  Jessie 
St.,  S.  F.  $12,500 


FLATS 

(1127)  N  TWENTY-FIFTH  47  E  Po- 
trero  Ave.  and  NE  25th  and  Potre- 
ro  Ave.  Two  2-story  and  basement 
frame    (2)    flats. 

Owner — Thos.     F.    Mitchell,     1370    Utah 

St.,    S.    F. 
Architect— None.  Each    $6000 

FLATS 

(1128)  N  GROVE  151-3  and  176-3  E 
Shrader.  Two  2-story  and  base- 
ment frame  flats,  (2  flats  in  each 
building). 

Owner — M.  P.  Storheim,  201  Caselli  Ave 

San   Francisco. 
Architect — Plans  by  owner.  Each  $7000 


APARTMENTS 

(1129)  SE  TWENTY-FIFTH  and  Shot- 
well  sts.  3-story  and  basement 
frame    (4)    apartments. 

Owner  —  Anthony    F.    Judge,    633    San 

Jose    Ave.,    S.    F. 
Architect — Plans   by   Owner. 
Contractor    —   Henry      Erickson,      1825 

Church    St.,    S.    F.  $13,900 

APAR1»JENTS 

(1130)  E  STOCKTON  100  S  Pine.  Six- 
story  and  basement  reinforced  con- 
crete   (36)    apartments. 

Owner — E.  V.  Lacey,  180  Jessie  St.,  San 

Francisco. 
.\rchitect   —    J.    C.    Hladik,    Monadnock 

Bldg.,    S.    F.  $50,000 


APARTMENTS 

(1131)  W  LARKIN  37-6  S  Lombard. 
6-story  and  basement  concrete  (5) 
apartments. 

Owner — 2585  Larkin  St.,  Inc.,  %  arch- 
itects. 

Architect  —  Quandt  &  Bos,  Humboldt 
Bank    Bldg.,    S.    F. 

Contractor — Quandt  &  Bos,  Humboldt 
Bank    Bldg.,    S.    F.  $40,000 


•y^g  Saturday,  March   21,   1925 

APARTMENTS        „  „  „  .,  .,,,  . 

(1132)  E  OCTAVIA  106-3  S  McAllister 
31-3  X  82-6.  All  work  except  wall 
beds  for  2-story  and  basement 
frame   apartment    bldg. 

Owner  —  Catherine    J.    Heese,    770    5th 

Ave.,  S.  F. 
Architect — John  J.  Foley,  770  5th  Ave., 

San   Francisco. 
Contractor — H.    J.    Keneally    and    Edw. 

Mooney,   770   5th   Ave.,   S.   F. 
Filed  Mar.  13,  1925.  Dated  Mar.  11.  1925. 

Frame    up     $2737.50 

Brown    coated     2737.50 

Completed   and   accepted    2737.50 

Usual   35   days    2737.50 

TOTAL  COST,  $10,950 
Bond.  $5475.  Sureties.  C.  D.  Courtney 
and  Jas.  Herlihy.  Forfeit,  none.  Limit, 
100  days.  Plans  and  speciflcations  filed. 

BUILDINGS 

(1133)  NW  FOLSOM  125  NE  Ninth  NE 
50xNW  90.  All  work  for  two  one- 
story  and  mezzanine  reinforced 
concrete    Class    C    buildings. 

Owner — W.  J.    Simpson,    2835    Washing- 
ton  St.,  San  Francisco. 
Architect — None. 

Contractor^ — H.   A.    Foy   and    Petrus    D. 
Johnson,   180   Jessie   St.,   San   Fran- 
cisco. 
Filed  Mar.  13,  '25.     Dated  Mar.  13,  "25. 

For.ms  and   rafters   on $1500 

Concrete   poured   on   E   building.    1500 
Forms    and    rafters    in    place    on 

W  building   1500 

W  building  completed    1500 

Usual    35    days 500 

TOTAL  COST,  $9500  and  deed  to  W. 
Divisadero  100  N  McAllister  N  25x 
W  125  valued  at  $3000. 
Bond,  $6250.  Sureties.  Mollie  E.  John- 
son and  Mary  Foy.  Limit,  180  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


RESIDENCE 

(1134)   LOT  13  AND  PTN  LOT  12  ELK 

19  Map  Blks  18  and  21  and  Ptn  Blk 

19  and  Lots  lettered  P,  Q,   R,  S,  St. 

Francis  Wood  Extn.  No.  2    All  work 

for   frame  residence. 


620  Fourth  St.,  San  Francisco,  Cal. 
Phone  Garfield  4408. 


Builders  Exchange,  21st  &  Webster  Sts.,  Oakland 
Phone  Lakeside  6750 


ROYAL  FLOOR  CO. 

HARDWOOD   IMPORTED   AND   DOMESTIC  AND  PINE  FLOORS 
Machine  Sanding  by  the  Most  Improved  Method. 

ROFLOCO 

Manufactured  and  Applied  Exclusively  by  Royal  Floor  Co. 

ROFLOCO  is  the  only  floor  preservative  made  in  California,  of  merit.  Some  of  the  buildings 
finished  with  ROFLOCO — New  Chronicle,  San  Francisco,  Weeks  &  Day,  Architects;  Los  An- 
geles High  School,  wood  and  cement  floors,  John  C.  Austin,  Ai'chiteet;  all  public  schools  in  San 
Francisco,  John  Reid,  Jr.,  Architect;  Crestview  Apartments,  San  Francisco,  Joseph  Stewart, 
Architect;  Capo  di  Monte  Apartments,  San  Francisco,  T.  Patterson  Ross,  Architect,  and  num- 
erous other  large  buildings  throughout  the  state. 


Phone  Glencourt  3018 

JOHN   E.    BRANAGH 

CONTRACTOR  AND  BUILDER 


184  Perrv  Street 


Oakland,  Cal. 


P.   J.   BRICKLEY 

WHITEWASHING 

WATER  PAINTING 

DAMP  PROOFING 

With  MACHINE  and  BRUSH 

180  Jessie   Street, 

Ph^on:  IZTeiT  SAN  FRANCISCO 
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Owner — Westgrate    Park    Co.,    278    Post 

St.,  San  Francisco. 
Architect — Masten    &    Hurd,    278    Post 
Contractor — Meyer  Bros..  601  First  Na- 
tional  Banli    Bldg.,    S.    F. 
Filed  Mar.   13,  '25.     Dated  Mar.  9.  '25. 

Frame    up    $2476.50 

Brown    coated     2476.50 

Completed  and  accepted 2476.50 

Usual    35    days 2476.50 

TOTAL  COST,  $9906.00 
Bond.  $5211.  Sureties,  Theodore  G. 
Meyer  and  Anna  M.  Meyer.  Limit,  105 
days.  Forfeit,  $5.  Plans  and  speci- 
fications filed. 


Usual    35    days 2565.69 

TOTAL  COST,  $10,262.75 
Bond,  $5131.38.  Sureties,  Theodore  G. 
Meyer  and  Anna  M.  Meyer.  Limit,  105 
days.  Forfeit,  $5.  Plans  and  specifi- 
cations  filed. 


RESIDENCE 

(1135)  SW  BDY  LOT  9  DIst.  10.83  alg. 
SW  bdy  NE  100  SE  55.83  SW  100 
NW  55.83  Ptn  Lots  9  and  10  Blk 
19,  Map  Resub  Blks  18  and  21  and 
Ptn  Blk  19  and  Lots  P,  Q,  R.  S.  St. 
Francis  Wood  Extn.  No.  2.  All 
work  for  frame  residence. 
Owner — Westgate    Park    Co.,    278    Post 

■  St.,    S.    F. 
Architect — Masten    &    Hurd,    278    Post 

St.,   S.   F. 
Contractor — Meyer  Bros.,  603  First  Na- 
tional   Bank    Bldg.,    S.    F. 
Filed  Mar.   13,   1925.  Dated  Mar.  9,   1925. 

Frame    up    , $2371.25 

Brown    coated     2371.25 

Completed   and   accepted    ....   2371.25 

Usual   35   days    2371.25 

TOTAL  COST,  $9485 
Bond,  $4824.50.  Sureties,  Theodore  G. 
Meyer  and  Anna  M.  Meyer.  Forfeit, 
$5.00  per  day.  Limit,  105  days.  Plans 
and    specifications   filed. 


RESIDENCE 

(1137)         W    RALSTON    450    N    Garfield 
Ave.      All   work   for    1-story   frame 
residence  and  garage   in   rear. 
Owner — Richard  T.  Barry,  222  Diamond 

St.,    S.    F. 
Architect — None. 
Contractor — A.    A.   Wesendunk   &    Sons, 

1747   Dolores  St.,   S.  F. 
Filed  Mar.  13,  1925.  Dated  Mar.  9,   1925. 

Roof    on     $1226 

Brown    coated    1226 

Completed    and   accepted    1226 

Deed    of    trust    for     1227 

TOTAL  COST,  $4905 
Bond,  $2452.50.  Sureties.  W.  A.  New- 
som  and  Eugene  Mariani.  Forfeit, 
none.  Limit,  90  days.  Plans  and  spec- 
ifications  filed. 


RESIDENCE 

(1140)  W  TWENTY-EIGHTH  AVE.  241 
N  McLaren  Ave.  Two-story  and 
basement  frame  residence. 

Owner — Harry  B.  Allen  Inc.,  168  Sut- 
ter  St.,   San   Francisco. 

Architect — Earl  B.  Bertz,  168  Sutter 
St.,  San  Francisco. 

Contractor — Allen  &  Co.,  168  Sutter  St., 
San    Francisco.  $10,000 


RESIDENCE 

(1136)      LOT     18     ELK     4,     St.     Francis 
Wood.      All    work    for    frame    resi- 

Owner — Westgate    Park    Co.,    278    Post 

St.,  San  Francisco. 
Architect — Masten    &    Hurd,    278    Post 

St.    ,San   Francisco. 
Contractor — Meyer  Bros.,  603  First  Na- 
tional  Bank   Bldg.,   San  Francisco. 
Filed  Mar.   13,  '25.     Dated  Mar.   6,  '25. 

Frame    up    $2565.69 

Brown  coated   2565.69 

Completed  and   accepted 2565.69 


ELECTRIC  WORK 

(1138)      NW  ALABAMA  and  18TH  STS. 

All   work    for   electric   work. 
Owner — Independent    Laundry,     18th    & 

Florida    Sts.,    S.    F. 
Architect — John  J.  Foley,  770  5th  Ave., 

San   Francisco. 
Contractor — New    Mission    Electric    Co., 

33    29th    St      S     F 
Filed  Mar.  13,  i'925.  Dated  Mar.  12.  1925. 

50%    completed    $2362.50 

Completed   and   accepted    ....   2362.50 

Usual   35   days    1575.00 

TOTAL  COST,  $6300 
Bond,  $3150.  Sureties,  Mrs.  Victoria 
Gulliver  and  C.  M.  Seeliger.  Forfeit, 
limit,  none.  Plans  and  specifications 
filed. 


DWELLING 

(1139)      W    SANTA    ANA   AVE    52    S   St. 

Francis.     Two-story  and   basement 

frame   dwelling. 
Owner — H.   N.    McEwen,    1   Montgomery 

St..   San  Francisco. 
Architect — None. 
Contractor — Meyer  Bros.,  1  Montgomery 

St.,   San   Francisco.  $7000 


DWELLINGS 

(1141)  W  NINTH  AVE  100,  125,  150  & 
175  S  Ortega.  Four  one-story  and 
basement    frame   dwellings. 

Owner — Byrd  O.  Smith,  247  Montgomery 

St.,    San    Francisco. 
Architect — None.  $3500    ea 

DWELLINGS 

(1142)  W  NINTH  AVE  25,  50  and  75  S 
Ortega.  Three  one-story  and  base- 
ment   frame   dwellings. 

Owner — Byrd  O.  Smith,  247  Montgomery 

St.,     San     Francisco. 
Architect — None.  $4000    ea 

APARTMENTS 

(1143)  E  POLK  100  S  Bay.  Two-story 
and  basement  frame  (12)  apart- 
ments. 

Owner — Niels    Schultz,    46    Kearny    St., 

San  Francisco. 
Architect— N.    W.    Mohr,    4405    20th    St., 

San  Francisco. 
Contractor   —    Schultz    Constr.    Co.,    46 

Kearny  St.,   S.   F.  $20,000 

APARTMENTS 

(1144)  E   GUERRERO   135   S   18th   St. 
Three-story    and    basement    frame 
(12)    apartments. 

Owner— Hugo    H.    Haun,    3919    23rd    St., 

San  Francisco. 
Architect — None.  $26,000 

DWELLING 

N  TERRACE  DRIVE  43  W  Terrace 
Walk.  Two-story  and  basement 
frame  dwelling. 

Owner  —  Westgate  Park  Co.,  1  Mont- 
gomery St.,   San  Francisco. 

Architect — None. 

Contractor — Meyer  Bros.,  1  Montgom- 
ery St.,  San  Francisco.  $8000 
NOTE:— Recorded    contract    reported 

March  14,   1925,  No.  1134. 


T.  HEMI  ALEX  PAPE 

Members  Builders'  Exchange,  180  Jessie  St. 


A  L  T  A 
Roofing  Co. 


Office  221  Oak  St. 


Phone  Park  1142 


CONTRACTORS  FOR 

Felt,  Composition 

and  Gravel  Roofing 

Roof  Repairing 

and  Painting 

strictly  High  Grade  Work 
All    Work    Guaranteed 


W^U) 

Plaster  Lath 

Mortar  Lime 
Putty 

Cement           Lime 

Plaster 
Mahoning  Metal  Lath 

CORNER  BEADS       WOOD  LATH 

ALL     KIXDS     Bl'ILDING     MATKRI,\LS 

J.  S.  Guerin  &  Co. 

720  Folsom  St.             San  Francisco 

Phone-     Sutter  4696 
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DWELLING  „ 

N  TERRACE  DRIVE  213  N  Terrace 
Walk.  Two-story  and  basemeni 
frame   dwelling.  ,    „      . 

Owner  —  W'estgate  Park  Co.,  1  Mont- 
gomery St.,  San  Francisco. 

Architect — None. 

Contractor — Meyer  Bros.,  1  Montgom- 
ery St.,  San  Francisco.  $80U0 
NOTE: — Recorded    contract     reported 

March   14,   1925,  No.   1135. 

RESIDENCE  „„    „    „ 

(1145)  W  OCTAVIA  100  N  Broadway 
N  25x  W  137%.  All  work  except 
plumbing,  wiring,  tiling,  heating, 
lighting  fixtures  and  shades  tor 
alterations   to    residence. 

Owner — William    B.      Eosley,      Balfour 

\rchitect'  —    Nathaniel    Blaisdell,  255 

California   St.,    S.   F. 

Contractor — Clarence    W.      Moore  and 

M.     P.     Madsen,     77    O'Farrell  St., 

Ready    for    plastering $440.00 

Completed   and    accepted    441.50 

Usual    35    days    295.00 

TOTAL  COST,  $1176.00 
r.ond  sureties,  none.  Forfeit,  $10. 
Limit,  40  days.  Plans  and  specifica- 
tions  filed. 

FLATS 

(1146)  N  ONONDAGA  80  W  Otsego. 
Two-story  and  basement  frame  (2) 
flats. 

Owner — Mrs.  Mary  Pearson,  52.  Santa 
Rosa  Ave.,  San  Francisco. 

Architect — None. 

Contractor — A.  DeBenedetti,  22  Cotter 
St.,   San  Francisco. 


$6!!00 


DWELLING 

(1147)      E     TWENTIETH     AVE     125     S 

Santiago.     One-story  and  basement 

frame  dwelling. 
Owner   —    J.    O.    Maxon,    978    Ellis    St., 

San  Francisco. 
Architect — None. 
Contractor— C.    Goltzene,    3633    22nd    St., 

San    Francisco.  $3000 


DWELLING 

(1148)      W   GATES   100   N   Tompkins   St. 

One-story      and      basement      frame 

dwellir.^. 
Owner — H.  Bows,    1429   Dolores  St.,   San 

Francisco. 
Architect — None.  $2500 


DWELLING 

(1149)  S  THOMAS  55  E  Keith.  One- 
story  and  basement  frame  dwelling 

Owner — William  Robbins,  331  Cabrillo 
St.,  San  Francisco. 

Plans    by   Contractor. 

Contractor — J.  H.  Jansen,  667  39th  Ave., 
San    Francisco.  $2000 


FLATS 

(1150)      S    LONDON       100    W       Octavia. 

Two-story  and  basement  frame   (4) 

flats. 
Owner — H.    Stackman,    945    Haight    St., 

San   Francisco. 
Architect — None.  $6500 


DWELLING 

(1155)  E  CURJIS  100  S  Morse.  One- 
story  and   basement   frame   dwlg. 

Owner — Andrew   J.  Enamark,   3173   23rd 

St.,   San  Francisco. 
Architect — None.  $3000 

FLATS 

(1156)  W  THIRTY-THIRD  AVE  225 
N  Balboa.  Two-story  and  basement 
frame   (4)   flats. 

Owner— George    W.    Stevens,    879     38th 

Ave..    San   Francisco. 
Architect — None.  $7800 


DWELLING 

(1151)  W  NAPLES  159  S  Newton.  One- 
story    and    basement    frame    dwlg. 

Owner — C.  Ingerman,  281  Dolores  St., 
San  Francisco. 

Architect — None.  $3000 


ALTERATIONS 

(1152)  NO.  3427  SIXTEENTH.  Raise 
and  remodel  dwelling;  cement 
flooring,    etc. 

Owner — Miss    Olive    Stewart,    Premises. 

Archtiect — None. 

(Jontractor — T.  E.  Simmons,  500  Fill- 
more   St.,    San    Francisco.  $1800 


ALTERATIONS 

(1153)      NO.    1223      LOMBARD.       Minor 

additions    to    residence;       tar      and 

gravel   roofing;   new   windows. 
Owner — Mrs.    Eraser,    719    Parker    Ave., 

San   Francisco. 
-Architect — None. 
Contractor — Ash   &   Hand,   1728    Mission 

St.,  San  Francisco.  $1000 


DWELLING 

(1154)      W    THIRTY-FIRST    AVE    125    S 

Taraval.      One-story    and    basement 

frame   dwelling. 
Owner — A.    Anderson,    950    Taraval    St.. 

San  Francisco. 
Architect — None.  $3000 


Owner  —  Glad   Tidings   Tabernacle,    % 

architect. 
Architect — Wm.    F.    Gunnison,    57    Post 

St.,    S.    F.  $80,000 


GARAGE 

(1163)      S  TURK   57-6   E  Jones.   5-story 

and    basement    reinforced    concrete 

(public)    garage    and    stores. 
Owner — Margaret  Bell  and  E.  H.  Denke 

1317   Hyde  St.,   S.   F. 
Architect— E.   H.   Denke,    1317   Hyde  St., 

San   Francisco. 
Contractor — Bowles   &   Bell,    1317   Hyde 

St.,  S.  F.  $125,001) 


DWELLING 

(1157)    NE   CLEMENT  AND  TWELFTH 

Ave.        Two-story      and      basement 

frame  dwelling. 
Owner — Lee    J.    Contival,    235    Langton 

St.,    San   Francisco. 
Architect — None. 
Contractor— Lindsay    Constr.    Co.,    2381 

Bryant  St.,  S.  F.  $9750 


ONE-STORY  BLDG. 
(1164)       v.-    NINTH 

story  and  mezzt 

building. 

Owner— W.  C.  Johnson,  92  6th  St..  S.  F. 
Engineer    and    contractor — J.    H.    Hjul. 

128  Russ  St.,  S.  F.  J17,000 


DWELLINGS 

(1158)  N  IDORA  205  and  245  E  Garcia. 
Two  one-story  and  basement 
frame   dwellings. 

Owner — Lang  Realty  Co.,  219  First  Na- 
tional  Bank   Bldg..   San   Francisco. 

Architect— Harold  G.  Stoner,  810  Ulloa 
St.,  San  Francisco. 

Contractor — Lang  Realty  Co.,  810  Ulloa 
St.,  San  Francisco.  $4000  each 


DWELLINGS 

(1165)  S  VALLEJO  137-6  and  165  E 
Steiner.  Two  2-story  and  base- 
ment   frame    dwellings. 

Owner — Mrs.  Emma  Owens,  2324  Val- 
lejo    St.,    S.    F. 

Designer — J.  McNulty,  Holbrook  Bldg., 
San   Francisco. 

Contractor — J.  Prout,  515  Magellan  Ave 
San    Francisco.  Each    $6000 


DWELUNG 

(1159)      E    BAKER    112-6    S    Francisco. 

One-story      and      basement      frame 

dwelling. 
Owner — Lawrence  Frugoli. 
Designer — Robinson    &    Johnston,    1949 

Anza  St.,   San  Francisco. 
Contractor — Robinson  &  Johnston,  1949 

Anza  St.,  San  Francisco.  $3500 


(1166)  S  CHESTNUT  137-6  E  Stock- 
ton. Two  2-story  and  basement 
frame   flats,    (2    flats   in    each   bldg.) 

Owner — J.  J.  Kolburn,  1551  Filbert  St., 
San  Francisco. 

Architect  —  Fabre  &  Hildebrand.  110 
Sutter   St.,   S.   F.  Each   $8000 


SIGN 

(1160)      NE      MARKET      AND      JONES. 

Erect    single    faced    electric    (roof) 

sign;   galvanized  steel   construction 
Owner  —  Anglo    California    Trust    Co., 

Premises. 
Architect — None. 
Contractor   —   Hotchner   Bros.,    200    9th 

St.,  San  Francisco.  $1000 


FLATS 

(1167)       W    STEINER    135    S    Lombard. 

2-story    and    basement    frame     (2) 

flats. 
Owner  —  R.    Rednall    Bussenius,    3233 

Steiner    St.,    S.    F. 
Architect — Plans    by    owner.        $10,000 


REMODEL  CLUB. 

(1161)  SW  OCEAN  AVE.  and  Sloat 
Blvd.     Remodel   for   Club   quarters. 

Owner — M.    Lorentzen. 

Architect — None,  $2000 

AUDITORIUM 

(1162)  S  ELLIS  83  E  Webster.  1-story 
class  A  steel  and  concrete  public 
auditorium. 


FLATS 

(1168)  N  BEACH  62-078  and  87-078  E 
Cervantes.  Two  2-story  and  base- 
ment frame  flats,  (2  flats  in  each 
building). 

Owner — Wm.  L.  Penziner,  750  Taylor 
St.,   S.    F. 

Architect — None.  Each  $7000 


ALTER.  A   ADD. 

(1169)  SE  7TH  ST.  &  Market.  Altera- 
tions and  additions  and  moving 
materials  and  fixtures  SE  7th  and 
Market   to  No   7   7th  St 


fate,^Mwmi-m 


TILES 

.MANTELS   &.    GRATES,.^ 


A  COMPLETE  LINE  OF  CLAYCRAFT 

TILES  AND  MANTELS 


ALSO  CARRY  A  FULL  LINE  OF 

Rogers  Friction  Dome  Dampers 

ESTIMATES  CHEERFULLY  FURNISHED 


221  Oak  Street,  San  Francisco 
Phone  Hemlock  647 


Builder  Exchange 
Phone  Sutter  6700 
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Owner — John    C.    and   Joseph    Seagrave,  DWELLINGS  Owner O     D     Dorr    X-    Son     7';s    A    7th 

as   Seagrave  Bros..   425   Kearny   St..  (1175)      W    TWENTIETH    AVE    25.    50.  Ave. 

S.   F.  75    and    100    S    UUoa.      Four    one-  Arrhitprt Knnp  "S^nnn 

Architect— W.    H.    Crim.    Jr.,   and    Ham-  story    and    basement   frame   dwlgs.  '»-'i-'"^>i^^     ivone^ ».juuu 

ilton    Murdock,    425    Kearny    St.,    S.  Owner — Meyer  Bros..  1  Montgomery  St.,  MOVE    BLDG      ETC 

Cont|acto_^r-Braas   ^    Kuhn    Co..     1917  Arc^i^e"ct'::ir,ie^^^ J3000    each  ^"«?>J°„\«  tj^o^r^n^ c^^creTe^Tou^i^dl': 

Filed  Mar.  16.  1925.  Dated  Mar.  14.  1925.  DWELLING  Ownl'r— Herman      Martin      Ouast       325 

Completed    and    accepted    $1321  (1176)      SW   TWENTIETH     AVE     AND  ir^ojCf,^*         Martin      yuast.       6it> 

Usual    35    days    440  UUoa.      One-story      and      basement  ...„>,;??„,     m„„' 

TOTAL    COST.    $1761  frame   dwelling.  Ann^rn.tnV    w^li    R»1ii»f     disi    i-,h    «t 

Bond,   $880.50.     Sureties.   R.   Kuppert   &  Owner— Meyer  Bros..  1  Montgomery  St..  Contractor— !•  red   Bailiet.   4l!i4   lith   St 

N.    Eptring.      Forfeit,    none.      Limit.    10  San    Francisco.  ilUOU 

days.      Plans   and   specifications   filed.  Architect — None.  $4000  _,-.„_ 

(1170)    N   JOOST   AVE   50    E     Lippard.  DWELLING  ( 11S4)  E  47fH  AVE.  185  S  Balboa   One- 
All   work    2-story    frame    building.  (1177)      W    FORTY-THIRD    AVE    75    S  ^'o^y    and    basement    frame    dwell- 
Owner — Esther    &     Harry     Hewlett.     20                Balboa.       One-story    and    basement  '"^- „    „  ,,   t,      j     onn   ,0^1,    a 

Joost    -^ve     S    F  frame  dwelling.  Owner— F.   Carroll  Reed.   390   12th   Ave. 

Architect— None  '  Owner— Wm.    Klute    and    A.    H.    Reith,  Architect— None.  $3400 

Contractor    —    Edward    F.    Helms,    726  .       %  Contractor.  ,,i„-s    „r    ^^-^TTTT^  ■,■,-    or-        1 

21st   Ave..   S.    F.  Architect — None.  (1185)    W    33RD    AVE.    17o    S    Lincoln 

Filed  Mar    16*  1925    Dated  Mar    13,  1925  Contractor — Meyer    Bros.,    1    Montgom-  Way.       One-story      and      basement 

Frame    iip    '  $1075  ^""y   St.,   San    Francisco.  $4000  frame   dwelling. 

Brown    coated    !  ^  ••'•■..•.••■  ■    1075  Owner — Geo.    J.    and    Julia    M.    Elking- 

Cnmnleted  1075  DWELLINGS  ton,    1291    33rd   Ave. 

Usual   35   days '.    1075  (1178)      W   VIENNA   150,   175  and   200   S  Architect— None. 

TOTAL    COST     $5300  Avalon.   Three  one-story   and    base-  Contractor — Geo.    J.      Elkington,       1291 

Bond,    sureties,    forfeit,     none.    '  Limit.  n^„'^^"^rlll?'^  <^^«";"es-      ^_     ^  33rd   Ave.  $4000 

Mav  t;    19!»^       P1an>!  anrt  "snecif ipations  Owner — Charles     B.     Steele,     439     Jones  

filort  specirications  g^     ^^^  Francisco.  APARTMENTS 

'  ^"'  Architect— None.  (1186)       S    LOMBARD    52-6    W    Gough. 

nWFT  T  TNC  Contractor — J.   C.   Thornton.    609    Excel-  3-story    and    basement    frame    (12) 

-1171)     E  COOK  390.10  N  Geary.     One-  «'<"■  ^ve.,  S.   F.  $2950   ea  apartments  •     <,,     „ 

<;tnrv   anri    hasement    frame    riwle-  Owner — LoUIS    Blum,    180    JeSSie    St.,    San 

Owner-^F     J     Davis       661    Joost      Ave  <"">     ^     19TH    AVE.     200     N     Judah.  Francisco. 

Ian   wr^nc-iirn  One-story     and      basement      frame  Architect— C.  O.  Clausen.  Hearst  Bldg., 

Architect-Cne  $2900  ^       dwelling  San    Francisco^ $20,000 

Owner — H.    B.    Bernhardt.      1350      29th  

(1172)      W     TWENTY-SECOND     175     S  ,       Ave.  (1187)       NE    PARNASSUS    and    Shrader 

Vicente.      One-story    and    basement  Architect— None.  ^      ^^      ^    .,^.  ^  St|-,     ^'fJiiy^Jl^    basement    frame 

frame   riwellini*  Contractor — Bernhardt      Building      Co..  d')    apartments. 

Owner^deo    A    E    Creon  1350    29th    Ave.  $3000  Owner— Erick  W.  Hunius,  217  Hugo  St.. 

Architect None     '  '  ^^^   Francisco. 

Contractor— A.  6.  Field.   1465  20th  Ave..  DWELLING.  '^"■"^I'lr^T^^   4'    ^eumarkel,    544    Mar- 
San   Francisco.                                   $3000  (1180)    W  20TH  AVE.  125  S  Ulloa.  One-  "^et  St..   S.  F $30,000 

story    and    basement   frame    dwell-  APARTMENTS 

fl77?)^^^^V-ENTIETH   AVE    166-8    S  Owner^lMeyer    Bros.,      1      Montgomery  <»««),,,,„S    TWENTY-SECOND  ^  10^0    E 

?"4mr!,-we?l-?n^g^'°^^   """^    '"^^'"^"'  Arch'itect-None^ $3000  O-^s^, -art^^":!   g^ro%s'^St^"l   ^^'^^ 

Owner— John    Virag.    3938    19th    St..   San  „  .  t«t^     j^rm     piroinT^vrE-  Architect— Ja's.   F.  McGuinnes's.  jr..    711 

Francisco  ±\iilGili,     Hi  LK^.    i^r^tolUcjAL^l^.  T-Iie'hlnnd     \  vo      Q     TT 

Architect-Chas.  F.  Strothaff.   2274   15th  dlSl)     725    SANCHEZ    ST.,    Rai~e.    un-  Contrl?to?-F.    J   '  ReiUy,    6350    Fulton 
St.,    San    Francisco.                                                derpin  and  remodel  for  res.Jence.  St     S    F  $10  000 

Contractor — John    Sioblom.    143    Tiffany  Owner^Mrs.    M.    Staples.    725    Sanchez  ''     '      '       *     ' 

Ave..    San   Francisco.  $4000  St.  DWELLINGS 

Architect— None  (1189)       w    ARKANSAS    125,    150,     175, 

DWELLING  Contractor— C.    A.    Olsen,    963      Sanchez  200,    225,    250,    275    S   20th.    Seven    1- 

(1174)      N    SEARS      150     W      Lawrence.  St.  $1268  •       story  and   basement    frame   dwlgs. 

One-story      and      basement       frame  „ „ ^,„         Owner — R.    F.    Cassidy,    465    California 

dwelling  DWELLING.  St..    S.    F, 

Owner— George    N.    Lewis,    140    Sadowa  (1182)    S   MERCED    50      E      Kensington  Architect — None. 

St.,   San   Francisco.  Way.       One-story      and       basement  Contractor — L.  H.   Stevenson,   1205  San- 

Architect — None.  $3000  frame   dwelling.  chez  St..  S.  F.  Each  $3990 


The  Sheet  Metal  Shop 

"Sheet   Metal  in  AH  Its  Branehe.s" 

HEATING,  VEM'ILATINC;   AM)   KITCHEN   WORK 
APARTMENT  HOI  SE  INSTALLATIONS 

498  Sixth  Street  Telephone  Market  9380 


On  April  1st  We  Will  Move  to 
511  Sixth  Street  Plione  Market  93S0 


A.  MAILLARD  A.  RASMUSSEN 

172  Day  Street  803  Twelfth  Avenue 

Phone  Valencia  3952  Phone  Bayviev?  6005 

RASMUSSEN    &    MAILLARD 

Contractors  for 

Artificial  Stone  Sidewalks,  Concrete  Floors 
and  Foundations 

CEMENT,  PLASTERING.  ETC. 

Builders'   Exchange,   Box   595,   180   Jessie   Street 

Yard— 266  Thirtieth  Street 

SAN    FRANCISCO 


ENTERPRISE  FOUNDRY  CO. 

2902  19th  St.  San  Francisco,  Calif. 

Tel.  Mission  863 

Manufacturers  of 

IRON,  BRASS  AND  STEEL  CASTINGS 

CAST   IRON   CONTRACTORS'  SUPPLIES 

CAST  IRON  PLUIIBING  SUPPLIES 

SASH  WEIGHTS 

Pacific  Coast  Distributors  for 

AMERICAN       SASH       CHAIN 


2805  22nd  Street  San  Francisco 

Phone  Mission  2835 

Pacific  Floor  Co. 

Hardwood  and  Pine  Floors  Laid 

Machine  Finishing,  Hand  Scraping-  and  Old 
Floor  Refinishing 
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i^M'TTT  T  Tvr'Q  nWKI^I^lNfr  UKMODBL* 

U90)N  MURRAY  100  an,l   115  W  Col-  (1195)      E    WAWONA   278-4    N   Ulloa.    1-  (120U      SW   ELLIS  AND     JONES     STS. 

leee  Ave.   and   E  Genebern   Way   53  story  and  basement  frame  dwlg.  Remodel     for    stores;     new    fronts; 

and    91    N    Murray.       Four    1-story  Owner— Fernando    Nelson    &    Sons.   Inc.,  install  sidewalk  door    etc. 

and   basement    frame    dwellings.  2  West  Portal  Ave.,  S.  F.  Owner— Dr.    George    P.    Allen.    870    Ca- 

,)„.,ier— G.    W.    Morris,    101    Urbano    Dr.,  Architect — None.                                       $4000  mine  Del   Mar,  b.   F. 

San   Francisco.                                                                                Architect — None.                            .    .,,  v- 

Architect — Chas.  F.   Strothoff.  2274    15th  Contractor — Franzen  &  Parent,  145  Na- 

St.,  S.  F.                                 Each  $4000  DWELLING  toma  St.,  San  Francisco.             $5800 

(1196)      W    TWENTY-SEVENTH    AVE.                                         

DWELLINGS  261    N    Cabrillo.    1-story    and    base-  ALTERATIONS 

(1191)      NE   NINETEENTH   and    Rivera  ment    frame   dwelling.  (1202)      NE    FILLMORE    &    MOULTON 

Aves.     Four    1-story  and   basement       owner S.   Steinauer,   109   Cornwall    St.,  Sts.    New    show    window,    etc.    for 

frame   dwellings.  u„n  Francisco     '  fruit  store. 

Owner— St.  George  Holden,  308  Crocker       Architect None     '                                   $4000  Owner — M.  Guisti,   195  Moulton  St..  San 

Bldg.,    S.    F.                                                                                   ■         J Francisco. 

Architect  —  Chas.    Slrothoff,    2274    15th  .\rchitect — None. 

St..    S.    F.                                   „„,,,.  REMODEL  Contractor — J.    L.    Cuneo    &    Demartini, 

Contractor— Wm.    L.    Terry,    90    Allston  ,^3      POWELL     STREET.      Re-  481   Church   St..  S.   F.                     $1000 

^^y'  S.  F. Each  $4000  model    store    front.                                                                            

GRADING.  ETC.        ^      ^,^^         ^    ^,  °""|a7  Ferine ilco'   ''°-   ''   ''"'""^   ^'-  S)"^"^  k'°#HIRTY-SIXTH    AVE.,    100. 

(1102)      NE    SACRAMENTO    and    Mason  ,,  J^ect-Mr?' pfummer,    Los    Angeles.  1    ^  1'^  ^'    Ulloa    and    E    36th    Ave 

^rad  nir    and    eNcavatine      for      10-  (.ontraclor  -  Ostlund  .fe  John-son,    1901  125STaraval.      Four    l-story    and 

grading    ana    excavating      101       lu  i',-vant    m      S     F                               $7000  basement   frame  dwellings, 

story  and  basement  reinforced  con-  Liyant   bt.,   b.    b.                              IKUUU  uwner—Parkside  Realty  Co.,   525  Croc- 

crete  fireproof  apartment  bldg.  and  j.^.^   Bldg     S    F 

3-story   reinforced   concrete   garage  „„.,„r>ii-T  Archilect—Cliks.'F.  Strothoff.  2274   15th 

building.  LLMODE,!.               pj,-pTA     STREET     Re-  St.,  S.  F.                                    Each  $4000 

Owner — Mason    Sacramento   Co.  (119)>)      Vii     va1j11/.\cia    oiuL.L.i.    j>.c                                           

Architect  —  Weeks    &    Day,    315    Mont-  model   for  bakery  FACTORY 

gomery   SU   S.   F.   ,.        ,        ,.         ^  Owner-E,    Bischoff,   3752    20th   St..   San  *i^V4,      Ng    FIFTH   AND    PERRY   ST.S. 

^'""/,^'"?J  7"  "^""o?"    Construction    Co.,  Francisco  1-story     reinforced     concrete     fac- 

923    Folsom    St.,    S.    F.  Architect — None.                                       $1500  ^^^ 

Filed  Mar.  17    1925.  Dated  Mar    16,  1925                                          Owner  —  Hoelscher    &    Rosenblum,    26 

Upon  completion  actual  cost  plus  5%  Montgomery  St     S    F 

total  not  to  exceed  agreed  amount  REPAIRS  Architect— Arthur  S.    Bugbee.   26   Mont- 

„      .,     ,=:,.,^«       o      ^P^-^h^S'^T'    ^lO'^OO  (1199)      N    DORLAND    215-6    W    Church.  gomery   St..   S.   F.                          $10,000 

Bond     $5000       Sureties,    A.   Ruber   Jr.    &  Move  and     make     repairs     for     (4)                                         

\V .    M.    Brinker.      Forfeit,    none.      Limit,  flats  FRAME    BLDG 

45  days.      Plans  and  specifications  filed.  Owner— Frank    Schrick,    3745    17th    St..  (1205)      SE   BROMPTON   and   Bosworth. 

(1193,      E  CLAYTON  411  N  Ashbury.  2  .,,  Ji?,",,^^-'!--  fLrV'^nrtf^T'      '"''"''      "'^• 

story  and  basement  frame   (2)   flats  contractor— John  H.  Merz.  273  Lily  Ave  Owner— John  Frnjah,   121  Brompton. 

Owner— A.  M.  Taylor.  15dd  Haight  St..  San  Francisco.  $3000  Architect— E.  A.  Hermann.  89  Broad- 
San    -rancisco.                                                                                ^^.^y    g    P 

CoU'4c'to7-"Karl   Yngve.    133   Alpine  ^,,,^,  „^.^,  ^'''"'^?,i°  VefrTce""''"''^'    '"   ^"*"=^ 

Terrace.   San   Francisco.              $7000  f  W ELLIN G^S^^.^^    ^^,^     ^^^    ^    ^^^    ^           ^  Vi^sta  Jerrace. ^^^^^^^ 

DWELLING  Pacheco.  Two  1-story  and  basement            1st   coat    plaster  on    1587.50 

(1194)      W    TWENTY-FIRST    AVE     175  frame   dwellings.                                                    Completed     1587.50 

'        N      ^k^^f-^toTy      and     tasement  Owner-Gus    W.    Mueller.    2221    Clement  Usual    3.o    days                 ....    1587..0 

frarr.p    rtwelline  St..  San  Franc. SCO.  TOTAL    COST.    $6330.00 

Owner— Reni      Sri  mipr     1766     O'Farrell  Architect— None.  Bond     Sureties,     forfeit,     none.       Limit, 

Owner— Benjbclimier,    1,6b    o  !•  arreii  ^^^j^^^j^r   —   Little-Christensen,    1442  SO    days    after    March    16,    1925.      Plans 

Arcliitect— None                                         $6000  Sth   Ave.,  S.  F.                        $4000  each  and    specifications    filed. 


Rol-Beds  Secret  Installation 

Install  T/icni  in  Your  Ilonie 

'Cal>fovnia."WaU  G.ed9  ^oriKe 


California 
Wall  Bed  Co. 

.■^59  Sutter  St.        San  Francisco 

Recess  Beds         Pivot  Beds         Bal-Beds 

Phone  Garfield  1.^50 


American  Pilot  Suction  Ventilators 

Tinning         Cornices         Marquise 

Skylights  Metal  Cover  Doors 

Copper  and  Zinc  Gutters     Flashing 

Leader  Pipes         Tanks 

Chimney  Pipe  Ventilation 


GOOD  WORK  DONE 
REASONABLE 


J.  A.  KORELL 
&  COMPANY 

1093  Natoma  St,  Near  Twelfth 

Phone  Park  2836 
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BUILDING. 

(1206)    SW   GOUGH  and   Lilly    60x107-6. 

All    work    for    building. 
Owner — Henry     Wiedeman,     155     Henry 

St..   S.  F. 
Architect — J.    C.       Hladik,      Monadnock 

Bldp..  S.  F. 
Contractor — E.  V.  Lacey,  ISO  Jessie  St., 
S.   F. 

Root    on    ?25,000 

Brown  coated    25,000 

Completed    and    accepted     ....    25,000 

30  iliijN   after    25,000 

TOTAL  COST,  $100,000 
Bond,  sureties,  forfeit,  none.  Limit. 
240  working  days.  Plans  and  specifi- 
cations   filed. 


COMPLETION  NOTICES 


SAN    FRANCISCO    COJ'NTV 


Recorded  Accented 

March  11,  1925— W  ROLPH  150.77  W 
Naples  25  x  100.  O.  S.  Hobart  to 
Ohlson    &    Almquist    Mar.    9,    1925 

March  11,  1925— LOT  24,  25,  26,  27, 
28,  Elk.  K,  Mission  Terrace.  Wal- 
ter E.  and  Margit  Hansen  to  whom 
it    may    concern    Mar.    6,    1925 

March  11,  1925— LOT  1,  2,  3,  4,  BLK. 
3257,  Balboa  Terrace.  E.  C.  and 
O.  M.  Hueter  to  Boston  &  Zwiegg 
March    9,    1925 

March  11,  1925  —  E  CASTRO  64  N 
from  N  Clipper.  Henrietta  For- 
rest to  Baker  &  Watson.. Mar.  9,  '25. 

March  11.  1925— NW  24TH  AVE.  and 
California.  J.  F.  and  Agnes  Tobin 
to    Chas.    T.    Magill March    7,    1925. 

March  11,  1925— E  LA  PLAYA  300, 
325,  350  and  375  S  Lincoln  Way  S 
25xE  120.  Adolph  G  Sutro  to  Jas 
Arnott   &  Son March   1,   1925 

March  11,  1925— W  FORTY-EIGHTH 
Ave  300,  325,  350  and  375  S  Lin- 
coln   Way    S    25xE    120.      Adolph   G 

Sutro   to   Jas   Arnott   &   Son 

March     1.    1925 

March  11,  1925 — S  FRANCISCO  243-9, 
193-9,  268-9  and  218-9  W  Scott  25x 
137-6.  Sbarboro  Detjen  Jorgensen 
to  whom   it  may  concern. Mar.    10,   '25 

March  11,  1925— NO.  534  JOOST  AVE. 
James  and  Edith  A  Anderson  to 
William    E   Grossman Mar.   9,    1925 


March  H,  1925— W  TWENTY-FIRST 
Ave    200    N      Anza.      Fred      Wilt    to 

Thorinson    &    Stoneson    Bros 

March    9,    1925 

March  1,  1925 — W  PARIS  100  N 
Russia  Ave  25x100  No.  478  Paris. 
Lorenzo  Besio  to  whom  it  may 
concern March     7,     1925 

March  11,  1925— N  PIXLEY  152-5  W 
Buchanan  W  30-7?4xN  55.  Alfred 
E  Hind  to  whom  it  may  concern... 

j^jj^|.qJj    tf     1925 

March "lY,'  'l925— e'  'f'unSTON     AVe" 
200  N  Irving  N  25xE   120.     Bernard 
E  George  to  Schwartz  &  George... 
March    6,    1925 

March  11,  1925 — E.  THIRTY-FOURTH 
Ave  100  S  Geary  S  50xE  120.  Thos 
Hamill  to  whom  it  may  concern.. 
March    9,    1925 

March  11.  1925 — N  PIXLEY  183-0% 
W  Buchanan  W  30-7%xN  55.  Al- 
frew  E  Hind  to  whom  it  may  con- 
cern  March     9,     1925 

March  11.  1925— SW  DE  HARO  AND 
Division  W  82-6xS  210.  Holmes 
Lime  &  Cement  Co  to  John  G  Kin- 
canon,  John  E  Walker  (as  Kin- 
canon  &   Walker)  — March   7,    1925 

March  11,  1925 — W  TWENTY-THIRD 
Ave  225  S  Irving  25x120.  K  G 
Anderson  to  W  H  Martin. Jan.   .11.  '25 

March  12,  1925 — NW  BATTKRY  AND 
Sacramento  W  275xN  H9-6.  Fed- 
eral Reserve  Bank  of  S.  F.  to 
Western    Blind    &    Screen    Co    and 

Cobbledick    Kibbe    Glass    Co 

March     6,     1925 

March  12.  1925— N  GEARY  75  E 
Hyde  E  37-6  N  137-6  W  25  S  50 
W  12-6  S  87-6.  Chas  A  Munroe  to 
Frank  J    Klimm   Co... March    10,    1925 

March  12,  1925 — E  LEAVENWORTH 
75    S   Greenwich      S    37-6xE      137-6. 

Paul  Demartini  to  C  Wengard 

March    12.    1925 

March  12.  1925— E  THIRTY-EIGHTH 
Ave  225  N  Fulton  N  25xE  120. 
Vincent  I  and  Frances  J  Di  Nola 
to    Wm    Myer March    10.    1925 

March  12,  1925 — LOT  20  AND  SE  PTN 
lot  19  blk  6459  Crocker  Amazon 
Tr  Sub  2.  Crocker  Estate  Com- 
pany to  whom  it  may  concern... 
March    3     1925 

Marcli  'l'2!  1925— '  w'VsRD  AVE. '275 
N    Ulloa    N    25xW    120.      Wilbur    C. 


and  Emma  B.  Krogh  to  John  E. 
McCarthy March    11,    1925 

March  12,  1925— E  FLORENTINE  200 
N.  Morse  125x90.  F  G  Pfiefer  to 
whom  it  may  concern ..  .Mar.   12.  1925 

March  12.  1925— E  THIRTIETH  AVE 
210  N  Irving,  Lot  30x120.  Arthur 
J  and  Bertha  Anderson  to  whom 
it    may   concern Mar    12,    1925 

March  12,  1925- E  LEAVENWORTH 
37-6  S  Greenwich  S  37-6xE  100.  F 
Torre    to   C    Wengaard.  .Mar.    12,    1925 

March  12,  1925— N  LIBERTY  255  W 
Church  W  25xN  114.  Hugh  P  and 
Bernadette  Martin  to  Ernest  Miller 
March    7,    1925 

March  12,  1925— N  GEARY  75  E  Hyde 
E  37-6  N  137-6  W  25  S  50  W  12-6 
S  87-6.  Chas  A  Munroe  to  C  Pet- 
ersen   Co March    3.    1925 

March  13,  1925— S  MADRID  150  E 
France  Ave.,  25x100.  Charles  W. 
Greene  to  Whom  it  may  concern.. 
March    12,    1925 

March  13,  1925 — E  YORK  245  N  23RD 
N  25xE  100.  C.  D.  McKeon  to  John 
Jackson March    13,    1925 

March  13,  1925  —  SW  ELLIS  AND 
Broderick  25x100  on  EUis.  George 
F.  Brown  to  whom  it  may  con- 
cern     March   10,    1925 

March  13,  1925 — W.  LAPIDGE  300 
N  19th.  A.  E.  Young  to  A.  J. 
Kronquist March    7,    1925 

March  13,  1925— LOT  24  BLK  16  MP 
Crocker  Amazon  Tract.  Harry  A. 
Dilks  to  whom  it  may  concern... 
March    9,    1925 

March  13,  1925— LOT  25  BLK  16  MP 
(Z^rocker  Amazon  Tract.  L.  G. 
Crichtcn  to  whom  it  may  concern 
March    9,    1925 

March  13,  1925 — E  9TH  &  MINNA 
NE  90xSE  80.  Laurence  A.  Myers 
to   O.   W.   Britt March    13.    1925 

March  13.  1925— SE  FOLSOM  137-10 
NE  7th  NE  37-6xSE  90.  Laurence 
A.  Myers  to  O.  W.  Britt. Mar.   10,  1925 

March  13,  1925— LOT  ON  29TH  AVE 
33x120  167  N  Irving.  Harry  Lock- 
wood  to  whom  it  may  concern... 
March    12.    1925 

March  13.  1925— W  22ND  AVE  210  S 
Ulloa  30x120.  Elizabeth  Phillips  to 
M.    J.    Anderson March    12,    1925 


P.  A.  Smith  Co. 

Hardware 

BUILDERS'  HARDWARE 
MILL  SUPPLIES 


Gla 


ss 


PLATE,  WINDOW  AND  ART 

GLASS  MIRROR  AND 

BEVELING 

SAN  FRANCISCO  Phone  Sutter  4151 

626-648  Fourth  St. 

Oakland  310  Webster  St. 

Phone  Lakeside  1070 


4.^  National  ^,„ 

Uf  SteelFabricCo.  f§f 

vf  mi  V»  'If 

g^l'  Subsidiary    of  g^j^ 

•^EVJ;"™       PITTSBIROH   STEEL   CO.        'ijv^^. 

NATIONAL  Electrically  Welded  Wire 
Fabric 

Reinforcement  for  Builders,  Roads, 

Reservoirs,   Etc. 

NATIONAL  Steel    Fabric    Style     P214 

A  coiiiliined  suppoi-t  and  reinforcement   for 

interior  and  exterior  plaster 

ANNEALED  WIRE  IN  COILS 

Plain    and    Galvanized — In    Stock    for 
Immediate   Delivery 

274  Brannan  St.  SAN  FRANCISCO 

Phone  Garfield  352 

1736  Naud  St.  Los  Angeles 

Phone  CA-pitoI  6883 


100 

March  13,  1925— W  6TH  AVE  350  375 
400  425  and  450  S.  Cabrillo,  each 
S  25x  W  J10.  M.  Lager  and  Val 
Franz    to   whom   it   may   concern... 

March    13,    1925 

March  14.  1925— W  TWEXTY-XI.\TH 
Ave  275  S  Geary.  Louis  Fontanella 
to  whom  it  may  concern.  .Mar.  12,  "25 

March  14,  1925 — E  MONTGOMERyj 
S6-9  S  Pacific  S  50-9xE  137-6.  The 
Lurie  Co.  to  Industrial  Construc- 
tion  Co March    14,    1925 

March  14,  1925— E  TWKXTY-SIXTH 
Ave  125  S  Taraval.  John  Sioblom  to 
whom  it  may  concern  .  .March  12.  1925 

March  14,  '25 — E  TWEXTY-FOURTH 
Ave.  200  S  Taraval.  Arvid  Halson 
to  whom  it  may  concern .  .Feb.  25,  '25 

March  14,  1925— W  SIXTH  237-6  S 
Folsom  37-6x120.  J.  H.  Hjul  to 
whom  it  may  concern ...  .Mar.   13,   '25 

March  14,  1925— W  47TH.  AVE.  80  N 
Cabrillo  N  100  W  120  S  90  E  30 
S  10  E  90  to  W  47th  Ave.  and  pt. 
of  beginning.  Jonathan  Anderson 
to  Mever  Bros March  13,   1925 

Mar.  16,"  1925— W  TWEXTY-EIGHTH 
Ave      200    S    Ulloa      S    25xW       120. 

Florence    Keen    to   Meyer    Bros 

March    14,    1925 

March  16,  1925— NO.  1722  YOSEMITE 
Ave  25x100.  Luigi  Flores  to  P 
Filippo March    14,    1925 

March  16,  1925— S  ROLPH  100  E  Mis- 
sion. A  M  Samuelson  to  whom  it 
may    concern March    16,    1925 

March  16,  1925— S  SUTTER  163-8%   E 

Divisadero   E   111-3%    S  130  W   85-6 

N  30  W   25-9%    N   100.      Mount  Zion 

Hospital    to    Alexander    Coleman.. 

March     11,     1925 

March  14,  1925— E  FORTY-SEVENTH 
Ave  80  N  Cabrillo  N  lOOxW  120  S 
90  E  30  S  10  E  90  to  W  Forty- 
seventh  Ave  and  Pt.   of  btg.     Jona- 

thon   Andersen   to   Meyer   Bros 

March    13,    1925 

March  16,  1925— S  SUTTER  163-8% 
E  Divisadero  E  111-3%  9  130  W 
85-6  N  30  W  25-9%  N  100.  Mount 
Zion  Hospital  to  Alexander  Cole- 
man  March    11,    1925 

March  16,  1925 — W  THIRTY'-FOURTH 
Ave  50  N  Irving  N  25x95.  George 
J  and  Julia  M  Elkington  to  whom 
it  may  concern March    13,    1925 
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March  16,  1925 — E  RETIRO  WAY'  175 
N  Beach  N  25xE  100  Ptn  Marina 
Gardens.  S  R  and  Elsa  S  Leon  to 
H  O  Lindeman March   14,   1925 

March  16,  1925— NE  THOMAS  AVE 
150  BE  Jennings  SE  25x100  Ptn 
Lot  11  Blk  389  South  S.  F.  R.  R. 
and  Hd  Assn.  Rutherford  B  and 
Charlott  E  White  to  whom  it  may 
concern March    16,    1925 

March  16,  1925— W  ELEVENTH  AVE 
100  N  Moraga  25x120.  Frands 
Laurldsen  to  whom  it  may  con- 
cern  March     14,     1925 

March  9,  1925 — W  EIGHTEENTH  AV 
225   N  Irving.      Mrs.   Kate   Corrigan 

to   Frank   and   John    Soracco 

March     9,     1925 

March  1,  1925— NW  SHRADER  AND 
Parnassus  Ave.  M  F  Nolan  and 
Wm  P  Nolan  to  whom  it  may  con- 
cern  March   7,   1925 

March  12,  1925 — LOT  11  BLK  646fl 
10  and  11  blk  6438,  Crocker  Ama- 
zon Tr.  Sub  2.  Crocker  Estate 
Company  to  whom  it  may  con- 
cern     March    3,    1925 

March  17,  1925— S  GEARY  30  W  42ND 
Ave.  Theodore  Christensen  and  N. 
T.  Olsen  to  whom  it  may  concern.. 
March    17,    1925 

March  17,  1925— E  JONES  82-6  S 
Turk  55x82-6.  J.  G.  Kincannon  to 
Kincannon    &    Walker.. Mar.     17,     '25 

March  17,  1925— LOT  25  BLK  6450  & 
ptn  lots  2  and  3  blk  6450  Crocker 
Amazon  Tr.  Crocker  Estate  Co.  to 
whom  it  may  concern. March  10,   1925 

March  17,  1925— SE  20TH  &  GUER- 
rero.  Benjamin  Irving  to  Thomas 
M.  Jones    Jan.   2,   1925 

March  17,  1925— NE  LOMBARD  & 
Octavia  E  46-6xN  100.  W.  S.  Hoff- 
mann  to   whom    it   may   concern... 

March    16,    1925 

March  17,  1925—  W  39TH  AVE  225 
N  Balboa  N  125xW  120.  Wm.  Klute, 
George    Becker    to    Meyer    Bros.... 

March    13,    1925 

March  17,  1925— E  F.'X.XOX  AVE  175 
N  Lakeview  Ave  N  25xE  112-6  Lot 
13    Blk    20   Lakeview.      T.    McCarthy 

to     James     Arnott    A     Son 

March    14,    1925 


larch  17,  1925- SE  WINFIELD  200 
aw  Coso  Ave  SW  25xSE  70  Lot  343 
Gift  Map  No.  3.  Charles  J  Lewis 
to  R   H  Athey Mar.   16,   1.925 


LIENS  FILED 


SAN   FRANCISCO  COUNTY 


Recorded  Amount 

March  12,  1925—2759  BRODERICK. 
Popular  Electric  Co  vs  Dr.  C  G 
and  Helena  MacDonald  and  Bruce 
&    Ash $32.55 

March    12,    1925— NE    BUENA    VISTA 
Ave    44-014    SE    Waller   SE    33-11    E 
107-21,4      N      26-ll>^      W      128-2V4. 
Blendes    Plumbijig    Supply    Co.    vs. 
Boysen    Schwarz    Co $654.39 

March  12,  1925— N  CALIFORNIA  133 
W  Cherry  W  25xN  132-7%.  Rich- 
mond Roofing  Co.  vs.  Bruce  &  Ash 
and    Julia    Guetersloh $37.50 

March  13,  1925— W  OCTAVIA  100  S 
Vallejo  S  25  X  W  137-6.  Kloeres 
&  Koch  vs.  Doris  and  O.  Lipman, 
Louise  and  Gus  Georgeadis,  and 
Calif.    Pac.    Title   Ins.    Co $315.00 

March  13,  1925 — NE  18TH  AND  ALA- 
bama  N  200  x  E  100.  George  H. 
Curtis  and  Rosse  M.  Gilson  as  Uni- 
versal Electric  Co.  vs.  Independent 
Laundry  Co.  and  Dowd  Seid  Elec- 
tric   Co $1740. 

March  14,  1925— XE  BEXXIXGTOX 
and  Highland  Ave.  N  25-1 14  E  100  S 
20  W  100-114.  The  Greater  City  Lbr. 
Co  vs  Ida  &  W  Brennel  &  S  Saari 
$754.45 

March  14,  1925 — NW  COLERIDG7  105 
SW  Fair  Av  SW  25xNW  61.  M.  Ber- 
man  vs  Emil  J.  Weber $617.75 

March  17,  1925— E  CHURCH  100  S 
15th  S  25xE  125.  Malott  &  Peter- 
son vs.  Burton  Bruce  and  Chas. 
Ash,  as  Bruce  &  Ash,  and  Margaret 
and    Timothy    Calvin     $53 

March  17,  1925— S  MISSION  155-11 
E  9th  E  39-7%  S  160  W  40  N  160. 
C.  J.  Frisk  vs.  F.  J.  Kench  &  Chas. 
H.    Gifford    $80 

March  17.  1925 — W  TENTH  AVE  300 
S  Ortega  S  50  W  90  S  21-9H  W  30- 
1%  N  69-5^!  E  120.  The  Greater 
City  Lumber  Co  vs  Wm  Mills  and 
Clark    &    Gustafson $18.15 


"Westest" 

Dead  Front  Safety 

Panel  Boards  with 

Cabinet 

New     style     duplex,     type 

as    illustrated,    "Westest" 

Dead     Front     Panels     are 

absolutely  dead  front,  yet 

thev  are  easily  accessible 

for' testing.      Fittings   are 

G.    B.    standard    and    are 

mounted     on     Johns-Man- 

ville       ebony       asbestos 

wood.      Plates    and    trim    are    in    Special    Crystalac 

Finish.       All     "Westest"    Panels    are     approved     by 

the  National  Board   of   Fire   Underwriters. 

Western  Safety  Mfg.  Co.,  Inc. 

Member    California    Uevelopmrnt    Association 
Calitornia  Electragists'  Association 

Manufacturers   and 
nistributors   of 

"WESTEST" 

ELECTRIC  PRODUCTS 

1264  Folsom  Street 

San  Francisco 


Phones: 


Hemlock   3874 
Hemlock  3875 


Enclosed  externally  operated 
Safety  Switches.  Knife 
Switches,  Metal  Switch  and 
Cut-out  Boxes,  Safety  Panel 
Boards. 

Catalog  and  Prices  on  Request 


Tell  the  Story  of  Your  Progress  With 

MORTON 
PHOTOGRAPHS 


Morton  &  Co.  Photographers 

515  Market  St.  San  Francisco 

DOUGLAS  154 

Experts   on   Architectural,    Structural   and 
Engineering  Subjects 


Hatvirday,   March   21,    1925 
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March  17,  1025— NE  BENNINGTON  & 
Highland  Ave  N  25-114  E  100  S  20 
W  100-1.  Samuel  Saari  vs  Ida  and 
W     Brennel 11100 

March  17,  1925— W  OCTAVIA  100  S 
Vallejo  S  25xW  137-6.  Peter  O 
Hatam  and  Peter  O  Adams  vs  O 
and  Doris  Lipman,  Gus  and  Louise 
Georgeadis  and  California  Pacific 
Title    Ins 


RELEASE  OF  UBWS 


SAN     FR.'.NCISCO     COdNT' 


Recorded  Amount 

March  13,  1925— S  RUTLEDGE  125  E 
Alabama  E  25xS  75.  City  Construc- 
tion  Co.   to   J.   N.    Nelson. 

March  12,  1925— S  LOMBARD  112-6 
E  Jones  E  25  x  S  137-6.  Atlas 
Mortar  Corp.  to  Sam  Crivello,  F. 
Ennis   Jr.   and   C.    Frizza   &    Co 

March  17,  1925— BLK  END  BY  Vi- 
cente. Wawona,  21st  and  20th  Aves. 
Achille  Erunicardi  to  Fink  and 
Schindler   Co. 


BUILDING  CONTRACTS 


ALAAIBDA    COUNTY 


.\'l>. 

Owner 

<  'ontraotor 

Amt. 

1446 

Delp 

Mullen 

4664 

1447 

Towries 

Lloyd 

6000 

1448 

Isola 

Felton 

4000 

1449 

Stenbro 

Owner 

3000 

1450 

Aaroe 

Owner 

5300 

1451 

Aaroe 

Owner 

3950 

14!>2 

Aaroe 

Owner 

3150 

1456 

Draper 

Wieben 

5000 

1434 

Paddon 

Lloyd 

14000 

1455 

Hearst 

Parker 

300900 

1456 

Xowland 

Stolte 

8975 

1426 

Thomas 

Davis 

5500 

1427 

Werner 

Owner 

2500 

1428 

Lind 

Owner 

2500 

1429 

Darling 

Owner 

3000 

1430 

Jensen 

Lewis 

300C 

1431 

Beach 

Moore 

8000 

1432 

Borgstrum 

Hall 

3150 

1433 

Heltzell 

Enos 

4800 

1434 

Jones 

Bonham 

6000 

1435 

Niedreck 

Glaser 

2900 

1436 

Kenney 

Glaser 

4100 

1437 
1438 
1439 
1440 
1441 
1442 
1443 
1444 
1445 
1457 
145S 
1459 
1460 
1461 

1462 
1463 
1464 
1465 
1466 
1467 
1468 
1469 
1470 
1471 
1472 
1473 
1474 
1475 
1476 
1477 
147S 
1479 
1480 
1481 
1482 
1483 
1484 
1485 
1486 
1487 
1488 
1489 
1490 
1491 
1492 
1493 
1494 
1495 
1496 
1497 
1498 
1499 
1500 
1501 
1502 


Hagan 

Keller 

Lich 

Yazer 

Euzzell 

Flecklin 

Britton 

Klanderud 

Landgrebe 

Clark 

Haavik 

Painter 

Hally 

Kochendorfer 

Elanehamps 

Dunn 

Booth 

Chambers 

Gaskill 

Harwood 

Trombetto 

Apfelbeck 

Richardson 

Shephard 

Graybill 

Bernstein 

Brookes 

Liberty 

Spencer 

Brewer 

Leimert 

Shelley 

Housner 

Sanford 

Ranta 

White 

Brockhurst 

Schiller 

Estes 

Hamilton 

Phillips 

Schmidt 

Howard 

Heltman 

Alzer 

Johnson 

Chopplein 

Gibbs 

Halbekath 

Vandenpeere 

Realty 

Southern 

De    Lucis 

Anderegger 

Montgomery 


Hopper 

Owner 

Rubenstein 

Allen 

Owner 

Dean 

Knight 

Owner 

Owner 

Owner 

Olsen 

Andersen 

Owner 

Kochendorfer 

Kletzker 

Dunn 

Owner 

Peters 

Owner 

Anderson 

Wren 

Owner 

Gottfindson 

Owner 

Owner 

Dyer 

Brookes 

National 

Owner 

Hopper 

Cederborg 

Cilifornia 

Liner 

Murdock 

Owner 

Hamilton 

Owner 

Owner 

Owner 

Bramlage 

McCullough 

Owner 

Thaxter 

Owner 

Plank 

Owner 

Collins 

Owner 

Elrod 

boom       Elrod 

Owner 

Hutchinson 

Beckett 

Steinhauser 

White 


1000 
2000 
2500 
8000 
2000 
2800 
5000 
1000 
7900 
2700 
6000 
3900 
3500 

1000 
3500 
2800 
2600 
2750 
4250 
3700 
5200 
1000 
3125 
1000 
5250 
2000 
3700 
1475 
5000 
21590 
11000 
10000 
5825 
4000 
4500 
3500 
3000 
3500 
1500 
5000 
3750 
4000 
26000 
2500 
2500 
3500 
2000 
2000 
2200 
4000 
1600 

16666 
2000 
2000 


1503  Jarvis 

1504  Diener 

1505  Holmdahl 

1506  Putman 

1507  Jordan 

1508  Dethen 

1509  Berg 

1510  Legris 

1511  Deliopez 

1512  Walker 

1513  Fari   a 

1514  Migniacco 

1515  Gurath 

1516  Rodning 

1517  Anderson 

1518  Barrett 

1519  Carboni 

1520  Bogan 

1521  Ingraca 
Bocchelli 
Angeli 
Viera 


1522 
1523 
1524 
1525 
1526 
1527 
152S 
1529 
1530 
1531 
1532 
1533 
1534 
1535 
1536 
1537 
1538 
1539 
1540 
1541 
1542 
1543 
1544 
1545 
1546 
1547 
1548 
1549 
1550 


Gos 

Bang: 

Knife 

Nogue 

Farley 

Brower 

Jones 

Weeks 

Weeks 

Weeks 

Weeks 

Weeks 

Weeks 

Weeks 

West 

West 

West 

West 

West 

West 

West 

Sabin 

Owens 

Foster 

McAllister 

Jurgens 

Aeolian 

Noble 

Allen 

Allen 

Hoffschneidei 

Lahr 

Zeis 


Owner 

Owner 

Owner 

Owner 

Owner 

Owner 

Jarvis 

Owner 

Owner 

Schneck 

Owner 

Ungaretti 

Marshall 

Owner 

Owner 

Conner 

Griffith 

Windsor 

Zahniser 

Benassini 

Benassini 

Viera 

Silver 

McCullough 

Smith 

Moulhat 

Young 

Hopper 

Bonham 

Fuller 

Ellis 

Scott 

Pieard 

Barker 

Sexton 

Hopper 

Bays 

Gunn 

Bay 

Bay 

Makin 

Judson 

Price 

Knowles 

Owner 

Henderson 

Owner 

Owner 

Andresen 

Owner 

Owner 

Owner 

Smith 

Owner 

Owner 
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3250 
2800 
2000 
2000 
2000 
2000 
3000 
4950 
1000 
3200 
1800 
1000 
7000 
4000 
300U 
3000 
2400 
3000 
3350 
2000 
4000 
4000 
6000 
5000 
2600 
3300 
2700 
21590 
5000 
1030 
275 
769 
1020 
327 
1470 
9180 
2625 
2619 
4327 
144S 
9800 
4695 
24900 
2000 
4000 
9000 
2800 
2250 
1900 
5000 
8000 
3000 
4500 
3200 
9000 


Stockton  Fire 
Brick  Company 


Manufacturers  of 

HIGH  GRADE 
REFRACTORIES 

—  FOR  — 

GAS  GENERATORS.  STEEL 
MILLS,  OIL  REFINERIES, 
RAILROADS,  SMELTERS, 
INDUSTRIAL  PLANTS,  ETC. 
ALL  TYPES  BOILER  AND 
FURNACE  TILE,  "STOCK- 
TON BRAND"  HIGH  TEM- 
PERATURE CEMENT  AND 
"DIATEX"  INSULATING 
BRICK. 


Office,  Rialto  Buildnig 
Works,  Stockton 


San  Francisco 
California 


Phone  Garfield  4770 


GripUte 

m      ■ 

Floor  Anchor 

The  most  economical  method 

of    securing    wood    floors    to 

concrete. 

All     wood     floors     in     S.     F. 

Chronicle   Bldg.    anil    Pacific 

Gas    &    Electric    Bldg.    were 

secured    with    GRIP-TITES. 

Stocks  in  all  sizes  available  for  immediate  delivery. 

CHEEK    &    GILLIS 

625  NEW  CALL  BLDG.,  SAN  FRANCISCO 
Phone  Sutter  6139 


J.  E.  SCHMID  J.  H.  HENNING 

Res.  Phone— Market   2634 
Elevator  Guards  and  Cages,  Solid  Brass  Office  Railing, 
IVire   Signs,    Wrought    Iron    Fence, 
Steel   Patent    Folding    Gates 

EUREKA  IRON  AND  WIRE  WORKS 

HENMXG  &:  SCHMID,  Proprietors 

Manufacturers  of  Iron  Fence  and  Wire  Work 

Bronze,  Brass  or  Iron   Bank  Work,   Fire   Escapes, 

Wire  Fences,  Railings,  Window  Guards,  Etc. 

374-376  ELEVENTH  ST.,  nr.  Harrison,  San  Francisco 

Telephone  Market  3296 

Box  46,  Builders'  Exchange,   180  Jessie  Street 
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1558 

Watson 

Owner 

3150 

1559 

Dorking 

Marshall 

4000 

1560 

Pfrang 

Owner 

8400 

1561 

Buckland 

Owner 

1800 

1562 

Nelson 

Owner 

1563 

Gresham 

1564 

Owner 

1565 

Pickrell 

Owner 

3150 

1566 

Hauch 

Owner 

Allen 

1568 

Wood 

Peters 

2000 

156U 

Wheeler 

Karns 

4800 

1570 

Wocdburn 

Owner 

1571 

Western 

Owner 

8000 

1572 

Westlund 

Owner 

1573 

Blue 

Schroeder 

1574 

Austin 

1575 

Cleveland 

Caskey 

12000 

1576 

Alpha 

Sorensen 

1577 

Maftly 

Henderson 

1578 

Button 

1579 

Owner 

1580 

Buhler 

Anderson 

4000 

1581 

Graham 

Owner 

1582 

Owner 

1583 

Byrd 

Owner 

2000 

1584 

Owner 

2650 

1585 

Peters 

Owner 

2600 

1586 

Wise 

Matheyer 

1587 

Meek 

Owner 

1588 

Hurz 

Kolmodin 

1589 

Realty 

Owner 

1590 

Bishop 

■lOOO 

1591 

Yandell 

Pilloid 

6000 

1592 

Kepple 

Owner 

3000 

1593 

Brungell 

Swanson 

4200 

1594 

Winkelman 

Durgin 

1595 

Pearson 

Owner 

4000 

1596 

Hughes 

Owner 

1597 

Stolte 

1598 

Helke 

Collins 

7500 

1599 

Buhs 

Barrett 

1400 

1600 

Krouse 

Kulchar 

1000 

1601 

Krohn 

Owner 

3500 

1602 

Sullivan 

Karns 

1300 

1603 

Trost 

Mclntier 

1604 

Webber 

Petersen 

13900 

1605 

Woodmansee 

Burritt 

4400 

1606 

American 

Lawton 

4477 

DWELLING 

(1426)      1401  BON'ITA  AVE.,  Berkeley. 

2-family  dwelling. 
Owner    —   Mrs.    J.    Thomas,    Room    412, 

Acheson   Bldg.,   Berkeley. 
Designer   &   Contractor  —  A.  G.   Davis, 

2077     University    Ave.,    Berkeley. 

$5500 


DWELLING 

(1427)  1208  CHANNING  WAT,  Berke- 
ley. 1-family  dwelling. 

Owner— C.  A.  Werner,  2416  10th  St., 
Berkeley. 

Architect — None.  J2500 


DWELLING 

(1428)  1616  BELRIDGE  AVE.,  Berke- 
ley. 1-family  dwelling. 

Owner — J.  A.  Lind,  225  Richmond  Ave., 
El  Cerrito. 

Architect — None.  $2500 


DWELLING 

(1429)      1235  PERALTA  AVE.,  Berkeley 

1-famiIy  dwelling. 
Owner  —  Dexter   Darling,   441   Beverly 

Place,  Berkeley. 
Architect— None.  $3000 


RESIDENCE 

(1430)  2320  HILGARD  AVENUE,  Ber- 
keley. 1-family  residence. 

Owner — Charlotte   Jensen,   Berkeley. 

Architect — None. 

Contractor — C.  C.  Lewis,  2239  Cedar  St., 
Berkeley.  $3000 


DWELLING 

(1431)     2334   HILGARD  AVE.,  Berkeley 

2-family  dwelling. 
Owner  —  C.   W.   Beach   &  B.   P.   Moore, 

1626    Scenic   Ave.,    Berkeley. 
Designer    &    Contractor — E.    P.    Moore, 

1626  Scenic  Ave.,  Berkeley.         $8000 


DWELLING 

(1438)      W    SIMPSON    ST.    250    W   Alta- 

mont,     Oakland.       1-story       4-room 

dwelling. 
Owner— Mrs.    C.    Keller,    3921    Opal    St., 

Oakland. 
Architect— None.  $2000 


DWELLING 

(1432)  E  SIXTY-FIFTH  AVE.  160  S 
Arthur  St.,  Oakland.  1-story  5-rm. 
dwelling   and    garage. 

Owner — John  Borgstrom,  2404  Semin- 
ary   Ave.,    Oakland. 

Architect — None. 

Contractor  —  Edward  W.  Hall,  2404 
Seminary  Ave.,  Oakland.  $3150 


ALTERATIONS 

(1439)     3315,  3317  BRUCE  ST.,  Oakland 

Alterations. 
Owner— N.    V.    Lich. 
Architect — None. 
Contractor — K.  Rubensteln,  668  6th  St., 

Oakland.  $2500 


DWELLING 

(1433)     W  PERALTA  AVE.,  opp.  Maine 

St.,    Oakland.      1-story      8-room    2- 

family   dwelling. 
Owner  —  Mrs.    Augusta    Heitzell,    3302 

Laguna  Ave.,  Oakland. 
Architect — None. 
Contractor — Frank    Enos,    3304    Peralta 

Ave.,  Oakland.  $4800 


WAREHOUSE 

(1440)  N  CHESTNUT  ST.  200  W  San 
Pablo,  Oakland.  1-story  brick 
warehouse. 

Owner — Yager  Sheet  Metal  Co.,  Chest- 
nut St.,  Oakland. 

Architect — None. 

Contractor — F.  E.  Allen,  2718  Regent 
St.,  Berkeley.  $8000 


DWELLINGS 

(1434)  7001,  7005  TRENOR  ST.,  Oak- 
land.     Two    1-story    4-room    dwlgs. 

Owner — W.  A.  Jones,  1607  67th  Ave., 
Oakland. 

Architect — None. 

Contractor — M.  T.  Bonhom,  2401  Hav- 
enscourt  Blvd.,  Oakland.        $300  ea. 


(1441)  E  EIGHTY-THIRD  AVE.  146 
N  A  St.,  Oakland.  1-story  4-room 
dwelling. 

Owner  —  F.  Buzzell,  8240  E-14th  SL, 
Oakland. 

Architect — None.  $2000 


DWELLING 

(1435)  W  CHURCH  ST.  450  S  Beck 
St.,  Oakland.     1-story  4-room  dwlg. 

Owner— O.  J.  Niedreck,  5858  Foothill 
Blvd.,    Oakland. 

Architect — None. 

Contractor — W.  N.  Glaser,  5844  Foot- 
hill   Blvd.,    Oakland.  $2900 


DWELLING 

(1442)      E    ROSEDALE    AVE.    50    N    E- 

18th   St.,   Oakland.      1-story   4-room 

dwelling. 
Owner — J.    Flecklin.    Rosedale    and    IS 

18th  St.,   Oakland. 
Architect — None, 
Contractor — C.  M.  Dean,  3591  Frultvale 

Ave.,    Oakland.  $2800 


Shatter 
hop. 
1428 


DWELLING 

(1436)  6300  FLEMING  AVE.,  Oakland. 
1-story  5-room  dwelling  and  ga- 
rage. 

Owner — C.  F.  Kenney,  2738  61st  Ave., 
Oakland. 

Architect — None. 

Contractor — W.  N.  Glaser,  5844  Foot- 
hill  Blvd.,    Oakland.  $4100 


(1443)     S    40TH    ST.,    160       E. 
Ave.,    Oakland.      One-story 
Owner    —    W.    J.    Britton, 
Franklin    St.,    Oakland. 
Architect — None. 

Contractor — Harry    C.       Knight,       1428 
Franklin  St.,  Oakland.  $6000 


DWELLING 

(1437)       NE     COR.     MILLSMONT     AND 

Archmont  Place,   Oakland.     1-story 

3-room    dwelling. 
Owner — Maude    Hagan,    1949    Franklin 

St.,  Oakland. 
Architect — None. 
Contractor — E.    E.    Hopper,     1054    68th 

Ave.,    Oakland.  $1000 


DWELLING. 

(1444)  N  SIMSON  ST.,  300  W  Alta- 
mont  Rd.,  Oakland.  One-story  3- 
room   dwelling. 

Owner  —  Henry  K.  Klanderud,  36  An- 
nie   St.,    S.    F. 

Architect — None.  $1000 


DWELLINGS  &  GARAGES. 

(1445)     3014    3020    57TH   AVE.,   Oakland. 

Two    one-story   six-room   dwellings 

and  garages. 
Owner — W.   W.   Landgrebe,   2829   Minna 

Ave.,    Oakland. 
Architect — None.  $3950   each 


HAMPTON 

ELECTRIC  AND  MFG.  CO. 
ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
525  HOWAKD  STREET,  SAN  FRANCISCO 

MOTORS 

Nen  and  Used,  Bought,  Sold,  Exchanged,  Rented  and  Repaired 
Industrial  Light  and  Power  Installation 

T«lephone  SUTTER  3266 


CoiKjrattilations  on  your  2Sth 
Anniversary 

Independent  Printers' 
Supply  Co. 

163    FIRST    STREET 
SAN  FRANCISCO 


Wm.  H.  Sullivan,  Prop.       Phone  Market  5206 

SULLIVAN  IRON  WORKS 

structural  and  Ornamental  Iron  Work 

MISCELLANEOUS    IRON    WORK,    FIRE   ESCAPES 
JOBBING    A    SPECI.ALTV 

780-786  Brannan  Street        San  Francisco,  Cal. 

Bet.   6th   and   7th. 


Saturday.  March  21,   1925 
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Two- 


shop. 

(1446)     180    IITH    ST.,    Oakland. 
story    concrete    shop. 

Owner— Chris   Delp,   180    11th   St..   Oak- 
land. 

Architect— None. 

Contractor — Mullen    &   LaVoie,    265    9th 
St.,   Oakland.  $4664 


DWELLING. 

(1452)    W  LAUREL  AVE.,  66  N  Dakota 

St.,    Oakland.       One-story      5-room 

dwelling. 
Owner — H.    N.    Aaroe,    4305    Grove    St., 

Oakland. 
Architect — None.  J3150 


Usual    35    days,    balance. 

TOTAL  COST,  $300,900 
Bond,  $150,450.  Sureties,  Wni.  H.  Healy 
and  Chas.  C.  Horton.  Forfeit,  none. 
Limit,  without  undue  delay.  Plans  and 
specifications   filed. 


ALTER.    AND    ADDITION. 

(1447)  3764  TELEGRAPH  AVE.,  Oak- 
land. One-story  alter,  and  addi- 
tion. 

Owner — Wm.  Towries.  627  63rd  St., 
Oakland. 

Architect — None. 

Contractor— J.  A.  Lloyd,  667  36th  St., 
Oakland.  $6000 


DWELLING. 

(1453)      1318    HOLMAN    RD.,      Oakland. 

One-story   5-room   dwelling. 
Owner — A.    R.    Draper,    San    Francisco, 

Calif. 
Architect — None. 
Contractor — Alex  C.   Wieben,   839   Rose- 

mont  Road,  Oakland.  $5000 


DWELLING. 

(1448)      W    WEST    ST.,    30    S    46th    St., 

Oakland.     One-story  6-room  2-fam- 

ily    dwelling. 
Owner— I.  Isola,   840  46th  St.,  Oakland. 
Architect — None. 
Contractor   —   E.    Felton,    931    30th    St., 

Oakland.  $4000 


GARAGE. 

(1454)    N  E-12TH  ST.,  140  W  18th  Ave., 

Oakland.     One-story  brick  and  tile 

garage. 
Owner — Eveline     Paddon,     745       Wesley 

Ave.,   Oakland. 
Architect — None. 
Contractor — J.    A.    Lloyd,    617    36th    St., 

Oakland.  $14,000 


DWELLING. 

(1449)  7  56TH  AVE.,  80  S  Brann  St., 
Oakland.  One-story  5-room  dwell- 
ing. 

Owner — Andrew  Stenbro,  4340  Division 
St.,    Oakland. 

Architect — None.  $3000 


APARTMENTS. 

450    40TH     ST.,     Oakland.       Three-story 

54-room    apartments. 
Owner — M.     &    W.    Coleman,     561    Lake 

Park  Ave..   Oakland. 
Architect — None. 

Contractor — Jas.    L.    Rich,    743    Hillgirt 
Circle,   Oakland.  $65,000 

NOTE:       Recorded    contract    reported 
March    9,    1925.      No.    1337. 


RESIDENCE 

(1456)  LOT  21  AND  NE  20  FT.  OF 
Lot  20  Elk.  C,  Oakland  View  Home- 
stead Assn.,  Oakland.  General 
construction  except  electric  fix- 
tures, soap  dishes,  towel  racks, 
finished  hardware,  wall  paper  and 
shades  for  2-story  residence  and 
garage. 
Owner — R.  C.  Nowland,  Oakland. 
ArchWect — Sidney    B.    and    Noble    New- 

som.    Nevada    Bank   Bldg.,    S.    F. 
Contractor — P.    C.    Stolte,    3455    Laguna 

Ave.,   Oakland. 
Filed  Mar.  12,  1925.  Dated  Mar.  6,  1925. 

When   frame   is   up    $2243 

When  brown  coated   2243 

When    completed    2243 

Usual    35    days    2246 

TOTAL  COST,  $8975 
Bond,  sureties,  none.  Forfeit,  $5.00 
per  day.  Limit,  without  delay.  Plans 
and   specifications   filed. 


(1457)      FOURTH  ST.  &  PACIFIC  AVE. 

Alameda.  Shed  in   pottery  works. 
Owner — N.    Clark   &   Son,    Fourth   St.    & 

Pacific    Ave.,    Alameda. 
Architect — None.  $2700 


DWELLINGS. 

(1450)  N  DAKOTA  ST.,  66  W  Laurel 
Ave.  &  W  Laurel  Ave.  32  N.  Da- 
kota St.,  Oakland.  Two  one-story 
4-room   dwellings. 

Owner — H.  N.  Aaroe,  4305  Grove  St., 
Oakland. 

Architect — None.  $2650    each 


DWELLING. 

(1451)     NW    COR.    LOUREL    &    Dakota 

St.,    Oakland.        One-story      5-room 

dwelling. 
Owner — H.    N.    Aaroe,    4305    Grove    St., 

Oakland. 
Architect — None.  $3950 


GYMNASIUM. 

(1455)  CAMPUS  of  the  University  of 
Calif.,  adjacent  to  Bancroft  Way 
and  bet  College  Ave  and  Barrow 
St..  Berkeley.  General  construc- 
tion two-story  reinforced  concrete 
gymnasium  building. 

Owner  — •  William  Randolph  Hearst, 
Hearst    Bldg.,    S.    F. 

Architect  —  B.  R.  Maybeck  and  Julia 
Morgan,  Lick  Bldg.,  S.  F. 

Contractor — K.  E.  Parker  Co.,  519  Cali- 
fornia St.,   S.   P. 

Filed  March  12,  1925.     Dated  March  11, 
1925. 
Fifth    of    each   mo.    75%   of  value    in- 
corporated. 


DWELLING 

(1458)      1311    SAN    ANTONIO    AVENUE. 

Alameda.    1-story   6-room  dwelling. 
Owner — S.  J.  Haavik,  1219  Central  Ave.. 

Alameda. 
Architect — None. 
Contractor — A.    Olsen,    2114    E    30th    St.. 

Oakland.  $6000 


DWELLING 

(1459)      1022   .SANTA  CLARA  AVENUE, 

Alameda.   1-story   5-room  dwelling. 
Owner — W.    Painter,    1441    Sherman   St., 

Alameda. 
Architect — None. 
Contractor — H.  C.  Andreson,  1229  Pearl 

St.,    Alameda.  $3900 


^Material  Service* 

THE  MASTER  BUILDERS  CO. 

Colormix-Topping  Color  and  Har(iener 

Saniseal  Chemical  Concrete  Hardener 

Red  and  Grey  Metallic  Hardeners 

Slatyle  Slate  Flooring  and  Other  Specialties 

THE  CRAFTEX  CO. 

A  Material  and  Method  for  Texturing 
Wall  Surfaces 

HOUGH  SHADE  CORP. 

Ra-Tox  Wood  Fabric  Shades  for  Steel 
and  Wood  Sash 

BLASTEEL  MFG.  CO. 

Spearpoint  Floor  Clips  and 
Other  Metal  Specialties 

J.  E.  RODGERS  &  CO. 

DISTRIBUTORS 

55  New  Montgomery  St.  San  Francisco 

EXHIBIT  OF   Bril^DlNCi    .MATEIIIALS 


Magnite  Enamel 

AND 

Floratone 
Undercoater 


An  Undercoater  that  will  not  allow  your 

enamel  to  sink  away — and 

Durable. 


An  Enamel  for  inside  or  outside  use. 
Beautiful  Porcelain   Finish. 


SPECIFY  PRODUCTS  OF 

Magner  Bros. 

Manufacturers  of  Paints 
and  Varnishes 

SAN   FRANCISCO 
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THE  SAN  FRANCISCO  BANK 

(LATELY  THE  SAN   FRANCISCO  SAVINGS  AND  LOAN   SOCIETY) 
SAVINGS  COMMERCIAL 

INCORPORATED  FEBRUARY  10th,  1868. 

One  of  the  Oldest  Banksin  California, 

the  Assets  of  which  have  never  been  increased 

by  mergers orconsolidationswith  other  Banks. 


Member  Associated  Savings  Banks  of  San  Francisco 

526  California  Street,  San  Francisco,  Cal. 
DECEMBER  31st,  1924 

Assets $96,917,170.69 

Capital,  Reserve  and  Contingent  Funds 4,000,000.00 

Employees'  Pension  Fund 461,746.52 

MISSION   BRANCH .  MUsion  and  Tlst  Streets 

PARK-PRESIDIO  BRANCH ■.■.■.■;.■  .Clement  St   and  7th  Ave. 

HAIGHT  STREET  BRANCH Haight  and  Belvedere  Streets 

WEST  PORTAL  BRANCH .  .West  Porta  J  Ave,  and  Ulioa  St. 

Interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONE  QUARTER  (4I4)  per  cent  per  annum, 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

AND  MAY  BE  WITHDRAWN  QUARTERLY 


DWELLING 

(1460)      2909     WASHINGTON     STREET, 

Alameda.    1-story    5-room    dwelling. 
Owner — Hally   &   Co.,   2315   Santa  Clara 

Ave.,   Alameda. 
.\rchitect — None.  $3500 


ADDITION 

(1461)  2204  LINCOLN  AVE.,  Alameda. 
Addition. 

Owner — Geo.  Kochendorfer.  2204  Lin- 
coln  Ave.,   Alameda. 

Architect — None. 

Contractor  —  Leo  Kochendorfer,  2204 
Lincoln    Ave.,    Alameda.  $1000 


ALAMEDA     PERMITS    FOR     reports.. 

DWELLING. 

(1462)  2901  E  21ST  ST.,  Oakland.  One- 
story    5-room    dwelling. 

Owner — Mrs.  A.  M.  Blanchamp,  2028  E. 
29th    St.,    Oakland. 

Architect — None. 

Contractor — E.  A.  Kletzker,  213S  Clin- 
ton   St.,   Alameda.  $3500 


DWELLING. 

(1463)    N   WELD    ST..    640    E    73rd    Ave., 

Oakland.       One-story      four   -   room 

dwelling. 
Owner-J-Bertha    E.    Dunn.    1610    Central 

Ave.,   Alameda. 
Architect — None. 
Contractor — J.    R.    Dunn,    297   Perry    St., 

Oakladn.  $2800 


DWELLI.NG 

(1464)    3464   DAVIS  ST.,  Oakland.     One- 

.story    4-room   dwelling. 
Owner — B.    S.    Booth,    91    Nova      Drive, 

Piedmont. 
Architect — None.  $2600 


DWELLING. 

(1465)     2300   14TH  AVE..  Oakland.  One- 
story   5-room  dwelling. 

Owner — .1.    F.    Chambers,    727    14th    St., 
Oakland. 

Architect — None. 

Contractor — L.    A.    Peters,    Oakland. 

$2750 


DWELLING  &  GARAGE. 

(1466)    5833   CHABOT  COURT.  Oakland. 

One-story    5-room      dwelling      and 

garage. 
Owner — D.    W.    Gaskill.      3400      Durant 

Ave..  Oakland. 
Architect — -None.  $4250 


DWELLING   AND   GARAGE. 

(1467)  3518  LYON  AVE..  Oakland.  One- 
story  5-room  dwelling  and  garage. 

Owner — H.  C.  Hardwood,  2452  35th 
Ave.,    Oakland. 

Architect — None. 

Contractor  —  Anderson  &  Ilarwood, 
2452    35th    Ave.,    Oak.  $3700 


ADDITION. 

(146S)     NW   COR   45TH  and   Grove   Sts., 

Oakland.     Addition. 
Owner — Jos.    Trombetto,      4428      Grove 

St.,  Oakland. 
Architect — None. 
Contractor — J.  B.   Wren,  2545  34th  Ave., 

Oakland.  $5200 


DWELLING. 

(1469)  S  MILLSMONT  AVE..  420  E 
Naribo.  One-story  3-room  dwell- 
ing. 

Owner — Mrs.  H.  Apfelbeck.  151  9th 
St.,   Oakland. 

Architect — None.  $1000 


DWELLING  &  GARAGE. 

(1470)    W    83RD    AVE.,    SO    N    Plymouth 

.St.,    Oakland.        One-story      4-room 

dwelling   and   garage. 
Owner — J.    G.     Richardson,    6228       East 

16th    St..    Oakland. 
Architect — None. 
Contractor — A.    Gottfindson.    1114    Ward 

St.,    Berkeley.  $3000  &    $125 


DWELLING. 

(1471)       SW      COR       SUNNYMERE       & 

Edenvale      Ave.,      Oakland.        One- 

.story    3-room    dwelling. 
Owner— E.    W.    Shephard,    1153    E    12th 

St.,   Oakland. 
Architect — None.  $1000 


DWELLL\'G. 

(1472)  4707  WALNUT  AVE.,  Oakland. 
One-story    6-room    dwelling. 

Owner — Wm.  E.  Graybill.  3522  Brook- 
dale   Ave..   Oakland. 

Architect — None.  $5250 


DWELLING. 

(1473)  E  39TH  AVE..  600  N  Bayo  St., 
Oakland.  Two-story  2-room  dwell- 
ing. 

Owner — I.   Bernstein,   Oakland. 

Architect — None. 

Contractor— W.  H.  Dyer,  3214  High  St., 
Oakland.  $2000 


DWELLING  AND   GARAGE. 

(1474)  2945  CALIFORNIA  ST..  Oakland. 
One-story  five-room  dwelling  and 
garage. 

Owner — P.  W.  S.  Brookes,  3456  Fruit- 
vale   Ave.,   Oakland. 

Architect — None. 

Contractor — W.  R.  Brookes,  2921  Cali- 
fornia   St.,    Oakland.  $3700 


ELECTRIC   SIGN. 

(1475)     1750    E       12TH      ST.,      Oakland. 

Electric    Sign. 
Owner — I,iberty   Auto    Co.,    Oakland. 
Architect — None. 
Contractor — -National   Electric  Sign  Co., 

950  30th  St.,  Oakland.  $1475 


DWELLING. 

(1476)     587    RADNOR    ROAD,    Oakland. 

One-story  6-room  dwelling. 
Owner — Wm.     C.    Spencer.     442    Merritt 

Ave.,   Oakland. 
Architect — None.  $5000 


.STORES,    OB'PICES    &    FLAT 

(1477)  NW  COR  4  0TH  &  Broadway, 
Oakland.  Two-story  14-rm  stores, 
offices    and    flat. 

Owner — C.  K.  Brower,  40th  &  Broad- 
way,  Oakland. 

.\rchitect  —  McCall  &  Davis,  1404 
Franklin     St.,    Oakland. 

Contractor — M.  E.  Hopper  &  Son.  1117 
Webster    St.,    Oakland.  $21,590 


DWELLING    AND    GARAGE. 

(1478)  966  LARKSPUR  RD..  Oakland. 
Two-story  6-room  dwelling  and 
garage. 

Owner — Harry  E.  Leimert,  Realty  Syn- 
dicate   SIdg.,    Oakland. 

Architect— None. 

Contractor — A.  Cederborg,  1455  Excel- 
sior Ave.,   Oakland.  $11,000 


FLATS. 

(1479)  6039  CLAREMONT  AVE.,  Oak- 
land.      Two-story    10-room    flats. 

Owner — R.  Shelley,  1636  Franklin  St., 
Oakland. 

Architect — None. 

Cpntractor — California  Builders,  1636 
Franklin     St.,     Oakland.  10,000 


RESIDENCE. 

(14S0)     PTN    LOT    4    BLK    2   Mp   of    the 
property     of     the     Berkeley       View 
Homestead  Assn.,  Berkeley.     Gene- 
ral  con.struction    1-story   residence. 
Owner — M.     W.     Housner.     945     E     14th 

St..  Oakland. 
Architect — George    M.   Cantrell.   Monad- 
nock  Bldg.,  S.   F. 
Contractor — Irving    M.    Liner    Co.,    2090 

University    Ave.,    Berkeley. 
Filed    March    13,    1925.      Dated    Feb.    20. 
1925. 
When  rough  work  is  completed. $1500 

1st     coat     of     plaster 1000 

When    all    plastered 1000 

When     completed     1000 

Usual  35  days    132.i 

TOTAL  COST,  $5825 
Bond,  sureties.  fDrfeit.  none.  Limit, 
SO  working  days  from  filing.  Plans 
and   specifications    filed. 


SHED 

DWELLING. 

(1481)     933    OXFORD    AVE.,    Berkeley 

One-story    family    dwelling. 
Owner — Mrs.    A.    B.    Sanford,      Smarts- 

ville.    Tulare    Co.,    Cal. 
Architect — Mr.   Matterson,   355   12th   St., 

Oakland. 
Contractor — E.      C.      Murdock,        2448  >^ 

Ashby    Ave.,    Berkeley.  $4000 


DWELLING 

(1482)  1722  BERKELEY  WAY,  Berk- 
eley.     Two    family   dwelling. 

Owner — Gus  Ranta,  2925  Grove  St., 
Berkeley. 

Architect — None.  $4500 


DWELLING. 

(1483)  1730    SOLANO    AVE.,    Berkeley. 
One   family   dwelling. 

Owner — W.    R.    White,    San    Francisco. 
Architect — None. 

Contractor — M.  F.  Hamilton.  603  Colusa 
Ave.,  Berkeley.  $3500 

ALTERATIONS. 

(1484)  2S19    SHATTUCK    AVE..     Berk- 
eley.    Alterations   to  store. 

Owner — E.   A.   &   J.   C.   Brockhurst,   2819 
Shattuck  Ave.,  Berkeley. 


Architect — None. 


13000 

Berkeley. 

2576      San 

$3500 


DWELLING. 

(1486)  2108  SPAULDING  AVE..  Berk- 
eley.    One  family  dwelling. 

Owner — R.  M.  Estes,  1719  Hearst  Ave.. 
Berkeley. 

Architect — None.  $1500 


DWELLING. 

(1485)     660    NIELSON      ST., 

One    family    dwelling. 
Owner — Peter    J.    Schiller, 

Pablo  Ave.,  Oakland. 
-Architect — None. 


DWELLING. 

(1487)  1108-10     CHAUCER    ST.,    Berk- 
eley.     Two   family   dwelling. 

Owner — E.    D.    Hamilton,    618    20th    St.. 

Oakland. 
Architect — None. 

Contractor — E.     D.     Bramlage,     649     Ar 
lington    Ave.,    Berkeley.  $5000 

DWELLING. 

(1488)  2440    SPAULDING    AVE.,    Berk- 
eley.    One  family  dwelling. 

Owner— Miss     Edith     Phillips,     13     11th 

St.,   Berkeley. 
Architect — None. 
Contractor — Chas.   H.   McCullough,   1634 

Berkeley    Way,    Berkeley.         $3750 

RESIDENCE. 

(1489)  809    ENCENORDA    AVE.,    Berk- 
eley.     One    family    residence. 

Owner — R.   K.  Schmidt,   703  Neilson   St., 

Berkeley. 
Architect — None.  $4000 
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FLATS.  ALTERATIONS.                                                               When    plastered    2500 

(1490)  2401    &    2407    DOWLING    Place,  (1497)    715    ALICE    ST.,    Oakland.      Al-            When    completed    2500 

Berkeley.     Two   four-room     family  terations.                                                               Usual    35    days    '   2500 

dwellings,  flats,  bldgs.  Owner    —    G.    Vandenpeereboom.    Hotel  TOTAL    COST,    $10  000 

Owner — C.    W.    Howard,    3214       College  Claremont,    Oakland.  Bond,    $5000.      Sureties,    Hartford    Acci- 

Ave.,    Berkeley.  Architect — None.  dent  and  Indemnity  Co.     Forfeit    none 

Designer — F.     W.     Thaxter,    86    El    Ca-  Contractor— C.    H.    Elrod,       1017        Ray  Limit,    90    days    from    date.      Plant    and 

mino  Real,  Berkeley.         $13,000  ea.  Bldg.,  Oakland.                               $4000  specifications  filed. 

DWELLING.  DWELLINGS.  DWELLING 

(1491)  1741   68TH  AVE.,  Berkeley.  One-  (1498)      LOTS      82      91      MERRIEWOOD  11501)      2112    CALIFORNIA    .ST      Berke- 
storv   5-room   dwelling.  Tract,     Oakland.       Two       one-story  ley.    1-family    dwelling 

Owner — W.  W.  Heltman,  1751  68th  Ave.,  3-room    dwellings.  Owner — John    Anderegger     2114      Call- 
Oakland.  Owner    —    Realty    Syndicate    Co.,    1440  fornia  St.,  Berkeley     ' 
Architect— None.                                       $2500  Broadway,   Oakland.  Designer    &     Contractor— F      J      Stein- 

Architect— None.                            $800   each  hauser,    1535    Hearst    Ave.,'  Berke- 

DWBLLING.                                                                  „                                lev                                                            i9f\(\n 

(1492)  4831  CONGRESS  AVE.,  Oakland.  GRADING.                                                                                  '                    ♦"=""" 

One-story    4-room    dwelling.  (1499)    WEST    OAKLAND.      Grading    in  ^LT)RATIONS 

Owner— Geo.    T.   Alger,    2228    Vlcksburg  connection    with    the      construction  (1502)    ''510    DURANT    AVE      Berkelpv 

A      ^7"^  Oakland.  nfan}'*    railroad-s    new      creosoting  Alterations  to  store.        " 

Contra'cYor-S      F.     Plank,     127     Carmel  Owner-Southern    Pacific    Co.,    05    Mar-  '^'"^^IiT^t"  Rpr^korir"""^'    "^^^    '^"^" 

Ave.,    Oakland.                                   $2500  ket    St.,    S.    F.  ArchTtect— None       ^' 

Architect None  i\rcnitect — i\one. 

DWELLING.  Contractor— Hutchinson    Co.,    Hutchin-  Contractor— J.  R    White,  3956  Hunting- 

(1493)  2039   EAST   30TH   ST.,   Oakland.  son   Bldg.,  Oakland.  '•°"   Ave.,  Oakland.                        $2000 
One-story   5-room   dwelling.  Filed    March    10,    1925.      Dated    Feb.    5,                                      

Owner— Jas.    A.      Johnson,      2939      21st  1925.  DWELLING 

Ave.,  Oakland.  At    the    rate    of    Ten    Dollars   per    day  (1503)      2203-05    BROWNING    ST.,    Ber- 

Architect — None.                                     $3500  of    8     hour.s     for       each       two-horse-  keley.   2-famIly  dwelling. 

team   and    driver    with      no      added  Owner — E.  E.  Jarvis,  1220  Allston   Way 

DWELLING.  percentage.  Berkeley. 

(1494)  941    39TH    ST.,    Oakland.      One-  End  of  each  month  85%  of  estimated  Architect — None.                                     $3250 
story  4-room  dwelling.  value   of  work   done.                                                                    

Owner — H.    S.    Chopplein,    3321    Adeline  Usual   35   days   balance.  ntirTi'T  t  rvr' 

St.,   Oakland.                                                                                             TOTAL    COST,    rt7ni\      \arrr  uTTOcirr  t    c-ii     o     i     i 

Architect— None.  Bond,     $2000.       Sureties,     Globe    Indem-  a''04)      16(^7  RUSSELL  ST.,  Berkeley. 

Contractor— J.    R.    Collins,   990   39th    St.,  nity    Co.       Forfeit,    none.       Limit,    July  r.,..„i'     7^1^  ^r     ?>?'             ,.-     ^ 

Oakland.                                             $2000  31,    1925.      Plans    not    filed.      Specifica-  Owner— Chas     W     Diener.    6d    Crocker 
tion   filed.  Ave.,   Oakland. 

DWELLING.                                                                                                   Architect — None.                                       $2800 

(1495)  9700   BIRCH   ST.,   Oakland.  One-  BUILDING.                                                                                               

story    5-room    dwelling.  (1500)    PTN  LOTS   24    25   26   Resub  of  a  DWELLING 

Owner    —    I.    G.    Gibb,    9712    Birch    St.,  por.     of    Highland    Court,     Piedmont  (1505)       N    SUNNTMERE    AVE.    150    E 

Oakland.  Piedmont.     General  construction  7-  Edenvale  Ave.,  Oakland.  1-story  3- 

Architect — None.                                     $2000  room   2-story  building  room    dwelling. 

Owner — B.  De  Lucis,   621   5'7th  St     Oak-  Owner — P.    Holmdahl,   1914    Everett   St., 

DWELLING  AND  GARAGE.  land.                                                      '  ,       Oakland 

(1496)  1672     EXCELSIOR    AVE.,    Oak-  Architect  —  Plans    furnished     by    con-  Architect— None.                                       $2000 
land.        One-story   4-room   dwelling  tractor.                                                                                                     

and   garage.  Contractor— A.    T.    Beckett    and    Wilder  DWELLING 

Owner — H.    H.    Halbekath,    2457    Scenic  Wight    (Beckett    &      Wight)       2547  (1506)      E   SEMINARY  AVE.   80   N  Sun- 

Ave.,    Oakland.  Webster    St.,    Berkeley.  nymere   Ave.,   Oakland       1-story   4- 

Architect — None.  Filed  March   14,   1925.     Dated   March   9,  room  dwelling. 

Contractor    —    C.    H.    Elrod,    1017    Ray  1925.  Owner — C.  R.  Putnam,  Palo  Alto. 

Bldg.,    Oakland.                              $2200           When    framed    $2500  Architect — None.                                     $2000 


Huntington    Apartments — Weeks    &   Day,   Architects 
PAINTED  AND  DECORATED  BY 

A.  QuANDT  &  Sons 

.■J74   Giierrer.i    St.  :i:!l!)   (>ii1t:iI    Av«'. 

San  FVaiic'i.siMi  I.rts  Aiiseles 

"Co-operation  fur   Quality" 


The  Folsom  St.  Iron  Works 

Is  now  located  in  their  New  Factory 

at  the  corner  of 

SEVENTEENTH  AND  MISSOURI  STS. 

Our  New  Plioiu-  Xuiiiljer  is 
Market  7406 
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DWELLING 

(1507)       S    GARDEN    PL.,    85    E    Mills- 

mont    Ave.,    Oakland.       1-story    3- 

room  dwelling. 
Owner — A.     G.     Jordan,     635     22nd     St., 

Oakland. 
Architect — None.  $2000 


DWELLING 

(1508)       2427    THIRTY-FOURTH    AVE., 

Oakland.      1-story   4-room   dwlg. 
Owner — J.    Dethen,    2D28    Schuyler    St., 

Oakland. 
Architect — None.  $2000 


DWELLING 

(ISOi);  2421  SIXTY-SIXTH  AVE.,  Oak- 
land.     1-story   5-room   dwelling. 

Owner — H.    R.    Berg,    Oakland. 

Architect- — None. 

Contractor — Walter  Jarvis,  4130  Howe 
St.,    Oakland.  $3000 


DWELLING 

(1510)  1371  CAVANAUGH  ROAD,  Oak- 
land. 1-story  5-room  dwelling  and 
garage. 

Owner — L.  H.  Legris,  1351  Hampel  St., 
Oakland. 

Architect — None.  J4i)C0 


DWELLING 

(1511)       N    ALTAMONT    250    W    Mills- 

mont  Ave.,  Oakland.     1-story  3-rin. 

dwelling. 
Owner — D.  DeLopez,  550  Mountain  Blvd 

Oakland. 
Architect — None.  $1000 


DWELLING 

(1512)  6429  BECK  STREET.  Oakland. 
1-story    5-room    dwelling. 

Owner — T.   R.   Walker. 

Architect — None. 

Contractor — A.  W.  Schneck,  3226  Geor- 
gia   St.,    Oakland.  $3200 


DWELLING 

(1513)      E    FOURTEENTH    AVE.    100    N 

E-22nd    St.,     Oakland.       1-story     4- 

room    dwelling. 
Owner — G.     G.    Faria,     2218     14th    Ave.. 

Oakland. 
Architect — None.  $1800 


ALTERATIONS 

(1514)  1217  NINETEENTH  ST.,  Oak- 
land.     Alterations    and   additions. 

Owner  —  G.  Migniacco,  1386  18th  St., 
Oakland. 

.Architect — None. 

Contractor — Chas.  Ungaretti,  1393  18th 
St.,   Oakland.  $1000 


FACTORY 

(1515)       SW    COR.     63RD    &    LOWELL 

Sts.,  Oakland.     1-story  tile  factory. 
Owner — J.  C.  Gurath,  1725  Webster  St., 

Oakland. 
.\rchitect — None. 
Contractor  —   Marshall    &    Eurks,    1725 

Webster  St.,  Oakland.  $7000 


DWELLING 

(1516)  4625  EL  CENTRO  AVE.,  Oak- 
land,      i-story    5-room    dwlg. 

Owner — K.  O.  Rodning,  2159  High  St., 
Oakland. 

Architecl — None.  $4000 


(1517)       6219    MiCLS    ST..    Oakland.    1- 

story    5-room    dwelling. 
Owner — A.  T.  Andersen,  2248  62nd  Ave. 

Oakland. 

Architect — None.  $3000 


DWELLING 

(1518)  E  SIXTIETH  AVE.  130  S  Cam- 
den St.,  Oakland.  1-story  5-room 
dwelling. 

Owner — Cora  Barrett,  3036  60th  Ave., 
Oakland. 

Architect — None. 

Contractor — Roy  Conner,  2848  Hopkins 
St.,   Oakland.  $3000 


(1519)  1250  NINETY-FOURTH  AVE., 
Oakland.      1-story   4-room    dwlg. 

Owner — Joe  Carboni,  94th  Ave.,  Oak- 
land. 

Architect — None. 

Contractor— C.  W.  Griffith,  1315  96th 
Ave.,  Oakland.  $2400 


DWELLING 

(1520)  271  THIRTY-EIGHTH  ST.,  Oak- 
land.     2-story    4-room    dwelling. 

Owner— C.  E.  Bogan,  273  38th  St.,  Oak- 
land. 

Architect — None. 

Contractor — Geo.  Windsor,  928  Kings- 
ton  Ave.,   Oakland.  $3000 


DWELLING 

(1521)  3344  l^AYBELLE  AVE..  Oak- 
land.     1-Etory   5-room   dwelling. 

Owner — A.  R.  Ingraca.  3342  Miybelle 
Ave.,    Oakland. 

Architect — None. 

Contractor — P.  C.  Zahniser,  321  Lex- 
ington  Ave.,    EI   Cerlto.  $3359 


DWELLING 

(1522)      E  EIGHTY-SIXTH   AVE..  125  S 

D    St.,    Oakland.         1 -story      4-rooni 

dwelling:. 
Owner — Orlando  Bocchelli,    1469   5th   St. 

Oakland. 
Architect — None. 
Contractor — Pio    BenassinT,     5239    Boyd 

Ave.,    Oakland.  $2000 


DWELLING 

(1523)  368  FORTY-FIFTH  ST.,  Oak- 
land.     1-story   5-room   dwelling. 

Owner— Wni.  Angeli,  366  45th  St.,  Oak- 
land. 

Architect — None. 

Contractor — Pio  Benasslni,  5239  Boyd 
Ave.,   Oakland.  $4000 


DWELLING 

(1524)  W  VAN  SICKLEN  PL.,  150  S 
Sunnyhill  Rd..  Oakland.  l-story 
5-room  dwelling. 

Owner — Frank  M.  Viera,  Hercules,  Cal. 

Architect — None. 

Contractor — Geo.  E.  VIera,  3825  Brigh- 
ton  Ave.,  Oakland.  $4000 


DWELLING 

(1525)       E    SANTA     RAY    AVE.    600    N 

Calmar   Ave.,   Oakland.      2-story   7- 

room    dwelling. 
Owner — R.   A.   Goss,    3624    Nevil   Street, 

Oakland. 
Architect — None. 
Contractor — J.   M.   Silva.   2869   Ford  St.. 

Oakland.  $6000 


DWELLING 

(1526)      N  BROOKSIDE   AVE.  Highland 

Manor,    Oakland.       1-story    4-room 

dwelling. 
Owner  —  E.    G.    Bang.    First    National 

Bank   BIdg..   Oakland. 
Architect — None. 
Contractor  —  C.    H.    McCullough,    1634 

Berkeley    Way,    Berkeley.  $5000 


Harry  W.  Brintnall  Co. 

PRINTING  AND  BOOKBINDING  MACHINERY 


Dexter  Folding  Machines 
Dexter  Cutting  Machines 
Dexter  Suction  Feeders 
Cross  Continuous  Feeders 


Monitor  Punches 

Perforators 

and  Stitchers 

Hickok  Ruhng  Machines 


Dexter-Kast   Automatic   Stitcher 
Bookbinders'   Supphes  Rotator  Gathering  Machine 


NEW  AND  REBUILT  MACHINES   GUARANTEED 


51  CLE.MENTINA  STREET 
SAN  FRANCISCO 


SOLD   (jN    easy   terms 


420  BOYD  STREET 
LOS  ANGELES 


Saturday.   March   21,    1925 

DWELLING 

(1527)  S    MASTERSON    ST.,    150    E 

Maybelle    Ave.,    Oakland.       1-story 

4-room  dwelling. 
Owner — Margaret    Knite,    Hayward. 
Architect — None. 
Contractor — Fred    Smith,    Oakland. 

$2600 
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STORE 

(1528)      N  E-FOURTEENTH  ST.   150  W 

13th   Ave.,   Oakland.      1-story  store. 
Owner — J.    Nogue,    3(W5    Foothill    Blvd.. 

Oakland. 
Architect — None. 
Contractor — P.  Moulhat,  1719   14th  Ave.. 

Oakland.  $3300 


DWELLING 

(1529)      1127   104TH  AVE.,  Oakland.      1- 

story  4-room  dwelling  and  garage. 
Owner    —    Lillie    Farley,    645    62nd    St., 

Oakland. 
Architect — None. 
Contractor — J.    F.    Young,    7717    E-14th 

St.,   Oakland.  $2700 


STORE   &   OFFICE   BLDG. 
(1530)   B  74-35  ft  of  Lot  23  Blk  G  Alton 
Park   Tract   (NW  Cor  40th  &  Bdy.), 
Oakland.         General        construction 
store    and    office    building. 
Owner — C.  K.  Brower,  40th  and  Broad- 
way, Oakland. 
Architect    —    Chas      W.    McCall,       1404 

Franklin  St..  Oakland. 
Contractor — M.    E.    Hopper   &    Son,    1117 

Webster   St.,   Oakland. 
Filed  March   16,   1925.     Dated  March  11, 
1925. 

When    foundation    is    in    $2000 

When    frame    is    up    4000 

When    brown    coated    4550 

Usual    35    days     6318 

TOTAL  COST.  $21,590 
Bond,  $10,795.  Sureties.  Globe  Indem- 
nity Co.  Forfeit,  $5  per  day.  Limit, 
75  working  days  after  March  16,  1925. 
Plans   and   specifications   filed. 


(1531)    LOTS   14    &    15    BLK    25.    Electric 

Loop     Lnndy    Co.     Tract,     Oakland. 

General    construction     two     4-room 

residences,  rustic  with  stucco  front. 

Owner — W.    A.    Jones,    1607    67th    Ave., 

Oakland. 
Architect — None. 
Contractor — M.    T.    Bonham.    2401    Hav- 

enscourt    Blvd..    Oakland. 
Filed   March   16,   1925.     Dated  March   10, 
1925. 
Entire  amount  to  be  paid  on  accept- 
ance. 
Bond,    sureties,    none.      Forfeit.    $10   per 
day.      Limit,    90    working      days      after 
March    10,    1925.      Plans    and    specifica- 
tions   not    filed. 


BRICK    BLDG. 

11532)  ON  PIEDMONT  AVE  (no  furth- 
er description),  Oakland.  Glass 
and  glazing  one-story  brick  build- 
ing consisting  of   6   stores. 

Owner— F.  H.  Weeks,  Ray  Bldg.,  Oak- 
land. 

Architect  —  W.  H.  Weeks,  Tribune 
Tower,   Oakland. 

Contractor — W.  P.  P'uUer  .'i  Co.,  259 
10th    St.,    Oakland. 

Filed     March     14,     1925.       Dated    March 
11,    1925. 
75%  as   the   work    progresses. 
Balance    usual   35   days. 

TOTAL   COST,    $1030 

Bond,    sureties,     forfeit,     none.       Limit, 

90   working   days   after   March    11,    1925. 

I'lans    and    specifications    filed. 


(1533)    COMPOSITION   ROOFING  Work 

on    above. 
Contractor — Ellis    and      McHarry,       351 

12th    St.,    Oakland. 

I'-iled,    .      Dated. . 

TOTAL    COST,    $275 


(1534)     ELECTRICAL    INSTALLATION 

Work    on    above. 
Contractor — Scott   Buttner  Electric  Co.. 

15   Grand    Ave.,    Cal. 

Filed. .      Dated,    . 

TOTAL    COST,$769.90 


11535)   PLUMBING  Work  on  above 
Contractor — W.   H.  Picard,   5656  College 
Ave..  Oakland. 

Filed,    .      Dated.    . 

TOTAL   COST,    $1020 


(1536)    PAINTING   Work    on    above. 
Contractor — W.  T.  Barker  Co.,  Oakland. 

Filed,    .      Dated.    . 

TOTAL    COST,    $327 


(1537)     LATHING    AND     PLASTERING 

Work  on  above. 
Contractor— T.  D.  Sexton,  864  Mandana 

Blvd.,  Oakland. 

Filed,    .      Dated.    . 

TOTAL   COST,    $1470 


(1540)    CONCRETE   WORK    on   above. 

Contractor — Gunn  Carle  &  Co.,  444  Mar- 
ket   St.,    S.    F. 

Filed  March   14.   1925.     Dated  March  10, 
1925. 

TOTAL    COST,    $2619 

Bond,    sureties,      forfeit,      limit,      none. 

Plans   and   specifications   filed. 


(153S)  ALL  WORK  excepting  composi- 
tion roofing,  electrical  work,  tile 
work,  plumbing,  painting,  terra 
cotta,  lathing  and  plastering,  glass 
and  glazing,  ornamental  glass  pan- 
els and  finished  hardware  on  the 
above. 
Contractor — M.  E.  Hopper  &  Son,  1117 
Webster  St.,  Oakland. 

Filed,    .      Dated.    . 

TOTAL    COST     $9180 
Bond,     $4590.       Sureties,    Globe    Indem- 
nity   Co.      Forfeit,    none.      Limit,    none. 
Plans    and    specifications    not    filed. 
NOTE:      Permit  applied   for  today. 


(1541)    HEATING   AND    VENTILATING 

on  above. 
Contractor — Bay    Engineering    Co.,    4th 

and   Jefferson    Sts.,   Oakland. 

Filed,   .      Dated.    . 

TOTAL   COST,    $4327 


(1542)   SHEET  METAL  on  above. 
Contractor — Bay    Engineering    Co.,    4th 
and    Jefferson    Sts.,    Oakland. 

Filed, .     Dated.   . 

TOTAL   COST,    $1448 


I'LUMBING. 

(1539)  E  SIDE  PARK  BLVD  SE  of  E 
19th  St.,  Ptn  Blk  103  Higley's  Mp 
of  Clinton,  Oakland.  Plumbing 
work  for  theatre,  store  and  office 
bldg. 

Owner — V.'est    Berkeley    Theatres    Co. 

Architect — Mark  T.  Jorgensen,  110  Sut- 
ter   St.,    S.    F. 

Contractor — W.  &  J,  Bays,  3921  Grove 
St.,  Oakland. 

Filed  March  14,   1925.      Dated  March   10, 
1925. 

Tenth   of   each   mo.    75%   of  value   in- 
cluded. 
On    completion    a    sum    equal    to    75% 
of    total    value    of    work    and    ma- 
terials. 
Balance  usual  35  days 

TOTAL  COST.  $2625 
Bond,  $1312.50.  Sureties,  Fidelity  and 
Dep.  Co.  Forfeit,  none.  Limit,  with- 
out delay.  Plans  and  specifications 
filed. 


(1543)    LATHING   AND 

on   above, 
Cimtractor — William    Makin 

celsior  Blvd..  Oakland. 

Filed. .      Dated.    . 

TOTAL   COST,    $9800 


PLASTERING 
1048    Ex- 


(1544)  STRUCTURAL  STEEL  on  above. 
Contractor — Judson    Mfg.    Co.,    Emery- 
ville,   Cal. 

Filed, .     Dated,   . 

TOTAL   COST,    $4695 


(1545)    EXCAVATING,    MASONRY   AND 

Concrete  on  above. 
Contractor— L.    B.    Price,    5807    Adeline 

St.,   Oakland. 

Filed,   .      Dated,    . 

TOTAL  COST,   $24,900 


DWELLING 

(1546)  1641  SIXTY-THIRD  ST.,  Berke- 
ley. 1-family  dwelling. 

Owner — M.  A.  Sabin,  1643  63rd  St.,  Ber- 
keley. 

Designer  &  Contractor — H.  M.  Knowles 


1838    63rd   St.,   Berkeley. 


$2000 


We 

Manufacture 
and 
Install 
the 

New  Idea 

Pioch 

Odorless 

Gas-Coal 

Furnaces 

and  Heaters 

FRANK 
J.   PIOCH 

429  Hayes  St. 

San  Francisco, 
Cal. 

Phone  Park  7427 


J  ¥!liji 
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Saliii-(l;iy.   Mann    21,    102 


Pacific  Printing 

Machinery 

Company 

takes  great  pleasure  in  wishing  continued  success 
to  the  ever-growing 

"BUILDING  AND 
ENGINEERING  NEWS" 

and  we  sincerely  hope  that  all  your  dealings  will 

prove  as  satisfactory  as  ours  have 

proven  with  you. 


The  Pacific  Printing 
Machinery  Company 

NEW  AND  REBUILT  PRINTING 
MACHINERY 

Rehuildimj  i       i         n  t-'  •  /^    i 

Repairing  3171  Seventeenth  St.,  San  trancisco,  Lai. 

^;:;'';;  ""'  Hemlock  1046 


Saturday,   March   21,    1925 
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(1547)      2725   DOHR  STREET,   Berkeley 

Store  and  residence. 
Owner — G.     Owens,     1105     Santa     Clara 

Ave.,   Alameda. 
Architect — None.  $4000 


DWELLING 

(1548)  834  MENDOCINO  AVE.,  Berke- 
ley.   1-faraily   dwelling. 

Owner — H.  B.  Foster,  Berkeley. 

Architect — None. 

Contractor — E.  F.  Henderson,  2737  For- 
est Ave.,  Berkeley.  J9000 


DWELLING 

(1556)       E     104TH    AVE.    200    S    Birch, 

Oakland.      1-story    5-room    dwlg. 
Owner  —  W.    Lahr,    534    Wesley    Ave., 

Oakland. 
Architect — None,  $3200 


DWELLING 

(1565)    1455    104TH    AVE.,    Oakland.      1- 

story   5-room   dwelling  and   garage. 
Owner — J.   H.    Pickrell,    696   Nevada   St.j 

Oakland. 
Architect — None.  $3150 


APARTMENTS 

(1557)      E  CLARK  ST.   260   S  40TH  ST., 

Oakland.      2-story    10-room    apts. 
Owner — E.     R.     Zeis,     3840     Clarke     St., 

Oakland. 
Architect — None.  $9000 


DWELLING 

(1566)       1272    HOLMAN    RD.,    Oakland. 

1-story    6-room    dwelling. 
Owner— H.    L.    Houck.    934    Alma    Ave., 

Oakland. 
Architect- — None.  $5000 


DWELLING 

(1549)  1807    ALAMEDA    AVE.,    Ala- 

meda.     1-story  4-room   dwelling. 

Owner — Donald  McAllister,  1827  Ala- 
meda   Ave.,    Alameda. 

Architect— None.  $2800 


DWELLING 

(1558)  3220  SIXTY-FIRST  AVE.,  Oak- 
land. 1-story  5-room  dwlg.  and 
garage. 

Owner — Lester  Watson,  3012  60th  Ave., 
Oakland. 

Architect— None,  $3150 


DWELLING 

(1550)  778  SANTA  CLARA  AVENUE, 
Alameda.      1-story  4-room  dwlg. 

Owner — J.   B.   Jurgens,    1457   Eighth   St., 

Alameda. 
Architect — None.  $2250 

ADDITION 

(1551)  AEOLIAN  YACHT  CLUB, 
(Peach  St.),  Alameda.  Addition  to 
club    house. 

Owner — Aeolian    Yacht   Club,   Alameda. 
Architect — None. 

Contractor— H.  C.  Andreson,  1229  Pearl 
St.,    Alameda.  $1900 


DWELLING 

(1559)  W  MOUNTAIN  BLVD.  200  N 
Fernwood  Drive,  Oakland.  1-story 
5-room  dwelling. 

Owner — L.   Dorking,   S.   F. 

Architect — None, 

Contractor — A.  T.  Marshall,  1410  Madi- 
son  St.,   Oakland.  $4000 


DWELLING 

(1567)  NE  COR.  WESLEY  and  Cleve- 
land Aves.,  Oakland.  2-story  6- 
room   dwelling. 

Owner — A.  R.  Moulton,  366  62nd  St., 
Oakland. 

Architect — None. 

Contractor— T.  E.  Allen,  2718  Regent 
St.,    Berkeley.  $7000 


DWELLING 

(1552)  1017-18  GRACE  COURT,  Ala- 
meda.     1-story    8-room    dwlg. 

Owner— G.     H.     Noble,     1336     Park     St., 

Alameda. 
Architect — None.  $5000 

DWELLINGS 

(1553)  617  AND  621  PACIFIC  AVE., 
Alameda.  Two  1-story  5-room 
dwellings,    (brick). 

Owner — A.   F.   Allen,   2018  Central  Ave., 

Alameda. 
Architect — None.  Each  $4000 


DWELLING 

(1560)  638  TRESTLE  GLEN  RD.,  Oak- 
land. 2-story  7-room  dwelling  & 
garage. 

Owner — C.  J.  Pfrang,  480  Forest  St., 
Oakland. 

Architect — None.  $8400 


DWELLING 

(1568)  6420  ESSEX  ST.,  Oakland.  1- 
story   4-room    dwelling. 

Owner— R.  B.  Wood,  5703  Gaskill  St., 
Oakland. 

Architect — None. 

Contractor — J.  A.  Peters,  5820  San  Pab- 
lo Ave.,  Oakland.  $2000 


DWELLING 

(1561)  1314  SIXTIETH  AVE.,  Oak- 
land.     1 -story    4-room    dwelling. 

Owner— N.  .1.  Buckland,  1801  89th  Ave., 
Oakland. 

Architect — None.  $1800 


DWELLING 

(1562)      2607    SCHOOL   ST.,    Oakland.    1- 

stor.v    5-room    dwelling. 
Owner  —  Geo.    Nelson,    2035    Fruitvale 

Ave.,   Oakland. 
Architect — None.  $2850 


DWELLINGS 

(1569)  2522-26-30-34  SEVENTY-FIFTH 
Ave.,  Oakland.  Four  1-story  3-rm. 
dwellings. 

Owner — Wheeler    &    Vincent.    57th    Ave. 

and   Foothill  Blvd.,   Oakland. 
Architect — None. 
Contractor  —  E.    E.    Karns,    2507    Mart 

Way,   Oakland.  Each   $2000 

DWELLING 

(1570)  1307  HOLMAN  RD.,  Oakland. 
1-story   6-room   dwelling. 

Owner — P.    E.    Woodburn,    624    Prospect 

Ave.,   Oakland. 
Architect — None.  $5000 


DWELLING 

(1554)       619    PACIFIC    AVE.,    Alameda. 

4-room    dwelling    (brick). 
Owner — A.   F.   Allen,   2018   Central  Ave., 

Alameda. 
Architect — None.  $3000 


GARAGE 

(1555)  S  FORTY-FIRST  171  W  Tele- 
graph, Oakland.  1-story  tile  ga- 
rage. 

Owner — Geo.  HofEschneider,  509  40th 
St.,    Oakland. 

Architect — None. 

Contractor — Geo.  Smith,  746  Alcatraz 
Ave.,  Oakland.  $4500 


ALTERATIONS 

(1563)  5904-06  FORTUNE  WAY,  Oak- 
land.     Alterations. 

Owner — Dr.  J.  L.  Gresham,  417  Athol 
Ave.,   Oakland. 

Architect — None. 

Contractor — W.  N.  Glaser,  5844  Foot- 
hill   Blvd.,    Oakland.  $2400 


STATION 

(1571)  NW    COR.    E-12TH    ST.    and 

Fruitvale    Ave.,    Oakland.       1-story 

station. 
Owner — Western    Pacific    Co.,    Oakland. 
Architect — None.  $8000 


DWELLING 

(1564)      W    SIXTY-SECOND   AVE.    80    S 

Tevis,    Oakland.      1-story      4-room 

dwelling. 
Owner — ,Iohn    D.   de   Groat. 
Architect — None.  $2000 


AP.ARTMENTS. 

(1572)  S  40TH  ST  190  E  Grove  St., 
Oakland.  Two-stury  16-room  apart- 
ments. 

Owner— Fred  J.  Westlund,  795  High- 
land  Ave.,    Piedmont. 

.\rchitect — None.  $12,000 


DWELLINGS. 

(1573)  W  18TH  AVE.  20  55  90  125  S 
E-21st  St.,  Oakland.  Four  one- 
story    four-room    dwellings. 


Glass  Furnished  and  Installed 
in  Medico -Dental  Building 

—  BY  — 

Crowe  Glass  Co. 


Mfdioo-Di-ntal     r.uildiiig 


EQUIPPED   TO  HANDLE  ANY  SIZE  JOB 


Direct  Factory  Buyers 

574  EDDY  STREET  PHONE  PROSPECT  612 
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Owner — T.    C.    Blue 

Oakland. 
Architect — None. 
Contractor — O.   A.   Schroeder,    522  Blvd. 

Way,  Oakland.  Cost.  $3500  ea. 


BUILDING    AND    ENGINEERING    NEWS 

34th      St 


FACTORY. 

(1574)   S  LIVIXGSTON  ST.  300  W  King-, 

Oakland.      One-story   brick   factory. 
Owner — McKee    Greenwood    Sales   Book 

Co..    Spokane,    Wash. 
Architect — None. 
Contractor — Austin    Co.    of    Calif.,     244 

Kearny    St.,    S.    F.  Cost,    $29,000 


ALTERATIONS 

(1578)      1334    GROVE   ST.,   Berkeley. 

Alterations   to  store. 
Owner — R.    J.    Thomas,    1334    Grove   St., 

Berkeley. 
Designer  A   Contractor — Frank   Button 

270  Mather  St.,  Oakland.  $1000 


Owner — A.    L.    Peters, 
Oakland. 

Architect — None. 


Ill 

1105    B    28th    St., 
$2600 


DWELLING 

(1579)  2312  BROWNING  ST.,  Berke- 
ley. 1-family  dwelling. 

Owner — A.  C.  Jones,  213S  19th  Avenue, 
Oakland. 

Architect— None.  $2300 


DWELLING  &   GARAGE. 

(1586)  W  VIOLA  ST.,  100  S  Penniman, 
Oakland.  One-story  4-room  dwell- 
ing and  garage. 

Owner — John  Wise,  Oakland. 

Architect — None. 

Contractor — L.  B.  Matheyer  Co.,  1369 
Hopkins    St.,   Oakland.  $2650 


DWELLINGS. 

(1575)  2126  ABC  62ND  AVE.,  Oak- 
land. Four  1-story  5-room  dwell- 
ings. 

Owner — W.    L.    Cleveland,    Martinez. 

Architect — None. 

Contractor — H.  T.  Caskey.  5929  Mauri- 
tania   St.,  Cost,    $3000    each 


DWELLING 

(1580)  2612  MARTINEZ  AVE,  Berke- 
ley.   1-family   dwelling. 

Owner — V.  C.  Buhler,  2029  Berkeley 
Way,  Berkeley. 

Designer  &  Contractor — N.  B.  Anderson 
2028  Delaware  St.,  Berkeley.     $4000 


DWELLING   A    GARAGE. 

(1587)    SE    COR    82ND    AVE   and    Olive 

St.,    Oakland.        One-story      5-room 

dwelling   and   garage. 
Owner — Jacob   Meek,   Hayward,   Cal. 
Architect — None.  $3150 


DWELLING. 

(1576)  SW  COR.  LE  CONTE  and  Le  Roy 
Aves.,  Berkeley.  General  construc- 
tion,  a  community   dwelling  house. 

Owner — Pi  Chaper  Alpha  Chi  Omega 
House  Assn.,  a  corp. 

Architect — William  C.  Hays,  1325  First 
Nat.    Bank    Bldg..   S.   F. 

Contractor  —  Walter  Sorensen,  2940 
Piedmont    Ave.,    Berkeley. 

Filed    March     17,     1925.       Dated    March 

,    1925. 

Each   month   75%   of  estimated   value 

inc. 
On    completion   an   amount   sufficient 
to  bring  total  payments  up  to  75% 
of    contract    price. 
Usual    33    days,    balance. 

TOTAL  COST,  $28,444 

Bond,    sureties,    forfeit,       limit,       none. 

Plans   and   specifications   filed. 


DWELLING    &    GARAGE. 

(1581)    S.    QUIGLBY    ST.,    75      E      Loma 

Vista.   Oakland.     One-story   5-room 

dwelling  and  garage. 
Owner — Lewis  Graham,   2327   64th   Ave., 

Oakland. 
Architect — None.  $3200 


DWELLING. 

(1588)  2344  63RD  AVE.,  Oakland.  One- 
story    4-room    dwelling. 

Owner — C.  Huez,  5810  Seminary  Ave., 
Oakland. 

Architect — None. 

Contractor — Harry  Kolraodin,  2610  62nd 
Ave.,   Oakland.  $3395 


DWELLING. 

(1582)  2714  18  E  21ST  ST.,  Oakland. 
One-story    5-room    dwelling. 

Owner — E.  H.  Moore,  319  21st  St.,  Oak- 
land. 

Architect — None.  $3500 


DWELLINGS. 

(1589)  LOTS  75  412  Merriewood,  Oak- 
land. Two  1-story  3-room  dwell- 
ings. 

Owner  —  Realty  Syndicate  Co.,  1440 
Broadway,  Oakland. 

Architect — None.  $6000    each 


DWELLING. 

(1583)    2850    MADERA    AVE.,    Oakland. 

One-story   4-room   dwelling. 
Owner — J.    C.    Byrd,    2900    Madera    Ave., 

Oakland. 
Architect — None.  $2000 


ALTERATIONS. 

(1590)   4167  PIEDMONT  AVE.,  Oakland. 

Alterations. 
Owner — Dr.    Ray   Moore,    Oakland. 
Architect — None. 
Contractor — J.    B.    Bishop,      587      Athal 

Ave.,   Oakland.  $1000 


DWELLING 

(1577)      1040    SIERRA    AVE.,    Berkeley. 

1-famiIy  dwelling. 
Owner — A.   E.   Maffly,   Berkeley. 
Architect — None. 
Contractor    —    E.    F.    Henderson,    2737 

Forest  Ave.,  Berkeley.  $4000 


DWELLING. 

(1584)  1000  69TH  AVE..  Oakland.  One- 
story   4-room   dwelling. 

Owner — L.  A.  Peters,  1361  E  27th  St., 
Oakland. 

Architect — None.  $2650 


DWELLING. 

(1585)    lOOS    69TH  AVE..   Oakland, 
story    4-room   dwelling. 


DWELLINGS. 

(1591)  2669-65-61  PARKER  AVE.,  Oak- 
land. Three  one-story  3-room 
dwellings. 

Owner — C.  M.  Yandell,  1217  Buchanan 
St..    S.    F. 

Architect — None. 

Contractor — J.  A.  Pilloid,  2303  24th 
Ave.,   Oakland.  $2000    each 


Phone  Franklin   9400 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 


TROJAN  EXPLOSIVES 

The  MoSl  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CROCKER   BUILDING  YEON  BUILDINa 

San   Francisco,   Cal.  Portland.  Oregon 


The  Most  Complete 
Line   of 

Metal :  Lath 

on  the  Coast 

HERRINGBONE 

DIAMOND  MESH 

3-8       RIB     LATH 

SELF     SENTERING 

Made  from 

Galvanized  Sheets  Copper  Bearing  Steel 

Painted  Steel  Armco  Ingot  Iron 

The 
General  Fireproofing 

Company 


20  BEALE  ST. 
San  Francisco 


BUILDERS'  EXCH. 
Oakland 
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DWELLING. 

(1592)  2950  60TH  AVE.,  Oakland.  One- 
story   5-room    dwelling. 

Owner — Wm.  S.  Kepple,  2619  62nd 
Ave.,    Oakland. 

Architect — None.  J3000 


DWELLING. 

(1593)  NE  COR  MIDVALE  and  Cali- 
fornia, Oakland.  One-story  5-room 
dwelling. 

Owner — Anna  C.  Brungell,  16th  St  , 
Oakland. 

Architect — None. 

Contractor — Noah     Swanson, 
tro    St.,    Oakland. 


Cas- 
?4200 


DWELLING   &    GARAGE. 

(1594)  1966  SITH  AVE.,  Oakland.  One- 
story   5-ro  jm  dwelling  and  garage. 

Owner — Paul  Winkelman,  1965  85th 
Ave.,   Oakland. 

Architect — None. 

Contractor — F.  H.  Durgin,  Jr.,  1434  68th 
Ave.,    Oakland.  J3200 


DWELLING. 

(1595)    E    BATES    RD.   250    N   Matthews 

Rd.,    Oakland.       One-story      5-room 

dwelling. 
Owner — John    Pearson,    1237    Bates    Rd., 

Oakland. 
Architect— None.  $4000 


DWELLING. 

(1596)  W  66TH  AVE.,  129  S  Flora  St., 
Oakland.  One-story  4-room  dwell- 
ing. 

Owner — C.  E.  Hughes  and  B.  H.  Smith, 
4428  E   14th  St.,  Oakland. 

Architect — None.  $3000 


nd.  Tv 


(1597)  377  VERNON  ST..  Oaklar 

story    7-r-om    dwelling. 
Owner — R.    C.   Nouland,   357    Vernon   St., 

Oakland. 
Architect — None, 
Conti  actor — F.    C.    Stolte,    3455    Laguna 

Ave.,   Oakland.  $8975 


DWELLING. 

(159S)  785  TRESTLE  GLEN  RD.,  Oak- 
land.     Two-story   8-room   dwelling. 

Owner — Mrs.  A.  M.  Helke,  740  Walker 
Ave.,    Oakland. 

Architect — Hutchinson  &  Mills,  1214 
Webster    St.,    Oakland. 

Contractor — E.   K.    Collins,    740   Walker 


Ave.,   Oakland. 


$7500 


ALTERATIONS. 

(1599)  1631  TELEGRAPH  AVE.,  Oak- 
land.     Alterations. 

Owner — E.   H.    Buhs,   Oakland. 

Architect — None. 

Contractor — Barrett  &  Hilp,  394  Ho- 
bart  St.,   Oakland.  $1400 


ALTERATIONS. 

(1600)     SE    COR    56TH    and    Telegraph 

Ave.,   Oakland.     Alterations. 
Owner — N.    Krouse,     Oakland. 
Architect — None. 
Contractor— S.    Kulchar    Co.,    8th    Ave. 

and    E    10th    St.,    Oakland.  $1000 


DWELLING. 

(1601)  W  65TH  AVE.,  162  N  Avenal 
Oakland.  One-story  5-room  dwell- 
ing. 

Owner — Fred  Krohn,  1462  52nd  Ave., 
Oakland. 

Architect — None.  $3500 


DWELLING. 

(1602)  W  75TH  AVE.,  257  N  Garfield, 
Oakland.  One-story  3-room  dwell- 
ing. 

Owner — W.  B.  Sullivan,  546  41st  St., 
Oakland. 

Architect — None. 

Contractor — E.  E  Karns,  3527  Mart 
Way,  Oakland.  $1300 


DWELLING    &    GARAGE. 

(1603)     3209    11    15    17    19    B    17TH    ST.. 

Oakland.       One-story     12-room     5- 

family    dwelling    and    garage. 
Owner — D.in     F.    Frost,     1528     Franklin 

St.,  Oakland. 
Architect — None. 
Contractor    —    H.     W.    Mclntie 

Franklin    St.,   Oakland. 


1528 
$9500 


APTS.   &  G.\RAGES. 

(1604)  2020  22  24  26  47TH  AVE..  Oak- 
land. Two-story  16-room  apart- 
ments   and    two    1-story    garages. 

Owner — Captain  H,  Webber,  1119  2nd 
Ave.    Oakland. 

Architect — None. 

Contractor — J  B.  Petersen.  2009  5th 
Ave.,    Oakland.  $13,000    &    $450 


SCHOOL. 

N\V    COR.    .4LCATRAZ      and       Herzog. 
Oakland.      One-story    school. 

Owner — Roman     Catholic       Archbishop, 
San    Francisco. 

Architect — J.   J.    Donovan,    1916    Broad- 
way,  Oakland. 

Contractor — J.    A.    Bryant, 
son    Bldg.,    S.    F. 
NOTE:      Recorded    contract    reported 

March   2,   1925.      No.   1163. 


185    Steven- 
$36,729 


DWELLING 

(160.T)      LOT    23    BLK.    16.    Havenscourt 
Tract,   Oakland.     General  construc- 
tion   1-story   5-room   dwelling. 
Owner — R.    O.,    Eva    E.    and    Helene    E. 
Woodmansee,    839    57th    Ave.,    Oak- 
land. 
Architect — Plans  furnished  by  contrac- 
tor. 
Contractor — O.   L.   Burritt,   427    63rd  St., 

Oakland. 
Filed  Mar.  IS,  1925.  Dated  Mar.  17,  1925. 

When    frame    is    up $1100 

When   brown   plastered    1100 

When    completed    1100 

Usual    35    days    1100 

TOTAL   COST,    $4400 
Bond,    sureties,    none.  Forfeit,    $2.00 

per    day.       Limit.     75    days    from    date. 
Plans  and  specifications   filed. 

ALTERATIONS 

(1606)         724    GRAND    AVE.,    Oakland. 

General  construction,  alterations  & 

addition. 


Owner — The   American   Bank,    16th   and 

San  Pablo  Ave.,  Oakland. 
Architect — Edward    T.    Foulkes,    Crock- 
er   Bids.,    S.    F. 
Contractor — Lawton   &  Vezey,  351   12th 

St..  Oakland. 
Filed  Mar.  17,  1925.  Dated  Mar.  14,  1925. 
1st   of   each   month,    of  value    in- 
stalled      75% 

Usual   35   days    Balance 

TOTAL  COST,  $4477 
Bond,  $2238.50.  Sureties,  Globe  In- 
demnity Co.  Forfeit,  none.  Limit,  45 
working  days  after  filing  contract. 
Plans   and   specifications    filed. 


COMPLETION  NOTICES 


A  I,  A  ME  D\    t  O I  i\  T  y 

Recorded  Accepted 

March  11,  1925— NEW  JUNIOR  HIGH 
School  Site.  Piedmont.  Board  of 
Education  City  of  Piedmont  to  W. 
H     Picard    March    5,    1925 

March  11,  1925— PTN  LOTS  18  AND 
20  Blk  24  Fitchburg  Homestead 
Lots.  Oakland.  Kemp  and  Neigh- 
bor to  whom   it  may  concern 

March    7.    1925 

March  11,  1925— PTN  LOTS  5-6  BLK 
7  McGee  Tract,  Berkeley.  House 
&  Thompson  to  whom  it  may  con- 
cern     March    10,    1925 

March  11,  1925—2414  ADELL  COURT. 
Oakland.  Chas.  Ungaretti  to  whom 
it  may  concern March   11,  1925 

March  11,  1925 — LOT  47  AND  PT.N" 
Lot  48  Blk  4  Havenscourt,  Oak- 
land. Clesson  A.  Rogers  to  whom 
it   may   concern    March   6,    1925 

March  11,  1925  —  LOT  1  BLK  12 
Chevrolet  Park.  Oakland.  Robert 
B.  Taylor  to  whom  it  may  concern 
March    10,    1925 

March  11,  1925  —  1177  83RD  AVE., 
Oakland.  Franeisca  de  Sa  to  J.  H. 
Pickree    March   7,   1925 

March  11,  1925— LOT  8  BLK.  1  MAP 
of  Fruitvale  Orchard  Terrace, 
Brook  Twp.  E.  T.  Matteson  to 
whom  it  may  concern.   March  10.  1925 

March  11,  1925 — LOT  90  AND  PTN 
Lot  92  Terminal  Junction  Tract 
Albany.  G.  W.  Owens  to  whom  it 
may   concern    March    10.    1925 

March  11,  1925— LOT  13  AND  PTN 
Lot  14  Blk  U  revised  Mp  of  Oak- 
land Heights,  Oakland.  G.  E.  and 
Etta  L.  Kleeman  to  Graf-Winlund 
Co Feb.    21,    1985 

March  11,  1925— LOT  13  BLK  U  li  E- 
vised  Map  of  Oakland  Heights,  Oak- 
land. George  and  Etta  L.  Klee- 
man to  Graff-Winlund  Co. Feb    21.  '25 

March  11,  1925— SE  COR  23RD  AVE. 
and  E  9th  St.,  Oakland.  Roman 
Catholic  Archbishop  of  S.  F.  to  M. 
Brown    and     G.    Souza.. March    4,    '25 

March  11,  1925 — PTN  LOTS  15  AND 
14  Blk  S  Antisells  Villa  Lots, 
Berkeley.  Alice  R.  James  to  Irv- 
ing   M.    Liner    Co March     3,    1925 


SUBSCRIPTION  BLANK 


Cnt  Out  and  Mall  Today 
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March  11.  1925—1023  EUCLID  AVE., 
Berkeley.  Albert  H.  Flynn  to  whom 
it    may    concern March    10,    lSi25 

March  10,  1925—1536  HEARST  AVE., 
Berkeley.  G.  W.  Muther  to  whom 
it    may    concern Feb.    10,    1925 

March  10,  1925— W  LINE  OP  ADE- 
line  St..  130  S  of  30th  St  W  128  S 
65  E  128  N  65  to  pt  of  beg..  Oak- 
land. Oakland  Gum  Co.  to  Beckett 
&    Wrig-ht    March    6,    1925 

March  10,  1925—1532  HOLLY  ST., 
Berkeley.  G.  W.  Muther  to  whom 
it    may    concern Feb.    2S.    ''925 

March  11,  1025— LOT  24  AND  S  121/2 
ft.  of  Lot  25  Blk.  4,  Solano  Ave. 
Terrace,  Berkeley.  Walter  S. 
Coughlin  to  whom  it  may  concern 
March    11,    1925 

March  11,  1925—3321  NICOL  AVE., 
Oakland.  Clay  Altman  to  whom  it 
may  concern March   11,   1925 

March  12,  1925—1523  PARU  ST.,  Ala- 
meda. T.  A.  Thomsen  and  Lou- 
ise M.  Thomsen  to  D.  R.  Hawthorne 
March    5,    1925 

March  12.  1925  —  1524  HOLLY  ST., 
Berkeley.  G.  W.  Muther  to  whom 
it    may    concern March    10,    1925 

March  12,  1925  —  1528  HOLLY  ST., 
Berkeley.  C.  W.  Muther  to  whom 
it   may   concern    March    10.    1925 

March  12,  1925— PTN.  LOT  18  BLK. 
F,  Map  of  Paradise  Park,  Oakland. 
F.  Anderson  to  whom  it  may  con- 
cern        March    10,    1925 

March  12,  1925  —  LOT  44  BLK.  10, 
Havenscourt,  Oakland.  C.  F.  Ev- 
ans to  whom  it  may  concern.... 
March   7,   1925 

March  12,  1925—1743  SAN  LORENZO 
Ave.,  Berkeley.  M.  Jordan  to 
whom  it  may  concern   .  .'March  1,  1925 

March  12,  1925—809  SAN  LOUIS  RD., 
Berkeley.  C.  Engebretsen  to  M. 
Jordan    March    10,    1925 

March  13,  1925  —  3259  THOMPSON 
Ave.,    Alameda.      Howard    Williford 

to    whom    it    may    concern 

March     12,     1925 

March  13,  1925 — LOT  420  AND  SW 
S^^  ft  of  Lot  421  Blk  5187  Subdiv 
of  Ptn  of  Stonehurst  Properties, 
Oakland.  E.  T.  Speed  to  whom  it 
may  concern March   13,   1925 


March   13,  1925—3569  LINCOLN  AVE., 
Oakland.       Chas.       C.      Haskell      to 
whom    it   may   concern.  .March    12,   '25 

March  12,  1925 — 414  SANTA  CLARA 
Ave.,  Oakland.  Chas.  and  Mabel 
Boek   to    J.    F.    Patterson.  Mar.    12,   '25 

March  12,  1925 — INTERSECTION  W 
line  of  25th  or  Central  Ave.  which 
line  is  also  E  line  of  land  conveyed 
to  R.  Byrn  275  D  234  with  a  line 
drawn  parallel  to  the  N  line  of 
said  land  so  conveyed  to  B.  Byrn 
and  dist.  therefrom  on  a  line 
drawn  at  right  angles  thereto  52 
ft.  S  running  from  said  pt.  of  in- 
tersection NW  88  ft.  to  E  line  of 
land  now  or  formerly  of  one  Strik- 
er SW  along  said  line  to  a  pt.  dist. 
from  said  parallel  line  on  a  line 
measured  at  right  angles  25  ft.  SE 
90  ft.  more  or  less  N  26  ft.  to  beg., 
Oakland.  Adeline  Brown  to  C.  S. 
Walker    March    12,    1925 

March  13,  1925—2273  CALIF.  ST., 
Berkeley.  J.  P.  Brennan  to  whom 
it    may    concern. March    11,    1925 

March  13,  1925 — LOT  17  BLK  3 
Thousand  Oaks  Heights.  Emma 
Sampson  to  whom  it  mav  concern 
March    12,    1925 

March   13,    1925—747  VICTORIA  AVE. 
Geo.    S.    McMullin       to       Oakland 
Home    Builders     March    1,    1925 

March  13,  1925— LOT  4  BLK  A  OAK- 
land  Highlands.  Nell  L.  B.  Price 
to    G.    W.    Price March    12,    1925 

March  13,  1925  —  212  SUNNYSIDB 
Ave.,  Piedmont.  Nellie  May  Han- 
son  to   B.   S.   Hanson.  .March    12,'   1925 

March  13,  1925 — N  SIDE  OF  14TH 
St.,  100  ft  W  of  Harrison  St.,  Oak- 
land. Harold  C.  Holmes  to  M.  B. 
Brasch    March    10,    1925 

March  13,  1925 — PTN  LOT  18  BLK 
2  Huff  Tract.  F.  M.  Nehr  to  whom 
ti    may    concern March    13,    1925 

Mach  13,  1925 — PTN  LOT  21  AND  22 
Blk  4  Mp  of  Allendale  Tract,  Oak- 
land. Richard  A.  Kent  and  Kath- 
ryn  M.  Kent  to  whom  it  may  con- 
cern      March    13,    1925 

March  13,  1925  —  PIEDMONT  JR. 
High  School  Site,  Piedmont.  Board 
of  Education  of  the  City  of  Pied- 
mont   to  M.   E.   Ryan.. March   10,   1925 


March  13,  1925  —  2218  SPAULDING 
Ave.,  Berkeley.  I.  H.  Latour  to 
whom  it  may  concern.  .March  13,  1925 

March  13,  1925— LOT  31  AND  S  S'S 
of  Lot  32  Blk  2407  Amended  Map 
of  Regents  Park,  Berkeley.  Charles 

A.  Fischer   to   E.    L.    Hiteman 

March    13,    1925 

March  10,  1925  —  NEAR  OAKLAND 
Pier  Terminal,  Oakland.  Southern 
Pacific  Co.  to  Hutchinson  Co.  . . . 
March    3,    1925 

March  12,  1925— LOTS  24  25  39  40  66 
67  Palo  Vista  Tract;  also  Lots  9 
10  11  12  Havensaourt  Tract,  Oak- 
land. C.  A.  Birch  to  whom  it  mav 
concern     March     13,     1925 

March  14,  1925— N  45  OF  LOT  7, 
Blk  1.  Mp  of  the  property  of  John 
Kearney  near  the  State  University, 
Berkeley.  Frances  W.  Congdon  to 
whom    it    may    concern. Mar.    9,    1925 

March  13,  1925— LOT  12  AND  PTN 
Lot  11  Laurel  Grove  Tract,  Oak- 
land. M.  M.  Huntley  to  W.  Hunt- 
ley      March    13.    1925 

March  16,  1925  —  1706  VIOLA  ST., 
Oakland.  Theodore  Stringer  to 
whom  it  may  concern. March   14,  1925 

March  16,  1925—2447  EDWARDS  ST.. 
Eerlieley.  A.  Ambruster  to  whom 
it    may    concern March    16,    1925 

March  16,  1925 — W  SIDE  OF  MYR- 
tle  St.  bet.  28th  and  29th  Sts.,  Oak- 
land. Oakland  California  Towel 
Co.   to  Barrett  &  Hilp. March   12,   1925 

March  16.  1925 — 234  PALM  DRIVE. 
Piedmont.  O.  A.  Schroeder  to  O.  A. 
Schroeder     March     16.     1925 

March  16.  1925 — LOT  16.  BLK.  10, 
Map    of   East   Lawn,    Oakland.    Fred 

B.  Martin  to  whom  it  may  concern 
March    16,    1925 

March    16.    1925    —    LOT    7    BLK.    9. 

Thousand     Oaks     Tract.     Oakland. 

Delia  Giussi   to   Herman   &  Carlson 

.    March    11.    1925 

March    16.    1925  —  LOT    26    BLK.    84 

Kellersberger's     Map     of     Oakland. 

Oakland.       Frank    A.     Gottstein     to 

whom  it  may  concern  .March   14.   1925 
March  16.  1925— N  SIDE  44TH  ST..  90 

E      of      Market    (48x100).      Thomas 

and  Mary  J.  Rutherford  to  Thomas 

Rutherford    March    10.    1925 

March    16.    1925—716    PACIFIC    AVE., 

Alameda.     J.  B.   Rosenthal  to  J.  O. 

and  J.   L.  Nelson March   14,   1925 


Granfield  Company 

GENERAL  CONTRACTORS 

ExcavatitKj  and  Steam  Shovel  Work 

Builders'  Exchange,  180  Jessie  St.,  Phone  Sutter  6700 
Office  Phones,  MaVket  5860— Park  6113 
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March  16.  1925— BEG.  AT  A  PT.  ON 
X  line  of  Blake  St.  dist  W  71-10  ft. 
from  intersection  thereof  with  the 
W  line  of  California  St.  said  pt. 
being  the  intersection  of  said  line 
of  Blake  St.  with  the  prolongation 
southerly  of  W  line  of  that  certain 
parcel  of  land  conveyed  by  James 
R.  Little  et  al  to  James  Bell,  deed 
dated  Nov.  13,  1889,  and  recorded 
in  liber.  386  of  deeds  page  61, 
thence  N  along  said  W  line  of 
said  land  so  conveyed  to  Bell  and 
prolonged  thereof  S  130-48  ft., 
thence  at  right  angles  W  78  ft. 
thence  right  angles  S  130-48  ft. 
thence  E  78  ft.  to  pt.  of  beg..  Ber- 
keley. H.  F.  Hindes  to  E.  L.  At- 
kinson        March   14,   1925 

March  14,  1925 — LOT  1  BLK.  A,  Map 
Alpine  Tract.  Oakland.  Mrs. 
Cochia  and  R.  Parodi  to  C.  A.  Pratt 
March    14,    1925 

March  14,  1925  —  LOT  7  BLK.  11, 
Amended  Map  of  Putnam  Tract, 
Oakland.  Anderson  &  Keeney  to 
Anderson    &    Keeney.  March    14,    1925 

March  14,  1925 — LOT  33  BLK.  8,  Map 
Lakeshore  Highlands,  Oakland. 
Karl  S.  Fredrickson  to  whom  it 
may   concern    March    1,    1925 

March  14,  1925— PTN.  LOTS  138  and 
139  Blk.  16,  Amended  Map  of  Hav- 
enscourt,  Oakland.  Fred  Krohn  to 
whom   it   may   concern .  .Mar.    13,    1925 

March  14,  1925 — N  45  FT.  OF  LOT  7 
Blk.  1.  Map  of  property  of  John 
Kearney  near  State  University, 
Berkeley.  Frances  W.  Corigdon  to 
whom  it  may  concern.  .March  9,  1925 

March  14.  1925 — 2850  OCTAVIA  ST., 
Oakland.  Charles  Peter  Gray  by 
F.  C.  Dynes  to  P.  E.  Dynes.... 
March    8,    1925 

March  14,  1925—3415  BROOKDALE 
Ave.,  Oakland.  M.  L.  Enderly  to 
Harry   Meyer    Feb.    20.    1925 

March  14,  1925—2639  WAKEFIELD 
Ave.,  Oakland.  Henry  B.  Gross  to 
Henry  B.  Gross   March  14,  1925 

March  17,  1925— NO.  3856  LYMAN 
Road,  Oakland.  Josephine  John- 
son   to    whom    it   may    concern 

Feb.    12.    1925 

Mar.  17.  1925— NO.  1346  TALBOTT 
Ave.,  Berkeley.  G  W  Wilkinson  to 
whom  it  may  concern  ...  .Mar.  9,  1925 


March  17,  1925— NO.  626  SIXTY- 
First    St.,    Oakland.      L    W    Savage 

by  C  H  Conser  to  C  H  Conser 

March    15.    1925 

March  17,  1925 — NO.  3515  PERALTA 
Ave.,  No.  2728  &  2734  Hopkins  St., 
Oakland.  A  S  Watson  to  whom  it 
ma.v    concern March     16.     1925 

March  17.  1925— LOT  24  BLK  4,  Map 
Chevrolet  Park,  Brooklyn  Twp.  C 
E  Atkinson  to  Hansford  &  Atkin- 
son  March    16,    1925 

Mar.  17,  1925— LOT  16  BLK  2,  Huff 
Tract,  San  Leandro.  F  M  Neher 
to  whom  it  may  concern .  .Mar.  17,  '25 

Mar.  17,  1925 — LOT  27  BLK  10,  East 
Piedmont  Heights  Extension,  Oak- 
land. Leo  J  and  Estella  G  Dolan 
to  whom  it  may  concern. Mar.  7,   1925 

Mar  17,  1925— NO.  467  FOURTEENTH 
St.,  Oakland.  Irving  Camp  to 
Morrow  &  Garren  (Architects)... 
Jan.    31,    1925 

Mar.  17,  1925 — LOT  10,  Lakeshore 
Manor,  Oakland.  George  A  Hill- 
bank   to   Fox  Bros Mar.    17,    1925 

March  17,  1925 — LOT  1  BLK  27, 
Havenscourt,  Oakland.  Andrew 
Jacobson  to  whom  it  may  concern 
March    14,    1925 

Mar.  16,  1925— PTN  LOT  22  and  all 
Lot  23  Blk  4,  Map  of  Solano  Ave. 
Terrace,  Berkeley.  Walter  S 
Coughlan  to  whom  it  may  concern 
March    16,    1925 

March  16,  1925 — LOT  15  BLK  B,  Map 
Resbdvn  of  Ptn  of  Fruitvale  Addi- 
tion Tract,  Oakland.  Earl  J  Ayer 
to  whom  it  may  concern.  .Mar.  16.  '25 

Mar.'  16,  1925— S  23.44  LOT  27  all  Lot 
30  and  N  13.28  Lot  31  Blk  1,  Map 
Spaulding    Tract,     Berkeley.       Matt 

Salo    to  whom   it   may   concern 

March    16.    1925 

March  16,  1925 — N  %  LOT  30  BLK  2, 
Thousand  Oak  Court,  Berkeley.  J 
Harry  Smith  to  whom  it  may  con- 
cern  March    16.    1925 


Oakland  Highlands,  Oakland.  Hoff 
Magnesite  Co.  vs.  H.  F.  Lapier, 
Mary   E.   Lapier  and  J.   B.   Perkins 

J251  02 

March  '  iV, '  LiVs—Vn  WAYNE  '  AVE.^ 
Oakland.  Marshall  &  Stearns  Co. 
vs.  Harry  Horwitz,  Freda  Horwitz 
and    J.    W.    Merritt     $343.50 

March  12.  1925 — S  35  FT.  OP  LOTS  1 
and  2,  Blk.  77,  Map  of  Northerr 
Addition  of  Town  of  Brooklyn, 
Oakland.  C.  M.  Goodell  vs.  Mrs. 
A.    E.    Simpson    and    A.    Visser .  .$106. 

March  11,  1925 — LOT  4  BLK  7  MP  OF 
Thousand  Oaks,  Oakland.  Warren 
M.  Birdsall  vs.  Robert  A.  Holt  and 
Thomas    Fee     $346 

March  14,  1925 — 2234  TELEGRAPH 
Ave,  H.  A.  Moe  vs  Carrie  L. 
Booth,  R.  A.  Maiden  and  F.  C. 
Maiden     $181.10 

March  14,  1925— LOT  4  BLK  4  MP 
of  E.  Piedmont  Height  Extension, 
Oakland.  The  Rtgney  Title  Co.  vs. 
G.  A.  Taylor,  N.  A.  Anderson  and 
H.     C.     Hardwood $60.87 

March  14,  1925— N  40  LOT  3  BLK  5 
Corrected  Mp  of  Daleys  Scenic 
Park  Tract,  Berkeley.  Contra  Cos- 
ta Bldg.  Material  Co.  vs.  Clara 
Van  Ness  Steffen  and  William 
Steffen      $186.20 

March  14,  1925— PTN  LOTS  19  MP 
of  Imperial  Height,  Oakland.  C. 
R.  Montgomery  vs.  Harry  Hor- 
witz, Freda  Horwitz  and  J.  W. 
Merritt ?495 


RELEASE  OF  LIENS 


ALAMKDA  COUNTY 


LIENS  FILED 


ALAMEDA   COUNTY 


Recorded 
March    13,    1925 
13    and   NW   ! 


Amount 
-SE    30    FT.    OF    LOT 
ft.   of  Lot   14    Blk.   A. 


Kecordev 

March   12,  1925— 
meda.       J.     P 
Thomsen    and 

March   10,   1925 — : 
House    Tract, 
saft  Co    to  W. 

March  11,  1925 
Clara  Ave.  ar 
S  166-76  W  11 
E  175-6  S  130 
pt  of  beg..  A 
to  L.  M.  Pate: 
Co.    and    Minni 


1523   PARU  ST.,   Ala- 
Leonard     to     T.     A- 
John    Doe    Britton.$90. 
LOTS  6  &  7  SCHOOL 
Berkeley.       M.    Stul- 

A.  Walker $146.90 

— SW  COR  SANTA 
d  Park  Ave.  Thence 
i  N  45  W  140  N  120-19 
E  55  N  130  B  27-5  to 
lameda.  S.  Kulchar 
;.  Tucker  Investment 
E.   Tucker $851.95 


Retail  Lumber  Dealers 

of 

San  Francisco 
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March  11,  1925— LOT  51  AND  NW 
15  of  Lot  52  corrected  Mp  of  Elec- 
tric Heights  Tract.  Oakland.  B.  F. 
Davis  to  W.  Adamsiti  and  Alma 
Zahl    *145 

March  13.  1925— LOT  39  BLK  7  MP 
of  Chevrolet  Park,  Oakland.  W. 
P.  Fuller  &  Co.,  to  A.  Von  Wron- 
ski     *290 

March  14,  1925— LOT  1  AND  PTN. 
Lot  2,  Blk.  4,  Map  S  Lakeshore 
Clen,  Oakland.  E.  E.  Dooley  to 
Matt  Pauella,  Mary  Pauella  and  A. 
W.  Schenck    J441.9U 

March  14,  1925— LOT  1  AND  PTN. 
Lot  2,  Blk.  4,  Map  of  S  Lakeshore 
Glen,  Oakland.  Marcus  &  Merrick 
to    A.    W.    Schenck    et    al $68.87 

March  14,  1925 — LOT  1  AND  PTN. 
Lot  2,  Blk.  4,  Map  S  Lakeshore 
Glen,  Oakland.  Emeryville  Hdwe. 
&  Tool  Co.  to  W.  Schneck  et  al... 
$101.18 

March  14,  1925 — LOT  1  AND  PTN. 
Lot  2  Blk.  4,  Map  S  Lakeshore 
Glen,  Oakland.  Oakland  Plumb- 
ing Supply  Co.  to  W.  Schneck  et  al 
$264.84 

March  14,  1925— LOT  1  AND  PTN. 
Lot  2,  Blk.  4,  Map  S  Lakeshore 
Glen,  Oakland.  O.  R.  Clark  to 
Mary  Panella  and  A.  W.  Schneck 
$306. 

March  14,  1925— LOT  1  AND  PTN. 
Lot  2,  Blk.  4,  Map  S  Lakeshore 
Glen,  Oakland.  Sunset  Lumber  Co. 
to  Mary  Panella,  Matt  Panella  and 
A.    W.    .Schneck $553.56 

March  14,  1925— LOT  49  BLK.  6,  Map 
Havenscourt,  Oakland.  Boorman 
Lumber  Co.  to  George  E.  Nicker- 
son    $396.61 

March  14,  1925— LOT  49  BLK.  6,  Map 
Havenscourt.  Oakland.  E.  D.  Vin- 
ton   to    George    E.    Nickerson ..  $38.60 

March  14,  1925— LOT  50  BLK.  6,  Map 
Havenscourt,  Oakland,  Boorman 
Lumber  Co.  to  George  E.  Nickerson 
$394.46 

March  14,  1925— LOTS  49  AND  50. 
Blk.  6,  Map  of  Havenscourt,  Oak- 
land. V.  N.  Smith  to  George  E. 
Nickerson     $410. 

March  14,  1925 — PTN.  LOTS  49  &  50 
Blk.  6,  Map  of  Havenscourt,  Oak- 
land. M.  A.  Lopes  to  George  E. 
Nickerson     $46.79 

March  14,  1925 — LOT  1  AND  N  5  FT. 
of  Lot  2,  Blk.  4,  Map  South  Lake- 
shore  Glen,  Oakland.  M.  L.  Hal- 
pern  to  Matt  Panella  and  Mary 
Panella    $207.50 

March  17,  1925 — PTN  LOTS  62  AND 
63  Blk  B  Resub  of  of  a  portion  of 
Blk  D  and  a  portion  of  Blk  E  of 
the  Garrison  Tract.  Berkeley.  Hen- 
ry Cowell  Lime  and  Cement  Co.  to 
M.    G.    Loura     $24.27 


March  14,  1925— LOTS  21  AND  22, 
Blk.  4,  Map  Key  Route  Heights, 
Oakland.  Sunset  Lumber  Co.  to 
J.    D.    Hordon    and    Nick    Sarkisian 

$302. 19 

March  '  lY, '  1925— PTN  LOTS  '  40  ANd' 
41  Mp  of  Dutton  Manor.  San  Le- 
andro.  ,1.  Costello  to  G.  H.  Shu- 
maker    $174.61 

March  17,  1925 — N  Vm  OF  LOT  41 
Dutton  Manor  Tract,  San  Leandro. 
Harry  Larsen  to  G.  H.  Shumaker 
$688.15 

March  17,  1925— PTN  LOT  41  MP  OF 
Dutton  Manor,  San  Leandro.  Aron- 
son  Hardwood  Floor  Co.  to  G|  H. 
Shumaker    $162 

March  17.  1925— COR  PORTSMOUTH 
and  Wildwood,  Piedmont.  M.  Stuls- 
aft  Co.  to  M.  J.  Mathias  and  L. 
L.   Wilson    $139. as 

March  17,  1925— PTN  LOT  6  BLK  E 
Mp  of  the  Carrison  Tract,  Berkeley. 
Rhodes-Jamieson  &  Co.  to  H.  J. 
Smith     $376.58 

March  17,  1925— LOT  11  BLK  3  MP 
of  Ea.st  Piedmont  Heights.  Oak- 
land. W.  E.  Holt  to  Patrick  J. 
Connolly.  Ellen  Connolly  &  Lewis 
J.    Higgins     $79.18 

March  17,  1925— PTN  LOTS  62  AND 
63  Blk  E  Re-Sub  of  a  Ptn  of  Blk 
D  and  a  ptn  of  Blk  E  of  the  Garri- 
son Tract,  Berkeley.  General  Mill 
&  Lumber  Co.  to  Maud  G.  Loura 
and    Henry    J.    Schmitz $850 

March  19,  1925  —  LOT  12,  BLK.  45, 
Beverly  Terrace,  Oakland.  Tilden 
Lumber  and  Mill  Co.,  to  C.  W. 
Boden    $42.24 

March  19,  1925- SE  COR.  SAN  PAB- 
lo  Ave.  and  Haskell  St.,  Berkeley. 
H.  W.  Donovan  to  Maria  G.  Loura 
$503.25 

March  19,  1925 — PTN.  LOTS  4  and  5 
Blk.  39,  Beverly  Terrace.  Oakland. 
Tilden  Lumber  and  Mill  Co.,  to 
H.  E.  Leuty    $32.40 


BUILDING  CONTRACTS 


SANTA    CLARA    COIINTy 


ALTERATIONS 

N    FOUNTAIN    ST.    90.84    W    Second    St. 

W    23V2.^56.42.    Ptn.    Lot    1    R    2    N, 

San  Jose.     All  work  for  alterations 

and      completion       of      three-story 

building. 
Owner — Augustine,    Leonard    and    Raf- 

faela    Calvelli,    16    Brooks    St..    San 

Jose. 
Architect — Herman   B.    Krause,    202    Ek. 

of  San  Jose  Bldg.,  San  Jose. 
Contractor — H.    A.    Bridges    and    H.     1. 

Munton,    San   Jose. 


Sibley  Grading  and  Teaming  Co. 


Filed  Mar.   10,  '25.      Dated  Mar.   9,  '25. 
On   1st  and  iDlh  of  each  month     75% 

Usual    35    days 25% 

TOTAL  COST,  $4952 
Bond,  $2500.  Sureties,  W.  A.  McDonald 
and  A.  B.  Rose.  Limit,  60  days  after 
March  9,  1925.  Forfeit,  none.  Plans 
and  specifications  filed. 


STORES 

SVV   EMERSON   150   SE   from   SE    line  of 
Forest  Ave.,  Part  Blk  7,   Palo  Alio. 
All   work   for  three   stores. 
Owner — Frank   W.   Backus,  San  Jose. 
Architect — None. 
Contractor — Charles    Baker,    98    Arleta 

St.,  San  Jose. 
Filed   Mar.    9,   '25.      Dated   Mar.    3,   '25. 

Concrete   walls   poured $1342.50 

Stores    enclosed 1342.50 

Stores    completed     1342.50 

Usual    35    days 1342.50 

TOTAL  COST,  $5370.00 
Bond,  none.  Limit,  75  days  from  Mar. 
4,  1925.  Forfeit,  none.  Plans  and 
specifications    filed. 


ALTERATIONS 

NE  RHODES  COURT  &  THE  ALA- 
meda,  E  31  feet,  San  Jose.  All 
work  for  moving,  raising  and  re- 
modeling    one-story     cottage. 

Owner — P.  Muetze,  2  Sunol  St.,  San  Jose 

Architect — Chas.  S.  McKenzie.  511  Bank 
of   San    Jose   Bldg.,    San   Jose. 

Contractor — Chas.  S.  Collins,  14  Rhodes 
Ct.,  San  Jose. 

Filed  Mar.   10,   '25.     Dated  Mar.   7,  '25. 

As   work  progresses 75% 

Usual   35   days 25% 

TOTAL    COST,    $6449.50 

Bond,     $3500.       Sureties,     Edith     Collins 

and  Fred  H.  Figel.   Limit,  90  days  after 

March    10,    1925.      Forfeit,    none.      Plans 

and  specifications  filed. 


RESIDENCE,  ETC. 

NO.    ISO    W-ST.    JAMES    ST.,    San    Jose. 
All    work    for    combination    bakery, 
store   and   residence. 
Owner — Louis    and    Lelitia    Petrino,    475 

Vine   St.,   San  Jose. 
Architect — None. 
Contractor — C.    V.    Brown,     521     N-16th 

St.,  San  Jose. 
Filed   Mar.    9,    '25.      Dated    Mar.    2,    '25. 

Brick  wall   %   done $1065 

Brick    wall    %    done 1065 

Brick    wall   done    1065 

Residence    plastered    1063 

Notice   of   completion   filed 1065 

Usual   35   days 1075 

TOTAL  COST,  $6400 
Bond,  none.  Limit,  90  working  days 
Forfeit,  none.  Pnans  and  specifications 
filed. 


Off   16th 

165  Landers  Street 


bet.  Dolores  and  Church 

Market  766  and  269 


APARTMENTS,  two-story,  $19,400;  N- 
Eleventh  St.  near  Santa  Clara  St., 
San  Jose;  owner,  Cloyd  Miller.  65 
N-llth  St.,  San  Jose;  architect,  Roy 
Babcock,  72  S-6th  St.,  San  Jose; 
contractor,  Bridges  &  Munton,  Pine 
and   Lincoln  Sts.,   San   Jose. 

RESIDENCE,  6-room,  $3500;  Grant  St. 
opp.  Palm,  San  Jose;  owner,  Jerome 
Garcia,   275   Balbach   St.,   San  Jose. 

RESIDENCE,  4-room,  $2500;  No.  477 
N-Tenth  St.,  San  Jose;  owner 
Jerome  Garcia,  275  Balbach  St., 
San   Jose. 

ALTERATIONS,  $1800;  No.  481  N-Tenth 
St.,  San  Jose;  owner,  Jerome  Gar- 
cia,   275    Balbach    St.,    San   Jose. 

STORAGE  garage,  $7500;  St.  John  St 
near  Fourth  St.,  San  Jose;  owner 
R.  Jorgensen,  564  Spencer  St.,  San 
Jose;  contractor,  Jorgensen  & 
Cook,    195   N-Fifth   St.,   San   Jose. 

ALTERATIONS.  $1200;  No,  421  S-8th 
St.,  San  Jose;  owner,  J.  Pascoe, 
Premises:  contractor,  BenJ.  Quimet 

,  „J^^  Yosemite  St.,  San  Jose. 

IlESIDENCE,  temporary,  $800;  Jerome 
bt.  near  Prevost,  San  Jose;  owner 
A.  P  De  Rome,  108  S-Second  St.', 
San  Jose;  contractor,  J.  R.  Stanley, 
17    Richmond   St..    San    Jose. 

ALTERATIONS,  $4700;  Santa  Clara  St. 
"p*^^,^,  ^'^*^'"-  S*^"  Jose:  owner,  Close 
&  Close,  Premises;  architect,  Wolfe 
&  Higgins,  Auzerais  Bldg  ,  San 
nT-    ,„''r''"x""'*'='°'"'      Jorgensen      & 

rwJi?,°J^iJ^^  N-Fifth  St.,   San   Jose. 

LESIDENCE,  9-room,  $11,250;  S-16th 
St.  near  William.  San  Jose;  owner 
E.  L.  Bothwell,  112  S-First  St..  San 
nZ^V  ^^'^.'}"'^^''  Warren  Skillings, 
Garden  City  Bank  Bldg.,   San   Jofe 

rnnVf^''^'"''  9-  ^-  ^^"a,   25   Rhodes 
Court,   San   Jose. 

^^^«?.?J^^^...  =^"?  business  building. 
P»rir  •  o^'-  J'^'"*^  St.  near  San 
9^9  V  ,  "i/"!®'  o«'"er.  L.  Petrino, 
?■  TT  ?,s'  '''■■  ^^"  Jose;  contractor, 
C.  V.  Brown,  521  N-16th  St.,  S.  J. 
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ALTERATIONS,  $1230;  No.  80  N-Market 
St.,   San  Jose;   owner,   Joe  Steining, 
Premises;       contractor.        Wm.       J. 
Moore.    75  Duane   St..   San  Jose. 
RESIDENCE,    5-room,    $2000;    Almaden 
St.    near    Floyd,    San    Jose;    owner, 
S.    Caruso,    Premises. 
WAREHOUSE,    $3000;    Bassett   St.    near 
Terraine,     San     Jose;     owner.     City 
Truck   &   Transfer   Co.;    133   N-Mar- 
ket  St.,  San  Jose;  contractor,  G.  M. 
Latta,   25  Rhodes  Ct.,  San  Jose. 
RESIDENCE,   5-room,  $3950;  Locust  St. 
near  Oak,   San   Jose;   owner,   Frank 
Basile,  279  Vine  St.,  San  Jose;  con- 
tractor,    Vincent     Maggio,     452     N- 
15th    St.,   San  Jose. 
COMMERCIAL  garage,    $6180;    Vine   St. 
near  Santa  Clara,  San  Jose;  owner, 
F.   E.    Granger,    270    W-Santa    Clara 
St.,  San  Jose;  architect,  H.  Krause, 
Bank   of  San  Jose  Bldg.,   San   Jose; 
contractor.     H.     Jorgensen,     63     W- 
Santa  Clara  St.,  San  Jose  . 
ALTERATIONS,    $2000;    No.    650    S-Sec- 
ond    St.,    San      Jose;    owner,      E.    J. 
Hershey,   Premises. 
WAREHOUSE,    $2000;    Third    and    S.    P. 
R.  R.  right-of-way,  San  Jose;  own- 
er, Security  Warehouse  &  Cold  Stor- 
age Co.,  350  N-First  .St.,  San  Jose. 
COTTAGE.    4-room,    $1750;    Harliss    St. 
near    Edwards,     San     Jose;     owner. 
H.   E.    Bayles,   910   Harliss   St.,   Pun 
Jose. 
COTTAGE.    4-room,    $1500;   Sevmour   St. 
near    Spring.    San    Jose;    owner,    W. 
H.  Clark,  409  Seymour  St.,  San  Jose 
ALTERATIONS.    $1000;    No.    39    N-Fifth 
St.,  San  Jose;  owner.  Bowel]  Bros., 
4th  and  Santa  Clara  Sts.,  San  Jose. 


COTTAGE,    4-room,    $3100;    Thirty-third 
and  Shortridge  Sts.,  San  Jose;  own- 
er,  Mrs.   H.   Heide,    130   S-   Morrison 
St.,    San    Jose;      contractor.      R.    J. 
Dannemark,     San       Fernando       and 
Phyllis  Sts.,  San  Jose. 
COTTAGES     (2),     4-room,     $2800     each; 
Thirty-third     and     Shortridge     Sts., 
San    Jose;    owner,    Mrs.    H.    Heide, 
130   S-Morrison   St.,   San   Jose;   con- 
tractor,     R.    J.      Dannemark.      San 
Fernando  and  Phyllis  Sts..  San  Jose 
DUPLEX  residence,   $3500;   6th   St.   near 
Virginia    St.,    San    Jose;    owner,    H. 
L.    Davis,    275    E-Virginia    St.,    San 
Jose. 
RESIDENCE,    5-room,    $3500;    Ninth    St. 
near  Keyes,  San  Jose;   owner,   Wm. 
Ely,    Premises;      contractor,      J.    N. 
Gollner,   613   N-2nd   St.,   San    Jose. 
COMPRESSOR    and    separator,    $18,360; 
Montgomery      and    San      Augustine 
Sts..    San   Jose;   owner,    Pacific   Ga^ 
&    Electric    Co.,    48    E-San    Antonio 
St.,    San    Jose;    architect.    Company 
Engineer. 
RESIDENCE.    5-room,    $3825;   Fifth    and 
Julian   Sts..   San   Jose;   owner,   P.   J. 
Halloran,    400    Stockton    Ave.,    San 
Jose. 
RESIDENCE.     5-room.     $3650;     No.     719 
N-Second    St..   San    Jose;   owner,   O. 
C.    Rocklage,   Premises. 
RESIDENCE,    4-room,    $2650:    Margaret 
St.  near  14th,  San  Jose;  owner,  Jno. 
De  Vincenza,    Premises;   contractor 
y.    R.    Caminetti,    975    Vine    St.,    San 
Jose. 
RESIDENCE,    4-room.    $2500;    Palm    St 
near   Oak,      San    Jose;      owner,      D. 
Zotto,    Premises. 


PACKING  house,  $12,000;  Bassett  and 
Terraine  Sts.,  San  Jose;  owner, 
l^ioneer  Fruit  Co.,  Julian  and  New 
Sts.,  San  Jose;  architect,  Company 
Engineer;  contractor,  R.  J.  Sharp, 
163   Polhemus  St.,   San   Jose. 

RESIDENCES  (3)  4-room,  $1500  each; 
Eighth  and  St.  John  Sts.,  San  Jose; 
owner,  J.  G.  Masel,  15  S-Market 
St.,  San  Jose;  architect,  Wolfe  & 
Higgins,    Auzerais    Bldg.,    San    Jose. 

DUPLEX  residence,  $5900;  Gilford  and 
San  Fernando  Sts..  San  Jose;  own- 
er, Louis  Carto,  125  Gifford  St.,  San 
Jose;  architect,  E.  Delmaestro,  424 
W-Julian  St..  San  Jose. 

STORE  and  residence,  $1875;  William 
St.   near   6th,   San   Jose;   owner,   W. 

RESIDENCE,  4-room,  $2250;  Short- 
ridge and  33rd  Sts..  San  Jose;  own- 
er, W.  R.  Wadsworth,  38  N-2nd  St., 
San  Jose. 

E.  Heath,  Premises;  contractor, 
Ira  Brotzman,  445  S-7th  St.,  San 
Jose. 

RESIDENCE,  5-room,  $5000;  13th  and 
William  Sts.,  San  Jose;  owner,  W. 
W.  Hill,  Premises;  contractor,  H. 
Nelson,  616  E-Santa  Clara  St.,  San 
Jose. 

ALTERATIONS,  $1650;  No.  123  W-Santa 
Clara  St.,  San  Jose;  owner.  Grow- 
ers Bank,  Santa  Clara  and  San 
Pedro  Sts.,  San  Jose;  contractor, 
W.  A.  McDaniels,  1405  Park  Bt., 
San   Jose. 

RESIDENCE,  4 -room,  $1800;  Twenty- 
first  St.  near  Beach,  San  Jose;  own- 
er, J.  M.  Mackey,  275  S-21st  St., 
San   Jose. 


Best  Wishes 

on  Your 
Twenty-fifth  Anniversary 


J.  R.  Nevraumont  &  Son 


345  Battery  St. 


San  Francisco 


Reinhart  Lumber  and  Planing  Mill  Company 

GENERAL,    LUMBER    YARD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 

I    Mill    and    Cabinet    Work,    Stock    Doora,    Sash 

FrnmeN    and    MouldtniTN 
JERROLD  AVE.  &  VARNEHTEILD  ATB. 

901-902-90a-904  San  FrancUc* 


I  Gen.Mgr^. 

818  Mission  Str 

San  Francisco 


.STEAM    AMJ    HOT    WATER    HEATING 
Oil.    BL'RIVEKS 

ll<-|i:iiriii|;.    V.-ntiiji(inK,   I'otver    Plantx 


Geo.   A.   Schuster 

Heating  and  Plumbing 


Phones 
Offlce    Lakeside     2736 
6750 


inn   FRANKLIN    ST. 
OAKLAND 


A  "Pittsburg"  AntomaHc 
Gas  Water  Heater  In- 
stalled In  the  H»me  Indi- 
cates high  qnality 
thronghont. 

Recommended  and  speci- 
fied by  all  of  the  leading 
architects,  plumbers  and 
builders. 

Consider  the  high  merit 
of  the  Pittsburg  coupled 
with  "Pittsburg  Perfect 
Service." 

"Hot  water  quick  as  a 
wink." 


PITTSBURG  WATER  HEATER  CO. 

Makers  of 
"PITTSBTTRG     AUTOMATIC 

"BUNGALOW    AUTOMATIC" 

STORAGES   SYSTEMS 
and  "LION"  TANK  WATER  HEATERS 

309  13th  street  478  Sutter  Street 

oakland  san  francisco 

Send  For  Catalogs 
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SA.\TA    LLAKA    fOUNTY 

Reordtd  Accepted 

March  9,  1925 — SE  HAWTHORNE 
Ave  150  SW  Waverly  SW  50x190  ft. 
Part  Lot  4  Blk  18,  Palo  Alto.  Roy 
B  Lausten  to  whom  it  may  concern 
March    6,    1925 

March  9.  1925 — LOT  15,  Palmita  Park, 
San  Jose.  The  Minto  Co  to  whom 
it   may   concern Mar.   1,    1925 

March  9,  1»25— SW  COWPER  AND 
SE  Ruthven  Ave  SB  99  th  50  NW 
99  NE  50  to  beg.  Pt.  Lot  5  Blk  33, 
Palo  Alto.  Paul  Rohan  Smith  to 
whom  it  may  concern ...  .Mar.  7,   1925 

March  10,  1925 — LOT  5  BLK  10.  Rose 
Lawn,  San  Jose.  Martin  Volkman 
to  whom  it  may  concern. Mar.  10,  1925 

Mar.  10,  1925— LOT  14  BLK  48,  Col- 
lege Terrace  Addition,  Mayfield.  L 
R  Brother  to  whom  it  may  concern 
March    10,    1925 

March  11,  1925— B  70  FT.  LOTS  11  & 
12  Blk  13,  Chapman  &  Davis  Tract, 
San  Jose.  Eugene  M  Don  to  whom 
it   may   concern March    11,    1925 

March  11,  1925— W  SEVENTEENTH 
105  N  Rosa  St.  N  45x130.45,  San 
Jose.  J  T  McCart  to  whom  it  may 
concern March    11,     1925 

March  11,  1925— BDED  BY  MIDDLE- 
fleld  Road.  Webster  St.,  Lincoln  and 
Addison  Aves,  being  Blk  81,  Palo 
Alto,  (metal  work  in  building). 
Board  of  Education  of  Palo  Alto 
City  School  District  to  whom  it 
may    concern March    5,    1925 

March  11,  1925— BDBD  BY  MIDDLE- 
field  Road,  Webster  St.,  Lincoln  and 
Addison  Aves.,  being  Blk  81,  Palo 
Alto.  (Hardware  in  building. )Bd. 
of  Education  of  Palo  Alto  City 
School  District  to  whom  it  may 
concern Feb.    27,    1925 

Mar.  12,  1925— LOT  23  BLK  47,  Lin- 
coln Park  Addition,  Palo  Alto. 
Rose  G  Balcomb  to  whom  it  may 
concern March    1,    1925 

Mar.  12,  1925— NW  HOPE  &  DANA 
E  150  N  115  W  55  S  40  W  95  S  75 
to  beg.  All  Lot  6  and  part  Lot  5 
Blk  2,  R  2  E  Castro  and  Calderon 
Sub.,  Mt.  View.  Earl  D  Minton  to 
whom  it  may  concern.  ..  .Mar.  3,  1925 

Mar.  12,  1925 — LOT  20  BLK  4,  Ala- 
meda Park,  San  Jose.  L  M  and  Mrs. 
L  M  Rose  to  whom  it  may  con- 
cern  March     5,     1925 

Mar.  12,  1925— LOT  26  BLK  4,  Shot- 
tenhamer  Sudbivision  No.  2,  San 
Jose.  Josephine  Gustavino  to 
%vhom   it  may  concern. March   12,   1925 

Mar.  13.  1925— SE  LINCOLN  ST. 
223.4  NE  Main  NE  46  SB  113  NE  46 
SE  87  SW  92  NW  200  to  beg  Pt. 
Lot  47,  Mayfleld.  George  and  Mollie 
Hereford  to  whom  it  may  concern 
March    7.    1925 


Mar.  13,  1925— LOTS  1,  2  AND  3  BLK 
1.  Alameda  Residence,  San  Jose. 
R  D  Shimer  to  whom  it  may  con- 
cern  March     11,     1925 

LIENS  FILED 


SANTA  C1.ARA   COUNTY 


Recorded  Amount 

March  9,  1925— S  V4  LOT  12  BLK  8  R 
3  W,  Maces  Southwestern  Addition 
San  Jose.  Charles  J  Lomanto  vs 
Carmela     Lomanto $553.71 

March  10.  1925 — LOT  19  Burrell's  Re- 
subdivision,  San  Jose.  L  A  Wren, 
J.  C.   Eldridge   vs  B   L  Chaple.  $253.91 

March  11,  1925 — 16.41  ACRES  bounded 
on  N  by  Cochrane  Road,  E  by  Tony 
Fazio  and  S  by  himself  and  W  by 
by  Kroft,  Morgan  Hill.  Tilden 
Lumber  &  Mill  Co  vs  C  and  D 
Vella     $260.66 

Feb.  17,  1925 — BEG.  195  FT.  E  from 
SE  Cor.  San  Carlos  and  Prevost 
Sts.  S  13714  ft.  E  to  Guadalupe 
River  N  to  S  San  Carlos  St.  W  to 
beg,  San  Jose.  Tilden  Lmbr  &  Mill 
Co  vs  Mrs.   Katherine   Bovsen .  $204.15 

Feb.  18,  1925— W  TENTH  ST.  in  NE 
Cor.  Lot  5  S  45.84x137.84  ft.,  except 
W  Tenth  St.  229.16  ft.  William  N 
l%xl37.99  ft.  Part  Lot  5  Blk  4  R 
10  S,  San  Jose.  O  C  McDonald  vs 
Andrew    and    Fortuna    Bettie.  .$610.80 

Feb.  21,  1925— LOT  5  BLK  3,  Alameda 
Park,  San  Jose.  Hubbard  &  Car- 
Michael  Bros  vs  Gladys  M  and  J  T 
Gum     $ 

Feb.  21,  1925— LOTS  5  TO  10  AND 
30  Blk  2  and  Lot  10  Blk  3,  Alameda 
Park,  San  Jose.  Hubbard  &  Car- 
michael   Bros  vs  Frank  T  Lannin.$ — 

Feb.  21,  1925— LOT  3  BLK  3,  Alameda 
Park,  San  Jose.  Hubbard  &  Car- 
michael  Bros  vs  Tevis  M  Trimble 
and  Bernice  Gruver  Trimble.... $ 

Feb.  21,  1925— LOT  8  BLK  3,  Alameda 
Park,  San  Jose.  Hubbard  &  Car- 
Michael   Bros   vs  W   H   Peckham   & 

Osa    A    Peckham $4307.01 

NOTE — This  constitutes  one  lien  cov- 
ering   the     respective    Blocks     for     the 

total. 

Feb.  24,  1925— LOT  15  BLK  6.  Rose 
Lawn,  San  Jose.  Tilden  Lumber 
&  Mill  Co  vs  Archie  Bielick  ...  $165.75 

Mar.  3.  1925 — LOT  45  BLK  1,  Bur- 
rell  Park,  San  Jose.  F  N  Park  vs 
Weston  F  Eldridge  et  al $103.03 

Marfl  4,  1925—3.98  ACRES  on  NE 
Monterey  Road  150  ft.  NW  of  NW 
line  O  Banion,  Kent  &  Bruce  Subd 
NW  200  NE  868.30  SE  200  SW  865.44 
ft.  to  beg.,  San  Jose.  O  P  Mills  vs 
May    E    S    Johnson $143.30 

Mar.  6,  1925 — 39  "/z  AC,  Part  Lot  5. 
Parr  Partition,  Los  Gatos.  Louis 
i'rank,  $64;  Milton  Tucker,  $178;  F 
M  Tucker,  $276;  Walter  M  Coad, 
$132  vs  Caroline  Doetsch  et  al 


XOW   READY   FOR   DELIVERY — 

PRIDDLE'S   TABLES,   caUed   "3700   Spiny   Bases   and   Other   OalcaU- 
tions,"  for  Quantity   Surveyors  and   Contractors. 

Loose    Leaves    in    Fabrikoid    Covers    $3.50    Net,    Postpaid.      Same    In 
Genuine  Leather  Covers  $5.50  Net,   Postpaid. 

Mail   Personal   Check   to  ARTHUR  PRIDDLE,  Publisher,  693  Mission 
St.,   San   Francisco,  Calif.,   U.   S.   A. 


The  only  (daily  newspaper  in  the  West  whose  col- 
umns are  devoteci  exclusively  to  building  news.  Cov- 
ers San  Francisco  and  the  Bay  Counties  in  reporting 
applications  for  building  permits,  building  contracts 
recorded,  mechanic's  liens,  notices  of  completion,  etc., 
in  addition  to  news  section  featuring  latest  develop- 
ments in  the  construction  fields. 

Sample  copies  will  be  furnished  on  request. 
818  Mission  Street  San  Francisco,  Calif. 


RELEASE  OF  LIENS 


SANTA    t'LARA    COUNTY 


Recorded  Amount 

Feb.  20,  1925— LOT  28  BLK  1.  Bur- 
rell  Park  Addition,  San  Jose.  Ray 
Nurnev  to  Raymond  R  and  Eliza- 
beth   Frazer    et    al $166.95 

Feb.  24,  1925— LOTS  11  AND  11-A, 
Las  Palmas.  Sunnyvale  Supply  Co 
(by  C  W  Shephard)  to  Albert  W 
Grosskepf     $415.59 

Feb.  25,  1925— LOTS  3  AND  8  BLK 
3,  Alameda  Park,  San  Jose.  Hub- 
bard &  Carmichael  Bros  to  Tevis 
M  Trimble  et  al;  Gladys  Gum  et  al; 
and  W  H  and  Osa  A  Peckham.... 
Total,     $4307 

Feb.  25,  1925 — LOT  1  Cronin  Parti- 
tion, San  Jose.  Tilden  Lumber  & 
Mill   Co    to   John    J    Hancock $22 

Feb.  25,  1925 — LOTS  5  TO  10  and  30 
Blk  2  and  Lot  10  Blk  3,  Alameda 
Park,  San  Jose,  Hubbard  &  Car- 
michael   Bros    to    Frank    T   Lannin. 

March  9,  1925— LOT  16  BLK  3,  New 
Park  Sbdvn.  Santa  Clara.  Tilden 
Lumber  &  Mill  Co  to  Jose  Jurada 
et   al    $48 

March  10.  1925— N  91.5  LOTS  18  and 
19  Blk  2,  New  Park,  Sbdvn,  Santa 
Clara.  Tilden  Lumber  &  Mill  Co  to 
Francisco   and    Y   Cano $50.15 


OU.\NTITY  SURVEYOR 

Valuation    Engtaeer 
ARTHUR    PRIDDLE 

003    Mission    Street,   at   Tbird    St. 
Snn     Francisco,     Calif. 

Telephone    Douglas   8-4-9-3 
General  LtstinK   Bureau 

Architect's  Preliminary  EBtlmates 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerviile, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,  Manager 

905  Sixth  Street 


CLAWSON    PATENT 
CHIMNEY   CO. 


CLAWSOIV'S    PATENT   CHIMNEY 

la  tlie  Most   Complete  on   tlie 

Market 


OI^AWSON'S 

HOODS   and   DAMPERS   for 

Open    PMrepIace* 


Experts    to    Cnrtoe   Smoliy    Fines 
and   in   Ventnatinic 


Terra  Cotfa  and  Galvanized  Iron 

Cbtmney  Tops   Erected 

Chimney  Sweeping 
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RUST-PROOF  STEEL 

TRACK 


BRASS 

SLIDING  SHOE 


BRASS 

RIVET 


BRASS 

WASHER 


ARM 


-•y— SASH  HINGE 


BRASS 

RIVET  &  WASHER 


UNIVERSAL 

FULL    REVERSIBLE 
WINDOW    FIXTURE 

■yHIS  FIXTURE  has  an  estab- 
■'■  lished  reputation  for  strength  and 
durability — Two  hundred  and  fifty 
thousand  now  in  use — Costs  no  more 
than  a  semi-reversible — Practical — 
Its  operation  is  smooth,  easy  and  pos- 
itive— It  reduces  insurance  because 
of  absolute  safety  in  cleaning  win- 
dows both  inside  and  out.  Easily  in- 
stalled on  any  sash — No  special  mill- 
work  required.  Allows  for  any  de- 
gree of  ventilation  control  without 
the  use  of  any  locking  device  what- 
soever— It  interferes  in  no  way  with 
the  operation  of  window  shades 
or  screens  —  Positively  eliminates 
rattling. 


NO  SPECIAL  MILLWORK  REQUIRED 

Fixtures  easily  installed  on  any  sash 

UNIVERSAL  WINDOW  COMPANY 

CIOXIOII.M,   S.M.KS  DFFICK,    ! '.' 1 6    BKOADWAV,    0.\KL.\.\D.    CALlFOEtXIA 
H\RUVVARE  SALES  REI'RESENTATIVE,    ALDEN    GLAZE   &   CO.,    143    SECOND   STREET,  SAN    FRANCISCO 
Aijents  in  all  the  principal  citifs  of  the  United  States 
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Are  You  Ready 

for  the  Building  Boom 
of  1925 


Stop  in  at  Our  Showrooms  and  Inspect  the  Best 
and  Most  Up-to-Date  Contractors  "Labor  Sav- 
ing" Machinery  and  SuppHes. 

KOEHRING   DANDIE     Light  Building  Mixers. 

KOEHRING— Heavy  -  Duty  Building  Mixers,  Pavers,  Gasoline 
Shovels,    Cranes,  Excavators,  Bar  Benders  and  Bar  Cutters. 

AMERICAN — Hoisting  Engines,  Derricks,  Crabs,  Winches,  Blocks, 
Sheaves,  Genuine  Crosby  Clips. 

BEACH — Wood  and  Iron-Frame  Saw  Tables  (belt,  gasoline  or  mo- 
tor driven) . 

C.  H.  &  E. — Portable,  Gasoline-Driven  Saw  Tables,  Hoists,  Mor- 
tar Mixers  and  Pumps. 

WAUKESHA— Gasoline  Power  Units. 

STERLING — Wheelbarrows  and  Concrete  Carts. 

WYOMING— Red  Edge  Shovels. 

PARKS — Portable  Belt  and  Engine-Driven  Woodworking  Ma- 
chinery. 

HANDY— Sack  Cleaners,  Balers,  Baling  Wire. 

BULL  DOG— Timber  Fasteners. 

CINCH    ANCHORS— For  Concrete,  Brick  and  Stone  Fastenings. 


HARRON,  RICKARD 
&  McCONE  COMPANY 


SAN  FRANCISCO 


LOS  ANGELES 


Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Industrial  Activities  on  the  Pacific  Coast 


Issued    Every    Saturday 


SAN  FEANCISCO,  CALIF.,    MARCH  28,  1925 


T«-enty-fifth  Year  No.   13 


FACTORY  WAGES  VERSUS  BUILDING 
TRADE     AVAGES 


FOREIGN    CEMENT    BAN    IS    SUBJECT 
OP  PROTEST 


Engineerii^ 


=_.  News' 


Telephone    Garfield    3140 


THE    MBHCURY    PRESS 

(E.  J.   Cardinal   &   J.   I.   Stark) 
Publlabers  and  Proprietor* 


J.   P.  FARRELIy,  Editor 

B.  J.  CARDINAL.  General  Manager 

J.  E.   ODGERS.  Advertlslns   Mnnaeer 


Devoted  to  the  Kngrlneering.  Archl- 
cfctural.  Building:  and  Industrial  Ac- 
tivities of  the   Pacific  Coast. 


OFFICIAL,    PAPER    OF 

Stockton    Archltectx'    Axsnoiatlon 

Richmond    Bnfldera'    Exchange 

Stoeklon   Builders'   Exriisinge 

Fresno    BiillderH'     Exrlianee 

Vallejo    BnllderN'    Exphiinep 

Subscription  terms  payabi*  In  advanca 

U.  S.  and  Possessions,  per  year.. J5. 09 
Canadian  and  Forelgrn.  per  year..  8.00 
Single    Copies    2Ec 


Entered  a»  neeond-elami  matter  at 
San  Francisco  Pont  Office  under  act  of 
ConKToaa    of    Mnreh    3.    1879. 


NEW      BUILDING      MATERIAL      WILL 
CUT   CONSTRUCTION    COSTS 


Largely  out  of  ashes  and  water  a 
Swedish  architect  has  invented  a 
cheap  porous  building  material  that 
may  slash  construction  costs,  it  is  re- 
ported to  the  American  Chemical  So- 
ciety   from   Horten,    Norway. 

Gas-concrete  is  the  name  of  the  new 
product,   of  which   the   report   says: 

"The  raw  materials  are  mainly  ce- 
ment, lime,  and  ashes  from  bituminous 
alum  slate  used  for  burning-  the  lime. 
The  ashes  are  ground  very  finely  with 
lime  and  are  then  mixed  with  the  neces- 
sary amount  of  cement  and  a  sub- 
stance forming  gas  when  mixed  with 
water. 

"After  being  mixed  with  water  the 
mass  is  cast  into  low  walled  molds, 
which  are  filled  only  half  full.  After 
some  time  the  mortar  begins  to  rise, 
and  soon  reaches  the  level  of  the  molds 

"It  is  allowed  to  harden  somewhat, 
and  is  then  cut  by  a  machine  into  bricks 
of  suitable  shapes  and  sizes,  which  are 
finally  hardened  like  the  ordinary  con- 
crete bricks.  It  has  a  crushing  strength 
of  approximately  30  kilograms  per 
square  centimeter,  and  a  very  high  in- 
sulative  power  against  heat  as  well  as 
sound,    nearly    like    that    of    wood. 

"The  bricks  are  cheap  in  production, 
as  the  greater  part  of  the  raw  ma- 
terials— the  a.shes  and  the  water — cost 
nothing. 


"Are  Factory  Wages  to  Meet  Build- 
ing Trade  Wages  or  Vice  Versa"  is  a 
question  that  has  been  bothering  the 
construction  industry  for  some  little 
lime,  and  now  factory  owners  are  be- 
ginning to  wonder  how  much  longer 
the  vast  difference  in  the  earnings  of 
their  employes  as  compared  to  the 
men   in   building  trades  will  continue. 

Recent  statistics  show  that  the 
average  weekly  earnings  of  workmen 
in  the  factories  of  New  York  State 
amounted  to  $31.37  in  January.  Allow- 
ing for  a  two-weeks  vacation  annually. 
the  average  factory  worker  in  New 
York  earns  $1558.50  per  year.  The 
worker  in  Illinois  does  not  fare  so 
well  in  that  he  earns  on  the  same  basis 
only    .^383    per   year. 

In  the  city  of  Cleveland,  where  the 
rate  for  common  labor  in  the  building 
industr.v  is  ST'/i,  cents  per  hour,  the 
average  yearly  income  of  a  laborer  is 
greater  than  that  of  the  factory  work- 
er in  New  York  or  Illinois  after  allow- 
ing for  the  20  per  cent  lost  time  which 
it  is  estimated  that  the  common  labor- 
er has  to   meet. 

When  it  comes  to  the  skilled  trades, 
the  difference  is  of  course  much  great- 
er. The  crying  need  today  is  for 
cheap  homes  for  factory  workers  and 
others  having  small  incomes.  It  is 
almost  a  physical  impossibility  for  a 
worker  whose  annual  Income  is  around 
$1500  to  buy  or  build  a  home  during 
the  construction  of  which  the  skilled 
mechanics  were  paid  from  $1.25  to 
$1.75   per  hour. 

There  is  bound  to  be  a  readjustment 
of  this  condition,  and  one  of  two 
things  will  eventually  happen;  either 
building  wages  will  be  reduced,  or 
factory  wages  will  be  increased.  As 
to  when  this  condition  will  come  about 
is  an  open  question  on  which  con- 
tractors might  well  devote  some 
thought. 


BILL  SEEKS  PUBLICATION  OP  COSTS 
ON   PUBLIC  -WORK 


A  bill  to  amend  an  existing  law  has 
been  introduced  into  the  Minnesota 
state  legislature  which  if  passed  may 
put  teeth  in  the.  statute  that  provides 
for  the  publication  of  construction 
costs  of  all  public  works  on  their 
completion.  The  present  law  does  not 
provide  a  penalty  for  failure  to  pub- 
lish the  costs.  The  amendment  would 
make  the  official  who  neglected  such 
publication    guilty   of    misdemeanor. 

While  the  proposed  legislation  aims 
to  prevent  the  waste  of  state  funds  by 
officials  who  favor  day  labor  construc- 
tion, there  are  no  provisions  made  for 
an  accurate  check  on  th«  cost  figures 
given  out  by  the  department  of  public 
works.  It  is  well  known  that  cost 
figures  can  be  juggled  by  interested 
parties  to  mean  almost  anything. 
Failure  to  charge  off  sufficient  depreci- 
atlan  or  rental  charges  of  equipment 
can  often  make  a  day  labor  job  ap- 
pear cheaper  than  a  contract  job. 
Similarly,  the  padding  of  resale  value 
of  worn  out  equipment  kept  on  hand 
can  change  the  results.  The  bill  may 
be  a  move  in  the  right  direction  but 
it  does  not  definitely  provide  that  the 
public  will  receive  all  the  facts  about 
the   costs    of  day    labor   construction. 


A  protest  against  the  state  highway 
commission  adopting  a  policy  as  pro- 
posed by  the  Los  Angeles  Chamber  of 
Commerceln  a  letter  recently  with  re- 
gard to  the  more  general  use  of  Cali- 
fornia-made cement  on  Public  high- 
ways, in  preference  to  foreign  cement, 
has  been  made  to  representatives  of 
the  road  body  by  Lewis  Switzer  of  San 
Francisco,  representative  of  Belgian 
and  other  foreign  cement  interests. 

Switzer  conferred  with  both  R.  M. 
Morton  and  W.  F.  Mixon,  chief  engineer 
and  secretary,  respectively,  of  the  high- 
way  commission.  The  point  made  by 
him  is  that  the  adoption  of  any  policy 
aimed  against  the  use  of  foreign  ce- 
ment is  apt  to  bring  about  retaliatory 
measures  in  European  countries  now 
exporting  large  quantities  of  cement 
to  the  United  States,  to  the  detriment 
of  Califc*rnia's  commerce  with  the 
foreign  countries  affected  in  agricul- 
tural products. 

Switzer,  who  is  an  agent  of  the 
American  Finance  and  Commerce  Com- 
pany, predicted  that  the  Sacramento 
Valley  particularly  is  in  danger  of  be- 
ing hard  hit  if  the  highway  commis- 
sion carries  out  the  suggestions  of  the 
Los   Angeles   Chamber  of  Commerce. 

The  chamber  in  its  letter  urged  that 
not  only  cement,  but  all  other  materials 
used  in  the  construction  of  roads  should 
be  of  California  manufacture  as  far  as 
practical  in  the  interest  of  the  general 
industrial    development    of    the    state. 


STEEL  X-RAY  BEING  PBRFECTTED 


It  will  be  possible  in  the  near  future 
by  the  aid  of  the  X-ray,  to  see  through 
steel  eight  inches  thick,  Professor 
Pullin,  director  of  the  Radiological  Re- 
search Department  at  Woolwich  gov- 
ernment arsenal,  predicted  in  a  recent 
address  before  the  Royal  Society  in 
London. 

It  is  an  easy  matter  at  present  by 
the  use  of  the  X-ray  to  penetrate  pieces 
of  steel  three  inches  in  thickness,  Pro- 
fessor Pullin  asserted,  bu.t  what  is 
sought  by  scientists  is  an  apparatus  to 
enable  them  to  examine  into  castings 
10  or  12  inches  through.  This  is  desir- 
ed so  that  flaws  may  be  detected  in 
castings,  and  to  avoid  serious  danger 
to   workmen's  lives. 


NB«'       HIGHAVAY    FINANCING       BILL 
IS    SUBMITTED 


New  principles  governing  the  ad- 
mistratlon  of  highway  financing,  con- 
struction and  planning  are  embodied 
in  a  bill  for  a  constitutional  amend- 
ment introduced  in  the  Senate  by 
Senators  Roy  Fellom,  .San  Francisco, 
and  T.  C.  West,  Alameda. 

If  the  bill  should  be  enacted  and 
ratified  by  the  people,  the  Legislature 
would  be  given  control  of  all  highway 
expenditures.  The  Highway-  Commis- 
sion would  be  required  to  submit  a 
budget  within  the  first  ten  days  of 
each  biennial  session  showing  all  esti- 
mated expenditures  for  the  next  two 
years  and  also  estimated  highway 
revenues. 

The  Legislature  would  have  the 
right  to  amend  these  figures  or  make 
:iny   changes   desired. 
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THE  OBSERVER 

WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


The  Pennsylvania  Department  of 
Labor  and  Industry  in  co-operation 
with  the  United  States  Bureau  of 
Labor  Statistics  has  collected  data  on 
the  union  scale  o£  wages  and  hours  of 
labor  in  twenty-four  cities  of  the  State 
including  Philadelphia  and  Pittsburgh, 
and  finds  that  the  rate  for  building  me- 
chanics on  May  15,  1924,  was  31  per 
cent  higher  than  it  was  on  May  15, 
1919.  Contrary  to  the  general  belief 
that  building  trade  workers  have  se- 
.■ured  higher  percentages  of  increases 
ih.'in  other  trades,  the  report  states 
that  in  the  book  and  job  printing  in- 
dustry the  increase  is  37  per  cent  and 
in  the  newspaper  printing  trades  36 
per  cent.  Individual  trade  increases, 
when  comparing  1919  figures  with  1924 
figures  for  the  building  trades,  range 
from  15  per  cent  for  structural  iron 
workers  to  47  per  cent  for  mosaic  and 
terrazzo  workers.  Other  increases  are: 
tile  layers.  44  per  cent;  composition 
roofers,  42  per  cent;  glaziers,  41  per 
cent;  lathers,  plasterers,  slate  and  tile 
roofers,  each  40  per  cent;  plasterers' 
laborers  and  cement  finishers,  each  39 
per  cent;  bricklayers,  36  per  cent,  and 
elevator  constructors,  35  per  cent. 

The  magnesite  deposits  east  of  Lind- 
say in  Tulare  county,  have  been  sold  to 
M.  Parberry  of  Los  Angeles  by  Samuel 
Kaggs  and  the  S.  F.  Coolidge  estate  for 
a  reputed  price  of  $20,000.  It  is  said 
that  the  new  owner  will  develop  the 
properties  vigorously  and  erect  a  re- 
duction plant.  The  product  is  exten- 
sively used  in  the  manufacture  of  floor- 
ing materials,  stucco,  imitation  marble 
:ind  similar  articles  of  commerce 


The  Shasta  Iron  &  Steel  Co.  has 
placed  the  first  of  six  50-ton  furnaces 
in  commission  at  the  Heroult  electric 
iron  smelter  and  expects  to  have  the 
plant  operating  at  capacity  in  the  near 
future.  Manager  J.  L.  Mayberry  states 
that  high-grade  steel  will  be  made 
direct  from  crude  iron,  and  that  the 
sole  rights  have  been  secured  for  the 
use  of  the  Sodeburg  process  of  making 
electrodes. 


The  twenty-third  annual  report  of 
the  United  States  Steel  Corporation 
shows  total  earnings  for  the  year  1924 
of  $161,183,468.  from  which  the  net 
was  $104,221,975.  After  paying  $60.- 
800,852  in  dividends,  of  which  $25,219,- 
677  were  on  the  7  per  cent  preferred 
and  $35,581,175  on  the  common  stock, 
less  various  other  charges,  the  sur- 
jilus   net   income  was   $24,266,340. 


Building  operations  in  Los  \iigeles 
for  February.  1925,  held  up  closely  to 
the  level  which  has  prevailed  for  the 
last  ten  months.  During  this  period, 
which  includes  the  month  Just  closed, 
the  monthly  totals  have  ranged  from 
a  minimum  of  $8,789,932  to  a  maxi- 
mum of  $13,090,467,  the  average  being 
$11,145,665. 


Yolo  County  supervisors  have  adopt- 
ed resolution  urging  State  Legislature 
to  appropriate  ♦225.000  to  finance  con- 
struction of  causeway  across  Sutter- 
By-Pass,  completing  a  west  side  road 
into  Knights  Landing  and  on  to  the 
bay. 


The  Peninsula  Building  Materials 
Company  Is  preparing  to  start  erection 
of  a  loading,  plant  for  sand  and  gravel 
at  Redwood  City. 


At  the  recent  annual  convention  of 
the  Common  Brick  Manufacturers'  As- 
sociation of  America  a  plan  was  pre- 
sented to  assist  prospective  builders  in 
the  financing  of  brick  homes.  The 
plan  calls  for  the  making  of  arrange- 
ments with  reputable  financial  insti- 
tutions so  that  first  mortgages  cov- 
ering up  to  60  per  cent  of  the  value 
of  brick  residences  may  be  issued.  The 
owner  will  be  required  to  furnish  25 
per  cent  of  the  valuation,  while  the 
remaining  15  per  cent  is  to  be  fur- 
ni.shed  on  second  mortgage  by  the 
financial  house  through  the  agency  of 
the  local  brick  manufacturers'  organi- 
zation. A  committee  of  three  will  be 
appointed  by  the  president  to  work 
out  the  details  of  the  plan. 


Feljruary  production  in  the  iron  and 
steel  industry  w^as  maintained  at  an 
increased  rate  over  January  after  ac- 
count is  taken  of  the  fewer  working 
days,  say  official  government  advices. 
Shipments  and  unfilled  orders  data  ap- 
plied by  principal  locomotive  manu- 
facturers showed  declines  for  Feb- 
ruary from  both  the  previous  month 
and  a  year  ago.  Car  loadings  were  in 
greater  volume  than  in  either  January, 
1925.  or  February,  1924.  Building  con- 
struction contemplated  by  February 
awards  declined  from  both  the  previous 
month  and  February,  1924.  Business 
mortalities  in  February  made  a  decline 
from  the  previous  month  but  were 
larger  than  a   year  ago. 


Alarked  improvement  in  the  industrial 
situation  of  San  Francisco  and  vicinity 
is  reported  by  the  United  States  De- 
partment of  Labor.  Almost  every  plant 
in  the  district  is  running  at  capacity, 
with  an  increasing  demand  for  skilled 
labor,  while  a  building  program  total- 
ing' many  millions  of  dollars  is  under 
way  in  this  city  alone.  Conditions  in 
the  lumber  and  farming  sections  of  the 
state  are  also  declared  to  have  greatly 
improved  during  the  last  month.  Not 
only  is  the  output  larger  but  the  em- 
ployment situation  has  cleared  to  the 
extent  that  hundreds  of  men  are  finding 
work. 


The  steamer  West  Niger  arrived  at 
Portland,  Ore..  March  11,  with  a  cargo 
of  porcelain  from  Nayoga.  The  vessel 
contained  four  carloads  of  the  material 
for  distribution  over  the  United  States^ 
One  carload  will  go  to  Chicago  and 
several  big  consignments  to  Georgia, 
North  Carolina,  South  Carolina  and 
Alabama.  The  shipment  is  said  to  be 
the  largest  received  at  Portland  from 
Xayoga. 


During  the.  las;  four  years  79,643 
residential  buildings,  including  dwell- 
ings, flats,  apartments  and  hotels,  esti- 
mated to  cost  $322,338,331,  were  erected 
in  Los  Angeles,  according  to  the  an- 
nual report  of  the  city  building  de- 
partment. Nineteen  twenty-three  was 
the  big  year  for  this  class  of  construc- 
tion with  a  total  of  25,861  buildings 
with    an    estimated   cost   of   $115,565,844. 


The  Schlage  Lock  Company  will 
shortly  start  construction  of  a  one- 
story  "  brick  and  steel  plant  at  Bay 
Shore  and  San  Bruno  avenues,  San 
Francisco.  The  plant  will  cover  an 
area  of  100  by  210  feet,  costing  ap- 
proximately  $50,000, 


ALONG  THE  LINE 


Albert  K.  Warren,  who  has  been  in 
charge  of  design  and  construction  work 
in  the  Los  Angeles  county  surveyor's 
oflSce  since  1914,  has  been  appointed 
chief  engineer  of  the  Los  Angeles 
county  sanitation  districts  formed  to 
construct  a  metropolitan  sewage  dis- 
posal system,  at  a  salary  of  $12,000  per 
year.  Mr.  Warren  has  been  in  charge 
of  the  preliminary  sanitation  work 
which  was  started  in  1918.  He  will 
have  full  charge  of  the  construction  of 
the  metropolitan  sewer  system  which 
will  embrace  150  miles  of  sewer.  Bonds 
to  the  amount  of  $9,120,000  have  al- 
ready been  voted.  Long  Beach  district 
will  vote  May  5  on  a  $3,000,000  bond 
issue. 


Application  has  been  filed  with  the 
Alameda  county  supervisors  by  Allan 
C.  Rush,  Los  Angeles  attorney,  for  a 
permit  to  construct  a  bridge  across  San 
Francisco  Bay.  The  bridge  would  be 
of  steel  construction,  running  from 
Mission  street,  San  Francisco,  via  Goat 
Island  to  Oakland.  It  would  be 
financed  by  private  capital  and  would 
cost     approximately     $38,000,000. 


J.  Webster  Hoover  of  Everett,  Wash., 
will  become  state  highway  engineer  of 
Washington,  April  1,  supplanting  Jas. 
Allen,  who  was  appointed  by  Governor 
Lister  in  1916.  it  is  reported  from 
Olympia.  Mr.  Roover  is  a  graduate  of 
the  University  of  Washington  and  was 
city  engineer  of  Everett  about  seven 
years. 


Southern  Pacific  Co.  has  applied  to 
Interstate  Commerce  Commission  to 
extend  its  Sutter  Basin  branch  from 
Hinsdale  into  various  reclamation  dis- 
tricts in  Central  California.  Exten- 
sions will  be  approximately  ten  miles 
in    length    and   will   cost   $500,000. 


Bay  Point  Mill  &  Lumber  Company 
of  San  Carlos  has  commenced  opera- 
tions. The  company  specializes  in  gen- 
eral millwork  and  lumber  sales.  O.  D. 
Fairfield  is  president  and  general 
manager. 


Saul  Magner.  retired  paint  and  oil 
manufacturer,  formerly  president  of 
Manger  Bros..  Inc..  died  in  Oakland. 
March  17,  after  an  illness  of  several 
months. 


L.  Ferreiros  and  L.  Dtpaoli  have 
formed  a  partnership  and  will  operate 
under  the  trade  name  of  New  Era 
Building  Company  with  ofllces  in  San 
Francisco. 


Reno,  Nevada,  reports  a  shortage  of 
carpenters  and  skilled  workmen  are 
being  sought  from  outside  points. 
Residence  and  commercial  building  is 
reported  most  active. 


Mar.shall  K.  White,  former  city  en- 
gineer of  San  Mateo,  has  opened  of- 
fices in  the  Loewe-Zwierlein  Bldg..  325 
B   St.,   San   Mateo. 


Ralph  McLeran  &  Co.,  capitalized  at 
$500,000.  has  been  incorporated  in  San 
FranciscO;  Directors  are:  R.  McLeran. 
R.   A.   Howkins   and   M.    G.   Harper. 
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One  of  the  most  hopeful  develop- 
ments in  the  building  trades  is  the 
increased  stressing  of  labor  efficiency, 
both  by  the  worlimen  themselves  and 
employers,  says  W.  J.  Moore,  president 
of  the  American  Bond  and  Mortgage 
Company.  As  proof,  he  points  to  sev- 
eral movements  aiming  to  train  and 
educate  apprentices  in  their  respec- 
tive lines  and  to  eliminate  accidents. 
Further,  he  points  to  the  fact  that  1924, 
though  a  record  year  in  building  ac- 
tivity, witnessed  surprisingly  few  dis- 
putes or  strikes. 

There  is  too  much  talk  of  the  high 
wages  paid  to  labor  in  the  building 
trades,  according  to  Moore,  and  too  lit- 
tle thought  given  to  the  fact  that 
wages  must  be  considered  in  relation 
to  the  work  given  in  return.  Efficient, 
uninterrupted  labor  paid  for  at  a  high 
rate  is  in  the  end  more  economical  and 
satisfactory  than  having  operations 
retarded  or  held  up  altogether  by  dis- 
contented workmen. 


SECRETARIES,  ATTENTION! 


Practically  all  organizations  of 
the  construction  industry  in  Cali- 
fornia issue  a  monthly  magazine  or 
bulletin  covering  organization  ac- 
tivities. 

As  a  rule,  such  publications  con- 
tain many  news  items  that  would 
prove  of  considerable  interest  to 
those  in  other  sections  throughout 
the  country — and  probably  in  your 
immediate  vicinity — but  due  to  lack 
of  circulation,  valuable  items  are 
not  uncovered. 

Building  and  Engineering  News, 
with  a  desire  to  boost  your  organi- 
zation through  publication  of  your 
activities  and  yet  advance  the 
worth  of  its  "Organization  News" 
section,  requests  that  you  send 
such  magazines  or  bulletins,  when 
issued,  that  they  might  be  reviewed 
and  interesting  news  matter  re- 
published   in    this    department. 

This  appeal  is  directed  to  secre- 
taries who  have  overlooked  us  in 
the  past.  To  tliose  who  have  placed 
our  name  on  the  mail  list,  we  ex- 
tend  our    thanks. — EDITOR. 


NO     SKY-SCRAPERS     FOR    ENGLAND. 
ARCHITECT'S    VIETW 


In  the  opinion  of  Topham  Forrest, 
architect  to  the  London  County  Coun- 
cil, who  recently  returned  to  London 
from  a  visit  to  the  United  States,  Eng- 
land will  never  adopt  the  skyscraper 
because  it  is  being  realized  in  America 
that  New  York  is  too  high  and  that 
the  tall  buildings  convert  the  streets 
into  veritable  canyons. 

Mr.  Forest  says  that  in  plumbing 
and  sanitation  arrangements  he  found 
the  United  States  far  ahead  of. Great 
Britain,  and  that  the  educational  build- 
ings are  far  better  equipped  and  fin- 
ished   than    those   in    England. 

In  regard  to  hotels  Mr.  Forrest  says 
that  the  best  hotel  in  the  compara- 
tively small  city  of  Buffalo  would,  if 
dumped  down  in  Piccadilly,  put  the 
best  London  hotels  to  shame.  American 
hotels  excel  in  the  matter  of  service 
and  in  design,  and  the  leading  hotel 
architects  of  Great  Britain  are  visiting 
the  United  States  to  study  methods  of 
hotel  construction. 


L.  A.  BUILDERS  OPPOSE3  BILLS 


Believing  that  the  passage  of  Senate 
bills  Nos.  164,  647  and  473  would  work 
liarm  to  the  construction  industry  and 
cause  loss  of  money  to  taxpayers,  Los 
Angeles  Builders  Exchange  has  adopted 
resolutions  opposing  them  and  asking 
the  co-operation  of  the  construction 
industry  in  preventing  their  passage. 

Bill  No.  164  would  exempt  from  at- 
tachment automobiles  and  equipment 
belonging   to   contractors. 

Bill  No.  472  would  prevent  the  em- 
ployment of  any  alien  on  public  work 
except  when  other  labor  could  not  be 
obtained,  and  would  place  tlie  burden 
of  proof  in  case  of  controversy  on  the 
contractor. 

Bill  No.  874  would  permit  the  erec- 
tion  of  school   buildings   by  day  labor. 


MECHANICAL    ENGINEERS    TO    MEET 
AT  PORTLAND  IN  JUNE 


OAKLAND      ARCHITECT      SUES    FOR 
BUILDING     PEE 


ELECTRIC  MEN    ORGANIZE 


Tentative  plans  for  the  formation  of 
the  Sonoma  County  Development 
League,  comprising  electrical  equip- 
ment dealers  from  every  section  of 
■Sonoma  county,  have  been  arranged 
and  at  a  dinner  meeting  to  be  held  at 
the  Occidental  hotel  in  Santa  Rosa, 
Saturday,  April  2,  officers  will  be  elect- 
ed. Leroy  Crandall  of  the  California 
Electrical  Bureau,  and  Alfred  Walker 
of  the  Pacific  Gas  &  Electric  Company, 
have  been  working  on  the  organization 
whose  purpose  is  to  secure  higher 
standard  of  service  through  education 
of  the  public  by  a  national  educafTonal 
campaign  which  is  to  be  begun  in  the 
near  future. 


(  LEVELAND  PLASTERERS  SIGN  T^VO 
YEAR     AGREEMENT 


A  two-year  agreement  between  the 
Plastering  Contractors'  Association  of 
Cleveland  and  the  plasterers  local  union 
was  recently  signed,  effective  March  1, 

1925,  and  continuing  until  March  1, 
1927.     From   March   1,   1925   to  March   1, 

1926,  the  scale  calls  for  $12.50  for  an 
eight-hour  day  and  five-and-a-half-day 
week.  During  the  second  year  of  the 
agreement  the  rate  will  be  $13  a  day. 
The  plasterers  had  aslced  for  $14  and  a 
five-day  week. 


Portland  will  be  the  scene  of  a 
regional  meeting  of  the  American  So- 
ciety of  Mechanical  Engineers  from 
June  22  to  25,  1925.  This  meeting  has 
the  backing  and  co-operation  of  all  A. 
S.  M.  E.  Sections  on  the  Pacific  Coast 
and  it  is  expected  that  not  less  than 
five    hundred    engineers    will    attend. 

The  meeting  will  occupy  four  full 
days.  Tliere  will  be  two  technical  ses- 
sions in  that  time  at  which  papers  will 
be  presented  on  The  Utilization  of 
Wood  Waste.  The  New  3-Inch  Suction 
Diesel  Dredge.  The  Mechanical  Engi- 
neering Features  of  the  Long  Bell 
Lumber  Company's  New  Saw  Mill  at 
Longview,  Electric  Logging,  Steam 
Logging,  Cable  Systems  In  Recent  Log- 
ging Developments,  and  the  New  Hy- 
droelectric Plant  of  the  Portland  Elec- 
tric Power  Company. 


BRICK    LAYING    CONTEST 


In  a  briclilaying  contest  staged  by 
the  Minneapolis  bricklaying  school  in 
which  apprentices  and  young  graduate 
students  competed,  Elmer  Schmitz,  of 
La  Crosse,  Wisconsin,  captured  the  ap- 
prenticeship championship  from  the 
field  of  47  competitors.  Schmitz  laid  180 
brick  in  an  hour  and  30  minutes.  Brick 
were  laid  in  9  courses  on  a  13-inch 
wall  6  feet  long.  Similar  contests  are 
to  be  arranged  as  a  monthly  feature  of 
the  school. 


■WHY    IT    IS    CALLED    "HIGH-WAY'' 


Did  you  ever  stop  to  think  why  they 
called  it  "highway"?  The  old  Roman 
roads  in  England  and  on  the  continent 
were  elevated  above  the  surface  of  the 
ground  as  much  as  four  feet  to  insure 
good  drainage.  The  Appian  Way  in 
Rome  was  the  first  of  these  great 
Roman  roads,  and  was  the  beginning  of 
a  system  of  48,500  miles  of  road,  built 
under  state  supervision  and  penetrat- 
ing to  all  parts  of  the  great  Roman 
empire.  The  Appian  Way  was  begun 
311  B.  C.  It  was  built  of  blocke  of 
lava,    resting   on   lava   foundation. 


Suit  for  $48,000  has  been  started  in 
the  superior  court  at  Oakland  by  Wm. 
.T.  Wilkinson,  who  charges  that  this 
amount  is  due  him  from  the  Oakland 
Labor  Temple  Association  in  payment 
for  plans  and  specifications  of  a  pro- 
posed labor  temple  at  Eleventh  and 
Franklin  streets.  Edwa,rd  T.  Barker. 
the  Bank  of  Italy,  the  Oakland  Title 
Insurance  &  Guaranty  Company,  sev- 
eral banlv  officials,  and  "John  Does"  are 
co-defendants  named  as  having  an  in- 
terest in   the   project. 

Wilkinson  sets  forth  that  he  was 
to  get  ten  per  cent  of  the  cost  of  the 
new  building,  or  three-fifths  of  the  fee 
if  the  idea  was  abandoned.  After  pre- 
paring plans  for  a  structure  to  cost 
$450,000,  he  states,  this  plan  was 
dropped  after  which  he  prepared  plans 
for  a  $350,000  building  which  was  also 
abandoned. 


"BLEEDING    PILL.ARS"    OF    CHICAGO 
STATION   EXPLAINED 


Scientists  have  explained  the  phe- 
nomena of  the  "bleeding  pillars"  at 
Chicago's  new  Union   Station. 

The  pillar  is  of  Travertine  marble, 
imported  from  Italy.  Observers  de- 
clared blood  was  oozing  from  a  little 
hole  near  the  top.  Here  is  the  ex- 
planation given  by  J.  D.  Esposito,  en- 
gineer and  scientist: 

"The  stuff  has  been  analyzed  and 
found  to  be  rotten  vegetable  matter 
with  iron  oxide.  It  was  probably 
caHght  in  a  cavity  about  7,000,000  years 
ago,  when  the  marble  was  forming." 


EXCHANGE  MOVES 


Headquarters  of  the  Fresno  Builders' 
Exchange  have  been  moved  from  2123 
Kern  street  to  921  L  street,  Fresno. 
The  exchange  was  compelled  to  seek 
Larger  quarters  to  accommodate  a  con- 
stantly increasing  membership,  ac- 
cording to  E.  W.  Chrouch,  Secretary- 
manaerer  of  the  organization. 
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TRADE  NOTES 


Cleveland    Building   Trade 

Schools    to    Hold    Commencement 


Construction  of  a  new  plant  at 
IHytho.  Calif.,  and  new  additions  to  the 
present  mill  of  the  United  States  Gyp- 
sum Company  supplying  California 
builders,  are  announced  by  C.  A.  Eng- 
lish, raciflc  Coaist  manag-er  of  the 
company.  Both  operations  are  to  be 
started  in  the  near  future  to  be  com- 
pleted this  summer. 

"Opening  up  of  the  Blythe  gypsum 
deposit,  which  we  have  held  unde- 
veloped for  several  years,  means  that 
the  United  States  Gypsum  Company 
appreciates  the  rapid  industrial  and 
real  estate  development  of  California 
and  wishes  to  take  advantage  of  the 
big  demand  for  fireproof,  insulating 
building  materials  which  that  growth 
lifters,"  says  English. 

As  a  result  of  these  two  construc- 
tions, a  new  form  of  gypsum  known 
as  structolite  concrete,  with  w*hich 
fireproof  insulated  homes  can  be 
built  entirely  of  gypsum,  will  be  in- 
troduced in  California,  English  an- 
nounced. They  also  will  mean  that 
Sheetrocli  fireproof  gypsum  wallboard. 
which  heretofore  has  been  supplied  to 
California  builders  from  plants  in 
Texas  and  Oklahoma,  now  will  be  man- 
ufactured in  this  state  with  a  conse- 
ciuent  economy  to  users  because  of 
lower  freights,   he  stated. 


Plans  are  again  being  formulated 
Iriward  reopening  the  Stockton  Glass 
Works  at  Stockton,  which  has  been  idle 
for  the  past  four  years.  The  Western 
Window  Glass  Company  is  now  negoti- 
ating for  the  plans  and  expects  to  be- 
gin operating  within  a  short  time. 
Articles  of  incorporation  by  the  new 
company  have'  been  filed,  the  board  of 
directors  being  composed  entirely  of 
Stockton  men  as  follows:  Morris  David- 
son, president  of  the  Davidson  Scrap 
Iron  Company;  Everett  H.  Wolf,  man- 
ager of  the  Stockton  Paint  Company; 
G.  Lewis  Fox,  industrial  engineer  of 
the  Stockton  Chamber  of  Commerce; 
Steven  Pierce  and  George  Dare,  for- 
merly sales  manager  for  the  Murphy- 
Cantrell  Company  and  former  vice 
president  of  the  Allied  Motors  Corpora- 
tion. Morgan  A.  Sanborn,  assistant  dis- 
trict attorney  is  secretary-  treasurer. 
The  plant  is  owned  by  Morris  Davidson, 
one  of  the  directors  and  Dare  has  been 
familiar  with  the  status  of  the  plant 
for  five  years.  He  believes  the  failure 
of  the  old  company  -n  as  due  to  ineffi- 
cient   management. 


Yosemite  Portland  Cement  Company, 
incorporated  under  the  laws  of  Dela- 
ware, have  been  filed  in  Fresno.  The 
company  will  issue  151,500  shares  of 
stock  of  which  150.000  will  be  Class  A 
common  with  a  par  value  of  $10  a 
share  and  1500  will  be  Class  B  com- 
mon with  no  par  value.  The  directors 
named  in  the  articles  are  Samuel  C. 
Wood,  Harry  C.  Hand  and  Raymond  J. 
Gorman,   all  of  New   York. 


J.  J.  Kolburn,  general  contractor 
and  builder,  announces  dissolution  of 
the  firm  of  R.  Paratore  and  J.  J.  Kol- 
burn, general  contractors.  Kolburn 
will  continue  in  the  contracting  busi- 
ness, operating  independently,  with 
temporary  office  quarters  at  1551  Fil- 
bert street,  .San  Francisco.  The  disso- 
lution  was   effective   February   18. 


Construction  has  been  started  on  a 
?25.000  rock  bunker  plant  in  South 
.Vmerican  street.  Stockton,  for  the  Yol- 
lanrt   Ice  &  Fuel   Company  of  that  city. 


For  thf  first  lime  in  the  history  of 
the  construction  industry,  a  group  of 
building  trade  apprentices  will  be 
given  diplomas  showing  completion  of 
certain  prescribed  work  in  the  Cleve- 
land Building  Trade  Schools  on  Friday, 
April   10.   1925. 

Classes  in  plumbing,  biicklaylng  and 
carpentry  have  been  in  operation  In 
Cleveland  for  a  number  of  years,  and 
the  150  apprentices  who  will  receive 
their  diplomas  at  the  first  annual  com- 
mencement represent  these  three 
groups.  During  the  early  part  of  Jan- 
uary, apprenticeship  courses  in  paint- 
ing and  electrical  work  were  started. 
.\t  the  present  time  there  are  approxi- 
mately 1000  apprentices  in  the  five 
trades  attending  the  part-time  schools. 
This  form  of  instruction  has  proved 
so  attractive  that  there  are  hundreds 
of  boys  on  the  waiting  list  who  will 
be  admitted  to  the  schools  just  as  soon 
as  places  are  available. 

The  apprentice  classes  operate  under 
the  Smith-Hughes  Law.  which  is  a 
Federal  Act  that  provides  for  federal 
aid  in  the  support  of  part-time  trade 
schools.  The  balance  of  the  money  re- 
<iuired  to  carry  on  the  schools  is  fur- 
nished by  the  local  Board  of  Education. 
The  building  materials  used  in  the 
schools  are  supplied  by  the  local  ma- 
terial manufacturers  and  dealers.  The 
Cleveland  Builders  Supply  &  Brick 
Company  supplies  the  brick  and  other 
materials  used  by  the  brick-laying 
class.  The  lumber  used  by  the  ap- 
prentices in  carpentry  is  furnished  by 
the  Cleveland  Board  of  Lumber  Deal- 
ers; the  material  used  in  the  painters 
class  is  supplied  by  the  Cleveland  Paint 
Oil  and  Varnish  Club.  The  various 
plumbing  supply  houses  donate  the 
material  for  the  plumbing  school,  while 
the  electrical  supply  jobbers  furnish 
the  supplies  for  the  electrical  ap- 
prentices. 

Each  apprenticeship  class  is  under 
the  direct  supervision  of  a  joint  com- 
mittee made  up  of  contractors,  union 
representatives  and  the  local  Board  of 
Education.  Every  candidate  for  ad- 
mission to  a  class  is  required  to  pass 
an  examination  in  order  to  satisfy  the 
committee  of  the  trade  he  wishes  to 
lea^'n  of  his  fitness,  both  physical  and 
mental.  After  he  has  qualified  he  is 
indentured  to  a  contractor  in  his 
chosen  trade  and  is  admitted  to  the 
part-time  trade  school.  The  apprentice 
then  begins  a  four  year  training  pro- 
gram in  which  the  theoretical  part  of 
his  trade  is  correlated  with  the  prac- 
tical in  such  a  way  that  when  he  com- 
pletes his  course  he  is  a  much  better 
mechanic  than  he  would  have  been  had 
he  learned  his  trade  under  the  old  ap- 
prenticeship system. 

Each  apprentice  is  required  to  spend 
four  hours  per  week  in  school  during 
his  entire  apprenticeship  period,  for 
which  he  is  paid  by  his  employer.  In 
the  event  an  employer  finds  it  impos- 
sible to.  keep  an  apprentice  steadily 
employed,  the  boy  is  transferred  tem- 
Iiorarily  to  another  employer.  In  that 
way  each  apprentice  is  kept  busy  the 
year  round.  Too  many  apprentice 
schools  fail  because  no  provision  is 
made  to  take  care  of  boys  during  slack 
times,  with  the  result  that  the  ap- 
prentice lose  interest  in  the  ti-ade  and 
seek  employment  in  other  industries 
where  tliey  are  assured  of  a  steadier 
income.  The  method  under  which  the 
Cleveland  apprentices  are  given  steady 
employment  is  one  of  the  stron.g  feat- 
ures of  the  system  and  accounts  in  a 


large  measure  for  the  success  that  has 
attended  the  Cleveland  Plan  since  its 
inception. 

Elaborate  preparations  to  make  the 
commencement  an  impressive  one  are 
under  way.  Geo.  F.  Hedrick,  President 
of  the  Building  Trades  Department  of 
the  American  Federation  of  Labor,  is 
expected  to  deliver  the  principal  ad- 
dress of  the  evening.  The  Federal 
Board  for  Vocational  Education,  which 
has  co-operated  so  effectively  with  the 
Cleveland  Board  of  Education  in  the 
Promulgation  of  part-time  apprentice 
schools,  will  be  represented  on  the  pro- 
gram by  J.  C.  Wright,  Director,  Wash- 
ington, D.  C.  The  contractor's  repre- 
sentative will  be  Walter  Klie,  I'resi- 
dent  of  the  Associated  Plumbing  Con- 
tractors of  Cleveland,  who  will  also 
address  the  graduates.  The  Board  of 
Education  will  be  represented  by  R.  G. 
Jones,  Superintendent  of  Schools. 
Mayor  Clayton  C.  Townes  of  Cleveland 
will  preside  at  the  commencement  ex- 
ercises, and  the  diplomas  will  be  pre- 
sented by  E.  M.  Williams.  President  of 
the  Cleveland  Board   of  Education. 

Officials  of  the  Associated  General 
Contractors  of  America,  National  As- 
sociation of  Building  Trades  Employ- 
ers. American  Construction  Council 
Mason  Contractors  Association  of 
United  States  and  Canada,  and  other 
organizations  in  the  construction  in- 
dustry have  been  invited  to  attend  the 
commencemen'c   exercises. 

On  account  of  the  success  which  has 
followed  the  co-operative  part-time 
plan  for  training  apprentices,  as  put 
into  operation  in  Cleveland,  many 
other  cities  have  since  either  started 
to  train  boys  along  the  same  line,  or 
revised  old  systems  to  make  them  con- 
form more  closely  to  the  Cleveland 
Plan. 

Among  the  labor  leaders  who  prob- 
ably will  attend  are;  Wm.  R.  Green. 
President  of  the  American  Federation 
of  Labor,  Washington.  D.  C. ;  Wm.  L. 
Hutcheson,  President  of  the  United 
Brotherhood  of  Carpenters  and  Joiners 
of  America,  Indianapolis.  Ind. ;  Wm.  J. 
Bowen.  President  of  the  Bricklayers. 
Masons  &  Plasterers'  International 
Union.  Indianapolis.  Ind.;  John  Coefield. 
President,  United  Association  of 
Plumbers  and  Steam  Fitters,  Chicago, 
111.;  John  J.  Hynes,  President  of  the 
Sheet  Metal  Workers  International  As- 
sociation. Washington,  D.  C. ;  P.  J.  Mor- 
rin,  Pres.  International  Association  of 
Bridge.  Structural  and  Ornamental 
Iron  Workers.  St.  Louis,  Mo.:  Arthur 
M.  Huddell,  President.  International 
Union  of  Steam  and  Operating  Engi- 
neers. Chicago,  111.;  J.  P.  Noonan. 
Prsident.  International  Brotherhood  of 
Electrical  Workers.  Washington,  D.  C. ; 
E.  J.  McGivern.  President.  Operative 
Plasterers  and  Cement  Finishers  Inter- 
national Union,  Washington,  D.  C,  and 
W.  J.  McSorley.  President,  International 
Union  of  Wood,  Wire  and  Metal  Lath- 
ers, Cleveland.  Ohio. 

Representatives  of  the  Cleveland  con- 
tractor associations  and  the  local  labor 
tmions  will  attend  the  commencement 
exercises,  as  will  delegates  from  the 
various  civic  and  business  organizations 
in   the  city. 

The  committee  in  charge  of  the  ar- 
rangements is  made  up  of  W.  P.  Car- 
roll, Executive  Manager.  Building 
Trades  Employers'  Association,  H.  L. 
Briggs.  Director  of  Vocational  Educa- 
tion. Board  of  Education,  and  H.  L. 
Schwarzer.  Secretary,  Carpenters'  Dis- 
trict Council. 
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Local   Contractors    are   Awarded 

Decision  in  Artificial  Travertin  Case 


Better  Homes  in  America,  Incorporat- 
ed, Washington,  D.  C,  has  published  a 
revised  edition  of  the  handbooli  for 
home  owners  prepared  by  Dr.  John  M. 
Gries,  head  of  the  division  of  building 
and  housing  of  the  United  States  De- 
partment of  Commerce,  and  James  S. 
Taylor,  his  assistant.  How  to  finance 
the  building  of  a  home,  and  the  pitfalls 
for  the  ine.\perienced  investor  to  guard 
against,  are  topics  included  in  the  new 
edition.  Budgeting  the  income  is  sug- 
gested by  the  authors  of  the  booklet  as 
a  practical  means  of  saving  funds  to 
carry  out  the  plan  for  the  man  whose 
income  is  limited,  and  tables  have  been 
prepared  to  show  how  a  person  with 
only  $1200  a  year  can  plan  and  build  a 
home. 


"Historic  Homes  of  America"  is  the 
title  of  a  brochure  recently  issued  by 
the  Red  Cedar  Shingle  Bureau,  4455 
Stuart  Bldg.,  Seattle,  Washington. 
Copies  of  the  brochure  are  being  dis- 
tributed to  architects  throughout  the 
United  States  and  Canada.  It  includes 
a  series  of  illustrations  made  from 
actual  photographs  of  historic  homes 
having  shingle  roofs.  The  brochure 
may  be  obtained  from  the  Red  Cedar 
Shingle  bureau  or  the  Condun-Milne- 
Gibson,  Incorporated.  644-40  Central 
Bldg.,  Seattle,  Washington. 


Practical  Steam.  Hot  Water  Heating, 
and  Ventilation,  by  Alfred  G.  King,  has 
been  revised  and  enlarged.  Th«  third 
edition  gives  rules  and  data  for  esti- 
mating radiation  and  cost,  and  de- 
scribes systems  of  steam,  hot  water, 
vacuum,  vapor,  and  vacuum  vapor 
heating,  including  chapters  on  modern 
methods  of  ventilation  and  the  fan  or 
blower  system  of  heating  and  ventila- 
tion. The  book  is  published  by  the 
Norman  W.  Henley  Publishing  Com- 
pany, Putnam  Bldg.,  2  West  Forty- 
fifth  street.  New  York  City. 


Associated  Metal  Lath  Manufacturers, 
Incorporated  123  West  Madison  St., 
Chicago,  has  publishe<3  bulletin  Number 
4  on  Design  Data  for  Metal  Lath  Con- 
struction. Information  relative  fo  this 
type  of  construction  or  any  other  appli- 
cation of  expended  metal  lath  in  con- 
struction work  will  be  supplied  on  re- 
quest by  the  engineering  department 
I'f  the  Associated  Metal  Lath  Mantitac- 
turers. 


.\IlCHAKOLOGI.STS      l'>K.\RTH     MOD- 
ERN    PLUMBING 


Unearthing  of  several  structures 
equipped  with  open  plumbing  has  led 
Italian  archaeologists  who  are  exca- 
vating Leptis  Magna,  ancient  imperial 
city  of  Northern  Africa,  to  believe  the 
decayed  city  was  up-to-date  in  many 
respects  as  modern  New  York  and 
London.  Despite  the  fact  their  work 
has  been  impeded  by  clashes  between 
natives  and  Italian  rebels  employed  as 
laborers,  the  archaeologists  report 
amazing  progress  and  say  Leptis  Mag- 
na is  emerging  from  the  desert  sands 
that  have  covered  it  for  centuries, 
virtually    intact. 

Among  the  latest  findings  are  20 
perfectly  preserved  statues  and  several 
Cipolin  marble  columns  nearly  40  feet 
high.  One  enormous  structure  that 
has  been  unearthed  covers  about  50,000 
square    feet    of    space. 

Discovery  of  a  huge  statue  of  Em- 
porer  Septimus  Severus,  who  completed 
Leptis  Magna  after  18  years'  work,  is 
momentarily  expected. 


(Special  Correspondence) 


Although  the  Pennsylvania  Railroad 
station  was  completed  in  1913,  the 
court  has  just  ruled  that  work  on  that 
structure   was  not  experimental. 

This  decision  is  rendered  by  the 
United  States  Circuit  Court  of  Appeals 
for  the  Ninth  District.  It  is  of  special 
interest  to  all  architects  and  contrac- 
tors, because  the  construction  material 
involved  is  artificial  travertin  stone, 
now  so  widely  used  in  large  buildings 
all   over   the   country. 

The  patent  on  the  process  for  mak- 
ing this  material  is  held  invalid  by  the 
decision,  and  anyone  is  now  at  liberty 
to  use  it.  Tile  opinion  is  especially 
interesting  to  lawyers,  because  in  this 
case,  which  was  argued  by  T.  Hart 
Anderson,  of  the  firm  of  Munn,  Ander- 
son &  Munn.  the  court  reversed  itself, 
the  same  Appeal  Court  having  pre- 
viously held  in  two  cases  involving  the 
same  plaintiff  that  the  same  patent 
was  valid. 

The  entire  case  hinged  on  the  ques- 
tion of  whether  or  not  the  use  of  this 
material  in  the  Pennsylvania  station 
was  an  experiment  or  not.  If  its  in- 
stallation was  not  an  experiment,  but 
a  regular  business  transaction,  then 
the  patent  would  be  invalid  because 
application  for  it  was  not  made  until 
more  than  two  years  after  the  work 
was    finished. 

The  evidence  showed  that  McKim, 
Meade  &  White  were  the  architects 
who  designed  and  supervised  the  con- 
struction of  the  Pennsylvania  station 
and  that  the  George  A.  Fuller  Con- 
struction Company  was  the  general 
contractor  for  the  building.  The  com- 
pany of  Paul  E.  Denivelle,  the  alleged 
inventor  of  the  artificial  travertin 
process,  was  retained  as  sub-contrac- 
tor to  install  the  imitation  travertin, 
which  is  the  material  covering  portions 


of  the  interior  of  the  station.  The  en- 
tire work  was  to  be  completed  to  the 
satisfaction  of  the   architect. 

The  Denivelle  contract  was  executed 
March  5,  1909,  and  on  November  29, 
1910,  the  Denivelle  Company  executed 
an  acknowledgment  that  it  had  re- 
ceived from  the  contractor  the  sum  of 
$125,741.03  in  full  payment  of  all 
moneys  due  or  to  become  due  in  con- 
nection  with  the   contract. 

The  wall  surfacing  of  the  buildings 
of  the  Panama-Pacific  International 
Exposition  in  San  Francisco  was  also 
of  imitation  travertin  stone,  installed 
under  the  personal  supervision  of  Deni- 
velle, the  patentee.  The  material  has 
proved  so  attractive  and  durable  that 
it  has  been  used  in  buildings  In  all 
parts  of  the  United  States.  The  pres- 
ent suit  was  brought  by  Denivelle,  the 
patentee,  against  McGruer  &  Simpson, 
contractors,  for  their  use  of  the  imita- 
tion travertin  stone  in  the  construc- 
tion of  the  palatial  Biltmore  Hotel  In 
Los  Angeles. 

On  October  20,  1915,  Denivelle  ap- 
plied for  his  patent,  and  the  patent 
was  issued  to  him  on  January  16,  1917. 
This  patent  is  knocked  out  by  the 
court's  decision.  Judge  Morrow  saying 
on  behalf  o  f  his  colleagues.  Judges 
Hunt   and   Gilbert: 

"We  conclude  that  the  patent  is  In- 
valid for  the  reason  that  more  than 
two  years  prior  to  plaintiff's  applica- 
tion for  the  patent  he  had  placed  the 
process  and  product  of  the  invention  on 
sale  and  had  sold  both  the  process  and 
theplroduct  to  the  Pennsylvania  Tun- 
nel and  Terminal  Railroad  Company 
for   a  profit." 

Paul  E.  Denivelle,  the  plaintiff,  was 
represented  by  Townsend  &  Lottus  of 
San  Francisco,  and  McGruer  &  Simp- 
son, the  defendants,  by  Munn,  Ander- 
son &  Munn    of  New  York. 


General    Lumber   Standardization 

Conference    Will    be    Held    in    May 


May  1  has  been  set  as  the  opening 
dale  of  the  general  lumber  standardiza- 
tion conference  with  Secretary  Hoover 
;n  Washington,  John  W.  Blodgett, 
Chairman  of  the  Central  Committee  on 
Lumber  Standards,  announced  at  the 
close  of  a  two  day  meeting  of  the  Cen- 
tral Committee  in  Washington.  It  is 
believed  that  this  meeting,  which  will 
be  the  third  general  conference  held 
during  the  past  three  years,  will  see 
the  program  of  the  standardization  of 
the  softwood  lumber  industry  brought 
to  a  successful  conclusion,  the  result 
of  which  will  be  an  estimated  saving 
to  the  American  people  of  many  mil- 
lions annually. 

Secretary  Hoover's  initial  move  to 
bring  about  standardization  in  the  lum- 
ber industry  was  made  in  May,  1922. 
Under  the  auspices  of  the  National 
Lumber  Manufacturers'  Association,  and 
at  its  invitation,  the  Secretary  called 
the  first  meeting  of  representatives  of 
the  industry  together  to  explain  his 
plan  of  industrial  standardization.  Mr. 
Hoover  believed  that  if  the  lumber  in- 
dustry, the  largest  single  manufactur- 
ing industry  in  the  United  States,  with 
$12,000,000,000   capital,    employing   800,- 


000  persons  and  indirectly  about  1,000,- 
00,  and  with  an  annual  product  of  more 
than  $3,00,000,000,  could  adopt  national 
standards,  other  industries  would  fol- 
low  lumber's   example. 

Chairman  Blodgett,  in  behalf  of  tne 
Central  Committee  on  Lumber  Stand- 
ards, has  submitted,  from  time  to  time, 
specific  recommendations  covering 
standard  lumber  classifications,  yard 
lumber  sizes,  methods  of  lumber  meas- 
urements, and  provisions  for  protect- 
ing the  consumer.  After  three  years' 
intensive  work,  the  industry  has  prac- 
tically completed  this  tremendous  pro- 
gram, which  is  recognized  today  as 
one  of  the  most  outstanding  and  pro- 
gressive accomplishments  in  the  Amer- 
ican industrial  world. 

Present  indications  are  that  a  large 
number  will  attend  the  coming  May 
conference,  which  will  include  repre- 
sentatives of  lumber  manufacturers, 
wholesalers,  retailers,  architects,  con- 
tractors, construction  engineers,  rail- 
roads and  wood-using  industries,  as 
well  as  the  various  government  de- 
partments which  have  co-operated  in 
the   movement. 
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ATLAS  AND  SANTA  CllUZ  POHTLAND 
CEMEXT    STOCK    SPLITS 


The  following  letter  has  been  mailed 
to  the  stockholders  of  the  Santa  Cruz 
Portland   Cement  Company: 

"On  February  24,  1925,  the  board  of 
directors  of  the  Santa  Cruz  Portland 
Cement  Company  authorized  a  change 
in  the  shares  of  the  capital  stock  of 
the  corporation  from  50,000  shares  of 
the  par  value  of  JlOO  each  to  100,000 
sliares  of  the  par  value  of  $50  each. 
The  necessary  assent  of  two-tliirds  of 
the  stockholders  h|as  been  procured 
and  the  appropriate  corporate  proceeed- 
ings  have  now  been  completed  so  as  to 
accomplish  this  change.  Therefore, 
each  share  of  stock  of.  the  par  value 
of  $100  which  you  owned  at  the  time 
of  the  change  in  capitalization  has  been 
changed  into  two  shares  of  stock  of 
the  par  value  of  $50.  It  is  necessary 
for  you  to  surrender  your  present  cer- 
tificate at  tliis  office,  300  Crocker 
I31dg.,  at  your  earliest  convenience  so 
as  to  receive  in  exchange  therefore  a 
new  certificate  evidencing  the  stock  of 
the  new  par  value. 

■'The  quarterly  dividend,  payable, 
April  1,  1925,  will  be  $1  per  share  on 
the  ne^v  stock.  Before  you  can  receive 
the  dividend  it  will  be  necessary  for 
you  to  exchange  the  certificates  of 
stock  which  you  now  hold  for  new 
stock." 


Stockholders  of  the  Atlas  Portland 
Cement  Company  will  vote  May  6  on  a 
plan  to  split  the  common  and  preferred 
stocks  on  the  basis  of  three  new  sliares 
for  each  old  share.  The  new  common 
will  be  of  no  par  value  and  the  new 
preferred  of  ?S3.33i^  par  value  in  place 
of  the  present  $100  par  value  for  both 
issues.  It  is  also  purposed  to  cancel 
5000  preferred  sliares  held  in  the  treas- 
ury and  heretofore  unissued,  and  in- 
crease the  common  stoclc  by  authoriz- 
ing 100,000  additional  new  shares.  The 
capital  structure  after  giving  effect  to 
the  proposed  changes  will  be  as  fol- 
lows: 1,000,000  common  shares  and 
75,000    preferred   sliares. 


CBSIENT     STOCKS     SHOW    INCREIASE 
IN  IMPORTS 


Production  of  finished  Portland  ce- 
ment during  February  totaled  8,255,000 
barrels  against  8,588,000  in  February, 
1924,  the  Geological  Survey  reports. 
Shipments  were  6,015,000  barrels 
against  5,933,000  in  February,  1924. 
Stocks  at  the  end  of  February  aggre- 
gated 19,897,000  barrels  against  16,816,- 
000   barrels   a   year   previous   . 

Imports  of  hydraulic  cement  in  Jan- 
uary totaled  229,838  barrels,  valued  at 
$361,098.  In  1924  they  amounted  to 
2,010,936  barrels,  valued  at  $3,116,564. 
January  imports  w^ere  mainly  from* 
Belgium,  94,938  barrels;  Norway,  89,- 
367  barrels,  and  Denmark,  37,991  bar- 
rels. Exports  of  hydraulic  cement  in 
January  were  71,596  barrels,  valued  at 
$207,547,  of  which  there  was  sent  to 
Cuba  34,052  barrels.  Port  Rico  14,548 
barrels.  South  America  13,557  barrels, 
Mexico  12,736  barrels  and  Central 
America  7740  barrels. 


JUST    A    PEW    CESIENT    SACKS 


To  replace  worn-out  cement  sacks, 
the  textile  mills  of  the  country  are 
called  upon  to  manufacture  a  strip  of 
cloth  17,000  miles  ling  and  30  in.  wide. 
This  material  is  sufficient  for  30,000,000 
sacks.  Substantially  30,000  bales  of 
cotton  are  required  to  fill  this  order 
and  It  takes  1600  looms,  worl^ing  full 
time  for  a  whole  year,  to  weave  the 
cloth.  A  total  of  200,000,000  sacks  are 
in  use  in  the  United  States  at  the 
present  time  for  the  sole  purpose  of 
distributing  Portland  Cement. — Com- 
pressed  Air  Magazine. 


Here,  There  and  Everywhere 


Sprcinl     Correspondence 


Tlie  most  important  question  to  be 
considered  by  the  National  Board  for 
Jurisdictional  Awards  at  its  next  meet- 
ing, which  will  be  held  in  Washington 
D.  C,  the  week  beginning  March  9th, 
will  be  the  re-opening  of  the  reinforc- 
ing rod  case.  It  will  be  recalled  that 
under  a  previous  decision  of  the  Board 
the  placing  of  reinforcing  rods  in  con- 
crete construction  was  given  to  the 
iron  workers.  Many  contractors  con- 
tend that  this  work  belongs  to  tlie 
common  laborer  and  that  in  the  in- 
terests of  construction  economy  it 
should  be  given  to  the  laborers  who 
always  receive  a  much  lower  rate  than 
the  iron  worlters.  Kepresentatives  of 
a  number  of  associations  appeared  be- 
fore the  Board  at  its  last  meeting  in 
St.  Louis  with  the  request  that  the 
case  be  reopened. 

Among  the  other  disputes  which  will 
be  heard  by  the  Board  are  the  fol- 
lowing: 

Conduo  base — Contestants,  electrical 
workers  and  sheet  metal  workers. 

Cutting  of  chases  of  channels — Con- 
testants, bricklayers  and  electrical 
workers. 

Metal  trim  for  elevator  enclosures — 
Contestants,  sheet  metal  workers  and 
structural  iron  workers. 


Contractors  who  operate  in  more 
than  one  state  should  be  interested  in 
a  movement  backed  by  the  National 
Industrial  Conference  Board  to  tighten 
the  loopholes  existing  in  the  various 
workmens'  compensation  acts  to  make 
them  more  uniform,  and  to  see  that  a 
physician  is  a  member  of  the  admin- 
istrative board  or  attached  to  it  in  an 
advisory  capacity.  With  the  exception 
of  Arkansas,  Florida,  Mississippi,  Mis- 
souri, North  and  South  Carolina,  all 
the  other  states  have  laws  covering 
worlimens'        compensation.  Unfor- 

tunately no  two  of  these  laws  are  the 
same,  with  the  result  that  a  contrac- 
tor doing  work  in  a  number  of  states 
is  confronted  with  the  necessity  of  ac- 
quainting himself  with  the  spi.ciflc 
law  in   each  state  where   he   is   operat- 


It  is  understood  that  officials  of  the 
state  organization  of  painters  in 
Massachusetts  are  contemplating  mak- 
ing a  demand  for  a  ten  minute  rest 
period  in  every  hour.  Reduced  to  terms 
of  time  actually  worked  this  would 
mean  that  painters  would  only  work  six 
hours  and  forty  minutes  a  day  or 
thirty-six  hours  and  forty  minutes  a 
week  where  the  five-and-a-half-day 
week  prevails.  In  the  City  of  Boston 
where  painteers  now  enjoy  the  forty- 
hour  week  it  would  mean  that  members 
of  this  craft  would  work  only  thirty- 
three  hours  and  twenty  minutes  a 
week. 


A  recent  survey  made  by  the  Archi- 
tectural Forum  shows  that  while  the 
volume  of  new  building  this  year  will 
be  large,  it  is  doubtful  of  the  figures 
for  1924  will  be  equaled.  The  report 
.■states  that  there  will  not  be  as  many 
banks,  community  and  memorial  build- 
ing, large  dwellings,  hospitals  and 
theatres  built  as  was  the  case  last 
year.  The  falling  off  In  apartment 
houses  is  predicted  at  about  20  per 
cent,  and  hotels  25  per  cent. 


The  state  licensing  of  all  general 
contractors  in  the  business  of  home 
construction  is  being  advocated  by 
Harry  A.  Sisson,  newly  elected  presi- 
dent of  the  United  Builders  of  Detroit. 


The  International  Association  of 
Bridge,  Structural  and  Ornamental 
Iron  Workers  through  its  president  P. 
J.  Morrin  issued  a  strike  order,  ef- 
fective February  9th,  in  an  effort  to  tie 
up  all  the  jobs  on  which  members  of 
the  Iron  League  of  New  York  City  have 
contracts.  The  structural  iron  workers 
strike,  which  started  last  May,  has 
never  been  settled  and  members  of  the 
Iron  League  are  employing  non-union 
men.  The  present  strike  order  applies 
only  to  ornamental  iron  workers,  der- 
rickmen  and  riggers.  Oflficials  of  both 
the  Iron  League  and  the  Building 
Trades  Employers  Association  declare 
that  the  strike  failed  to  materialize. 
The  Iron  League  recently  agreed  to  a 
wage  advance  from  $10.50  a  day  to 
$12.00  a  day,  effective  March  1st,  but 
refused  to  recognize  the  closed  shop. 
It  is  pointed  out  that  the  three  crafts 
involved  in  the  strike  order  all  have 
wage  agreements  with  their  employers 
which  run  until  January,  1926,  and  that 
any  sympathetic  strike  with  the  struc- 
tural iron  workers  would  be  a  viola- 
lion  of  the  contracts. 


Marble  setters  and  ornamental  Iron 
workers  in  Chicago  were  recently 
granted  an  increase  of  12%  cents  per 
hour  over  their  present  rate  of  $1.25,  ef- 
fective June  1,  1925.  Structural  iron 
workers  are  demanding  that  they  be 
given  an  increase  of  25  cents  an  hour 
which  would  bring  them  to  the  level 
of  the  bricklayers  and  plasterers,  who 
are  now  getting  $1.50,  but  the  employ- 
ers have  refused  to  give  them  any  more 
Ihan  the  increase  granted  to  orna- 
mental iron  wrokers.  There  are  three 
agreements  expiring  on  May  31st  which 
contractors  believe  can  be  renewed  at 
the  present  rates.  They  are  with  the 
bricklayers,  fire  proofers  and  ^tone 
cutters.  It  is  understood  that  the 
group  of  general  contractors  who  now 
have  agreements  with  the  carpenters, 
hoisting  engineers  and  laborers  have 
agreed  to  a  scale  of  $1.3714  for  the 
engineers  and  carpenters,  and  87%c  for 
the  laborers,  effective  Jan.  1st.  This  is 
an  increase  of  12%  cents  for  the  first 
two  trades  and  5  cents  for  the  laborers. 


An  agreement  was  recently  signed 
between  the  Cleveland  local  of  the  In- 
ternational Union  of  Wood,  Wire  and 
Metal  Lathers  and  the  Lathing  Con- 
tractors' Association,  which  will  give 
the  members  of  this  craft  the  same 
rate  of  wages  for  the  next  two  years 
as  that  recently  agreed  upon  by  the 
plasterers.  For  the  first  year  of  the 
t-no-year  agreement,  lathers  will  re- 
ceive $12.50  per  day  or  $1.5614  per 
hour,  while  for  the  second  year  they 
will  get  $13.00  a  day  or  $1.62U  per 
hour.  The  agreement  is  effective  March 
1.  1925,  and  runs  until  March  1,  1927. 
The  lathers  waived  their  former  de- 
mand for  the  five-day  week  as  did  the 
plasterers,  and  under  the  agreement 
.iust  signed  will  work  forty-four  hours 
per   week. 


The  Building  Trades  Employers  As- 
sociation of  Cleveland  announces  that 
an  agreement  between  the  Iron  Con- 
tractors Association  and  Local  No.  17 
of  the  International  Association  of 
Bridge,  Structural  and  Ornamental  Iron 
Workers  has  been  signed,  effective 
March  1,  1925,  which  will  run  until 
March  1,  1926.  The  rate  is  $1.50  which 
is  the  same  as  that  paid  last  year.  This 
trade  has  worked  without  an  agree- 
ment for  two  years. 


Saturday,  March  28,  1925 
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APARTMENTS 


Sub-Contracts  Awarded.  

APARTMENTS  Cost,    $800,000 

OAKLAND,  Alameda  Co.,  Cal.  Facing 
Lake  Merritt,  between  Alice  and 
Jackson  Sts.  ,, 

Twelve-story  Class  A  "Coramunity 
apartment  building  (20  apts.,  7 
rooms  each). 

Owner — Lake  Drive  Corporation. 

Architect  —  Maury  I.  Diggs,  19th  and 
Telegraph    Ave.,    Oakland. 

Plastering; — T.  D.  Sexton,  351  12th  St., 
Oakland. 

Tile Rigney    Tile    Co.,    260    Walsworth 

Ave.,  Oakland. 

Ornamental  Iron  —  Michel  &  Pfeffer, 
10th  and  Harrison  Sts.,  S.F  . 

lilevators — (2    passenger      and      2    ser- 
vice),   General    Elevator    Co.,    1161 
Howard  St.,  San  Francisco. 
Figures   are   being      taken   on      other 

portions  of  the  work. 


To   Be   Done   By  Day's  Work. 

APARTMENTS  Cost,    $25,000 

SAX  FRANCISCO,  SW  Francisco  and 
Gough   Streets. 

Three-story  and  basement  frame  (12) 
apartments. 

Owner — V.    Garelli. 

Architect — P.  F.  DeMartini,  946  Broad- 
way, San   Francisco. 


Contract    Awarded. 

APARTMENTS  Cost,  $24,000 

OAKl,AND.  Alameda  Co.,  Cal.  W  Broad- 
man,   476   N   College. 

Two-story    2U-room    apartments. 

Owner — A.  Uosenkran2,  La  Vista  Apts., 
Oakland. 

Architect — None. 

Contractor — W.  A.  Knowles,  414  15th 
St.,  Oakland. 


To  be  Done  by  Day's  Work. 

SHOP  Cost,  $10,000 

SACRAMENTO,   3rd   and   O   Sts. 

'Two-story  frame  and  galvanized  iron 
shop  with  apts.  above,  (containing 
4  apts.,  10  rooms  and  one  store). 

Owner — A.  Alderman,  919  8th  St.,  Sac- 
ramento. 

Architect — Frederick  S.  Harrison,  Peo- 
ples Bank   Bldg.,   Sacramento. 


To   be   Done    by    Day's   Work. 
APARTMEXTS.  Cost,    $25,000 

s.\x   FRANCISCO,   NW   cor.   Clay  and 

Reed  Sts. 
Three-story    and    basement    frame    (12) 

apartments. 
Owner — Herman    Hogrefe,    273   Funston 

Ave.,   S.  F. 
Architect^ — Edward      E.      Young.       2002 

California   St. 


(Contractor    Taking    Sub-Figures. 
APT.    HOUSE  Cost,    $75,000 

IIERKELEY,     Alameda    Co..    Cal.,     2419 
Durant  Ave. 


Three-story  frame  and  brick  veneer 
apartment  house. 

Owner — Dr.  J.  A.  Stamer  &  A.  Makower 

Architect— R.  C.  Sisson  &  H.  A.  Schary, 
214  Grand  Ave..   Oakland. 

Contractor — S.  M.  Shapero,  1105  Addi- 
son   St.,    Berkeley. 

To    be    Done    by    Day's    Work. 

APAltTMENTS.  Cost,    $12,000 

SAN  FRANCISCO,  E.  16th  Ave.,  90  S. 
California    St. 

Three-story  and  basement  frame  (5) 
apartments. 

Owner — Teresa  Owen,  865  Clayton  St., 
S.    F. 

Architect — Baumann  A  Jose,  251  Kear- 
ny   St.,    S.    F. 

Contract  Awarded. 

APARTMENTS.  Cost,     $20,000 

OAKLAND,    541    Sycamore    St. 

Two-story   brick    18-room  apartments. 

Owner — John  Conant,  542  25th  St.,  Oak- 
land. 

Architect — None. 

Contractor — Grigsley  Bros.,  3911  Vale 
Ave.,   Oakland. 


To   Be   Done   By  Day's  Work. 
APARTMENTS  Cost,    $20,000 

SAN  FRANCISCO,  S  Hayes  143  E  Brod- 

Three-story  and  basement  frame  (12) 
apartments. 

Owner — E.  J.  Wade,  care  architect. 

Architect — Baumann  &  Jose,  251  Kear- 
ny  St.,   San   Francisco. 

SEATTLE.  Wash. — Albertson,  Cornell 
&  Walsh,  112  Massachusetts  St..  at  ap- 
prox.  $250,000  awarded  contract  by  F. 
M.  Stanley  to  erect  4-story  and  base- 
ment, 108x120  ft.,  reinforced  concrete 
apartments  at  n.  w.  Wall  St.  and  5th 
Ave.;  will  contain  62  two  and  three- 
room  apts.  Henry  Bittman,  architect. 
Securities  Bldg.,  Seattle. 


BONDS 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  .\pril  6,  bids  will  be  received  by 
countv  supervisors  for  purchase  of 
$18,000  bond  issue  of  Tracy  School  Dis- 
trict; proceeds  of  sale  to  finance  school 
improvements. 

REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— Until  April  6,  bids  will  be  received 
by  countv  .supervisors  for  purchase  of 
$10,000  bond  is«ue  of  Visitacion  School 
District;  proceeds  of  sale  to  finance 
school   improvements. 

SAN  MATEO.  San  Mateo  Co.,  Cal.— 
Election  wJU  be  called  shortly  in  San 
Mateo  Union  High  School  District  to 
vote  bonds  to  finance  purchase  of  San 
Francisco  Motion  Picture  Studio  plant. 
If  issue  carries,  the  structures  will  be 
remodeled  for  high  school  purposes. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— Until  April  6,  bids  will  be  received 
by  county  supervisors  for  purchase  of 
$120,000  bond  issue  of  South  San  Fran- 
cisco Elementary  School  District  and 
$54,000  issue  of  South  S.  F.  High  School 
District;  proceeds  of  sale  to  finance 
school  improvements. 

SAX  BERNARDINO,  San  Bernardino 
Co.,  Cal. — City  has  been  offered  site  at 
2nd  St.  and  Mt.  Vernon  Ave.  by  Santa 
Fe  for  branch  fire  station,  offer  being 
contingent  on  success  of  proposed  $60,- 
000  fire  bond  issue.  Election  date  has 
not   been   set 


SAN  DIEGO,  San  Diego  Co.,  Cal.  — 
Councilman  Harry  K.  Weitzel  has  pro- 
posed bond  election  to  provide  funds 
for  erection  of  joint  city  and  county 
bldg.  Improv.  would  cost  the  city  $500,- 
000. 


COLUSA,  Colusa  Co.,  Cal. — Election 
will  be  held  April  11  in  tColusa  Union 
High  School  District  to  vote  bonds  of 
$200,000  to  finance  erection  of  new  high 
school.  Preliminary  plans  for  struc- 
ture being  prepared  by  Architects  Geo. 
C.  Sellon  &  Co.,  1005  8th  St.,  Sacra- 
mento. Trustees  of  district  are:  L.  K. 
Jordan,  H.  Jacobson,  W.  L.  Merrill  and 
Roy    Turner. 


CHURCHES 


Plans   Being  Prepared. 

CHURCH.  Cost,    $40,000 

BURLINGAME,  San  Mateo,  Cal.  Oak 
Grove   Ave. 

Frame  stucco  and  plaster  church,  ter- 
ra cotta  tile  roof,  Spanish  style, 
oil  burning  furnace  heating  sys- 
tem,   500   seating   capacity. 

Owner — First  Church  of  Christ,  Scient- 
ist. 

Architect — Walter   C.    Falch   and  W.   A. 
Newman,   associated,    Hearst   Bldg.. 
San    Francisco. 
Plans    will    be    ready    for    figures    in 

•bout  a  month. 


Preliminary   Drawings  Approved. 
CHURCH  Cost,    $100,000 

FRESNO,    Fresno    Co.,    Cal.,    Van    Ness 

and  University  Aves. 
Church. 
Owner  —   Trinity   Methodist   Episcopal 

Church    (Rev.    J.    Earl   Vandagrlff. 

pastor). 
Architect — Tuttle  &  Tuttle,  363   17th  St 

Oakland. 


TUCSON,  jVriz. — E.  A.  Dow  has  start- 
ed work  on  masonry  church  at  N  4th 
Ave.  and  E  3rd  St.  for  Presbyterian 
congregation.  Auditorium  with  seating 
capacity  of  400.  Htg.  plant.  Henry  O. 
Jaastad,   aroht.,   96   N   Stone   Ave.,  Tuc- 
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AUHAJIDUA,  Lcis  Angeles  To..  Cal. — 
K.  Wescott  Ci)..  1831  X.  Main  St..  Los 
Angeles,  was  low  bidder  on  revised 
bids  tor  briclc  and  reinforced  concrete 
church  at  northwest  corner  of  Main 
and  Almansor  Sts.,  Alhambra,  for  First 
Methodist  Episcopal  Church.  C.  F. 
Skilling,  Bradbury  Bldg..  Los  Angeles, 
architect;  auditorium  and  balcony  seat 
1000.  Classrooms,  assembly  hall,  gym- 
nasium, kitchen,  social  hail,  restrooms, 
etc.,  and  building,  50x90  ft.:  educa- 
tional building,  65x140  ft.,  and  pastor's 
studv  building,  65x70  ft.,  reinforced 
concrete,  tower  80  ft.  high:  all  build- 
ings to  be  connected  by  cloisters, 
plaster  exterior,  tile  and  composition 
roofing,  art  stone  trim,  gas  heating, 
basement,  storage  water  heater,  hard- 
wood and  cement  floors,  pine  and  hard- 
wood trim,  tile  and  marble  work,  or- 
namental  iron. 
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MONROVIA,  Li.  a.  Co.,  Cal. — Archt. 
Carleton  M.  Winslow,  821  Van  Nuys 
Bldg.,  has  completed  sketches  for  a 
new  church  bldg.  at  n.e.  cor.  Wild  Rose 
and  California  Ayes.,  Monrovia,  for  St. 
Lukes  Episcopal  Church:  the  church 
is  at  present  raising  funds.  The  first 
unit  to  be  built  will  cost  |45,000  and 
the  comi)leted  structure  will  cost  $76,- 
UOO. 


LOS  ANGELES,  Cal. — a^inWley  and 
Selkirk,  800  American  Bank  Bldg.,  is 
taking  bids  for  2-story  and  basement 
fr.  and  stucco  church  bldg.,  40x80  ft., 
at  Sath  and  Normandie  Sts.,  for  the 
Centenary  Methodist  Episcopal  Church. 
Auditorium  to  seat  500,  social  kitchen, 
banquet  rins..  rest  rms..  Sunday  school 
depts..  tile  and  comp.  rf.,  ornam.  iron, 
cement  and  pine  fls.,  pine  trim,  art 
glass. 


LONG  BEACH,  L.  A.  Co.,  Cal. — Archt. 
Emmett  G.  Martin,  620  Cit.  Nat.  Bank 
Bldg.,  Los  Angeles,  has  been  commis- 
sioned to  prepare  plans  for  a  2-story 
18-room  brick  veneer  convent,  at  cor. 
7th  and  Temple  Sts.,  Long  Beach,  for 
Roman  Catholic  Bishop  of  Los  Angeles 
and  San  Diego;  45x49  ft.,  press,  brick 
facing,  comp.  rfg.,  tiled  baths,  steam 
htg.  from  central  htg.  plant,  hdwd.  and 
pine  fls.,  pine  trim,  storage  water  htr., 
mantels. 


Additional  Sub-Contracts  Awarded. 

FACTORV  Cost,    $50,000 

SAN      FRANCISCO.         SE      Fourth    and 
Stillman    Sts. 

Three-story    and    basement    brick    cigar 
factory,   80x115   feet. 

Owner — Louis    R,   Lurie,    315    Montgom- 
ery St.,   San  Francisco. 

Lessees — Glascr     Bros.,     621     Montgom- 
ery  St.,    San  Francisco. 

Architect   —    O'Brien    Bros.,    315    Mont- 
gomery St.,  San  Francisco. 

Contractor    —    Industrial    Construction 
Co.,   815   Brvant  St.,    San   Francisco. 

It<-in(oreiiis    Steel — Gunn-Carle    &    Co., 
444   Market   St.,   San   Francisco. 

Steel    Sash — Michel      &      Pfeffer,       1415 
Harrison  St.,   San   Francisco. 

Vault  Dour — Gary  Safe  Co.,  517  Market 
St.,    San   Francisco. 
As   previously   reported,    sub-contract 

for  grading  has   been  awarded  to  Far- 

rar  &   Carlin,    180  Jessie   St. 

Sub-bids    are    being    taken    for    sheet 

metal,    miscellaneous    iron,    composition 

and  tile  roofing,  electrical  v/urk,  plumb- 
ing, painting-  and  glazing. 


TRACT,  San  Joaquin  Co.,  Cal. — Prop- 
erty has  been  donated  for  a  new  Pres- 
byterian church  to  be  constructed  in 
the  very   near   future. 


FACTORIES  &  WAREHOUSES 


Contract  Awarded. 

ADDITION  Cost,    $80,000 

SAN    FRANCISCO.      New      Montgomery 

St..  bet.  Minna  and  Natoma  Sts. 
Two-story    class    C    addition    to    brick 

loft  building. 
Owner — Schwartz   &   Bernheim. 
Architect — O'Brien    Bros.,      315      Mont- 

Gomery  St..  S.  F. 
Contractor  —  Fennell   &   Chisholm.   ISO 

Jessie   St.,   San  Francisco. 


WATSONVILLE.  Santa  Cruz  Co.,  Cal. 
— Pajaro  Valley  Bakery  and  Watson- 
ville  Cre.amery  have  purchased  site  at 
Main  and  Lake  streets  and  plans  erec- 
tion of  baking  plans  and  creamery; 
baking  plant  will  occupy  40  by  140  ft. 
and  the  creamery  30   by   100  ft. 


Contract  Awarded. 

OFFICES,   ETC.  Cost,   $30,000 

OAKLAND,    NE  Cor  B  and  9th  Sts. 

Two-story  cone,  and  tile  offices,  ware- 
house  and   garage. 

Owner — Richfield  Oil  Co.,  Parr  Termi- 
nal. Oakland. 

Architect — None. 

Contractor — Villadson  Bros.,  Inc.,  417 
Market  St.,  S.  F. 


Sub-Contracts   Awarded. 
WAREHOUSE. 
OAKLAND,   Alameda  Co., 

Third    and    Clay    Sts. 
Two    -    story   and   basement    warehouse 

(concrete  frame  with  wood  floors), 

75x125    feet. 
Owner — J.  R.   Kaelin. 
Engineer  —  R.    Vane   Woods,    17th   and 

Telegraph  Ave.,  Oakland. 
Contractor — H.    S.    Christensen,    17th    & 

Telegraph  Ave.,  Oakland. 
Reinforcing    Steel — W.      S.      Wetenhall 

Co.,     17th    &    Wisconsin    Sts.,       San 

F'rancisco. 
Exenvatins — Maddox    Co..    Oakland. 
Liimher — Sunset    Lumber    Co.,    First    & 

Oak   Sts.,   Oakland. 
Plumbing' — W.    H.    Picard,    5656    College 

Ave.,     Oakland. 


TACOMA,  Wash. — Cascade  Paper  Co. 
will  construct  $400,000  addition  to  pulE 
mill    on    Chambers    Creek    near    Steila- 


To  l;.-  Done  By  Day's  AVork.  ,,„„„„ 

l.'LATS  Cost,    $12,000 

.SA.N'  Fli-A-NCISCO,  NW  Grove  and  Clay- 
ton  Streets. 
'J'hree-story    and    basement    frame    (6) 
flats. 

Owner W.  R.  Voorhees,   180  Jessie  St., 

San  Francisco. 
.^i-iliitcct — None. 


CRESCENT  CITY,  Del  Norte  Co.,  Cal. 
— State  Highway  Commission  will  erect 
a   garage   and   maintenance   repair  shop 


FLATS 


Contract   Awarded. 

FLATS  Cost.  $12,000 

.?AN  FRANCISCO,  E  Franklin  St.  110  N 
Chestnut   St. 

Two-story  and  basement  frame  (2) 
flats. 

Owner — Virginio  Vannucci,  57  Jackson 
St.,    San    Francisco. 

Architect  —  Italo  Zanolini,  604  Mont- 
gomery  St.,   San  Francisco. 

Contractcr — Maffei  Bros.,  1837  Green 
St.,   San   Francisco. 


Cost,  $30,000 


Lontract   Awarded. 

.S.-Cn  FRANCISCO,  S  Pacific  Ave.  197  W 

Laguna  St. 
Three-storv    and    basement    frame    (2) 

flats. 
0„ner — A.  J.  Maclure,  130  Montgomery 

St.,  San  Francisco. 
Architect — None. 
;^mlractor   —   Macdonald   &    Kahn,    130 

.Montgomery    St.,   ban   Francisco. 


Contract    Awarded. 

FLATS.  Cost.   $11,000 

S.\N   FRANCISCO,  E.  Buchanan,   100  S. 

Lombard   St. 
Two-story    and    basement    frame       (4) 

flats, 
owner — Giacomo   Crosetti,   premises. 
Architect — L.    Traverse,    854    Union   St., 

S.    P. 
Contractor — Frank    Rossi,    2870    Filbert 


GARAGES 


Plans  Being  Prepared. 

GARAGE  Cost,  $21,000 

SAN   FRANCISCO.     NW    Cor.  Bush  and 

Franklin   Streets. 
Two-story    reinforced    concrete    garage 

and  auto   service   building,   40x60. 

Owner — Withheld.  

Architect— A.    H.    Knoll,    Hearst    Bldg., 

San   Francisco. 


]:elnforcing  Steel  Sub-Contract  Award- 
ed. 

GARAGE 

SAN    FRANCISCO. 
Larkin  Streets. 

Two-story  and  basement  reinforced 
concrete  garage  building,  covering 
40.000    square    feet. 

Owner — Louis  R.  Lurie,  315  Montgom- 
ery St.,  San   Francisco. 

Lessee — North    Point  Garage. 

Architect  —  O'Brien  Bros.,  315  Mont- 
gomery  St.,   San   Francisco. 

Contractor  —  Industrial  Construction 
Co.,   815  Bryant   St.,    San   Francisco. 

.iteinforeing    Steel — Gunn,    Carle    &    Co., 
444  Market  St.,  San  Francisco. 
As    previously   reported,    sub-contract 

for  grading  has  been  awarded  to  Far- 

rar  &  Carlin,   180  Jessie   St. 

Contractors    a:re    taking    sub-bids    for 

steel    sash,    sheet    metal,    miscellaneous 

iron,  composition  and  tile  roofing,  elec- 
trical    work,     plumbing,    painting    and 

glazing. 


Contract   Awarded. 

GARAGE  Cost,  $17,000 

SAN    FRANCISCO,    W    Shotwell    305    N 

19th    Street. 
One-storv   brick   private   garage. 
Owner — Homestead    Bakery,    3260    19th 

St..  San  Francisco. 
Architect — Theo.    Lenzan,    785       Market 

St.,    San    Francisco. 
Contractor — Samuel    Schell,    180    Jessie 

St..    San    Francisco. 


"MacArthur  For  Piles" 

STRAIGHT  SHAFT  COMl'RESSED  CONCRETE  PILE 
PEDESTAL  COMPRESSED  CONCKETE  PILE 
COMPOSITE  COMPRESSED  CONCRETE  PILE 

cover  all  lengths  and  conditions  without  change  of  rigging,  delay  and 
consequent  financial  loss. 

MacArthur  Concrete  Pile  & 
Foundation  Co.,  Inc. 

373  MONADNOCK  BUILDING,  SAN  FRANCISCO,  CALlF. 

PHONE  SUTTER  3549 


CROWE 

GLASS 

CO. 

&74  Edd7  St 
Phon«  Prospect  €13 

E(|iiipped  To  Handle 
Any   Size   Job. 

DIRECT  FACTORY  BUTEBS 
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Dickey  masieriile 

backs  the  face  brick  walls  in  the  new 
P.  G.  &  E.  Building 


DICKEY  MASTERTILE  is  being 
used,  faced  with  brick,  covered  with 
stucco,  or  exposed,  for  the  bearing  and 
non-bearing  walls  of  many  important 
buildings  throughout  Central  Cali- 
fornia, including  schools,  hospitals, 
barracks,  factories,  mills,  office  build- 
ings, apartment  houses  and  hotels. 


WHY?  BECAUSE  (1)  it  saves  one- 
third  to  one-half  the  labor;  (2)  it  saves 
one-half  the  mortar;  (3)  although 
amply  strong  it  is  54%  lighter  than 
solid  masonry  and  60%  lighter  than 
concrete,  and,  (4)  it  usually  eliminates 
the  need  of  furring  or  other  water- 
proofing. 

Important  Bay  Cities  Buildings  in  which 
Dickey  Clay  Products  were  used 


Pacific  Gas  £5"  Electric  Co.  Building 

Bakewell  &  Brown,  Arc/tiuas 

Jambs  E.  Otis,  Engincir 

Reeu  &f  REti),  Maunry  Conlraaors 


P.  G.  &  E.  Building 

Standard  Oil  Co. 

Commercial  Union 

Pacific  Telephone  &  Tele- 
graph Co.  (San  Francisco 
and  Oakland) 

Alexander 

Fitzhugh 

Matson 

Chronicle 

California  Palace  of  the 
Legion  of  Honor 

Hebrew  Home  for  the  Aged 

Balfour 

St.  Francis  Hotel  Addition 

Crissey  Field   Buildings 

Red  Cross  House,  Letterman 
Hospital 

Whitcomb  Hotel  Addition 

W.  P.  Fuller  &  Co. 

Galileo  High  School 

Mission  High  School 

Francesca  Apts. 

Bekins  Van  &  Storage  Co. 

Pacific  Sheet  Steel  Corp. 


Pac.  Fruit  Express  Icing 

Plant 
American  Can  Co. 
Associated  Oil  Co. 
Steinhart  Aquarium 
America  Fore 
De  Young  Museum 
Granada  Theater 
Golden  Gate  Theater 
Warfield  Theater 
Bank  of  Italy,  Home  Office 
Adam  Grant 

St.  Luke's  Hospital  Addition 
Oakland  Tribune  Tower 
Physicians 
Durant  Motor  Co. 
Star  Motor  Co. 
Fabiola  Hospital 
Fox  Theater 
Oakland  Title  Insurance  & 

Guarantee  Company 
Livermore  Veterans'  Hospital 
Livermore  Grammar  School 
Students'  Union,  U.  C. 
Palo  Alto  Base  Hospital 
Blindcraft  Building 


And  many  other  Buildings 


DICKEY  CLAY  PRODUCTS 

MADE   BY 

CALIFORNIA  BRICK  COMPANY  -  and  -  LIVERMORE  FIRE  BRICK  WORKS,  INC. 

ASSOCIATED    COMPANIES 

SAN    FRANCISCO   AND    OAKLAND 

Face    Brick,    Fire    Brick,    Partition    Tile,    Paving    Brick, 
Sewer  Brick,  Step  and  Walk  Brick,  Drain  Tile,  Flue  Lining- 
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Completing  Plans. 

SERVICE  STATION  Cost,  $10,000 

OAKLAND.  Alameda  Co.,  Cal.  Franklin 
St.   rear  of  Ray  Building. 

Ki-ick  service  and  auto  ascessories  sta- 
tion. 

Owntr — F.  M.  Ray.  Ray  Bldg..  Oakland. 

Architect — Willis  C.  Lowe,  Monadnock 
Bldg..  San  Francisco. 

Ci^niract   Awarded. 

GARAGE  Cost,  $18,000 

SAN  FRANCISCO,  S  Pacific  137  E  Hyde 
Street. 

Two-story  concrete  garage. 

Owner — Jos.  A.  Pasqualetti,  1705  Hum- 
boldt Bank  Bldg.,  San  Francisco. 

Architect — None 

Contractor  —  American  Concrete  Co., 
1705    Humboldt    Bank    Bldg.,    S.    F. 
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SANTA  CRUZ,  Santa  Cruz  Co..  Cal. — 
Wilson  &  McGranahan.  Santa  Cruz,  at 
116,164  awarded  contract  by  W.  H. 
Crowe  &  Sons  to  erect  one-story  rein- 
forced concrete  garage  in  Walnut  Ave. 
L.  D.  Estey,  Santa  Cruz,  is  architect. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— North  Pacific  Constr.  Co.,  723  Det- 
wiler  Bldg.,  submitted  low  bid  at  $192,- 
693  tn  Los  Angeles  Public  Service 
Commission  for  alterations  to  public 
service  garage  at  220  S.  Hill  St.  and  4- 
storv  steel  frame  and  reinforced  con- 
crete building  28x60  ft.,  connecting 
garage  with  new  public  service  build- 
ing now  under  construction  on  Second 
St.  North  Pacific  Company's  bid  on  (2) 
add.  for  remodeling  Hill  St.  front  of 
garage  was  $8046,  and  on  (3)  add.  for 
demolishing  garage  roof  and  sub- 
stituting steel   and   concrete   slab,   $17,- 


GOVERNMENT   IFORK 
AND  SUPPLIES 


MITCHELL.  Neb.  —  Utah  Const.  Co., 
Ogden.  Utah,  submits  only  bid  to  U.  S. 
E!ur.  of  Reclamation  to  const.  Guernsey 
dam.    bidding    as    follows: 

Item  1.  care  of  river  during  construc- 
tion, $15,000;  2,  excavation,  classes  1 
and  2,  stripping,  $14,400;  3,  excavation, 
classes  1  and  2.  cut-oft  trenches,  $22,- 
400;  4.  excavation,  classes  1  and  2, 
cut-off  walls.  $16,900;  5.  excavation 
class  3.  cut-off  walls.  $1800;  6,  excava- 
tion, classes  1  and  2,  spillways  and 
trash  racks.  $1000;  7.  excavation,  class 
:!.  spillways,  riprap  upstream,  $27,500: 
S,  excavation,  class  3.  spillways,  placed 
downstream.  $174,800;  9,  excavation, 
class  3.  trash  rack,  raprap  upstream. 
$18,000-  10,  excavation,  classes  1  and 
2.  tunnel  approaches,  $27,300;  11.  ex- 
cavation, class  3.  tunnel  approaches, 
?1S  200;  12.  excavation,  all  classes,  tun- 
nel and  shafts,  $322,500;  13,  hauling 
material  for  embankment  upstrean^^ 
.'18.000:  14.  embankment,  sluiced  gravel 
$192,340;     15.    gravel    sluiced    into    base 


rock  portion,  $11,050;  16,  upstream 
blanket,  sluiced  earth.  $19,200;  17  drill- 
ing grout  holes,  $2500;  IS,  placing  con- 
nection pipes  in  grout  holes,  $1400;  19, 
pressure  grouting.  $7000;  20,  drilling 
holes  for  anchor  bars  and  grout  same, 
S6000;  21,  placing  4-in.  or  6-in.  drain 
tile,  $1600;  22,  concrete  cut-off  walls  in 
abutments,  $3500:  23.  concrete  cut-off 
walls  in  trenches,  $2970;  24,  concrete 
retaining  walls,  etc.,  $35,000:  25  con- 
crete parapet  wall  on  dam,  $3420;  26, 
concrete  drum  gate  crest,  etc.,  $27,090: 
27,  concrete  end  piers  drum  gate  str.. 
$9900;  28,  concrete  floors,  spillways  and 
trash  rack,  $13,500;  29.  concrete  sides 
nf  spillway  and  trash  rack,  $37,400;  30, 
concrete  trash  rack  beams  and  posts, 
S2400;  31,  concrete  tunnel  and  shaft 
posts,  $118,800;  32.  concrete  mass  con- 
crete plugs  in  tunnels,  $21,600;  33  con- 
crete piers,  deck  and  girders,  etc.,  $13,- 
845;  34,  concrete  bridge  floor,  $350;  35, 
placing  and  bending  reinforced  steel, 
$31,500;  36.  placing  and  painting  str. 
steel  trash  rack,  $4040;  37,  installing 
and  painting  stoney  gates,  $26,425;  38, 
installing  and  painting  drum  crests, 
$17,360;  39.  installing  and  painting  5x5 
tt.  gates.  $6375;  40.  installing  &  paint- 
ing metal  lamp  posts,  $168;  41,  install- 
ing electric  conduit  fittings,  $308;  42, 
placing  and  painting  pipe  for  handrail, 
$100;  43.  placing  and  painting  str.  steel 
stairs,  $220;  44,  placing  and  painting 
pony  truss  bridge,  $1960;  total,  $1,288,- 
121. 


WASHINGTON,  D.  C. — Bids  are  being 
received  by  Bureau  of  Supplies  and  Ac- 
counts, Navy  Department,  \Vashington. 
D.  C.  to  fur.  and  del,  materials  to  Navy 
Yards  and  Stations,  as  follows  (date 
for  opening  bids  as  noted  at  close  of 
each    paragraph): 

Sched.  3458,  various  yards,  2950  fire 
extinguishers,    April    7. 

Sched.  3459,  various  yards,  approx. 
1500  oars,  April  7. 

Sched.  3460,  Boston  and  Mare  Island. 
miscellaneotis  chalk  line,  cotton  and 
flax    twine,    April    7. 

Sched.  3466.  various  yards,  cutting 
compound,  graphite,  grease,  oil  petrola- 
tum and  tallow,  April  7. 

Sched.  3469,  various  yards,  wire  rope, 
April  7. 

Sched.  3469.  Puget  Sound,  1  grinding 
-nachine.  April   7. 

Sched.  3476.  Mare  Island,  5000  lbs. 
sheet  copper,  April  7. 

Sched.  3477,  Mare  Island,  50,000  ft. 
lamp  cord,  90,000  ft.  lighting  and  power 
wire,  and  San  Diego,  6000  ft.  lamp  cord, 
March  31. 

Sched.  3478,  Mare  Island,  25,000  ft. 
ignition  cable,  April  7. 

Sched.  3485.  Mare  Island,  36,000  lbs. 
slab  zinc,   April   7. 

Sched.  3490.  Mare  Island,  18,000  car- 
tridge   fuses,  April  14, 

Sched.  3491.  Mare  Island.  3800  hand 
flashlights,   April  14. 


MARE  ISLAND,  Cal. — Bide  will  be 
asked  shortly  by  Bureau  of  Yards  and 
Dorks,  NaVy  Department,  under  Speci- 
fication No.  5092.  for  asph.  wearing 
surface  on  cause^way  connecting  Mare 
Island  and  Vallejo.  involv.  approx. 
S.4U0  s<i.  yds.  19  tt.  wide.  See  notice  to 
rontrliolorn  under  offtoinl  propoiial  «ec- 
tion    in    this    issae. 


.SAN  DIEGO.  Cal. — Until  April  8,  bids 
V  ill  be  rec  by  Bureau  of  Yards  and 
Docks,  Navy  Department.  Washington. 
D.  C,  under  Specification  No.  5089  to 
surface  with  asphaltic  oils  and  rock 
at  San  Diego  air  station.  Deposit  of  {5 
required  for  plans,  obtainable  from 
Bureau. 


HALLS  AND  SOCIETY 
BUILDINGS 


Sub-Contracts    Awarded. 

LODGE    BLDG.  Cost,    $1,000,000 

SACRAMENTO,    Sacramento      Co.,      Cal. 

Eleventh  and  J  Streets. 
Fourteen-story  Class  A  lodge  and  store 

building,    approximately    1000    tons 

of  steel. 
Owner— Elks   Club. 
Architect   —  Leonard   F.    Starks   &   Co., 

1010    8th   St.,    Sacramento. 
Supervising       Contractor  —  Lindgreji- 

Swinerton   Co.,    Standard   Oil    Bldg., 

San   Francisco. 
Marble — Jos.     Musto    Sons-Keenan     Co., 

535  North  Point  St.,  S.   F. 
Plnsteringr — Peter      Bradley,      74      New 

Montgomery  St..   San   Francisco. 
Sheet  Metal — Latourrette-Fical  Co.,   907 

Front    St..   Sacramento. 
Plumbine — Luppen    &    Hawley,    906    7th 

St..   .Sacramento. 
Hentine: — Hateley      &    Hateley,      Mitau 

Bldg..   Sacramento. 
KIrvators — Spencer    Elevator    Co.,      166 

7th  St..  San  Francisco. 
Terra    Cotta — Gladding-McBean    &    Co., 

660  Market  St.,  San  Francisco. 
Hardware — Shorrock -Smith      Hardware 

Co..   818  J   St..   Sacramento. 
MllUvork — Hollenbeck    &    Bush   Planing 

Mill    Co.,    Sarah    &    Loreno,    Fresno. 
Relnofrcing    Steel — Edward      L.      Soule 

Co..    Rialto    Bldg.,    San    Francisco. 
Pile    DrlTlni;: — A.    W.    Kitchen    Co.,    110 

Market   St.,   San   Francisco. 


flans   Being   Revised. 

HOTEL  Cost,  $— 

DEL   MONTE,    Monterey    Co..    Cal. 
Reinforced    concrete    hotel    building    of 

Spanish    architecture. 
Owner — Del   Monte   Properties   Co. 
Architect  —  Lewis  P.   Hobart.  Crocker 

I'ldii..  S.  F.  and  Clarence  A.  Tantau 

251  Kearny  St.,  S.  F. 
Plans  are   being  slightly  revised   and 
bid  will  again  be  called  for  from  a  se- 
lected   list   of  contractors. 


Zouri  Safety  Key-Set  Store  Front  Construction 

(Approved  by  The  Underwriters  Laboratories) 

And  International  Store  Front  Construction 

Distributed  by 

ZOURI   COMPANY  OF  CALIFORNIA 

1208  HOWARD  ST.  SAN  FRANCISCO 

ZOURI  COMPANY   OF  CALIFORNIA 

606  PORTER  BLDG.  PORTLAND 

ASSOCIATED  MATERIAL  COMPANY 

515  SO.  HEWITT  ST.  LOS  ANGELES 
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All-Key  Plaster  Lath 


(The  Master-Plaster  Lath) 


"DURO" 

Plaster  Wall  Board 

strong  —  straight — serviceable 

For  sale  at  your  dealers 


California  Cedar  Products  Company 

Stockton,  California 


Cost,  $ 

Cal.      SE    Cor. 
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Plans   Being   Prepared. 
ALTERATIONS 
LEMOORE,    Kings    Co., 

Heinlen    and   D   Sts. 
AlteriUions  and  additional  story  to  two- 

stoiy  lodge  building. 
Owner — I.   O.   O.   F.   Lodge   Association. 
Architect  —  Swartz   &   Ryland,   Rowell 

Bldg.,  Fresno. 

Flans    Being   Prepared. 
LODGE    BLDG.  Cost.    $35,000 

HAYWARD,    Alameda    Co.,    Cal. 
Three-story     brick    and      wood      frame 

lodge    and    store    building,     43x125, 

(Masonic    Temple). 
Owner — Masonic    Lodge    of   Hayward. 
Architect — James   T.    Narbett,    910   Mac- 

donald   Ave.,    Richmond. 
Two    stores    will    occupy    the    ground 
floor.      Two    remaining    stories    will    b* 
devoted   to   lodge   rooms. 

Plans    Being    Prepared.  

CLUBHOUSE  Cost,   $100,000 

Furnishings,    $25,000 
BADEX,  Cal.,  Baden  Farm. 
Three-story  country  clubhouse. 
Owner — California  Golf  Club. 
Architect — W.   H.   Grim   &   Walter  Mur- 
dock.  425  Kearny  St.,  San  Francisco 

ORANGE,  Orange  Co.,  Cal. — J.  S. 
Mctzger  &  Son,  1007  S.  Grand  Ave., 
awarded  general  contract  at  $68,489  for 
:)-story  store  and  lodge  building  at 
Orange  for  Odd  Fellows  Lodge;  Allison 
&  Allison,  1405  Hibernian  Bldg.,  Los 
Angeles,  architects.  Bids  for  other 
contracts  held  under  advisement,  but 
contracts  will  probably  be  let  to  lowest 
bidders.  Dimensions,  85x120  ft.,  rein- 
forced concrete  , frame  and  floors,  tile 
flller  walls,  stucco  and  cast  stone  ex- 
terior, plate  glass,  composition  roof- 
ing, pine  trim. 
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STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  April  13,  11  a.  m.,  bids  will  be 
received  by   Eugene   D.   Graham,   Coun- 


LOS  ANGELES,  Cal. — Archt.  A.  God- 
frey Bailey.  410  Hillstreet  Bldg.,  has 
completed  working  plans  and  bids  have 
been  taken  lor  a  3-story  and  basement 
reinf.  cone.  Memorial  hospital  at  12th 
and  Norton  Aves.,  for  Harriet  O.  Mat- 
tern;  60  beds,  operating  rms.,  kitchens. 
diningrms.,  lobby,  nurses  quarters;  40 
by  130  ft.,  stucco,  comp,  rfg.,  rf.  garden, 
tiled  baths  and  operating  rms.,  steam 
htg.,  elec.  elevator,  urnam.  iron,  pine 
trim,  tile,  cem.  and  battleship  linoleum 
fls.,  refrig.  sys.,  des.  for  1  future  story. 


LOS  ANGELES,  Cal.  —  Archts.  Jay 
Rogers  and  Stevenson.  402  Braley  Bldg. 
F'asadena,  have  been  instructed  to  pre- 
pare working  drawings  for  Y.  M.  C.  A. 
bldg.  on  Louise  bet.  Broadway  and 
WiLson;  floor  plans  approved;  site  150 
by  150  ft.,  3-story,  cost  about  $250,000. 
Ready  for  bids  in  two  months. 


GLBNDALE,  L.  A.  Co.,  Cal. — Morse 
Constr.  Co.,  Lawson  Bldg.,  has  contr, 
for  club  bldg.  at  Arden  Ave.  near  Cen- 
tral for  Glendale  Swimming  &  Athletic 
Club.  B.  F.  Brennan,  mgr..  423  Glendale 
Security  Bldg.;  work  to  start  at  once; 
2-storv,  stucco  over  briclv  and  frame 
83  by  165  ft.,  steel  and  wood  rf.  trusses, 
tile  and  comp.  rf..  oak  and  maple  fls.; 
swimming  pool,  40x75  ft.,  dance  hall, 
40x58    ft.;    $60,000    to    $70,000. 


ENSEN.\D.\.    Mexico    —   See    "Miscel- 
^•ous     Building    Construction,"    ;this 
Issue,  hotels,  hospital,  wharves,  amuse- 
ment buildings,   etc.,   planned   by  Bexar 
Development    Company. 


LONG  BEACH.  Los  Angeles  Co..  Cal. 
— M.  C.  Parker,  107  Adair  Bldg..  4th  at 
Locust  St..  Long  Beach,  is  preparing 
plans  for  Colonial  type  club,  part  4  and 
2-story,  with  auditorium,  gymnasium, 
locker,  shower,  billiard,  dining  rooms 
and  swimming  pool,  at  Alamitos  Bay 
for  the  Long  Beach  Shore  Club.  908 
Farmers  and  Merchants  Bank  Bldg., 
Long  Beach;  M.  B.  Farmer,  manager; 
80x400  ft.,  frame  and  stucco,  shingle 
and  composition  roofing,  pine,  cement 
and  hardwood  floors,  pine  trim.  Cost, 
1250,000. 


ty  Clerk,  to  install  fixtures  for  Com- 
missary Department  in  Old  People's 
Home  Building  at  San  Joaquin  Gene- 
ral Hospital.  Ralph  P.  Morrell,  archi- 
tect, Stockton.  Cert,  check  10%  pay- 
able to  Chairman  of  Board  of  Super- 
visors req.  Plans  obtainable  from 
architect  on  deposit  of  $10,  return- 
able. 


HOLLYWOOD.  Los  Angeles  Co.,  Cal. 
— Architect  Julia  Morgan,  Merchants' 
Exchange  Bldg.,  San  Francisco,  is  com- 
pleting working  plans  and  bids  ^vill  be 
taken  from  selected  list  of  bidders  for 
three-story  and  basement  Class  A  club 
with  70  bedrooms,  kitchen,  recreation 
rooms  and  office  at  Lodi  Place  and  Lex- 
ington Ave.,  Hollywood,  for  Hollywood 
Studio  Club  Miss  Williams,  secretary. 
6129  Carlos  Ave..  Hollywood.  Rein- 
forced concrete  construction,  stucco 
surfacing,  tile  roofing,  cement  and 
hardwood  floors,  tile  baths  and  show- 
ers,  steam  heating.     Cost,   $160,000. 


HOSPITALS 


ENSENADA.  Mexico  —  See  "Miscel- 
laneous Building  Construction,"  this 
issue,  hotels,  hospital,  wharves,  amuse- 
ment buildings,  etc.,  planned  by  Bexar 
Development  Company. 


NOTE: — On  March  10th,  Sandy  Pratt  spoke  before  the  Rotary  Club  in 
Auburn  and  wrote  up  some  of  the  Rotarians  and  other  citizens  of  Auburn. 
The  following  two  letters  (last  one  in  K.C.B.-like  style)  were  received  in 
reply. 

J.    C.    MANNING 
Anything  in   Wood — Made   or  Repaired 

Auburn,    Cal.,    March    23,    1925. 
Clarence  F.  Pratt, 
San   Francisco. 
Dear    Sir:  „      ,,      ,    , 

Y'our  K.C.B.-like  story  in  the  "Bee  of  March  14th,  should  have  had  my 
attention  several  days  ago,  but  I  have  been  very  busy  on  hardwood  floors 
and  verv  tired  when  night  came.  You  see  I  do  something  besides  repair  old 
chairs.  "l  lay  the  best  floors  in  California.  But  first  I  want  to  apologize  for 
that  slip  of  the  tongue.  Really  I  did  not  intend  to  say  your  K.C.B.  writings 
were  foolishness.  When  a  man  can  take  sand  and  gravel  for  an  advertis- 
ing text,  and  make  people  read  his  message,  when  they  are  not  interested  in 
his  product,  he  is  not  writing  foolishness.  They  are  not  only  reading,  but 
believing.  I  saw  a  woman  looking  for  sand  for  her  bird  the  other  day  and 
she   insisted  on   having  Sandy   Pratt's   sand   because   it   was   good  sand. 

Your  estimate  of  Bill  Lee  is  about  correct,  but  you  do  little  Ellen  a 
gross  injustice,  she  is  a  bright  child.  It's  all  right  to  say  Ed  Robie  built 
a  wooden  Ford,  but  no  one  in  Auburn  is  going  to  believe  it.  Taken  as  a  whole, 
I  say  you  did  well  considering  the  gang   you    had    to   write  about. 

Hoping  to  meet   you  again   when   you    have    time    to    talk    about    sand    or 


anything  else. 

SANDY'  PRATT. 
Y'OU   MAKE   me   sore. 
BECAUSE    THE    number  of. 
MY  BANKS   is  four. 
THEY  ARE   not  so   full. 
OF   ROCK   and   sand. 

AS  ARE  your  banks. 

•  •     • 

ALL   OVER    the   land. 

•  «     • 

BUT  THEY'  are   all. 

CHUCK  FULL  of  Kale. 

«     •     • 
WHICH   THE   customers. 

HAUL  IN  by  the  bale. 

IP    Y'OU    would   save. 

Y'OUR  SAND  and  rocks. 

PERHAPS  YOU   would. 

ACCUMULATE  SOME  tobacc 

l.\   YOUR   old   tobacco  box. 

..\ND   THE    Sacramento   Bee. 

WOULDN'T   BE    so    full. 

OF   YOUR   style. 

OF    SANDY'   "Bull." 

ADVERTISING    PAYS. 

.\BOUT  THAT  there  is   no   d 

EVEN  IF  we  don't   know. 

WHAT    IT'S   all    nlioul. 

BUT  WHEN  President    Bill. 


"I 

SAW  THE  result. 

•  •     • 

OF   YOUR  wits. 

HE    SOAKED    every. 

•  •     • 

BLOOMIN'  ONE  of  us. 
THE  SUM  of  four  bits. 
IN  THE  future  when. 

«         V         • 

YOU,  OF  the  Auburn. 
ROTARY'  CLUB,  tire. 
SEND  US  a  night  letter. 

COLLECT    BY    wire. 

•  •      • 

(SIGNED)   GUY  "Banker"  Brunc 

•  «      * 

TO 

.SANDY  PRATT  of 

PRATT'S   CONCRETE    "Micks." 

MARCH   17TH,    1925. 


in.ly    Irati.    president    of    the    Pratt 

Building      Material      Co.,    producer      of 

.sand,  rock  and  gravel  will  be  in  Auburn 

o    pick    cherries    about    .\pril     ir.th,    if 

Kd      Itohie  s    dog      or    Rill    Lee's      meat 

hound  does  not  interfere. 


Saturday,  March   28,  1925 


Sub-Figures   Being    Taken. 

HOSPITAL  Cost,  $ — 

SALINAS.  Monterey  Co.,  Cor.  Monterey 
and   East   San   Luis   Streets. 

One-story  reinforced  concrete  30-room 
hospital. 

Owner — Drs.  Rollin  and  Wiley  Reeves, 
Salinas    Valley    Hospital. 

Architect — Allen   Collins.    Santa  Cruz. 

Contractor — West  Coast  Construction 
Co.,  519  California  St.,  San  Fran- 
cisco. 
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BAKER9FIELD,  Kern  Co.,  Cal. — 
Until  April  13,  10  A.  M.,  bids  will  be 
received  by  F.  E.  Smith,  county  clerk, 
to  erect  incinerator  building  at  new 
Kern  County  General  Hospital.  Chas. 
H.  Biggar,  architect.  Bank  of  Italy 
Bldg.,  Bakersfield.  Cert,  check  10% 
payable  to  clerk  req. 
from  architect. 


Plans  obtainable 


BAKERSFIELD,  Kern  Co.,  Cal.— 
Until  April  13,  10  A.  M.,  bids  will  be 
received  by  F.  E.  Smith,  county  clerk, 
to  imp.  Kern  County  General  Hospital 
grounds.  Cert,  check  10%  payable  to 
clerk  req.  Plans  obtainable  from  of- 
fice of  county  surveyor. 


SAN  FRANCISCO— Campaign  quar- 
ters to  secure  funds  to  finance  con- 
struction of  a  modern  $500,000  hospital 
building  to  replace  the  old  St.  Joseph's 
Hospital  at  Buena  Vista  and  Park 
Aves.,  have  been  opened  at  80  New 
Montgomery  St.  by  Archbishop  Edward 
J.  Hanna.  George  M.  Rolph  is  chair- 
man of  the  campaign  committee.  The 
present  hospital,  a  frame  structure, 
has   accommodations    for   200    patients. 


HOTELS 


Plans  Being  Prepared. 

NURSES'    HOME.  Cost,    $200,000 

SAN  FRANCISCO,  Pine  St.  Eight- 
story  reinforced  concrete  brick  and 
terra  cotta  nurses'   home. 

Owner — San  Francisco  Nurses'  Asso- 
ciation. 

Architect  —  Julia  Morgan,  Merchants 
Exchange   Building,  S.   F. 


-Additional    Sub-Contracts    Awarded. 
HOTEL.  Cost,   $300,000 

SAN     FRANCISCO,     SK    Cor.     Jones    & 

Eddy   Sts. 
Six-story    and      basement      hotel,       166 

rooms,   100   per  cent   baths,   ground 

floor,  lobby  and  stores. 
Owner — A  Vayssie. 
Architect — Fabre    .&     Hildebrand,       110 

Sutter  St.,  S.  F. 
General    Contractor — G.    P.    W.    Jensen, 

320  Market  St.,  San  Francisco. 
Millwork — National  Mill  &  Lumber  Co., 

320   Market  St. 
Conorefe — Mission    Concrete      Co.,      125 

Kissling  St. 
neinforeins    Steel  —  W.    S.    W^etenhall 

Co.,    17th    &   Wisconsin   Sts. 
Marble — Jos.  C  Clervi  &  Son,   1727  Mis- 
sion   St.,    S.    F. 
Glass — W.  P.  Fuller  &  Co.,  301  Mission 

St.,    S.    F. 
Konfing — Alta   Roofing  Co.,   570   Waller 

St.,   S.   F. 
Plasterimg — Eugene    Dietlin,     70    Bem- 

al  Ave.,  S.  F. 
Previously  reported  sub-contracts 
are:  Steel.  Judson  Mfg.  Co.,  819  Fol- 
som  St.,  S.  F.  Excavating,  Sibley  Grad- 
ing &  Teaming  Co.,  135  Landers  St., 
S.    F. 

As  previously  reported,  separate  con- 
tracts were  awarded  by  the  architects 
as  follows:  Plumbing,  Gilley-Schmid 
Co.,  198  Otis  St.,  S.  F.  Painting,  Mund- 
rell  ,&  Bowen,  180  Jessie  St.,  S.  F. 
Electrical  Work,  Crown  Electric  Co., 
153  Eddy  St.,  S.  F.  Heating,  C.  Pet- 
erson  Co.,    390   6th   St.,  S.    F. 


Contract    Awarded. 

ADDITION.  Cost,  $78,099 

STOCKTON,  San  Joaquin  Co.,  417  E. 
Market,    Stockton. 

Addition    to   hotel. 

Owner — George  L.  Wolf,  741  E  Weber, 
Stockton. 

Architect — None. 

Contractor — E.  H.  Riley,  507  First  Na- 
tional   Bank    Bldg.,    Stockton. 


SACRAMENTO,  Sacramento  Co.,  Cal. 
— Group  of  San  Francisco  capitalists 
headed  by  B.  S.  Bt  rry,  will  build  a 
$175,000    hotel    on    northwest    corner   of 


Additional   Contracts   Awarded. 
HOTEL,   ETC.  Cost,   $300,000 

OAKLAND,  Alameda  Co.,  Cal.  Fifteenth 

and  Harrison  Sts. 
.Six-story    and    basement    steel    frame, 

brick    and    terra    cotta    store    and 

hotel    building    (110    rooms,       100% 

baths). 
Owner — Colt    Investment    Co. 
Architect — Leonard    H.    Ford,    306    14th 

St.,    Oakland. 
Millivork — Lannon    Bros.    Mfg.    Co.,    5tli 

and    Magnolia   Sts.,    Oakland. 
Marble — E.   J.   Dinneen,    40th   nr.  Grove. 
Tile — Rigney    Tile    Co.,    260    Walsworth 

Ave.,  Oakland. 
Other  contracts  will  be  awarded 
shortly.  As  previously  reported,  ex- 
cavating was  awarded  J.  Catucci,  1212 
ISth  Ave.,  Oakland:  structural  steel  to 
Judson  Mfg.  Co.,  Park  Ave.,  Oakland. 
Brick  to  Joseph  Devillers,  1S29  38th 
Ave..  Oakland:  terra  cotta  work  to  N. 
Clark  &  Son,  116  Natoma  St.,  San  Fran- 
cisco; window  frames  to  Clinton  Mill 
&  Lumber  Co.:  sheet  metal  to  East  Bay 
Sheet  Metal  Works,  223  Broadway, 
Oakland;  plumbing  and  heating  to  W. 
A.  Griffiths,  629  57th  St.,  Oakland; 
electrical  to  B.  Anderson,  3005  Fulton, 
Oakland. 


Eighth  and  "L"  Streets,  Sacramento. 
Construction  will  be  started  within  the 
next  sixty  days.  As  now  planned,  build- 
ing will  be  of  fireproof  construction, 
six  stories  high  55x100  ft.,  and  will  con- 
tain at  least  one  store  on  ground  floor 
and   100  guest  rooms. 


TAFT,  Kern  Co.,  Cal. — Archts.  Edel- 
man  cfe  Barnett,  726  H.  W.  Hellman 
Bldg.,  Los  Angeles,  have  completed 
preliminary  plans  for  a  4-story  brick 
hotel,  at  Taft,  for  Sam  Orloff;  $350,000. 


YUMA,  Ariz. — St.  Francis  Hotel  Co. 
announces  that  bids  will  be  asked  soon 
for  4-story  fireproof  hotel,  94x150  feet, 
at  the  corner  of  1st  and  Main  Sts. 
Proposed  building  would  contain  100 
rooms  and  cost  about  $300,000.  J.  M. 
Blasz,  president  of  Yuma  Wholesale 
Meat  Co.   is  promoter. 


wm^ 


Plaster  Lath 

Mortar  -  Lime 
Putty 

Cement  Lime 

Plaster 
Mahoning  Metal  Lath 

CORNER  BEADS       WOOD  LATH 

.4LL     KINDS     BUIMMNG     MATERIALS 


J.  S.  Guerin  &  Co. 

720  Folsotn  St.  San  Francisco 

Phone-    Sutter  4696 


"Westest" 

Dead  Front  Safety 

Panel  Boards  with 

Cabinet 

New  style  duplex,  type 
as  illustrated,  "Westest" 
Dead  Front  Panels  are 
absolutely  dead  front,  yet 
they  are  easily  accessible 
tor  testing.  Fittings  are 
G.  E.  standard  and  are 
mounted  on  Johns-Man- 
ville  ebony  asbestos 
are  In  Special  Crystalac 
Panels  are  approved  by 
the   National   Board   of   Fire   Underwriters. 

Western  Safety  Mfg.  Co.,  Inc. 

Mfniber   Cnlifornia    Development    Association 
California  Electraslsts'  Association 


"WESTEST" 

ELECTRIC  PRODUCTS 

1'2C4  Folsom  Street 
San  Francisco 

Phones: 


Enclosed  externally  operated 
Safety  Switches,  Knife 
Switches.  Metal  Switch  and 
Cut-out  isoxes,  Safety  Panel 
Boards. 

Catalog  and  Prices  on  Reqae«t 
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LOS  AXGRLES,  Cal. — Frank  Rasche, 
.■<>o2  Hollywood  Blvd.,  is  preparing 
plans  for  4-story  store  and  hotel  bldg. 
ut  n.e.  cor.  of  Stli  and  Rampart  Sts.  lor 
Kighth  &  Rampait  Building-  Co.,  A.  I. 
J..asker,  David  Tratmer  and  J.  Kalb. 
Ten  stores,  75  liotel  rooms,  dimensions. 
155x105  ft.,  briek  walls,  press,  brick  and 
east  stone  facing,  plate  glass,  steel 
beams,  comp.  rig.,  metal  skylights,  fire 
escapes,  pine  trim,  elevator,  steam  htg., 
ti.led    baths:    ?200,000. 


ENSENADA,  Mexico  —  See  "Miscel- 
laneous Building  Construction,"  this 
issue,  hotels,  hospital,  wharves,  amuse- 
ment buHdings,  etc.,  planned  by  Bexar 
Development  Company. 

LOS  ANGELES,  Cal.— Archts.  John 
Parkinson  and  Donald  B.  Parkinson, 
420  Title  Ins.  Bldg.,  are  preparing  plans 
tor  a  14-story  and  basement  class  A 
addition  on  6th  St.,  near  Spring  St.  for 
llayward  Hotel.  Harry  Fryman,  pro- 
prietor. Dimensions,  60xS2  ft.,  180  rms. 
each  with  private  bath,  stores  on 
ground  floor;  steel  frame,  reimf.  cone, 
fls.,  brick  filler  walls,  press,  brick  and 
terra  cotta  front,  plate  glass,  hdwd. 
trim,  tile  and  marble  work,  steam  htg,, 
elevators;  $600,000.  The  addition  is  to 
be   completed   by   next  January. 


EL  CENTRO,  Imperial  Co.,  Cal. — W. 
R.  Conway,  proprietor  of  Barbara 
Worth  Hotel,  has  had  plans  prepared 
for  three-story  concrete  addition,  60x 
140  ft.,  to  present  hotel  building.  Ad- 
dition will  contain  100  rooms  each  with 
private   bath. 


ICE  &  COLD  STORAGE 
PLANTS 


LOS  AXGELES,  Cal.— Berry  E.  Dunn 
&  Co.,  720  Lincoln  Bldg.,  has  contract 
at  $37,524  for  160-ton  capacity  Bruns- 
wock-Kroeschell  carbon  dioxide  re- 
frigerating system  for  theater  and 
office  bldg.  being  erected  on  Broadway 
near  8th  St.  for  Broadwav  Properties 
Corp.  G.  Albert  Landsburgh,  700  Hill- 
street  Bldg.,  archt.  J.  V.  McNeill,  5860 
S   Park   Ave.,    gen.    contr. 


POWER  PLANTS 


To  Be  Done   By  Day's  Work. 
SUB-STATION  Cost,    $48,000 

SAN  FRANCISCO,    S  Ocean  Ave.    123   E 

Junipero  Serra  Blvd. 
One-story      and      basement      reinforced 

concrete  sub  station. 
Owner — Pacific  Gas  &  Electric  Co. 

445   Sutter  St.,   San  Francisco. 
I'lans  by  Owner. 


SACRAMENTO,  Cal.— Until  April  2, 
!i:15  p.  m,,  bids  will  be  rec.  by  H.  G. 
Denton,  city  clerk,  to  fur.  one  motor- 
generator  set  and  auxiliary  apparatus 
complete  for  Electrolytic  Chlorine 
plant.  Cert,  check  10%  payable  to  City 
Controller  req.  with  bid.  Spec,  on  file 
in    office   of  clerk. 


CLAWSON    PATENT 
CHLMNEY   CO. 

CliA'WSON'S   PATENT  OHI9INEY 

la  the  Moat  Complete  on   the 

Market 


OLAWSON'S    FURNACE    GRATE 
tor  Gaa,  Coal  or  Wood 


OLAWSON'S 

ROODS  and  DAMPERS  for 

Open   Ftreplacea 

Experta   In   Oarins    Smoky   Fine* 
and  in   VenttlatlnB 

Terra  Cotta  and  Galvanized  Ir<» 

Chimney  Topa    Erected 

Chlmn«y  SneepluB 

149  OOrGH  STREE^r 
Phone  Park  eoea      Saa  Fkvnelaeo 


AUSA,  Cal.— City  will  hold  election 
shortly  to  vote  on  a  $10,000  light  and 
liower  plant  for  the  city.  J.  O  Uurrell, 
city   clerk. 


LOS  ANGELES,  Cal.— Until  3  p.  ra., 
March  31,  bids  will  he  rec.  by  pub.  serv 
eomm.,  207  S  Broadway,  for  20,000  ten- 
Pin  cross  arms  and  5000  six-pin  cross 
arms;  spec  P.  A.  Adv.  No.  P-450.  Jas. 
P.  Vroman,  secretary. 


Riverside,  Cal.  —  Southern  Sierras 
Power.  Co.  has  applied  to  railroad  com- 
mission .for  authority  to  issue  $469,800 
par  value  of  first  and  refunding  mort- 
gage bonds  to  finance  improvements, 
additions   and   betterments. 


PUBLIC   BUILDINGS 


SAN  FRANCISCO— Until  March  30,  3 
15.  m.,  bids  will  be  received  by  Leonard 
S.  Leavy,  city  purchasing  agent,  270 
City  Hall,  to  fur.  and  install  document 
files  in  county  clerk's  office.  Spec,  ob- 
tainable   from    above   on    request. 


LOS  ANGELES,  Cal.— Until  10  a.  m., 
April  14,  bids  will  be  rec.  by  Los  An- 
geles bd.  pub.  wks.  for  2-story  and 
basement  class  C  police  sub-station, 
70x114  ft.,  at  4534  W  Pico  St.  Plans  and 
spec,  obtainable  from  supt.  of  city  con- 
struction dept.,  799  W  Santa  Barbara 
Ave.,  upon  deposit  of  $10,  returnable. 
Ci-rt.  check  or  bond  10%.  H.  B.  Ferris, 
secy.  Assembly  rm.,  offices,  kitchen, 
locker  rms.,  cells,  storage  rms.  and 
vaults,  rifle  range  in  basement,  garage 
and  shop:  reinf.  cone,  and  brick  constr., 
face  brick,  terra  cotta,  tile  and  comp. 
rt.,  struc.  steel,  cone,  piling,  tiled  toi- 
lets;   $135,000. 


SAN  FRANCISCO- Until  April  6,  3 
P.  M.,  bids  will  be  received  by  Leonard 
S.  Leavy,  city  purchasing  agent,  to  fur. 
400  cushions  for  Exposition  Auditorium. 
Specifications  and  further  information 
obtainable  from  above. 


PASADENA,  L.  A.  Co.,  Cal.  —  Until 
April  20  bids  will  be  received  by  City 
Commissioners  of  Pasadena  for  gen- 
eral contract  for  new  municipal  library 
bldg.;  Myron  Hunt,  1107  Hibernian 
Bldg.,  Los  Angeles,  archt.  General  con- 
tract will  not  include  stone  work, 
painting,  plumbing,  wiring,  heating, 
cabinet  work,  ornamentnl  iron,  finish 
floors,  electric  fixtures,  tile  rfg.  and 
steel  book  stacks.  Plans  for  heating 
plumbing  and  wiring  will  be  completed 
and  bids  advertised  for  in  about  a 
week.  Bids  for  other  items  will  not  be 
taken  until  general  bids  are  received. 
One-story  and  part  2-story,  with  3-sto. 
book  stacks;  basement  under  large 
portion;  dimensions,  180x310  ft.,  reinf. 
cone,  constr.,  stucco  and  stone  e.xter , 
clay  tile  rfg.,  hdwd.  trim,  tile  and  ce- 
ment  firs.,   steam   htg.   plant. 


p.-iiutlng  and  decorating  or- 
sanization  that  prides  itself  In 
the  tradition  of  excellence  and 
craft.xiiianship  jiuiintnined  for 
over  40  years. 

May  we  not  cooperate  with  yo-u 
for  the  economy  of  quality? 

Our  operations  are  state-wide. 
An  inquiry  will  receive  our  care- 
ful  con 


S.VNTA  BARBARA.  Santa  Baroara 
Co.,  Cal. — It  is  officially  announced 
that  funds  have  been  donated  for  new 
municipal  bathhouse  to  cost  $75,000  to 
$100,000. 


LOS  ANGELES,  Cal.— Until  2  p.  ra., 
April  13,  bids  will  be  rec.  by  L.  A.  coun- 
ty for  wrought  and  cast  bronze  work 
for  new  Hall  of  Justice,  N  Broadway 
and  Temple  St.  Plans  and  spec,  may  be 
obtained  at  office  of  mech.  dept.,  10th 
fl.  Hall  of  Records. 


RESIDENCES 


Plans    Complete. 

RESIDENCE.  Cost,    $10,000 

OAKLAND,  N  38th  St..   189  E  Apgar  St. 
One-story   12-room   3-family  residence. 
Owner — Dexter    Darling,    441      Beverly 

Ave.,   Oakland. 
Architect — None. 


WHIT  CD 

THE 
EASY  HARDWARE 


Any  carpenter — whether  he  is 
familiar  with  it  or  not — can 
make  a  perfect  installation  with 
WHITCO  on  old  or  new  Bash 
easier,  quicker  and  more  eco- 
nomically than  with  any  other 
iiind  of  hardware. 
Made  in  3  sizes — 8  inch,  12  inch 
and  16  inches  long.  Take  case- 
ments up  to  48  inches  wide. 

Manufactured  by 

ViiraTtaTtofMHNY 

lOEALEia  INIIBUILDINCUSPECIAIJIES 
365  Market  Street 
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Contract  Awarded. 

RESIDENCES  Cost,  $6000  each 

SAN  FKANCISCO,  W  Santa  Ana  48  87  & 

131  S  Darien  Way,  NW  Darien  Way 

&   Santa  Ana  St. 
Four  l-5tory  and  basement  frame  resi- 

Owner — B.C.  &  O.  M.  Hueter,  809  Flat- 
iron   Bldg.,   San   Francisco. 

Architect  —  H.  G.  Stoner,  First  Na- 
tional   Banlc   Bldg.,    San    Francisco. 

Contractor — Boston  &  Zwieg,  Darien 
Way   and   San   Leandro   Way,   S.   F. 


Contract  Awarded. 

ItESIDENCB.  Cost,    $11,485 

OAKLAND,  Lots  OS  and  206,  Crocker 
Highlands. 

Two-story   and    basement   residence. 

Owner — Wynn  Meredith,  1004  Univer- 
sity   Ave.,    Alameda. 

Architect — Sidney  B.  &  Noble  Newsom, 
Nevada  Bank   Bldg.,   S.   F. 

Contractor — F.  C.  Stolte,  3455  Laguna 
Ave,,    Oakland. 


Contract  Awarded. 

RESIDENCE  Cost,    $13,270 

SAN    FRANCISCO,    Lots    9       10    Blk    15 

St.    Francis   Wood  Extension   No.    1. 
Frame  residence  and  garage. 
Owner — Westgate    Park    Co.,    278    Post 

St.,  San  Francisco. 
Architect — Willis   Polk    &   Co.,   277   Pine 

St.,  San  Francisco. 
Contractor — C,    F.    Parker,    251    Kearny 

St.,    San    Francisco. 


March   25,   1925 
Contract    Awarded. 

RESIDENCE  Cost,    $12,000 

BERKELEY,    821    Arlington   Ave. 
One-family    residence. 
Owner — E.   L.    Loring,    949    Euclid   Ave., 

Berkeley. 
.Architect — None. 
Contractor    —    E.    F.    Henderson,    2737 

Forest  Ave.,  Berkeley. 


Contract    Awarded. 

RESIDENCE.  Cost,    $20,000 

BERKELEY,  Alameda  Co.,  Cal.,  Haci- 
endas del  Orlnda  Tract. 

English  style  residence. 

Owner — Joe  M.  Park,  3115  Claremont, 
Berkeley. 

Architect — John  Hudson  Thomas,  Mer- 
cantile   Bank    Bldg.,    Berkeley. 

Contractor  —  Matt  I.  Koski,  41  Ra- 
mona   Ave.,    Oakland. 


LOS  ANGELES.  Cal.  —  W.  J.  Jones, 
1425  Las  Turaas  Dr.,  San  Gabriel,  will 
start  work  at  once  on  2-story  15-room 
res.,  180x30  ft.,  on  Angelo  Dr.,  w  of 
Clair  Dr.,  for  self.  Archt.  Chas.  H.  Ky- 
son.  6040  Hollywood  Blvd.,  prepared 
plans  and  will  supervise  constr.  Frame 
and  ceni.  plas.,  comp.  shingle  rt.,  case- 
ment windows,  leaded  glass,  5  tiled 
baths,  fireplaces,  oak  and  pine  fls., 
birch,  rdwd.  and  O.  P.  trim,  sprinkling 
sys;  $30,000. 


Contract  Awarded. 

RESIDENCE  Cost.   $15,000 

OAKLAND,    Alameda    Co.,    Cal.  1025 

Ashmont   Ave. 

Two-story  12-room  residence. 

Owner  —  C.  R.  Buchanan,  801  Lerida 
Ave.,   Oakland. 

Architect — None. 

Contractor — Vf.  C.  Sheppard,  85  Park- 
side   Dr.,  Berkeley. 


Completing   Plans. 

RESIDENCE  Cost,    $15,000 

OAKLAND,    Alameda    Co.,    Cal.      Lake- 
share  Highlands. 
Two-story  and     basement     frame     and 
stucco   residence    (10   rooms,   2   baths. 

separate   garage). 
Owner — Louis    Rosenthal. 
Architect — Willis   C.    Lowe,    Monadnock 

Bldg.,    San    Francisco. 


Contract    Awarded. 

RESIDENCE  Cost,    $10,000 

SAN  FRANCISCO.  N  Seaclift  Ave.  bet. 
25th  and  26th  Aves. 

Two-story  and  basement  frame  resi- 
dence. 

Owner — Alfred  Meyer  and  Roy  Van 
Vleit,  Alexander  Bldg.,  S.  F. 

Architect — Samuel  Lightner  Hyman  & 
A.  Appleton,   68  Post  St.,   S.  F. 

Contractor — M.  C.  Ingraham,  165  Fell 
St.,    San   Francisco. 


SAN  FRANCISCO— Meyer  Bros.,  First 
National  Bank  Bldg.,  San  Francisco, 
have  purchased  two  blocks  of  land  ly- 
ing between  Pierce  and  Scott  Streets, 
Chestnut  Street  and  Alhambra  Way,  In 
the  Marina  District,  where  they  will 
build  a  number  of  bungalows  and  two 
flat   buildings. 


Plans  Being  Prepared. 

RESIDENCE  Cost,     $18,000 

SAN  FRANCISCO.      Se^   Cliff. 

Two-story  and  basement  frame  and 
stucco  9-rooni  residence  and  sepa- 
rate  garage. 

Owner — S.    Jacobson. 

Architect — Morrow  &  Garren,  De  Young 
Bldg.,   San   Francisco. 


LOS  ANGELES,  Cal. — W.  H.  Bloeser 
3461  W  6th  St.,  will  build  2-story  10-rm. 
res.  65x68  ft.,  at  344  Muirfield  Rd.,  for 
Lloyd  K.  Hillman,  526  S  Flower  St. 
Plans  by  Boyd  &  Wells.  Face  brick, 
slate  rf.,  3  tiled  baths,  fireplaces,  hdwd 
and  O.  P.  trim  and  fls.,  aut.  water  htr., 
gas  furnace,  garage;  $33,500. 


Contract   Awarded. 

RESIDENCES.  Cost,    $110,500 

BERKELEY,     Alameda    Co.,    Cal.         In 

vicinity  of  University. 
Thirty-four   1-story   B-room   residences. 
Owner  —  Mercantile    Securities   Co     of 

Calif. 
Architect — Plans  by  contractor. 
Contractor — Arthur  S.  Holme.s,  357  12th 

St.,  Oakland. 


To   Be   Done  By  Day's  Work. 

RESIDENCES  Cost,    $5000    each 

SAN  FRANCISCO,  E  35th  Ave.  100  125 
150  N  Fulton. 

Three  2-story  &  basement  frame  resi- 
dences. 

Owner — J.  M.  Peters,  797  35th  Ave., 
San  Francisco. 

Architect — None. 


SAN  BERNARDINO,  San  Bernardino 
Co.,  Cal. — W.  E.  Daimwood,  537  9th  St., 
will  build  17  1-story  frame  and  stucco 
bungalows   in   court   at   745   5th   St.   for 

self;  $30,000. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— St.  Peter's  Episcopal  Church  has  ap- 
proved plans  for  new  parish  house  to 
be  erected  in  Redwood  Highlands  Dis- 
trict; will  contain  auditorium,  class- 
rooms, chancel,  rector's  study,  kitchen. 
Boy  Scout  room,  men's  clubroom,  etc. 


Steelform  Contracting 
Company 


SAN  FRANCISCO 


SEATTLE 


LOS  ANGELES 


STEELFORMS— FOR  concrete  joist  floor  construction. 
LITTLE  WONDER  SAFETY  SUSPENDED  SCAFFOLDS 

—FOR  BRICK  MASONS  AND  PLASTERERS. 

WEDGE  NOTCH  CLAMPS  -  for  column  forms. 
ROGERS  SHORING  CLAMPS-for  splicing  shores,  pole 

SCAFFOLDS,  ETC. 
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BEVERLY  HILLS.  L.  A.  Co.,  Cal.  — 
Arihts.  Morgan,  Walls  &  Clements,  1124 
Van  Xuvs  Bldg..  are  preparing  plans 
lor  an  English  Tudor  style  stone  resi- 
dence at  Beverly  Jlills  for  Marion 
Oavies.  Two-story  20-rms.,  6  baths; 
stone  exter.  walls,  slate  rig.,  hdwd. 
trim,  oak  (Is.,  stone  11.  in  reception 
hall,  stone  mantels,  tiled  baths,  swim- 
ming pool,  terraces,  garden;  $300,000. 


LOS  AXGELES,  Cal. — C.  T.  McGrew 
Jt  Sons,  1345  W  Ocean  Blvd.,  Long 
Beach,  subm.  low  bid  to  Los  Angeles 
county  Mar.  23  at  S160.163  for  genernl 
work  lor  new  Patriotic  Hall,  18th  and 
Figueroa  Sts.;  5-story  and  basement, 
clubrooms,  aud.  to  seat  1200;  brick 
walls,  reinf.  cone.  11.  and  roof  slabs; 
hoi.  tile  partit.,  press,  brick  and  terra 
cotta  lace.  .-VlUed  Archts.  Assn.,  1136 
Citizens  Natl.  Bank  Bldg.,  Los  Angeles, 
architects. 

Otlier  bids   were: 
Plumbing — Lohman  Eros.,   232   S  Spring 

St.,    Los   Angeles,    $28,587. 
Hfatine  &  Ventilating — Western  Heat- 
ing   Co..    1201    W    24th    St.,   Los   An- 
ereles,    $43,310. 


SCHOOLS 


Comraissoined  to   Prepare   Plans. 
SCHOOL  Cost,    $70,000 

CARMEL,  Monterey  Co.,  Cal. 
Grammar   school. 

Owner — Carmel    Grammar    School   Dist. 
Architect — John    J.    Donovan,    Tapscott 
Bldg.,  Oakland. 
Bond    election    w-ill    be    held    shortly. 


Plans  Being  Prepared. 

SCHOOL  Cost,  $60,000 

BENICIA,   Solano  Co.,  Cal. 

One-story    concrete    and    brick    school. 

6   classrooms   and   auditorium. 
Owner — Benicia  High  School  District. 
Arcliiteet — Geo.   C.   Sellon   &  Co.,  Mitau, 

Bldg.,    Sacramento. 


Excavating    Contract    Awarded. 

GYMNASIUM  Cost,    $300,900 

(1st   unit   ol   $1,000,000   structure) 

BERKELEY.  Alameda  Co.,  Calil.,  Uni- 
versity  Campus. 

Three-story  reinlorced  concrete  and 
terra  cotta  women's  gymnasium 
(Mrs.  Phoebe  Hearst  Memorial). 

Owner — Regents  of  the  University  ol 
Calilornia  (Donation  ol  Wm.  R. 
Hearst). 

Architect  —  Bernard  R.  Maybeck  and 
Miss  Julia  Morgan,  Merchants'  Ex- 
change  Bldg.,    San    Francisco. 

Contractor — K.  B.  Parker  Co.,  519  Cali- 
lornia St..  San  Francisco. 

Bxcarating — Ariss-Knaqp    Co,.    961   41st 
St..   Oakland. 
As   previously   reported,    rooling   con- 
tract was  awarded  to  Alta  Rooling  Co. 

3048  16th  St.,  S.  F.;  sheet  metal  to  Guil- 

loy    Cornice    Works,    1234    Howard    St., 

San  Francisco. 


COLUSA,  Colusa  Co..  Cal. — Architect 
Geo.  C.  Sellon,  Sacramento,  is  prepar- 
ing plans  lor  new  high  school  lor 
Colusa  High  School  District.  It  is 
proposed  to  vote  bonds  ol  Irom  $150,- 
000  to  $200,000  to  finance  the  structure. 


Co 


$35,000 
(First  unit) 
Cal. 
ual  training 


IIAYWAUD,    Alameda    Co., 
Two  Irame  and  stucco  mai 

and  gymnasium  bldgs  (1st  unit) 
Own^r — Hayward     Union    High     School 

District. 
.Architect — Henry    C.    Smith,    Humboldt 

Bank  Bldg.,  San  Francisco. 
Bids  will  be  opened  April  4th.  1925 
at  2  p.  m.,  lor  the  first  unit  to  cost 
approximately  $35,000.  Bids  on  balance 
ol  work  including  auditorium,  science 
and  class  room  buildings  to  cost  ap- 
proximately $275,000  will  be  called  for 
later. 


OAKL.AND,  Alameda  Co.,  Cal. — Bids 
were  received  and  opened  for  construc- 
tion ol  fireproof  grammar  school  build- 
ing known  as  Cole  School,  at  Union, 
12th,  Poplar  and  10th  Sts. 

Gen'l.  work 
Alfred      Olson,      Builders      Ex- 
change,   Oakland    $137,398 

Alt.  1  (add),  $3140;  Alt.  2 
(add)  $3360;  Alt.  3— black- 
boards   (add)    $6108. 

John    Branagli    141,000 

1,   $2640;  2,  $2500;  3,  $6465. 

Fred    Westlund    146,480 

1,  $2140;  2,  $2000;  3,  $6465. 

Barrett    &    Hilp 148,480 

1,  $2940;  2,  $2840;  3,  $6765. 

Niles  W.  Place    152,455 

1,  $2769;  2,  $2S99;  3,  $7066. 

Lawton  &  Vezey   152,825 

1,  $2460;  2,  $2540;  3,  $6500. 

\V.    G.   Thornalley    156,840 

1,  $3000;  2,  $2600;  3,  $6465. 

LeilJert  &   Trobeck 157,852 

1,  $3240;  2,  $2820;  3,  $5300. 

Alfred    H.   Vogt    158,261 

1,  $2950;  2.  $2800;  3,  $6400. 

E.  T.  Leiter  A  Son 174,867 

1,    $1000;    2.    $1000;    3,    $6465. 
Heatine,  Ventilating^  &  Plnmblng  Work 
Scott  Co.,   381  nth  St.,  Oakland.  $28,255 

Geo.    A.    Schuster    29,542 

W.  &   J.   Bays    30,336 

Carl    T.    Doell    30.464 

VV.    H.    Picard    30,600 

A    Feldhauser   30,900 

W.   K.  Nottingliam    31.444 

H.    G.    Newman    38.119 

Bids  have  been  talcen  under  advise- 
ment. 


GDENDORA,  L.  A.  Co..  Cal. — Arch  I. 
Myron  Hunt.  1107  Hibernian  Bldg.,  has 
been  commissioned  to  prepare  plans 
for  a  group  of  school  bldgs  at  Glendora 
lor  Girls'  Collegiate  School.  The  site 
comprises  50  acres  and  probably  live  or 
six  bldgs.  will  be  erected  at  this  time; 
other  bldgs.  to  be  added  later.  The  lirst 
units  will  provide  15  classrooms,  exe- 
cutive bldgs.  and  housing  accommoda- 
tions lor  60  students.  Construction  will 
be  as  nearly  lireprool  as  possible; 
$200,000. 


SEATTLE.  Wash. — Until  April  2,  bids 
will  be  received  by  Seattle  School  Dis- 
trict No.  1,  to  erect  2-story  fireprool 
addition  and  remodeling  present  West 
Woodland  school;  est.  cost,  $125,000. 
F.  A.  Naramore,  city  school  architect. 
Plans  on  file  with  school  board,  800 
Dexter  Ave. 


FAIRFIELD,  Solano  Co.,  Cal. — Until 
April  11,  bids  will  be  received  by  E. 
L.  Dearborn,  clerk,  Armijo  Union  High 
•School  District,  to  remove  paint  by 
.s;ind-blast  on  exterior  ol  high  school. 
Further  information  obtainable  from 
clerk.  ' 


TUCSON,  Ariz.  —  State  senate  has 
passed  general  appropriation  bill  pro- 
viding $75,000  lor  new  gymnasium  bldg. 
at  University  ol  Arizona.  Proposed  bldg 
would  be  210xa5  ft.,  and  would  contain 
loil;ers.    basketball   courts,   etc. 


OAKLAND,  Alameda  Co.,  Cal — Alfred 
Ol.son,  Builders'  Exchange,  Oakland 
will  be  awarded  general  contract  at 
S137,398  and  Scott  Co.,  381  11th  St., 
Oakland,  heating,  ventilating  and 
plumbing  work  at  $28,255,  for  the 
tireproof  Cole  School  to  be  erected  at 
L'nion.  12th,  Poplar  and  10th  Streets. 


SAN  FRANCISCO — Board  of  Public 
Works  has  requested  Supervisors  to 
adopt  ordinance  authorizing  the  call- 
ing ol  bids  lor  the  loUowing  school 
buildings: 

Addition  to  Brete  Harte  School,  in 
block  bounded  by  Railroad,  Jennings, 
Key    and   Jamestown  Aves. 

Edison  School,  in  west  side  ol  Do- 
lores   St.,    bet.    22nd    and    23rd   Sts. 

Cabrilio  School,  in  block  bounded  by 
24th  and  25th  Aves.,  Balboa  and  Ca- 
linllo    Streets. 


SANTA  MONICA,  L.  A.  Co.,  Cal.  — 
Santa  Monica  bd.  educ.  will  have  plans 
drawn  lor  an  8  or  10-room  brick  ele- 
mentary school  bldg.  at  10th  St.  and 
t^anta  Alonica  Blvd.,  Santa  Monica,  to 
replace  old  Lincoln  school.  There  is  a 
balance  of  $100,000  remaining  from  last 
bond  issue  with  which  to  linance  work. 


BEVERLY  HILLS,  L.  A.  Co.,  Cal.— 
Board  ol  regents  ol  University  ol  Cali- 
fornia selected  the  Beverly  Hills- 
Wustwood  site  March  21  lor  new  group 
of  bldgs.  lor  southern  branch.  It  is 
proposed  to  call  state  bond  election  to 
provide  linances.  amount  lor  the  im- 
provements having  been  tentatively 
Set   at   $2,500,000. 


SANTA  PAULA,  Ventura  Co.,  Cal.  — 
Thos.  H.  Reed,  204  Wilshire  Bldg.. 
awarded  general  contract  at  $102,335 
lor  new  Harvard  grammar  school  bldg. 
at  Santa  Paula;  Thorne  A  Ficker,  Hest- 
ern  Mutual  Lile  Bldg..  and  R.  C.  Wil- 
son, Santa  Paula,  assoc.  archts.  Other 
contracts  were  awarded  as  lollows: 
Plumbing  to  Standard  Plumbing  Co.  at 
$8700;  painting  to  Paul  B.  Johnston  Co. 
at  $4732;  wiring  to  McGollin  &  Griener 
at  $5004;  heating  to  Pemberton  Heating 
Co..  $6580;  blackboards  to  Barker  Bros. 
rit  $2298,  and  equipment  to  Barker  Bi-os 
at   $3612. 


OAKLAND,  Cal.-Until  Apr.  7,  12  noon, 
bids  will  be  received  by  John  W.  Edge- 
mond,  Sect'y.,  Board  ol  Education.  1104 
City  Hall,  to  construct  concrete  re- 
taining wall  at  Fremont  High  School. 
Cert,  check  10%  payable  to  Bd.  ol 
Educ.  req.  Plans  obtainable  from  Sec- 
retary. 


iviillwork: 

A  service  of  real 
value  Is  offered  by 

National  Mill  &  Lumber  Co. 

We  are  glad  to  place  at  your  disposal,  without  obligation, 
the  services  of  a  corps  of  skilled  estimators,  with  wide  ex- 
perience in  figuring  general  millwork,  cabinet  work  and 
detail  work  of  all  kinds.  Behind  them  is  an  organization 
offering  virtually  unlimited  selection  of  materials.  We  be- 
lieve  their   assistance   will   be   genuinely  helpful   to  you. 


312  Market  Street 
San  Francisco 


High  St  &  TJdeirater  Ave. 
Oakland 
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EUREKA,  Humboldt  Co.,  Cal.— The 
United  Blower  Co.,  1267  Folsom  Sts., 
San  Francisco,  at  $28,S52  was  awarded 
contract  tor  heating  and  ventilating 
for  new  junior  high  school  building, 
John  J.  Donovan,  Tapscott  Bldg.,  Oak- 
land,   Architect.    Other    bids    were; 

Geo.  A.   Shuster    $30,264 

W.   H.    Picard    30,279 

Turner    Co 30,360 

W.    J.    Bays    31,136 

James    A.    Nelson    Co 33,297 


ELLENSBURG,  Wash. — Archs.  Nara- 
more  &  Menke,  Central  Bldg..  Seattle, 
preparing  plans  for  $115,000  grade 
school  for  School  District  No.  3,  Kit- 
titas county;  will  be  two-story  brick 
with   7   classrooms   on   each   floor. 


LOS  ANGELES,  Cal. — A.  V.  Perkin- 
son,  3977  S  Vermont  Ave.  sub.  low  bid 
at  $47,320  to  Los  Angeles  bd.  educ. 
Mar.  18  for  2-story  14-unit  addition 
proposed  for  75th  St.  school,  142  W 
7oth  St.  Low  bidders  on  sub-trades 
were  plumbing,  Theo.  Larsen,  2029  N 
Vermont  Ave.,  $2815;  heating  &  vent,, 
Hickman  Bros.,  471  W  8th  St.,  San 
Pedro,  $7232;  painting,  Hoelzel  & 
Ehmig,  1452  E  52nd  St.,  $2165;  elec. 
wiring,  H.  H.  Walker,  1800  W  12th  St., 
$SS6.  A.  S.  Nibecker.  archt.  Face  brick, 
cast  stone  trim,  comp.  rf.,  reint.  cone. 
corridors  and  stairs,  cem.  and  marble 
floors. 


LOS  ANGELES,  Cal.  —  Archt.  Lloyd 
Rally,  1019  Wright  &  Callender  Bldg., 
has  completed  working  plans  tor  1-sto. 
and  part  2-sto.  14-unit  addition  at  Fre- 
mont Ave.  school,  228  Fremont  Ave.,  for 
Los  Angeles  bd.  educ.  Bids  will  be 
called  fcr  soon.  Main  bldg.  S0x50  ft., 
with  2-story  wing  60x109  ft;  face  brick, 
stone  trim,  tile  and  comp.  rf.,  steam 
htg.,  cem.  and  maple  fls.,  reinf.  cone, 
corridors  and  stairs;  $90,000. 


LO.N'G  BEACH,  L.  A.  Co.,  Cal.— Schaf 
&  Strauser,  1310  W  41st  PI.,  Los  Ange- 
les, subm.  low  bid  at  $91,749  to  Long 
Beach  bd.  educ,  March  16.  for  2-sto. 
14-unit  James  Russell  Lowell  school. 
Long  Beach.  Low  bids  on  sub  trades 
were:  plastering,  F.  A.  Arbia,  $5300; 
painting,  W.  B.  Walters,  $3973;  plumb- 
ing, J.  H.  Stockton  &  Co.,  $8245;  elec- 
tric wiring,  Baty  Elec.  Co.,  $3374;  heat- 
ing, Hickman  Bros..  $7190.  Kirtland 
Cutler,  1010  Far,  A  Merch.  Bank  Bldg., 
and  E,  H.  Gates,  1261  American  Ave,, 
Long  Beach,  assoc.  archts. 


FAST 


SAFE 


SAN  FRANCISCO— Until  April  22,  3 
P.  M.,  bids  will  be  received  by  Board  of 
Public  Works  to  erect  Alvarado  school 
in  block  bounded  by  Douglas,  Eureka. 
22nd  and  23rd  Sts.,  est.  cost,  $324,500: 
fireproof        construction.  Segregated 

bids  are  wanted  for  (1)  general  con- 
struction, etc.,  cost,  $290,000;  (2)  me- 
chanical equipment,  $12,000;  (3)  plumb- 
ing and  gas  heating.  $15,000;  electrical 
work,  $7,500.  Plans  obtainable  from 
Bureau  of  Architecture,  2nd  Floor, 
City  Hall. 


OAKLAND — The  following  architects 
have  been  commissioned  to  prepare 
plans  tor  five  of  the  new  schools  on 
Oakland   school    prograin: 

Charles  W.  McCall  for  Webster 
school;  Miller  &  Warnecke,  Garfield 
school:  Wythe,  Blaine  &  Olson,  Crock- 
er Hylands  school;  William  Mooser  Jr., 
Prescott  annex,  and  Washington  J. 
Miller,   Hamilton  junior  high  annex. 

The  board  authorized  purchase  of 
a  50-foot  frontage  in  Broadway  ter- 
race for  an  addition  to  the  Rockridge 
school  site,  and  appropriated  $105,000 
for  renovations  and  repairs  needed  in 
all  the  schools. 


LONG  BEACH,  L.  A.  Co.,  Cal.— Archt 
Emmett  G.  Martin,  620  Cit.  Nat.  Bank 
Bldg.,  Los  Angeles,  has  been  commis- 
sioned to  prepare  plans  for  a  2-story 
and  basement  brick  school  bldg.  at  cor. 
7th  and  Temple  Sts.,  Long  Beach,  for 
Roman  Catholic  Bishop  of  Los  Angeles 
and  San  Diego,  St.  Mathews  Church, 
Rev.  Thomas  Morris;  7  classrms.  and 
auditorium  to  seat  about  700;  press, 
brick  facing.  63x90  ft.,  comp.  rfg,  steam 
htg.  from  central  htg.  plant,  pine  trim, 
reinf.  cone,  corridor  and  stair  eonstr., 
maple  and  cem.  fls.,  steel  trusses,  stone 
trim. 


SAN  LUIS  OBISPO.  San  Luis  Obispo 
Co.,  Cal, — Archt.  Emmett  G.  Martin,  620 
Citz.  Nat.  Bank  Bldg.,  Los  Angeles,  is 
preparing  preliminary  plans  for  a  10- 
rm.  brick  sch.  bldg..  at  San  Luis  Obispo, 
for  Roman  Cathclic  Bishop  of  Monte- 
rey and  Fresno,  Rev.  Daniel  Keenan, 
pastor;  aud.  to  seat  about  250,  gymna- 
sium in  basement:  plas.  exter..  tile 
rfg.,  maple  and  cem.  firs.,  pine  trim, 
reinf.  concr.  corridor  and  stair  eonstr., 
pine  trim. 


BJNKS,   STORES   &   OFFICES 


Figures  To  Be  Taken  Shortly. 

BANK    BLDO.  Cost,    $300,000 

SACRAMENTO,  Cal. 

One-story    steel    frame    class      A      bank 

building,     terra    cotta    exterior,    80 

by    120. 
Owner — United   Bank  &  Trust  Co. 
Architect — C.     E.     Gottschalk    &    M.    J. 

Rist,   Phelan   Bldg.,   San   Francisco. 


Cost,    $40,000 


Contract   Awarded. 

MARKET.    ETC. 

OAKLAND. 

Two-story     hollow     tile     market       with 

refrigerating    plant    and      rooming 
bldg. 
Owner — Chin     Sang    Co.,    433     9th       St., 

Oakland. 
•Architect — None. 
Contractor — George  McConnell  and     H. 

J.    Sattin,    2080      University      Ave., 

Berkeley. 

Contract    Awarded. 

BLDG.  Cost,    $100,000 

STOCKTON,    San    Joaquin   Co.,    Cal.    No. 

412  E-Main  St. 
Building. 
Owner — Delia  Wolf  Meigs,  741  E-Weber 

St.,    Stockton. 
Architect — None. 
Contractor  —  McDonald    &    Kahn,    130 

Montgomery   St.,    San   Francisco. 


Mailing  Lists 

WiJI  help  you  increi 

'  and  prices  od  thousands  c 

er™-Nationai. State  autH^al-iodivld- 
uaU.  Professions.  Bualnei^  Coaceros. 

\C'/  Guaranteed  C^         ■ 
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Contract   Awraded. 

BUILDING'  Coat,    ?15,000 

STOCKTON.  San  Joaquin  Co.,  Cal.     No. 

515  E-Main  St. 
Two-story   and  mezzanine   brick   bids. 
Owner— E.    H.    Hess,    1225    N-Callfornia 

St.,  Stocliton. 
Architect — None. 
Contractor — Davis-Heller-PeRrce       Co., 

443  E-Weber  St..  Stockton. 


Cost,    ?17,000 


Contract  .\warded. 

STORES.    ETC. 

OAKLAND,   512    8th   St. 

Two-story    tile    stores    and    hotel. 

Owner — Geo.  McConnell,  1705  Virginia 
St..    Berkeley. 

Architect — Miller  &  Warnecke,  Ala- 
meda  Title    Ins.    Bldgr..    Oakland. 

Contractor — H.  J.  T.  Sattin,  2082  Uni- 
versity Ave.,  Berkeley. 


Contract   Awarded. 

ALTERATIONS  Cost,    $10,000 

SAN    FRANCISCO,    84    Third    Street. 

Alterations  and  additions  for  cafe  and 
restaurant. 

Owner — Chas.  F.  W.  Webber,  84  Third 
St.,    San    Francisco. 

Architect — None. 

Contractor — Alfred  L.  Vezlna,  1105  Ne- 
vada Bank  BIdg.,   San  Francisco. 


Contract   Awarded. 

ADDITION  Cost,    i — 

BERKELEY.    Alameda    Co.,    Cal.,    Cen- 
ter Street. 

Two-story   reinforced  concrete  addition 
to   store   and   loft   building. 

Owner — Regents.    University    of    Calif., 
Berkeley,  Cal. 

Architect — W.   H.   Ratcliff.  Jr.,   Mercan- 
tile   Trust    Co.,    Berkeley. 

Contractor — Chas.    H.    McCullough,    1641 
AUston  Way,  Berkeley. 
Lessee    Is    the    Lederer      Street      and 

Zeuse   Printing  Co. 


Ready  for  Figures  in  About  Week. 
RANK  BLDG.  Est.  Cost,  $150,000 

HANFORD,     Kings    Co.,    Cal.,     7th    and 

Irwin  Streets. 
One-story      and     mezzanine      reinforced 

concrete    bank    building    75x135    ft., 

probably  Gothic  style. 
Owner — Bank  of  Italy,  head  office,  San 

Francisco. 
Architect — H.  A.  Minton,  Bank  of  Italy 

Bldg..    Powell    &    Market    Sts.,    San 

Francisco. 


Rids  Opened. 

BANK    &    STORE    BLDG.  Cost,    $ — 

BERKELEY,  Alameda  Co..  Cal.  Durant 
and   Telegraph   Ave. 

One-story  class  C  bank  and  store  build- 
ing (will  contain  eight  stores). 

Owner — Bank  of  Italy.  head  office, 
Powell  and  Market  Sts.,  San  Fran- 
cisco. 

Architect — H.   A.   Minton.  Bank  of  Italv 
Bldg..  Powell  and  Market  Sts.,  San 
Francisco. 
Bids   for  general   contract  have  been 

opened    and    taken    under    advisement. 


Additional    Sub-Contracts    Awarded. 
OFFICE  BLDG.  Appro.x.  $400,000 

SACRAMENTO,  Cal.   K  Street,   bet.  14th 

and   15th   Streets. 
Si.\-story   and    basement   pressed    brick 

and    terra   cotta   Class  B   telephone 

office    building. 
Owner — Pacific   Telephone  &  Telegraph 

Co.,   Head   Office,    San   Francisco. 
Architect    —    Bliss    &    Faville,    Balboa 

Bldg.,   San   Francisco. 
Contractor  —   Lindgren-Swinerton   Co., 

Inc.,  Standard  Oil  Bldg.,  S.  F. 
Millnork — Hollenbeck   &   Bush   Planing 

Mill    Co.,    Sarah    and    Loreno    Sts.. 

Fresno. 
Keinforcing    Steel — Edward      L.      Soule 

Co.,  Rialto  Bldg.,  San  Francisco. 
IMle    Driving — A.    W.    Kitchen    Co.,    110 

Market  St..  San  Francisco. 
Sub-contracts  awarded  reported  pre- 
viously are:  Elevators  to  Otis  Eleva- 
tor Co..  Forum  Bldg.,  Sacramento: 
plumbing  to  Luppen  &  Hawley,  906  7th 
St.,  bacramenlo;  heating  and  ventilat- 
'Jl^  }°  Latourrette-Fical  Co.,  907  Front 
i^..  Sacramento;  terra  cotta  to  N.  Clark 
A:  Sons,  116  Natoma  St..  San  Francisco- 
e.vcavating  to  Giddings  &  Whvte,  Sac- 
ramento. 


SANTA  BARBARA.  Santa  Barbara 
<o.,  Cal.— Santa  Barbara  Telephone  Co., 
u.  A.  Sattler,  mngr.,  has  purchased 
property  at  s.w.  cor.  Chapala  &  Canon 
Ferdido  Sts,  as  site  for  telephone  ex- 
change. 


Segregated  Bids   Being  Taken. 
BANK    BLDG.  Cost,    $150,000 

PETALUMA,    Sonoma    Co. 
One-story,    two    mezzanines    and    base- 
ment,     reinforced     concrete      bank 
building,    terra   cotta   facing. 
Owner — Sonoma   Countv    Nat'l.    Bank. 
Architect    —    H.     H.    Winner,     55    New 
Montgomery    St.,    S.    F. 
Bids  are  being  taken  for  excavating, 
reinforcing    steel,    terra    cotta,    electri- 
cal,     plumbing,      bronze      and      marble 
work,    etc. 


Contract   Awarded 

SALESROOM.  '  Cost,  $20,000 

SAN  FRANCISCO,  S.  Bryant  340  W  5th. 
One-story    and    part      mezzanine      floor 

concrete  salesroom. 
Owner — M.    M.    Lesser,    877   Market   St., 

Architect — R.  W.  Jenkins. 
Contractor — Barrett    &    Hilp,    918    Har- 
rison St.,   S.  F. 


I'lans   Being  Prepared. 

STORE    BLDG.  Cost.    $ 

OAKLAND,  Alameda  Co.,  Broadway, 
north   of  40th. 

One-story  reinforced  concrete  store 
building    (3    stores) 

Owner — Dr.  Albert  Rowe,  242  Moss 
Ave.,   Oakland. 

Architect — Wni.  Knowles,  1214  Web- 
ster St..  Oakland,  and  Hearst  Bldg., 
S.  F. 


Granite  Contract  Awarded. 

OFFICE  BLDG.  Approx.  $500,000 

SAN    FRANCISCO,    SE    Van    Ness    Ave. 

and  Hayes  St. 
Four-story  class  A  office  building. 
Owner   —   California   State   Automobile 

Association. 
Architect — George    W.    Kelham,    Sharon 

Bldg.,  San  Francisco. 
Contractor — P.    J.    Walker    Co.,    55    New 

Montgomery   St..   San   Francisco. 
Granite — McGilvray-Ravmond       Granite 

Co.,  634  Townsend  St..  S.  F. 
As  previously  reported,  contract  for 
plumbing  was  awarded  to  Doell  and 
Brown,  ISO  Jessie  St.,  S.  F.  and  rein- 
forcing steel  to  Steel  Service  Co.,  1280 
Indiana    St..    San    Francisco. 

Report  on  other  portions  of  the  work 
will   be   given  very   shortly. 


Contract  Awarded. 

BANK   &   STORE  BLDG.  Cost,   $ — 

BERKELEY,   .\lameda  Co..   Cal.   Durant 

and   Telegraph  Ave. 
One-story  class  C  bank  and  store  build- 
ing  (will  contain  eight  stores). 
Owner   —    Bank    of    Italy,    head    office, 
Powell  and  Market  Sts.,   San  Fran- 
cisco. 
.\rchitect — H.  A.  Minton.  Bank  of  Italy 
Bldg.,   Powell  and  Market  Sts.,  San 
Francisco. 
Hanson,    Robertson    &    Zumwalt,    4145 
Broadway.  Oakland,  was  awarded  oon- 
Iract    at    $32,253. 
Other  bids  were: 

-Mfred    L.    Vevina    .$33,974 

Reilly   &   Niemetz    34,346 

A.    Daniels    34,390 

Barrett  &  Hilp   34,400 

Lawton   A    Vezey    34,874 

Grace   &    Bernieri    34,977 

\\'.    G.   Thornallev    35,840 

J.   Furlong    36,780 

Schuler  &  MacDonald    37,995 

J.    Del    Fervero    45,800 


Glass    Contract    Awarded. 

ADDITION.  Cost,  $ 

SAN  FRANCISCO.  NW  cor.  of  London 
St.  and  Russia  Ave.,  known  as 
Randolph   Br. 

Tliree-story  steel  frame,  concrete  and 
brick    addition. 

Owner- Pacific   Tel.   &   Tel.  Co..  S.   F. 

-Vrchitect — Eng.    Dept.    of    Owner 

I'nntractor — Barrett  &  Hilp.  918  Harri- 
son   St.,   San   Francisco. 

(iliisN — Tyre  Bros..  66S  Townsend.  San 
Francisco. 


I'lans   Biing   Prepared. 

ADDITION  Cost,   $150,000 

niCRKELEY.    Alameda    Co..    Cal.         NE 

cor.    Shattuck    Ave.    and    Center    St. 
Eighty-foot      one-story      addition      (1st 

unit    of  seven   stories   to   be  added). 
Owner — First    National    Bank. 
AicliitHct— James    W.   Plachek.   M.rcan- 

tilc    Bank    Bldg..    Berkeley. 
Three-story    building    at    present    on 
premises  will   be  wrecked.      Foundation 
win   be   laid   for   seven  stores. 


SA.N  MATEO.  San  Mateo  Co.,  Cal.  — 
B.  R.  Lars  has  purchased  property  on 
we.-^t  side  of  B  Street,  consisting  of  lot 
.'iOxllO  ft.,  100  ft.  north  of  4th  Ave.  Mr. 
Lars  intends  to  improve  lot  by  erect- 
ing building  to  contain   three  stores. 


LOS  ANGELEJS,  Cal.— Winter  Constr. 
Co.,  2400  W  7th  St.,  awarded  contract 
at  $127,100  for  class  A  telephone  ex- 
change bldg.  at  Meridian  St.  and  Ave. 
56  for  Southern  California  Telephone 
Co.  John  Parkinson  and  Donald  B. 
Parkinson,  420  Title  Ins.  Bldg.,  archts.: 
3-story  and  basement,  designed  for  7- 
story,  75x100  ft.,  steel  frame,  brick 
fillf-r  walls,  reinf,  cone.  fls.  and  roof 
slabs,  press  brick  and  terra  cotta  fac- 
ing,  elevator,   steam  htg.,   steel   sash. 


LOS  ANGELES.  Cal.— J.  S.  Metzger  & 
Son.  1007  S  Grand  Ave.,  will  be  award- 
ed contr.  at  about  $40,000  for  1-story 
class  C  brick  branch  bank  and  stores 
at  4670-S6  Hollywood  Blvd..  for  Bank 
of  Italy;  H.  A.  Minton,  550  Montgomery 
Bldg..  San  Francisco,  archt;  8  stores, 
177x135  ft.,  stone  and  cast  stone  exter.. 
steel  trusses,  tile  and  comp.  rfg.,  plate 
glass,  mezzanine  fl.,  steel  sash,  tile 
fronts,  reinf.  cone,  vault,  oak  and  cem. 
fls.,   wrought  iron  wk..  pine  trim. 


LOS  ANGELES.  Cal. — Architect  iS. 
Charles  Lee.  329  Douglas  Bldg..  is  tak- 
ing bids  for  1-story  brick  and  stucco 
store  and  market  bldg.,  50x125  ft.  at  s. 
w.  cor.  10th  St.  and  Manhattan  PI.  for 
a  client;  large  market.  3  stores,  tile 
rf.,  cast  stone  trim,  ornam.  iron,  cop- 
per store  fronts,  plate  glass,  tile  and 
cem.   fls. 


SEATTLE.  Wash. — Wm.  D.  Perkins 
of  Wm.  D.  Perkins  Co..  bankers,  Alaska 
Bldg..  will  erect  eight-story  store  bldg. 
at  the  .southeast  corner  of  Fourth  Ave. 
and  Virginia  St.;  reinforced  concrete 
construction;  est.   cost  $400,000. 


SANT.\  CRUZ.  Santa  Cruz  Co..  Cal. — 
Corporation  headed  by  F.  E.  Morgan  of 
Los  Angeles,  formerly  of  Santa  Cruz. 
will  build  hotel  and  office  buildings 
at  an  expenditure  of  approximately 
$1,500,000,  on  Vine  Street,  between 
Church  Street  and  Walnut  .\venue,  and 
on  the  southwest  corner  of  Pacific 
Avenue  and  Church  Street.  The  office 
building  will  be  ten  stories  high  with 
150-tt.  wing  to  extend  on  each  side  of 
building,  to  house  stores  and  a  1000- 
seating  capacity  theatre.  The  Hotel 
will  be  three  stories.  Mission  type  of 
architecture  and  will  contain  150  rooms 
Both  buildings  will  have  every  modern 
convenience.  It  is  understood  that 
finances   have   be«n   arranged. 


SE.\TTLE.  Wash. — Bon  Marche,  Seat- 
tle, plans  erection  of  $1,500,000  depart- 
ment store  in  block  bounded  by  Third 
Ave..  Pine  St.,  Fourth  Ave.,  and  Olive 
St.;  R.  G.  H.  Nordhoft  is  vice-president 
of  the   company. 


Additional    Sub-Contracts    Awarded. 
OFFICE    BLDG.  Approx.    $500,000 

S.\N    FRANCISCO.    SE    Van    Ness    Ave. 

and   Hayes    St. 
Seven-story   class   A   office   building. 
Owner   —   California   State    Automobile 

Association. 
Architect — George    W.    Kelham.    Sharon 

Bldg..    San    Francisco. 
I'ontractor — P.    J.    Walker    Co.,    55    New- 
Montgomery  St.,  San  Franccisco. 
Electrical    'Work  —  Ne    Page-McKenny 

Co.,    589   Howard   St.,    S.   F.,    $18,110. 
He-ating    &    Ventilating    —    James     H. 

Pinkerton  Co.,  927  Howard  St.,   San 

Francisco,  $24,039.  . 
As  previously  reported,  contract  for 
plumbing  was  awarded  to  Doell  and 
Brown.  180  Jessie  St..  S.  F.  and  rein- 
forcing steel  to  Steel  Service  Co.,  1280 
Indiana  St.,  S.  F.  Granite  to  McGil- 
vray-Raymond  Granite  Co.,  634  Town- 
send   St..   S.  F. 


."^ub-Figures    Being   Taken. 

STORE    BLDG.  Cost.    $15,000 

REDWOOD    CITY.    San    Mateo   Co.,    Cal. 

One-story  reinforced  concrete  store 
building. 

1  iwner — D.    .\.    llaybould. 

Architect — Kuhn  &  Edwards.  Commer- 
cial   Bldg.,    San    Francisco. 

Contractor  —  L.  Dioguardi,  323  High- 
land Ave.,   Burlingame. 


Saturday,  March   28,  1925 

BEVERLY  HILLS,  L.  A.  Co.,  Cal.  — 
\rcht  W.  Asa  Hudson,  Room  9,  cor. 
iieveriy  Dr.  and  Burton  AVay,  Beverly 
Hills,  is  taking-  bids  for  2-story  and 
basement,  13  stores  and  26  offices,  at 
s  e  cor  Roxbury  Dr.  and  Burton  Way, 
Beverly  Hills,  for  Geo.  Rees;  35x162  ft., 
reint.  cone,  const.,  hollow  tile  parti- 
tions, stucco  exter.,  plate  glass,  copper 
fronts,  tile  base,  steel  sash,  freight 
elevator,   incinerator. 

Plans    Being    Prepared.  ,oc  nnn 

MARKET    BLDG.  Cost     $25,000 

SAN  FRANCISCO,  NB   corner  Cole   and 

Parnassus  Ave. 
Market    bldg.,      stucco    exterior,      terra 
cotta    tile    roof,    Spanish    architec- 
ture. 
Owner — C.   O.   Clauson. 
Architect — C.  O.  Clauson,  Hearst  Bldg., 
San   Francisco. 
Building  will  be  known  as  the  "Par- 
nassus   Market."         Interior    will    have 
white    tile    wails,    floors    and    counters, 
refrigerating   plant.      Construction    will 
start    immediately. 

Glass    Sub-Contracts   Awaarded. 

ADDITION.  Est.    Cost,    $50,000 

»     SAN  FRANCISCO.     No.    50  First  Street. 

Six-story  reinforced  concrete  addition. 
i  Owner  —  Langley  &  Michaels  Co.,  50 
I  First   St.,  San  Francisco. 

I       Architect — H.    H.    Meyers,    Kohl    Bldg., 
I  San  Francisco. 

I       Contractor — Cahill  Bros.,  55  New  Mont- 
gomery   St.,    San    Francisco, 
i       Glass    —     Tyre     Bros.     Glass     Co.,     666 

Townsend,    San    Francisco. 
I  As    previously      reported,      electrical 

work  was  awarded  to  California  Elec. 
'      Construction    Co.,    6S7    Mission    St.,    San 

Francisco;  metal  sash,  U.  S.  Metal 
■»  Products  Co.,  330  10th  St.,  San  Fran- 
I  Cisco;  roofing.  Mallott  &  Peterson,  2412 
I       Harri-son  St..   San  Francisco. 


THEATRES 


Contract    Awarded   Cost    Plus   Basis. 
THEATRE.    ETC.  Cost,    $1,500,000 

SAN  FRANCISCO,   Triangle   at   Market, 
'  Fulton   and   Hyde   Sts. 

Four-storv  steel  frame  class  A  theatre, 
store    and    office    building;    theatre 
''  capacity    2400.    13    stores,      Spanish 

architecture. 
Owner — William   B.   Wagnon. 
Lessee — Alexander    Pantages. 
'    Architect — B.  Marcus  Preteca,  Pantages 
Theatre   Bldg.,   Los  Angeles  &   San 
L  Francisco. 

'     Contractor — R.   McLeran   &  Co.,  Hearst 

Bldg.,    San    Francisco. 

Symon    Wrecking    Co.     will     remove 

present   buildings. 

'  Foundation  will  be  laid  to  support  12 

additional   stories.      Building     will      be 

known  as  "The  Marshall  Square"  build- 

ing.      Project    is    being   partly    financed 

by    bond    issue    of    $1,750,000    purchased 

by  S.  W.  Strauss  &  Co.,   San  Francisco. 

'     Closing   Date    for    Receiving   Bids. 

THEATRE,    ETC.  Cost,     $75,000 

DUNSMTJIR.    Siskiyou    Co.,   Cal. 
i^    Three-story  Class   C   lodge   and  theatre 
building    (Italian    architecture). 

Owner — Dunsmuir    Lodge    of   Masons. 

Architect    —    Carl    Werner,    Santa    Fe 
^  Bldg.,    San    Francisco. 

Theatre  will   occupy  first  floor,   ofBce 

rooms    on    second    floor   and    third    floor 

*  will   be  devoted   to   lodge   rooms. 

Bids  will  be  received  until  5  p.  m., 
March  31,  1925.  Figures  are  being 
taken    for    a    general    contract. 

LOS  ANGELES.  Cal.  —  Walter  E. 
Warne,    1111    Marsh-Strong    Bldg.,    has 

*  sen.  cont.  at  about  $208,000  for  2-story 
reinf.  cone.  &  bricli  theatre  &  apt.  bldg. 
at  s.e.  cor.  10th  St.  and  Western  Ave.. 
for    West    Coast    Theaters,    Inc.;    L.    A. 

»,  Smith.  Lilly-Fletcher  Bldg.,  3rd  St.  and 
AVestern  Ave.,  des.;  auditoriuni  to  seat 
2000;    11    stores    and    20      single      apts; 

«"»  theater  portion  to  be  reinf.  cone,  class 
..^  and  remainder  class  C  155x190  ft., 
stucco  .^xter..  plate  glass,  tile  and 
comp.    rf.,    marble    and    tile    lobby,    tiled 

^  baths  and  drainbds.,  wall  beds,  htg. 
and  vent.  sys..  ornam.  iron  wk.,  base- 
ment,  pine  trim,  staff  wk. 
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Contract   Awarded. 

THEATRE  BLDG.  Cost,   $240,000 

OAKLAND.    Alameda    Co.,    Cal.,    Grand 

Lakeside    and    Walker    Avenues. 
Two-story    class    A      theatre      building 

(2500  seating  capacity). 
Owner  —  A.  C.  Karkski  and  Louis  Ka- 
liski    (West    Coast    Theatres    Corp.) 
Architect — Reid    Bros.,    150      Montgom- 
ery  St.,   San    Francisco. 
Ge-neral   Coii.<itniction  —  G.    B.   Basque - 
letti,    2330    Larkin    St.,    San    Fran- 
cisco,   $172,000. 
Stnirtiir:il       Steel — Judson       Mfg.       Co., 
Emeryville,    $36,000. 
Separate  l>ids  will  be  taken  at  a  lat- 
er date   for   heating,   ventilating,    elec- 
trical  and   decorating   work. 


GLENDALE.  L.  A.  Co.,  Cal.— W.  S. 
Sparr,  534  Douglas  Bldg.,  Los  Angeles, 
is  reported  to  be  willing  to  finance 
and  build  theater  costing  $150,000  to 
$200,000  in  Glendale  for  Dobinson's 
Players  stock  company  now  using 
Tuesday    Afternoon    Club   playhouse. 


GLENDALE.  L.  A.  Co..  Cal.— J.  H. 
Woodworth  .<;•  Son.  200  E  Colorado  St.. 
Pasadena,  will  build  2-story  theater, 
stores  and  apts.  at  s.w.  cor.  of  Colorado 
and  Adams  St.,  Glendale  for  Mardiros 
G  .nnd  Kalig  Kh"digan.  Kenneth  A. 
Gordon,  archt.,  200  E  Colorado  St.. 
Pasadena:  seat  900  people,  4  stores.  5 
r.pts.  and  3  offices;  132x70  ft.,  brick 
ronstr..  stucco  facing,  tile  and  comp. 
rfa-.,  metal  lath,  steel  sash,  cem.  comp. 
and  hdwd.  fls..  pine  trim,  ornam.  iron, 
plate  glass,  copper  fronts,  tiled  toilets, 
steel    trusses,    marquise;    $100,000. 


MONROVIA.  L.  A.  Co.,  Cal.  —  .T.  P. 
Daniels.  415  W  White  Oak  Ave.,  Mon- 
rovia award,  genl.  contrl  at  .nbout 
$70,000  for  theatre  bldg..  100x158  ft., 
•It  cor  AVbite  Oak  .-md  Ivv  .'Vves.,  Mon- 
rovia, for  National  Theatres.  Inc.  Other 
nontrs.  award,  as  follows:  Seats  to  C. 
F  Weber  Co.,  organ  to  Wurlitzer  Or- 
fran  C"..  elec.  work  to  .Jacobs  Elec- 
trical Co..  heating  and  vent,  to  Tiltz 
Ensr.  Co..  inter,  decorating  to  Robt.  E. 
Powers  Ptiidios.  marquise  and  cove 
lights  to  Electrical  Products  Co..  stage 
pquip'  to  Armstrong-Power  Studios, 
and  d'"aperies  and  carpets  to  Barker 
Bris  Plans  by  Wilson.  Merrill  A  Wil- 
son 123  S  Vermont  Ave.,  Los  Angeles. 
Vine  stores  and  auditorium  to  seat  1250 
theatre  portion  class  A  constr.  and  re- 
mainder class  C:  art  stone  and  stucco 
front,  struc.  steel,  comp.  rf..  plate  glass 
and  tile  stove   fronts. 


MISCELLANEOUS  BUILDING 
CONSTRUCTION 


BERKELEY,  Alameda  Co.,  Cal. — 
Election  will  be  called  shortly  to  vote 
bonds  of  $250,000  to  finance  purchase 
uf  lands  necessary  for  civic  center. 
John   N.   Edy,  city   manager. 

BERKELEY,  Alameda  Co.,  Cal,— 
Election  will  be  called  shortly  to  vote 
bonds  of  $8000  for  swimming  pool  and 
recreation  building  at  San  Pablo  park 
and  $10,000  for  field  house  and  other 
improvements  in  James  Kenny  Park. 
John  Edy,   city  manager. 


T^ids  to  be  Called   on  Revised  Plans. 
DEPOT  Cost.     $200,000 

SACRAMENTO.     North  I  i5t.,  bet.  Third 

and    Fifth.  .»,*,, 

Three-storv   passenger   and   freia-bt   de- 
pot.     First    story    will    be    Class    B 
ronstruction,     remaining     Class     C. 
Terra    cotta    roof. 
Owner — Southern    Pacific    Rv.    Co. 
Architect    —    Bliss    &    Faville,    Balboa 
Bldg.,    San    Francisco. 
Bids  received  have  been   reiected  and 
new  figures  will  be  called  for  from  the 
same    bidders    as    soon    as    nlans    have 
been     slightly     revised.       Bids     will     be 
taken    for    general       construction       and 
segregated   contracts. 


Confrapt    .^warded.  „„. 

BTTILDTNG  Cost,    $20,000 

S.\N    FR.\NCI.«rO.    NW    Sheridan       and 

9th    Streets. 
Two-stow   concrete   building. 
Owner— Dr.    M.     .1.    Price,    Flood    Bldg., 

San    Francisco.  .   ,    ,„„ 

Engineer  Xc  Contractor— .T.  H.  Hjul.  12S 

Russ  Bldg..  Pan  Francisco. 


WASCO,  Kern  Co.,  Cal. — Ashley  W. 
Thresher,  Wasco,  announces  construc- 
tion will  be  started  at  once  at  $35,000 
theatre  to  seat  600  without  balcony; 
will  be  50  by  120  feet. 


LOP  AVGTilLES  COTTNTV.  "^alif. — LTn- 
♦  n  .inril  20.  2  p.  m.  bids  wUl  be  received 
hv  state  TTighwav  Commission.  Fonim 
fldg  Sacramento  to  clean  and  paint 
four  'steel  bridges  in  Los  AnEreles 
nountv  «=ee  call  for  bids  nndor  offlcinl 
propo.snl   sertion   fn   this   issno. 

SAN  FTtANCISCO — Samuel  H.  Levin. 
Inc.  has  purchased  n.w.  corneV  of 
P.roartwav  and  Polk  Streets,  where  it  is 
understood  he  intends  to  erect  large 
building. 


SAN  FRANCISCO — Until  March  25, 
2:30  P.  M.,  bids  will  be  received  by  M. 
I'hilomene  Hagan,  Secretary,  Play- 
ground Commission,  3rd  Floor,  City 
Hall,  to  grade  playground  in  north 
side  of  21st  St.,  bet.  Folsom  and  Shot- 
well  Sts.  Cert,  check  10%  payable  to 
secretary  req.  Plans  on  file  at  office 
of    commission. 


ENSENADA,  Mexico — Architects  Shea 
&  Shea,  454  Montgomery  St.,  San 
Francisco,  have  been  commissioned  as 
architects  and  supervisors  of  construc- 
tion for  the  erection  of  a  country  club, 
three  hotels  and  a  200-bed  hospital, 
bath  houses  and  general  amusement 
buildings,  administration  building  and 
wharves,  entailing  expenditure  of 
$5,000,000,  to  be  financed  by  the  Bexar 
Development  Company,  comprising  a 
group  of  bankers  of  the  Pacific  Coast, 
Mexico  and  Europe.  The  architects 
will  open  branch  offices  in  San  Diego, 
Los  Angeles  and  Ensenada  to  handle 
construction  in  connection  with  this 
project  and  other  contracts  in  the 
Southern   California   section. 


SAN  FRANCISCO. — City  Eng.  M.  M. 
OVShaughnessy  recommends  $10,000  ap- 
propriation to  finance  boardwalk  con- 
struction on  the  Great  Highway. 


LOS  GATOS,  Santa  Clara  Co.,  Cal. — 
Election  will  be  held  April  14  to  vote 
bonds  of  $20,000  to  finance  construc- 
tion of  swimming  plunge  in  Memorial 
Park.  Issue  will  alsj  provide  funds 
for  extensive  playground  improve- 
ments. 


HOLLYWOOD,  L.  A.  Co.,  Cal. — E.  M. 
Asher  3089  W  7th  St.,  vice  pres.  Corinne 
Griffith  Productions,  has  organized 
film  corporation  to  be  known  as  Fault- 
less Pictures,  Inc.  It  is  proposed  to 
erect  large  studio  on  site  not  yet  se- 
lected  in   Hollywood. 


BUSINESS    OPPORTUNITIES 


SAN  FRANCISCO — Further  informa- 
tion regarding  these  opportunities  may 
be  obtained  from  the  office  of  Larsen 
.\dvance  Construction  Reports,  818 
Mission  Street.  San  Francisco,  either 
hv  phone,  letter,  or  personal  call.  Re- 
iiiiests  for  additional  information 
should  be  made  to  the  Business  Oppor- 
tunities Department.  Such  requests 
must  be  accompanied  by  the  Index 
Number  of  each   opportunity. 

p-1492 — Owner  of  clay  properties,  in- 
cluding silica,  aluminite,  etc.,  and  also 
magnesite  desires  contract  with  users 
of    these    products. 

D-1493 — Chicago.  111.  Manufacturers 
of  primer  for  centrifugal  pumps  desire 
representation    San   Francisco. 

D-1494 — Medford,  Ore.  Several  car- 
loads fir  pole  and  piling  timber  for 
sale. 

9009 — New  Tairk,  N.  Y.  Manufacturers 
of  furniture  desire  to  buy  large  quan- 
tities of  cane  and  cane  webbing,  pro- 
duced in  Hongkong,  from  San  Fran- 
cisco   importers. 

9011 — Guadalajara,  Mexico.  Firm  de- 
sires to  purchase  a  machine  for  the 
manufacture  of  drinking  fountain 
straws.  Prices,  catalogues  and  full  in- 
formation   is    requested. 

(1016 — Weltevreden,  Java.  Established 
HnlKand  firm  has  recently  opened  a 
branch  office  in  Java  and  desires  to 
make  a  permanent  export  and  import 
connection  with  a  San  Francisco  trad- 
ing firm. 

9018 — Stockholm,  Sweden.  Suppliers 
of  wood  tar  desire  to  quote  prices  to 
,San  Francisco  chemical  houses  or 
manufacturers. 

9019  Rio  de  Janeiro,  Brazil.  Firm  de- 
sires to  represent  an  established  San 
Francisco  house  in  tlie  Brazilian  mar- 
ket. References  are  ffiven  and  required. 
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(Garage — St.    George,    Calif.) 


SEALED  PROPOSALS,  indorsed  "Pro- 
posals for  Garage  at  Radio  Compass 
Station,  Point  Saint  George,  California, 
Specification  No.  5038,"  will  be  received 
at  the  Public  Works  Office,  Navy  Yard. 
Mare  Island,  California,  until  11  o'clock 
A.  M.,  April  15.  1925,  and  then  and  there 
publicly  opened,  for  a  garage  at  Radio 
Compass  Station,  Point  Saint  George 
California.  The  building  will  have 
a  concrete  foundation,  concrete  floor, 
wood  frame,  wood  siding,  wood  shingle 
roofing,  sliding  doors  and  casement 
sash.  Specification  No.  5038  and  ac- 
companying drawings  may  be  obtained 
on  application  to  the  Bureau  or  to  the 
Commandant,  Navy  Yard,  Mare  Island 
California.  Deposit  of  a  check  or 
postal  money  order  for  $10.00,  payable 
to  the  Chief  of  the  Bureau  of  Yards  and 
Docks,  is  required  as  security  for  the 
safe  return  of  the  drawings  and  speci- 
fication. L.  E.  GREGORY,  Chief  of 
Bureau,   October   25.   1924. 


BIDS    WANTED    FOR    HIGHWAY    IM- 
PROA-EMENT 


XOTICE    TO    CONTRACTORS 
(Elko     Conntr — Nevada     State) 

Sealed  projiosals  will  be  received  bv 
the  undersigned  nntil  1  !30  P.  M.,  on 
April  8,  1925,  for  constructing  a  portion 
of  the  State  Highway  System  in  Elko 
County,  from  four  (4)  miles  east  of 
Sliver  Zone  to  Nevada-Utah  State  Line 
work  consisting  of  grading,  construc- 
tion of  culverts  and  placing  a  gravel 
surface,  length  16.86  miles. 

Plans  may  be  examined  and  form  of 
proposal,  contract  and  specifications 
secured  in  the  office  of  the  undersigned- 
may  be  examined  also  in  the  division 
offices  at  Elko.  Reno  and  Las  Vegas  and 
the  district  office  of  the  Bureau  of 
Public  Roads.  Bay  Building.  San  Fran- 
cisco: also  in  the  county  clerk's  office 
at  Elko.  For  each  copy  of  plans  un- 
uersigned  requires  a  deposit  of  fifteen 
dollars  (Slo.OO).  which  will  be  refunded 
upon  return  of  plans  in  good  condi- 
tion within  30  days  after  opening  of 
bids.  Bids  must  be  on  proposal  form  of 
Highway  Department  and  must  be  ac- 
companied by  a  certified  check  in  the 
amount  of  5   per  cent  of  bid. 

Each  bidder  must  accompanv  his  bid 
witn  certificate  from  a  surety  company 
duly  authorized  to  do  business  i'li 
.Nevada,  stating  that  such  surety  com- 
pany will  provide  said  bidder  with  a 
uond  in  such  sum  as  is  required  in  and 
in  accordance  with  the  provisions  of 
J'*.'".  ,  specifications,  conditioned  for 
faithful  performance  of  the  contract 
and  specifications. 
.R'eht  is  reserved  to  reject  any  or  all 

GEO.   W.    BORDEN, 
State    Highway    Engineer, 
Carson   City,   Nevada. 

NOTICE   TO    CONTRACTORS 
Mare  Lxland  Paving — Bur.  Yds.  Ji  Docks 

Sealed  Proposals.  Indorsed  "Pro- 
posals for  Asphalt  Paving,  Mare  Island, 
'a.iif..  Specification  No.  5092  "  will  be 
ff„'',fLl''^'l-'"^  '■^  Bureau  of  Yards  and 
Docks,  Navy  Department,  Washington. 
D.C.,  (shortly),  and  then  and  there 
publicly  opened,  for  asphalt  wearing 
?^i/^H^  <?!?,, "^^-USf^ay  connecting  Mart 
InuJ"^  V^^  ^alleJO.  Specification  No. 
h»  "^it  accompanying  drawing  mav 
be  Obtained  on  application  to  the  Bu- 
reau or  to  the  Commandant.  Navy  Yard 
Mare  Island,  lalif.  Dpeosit  of  a  check 
or  postal  money  order  for  $10,   payable 

}"^  9*"^?  ^'  ""^  Bureau  of  Y^ards 
and  Docks,  is  required  as  securitv  for 
the  safe  return  of  the  drawing  and 
specification.  L.  E.  GREGORY,  Chief 
of  Bureau,  March  9,  1925.  >^'i"n 


A  call  for  bidi  publlihed  In 
this  section  lodlcatea  that  bids 
are  desl.-ed  from  other  than  local 
bidders  Maximum  competition 
is  desired,  and  this  is  a.asure4l 
through  BDILDING  AND  ENGI- 
NEERING NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
public    work. 

Ratei  10  cents  per  line,  per 
insertion. 

All  official  calls  for  bida  of 
the  California  State  Highway 
Commission  and  .Nevada  State 
Highway  Commission  are  pub- 
lished   In    this   section 


NOTICE   TO    CONTRACTORS 

<PaTlngr— State   Board   of  Harbor  Com- 
missioners) 


Office  of  the  Board  of  State  Harbor 
Commissioners,  Union  Depot  and  Ferry 
H°"se,.  San   Francisco,   California.   Mar. 

Sealed  proposals  or  bids  will  be  re- 
ceived at  this  office  at  or  prior  to  2 
o  clock  p.  m.,  Thursday,  April  2  1925 
for  furnishing  materials  and  labor  for 
p.TVing  the  Embarcadtro  from  Howard 
St.  to  Washington  St..  on  the  water- 
front of  the  City  and  County  of  San 
Francisco,  in  accordance  with  plans  and 
specifications  adopted  by  the  Board 
Mar.  19.  1925,  and  on  file  in  this  office, 
to  which  special  reference  is  hereby 
niade. 

The  work  is  to  be  done  under  these 
specifications  consists  in  furnishing  all 
materials  (except  Portland  cement, 
which  will  be  furni.-hed  to  the  Contrac- 
tor by  the  Board)  and  labor  for  the 
work  of  paving  the  Embarcadero  from 
Howard  St.  to  Washington  St  on  the 
waterfront  of  the  City  and  County  of 
-San  Francisco. 

The  materials  to  be  used  in  this  work 
shall  consist  of  the  requisite  quantities 
of  Portland  cement  (which  will  be  fur- 
nished to  the  Contractor  by  the  Board) 
aggregate  for  concrete,  aggregate  for 
bituminou.?  mixture,  asphaltic  cement 
iron  castings  and  vitrified  pipe 

Ihe  approximate  quantities  of  work 
to  be  done  under  this  contract  are- 
133,000  sq.  ft  2-inch  Topeka  wearins 
surface  or  133,000  sq.  ft.  2-inch  "Wil" 
lite"  wearing  surface,  111.000  sq  ft 
concrete  base  or  111,000  sq.  ft.  bitum- 
mous  base,  12.000  sq.  ft.  base  at  Belt 
R.R.  track.  18.000  sq.  ft.  basalt  block 
pavement  to  be  relaid.  700  sq.  ft  con- 
crete sidewalk.  TOO  lin.  ft.  concrete 
curb  to  be  constructed.  1100  lin  ft 
granite  curb  to  be  reset.  14  catch' 
basins  to  be  constructed  and  600  lin 
ft.  10-inch  drain  pipe  to  be  furnished 
and  laid 

No  bid  will  be  received  unless  it  is 
niade  on  a  blank  form  furnished  from 
this  office  and  is  accampanied  by  a 
certified  check  for  an  amount  equal 
to  five  (a)  per  cent  of  the  amount  of 
the  proposal,  to  be  made  pavable  to  the 
.Secretary  of  the  Board,  'conditioned 
that  if  the  proposal  is  accepted  and  the 
c    ntrait     .-i warded,     and     if    the    bidder 


QUANTITY  SURVEYOR 

Valnatfon    Engtoeer 
ARTHUR     RRIDDLE 

OnS    Mission     Street,    at    Third    St 
Sun     Francisco.     Calif. 

Telephone    Douglas   8-4-9-3 
General  Listing  Borean 

Architect's  Preliminary  Estimates 


shall  fail  or  neglect  to  execute  a  con- 
tract and  give  the  bond  required  with- 
in six  f6)  days  after  the  award  is  made, 
in  that  case  the  said  sum  mentioned 
in  said  check  shall  be  deemed  liqui- 
dated damages  for  such  failure  and 
neglect,  and  shall  be  paid  into  the  San 
Francisco  Harbor  Improvement  Fund 
Bids  will  not  be  considered  by  the 
board  unless  delivered  to  the  Sec- 
retary or  to  the  Assistant  Secretary 
at  the  office  of  the  Secretary,  Room 
No.  17.  Union  Depot  and  Ferry  House 
at  or  prior  to  2  o'clock  p.  m.,  on  Thurs- 
day. Apr.  2,  1925.  at  which  time  and 
place  the  bids  will  be  publicly  opened 
The  Boar  dreserves  the  right  to  re- 
ject any  or  all  bids  if  deemed  for  the 
best  interests  of  the  State. 

Plans  and  specifications  for  this 
work  to  be  had  at  Room  IS,  Union 
Depot  and  Ferry  House,  upon  deposit- 
ing $10.00  for  same,  which  will  be  re- 
turned on  return  of  plasn  and  specifi- 
cations. 

Bidders  are  requested  to  mark  en- 
velope containing  bid:  "Bid  for  Pav- 
ing the  Embarcadero  from  Howard  St 
to  Washington  St." 

CHAS.   H.    SPEAR. 

M.  F.  COCHRA.NE. 

JOHN  .S.   SANFORD, 

Board  of  State   Harbor  Com- 
missioners. 

FRANK    G.    WHITE. 
Chief    Engineer. 
J.   L.   PHELPS.  Secretary. 


STATE  OP  CALIPORNI.\ 

CVLIPORNIA   HIGHWAY   COM3IISSION 

NOTICE   TO    CONTR.tCTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Highway  Commission,  515  Forum 
Building.  Sacramento.  Cal..  until  S 
o'clock  p.  m.  on  April  20.  1»25.  at  which 
time  they  will  be  publicly  opened  and 
"■tad.  for  construction,  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made.  of 
portions  of  State  Highwav  as  follows: 
Contra  Costa  County  between  San 
Pablo  Creek  and  El  Ciervo  (IV-C.C- 
14-A  &  E).  about  six  and  six-tenths 
'6.6)  miles  in  length,  to  be  widened 
with  an  asphalt  macadam  pavement 

Orange  County,  between  San  Juan 
Creek  and  Galivan  r VII-Ora.-2-A ). 
about  five  and  six-tenths  (5.6)  miles 
in  length,  to  be  paved  with  Portland 
cement   concrete. 

San  Diego  County,  a  bridge  30  feet 
wide  across  San  Onofre  Creek,  near  San 
Onofre  (VII-S.D.-2-D).  consisting  of 
six  50  foot  reinforced  concrete  girder 
spans  en  concrete  piers  with  paving  of 
slopes. 

Los  Angeles  County.  (VII-L.A.-4-A). 
cleaning  and  painting  four  steel 
bridges,  viz: 

Bridge  over  the  south  fork  of  the 
.Santa  Clara  River  about  %  mile  north 
of  Saugus  consisting  of  four  60  foot 
plate  girder  spans. 

Brid.ffe  over  the  Santa  Clara  River 
about  5Vj  miles  north  of  Saugus  con- 
sisting of  one  200  foot  truss  and  two 
3  5  foot  plate  girder  spans. 

Bridge  over  San  Francisquito  Creek 
aoout  6M  miles  north  of  Saugus  con- 
sisting of  three  60  foot  plate  girder 
spans. 

Bridge  over  Castaic  Creek  about  8 
miles  north  of  Saugus  consisting  of 
three  80  foot  plate  girder  spans. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  specifi- 
citions  may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the 
offices  of  the  Division  Engineers  at 
I.os  Angeles  and  San  Fr.mcisco.  and  at 
the  office  of  the  Division  Ena:ineer  of 
the  division  in  which  the  work  is  situ- 
ated. The  Division  Engineer's  offices 
•  ire  located  .Tt  Willits.  Redding.  Sacra- 
mento, San  Francisco,  San  Luis  Obispo 
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Fresno,    Los    Angelee,    San    Bernardino 
and  Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the-  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity  of 
work  to  be  done,  with  a  representative 
of  the  Commission.  It  is  requested  that 
arrangements  for  joint  field  inspection 
De  made  as  far  in  advance  as  possible. 
Detailed  information  concerning  the 
proposed  work  may  be  obtained  from 
the  Division  office. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by 
the  Commission.  The  special  attention 
of  prospective  bidders  is  called  to  the 
"Xotice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done,  etc. 

The  California  Highway  Commission 
reserves  the  right  to  reject  any  or  all 
bids  or  to  accept  the  bid  deemed  for  the 
best   interests  of  the  State. 

HARVEY    M.    TOT, 

LOUIS   EVERDING 

X.    T.    EDWARDS, 
California    Highway    Commission. 

R.    M.    MORTON, 

State    Highway   Engineer. 

W.  F.   MIXON,  Secretary. 
Dated:   March  23,   1925. 


IVOTICE     TO     BIDDERS 


(Pipe — Einreka,    Calif.) 


Sraled  proposals  or  Bids  are  hereby 
invited  bv  the  City  of  Eureka  for  fur- 
nishing Two  Thousand  (2000)  lineal 
feet  of  Eight  Inch  National  Matheson 
joint  pipe,  thickness  .185  thousands 
Galvanized  and  Asphalted  inside  and 
outside,  P.  O.  B.  Eureka.  California, 
delivery  to  be  made  sixty  days  after 
award  of  contract.  The  said  Bids  will 
be  received  in  a  sealed  envelope, 
marked  Bids  for  eight  Inch  Matheson 
Pipe,  at  the  office  of  the  Superinten- 
dent of  Public  Works  of  the  City  of 
Eureka  at  number  524  "D"  Street,  Eu- 
reka, California  up  to  Tne«day»  the 
seventh   day  of  April,  1925. 

The  right  is  reserved  to  reject  any 
or   all    Bids. 

Dated    March    18th,    1925. 

JOHN    GRIFFITH, 
Superintendent  of  Pulilic  Works  of  the 
City  of  Eureka. 


NOTICE   TO    CONTUACTORS 


(Grimes    Seotion,    Austin-East    National 
F<»re-st    High^vay) 


Sealed  proposals  for  constructing 
the  above-named  National  Forest 
Highway,  located  adjacent  to  the 
Toiyabe  National  Forest,  Lander 
County,  State  of  Nevada,  will  be  re- 
ceived by  the  District  Engineer,  Bureau 
of  Public  Roads,  U.  S.  Department  of 
Agriculture,  at  400  Bay  Building,  9 
Main  St.,  San  Francisco,  California, 
until  10  o'cluek  A.  !M.  un  the  15th  day 
itt  April,  1925,  at  which  time  and  place 
they  will  be  publicly  opened  and  read. 
The  right  is  reserved  to  reject  any  and 
all  bids  and  none  will  be  considered 
except  those  from  contractors  ascer- 
tained, to  be  experienced  and  re- 
sponsible. 

The  project  begins  28  miles  east  of 
Austin  and  ends  IV2  miles  west  of  the 
Eureka  County  line  and  is  5.75  miles 
in  length.  The  principal  items  of  work 
are    approximately    as    follows: 

Excavation,  unclassified,  26.283  cu. 
yds. 

Class   "B"  Concrete,   55  cu.   yds 

Corrugated  Metal  Pipe,   168   iin.  ft. 

Crushed  Gravel  Surfacing,  7.628  cu- 
yds. 

Construction  shall  be  started  within 
fifteen  days  after  notice  of  award  of 
contract  has  been  given  to  the  Con- 
tractor by  the  District  Engineer,  and 
shall  be  completed  within  one  hundred 
(100)  weather  working  days  after  said 
notice  of  award  is   given. 

The  contract  form,  maps,  plans  and 
specifications  may  be  examined  by  re- 
sponsible contractors  at  the  folic -.ving 
addresses: 

District  Engineer,  400  Bav  Bidg.,  9 
Main  St.,  San  Francisco,  Calif. 

District  Engineer,  Bureau  of  Public 
Roads,  Keisel  Bldg.,  Ogden,  Utah. 


Nevada  State  Highway  Department, 
Carson  City,   Nevada. 

Forest  Supervisor,  Austin,  Nevada. 

The  Bureau  has  available  for  loan 
to  contractors  on  a  rental  basis,  equip- 
ment at  Government  Island,  Oakland, 
Calif.,  as  listed  in  the  specifications. 
Bidder  will  state  in  his  bid  the  Govern- 
ment equipment  that  he  will  use  dur- 
ing construction  and  minimum  time  re- 
quired. The  estimated  rentals  will  be 
taken  into  consideration  and  award 
will  be  made  on  the  bid  to  the  best 
advantage  of  the  Government.  (Corru- 
gated metal  pipe  will  be  furnished  by 
the  Government  at  Austin,  Nevada. 

Plans  and  specifications  will  be  fur- 
nished contractors  who  contemplate 
bidding,  on  a  showing  of  financial 
ability  and  experience  and  upon  de- 
posit of  a  check  for  $10.00  payable  to 
the  Secretary  of  Agriculture  of  the 
United  States.  Check  will  be  held 
pending  the  return  of  plans  and  speci- 
fications. 

All  proposals  must  be  made  on  forms 
furnished  by  the  District  Engineer, 
Bureau  of  Public  Roads,  and  in  ac- 
cordance with  the  instructions  forming 
a  part  of  the  specifications  above  re- 
ferred to. 

March    14,    1925. 

C.  H.  SWEETSER,  District  Engincr. 


NOTICE    TO    CONTRACTORS 


(Sau  Jose,  Calif.) 


Notice  is  hereby  given  that  sealed 
bids  will  be  received  and  opened  by 
the  Board  of  Education  of  the  City  of 
San  .Jose,  Santa  Clara  County,  State  of 
California,  in  the  office  of  the  Board  of 
Education.  High  School  Building,  San 
Jose,  California,  up  to  7:30  P.  M.  on  the 
14th  (Iny  of  April,  1935,  for  the  follow- 
ing work  in  connection  with  the 
Theodore  Roosevelt  and  Woodrow  Wil- 
son Junior  High  School  buildings,  ac 
cording  to  plans  and  specifications  pre- 
pared for  the  same  by  W.  H.  Weeks. 
Architects,  369  Pine  street,  San  Fran- 
cisco, or  at  the  office  of  Binder  &  Curtis, 
Associated  Architects,  San  Jose,    „'a.lif. 

Labor  of  Painting. 

Electric   Time   Clocks. 

Special   Fixtures. 

Paint    Materials. 

All  bids  should  be  presented  on  bid 
forms    furnished   by    the   architects. 

Each  bid  must  be  accompanied  by  a 
certified  check  on  a  responsible  Cali- 
fornia bank  in  a  sum  not  less  than  five 
per  cent  (5%)  of  the  amount  bid.  made 
payable  to  the  President  of  the  Board 
of  Education  of  the  City  of  San  Jose, 
for  the  purpose  stated  in  the  specifica- 
tions. 

Bach  bid  must  be  delivered  in  a 
sealed  envelope  and  addressed  to  W. 
L.  Bachrodt,  Secretary  of  the  Board  of 
Education. 

The  Board  reserves  the  right  to  re- 
ject any  and  all  bids. 

W.  L.   BACHRODT, 
Secretary    Board    of   Education,    City   of 
San    Jose,    California. 

Dated   March   12,   1925. 


NOTICE   TO    CONTRACTORS 


(City   of   Tracy) 

Bids  will  be  received  at  the  office  of 
the  City  Clerk  of  the  City  of  Tracy 
until  8  P.  M..  of  the  second  day  ot 
.Vpril,    1925,    for    the    following,    to-wit: 

Item  No.  1.  For  the  furnishing  of 
300  feet  of  6  inch  vitrified  or  concrete 
sewer  pipe.  Six  (6)  vitrified  or  con- 
crete wyes  with  lugs,  1200  feet,  4  inch 
double-dipped  threaded         standard 

wrought-iron  pipe,  random  lengths. 
One  (1)  Caulking  Tee,  One  (1)  Stand- 
ard threaded  Tee,  One  (1)  Standard 
threaded  Cross,  Two  (2)  Standard 
threaded  plugs.  One  (1)  standard 
threaded  Ell,  One  (1)  Standard  4  inch 
wharf  hydrant. 

Item  No.  2.  Furnishing  and  install- 
ing the  above  sewer  line  to  be  con- 
structed from  the  present  manhole  on 
South  r  Street  extending  southerly 
from  the  Center  Line  of  First  Street  to 
the  center  line  of  South  Street,  a  dis- 
tance of  310  feet.  The  Water  Line  to 
be  extended  north  along^  Bessie  Avenue 
from  the  present  4  inch  main,  on  High- 
land Avenue,  under  and  across  the 
West  Side  Irrigation  District  Canal, 
to  the  center  of  Eaton  Avenue,  running 
thence   East  to   Wall   Street,     The  Fire 


Hydrant  to  be  cut  in  said  line  at  point 
indicated  by   the  City  Engineer. 

All  the  above  work  to  be  done  in  a 
good  and  workmanlike  manner  and  to 
the  grade  set  by  the  City  Engineer 
and  subject  to  his  approval.  The  ac- 
ceptance of  work  to  be  made  by  the 
Board  of   City   Trustees. 

The  Board  reserves  the  right  to  in- 
crease or  decrease  amounts  of  material 
or  work  and  to   reject  any  or  all  bids. 

Date:   This   12th  day   of  March,   1925. 
GEO.  L.  FRERICHS, 
Clerk  of  the  City  of  Tracy. 


NOTICE    TO    CONTR.ICTORS 


stin-AA'est   National   Forest   Hifehn'ay 


Sealed  proposals  for  constructing  the 
above-named  National  Forest  High- 
way, located  partly  within  the-  Toiyabe 
National  Forest,  Lander  County,  State 
of  Nevada,  will  be  received  by  the  Dis- 
trict Engineer,  Bureau  of  Public  Roads. 
U.  S.  Department  of  Agriculture,  at  400 
Bay  Building,  9  Main  St.,  San  Fran- 
cisco, California,  until  10  o'clock  A.  M. 
on  the  15th  day  of  April,  1925,  at  which 
time  and  place  they  will  be  publicly 
opened  and  read.  The  right  is  reserved 
to  reject  any  and  all  bids  and  none  will 
be  considered  except  those  from  con- 
tractors ascertained  to  be  experienced 
and   responsible. 

The  project  ends  about  a  mile  "west 
of  Austin,  Nevada,  and  consists  of  two 
(2)  miles  of  grading  and  structures 
and  19.46  miles  of  crushed  gravel  sur- 
facing. The  principal  items  of  work 
are   approximately   as   follows: 

Excavation,  unclassified,  10,183  cu. 
yds. 

Class   "A"  Concrete,   31  cu.  yds. 

Class   "B"   Concrete,   9  cu.  yds. 

Reinforcing  Steel,  2,618  lbs. 

Corr.    Metal    Pipe,    160    Iin.    ft. 

Crushed  Gravel  Surfacing,  23.379  cu. 
yds. 

Construction  shall  be  started  within 
fifteen  days  after  notice  of  award  of 
contract  has  been  given  to  the  Con- 
tractor by  the  District  Engineer.  The 
work  shall  be  completed  within  one 
hundred  fifty  (150)  weather  working 
days  after  said  notice  of  award  of  con- 
tract is  given. 

The  contract  form,  maps,  plans  and 
specifications  may  be  examined  by  re- 
sponsible contractors  at  the  following 
addresses: 

400  Bay  Bdg.,  9  Main  St.,  San  Fran- 
cisco, Calif. 

Forest  Supervisor,  Austin,  Nevada. 

Slate  Highway  Engineer,  Carson  City, 
Nevada. 

District  Engineer,  Bureau  of  Public 
Roads,   Keisel  Bldg.,  Ogden,  Utah. 

The  Bureau  has  available  for  loan 
to  contractors  on  a  rental  basis,  equip- 
ment at  Government  Island,  Oakland. 
California,  as  listed  in  the  specifica- 
tions. Bidder  will  state  in  his  bid  the 
Government  equipment  that  he  will 
use  during  construction  and  minimum 
time  required.  The  estimated  rentals 
^viU  be  taken  into  consideration  and 
award  will  be  made  on  the  bid  to  the 
best  advantage  of  the  Government. 
Corrugated  metal  pipe  will  be  fur- 
nished by  the  Government,  at  Austin, 
Nevada. 

Plans  and  specifications  will  be  fur- 
nislied  contractors  who  contemplate 
bidding,  on  a  showing  of  financial 
ability  and  experience  and  upon  de- 
posit of  a  check  for  $10.00  payable  to 
the  Secretary  of  Agriculture  of  the 
United  States.  Check  will  be  held 
pending  the  return  of  plans  and  speci- 
fications. 

All  proposals  must  be  made  on  forms 
furnished  by  the  District  Engineer, 
Bureau  of  Public  Roads,  and  in  ac- 
cordance with  the  instructions  forming 
a  part  of  the  specifications  above  re- 
ferred  to. 

March  14,   1925. 

C.   H.  SWEETSER,   District  Engineer. 


BUSINESS    OPPORTUNITY 


KINGSBURG,  Fresno  Co.,  Cal. — City 
trustees  of  Kingsburg  are  in  the  market 
for  information  on  gas  plants  with  re- 

rds  to  coat.  ▲  plant  to  serve  :i 
population  of  2000  people  is  contem- 
plated. Further  information  obtain- 
able  from   C.   R.  Magnuson,   city  clerk. 
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ARTISANS   IN    ORNAMENTAL 

METAL    WORK    TO    SPECIAL 

DESIGN 


ARCHITECTURAL 

DECORATIVE 

SCULPTURAL 


WE  MAKE  THE 
FOLLOWING 

Sculptured  Bronze  Entrance  Doors  Bronze  Mausoleum  Doors 

Bank  Counters       Ecclesiastical  Metal  Work       Memorial  Tablets 
Bronze  and  Iron  Stair  Railings  Signs  and  Separate  Bronze  Letters 

Cremator}'   Urns  Statues  Figures  Portraits 

Busts  Medallions  Monumental  Bronze  Work  Fountains 

Sun-dials         Vases         Bulletin  Boards         Mantels         Andirons 
Artistic  Heating  and  Ventilating  Registers  Electric  Light  Standards 

Cast  Bronze  and  Iron  Lanterns         Chandeliers  in  Bronze 
Brass,  Iron  and  Compo. 

GOLD,  SILVER,  NICKEL,   COPPER  AND 
BRASS  PLATING 


We  are  at  all  times  pleased  to  correspond  with  parties  interested  in 
our  products. 

We  ■will  be  pleased  to  quote  prices  on  any  designs    which    are    sub- 
mitted to  us. 

A.  FAZEKAS,  Manager 


American  Art  Metal  Works 

1.?  Grace  Street  Phone  Market   1404  San   Francisco 


\ 


I  -X 


Saturday,  March  28,  1925 


BUILDING    AND    ENGINEERING    NEWS 


25 


Engineering  News  Section 


BRIDGES 


WOODLAND,  Yolo  Co.,  Cal.— Tolo 
county  supervisors  adoptt'd  resolution 
urging  State  Legislature  to  appropri- 
ate $225,000  to  finance  construction  of 
causeway  over  Sutter  by-pass,  complet- 
ing a  west  side  road  into  Knights 
Landing  and  on  to  the  bay.  If  cause- 
way is  constructed  Sutter  county  will 
construct  12-mi.  of  improved  highway, 
connecting  West  Side  centers  with 
Knights   Landing    by    direct    route. 

SA.N  DIEGO  COUNTY,  Calif. — Until 
April  20,  2  p.  m.,  bids  will  be  rec.  by 
State  Highway  Commission,  Forura 
lildg.,  Sacramento,  to  const,  bridge  30- 
tt.  wide  across  San  Onofre  creek  near 
San  Onofre,  consisting  of  six  60-ft. 
rein.  cone,  girder  spans  on  cone,  piers 
with  paving  of  slopes.  R.  M.  Morton, 
state  highway  eng.  See  call  for  bids 
under   offieinl   proposal    He«tian   In   tills 


LOS  ANGELES,  Cal.  —  Council  plans 
early  const,  on  proposed  viaduct  over 
Dominguez  Slough,  now  that  A.  T.  & 
S.  F.  Ky.  has  approved  agreement  with 
city  providing  for  railway  terminal 
facilities  at  L.  A.  harbor,  the  railway 
company  to  pay  one-eighth  of  the' 
cost  of  the  proposed  structure,  or  a 
total   cost   of  approx.   $488,000. 


LOS  ANGELES  COUNTY,  Cal. — Until 
April  20,  2  p.  m.,  bids  will  be  received 
by  State  Highway  Commission,  Forum 
Uldg.,  Sacramento,  to  clean  and  paint 
four  steel  bridge  in  Los  Angeles  coun- 
ty. See  call  for  bids  under  official  pro- 
posal section  In  tbis  issue. 


l^ETALUMA,  Sonoma  Co.,  Cal. — Until 
April  6,  S  p.  m.,  bids  will  be  rec.  by  Q. 
V.  Roberts,  city  clerk,  to  const,  cone, 
bridge  over  Thompson  creek  bet.  F  and 
G  Sts.  Cert,  check  107(,  req.  with  bid. 
Plans  on   file   in   office  of  clerk. 


SAX  FRANCISCO  —  The  application 
of  the  Bay  Cities  Bridge  Co.  for  a 
franchise  to  construct  a  bridge  over 
San  Francisco  Bay  from  16th  St.,  San 
Francisco  to  Pacific  Ave.,  Alameda, 
hag  been  referred  by  the  Board  of  Su- 
pervisors to  City  Engineer  M.  M. 
O'Shaughnessy  for  report.  Three  types 
of  structures  are  proposed  (1)  highway 
bridge  for  motor  traffic  only,  $20,000,- 
(lOO;  (2)  highway  and  electric  trains, 
•li30,000,000;  (Z)  highway,  electric  and 
transcontinental  trains,  $50,000,000. 
Bridge  will  be  27,750  ft.  long  over  all, 
with  three  open  high  spans  in  the 
navigable  channel  of  the  bay,  625,  1050 
and  625   in   the  clear,   respectively. 


WHITTIER,  Cal.— Until  7:30  p.  m.. 
Mar.  30,  bids  will  be  ree.  to  const,  reinf. 
cone.  culv.  4  ft.  by  10-in.  by  5  ft.  in- 
ternal dimensions  and  90  ft.  Ig.,  across 
dimensions  and  90  ft.  long,  across 
Whittier  Blvd.,  bet.  Guirado  St.  and 
San  Gabriel  Riv.  Plans  on  file  at  office 
of  City  Eng.  Cert,  check  or  bond  10%. 
Paul  Gilmore,  city  clerk. 


LOS  ANGELES  COUNTY — As  pre- 
viously reported,  bids  will  be  rec.  by 
State  Highway  Commission,  Forum 
Bldg.,  Sacramento,  until  April  13,  to 
const,  rein.  cone,  girder  bridge,  having 
40  ft.  rdwy.  and  two  6  ft.  sidewalks 
over  San  Gabriel  river  near  Whittier, 
consisting  of  eight  54  ft.  spans  on  cone, 
piers.  Project  involves:  2500  cu.  yds. 
Class  "A,"  475  cu.  yds.  Class  "B,"  42 
cu.  yds.  Class  "E"  Port.  cem.  cone; 
400,000  lbs.  reinforcing  steel  in  place: 
2400  cu.  yds.  excavation  for  bridge 
structure;  COO  cu.  yds.  backfill  for 
bridge  structure;  7.S00  cu.  yds.  roadway 
excavation  without   classification. 


ORANGE  COUNTY,  Cal. — As  previ- 
ously reported,  bids  will  be  rec.  by 
State  Highway  Commission,  Forum 
Bldg.,  Sacramento,  up  to  April  13,  2  P. 
M.,  to  const,  bridge  180  ft.  long  and 
30  ft.  wide  across  San  Juan  Creelt  near 
San  Juan  Capistrano  consisting  of 
three  46  ft.  and  two  21  ft.  rein.  cone, 
spans  on  cone,  piers  and  pile  bents. 
Project  involv. 

400  cu.  yds.  Class  "A,"  315  cu.  yds. 
Class  "C"  and  14  cu.  yds.  Class  "E" 
Port.  cem.  cone,  (bridge);  70  cu.  yds. 
Class  "A"  Portland  cement  concrete 
(slope  paving);  90,000  rein,  steel  in 
place  (bridge  and  slope  paving);  460 
cu.  yds.  e.xcavation  for  bridge  structure 
135  cu.  yds.  backfill  for  bridge  struc- 
ture; 8  rein.  cone,  piles;  92  Douglas  fir 
piles,  1200  cu.  yds.  roadway  excavation 
without  classlfioation. 


SAN  FRANCISCO — City  Eng.  M.  M. 
O'Shaughnessy  recommends  $10,000  ap- 
propriation to  finance  construction  of 
Evans  Ave.  bridge.  A  $20,000  appro- 
priation is  also  recommended  for  re- 
pairs  to  various   city   bridges. 


LOS  ANGELES,  Cal.— Until  10  A.  M., 
Apr.  13,  bids  will  be  ree.  by  Bd.  Pub. 
Wks.  to  const.  Tujunga  Valley  Ave. 
bridge  across  the  Little  Tujunga  Wash, 
bet.  Clybourn  and  Orcas  Aves.  Spec, 
on  file  at  office  of  city  engineer,  405  S. 
City    Hall   Annex. 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


LONG  BEACH,  Cal.— Col.  Edw.  N. 
Johnson,  consulting  engr..  Long  Beach 
harbor  dept.,  applies  to  U.  S.  Engr.  Maj. 
Henry  A.  Finch,  Los  Angeles,  for  per- 
mit to  start  const,  of  new  breakwater. 
The  first  unit  of  proposed  5000-ft. 
breakwater  applied  for  will  be  2300  ft, 
extension  south,  and  unit  for  which 
permit  has  been  recently  applied  for  Is 
2600  ft.  C.  H.  Windham,  city  mgr.,  is  in 
charge  of  all  harbor  development  work, 
with   Col.   Johnson   as   consulting   engr. 


.\LAMEDA,  Alameda  Co.,  Cal.— Until 
April  7,  8  p.  m.,  bids  will  be  ree.  by 
W.  E.  Varcoe,  city  clerk,  to  const,  dyke 
in  the  North  or  Brooklyn  channel  run- 
ning from  Government  Island  to  center 
of  estuary.  Cert,  check  10%  payable  to 
city  req.  Spec,  on  file  in  office  of  clerk. 


SANTA  ANA,  Cal. — Gen.  Lansing  H. 
Beach  has  recommended  $2,000,000  bond 
issue  for  Orange  county  harbor  project. 


Carbide   Flare   Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried   in  stock 

E.    D.    BULLARD 

565  HOWARD  STREET 
San    FVandseo,   Calif. 

Douglai  6S20 


PITTSBURG,  Contra  Costa  Co.,  Cal. — 
City  trustees  reject  bid  of  Pittsburg 
L'Qnstruction  Co.,  for  dredging,  etc.,  in 
connection  with  Fishermen's  wharf 
project,  due  to  the  fact  that  City  Trus- 
tee Lepri  was  interested  in  the  con- 
struction company.  New  bids  will  be 
asked  at  once. 


IRRIGATION  PROJECTS 


MERCED,  Merced  Co.,  Cal. — Until 
April  7,  10  A.  M.,  bids  will  be  rec.  by 
H.  P.  Sargent,  Sect'y.,  Merced  Irriga- 
tion District  to  fur.  and  lay  approx. 
2500  ft.  20-in.  concrete  pipe.  Cert, 
check  10%  payable  to  Dist.  req.  Plans 
obtainable  from  Sect'y.,  on  deposit  of 
$5,   returnable. 


LIGHTING  SYSTEMS 


GLENDALE,  Cal.  —  Council  declares 
inten.  for  ornam.  lights  under  1911  act 
in  Broadway,  bet.  Glendale  Ave.  and 
10  ft.  e.  of  alley  w.  of  Cedar  St.  Pro- 
tests April   2. 


OAKLAND,  Cal.— Romaine  W.  Myers, 
consulting  electrical  engineer,  has  sub- 
mitted estimates  of  cost  to  Park  Com- 
mission to  install  lighting  system 
around  Lake  Merrltt;  128  standards  at 
a  cost  of  $71,202  are  to  be  installed, 
placed   125  apart. 


SAN  DIEGO,  Cal.— Walker  A  Martin, 
402  W  Wil.shire  Ave.,  Fullerton,  award- 
ed cont.  by  city  at  $39,971  for  ornam. 
lights  in  bth,  9th,  10th,  11th  and  12th 
streets. 


ALHAMBRA,  Cal.  —  Fritz  Zlebarth, 
302  E  Anaheim  St.,  Long  Beach,  award- 
ed cont.  by  city  at  $2862  for  ornam. 
lights  in  Curtis  Ave.,  bet.  Alhambra 
Rd.  and  Pine  St. 


LOS  ANGELES,  Cal.— Council  plans 
ornam.  lights  in  Rowena  Ave.,  bet.  Los 
Feliz  and  Glendale  Blvd.;  cone,  posts; 
1911    act. 


REDONDO,  Cal.  —  Council  declares 
inten.  to  install  ornam.  lights  in  Beryl 
St.,  bet.  Maria  and  Hermosa  Aves.,  and 
portions  of  Diamond  St.,  Camlno  Real, 
Opal  St.,  Pacific  Ave.  and  other  sts.:  300 
c.i.  posts,  conduit,  etc.;  1911  act.  Walter 
J.  Balaam,  city  clerk. 


LOS  ANGELES,  Cal. — Until  10  a.  m., 
.\pril  6,  bids  will  be  ree.  by  bd.  pub. 
wks.  for  ornam.  lights  in  Beachwood 
Dr.,  bet.  Glen  Oak  and  Franklin  Ave., 
cone,  posts;  Serrano  Ave.,  bet.  Beverly 
Blvd.  and  3rd  St.:  pressed  steel  posts. 


VALLEJO,  Solano  Co.,  Cal. — Vallejo 
Electric  Light  &  Power  Co.,  Vallejo, 
at  $6107  awarded  cont.  by  council  to 
install  electrolier  system  in  Marin  St.. 
bet.  York  and  Florida  Sts.  Other  bids: 
A.  C.  Reid  &  Son,  $6298.50;  Newbery 
Elee.   Co.,   $6546. 


S.A.N  BERNARDINO,  Cal.— Until  7:30 
p.  m.,  April  6,  bids  will  be  rec.  for 
ornam.  lights  in  .A,rrriWhead  Ave.,  bet. 
30th  and  2nd  Sts.:  Marbelite  posts. 

Bids,  same  date,  for  ornam.  lights  in 
Fourth  St.,  bet.  Waterman  Ave.  and  120 
ft.  e.  of  Arrowhead  Ave;  cem.  cone. 
Marbelite  posts,  conduits,  etc.;  1911  act. 
J.  H.  Osborn,  city  clerk  . 


NEWPORT  BEACH,  Cal.— Until  7:30 
P.  M.,  April  6,  bids  will  be  rec.  for 
ornam.  lights  in  all  Sts.  in  Balboa 
Island.  Pl,in5=  may  be  seen  at  the  office 
of  Paul  E.  Kressly,  consulting  engr., 
732  H.  W.  Hellman  Bldg.,  Los  Angeles. 
1911  act.     V.  A.   Sebring.  city  cleric. 
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SAN  DIEGO,  Cal.  —  Mission  Beach 
Imp.  Club  has  started  movement  to  se- 
cure oinam.  lights  for  Alission  Beach 
district. 


LOS  AXGELES,  Cal. — Council  de- 
clares inten.  for  ornam.  lights  in 
Orange  Dr.,  Citrus  Ave.,  Milton  Ave. 
and  Sycamore  Ave.,  bet.  Willoughby 
and  Melrose  Aves;  19H  act. 


LOS  .\XGELES,  Cal. — Robertson  Elec. 
Co.,  Santa  Ana,  awarded  cont.  by  Bd. 
Pub.  Wks.  at  $4539  for  ornam.  lights  in 
60th  St.,  bet.  Normandie  and  Western 
Aves. 


WHITTIER,  Cal.— Until  7:30  P.  M., 
Mar.  30,  bids  will  be  rec.  for  ornam. 
lights  in  Comstock  Ave.,  bet.  Philadel- 
phia and  College  Sts.;  res.  int.  No.  1176. 
Paul  Gilmore,  city  cierK.  Plans  ob- 
tainable from  city  engineer  on  deposit 
of  $2.     Cert,   check  or   bond,  10%. 


LOS  ANGELES,  Cal.— Until  10  a.  m., 
March  25,  bids  will  be  rec.  by  bd.  pub. 
wks.  to  fur.  and  install  one  special 
sewage  pump,  motor  compl.,  at  East 
Wilmington  sewage  pumping  plant. 
Spec,  on  file  at  office  of  city  engr.,  405 
s.  city  hall  annex.  Previous  bids  were 
rejected. 


HEALDSBURG,  Sonoma  Co.,  Cal. — 
Newbery-Pearce  Co.,  San  Francisco,  at 
$11,154  submitted  low  bid  to  city  trus- 
tees to  install  48  standard  street  light- 
ing system.  H.  C.  Reid  Co.,  San  Fran- 
cisco, next  low  at  $11,222.  Taken 
under  advisement. 


MACHINERY  &  EQUIPMENT 


LOS  ANGELES,  Cal.— Until  10  a.  m., 
April  1,  bids  will  be  rec.  by  bd.  pub. 
wks.  for  2  tandem  rollers.  Spec,  on  file 
at  office  of  city  engr.,  405  S  city  hall 
annex. 


HUNTINGTON  PARK,  Cal. — Until  8 
p.  m.,  April  6,  bids  will  be  rec.  for  one- 
2-ton  dump  truck.  Spec,  on  file  at  of- 
fice of  H.  H.  Hunter,  city  clerk.  Cert, 
check  or  bond  10%. 


RAILROADS 


MEXICALI.  Mexico — Grading  of  first 
8  mi.  of  Mexicali-Gulf  Ry.  has  been 
completed  south  from  Mexicali  and  lay- 
ing of  rails  will  begin  shortly.  Use  of 
the  rails  ^ill  start  at  once  in  order  to 
facilitate  the  constr.  of  the  remainder 
of  the  line. 


SAN  FRANCISCO — Until  April  8,  3  P. 
M..  bids  will  be  rec.  by  Board  of  Public 
Works  to  construct  Ocean  View  Line  of 
Municipal  Railway  system,  involv. 
track  and  paving;  est.  cost,  $100,000. 
Project  involves  2500  cu.  yds.  excava- 
tion; 1  trench  for  negative  cable;  150 
lin.  ft.  12-in.  corru.  iron  pipe  culverts; 
812  lin.  ft.  stand,  double  track  girder 
rail  in  paved  street  and  4773  lin.  ft.  in 
unpaved  street;  6679  ft.  open  double 
track  Tee  rail;  100  ft.  stand,  single 
track  girder  rail  in  paved  street;  1 
stand,  right  hand  turn-out  and  ap- 
purtenances in  paved  street;  1  special 
track  layout;  1  Tee  rail  crossover;  27,- 
000  sq.  ft.  basalt  block  header  pave- 
ment; 64,000  sq.  ft.  asph.  cone,  pave- 
ment exclusive  of  excavation;  3000  sq. 
ft.  asph.  cone,  conform  pavement;  500 
sq.  ft.  cone,  base  for  conform  pave- 
ment; 12  sq.  ft.  4-ft.  iron  pipe  drain; — 
cu.  yds.  excavation  for  switch  drain 
bo.x;  40  lin.  ft.  plank  road  crossings; 
4  loading  platforms.  Plans  obtainable 
from  Bureau  of  Engineering,  3rd  Floor, 
City  Hall. 


FIRE  ALARM  SYSTEMS 


LOS  ANGELES,  Cal.— Until  2  p.  m., 
April  27,  bids  will  be  rec.  by  county 
for  fire  alarm  sys.  in  Belvedere  Gar- 
dent  County  Fire  Protection  Dist.  Spec, 
on  file  at  office  of  county  fire  warden, 
»04  Hall  of  Records. 


FIRE   EQUIPMENT 


YUiLA,  Ariz. — Until  S  p.  m..  April  7, 
bids  will  be  rec.  for  500  ft.  2^4 -in.  fire 
hose,  multiple  woven  or  equal,  smooth 
interior  couples,  f.  o.  b.  Yuma.  Cert, 
check  $100.  S.  F.  Stanley,  city  recorder. 


EL  SEGUNDO,  Cal.— Until  7:45  p.  m., 
April  10,  bids  will  be  rec.  for  5U0  ft. 
2',: -in.  double  jacketed  fire  hose  f.  o.  b. 
El  Segundo.  Cert,  check  or  bond  10%. 
Victor   D.   McCarthy,    city   clerk. 


REDONDO  BEACH,  Cal.  —  Until  8 
p.  ra.,  March  30,  bids  will  be  rec.  for 
1000  ft.  No.  1  2'A-'n.  fire  hose.  Cert, 
check  or  bond  10%.  Walter  J.  Balaam, 
city   clerk. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  March  30,  5  P.  M.,  bids  will  be 
rec.  by  A.  L.  Banks,  city  clerk,  to  fur. 
one  triple  combination  motor  driven, 
1000-gal.  capacity  pump  for  fire  dept. 
Cert,  check  10%  payable  to  clerk  re.q. 
Spec,   on   file  in  office  of  clerk. 


MISCELLANEOUS    SUPPLIES 

EUREKA,  Humboldt  Co.,  Cal.— Until 
April  7,  bids  will  be  rec.  by  John  Grif- 
fith, city  supt.  of  public  works,  to  fur. 
40,000  lbs.  Standard  Sulphate  of  Alu- 
minum to  contain  not  less  than  17% 
per  cent  A.  L.  203  Aluminum  Oxide  and 
not  more  than  ^^  of  one  per  cent  iron 
in  bags  of  250  pounds,  each  paper  lined, 
f.  o.  b.  Dock,  San  Francisco.  Delivery 
to  be  made  about   May  1. 


SAN  FRANCISCO— City  Eng.  M.  M. 
O'Shaughnessy  recommends  $15,000  ap- 
propriation for  purchase  of  street 
.signs. 


RESERFOIRS  &  DAMS 


MITCHELL,  Neb. — See  "Government 
Work  and  Suppplies,"  this  issue.  Guern- 
sey dam   bids   opened. 


MANTECA,  San  Joaquin  Co.,  Cal. — 
An  election  will  be  held  early  in  April 
to  vote  on  a  $2,200,000  bond  election  to 
const,  large  dam  at  Malone  on  Stanis- 
laus River  by  the  Oakdale  and  South 
San    Joaquin    Irrigation    Districts. 


PIPE  LINES,   WALLS,  ETC. 


VANCOUVER,  B.  C— Until  12  m.  Apr. 
14  bids  will  be  rec.  by  city  for  const,  of 
14  mi.  steel  pipe  line,  10  mi.  of  which 
will  be  36-in.,  and  4  mi.  32-in.  and  26-in. 
Alternative  bids  will  be  rec.  on  riv. 
steel  pipe  or  lap-welded  pipe,  tar  coat- 
ed. Plans  may  be  obtained  from  city 
water  engr.,  E.  M.  Letluffy,  Vancouver 

EUREKA,   Humboldt  Co.,   Cal.— Until 


April  7,  bids  will  be  rec.  by  John  Grif- 
fith, city  supt.  of  public  works,  to  fur. 
iuoo  lin.  ft.  8-in.  National  Matheson 
joint  pipe,  thickness  .185  thousands 
.sjalv.  and  asphalted,  inside  and  outside, 
f.  o.  b.  Eureka;  delivery  to  be  made  60 
days  after  award  of  contract.  See  call 
for  bid.s  under  official  propo.sal  section 
in  this  js»«ue. 


SEWAGE   DISPOSAL   PLANTS 


BLYTHE,  Cal. — Drainage  Constr.  Co., 
Santa  Ana,  sub.  low  bid  to  city  at  $18.- 
954  for  treatment  plant  for  new  city 
sewer         system.  Burns-McDonnell- 

Smith,  Engr.  Co.,  engrs.,  415  Marsh- 
strong  Bldg.,  Los  Angeles.  The  items 
were  (1)  $8099;  (2)  $2.04;  (3)  $3;  (c) 
$58;    (d)    10c. 

H.  H.  Peterson,  356  Spreckels  Bldg., 
San  Diego,  was  low  bidder  at  $18,257 
for  constr.  of  vit.  sewer  sys.  and  pump- 
ing station.  The  items  were:  (1)  $2548; 
(2)  »,Sol2;  (3)  $1.25;  (4)  $1.36;  (5)  $1.47; 
(6)  $1.51;  (7)  $90;  (8)  $40.  Quan.  are: 
TREATMENT  PLANT — 5125  ft.  g-in.  B. 
&  S.  Class  "A"  C.  I.  pipe,  150  cu.  yds. 
concr.,  16.230  lbs.  reinf.  steel,  275  cu. 
yds.  excav.  SEWER  SYSTEM— 240  ft. 
12-in.,  lo61  ft.  lu-in.,  5391  ft.  S-in.,  575 
ft.  6-in.  vit.  tile  sewer  pipe;  2  12.x6-ln., 
78  lOxb-in.,  224  8x6-in.,  2»  6x4-in.,  wye 
conn.,  17  m.  h.,  4  1.  h.  PUMP  STATION 
— 73  cu.  yds.  excav.,  47  cu.  yds.  concr., 
305S  lbs.  reinf.  steel,  744  bd.  ft.  lumber, 
385  sq.  ft.  met.  shingles,  1  3-ft.-0-ln.x6- 
ft.-6-in.  door,  3  windows,  1  m.  h.  cover, 
4570  brick,  203  lbs.  struc.  steel,  1 
basket  screen  and  guides,  20  ft.  12-in. 
pipe,  1  12xl2-in.  vit.  tile  wye,  2  4-in. 
municipal  type  vertical  direct-con- 
nected raw  sewage  pumps,  2  Sh.  p..  Z2ii- 
volt,  60-cycle,  3  phse  vertical  motors, 
together  with  bed-plates,  pump  sup- 
port shafting  bearings  and  oiling  sys., 
2  8-in.x4-in.  c.  i.  flanged  tees,  1  8-in. 
c.  i.  flanged  nipple,  1  8-in.  c.  i.  Hanged 
and  spigot  nipple.  2  4-in.  c.  i.  nipples, 
flanged  one  end,  4  4-in.  c.  i.  flanged  90 
deg.  bends.  2  4-in.  flanged  and  threaded 
nipples  for  connection  to  pump  suction, 
4  4-in.  c.  i.  flanged  gate  valves.  2  4-in. 
c.  i.  flanged  vertical  check  valves,  2 
4-in.  c.  i.  flanged  nipples,  1  8-in.  blank 
flange.  2  float  switches  and  flats  and 
float  guide  pipes,  1  1-in.  pump  pit. 
wrought  iron  section  pipe,  1  1-in.  suc- 
tion pipe  gate  valves,  2  pump  drains  to 
sewage   tank  and  valves. 


BLYTHE,  Cal.— H.  H.  Peterson,  356 
Spreckels  Bldg.,  San  Diego,  awarded 
cont.  by  city  at  $1S,25S  to  const,  sewage 
pumping  sta.,  and  vit.  sewer  sys.,  involv 
(1)  pump-pit  struc.  and  house  coml., 
$2548,  (2)  2  200-gaI.  per  min.  pumps, 
motors,  starting  and  control  devices, 
etc.,  $312,  (3)  trenching,  laying  and  fur. 
575  ft.  6-in.  vit.  sewer  pipe  at  $1.25 
ft.,  (4)  trench,  lay  and  fur.  5391  ft.  8- 
in.  pipe  $1.36  ft.,  (5)  trenching,  lay  and 
fur.  1561  ft.  10-in.  pipe  $1.47  ft.,  trench- 
ing, lay  and  fur.  246  ft.  12-in.  pipe  $1.61 
ft.,  17  m.  h.  compl.  $90  ea.,  4  1.  h.  compl. 
$40  each. 


BLYTHE.  Cal. — Drainage  Const.  Co., 
Santa  Ana,  awarded  cont.  by  city  at 
$18,954  for  treatment  plant  for  new 
city  sewer  sys.  The  items  were:  (1) 
$8099,   (2)   $2.04,   (3>   $3,   (c)  $5S,   (d)   10c. 


WATER  WORKS 


SAN  BERNARDINO,  Cal.— Until  11:45 
a.  m.,  March  31  bids  will  be  rec.  for  one 
m:inual  control  vacuum  solution  feed 
chlorinator  for  the  Devil  Canyon  Pro- 
ject; spec.  No.  763.  Cert,  cheek  or  bond 
10%.     J.  H.  Osborn,   city  clerk. 

AUSA,  Cal.— City  will  call  election 
shortly  to  vote  on  a  $105,000  bond  issue 
for  municipal  waterworks  and  distrib. 
sys.  J.  O.  Durrell,  city  clerk. 


HAMPTON 

ELECTRIC  AND  IIFG.  CO. 
ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
525  HOAVAKD  STREET,  SAN  FRANCISCO 

MOTORS 

\en   and   L'Neil,  Bought,  Sold,  Exchanged,  Rented  and  Repaired 

Industrial  Liglit  and  Power  Installation 

Telephone  SUTTER  3266 
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LOS  ANGELES,  Cal.  —  Council  ap- 
prves  agreement  with  A.  T.  &  S.  F. 
Jiy.  whereby  railway  secures  a  rail 
connection  with  municipal  belt  line 
railway.  The  harbor  dept.  has  been  or- 
dered to  start  work  at  once  on  3000  ft. 
ot  the  proposed  belt  line  to  the  Santa 
Fe  terminal  in  Wilmington.  The  rail- 
way company  has  agreed  to  pay  its 
sliare  o£  various  structures  to  be  built 
for  the  purpose  of  eliminating  grade 
crossings,  the  principal  one  being  at 
Dominguez  Slough,  where  its  share  of 
the  cost  of  the  proposed  viaduct  will  be 
?61,000,  or  one-eighth. 


S.'V.NTA  ANA,  Cal. — Until  5  p.  ra.,  Apr, 
6,  bids  will  be  rec.  for  B  &  S  c.i,  water 
pipe  class  B  as  follows:  1944  ft.  10-in. 
and  3000  ft.  4-in.,  with  bell-end  fit- 
tings, f.  o.  b.  Santa  Ana.  Cert,  check 
6%.  B.  L.  Vegely,  city  clerk.  Spec,  on 
file  at  office  of  water  supt. 
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WHITTIER,  Cal.— Until  7:30  p.  m., 
March  30,  bids  will  be  rec.  to  fur.  and 
lay  approx.  108  ft.  30-in.  reinf.  cone, 
pipe  and  approx.  69  ft.  18-in.  cone,  pipe 
(not  reinf.)  and  constr.  of  ci-nc.  jet.  box 
Spec,  on  file  at  office  of  the  city  engr. 
Cert,  check  or  bond  10%.  Paul  Gilmore, 
city   clerk. 


PORTLAND,  Ore.  —  Following  bids 
rec.  by  City  Purchasing  Agent  to  fur. 
water    meters:    (a)    20,000    of    %x%-ln., 

(b)  4000    of    ?4x%-in.,    and    (c)    lUuO    oi 
Ixl-in.: 

Neptune  Meter  Co.,  Neptune  (a) 
$9.6->4;    (b)   $12.40:   (c)    $20. 7a. 

Same,    alt.    bid    (a)    $9.19;    (b)    $12.40; 

(c)  $19.75. 

Same,  sec.  alt.  bid  (a)  $9.00;  (b) 
$12.40;    (c)     $18.50. 

Worthington  Corp.,  N.  T.,  (less  5% 
if  awarded  entire  bid)  (a)  $7.20;  (b) 
$10.80;    (c)    $14,45. 

Badger   Meter    Co.,    Badger    (a)    $6.47; 

(b)  $9.90;  (c)  $14,25. 

Same,    alt,    bid    (a)    $6.57;    (b)     $9.99; 

(c)  $14.50. 

Gammon  Meter  Co.,  Gammon  (a)  $6.90 
(b)    $10.25;    (c)    $15.90. 

National  Meter  Co.,  Empire  (a)  $12.75 
(b)    $18.75;    (c)    $31.00. 

Pittsburgh  Meter  Co.,  Arctic  (a) 
$9.57Vi;    <b)    $14,17%;    (c)    $20.79. 

Howard-Cooper  CJorp.,  Buffalo  (a) 
$7.25;    (b)    $10.50;    (c)    $15.40. 

Same,  Lambert  (a)  $.67%;  (b)  $14.- 
17%;    (c)    $20.79. 

Hersey  Mfg.  Co.,  (Hersey  meters)  bid 
only  on  2,000  %x%-in.  at  $9.67%. 
Taken  under  advisement. 


HEMET,  Cal. — -Apr.  17  is  set  as  date 
for  election  to  vote  on  $120,000  water 
sys.  bond  issue.  The  system  "will  con- 
sist of  wells  for  supply,  pipe  lines  and 
a  possible  reservoir. 


ALHAMBRA,  Cal.— Council  declares 
inten.  to  extend  water  mains  in  First 
St.,  bet.  McLean  St.  and  Wilson  Ave.. 
and  in  Second  St.  bet  McLean  St.  and 
Wilson   Ave.      M.   H.   Irvine,   city  engr. 


BEVERLY  HILLS,  Cal.— Until  8  P. 
M.,  Apr.  6,  bids  will  be  rec.  by  city  to 
fur.  and  install  deep  well  turbine 
pump  with  motor.  Spec,  on  file  at  of- 
fice of  City  Clerk  B.  J.  Pirralnger,  1175 
Burton   Way. 


LOS  ANGELES,  Cal.— Until  2  P.  M., 
April  1,  bids  will  be  rec.  by  Los  An- 
geles harbor  comm.,  1017  S.  Figueroa 
St.,  for  C.  I.  bell  and  spigot  water  pipe 
under  spec.  No.  679,  on  file  at  office  of 
spec,   engr..  Berth  90,  San  Padro. 


PERRIS,  Cal. — Coon  Bros.,  Riverside, 
awarded  cont.  by  city  at  $7333  to  const, 
reservoir  for  water  system.  Matich 
Bros.,  Elsimore,  awarded  cont.  for  2100 
ft.  8-in.,  14-gauge  steel  pipe  line  at 
$2882.50.  Bids  were  taken  on  reservoir: 
(a)  1000  cu.  yds.  excav.,  (b)  reservoir 
and  pipe  line  compl.  The  reservoir  will 
be  500,000-gal.  cap.,  80  ft.  in  diam.,  14.5 
ft.  high,  reinf.  concr.  constr.,  with 
wooden  roof  supported  by  reinf.  concr. 
posts  (round  or  square).  Roof  to  be 
covered  with  3-ply  wool  felt  comp.  and 
gravel  roofing.  "Calco"  slide  headgate. 
An  8-in.  cem.  pipe  outlet  will  connect 
with  the  steel  pipe  line.  J.  P.  Flynn, 
P.  O.  Box  234,   Riverside,   engineer. 


MISCELLANEOUS 
CONSTRUCTION 


OAKLAND,  Cal. — A.  J.  Crocker  Co., 
68  2nd  St.,  San  Francisco,  at  $3,- 
8S2,95!>.40  awarded  cont.  by  Supervis- 
ors for  all  underground  work  in  con- 
nection with  estuary  tube  involv.  tube 
and  approaches  for  length  of  4436.5  ft. 
and  a  tube  with  outside  dimensions  37 
ft.,  inside  dimension  32  ft.  and  road- 
way 42.S-ft.  in  width  bet.  3-ft.  walks. 
Healy-Tibbitts  Const.  Co.,  San  Fran- 
cisco, at  $5,151,000,  only  other  bidder. 
Geo.    A.    Posey,   County    Surveyor. 


PLAYGROUNDS   AND   PARKS 


SAN  LEANDRO,  Alameda  Co.,  Cal,  — 
City  Eng.  F.  Nirkirk  preparing  spec, 
for  park  paralleling  San  Leandro  creek 
500-ft.  wide  and  approx.  Vi-mi  in 
length. 


BERKELEY,  Alameda  Co.,  Cal.  — 
Election  wUl  be  called  shortly  ten  vote 
bonds  of  $200,000  to  finance  purchase 
of  lands  and  improvements  for  public 
park  in  South  Berkeley  in  addition  to 
$175,000  for  playground  possibly  in 
Telegraph  Ave.,  opposite  Frances  Wil- 
lard  school  and  $240,000  for  Park  ex- 
tensions. John  N.  Edy,  city  manager. 


LA  CANADA,  Cal.— Until  7:30  p.  m., 
April  7,  bids  will  be  rec.  by  La  Canada 
school  dist.  for  ne-w  tennis  court.  Plans 
obtainable  from  Archts.  Allison  &  Alli- 
son, 1405  Hibernian  BIdg..  Los  Angeles, 
on  deposit  of  $5  returnable.  Cash,  or 
cert,  check  or  bond  5%.  Emma  B.  Hay- 
man,   clerk. 


BAKERSFIELD,  Kern  Co..  Cal. — Un- 
til April  13,  10  a.  m.,  bids  will  be  re- 
ceived by  F.  B.  Smith,  county  clerk,  to 
imp.  Kern  County  General  Hospital 
grounds.  Cert,  check  10%  payable  to 
clerk  rcq.  Plans  obtainable  from  office 
of  county  surveyor. 


LOS  GATOS,  Santa  Clara  Co.,  Cal. — 
Election  will  be  held  April  14  to  vote 
bonds  of  $20,000  to  finance  construction 
of  swimming  pool  in  Memorial  Park  in 
addition  to  extensive  playground  im- 
provements. 


MONTEREY,  Monterey  Co..  Cal.  — 
Council,  A.  J,  Mason,  clerk,  declares 
inten.  (No.  2049)  to  plant  284  shade 
trees,  known  as  Acacia  Longfolio,  each 
4 -ft.  to  6-ft.  in  height  and  not  more 
than  3  years  old;  to  be  planted  in 
Franklin  St.,  bet.  Pacific  and  Cedar 
Streets. 


SEM'ERS  &  STREET  WORK 


ELKO  COUNTY,  Nevada.  —  Until 
April  8,  1:30  p.  m.,  bids  will  be  rec. 
by  State  Highway  Commission,  Geo.  W. 
Borden,  state  highway  engineer,  to 
grade,  const,  culverts  and  gravel  sur- 
face, 16.86-mi.  in  Elko  county,  from 
4-mi.  east  of  Silver  Zone  to  Nevada- 
Utah    line. 


GLENDALE.  Cal.— Until  10  a.  m., 
March  31  bids  will  be  rec.  by  city  for 
St.  work  under  1911  act  in  Howard  St.. 
Broadway,  Geneva  St.,  Wilson  Ave,  and 
other  sts.:  80,400  sq.  ft.  grade,  76,200  sq. 
ft.  asph.  cone.  pave.  (2%-in.  base  and 
IVi-in.  surf.),  772  ft.  class  "B"  curb,  80 
sq.  ft.  5-in.  cunc.  gut.,  3S17  sq.  ft.  side- 
walk, 13.5  cu.  yds.  reinf.  cone,  in  culv.. 
36  ft.  corru.  iron  part  circle,  648  ft. 
10-in.  vit.  pipe  sewer,  1336  ft.  8-in.  vit. 
pipe  sewer,  5  m.  h.,  1  jet.  chara.,  61 
6-in.  hse.  conn.,  570  ft.  8-in.  c.i.  class 
"B"  water  pipe,  2600  ft.  6-in.  c.i.  class 
"B"  water  pipe,  6  S.  F.  hydrants,  valves 
fittings,  etc.  (laying  only  of  water  sys- 
tem), 64  light  standards,  one  3-KW  and 
one   7%-KW    transformer,   cables   etc. 

HUNTINGTON  BEACH,  Cal.— Until 
7:30  P.  M.,  Apr.  6,  bids  will  be  rec.  by 
city  to  imp.  Orange  Ave.  bet.  11th  and 
23rd  Sts.  (blocks  each  about  250  ft. 
long,  street  50  ft.  wide),  involv,  1%- 
in.  Topeka  pave,  on  3%-in.  asph.  concr. 
base,  curb,  walk,  ornam.  lights.  E.  M. 
Billings,   city  engineer. 


ONTARIO,  Cal.— Cox  &  Teget,  615  N 
Olive  Ave..  .^Ihambra,  awarded  cont. 
by  city  at  $7959  for  12-in.  and  8-in. 
vit,  sewer  compl.  in  portions  of  Sul- 
tana Ave.,  Dessau  and  other  sts.  Ap- 
prox. quant,  are:  2100  ft.  12-in.  vit. 
pjpe  10%  ft.  average  depth,  3600  ft. 
8-in.  vit.  pipe  8%  ft.  average  depth, 
16  m.  h..  800  ft.  2-in.  standard  black 
water  pipe. 


SAN  MATEO,  San  Mateo  Co.,  Cal.  — 
City  council  petitioned  to  pave  King 
St.,  bet.  Oak  and  Roosevelt  Aves.,  and 
Howland  St.  Referred  to  City  Eng.  C. 
L.  Dimmitt  for  report. 

ALHAMBRA,  Cal. — Council  declares 
inten.  to  sewer  Hellman  Ave.,  bet.  Mar- 
guerite and  Wilson  Aves.,  and  portions 
of  Almansor  St.,  Sierra  Vista  Ave., 
Chapel  St.  and  18  other  sts.;  vit.  sewer 
pipe,  m.  h.,  drop  m.  h.,  f.  t.,  jet.  cham., 
4-in.  wyes,  hse.  sewers,  etc.;  1911  act. 
M.    H.   Irvine,   city   engr. 


HUNTINGTON  BEACH,  Cal.— Geo.  SI. 
Souter.  410  9th  St.,  Huntington  Beach, 
awarded  cont.  by  city  to  imp.  Palm 
Ave.,  bet.  7th  and  17th  Sts.,  involv, 
129,500  sq.  ft.  grade  and  1%-in.  Topeka 
pav  !.  on  3V2-in.  asph.  concr.  base,  19c 
sq.  ft;  2920  sq.  ft.  walk,  20c  ft.;  1270  ft. 
curb,  70c  ft.;  860  ft.  corr.  iron  culv.. 
$4.50  ft.;  31  ft.  headwall.  $4.30  ft.;  or- 
nam.  lights    (24   posts).   $5450    complete. 

SANTA  ROSA,  Sonoma  Co.,  Cal. — 
Council  petitioned  to  pave  2nd  St.,  bet. 
P  and  Main  Sts..  involv.  approx.  4,032 
ft.  frontage.  Plans  approved  to  grade 
and  pave  Orchard  St.,  bet.  Fifth  and 
Spencer  Sts.;  A  bet.  Third  and  Ellis 
Sts.,  and  Madison  bet.  6th  and  8th  Sts. 


SIGNAL  HILL.  Cal. — Council  declares 
inten.  to  imp.  State  St..  bet.  Temple 
Ave.  and  495  ft.  e.  of  Enos  Ave.  and 
portions  of  Obispo  Ave..  Temple  Ave., 
Signal  Hill  Blvd.,  Panorama  Dr.,  Terra- 
cina  Dr.,  Canon  Dr.  and  other  sts.:  2-in. 
Willitp  wearing  surf,  on  4-in.  asph. 
cone,  base,  curbs,  corru.  Iron  culv.,  cem. 
cone,  inlets  and  outlets,  cem.  sewers. 
O.  P.  headers:  1911  and  1915  acts.  Geo. 
H.  Cooper,  city  clerk.  Geo.  Schwabland, 
city    engineer. 


Contractors  Machine  Works 


We  Specialize  in  rebuilding  and  repairing  contractors'  equipment 
We  build  rock  bunkers,  elevators  and  conveyors,  portable  pamping 

plants,  hoist  and  rock  crushers. 
Let  us  give  you  an  estimate  on  your  work. 
We  buy  and  sell  used  equipment 

CREAR  &  BATES 


38  SUnford 


San  Frandgeo 


Phone  KMuny  1886 


BUILDING    AND    ENGINEERING    NEWS 


ONTARIO,  Cal. — Griffith  Co.,  502  I^. 
A.  Ry.  Bldg.,  Los  Angeles,  awarded 
cont.  by  city  to  imp.  Sultana  St.  Contr. 
divided  into  two  sections  (1)  at  14.4c 
pave.,  45c  roclv  curb,  45c  cem.  curb,  10c 
headers.  (2)  14.4c  pay.,  45c  cem.  curb. 
$560  culv..  10c  headers.  Quant,  are:  (1) 
Plan  No.  68,  spec.  No.  85,  res.  int.  No. 
532;  1056.6  ft.  cem.  concr.  curb,  570  ft. 
rock  curb,  133,197  sq.  ft.  4-in.  asph. 
concr.  pave.,  (2)  plan  No.  85,  spec.  No. 
85,  res.  int.  No.  532:  139  ft.  curb,  208,- 
644  sq.  ft.  4-in.  asph.  concr.  pave.,  16|| 
ft.  24x9. a-in.  No.  10  gauge  corr.  iron 
culv..  320  ft.  1  i4xH4xli4-in.  angle  iron. 


VOSEllITE,  Cal. — Approx.  quantities 
for  road  Avork  in  Yosemite  Park  and  on 
road  adjacent  to  Park,  about  7.75  mi. 
on  El  Portal  Rd.  and  about  13  mi.  in 
tile  Park,  for  which  bids  will  be  rec. 
April  10  (previously  noted),  are:  224,- 
300  sq.  yds.  5-in.  cone,  pave.,  20,100  tons 
asph.  cone.  pave,  (top  course),  180,000 
lin.  ft.  earth  and  rock  shoulders  in 
place,  1000  cu.  yds.  crushed  rock  or 
gravel  in  place.  Alternative  bids  will 
lie  taken  on  6-in.  cone;  asph.  cone,  top 
and  ba.'-e  may  be  alternated  with  either 
tt-in,  cone,   or  5-in.  cone. 


l;EDONDO  BEACH,  Cal. — Until  8  p. 
m.    April    6,    bids    will    be    rec.    to    imp.: 

Diamond  St.,  bet.  Gertruda  Ave.  and 
Lucia  Ave.:  2-in.  asph.  cone,  wearing 
.surf,  on  6-in.  cone,  base,  class  "A"  curb, 
walk;  Huntington  St.,  bet.  Diamond  St. 
and  e.  city  limits:  2-in.  asph.  cone, 
wearin.ij  surf,  on  6-in.  cone,  base,  red- 
wood headers. 

Keryl  St..  bet.  Hermosa  and  Pacific 
-Vves.:  2-in.  asph.  cone.  pave,  on  4-in. 
asph.  cone,  base,  3-ft.  gut.,  walk,  etc.; 
iieryl  St.,  bet.  Pacific  and  IMaria  Aves.: 
2-in.  asph.  cone.  pave,  on  4-in.  asph. 
cone.  base,  gut.,  curb,  walks;  Beryl  St., 
bet.  Maria  Ave.  and  e.  city  limits;  2-in. 
asph.  cone.  pave,  on  4-in.  asph.  cone. 
base. 

1911  Act.  Plans  on  file  at  office  of 
city  engr.  Walter  J.  Balaam,  city  clerk. 


POMONA,  Cal. — Bids  rec.  to  improve 
S  Towne  Ave.  rejected  and  new  bids 
will  be  called  for.  Union  Contr.  Co. 
of  L."n.g  Beach,  previous  low  bidder. 
.Approx.  quant,  are:  453,557  sq.  ft.  6-in. 
cem.  cone,  pave.,  cem.  curb  as  follows: 
1319.5  ft.  19-in.,  818.09  ft  22-in.,  11,- 
.sil.Sl  ft.  24-in.,  and  5187.14  ft.  2S-in. 


ARCADIA,  Cal. — Until  8  p.  m.,  April 
.  bids  will  be  rec.  to  grade  and  oil  mac 
lave.  in  Flower  St.,  Lorena  Ave.,  Anita 
ive.,  Second  Ave.  Plans  on  file  at  office 
C  city  engr.,  G.  B.  Watson.  G.  G.  Meade 
ity   clerk. 


CONTRA  COSTA  COUNTY,  Calif.  — 
Until  April  20,  2  p.  m.,  bids  will  be  rec. 
by  State  Highway  Commission,  Forum 
i'.ldg..  Sacramento,  to  widen  with  asph. 
macadam  6.6-mi.  in  Contra  Costa  coun- 
ty bet.  San  Pablo  creek  and  El  Ciervo. 
R.  AI.  Morton,  state  highway  eng.  See 
cnll  for  hids  under  official  proposal 
Neotion   fzi   this  is.sue» 


I'OMONA,  Cal. — Council  declares  in- 
tention to  imp.  Caswell  Ave.,  bet.  Holt 
and  Columbia  Aves.:  curb,  5-in.  mac. 
pave.,  S-in.  vit.  sewer,  brick  and  cone, 
m.h.,  4-in.  vit.  wyes;  1911  act.  T.  R. 
Trotter,  city  clerk.  F.  C.  Froehde,  city 
engineer. 


CORONA,  Cal.— Bids  to  imp.  Merrill 
St.,  bet.  Olive  and  Railroad  Sts.  re- 
jected unopened  on  account  of  error  in 
description.  New  proceedings  will  be 
started  at  once.  J.  J.  Jessup,  city  engr. 
A.  M.  Hinkley,  city  clerk. 

HAWTHORNE.  Cal. — Until  8  p.  m., 
April  13,  bids  will  be  rec.  to  imp.  Gale 
Ave.,  bet.  n.  city  limits  and  Raymond 
Ave.:  lV4-in.  Willite  wearing  surface 
on  2'^-in.  asph.  cone,  base,  with  2-in. 
dlsint.  gran,  cushion,  class  "A"  curbs, 
gut.,  walk;  1911  and  1916  acts.  S.  V. 
Fraser,   city   clerk. 

ORANGE  COUNTY,  Calif. — Until  Apr. 
20.  2  p.  m..  bids  will  be  rec.  by  State 
Higiiw^ay  Commission,  •  Forum  Bldg., 
Sactc,  to  pave  with  Port.  cem.  cone. 
6.6-ml.  in  Orange  county  bet.  San  Juan 
Creek  and  Galivan.  R.  M.  Morton,  state 
highway  eng.  See  call  for  bld>  nnder 
official   propoHal   isectlmi   tn  tlila  tssne. 


ARCADIA,  Cal.  —  City  trustees  de- 
clare inten.  to  imp.  Fairview  Ave.,  bet. 
L.oveall  Ave.  and  w.  city  limits;  curb, 
walk,  3-in.  oil  mac;  1911  act.  G.  G. 
-Meade,  city  clerk.  G.  B.  Watson,  city 
t-ngineer. 


SAN  FERNANDO,  Cal.— City  of  Los 
.Angeles  petitioned  to  widen  and  sur- 
face Chatsworth  Dr.,  Devonshire  St. 
and  Caiioga  Ave.  City  council  and  coun- 
ty sup.  will  ea.  pay  one-third  the  cost, 
and  the  property  owners  the  remainder. 
Est.    cost,   $450,000. 


LOS  ANGELES,  Cal. — Griffith  Co.,  502 
1-.  A.  Ry.  Bldg.,  awarded  cont.  by  bd. 
pub.  wks.  at  $21,640  to  imp.  53rd  St., 
bet.  Normandie  and  Western  Ave.,  in- 
volving 84,632  sq.  ft.  Warrenite-bltul. 
pave.,  curb,  walk,  gut.,  etc.  Engr's  est., 
$23,689. S8. 


S.V.X  DIEGO,  Cal.— Until  April  8  ,bid8 
will  be  rec.  by  Bureau  of  Yards  and 
Docks,  Navy  Department,  Washington, 
D.  C.  under  Specification  No.  5089  to 
surface  with  asphaltic  oils  and  rock 
at  San  Diego  air  station.  Deposit  of  $5 
lequired  for  plans,  obtainable  from 
Bureau. 


POMONA,  Cal. — Until  12  m.  April  7, 
bids  will  be  rec.  to  imp.  Franklin  Ave., 
bet.  tJarey  and  Towne  Aves:  5-in.  oil 
mac.  pave.,  cone,  curbs;  1911  act.  T.  R. 
Tiotter,  city  clerk.  B'.  C.  Froehde,  city 
engineer. 


IjOS  ANGELES,  Cal. — Cities  of  Covina 
San  Dimas,  Puente,  Baldwin  Park, 
Charter  Oak,  West  Covina,  Azusa  and 
other  dlsts.  e.  of  San  Gabriel  river  pe- 
tition supervisors  to  join  metropolitan 
sewer  project.  Cost  of  this  dist.  sewer 
sys.  would  amount  to  probably  $5,000,- 
000. 

SAN  ANSELMO,  Marin  Co.,  Cal. — Un- 
til April  6,  8  p.  m.,  bids  will  be  rec.  by 
Arthur  W.  Studley,  town  clerk  (Res.  of 
Inten.  No.  64)  to  imp.  portions  of  Scenic 
Ave.,  Elm  and  Plumas  Aves.,  etc.,  grad- 
ing'; cone,  curb  and  gutter;  cone,  and 
corru.  iron  culvert  with  cone,  wing 
walls;  corru.  iron  and  vit.  pipe  cul- 
verts with  cone,  headwalls  and  wing 
walls;  cone,  catchbasins;  br.  and  cone. 
manholes;  hyd.  cem.  cone,  pavement; 
6-in.  vit.  pipe  sanitary  sewer.  1911  Act. 
Cert,  check  10%  payable  to  town  req. 
I'lans  on  tile  in  office  of  clerk.  J.  J. 
Jessup,   town   engineer. 


HUNTINGTON  PARK,  Cal.— Council 
declares  inten.  to  imp.  California  Ave., 
bet.  Santa  Ana  St.  and  Florence  Ave.: 
cem.  cone,  pave;  1911  act;  H.  H.  Hunter, 
city  clerk. 


SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
Council,  C.  B.  Reid,  clerk,  declares  in- 
tention (796)  to  imp.  Orchard  St.,  bet. 
5th  and  Spencer  Ave.,  involv.  grading; 
reconst.  existing  waterbound  macadam 
surface  to  form  4-in.  waterbound  ma- 
cadam base  and  surface  with  3-in.  Wil- 
lite Process  asph.  cone,  laid  in  1-course; 
hyd.  cem.  cone,  curbs  and  gutters.  1911 
Act  and  Bond  Act  1915.  Protests  April 
7.   Paul  Green,   city    engineer. 


LEMOORE,  Kings  Co.,  Cal. — Due  to 
protests  city  trustees  defer  action  on 
proposed  paving  of  D  St.  to  connect 
present  highway  pavement  west  of 
town;  also  paving  of  C  St. 


SANTA  MONICA,  Cal. — Council  de- 
clares inten.  to  imp.  Trellis  Ct.,  bet. 
Palm  Ct.  and  its  s.e.  terminus:  IVi-in. 
Warrenite-bltul  pave,  on  2^ -in.  asph. 
cone,  base,  curb,  walks,  redwood  head- 
ers; 1911  act.  Howard  B.  Carter,  city 
'-ngineer. 

•  FRESNO  COUNTY,  Calif. — Following 
bids  rec.  by  State  Highway  Commis- 
sion, Forum  Bldg.,  Sacramento,  March 
23,  to  widen  with  Port.  cem.  cone, 
shoulders.  5-9-mi.  bet.  point  2-mi.  north 
of  Fresno  and  Herndon: 
Western   Paving  Co.,  Livingston, 

Cal.,    (low    bid)     $37,605 

Stewart   &   Bland,    Fresno    40.670 

Sorenson   &   McNeil,   L.   A 42,670 

.Vssociated   Const.    Co..   S.   F 42,901 

H.    H.    Peterson,    San    Diego    43,081 

Federal    Paving  Co.,   S.   F 44,503 

Noble    Bros.,     Visalia     45,095 

Blumenkranz  A  Vernon,  Stockt'n   48,057 

J.    Paul    Benson,    L.    A 50,111 

Engineers'    Estimate    $42,675 


Saturday,   March   28,   1925 


SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
Clark  and  Henery  Const.  Co.,  Chancery 
Uldg.,  San  Francisco,  awarded  cont.  by 
council  to  imp.  Carrillo  St.,  bet.  Ripley 
and  Cleveland  Ave.  involv.  grading,  re- 
const,  macadam  pavement,  $0,208  sq.  ft. 
comb.  cone,  curb  and  gutter  $.85  lin.  ft; 
cone,  curb  $.35  lin.  ft;  cone,  gutter  $.65 
lin.  ft. 


OAKLAND,  Cal. — Council,  E.  K.  Stur- 
gis,  clerk,  declares  inten.  to  imp.  por- 
tions of  Masterson  St.,  s.e.  of  High  St. 
and  portions  of  Lily  St.,  bet.  Tulip  Ave. 
iind  .\j..!terson  St.,  involv.  grade;  curbs, 
gutteib,  walks;  pavement.  1911  Act. 
i'rolests  April  9.  W.  W.  Harmon,  city 
engineer. 


MODESTO,  Stanislaus  Co.,  Cal.  — 
Council,  H.  E  .Gragg,  clerk,  declares 
inten.  (454)  to  imp.  alley  through  block 
213  bet.  Pleasant  and  Fairview  Ave., 
involv.  grading;  5-in.  cone,  pave;  cem. 
walks;  c.i.  electroliers  with  conduits, 
i-ts.  1911  Act  and  Bond  Act  1915.  F.  W. 
McCarton,   city   eng. 


HUNTINGTON  PAIiK,  Cal. — Until  8 
IJ.  m.,  April  6,  bids  will  be  rec.  to  imp. 
.\  Kandolph  St.,  bet.  Miles  Ave.  and 
Arbutus  Ave.:  remov.  old  walk  and 
1  eplace  with  new  cem.  cone.  H.  H.  Hun- 
ter, city  clerk.  Paul  K.  Kressly,  732 
11.  VV.  Hellman  Bldg.,  Los  Angeles,  city 
engineer. 


SANTA  ANA,  Cal.— Until  7:30  p.  m., 
April   6,    bids   will   be  rec.   to   imp.: 

N  Baker  St.,  bet.  W  8th  St.  and  Wash- 
ington Ave.:  98,472.94  sq.  ft.  5-in.  cem. 
c.  nc.  pave.,  4608.7  ft.  curb,  1558  ft.  4- 
in.    hse.   sewers. 

Shelton  St.,  bet.  W  6th  and  W  8th 
Sts.:  17,121.31  sq.  ft.  5-in.  cone,  pave., 
125.73  ft.  curb,  198.4  sq.  ft.  walk,  45  ft. 
1-in.   hse.   sewers,    one   cone.   m.   h. 

I'lans  on  file  at  office  of  Nat  H. 
-Neff,   city   engr.   E.  L.   Vegely,   city   elk. 


CHICO,  Butte  Co.,  Cal. — Council,  Ira 
R.  Morrison,  clerk,  declares  inten. 
(  1920-D)  to  imp.  portions  of  Olive,  Mill, 
Kim.  Laurel  Sts.,  involv.  grading;  hyd. 
cem.  uonc.  curbs,  walks  and  alley  ap- 
proaches. 1911  Act  &  Bond  Act  1916. 
I'rotests  April  7.  Raymond  H.  Witt, 
city  engineer. 


SANTA  ROS.\,  Sonoma  Co.,  Cal.  — 
Council,  C.  B.  Reid,  clerk,  declares 
mten.  (798)  to  imp.  A  St.,  bet.  3rd  and 
2nd  Sts.,  involv  grading;  reconst.  exist- 
ing waterbound  macadam  surface  to 
form  4-in.  waterbound  macadam  base 
and  surface  with  3-in.  Willite  Process 
asph.  cone,  laid  in  1-course;  hyd.  cem. 
cone,  curbs  and  gutters.  1911  Act  and 
Bond  Act  1915.  Protests  April  7.  Paul 
Green,    city   engineer. 


OAKLAND,  Cal. — Bids  have  been  or- 
dered advertised  by  city  council  to  con- 
struct 7th  St.  outfall  sewer;  est.  cost 
$250,000.  Quantities  of  materials  in- 
volved will  be  published  shortly.  W.  W. 
Harmon,    city    engineer. 


SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
Council,  C.  B.  Reid,  clerk,  declares  in- 
tention (300)  to  imp.  Madison  St.,  bet. 
\V-6th  and  W-7th  Sts.,  and  from  n. 
prop,  line  of  W-7th  to  s.  prop,  line  of 
W-Sth  St.,  involv.  grading;  reconst. 
exsting  waterbound  macadam  surface 
to  form  4-in.  waterbound  macadam 
liase  and  surface  with  3-in.  Willite 
I'roce.ss  asph.  cone,  laid  in  1-courae; 
hyd.  cem.  cone,  curbs  and  gutters.  1911 
Act  and  Bond  Act  1915.  Protests  April 
T.   Paul  Green,  city  eng. 

COMPTON.  Cal. — Until  8  p.  m.,  April 
7  bids  will  be  rec.  to  imp.  Mona  Blvd., 
involv.  1930  ft.  curb,  54,950  sq.  ft.  grade. 
.'.4,950  sq.  ft.  5-in.  cem.  cone,  pave.,  188 
ft.  6-in.  cem,  hse.  sewers;  1911  and  1915 
acts.  Maude  Hecock,  city  clerk.  E.  M. 
Lynch,    Central    Bldg.,    engr. 
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IXGLEWOOD,  Cal.  —  Until  8  p.  m., 
Mar.  30,  bids  will  be  rec.  to  imp.  Gre- 
villea  Ave.  (formerly  Railroad  Reser- 
vation) bet.  Arbor  Vitae  and  Pine  St.: 
l'/2-in.  Willite  pav^.  on  aVi-'"-  asph. 
cunc.  base,  curb,  walk,  28  %-in.  gal  v. 
iron  water  serv.  conn;  1911  and  1915 
acts.  Res.  int.  No.  755.  Arthur  W.  Cory, 
city  engr.  Otto  H.  Duelke,  city  clerk 


SAN  ANSELMO,  Marin  Co.,  Cal.  — 
Town  trustees.  A.  W.  Studley,  clerk,  de- 
clare inten.  (No.  65)  to  imp.  portions 
of  San  Francisco  Blvd.,  ets.,  involving 
grading;  cone,  curbs  and  gutters;  corru 
iron  pipe  culverts;  6-in.  vit.  sewer;  vit. 
pipe  lampholes;  pave  with  asph.  cone, 
with  asph.  shoulders.  1911  Act  and 
Bond  Act  1915.  Protests  April  6.  J.  J. 
.Icssup,  town  engineer. 


LOS  ANGELES,  Cal.— Until  10  a.  m.. 
April  6,  bids  will  be  rec.  by  bd.  pub. 
wks.  for  reinf.  cone,  storm  drains,  cem. 
pipe  storm  drains,  in  Santa  Monica 
Blvd.,  bet.  Las  Palmas  and  Sycamore 
Aves. ;   1911  act. 


TURLOCK,  Stanislaus  Co.,  Cal.  — 
Council.  A.  P.  Ferguson,  clerk,  declares 
inten.  (122)  to  imp.  portions  of  Third 
and  C  Sts.,  involv.  grading;  pave  witli 
3-in.  asph.  cone,  base  and  lV4-in.  War- 
renite-Eit  surface;  cone.  gutters, 
catchbasiris;  culverts.  1911  Act  &  Bond 
Act  1915.  Protests  April  7.  Horace  Hall, 

DELANO,  Kern  Co.,  Cal.— City  Eng. 
John  S.  Bates  preparing  spec,  to  pave 
various  streets  in  main  business  sec- 
tion. 


ALAMEDA,  Alameda  Co.,  Cal. — Un- 
til April  7,  8  p.  m.,  bids  will  be  rec.  by 
W.  E.  Varcoe,  city  clerk,  to  grade, 
curb,  gutter  and  pave  portions  of  Cal- 
houn sts.  Cert,  check  10%  payable  to 
city   req.   Plans  on   tile   in  office  of  elk. 


LONG  BEACH,  Cal.— Griffith  Co.,  502 
L.  A.  Ry.  Bldg.,  Los  Angeles,  awarded 
cont.  by  city  to  imp.  53rd  PI.  and  9 
other  sts..  bet.  Ocean  Blvd.  and  Bay 
shore  walk,  involv.  curb  45c  ft.,  walk 
16c  sq.  ft.,  6-in.  cem.  cone.  pave.  19.8c 
sq.  ft.,  15-in.  corru.  iron  pipe  $3  ft.,  6- 
in.  corru.  iron  pipe  ?2  ft.,  18-in.  corru. 
pipe  $3  ft.,  6-in.  cem.  pipe  $1.50  ft.,  15- 
in.  reinf.  cone  pipe  $3  ft.,  IS-in.  reinf. 
cone,  pipe  $3   ft.,  c.  b.  $35  each. 


LOS  ANGELES.  Cal. — Chalmers  & 
Ford,  533  H.  W.  Hellman  Bldg.,  award- 
ed cont.  by  Bd.  Pub.  Wks.  at  $49,467 
to  imp.  Nordhoff  St..  bet.  Brand  Blvd. 
and  Balboa  Ave.,  involv.  grade.  208,037 
sq.  ft.  cem.  concr.  pave.,  reinf.  concr. 
bridge,  wooden   guard  rail,   etc. 


OAKLAND.  Cal. — Until  April  2,  12 
noon,  bids  will  be  rec.  by  Eugene  K. 
Sturgis.  city  clerk,  to  const,  sewers 
U'ith  manholes,  lampholes,  standpipes. 
drop  connections  and  wye  branches  in 
portions  of  Laurel,  Maple,  Midvale 
Aves.,  etc.  1911  Act.  Cert,  check  10% 
payaljle  to  city  req.  Plans  on  file  in 
office  of  clerk. 


SAN  FRANCISCO — Until  April  2,  2 
P.  M..  bids  will  be  rec.  by  State  Board 
of  Harbor  Commissioners,  Ferry  Bldg., 
to  pave  The  Embarcadero  bet.  Howard 
and  Washington  Sts.,  involv.  133,000 
sq.  ft.  2-in.  Topeka  wearing  surface 
or  133,000  sq.  ft.  2-in.  "Willite"  wear- 
ing surface;  111,000  sq.  ft.  cone,  base 
or  111,000  sq.  ft.  bituminous  base;  12,- 
000  sq.  ft.  base  at  Belt  R.  R.  track; 
18.000  sq.  ft.  basalt  block  pavement,  to 
be  relaid;  700  sq.  ft.  cone,  walks;  700 
lin.  ft.  cone,  curb;  1100  lin.  ft.  granite 
curb,  to  be  reset;  14  catchbasins;  600 
lin,  ft.  10-in.  drain  pipe.  Frank  G. 
White,  Ferry  Bldg.,  chief  engineer  for 
commission.  See  cjill  for  bidN  under  of- 
ficial  proposal  section   in   this   issue. 


LIVERMORE,  Alameda  Co.,  Cal. — 
Until  April  6,  8  P.  M.,  bids  will  be  rec. 
by  Elmer  G.  Still,  town  clerk,  to  const. 
sewer  from  7th  and  McLeod  Sts.  to  6th 
and  McLeod  Sts.  Cert,  check  10%  pa.v- 
able  to  clerk  req.  Plans  on  file  in  of- 
fice   of   clerk. 

LIVERMORE,  Alameda  Co.,  Cal. — 
Until  April  6,  8  P.  M.,  bids  will  be  rec. 
by  Elmer  G.  Still,  town  clerk,  to  const, 
sewer  from  3rd  and  Maple  Sts.,  to  5th 
and  Wood  Sts.  Cert,  check  10%  pay- 
able to  clerk  req.  Plans  on  file  in  of- 
fice of  clerk. 


HUNTINGTON  PARK,  Cal — L.  A.  Pav 
Co.,  2900  Santa  Fe  Ave.,  Los  Angeles, 
awarded  cont.  at  $24,528  to  imp.  Irv- 
ington  Ave.,  Involv  117,232  sq.  ft.  6-in. 
asph.  cone,  pave  17.3c  sq.  ft.,  10,349  sq. 
ft.  6-in.  cone.  gut.  25c  sq.  ft..  3804  sq. 
ft.  8-in.  cone.  gut.  27c  sq.  ft.,  554  ft. 
curb  70c  ft.,  1231  sq.  ft.  walk  20c  ft., 
47  lin.  ft.  cem.  mortar  fin.  on  curb  10c 
ft. 


CHICO,  Butte  Co.,  Cal.— Until  March 
31,  8  p.  ni.,  bids  will  be  rec.  by  Ira  R. 
Morrison,  city  clerk,  to  imp.  portions 
of  Sierra  Ave.,  2nd,  3rd  Sts.,  etc.  (Res. 
of  Inten.  1925-C)  involv.  grading;  hyd. 
cem.  cone,  curbs,  gutters,  walks  and 
gutter  drain  inlets;  corru.  galv.  iron 
culverts;  reconst.  gutter  drain  inlets 
and  manholes;  const.  4-in.  vit.  sewer; 
pave  with  1^-in.  asph.  cone,  surface 
on  3'/!2-in.  asph.  cone,  base;  hyd.  cem. 
cone,  alley  approaches,  etc.  1911  Act  & 
Bond  Act  1915.  Cert,  check  10%  payable 
to  city  req.  Raymond  H.  Witt,  city  eng. 


nections;  37  sidewalk  crossings;  18-in. 
cem.  pipe  culv;  25  12-in.  corr.  iron  pipe 
culverts;  6  and  8-in.  vit.  sewer;  20 
manholes;  1  inspection  hole;  302  wye 
branches.  1911  Act  and  Bond  Act  1915. 
Protests  April  7.  H.  D.  Severance,  city 
engineer. 

BERKELEY,  Alameda  Co.,  Cal.  — 
Council,  Emma  M.  Hann,  clerk,  declares 
inten.  (No.  531)  to  imp.  Addison  St., 
bet.  Grove  and  Shattuck  Ave.,  involving 
grading;  cone,  curbs  and  gutters;  pave 
with  2-in.  Warrenite-Bit.  course  on  6- 
in.  cem.  cone,  base;  18  four  inch  later- 
als; 22  cone,  driveway  approaches:  1 
cone,  catchbasin.  1911  Act  and  Bond 
Act   1915.  Protests  April  7. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Until  March  30,  8  p.  m.,  bids  will  be  rec. 
b.v  John  J.  Lyncli,  city  clerk,  to  imp. 
Gregory  St.,  bet.  Helen  St.  and  Auzerais 
Ave.,  involv.  grade;  pave  with  1^-in. 
Warrenite-Bit.  surface  on  3-in.  bitum. 
cone,  base;  hyd.  cem.  cone,  curbs,  gut- 
ters and  walks:  2  hyd.  cem.  cone,  in- 
lets; S-in.  vit.  pipe  drains.  1911  Act  A 
Bond  Act  1915.  Cert,  check  10%  payable 
to  city  req.  Plans  obtainable  from  City 
Eng.    Wm.    Popp. 


TULARE,  Tulare  Co.,  Cail. — Vallley 
Paving  and  Construction  Co.,  Visalia, 
at  $73,190.45,  awarded  cbnt.  by  city 
trustees  to  imp.  11  blocks  of  streets 
involv.  grading;  4-in.  Willite  pavement; 
curbs,  gutters:  walks;  storm  sewers 
manholes;  catchbasins  and  culverts. 
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LOS  ANGELES,  Cal.— Until  2  p.  m.. 
April  6,  bids  will  be  rec.  by  supervisors 
to  imp.  Cheney  St.,  bet.  S.  Rowan  St. 
and  Bonnie  Beach  PI.  and  portion  of 
Arcadia  Ave.,  Hillvale  PI..  San  Antonio 
Ave.  and  other  sts.,  under  County  imp. 
No.  129;  cem.  curb,  walk,  gut.,  rock  and 
screenings  wearing  surf.  Plans  on  file 
at  office  of  County  Rd.  Dept. 


REDWOOD  CITY,  San  Mateo  Co..  Cal 
— Until  April  6,  8  p.  m.,  bids  will  be  rec. 
by  W.  A.  Price,  city  clerk  (Res.  of  Inten 
No.  H-2)  to  imp.  Roosevelt  Ave.,  bet.  El 
Camino  Real  and  its  sw.  termination, 
involv.  scarifying  and  reshai^e:  crushed 
rock  and  asph.  oiled  surface;  hyd.  cem. 
cone.  comb,  curbs  and  gutters.  1911  Act 
and  Bond  Act  1915.  Cert,  check  107o 
payable  to  city  req.  Plans  on  file  in 
office  of  city. 


OAKL.\ND.  Cal.— Council,  M.  R.  Keef 
clerk,  declares  inten.  (No.  36)  to  imp. 
Pajaio  St.,  bet.  Sausal  and  John  Sts., 
involv.  grading;  reshape  present  water 
bound  macadam:  base  rock  fill  where 
necessary:  hyd.  cem,  cone,  curbs  and 
gutters:  pave  with  2i^-in.  asph.  ma- 
cadam. IDll  Act  &  Bond  Act  1915.  Pro- 
tests April  6.  Howard  Cozzens,  city 
engineer. 


MO.NTEREY,  Monterey  Co.,  Cal.  — 
Council.  A.  J.  Mason,  clerk,  declares 
inten.  (2054)  to  imp.  portions  of  Oak, 
Newton,  Lily  Sts.,  etc.,  involv.  grading; 
pave  with  o-in.  quarry  waste  rock; 
cone,  curbs,  gutters  and  walks;  10 
catchbasins   with    12-in.    cem.    pipe   con- 


EUREK.\.  Humboldt  Co.,  Cal. — Mer- 
cer-Fraser  Co.,  Eureka,  at  $8195  award- 
ed cont.  by  council  to  imp.  D  St.,  bet. 
4th  and  7th  Sts.,  involv.  grading;  pave 
with  3V^-in.  asph.  cone,  base  with  1V4- 
in.  Warrenite-Bitulithic  surface,  c.  i. 
culverts  with  cem.  cone,  inverts;  vit. 
sewers,  cem.  cunc.  curbs. 


Barber    Greene   Model    42    Loader 


other  Prominent 
Cfiers  Are 

Pratt  Building 
Materials  Co. 

North   Beach   Auto 
Hauliag  Co 

Arthur   Hess 

Oakland    Paving   Co. 

California    Highway 
Commission 

Bates  and  Borland 

And  20  others 
All  Satisned 


Sibley  Grading  &  Teaming  Co. 


SMITH-BOOTH-USHER  CO. 

Direct  Factory  Representatives  and  Dlstrlhutors 

60-60  FREMONT  ST. 

Sntter  952  Saa  Franelsce 
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SAX  JOSE,  Santa  Clara  Co.,  Cal  — 
San  Jose  Paving  Co..  San  Carlos  and 
Dupont  Sts.,  San  Jose,  awarded  cont.  by 
council  to  imp.  Royal  St.,  bet.  Auzerais 
Ave.  and  San  Carlos  St.,  involv.  grad- 
ing; pave  with  1%-in.  Warrenite-Bit. 
surface  on  3-in.  bituminous  base; 
hyd.  ccm.  cone,  curbs,  gutters  and 
walks. 


COROXADO,  Cal. — Pioneer  Truck  Co.. 
954  3rd  St..  San  Diego,  awarded  cont. 
by  city  at  14. 9c  sq.  ft.  for  approx.  228,- 
000  sq.  ft.  cone.  pave,  in  alleys  of  22 
blks.  The  work  was  divided  into  3 
contracts. 


SALIXAS,  Monterey  Co.,  Cal. — Coun- 
cil M.  R.  Keef,  clerk,  declares  inten. 
(No  37)  to  imp.  Palmetto  St.,  bet.  Sa- 
linas and  Market  Sts..  involv.  grading; 
const,  hyd.  cem.  cone,  curbs;  o-in.  hyd. 
cem  oonc.  pavement.  1311  Act  A  Bond 
.\ct  mis.  Protests  April  6.  Howard 
Cozzens.   city    engineer. 


VISALIA,  Tulare  Co.,  Cal.  — •  G.  W. 
Cushing,  Richmond,  awarded  cont.  by 
city  at  $11,256  for  walk  and  curb  on  21 
sts  in  central  portion  of  town.  Other 
bids-  F.  W.  Xeighbert,  $11,987.60;  C. 
K  Gurdy.  $12,037.60;  Chamberlain  & 
Vincenz.  $12,166.37;  H.  C.  Whitty,  $15,- 
002.50. 


ELKO  COUXTY.  Xevada. — Until  April 
8.  1:30  p.  m..  bids  will  be  rec.  by  State 
Highway  Commission,  Geo.  W.  Borden, 
state  highway  engineer,  to  grade,  const 
culverts  and  gravel  surface  16,S6-mi.  in 
Elko  county,  from  4-mi.  east  of  Silver 
Zone  to  Xevada-Utah  State  Line.  66.000 
cu.    yds.    excavation    unclassified;    5305 

LOS  AXGELES,  Cal. — Jas  Martin,  789 
Lyon  St.,  awarded  cont.  by  bd.  pub. 
wks.  to  imp.  Victory  Blvd.,  bet.  Hazel- 
tine  Ave.  and  e.  city  limits,  involv.  cem. 
i-onc.  pave.,  curb,  etc. 

SAXTA  BARBARA  COUXTY — As  pre- 
viously reported,  bids  will  be  rec.  by 
State  Highway  Commission,  Forum 
BIdg..  Sacramento,  until  April  13,  to 
pave  with  Port.  cem.  cone,  and  surface 
with  aspli.  cone.  1.9  mi.  in  Santa  Bar- 
bara county  bet.  Ortega  Hill  and  Santa 
Barbara.      Project   involv.; 

(1)  1640  tons  rock  in  subbase:  (2) 
296U  cu.  yds.  Class  "A"  Port.  cem.  cone, 
(pavement  and  shoulders);  (3)  3350 
tons  asph.  cone,  surface  (standard  mix) 
(alternative  item);  (4)  3350  tons  asph. 
cone,  surface  (Carpenteria  mix).  NOTE 
Alternative  Item  4  is  to  be  considered 
as   alternative   for   Item    3. 


SALIXAS.  Monterey  Co.,  Cal. — Clark 
&  Henery  Constr.  Co.,  Chancery  Bldg., 
San  Francisco,  at  $33,793  awarded  con- 
tract by  council  to  imp.  Central  Ave., 
bet.  Main  and  Villa  Sts..  involv.  grade; 
reshape  waterbound  macadam;  const, 
hyd.  cem.  cone,  curbs  and  gutters;  pave 
with   2-in.  Warrenite-Blt.   surface. 


SA.V  DIEGO,  Cal. — $130,000  bond 
issue  will  be  voud  on  at  primary  elec- 
tion to  pave  boulevards  in  and  adjacent 
i(.   lialboa   Park. 


T.\FT,  Kern  Co.,  Cal. — City  Eng.  C. 
A.  Boyd  completes  spec,  to  pave.,  curbs, 
walks  and  gut.  on  Kern  St..  bet.  Third 
and  Eighth  St..  Fifth  St.  from  North 
to  Kern  St..  Third  St..  bet.  Centre  and 
Kern  Sts..  and  Second  St..  bet.  Centre 
and  North  Sts. 


BEVERLY  HILLS.  Cal.— Until  8  P. 
M..  Mar.  30,  bids  will  be  rec.  to  imp. 
Canyon  Dr..  bet.  Burton  Way  and  Wil- 
shire  Blvd.  and  bet.  Burton  Way  and 
Clifton  Way;  curb.  mac.  pave.,  remove 
trees,  ornam.  lights;  1911  act.  J.  C. 
.Vlliers.   city   engineer. 


SACRAMEXTO.  Cal.— C.  W.  Wood  at 
$37,5fi0  awarded  cont.  by  supervisors 
to  pave  2  mi.  of  road  from  Grand 
Island    Bridge    to    Vorden. 


LOS  AXGELES,  Cal.— Geo.  H.  Oswald. 
366  E.  58th  St..  sub.  low  bid  to  county 
,U  $55,000  for  imp.  work  in  R.  D.  I.  No. 
271,  Hawthorne  Ave.,  bet.  s.  city  limits 
of  Hawthorne  and  Los  Angeles-Rendo- 
do  Blvd..  1.94  mi.,  involv.  13,783  cu.  yds. 
excav.,  25.172  sq.  yds.  shape  roadbed. 
24.033  sq.  yds.  2-ln.  Willite  top,  25,172 
sq.  yds.  5-in.  disint.  gran,  sub-base. 
20,150  ft.  shape  should.,  cone,  box  culv. 
at  sta.  1  plus  58.59  compl..  concr.  box 
culv.  at  sta.  13  plus  00.50  compl.  cone, 
headwalls  and  exten.  of  corr.  iron  pipe 
culv.  Est.  contr.  price.  $65,846.50.  L. 
A.  county  furnishes  6992  tons  disint. 
gran.,  est.  val.  $6992.  Other  bids:  Grif- 
fith Co..  $56,000;  Geo.  R.  Curtis  Paving 
Co.,   $62,000. 


SAN  FRANCISCO — City  Eng.  M.  M. 
O  Shaughnessy  recommends  the  foUow- 
int^  sewer  improvements  to  be  under- 
taKen  during  the  coming  fiscal  year, 
together  with  the  estimated  cost  of 
same: 

College    hill    sewer $300,000 

Fillmore    and    McAllister    sewer   650.000 

Sunset   district    (central) 115.000 

Sunset    district    (westerly) 400.000 

Visitacion    Vallev    25.000 

Sixth    street     75.000 

Third    street    100,000 

Ingleside     6,000 

Gutenberg  Extension    ll.Ono 

Canal   street    15,000 

Miscellaneous    extensions 50,000 

S.\LIXAS.  Monterey  Co..  Cal.— Clark 
&  Henery  Const.  Co.,  Chancery  Bldg., 
San  Francisco,  at  $19,138  awarded 
cont.  by  council  to  imp.  Church  St.. 
bet.  Central  Ave.  and  Clay  St.  and 
Salinas  St..  bet.  Gabilan  and  Alsial  St.. 
involv.  grade;  reshape  present  water- 
!>ound  macadam;  const,  hyp.  cem.  cone, 
curbs  and  gutters:  pave  with  2-ln. 
Warrenite-Bit.  surface;  2  hyd.  cem. 
cone,  catchbasins;  10-in.  and  8-in. 
corru.  galv.  iron  culverts;  one  part 
circle   corru.   galv.   culvert. 


SAN  FRANCISCO — See  "Railways," 
issue.  Bids  wanted  for  Ocean  View 
Extension  of  Municipal  Railway  Sys- 
tem.    I'aving  and   track   work. 


COLUSA,  Colusa  Co.,  Cal.— Collins  & 
Seppi,  Stockton,  at  $.34  cu.  yd.  award- 
ed cont.  by  supervisors  to  const. 
Grimes-Knights  Landing  Rd.  from 
Grimes  over  Leven  St.  and  River  road 
to  Grand  Island,  involv.  2300  cu.  yds. 
roadwa.v   embankment   unclassified. 


BEVERLZ  HILLS,  Cal.— City  trustees 
adopt  res.  of  int.  to  call  bond  election 
to  vote  $160,000  issue  for  sewer  out- 
fall. 


LOS  AXGELES,  Cal. — Joe  Chutuk.  343 
Wilcox  Bldg.,  sub.  low  bid  to  Bd.  Pub. 
Wks.  at  $138,118  for  sewer  in  Central 
Ave.,  bet.  Florence  and  Manchester 
Aves.  Other  bids:  John  Artukovich, 
$139,400;  Leo  Miletich,  $139,733;  M. 
Miller,  $144,000;  Mike  Radich,  $144,- 
800;  J.  M.  Derenia,  $154,000;  S.  Saru- 
bica  and  B.  P.  Radich.  $155,000;  D.  A. 
Foley  &  Co.,  $171,800. 


SAN  JOSE,  Santa  Clara  Co..  Cal. — Un- 
til March  30,  S  p.  m..  bids  will  be  rec. 
by  John  J.  Lynch,  city  clerk,  to  imp. 
George  St.,  bet.  San  Pedro  and  pt. 
753. f  5  west  involv.  grade;  pave  with 
l^-i-in.  Durite  asph.  cone,  surface  on 
3-in.  Durite  asph.  cone,  base;  hyd.  cem. 
cone,  curb.s.  gutters  and  walks;  I  hyd. 
cem.  cone,  storm  water  inlet;  S-in.  vit. 
pipe  drains.  1911  Act  &  Bond  Act  1915. 
Cert,  check  10%  payable  to  city  req. 
Plans  obtainable  from  City  Eng.  Wm. 
Popp. 


SAN"  FRANCISCO — Engineer  desires 
to  secure  financial  interest  with  ser- 
vices in  a  small  building  material  con- 
cern in  the  San  Francisco  Bay  district. 
preferably  a  firm  handling  such  ma- 
terials as  lime,  cement,  brick,  roofing 
material  and  lumber.  Address  AAA, 
Business  Opportunity  Department,  Lar- 
sen  Advance  Construction   Reports, 

PITT.«BURG,  Contra  Costa  Co..  Cal.— 
Ci>ast  Counties  Gas  and  Electric  Co.. 
will  expend  $15,000  in  water  works  im- 
provemfnts  including  steel  tank  and 
tower  with  capacity  of  10,000  gals; 
const.  3  cone,  lined  water  containers, 
40-ft.  long,  25-fi.  wide  and  6-ft.  deep, 
with  capacity  of  30.000  gals;  cooling 
tower  and  circulating  system.  Myles 
W.  Gahan.  dist.  mgr.  for  company. 


BEVERLY  HILLH,  Oal.— Carpenter 
Bros..  Beverly  Hills,  awarded  cont.  by 
city  at  $2671  to  const.  155,000-gal.  re- 
tention reservoir.  Salisbury.  Bradshaw 
&  Taylnr.  Mtge.  Guar.  Bldg..  Los  An- 
geles, consulting  engrs.  Other  bids: 
Orunwald  &  Tudor,  $3290;  J.  O'Berg. 
$3298;  E.  S.  Fadel.  $3975;  John  Houk. 
$3999;  Struve  &  Miller.  $4240;  Johnson 
Engr.  .fe  Contr.  Co.,   $4400. 


SUBSCRIPTION  BLANK 

Cut  Oat  and  UtM  Todar 
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We  offer  you  some  very  valuable  data 
regarding  the  use  of  Hydrated  Lime 


IT  has  been  demonstrated  in 
much  fine  plastering  that  Sierra 
Hydrated  Lime,  manufactured 
under  the  air  separation  process, 
cannot  "pop"  to  the  injury  of  deli- 
cately tinted  plaster,  because  Sierra 
Hydrated  Lime  will  pass  through 
a    screen     200    mesh    fine.     It    is 


manufactured  under  chemical  con- 
trol, with  a  special  mixing  process 
that  has  been  positively  proven  cor- 
rect in  every  detail.  Naturally  this 
important  hydrating  process  can- 
not be  left  to  inexperienced  men. 
Good  plastering  and  resultant  satis- 
faction, with  enduring,  surfaces 
are  assured. 


Specifications  for  all  coats  of  interior  plastering  calling 

for  hydrated  lime  exclusively  may  be  had  on  application. 

Our  representatives,  and  our  experience  and  facilities  are 

at  your  service. 


SIERRA  Hydrated  Lime  is  More  Plastic  than 
Quick  Lime  for  Mortar  and  Finishing  Putty 

Our   representatives  will   be  glad  to  prove   this   statement 

and  demonstrate  the  scientific  reasons  why  the  architects 

who   have    specified  Hydrated    lime    will  never  go    back 

to  slaked  lime. 


PACIFIC 
PLASTER 


Distrihuted  in 

SAN  FRANCISCO 

by 

ATLAS  MORTAR 
COMPANY 

58  SUTTER  STREET 
DOUGLAS   938 


LIME  AND 
COMPANY 


Distributed  in 

OAKLAND 

by 

OAKLAND  LIME  & 
CEMENT  COMPANY 

FOOT  OF  SEVENTH  AVE. 
MERRITT  75 


M.r  ;  '.         .  ;     I  alifornin 
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BUILDING  CONTRACTS 


SAN   FRANCISCO    COL'NTY 


91,000  and   Over  Reported 


The    following 
contractu  In  this 

1207  Hamiltonos 

120S  Theden 

1209  Meyer 

1210  Meyer 

1211  Meyer 

1212  Anderson 

1213  Costello 

1214  Parkside 

1215  Smith 

1216  Costello 

1217  Thompson 

1218  Fitzgerald 

1219  Standard 

1220  Stoff 

1221  Barry 

1222  Manning 

1223  Scholle 

1224  Meyer 

1225  Scalione 

1226  Hoelscher 

1227  Fitzgerald 

1228  Hill 

1229  Hill 

1230  Morris 

1231  Stagnaro 

1232  Neary 

1233  Heincke 

1234  Powell 

1235  McCarthy 

1236  Stevens 

1237  Pratt 

1238  Herlihy 

1239  Crocker 

1240  Garelli 

1241  Price 

1242  Vannucci 

1243  Eisenbach 

1244  John 

1245  Lindeman 

1246  Lindeman 

1247  Lindeman 

1248  Lindeman 

1249  Hallet 

1250  Delucchi 

1251  Seaforth 

1252  Aino 

1253  Lindsay 

1254  Old 

1255  Westgate 

1256  Fohlen 

1257  Pomrens 

1258  Waxman 

1259  Roman 

1260  Roman 

1261  Bernheim 

1262  Hargrave 

1263  Sydel 

1264  Zethracus 

1265  Fiske 

1266  Stalder 

1267  Sullivan 
126S  Telford 

1269  Johnson 

1270  Drake 

1271  McCarthy 

1272  Franco 

1273  Latz 

1274  Gawthorne 

1275  Williams 

1276  Bastein 

1277  Steinmann 

1278  Maclure 

1279  Pacific 

1280  Voorhies 
12S1  Hansen 
1282  Hansen 
12X3  Poll 
1284  Jelm 
12S5  Old 

1286  Nuti 

1287  Bianchi 

1288  Cooley 

1289  Harman 

1290  Hodgkinson 

1291  Gain 

1292  Rushton 

1293  Scarey 

1294  Nelson 

1295  Wyatt 

1296  Almerico 

1297  Peters 

1298  Lesser 

1299  Hogrefe 

1300  Roaenblum 


Is    an    Index    for    the 
Issue. 

Mullen  3000 

Johnson  1500 

Owner  14000 

Owner  9000 

Owner  4000 

Meyer  3000 

Owner  5000 

Owner  4000 

Owner  5000 

Owner  3000 

Irwin  7500 

Hoskinson  1900 

Owner  1000 

Haggans  1000 

Wesendunk  4000 

Boswall  1000 

Fenneland  6000 

Ingraham  10000 

Holt  14000 

Papenhausen  16000 

Hoskinson  1972 

Renner  1566 

Montague  2843 

Owner  5000 

Gioardo  3000 

Owner  9500 

Owner  2000 

Kaufman  4000 

Owner  7000 

Owner  6750 

Owner  3500 

Owner  3000 

Owner  14300 

Owner  25000 

Hjul  20000 

Maffei  12000 

Owner  15000 

Lindeman  9000 

Lindeman  26000 

Lindeman  7500 

Lindeman  7500 

Lindeman  6000 

Anderson  4300 

Owner  4000 

Owner  2000 

Chioote  1500 

Owner  5000 

Schell  17000 

Parker  13270 

Robinson  6655 

Robinson  10600 

Trigger  1560 

Varney  6125 

Varney  7500 

Fennell  43000 

Owner  3850 

Owner  3000 

Owner  3000 

Owner  4000 

Lundy  2000 

Owner  6000 

Cox  4000 

Owner  3000 

Owner  2000 

Owner  9000 

Romani  1000 

Levi  1000 

Owner  12000 

Owner  6000 

Harder  6850 

Owner  3500 

Macdonald  30000 

Owner  4800 

Owner  12000 

Owner  8000 

Owner  13000 

Cuneo  11500 

Jelm  3958 

Schell  17777 

Milton  6700 

Milton  6700 

Stempel  9000 

Stempel  9000 

Owner  3500 

Moore  7050 

Owner  6000 

Owner  1000 

Owner  4500 

Todhunter  2000 

Owner  2500 

Owner  15000 

Barrett  20000 

Owner  25000 

Owner  12000 


1301 

Meyer 

Irwin 

515 

13(12 

.Meyer 

Ingraham 

10661 

1303 

Meyer 

Sugarman 

895 

1304 

Meyer 

Zelinsky 

1100 

1305 

Pearson 

DeBenedetti 

6800 

1306 

Telford 

Cox 

7500 

1307 

Seaforth 

Filippes 

1550 

1308 

Fohlen 

Robinson 

6655 

1309 

Schrader 

Owner 

1500 

1310 

Whitmore 

Owner 

9500 

1311 

Eddy 

Owner 

6000 

1312 

Fox 

Owner 

3500 

1313 

Meyer 

Owner 

3000 

1314 

Goldstein 

Mever 

6000 

1315 

Goldstein 

Meyer 

7000 

1316 

National 

Tomnitz 

1500 

1317 

Ells 

Owner 

6000 

1318 

Jacobs 

Sprague 

1000 

1319 

O'Hare 

Barrett 

2500 

1320 

Thomas 

Owner 

8000 

1321 

.Saunier 

Owner 

4600 

1322 

Jlurray 

Stevenson 

6900 

1323 

Gardner 

Owner 

3000 

1324 

Nelson 

Owner 

5000 

1325 

Collonan 

Kronquist 

8000 

1326 

Salaba 

Rempthorn 

3000 

1327 

Leonard 

Brymnen 

2800 

1328 

Golden 

Vogt 

1000 

1329 

Home 

Mulcahy 

6107 

1330 

Pryor 

Owner 

2000 

1331 

Roman 

Mitchell 

3800 

1332 

Wade 

Owner 

20000 

1333 

Hueter 

Boxton 

24000 

1334 

Miraglia 

Cuneo 

12600 

1335 

Crosetti 

Rossi 

11000 

1336 

Lurie 

Industrial 

38000 

1337 

Lurie 

Industrial 

21000 

1338 

Owen 

Owner 

12000 

1339 

Webber 

Vezina 

10000 

1340 

Pasqualetti 

American 

18000 

1341 

Hoelscher 

Papenhausen 

17200 

1342 

Bastein 

Harder 

7515 

ALTERATIONS 

(1207)      NO.     652 

MARKET.       Remodel 

store. 
Owner — "Hamilton's,    Inc.,"    826    Market 

St.,  San  Francisco. 
Architect — None. 

Contractor — Mullen  Mfg.  Co.,  64  Rausch 
.St.,   San   Francisco.  13000 


ALTER.\TIONS 

(1208)      NO.    1135      STANYON.        Install 

steam  heater  to  replace  gas  heater 

system    in   apartments. 
Owner — John    C.    Theden,    Premises. 
Architect — J.  H.  Christie,  65  Market  St., 

San   Francisco. 
Contractor — Joel     Johnson,    —     Church 

St.,   San  Francisco.  $1500 


FLATS 

(1209)  E  THIRTY-THIRD  AVE  100 
and  125  S  Geary.  Two  one-story 
and  basement  frame  flats  (2  flats 
in    each    building). 

Owner — Meyer  Bros.,  1  Montgomery  St., 

$7000  each 


DWELLINGS 

(1210)  E  THIRTY-THIRD  AVE  175. 
200  and  225  S  Geary.  Three  one- 
story    and    basement    frame    dwlgs. 

Owner — Meyer  Bros.,  1  Montgomery  St. 

$3000  each 


DWELLING 

(1211)      E    THIRTY-THIRD   AVE    150    S 

Gear.v.      One-story     and     basement 

frame  dwelling. 
Owner — Meyer      Bros., 

St.,   San   Francisco. 
Architect — None. 


Montgomery 
$4000 

DWELLING 

(1212)  E  FORTY-SIXTH  AVE  275  N 
Fulton.  One-story  and  basement 
frame   dwelling. 

Owner — J.  .\nderson,  1  Montgomery  St. 
San    Francisco. 

Architect — None. 

Contractor — Meyer  Bros.,  1  Montgom- 
ery St.,  San  Francisco.  $3000 

FLATS 

(1213)  W  TWENTY-EIGHTH  AVE  150 
S  Balboa.  Two-story  and  base- 
ment  frame    (2)    flats. 

Owner— William  Costello,  758  29th  Ave. 

San  Francisco. 
Architect — None,  $5000 


DWELLING 

(1214)      E    THIRTY-SIXTH    AVE    275    S 

Taraval.     One-story    and    basement 

frame   dwelling. 
Owner  —  Parkside      Realty      Co.,      525 

C;rocker  Bldg.,  San   Francisco. 
Architect — Chas.  P.  Strothoff,  2274  15th 

St..  San  Francisco.  $4000 


DWELLING 

(1215)      E  VISITACION  50  N  Holloway. 

One-story      and      basement      frame 

dwelling. 
Owner — C.  M.  Smith,  1612  McAllister  St. 

San  Francisoo. 
Architect — None.  $5000 


DWELLING. 

(1216)  W  THIRTY-FIFTH  AVE  200  S 
Cabrillo.  One-story  and  basement 
frame  dwelling. 

Owner — William  Costello,  758  29th  Ave., 

San   Francisco. 
Architect — None.  $3000 

DWELLING 

(1217)  S  VALLEJO  262-6  W  Broderick 
Two-story  and  basement  frame 
dwelling. 

Owner — H.  T.  Thompson. 

Architect — Henry  C.   Smith,    785  Market 

St.,  San  Francisco. 
Contractor — J.  J.  Irwin,  801  Cabrillo  St. 

San  Francisco.  $7500 


ADDITIONS 

(1218)      SW      JUDAH      AND       FORTT- 

seventh  Ave.     Addition  to  dwelling 
Owner — R.  H.  Fitzgerald,  1415  47th  Ave 

San   Francisco. 
Architect — W.    H.     Armitage,      72     New 

Montgomery   St.,   San   Francisco. 
Contractor — R.      E.      Hoskinson,      21% 

Crescent   Ave.,    S.    F.  $1900 


STATION 

(1219)      NW  GEARY      AND     TWENTY- 

fourth  Ave.     Ere^iL  gasolln  service 

station. 
Owner — Standard  Oil  Co.,   225  Bush  St., 

San   Francisco. 
Plans   by   Owner.  $1000 


ALTERATIONS 

(1220)  S  JUDAH  65  W  Eighth  Ave. 
Remodel  stores. 

Owner — Stoff  &   Ryan. 

Architect — None. 

Contractor — Chas.  Haggans,  3685  Ca- 
brillo St.,  San  Francisco.  $1000 


DWELLING 

(1221)  W  RALSTON  450  N  Garfield. 
One-story  and  basement  frame 
dwelling. 

Owner — Richard  Barry,  222  Diamond 
St.,   San   Francisco. 

Architect — A.  A.  Wesendunk,  1747  Do- 
lores  St.,   San   Francisco. 

Contractor — A.  A.  Wesendunk  &  Son. 
1747    Dolores    St.,    S.   F.  $4000 

ALTERATIONS 

(1222)  NO.  744  CHURCH.  Alter  (2) 
flats. 

Owner — P.   L.   Manning,  Premises. 
Architect — None. 

Contractor — W.  C.  Boswall,  2764  Mc- 
Allister St.,   San   Francisco.        $1000 

UNDERPINNING 

(1223)  NW  MISSION  AND  FOURTH. 
Underpinning  stores. 

Owner— W.  D.  Scholle  et  al,  %  Madison 
&  Burke.  80  Post  St..  S.  F. 

Architect — None. 

Contractor— Fennel  &  Chisholm,  180 
Jessie   St.,    San   Francisco.  $6000 


RESIDENCE. 

(1224)     N    SEACLIFF    AVE.,    bet.    25th 

and    26th    Aves.         Two-story      and 

basement    frame    residence. 
Owner — Alfred    Meyer    and      Roy      Van 

Vle't.    Alexander   Bldg. 
Architect — Samuel      Lightner      Hyraan 

and    A.    Appleton,    6S    Post   St. 

Ingraham,    165    Fell 
$10,000 


Contractor — M. 


FLATS. 

(1225)  SW  X'ICKSBURG  and  23rd  Sts 
W  Vichsburg  31  S  23rd.  Two  2- 
story  and  basement  frame  flats 
(2   flats   in   each   building). 
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Owner— A.    Scalione,    4021A    24th    St. 
Architect — P.  F.   DeMartinl,   946  Broad- 

■way. 
Contractor— O.    K.    Holt,    3877    26th. 

J7000    each 


DWELLINGS    • 

(1226)  N  MONCADA  WAY  80  and  197 
E  Junipero  Serra.  Two  1-story  .* 
basement  frame  dwellings. 

Owner— A.  G.  and  V.  F.  Hoelscher,  22 
Battery  St. 

Architect  —  Walter    C.    Falch,    Hearst 

Contractor — H.  Papenhausen,  532  3rd 
Ave.  $8000   each 


ALTERATIONS  „„  .„^ 

(1227)    ''W  FORTY-SEVENTH  AVE. 

and    Judah    S    100    x    W    36-6.      All 

work    for  alterations  and  additions 

to   building. 

Owner — Robert     Fitzgerald,     1415     47th 

Ave..    S.    F. 
.\rchitect — W.    H.    Armstrong. 
Contractor  —  R.     C.     Hoskinson.       21V4 

Crescent    Ave.,    S.    F. 
Filed  Mar.  19.  1925.  Dated  Mar.  18,  1926. 

Rough    frame    up     $475 

Standing    finish     on     475 

Completed  and  accepted    475 

Usual     35     days     550 

TOTAL  COST,  $1972 
Bond,  sureties,  forfeit,  none.  Limit,  60 
days.      Plans   and   specifications   filed. 


PILING,    ETC. 

(1228)  N  HARRISON  AND  SPEAR  NE 
275  X  NW  276.  All  work  for  wood 
piling  work  for  loading  platform 
for  6-story  reinforced  concrete 
warehouse  and  office  building. 
Owner — Hills    Bros.,     176    Fremont    St., 

San    Francisco. 
Architect — George    W.    Kelham,    Sharon 

Bldg.,  S.  F. 
Cnntract  >r — George  A.  Renner  as  Ren- 
ner  Foundation   Co.,    628    Montgom- 
ery  St.,    S.    F. 
Filed  Mar.  19.  1925.  Dated  Mar.  18,  1925. 

Monthly    payments    75% 

Usual   35  days    25% 

TOTAL  COST,  $1566 
Bond,  $783.  Sureties,  Fidelity  &  De- 
posit Co.  of  Md.  Forfeit,  none.  Limit, 
Alarch  31.  1925.  Plans  and  specifica- 
tions   filed. 


(1229)       KITCHEN    AND    CAFETERIA 

equipment  on   above. 
Contractor — Montague    Range    &    Fur- 
nace  Co..    376    6th   St.,   S.   F. 
Filed  Mar.  19,  1925.  Dated  Mar.  11,  1925. 
Payments  same  as  above. 

TOTAL  Cost,  $2843.50 
Bond,  $1422.  Sureties,  Maryland  Casu- 
alty Co.  Forfeit,  none.  Limit.  July 
31,  1925.     Plans  and  specifications  filed. 


DWELLING 

(1230)      W   TWELFTH  AVE    250  S  Bal- 

l)oa.         Two-story      and      basement 

frame  dwelling. 
Owner — A.  T.  Morris,  687  11th  Ave.,  San 

Francisco. 
Architect — None.  $5000 


DWELLING 

(1231)  W  DELTA  126  N  Sunnydale. 
One-story  and  basement  frame 
dwelling. 

Owner — G.  Stagnaro,*666  Delta  St.,  San 
Frencisco.  • 

Architect — P.  F.  DeMartini,  946  Broad- 
way.   San    Francisco. 

Contractoi- — G.  Gioardo.  $3000 


FLATS 

(1232)      E   CAPP    253   N   Twenty-fourth. 

Two-story  and  basement  frame   (4) 

flats. 
Owner — George  Neary,   416   Bartlett  St., 

San  Francisco. 
.\rchitect — None.  $9500 


DWELLING 

(1233)  S  PHELPS  33  W  Egbert.  One- 
story  and  basement  frame  dwelling 

Owner — William  Heincke.  768  Forester 
Ave.,  San  Francisco. 

Architect — None.  $2000 


DWELLING 

(1234)      W      PROSPECT      23-4    S    Lizzie. 

One-story      and      basement      frame 

dwelling. 
Owner — Wm.    Powell,    158    Maynard   St.. 

.ind    Milton    T.    Moore,    731    Cortland 

.\\e..    San    Francisco. 
All  liilecl — None. 
<  ontractor — Emil  Kaufman,   139   Wilson 

St.,   San   Francsico.  $4000 


DWELLINGS 

(1235)  E  TWENTY-FOURTH  AVE. 
27-3  and  52-3  S  Judah.  Two  1- 
story    and    basement    frame    dwlgs. 

Own*— John  E.  McCarthy,  1483  Fun- 
ston  Ave.,  S.  F. 

Architect — None.  Each    $3500 


DWELLING 

(1236)  E  THIRTY-NINTH  AVE.  100  S 
Fulton.  1-story  and  basement 
frame    dwelling. 

Owner — Charles  A.  Stevens,  4026  Ful- 
ton   St.,    S.    F. 

Architect — None.  $6750 


DWELLING 

(1237)    W   THIRTY-SEVENTH   AVE.    75 

N   Cabrillo.      2-story  and   basement 

frame   dwelling. 
Owner— Roy    A.    Pratt.    7140    Geary    St., 

San    Francisco. 
Architect — None.  $3500 


DWELLING 

(1238)       E    TWENTY-SIXTH    AVE.    175 

S   Taraval.      1-story   and    basement 

frame    dwelling. 
Owner — Patrick    Herlihy,    404    Andover 

St.,    9.    F. 
Architect — None.  $3000 


DWELLINGS 

(1239)  N    PRAGUE    36    E    DRAKE. 

$3,800;  N  Baltimore  166-64,  199-97 
W  Naylor  and  NW  Cordova  and 
Prague,  $3500  each.  Four,  1-story 
and     basement     frame    dwellings. 

Owner — Crocker  Estate  Co.,  525  Croc- 
ker Bldg.,  S.  F. 

Architect — None.         Costs  noted  above. 


APARTMENTS 

(1240)  SW  FRANCISCO  AND  GOUGH. 
Three-story  and  basement  frame 
(12)    apartments. 

Owner — P.   Garelli. 

Architect — P.  F.  DeMartini,  946  Broad- 
way, San  Francisco.  $25,000 
NOTE: — Above   contract  was   Indexed 

in  Saturday's  paper,  but  did  not  appear 

in   contract  column. 


BUILDING 

(1241)      NW'  SHERIDAN  AND   9TH  STS 

2-story    concrete    build''ig. 
Owner- Dr.    M.    J.    Prir,»     Flood    Bldg., 

San   Francisco. 
Engineer   and    Contractor — J.    H.    Hjul, 

128    Russ   St.,    S.    F.  $20,000 


FLATS 

(1242)  E  FRANKLIN  110  N  Chestnut. 
2-story  and  basement  frame  (2) 
flats. 

Owner — Virginio  Vannucci,  57  Jackson 
St.,  S.  F. 

Architect  —  Italo  Zanolini,  604  Mont- 
gomery St.,  S.  F. 

Contractor — Maffei  Bros.,  1837  Green 
St.,    S.   F.  $12,000 


STORES 

(1243)       NW    BUSH    AND     FRANKLIN 

Sts.      1-story    reinforced      concrete 

stores. 
Owner — David      Eisenbach.      Alexander 

Bldg.,    S.    F. 
Architect — A.    H.    Knoll,    Hearst    Bldg., 

San    Francisco.  $15,000 


(1244)      N    BUSH    87-6    W    Baker   W    25 
N   137-6.     All   work   for   2-story  and 
basement   frame   bldg..   flats. 
Owner  —  F.    A.    and    Anna    John,    2664 

Bush   St.,    S.   F. 
-\rchitect — None. 
Contractor — H.    O.    Lindeman,    619    27th 

Ave..  S.   F. 
Filed  Mar.  20.  1925.  Dated  Jan.   19.  1925. 

Enclosed    $2250 

Rough    plastered     2250 

Completed     2250 

Usual    35    days    2250 

TOTAL  COST,  $9000 
Bond,  sureties,  forfeit,  none.  Limit,  120 
da>*.s.      Plans   and    specifications    filed. 


APARTMENTS 

(1243)      W    FIFTEENTH    AVE.    263-9    S 

Geary    S    30-2    x    W    135.      All    work 

for    3-story    and    basement    frame 

apartment     house. 

Owner — H.  O.  Lindeman,  619   27th  Ave., 

San    Francistro. 
-Architect — None. 
Contractor — W.    R.    Lindeman,    619    27th 

Ave..    S.    F. 
Filed  JIar.  20,  1925.  Dated  Feb.  18,  1925. 

Enclosed    $6500 

Rough    plastered     6500 

Completed      6500 

Usual    35    days    6500 

TOTAL  COST,  $26,000 
Bond,  sureties,  forfeit,  none.  Limit,  120 
days.      Plans   and   specifications   filed. 


BUILDING 

(1246)      W    FORTIETH    AVE.    245-10    S 

Geary  S  29-2  x  W  120.  All  work  for 

1 -story    and    basement    frame    bldg. 

Owner — H.  O.   Lindeman,  619  27th  Ave., 

San    Francisco. 
Architect — None. 
Contractor — W.    R.    Lindeman,    619    27th 

Ave.,    S.    F. 
Filed  Mar.  20,  1925.  Dated  Jan,  20,  1925. 

Enclosed    $1875 

Rough    plastered    1875 

Completed    and    accepted     1875 

Usual    35    days    1875 

TOTAL  COST,  $7500 
Bond,  sureties,  forfeit,  none.  Limit,  120 
days.      Plans   and   specifications   filed. 

NOTE — Permit   reported  Jan.   8,    1925, 
No.   91. 


BUILDLNG 

(1247)  W  FORTIETH  AVE.  214-8  S 
Geary  S  29-2  x  W  120.  All  work 
for  1-story  and  basement  frame 
building 

Owner — H.  O.   Lindeman,   619   27th  Ave., 

San   Francisco. 
Architect — None. 
Contractor — W.    R.    Lindeman,    619    27th 

Ave.,    S.    F. 
Filed  Mar.  20,  1925.  Dated  Jan.  20,  1925. 

Enclosed    $1875 

Rough    plastered     1875 

Completed    and    accepted     1875 

Usual    35    days     1875 

TOTAL  COST,  $7500 
Bond,  sureties,  forfeit,  none.  Limit,  120 
days.      Plans   and   specifications   filed. 

RESIDENCE 

(1248)  W  THIRTY-NINTH  AVE.  25 
N  Geary  N  23-8  x  E  85.  All  work 
for  1-story  and  basement  frame 
residence. 

Owner — H.  O.  Lindeman,   619   27th  Ave., 

San    Francisco. 
.\rchitect — None. 
Contractor — W.    R.    Lindeman,    619    27th 

Ave.,    S.    F. 
Filed  Mar.  20,  1925.  Dated  Mar.  15,  1925. 

Knclosed     $1500 

Rough    plaster    on     1500 

Completed      1500 

Usual    35    days     1500 

TOTAL  COST.  $6000 
Bond,  sureties,  forfeit,  none.  Limit,  120 
days.      Plans   and   specifications   filed. 


RESIDENCE 

(1249)  SE  MADRID  100  NE  Brazil 
NE  25  X  SE  100  Ptn.  Lot  4,  Blk. 
36,  Excel.  Hd.  Assn.  All  work  for 
1 -story  and  basement  frame  bldg., 
(residence). 
Owner — Arthur    W.    and    Josephine    C. 

Hallet,    165    Duncan   St.,    S.   F. 
Architect — None. 
Contractor   —   William    Anderson,    2617 

Divisadero   St.,   S.   F. 
Filed  Mar.  20,  1925.  Dated  Mar.  10,  1925. 

Rough    frame    up    $1075 

Brown    coated    1075 

Completed     1076 

Usual    35    days     1075 

TOTAL  COST,  $4300 
Bond,  sureties,  none.  Forfeit,  $5.00  per 
day.  Limit.  120  days.  Plans  and  speci- 
fications filed. 


DWELLING 

(1250)      S   HILDAGO     103-3   E   Dolores. 

One-story      and      basement      frame 

dwelling. 
Owner — John    Delucchi,      349      San   Jose 

Ave.,  San  Francisco. 
Architect — C.   O.   Clausen,   Hearst   Bldg. 

San   Francisco.  $4000 


SHOP 

(1251)  E  EVANS  130  N  Keith.  One- 
story  frame   shop. 

Owner — Mary  Seaforth,  1208  Evans 
Ave.,   San  Francisco. 

Architect — None.  $2000 


.ALTERATIONS 

(1252)  NO.  1402-12  FIFTEENTH  ST. 
Raise  dwellings  and  remodel  for 
basement    garages. 

Owner — Simone  Aino,  Premises. 
Architect — None. 

Contractor — M.  Chiooto,  143  Connecti- 
cut St.,  San  Francisco.  $1500 

DWELLING 

(1253)  E  COLE  173-3  S  Carmel.  One- 
story    and    basement    frame    dwlg. 

Owner — Fred   J.    and    Hyentha   Lindsay. 

159   9th   Ave.,  San  Francisco. 
Architect — None.  $5000 

GARAGE 

(1254)  W  SHOTWELL  305  N  19th  St. 
One-story   brick  private   garage. 

Owner  —  Old  Homestead  Bakery,  3260 
19th  St.,   San   Francisco. 
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Architect — Theo.  W.  Lenzen,  785  Mar- 
ket St.,  San  Francisco. 

Contractor — Samuel  Schell,  180  Jessie 
St.,  San  Francisco.  $17,000 

RESIDENCE 

(1255)  PTN  LOTS  3  AND  10  BLK  15 
St.  Francis  Wood  Extn  No.  1.  All 
worli   for  frame   residence  and  ga- 

Owner — Westgate     Park  Co.,     278  Post 

St..   San  Francisco. 
Architect— Willis   Polk   &   Co.,   277   Pine 

St.,  San  Francisco. 
Contractor — C.    F.    Parker,    251    Kearny 

St.,  San   Francisco. 
Filed   Mar.    21,   '25.     Dated  Mar.   20,   '25. 

Frame    up     $3317.50 

Brown    coated    3317.50 

Completed    and     accepted 3317.50 

.    Usual   35    days 3317.50 

TOTAL,  COST,  $13,270.00 
Bond,  $6635.  Surety,  Maryland  Casu- 
alty Co.  Limit.  120  days.  Forfeit,  $5. 
Plans  and  specifications  filed. 

DWELLING 

(1256)  S  BALBOA  82-6  E  Thirty-third 
Ave.  All  work  except  plumbing 
and  heating  system  for  two--story 
frame    dwelling. 

Owner — Robert    and    Marie    Fohlen,    760 

36th  Ave.,  San  Francisco. 
Plans  by  Contractor. 
Contractor — Robinson  &  Johnston,  2949 

Anza   St.,   San    Francisco. 
Filed  Mar.  21.    25.     Dated  liar.  12.  '25. 

Frame    up     $1331 

Ready  for  lathing 1331 

Completed     1331 

Usual  35  days 1»31 

TOTAL  COST,  $6655 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


BUILDING 

(1257)  W  SCOTT  125  N  Francisco.  All 
work  for  two-story  and  basement 
frame   building. 

Owner — Harry  and  Milly  R.  Pomrens, 
1635  Clay  St.,  San  Francisco. 

Plans    by   Owner. 

Contractor — Robinson  &  Johnston,  2949 
Anza   St.,   San   Francisco. 

Filed  Mar.   21,   '25.     Dated  Mar.   26,  '25. 

Frame   up    $2120 

Ready  for  plaster 2120 

Plaster    finished     2130 

Completed     2120 

Usual    35    days 2120 

TOTAL  COST,    $10,600 

Bond,  none.     Limit,  120  days  after  Apr. 

1,    1925.        Forfeit,      none.      Plans      and 

specifications  filed. 

REMODEL    FRONl. 

(1258)  loso  McAllister.      Rtmodei 

entrance. 
Owner — Waxman   Baking  Co.,   1080   Mc- 
Allister St..   S.  F. 
Architect — None. 
Contractor —  H.  Trigger  &  Co.,  985  Fol- 

som   St.,   S.   F. 
Filed,    Mar.    21,    1925.      Dated,    Mar.    13, 
1925. 
$400    as    a    deposit. 

Balance    in    6    equal      monthly      pay- 
ments from  date  of  commencement. 
TOTAL    COST,    $1560 
Bond,    sureties,      forfeit,      limit,      none. 
Plans   and  specifications   not   filed. 


BUILDING. 

(1259)     LOT    16    BLK    583"    St.    Mary's 
Park.      All    work      one-sto»>       and 
basement   frame   bldg. 
Owner — Roman   Catholic  Archbishop  of 

S.    F.,    1100    Franklin    St..    S.    F. 
Architect— Chas.   F.  Strothoff,  2274   15th 

St.,    S.    F. 
Contractor — F.     W.    Varney,    860     Bush 

St.,    S.    F. 
Filed.    Mar.    21,    1925.      Dated,    Feb.    26, 
1925. 

Roof  sheathing  on    $1531.25 

Brown  coated    1531.25 

Completed   and   accepted    ....   1531.25 

Usual   35   days    1531.25 

TOTAL  COST,  $6125.00 
Bond,  $3062.50.  Sureties,  Chas,  Mon- 
son  and  S,  L.  Forsyth.  Forfeit,  none. 
Limit,  90  days.  Plans  and  specifica- 
tions  filed. 


BUILDING. 

(1260)    LOT    8     BLK    5833       St      Mary's 

Park.      All    work      one-story      and 

basement   frame   building. 
Owner — Roman   Catholic   Archbishop   of 

S.    F.,    nno    Franklin    St.,    S.    F. 
Architect — Chas.   F.   Strothoff,  2274   15th 

St.,    San    Francisco. 
Contractor — F.    W.    Varney,    860    Bush 

St..   S.  F. 

Filed,  .     Dai«:d . 

Roof   sheathing   on    $1875 


Brown    coated    1875 

Completed    and   accepted    1875 

Usual    35    days    1875 

TOTAL  COST,  $7500 
Bond,  $3750.  Sureties,  Chas.  Monson 
and  S.  L.  Forsyth.  Forfeit,  none. 
Limit,  90  days.  Plans  and  specifica- 
tions filed. 


ADDN.   TO   BUILDING. 

(1261)   SE  MINNA  &  New  Montgomery 

E  79-6  S  80  W  2-6  S  81  W  77  N  161. 

All    work    two-story    addition       to 

building. 

Owner    —    Susie     Bernheim    .Ernestein 

Bernheim  and  Ruth   R.  Schwartz. 

Architect  —  O'Brien    Bros.,     Inc..       315 

Montgomery  St.,  S.   F. 
Contractor — Fennell     &     Chisholm     Co., 

180   Jessie    St.,    S.    F. 
Filed.    Mar.    21,    1925.       Dated    Mar.    20, 
1925. 
Fifth    floor    joists      set,      brick 

work    5    ft.    high    $5375 

6th   floor   joists   set,   brick   work 

same     level     5375  . 

Brick    work    to    6th    floor    ceil- 
ing   level     5375 

Brick  work  completed  and  bldg. 

roofed     5375 

Brown    coated     5375 

Completed    and    accepted     5375 

Usual    35    days    10,750 

TOTAL  COST,  $43,000 
Bond.  $43,000.  Sureties.  Fidelity  &  De- 
posit Co.  Forfeit,  none.  Limit,  80 
days.      Plans   and   specifications   filed. 


DWELLING 

(1262)     E      ATHENS      129    S      Amazon. 

One-story      and      basement      frame 

dwelling. 
Owner — E.    J.    Hargrave,    1106    Laguna 

Ave.,  Burlingame. 
Plans  by  Owner.  $3850 


DWELLING 

(1263)   S  ULLOA  90  W  Twenty-seventh 

Ave.        One-story      and      basement 

frame  dwelling. 
Owner — H.  Sydel  and  Burtord  Chasten, 

332   Hugo   St.,   San  Francisco. 
Architect — None.  $3000 


FLATS 

(1264)  NW  CROWN  TERRACE  AND 

Pemberton    Place.      Two-story    and 

basement  frame   (2)   flats. 
Owner — C,    L.    Zethraeus,    10    Rivrli    St.. 

San  Francisco. 
Architect— None.  HOOO 


DWELLING 

(1265)      N  IRVING  90  E   Thirtieth  Ave. 

One-story      and      basement      frame 

dwelling. 
Owner — Fred  Fiske,   1363  Sth  Ave.,  San 

Francisco. 
Architect— None.  $4000 


DWELLING 

(1266)      NE    OAKDALE    300    NW    Keith. 

One-story     and      basement      frame 

dwelling 
Owner — Robt.    B.    Stalder,    1443    McKin- 

non  Ave..  San  Francisco. 
Architect — None. 
Contractor — A.    L.   Lundy,    106    11th   St.. 

San  Francisco.  $2000 


DWELLINGS 

(1267)  E  JULES  AVE  25  and  53-4  N 
Grafton.  Two  one-story  and  base- 
ment  frame   dwellings. 

Owner — Thomas  J.  Sullivan.  254  Jules 
Ave.,  San  Francisco. 

Architect — None.  $3000  each 


DWELLING 

(1268)  W  THIRTY-THIRD  AVE  300 
N  Taraval.  Two-story  and  base- 
ment  frame  dwelling. 

Owner — Allen  Douglas  Telford,  236 
Carl    St.,   San    Francisco. 

.\rchitect — None. 

Contractor — Cox  Bros.,  1309  9th  Ave., 
San  Francisco.  $4000 


DWELLING 

(1269)      W   THIRTY-FOURTH   AVE  250 

N   Ulloa.     One-story  and   basement 

frame  dwelling. 
Owner — Oustaf  Johnson,   1935   8th   Ave.. 

Sail    Francisco. 
Architect — None.  $3000 


DWELLING 

(1270)      E   SiHWERIN   50  N  Sunnydale 

Ave.        One-story      and       basement 

frame   dwelling. 
Owner— George    Drake.    15th    St.    near 

Folsom   St.,   San  Francisco. 
Architect — None.  $2000 


FLATS 

(1271)  W  SACRAMENTO  bet.  Scott  & 
Divisadero.  Two-story  and  base- 
ment  frame    (2)   flats. 

Owner — J.  F.  McCarthy,  507  17th  Ave., 
San    Francisco. 

Architect — W.  H.  Armitage,  72  New 
Montgomery  St.,  S.  F.  ■  $90UO 


REPAIRS 

(1272)  N  NINETEENTH  75  W  Hamp- 
shire.    General  repairs  to  dwelling. 

Owner — Demonic  and  Angela  Franco, 
613  York  St.,  San  Francisco. 

Architect — R,  S.  Romani,  791  Ashbury 
St.,   San   Francisco. 

Contractor — R.  S.  Romani,  791  Ashbury 
St.,   San   Francisco.  $1000 


ALTERATIONS 

(273)     NO.    145   GRANT   AVE.      Change 

store    front. 
Owner — H.  L.  Latz.  145  Grant  Ave..  San 

Francisco. 
Architect — None. 
Contractor — S.    Levi,    243    7th    St.,    San 

Francisco.  $1000 


DWELLINGS 

(1274)      W  FORTY-THIRD  AVE  S 

Anza.  Three  one-story  and  base- 
ment  frame  dwelllnsa. 

Owner — Dr.  F.  A.  Gawthorne,  6331 
Geary  St.,  San  Francisco. 

Architect — None.  $4000  each 


DWELLINGS 

(1275)     SE  PARIS  250  and  275  N  Italy. 

Two  one-story  and  basement  frame 

dwellings. 
Owner — Williams  &  Pfeifer,  940  Geneva 

Ave.,   San   Francisco. 
Architect — None.  $3000  each 


DWELLING 

(1276)      W   BELVEDERE    27-6   N    Grat- 

tan.  One-story  and  basement  frame 

dwelling. 
Owner — Anna  M.  Bastein,   1880   Howard 

St.,   San  Francisco. 
Architect  —  Fabre    &    Hlldebrand,    110 

Sutter  St.,   San   Francisco. 
Contractor — John  Harder,  870  39th  Ave. 

San  Francisco.  $6850 


DWELLING 

(1277)  N  LONDON  200  E  Brazil.  Two- 
story    and    basement    frame    dwlg. 

Owner — Fred  A.  Steinmann,  4565  Mis- 
sion  St.,   San  Francisco. 

Architect — None.  $3600 


FLATS. 

(1278)  S  PACIFIC  AVE  197-6  W  La- 
guna. Three-story  and  basement 
frame   (2)   flats. 

Owner — A.  J.  Maclure,  130  Montgom- 
ery St. 

Architect — None. 

Contractor — Macdonald  and  Kahn.  130 
Montgomery    St.  $30,000 


.•^UB-STATIOX. 

(1279)  S  OCEAN  AVE.  123-95  E  Ju- 
nipero  Serra  Blvd.  One-story  & 
basement  reinforced  concrete  sub- 
station. 

0%vner — Pacific  Gas  and  Electric  Co.. 
445   Sutter  St. 

Architect — None.  $35,000 


(1280)  NW  GROVE  and  Clayton.  Three- 
story    and    basement      frame       <6) 

flats. 
Owner — W.   R.   Voofhies,    180   Jessie   St. 
Architect — None.      ■  $12,000 


DWELLINGS. 

(1281)  SW  CAPISTRANO  and  San  Ga- 
briel Ave.  SE  San  Jose  and  Cap- 
istrano  Ave.  Two  1-story  and 
basement  frame  dwellings. 

Owner — Walter  E,  Hansen,  485  Capis- 
trano    Ave. 

.Architect — None.  $4000  each 


DWELLINGS. 

(1282)  SW  ST  YSABEL  and  Capistrano, 
$4000;  S  St  Ysabel  20  W  Capis- 
trano, $3000:  W  Capistrano  106- 
136  S  St  Ysabel  $3000  ea.  Four  1- 
story  and  basement  frame  dwell- 
ings. 

Owner — Walter  E.  Hansen,  485  Capis- 
trano   Ave. 

Architect — None.     Costs  as  noted  above. 


FLATS. 

AV  SCOTT  125  N  Francisco.     Two-story 

and    basement    frame    (2)    flats. 
Owner — Harry    Pomrene,    1635    Clay    St. 
.\rchitect — None. 
Contractor — Robinson      and     Johnston, 

1949  Anza  St.  $7000 
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STORE  &   PLAT. 

S    BALBOA    82-6    E     33id    Ave.       Two- 

-story   and   basement     frame     store 

and    flat. 
Owner — Robt.   Fahlen,  760  36th  Ave. 
Architect — None. 
Contractor   —   Robinson    and    Johnston, 

1D49    Anza    St.  J4000 

NOTE:       Recorded    contract    reported 

March   23,   1925.      No.   1256. 


FLATS 

(1291)      W    MALLORCA    125    N    Tiledo. 

Two-story  and  basement  frame  (2) 

flats. 
Owner — Frank    P.    Galli,    2924    Fillmore 

St.,    San    Francisco. 
Architect — A.    Fraschina,   1666  Lombard 

St.,   San   Francisco. 
Contractor — Moore      Constr.      Co.,      549 

Holbrook  Bldg.,  S.  F.  $7050 


FLATS. 

(1253)  SE  MISSION  and  Pope  Sts.  Two- 
storv  and  basement  frame  store 
and"(2)    flats. 

Owner — Mrs.  C.  Poll,  76  Santa  Tsabel 
Ave. 

Architect — None. 

Contractor — John  P.  Cuneo,  101  Ama- 
zon   Ave.  $11,500 

FRAME    BLDG. 

(1254)  N  FLOOD  AVE.,  2^0  W  Genesee 
W  35xN  112-6.  All  work  1-story 
basement  frame  bldg. 

Owner — Gust  Jelm  and  Elmer  Carlson, 

ISO  Jessie  St.,  S.  F. 
Architect — None. 
Contractor — Gust   Jelm,    ISO    Jessie    St., 

Filed  March  23,  1925.  Dated  March  19, 
1925. 

Building  completed   $3958 

TOTAL  COST,  $3958 
Bond,  sureties,  forfeit,  none.  Limit, 
90  days.  Plans  and  specifications  not 
filed. 


BUILDING. 

(1285)  W  SHOTWELL  305  N  19th  65x 
122-6.  All  work  grading,  concrete, 
steel,  brick,  carpenter  and  timber, 
1-story  brick  bldg.  with  mezzanine 
floor. 

Owner — Old  Homestead  Bakery,  3260 
19th   St.,    S.    F. 

Architect — Theo.  W.  Lenzen,  785  Mar- 
ket   St.,    S.    F. 

Contractor — Samuel   Schell,    180     Jessie 


St.,    S.    F. 


1925. 


Dated     March 


Filed    March    23, 
21,  1925. 
Foundation  completed   and  steel 

erected    $5500 

Brick  work  completed    $4000 

Completed    and    accepted    3836 

Usual    35    days     4445 

.  .  TOTAL  COST,  $17,777 
Bond,  $8889.  Sureties,  G.  J.  Panarioy 
and  G.  F.  Bernard.  Forfeit,  none. 
Limit,  45  days.  Plans  and  specifica- 
tions   filed. 


FLATS 

(1286)     E  MALLORCA  250  N  Alhambra 

Two-story  and  basement  frame  (2) 

flats. 
Owner  —  Equosto   and    Angelina   Nuti, 

3224   Steiner   St.,    San   Francisco. 
Architect — J.      C.    Hladik,      Monadnock 

Bldg.,  San  Francisco. 
Contractor — Milton  Bros.,   298   9th  Ave., 

San  Francisco.  $6700 


FLATS 

(1287)      E  MALLORCA  250  N  Alhambra 

Two-story  and  basement  frame  (2) 

fiats. 
Owner — Fulrio     and     Victoria     Bianchi, 

2914  Sacramento  St.,  San  Francisco 
Architect — J.    C.      Hladik,      Monadnock 

Bldg.,  San  Francisco. 
Contractor — Milton  Bros.,  298   9th  Ave., 

San  Francisco.  $6700 


Bond,  $5330.50.  Sureties,  New  Amster- 
dam Casualty  Co.  Forfeit,  none.  Limit 
100  days.     Plans  and  specifications  filed 


FLATS 

(1292)  S  CLIFFORD  TERRACE  143 
E  Ashbury.  Two-story  and  base- 
ment frame   (2)   fiats. 

Owner — A.  J.  Rushton,  1068  Huron  St., 
San  Francisco. 

Architect — Gustave  Stahlberg,  544  Mar- 
ket   St.,    San    Francisco.  $6000 


DWELLING 

(1293)      N   INGERSON    AVE    125    W    In- 

galls.        One-story     and     basement 

frame   dwelling. 
Owner — L.    Scarey,    1284    Fairfax    Ave., 

San  Francisco. 
Architect — None.  $1000 


DWELLING 

(1294)  E  WAWONA  244  N  Ulloa.  One- 
story    and    basement    frame    dwlg. 

Owner — Fernando  Nelson  &  Sons,  Inc., 
2  West  Portal  Ave.,  S.  F. 

Architect — None.  $4500 


FLATS 

(1288)  W  PIERCE  124.406  S  Capra. 
Two-story  and  basement  frame  (4) 
flats. 

Owner — Bessie    Cooley,     1960     Chestnut 

St.,  San   Francisco. 
Architect — None. 
Contractor — Stempel  Cooley,      1960 

Chestnut  St.,  S.  F.  $9000 

FLATS 

(1289)  W  PIERCE  99.406  S  Capra. 
Two-story  and  basement  frame  (4) 
flats. 

Owner — Alice     Harman,     1960    Chestnut 

St.,   San   Francisco. 
Architect — None. 
Contractor — Stempel    .&     Cooley,       1960 

Chestnut   St.,   S.   F.  $9000 

DWELLING 

(1290)  W  LOUISBURG  167-6  S  Geneva 
One-story  and  basement  frame 
dwelling. 

Owner — G.    R.    Hodgkinson,    154    Louis- 
burg   St.,   San   Francisco. 
Architect — None.  $3500 


ALTERATIONS 

(1295)      NO.     2510     WASHINGTON     ST. 

erect      mezzanine    floor;      firepjroof 

rooflng   for   dwelling. 
Owner — Miss    Ida    Wyatt,    Premises. 
Architect — None. 
Contractor — Geo.      C.    Todhunter,      1088 

Ashbury  St.,   S.   F.  $2000 


ALTERATIONS 

(1296)      NO.     908     STEINER.       Remodel 

residence  into  flats. 
Owner — John   Almerico,   908  Steiner  St., 

San  Francisco. 
Architect — None.  $2500 


DWELLINGS 

(1297)  E  THIRTY-FIFTH  AVE.  100, 
125,  150  N  Fulton.  Three  2-'',.ry 
and    basement   frame    dwellings. 

Owner — J.  M.  Peters,  797  35th  Ave., 
San    Francisco. 

Architect — None.  Each  $5000 


SALESROOM 

(1298)  S  BRYANT  340  W  Fifth.  1- 
story  and  part  mezzanine  floor 
concrete    salesroom. 

Owner — M.  M.  Lesser,  877  Market  St., 
San   Francisco. 

Architect — R.   W.  Jenkins. 

Contractor — Barrett  &  Hilp,  918  Harri- 
son  St.,   S.  F.  $20,000 


APARTMENTS 

(1299)       NW     CLAY    AND    REED    STS. 

3-story    and    basement    frame    (12) 

apartments. 
Owner — Herman    Hogrefe,    273   Funston 

Ave.,   S.  F. 
Architect    —    Edward    E.    Young,    2002 

California    St.,    S.    P.  $25,000 


DWELLING 

(1300)  E  TWENTY-SEVENTH  AVE. 
300  N  Lake.  1  and  part  2-story 
and    basement    frame    dwelling. 

Owner — D(aniel  Rosenblum,  26  Mont- 
gomery   St.,    S.    P. 

Architect — Arthur  9.  Bugbee,  26  Mont- 
gomery St.,  S.  P.         ■  $12,000 


(1303)       PLUMBING    ON    ABOVE. 

Contractor — E.  Sugarman,  3624  Geary 
St.,    S.    F. 

Filed  Mar.  24,  1925.  Dated  Mar.  19,  1925. 

Roughed   in    $298.33 

Completed  and  accepted   298.33 

Usual    35    days    298.34 

TOTAL    COST,    $895 

Bond,   sureties,  forfeit,  none.     Limit,  30 

days.     Plans  and  specifications  filed. 


ELECTRIC   WORK 

(1301)       N    SEACLIPF    AVE.    bet.    25th 
and    26th    Aves.      All    work    for    2- 
story    frame    residence. 
Owner  —  Alfred    Meyer    and    Roy    Van 

Vleit,   Alexander   Bldg..    S.    P. 
Architect  —  Samuel    L.    Hyman    and   A. 

Appleton,   68   Post  St.,  S.   P. 
Contractor — James    W.    Irwin,    801    Ca- 

brillo  St.,   S.  P. 
Filed  Mar.  24,  1925.  Dated  Mar.  19,  1925. 

Work    hi    completed    $171.67 

Completed  and  accepted 171.67 

Usual    35    days    171.66 

TOTAL  COST,  $515 
Bond,  sureties,  forfeit,  none.  Limit,  15 
days.      Plans   and    specifications    filed. 


(1304)      PAINTING  ON  ABOVE. 

Contractor  —  D.  Zelinsky  &  Sons,  165 
Grove  St.,  S.  P. 

Piled  Mar.  24,   1925.  Dated  Mar.   19,   925. 

Building    %     completed     $366.67 

Completed    and    accepted     ....    366.67 

Usual    35    days     366.66 

TOTAL   COST,    $1100 

Bond,    sureties,    forfeit,    none.    Limit,    10 

days    after    carpenter      work     is    done. 

Plans   and  specifications  filed. 


(1302)  GRADING,  CONCRETE,  MAS- 
onry,  carpentry,  mill,  glass,  glaz- 
ing, roofing,  lath,  plaster,  tile,  iron 
work  on  above. 

Contractor — M.    C.    Ingraham,    165    Pell 

Filed  Mar.  zi.  1925.  Dated  Mar.  19.  1925. 

Enclosed     $2665.25 

Hough    plaster    on    2665.25 

Completed    and   accepted    ....    2665.25 

Usual    35   days    2665.25 

TOTAL  COST,   $10,661 


PLATS 

(1305)      NB    ONONDAGA   AVE.    55    NW 
Otsega  Ave.      All  work   for   2-story 
frame  bldg.    (flats). 
Owner — Mary    Pearson,    52    Santa   Rosa 

Ave.,  S.  P. 
Architect — None. 
Contractor — A.   De  Benedetti,   22   Cotter 

St.,    S.    F. 
Filed  Mar.  24,  1925.  Dated  Mar.  24,  1925. 

Roof  on    $1700 

Brown    coated    1700 

Completed     1700 

Usual    35    days    1700 

TOTAL  COST,  $6800 
Bond,  sureties,  forfeit,  none.  Limit, 
June  24,  1925.  Plans  and  specifications 
filed. 


FRAME   BLDG. 

(1306)      W    THIRTY-THIRD    AVE.    300 

N   Taraval  N   25  W   120.     All   work 

for    2-story    and    basement    frame 

bldg. 

Owner — Allan  D.  and  Jean  Telford,  236 

Carl  St.,   S.   P. 
Architect — None. 
Contractor — Cox    Bros.,    1309    9th    Ave., 

San    Francisco. 
Filed  Mar.  24,  1925.  Dated  Mar.  23,  1925. 

Frame   up    $860 

Brown   coated    85U 

Completed     850 

Usual    35    days     850 

On    deed    of    trust    4000 

TOTAL  COST,  $7500 
Bond,  sureties,  forfeit,  limit,  none. 
Plans   and   speciflcations  not  filed. 


SHOP 

(1307)      E  EVANS  AVE.  130  N  Keith  N 
40    x    E    40.      All    work    for    1-story 
frame    shop. 
Owner    —    Mary    Seaforth,    1208    Evans 

Ave.,   S.   P. 
Architect — None. 
Contractor — V.   Pilippes,   957  Union   St., 

San  Francisco. 
Filed  Mar.  24,  1925.  Dated  Mar.  23,  1925. 

Floor    laid    $581.25 

Completed     581.25 

Usual    35    days     387.50 

TOTAL  COST.  $1560 
Bond,  sureties,  forfeit,  none.  Limit,  30 
days.     Plans  and  speciflcations  filed. 


FRAME    BLDG. 

(1308)      S  BALBOA  82-6   E   33RD  AVE., 

E    25   — .    All   work   except   heating 

and     pliimbing    for     2-story    frame 

bldg. 

Owner — Robert  and   Marie   Fohlen,   760 

36th    Ave.,    S.    P. 
Architect — Plans    by    contractor. 
Contractor — Robinson   &   Johnson,    1949 

Anza   St.,   S.   P. 
Filed  Mar.  24,  1925.  Dated  Mar.  24,  1925. 

Frame    up     $1331 

Ready    for    lath     1331 

Plaster    completed     1331 

Completed     1331 

Usual    35    days    1331 

TOTAL  COST,  $6655 
Bond,  sureties,  forfeit,  none.  Limit,  120 
days.     Plans  and   specifications   filed. 


(1309)  S  HARRISON  250  W  8th  (rear) 
Craneway    and   steel   storage    shed. 

Owner — Schrader  Iron  Works,  1247 
Harrison    St.,    San    Francisco. 

Plans  by  owner.  $1500 


FL,ATS 

(1310)      N    FULTON    57-6    W    24th    Ave. 

2-story  and   basement     frame      (2) 

flats. 
Owner — Geo.  E.  Whitmore  673  16th  Ave 

San  Francisco. 
Architect — None.  $9500 
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DWELLING 

(1311)  E  FORTY-FOURTH  AVENUE 
SO  105  N  Balboa.  Two  1-story  and 
basement  frame  dwellings. 

Owner — Eddy  and  Schadek,  51  Octavia 
St.,  San  Francisco. 

Architect— None.  J3000  each 


DWELLING 

(1312)      W    TWENTIETH    AVE.    300    N 

Taraval.      1-story      and      basement 

frame  dwelling. 
Owner — H.  G.  Fo.\,  79  Santa  Ynez  Ave., 

San  Francisco. 
Aichitect — None.  $3500 


DWELLING 

(1313)      E     THIRTY-THIRD    AVE.     260 

S    Geary.      1-story     and     basement 

frame  dwelling. 
Owner — Meyer  Bros.,  1  Montgomery  St. 

San   Francisco. 
Architect— None.  $3000 


DWELLINGS 

(1314)  E  THIRTY-THIRD  AVE.  250 
275  S  Taraval.  Two  1-story  and 
basement  frame   dwellings. 

Owner — Geo.   Goldstein,   %   Contractor. 
Architect — None. 

Contractor — Meyer  Bros.,  1  Montgom- 
ery St.,  San  Francisco.      $3000  each 

DWELLING 

(1315)  W  THIRTEENTH  AVE.  245-9 
N  Judah.  2-story  and  basement 
frame  dwelling. 

Owner  —  George  Goldstein,  care  con- 
tractors. 

Architect — None. 

Contractor^Meyer  Bros.,  1  Montgom- 
ery   St.,    San    Francisco.  $7000 


REMODEL 

(1316)  3168  MISSION  STREET.  Re- 
model  for   stocli    shed   quarters. 

Owner — National  Sheet  Metal  Works, 
3U40  Mission   St.,  San  Francisco. 

Architect — None. 

Contractor — Tomnitz  and  Kusich,  3321 
22nd  St.,  S    F.  $1500 


FLATS 

(1317)  W  THIRTY-SEVENTH  AVE. 
175  N  Cabrillo.  2-story  and  base- 
ment frame   (2)   flats. 

Owner — Chas.  E.  Ells,  484  5th  Ave.,  San 
Francisco. 

Architect — None. 


ALTERATIONS 

(1318)  642-644  CLEMENT  STREET. 
Change   store  front. 

Owner — Jacobs  Bros.,  642  Clement  St., 
San   Francisco. 

Architect — None. 

Contractor — J.  B.  Sprague,  397  Cole- 
ridge  St.,  S.  F.  $1000 


ADDITIONS 

(1319)  S  BRYANT  175  W  7th.  Addi- 
tions  for  pipe  shed. 

Owner — P.  E.  O'Hare,  857  Mission  St., 
San   Francisco. 

Architect — None. 

Contractor  —  Barrett  and  Hilp,  918 
Harrison  St.,  S  .F.  $2500 


FLATS 

(1320)      E  THIRTY-THIRD  AVE.  100  N 

Geary.  2-story  and  basement  frame 

(2)    flats. 
Owner — J.    C.    Thompson,    1421    Balboa 

St.,   San    Francisco. 
Architect — None.  $8000 


DWELLING 

(1321)  NB  BRUNSWICK  363  E  Oliver. 
1-story  and   basement  frame  dwlg. 

Owner  —  August  Saunier,  769  Bruns- 
wick  St.,   San  Francisco. 

Architect — None.  $4600 


DWELLING 

(1322)  S  JERSEY  194  W  Dolores.  2- 
story  and  basement  frame  dwelling 

Owner — J.  J.  Murray,  921  Dolores  St., 
San    Francisco. 

Architect — None. 

Contractor — L.  H.  Stevenson,  1205  San- 
chez St.,  San  Francisco.  $6900 

DWELLING 

(1323)  N  RAYMOND  AVE.  200  W  Del- 
ta, 1-story  and  basement  frame 
dwelling. 

Owner — K.    C.    Gardner,    335    Raymond 

Ave.,    San    Francisco. 
Architect — None.  $3000 


DWELLINGS 

.  1324)     SW  LAWRENCE  42  71  S  Sears. 

2    1-story      and      basement      frame 

dwellings. 
Owner  —   W.   C   .Nelson,   119   Lawrence 

Ave.,  San  Francisco. 
.Architect — Nelson  Lutz,  521  Waller    St., 

San  Francisco.  $2500  each 


FLATS 

(1325)  W  GUERRERO  94-8  S  Duncan. 
2-story  and  basement  frame  (2) 
flats. 

Owner — c.  F.  Collonan  and  Florence 
Collonan,  3211  Mission  St.,  San 
Francisco. 

Architect — Dodge  A.  Riedy,  850  Pacific 
Bldg.,    San    Francisco. 

Contractor — A  J.  Kronquist,  725  Eliza- 
beth  St.,    San   Francisco.  $8000 


DWELLING 

(1326)  .N  CORTLAND  AVE.  100  E  Ne- 
vada. 1-story  and  basement  frame 
dwelling. 

Owner — A.    Salaba,    500   Gates   St.,    S.    F. 

Architect  —  A.  W.  Richardson,  941 
Church  St.,   San   Francisco. 

Contractor  —  A.  H.  Rempthorn,  1642 
Great   Highway,   S.  F.  $3000 


DWELLING 

(1327)      W  CONGO  25  N  Hearst.  1-story 

and   basement   frame   dwelling. 
Owner — J.    Leonard,     4688     Mission    St., 

San   Francisco. 
Architect — None. 
Contractor — John  Brymnen,   474  Hearst 

Ave.,   San   Francisco.  $2800 


BALCONY 

(1328)  W  JONES  100  N  Golden  Gate 
Ave.  Construct  balcony  In  recrea- 
tion building. 

Owner  — •  Golden  Gate  Recreation  Co., 
premises. 

Architect — Edw.  T.  Foulkes,  Crocker 
Bldg.,   San   Francisco. 

Contractor — Alfred  H.  Vogt,  185  Stev- 
enson St.,  S.  F.  $1000 


ADDITION 

(1329)  S  WASHINGTON  86-10  W 
Stockton.  1-story  brick  addition 
tor  garage. 

Owner — Home  Cleaning  &  Dyeing  Wks, 
909   Washington  St.,  S.  F. 

.Architect — Dodge  A.  Riedy,  850  Pacific 
Bldg..  San  Francisco. 

Contractor — Thos.  P.  Mulcahy,  180  Jes- 
sie  St.,   San   Francisco.  $6107 


ALTERATIONS 

(1330)      1215     EIGHTEENTH    AVENUE. 

Alterations  for  dwelling, 
(iwner — F.  .S.  Pryor,  premises. 
-Architect — None.  $2000 


SEWING    ROOM 

(1331)      S     TWENTY-FOURTH     100     E 

Alabama.    1-story      frame      sewing 

room. 
Owner — Roman   Catholic  Archbishop  of 

San    Francisco,    1100    Franklin    St., 

San   Francisco. 
Architect — None. 
Contractor — C.    R.    Mitchell,    1384    Utah 

St.,   San   Francisco.  $3800 


APARTMENTS 

(1332)  S  HA,YES  143  E  Broderiok.  3- 
story  and  basement  frame  (12) 
apartments. 

Owner — E,  J,  Wade.  %  architects. 

Architect— Bauman  &  Jose,  251  Kear- 
ny   St.,    S.    F.  $20,000 


DWELLINGS 

(1333)  NW  COR.  DARIEN  WAY  and 
Santa  Ana  and  W  Santa  Ana  48, 
87,  131  S  Darien  Way.  Four  1- 
story    and    basement    frame    dwlgs. 

Owner — E.  C.  and  O.  M.  Hueter,  806 
Flatiron    Bldg..    S.    F. 

-Architect — H.  G.  Stoner,  First  Nation- 
al Bank  Bldg.,  S.  F. 

lontractor — Boxton  &  Zwieg,  San  Le- 
andro  Way,  S.  P.  Each  $6000 


STORES 

(1334)  NW  MISSION  and  Mohawk  Sts. 
2-Btory   frame    stores  and   flats. 

Owner- — Mrs.  M.  Miraglla,  32  Mohawk 
St.,   S.    F. 

Architect — None. 

Contractor — John  P.  Cuneo,  101  Ama- 
zon Ave.,  S.  F.  $12,600 


FLATS 

(1335)      E  BUCHANAN   100   .9  Lombard. 

2-story    and    basement      frame    (4) 

flats. 
Owner — Giacomo   Crosettl,  premises. 
Architect — L.    Traverse,    854    Union    St., 

San   Francisco. 
Contractor — Frank    Rossi,    2870    Filbert 

St.,  S.  F.  $11,000 


GARAGE 

(1336)  S    NORTH    POINT    45-10    W 

Larkin.  2-story  concrete  public 
garage. 

Owner — The  Lurie  Co.,  315  Montgom- 
ery St.,  S.  P. 

-Architect  —  O'Brien  Bros.,  Inc.,  315 
Montgomery  St.,  S.  F. 

Contractor — Industrial  Construction  Co. 
815   Bryant    St.,   S.    F.  $38,000 


FACTORY 

(1337)  SE  FOURTH  and  Stillman  Sts. 
1-story    class    C    concrete    factory. 

Owner- The  Lurie  Co.,  315  Montgom- 
ery   St.,    S.    F. 

Architect  —  O'Brien  Bros.,  Inc.,  315 
Montgomery    St.,    S.    F. 

Contractor — Industrial  Construction  Co. 
815    Bryant   St.,  $21,000 


APARTMENTS 

(1338)  E  SIXTEENTH  AVE.  90  S  Cali- 
fornia. 3-story  and  basement 
frame    (5)    apartments. 

Owner — Teresa  Owen,  865  Clayton  St., 
San   Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny St.,   a  F.  $12,000 


ALTERATIONS 

(1339)      84  THIRD  ST.     Alterations  and 

additions   for   cafe   and   restaurant. 
Owner — Chas.    F.   W.    Webber,    84    Third 

St.,    S.    F. 
Architect — None. 
Contractor  —  Alfred    L.     Vezina,     1105 

Nevada  Bank  Bldg.,  S.  F.         $10,000 


OARAGE 

(1340)      S    PACIFIC    137-6    E    Hyde.      2- 
story   concrete   garage. 

Owner — Jos.  A.   Pasqualetti,  1705   Hum- 
boldt Bank  Bldg.,  S.  F. 

-Architect — None. 

Contractor   —   American    Concrete    Co., 
1705   Humboldt  Bank  Bldg.,   S.   P. 

$18,000 


1 1  W  lOLLING. 

PORTIONS  OF  LOTS  9  AND  10.  Exten- 
sion No.  One,  St.  Francis  Wood, 
Blk.  15.  Two-story  and  basement 
frame    dwelling. 

Owner — Westgate   Park    Co. 

-Architect — Willis  Polk  &  Co.,  277  Pine 
St.,    S.    F. 

Contractor — C.  F.  Parker,  251  Kearny 
St.,   S.   P.  $9000 

NOTE  —  Recorded  contract  reported 
March   23,   1925,  No.  1255. 

l^ESIDENCES 

(1341)  LOT  19  BLK.  1  and  Lot  16  Blk. 
20,  Amended  Map  Ingleside  Ter- 
races. All  work  except  finish  hard- 
ware, light  fixtures,  shades  and 
w.all  paper  for  two  1-story  and 
basement  frame  residences. 
Owner — Arthur  G.  and   Victor  F.   Hoel- 

scher,    22   Battery  St.,   S.   P. 
Architect  —  Walter    C.    Falch,    Hearst 

Bldg.,   a   F. 
Contractor   —   Henry    F.    Papenhausen, 

532    3rd   Ave.,    S.    P. 
Filed  Mar.  25,  1925.  Dated  Mar.  17,  1925. 

Frame  of  bldg.  No.  1  up $2150 

Frame    of    bldg.    No.    2    up 2150 

Brown    coat    on    No.    1 2150 

Brown    coat    on    No.    2 2150 

Both    bldgs.    com.    &    accepted..   4300 

Usual    35    days    4300 

TOTAL  COST,  $17,200 


NOW  RCADY  F^R  DELIVERY — 

PRJDDLE'S   TABt.BS.   eiilled   "3700   Splay   Baaea   and   Othier   Oalaala- 
tlo<iui,"  for  Quantity   Surreyors  and   Ocntraetara. 

Loose    Leaves    in    Fabrlkoid    Covers    $3.60    Net,    Postpaid.      Sam*    tn 
Genuine  Leather  Covers  $5.60  Net,   Postpaid. 

Mall  Personal   Check   to  ARTHUR  PRIDDLB,  Publisher,  (tt  ICIasloD 
St.,  San  Francisco,  Calif.,  U.  S.  A. 


Saturday,  March   28,  1926 


Bond,  $8600.  Sureties,  John  Clervi  and 
W.  J.  Mahoney.  Forfeit,  none.  Limit, 
120  days.     Plans  and  specifications  filed 
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I'.ESIDENCE. 

(1342)   W  BELVEDERE  27-6  X  Grattan 
iV    28xW    100.      All    work    one-story 
and    basement    frame    residence. 
Owner — Anna  M.   Bastein,    1S80  Howard 

St.,    S.    F. 
Architect — Albert    J 
H.    Hildebrand, 
Francisco. 
Contractor    —    John    Harder,    870    39th 

Ave.,    S.    F. 
Filed    March     25,     1925. 
21,    1925. 

Roof     sheathing    on     $1878 

BrowTi     coated     1,'878; 

Completed    and    accepted    1881 

Usual    35    days    1878 

TOTAL  COST,  $7515 
Bond,  $3757.50.  Sureties,  The  Fidelity 
&  Casualty  Co.  Forfeit,  $.">  per  day. 
Limit.  90  days.  Plans  and  specifica- 
tions   filed. 


Dated    March 


release:  of  bldg.  contract 


SAN   FRANCISCO    COUNTY 


March  24,  1925— S  BALBOA  82-6  E 
Thirty-third  Ave  E  25xS  100.  Robt 
and  Marie  Fohlen  with  Robinson 
&   Johnston.    Released.  .Mar.    18,    1925 


ARCHITBCT'S  CEETIFIOATE 


San    Franci: 


March    23.    1925- 


-Wilbur    D.    Peugh. 

♦ ■ 


COMPLETION  NOTICES 

SAN    FRANCISCO    COUNTY 

Recorded  Accepted 

March    18,    1925— E    FORTIETH    AVE 

300  N  Fulton  N  25x120.     H  Nielsen 

to  whom  it  may  concern.  .Mar.  16,  '25 

March   18,    1925— W   TWENTY-FIFTH 

and  Sea  Cliff  Aves.  Edward  Deasey 

to  James  J  Irwin 

March  18,  1925— LOTS  16  &  17  BLK 
2987      Claremont    Court.        John      J 

Binet  to  whom  it  may  concern 

March    17,    925 

March  18,  1925— S  FIFTH  AND 
Bluxome  SE  130xSW  100.  Dohr- 
mann     Commercial       Co       to    J       S 

Sampson March  7,   1925 

March  18,  1925 — S  PRECITA  AVE  105 
E  Folsom  E  25x100.  Jos  and  Sophie 
Guardino   to   Paratore   &   Kolburn.. 

March    8,    1925 

March  18.  1925— W  EIGHTH  AVE. 
228-6  S  Lawton  S  35  x  W  110.  Edna 
&    Walter    A.    Scheffauer    to    Henry 

P.    Papenhauser    

March  IS.  1925— N  IRVING  60  E  7th 
Ave  E  25  X  110  534  Irving.  Anton 
Sambrick  .t  Jus.  Puzina  to  whom  it  ■ 

may  concern    Mar.  14,  1925 

March  18,  1925— S  HOLLY  PARK 
Circle  rung-  from  50  ft  to  75  W  of 
Murray.    William    P.      Brennan      to 

Henry   Erickson    Mar.    1,    1925 

March  19,  1925— W  PIERCE  75  N 
Capra  Way  N  lOOxW  100.  Hamill 
&  Hall  to  Thos  Hamill .  .March  19,  '25 
March  19,  1925 — E  SAX  JOSE  AVE 
25  N  Cotter.  E.  J.  Hargrave  to 
whom  it  may  concern .  .Mar.  16,  '25 
March  19,  1925 — XW  LOMBARD  & 
Polk  N  along  W  Polk  lOOxW  40. 
Herman  C.  Hogrefe,  R.  H.  Schlue- 
ter   and   W.   F.   Blasae    to   whom   It 

may    concern    March    18,    1925 

March  19.  1925 —  N  GEARY  75  E 
Hyde  E  along  N  Geary  37-6  W 
137-6  W  25  S  50  W  12-6  S  87-6  50. 
Chas  A.  Munroe  to  Mission  Con- 
crete  Co March    17,    1925 

March  19.  1925 — N  GEARY  75  E 
Hyde  B  along  N  Geary  37-6  W 
137-6  W  25  S  50  W  12-6  S  87-6  50. 
Chas.    A.    Munroe    to    J.    Gibbs      & 

Sons    March  17,  1926 

March  19,  1925 — E  FORTY  -  THIRD 
Ave.  25  S  Clement  50x95.  Dominic 
Tiscornia  to  whom  it  may  con- 
cern     March    18.    1925 

March  19,  1925— LOT  3  ELK  2931 
West  Portal  Park.  Russell  &  Pearl 

Gushing   to   Robert  H.  Kellv 

March    16.    1925 

March  19,  1925 — NE  GOUGH  AND 
Lombard   50xS7-6.   Chas   A.   Johnson 

to  whom   It  may  concern 

March  19,  1925 — LOT  34  BLK  10  SUN- 
nyside,    Lot    35    Blk    10    Sunnyslde. 


F.   J.  A  B.  Davis   to   whom  it  may 

concern     Mar.     18,    1925 

March  19,  1925— LOTS  7  8  9  10  BLK  23 
and  Lot  10  Blk  25  Amended  Map 
Ingleside  Terrace.  Gordon  W.  and 
Linnie  Morris  to  whom  it  may  con- 
cern     Mar.  7,   1925 

JIaich  20,  1925— LOTS  19  &  20  BLK 
3083  Map  BIks  3080  to  3085  West- 
wood  Highland.  Hans  and  wf  Es- 
ther   E.    Nelson    to   whom    it      may 

concern     March    13,    1925 

March  20,  1925— N  HOLLOWAY  AVE 
75  W  Capitol  Ave  W  25x  N  100 
lot  4  blk  18,  Lakeview  and  W  Gra- 
nada Ave  200  N  Grafton  Ave  N 
50xW  112-6  Lots  45  and  46  Blk  11, 
Lakeview.     Meyer  Bros,  to  whom  it 

may    concern    March    19,    1925 

March  20,  1925 — N  GEARY  75  E 
Hyde  E  alg  Geary  37-6  N  137-6  W 
25  S  50  W  12-6  S  87-6  50.  M.  John 
and  Company  to  whom  it  may  con- 
cern     March    20,    1925 

March  20,  1925— NE  COR  MISSION 
and   30th.     Mary   S.   Nelson   to   An- 

tone    Petersen March    20,    1925 

March  20,  1925— W  37TH  AVE  125 
N  Cabrillo  N  25xW  120.  Roy  A. 
Pratt  to  whom  it  may  concern.... 

March    17,    1925 

March  20,  1925- W  43RD  AVE  225  S 
Irving;  W  43rd  Ave  250  S  Irving, 
and  W  43rd  Ave  275  S  Irving.  Hen- 
ry   H.    Bernhardt    to    whom    it    may 

concern March   20,   1925 

March  20,  1925— LOT  26  BLK  12 
Crocker  Amazon  Tr.  W.  S.  Ber- 
wick &  Edwin  Allsebrook  to  Ren- 
wick  and  Allsebrook.  .  .Mar.  20,  '25 
March  20,  1925— S  DAY  180  W  NOE 
W  50xS  114.  San  Francisco  Home 
Building   Co.    to    Ward   C.    Brown.. 

March    17,    1925 

March  20,  1925— S  GREENWICH 
183-0%  W  Buchanan  W  30-7%xS 
65;  S  Greenwich  152-5  W  Buchanan 
W  30-7%xS  65.  Alfred  E  Hind  to 
whom  it  may  concern.  .Mar.  19,  1925 
March  20,  1925  —  SW  EDINBURGH 
115-9  NW  Amazon  Ave  25x100;  SW 
Edinburgh  90-9  NW  Amazon  25x 
100.     William  Anderson  to  whom  it 

may    concern Mar.    20,    1925 

March  20,  1925— N  FRANCISCO  175  E 
Octavia  E   25xN   137-6.  Anna  Fishel 

to  H  O  Lindeman   Mar.  16,  1925 

March  20,  1925— E  MIRAMAR  AVE 
600  N  Holloway  N  25xE  112-6  Lot 
30  Blk  10.  Lakeview  Addition.  Wm 
F  Bernell  to  whom  nt  may  concern 

Mar.    19,   1925 

March  20,  1925— E  HYDE  49-6  S 
Lombard  S  34-6  E  51-6  N  34-6  W 
51-6.  Frank  P.  and  Margareta  B. 
Lorigan    to    Western    Iron    Works, 

Inc March    12,    1925 

March  20  ,  1925  —  SW  TWENTY- 
seventh  and  Sanchez  W  80xS  25. 
John  T  and  Hannah  Shaler  to  Aus- 

len   &   Stone Mar.   13.   1925 

March  21,  1925 — NW  COR  GEARY  & 
9th  Ave  fronting  120  on  Geary  and 
100  on  9th  Ave.,  known  as  389  9th 
Ave.,   to   MacDonald   and   Kahn.... 

March   11,   1925 

March  2,  1925— W  19TH  AVE  BEG 
250  S  of  S  Kirkham  fronting  50 
on  19th  Ave  &  120  deep  known 
as  1545  19th  Ave.  The  Pacific  Tele- 
phone  and    Telegraph   Co.    to   Mon- 

son   Bros March   12,   1925 

March  21,  1925— E  CHURCH  100  S 
15th  S  25xE  120  321  to  331  Church 
St.  Timothy  and  Margaret  Galvin 
to   Burton   H.   Bruce     and     Charles 

Ash   as    Bruce   &   Ash Mar.    21,    '25 

March  21,  1925— COM  105  SW  Whit- 
tier  and  213  NW  Brunswick  SW 
27xSE  106-6  ptn  lot  37  West  End 
Hd  Assn.  W.  R.  McKnight  to 
whom  it  may  concern.  .Mar.  14,  '25 
March  21,  1925 — COM  159  SW  Whit- 
tier  and  213  NW  Brunswick  SW 
27xSE  106-6.  W.  R.  McKnight  to 
who  it  may  concern.  ..  .Mar.  20,  '25 
March  21,  1925— W  19TH  AVE  175  S 
Santiago  W  19th  Ave  200  9  San- 
tiago. Joseph  Johnson  and  Larus 
Erlendsen  to  whom  it  may  con- 
cern     March   18,    1925 

March    21,    1925— W    BRYANT    208    S 

23rd     S     26x100.       Florence       Boeh- 

singer   to    T.   D.    Sullivan  .Mar.   20,   '25 

March    21,    1925—532      GRANT      AVE. 

The    Shanghai    Low    Restaurant    to 

W.    J.    Stevens March    19,    1925 

March  21,  1925  —  N  MONTEREY 
Blvd  260  W  Forester  W  25xN  100 
Lot  68  Blk  10  Sunnyslde.  Anders 
M.  Boe  to  whom  it  may  concern.. 
March   20,   1926 


21,  1925  —  N  MONTEREY 
Blvd.  275  W  Forester  N  25xN  100 
Lot  25  Blk  10  Sunnyslde.  Anders 
M.  Boe   to   whom   it  may  concern.. 

March    20,    1925 

March  21,  1925— N  GROVE  106-3  W 
Cole  W  25xN  120.  Henry  F  Kraus- 
hupf  to  whom  it  may  concern.... 
March    21,    1925 

March  21,  1925 — NE  CERVANTES 
Blvd  206-6a  SE  Beach  25x91-88.  J. 
Meconi  to  whom  it  may  concern. 
March    20,    1925 

March  20,  1925— W  32ND  AVE  175  N 
Taiaval  N  25x  W  120;  W  34th  Ave 
325  N  Taraval  N  25xW  120;  W 
35th  Ave  475  .X  Taraval  N  37-6xW 
120;  W  35th  Ave  50  S  Santiago  S 
37-6XW  120;  E  35th  Ave  400  N 
Taraval  N  25xE  120;  W  34th  Ave 
3U0  N  Taraval  N  25xW  120.  and  W 
34th  Ave  275  N  Taraval  N  25xW 
120.  Parkside  Realty  Co.  to  whom 
it    may    concern March    12,    1925 

March  20,  1925 — .\  O'FARRELL  27-6 
B  Gough  E  alg  O'Farrell  30xN 
120  to  S  Myrtle.  George  H  and  wf 
Blanche  P  Briggs  to  Evans  and 
Company March    20,    1925 

March  19,  1925 — NW  TWENTY- 
fourth  and  Noe.  Associated  Oil  Co. 
to   George  Wolf March   10,   1925 

March  23,  1925- W  39TH  AVE  225  N 
Balboa  N  125xW  120.  Wm.  Klute 
and  George  Becker  to  Meyer  Bros. 
March    13,    1925 

March  23,  ia25 — SW  27TH  SANCHEZ 
W  80  X  S  24.     John  T.  and  Hannah 

Shaler   to   Auslen   Stone    

March     13,     1925 

MaMrch  23,  1925— LOT  21  BLK  3083 
map  blks  30SO  to  3085  Westwood 
Highlands.  Hans  and  Esther  E. 
Nelson  to  whom  it  may  concern... 
March  20,  1925 

March  23,  1925— SE  HURON  AVE  115 
NE  Geneva  Ave  NE  25xSE  100  ptn 
lots  2  &  3  blk.  5  West  End  Map  1. 
Andrew  J.  Conway  to  Oscar  Lu 
Ericltson    March    21,    1929 

-March  23,  1925— LOT  21  BLK  C  Mis- 
sion Terrace.  Walter  E.  Hansen  to 
who   it  may   concern.  .March  20,   1925 

March  23,  1925— W  VICTORIA  225  N 
Garfield  N  25xW  100  Lot  39  Blk 
34  City  Land  Assn.  John  W.  Rog- 
ers   to    whom    it   may   concern 

March    23,    1925 

March  23,  1925— S  UNION  136  W 
Pierce  100x120.  Emil  Nelson  to 
whom  it  may  concern  ..  .Mar.  23,  1925 

March  ii,  1925— SW  BALBOA  AND 
ii^veiith  AV£  S  STxW  SC.  L>ecn  and 
Clarice  E  Goldstein  to  whom  it 
may    concern Marcli    21,    19;ia 

March  23,  1925— W  POWELL  112  S 
Greenwich  S  25xW  70.  John  F  De 
Martini  to  Fernsworth  &  I'eterson 
March    17,    1925 

March  23,  1925 — S  GEARY  80  W  20th 
Ave  W  26-8xS  100.  Vincent  and 
Anita  D  Onorato  to  A  M  Hardy... 
March    5,    1925 

March  23,  1925 — W  SCOTT  100  N 
Ellis.  Patrick  T  Waters  to  W  B 
Zane March    6,    1925 

March  23,  1925— LOT  26  BLK  33, 
Crocker  Amazon  Tract  Sub.  2. 
Crocker  Estate  Co  to  whom  it  may 
concern March     17,     1925 

March  23,  1925— S  BROADWAY  158-6 
E  Powell  E  21-6xS  13V-6.  Josephine 
Dastugue   to  whom  it  may  concern 

March    23,    1925 

Cohn  &  Co March  20,  1925 

March  23,  1925— S  SUTTER  163-8% 
E  Divisadero  E  111-3%  S  130  W 
85-6  N  30  W  25-9%  N  100.  Mount 
Zion  Hospital  to  Alexander  Cole- 
man        March    11,    1925 

March  23,  1925— S  SUTTER  163-8% 
E  Divisadero  E  111-3%  S  130  W 
85-6  N  30  W  25-9%  N  100,  Mount 
Zion  Hospital  to  Alexander  Cole- 
man        March   11,    1952 

March  23,  1925 — E  MALLORCA  WAY 
454.81  N  Chestnut.  Peder  P  Johnsen 
to  whom  it  may  concern. Mar.  23,  1925 

March  23,  1925 — SE  HURON  AVE  90 
NE  Geneva  Ave  NE  25  SE  100  Lots  2 
and  3  blk  5  West  End  map  1.  An- 
drew J.  Conway  to  Oscar  L.  Erick- 
son     March    21.    1925 

March  23.  1925 — N  FLOOD  AVE  50 
Edna  W  25xN  75  Lots  42,  43,  44  Blk 
19  Sunnyslde.  John  D.  McCarthy 
to   James  Arnott   &  Son.. Mar.    18,   '25 

March  23,  1925  —  N  GEARY  75  E 
Hyde  E  alg.  N  Geary  37-6  N  137-6 
W  25  S  50  W  12-6  S  87-6.  Chas. 
A    Munroe    to    M    Cohn    &    Co 

,    March    20,   1925 

March  24,  1925 — E  JULES  AVE  260 
N  Grafton  Ave  N  25xE  112-6.  Clara 
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Young  and  Wilfred  H  Young  to 
Henry  Erickson Jan.  3.  1925 

March  24,  1925— E  LEAVENWORTH 
87-6  S  Sutter  25x112-6.  Thore  I, 
Tender  B.  Isabella  E  and  S  C 
Strand  to  Strand  &  Strand. Mar  24,  '25 

March  24,  1925— S  CLAY  112-6  W 
Walnut  25x127-8 V4-  Marcus  Sheftel 
to  whom  it  may  concern. Mar.  24,  1925 

March  24,  1925— W  SCOTT  75  N  Fran- 
cisco N  25xW  87-6.  Dr  F  A  Gaw- 
thorne  to  whom  it  may  concern... 
March    20,    1925 

March  24,  1925— N  BALBOA  57-6  E 
Twenty-fifth  Ave  N  116-4  W  25  — 
115-4.  Dr.  F  A  Gawthorne  to  whom 
it  may  concern Mar.   20,   1925 

March  24,  1925— W  CHURCH  76  S 
Jersey  S  38xW  75.  Candita  Gon- 
zales to  O  E  Carlson.  ..  .Mar.   18,  1925 

March  24,  1925— E  SIXTH  AVE  75  S 
Judah  S  25xE  95.  Jessie  O  San- 
born  to   M   C   Rench — 

March  24,  1925—150  E  ELEVENTH 
on  S  Natoma  St,  25x75.  M  J  Reeves 
to  whom  it  may  concern.  .Mar.  21,  '25 

March  24,  1925— CONTRACT  WITH 
E  J.  Treacy  recorded  Jan.  30,  1925. 
Mission  Terrace  Co  to  E  J  Treacy 
March    15,    1925 


LIENS  FILED 


SAN   FRANCISCO   COCNTT 

Recorded  Amount 

March  23,  1925— S  O'FARRELL  87-6 
W  Franklin  W  25xS  112-6.  George 
Christy  vs  Jos,  Fannie  and  Charles 
M    Smith    ?230 

March  23,  1925— W  OCTAVIA  100  S 
Vallejo  S  25x\V  137-6.  W  P  Fuller 
&  Co  vs  Peter  O  Hatam  or  Peter  O 
Adams,  O.  and  Doris  Lipman,  Gus 
and  Louise  Georgeadis  and  Cali- 
fornia  Pacific   Title   Ins   Co $304 

March  23,  1925  —  NE  PENNINGTON 
and   Highland   Ave.  N    25-1%    E    100 

5  20  W  100-1%.  Duignan  &  Tay- 
lor, ?75;  General  Plastering  Con- 
tractors, $100,  vs.  W.  and  Ida 
Brennel    

March  19,  1925 — NE  GUERRERO  & 
Duboce  Ave.  47  on  Guerrero  65  bet 
Duboce  and  Market  26  N  from  Du- 
boce Ave.  Concealo  Fixture  Co. 
vs.   Sharles   Wells   and   Jean   Wells 

$119.70 

BMarch  "i8,'"l925— n' page'  131-3  W 
Cole  W  40xN  137-6.  W  B  Davis  vs 
Mrs.    Estella    Miller $2955.97 

March  23,  1925 — S  OFARRELL  87-6 
W  Franklin  W  25xS  112-6.  George 
Christy  vs  Joseph,  Fannie  and 
Charles   M  Smith $230 

March  23,  1925— W  OCTAVIA  100  S 
Vallejo  S  25xW   137-6.     W  P  Fuller 

6  Co  vs  Peter  O  Hatam  or  Peter 
O  Adams,  O  and  Doris  Lipman,  Gus 
and  Louise  Georgeadis  and  Colifor- 
nia   Pacific   Title   Ins   Co $304 

March  23,  1925— NE  PENNINGTON  & 
Hilghland  Ave  extending  th  N 
25-114  E  100  S  20  to  N  Highland 
Ave  W  100-1%  Blk  11,  Fair's  Sub 
Holly  Park  Tract.  General  Plaster- 
ing Contractors  vs  W  and  Ida 
Brennel    $100 

March  24,  1925— LOT  27  BLK  6517. 
Peninsula  Mantel  &  Tile  Co  vs  Roy 
Hardesty    and   Wm.   Hasselbrock.  .$45 

March  24,  1925- NO.  472  CASTRO. 
Peninsula  Metal  &  Tile  Co  vs  Jas 
and  Sylvia  L  Bloom  and  George  M 
Merritt     $64 

March  24,  1925 — NO.  1411  IRVING  ST. 
Peninsula  Mantel  &  Tile  Co  vs 
Geo  M  Merritt,  Agusta  and  Diana  V 
Lundquist    $140 

March  24,  1925— NO.  229  THIRTY- 
second  Ave.  Peninsula  Mantel  & 
Tile  Co  vs  George  M  Merritt  and 
H   J   Mountrey    $179.25 

iVIarch  24,  1925 — S  UNION  172  E  Fill- 
more E  25xS  137  No.  2155  Union. 
Magner  Bros,  $50.85;  Mangrum  & 
Otter,  $73;  John  A  Roeblings  &  Sons 
Co,  $31.70;  P  Grassi  &  Co,  $150; 
Howes  Lumber  Co.,  Inc,  $643.57  vs 
Joe  Modena,  Co-operative  General 
(..'ontraotors  &  Builders  and  T  A 
Sourich     


Stockton  E  30xN  137-6.  Iloff  Mag- 
npsitc  Co.  to  T.  A.  Sourich  and 
Perrucio  Di  Gruzia   $ 

March  18,  1925 — E  17TH  AVE  200  S 
Lincoln  Way  S  25xE  120.  Wm. 
Beattifi  and  Don  F.  McGilUs  vs  J. 
T.   Hamilton    $465 

.March  18,  1925 — MuUer  and  Petersen 
v.s.  Edward  &  Norma  Cerruti,  Lor- 
etta    Delain    and   M.    E.    Hafley $ — 

March  18,  1925— SW  CALIFORNIA  & 
Jolce  W  72  S  137-6  E  20  N  20  E 
52    N    117-6.      Diestel    &    Vezlna    to 

.March  24,  1925 — N  TWENTY-SIXTH 
86-8  W  Capp  W  28-4xN  65.  J  E 
Back  Co  to  Frederick  H  and  Elise 
R  Brinckmann  and  Auslen  &  Stone 
Company     

March  24,  1925— NO.  2990  MISSION. 
Franklin    E    Bell    to   A   Lubimir 

.March  24,  1925 — NW  NAPLES  275  NE 
Italy  NE  25xNW  100  Lot  17  Blk 
6341.      William    Smith,    R    Smith,    R 

5  Firmstone  and  P  V  Maury  (as 
Wm  Smith  Co)  to  Ginseppe  Rodota 
nr  Joseph  Rodota,  Rachael  Rodota 
and  George  Willis  as  George 
Willis   &   Co) 

.March  24,  1925— S  PACIFIC  AVE  165 
W  Broderick  W  55xS  127-8%.  Michel 

6  Pfeffer  Iron  Works;  Art  Tile 
Mantel  Co;  F  A  John;  Marshall  & 
Stearns  Co;  Shipman  &  Lauer; 
Spencer  Elevator  Co;  Sugarman 
Heating  Co;  Eureka  Iron  &  Wire 
Works;  Andrew  M  McKeown;  Hart- 
Wood  Lumber  Co;  E  M  Hundley; 
Eisele  &  Dondero  Marble  Co  and  A 
M  Hardy  to  S  A  &  Bella  Schwartz 
and   A  M   Hardy 


BUILDING  CONTRACTS 


ALAMKDA    COCNTY 


BELEASE  OF  UEIVS 


SAN    KB/iNCISOO     COlINT> 


Recorded  Amount 

March  20.  1925— W  THIRTY-EIGHTH 
Ave  100  N  Cabrillo  W  120xN  25. 
G  Bianchini    &   Co   to   L.  G   Ecklov 

and  F  A  Gawthorne 

March   20,   1925— xX   LOMBARD   107    B 


1609 
1610 
16U 
1612 
1613 
1614 
1615 
1616 
1617 
1618 
1619 
1620 
1621 
1622 
1623 
1624 
1625 
1626 
1627 
162S 
1629 
1630 
1631 
1632 
1633 
1634 
1635 
1636 
1637 
163S 
1639 
164  0 
1641 
1642 
1643 
1644 
1645 
1646 
1647 
1648 
1649 
1650 
1651 
1652 
1653 
1654 
1655 
1656 
1657 
1658 
1659 
1660 
1661 
1062 
1663 
1664 
1665 
1666 
1667 
1668 
1669 
1670 
1671 


Owner 
Darling 
Reichasli 
Dunn 

Winchester 
Groth 
Orton 
Almond 
Masters 
Courtney 
Graves 
Ruedy 
Allison 
Vargas 
Leekins 
Smith 
Trevathan 
Miller 
Verbridge 
Parker 
Johnson 
Christensen 
Parker 
Bonds 
Allen 
Fonte 
Backa 
Bradhaft 
Howard 
Nurgr-ove 
Kruni 
Bueler 
Johanson 
Pringle 
Johanson 
Parker 
Cotton 
Moehus 
Abbott 
Clash 
AV'arnor 
Cunh.T. 
Harris 
Kyer 
Patton 
Fox 

Kendall 
Andersen 
afosby 
Ness 
Hickok 
Jacobson 
Anderson 
Glantz 
Hansen 
Pajor 

Woodmansce 
Cummings 
Rome 
Thomson 
Francis 
Buchanan 
Rosenkranz 
Le   Borse 
Oman 
Bramett 


Contractor 

Owner 

Owner 

Reichash 

Winchester 

Owner 

Owner 

La   Voice 

Anderson 

Owner 

Graves 

Wooley 

Owner 

Veteran 

Owner 

Owner 

Larson 

Miller 

Almquist 

Owner 

Owner 

Christensen 

Christensen 

Owner 

Hautz 

Petersen 

Reece 

Owner 

Villadsen 

Owner 

Karpin 

Taylor 

Owner 

Langtry 

Owner 

Owner 

Owner 

MacGregor 

Young 

Warner 

Owner 

McWethy 

Murray 

Owner 

Vaughan 

Frederickson 

Charleston 

Owner 

Owner 

Owner 

Merritt 

Lundquist 

Owner 

Owner 


Amt. 

3200 
2400 
2400 
1800 
3750 
4750 
2500 
2000 
4000 
4000 
6490 
3000 
1900 
2150 
1500 
5000 
3300 
8000 
1800 
2500 
3500 
3000 
6000 
2450 
5700 
2200 
2900 
6000 
4750 
3000 
5500 
2950 
6000 
3000 
5000 
6000 
SOOO 
3600 
3600 
4000 
8000 
1200 
4000 
3800 
1200 
4200 
2000 
2000 
4200 
3000 
4000 
1000 
3600 


1672 
1673 
1674 
1676 


1680 
16S1 
1682 
1683 
1684 
1685 
1686 
1687 
168S 
16S'.I 
1690 
1691 
1692 
1693 
1694 
1695 
1696 
1697 
1698 
1699 
1700 
1701 
1702 
1703 
1704 
1706 
1706 
1707 
170S 
1709 
lilO 
1711 
1712 
1713 
1714 
1715 
1716 
1717 
ITIS 
1719 
1720 
1721 
1722 
1723 
1724 


1728 
1729 
1730 
1731 
1732 
1733 
1734 
1736 
r.  36 
1737 
173S 
1739 
1740 
1741 
1742 
1749 
1760 
1751 


1757 
175N 
1759 
1760 
1761 
1762 
1763 
1764 
1765 
1766 


Owner 

3200 

Owner 

1000 

Burrett 

4400 

Easterly 

4000 

Ceda 

2960 

Owner 

4000 

Owner 

10000 

Sheppard 

15000 

Knowles 

24000 

Petersen 

19000 

Owner 

2000 

Owner 

2500 

1780 
1781 
1782 
1783 
17S4 
1785 


Brandt 

Fillmore 

Newman 

Murry 

Lee 

Ward 

Goth 

Close 

Strawbridge 

Holmes 

Lopes 

Howe 

Roman 

Whalan 

Lahti 

Saudaas 

Hill 

Deservi 

Greenwood 

National 

Niles 

Martin 

Fonte 

Squires 

Holmes 

Ravis 

Towden 

Dello 

Mclnnes 

Rause 

Chappell 

Kaelin 

Kiebig 

Broadhead 

Galvin 

Callen 

King 

Farley 

Paris 

Wilgand 

Gardnei' 

Flittner 

Flittner 

Eaton 

Whitthorne 

Meyers 

Crandell 

Butterfield 

Morton 

Stevens 

Watkins 

Wallace 

Ingle 

Mather 

Carrington 

Sparesco 

Mastrangelo 

Cannella 

Cannella 

Kick 

Matteson 

McCarthy 

Whitehouse 

Speed 

Conant 

Peters 

Richfield 

Darling 

Mercantile 

Mercantile 

Backman 

Weekman 

Goft 

Builtin 

Marquis 

Gamborini 

Heinbockel 

Harker 

VVangli 

Van    Mehr 

Loring 

Froberg 

Hoffman 

Olson 

Jones 

Barham 

Toritjian 

Cahill 

Cahill 

Rowi- 

Bailey 

Elliott 

Fennelley 

Phillbrick 

Phillbrick 

Anderson 

Swan 

Barghetto 

Black 

Newton 

Milton 

Curti 

Bisardi 

Swift 

Snyder 

Hughes 

McConnell 

American 

West 

Chin 

Meredith 

Walters 


Owner 

Owner 

Owner 

Bixler 

Owner 

Henry 

Owner 

Rogers 

Owner 

Owner 

Erbrick 

Keddu 

O'Mara 

Owner 

Owner 

Owner 

Clausen 

Garello 

Shade 

Owner 

Hanford 

James 

Petersen 

Squires 

Lockhead 

Owner 

Geary 

Owner 

Mclnnes 

James 

Grigsley 

Christensen 

Owner 

Owner 

Owner 

Owner 

Eliassen 

McCullough 

Iscardi 

Peters 

Owner 

Owner 

Owner 

Owner 

Fennelly 

Owner 

Griffith 

Owner 

Owner 

Meyers 

Owner 

Owner 

Goss 

Owner 

Barham 

Klusmire 

Bishop 

Stewart 

Stewart 

Owner 

Owner 

Green 

Owner 

Owner 

Grigsby 

Owner 

Villadson 

Owner 

Holmes 

Holmes 

Sisson 

Owner 

Owner 

Knight 

Owner 

Owner 

Owner 

Rowland 

Mason 

Mason 

Henderson 

Owner 

Richards 

Olson 

Owner 

Owner 

Sommarstrom 

Sommarstrom 

Sommarstrom 

Knowles 

ETicson 

La    Voice 

Owner 

Owner 

Owner 

Owner 

Fennelley 

Peterson 

Owner 

Owner 

Murray 

Owner 

Fairfax 

Rose 

Owner 

Owner 

Sattin 

Owner 

Owner 

McConnell 

Stolte 

Sinclair 


2500 
3000 
4750 
5000 
12000 
2500 
3800 
6160 
3000 
2750 
1000 
2700 
2965 
4000 
1500 
1500 
5500 
3900 
2750 
1400 
2500 
2600 
5700 
4250 
1000 
4150 
4200 
3000 
2500 
3400 
1960 
45120 
3500 
4500 
3250 
1500 
11000 
18000 
1800 
3985 
2000 
3750 
4300 
3200 
3500 
1500 
2500 
1000 
4000 
5000 
3650 
1600 
5000 
3500 
5500 
5000 
1500 
3500 
2000 
2500 
4100 
3500 
4500 
6000 
20000 
10000 
30000 
10000 
29250 
81250 
3500 
3000 
4000 
3500 
6000 
2250 
3000 
9000 
4000 
3800 
12000 
2600 
2100 
2500 
1000 
5500 
2600 
6600 
6600 
SOOO 
8750 
1000 
3250 
1002 
3000 
2700 
1000 
4750 
3000 
2500 
1000 
5000 
3000 
1000 
1200 
16000 
17000 
17300 
200000 
40000 
11485 
3252 


Saturday,  March   28,  1925 


?lTo?^"Na  3016  WHEELEjR.  ST.,  Ber- 
keley      One  family  dwelling. 

Owne?-Geo  F.  Darling,  424  Lagunitas 
Ave..   Berkeley.  iionn 

Architect— None.  ♦■>'="" 
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DWELLING  _    „,  .TT  »r-i.-    QT 

U608)      NO.    2825    WALLACE.  ST 

keley.     One  family  dwelling.^ 
Owner — C.   E.    Reichash 

Ave.,  Alameda. 
Architect — None. 


Ber- 

Teio"  Central 

$2400 


uYof^^N^O^  2821  WALLACE  ST..  Ber- 
keley.    One  family  dwelling. 

Owner— Besther  E.  Dunn,  1610  Central 
Ave.,   Alameda. 

Architect — None.  „    .    .       v.     icm 

Contractor— Charles  E.  Reichash,  1610 
Central  Ave.,   Alameda.  JZ4UU 

uYlO^^NO^  1327  CARRISON  ST..  Ber- 
keley.     One   family   dwelling. 

Owner— Mrs.  M.  A.  Winchester.  291i 
Wheeler    St.,   Berkeley. 

Architect — None.  „ 

Contractor— C.      A.      Winchester,  2912 

Wheeler   St..   Berkeley.  J1800 


DWELLING.  ,    . 

(1611)  W  HAVENSCOURT  475  N  Ave- 
nal  Oakland.  One-story  5-room 
dwelling.  „   , 

Owner— P.   C.   Grath,   574   33rd  St.,   Oak- 
Architect — None.  $3750 


DWELLING  &  GARAGE. 

(1612)  5531  ROBERTS  AVE.,  Oakland. 
One-story  6-room  dwelling  and 
garage. 

Owner — A.    E.    Orton,    5748    E    14th    St.. 

Oakland.  ,.»r„ 

Architect — None.  $4750 

DWELLING. 

(1613)  1345  79TH  AVE..  Oakland.  One- 
story  4-room  dwelling. 

Owner — H.    R.    Almond,    Foothill    Blvd. 

and  36th  Ave.,  Oakland. 
Arciiitect — None. 
Contractor— P.  E.  La  Voice.  3351  Abbey 

St.,    Oakland.  ?2500 

DWELLING. 

(1614)  N  BIRCH  ST.,  60  E  88th  Ave., 
Oakland.  One-story  4-room  dwell- 
ing. ,    . 

Owner — Mrs.   Ed  Masters,   Berkeley. 
Architect — None.  _  „  „„  . 

Contractor— A.  A.  Andersen,  915  E  28th 
St.,  Oakland.  J2000 

DWELLING.  ^        „   ,  ,      ., 

(1615)  3837  DIVISION  ST.,  Oakland. 
One-story    5-room    dwelling. 

Owner — M.    Courtney,       3837      Linwood 

Ave.,  Oakland. 
Architect — None.  $4000 

DWELLING.  „      ^    , 

(1616)  629  VALLE  VISTA  AVE.,  Oak- 
land.     Two-story    6-room    dwelling. 

Owner — H.    D.    Graves,    629    Valle    Vista 

Ave.,    Oakland. 
.■Architect — None. 
Contractor — I.    L.    Graves,    Oakland. 

54000 


ALTERATIONS. 

(1621)  NW  COR   8TH  AVE  and  E   24th 
St..    Oakland.      Alterations. 

Owner— E.    B.    Smith,    2825    Park   Blvd., 

Oakland.  »icnn 

Architect — None.  Jl&UU 

DWELLING.  ,  ,       , 

(1622)  73S  McKINLET  AVE..  Oakland. 
One-story    6-room   dwelling. 

Owner— C.  H.  Trevathan,  2003  9th  Ave.. 

Oakland. 
Architect— None. 
Contractor— B.    G.    Larson,      2503      12tn 

Ave.,   Oakland.  ♦5000 

DWELLING   &    GARAGE. 

(1623)  623  59TH  ST.,  Oakland.  One- 
story  5-room  dwelling  and  garage. 

Owner— Annie  R.  Miller.  631  59th  St.. 
Oakland. 

ContraTtor— August  Miller,  631  59th  St., 
Oakland.  53300 

Tl627)^S  53RD  ST.,  162  W  Shattuck, 
Oakland.     Two-story  10-room  flats 

Owner— Mrs.  D.  Verbridge,  641  53rd 
St.,  Oakland. 

Architect— None. 

Contractor— A.  N.  Almquist,  2.01  13th 
Ave.,   Oakland.  ♦8000 

(1625)  2031  CHURCH  ST.,  Oakland. 
One-story    3-room    dwellmg. 

Owner— H.  G.  Parker,  438  Lee  St.,  Oak- 
land. »ionn 

Architect— None^ ♦180i> 

?iT2?^"''rBDDING  ST.,  205  W  High. 
Oakland.     One-story  4-room  dwell- 

Owner— A.    Johnson,    4233    Redding    St., 

Oakland.  torinn 

Architect— None.  ♦•^=""' 


When    frame    is    up     % 

When    rough   plastered    ..........    Ji 

When    trim   is   ready    for   paint...    %, 

When     completed     u:^;,™    i^.rSi 

TOTAL  COST,  $5700 
Bond,  sureties,  none.  Forfeit,  $5  per 
day.  Limit,  none.  Plans  and  specifi- 
cations   not   filed. 

m3%')°^NO.'^1201  DELAWARE  S..  Ber- 
keley.    One  family  residence. 

Owner— J.  Backa.  3126  Magnolnia  St., 
Oakland. 

^o^;i?^L^cfo7-^E"^Reece,  5523  San  Pablo 
Ave.,   Berkeley.  ».iiuu 

flifsf^NO.'^  1338    ORDWAY,    Berkeley. 

One  family  residence. 
Owner — Bradhoft  &  Dull,   1328  Carlotta 

Ave.,  Berkeley. 
Architect— None.  ?.S!)uu 

fu34P'^N0.^1234  MONTEREY  AVE.. 
Berkeley.      Two    family   residence. 

Owner— E.  E.  Howard,  1332  Monterey 
Ave.,  Berkeley.  „ 

Architect— V.  B.  Villadson,  4440  Brook- 
dale  Ave.,  Berkeley.  $bOOU 

0635)  NO.  1805  SAN  RAMON  AVE., 
Berkeley.     One-family  dwelling. 

Owner — C.  M.  Nargrove,  2220  Roosevelt 
Ave.,  Berkeley. 

Architect — None.  »4/6U 


rU2f)^^^HiGH  ST.,  100  N  School  St.. 
Oakland.  One  one-half  story  5- 
room   dwelling. 

Owner— D  P.  Christensen,  4121  Red- 
ding St..   Oakland. 

Architect — None.  , 

Contractor- C.  C.  Christensen,  4121 
Redding,    St.,    Oakland.  53500 


DWELLING  &   GARAGE. 

(1617)  523    E    22ND    ST..   Oakland.   One- 
storv   5-room  dwelling   and   garage. 

Owner — Henry    Ruedy,   Jr.,   Oakland. 
Architect — None. 

Contractor — B.    F.    Wooley,    707    Adams 
St.,    Berkeley.  $6490 

DWELLING. 

(1618)  E  68TH  AVE.,  600  N  Flora,  Oak- 
land.     One-story    4-room    dwelling. 

Owner— S.    O.    Allison,    1627    61st    Ave., 

Oakland. 
Architect — None.  $3000 


DWELLING.  ^    „^      ,      „. 

(1628)    SB    COR   HIGH   and   Steele    Sts., 
Oakland.     One-story  5-room  dwell- 

Owne"— Chas.    F.    Parker,      5354  Cala- 
veras   Ave.,    Oakland. 

Architect — None.          ^^    .    .        „„  ,,,, 

Contractor— A.    C.       (Thr.stensen,  4121 

Redding  St.,   Oakland.  $3000 

U^f^N^E  COR  4.RD  ST.,  Shatter  Ave 
Oakland.       One-story       8-room      2- 
family   dwelling.  .    „,     „,        ,    „ 

owner— M.  S.  Bonds,  4194   Shatter  Ave.. 
Oakland.  «ennn 

Architect— None^ ^^O"" 

a\\o)^W^l69TH   AVE..   75   N  Bancroft, 
Oakland.     One-story  4-room  dwell- 

Owne"r— Stanley     Allen,       1029       Central 
Ave.,    Alameda. 

Contrl'c'toT-^aE.  Hautz,  1483  81st  Aye 
Oakland.  ^2450 


(1636;  NO.  1514  LINCOLN  AVE.,  Ber- 
keley.    One  family  dwelling. 

Owner — Ida  Kruni,  1537  Alcatraz  Ave., 
Berkeley. 

Architect — None. 

Contractor— O.  Karpin,  1537  Alcatraz 
Ave.,   Berkeley.  JJOUU 

SORORITY    HOUSE  ,„      „     ,     , 

NO.      1722    LE      ROY      AVE..    Berkeley. 

Sorority  house  and  hotet. 
Owner — Alphi    Chi    Omega. 
Architect  —  W.    C.   Hayes,    First   Nat  1. 

Bank    Bldg.,    San    Francisco. 
Contractor  —  Walter      Sorensen,      2940 

Piedmont  Ave.,  Berkeley.         $28,444 
NOTE: — Recorded    contract    reported 
March  18.   1925,  No.  1576. 

ALTER.    &    ADDN.  ^      ,, 

(1637)  5656  MILES  AVE.,  Oakland.  Al- 
terations   and   addition. 

Owner— M'-s.  R.  R.  Butler,  5656  Miles 
Ave.,   Oakland. 

Architect — None. 

Contractor— J.  Taylor,  5656  Miles  Ave., 
Oakland.  $5500 


DWELLING  &   GARAGE. 
(1638)     2981    MORCOM    AVE.,    Oakland. 
One-story    4-room      dwelling      and 

Owner — K.A.  Johanson,  2429  13th  Ave., 

Oakland. 
Architect — None.  $2950 


Altera- 
16th     & 


SERVICE   STATION.  ETC. 

(1619)  NE  COR  E  12TH  and  10th  Ave., 
Oakland.  One-story   brick   serv- 

ice Station  and  1-story  comfort 
station. 

Owner — M.    A.   Vargas,   San   Leandro. 

Architect. — None. 

Contractor— J.  J.  Veteran.  229  1st  Natl. 
Bank    Bldg.,    Oakland.  $1900 

DWELLING   &   OARAGE. 

(16201    3025    HOPKINS      ST.,      Oakland. 

One-st' rj-    4-room      dwelling      and 

garage. 
Ownf-r^C.    W.    Leekins,    2981     Hopkins 

SI  ,   Oakland. 
Architect — None.  $2150 


ALTERATIONS. 

721     GRAND    AVE..    Oakland. 

tions. 
Owner— The    Americon     Bank, 

San  Pablo.  Oakland. 
.\rchitect — None.  „  . 

Contractor— Lawton   &   Vezey,    357    12th 

St..    Oakland.  ^  5"46 

NOTE'      Recorded    contract    reported 
March    I'bl,    1925.      No.    1606. 

msn    S    SIDE    of    E    20th    St.,    21-8    ft 
W    of   Irving    Ave.,    thence    W    48  04 
ft     S  45  ft  E  3S-4  ft  N  45  to  pt  of 
beg.,    Oakland.      General    construc- 
tion    2-story    3-rm.    flat    and       one 

Ownl?— fr'j.  and  Nellie  A.  Fonte,   1947 

Irving   -We..   Oakland. 
.\rchitect— Contractor, 
contractor- Otto  H.  Petersen,  2034  17th 

\vp..    O.ikland  ,     ,.        v. 

Filed     March     18,     1925.       Dated    March 

17,    1925. 


DWELLING.  „ 

(1639)  S  CAVANAUGH  RD  bet  Bar- 
rows and  Creed  Rds..  Oakland. 
One-story    5-room    dwelling. 

Owner — Bert    Pringle,    733     Henry     St., 
Oakland. 
Architect — None. 
Contractor— J.    R.    Langtry,    739    Aileen 
St..   Oakland.  $5000 

DWELLINGS.  „   , 

(1640)  2975-87  MORCOM  AVE.,  Oak- 
land.     Two    1-story    5-room   dwell- 

Owner— k.  A.  Johanson.  2429  13th  Ave., 
Oakland.  $3000    each 


DWELLINGS.  „    ,  ,      _, 

(1641)  2547-53  WALLACE  ST..  Oakland. 
Two    1-story    4-room    dwellings. 

Owner — Jas.    Parker   &   Son.    2012    92nd 

Ave..   Oakland. 
Architect— None.  $2500  ea. 

DWELLINGS.  „.„ 

(1642)  E  RITCHIE  ST  247  284  S  Hill- 
side St..  Oakland.  Two  1-story  5- 
room    dwellings.  . 

Owner— Cotton     Bros.,       3909       Hopkins 

St.,    Oakland. 
\rchitect— None.  $3000   each 

DWELLING.  ^         ^    , 

(1643)  12S8  SUNNYHILL  RD.,  Oak- 
land.    Two-story   6-room   dwelling. 

Owner — Blanche    E.    Moehus,    1847    28th 

Ave..   Oakland. 
.Architect — None. 
Contractor— C.   M.  MacGregor,  470   mh 

St..   Oakland.  $8000 


40 


DWELLING  Jk  GARAGE. 

(1644)  N  BROOKDALE  AVE.*  300  E 
38th  Ave.,  Oakland.  One-story  B- 
room  dwelling  and  garage. 

Owner — D.  W.  Abbott,  Biookdale  Ave., 
Oakland. 

Architect — None.  „   „   ^  ^ 

Contractor — Jas.  H.  Young,  3933  Web- 
ster   St.,    Oakland.  $3600 


BUILDING    AND    ENGINEERING    NEWS 
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DWELLING. 

(1645)  W  SPRUCE  ST  85  N  Cleveland, 
Oakland.     One-story  5-room  dwell- 

Owner— W.  D.  Clash,  840  Cleveland 
Ave.,   Oakland. 

Architect — None. 

Contractor— S.  A.  Warner.  850  Cleve- 
land Ave.,   Oakland.  $3600 


DWELLING. 

(1646)  E  EL  CENTRO  50  S  Hollywood, 
Oakland.     One-story  5-room  dwell- 

Owner— S.    A.    Warner,    850    Cleveland 

Ave.,  Oakland.  ,,»„» 

Architect — None.  $4000 

DWELLING.  ^        „   ,  ,      ., 

(1647)  803    CALMAR    AVE.,       Oakland. 
One-story    9-room    dwelling. 

Owner — A.    C.    Cunha,    Syndicate   Bldg., 

Oakland. 
Architect — None.     _      ,        „     ^  ,      , 

Contractor    —    McWethy    &    Greenleaf, 

2910  Telegraph  Ave.,  Oak.  $8000 


DWELLING.  ^  „^„      „, 

(1648)  N  EDGEMOOR  PL.,  232  W 
Sunnymere,  Oakland.  One-story 
3-room  dwelling. 

Owner — N.    Harris. 

Architect — None.  „„.,.,,., 

Contractor— G.  A.  Murray,  R  F  D,No 
1   Box   7S9A,    Oakland.  $1200 

DWELLING. 

(1649)  3050  57TH  AVE.,  Oakland.  One- 
story  5-room  dwelling. 

Owner— Ernest    Kyer.    812    E    10th    St., 

Oakland.  -,„„„ 

ArcWtect — None.  $4000 

STORES.  „   ,  ,      ^ 

(1650)  3532-34  B  14TH  ST.,  Oakland. 
One-story    stores    . 

Owner — The    Patton    Co.,    2838   Summit 

St.,   Oakland. 
Architect — ^None.  „,    ^  „i 

fontractor— .Tohn  Vaughan,  561  21st  St., 

Oakland.  $3800 


STORE. 

(1651)  1038  E  12TH  ST.,  Oakland.  One- 
story    store. 

Owner — Mr.   Fox,    1036    1    12th   St.,   Oak. 

Architect — None. 

Contractor — C.  Fredrickson,  2437  Hy- 
man  Rd.,  Oakland.  $1200 


DWELLING. 

(1652)  323  LENOX  AVE.,  Oakland.  One- 
story   4-room   dwelling. 

Owner — H.  G.  Kendall,  323  Lenox  Ave., 
Oakland. 

Contractor — C.  E.  Charleston,  5627  Ge- 
not   St.,   Oakland.  $4200 


ALTER     &    ADDITION. 

(1653)  2102  47TH  AVE.,  Oakland.  Al- 
terations   and    addition. 

Owner  —  Jacob  Andersen,  2102  47th 
Ave.,    Oakland. 

Architect— None.  $2000 


ALTERATIONS. 

(1654)  3211  23RD  AVE.,  Oakland.  Al- 
terations. 

Owner — E.  Moseby,  3211  23rd  Ave.,  Oak- 
land. -„„.„ 

Architect — None.  $2000 


DWELLING   &    GARAGE. 

(1655)  3006  23RD  AVE.,  Oakland.  One- 
story  6-room  dwelling  and  garage. 

Owner— Ness  Bros.,  2943  23rd  Ave., 
Oakland.  ..„„„ 

Architect — None.  $4200 


DWELLING   &    GARAGE. 

(1656)  1746  68TH  AVE.,  Oakland.  One- 
story  4-room  dwelling  and  garage. 

Owner — Grace  E.  Hickok,  1433  46th 
Ave.,    Oakland. 

Architect — None. 

Contractor — Al  Merritt,  1431  46th  Ave., 
Oakland.  $3000 


I.  WELLING. 

(1657)   S  B-16TH  ST  150  W  High.  Oak- 
land.    One-story   5-room   dwelling. 


Owner — Herlof    Jacobson,     1449 
St..   Oakland. 

Architect — None 

Contractor— J.    H.    Lundquist,   Mill   Val- 
ley. $4000 


DWELLING. 

(1658)    NW  COR  Sunnymere  and  Arch- 

mont,   Oakland.      One-story   3-room 

dwelling. 
Owner — A.    C.   Andersen,      1110      Buena 

Vista  Ave.,   Alameda. 
Architect — None.  $1000 


DWELLING    &    GARAGE. 

(1659)    5815    ROBERTS   AVE.,    Oakland. 

One-story    5-room      dwelling      and 

garage. 
Owner — A.    A.    Glantz,    737    Brookwood 

Rd..   Oakland. 
Architect — None.  $3600 


DWELLING. 

(1660)     3051    MAPLE    AVE.,      Oakland. 

One-story    5-room   dwelling. 
Owner — Chris    Hansen,    2408    McKinley 

Ave.,  Oakland. 
Architect — None.  $3200 


,\LTER,   TO  APTS. 

(1661)    1812    BAST    24TH    ST..    Oakland. 

Alterations    to    apartments. 
Owner— .Jas.     Pajor,     1812    E-24th      St., 

Oakland. 
Architect — None.  $1000 


(1662)  E  64TH  AVE.,  120  S  Arthur 
Oakland.  One-story  5-room  dwell- 
ing.     One-story    5-room    dwelling. 

Owner — Mr.  B.  Woodmansee,  839  57th 
St.,   Oakland. 

Architect — None. 

Contractor — A.  L.  Burrett,  427  63rd 
St.,   Oakland.  $4400 


DWELLING. 

(1663)  3406  35TH  AVE.,  Oakland.  One- 
story  5-room  dwelling. 

Owner — Mrs.  Cummings,  3406  35th  Ave., 
Oakland. 

Architect — None. 

Contractor — J.  I.  Easterly,  2137  Tiffin 
Rd.,   Oakland.  $4000 


DWELLING. 

(1664)  1831  34TH  AVE.,  Oakland.  One- 
story   4-room   dwelling. 

Owner — Mrs.  A.  Romo,  1831  34th  Ave., 
Oakland. 

Architect — None. 

Contractor — John  Ceda,  1358  Vienna  St., 
S.   P.  $2960 


(]66."i)  E  BENEVIDIS  AVE.,  250  N  El 
Centre,  Oakland.  One-story  6-room 
dwelling. 

Owner — John  A.  Thomson,  4645  Do- 
lores  Ave.,   Oakland. 

Architect — None.  $4000 


APTS.    &    .STORES. 

(1666)    NW    COR    6STH    and    Beck    St.. 

Oakland.      Two    -    story    10    -    room 

apartments   and    stores. 
Owner — E.    O.    Francis,    1422    14th    Ave., 

Oakland. 
Architect — None.  $10,000 


DWELLING. 

(1667)  1025  ASHMONT  AVE.,  Oakland. 
Two-story    12-room    dwelling. 

Owner — C.  R.  Buchanan,  801  Leria^i 
Ave..     Oakland. 

.Vrohitect — None. 

i-ontractnr — W.  C.  Sheppard,  S5  Park- 
side  Dr.,  Berkeley.  $15,000 


APARTMENTS. 

(166S)    N    BROADWAY    476    N    College 

Oakland.       Two-story    20     -     room 

apartments. 
Owner — A.       Rosenkranz,       La         Vista 

apartments,  Oakland. 
.Architect — None. 
Contractor — W.    A.    Knowles,    414    15th 

St.,    Oakland.  $24,000 


ETC. 


STORES, 

(1669)    4743-45-49   FT  BLVD.,   Oakland. 

Two-story  stores,  apartments     and 

offices. 
Owner — -Jas.    LcBorse,    North    Western, 

Cal. 
Architect — None. 
Contractor — J.    B.    Petersen,    2009       5th 

Ave.,   Oakland.  $19,000 


DWELLING 

(1670)      2432    CURTIS  ST., 

1-family    dwelling. 
Owner — H.     Onmn,     lllio 

Alameda. 
Architect — None. 


Berkeley. 

..incoln     Ave., 
$2000 


Saturday,   March   28,   1925 
Berkeley. 


DWELLING 

(1671)      2938    WALLACE   ST., 

1-family    dwelling. 
Owner — L.    A.    Bramett,    691    Wesly   Ave 

Oakland. 
Architect — None.  $2500 


DWELLING 

(1672)      1219    VIRGINIA    ST.,    Berkeley. 

1-family   dwelling. 
Owner — C.    P.    Brandt,    1640    Belvedere 

St.,    Berkeley. 
Architect— None.  $2500 


DWELLING   &   GARAGE. 

(1673)  2366  108TH  AVE.,  Oakland.  One- 
story  4-room  dwelling  and  garage. 

Owner — Wm.    H.    Fillmore,      12      Sierra 

Ave.,   Piedmont. 
Architect — None.  $3000 

DWELLING    &    GARAGE. 

(1674)  2733-35  67TH  AVE.,  Oakland. 
One-story  8-room  2-family  dwell- 
ing  and   garage. 

Owner — E.    O.    Newman,      2316      Buena 

Vista   Ave.,   Alameda. 
Architect — None.  $4750 


DWELLING. 

(1675)  1168  72ND  AVE.,  Oakland.  One- 
story    6-room    2-family    dwelling. 

Owner — Geo.  A.  Murry,  7123  E  14th 
St.,  Oakland. 

Architect — None. 

Contractor — H.  E.  Bixler,  3720  E  14th 
St.,    Oakland.  $5000 


DWELLINGS. 

(1676)      2928-40-2939-51      107TH      AVE., 

Oakland.        Four      1-story      5-room 

dwellings. 
Owner — Lee  Investment  Co.,  106th  Ave. 

and  Ft.  Blvd.,  Oakland. 
Architect — None.  $3000    each 


ALTERATIONS. 

(1677)    4S34    FAIRFAX   AVE.,    Oakland. 

Alterations. 
Owner — J.   S.  Ward,  4834  Fairfax  Ave., 

Oakland. 
Architect — None. 
Contractor— -F.  W.  Henry,  1630  Lincoln 

Ave.,    Oakland.  $2500 


DWELLING 

(1678)  S  E-28TH  ST.,  182  E  19th  Ave., 
Oakland.  One-story  4-room  dwell- 
ing. 

Owner— T.  R.  Goth,  2514  9th  Ave.,  Oak- 
land. 

Architect— None.  $3800 


DWELLINGS. 

(1679)  1527-33  80TH  AVE.,  Oakland. 
Two  1-story  5-room  dwellings  and 
garage. 

Owner — I.  E.  Close,  Wesley  Ave.,  Oak- 
land. 

.Architect — None. 

Contractor — C.  A.  Rogers,  3532  Kings- 
ley   St.,   Oakland.  $3075    each 


DWELLING. 

(1680)  W  PARKER  AVE.,  275  N  Gar- 
field. Oakland.  One-story  5-room 
dwelling. 

Owner — C.  C.  Strawbrldge,  2635  Park- 
er Ave.,   Oakland. 

Architect — None.  $3000 


DWELLING. 

(1681)    N    MESABA    AVE.,    135    W    68th 

Ave.,    Oakland.      One-story    5-room 

dwelling. 
Owner — H.    T.    Holmes,      6706      Mesaba 

Ave.,    Oakland. 
-Architect — None.  $2750 


DWELLING. 

(1682)    2253   83RD  AVE.,  Oakland. 

story   4-room   dwelling. 
Owner — Mr.    John    Lopes,       2253 

Ave.,    Oakland. 
Architect — None. 
Contractor — J.    R.    Erbrick,    2249      83rd 

Ave.,  Oakland.  $1000 


83rd 


DWELLING    &    GARAGE. 

(1683)     6253    BROMLEY    ST.,    Oakland. 

One-story     5-room      dwelling     and 

garage. 
Owner — Sophie    Howe,    1531    41st    Ave., 

Oakland. 
Architect — None. 
Contractor   —   A.    C.    Keddie,    1531    41st 

Ave.,   Oakland.  $2700 


SCHOOL    BLDG. 

(1684)     ALCATRAZ     and     Herzog     Sts., 

Oakland.      Plumbing  Parish  School 

Building. 
Owner — Roman  Catholic  Archbishop  of 

S.    F.,    1100    Franklin    St.,    S.    P. 
Architect — John  J.  Donovan,  1916  Bdy, 

Oakland. 


Filed      March 


Saturday,   March   28,  1925 

rontractor— J.  E.  O'Mara  Company,  218 

Clara   St.,   S.   F.  _ 
Dated    March    20,    1925. 

First    of    each    month    75%    of   value 

incorporated. 
On    completion    a    sum    sufficient    to 
increase    the    total      payments      to 
75%    of   contract   price. 
Usual    35    days,    balance.  .once 

TOTAL,  COST,  $2965 
Bond,  $1482.50.  Sureties,  New  Amster- 
dam Casualty  Co.  Rorfeit,  limit,  none. 
Plans   and   specifications   filed. 


flffi?^SS.'^2925  ELLSWORTH  ST., 
Berkeley.     One  family   residence. 

Owner— John  F.  Whalan,  324  Warrick 
Ave.,   Oakland. 

Architect— None.  ♦4000 


uYsf^^Na  2815  EIGHTH  ST.,  Ber- 
keley.    One-family   dwelling. 

Owner  —  Sam  Lahti,  2315  Curtis  St., 
Berkeley. 

Architect — None.  $1600 


ALTERATIONS  ,     , 

(1687)      NO.  2911  REGENT  ST.,  Berkeley 

Alterations.  

Qwner — W.  E.  Saudeas,  2337  Telegraph 

Ave.,    Berkeley. 
Architect — None.  $1500 


(1688)       4406    PARK    BLVD.,    Oakland. 

1-story    5-room  dwelling    and    ga- 

Own'el-— Mrs.    C.    B.  Hill,    901    Chestnut 

St.,  Oakland. 
Architect — None. 

Contractor  —  Fred  Clausen,    1506    28th 

Ave.,  Oakland.  $5500 


(1689)      SE  COR.  THIRTY-FIFTH  AVE 

and   Kansas   St.,   Oakland.      1-story 

6-room   dwelling. 
Owner    —    T.    Deservi,    3664    25th    Ave., 

Oakland. 

Architect — None,  

Contractor — P.  Garello,  4315  Market  St., 

Oakland.  ?3900 
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ALTERATIONS  .     „,^      „   , 

(1696)       5837    OCCIDENTAL    ST.,    Oak- 
land.    Alterations.  „   ,   , 
Owner — J.   S.   Holmes,   St.  Marks  Hotel, 
Oakland. 

Architect — None.  

Contractor- A.   Lockhead,    676    13th    St., 
Oakland.  »1000 


DWELLINGS 

(1708)      NO.    552    AND    556    THE    ALA- 

meda.     Two   one   family   dwellings. 
Owner — W.   King. 
Architect — None. 
Contractor — G.    W.    Eliassen,    4533   Mor- 

aga   Road,   Piedmont.  $5500   ea 


Oakland. 

oom    dwelling    and    ga- 


DWELLING 

(1697)      4621   FLEMING  AVE.. 

1-story 

rage. 
Owner  —  Geo.    B.    Davis,    4308    Fleming 

Ave.,   Oakland. 
Architect — None.  $4150 


DWELLING  ,„    „     . 

(1698)      S   MASONIC   AVE.    350    E    Amy 

Dr.,  Oakland.    1-story  4-room  dwlg. 
Owner — Frank  Fowden. 
Architect — None. 
Contractor — L.    G.    Geary,    522    58th    St., 

Oakland.  $4200 


DWELLING 

(1699)      N    SCOTT   ST.  150   W    Thermal, 

Oakland.     1-story  5-room   dwlg. 

Owner — J.     Dello,     711  McKinley    Ave., 

Oakland. 

Architect— None.  $3000 


DWELLING 

(1700)     26  MURDOCK  COURT,  Oakland 

1-story    4-room   dwelling. 
Owner  —  N.    E.    Mclnnes,    26    Murdock 

Court,   Oakland. 
Architect — None.  $2500 


SERVICE    STATION 

(1701)      NW  COR.   14TH  AND  OAK  STS 

Oakland.        1-story      steel      service 

station. 
Owner — Rause   &   Perkins,   Ventura   Oil 

Co.,  Oakland. 
Architect — None. 
Contractor  —  James    Construction    Co.. 

2300    87th    Ave.,    Oakland.  $3400 


DWELLING  .„„ 

(1690)  15U0  SEVENTY-NINTH  AVE., 
Oakland.  1-story  4-room  dwlg.  & 
garage. 

Owner — Hinds   &   Greenwood,   282   Bush 

St.,    S.    F. 
.\rchitect — None. 
Contractor — Shade,  Kane  &  Humphrey, 

1704    Potrero   Ave..   Richmond. 

$2750 

(1691)  950  THIRTIETH  ST.,  Oakland. 
Electric   sign. 

Owrner   —   National    Electric    Sign    Co.. 

950  30th  St.,  Oakland. 
Architect — None.  $1400 

DWELLING 

(1692)  1224  SEVENTY-FIFTH  AVE., 
Oakland.      1-story  4-room   dwlg. 

Owner — L.     H.    Niles,     1224     75th     Ave., 

Oakland. 
Architect — None. 
Contractor — Hanford    &    Atkinson,    2963 

Marc.jm   Ave.,  Oakland.  $2500 

ALTKUATIONS 

(16a3>  6116  COLBy  ST..  Oakland.  Al- 
terations  and   addition. 

Owner — H.  N.  Martin,  6166  Colby  St., 
Oakland. 

Architect — None. 

Contractor — James  &  Blanchard,  1431 
Linden   St..   Oakland.  $2600 

FLATS 

(1694)  2423-25  IRVING  AVE.,  Oak- 
land.     2-story    6-room    flats. 

Owner — M.  J.  Fonte,  1947  Irving  Ave., 
Oakland. 

,\rchitect — None. 

Contractor — A.  H.  Petersen,  2034  17th 
Ave.,   Oakland.  $5700 

DWELLING 

(169.'.)  N  BLOSSOM  ST.,  260  W  Fruit- 
vale  Ave.,  Oakland.  1-story  5-rm. 
dwelling  and   garage. 

Owner — Squires  &  Terrier.  382  15th  St., 
Oakland. 

.\rchitect — None. 

Conlractor — C.  il.  Sfjuires,  382  15th  St.. 
Oakland.  $4260 


DWELLING 

(1702)  S  HOPKINS  ST.  140  E  May- 
belle,  Oakland.  1-story  3-room 
dwelling. 

Owner  —  Geo.  B.  Chappell,  3930  Hop- 
kins  St.,    Oakland. 

Architect — None. 

Contractor — Grigsby  Bros.,  3911  Vale 
Ave.,    Oakland.  $1950 


RESIDENCE 

(1709)  NO.  70  SOUTH  HAMPTON 
Ave.,  Berkeley.  One  family  resi- 
dence. 

Owner — Mrs.  W.  S.  Farley,  21  Amador 
Road,   Berkeley. 

Architect — Bliss  &  Favile,  Balboa  Bldg., 
San    Francisco. 

Contractor — Chas.  H.  McCullough,  1634 
Berkeley  Way,  Berkeley.         $18,000 


DWELLING. 

(1710)  3830  MIDVALB  AVE.,  Oakland. 
One-story    3-room    dwelling. 

Owner — Fred  Paris,  9  80  41st  St.,  Oak- 
land. 

Architect — None. 

Contractor — A.  Iscardi.  972  Alleen  St.. 
Oakland.  $1800 


DWELLING    &    GARAGE. 

(1711)    W    27TH  AVE  669   N   B-16th  St., 

Oakland.         One-story      8-room      2- 

familv   dwelling   an    dgarage. 
Owner — J.    N.    Wiegand,    1717    28th   Ave., 

Oakland. 
Architect — .Mone. 
Contractor — L.    A.    Peters,    1361    E    27th 

St.,  Oakland.  $3800  and  $185 


ALTER.   &   ADDITION. 

(1712)    3924    HANLEY    ROAD,    Oakland. 

Alterations    and    addition. 
Owner — C.    S.     Gardner,    3824       Hanley 

Rd..  Oakland. 
Architect — None.  $2000 


DWELLING. 

(1713)       580S      NOBLE      ST.,      Oakland. 

One-story    5-room   dwelling. 
Owner — Jas.    Flittner,    1700    35th    Ave., 

Oakland. 
Architect — None.  $3750 


DWELIiING    &    GARAGE. 

(1714)  1733  68TH  AVE.,  Oakland.  One- 
story   6-room  dwelling  and  garage. 

Owner — Jas.  Flittner,  1700  35th  Ave., 
Oakland. 

Architect — None.  $4000   and   $300 


CLASS   C   BLDG. 

(1703)      NE    COR.    THIRD    AND    CLAY 
Sts.,    Oakland.      General    construc- 
tion   2-story  and   basement  class   C 
bldg. 
Owner — J.     R.     Kaelin,     1933     5th     Ave., 

Oakland. 
Engineer  —  R.   Vane   Woods,   17th   and 

Telegraph    Ave.,    Oakland. 
Contractor — H.   J.  Christensen.  505   17th 

St.,    Oakland. 
Filed  Mar.  21,  1925.  Dated  Mar.  18,  1925. 
When    concrete    is    in    place    to 

first    floor    $7000 

When   to   2nd   floor    8000 

AVhen    to   roof   line    $9000 

Completion   payment    10,120 

Usual    35    days    11,000 

TOTAL  COST,  $45,120 
Bond,  sureties,  none.  Forfeit.  $20.00 
per  day.  Limit,  75  working  days  from 
March  23.  1925.  Plans  and  specifica- 
tions  filed. 


(1704)  .\<).  HOI  OILMAN  ST.,  Der- 
lii-lev.      (Jiie   family  dwellint;. 

Owner — K.  C.  Klebig,  1709  Allston  Way, 

Berkeley. 
Architect — Ndne.  $3500 

RESIDENCE 

(1705)  NO.  1055  MERCED  AVE.,  Ber- 
keley.    One    family   residence. 

Owner — Frank   Broadhead,    864    5th   St., 

Oakland. 
.Architect — None.  $4500 

DWELLING 

(1706)  NO.  713  ENCENARDO  AVE., 
Berlieley.     One  family  dwelling. 

Owner — Tom  Galvin,  532  39th  St.,  Oak- 
land. 

.Vrchitect  —  Dixon  &  Hillen,  5th  Ave., 
Oakland.  $3250 

RESIDENCE 

(1707)  NO.  1903  ALCATRAZ  AVE., 
I3erkeley.     One  family  residence. 

Owner — E.  B.  Callen.  773  14th  St.,  Oak- 
land. 

.\rohitect — R.  H.  Weeks,  51  Monte 
Vista  St.,  Oakland.  $1500 


DWELLING    &    GARAGE. 

(1715)  W  ATTWELL  AVE.,  50  S  Bona, 
Oakland.  One-story  5-room  dwell- 
ing  and   garage. 

Owner — F.  S.  Eaton,  1200  Cornell  Ave., 
Berkeley. 

.Architect — None.  $3000    and    $200 


ALTERATION'S. 

(1716)  NW  COR  lOTH  &  Washington, 
Oakland.      Alterations. 

Owner — Whitthorne  &  Swan,  10th  and 
Washington    St.,    Oakland. 

.Architect — None. 

(  ontractor — J.  D.  Fennelley,  2300  Mit- 
chell St.,  Oakland.  $3500 

dVvelling. 

(1717)  N  HILLMONT  ST  400  W  81st 
Ave.,  Oakland.  One-story  4-room 
dwelling. 

Owner — Chas.    R.    Meyers,      Ritchie      & 

HiUmont    Ave.,    Oakland. 
Architect— .\one.  $1500 

1)WELI>1N'G 

(1718)  a218  ilALl^Y  ST.,  Oakland.  One- 
story  4-room  dwelling. 

Owner — R.   M.  Crandell,  Oakland. 
-Architect — None. 

Contractor — C.  W.  Griffith,  1323  96th 
Ave.,  Oakland.  $2500 

DWELLING. 

(1719)  S  DELMONT  AVE.,  275  W  Sun- 
nymere  Ave.,  Oakland.  One-story 
3-room    dwelling. 

Owner — A.    R.    Butterfield,     2442       76th 

Ave.,   Oakland. 
-Architect — None.  $1000 

DWELLINGS. 

(1720)  2443-47  V/ILBUR  ST.,  Oakland. 
Two    l-.story    4-room   dwellings. 

Owner— J.    P.    Morton,    3801    Fruitvale 

Ave.,   Oakland. 
-Architect — None.  $2000    each 

DWELLING. 

(1721)  E  ATHOL  AVE  140  N  Cleve- 
land. Oakland.  One-Btory  5-room 
dwelling. 


42 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,   March    28,   1925 


Owner — A.   B.   Stevens,     622      26th     St., 

Oakland. 
Architect — None. 
Contractor — Harry  Meyers,  3216  Brook - 

dale   Ave.,    Oakland.  $5000 


DWELLING  &   GARAGE. 

(1722)  2557  67TH  AVE.,  Oakland.  One- 
story  6-room  dwelling  and  garage. 

Owner — G.  Watkins.  2151  B  24th  St., 
Oakland. 

Architect — None.  3500    and    $150 


DWELLING. 

(1723)  E  95TH  AVE  37V4  A  St.,  Oak- 
land.     One-story    3-room   dwelling. 

Owner — W^.  R.  Wallace,  St.  Paul  Hotel, 
Oakland. 

Architect — None.  $1600 


DWELLING. 

(1724)  749  ALMA  AVE.,  Oakland.  One- 
story   5-room  dwelling. 

Owner— E.  G.  Ingle,  3S23  E  12th  St., 
Oakland. 

Architect — None. 

Contractor — C  M.  Goss,  2415  35th  Ave., 
Oakland.  $5000 


DWELLINGS. 

(1725)  E  39TH  AVE  175  245  S  Allen- 
dale. Oakland.  Two  1-story  2-room 
dwellings. 

Owner— H.  C.  Mather,  4082  Bayo  St., 
Oakland. 

Architect — None.  $1750   each. 


DWELLING. 

(1726)  567  ATHOL  AVE..  Oakland.  One- 
storv    5-room    dwelling-. 

Owner — Geo.  C.  Carrington,  2909  Chest- 
nut  St.,   Oakland. 

Architect — None. 

Contractor — C.  L.  Barham,  211-12  Am- 
erican Bank  Bldg.  $5500 


DWELLING. 

(1727)  N  ALLENDALE  AVE  100  E  38th 
Ave.,  Oakland.  One-story  6-room 
dwelling. 

Owner — Jas  Sparesco,  1027  24th  St., 
Oakland. 

Architect — None. 

Contractor — J.  T.  Klusmire,  4700  Cala- 
veras   Ave.,    Oakland.  $5000 


(1728)  850  PINE  ST.,  Oakland.  Altera- 
tions. 

Owner — A.  Mastrangelo,  850  Pine  St., 
Oakland. 

Architect — None. 

Contractor — N.  L.  Bishop,  622  13th  St., 
Oakland.  $1500 


DWELLING. 

(1729)  E  MYRTLE  ST  60  N  30th  St.. 
Oakland.  One-story  5-room  dwell- 
ing. 

Owner — Joe  Cannella,  3015  San  Pablo 
Ave..   Oakland. 

Architect — None. 

Contractor — S.  L.  Stewart,  464  42nd  St., 
Oakland.  $3500 


ADDITION. 

(1730)  3015  SAN  PABLO  AVE.,  Oak- 
land.     Addition. 

Owner — Joe  Canella,  3015  San  Pablo 
Ave.,   Oakland. 

Architect — None. 

Contractor^ — S.  L.  Stewart,  646  42nd  St., 
Oakland.  $2000 


DWELLING. 

(1731)  E  64TH  AVE.,  393  N  Flora  St., 
Oakland.  One-story  4-room  dwell- 
ing. 

Owner— Paul  Louis  Kick,  2325  Hum- 
boldt Ave.,  Oakland. 

Architect — None.  $2500 


DWELLING  &   GARAGE. 

(1732)     3S44    LAGUNA    AVE.,    Oakland. 

One-story    6-room      dwelling      and 

garage. 
Owner — E.    T.    Matteson,      2445      Scenic 

Ave.,  Oakland. 
Architect — None.  $3800   and   $300 


DWELLING. 

(1733)    3315    ADELL    COURT,    Oakland. 

One-8tory    5-room   dwelling. 
Owner — J.   F.  McCarthy,   Alameda. 
Architect — None 
Contractor — R.  C.  Green,  1730  69th  Ave., 

Oakland.  $3500 


DWELLING. 

(1734)    1368    MORTIMER   RD.,   Oakland. 

One-story    6-room    dwelling. 
Owner — J.    T.    Whitfhouse,    121    Momga 

Hd.,    Piedmont. 
Architect — None.  $4500 


DWELLINGS. 

(11735)    1333-37    104TH   AVE.,    Oakland. 

Two    1-story    5-room    dwellings. 
Owner— E.    T.    Speed,    337    105th    Ave., 

Oakland. 
Architect — Ncne.  $3000    each 

APARTMENTS. 

11736)  541  SYCAMORE  ST.,  Oakland. 
Two-story  brick  18-room  apart- 
ments. 

Owner — John  Conant,  542  25th  St.,  Oak- 
land. 

Architect — None. 

Contractor — Grigsby  Bros.,  3911  Vale 
Ave.,    Oakland.  $20,000 


APTS.   &   STORES. 

(1737)  2622-26  KINGSLAND  AVE., 
Oakland.  Two-story  8-room  apart- 
ments   and    stores 

Owner — Ray  Peters,  1422  14th  Ave., 
Oakland. 

Architect — None.  $10  000 


OFFICES.    ETC. 

(1738)  NE  COR  B  &  9TH  STS.,  Oak- 
land. Two-story  cone,  and  tile 
office,    warehouse  and   garage. 

Owner — Richfield  Oil  Co.,  Parr  Termi- 
nal,   Oakland. 

.Architect — None. 

Contractor — Villadson  Bros.,    Inc.,     417 

Market   St.,   S.   F.  $30,000 


DWELLING. 

(1739)     N    3STH    ST    189    E    Apgar    St., 

Oakland.      One-story      12-room      3- 

family    dwelling. 
Owner — Dexter    Darling,      441      Beverly 

Ave.,    Oakland. 
Architect — None.  $10,000 


DWELLINGS. 

(1740)  PTN.  OF  KELLERSBERGER'S 
Plot  64  of  V  &  D  Peralto  Rancho, 
(University  Ave  and  Addison  St.), 
Berkeley.  General  construction 
nine  1-story  5-room  frame  dwell- 
ings. 
Owner — Mercantile   Securities  Company 

of  Calif. 
Architect — A.  S.  Holmes. 
Contractor — Arthur  S.  Holmes,  357  12th 

St..   Oakland. 
Filed     March     24,     1925.       Dated    March 
20,    1925. 
i'ayments  for  each  of  said  buildings: 

When    roof    is    on    $812.50 

When    ro.    coated    812.50 

When    completed     812.50 

Usual    35    days    812  50 

TOTAL  COST,  $29,250!oO 
Bond,  sureties,  forfeit,  none.  Limit, 
120  working  days  from  March  20,  1925. 
I'lans  and  specifications  filed. 


DWELLINGS. 

(1741)    RESUB   OF   LOTS   6   9   &    10  Blk 

No.    2,    State  University   Homestead 

No.    2.      General    construction    25    1- 

story    5-room    frame   dwellings. 

Owner — Mercantile    Trust    Company    of 

California. 
Architect— A.    S.    Holmes,    357    12th    St., 

Oakland. 
Contractor — Arthur  S.  Holmes,  357  12th 

St.,    Oakland. 
Filed     March     24,     1925.       Dated    March 
20.    1925. 
Payments  for  each  of  said  dwellings: 

When    roof   is    sheathed    $812.50 

When    br.    coated    812.50 

When    completed     812.50 

U.-Jual    35     days     812.50 

TOTAL  COST,  $81,250 
Jond,  sureties,  forfeit,  none.  Limit, 
300  working  days  after  March  20,  1925. 
Plans  and  specifications  filed. 


DWELLING. 

(1742)    LOT  6  BLK  4   Northlands  Tract 
No  1,  Berkeley.      General  construc- 
tion   5-room    1-story    dwelling. 
Owner — Nina    E.    Backman,    Berkeley. 
Architect    and    contractor — Ben    F.    Sis- 
son.    2807    Cherry    St.,    Albany. 
Kiled   March    24,    1925.      Dated   March    7. 
1926. 
One-quarter  when   frame   is   up. 
One-ouarter    when    ro.    plastered. 
One-quarter    when    completed. 
One-quarter    usual    35    days. 

TOTAL  COST,  $3500 
Bond,  sureties,  none.  Forfeit,  $1  per 
day.  Limit.  100  wnrkinp  days  after 
.March  10.  1925.  Plans  and  specifica- 
tions  filed. 


DWELLING 

(1743)  3244  ENCINAL  AVENUE,  Ala- 
meda. 1-story  5-room  dwelling. 

Owner  —  John  Froberg,  3242  Enclnal 
Ave.,  Alameda. 

Architect — None.  $2600 


ALTERATIONS 

(1744)  1572  LINCOLN  AVENUE,  Ala- 
meda.  Alterations. 

Owner — H.  E.  Hoffman,  1572  Lincoln 
Ave.,  Alameda. 

Architect — None. 

Contractor  —  L.  D.  Richards,  1614  Bay 
St.,    Alameda.  $2100 


dwe;lling 

(1746)      1614    LEA    COURT,    Alameda. 

1-story   4-room   dwelling. 
Owner — B.  Gamborini,  1537  Everett  St., 

Alameda. 
Architect — None.  $2250 


DWELLING 

(1747)  2621  ENCINAL  AVE.,  Alameda. 
1-story  5-room   dwelling. 

Owner — Emma  Heinbockel  &  Anna  An- 
derson,  1020   Pacific  Ave.,  Alameda 

Architect — None.  $3000 


(174S)  1247-A  PARK  STREET,  Ala- 
meda.  1-story  3-room  building. 

Owne-- — J.  A.  Powell,  3258  Monte  Vista 
Av».,  Alameda. 

Architect — None. 

Contractor — M.  H.  Fish,  1333  Fountain 
St.,  Alameda.  $1800 


DWELLING 

(1749)  1320  ALBINA  AVENUE,  Ber- 
keley.  1-family  dwelling. 

Owner  —  O.  A.  Wickman,  1329  Albina 
Ave.,   Berkeley. 

Architect — None.  $3000 


DWELLING 

(1750)     1968    HOPKINS    ST.,    Berkeley. 

1-family    dwelling. 
Owner- W.   G.    Goff,   1214   Josephine   St. 

Berkeley. 
Architect — None.  $4000 


(1751)      2608     SAN     PABLO    AVENUE, 

Bedkeley.   Warehouse. 
Owner — Builtin    Fixture    Co.,    2608    San 

Pablo  Ave.,   Berkeley. 
Architect — None. 
Contractor   —    Harry    C.    Knight,    1428 

Franklin    St.,    Oakland.  $3500 


DWELLINGS 

(1752)      1221    DELAWARE    ST.    &    1321 

California    St.,    Berkeley.     Two    1- 

family  dwellings. 
Owner — P.    E.    Marquis,    2045    Shattuck 

Avenue,  Berkeley. 
Architect — None.  $3000    each 


RESIDENCE 

(1753)  1352  TAMALPAIS  RD.,  Berke- 
ley. 1-family  residence. 

Owner — Dr.  Joseph  R.  Harker,  2143 
Rosal   St..   Berkeley. 

-Architect — None. 

Contractor — Rowland  &  Rowland,  1800 
Blake    St.,   Berkeley.  $9000 


DWELLING 

11754)  1621  SAN  LORENZO  AVENUE, 
Berkeley.    1-family   dwelling. 

Owner — W.    F.    Wangli,    San    Francisco. 

Architect  —  C.  R.  Madison  .Shattuck 
Ave.  and  Adeline  St..  Berkeley. 

Contractor — Mason  McDuffie  Co.,  Shat- 
tuck &  Adeline  St.,  Berkeley.  $4000 


DWELLING 

(1755)  637  PERALTA  AVENUE,  Ber- 
keley. 1-family  dwelling 

Owner — L.   M.  Van   Mehr,  Berkeley. 

Architect- C.  R.  Madison.  Shattuck  Ave 
and   Adeline   St..    Berkeley. 

Contractor — Mason  McDuffie  Co.,  Shat- 
tuck Ave.  and  Adeline  St.,  Berke- 
ley. $3800 


DWELLING 

(1756)  821     ARLINGTON     AVE.,     Ber- 
keley.   1-familv   dwelling. 

Owntr — E.    L.   Loring,    949    Euclid   Ave., 

Berkeley. 
.Architect — None. 
Contractor    —    E     F.    Henderson.    2737 

Forest  Ave.,   Berkeley.  $12,000 

DWELLING 

(1757)  E  104TH  AVE.  75  N  Biggereau, 
Oakland.     1-story  4-room   dwlg. 

owner — I.   C,   B.   and   R.   E.  Olson,   2033 

87th    Ave.,    Oakland. 
.■\n-hitect— None. 
Contractor— R.  E.  Olson,  2033  87th  Ave.. 

Oakland.  $2500 
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DW  KILLING  „    ^    ., 

(1758)      S    MILLSMONT    4  30    E    Narobia 

I'lace,     Oakland.       1-story     3-room 

dwelling-. 
Owner — C.    A 

Oakland.  ,,„„n 

Architect — None.  JIOUU 


Jones,   3163   Easton  Ave., 


DWELLING 

(1772>  1736    EIGHTY-SIXTH    AVE., 

Oakland.      1-story   4-room    dwlg. 

Owner — \V.  B.  Black,  9831  E  St.,  Oak- 
land. 

Architect — None.  $3000 


DWELLING  ,^^       ^    ,  ,       . 

(1759)       276     EUCLID     AVE.,     Oakland. 

1-story   6-room  dwelling. 
Owner— J.    L.    Barham,    962    Apgar    St., 

Oakland. 
Architect — None.  ?5buu 


(1760)  6324  SHATTUCK  AVE.,  Oak- 
land.     2-story    4-room    flats. 

Owner — R.  V.  Toutjian,  6324  Shattuck 
Ave..   Oakland. 

Architect — None. 

Contractor — Sommarstrom  Bros.,  lo3b 
Franklin    St.,    Oakland.  J2600 


DWELLINGS  „    , 

(1761)  445  FAIRMONT  AVE.,  Oak- 
land.     Two    1-story    4-room    dwlgs. 

Owner — C.  Cahill,  34  Hampton  Place, 
San    Francisco. 

Architect — None. 

Contractor — Sommarstrom  Bros.,  1536 
Franklin   St.,  Oakland.       Each  3300 


DWELLING 

(1762)      445    FAIRMONT    ST.,    Oakland. 

1-story    8-room    2-£amily    dwlg. 
Owner — C.    Cahill,   Oakland. 
Architect — None. 
Contractor — Sommarstrom    Bros.,      1536 

Franklin    St.,    Oakland.  $6600 


STORES 

(1763)  E  BROADWAY  60  N  40TH  ST.. 
Oakland.      1-story    concrete    stores. 

Owner  —  Dr.  Albert  Rowe,  242  Moss 
Ave.,   Oakland. 

Architect — None. 

Contractor — Wm.  Knowles,  1214  Web- 
ster   St.,    Oakland.  $8000 


APARTMENTS 

(1764)      3615-17-19-21  PATTERSON  ST., 

Oakland.      2-story    12-room    apts. 
Owner — A.  L.  Bailey,  3832  Hopkins  St., 

Oakland. 
Architect — None. 
Contractor — Ericson  &  Hugo,  3316  14th 

Ave.,    Oakland.  J8750 


(1765)  S  KANSAS  ST.  235  E  Laurel, 
Oakland.     1-story  3-room  dwelling. 

Owner — C.  B.  Elliott,  2836  38th  Ave., 
Oakland. 

Architect — None. 

Contractor — P.  E.  La  Voice,  3351  Abbey 
St.,    Oakland.  $1000 


DWELLING 

(1766)      5017    TRASK    ST.,    Oakland.    1- 

story  5-room  dwelling  and  garage. 
Owner — J.    D.    Fennelley,    2300    Mitchell 

St.,  Oakland. 
Architect — None.  $3250 


SERVICE   STATION 

(1767)  SE  COK.  SIXTIETH  and  Foot- 
hill Blvd.,  Oakland.  1-story  steel 
service  station  and  1-story  comfort 
station. 

Owner — A.  L.  Phillbrick,  1933  Harrison 
St.,  Oakland. 

Architect — None.  $752    &   $250 


WASH  RACK 

(1768)  SE  COR.  SIXTIETH  and  Foot- 
hill Blvd.,  Oakland.  1-story  tile 
grease   and   wash   rack. 

Owner — A.  L.  Phillbrick,  1933  Harri- 
son  St.,   Oakland. 

Architect — None.  $3000 


DWELLING 

(1773)       7607    WELD    ST.,    Oakland.      1- 

story   5-room   dwelling. 
Owner — Newton    &    Billard,    7601    Weld 

St.,   Oakland. 
Architect — None.  $2500 


DWELLING 

(1769)      NE    COR.   EDDY   AND   MAPLE 

Ave.,      Oakland.        1-story      5-room 

dwelling. 
Owner — '^.  J.  Anderson,  1231  E-19th  St.. 

Oakland. 
Architect — None.  $2700 


DWELLING 

(1774)       N    SUNNYMERE    AVE.    140    W 

Seminary,   Oakland.    1-story   3-room 

dwelling. 
Owner  —  A.    C.    Milton,    Weimer    State 

Hospital,    Oakland. 
Architect — None. 
Contractor — G.    A.    Murray,    Box    789A, 

R.  F.  D.  No.  1,  Oakland.  $1000 


FLATS 

(1775)  E  OAKLAND  AVE.  225  N  Har- 
rison, Oakland.  2-story  8-room 
flats. 

Owner — V.  Curti,  2215  14th  Ave.,  Oak- 
land. 

Architect — None.  $5000 


DWELLING 

(1776)      9712   E    ST.,    Oakland.      1-story 

5-room    dwelling. 
Owner — Carlo    Bisardi,    9610    East    14th 

St.,  Oakland. 
Architect — None. 
Contractor — Fairfax    Realty    Co.,     7927 

E-14th    St.,    Oakland.  $3000 


ALTERATIONS 

(1770)  SW  COR.  TENTH  and  Wash- 
ington   Sts.,    Oakland.      Alterations. 

Owner — S.  B.  Swan  Co.,  10th  and  Wash- 
ington   Sts.,    Oakland. 

Architect — None. 

Contractor — J.  D.  Tennelley,  2300  Mit- 
chell  St.,    Oakland.  $1000 


FIRE    REPAIRS 

(1777)  625-27    JONES    ST.,    Oakland. 

Fire    repairs. 

Owner — Mrs.  Swift,  625  Jones  St.,  Oak- 
land. 

Architect — None. 

Contractor — A.  H.  Rose,  478  25th  St., 
Oakland.  »  $1000 


DWELLING 

(1778)  N    MILLSMONT   AVE.    224    E 

Seminary   Place,   Oakland.      1-story 

3-room    dwelling. 
Owner  —  Paul     Snyder,     5945     Bromley 

Ave.,   Oakland. 
Architect — None. 


^200 


DWELLING 

NO.    1809    VINE   ST.,   Berkeley.    1-family 

dwelling. 
Owner — Nina  E.  Backman,  1811  Vine  St 

Berkeley. 
Architect  &   Contractor — Ben  F.  Sisson 

960  Ordway  Ave.,  Berkeley.  $3350 
.  NOTE — Recorded  contract  reported 
March  25,   1925,  No.  1742. 


DWELLINGS. 

(1779)    734    TO    744    MANDANA    BLVD., 

Oakland.        Four      1-story      6-room 

dwellings. 
Owner — Hughes      and      Beach,      902-906 

\Va.shington   St.,   Oakland. 
Architect    —    A.    W.    Smith,    American 

Bank    Bldg.,    Oakland.  $4000    ea. 


STORES. 

(17S0)  512  8TH  ST.,  Oakland.  Two- 
story    tile    stores    and   hotel. 

Owner — Geo.  McConnell,  1705  Virginia 
St.,   Berkeley. 

Architect. — Miller  .&  Warnecke,  Ala- 
meda   Title    Ins.   Bldg.,   Oakland. 

Contractor — H.  J.  F.  Sattin,  2082  Uni- 
versity,   Berkeley.  $17,000 


Oak- 


ADDITION. 

(1781)    36TH   AVE.    &    E.    Sth    St.. 

land.      Addition. 
Owner — American    Can    Co.,    E    Sth    St. 

and  38th  Ave.,  Oakland. 
Architect — None  $17,300 


43 


Dated    March 


Filed    March     21,     192 
9,    1925. 
On     signing    of    contract     ....$12,000 

60    days    from   date    5,000 

90     days     from     date     3,000 

Bal.     6     monthly     payments     of    $3000 

and   one  of    $2000 

TOTAL    COST,    $40,000 

Bond,    .-sureties,    forfeit,      limit,      none. 

Plans    filed.      Specifications    not    filed. 


THEATRE,    ETC. 

(1782)  GORE  GRAND,  Lake  Park  and 
Walker  Aves.,  Oakland.  Two- 
story   con.    theatre   and   store    bldg. 

Owner — West  Coast  Theatres,  Inc.,  San 
Francisco   and   Los   Angeles. 

Architect — Reid  Bros.,  105  Montgom- 
ery   St.,    S.    F.  $200,000 


DWELLING 

(1771)  1457     EIGHTY-THIRD     AVE.. 

Oakland.      1-story    5-room   dwelling 

and    garage. 
Owner — Louis   Barghetto,   Oakland. 
Architect — None. 
Contractor — Peterson  &  Anderson,  4120 

Masterson    St.,    Oakland.  $4750 


.MARKET,   ETC. 

(17S3)  General  construction  2  - 
stJry  hollow  tile  market  with  re- 
frigerating plant  and  rooming 
bldg. 

Owner— Chin  Sang  Co.,  433  9th  St., 
Oakland. 

Architect — None. 

Contractor — George  McConnell  and  H. 
J.  F.  Sattin,  2080  University  Ave., 
Berkeley. 


RESIDENCE. 

(1784)  LOT  98  &  PTN  LOT  206  Crock- 
er Highlands,  Oakland.  General 
construction  except  stone  mantel, 
brick  work,  lathing,  plastering, 
oast  cement,  tile  work,  tile  roof- 
ing, electric  work,  plumbing, 
painting,  papering,  heating,  fin- 
ished hardware,  electric  fixtures, 
hardwood  floors  and  shades,  2- 
story    and    basement   residence. 

Owner — Wynn  Meredith,  1004  Union 
St.,   Alameda. 

Architect — Sidney  B.  A  Noble  Newsora, 
Nevada    Bank    Bldg.,    S.    F. 

(Jontractor — P.  C.  Stolte,  3455  Laguna 
Ave.,   Oakland. 

Kiled  Marcli  25,  1925.  Dated  March 
24,     1925. 

When    frame    is   up    $2870 

When   readv  for  plaster    2870 

When    completed     2870 

Usual    35    days     $2875.50 

TOTAL  COST,  $11,485.50 

liond,    sureties,    none.      Forfeit,    $5    per 

day.     Limit,   without  delay.      Plans  and 

specifications  filed. 


BUNGALOW. 

(1785)    LOT    4    BLK    H    Orchard    Tract, 
Eden    Twp.      General    construction 
1-story    4-room    bungalow. 
Owner — Christine    Walters,       Pleasan- 

ton. 
Architect — National   Ready    Cut    Co. 
Contractor — R.   F.   Sinclair,  Pleasanton 
I'iled    March    25,    1925.      Dated    March 
17,    1925. 
'4    when   frame   is  up. 
14    when    plastered. 
>4    when    completed, 
ii    usual   35    days. 

TOTAL  COST,  $3251.60 
Bond,  sureties,  forfeit,  limit,  none. 
Plans  and  specifications  filed. 


COMPLETION  NOTICES 


ALAMEDA    COUNTY 


Recorded  Accepted 

March  18,  1925  —  LOT  13  BLK.  H, 
Mills  Gardens.  W.  A.  CroU  to 
whom  it  may  concern  .March   17,  1925 

March  18,  1925— PTN.  LOT  1  BLK.  3, 
Map  of  the  Teachers  State  Univer- 
sity Homestead,  Berkeley.  G.  R. 
Blasingame  to  whom  it  may  con- 
cern        March    18,   1925 

March  18.  1925—709  40TH  ST.,  Oak- 
land. Harry  C.  Knight  to  whom 
it    may    concern March    18,    1925 

March  18,  1925—1082  E  33RD  ST., 
Oakland.  Harry  C.  Knight  to 
whom   it   may   concern .  .March   18,   '25 

March  18,  1925  —  479  PERRY  ST., 
Oakland.  Hubert  Alexanderian  to 
James    L.    Rich    March    16,    1925 

March  18,  1925— NW  COR.  E-12TH 
St.  and  Fruitvale  Ave.,  Oakland. 
Associated   Oil   Co.    to    Jepsen    Bros. 

March    12,    1925 

March  18.  1925  —  LOT  21  BLK.  O, 
Toler  Heights.  Earl  F.  Clark  to 
whom   it  may  concern  .  .March   18,   '25 

March  IS,  1925  —  3045  SEMINARY 
Ave.  Survey  No.  23187,  Oakland. 
C.  G.  Burns  to  whom  it  may  con- 
cern        Not    given. 

March  18,  1925  —  LOT  26  BLK.  2, 
Berkeley  Heights,  Berkeley.  Nina 
M.   Farwell   to   J.   Ortlieb.Mar.   16,   '25 

March    18,    1925— LOT    12    AND    S    % 

of    Lot    13    Blk.    10,    Regents    Park 

Addition   No.    6,    Albany.      Laura  H. 

Ryan    to    Morse    &    Morrison    Co... 

March    10,    1952 

March  17,  1925  —  LOT  16  BLK.  C, 
Hagemann  &  Mangels  Tract,  Oak- 
land. Edwin  E.  Travis  to  whom 
it    may    concern March    17.    1925 

March  17,  1925 — LOT  3  MAP  OF  THE 
Moller  Tract,  Oakland.  James  W. 
Howson  to  J.  B.  Petersen  .Mar.  17,  '25 

March  17,  1925— COM.  AT  A  PT.  ON 
N  line  of  81st  Ave.  at  the  eastern 
extremity  thereof  as  said  Ave.  is 
defined  in  that  certain  deed  from 
E.  T.  Minney  et  al  to  City  of  Oak- 
land Liber.  701  official  records, 
page  332,  running  thence  NE  59-97 
ft.    thence      NE       tangent    to    last 
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name  course  on  the  arc  of  a  circle 
denecting  to  the  left  with  a  radius 
of  80  ft.  a  dist.  of  30  ft.  to  the 
actual  pt.  of  beg.  of  land  herein 
described.  Thence  from  actual  pt. 
of  beg.  continuing  along  the  afore- 
said arc  of  a  circle  105-44  ft 
thence  NW  29-32  ft.  SW  60  ft.  SE 
106-78  ft.  to  pt.  of  beg.,  Oakland. 
Burr  M.  Matthews  to  whom  it  may 
concern    .    March    16.    1925 

March  1".  1925— LOT  75  AND  PTN. 
Lot  74  Blk.  7,  Havenscourt,  Oak- 
land. Andrew  Jacobson  to  whom 
it  may  concern March  16.  1925 

March  19,  1925—797  &  799  MANDANA 
Ave.,  Oakland.  Joseph  Oilman  and 
F.    Taten    to    F.    Taten..Feb.    20,    1925 

March  19,  1925— LOTS  3,  4,  5.  6,  and 
11.  Blk.  Ill,  Richmond  Annex  Ad- 
dition, Contra  Costa  Co.  Oscar  T. 
and  Marie  Anderson  to  whom  it 
may    concern     Mar.    2,    1925 

March  19,  1925  —  LOT  1  BLK.  5, 
Dwight  Way  Terrace,  Berkeley. 
R.  R.  Schmidt  to  R.  K.  Schmidt.. 
March    14,    1925 

March  19,  1925 — LOT  9  BLK.  C,  Pied- 
mont Vista,  Piedmont.  L.  M.  Edele- 
man    to   George   Windsor.  Mar.    19.    '25 

March  19,  1925—1362  CAVANAUGH 
Road,  Oakland.  Willa  A.  Everhart 
to    Walter  O.    Everhart, Mar.    13,    1925 

March  19,  1925  —  2585  64TH  AVE., 
Oakland.  E.  F.  Grady  to  whom  it 
may  concern March   18,   1925 

March  19,  1925  —  2501  68TH  AVE., 
Oakland.  E.  F.  Grady  to  whom  It 
may  concern March   18,   1925 

March   19,  1925— SW  COR.   14TH  AND 
Jackson     Sts.,     Oakland.       Associated 
Oil  Co.   to  Jepsen   Bros, .Mar.   12,    1925 

March     19.     1925— LOT     14,     BLK.     K, 
Map  of  Mills  Gardens.     W.  H.  Mor- 
gan   to    whom    it    may    concern.... 
March    10,    1925 

March    19,    1925— N     \i    LOT    3,    DIA- 
mond    Acres,    Oakland.         H.    Mol- 
eraa    to    whom    it    may    concern.... 
Not  given 

March  18,  1925— N  SIDE  OF  ENCIN- 
al  Ave.  245-6  easterly  from  E  line 
of  Union  St.  E  along  Encinal  Ave. 
49-6  S  144-80  W  49-6  N  144-80  to 
pt.  of  beg.,  Alameda.  Ida  F.  Ran- 
dall to  whom  it  may  concern.. 
March    9,    1925 

March  18,  1925  —  LOT  3,  BLK.  14, 
Amended  Map  of  Thousand  Oaks, 
Berkeley,  Harry  E,  Kane  to 
whom   it   may   concern.  .Mar.   17,    1925 

March  18.  1925— PTN,  LOT  18,  BLK. 
24,  Fitchburg  Tract,  Oakland. 
Kemp  &  Neighbor  to  whom  it  may 
concern    March    18,    1925 

March  19,  1925— PTN.  LOT  12,  MAP 
of  ptn.  of  Highland  Park,  Oak- 
land. Frances  L.  Beer  to  R.  A. 
Smith   March  19,   1925 

March  19.  1925  —  3000  55TH  AVE., 
Oakland.  Anna  M.  Birr  to  Lee 
Martin    March    19.   1925 

March  19,  1925  —  2950  55TH  AVE., 
Oakland.  Mrs.  Ida  B.  Leach  to  L. 
Martin    March    19.    1925 

March  19,  1925 — 2940  AND  2938  Lin- 
coln Ave.,  Alameda.  Magnus  Hol- 
fested    to    J.    J.    Grodem..Mar.    19,    '25 

March  19,  1925—682  SANTA  ROSA 
St.,  Berkeley.  Harold  de  Norman- 
die  to  whom  it  may  concern .... 
March    18,    1925 

March  20,  1925  —  2152  CENTRAL 
Ave.,  Alameda.  Pacific  Telephone 
and  Telegraph  Co.  to  Monson  Bros. 
March    12,    1925 

March  20,  1925 — PTN.  OF  THE  Cam- 
pus of  the  University  of  Cal.  near 
SE  cor.  of  Hearst  Ave.  and  Oxford 
St.,  Berkeley.  The  Regents  of  the 
University  of  Calif.  to  Walter 
Thompson  (Thompson's  Horticul- 
tural  Works)    March   11,    1925 

March  20,  1925 — LOT  27  AND  NW 
12-50  ft,  of  Lot  26  Blk.  15,  Chevro- 
let Park,  Oakland.  J.  N.  Larson  to 
whom   it  may  concern.  .Mar.    19,    1925 

March  20.  1925  —  LOT  5,  BLK.  4, 
Amended  Map  of  Hopkins  Terrace, 
Map  No.  4,  Berkeley.  Rose  HilUer 
to  whom  it  may  concern.  .Mar.  18,  '25 

March  20,  1925- PTN.  LOT  41,  Croc- 
ker   Terrace,    Piedmont.      Jesse    B. 

Schafhirt     to     Otto     Mallanen 

March    17,    1925 

March  20,  1925— INTERSECTION  OF 
Oakland  Ave.  and  the  Key  System 
Transit  Co.'s  right  of  way,  Oak- 
land. Key  System  Transit  Co.  to 
C.    H.    Lawrence     Mar.    10.    1925 

March  20.  1925—379,  385  62ND  ST., 
Oakland.  H.  H.  Gould  to  whom  it 
may  concern   Mar.  19,  1925 

March  20,  1925— LOTS  19  and  20  Blk. 
29,  Kellersberger's  Map  of  Oakland 


Hyman  Davis  to  Edward  Langtry 
March    20,    1926 

March  20,  1925 — LOT  18  BLK.  5627 
Geary  Tract,  Oakland.  S.  Frisch  to 
Bell  &   Sons    March   17.   1925 

March  20,  1925— E  LINE  OF  HOP- 
kins  St.  353.90  ft.  N  of  N  line 
of  Whitnev  Tract,  thence  NW 
50-89  ft.  NE  162-86  ft.  SE  50  ft. 
.S  172-36  ft.  to  pt.  of  beg.,  Oakland. 
Stafford  L.  Jory  to  whom  it  may 
concern    March    20,    1925 

-March  21,  1925— W  30  LOT  20  BLK 
16,  Noithbrae,  Albany.  James  H. 
Staples  to  whom  it  may  cuncern.. 
March    19,    1925 

-March  21,  1925—2806  SIXTY-FIRST 
Ave.,  Oakland.  D.  W.  Parks  to 
whom  it  may  concern  ..  .Mar.  20,   1925 

-March  21,  1925 — PTN.  LOT  S  MAP 
of  Peralta  Park,  Berkeley.  Geo.  L. 
Nibel  to  whom  it  may  concern.... 
March    17,    1925 

-March  21,  1925— LOT  18  BLK  7  MAP 
of  Key  Route  Terrace  No.  2.  Oak 
Twp.  John  A.  Eybel  to  A.  W.  Samp- 
son     March    2,    1925 

-March  21,  1925— NO.  729  TALBOT 
Ave.,  Albany.  J.  E.  Coter  to  whom 
it    may   concern Mar.   21,   1925 

-March  21,  1925—2750  BELLAIRE  PL. 
Oakland.  E.  C.  Phelan  to  W.  C.  Con- 
stable     March  19,  1925 

March  23,  1925 — 728  LINCOLN,  Ala- 
meda. Elise  and  George  A.  Gott- 
stein   to  Charles  AV.  Falk 

.March  23,  1925— BLK.  BOUNDED  BY 
Hearst  Ave.,  McGee  St.,  Berkeley 
Way  and  California  St.,  Berkeley. 
Pacific  Gas  and  Electric  Co.  to  P. 
A.    Smith   Co March    14,   '25 

March  23,  1925 — S  LINE  OF  FLEM- 
ming  Ave.  702-72  ft.  E  of  E  line 
of  Courtland  Ave.,  thence  E  40  ft. 
S  103-5  ft.  W  40  ft.  N  103-5  ft.  to 
pt.  of  beg.,  Oakland.  George  B. 
Davis  t«  whom  it  inay  concern.... 
March    21,    1925 

March  23,  1925 — 3269  HYDE  ST.,  Oak- 
land. Albert  S.  Bulflnch  to  F.  C. 
Stolte    March    17,    1925 

March  23,  1925  —  LOT  2,  BLK.  4. 
Herzog  Tract.  R.  B.  Wood  to 
whom   it   may  concern .  .Mar.   23,    1925 

March  23,  1925 — LOT  14  AND  SW8i,s 
ft.  of  Lot  15,  Blk.  11,  Havenscourt, 
Oakland.  Frank  L.  Silber  to  Paul 
Louis    Kick    March   20,    1925 

March  23,  1925 — SW  34  FT.  LOT  38 
Map  of  Jeannette  Van  Ah  Tract, 
Oakland.  Paul  Louis  and  Magda- 
lena  Silber  Kick  to  whom  it  may 
concern    March    20,    1925 

March  23,  1925 — E  LINE  OF  TELE- 
graph  Ave.  105  N  of  16th  St.,  Oak- 
land. D.  J.  Sullivan  to  Barrett  & 
Hilp    March   20,    1925 

March  23,  1925  —  LOT  46  BLK.  10, 
Havenscourt  Tract,  Oakland.  Cles- 
son  A.  Rogers  to  whom  it  may 
concern    March    20,    1925 

March  21,  1925  —  2309  SAN  PABLO 
Ave.,  Berkeley.  Jos.  H.  Turturici 
to  F.  Tomaselle   March  19,  1925 

March  24,  1925 — LOT  14  BLK  2  Huff 
Tract,  San  Leandro.  F.  M.  Neher 
to   whom    it  may  concern. Mar.   24,  '25 

March  24,  1925—2475  60TH  AVE., 
Oakland.  M.  J.  Noonan  to  whom  It 
may  concern    Feb.   9,   1925 

March  24,  1925— PT-N'  LOTS  3  &  4 
Blk.  14,  Havenscourt,  Oakland.  Wil- 
liam E.  Pack  to  whom  it  may  con- 
cern     March    24,    1925 

March  24.  1025— SE  COR  HILGARD 
and  Arch  Sts.,  Berkeley.  W.  Gus 
Smith  and  C.  C.  Lewis.  .  .  .Mar.  24,  '25 

-March  24.  1925 — 1507  T.-VCOMA  AVE., 
Berkeley.  John  O.  Weston  to  John 
O.    Weston     March    24,    1925 

March  24,  1925— LOT  3  BLK  10  North 
Cragmont,  Berkeley.  Maybelle  A. 
Schneider  to  whom  it  may  con- 
cern     March    20,    1926 

-March  24,  1925— LOT  50  BLK  7  Hav- 
en.-icourt  Tract,  Oakland.  C.  A. 
BDck  to  whom  it  may  concern.. 
March    23,    1925 

-March  24,  1925 — LOT  16  BLK  L  mp 
of  Fourth  Ave  Terrace,  Oakland. 
Helen  E.  Cryer  to  L.  H.  Hudson 
March    24,    1925 

March  23,  1925  —  17  C.'^.MBRIDGE 
Way.    Piedmont.      H.    T.    McKallor 

to    whom    It    may    concern 

March     23,     1925 

-March  23.  1925— E  3STH  OF  LOT  14 
Blk  2  Miramonte  Tract,  Berkeley. 
J.  Frank  Hubbard  to  whom  it  may 
concern    March    22,    1925 

March  23,  1925— LOT  7  BLK  G  Fourth 
Ave  Terrace  Tract,  Oakland.  Frank 


and   Rosalyn   Harris   to  J.  W.  Mer- 

ritt    March    23,    1925 

-March  23,  1925—2027  CHURCH  ST., 
Oakland.  H.  G.  Parker  to  whom 
it   may  concern    March  23,   1925 


LIENS  FILED 


AI.AHBDA   OOCNTT 


Recorded  Amoant 

March  18,  1925— NO.  2527  lEDAR  ST., 
Berkeley.  J  H  Green  vs  Eleanora 
E  Fisher  and  E  S  Riddell.  .  .  .?1385.25 

March  18,  1925— NW  NINETEENTH 
and  Broadway.  Oakland.  Zenith 
Mill  &  Lumber  Co  vs  E  C  Lyon,  H 
B  Lyon  and  The  Obapesla  Cafe. $76.08 

March  18.  1925— LOTS  12,  13,  14,  15  & 
16,  Map  Central  Piedmont  Tract 
No.  4,  Oakland  Twp.  Inlaid  Floor 
Co  vs  F  J  Timrains  &  E  L  Thomp- 
son     $1325 

March  18,  1925— PTN  LOTS  15  AND 
16  Blk  U,  Map  Central  Piedmont 
Tract  No.  4,  Oakland  Twp.  Hall  Gas 
Furnace   Co    vs   E   L   Thompson.  .$170 

March  18,  1925— PTN  LOTS  14  AND 
15  Blk  U,  Map  Central  Piedmont 
Tract  No.  4,  Oakland  Twp.  Hall 
.Gas  Furnace  Co  vs  F  J  Tlmmins  & 
E   L  Thompson    $175 

-March  19,  1925 — PTN  LOT  12  BLK  U 
Map  Central  Piedmont  Tract  No.  4, 
Oakland  Twp.  Hall  Gas  Furnace 
Co  vs  F  J  Timmins  .fe  E  L  Thomp- 
son       $125 

March  18,  1925 — PTN  LOT  14  BLK  U 
Jlap  Central  Piedmont  Tract  No.  2. 
Oakland  Twp.  Hall  Gas  Furnace 
10  vs  F  J  Timmins  &  B  L  Thomp- 
son      $180 

March  18,  1925— LOT  21  BLK  12. 
Lakeshore  Highlands.  Oakland. 
Lannon  Brothers  Mfg  Co  vs  L  E 
and  A  G  Fenton  &  H  M  Frostholm 
$2017.70 

March    18,    1925 — PTN    LOTS    12    AND 

13  and  14  Blk  20,  Map  McGee  Tract, 
Berkeley.  Oakland  Plumbing  Sup- 
ply Co  vs  F  A  and  Mary  N  Postnl- 
kov  and  S  Rosen $87.25 

March  19.  1925 — LOT  19.  MAP  OF 
Imperial  Heights.  Oakland.  Nel- 
son Lumber  Co.  vs.  Harry  Horwitz, 
Freda  Horwitz  and  J.  W.  Merritt 
$1361.88 

-March  19.  1925 — LOT  19,  MAP  OF 
Imperial  Heights,  Oakland.  Elec- 
tric Lighting  Supply  Co.  vs.  Harry 
Horwitz.  Freda  Horwitz  and  J.  W. 
Merritt     $395.00 

.March  19,  1925  —  LOT  11  BLK.  13. 
Jlap  San  Pablo  Park  Berkeley. 
Calif..  Berkeley.  M.  Stulsaft  Co. 
vs.  A.  Pricco  and  W.  E.  Onions.. 
$181.07 

March  20,  1925 — PT.N'.  LOT  19,  Map  of 
Imperial  Heights  Oakland,  Oak- 
land. Robert  Howden  &  Sons  vs. 
Harry  Horwitz,  Freda  Horwitz  and 
J.     W.     Merritt     $482.69 

-March  20,  1925 — LOT  E  BLK.  5.  Map 
of  Westerly  hi  of  Blk.  5,  Curtis 
Tract,  Berkeley.  Rhodes-Jamieson 
&  Co..  vs.  Manuel  Jardin,  Frank 
Ferreira,  Frank  Gonsalves  and  Roy 
Conner    «337.07 

March  21.  1925 — E  LINE  OF  W.-VYNE 
Ave.  55.79  -V  Hanover  Ave.,  thence 
N  55.79  E  108.14  S  50  W  133  to  pt 
of  beg.,  Oakland.  East  Bay  Iron 
Works  vs  Harry  Horwitz,  Freda 
Horwitz.   J.    W.   Merritt $170 

March  21,  1925 — REAR  40  FT.  LOTS 
59  and  60  Calaveras  Terrace.  Oak- 
land. Sunset  Lumber  Co.  vs  J.  C. 
Williams     $393.97 

March  24,  1925—312  WAYNE  AVE., 
Oakland.  Kawneer  Mfg.  Co.  vs. 
Harry  Horwitz,  Ferda  Horwitz  and 
J.    W.    Merritt    $85.00 

-March  24,  1925— W  42  FT.  REAR 
measure  of  Lot  19,  Blk.  308,  Im- 
perial Heights,  Oakland.  Berke- 
ley Sash  &  Door  Co.  vs.  Harry  and 
Freda    Horwitz     $14.49 

March  24.  1925— LOT  7  BLK.  G,  MAP 
of  4th  Ave.  Terrace.  Oakland. 
Berkeley  Sash  and  Door  Co.  vs. 
Frank     and    Rosalyn     Harris.  .$814.50 

March  24.  1925— LOT  30  BLK.  16,  Map 
of  Thousand  Oak  Tract.  Berkeley. 
Berkeley  Sash  &  Door  Co.  vs.  Sol- 
oman  Bros,  and  Claude  E.  Soloman 
$61.50 

March    25,    1925— PTN    LOTS    12.    13    & 

14  Blk   20   Map   McGee   Tract,   Ber- 
keley.    Sim   Rosen   &   Son  vs  Mary 
N  Postnikov  and  F  A  PostnIkov.$875 
Thompson    $344 
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ALA_MEDA  COUNTY 

Kecor<le.>  A»t"»H»' 

March  23,  1925— S  LINE  OF  59TK 
St.  230-49  ft.  E  of  Canning-  St., 
•  thence  E  34-50  ft.  SE  100  ft.  W 
34-50  ft.  NW  100  ft.  to  pt.  of  beg., 
Oakland.  Ray  Childers  to  H.  S. 
Foreman,  Ashley  Smith  and  Freda 
Smith     $175.00 

March  23,  1925 — S  LINE  OF  59TH 
St.  230-49  ft.  E  of  Canning  St., 
thence  E  34-50  ft.  SE  100  ft.  W 
34-50  NW  100  ft.  to  pt.  of  beg., 
Oaivland.  Smith  Hardware  Co.  to 
.-Ashley  Smith,  Freda  Smith  and  H. 
S.   Foreman    $81.68 

March     23,     1925— REAR     40     FT.    OF     • 
Lots   59  and    60,   Calaveras   Terrace, 
Oakland.         Sunset    Lumber    Co.    to 
J.    C.    Williams     $393.97 

March  23,  1925 — NW  COR.  41ST  AND 
Gilbert  St.,  Oakland.  California 
Pottery  Co.  to  Si.xth  Church  of 
Christ  Scientist    $157.60 

March  23,  1925 — S  LINE  OF  59TH 
St.  230-49  ft.  E  of  Canning  St., 
thence  E  34-50  ft.  SE  100  ft.  W 
S4-50  ft.  NW  100  ft.  to  beg.,  Oak- 
land. Holt  Hardware  Co.  to  Ash- 
ley Smith,  Freda  Smith,  H.  S.  Fore- 
man, E.  A.  Oliver  and  S.  C.   Heed.$T5. 

Alarch  23,  1925— S  LINE  OF  59TH 
St.  230-49  ft.  E  of  Canning  St., 
thence  E  34-50  ft.  SE  100  ft.  W 
34-50  ft.  NW  100  ft.  to  beg.,  Oak- 
land. Zenith  Mill  &  Lumber  Co.  to 
H.    S.    Foreman,    et    al .'JSSS.IS 


BUILDING  CONTEACTS 


SAN    MATKO    COtJlVTY 


STORE    &    SHOP 

CORNER  MAPLE,  MAIN  &  HILLEN 
Sts.,  Redwood  City.  Floor,  tiling  etc 
for  one  reinforced  concrete  store 
and    shop    building. 

Owner — Henry  J.  Dessin  et  al,  Burlin- 
game. 

Architect — Kuhn  &  Edwards,  833  Mar- 
ket  St.,   San  Francisco. 

Contractor — Malott  &  Peterson, '  2412 
Harrison   St.,  San  Francisco. 

Filed  March  12,  1925.  Dated  Oct.  30,  1924 
No    payments    given. 

TOTAL  COST,   $1542 

Bond,  Sureties,  none;  Forfeit  $10;  Limit 

30  days;  Plans  and  specifications  filed. 


STORE 

S  SIDE  THIRD  AVENUE   896.02  FEET 
west  of  W   Line   A    St.,   San  Mateo. 
AH    work    for    one    reinforced   con- 
crete  store  building. 
Ow.ier — D.  A.  Raybould,  747  Occidental 

San  Mateo. 
Architect — Kuhn   &   Edwards,   833  Mar- 
ket St.,   San   Francisco. 
Contractor    —    Leonard    Doguardi,    San 

Maten. 
Filed  Mar.  12,.  1925.  Dated  Mar.  10,  1925. 

Walls  poured   $2311 

Roofed    2311 

Completed    and    accepted 2311 

Usual    35    days    2311 

TOTAL  COST,  $9244 
Bond,  $9244;  Sureties.  Hartford  Acci- 
dent &  Ind.  Co.;  Forfeit,  $10;  Limit,  90 
days;  Plans  and  specifications  filed. 


COTTAGE 

LOT   2   BLOCK    54      SAN     MATEO.      All 

work  for  cottage. 
Owner — David  Aragone. 
Architect — None. 
Contractor — J.   H.   Bollir. 
Filed  Mar.  10.  1925.  Dated  Feb.  21,  1925. 

Sub   floored    25% 

Ready    for   lath    25% 

Trimed     25% 

Completed  and  accepted   25% 

TOTAL  COST,  $4200 
Bond,  Sureties,  none;  Forfeit  $10;  Limit 
90  working  days;  Plans  none;  Specifi- 
cations  filed. 


APARTMENTS 

LOT  3  PART  OF  LOT  1  BLOCK  8  DIN- 
gee  Park.  Redwood  City.  All  work 
for   one   frame  apartment  bldg. 

Owner  —  George  B.  Miller  et  al,  1418 
Bellevue,    Burlingame. 

Architect — Alfred  I.  Coffey,  257  Arling- 
ton,   Piedmont. 

Contractor  —  A.  W.  Russell  et  al,  360 
Spruce     S  Carlos,  Redwood  City. 

Filed  March  10,  1925.  Dated  March  7. 
1925. 


As    work    progresses    75% 

Usual    3  5    days    25% 

TOTAL  COST,  $12,780 

Bond,     Sureties,     None;     Forfeit,     $7.50; 

Limit,    90   working     days;      Plans     and 

specifications  filed. 

STORE   &    ARTS. 

PART  LOTS  9  &  10  BLOCK  6  TOWN  OF 

Eurlingame.    All    "work    for   2-story 

reinforced    concrete    store    and    apt. 

building. 

Owner — T.   J.    Broderick,    1528    Cypress, 

Burlinganie. 
Architect — E.  L.  Norberg,  593  Market  St 

San    Francisco. 
Contractor — Joseph   V.      Gaffey,      Three 

Cities    Realty    Co.,    Burlingame. 
Filed  Mar.  11,  1925.  Dated  Mar.  11,  1925. 

1st  floor  walls  poured $4000 

Lathed     4000 

Jambs    set    4000 

Completed  and  accepted 4023 

Usual    35    days     5341 

TOTAL  COST,  $21,364 
Bond,  $10,682:  Sureties,  J.  E.  Casey,  C. 
C.  Sullivan;  Forfeit,  none;  Limit,  100 
working  days;  Plans  and  specifications 
filed. 


BUNGALOWS 

MUNICIPAL       PROPERTIES       DE- 
vanshu   Estate,  San  Carlos.  All  wk. 
for   luo    bungalows. 
Owner — Municipal     Properties    Co.,     605 

Market   St.,   San   Francisco. 
-Vrchitect — None. 
Contractor — National  Bldrs.  of  Cal.  Inc., 

400   High   St.,   Oakland. 
Filed  — .   Dated  Jan.   12,   1925. 

Each 

Framed     $600 

Roofed     600 

Plastered     800 

Completed   and  accepted    600 

Payments  groups  of  10. 

TOTAL  COST,  $260,000 
Bond,  Sureties,  none;  Forfeit,  none; 
Limit,  20  every  90  days  when  word  is 
given  to  start,  20  by  May  1,  1925;  Plans, 
none;    Specifications    filed. 


RESIDENCE 

LOT    22    BLOCK      6      DINGEE      PARK, 
Redwood    City.    All    work    for    one 
duplex  residence  and  garage. 
Ownei — J.   E.   Euson,   Redwood  City. 
Architect — Chas.  F.  Strathoff,  2274  15th 

St.,    San   Francisco. 
Contractor — Gus    Wallers,    221    Hudson 

Redwood   City. 
Filed  Mar.  11,  1925.  Dated  Mar.  11,  1925. 

Framed     $3665.91 

Plastered     3665.91 

Completed  and  accepted 3665.91 

Usual   35    days    3665.91 

TOTAL  COST,  $14,663.66 
Bond,  $7332;  Sureties,  W.  P.  Gray  and 
Z.  T.  Thorny;  Forfeit,  none;  Limit,  be- 
fore July  11,  1925;  Plans  and  specifica- 
tions filed. 


BUNGALOW 

LOT    15    BLK    11    EURLINGAME    ADD. 

All    work   for   bungalow. 
Owner — Robert    Smith. 
Architect — None. 
C;ontractor   —    G.    H.    Meese    et    al,    1437 

Burlingame  Ave.,   Burlingame. 
Contractor — G.     H.     Meese    et     al,     1437 

Burlingame   Ave.,  Burlingame. 
Filed   Mar.    9,    1925.    Dated   Mar.   7,   1925. 

Frame    up     $1056.50 

Brown    coated     1056.50 

Completed    and    accepted 1056.50 

Usual    35   days    1056.50 

TOTAL  COST  $— 
Uond,  Sureties,  Forfeit,  none;  Limit,  60 
days;    Plans   and  specifications   filed. 


RESIDENCE 

LOTS  4   AND   5   BLK   9,   Hancock   Addi- 
tion,   Redwood   City.      All   work  for 
two-story     garage      and      residence 
above. 
Owner — Jos.   Eder. 
Architect — None. 

Contractor — Louis  N.  Pollard,  65  Brew- 
ster St.,   Redwood  City. 
Filed  Mar.  12,  '25.     Dated  Mar.  10,  '25. 

Frame   up    $2075 

Brown     coated     2075 

Accepted      2075 

Usual    35    days 2075 

TOTAL  COST,  $8300 
Bond,  $4150.  Sureties,  Wra.  P.  Gray  & 
Z.  T.  Thorning.  Limit,  90  working 
days.  Forfeit,  plans  and  specifications, 
none. 


DWELLING 

LOT    8    BLK      7.    Easton,      Burlingame. 

All   work   for  frame  dwelling. 
Owner — Daisy    Sperling. 
Architect — None. 
Contractor — Harry    W.    Randies. 
Filed  Mar.  17,  '25.     Dated  Mar.  13,  '25. 

Sheathed    $1375 

Brown   coated    1375 

Completed     1375 

Usual    35    days 1375 

TOTAL  COST,  $5500 
Bond,  $2700.  Surety,  Aetna  Casualty 
&  Guarantee  Co.  Limit,  90  working 
days.  Forfeit,  none.  Plans  and  speci- 
fications filed. 

RESIDENCE 

PART    BLK    2,    City    Extension    Home- 
stead,   Colma.      All    work    for    one- 
story  and  basement  frame  residence 
Owner — Antonio  Couti. 
Architect — Charles    Fantoni. 
Contractor — Louis    Cereghino    &   Son. 
Filed  Mar.    14,   '25.      Dated   Mar.    12,   '25. 

Roof    on    $2450 

Brown    coated    2450 

Completed      2450 

Usual     35     days 2450 

TOTAL  COST,  $9800 
Bond,  $4900.  Sureties,  G.  B.  Cordano 
and  Gildo  Irani.  Limit,  90  working 
days.  Forfeit,  $10.  Plans  and  speci- 
fications filed. 

THEATRE,    ETC. 

BURLINGAME  AVE  W  of  Primrose, 
Burlingame.  All  work  for  rein- 
forced concrete  theatre  and  store 
building. 

Owner — Peninsula  Theatre  Corp. 

Architect — Weeks  &  Day,  315  Mont- 
gomery St.,  San  Francisco. 

Contractor — Barrett  &  Hilp,  918  Har- 
rison St.,  San  Francisco. 

Filed  Mar.  17.  '25.     Dated  Mar.  16,  '25. 

1st  and  -5th  of  each  month....     

TOTAL    COST,    $121,000 

Bond,   none.     Limit,    175   working   days. 

Forfeit,  none.     Plans  and  specifications 

filed. 

RESIDENCES 

PART  LOT      32,  Menzes  Ranch,      Menlo 
Park.     All  work  for  two  residences. 
Owner — W.   W.   Boardman. 
Architect — None. 

Contractor — Louis  N.  Pollard,  55  Brew- 
ster  St.,    Redwood   City. 
Filed  Mar.  11.  '25.     Dated  Feb.  21.  '2.';. 

Frame    up     $2043 

Plastered      2043 

Completed      2043 

Usual    35    days 2043 

TOTAL  COST.  $8172 
Bond,  $4086.  Sureties.  W.  P.  Gray  and 
Z.  T.  Thomas.  Limit,  90  working  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 

BUNGALOWS 

LOT   6   BLK   7,   Belmont   Country   Club. 
Belmont.     All  work  for  two  5-room 
bungalows. 
Owner — Francis   Todhunter  et  al. 
Architect — None. 

Contractor — Wm.   Watson   &   Son,   Bur- 
lingame. 
Filed  Mar.  18,  '25.     Dated  Mar.  16,  '25. 

Completed     $1500 

Usual    35    days 496 

TOTAL  COST,  $1996 
Bond,  none.  Limit,  30  working  days. 
Forfeit,  none.     Plans  only  filed. 

DWELLING         ~" 

LOT    IS   BLK   "G"   Hayward   Park,   San 
Mateo.     All  work  for  dwelling  and 
garage. 
Owner — Emil   G.   Stein,    639   London   St., 

San    Francisco. 
Architect — None. 
Contractor — R.  E.  Broderick,  413  Poplar 

St.,  San  Hateo. 
Filed  Mar.  19,  '25.     Dated  Mar.  16,  '25. 

Frame   up    $1500 

Brown   coated    1500 

Completed     1500 

Usual    35    days 150O 

TOTAL  COST,  $6000 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications  filed. 

PLU.MBING 

EAST  OF  PARK  RD  100  FT.  SOUTH- 
erly  from  Burlingame  Ave.  thence 
40  ft.  Plumbing  for  2-story  reinf. 
concrete    store    and    apt.    bidg. 

Owner — Joseph  V.  Goffin,  Three  Cities 
Realty  Co.,  Burlingame. 

Architect — E.  L.  Norberg,  et  al,  407 
Occidental,   Burlingame. 

Contractor  —  Joseph  Grimes,  Burlin- 
game. 

Piled  Mar.  17,  1925.  Dated  Mar.  17,  1925. 
Roughed     $1207 
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Steam   pipe   inst 1207 

Completed  and  accepted 1307 

Usual   35  days    1208 

TOTAL   COST,    $482'.( 

Bond,  $2450;   Sureties,  J.  C.  Beard  &  H. 

E.    Morken;    Forfeit,    none;    Limit.    100 

worlting  davs;  Plans  and  specifications 

filed. 


BUNGALOW  and  garage.  $5000;  Lot  19 
Blk  49  Balboa,  Burlingame;  owner, 
Neil    Donavan. 

DWELLING.  $3000;  Lot  8  P  St..  San  Ma- 
teo; owner.  P.  W.  Elftman.  239 
Villa  Terrace.  San  Mateo;  contrac- 
tor. M.  A.  Elftman.  239  Villa  Ter- 
race.  San    Mateo. 

BUILDING,  concrete.  $50,000;  Lot  1 
Blk.  S  B  Street.  San  Mateo;  owner, 
Wisnon  &  Co..  A  &  2nd.  San  Mateo; 
architect.  W.  H.  Coceks.  San  Fran- 
cisco; contractor.  S.  Wisnom.  A  & 
2nd.    San   Mateo. 

DWELLING.  $1000;  North  Line  5th 
Ave.  40  ft.  east  of  Bayview,  San 
Mateo;  owner,  C.  H.  Horger.  1215 
5th  Ave..  San  Mateo;  contractor.  C. 
H.   Horger. 

BUNGALOW  and  garage.  $4000;  Lot  21 
Blk  2  B  St..  San  Mateo;  owner  Mor- 
ris Lauerson. 

BUNGALOW  and  garage.  $5000;  Lot  47 
Blk  6  Hale  Drive,  Burlingame; 
owner.  Otto  Schmidt;  contractor.  D. 
Houle.    1224    Bellevue,    Burlingame. 

RESIDENCE  and  garage,  $6500;  Lot  30 
Blk.  57  Easton  Dr.,  Burlingame; 
owner.  W.  J.  Bevon.  1204  Bellevue, 
Burlingame. 

BUNGALOW  and  garage.  $4000;  Lot  3 
Blk  17  California  Dr..  Burlingame; 
owner.   Mitchell   &  Kelley. 

BUNGALOW  and  garage.  $5000;  Lot  13 
Blk  32  Stanley.  Burlingame;  owner 
G.  B.  Valle:  contractor,  J.  Truffelle. 

RESIDENCE  and  garage,  $4500;  Lot  5 
Blk  32  Sanchez,  Burlingame;  owner 
W.  O.  Nicolaides.  21S  Peninsula,  San 
Mateo. 

BUNGALOW  and  garage.  $5000;  Lot  48 
Blk  6  Hale  Drive,  Burlingame; 
owner.  D.  Houle.  1224  Bellevue, 
Burlingame. 

BUNGALOW  and  garage.  $5000:  Lot  21 
Blk  S  Grove  Ave.,  Burlingame; 
owner.  R.  W.  Hurst,  317  Ellsworth 
San   Mateo. 

BUNGALOW  and  garage.  $5000;  Lot  24 
Blk   46  Bernal.   Burlingame;  owner. 

F.  H.   Boring,    1420   Bernal,   Burlin- 
game. 

BUNGALOW  and  garage,  $4226;  Lot  15 
Blk  11  Mortero  Ave.,  Burlingame; 
owner,  Robert  H.  Smith.  Eucalyp- 
tus. Burlingame;  contractor.  Meese 
&  Christensen. 

BUNGALOW  and  garage.  $5000;  Lot  14 
Blk  9  Marqueto.  Burlingame;  own- 
er, A.  S.  Branlett. 

BUNGALOW  and  garage.  $6000;  Lot  17 
Blk  40.  Easton.  Burlingame;  own- 
er, Mitchell  &  Jackson,  235  3rd  St.. 
San   Mateo. 

BUNGALOW  and  garage.  $6000;  Lot  3 
Blk  21,  Easton  Dr.,  Burlingame: 
owner,  Mitchell  &  Jackson,  235  3rd 
St..    San    Mateo. 

BUNGALOW  and  garage,  $6000;  Lot  11 
Blk  43.  Drake  Ave..  Burlingame; 
owner,  Roy  Allen,  1441  CabriUo  St., 
Burlingame. 

ALTERATIONS.  $1400;  Lot  13  Blk  10. 
Acacia  Drive,  Burlingame;  owner, 
Albert  Mott.  740  Acacia  Drive,  Bur- 
lingame. 

BUNGALOW  and  garage.  $4500;  Lot  12 
Blk  5,  Hale  Drive,  Burlingame; 
owner,  R  H.  Rundle. 

BUNGALOW  and  garage.  $5000;  Lot  1 
Blk  47,  Cabrillo,  Burlingame;  own- 
er, A.  J.  Wilbe.  Avenue  Beauty 
Shoppe.  Burlingame. 

DWELLING,  $3000;  Lot  8  F  St.,  San 
Mateo:  owner,  P.  W.  Elftman,  239 
Villa  Terrace,  San  Mateo;  contrac- 
tor, M.  A.  Elftman.  239  Villa  Ter- 
race.  San   Mateo. 

BUNGALOW  and  garage,  $1000;  Lots  1 
and  2  Blk  R,  San  Mateo;  owner,  L. 
Van    Boven. 

BUNGALOW  and  garage,  $4000;  Lot  30 
Blk  3,  South  F  St.,  San  Mateo; 
owner.  Mrs.  Annie  Redmond.  308 
Elm  St..   Redwood  City;   contractor, 

G.  Burton,  516  D  St.,  San  Mateo. 
BUILDING,    one-story    brick.     $5000;    S 

Third  Ave..  San  Mateo;  owner,  B. 
Getz.  215  De  Young  T'.Uie.  9,-in 
Francisco;  contractor,  Morrow  A 
Garren.  1605  De  Young  Bids..  Sa.i 
Francisco. 
BUNGALOW  and  garag©,  $6000;  Lot  It 
Blk   5,   13th  Ave.,   San  Mateo;  own- 


er, M.  M.  Miner,  321  Commercial 
St..  South  San  Francisco;  contrac- 
tor, Harry  Kima.  55  N-C  St.,  San 
Mateo. 

BUNGALOW  and  garage,  $3500;  Lot  10 
Blk  2,  So.  D  St..  San  Mateo;  owner. 
Ray  See  315  2nd  St.  San  Mateo: 
contractor  Harry  Kinie  55  No.  C 
St.  San  Mateo. 

GARAGE  and  lumber  shed,  $10,000;  Blk 
1  SE  Cor.  C  St.  and  5th  Ave.  San 
Mateo;  owner.  S.  M.  Planing  Mill 
Co.,  Premises. 

BUNGALOW  and  garage,  $4000;  Lot  7 
Blk  6,  South  H  St.,  San  Mateo; 
owner.   A.   S.   Powers,   San   Mateo. 

i;OOM  and  bath.  $1500;  Lot  33,  Poplar 
Ave..  San  Mateo;  owner,  R.  J.  Wis- 
nom, 33  W-Poplar  Ave..  San  Mateo; 
contractor,  S.  A.  Wisnom,  A  &  2nd 
Sts..    San    Mateo. 


BUILDING  CONTRACTS 


CONTRA      COSTA      COIJNTV 


PERMITS 

DWELLING,  one-story  frame,  $4000; 
41st  St.,  bet.  Nevin  and  Barrett 
Sts..  Richmond;  owner,  W.  B.  Car- 
lile.  545  8th  St..  Richmond;  con- 
tractor. Davis  &  Legault,  523  37th 
St.,  Richmond, 

DWELLING,  one-story  frame,  $3000; 
Roosevelt  Ave.,  bet.  20th  and  21st 
Sts.,  Richmond;  owner,  Peter  Mc- 
Callum,  433  Nevin  Ave.,  Richmond; 
contractor.  E.  A.  F.  Carson.  542  4th 
.St.,  Richmond. 


COMPLETION  NOTICES 


S.\!V    MATEO    COltNTY 


Recorded  Aeeepted 

.Mar.  6.  1,926— NW  %  LOT  8  BLK  2, 
New  High  School  Acres.  San  Mateo. 
James  R  Southerson  to  whom  it 
may   concern Mar.    2,    1925 

Mar.  7.  1925— LOTS  34  AND  36  BLK 
43.  Easton.  Anthony  Mohr  et  al 
C  Herman  et  al Mar.  4,  1925 

Mar.  7.  1925— PART  LOT  5-A  Bowie 
Estate  No.  1,  .San  Mateo.  Thomas 
H  Jones  et  al  to  whom  it  may  con- 
cern  Mar.    5.    1925 

Mar.  9,  1925 — LOT  20  BLK  19.  Kaston 
No.  2.  San  Mateo.  Lynn  Miller  to 
whom  it  may  concern.  .  .  .Mar.  7.  1925 

Mar.  9.  1925— LOT  23  BLK  27  Martin 
Sub  of  Blk  97.  South  .San  Fran- 
cisco. Domenico  Zampatti  to  G 
Baynani Mar.     9.    1925 

Mar.  9,  1925— SE  STATE  HIGHWAY 
and  Howard  Ave.,  Burlingame.  1st 
M  E  Church  of  Burlingame  to 
Leadley  &  Wisman.  Feb.  9,  1925; 
Watts   Elec.   Co Feb.    9,    1925 

Mar.  9.  1925— LOTS  4  AND  5  BLK  62. 
Easton  Addition.  Burlingame.  D 
M    Cline    to    "whom    it    niav    concern 

Mar.   5.    1925 

Mar.  10,  1925 — LOT  15  BLK  4, 
Wellesley  Park,  San  Mateo.  P  C 
Halimquist  to  Henry  W  Gould... 
Mar.     9.     1925 

Mar.  11.  1925— LOT  1  BLK  A  El  Cer- 
rite  Park,  San  Mateo.  F  J  Roehix 
et  al   to  Charles  Pedersen.Mar.   7.  '25 

Mar.  12.  1925— PART  LOT  8  BLK  4. 
Burlingame  Land  Co.  Burlingame. 
Jacob  Zelman   et  al   to  W  Pedersen 

j^jj^j.      3      1925 

Mar.'  12,  1925— LOT  V  BLK  23,  Easton 
No.  2.  San  Mateo.  Walter  Pedersen 
to  whom  it  may  concern. Mtr.  12,  1925 

Mar.  12,  1925— LOT  31  BLK  8.  Bur- 
lingome  Grove,  Burlingame.  Mathew 
C  Warnack  to  whom  it  may  con- 
cern  Mar.    11.    1925 

Mar.  19,  1925 — PART  LOTS  304  AND 
305.  San  Mateo  Park  No.  3.  San 
Mateo.  Milton  Finloff  to  whom  it 
may   concern Mar.    18,    1925 

Mar.  19,  1925— LOT  28,  4th  Addition. 
Runneymead.  Cosme  Blass  et  al 
to  James  Domant  &  Son. Mar.   5.   1925 

Mar.  13,  1925— LOT  8  BLK  24,  San 
Carlos.  Roy  Allen  to  whom  it  may 
concern March     10,     1925 

Mar.  13.  1925 — LOT  8  BLK  24,  San 
Carlos.  Roy  Allen  to  whom  it  may 
concern March    10.    1925 

Mar.  14.  192.5 — LOTS  12.  13  and  14 
Blk  37.  Easton  No.  2,  Buralingame. 
Gordon  Hess  to  whom  it  may  con- 
cern  March     11,    1925 

Mar.  14.  1925— PTN  BLK  4,  Wood- 
land Place,  Ravenswood.  Alfred 
For.sman  et  al  to  whom  it  mav 
concern March   10,    1925 

Mar.  14.  1925— LOT  15  BLK  35. 
Easton  No.  2,  Burlingame.  Harold 
H  Hughes  to  whom  it  may  concern 
March   13,   1925 


Mar.  16,  1925 — LOT  3  BLK  69,  Easton 
No.  7,  Burlingame.     Chas  Y  Adams 

et  al  to  whom  it  may  concern 

March    16,    1925 

Mar.  17,  1926— LOT  28  BLK  37,  Easton 
.No.  2,  Burlingame.  G  W  Williams 
lo  whom   it   may  concern. Mar.   16,  '25 

Mar.    17,    1925 — LOT    37,    Chas.    Weeks 
Poultry    Colony   No.    4,    Runnemede.  • 
Elizabeth    Syobo    to    A    M    Hughes 
et    al March    5,    1925 

Mar.  18,  1925— LOT  20  BLK  46,  East- 
on      No.    4,    Burlingame.         Chas    V 

Olson    to    P   Grove    Pedersen 

March    14,    1925 


LIENS  FILED 


SAK   MATEO  COUNTY 


Recorded  Amount 

Mar.  7,  1925 — S  GRAND  AVE  Com. 
29.6  W  Grand  and  Cypress  Aves., 
San  Mateo.  O  J  Mlglierini  et  al  vs 
Jeannette   M  Baradat $735 

.Mar.  10,  1925 — LOTS  12  AND  13,  San 
Bruno  Park,  San  Mateo.  William 
K  Wraver  vs  Laura  M  Hawkins 
et    al     $60.22 


RELEASE  OF  UENS 


SAN   MATEO   COrNTY 


Recorded                                               Amount 
Mar.   13,   1925— LOT  7   ELK   8,  Lomita 
Park.      San   Mateo   Planing   Mill    to 
Domenico   Casetto   et  al $502.73 


BUILDING  CONTRACTS 


SANTA   CLARA  COUNTT 


RECORDED 

HOUSE 

NW   CALIFORNIA  AVE.  209.83  FT.  SW" 

Waverly    St.    SW    64.22    NW    139.49 

NE    64   SE   134.17   ft.    to   beg-,   pt.   lot 

0  B  5  Scale  Trt  No.  7  Palo  Alto.  All 

work  for  1-story  house  and  garage. 

Owner— E.  Hughes,  935  Scott,  Palo  Alto 

Architect — None. 

Contractor   —  John    W.   Carpenter,    358 

Tennyson,  Palo  Alto. 
Filed  Mar.  18.  1925.  Dated  Mar.  11,  1925. 

Frame     up     ^i 

Plastered     hi 

Completed    and    accepted     hi 

Usual     35     days     % 

TOTAL  COST.  $5300 
Bond,  $5300:  Sureties,  John  Dudfield  A 
Joseph  A.  Jury;  Forfeit,  none;  Limit,  90 
days;    Plans   and   specifications   filed. 


ALTERATIONS.  $950;  380  N  Tenth,  San 
Jose;  owner.  Leo  Schutte,  12  S  21st 
St.,  San   Jose. 

RESIDENCE,  6-room,  $3500;  Short- 
ridge  and  30th,  San  Jose:  owner, 
R.  E.  Cull,  97  S  Tenth,  San  Jose. 

BUS  BLDG.,  2-story,  $35,000;  S  First 
near  San  Salvador,  San  Jose;  own- 
er. W.  L.  Prussia,  127  S  First,  San 
Jose;  architect.  Weeks  &  Day,  315 
Montgomery  St.,  San  Francisco; 
contractor.  Cahlll  Bros.,  55  New 
Montgomery  St..   San   Francisco. 

RESIDENCE  5-room.  $3900;  Delmas  nr. 
Colfax.  San  Jose;  owner,  A.  Veil, 
602  Delmas,  San  Jose:  architect,  L. 
C.  Rossi.  965  Keller.  San  Jose. 

RESIDENCE.  4-room.  $2250;  N  Tenth 
near  Washington.  San  Jose;  owner, 
L.  S.  Brisbin,  115  S  Morrison,  San 
Jose. 


C0MPLET7CN  NOTICES 


SANTA   CLARA  COUNTT 


Recorded  Accepted 

Mar.  14.  1925— LOT  29  BLK  1.  Bur- 
rell's  ReSub.,  San  Jose.  Wm  F 
Pogue  to  whom  it  mav  concern... 
March    10.    1925 

Mar,  14,  1925 — LOT  19  Delwood  Park 
Narvaez  Rancho.  George  D  and 
Margaret  F  McCrary  to  whom  it 
may   concern Mar.    13,   1925 

Mar.  14,  1925 — E  PHYLLIS  A'VE  297.- 
75  ft.  San  Fernando  St.,  San  Jose. 
Thomas  Gion  to  whom  It  may  con- 
cern       — 

Mar.  16.  1925 — LOT  9  BLK  9,  Pol- 
hemus  Tract,  San  Jose.  John 
Patrino   et  al Mar.    16,   1925 

.Marl  16.  1925— SW  COWPER  ST.  & 
NW  Addison  Ave  SW  100x200  ft. 
Ptn  Lot  3  Blk  57,  Palo  Alto.  Al- 
bert E  and  Paula  L,attlmore  to 
whom  it  may  concern. .  .Mar.  10,  1925 
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Mar.  16,  1925 — LOT  9  ELK  13,  Ever- 
green Park.  Mayfield.  David  Frank- 
lin Russell  to  whom  it  may  con- 
cern   Mar.  13,  1985 

Mar.  16.  1925— NE  BYRON  ST.  50  ft. 
NW  Kellogg  Ave  NW  50x112^4  ft. 
Pt.  Lot  3  Blk  98,  Palo  Alto.  Carl 
E  Scholz  to  whom  it  may  concren. 
March    14,    1925 

Mar.  16,  1925— N  ST.  JOHN  ST.  41.79 
ft.  E  Sixteenth  St.  E  41.79x91.98 
ft.,  San  Jose.  Harry  R  Miller  to 
whom  it  may  concern ...  Mar.   16,  1925 

Mar.  16.  1925— LOTS  20  AND  21  BLK 
3.  Vendome  Park,  San  Jose.  Ethelyn 
French  to  whom  it  may  concern.. 
March    10,    1925 

Mar.  16,  1925 — LOT  24  BLK  1,  Burrell 
Park,  San  Jose.  J  C  Carringer  to 
whom    it  mav   concern .  .Mar.   16.   1925 

Mar.  17.  1925 — LOT  107  Studio 
Heights,  Palo  Alto.  Howard  J 
Smith  to  whom  it  may  concern... 
March   12,    1925 

.March  IS.  1925 — LOT  20  J.  A.  NOR- 
ton  Subdivision  Los  Coches  Rancho. 
G.  AV.  S.  Davis  et  al  to  whom  it  may 
concern    March   18,  1925 

March  18,  1925— SW  GUINDA  ST.  & 
NW  Lytton  Ave.  SW  62  H  x  75  ft. 
part  Lots  31  &  32  J.  S.  Lakin  Sub- 
Division  of  Blk  48  Palo  Alto.  P.  W. 
Wilson  to  whom  it  may  concern.... 
March    17.    1925 

-March  18.  19  25 — LOT  13  BLOCK  2 
Sealp  Addition  No.  1  Palo  Alto. 
Elliott    W.    Armstrong    to    whom    it 

may  concern Mar.  17.  1925 

♦ 

LIENS  FILED 


S.4KiTA  CLARA  COUNTY 


Recorded  Amount 

Mar.  13,  1925—59%  ACRES  PART 
Lot  5,  Parr  Partition,  San  Jose.  C 
M  Presley  vs  Caroline  Doetseh 
et  al    $162 

-March  IS.  1925 — NW  EVERETT  AVE. 
62 lA  ft.  SW  Cooper  St.  SW  50x100 
ft.  part  Lot  3  Blk  32  Palo  Alto. 
Merncr  Lumber  Co.  vs  Blanche 
-Miller   et    al    $176.22 


BUILDING    CONTRACTS 


SAN   JOAQtllN    COUNTY 


RESIDENCE  and  garage.  $2000;  No. 
1420  S-Aurora  St.,  Stockton;  own- 
er, B.  Bruzzone.  1428  S--\urora  St.. 
Stockton;  contractor,  D.  Bregante, 
1602    S-Stanislaus    St.,    Stockton. 

W-4REHOUSE.  $2500;  No.  607  S-Sutter 
St..  Stockton;  owner,  R.  G.  McLean, 
218  Central  Ct.,  Stockton;  contrac- 
tor, Charles  Garfield,  212  N-Cali- 
fornia    St..    Stockton. 

RESIDENCE     and     garage,     $ :    No. 

2270  Kensington  Way,  Stockton; 
owner,  Frank  La  Berge,  120  S- 
Ophir  St..  Stockton;  contractor,  F. 
P.  Guyon,  701  N-Central  St.,  Stock- 
ton. 

RESIDENCE  &  garage.  $5250;  No.  1120 
W-Poplar  St..  Stockton;  owner,  J. 
W.  Fetters,  Yosemite  Club,  Stock- 
ton. 

RESIDENCE  and  garage,  $6200;  No. 
1120  W-Poplar  St..  Stockton; 
owner,  J.  W.  Fetters,  Yosemite 
riub,   Stockton. 

RESIDENCE  and  garage,  $2700;  No. 
120  W-Fourth  St..  Stockton;  own- 
er, E.  M.  Adams;  contractor,  E.  E. 
Mclntyre. 

ROCK  bunkers.  $10,333;  No.  802  S- 
American  St..  Stockton;  owner, 
YoUand  Ice  &  Fuel  Co..  245  N-EI 
Dorado  St..  Stockton;  contractor, 
Link-Bett-Meese-CittfrieH    rr,, 

RESIDENCE  and  garage,  $3700;  No. 
I860  Elizabeth  St.,  Stockton;  own- 
er. Mr.  and  Mrs.  V.  A.  Schreiber. 
630  W-Magnolia  St.,  Stockton;  con- 
tractor, C.  C.  Blair.  426  E-Market 
St.,    Stockton. 

RESIDENCE  and  garage.  $4000;  No. 
1808  Elizabeth  St.,  Stockton;  own- 
er. Minnie  Downing:  contractor.  C. 
C.  Blair.  426  E-.Market  St.,  Stock- 
ton. 

RESIDENCF:  and  garage,  $3000:  No. 
2120  S-.\merican  St.,  Stockton; 
owner,  A.  Teller;  contractor.  J.  B. 
James. 

RESIDENCE  and  garage.  $3500;  No.  241 
lO-Xoble  St..  .Stockton;  owner. 
Frank  W.  Sprague,  239  E-Noble  St., 
.Stockton. 

r.KSIDENCE  and  garage,  $5000;  No. 
1112  W-Harding  Way.  Stockton: 
owner.  F.  P.  Dobson,  1041  Vernal 
Way,  Stockton. 


RESIDENCE  and  garage,  $5000;  No. 
1612  W-Harding  Way,  Stockton; 
owner,  R.  A.  Ascot. 

STORE  building,  $6500;  No.  174  E- 
Market  St.,  Stockton;  owner,  P. 
Descalaso;  contractor,  Carl  Nelson, 
1421  E-Channel  St..   Stockton. 

BUILDING.  $4000;  No.  1527  S-Ameri- 
can  St..  Stockton;  owner,  G.  Pi- 
gori;  contractor,  P.  Nomellini,  2286 
E-Washington    St.,    Stockton. 

BUILDING,  $4000;  No.  136  W-Maple  St., 
Stockton;  owner.  Victor  E.  Sac- 
cone.    1346   E-Lindsay   St.,   Stockton. 

RESIDENCE  and  garage,  $4000;  No.  125 
W-Elm  St.,  Stockton;  owner,  Geo. 
W.  Saccone,  1420  E-Lindsay  St., 
Stockton. 

RESIDENCE  and  garage,  $4500;  No. 
1636  W-Willow  St.,  Stockton;  own- 
er, E.  A.  Clothier;  contractor,  F. 
F.   Hubbard  &   Son. 

RESIDENCE  and  garage.  $8500;  No.  465 
N-Regent  St.,  Stockton;  owner, 
George  Maddock. 

RESIDENCE  and  garage.  $4600;  No. 
627  N-Regent  St.,  Stockton;  own- 
er, Stockton  Home  &  Investment 
Co..  Stockton;  contractor.  H.  W. 
Johnson,  1229  W-Magnolia  St., 
Stockton. 

SERVICE  station,  $2500;  No.  345  S  EI 
Dorado  St.,  Stockton;  owner,  C. 
Stein;  contractor,  John  T.  Lewis  & 
Son.    245   S-American   St.,   Stockton. 

BUILDING,  3-story  brick,  $56,000;  No. 
620  E-Market  St.,  Stockton;  owner, 
F.  S.  Boggs.  1009  N-Ei  Dorado  St.. 
Stockton;  contractor,  C.  A.  Towne, 
526    E-Main    St.,    Stockton. 

RESIDENCE  and  garage,  $6500:  No 
1402  N-Pershing'  St.,  Stockton, 
owner,  H.  E.  Disteen;  contractor, 
F.  P.  Guyon,  701  N-Central  St., 
Stockton.  • 

PUBLIC  garage.  $6500;  No.  20  N-Wil- 
snn  Wav.  Stockton;  owner.  A.  K. 
Olson,  2115  E-Washlngton  St.. 
Stockton;  contractor,  Carl  F.  An- 
derson.   601    Orange    St.,    Stockton. 

ROOT  beer  stand.  $1000;  No.  5  W-Hard- 
ing Way,  Stockton;  owner,  Scottish 
Rite  Bodies;  contractor.  Reed  & 
Bell   Co. 

SERVICE  station.  $1000;  No.  1715 
French  Camp  Turnpike.  Stockton; 
owner.  S.  Vilaron;  contractor.  C.  H. 
Dodd.  328  E-Lindsay  St..  Stockton. 

ADDITION  to  hotel,  $78,099;  No.  417  E- 
Market  St..  Stockton;  owner,  Geo. 
L.  Wolf,  741  E-Weber  St..  Stockton 
contractor,  E.  H.  Riley.  507  1st  Na- 
tional Bank  Bldg.,  Stockton. 

REMODEL,  $4000;  No.  426  E-Pine  St., 
Stockton:  o\vner.  Carl  F.  Ander- 
son.   601    Orange   St.,   Stockton. 

RESIDENCE  and  garage.  $4500:  No. 
1714  W-Harding  Way.  Stockton: 
owner.  T.  E.  Williamson,  San  Juan 
and    W-Park    .\ve.,    Stockton. 

RESIDENCE  and  garage.  $4800:  No. 
1654  W-Harding  Way,  Stockton; 
owner,  T.  E.  Williamson,  San  Juan 
and    W-Park    Ave.,    Stockton. 


COMPLETION  NOTICES 


SAN   J0.4aUIN    COUNTY 

Recorded  Accented 

March  12,  1925— LOT  10  BLK  1,  Lo- 
mita  Park.  Stockton.  C  J  and  Pearl 

Blaine    Dillwith    to    C    H    Dodd 

March    9.    1925 

Jtarch  13.  1925— LOT  5  BLK  S,  East 
Lodi  Addition  to  Lodi:  also  Lot  12 
Blk    5,    West,    Stockton.      Leslie    P 

Woodward   to   R   G  Poison 

March    11.    1925 

March  14,  1925— PTN  LOTS  10,  12  & 
16  Blk  4,  East  of  Center  St.,  Stock- 
ton. Commercial  &  Savings  Bank 
to  Bruce  P  Martin Mar.   11.   1925 

March  14.  1925— CERTAIN  LOTS  or 
parcels  of  land  in  Pescadero  Colony 
t-Tnit  No.  1.  California  Irrigated 
Farms,  bv  J  Henry  Smith,  secretary 
to  Frank   Fine March   11,    1925 

Mar.  16.  1925— PTN  LOT  31,  Parker 
Villas.  Stockton.  William  Hnsrhes 
to  C   L  Pew Mar.    13.   1925 

Mar.  16.  1925— LOTS  16  -AND  18  BLK 
11.  Jackson's  Addition  to  Stockton. 
Guard  C  Darrah  to  William  Dail.y 
\larch    11.    1925 

JIar.  17.  1925— EL  DORADO  &  OAK 
Sts..  Stockton.  Associated  Oil  Co 
to  John  T  Hall  and  Henry  Ray 
La   Vean March   9.   1925 

Mar.  17.  1925— LOT  8  BLK  125  E  of 
Center  St.,  Stockton.  Gordon  Pat- 
terson to  whom  it  may  concern... 
March    16,    1925 


March  7,  1925— LOT  2  BLK  23,  Sup- 
plement to  Survey  No.  2999,  Stock- 
ton. Vincent  Dave  Valo  to  whom 
it  mav  concern Feb.  26,  1925 

March    10.    1925— PTN    LOTS    10,    12    & 

16  Blk  4  E  of  Center  St.,  Stockton. 
Commercial  &  Savings  Bank  of 
Stockton  by  Edward  F  Harris  to 
Forderer    Cornice   Wks.July    11.    1924 

March  10.  1925— LOTS  9  AND  11  BLK 
23,  Survey  No.  2999,  Stockton. 
Charles  Hefternan  and  Paul  De  Los 
to   J   W   Fetters March   7.   1925 

March  11,  1925 — HARRISON.  MAIN 
and  Edison  Sts.  and  Weber  .\ve, 
being  Lots  10  and  12  Blk  G,  Stock- 
ton. Associated  Oil  Co  to  Frank 
Tucker    March    3,    1925 

March  11,  1925— THAT  CERTAIN  10- 
acre  Tract  in  Sec  28,  T  2  S,  R  5  E 
and  more  particularly  described  in 
deed  dated  Oct.  15.  1907,  from  Mrs. 
Margaret  Hubbard  to  Associated 
Pipe  Line  Co.  Associated  Pipe  Line 
Co  by  Manager  and  Assistant  Sec- 
retary to  Western  Pipe  &  Steel  Co 
of  Calif March  2.  1925 

Mar.  20,  1925— LOTS  1,  2,  3  &  4  BLK 
3  Boggs  Tract  Subd  No.  1.  Stockton 
Thomas  P  and  Rea  Forward  to 
whom   it  may   concern.  .Mar.    18,    1925 

Mar.  21,  1925 — LOT  10  BLK  22  Sub- 
division No.  2.  Tuxedo  Park.  Stock- 
ton. Victor  G  Anderson  to  D  C 
Moore Mar.     18.     1925 

Mar.    21.    1925 — LOTS    6    AND    8    BLK 

17  Villa  Addition  to  Stockton.  Paul 
Torre  to  Hatch  &  Mallory.Mar.  20,  '25 

Mar.  19.  1915— N  %  OF  LOT  1  of 
Parker  Villas,  Stockton.  Julius  B 
Uuman  to  Johnson  Bros.  .Mar.   17,  '25 


LIENS  PILED 


SAN    JOAaUIN    COUNTY 


Recorded  Amount 

Mar.  17,  1925--PTN  WILLIAMS 
Ranch  on  Union  Island,  containing 
75  acres,  Stockton.  J  J  Mclntire 
(as  Union  Street  Lumber  Yard)  vs 
G  B  Ratto  and  Ralph  Lucas  and 
wife     $459.57 

Mar.  16.  1925— PTN  OF  NW  14  OF 
Sec  30  T  1  S  R  9  E,  containing  27.8 
acres,  Stockton.  S  J  Irwin  and  C  C 
Moorehead  (as  Irwin  Lumber  Co.) 
vs  Lewis  Blaine  Walters  and  Ben 
-4rkkelian     $1009.75 

March  11,  1925— W  40  ACRES  OF 
N  58.82  acres  of  NW  14  of  Sec.  19. 
T  4  N,  R  6  E.  Stockton.  W  C 
Allen  vs  L  Rowley  Slusses  and 
Cecil    E    Rowley    Slusses $350 

March  23,  1925— LOTS '6  &  8  IN  BLK 
17  of  Villa  -Addition  to  City  of 
Str-ckton.  W.  B.  Mallory  vs  Paul 
Turi   and  wife $219 

Mar.  19,  192.") — LOTS  6  AND  8  BLK  17 
Villa  Addition,  Stockton.  W  C 
Belveal  vs  Paul  Torre  and  C  L 
Hatch    $46 


BUILDING  CONTRACTS 


SACRAMENTO    COUNTY 


G.\RAGE 

LOT  6  and  E  10  t.  Lot  7.  K,  L,  8th  and 

LOT  6  and  E  10  ft.  Lot  7,  K.  L,  8th  and 

garage. 
Owner— J.     H.    Stephens,     2531     H     St., 

Sacramento. 
Architect — None. 
I'ontractor — Chas.    S.    Mabrey    Co..    227 

Ochsner  Bldg..  Sacramento. 

TOTAL  COST,  $17,205 
Bond,  limit,  forfeit,  plans  and  specifi- 
cations, none. 


STORE  BLDG. 

S    %    LOT    5,    K,    L,    8th    and    9th    Sts., 
Sacramento.      All    work    for    store 
building. 
Owner— J.  H.  Stephens,  2531  H  St.,  Sac- 
ramento. 
.\rchitect — Nona.  '     ~\ 

Contractor — Chas.    S.    Mabrey    Co.,    227 
Oschner  Bldg.,  Sacramento. 

Filed  .     Dated  . 

TOTAL  COST,  $16,756 
Bond,  limit,  forfeit,  plans  and  specifica- 
tions, none. 


HOUSE 

LOTS  17  Ik  18  BLK  29  SEALE  TRACT 
Subd.  1  Palo  Alto.  All  work  for 
1-story  house  and  garage. 

Owner — Grace  R.  Scale,  Palo  Alto. 

Architect — Warren    Skillings. 

Contractor — Chas.  P.  Baker,  360  Pul- 
ton,   Palo   Alto. 

Filed  Mar.  13,  1925.  Dated  Mar.  12,  1925. 
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SiiturrJay,   March    28,    192 


Frame    up     J2498.25 

Plastering    completed    except 

finish    coat    outside 2498.25 

Completed    and    accepted 2498.25 

Usual    35    days    2498.26 

TOTAL  COST,    $9993 

Bond,   $4996.50;   Sureties,  John  Dudtield 

and    Joseph    A.    Jury;      Forfeit,      none; 

Limit.    120    days    after    March    12,    1925. 

Plans    and    specifications   filed. 

STATION 

W  50  FT.  OF  N  50  FT.  OF  S  77  FT. 
of  Lot  3  and  B  70  ft.  of  N  56  ft.  of 
S  77  ft.  of  Lot  2,  H,  I,  11th  and 
12th  Sts.,  Sacramento.  All  work 
for   station. 

Owner — Sacramento  Northern  R.  R.  Co. 
2nd   and   M   Sts.,   Sacramento. 

Architect — None. 

Contractor — Luppen  &  Hawley,  906  7th 
St.,   Sacramento. 

TOTAL   COST,    $6623 

Bond,   limit,   forfeit,   plans   and   specifi- 
cations, none. 


BUILDING 

W  TWENTY-FOURTH  ST.,  bet.  I  and 
J  Sts.,  Sacramento.  All  work  for 
bricli   and   steel    building. 

Owner — John  Cossich,  2331  J  St.,  Sac- 
ramento. 

Architect — None. 

Contractor — Holdener  Constr.  Co. 

Filed    .      Dated    . 

TOTAL    COST,    $5841 

Bond,    limit,    forfeit,    jlans    and    speci- 
fications,   none. 


BUILDING 

S  %  OF  W  %  OF  LOT  K,  Mclntyre  Tct. 
Sacramento.  All  work  for  build- 
ing. 

Owner — S.  W.  Cross,  3921  J  St.,  Sacra- 
mento. 

Architect — None. 

Contractor — R.  M.  Smith,  1228  K  St.. 
Sacramento. 

Filed  .     Dated  . 

TOTAL,  COST.   $13,500 

Bond,  limit,  forfeit,  plans  and  specifica- 
tions, none. 


CHURCH 

LOTS  1  AND  2,  J,  K,  21st  and  22nd  Sts., 

Sacramento.      All   work   for  church. 
Owner — Grace   M.    E.   Church,    815    11th 

St.,    Sacramento. 
Architect — None. 
Contractor — Fred  H.  Betz,   432   Ochsner 

Bldg.,    Sacramento. 

Filed  .     Dated  . 

TOTAL  COST,  $54,791 
Bond,  limit,  forfeit,  plans  and  specifica- 
tions,  none. 


DWELLING.  5-room  and  garage.  $4500 
No.  1432  Santa  Tnez  Way,  Sacra- 
mento; owner,  A.  Pierinni,  River- 
side Road,  Sacramento;  contractor, 
P.  Leoni,   1415   P  St.,   Sacramento. 

DWELLING,  5-room  and  garage,  $3000; 
No.  568  36th  St.,  Sacramento;  own- 
er, E.  A.  Corum,  2538  Portola  Way. 
Sacramento. 

DWELLING,  5-room  and  garage,  $4200; 
No.  2416  Curtis  Way.  Sacramento; 
owner,  T.  A.  Ryan,  1122  S  St.,  Sac- 
ramento; contractor,  W.  P.  Cippa, 
2560  27th  St.,  Sacramento. 

DWELLING,  5-room  and  garage,  $4100; 
No.  2417  Curtis  Way,  Sacramento; 
owner,  D.  Cippa,  2914  J  St.,  Sacra- 
mento; contractor.  W.  P.  Cippa.  2.'>60 

DWELLING,  5-room  and  garage,  $2800 
No.  1748  40th  St.,  Sacramento;  own- 
er, B.  H.  Bill,  3252  Marshall  Way, 
Sacramento. 

DWELLING,  5-room  and  garage,  $3000; 
No.  1608  40th  St.,  Sacramento; 
owner,  J.  A.  Nelson,  3501  I  St.,  Sac- 
ramento. 

DWELLING,  6-room  and  garage,  $5000; 
No.  1914  31st  St.,  Sacramento;  own- 
er, J.  C.  Matranga,  18th  and  F  Sts., 
Sacramento;  contractor.  Security 
Bldg.   Co..    1816   F   St.,   Sacramento. 

DWELLING,  5-room  and  garage,  $4000; 
No.  600  34th  St.,  Sacramento;  own- 
er, C.  T.  Chinson,  2814  D  St.,  Sac- 
ramento. 

DWELLING.  5-room  and  garage,  $3500; 
No.  1621  47th  St.,  Sacramento;  own- 
er, W.  N.  Hall,  1204  Dolores  Way, 
Sacramento. 

DWELLING,  4-room  and  garage,  $2800 
No.  2724  42nd  St.,  Sacramento; 
owner  and  contractor,  C.  J.  Hop- 
kinson,   1318   25th   St.,   Sacramento. 

DWELLING.  6-room  and  garage,  »;iOon; 
No.  3020  W  St.,  Sacramento;  own- 
er, S.  T.  Silverhorn,  Folsom;  con- 
tractor, J.  A.  Lucas,  1604  V  St., 
Sacramento. 


DWELLING.  5-room  and  garage,  $3500; 
No.  509  38th  St.,  Sacramento:  own- 
er, H.  M.  Earle,  1036  Dolores  Way, 
Sacramento. 

DWELLING,  6-room  and  garage,  $6150 
No.  2907  24th  St.,  Sacramento;  own- 
er, L.  Hapeman,  2501  G  St.,  Sacra- 
mento;   contractor,   T.   B.    Hunt. 

BUSINESS  building,  $5851;  No.  920  24th 
St.,  Sacramento;  owner,  John  Cos- 
sich 2331  J  St.,  Sacramento;  con- 
tractor, Holdener  Constr.  Co. 

DWELLING,  5-room  and  garage,  $3000; 
No.  2652  Harkness  Ave.,  Sacra- 
mento; owner,  C.  M.  Pottinger,  Rio 
Linda. 

GENERAL  repairs,  $9500;  No.  500  K 
St.,  Sacramento;  owner,  R.  Single- 
ton, Sacramento;  contractor,  G.  E. 
Harvie,  2212  T  St.,  Sacramento. 

FRATERNAL  hall  and  stores,  3-story, 
$40,000;  No.  2948  35th  St.,  Sacra- 
mento; owner.  Eagles  Hall  Assn. 
of  Oak  Park;  contractor,  G.  E. 
Harvie.    2212    T   St.,    Sacramento. 

GENERAL  repairs,  $3500;  No.  1112  K' 
St.,  Sacramento;  owner.  Hart  Bros., 
Sacramento;  contractor,  G.  E. 
Harvie,    2212    T   St.,    Sacramento. 

DWELLING,  6-room  and  garage,  $4900 
No.  932  44th  St.,  Sacramento;  own- 
er, Verne  Rodda.  1800  M  St.,  Sac- 
ramento; contractor,  E.  E.  Syden- 
strlcker,   1010   27th   St.,   Sacramento. 

DWELLING,  6-room  and  garage,  $6000; 
No.  717  34th  St.,  Sacramento;  own- 
er, M.  H.  Bateman,  2609  16th  St., 
Sacramento. 

DWELLING,  5-room  and  garage,  $4700; 
No.  911  42nd  St.,  Sacramento:  own- 
er, W.  B.  "WniHams,  Y.  M.  C.  A.,  Sac- 
ramento. 

DWELLING,  5-room  and  garage,  $2500; 
No.  3633  9th  Ave.,  Sacramento; 
owner,  W.  FJ  Martin,  3616  40th  St., 
Sacramento. 

DWELLING,  6-room  and  garage,  $6000: 
No.  3816  T  St.,  Sacramento;  owner, 
Frank  Smith,  3151  C  St.,  Sacra- 
mento; contractor,  H.  A.  Hendren, 
1012   26th   St.,   Sacramento. 

DWELLING,  5-room  and  garage,  $5950; 

No.  1807  U  St.,  Sacramento;  owner, 
and  contractor,  A.  Maloney,  1801  U 
St.,    Sacramento. 

DWELLING.  5-room  and  garage,  $2900 
No.  4640  12th  St.,  Sacramento; 
owner,  N.  H.  Lund,  4685  Elliott 
Ave..    Sacramento. 

DWELLING.  5-room  and  garage,  $3250; 
No.  3004  C  St.,  Sacramento;  owner. 
N.  H.  Lund,  4685  Elliott  Ave.,  Sac- 
ramento. 

FLATS  (2)  5-room  and  garage,  $11,500 
No.  1141  38th  St.,  Sacramento;  own- 
er, H.  G.  Waterman,  1143  38th  St., 
Sacramento. 

FLATS  (4)  o-room  and  sheds,  $12,000; 
No.  413  loth  St.,  Sacramento;  own- 
er, W.  V.  Lybarger,  1315  F  St., 
Sacramento. 

GENERAL  repairs,  $1369;  No.  513  25th 
St..  Sacramento:  owner.  E.  E.  Palm, 
516  26th  St.,  Sacramento;  contrac- 
tor, Brecht  &  Palm,  4703  Yosemite 
St.,  Sacramento. 

DWELLING,  5-room  and  garage,  $2500: 
No.  1736  40th  St.,  Sacramento; 
owner,  Angus  McDonald,  3967  2nd 
Ave..  Sacramento. 

STORE  building,  $6000;  No.  4V57  Fol- 
som Blvd.,  Sacramento;  owner,  D. 
Gabriella;  contractor,  M.  Martinelli, 
3006   K    St.,    Sacramento. 

DWELLING,  5-room  and  garage,  $2500 
No.  501  38th  St.,  Sacramento;  own- 
er. John  Napolui,  3006  K  St.,  Sac- 
ramento;   contractor,    N.   Martinelli. 


PIERCE-BOSQUIT 

Abstract  &  Title  Co, 

Capital  Stock  $100,000 

Sacramento,   Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 


DWELLING.  6-room  and  garage.  $2800; 
No.  3400  N  St..  Sacramento;  owner. 
Mrs.  A.  Goethals,  3325  M  St.,  Sac- 
ramento;   contractor,    J.    O.    Brown. 

DWELLING,  3-room,  $1000;  No.  3109 
62nd  St.,  Sacramento;  owner,  E.  J. 
Watei^s,   620   J  St.,   Sacramento. 

DWELLING.  5-room  and  garage.  $2500 
No.  2632  17th  St..  Sacramento;  own- 
er, A.  Soreidei  2320  K  St.,  Sacra- 
mento. 

DWELLING,  5-room  and  garage,  $2500: 
No.  540  San  Antonio  Way,  Sacra- 
mento; owner  and  contractor,  R.  S. 
Downar.  600  San  Antonio  Way. 
Sacramento. 

DWELLING.  5-room  and  garage.  $4000 
No.  1517  W  St.,  Sacramento;  owner, 
J.  Marchi,  415  S  St.,  Sacramento; 
contractor.  B.  T.  Wilkerson,  2621 
16th   St..   Sacramento. 

DWELLING,  5-room  and  garage,  $2500; 
No.  3184  Carly  St.,  Sacramento; 
owner  and  contractor,  H.  G.  Bird- 
sail.    1506    26th    St.,    Sacramento. 

DWELLING.  5-room  and  garage.  $2500; 
No.  3168  Carly  St..  Sacramento; 
owner  and  contractor.  H.  G.  Bird- 
sail,    1506   26th   St..    Sacram'ento. 

DWELLING.  5-room  and  garage,  $3200; 
No.  3009  D  St.,  Sacramento;  owner, 
and  contractor,  H.  R.  Willis,  3009 
U   St.,    Sacramento. 

DWELLING,  6-room  and  garage,  $4950; 
No.  1225  X  St.,  Sacramento;  owner. 
Miss  N.  E.  Butcher,  Hall  of  Justice, 
Sacramento;  contractor.  Geo.  L. 
Danger.    1300    37th    St..    Sacramento. 

DWELLING,  4-room  and  garage,  $2600; 
No.  1732  Santa  Y^nez  St.,  Sacra- 
mento; owner.  Geo.  Scheld,  1724 
Santa  Y'nez  St.,  Sacramento;  con- 
tractor, J.  W.  Hoopes,  5120  14th 
Ave.,   Sacramento. 

BUILDING 

S  1,4  OF  LOT  1  I-J-20-21,  Sacramento. 
All  work  for  brick  building. 

Owner — Roy  W.  Blair,  1025  43rd,  Sac- 
ramento. 

Architect — None. 

Contractor — Chas.  S.  Mabrey,  227  Ochs- 
ner Bldg.,   Sacramento. 

Filed  Jlarch   19,   1925.  Dated  — . 
No  payments   given. 

TOTAL  COST,   $5850 

Bond,  Sureties,   Forfeit,  Limit,  Plans  & 

.Specifications.  None. 

DWELLING.  7-room  and  garage.  $3850; 
1209  35th.  Sacramento;  owner,  J. 
W.  Newhart.  1465  33rd.  Sacramento. 

DWELLING.  5-room  and  garage.  $3000; 
1401  37th.  Sacramento;  owner.  D.  L. 
Durst,  845  35th.  Sacramento;  con- 
tractor, F.  H.  Artz,  1911  28th,  Sac- 
ramento. 

DWELLING.  6-room  and  garage.  $2750; 
1225  T,  Sacramento:  owner,  Vin- 
cent Depolo,  1924  11th,  Sacramento; 
contractor,  J.  Bobick,  901  S,  Sacra- 
mento. 

DWELLING,  duplex.  $3200;  owner,  O. 
A.    Lux,   2041    55th-,   Sacramento. 

DWELLING,  5-room,  and  garage,  $2950 
1728  40th.  Sacramento;  owner.  N.  H. 
Lund,  4685  Elliott  Ave.,  Sacramento 

DWELLING,  5-room  and  garage,  $2950; 
owner,  N.  H.  Lund. 

DWELLING.  5-room  and  garage,  $2950; 
owner,  N.  H.  Lund. 

DWELLING.  5-room  and  garage,  $2950; 
owner.  G.  L.  Muddox,  2900  K,  Sac- 
ramento; contractor,   N.   H.  Lund. 

DWELLING,  6-room  and  garage,  $4500: 
wner,  R.  Greer.  708  J,  Sacramento 
contractor,  H.  G.  Birdsall,  1506  25th 
Sacramento. 

DWELLING,  5-room  and  garage,  $3000; 
owner,  Allen  E.  Omand.  703  O,  Sac- 
ramento, 

BUS  BLDG.,  $6500;  owner,  Leslie  Spur- 
geon,  648  36th  Sacto. ;  contractor. 
J.  A.  Saunders,   2810  I,  Sacramento. 

BUILDING,  $7500;  owner,  J.  A.  Saun- 
ders. 

MOVE  and  set  up  flat  from  617  7th  to 
1921-23  5th.  $1625;  owner.  Carlo 
Giordano.  1714  6th,  Sacramento: 
contractor,  Miller-Tanking  530  15th 
Sacramento. 

DWELLING,  5-room  and  garage,  $4400; 
owner.  W.  F.  Hood.  508  San  Miguel 
way,  .Sacramento. 

DWELLING.  5-room  and  garage.  $3550; 
owner.  V.  G.  Hughes.  2175  36th  Sac- 
ramento; contractor.  B.  T.  Wilkin- 
s' n.   2121   16th.  Sacramento. 

DWETiLlNG.  4-room  and  garage.  $2500: 
owner.  Adalph  Frediani.  10th  and 
X.  Sacramento;  contractor.  B.  S. 
Wilkinson,    2121    16th,    Sacramento. 

DWKT-LING,  5-room  and  garage,  $2600; 
1309    48th,    Sacramento:    owner,    L. 


Saturday,  March   28,  1925 


BUILDING    AND    ENGINEERING    NEWS 


49 


Matteoni,  127  51st,  Sacramento; 
contractor.  N.  Martlnelll.  306  K, 
Sacramento. 

DWEL,L.IXG.  6-room  and  garage,  $5000; 
owner,  Henry  Schmidt,  2927  Sacra- 
mento Blvd.,   Sacramento. 

MOVE  from  622  7th  to  2431  C,  Sacra- 
mento. $1500;  owner,  L.  H.  Barton, 
gen.    del,   Sacramento. 

DWELLIXG.  4-room,  and  garage,  $3000; 
1924  Burnett  Way,  Sacramento; 
owner,  C.  F.  Harris,  2926  Sac.  Blvd.. 
Sacramento. 

DWELLING,  5-room  and  attic,  and  ga- 
rage, $4500;  1433  52nd,  Sacramento; 
owner,  Chas.  Brier,  1720  L,  Sacra- 
mento. 

DWELLING,  5-room  and  garage,  $4250; 
1402    47th,    Sacramento;    owner,   W. 

B.  Ladue,    2319    O.    Sacramento. 
RAISE  for  store,   $1500;    1530   C,    Sacra- 
mento;   owner,    Mrs.    Annie    Jasklll, 
616    8th,    Sacramento;   owner,   W.  B. 
Ladue,    2319    O.    Sacramento. 

STORE  building,  $1500;  No.  1730  C  St.. 
Sacramento;  ownei.  V.  G.  Marogna, 
1520    r    St.,    Sacramento. 

D\VE;LLING,  3-room,  $1250;  No.  1905 
10th  St.,  Sacramento;  owner  and 
contractor,    W.    H.    Dunn.    Premises. 

STORE  building  (6),  $16,756;  S  %  Lot 
5,  K,  L,  8th  and  9th  Sts..  Sacra- 
mento; owner,  J.  H.  Stephens,  Mer- 
chants National  Bank  Bldg.,  Sacra- 
mento; contractor,  C.  S.  Mabrey 
Company. 

BUSINESS  building,  $5850;  S  H  Lot  1, 
1,  J,  20th  and  21st  Sts.,  Sacramento; 
owner,  Roy  W.  Blair,  California 
National  Bank  Bldg.,  Sacramento; 
contractor,    C.    S.    Mabrey   Co. 

DWELLING,  5-room  and  garage,  $3000; 
Lot  574  W  &  K  19,  Sacramento; 
owner,  T.  N.  Henderson,  2964  39th 
St.,   Sacramento. 

RAISE  and  general  repairs,  $1000;  No. 
3329  First  Ave.,  Sacramento;  own- 
er, H.  W.  M.  Ogg,  3331  1st  Ave., 
Sacramento;  contractor,  W.  H. 
Cox,   2018   19th   St.,   Sacramento. 

DWELLING,  5-room  and  garage  $2000; 
1833  50th,  Sacramento;  owner,  J. 
H.  .\tkins,  319  Forum  Bldg..  Sacra- 
mento; contractor,  A.  C.  Van  Win- 
kle.  3326   40th.   Sacramento. 

DWELLIXG,  5-room  and  garage,  $2000; 
344J  Franklin  Blvd.,  Sacramento; 
owner,  J.  H.  Atkins:  contractor,  A. 

C.  Van  Winkle. 

DWELLIXG  5-room  and  garage.  $2900; 
4525  U,  Sacramento;  owner,  Philip 
Oates.    4533    U,   Sacramento. 

DWELLI.VG  5-room  and  garage,  $3500; 
1424  37th,  Sacramento;  owner,  C. 
W.  Malcolm.  1529  48th,  Sacramento. 

DWELLIXG  5-room  and  garage.  $2800; 
3937  Miller  Way.  Sacramento;  own- 
er. Mrs.  H.  Haskell,  2825  Donner 
Way.  Sacramento. 

IJATTERY  service  station,  $5000;  909 
20th,  Sacramento;  owner,  W  .&  K, 
817  J,  Sacramento. 

L.\UNDRY,  brick,  $3900:  owner,  J.  A. 
Lockhart,   1322  V,  Sacramento. 

KAISB  and  finish  4-room  flat.  $2000; 
owner.  P.  J.  Traynor,  3742  5th 
.\ve..  Sacramento. 

DWELLING.  5-room  and  garage,  $6000 
577  33rd.  Sacr;imento:  owner.  L.  F. 
Gould.     1623     O.    Sacramento. 

DWELLING,  2-fIats  and  garage,  $8500; 
72(1  3lst,  Sacramento:  owner.  Wal- 
ter Kilborn.  3300  F.  Sacramento; 
contractor,  P.  K.  Opdyke. 

DV\  ELLING.  7-1  oom  and  garage.  $8000: 
1416  39th,  Sacramento:  owner.  Chas 
Bills,  Sacramento:  contractor,  P.  R. 
Opdyke. 

TANK.  550-gal..  $12,500;  809-S23  I.  Sac- 
ramento: owner,  Geo.  Barr.  17th  & 
K.  Sacramento;  contractor,  P.  R. 
Opdyke. 

riWICLLIXG.  5-room  and  garage.  $3500; 
1144  34th,  Sacramento:  owner,  Mrs. 
J.  Xolan,  Susanville;  contractor,  P. 
R.  Opdyke. 


COMPLETION  NOTICES 


S.4CRAMENTO    COUNTY 


Recorded  Accented 

Mar.  6,  1925 — K  ST.,  front  of  steamer 
sheds.  Sacramento.  S  P  Co  to 
whom    it   may   cont:ern ,  .  .Mar.    3.    1925 

Mar.  6.  192.5 — LOT  33,  .\ltOR  Acres. 
Sacramento.  Edith  F  Menke  to 
whom  it  may  concern  ..  .Feb.   25,  1925 

Mar  6  1925— .X  38  FT.  OF  S  85  FT.  OF 
Lot  16,  Avery  Tract.  Sacramento. 
Charles  Craig  to  whom  it  may  con- 
cern  Feb.    28,    1925 


Mar.  7,  1925— LOT  2404,  Elmhurst.  H 
C  Muddox  to  whom  it  may  concern 
Feb.    15.    1926 

Mar.  9,  1925— SECOND,  THIRD,  1  and 
C  P  Main  Track,   Sacramento.     S  P 

Co  to  whom   it  may  concern 

j^g^^     28     1925 

Mar.' ib,' "192.5— n' 40  Ff.OF  S  80  FT. 
Lot  26,  Stebhins  Tract,  Sacramento. 
Grace  L  Vaughan  to  whom  it  may 
concern Mar.    2,    1925 

Mar.  11,  1925— LOT  139  BLK  11,  Col. 
Heights,  Sacramento.  Fred  L  Clark 
to  whom  it  may  concern. Mar.  6,   1925 

Mar.  11,  1925— LOT  6  East  Ridgeway 
Joseph  H  Haag  to  whom  it  may 
concern Mar.    10,    1925 

Mar.  18,  1925— LOT  9  Michel  Plate 
Tract,  Sacramento.  Eudora  F 
Mackell  to  whom  it  may  concern.. 
March    4,    1925 

Mar.  18,  1925— W  i4  LOT  7.  S,  T,  14th 
and  15th  Sts.,  Sacramento.  H  H 
Lock   to   whom   it  may  concern.... 

March    17,    1925 

♦— 

LIENS  FILED 


SACRAMENTO    COriVTY 

Recorded  Amount 

Mar.  6.  1925 — PACIFIC  SCHOOL  DIST 
Sacramento.  Tilden  Lumber  &  Mill 
Co  vs  Pacific  School  District  to 
Clerk  of  Board  of  Trustees  and  L 
P    Williams    Co.    Auditor $557.90 

Mar.  6,  1925 — W  ^  OF  S  %  OF  LOT 
8,  R  S,  9th  and  10th  Sts..  Sacra- 
mento. Superior  Lumber  &  Fuel 
Co  vs  Joe  Babich  and  Helen  (ux) 
$77.45 

Mar.  7,  1925— LOT  406  BLK  20,  Citrus 
Heights  Addition,  Sacramento.  Di- 
amond Match  Co  vs  Rose  and 
Ben    Newman    $109.15 

Mar.  7,  1925— N  Vi  LOT  8,  T,  U.  29th, 
and  30th  Sts.,  Sacramento.  Geo  H 
Burrett  and  Florence  Polhemus  vs 
Edward  Anderson  &  C  Chatterton 
$660.48 

Mar.  9.  1925— LOT  15  BLK  4.  North 
Sacramento  Sub  10.  Roy  S  Post  vs 
J   S  Martin $167 

Mar.  9.  1925— E  1^  LOT  3  T,  U.  23rd 
and  24th  Sts.,  Sacramento.  Cutter 
Mill  &  Lumber  Co  vs  Joseph  Puliz 
and   F   M   Corey $924.22 

Mar.  9.  1925— W  %  OF  N  %  LOT  4, 
U.  V,  14th  and  15th  Sts..  Sacra- 
mento. Cutter  Mill  &  Lumber  Co 
vs  John  Rakela  et  al $765.30 

Mar.  9.  1925 — N  Vi  OF  S  Vz  LOT  4, 
U,  V.  14th  and  15th  Sts.,  Sacra- 
mento. Cutter  Mill  &  Lumber  Co 
vs  Toney  Babich,  F  M  Corev,  Cal 
Trust  &  Savings  Bank,  F  W  Kiesel 
and  A  B  Carter $765.30 

-Mar.  14.  1925— LOT  29,  Elmhurst.  G 
H  Burnett  and  Florence  Polhemus 
vs  J  C  Brown $119 

Mar.  12.  1925— E  Vz  OF  S  %  OF  LOT 
8.  N.  O,  19th  and  20th  Sts.,  Sacra- 
mento. William  S  Davis  vs  Arthur 
De  wsnup     $202.75 

Mar.  19,  1925— LOTS  1  AND  2,  G.  H. 
Slawson  Tract  No.  1,  Sacramento. 
Tilden  Lumber  &  Mill  Co  vs  G  H 
Slawson    $102 


BUILDING  CONTRACTS 


PHESNO    COUNTY 


BOTTLING    PLANT 

R   AND  KERN  STS..   Fresno,      All   work 

for    bottling   plant. 
Owner — Cocoa    Cola    Bottling   Dist.    Co.. 

1335   F   St..   Fresno. 
.•\rchitect — Ernest      K.   Kump     Co.,     544 

College  St..  Fresno, 
(•ontractor — Short    &    Neads,    1291    Lin- 
den   St.,    Fresno. 

Filed    Mar.    12.    '25.      Dated   . 

As   work    progresses 76% 

Usual    35    days Balance 

TOTAL  COST.  $18,611 
Bond.  $13,958.  Suret;*  Fidelity  &  Guar- 
antee Co.  Limit,  40  working  days. 
Forfeit,  plans  and  specifications,  none. 


PERMITS 

ALTERATIONS.  $1200:  N-o.  3130  Nevada 
Ave.,  Fresno:  owner.  C.  Richter, 
Premises:  contractor.  T.  H.  Nelson. 
3041   Iowa  St..   Fresno. 

DWELLING.  $4000:  No.  745  Terrace 
Ave.,  Fresno;  owner,  W.  B.  Watson, 
1230    Florodora    St..    Fresno. 

RUILDIXG.  $1300;  No.  1112  Orange 
Ave..  Fresno:  owner,  J.  A.  Musick. 
3588    Lowe    St.,    Fresno. 

BUILDING.  $2500;  No.  3158  MADISON 
Ave.,    Fresno;    owner,    Ben    Maisler, 


3526  El  Monte  Way,  Fresno;  con- 
tractor, T.  J.  Bright,  Rt.  1  Box 
564,  Fresno. 

DWELLING  and  garage,  $3600;  No. 
3425  Alta  St.,  Fresno;  owner,  Fres- 
no Home  Builders,  1231  Broadway, 
Fresno. 

DWELLING.  $4000;  No.  444  Peralta 
Way,  Fresno;  owner,  M.  S.  Johan- 
sen,  1036  Pottle  St.,  Fresno;  con- 
tractor, L.  A.  Ericksen,  1036  Pottle 
St.,    Fresno. 


COMPLETION  NOTICES 

FTIESNO   COUNTY 

Recorded  Accepted 

Mar.  16.  1925— SW  %  OF  SEC.  24. 
17-19,  132x330  ft.,  Fresno.  Bedell 
W  Maines  to  J  T  Hunter. Mar.   14.  '25 

Mar.   17,   1925 — LOT  15  Belmont  Villa, 
Fresno.      M  W   Routt   to  J  C  Drake 
March    14,    1925 

Mar.  17,  1925 — N  13  FT.  OF  E  81  FT. 
of  Lot  4  E  81  ft.  Lots  5  and  6,  Tem- 
ple Park,  Fresno.  Cons.  Inv.  Corpn 
to    K   O   Kesler   Co.... March    16,   1925 

March  12,  1925— PINEDALE  SCHOOL 
District,  Fresno.  Pinedale  School 
District   to   M   E    Summers 

,, March    11,    1925 

March  13.  1925— PINEDALE  SCHOOL 
District,  Fresno.  Pinedale  School 
District   to  Kyle   &  Co... Mar.   5,   1925 

March  14,  1925— LOTS  7  AND  8  BLK 
H,  Kingsburg.  Board  of  Trustees 
of  Kingsburg  to  The  Anton  John- 
son  Co   of   Los   Angeles.  .Mar.   9,   1925 

March  14.  1925— LOT  9  W  20  Lot  10 
Blk  7.  College  Addition.  Fresno.  W 
B  Watson  and  Beulah  Davis  to 
whom   it    may   concern .  .Mar.    14.    1925 

March  10,  1925— LOT  4  ELK  3,  Roose- 
velt Heights,  Fresno.  Mary  E 
Benton  to  whom  it  may  concern... 

,, March    9,    1925 

March  10.  1925— LOT  9  BLK  30,  Alta 
Vista,  Fresno.  F  E  Gibble  to  D  M 
Benton March    9,    1925 

March  11.  1925— LOTS  68.  AND  69, 
Zapps  Park.  Fresno.  R  M  Shannon 
to  whom  it  may  concern .  .Mar.  7,  1925 

Mar.  20.  1925— PINEDALE  SCHOOL 
District,  Fresno.  Pinedale  School 
District  to  Kerr  &  Williams 

„ March    18,    1925 

Mar.  18,  1925- P  G  &  E  GAS  PLANT, 
Fresno.  (Sheet  metal  wk).  Paci- 
fice  Gas  &  Electric  Co  to  Barrett- 
Hicks   Co Mar.   10,   1925 

Mar.  19,  1925— LOT  10  BLK  5,  Cedar 
Park.  Fresno.  John  Wagnon  to 
D  M   Benton Mar.    18,    1925 

Mar.  21,  1925 — LOTS  35  AND  36,  Mc- 
Kinley  Heights,  Fresno.  Dennis  B 
Wheeler  to  whom  it  may  concern.. 
March    20,    1925 

Mar.  21,  1925— LOTS  7  AND  8,  Nish- 
kian  Tract,  Fresno.  A  F  Lambert 
to  whom  it  may  concern. Mar.  2U.  1925 

Mar.  21,  1925— LOTS  8  AND  9  BLK  4, 
High  Add'n,  Fresno.  E  Brose  to 
whom    it   may   concern .  .Mar.    19,   1925 

Mar.  21.  1925— LOTS  4,  5  AND  6  BLK 
10,  High  Addition,  Fresno.  E  Brose 
to  whom  it  may  concern  .  .Mar.  19,  '25 

Mar.  21,  1925— LOT  1  N  9  ft.  Lot  2, 
High  Addition  Annex  No.  5.  Fresno. 
Samuel  Z  and  Ella  M  Todd  to  whom 
it  may  concern March  19.  1925 

Mar.  21,  1925 — ARBIOS  I'UMPING 
Station,     Fresno.       Associated     Pipe 

Line  Co   to  Harvey   E  Miller 

March    14,    1925 

Mar.  21.  1925— LOTS  8  AND  9  BLK  1, 
Droge  Park.  Fresno.  Wallace  A 
Patch  to  whom  it  mav  concern... 
March     14,     1925 

Mar.  21.  1925 — LOTS  10,  11,  12,  13,  14, 
15,  18  and  19  Blk  1,  Droge  Park. 
Fresno  (four  buildings).  Mary  J 
Furman  to  whom  it  may  concern.. 

March    14,    1925 

^ 

LIENS  FILED 


FRESNO    COUNTY 


Recorded  Amaunt 

Mar.  20,  1925— LOTS  8  AND  9  BLK  1, 
Droge  Park,  Fresno.  E  L  Golden 
vs  Valley  Bldg  &  Invst  Co.  Mary  J 
Furman    and    Wallace   A    Patch.. $174 

Mar.  20,  1925 — LOTS  12  AND  13  BLK 
1,  Droge  Park.  Fresno.  E  L  Golden 
vs  Valley  Bldg  &  Invst  Co  and 
Marj'    J     Furman $174 

Mar.  20,  1925— LOTS  10  AND  11  BLK 
1,  Droge  Park,  Fresno.  E  L  Golden 
vs  Valley  Bldg  &  Invst  Co  and 
Mary  J  Furman    $174 


50 


Mar.  20,  1925 — LOTS  14  AND  15  BLK 
1,  Droge  Park,  Fresno.  E  L  Goldin 
vs  Valley  Bldg  &  Invst  Co  and 
Marv  J  Furman    $174 

Mar.   20.   1925— LOTS  18   AND  19  BLK 

I,  Droge  Park.  Fresno.  E  L  Golden 
vs  Valley  Bldg  &  Invst  Co  and 
Mary  J  Furman    $174 

Mar.  IS,  1925— LOTS  8  TO  15,  18,  19 
Blk  1,  Droge  Park.  Fresno.  Cali- 
fornia Glass  Co.  Inc..  $315;  T  P 
Drennon.  $107  vs  Mary  J  Furman  .  . 

Mar.  18.  1925 — LOTS  8  TO  15.  18,  and 
19  Blk  1,  Droge  Park.  Fresno.  E  H 
Coffman  vs  Tom  Pritchard  and 
Mary    J.    Furman     $292 

Mar.  18.  1925— LOTS  3  AND  4  BLK 
18,  Pinedale.  Maisler  Bros  Lum- 
ber Co  vs  Frank  and  Ed  Felez..$275 

Mar.  23,  1925 — LOTS  12,  13.  14,  15,  10, 

II,  18,  19  Blk  1,  Droge  Park,  Fres- 
no (4  liens).  Tilden  Lumber  &  Mill 
Co  vs  Valley  Bldg  &  Invst  Co  and 
Mary  J  Furman  $426.  $398.  $498  and 
$390   respectively    

Mar.  23,  1925— LOTS  8  AND  9  BLK  1 
Droge  Park,  Fresno.  Same  vs  Same 
and  Wallace  A  "Patch $525 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,   March   28,   1925 


SEWER     BIDS     ASKED 


The  Oakland  city  commissioners  have 
ordered  bids  called  to  construct  the 
Seventh  Street  Outfall  sewer  to  be 
financed  under  the  $1,147,000  bond  issue 
voted  last  year.  The  Seventh  street 
unit   will   cost   approximately   $250,000. 


NEW    BULLBTIiy    ON    111  R.4L    ROADS 
IS  ISSUED 


There  were  2,941,294  miles  of  rural 
public  roads  in  the  United  States  on 
January  1,  1922,  according  to  a  bulletin 
Issued  by  the  United  States  Department 
of  Agriculture  entitled  "Rural  High- 
way Mileage,  Income,  and  Expendi- 
tures, 1921  and  1922."  Of  the  total 
road  mileage,  387,760  miles  had  been 
•mproved  with  some  form  of  surfacing 
.  uch  as  sand-clay,  gravel,  macadam,  or 
pavement  when   the  year   1922  began. 

The  total  road  mileage  is  sufficient 
to  encircle  the  earth  at  the  equator  118 
times  while  the  surfaced  mileage  was 
sufficient  to  gridiron  the  United  States 
with  75  east  and  west  routes  extending 
from  ocean  to  ocean  and  an  equal  num- 
ber of  north  and  south  routes  extend- 
ing from  border  to  border.  Since  1921 
surfaced  mileage  has  been  built  at  a 
rate  of  between  thirty  and  forty 
thousand  miles  per  year  of  which  an 
undetermined  portion  has  been  in  the 
nature  of  resurfacing  of  roads  previ- 
ously   surfaced. 

The  bulletin  is  the  result  of  an  in- 
vestigation by  the  Bureau  of  Public 
Roads  and  contains  the  only  complete 
report  covering  the  entire  road  work 
of  the  country  for  any  recent  year  and 
will  be  valuable  not  only  in  studying 
the   present    highway   situation    but    for 


the  future  as  a  record  of 
provement  progress. 

Complete  data  are  given 
highways  by  States  with 
types  of  roads  existing  in 
constructed  in  the  years 
sources  of  highway  funds 
Ijcnded,  and  motor  vehicle 
statistics.  The  statistics 
income  and  expenditure 
funds  and  those  of  local 
rately. 


highway  ira- 

for  all  rural 
reference   to 
1921,  mileage 
reported   on, 
and  how  ex- 
registration 
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show   State 
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TELL  THE  WORLD 


The  smart  cat  carries  his  mouse 
right  into  the  house  and  lets  everyone 
know  that  he  caueht  it — that  he's  a 
genuine  pantry  protector  and  earning 
his  keep.  The  dumb  pussy  eats  his  and 
says  nothing.  The  wise  kitty  who  ad- 
vertises has  a  warm  home,  a  saucer 
of  cream  and  a  kind  word  from  all. 
The  poor  slow-witted  torn  who  kept  his 
capture  a  secret  is  starving  in  an  alley. 
His  folks  figured  him  a  liability  and 
when  they  moved  he  was  thrown  on 
his  own.  Tough!  But  it's  his  own  fault. 
It's  necessary  to  produce  the  goods. 
Having  done  so,  it's  just  as  essential  to 
lit  the  world  know.  —  "Federaleter," 
published    by   the    Federal   Surety   Co. 


Reinhart  Lumber  and  Planing  Mill  Company 

GENERAL   LUMBER  YARD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 

General    Mill    and    Cabinet    Work,    Stock    Doors,    Saab 

F'ramea   and    IMonldlnen 

JERROU)  AVK.  A  VARNEIVELD  ATB. 

Mission  901-902-901-904  San  Franelac* 


ICatH^u  (EcuBtrurtinu  l^ppnrta 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  In  your  territorj',  ad- 
vising class  of  work  in  which  you  are  Interested. 
818   HISSIOBf    STREET  SAN    FTIANCISCO 


TROJAN  EXPLOSIVES 

The  Mosl  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CROCKER    BUILDING  TEO.V   BUILDING 

San   Francisco,   Cal.  Portland,  Oregon 


Phone  Franklin   9400 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 


A  •TMttsbnrgr"  Antomatic 
Gas  Wat«r  Heater  in- 
stalled  in  the  Hame  iadi- 
cat«8  high  qnalitf 
ttiroiighoat. 

Recommended  and  speci- 
fied by  all  of  the  leading 
architects,  plumbers  and 
builders. 

Consider    the    high    merit 
of    the     Pittsburg    coupled 
Pittsburg      Perfect 


with 

Service 

"Hot 
wink  •* 


Iter    quick    as 


PITTSBURG  WATER  HEATER  CO. 

Makers  of 
"PITTSBURG     AUTOMATIC" 

"BUNGALOW    AUTOMATIC- 
STORAGE   SYSTEMS 
and  "LION"  TANK  WATER  HEATERS 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 
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Are  You  Ready 

for  the  Building  Boom 
of  1925 

Stop  in  at  Our  Showrooms  and  Inspect  the  Best 
and  Most  Up-to-Date  Contractors  "Labor  Sav- 
ing" Machinery  and  Supphes. 

KOEHRING    DANDIE— Light  Building  Mixers. 

KOEHRING— Heavy  -  Duty    Building    Mixers,    Pavers.    Gasoline 
Shovels,    Cranes,  Excavators,  Bar  Benders  and  Bar  Cutters. 

AMERICAN — Hoisting  Engines,  Derricks,  Crabs,  Winches,  Blocks, 
Sheaves,  Genuine  Crosby  Clips. 

BEACH — Wood  and  Iron-Frame  Saw  Tables  (belt,  gasoline  or  mo- 
tor driven). 

C.   H.  &  E.— Portable,  Gasoline-Driven  Saw  Tables,  Hoists,  Mor- 
tar Mixers  and  Pumps. 

WAUKESHA— Gasoline  Power  Units. 

STERLING — Wheelbarrows  and  Concrete  Carts. 

WYOMING— Red  Edge  Shovels. 

PARKS — Portable   Belt  and    Engine-Driven    Woodworking    Ma- 
chinery. 

HANDY— Sack  Cleaners,  Balers,  Baling  Wire. 

BULL   DOG— Timber  Fasteners. 

CINCH    ANCHORS— For  Concrete,  Brick  and  Stone  Fastenings. 
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CALIFORNIA    RANKS    HIGH    IN 
TERRA    COTTA   PRODUCTION 


California  is  third  state  in  the  Union 
in  production  ot  architectural  terra 
cotta,  according  to  reports  for  the  cen- 
sus of  manufacture,  Department  of  Com- 
merce. Production  in  the  state  for  1923 
was  valued  at  $2,693,039,  as  compared 
with  $1,603,924  for  1922.  Illinois  led 
with  a  production  amounting  to  $4,- 
825,234,  and  New  Jersey  was  second 
wth  a  production  valued  at  $4,291,318. 
California's  tonnage  for  1923  was  19,997 
as  compared  with  10,526  for  1922.  Illi- 
nois' tonnage  for  1923  was  36,046,  while 
that  of  New  Jersey  was  37,083.  The 
average  value  per  ton  of  terra  cotta 
produced  in  California  in  1923  was 
$134.72,  as  compared  with  $152.38  for 
1922. 

During  1923  all  the  establishments 
in  the  U.  S.  engaged  primarily  in  the 
manufacture  of  architectural  terra 
cotta  produced  134,810  tons  of  this  pro- 
duct, valued  at  $16,827,776,  or  an  aver- 
age of  $124.27  per  ton.  Twenty-seven  of 
these  establishments  also  reported 
other  products,  such  as  brick  and  tHe, 
of  a  total  value  of  $15,517,233,  the 
value  of  their  terra  cotta  production 
being  90  per  cent  of  the  total.  In  1922 
the  total  value  of  all  products  reported 
ijy  the  establishments  which  manufac- 
tured architectural  terra  cotta  was 
$14,981,916,  the  value  of  their  terra 
cotta  production  being  82  per  cent  of 
the  total. 


A  city  ordinance  providing  that  no 
permit  shall  be  granted  for  the  erec- 
tion of  a  business  house,  i£  there  are 
more  residences  than  business  houses 
within  a  radius  of  300  feet  of  the  pro- 
Iirised  location  of  such  structure,  with- 
itiit  the  consent  of  three-fourths  of  the 
resident  property  owners  o^vning  prop- 
•  rty  within  the  prescribed  area,  is  un- 
■onstilutional  and  void  as  an  unreason- 
able and  discriminatory  exercise  of 
the  police  power.  In  reaching  this  con- 
clusion in  the  case  of  State  vs  Thomas, 
123  Southeastern  Reporter,  590,  the 
West  Virginia  Supreme  Court  of  Ap- 
peals said:  "A  legal  exercise  of  the 
police  power  should  operate  uniformly 
upon  all  pi?rsons  similarly  situated  who 
may  be  affected  thereby.  Testing  the 
ordinance  by  these  principles,  has  it 
a  valid  basis?  It  does  not  place  an  ab- 
solute restriction  on  the  use  of  prop- 
erty within  residential  districts  for 
business  structures,  but  undertakes 
merely  to  confer  upon  three-foiirthi  of 
the  property  owners  authority  to  say 
■U'ho  shall  be  granted  the  privilege.  The 
ordinance  would  clothe  these  individ- 
uals with  the  powers  of  government  to 
refuse  the  right  to  one  and  bestow  it 
upon  another;  thus  denying  to  the  for- 
mer a  legitimate  use  of  his  property, 
not  in  return  for  any  general  benefits 
resulting  to  the  neighborhood  from  a 
strict  maintenance  of  its  residential 
character  (this  will  not  be  accom- 
plished), but  in  order  simply  that  the 
latter   may  be   favored." 


COSTLY    COMPETITION 


The  most  costly  form  of  competition 
with  which  every  industry  has  to  con- 
tend, the  Department  of  Manufacture 
of  the  Chamber  of  Commerce  of  the 
United  States  has  found,  is  ignorance. 
This  is  disclosed,  for  example,  in  quo- 
tations to  the  government  for  supplies 
of  every  description.  These  force  the 
manufacturer  in  nearly  every  line  of 
industry  to  the  pessimistic  conclusion 
that  some  of  his  competitors  have  little 
or  no  idea  of  costs,  for  at  one  time  or 
another  offers  are  made  at  prices  lower 
even  than  the  cost  of  materials. 

In  its  study  of  cost  accounting  the 
Department  of  Manufacture  of  the  Na- 
tional Chamber  has.  in  the  course  of 
five  years  during  which  it  has  come  in 
contact  with  representative  executives 
of  various  industries,  discovered  that 
this  is  a  general  condtion.  Legitimate 
competition  is  a  spur  to  greater  effort, 
but  ignorance  is  an  unknown  quantity 
against   which   there   is   no   defense. 


FIVE    BILLION   DOLLAR   HYDRO- 
ELECTRIC   PLANT   ANNOUNCED 


Immediate  construction  of  a  new 
power  house,  to  be  known  as  the 
Balch  plant,  on  the  Kings  River,  to 
have  the  highest  "head"  of  any  hydro- 
electric plant  in  the  work,  and  to  cost 
$4,850,000,  is  announced  by  A.  Emory 
Wishon.  vice-president  and  general 
manager  of  the  San  Joaquin  Light  and 
Power  Corporation,  with  headquarters 
in  Fresno.  It  is  proposed  to  have  the 
plant  ready  for  operation  January  1 
1927. 


Careful  scrutiny  discloses  no  ade- 
quate reason  why  building  construc- 
tion should  be  carried  on,  for  the  most 
part,  during  the  summer.  The  West- 
ern Division  of  the  Chamber  of  Com- 
merce of  the  United  States,  at  its  Los 
.\ngeles  meeting,  declared  that  it  was 
"impressed  by  the  serious  waste  in- 
volved in  the  needless  seasonal  fluctua- 
tion of  construction,"  pointing  out  that 
continuity  in  construction  is  equally 
important  to  both  business  and  labor 
and  to  the  numberless  manufacturing 
industries  which  are  dependent  upon 
it. 

Chambers  of  commerce  and  trade  as- 
sociations are  beginning  to  ask  their 
members  why  they  do  not  build  in  the 
winter.  One  of  them,  after  investiga- 
tion, concluded  that  it  is  cheaper  to 
build  in  the  winter  than  in  the  sum- 
mer, because  the  labor  supply  is 
steadier  and  wages  are  usually  some- 
what lower,  prices  of  building  ma- 
terials run  lower,  and  there  is  more 
competition  between  contractors  who 
wish  to  keep  their  organizations  to- 
gether. Besides,  workmen,  who  would 
otherwise  probably  be  idle,  are  given 
a  steady  income. 

"It  has  been  demonstrated,"  says  the 
Western  Division  of  the  National 
Chamber,  "that  both  engineering  and 
building  construction  can  be  success- 
fully and  economically  carried  on  in 
winter,  thus  levelling  the  disastrous 
peaks  and  valleys  of  business  and  em- 
ployment." 


STATE  DEPARTMENT  OP   MINES 
BILL  FAVORABLY  CONSIDERED 


Assembly  Bill  No.  407,  by  Assembly- 
man H.  E,  Dillinger  of  Placerville, 
has  been  reported  favorably  by  the 
assembly  mines  and  mining  committee. 

The  bill  would  create  a  state  de- 
partment of  mines  and  mining  re- 
sources to  take  over  the  duties  at  pres- 
ent cared  for  by  the  state  minerologist, 
together  with  additional  duties  pro- 
vided for  in  the  measure,  as  a  means 
of  placing  mining  on  the  plane  of  a 
recognized  industry.  Under  the  terms 
of  the  bill,  which  has  the  approval  of 
the  mining  interests  of  the  state,  the 
director  of  the  proposed  new  depart- 
ment would  be  required  to  keep  accu- 
rate statistics  of  the  mining  industry, 
to  make  surveys  and  reports  covering 
the  mineral  resources  of  the  state  and 
to  assist  in  the  progress  of  the  mining 
industry  generally. 

The  duties  of  the  surveyor  general 
in  so  far  as  they  apply  to  surveys  of 
mineral  lands,  and  that  of  the  state 
corporation  commissioner,  affecting 
mining  corporations  would  be  assumed 
by   the   proposed  department. 


9500,000  FLOTATION  PLANT 


The  United  States  Smelting,  Mining 
and  Refining  Company  announces  con- 
struction will  be  started  Immediately 
on  a  new  $500,060  flotation  plant  at 
Jlidvale,  Utah,  to  "treat  refractory  lead 
zinc  ores.  The  new  plant  will  handle 
5000  tons  of  ore  daily  and  will  be  the 
first  of  its  kind  in  Utah. 
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WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


An  analysis  of  the  lumber  industry 
in  the  Philippines  raa<Je  recently  by 
prominent  lumbermen  of  Manila  dis- 
closes the  Filipino  lumber  companies 
are  greatly  outnumbered  by  companies 
owned  or  operated  by  foreigners.  Only 
three  native  lumber  companies  of  note, 
it  is  said,  are  engaged  in  the  industry 
while  there  are  thrae  Chinese,  four 
Spanish,  two  English,  and  four  Ameri- 
can firms.  One  of  the  reasons  for  this. 
It  Has  stated,  is  the  distaste  on  the  part 
of  the  Filipino  for  manual  labor  and  a 
fondness  for  the  professions  of  iaw 
and  medicine.  This  is  partly  fostered 
by  the  educational  system  w'hich  carries 
a  student  at  the  primary  school  step 
by  step  to  the  University.  Lack  of 
Filipino  capital  and  an  ignorance  of 
busine.^s  due  to  inexperionce  were  other 
reasons  advanced. 


The  loss  in  forest  fires  to  the  com- 
pany's timber  in  California  last  year 
exceeded  its  total  year's  cut  in  that 
state,  W.  A.  Fairburn,  president  of  the 
Diamond  Match  Company,  reported  to 
the  stockholders  in  annual  session.  He 
said  the  company's  1924  fire  loss  was 
equivalent  to  55  per  cent  of  its  year's 
total  timber  cut,  and  blamed  campers 
and  smokers  largely  for  the  losses  in 
spite  of  the  company's  scientific  worl; 
in  forest  preservation. 


Chas.  H.  Woods,  Berkeley  building 
contractor,  has  pleaded  not  guilty  to  a 
charge  of  violating  the  State  Employ- 
ment Act.  State  Inspector  Wm.  A. 
Urmy  charges  Woods  with  failure  to 
pay  his  carpenters  semi-monthly  as 
required  by  the  State  law.  Woods  de- 
mands a  jury  trial  and  the  case  has 
been  set  for   A^pril  16. 


Fifty  men  are  employed  <tc  the  al- 
ley Concrete  Tile  Company's  new  plant 
which  has  just  been  established  at  Te- 
liania,  and  at  least  as  many  more  will 
be  employed  during  the  next  six  ■weeks, 
while  100,000  feet  of  concrete  irrigation 
pipe  is  being  made  for  the  Tehama 
Hanch,  the  Pacific  Land  Corporation 
and   fur  private   ranchers. 


Foundation  Company  of  New  York 
.-itid  San  Francisco  has  been  awarded  a 
rontract  l^y  the  Great  Western  Power 
Company  of  San  Francisco  to  construct 
a  hydraulic  fill  dam  at  Big  Meadows, 
Plumas  County.  The  contract  price 
runs   in   the   neigrhborhood  of   ?2, 000, 000. 


Oregon,  California  and  Eastern  Rail- 
way has  applied  to  Interstate  Com- 
merce Commission  for  authorization  to 
construct  14;i  miles  of  new  railroad  in 
Central  and  Southern  Oregon.  The 
estimated  cost  of  construction  is  $4,- 
500.000. 


Carl  F.  Uhden,  formerly  chief  engi- 
neer of  tile  Gorge  Creek  development 
of  the  cit.v  of  Seattle's  hydro-electric 
project  on  the  Skajit  River,  has  entered 
private  practice  as  consulting  and  con- 
tracting engineer  with  offices  at  1409 
Alaska  Bldg.,   Seattle. 


Petaluma  city  council  has  set  May 
5  as  the  date  to  vote  bonds  of  $200,000 
to  finance  sewer  con.struction. 


Lawton  &  Vezey.  general  contractors, 
announce  the  removal  of  their  offices 
to  the  New  Builders'  Exchange  Bldg., 
Hobart  and  Webster  streets,  Oakland. 


East  Bay  Sand  &  Gravel  Yards,  at 
the  foot  of  Derby  street,  East  Oakland 
are  running  to  capacity,  it  is  an- 
nounced by  H.  Levy,  owner  and  man- 
ager, marking  the  entry  of  the  enter- 
prise into  the  retail  field.  Levy,  who 
heretofore  has  been  engaged  in  the 
wholesale  delivery  of  sand,  gravel  and 
mix  to  Eastbay  dealers,  operates  a 
fleet  of  sand  and  gravel  barges,  barging 
from  river  points  to  the  Derby  street 
yards,  located  on  the  tidal  canal  be- 
tween the  park  and  Fruitvale  bridges. 
A  forty-flve-ton  derrick  for  unloading 
barges,  formerly  located  at  Bay  Point, 
has  been  moved  to  the  yards  at  Derby 
street.  This  equipment  will  permit  the 
company    to    make    prompt    deliveries. 


The  Weyerhauser  Timber  Company 
will  build  several  large  lumber  manu- 
facturing plants  in  Washington  state, 
according  to  announcement  of  George 
Long,  general  manager  of  the  com- 
pany. The  plants  will  be  located  on 
the  west  side  of  Oregon  way,  with 
frontage  on  the  Columbia  river.  The 
Weyerhauser  Timber  Company  has 
about  34,000,000,000  feet  of  timber  in 
the  Cowlitz  river  watershed  and  their 
holdings  in  this  section  are  largely  on 
the  east  side  of  the  Cowlitz. 


Eugene  T.  Thurston  who  recently  re- 
signed as  secretary  and  manager  of 
the  General  Contractors  of  San  Fran- 
cisco^ Inc.,  announces  the  resumption  ot 
private  practice  as  a  consulting  con- 
struction engineer  with  offices  at  714 
Mechanics  Institute  Building,  57  Post 
street,  San  Francisco.  Mr.  Thurston 
will  handle  all  type  of  building  and  en- 
gineering construction,  preparing  plans 
and  specifications,  supervision,  manage- 
ment, estimates,  valuations  and  arbi- 
trations. 


,T.  V.'ebster  Hoover,  civil  engineer. 
Everett.  Wash.,  has  been  appointed 
.°tate  highway  engineer,  succeeding 
.Tames  Allen,  who  has  been  highway 
commissioner  and  supervisor  of  high- 
ways for  the  last  nine  years  but  re- 
cently resigned  to  accept  a  position  in 
California.  Mr.  Hoover  was  city  engi- 
neer of  Everett  for  seven   years. 

-A.  San  Francisco  manganese  com- 
pany in  an  inquiry  to  the  Reno  cham- 
ber of  commerce,  seeks  to  learn  the  lo- 
cation of  manganese  deposits  in  Ne- 
vada. While  no  large  deposits  of 
manganese  are  known  to  exist  in  the 
state,  E.  H.  Walker,  managing  director 
of  the  civic  body,  is  making  inquiries 
with  the  hope  of  locating  a  suitable 
minor  deposit. 


Acme  Gravel  Company  has  let  con- 
tracts for  the  erection  of  timber 
gravel  bunkers,  scale  house  and  ofilce 
quarters  at  Jefferson  and  Leaven- 
worth streets,  San  Francisco.  Approxi- 
mately $15,000  will  be  expended  in  con- 
struction, exclusive  of  equipment. 


Francis  Thomas  and  Joseph  R.  Mon- 
son  have  formed  a  partnership  and  will 
operate  under  the  trade  name  of  In- 
dependent Roofing  Company  with  shop 
and  offices  at  1151  Middlefleld  Road, 
Palo  Alto.  The  company  will  specialize 
in    composition   and    tile    roofing. 


Chas.  W.  Irwin  will  operate  from 
1274  Market  St..  San  Francisco,  under 
the  trade  name  of  Newell  Paint  Co. 


TRADE  NOTES 


The  Standard  Gypsum  Company  of 
San  Francisco  plans  to  inaugurate  a 
new  service  between  Santa  Rosalia,  Los 
Angeles,  San  Francisco  and  Puget 
Sound  ports.  San  Marcos  island,  oft 
the  west  coast  of  Mexico,  is  a  solic 
mass  of  gypsum,  and  it  will  be  dug  up 
and  shipped  to  coast  points  for  manu- 
facture into  plaster  of  parls.  The  com- 
pany is  planning  to  construct  a  dock 
600  feet  long  near  the  island  for  load- 
ing operations,  and  the  Palmyra  has  on 
board  650.000  feet  of  lumber  and  a 
number  of  piles  for  use  in  construction 
of  the  wharf.  The  Standard  Company 
has  purchased  equipment  for  the  plant 
costing  approximately  $750,000.  A  rep- 
resentative of  the  gypsum  company 
will  leave  shortly  for  Europe  to  open 
negotiations  with  foreign  owners  for 
the  purchase  of  several  fair-sized  ships 
to   use   in    this   trade. 


The  George  H.  Tay  Company,  whole- 
sale plumbing  supply  firm,  of  San 
Francisco,  has  purchased  the  greater 
portion  of  the  block  bounded  by  22nd 
and  23rd,  R  and  S  Streets,  Sacramento, 
and  plans  immediate  construction  of  a 
$100,000  display  room,  distributing 
plant  and  jobbing  warehouse.  Plans 
for  the  structure  are  in  course  of  prep- 
aration by  R.  A.  Herrold,  Sacramento 
architect.  George  B.  Stack,  for  many 
years  connected  with  the  plumbing 
business  in  Sacramento,  is  branch 
manager  for  tlie  company  in  the  capi- 
tal city. 


Mrritt  Concrete  Products  Company 
with  main  plant  and  offices  at  1700 
First  St.,  San  Jose,  has  opened  San 
Francisco  offices  in  the  Monadnock 
Bldg.  The  announcement  is  made  by 
M.  B.  H.  Miller,  sales  manager  for  the 
company.  The  efforts  of  the  company 
in  the  industrial  field  are  confined  to 
the  manufacture  of  concrete  pipe  used 
in  connection  with  sanitary  sewers,  ir- 
rigation projects,  installation  of  drain- 
age lines  and  culvert  work  in  addition 
to  septic  tanks  and  concrete  laundry 
tanks.  James  C.  Merritt  is  president 
and   general   manager  of  the   concern. 


Coos  Bay  Lumber  Co.  of  California 
with  the  principal  place  of  business  as 
.San  Francisco,  has  been  incorporated 
with  a  capital  stock  of  $1,000,000.  Di- 
rectors are  W.  B.  Acton,  J.  F.  Re- 
sleure,  W.  Denman,  Myrtle  Chili  and 
.-\ldea  Kurru. 


Announcement  is  made  that  James  A. 
Keller,  traffic  manager  of  the  Pacific 
Portland  Cement  Company  and  subsidi- 
aries, has  been  elected  vice  president  of 
the  company.  N.  W.  Keller  has  been  ap- 
pointed traffic  manager. 


'Ihe  Bell  Marble  Company  is  reported 
planning  immediate  operation  of  its 
quarry  at  Columbia,  Tuolumne  county. 
The  quarry,  it  is  said,  produces  some  of 
the   finest   marble  available   in   Califor- 


T'acific  Electric  Clock  Company  of 
San  Francisco  has  awarded  contracts 
tor  a  new  plant  to  be  erected  in  Parker 
street,  Berkeley.  Approximately  $50,- 
000  will  be  expended  in  construction 
and  equipment. 


B.  F.  Martin  will  operate  from  148 
Hooper  street,  San  Francisco,  under  the 
firm  name  of  Key-Hold  Plaster  L*ii:i 
Covnpany. 


I'.eneral  Sheet  Metal  Works  formerly 
located  at  1444  Pine  street,  announces 
removal  to  larger  quarters  at  1529  Pine 
street,   San    Francisco. 
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ORGANIZATION  NEWS 

dire«t    connection   with   the  con«tmctl«o  Industry  are   tuTited   to   rabiKlt 
tlon  In  tlila  departaieBt. 


NATIONAL      MME      ASSOCIATION     TO 
MEET    MAY    2«-29 


The  seventh  annual  convention  ot 
the  National  Lime  Association  and  the 
twenty-third  annual  meeting  of  lime 
manufacturers  will  take  place  on  May 
26  to  29  Inclusive  at  Briarclift  Lodge, 
Briarclift  Manor,  New  York.  The  meet- 
ing will  follow  the  lines  of  the  annual 
meeting  last  year  at  White  Sulphur 
Springs,  West  Virginia,  with  the  morn- 
ings and  some  of  the  evenings  devoted 
to  reports  of  work  accomplished  dur- 
ing the  past  year,  results  of  fellow- 
ships, as  ivell  as  talks  on  manufactur- 
ing problems.  It  is  proposed  to  hold 
another  round-table  research  confer- 
ence on   one   evening. 


OAKLAND    SCHOOLS    ARE    TRAINING 
PLUMBERS'   APPRENTICES 


Indicative  of  the  character  of  the 
course  of  study  at  the  Oakland  Tech- 
nical High  School,  two  nights  a  week, 
under  the  direction  of  the  Master 
Plumbers'  Association  of  Oakland,  Ber- 
keley and  Alameda,  the  attendance 
record  averages  92  per  cent.  There  are 
sixty-four  registered  students  in  the 
class,  being  taught  sanitation  as  it  is 
applied  by  the  master  craftsmen. 


ALAMEDA      COUNTY     PL.\SrBaiERS 
ELECT   OFFICERS 

Arthur  Sayers,  of  Berkeley,  has  been 
elected  president  of  the  Master  Plas- 
terers' Association  ot  Alameda  County. 
Other  officers  elected  were;  R.  H. 
Buck,  first  vice-president;  R.  J.  Ken- 
nedy, second  vice-president;  A.  Car- 
doni.  treasurer;  Harry  Matheson,  ser- 
geant-at-arms.  William  G.  Newman 
was  reappointed  secretary-manager. 


SANITATION     LEAGUE    TO     MEET    IN 
OAKLAND   APRIL    HI 


The  California  Sanitation  League  will 
hold  a  special  meeting  at  the  Hotel 
Oakland,  Oakland,  Calif.,  April  19,  ac- 
cording to  an  announcement  of  V.  A. 
Edgeworth,  secretary-manager  of  the 
Master  Plumbers'  Association  of  Oak- 
land, Berkeley  and  Alameda,  which  or- 
ganization will  act  as  hosts  on  the 
occasion. 

L.  J.  Cruse,  vice-president  of  the 
California  Sanitation  League  and  presi- 
dent of  the  Master  Plumbers'  Associa- 
tion of  Oakland,  Berkeley  and  Alameda, 
will  preside  at  the  meeting. 


NAPA    BUILDERS    ELECT 


Fred  W.  Jael<le,  milhrian,  has  been 
elected  piesident  of  the  Napa  Builders' 
KxfThange.  Other  ofRcers  and  directors 
elected  are:  S.  J.  Cinnamond,  vice 
president;  William  Noble,  treasurer;  C. 
C.  Money  Jr.,  secretary;  Frank  A.  Pond, 
Wade  Shifflett,  A.  McNair,  W.  C.  Kinder, 
R.  W.  Doughty,  E.  W.  Arnitz,  Earl  G. 
Wilson  and  Albert  Ballmer,  directors. 
The  next  meeting  of  the  exchange  will 
be   held   in    St.    Helena,   April   28. 


EXCHANGE    TO    MEET 


SECRETARIES,   ATTENTION! 

Practically  all  organizations  of 
the  construction  industry  in  Cali- 
fornia issue  a  monthly  magazine  or 
bulletin  covering  organization  ac- 
tivities. 

As  a  rule,  such  publications  con- 
tain many  news  items  that  would 
prove  of  considerable  interest  to 
those  in  other  sections  throughout 
the  country — and  probably  in  your 
immediate  vicinity — but  due  to  lack 
of  circulation,  valuable  items  are 
not  uncovered. 

Building  and  Engineering  News, 
with  a  desire  to  boost  your  organi- 
zation through  publication  of  your 
activities  and  yet  advance  the 
worth  of  its  "Organization  News" 
section,  requests  that  you  send 
such  magazines  or  bulletins,  when 
issued,  that  they  might  be  reviewed 
and  interesting  news  matter  re- 
published   in    this    department. 

This  appeal  is  directed  to  secre- 
taries who  have  overlooked  us  in 
the  past.  To  those  who  have  placed 
our  name  on  the  mail  list,  we  ex- 
tend   our   thanks. — EDITOR. 


OVERLAPPING  OF   ISOUTES   <'0 -.!.>!<•■  , 
HIGHWAY    COMMITTEE    FINDS 


LI  MIIERMEX    ADOPT    PROPOSAL 

TO  BRAND  ALL  PINE  PRODUCTS 


The  Southern  Pine  Association,  on 
March  25,  concluded  its  tenth  annual 
convention,  at  New  Orleans,  after  hav- 
ing adopted  a  number  of  plans  tor 
what  it  termed  the  improvement  of 
the  lumber  industry.  At  its  final  ses- 
.sion  the  plan  to  grade-mark  all  lum- 
ber manufactured  by  associate  mills 
was  passed,  and  with  it  was  carried 
a  program  to  advertise  the  branded 
products. 

At  previous  sessions  the  lumbermen 
renewed  their  efforts  toward  pushing 
reforestation,  reducing  forest  fire  haz- 
ards, conserving  the  present  timber 
supply  and  urging  a  readiustment  ot 
the  system  of  taxation  on  timber  lands. 

George  W.  Cartwright,  of  Los  An- 
geles, Cal..  told  the  delegates  that  the 
country  today  faces  a  serious  situa- 
tion as  a  result  of  too  much  legislative 
interference,  not  only  with  business, 
but  with  the  lives  and  affairs  of  the 
people  generally. 


Information  furnished  to  the  com- 
mittee of  Federal  and  State  highway 
ofBcials,  appointed  recently  by  the  Sec- 
retary of  Agriculture  to  develop  a 
uniform  method  of  numbering  and 
marking  highways,  indicates  that  th-^re 
are  at  least  256  named  routes  and  97 
different  associations  each  promoting 
one  or  more  named  highways  in  the 
United   States. 

Overlapping  of  routes  is  common,  in 
fact  there  are  few  of  them  that  are  not 
coincident  with  some  other  route  at 
some  portion  of  their  length.  One  well 
known  route  1500  miles  long  overlaps 
other  routes  for  70  per  cent  of  its 
length.  Ten  different  routes  are  in- 
volved in  this  overlapping  and  in 
places  two  or  tliree  of  them  coincide  for 
several   miles. 

On  another  route  eight  different  sets 
of  markers,  indicating  as  many  named 
routes,  are  found  on  the  same  stretch 
ot  road  and  this  overlapping  occurs  in 
ro  many  places  that  tn  a  map  showing 
sU  the  routes  it  is  difficult  to  follow 
the  location  of  one  route  because  so 
many  other  routes  must  be  shown  on 
the   same  road. 

Not  only  is  overlapping  common,  but 
some  of  the  well  known  routes  have 
branches  and  alternate  routes  between 
different  points,  all  of  which  bear  the 
same  name. 

The  .great  uS'i  made  of  the  highways 
today  demands  that  each  main  traffic 
artery  shall  have  only  one  designation 
throughout  its  entire  lenertn.  without 
changes  at  State  lines  and  that  the 
mileage  comprising  the  route  be 
selected  with  reference  only  to  the  flow 
of   travel. 

The  work  of  the  committee  will  be 
to  decide  on  the  best  system  of  desig- 
nating our  highways  and  recommend  a 
remedy  for  the  present  contusion  in 
designation  and  lack  of  designation. 
Every  section  oi  the  country  is  rep- 
resented on  the  committee  and  the  plan 
decided  upon  should  be  suitable  for 
both    dtate    and   National   needs. 


CALIFORNIA       POTTERY       COMPANY 
HOLDS    DINNER    MEETING 


At  a  dinner  meeting  held  recently  in 
Merced  where  the  plant  is  located,  the 
stockholders  of  the  California  Pottery 
Company  were  advised  by  Auditor  Ed- 
mond  Becsey  that  $41.'i'61  had  been 
spent  in  labor  in  Merced  during  the 
past  year.  The  plant  represents  an  in- 
vestment of  $260,800,  Becsey  reported, 
including  improvements  of  the  year 
totaling  $11,067.  President  Frank  Cos- 
tello  predicted  the  year  1925  will  see 
an  era  of  great  prosperity  for  the  con- 
struction business. 


SAN   JO.\QUIN   VALLEY   LUMBERMEN 
ELECT   OFFICERS 


A  special  meeting  of  the  San  Fran- 
cisco Builders'  Exchange  will  be  held 
Tuesday,  April  7,  at  one  o'clock  to  con- 
sider propositions  for  a  new  Builders' 
lilxchange  home. 


WOMAN    HEADS    ENGINEERS 


For  the  first  time  since  its  formation 
in  1854,  the  British  Society  of  Engin- 
eers has  elected  a  woman.  Miss  Annette 
Aslibury  of  Fulham,  associate  member 
ot    the    organization. 

Miss  Ashbury  was  a  munition  worker 
during  the  war,  and  within  two  years 
became  head  of  a  department  where 
large  shells  were  made  for  the  big 
guns  at  the  front.  After  the  war  she 
established  a  company  which  special- 
izes in  the  manufacture  of  machinery 
parts   and   wireless    apparatus. 


BOND    ISSUE    FOR    STATE    BUILDING 
CONSTRl  CTION    CONTEMPLATED 


All  officers  ot  the  San  Joaquin  Val- 
ley Lumbermen's  Association  were  re- 
elected at  tlie  annual  business  session 
of  the  organization  which  followed  a 
luncheon  at  the  California  Hotel  in 
Fresno,  March  28.  The  president  is  J. 
C.  Ferger.  Fresno:  vice  president,  El- 
more King,  Eaker.sfield:  treasurer,  J.  G. 
Martin,  Fresno;  and  secretary,  F.  F. 
Minard.   Fresno. 


A  bond  issue  for  $S, 500,000  to  finance 
construction  of  Calitornia  State  build- 
ings is  proposed.  The  issue  under 
present  plans  would  be  apportioned  as 
follows: 

University  of  California,  Southern 
Branch,  $3,000,000  for  new  buildings  at 
Beverly  Hills. 

University  of  California  at  Berke- 
ley,  $3,000,000  for  new  buildings. 

Construction  of  a  state  building  at 
Los   Angeles,    $1,250,000. 

Completion  of  the  capltol  annex 
building,    $1,250,000. 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,    April    4,    1925 


MARCH    BUILDING   SUMMARY 


Approximately  $5,130,965  was  ex- 
pended in  building-  construction  during 
the  month  of  March,  1925,  according 
to  John  P.  Horgan,  chief  inspector  of 
buildings  of  the  Department  of  Public 
Works.  During  the  month  1125  per- 
mits were  issued.  In  February,  1925. 
records  of  the  board  of  public  works 
show  846  permits  issued  with  an  esti- 
mated valuation  of  $3,871,487.  In  March 
1924,  994  permits  were  issued,  improve- 
ments   totaling    $4,652,933. 

Following     is     a     segregated     list     of 
March,    1925,   activities   as   reported    by 
the  Department  of  Public  Works:' 
Class  No.    of   Permits      Est.    Cost 

A     2  $    205,000 

B     ., 3  525,000 

C     34  909,585 

Frames     538  2,691,015 

Alterations     545  410,275 

I'ubllc    Bldgs 2  96,890 

Harbor    Bldgs.     1  293,200 


TOTAL     1125 

♦ 


$5,130,965 


Hi.MK.XT    TKSTS    ON    JOIl    HKQUIRED 
AT  SEATTLK 


A  ruling  which  will  change  the 
present  provision  of  the  Seattle  build- 
ing code  with  respect  to  the  testing 
of  cement  used  in  local  building  con- 
struction and  the  distribution  of  the 
tested  cement  from  bonded  warehouses 
is  being  dratted  by  Robert  Proctor, 
city  superintendent  of  buildings. 

All  cement  used  locally  now  under- 
goes a  rigid  test  in  Seattle  labratories 
hut  it  is  pointed  out  by  offlcials  of  the 
building  department  that  there  is 
nothing  to  prevent  the  use  of  a  lower 
grade  of  cement  than  that  passing  the 
test  reaching  the  job.  It  is  proposed 
by  Proctor  that  all  cement  delivered  on 
the  job  after  the  new  ruling  goes  into 
effect,  be  accompanied  by  a  certificate 
from  an  accredited  iabratory  certify- 
ing that  the  particular  cement  deliver- 
ed Is  the  cement  actually  tested. 

The  ruling  being  drafted  is  ex- 
pected to  provide  that  the  dealers  and 
the  labratories  arrange  for  the  ware- 
housing of  the  cement  which  has  pas.^- 
ed  the  city's  requirements  so  that  only 
certified  material  can  go  into  the  con- 
struction  of   Seattle   structures. 

Several  days  will  be  required  to  com- 
plete the  draft  of  the  ruling  and  the 
putting  of  the  same  into  effect. 


KI.ECTRICAL        ACHIEVEMENTS 
1!>34      rNPAR.4I>LELED 


"From  stage-lighting  systems  to  rail- 
road electrification  the  year  1924  was 
one  of  unparalleled  electrical  engineer- 
ing achievement,"  says  H.  W.  Cope, 
assistant  director  of  engineering,  West- 
inghouse  Electric  and  Manufacturing 
Company. 

Among  the  year's  accomplishments 
he  lists  the  building  of  the  world's 
greatest  electric  locomotive;  applica- 
tion of  electric  drive  to  harbor  tugs 
and  other  marine  installations:  inven- 
tion of  the  Klydonograph  and  kilovolt- 
ampere  meter:  building  of  two  62,500 
kva  generators,  the  largest  ever  at- 
temped;  building  of  the  largest  syn- 
chronous condenser,  a  40,000  kva  ma- 
chine for  the  Pacific  Gas  and  Electric 
Company's  sub-station  near  Vacaville: 
development  of  giant  water-cooled 
radio  tubes  which  will  operate  on  fre- 
quencies up  to  6000  kilocycles:  a  new 
type  of  electric  iron  with  automatic 
temperature  control;  the  Bi-Lux  street- 
lighting  refractor,  and  the  multi-pre- 
set system  of  stage  lighting,  by  which 
as  many  as  ninety-five  lighting  cir- 
cuits can  be  set  to  operate  in  as  many 
as  twenty  different  combinations  by 
combination  control  switches  which 
may  be  set  before  the  performance 
begins. 


California  Patents 


(Special    CorreMpondence) 


The  following  information  Is 
compiled  by  Munn  &  Co.,  New 
York,  patent  and  trade  mark 
attorneys. 


Henry  A.  Nordwick,  Stockton.  IN- 
TERNAL-COMBUSTION ENGINE.  This 
relates  to  improvements  in  internal 
combustion  or  gas  engines  and  parti- 
cularly to  a  type  in  which  the  cylin- 
ders are  arranged  in  a  common  plane 
radially  of  the  crank  shaft,  the  latter 
having  cam-track  means  operatively 
connected  to  be  turned  with  the  re- 
ciprocation of  the  pistons.  Mr.  Nord- 
wick assigns  his  patent  to  Paul  J. 
Marchettl. 


Mads  M.  Larsen,  Colton.  SASH  PUL- 
LEY. This  relates  to  builders'  hard- 
ware, especially  to  sash  pulleys.  It  Is 
so  constructed  that  the  liability  of  the 
sash  cord  from  jumping  is  practically 
eliminated. 


George  B.  M.  Smith,  Torrance.  EX- 
PANSION PISTON  FOR  PUMPS.  This 
provides  an  expansible  pump  which 
may  be  readily  expanded  to  take  up 
wear  so  as  to  temporarily  fit  the  pump 
cylinder. 


Isaac  Naylor,  San  Francisco. 
METHOD  OF  TREATING  WASTE 
FIBROUS  MATERIAL.  This  invention 
relates  to  a  method  of  treating  fibrous 
material  to  produce  an  impervious 
solidified  and  fire  resisting  body  as  a 
substitute  for  wood. 


Alonzo  Irven  Thomas.  Eureka.  SAW- 
DUST AND  LIKE  FINE  FUEL  FUR- 
NACE. This  relates  to  a  furnace  pri- 
marily intended  for  burning  saw  dust 
and  other  comminuted  wood  but  also 
adapted  to  burn  fine  and  low  grade 
fuels  of  various  kinds. 


James  M.  Leaver  and  Elie  S.  Hum- 
boldt, Oakland.  PROCESS  OF  MANU- 
FACTURING PURE  CELLULOSE 
FROM  WOOD.  This  relates  to  a  pro- 
cess for  making  pure  cellulose  through 
reduction  with  dilute  nitric  acid  of  the 
various  lignocelluloses,  and  particu- 
larly of  the  by-products  of  the  red- 
wood lumber  industries,  such  as  shav- 
ings, saw  dust  and  all  kinds  of  mill 
waste.  The  inventors  assigns  their 
patent  to  the  Pacific  Lumber  Company. 


Frederic  C.  Zeh,  San  Francisco. 
WINDOW.  This  relates  to  improve- 
ments in  windows  in  which  a  sub- 
stantially invisible  screen  is  projecced 
into  the  space  between  a  pivotally 
mounted  window  and  the  casement 
when    the   window   is   partially   opened. 


Mr.  Zeh  has  also  obtained  a  patent 
on  .'i  WEATHERPROOF  HINGE,  the 
object  being  to  provide  an  improved 
hinge  adapted  to  form  a  weather-proof 
mounting  for  doors,  windows,  etc. 


Charles  I.  Walker,  Los  Angeles.  TOi'- 
HUNG  DOOR.  This  provides  a  top 
hung  type  of  door  of  rigid,  durable  and 
relatively  light  construction,  especially 
adapted  for  use  as  a  side  door  of  a 
box   car. 


Elmer  E.  Schellenger.  Riverside.  SIX- 
WHEEL  TRUCK  WITH  DUPLKX 
DRIVE.  This  relates  to  motor  driven 
vehicks  and  more  particularly  tu  the 
transmission  gearing  utilized  for  trans- 
mitting power  from  an  engine  or  motor 
to  the   wheels  of  the  vehicle. 


Here,  There  and 
Everywhere 

(Special    CorreiipondeDOe) 


What  is  said  to  be  the  first  jurisdic- 
tional strike  in  Chicago  in  nearly  four 
years  was  called  February  28th  on  the 
Hotel  Sherman  Annex  because  the 
general  contractor  doing  the  work  em- 
plcved  carpenters  in  place  of  sheet 
metal  men  to  install  metal  door  bucks. 


Officers  of  the  Building  Trades  Em- 
ployers Association  of  Boston  have 
announced  that  they  are  willing  to  re- 
new the  majority  of  the  present  agree- 
ments, which  expire  April  1st,  for  a 
period  of  three  years.  At  a  recent 
meeting  of  the  United  Building  Trades' 
Council,  a  number  of  delegates  re- 
ported that  they  had  been  instructed 
to  favor  the  continuation  of  craft 
agreements  and  also  the  adoption  of  a 
general  agreement  for  the  arbitration 
of  jurisdictional  disputes  between  the 
dift'erent  trades. 


The  40-hour  week  In  the  building 
trades,  indorsed  by  the  Baltimore 
Federation  of  Labor,  has  been  present- 
ed to  the  contractors  of  that  city.  The 
reason  given  by  the  officers  of  the 
Federation  for  attempting  to  put  the 
tive-day  week  into  operation  is  to  get 
jiiore  men  on  the  jobs  and  thus  relieve 
unemployment.  Among  the  recent 
wage  awards  granted  in  Baltimore  are 
the  following:  Steamfitters,  from 
.?112^4  to  $1.25;  painters,  from  90  cents 
to  $1.00;  and  sheet  metal  workers, 
from   $1.10    to    $1.20. 


The  Building  Trades  Employers  As- 
sociation of  Pittsburg  reports  that  the 
following  agreements  have  been  signed: 
Structural  Iron  Workers.  $L37%: 
.Sh.ct  Metal  Workers.  $1.43%,  both 
agreements  expiring  February  28, 
1925.  Electricians,  $1.43%;  agreement 
expires  February  28.  1928.  Plasterers, 
$1.56ii  from  April  1  to  June  1,  192.5; 
.«1.60  from  June  1,  1925,  to  March  31, 
192B,  with  a  five-day  week  beginning 
June  1,  1925.  An  agreement  with  the 
plumbers  was  made  early  in  January, 
which  calls  for  a  rate  of  $1.43%  until 
its  expiration  on  May  31,  1927. 


Refusal  of  the  Master  Painters'  As- 
sociation of  Pittsburgh  to  grant  the 
Journeymen  an  increase  from  $11  to 
.$12  a  day  may  precipitate  a  strike  on 
April  1st,  according  to  a  recent  an- 
nouncement made  by  the  organization. 
The  Master  Slate  Roofers'  Association 
reports  that  an  agreement  has  been 
made  with  the  union  under  which  the 
wage  rate  was  raised  from  $11.50  a 
day  to  $12.00.  Composition  roofers  are 
on  strike  having  been  refused  an  in- 
crease of  17^4  cents  an  hour  over  their 
old  rate   of  $1.10. 


The  strike  of  metalic  lathing  fore- 
man in  New  Y'ork  ended  early  in  Feb- 
ruary when  the  men  returned  to  work 
at  their  old  scale  of  $63.25  per  week. 
The  strike  started  in  January  w-ith  a 
demand    tor    $75.00    a    week. 


LUMBERMAN    DRQ-WNED 


Orrin  L.  McAbee,  for  42  years  a  resi- 
dent of  Boulder  Creek,  Santa  Crua 
Countj-,  and  a  retired  lumberman,  was 
found  drowned  in  the  San  Lorenzo 
river  at  Boulder  Creek,  March  26.  Mc- 
Abee had  been  ill  some  time.  He  was 
62  years  6f  age  and  a  native  of  New 
York. 


^alurday,    April    ■(,    1925 


BUILDING    AND    ENGINEERING    NEWS 


APARTMENTS 


Contract    Awarded. 

APT.    BUIIJJING.  Cost,    $15,000 

OAKLAND,  886-88  45th  St. 

Two-story  15-room  store  and  apart- 
ment  bldg. 

Owner — Geo.  U  Geek,  872  45th  St., 
Oakland. 

Architect — None. 

Contractor — A.  W.  Almquist,  2701  13th 
Ave.,   Oakland. 


Owners    Taking    Segregated   Bids. 

HOTEL,  APTS.  Cost,  i 

SAN  FRANCISCO,  East  side  Leaven- 
worth St.,  north  of  O'Farrell  St. 

Twelve-story  steel  frame  and  concrete 
hotel,    63    apts.,    125    rooms,    bldg. 

Owner — J.  Green  bach  and  B.  V.  Lacey, 
180    Jessie    St. 

Architect — C.  O.  Clausen,  Hearst  Bldg., 
San    Francisco. 


Plumbing      and      Heating        Contracts 

Awarded. 
APARTMENTS.  Cost,    ?75,000 

SAN    FRANCISCO,   Bush   and   Hyde  Sts. 
Seven-story    and    basement    reinforced 
concrete   apartment  house  contain- 
ing   42    two-room    apts.    Garage    in 
basement   to  accommodate   IB  cars. 
Owner — J.    Greenbach,    180    Jessie    St., 

San   Francisco. 
.\rchitect — None. 
Pliuublug — K.    V.    Lacey,    180    Jessie    St. 

180    Jessie  St.,  S.   F. 
lleatins  ajid   Sheet  Metal — Atlas  Heat- 
ing   and    Ventilating    Co.,    557    4th 
St.,  S.  F. 
As  previously  reported  concrete  con- 
tract was  awarded  to  the  Mission  Con- 
crete Co.,   125  Kissling  St. 


To   Be  Done  By  Day's  Work. 

APT.  BLDGS.  Cost,   $30,000  each 

SAN  FRANCISCO,  N  Francisco  St.  125 
&   177   E  Polk  St. 

Two  3-story  and  basement  frame  apt. 
bldgs.    (12  apts.  in  each  bldg.) 

Owner — Axel  A.  Johnson,  652  Belvedere 
St.,    San    Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny  St.,    San   Francisco. 


Construction  to  Start. 

APARTMENTS  Cost,    $20,000 

OAKLAND.    Alameda    Co.,    Cal.     Twen- 
tieth   and    Brush    Sts. 

Two-story     reinforced    concrete    apart- 
ment   house    and    garage,    100x100. 

Owner — J.  Iversen,  1915  Brush  St.,  Oak- 
land. 

Arctiitect    . —    Hutchison    ,&    Mills,    1214 
Webster    St.,    Oakland. 
Construction    will    start   very   shortly 

by    day's    labor    under    the    supervision 

of   the   owner. 


I'ians   Being  Prepared. 

APT.    BLDG.  Cost,    $25,000 

SA.N  FRANCISCO,   17th  St.  near  Castro. 

Tbree-story    frame,     brick    veneer    a,nc< 
plaster  apartment  building. 

Owner — Withheld. 

Architect    —   Kuhn    &    Edwards,    Com- 
mercial Bldg.,  San  Francisco. 
Store   will   occupy   ground   floor. 


t'ontract    Awarded. 

APART.MENTS  Cost,   $38,572 

S.\N  FRANCISCO,  .N'E  Cor.  Parnassus 
and  Shrader  Streets. 

Three-story  and  basement  frame  (18) 
apartments. 

Owner — Erick  W.  Hunlus,  217  Hugo  St., 
San   Francisco. 

Architect — E.  A.  Neumarkel,  544  Mar- 
ket  St.,   San   Francisco. 

Contractor — Joel  Johnson  &  Son,  180 
Jessie    St.,    San    Francisco. 


To   Be   Done  By   Day's   W^ork. 
APT.   BLDGS.  Cost,   »22„B00  each 

SAN    FRANCISCO,    N    Fell    103     &    154 
W    Cole. 


Two  3-story  and  basement  frame  apt. 
bldg.    (12   apts.   in  each   bldg.) 

Owner — I.  Epp  &  Son,  4747  Geary  St., 
San  Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny St.,   San  Francisco, 


To  Be  Done  By   Day's  Work. 

APAl'.TMENTS  Cost,    $20,000 

S.AN  FRANCISCO,  W  Van  Ness  Ave.  57 
N   Chestnut  St. 

Three-story  and  basement  frame  (12) 
apartments. 

Owner  —  Axel  A.  Johnson,  632  Belve- 
dere St..   San  Francisco. 

.\rcliitect — Baumann  «Sc  Jose,  251  Kear- 
ny  St.,  San  Francisco. 


Contracts     Awarded. 

APT.  HOUSE.  Cost,  $40,000 

S.\N    FRANCISCO.      N.    Side    California 

St.,    W.    of    Hyde. 
Three-story       and       basement        frama 

apartment   house. 
Owner — Messrs.    Fazio      and      Molinari, 

Call    Bldg.,    San    Francisco    . 
Architect — ATJgust     G.     Headman,     Call 

Bldg.,    S.    F 
General     Work — V.     Fillipis,     269       24th 


Ave 


S    F. 


PlunilJing — Adrian      Ramazzotti,       1473 

Vallejo,  S.   F. 
Heating — C.     Peterson       Company,      390 

6th    St.,    S.    F. 
Painting — C.   E.   Gordon,   180  Jessie   St., 

S.     P. 
Total    contracts    amount    to    $40,000. 


Contract    Awarded. 

APARTMENTS.  Cost,    $16,000 

SAN   FRANCISCO,   S.  Francisco,   137  W. 

Octavia  St. 
Two-story    and    basement      frame      (8) 

apartments. 
Owner — A.  B.  &  H.  F.  Hind,  711  Hearst 

Bldg.,    S.   F. 
Architect — W.    G.    Hind,      711      Hearst 

Bldg.,   S.   F. 
Contractor — Hind     Building       Co.,       711 

Hearst   Bldg.,   S.   F. 


To    be    Done    by    Day's    Work. 

.iPARTMENTS.  Cost,    $30,000 

SAN  FRANCISCO,  E.  Van  Ness  Ave., 
36  S.  Greenwich  St. 

Three-story  and  basement  frame  (18) 
apartments. 

Owner — Victor  Bjors,  2668  Bryant  St., 
S.   F. 

Architect — Baumann  &  Jose,  251  Kear- 
ny   St.,    S.   P. 


Contract  Awarded. 

APT.   BLDG.  Cost,    $24,000 

EiERKELET.      1537    Arch    St. 

Eight-family   apartment  bldg. 

Owner — Maria    A.   Johnson,    1727   Stuart 

.St.,    Berkeley. 
Architect — None. 
Contractor' — ^Albert    N.    Johnson,     1727, 

Stuart    St.,   Berkeley. 


Fire  Protection  Products  Co 

FIRE  DOOR  EXPERTS 

Kalxunelii*     Copper     aii4     Hronae 

Dons   aad   TtIm 

OrnjiBteiital   BntraiiAM 

Sheet  Metal  'Work  of  Eirery 

Dcserlptloa 

CHAS.   SCHULTHEIS,  MgT. 

SllT-SllO  TWENTIETH   STREBJT 

B««r    HarrleoB    at. 

SAN    rRAJfCnsOO.   OAI^D-. 


To   be    Done   by   Day's    Work. 
APARTMENTS  Cost,  $24,000 

SAN  FRANCISCO,  S  Pine  148  E  Gough. 
Three-story    and    basement    frame    (12) 

apartments. 
Owner — Hind   Building   Co.,    711   Hearst 

Bldg.,    S.    F. 
Architect    —    W.    G.    Hind,    711    Hearst 

Bldg.,   S.    F. 


Contract    Awarded. 

APARTMENTS  Cost,    $48,000 

SAN    FRANCISCO,       SE    O'Farrell    and 

Steiner   Sts. 
Three-story   and   basement   frame  apts. 
Owner — Jos.   Laven. 
Architect   —   J.    C.    Hladik,   Monadnock 

Bldg.,    S.    F. 
Contractor  —  G.    E.    Watson,    581    45th 

Ave.,   S.  F. 


Contract  Awarded. 

APTS.,    STORES  Cost,    $25,000 

0.\KLAND.  Alameda  Co.,  Cal.  E  Park 
Blvd.,   Arbor  Villa. 

Three-story  16  room  apartments  and 
stores. 

Owner — Mrs.  J.  Cornwell,  1428  Frank- 
lin  St.,   Oakland. 

Architect — None. 

Contractor — H.  C.  Knight,  1428  Frank- 
lin  St.,   Oakland. 


Contract  Awarded. 

APARTMENTS  Cost,  $14,000 

SAN  MATEO,  San  Mateo  Co.,  Cal.  East 
65  feet  14  and  15  Blk.  C,  San  Mateo 

Apartment   house  and  garages. 

Owner — A.  W,  McCain,  800  4th  Ave., 
San   Mateo. 

Architect — Ida  F.  McCain,  701  Occiden- 
tal Ave.,  San  Mateo. 

Contractor — Ida  F.  McCain,  701  Occi- 
dental Ave.,   San  Mateo. 


LOS  ANGELES,  Cal. — E.  M.  Brdaly, 
2096  W  28th  St.,  will  start  work  at  once 
on  4-story  and  part  basement  apt.  bldg. 
75x148  ft.,  at  1775  Orange  Dr.  for  G. 
Kraus,  2047  W  28th  St.  Sub-bids  have 
been  taken.  It  will  contain  49  2-room 
apts.;  face  brick  and  art  stone  front, 
marble  and  tile  portico  and  entrance, 
tile  and  comp.  rf.,  skylights,  fire  es- 
capes, ornam.  iron,  tire  drs.,  met.  latli, 
struc.  steel,  oak  lobby  fl.,  tiled  baths  & 
sinks,  wall  beds,  steam  htg.,  Ruud  wa- 
ter htr.,  aut.  elec.  elevator,  Incinerator, 
lawn  sprinkling  sys.,  elec.  sign,  radio 
wiring;    $150,000. 


LOS  ANGELES.  Cal.— Ray  De  Camp 
1277  W  24th  St.  has  contr.  for  2-story 
and  part  3-story  class  C  bldg.,  73x159 
ft.,  at  108-16  N  San  Pedro  St.  for  San 
Pedro  Firm,  Inc.,  741  Wall  St.  Plans 
by  Wm.  E.  Young,  81S  Chapman  Bldg; 
4  stores,  twenty  2-room  apts.,  and  24 
offices;  press,  brick  and  art  stone  face, 
comp.  rf.,  skylights,  steel  sash,  fire 
drs.,  fire  escapes,  struc.  steel,  plate 
glass,  cem.,  oak  and  pine  fis.,  wall  beds 
Humphrey  water  htr.,  gas  rads.,  elec. 
elevator;  $85,000. 


SEATTLE,  Wash.— John  S.  Hudson, 
Empire  Bldg-.,  has  completed  plans  and 
will  erect  for  himself  a  five-story  and 
basement  120x90  ft.  masonry  apart- 
ments at  1119  Boren  Ave.  ;est.  cost, 
$220,000.  Each  floor  will  contain  12 
large  suites. 


SEATTLE,  Wash.— Archt  Henry  Bitt- 
man.  Securities  Bldg.,  will  shortly 
award  contract  to  erect  six-story  and 
base.,  120  by  120  ft.,  fireproof  apart- 
ments at  1313  Boren  Avenue  for  Dr.  C. 
S.  Leede;  will  contain  77  two  and  three 
room  apts;   est.   cost  $350,000 


SEATTI.E,  Wash.  —  Archt.  John  A 
Cruetzer,  Leary  Bldg.,  completing 
plans  for  eight-story  fireproof  apart- 
ments for  C.  F.  Tregoning  at  n.w.  cor 
Belmont  Ave.  and  Olive  St.;  100  by  10() 
ft.;  est.  cost  $200,000.  It  is  planned  to 
have   construction   under  way  In  April, 
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BONDS 


SOXOMA,  Sonoma  Co.,  Cal.— Rincon 
School  District  defeats  proposal  to 
issue  bonds  of  $16,000  to  finance  erec- 
tion of  new  school;  this  is  second  elec- 
tion. 


CAKMELi,  Monterey  Co.,  Cal. — Carniel 
Oramniar  School  District  votes  $5U,0«"1 
l)ond  issue,  $45,000  to  ^nance  erection 
of  new  scliool  and  $5000  for  purchase 
of  additional  lands. 


REDWOOD  CITY,  San  Mateo  Co.. 
Cal. — Redwood  City  School  District 
votes  bonds  of  $90,000  to  finance  pur- 
chase of  school  sites  and  improvements 
to    schools. 


CARMEL,  Monterey  Co.,  Cal. — Elec- 
tion will  be  held  at  once  to  vote  bond.s 
of  $10,000  to  finance  erection  of  new 
grammar  school. 


YUBA  CITY",  Sutter  Co.,  Cal.— Yuba 
City  Grammar  School  District  votes 
bonds  of  $37,500  to  finance  construction 
of  annex  to  present  school. 


SA.XTA  PAULA,  Ventura  Co.,  Cal. — 
Briggs  school  dist.  will  hold  election 
-^pril  11,  at  which  time  it  is  proposed 
to  vote  bonds  in  sum  of  $80,000  for 
new  school  bldg.  E.  G.  Outland,  O.  O. 
Keller  and  J.  L.  Knight  are  trus.  of 
district. 


ESCOXDIDO,  San  Diego  Co.,  Cal.  — 
Escondido  union  high  school  dist.  will 
hold  bond  election  April  i4,  at  which 
time  it  is  proposed  to  vote  $128,000  for 
new  school  bldgs.  and  equip.  J.  J. 
Rutherford,  J.  H.  Dipsey,  Ella  G,  Dean, 
Julia  K.  Merriam  and  E.  L.  Weimer 
are   trus.   of  district. 


SAN  GABRIEL,  L.  A.  Co.,  Cal.  — 
San  Gabriel  school  dist.  affirmed  $95,- 
000  bond  issue  at  election  March  24. 
Program  calls  for  new  bldg.  on  s.  side 
and  classrm.  and  kindergarten  addi- 
tions to  Washington  and  Roosevelt 
schools.  S.  S.  Hotchkiss,  San  Gabriel, 
clerk   of   board. 


SPRINGVILLE,  Tulare  Co.,  Cal.  — 
Election  will  be  held  April  18,  in 
Springville  Union  School  District  to 
vote  l>onds  of  $16,500  to  finance  school 
improvements.  Trustees  of  district 
are:  Clinton  W.  Hubbs,  Mrs.  Susan 
Simpson,  Mrs.  Gertrude  Gill,  Harry  E. 
Sickles   and  Frank  Xegus. 


MANTECA,  San  Joaquin  Co.,  Cal.  — 
Election  will  be  held  April  21  in  Veri- 
tas Grammar  School  District  to  vote 
bonds  of  $6000  to  finance  school  im- 
provements. Trustees  of  district  are: 
Guss  G.  Schmiedt;  Richard  Carlson 
and  C.   L.  Fogle. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal 
■ — Until  April  13,  bids  will  be  received 
by  county  supervisors  for  purchase  of 
$40,000  bond  issue  of  Pescadero  School 
District;  proceeds  of  sale  to  finance 
erection   of  school. 


FRESXO,  Fresno  Co.,  Cal. — Election 
will  be  held  April  17  in  Easterby 
School  District  to  vote  bonds  at  $43.- 
000  to  finance  erection  of  new  school. 
Trustees  of  dist.  are:  W.  C.  Nixon,  C. 
E.   Lindstrum   and  James   Y.   Beveridge. 


FRESXO,  Fresno  Co.,  Cal., — Etster- 
by  schoui  dist.  will  hold  bond  election 
April  17  when  it  is  proposed  to  vote 
$43,000  for  school  improv.  VV.  C.  Nixon 
clerk. 


COLTON,  San  Bernardino  Co..  Cal. — 
City  of  Colton  will  hold  bond  election 
about  April  25  when  it  is  proposed  to 
vote  $50,000  for  remodeling  city  hall 
and  new   bldg.  to  house  fire  dept. 

LAKEPORT,  Lake  Co.,  Cal. — Proposal 
to  vote  bonds  of  $30,000  to  finance  erec- 
tion of  new  high  school  at  Lower  Lake 
failed   to  carry. 


EL  SEGUNDO,  Los  Angeles  Co.,  Cal. 
— Election  will  be  held  within  2  months 
to  vote  on   $50,000  park   bond  issue. 


STOCKTON,  San  Joaquin  Co.,  Cal.-:- 
Until  April  6  bids  will  be  received  by 
supervisors  for  purchase  of  $18,000 
bond  issue  of  Tracy  Grammar  School 
District;  proceeds  of  sale  to  finance 
school    improvements. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
Election  will  be  held  April  24  in 
French  Camp  School  District  to  vote 
bonds  of  $35,000  to  finance  erection 
of  new  school.  Trustees  of  district 
are:  Fred  Vf.  Ott,  J.  J.  Rodgers  and 
W.   H.   Thran. 


CHURCHES 


ALHAMBRA,  L.  A.  Co.,  Cal.  —  R. 
Westcott  Co.,  181  N  Main  St.,  Los  An- 
geles, awarded  cont.  (on  revised  bids) 
for  reinf.  cone,  and  brick  church  at 
n.w.  cor.  Main  and  Almansor  Sts.,  Al- 
hambra,  for  First  M.  E.  Church,  Al- 
hambra,  on  fixed  fee,  guaranteed  cost 
basis;  fee  $6000,  guar,  cost  $144,000.  C. 
F.  Skilling,  Bradbury  Bldg..  Los  An- 
geles, archt.  Aud.  and  balcony  to  seat 
1000;  classrms.,  assembly  hall,  gym- 
nasium, kitchen,  social  hall,  restrms., 
etc..  bldg.  50x89;  educational  bldg.  65 
by  140  ft.,  pastor's  study  bldg.  65x70  ft., 
reinf.  cone,  tower  80  ft.  high;  all  bldgs. 
to  be  connected  by  cloisters,  plas.  exter, 
tile  and  comp.  rfg..  art.  stone  trim, 
gas  htg.,  basement,  storage  "neater  htr., 
hdwd.  and  cem.  fls.,  pine  and  hdwd. 
trim,  tile  and  marble  work,  ornam.  iron 
(52550)      1st   report   Aug.    12,    1S24:    2nd 


PORTLAND.  Ore.  —  Jas.  L.  Quinn, 
Railway  Exchange  Bldg.,  at  $113,941 
submits  low  bid  to  erect  Third  (2;hris- 
tian  Science  Church  at  E-17th  and  E- 
Madison  Sts.  W.  G.  Purtell,  architect. 
Guaranty  Bldg.,  Portland.  W.  T.  Finne- 
gan.  316  B-29th  St.,  Portland,  low  for 
heating.  Reinforced  concrete  construc- 
tio«;    total    est.   cost   $200,000. 


FACTORIES  &  fV  A  REHOUSES 


contract  Awarded. 

STOREROOM.  Cost,   $16,000 

OAKL.\ND,   Oakland   Pier, 

One-story    steel    storeroom. 

Owner — Southern  Pacific  Co..  Oakland 
Pier.   Oakland. 

Architect — None. 

Contractor — Trusoon  Steel  Co..  701  Mis- 
sion  St.,   S.   F. 


jy 


"MacArthur  For  Piles 

STRAIGHT   SHAFT    COMrRESSEl)    CONCRETE    PILE 
PE1)E.STAL  COMPRE.SSED  CONCRETE  PILE 
COMPOSITE  COMPRESSED  CONCRETE  PILE 

cover  all  lengths  and  conditions  without  change  of  rigging,  delay  and 
consequent  financial  loss. 

MacArthur  Concrete  Pile  & 
Foundation  Co.,  Inc. 

373  MONADNOCK  BUILDING,  SAJV  FRANCISCO,  CAIIF. 

PHONE  SUTTER  3549 


Additional    Sub-Corntxacts     Awarded. 
FACTORY.  Cost,    $50,000 

SAX    FRANCISCO.       SE      Fourth      and 

.stillman    Sts. 
Three-story   and   basement   brick   cigar 

factory,    80x116    ft. 
Owner — Louis   R.   Lurie,   315   Montgom- 
ery  St.,   San   Francisco. 
Lessees — Glaser    Bros.,     621    Montgora- 

ciy  St.,  San  Francisco. 
Architect   —   O'Brien    Bros.,    315    Mont- 
gomery  St.,   San    Francisco. 
Contractor    —    Industrial    Construction 

Co.,    815    Bryant   St.,    S.    F. 
GlaxH — W.    p.    Fuller    Co.,    301    Mission 

St.,    S.    P. 
MUIwork — Empire    Planing    Mill,      750 

Biyant    St.,    S.    P. 
Rock,   Sand   and    Gravel — Bay   Develop- 
ment   Co.,    Pier    54,   S.    P. 
Cement — J.    S.    Guerin    &    Co.,    720    Fol- 

som   St.,   S.  P. 
Wood    Roirne    Doors — Chas.    Christen- 

seii  Co.,  77  O'Farrell  St.,  S.  P. 
Lumber — J.  H.  McCallum,  748  Bryant 
St.,  S.  P. 
As  previously  reported,  sub-contract 
for  grading  has  been  awarded  to  Par- 
rar  &  Carlin,  ISO  Jessie  St.;  reinforc- 
ing steel  to  Guun-Carle  &  Co.,  444 
Market  St.,  S.  F.;  vault  door,  Gary 
Sate   Co.,    517   Market   St.,   S.    P. 

-NOTh;:  The  same  sub-contracts 
were  awarded  in  connection  with  the 
twj-story  and  basement  reinforced 
concrete  garage  building  being  con- 
structed at  North  Point  St.  and  Larkin 
St.  for  Louis  R.  Lurie,  315  Montgomery 
St.,  at  a  cost  of  $60,000.  No  rolling 
doors   on    this  job. 


Sub-Contracts    Awarded. 

ADDITION.  Cost,     $80,000 

SAN    FRANCISCO,      New      Montgomery 

St.,    bet.   Minna   and   Natoma   Sts. 
Two-story    Class    C    addition    to    brick 

loft    building. 
Owner — Schwartz    &    Bernheim. 
Architect — O'Brien     Bnos.,     315     Mond- 

gomery  St.,   S.   P. 
Contractor  —  Fennell  .&  Chisholm,  180 

Jessie    St.,    S.    F. 
Lumber — Hart-Wood    Lumber    Co.,    5th 

and    Berry    Sts.,    S.    P. 
MUliTork — Anderson    Bros.,    Quint    and 

Custer  Sts.,   S.   P. 
Plastering — C.    Terranova,     180      Jessie 

St.,    S.   P. 
P.iintiiig — The  Neal  Co.,   544  Hayes  St., 

S.    F. 
.Sheet    Metal — Morrison        Co.,    769    Mc- 

-A^Uister   St.,    S.    P. 
Structural    Ste«I — Sullivan     Iron     Wks., 

7S0   Brannan   St.,   S.   P. 


";an«   Being  Prepared. 

'•VA  RE  HOUSE  Cost,    $100,000 

•JACRA.MENTO,  Cal.,  Portion  of  block 
Iiounded  by  22nd,  23rd,  R  and  S 
Streets. 

Two-story  brick  and  concrete  distrib- 
uting! and  jobbing  warehouse. 

Owner — Geo.  H.  Tay  Co.  (plumbing 
■supplies),  165  8th  St.,  San  Fran- 
cisco. 

Architect — R.  A.  Herold.  Forum  Bldg., 
Sacramento. 


Contract   Awarded. 

FACTORY.  Cost,  $21,000 

BERKELEY,    950    Parker    St. 

Electric   Clock  Factory. 

Owner — Pacific  Electric  Clock  Co.,  86 
3rd    St.,    San    Francisco. 

Architect  and  Contractor — Austin  Co 
of  Calif.,  244  Kearny  St.,  San  Fran- 
cisco. 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members   Builders'    E^xoh«Qr•) 

1053   MA&KSrr  8T. 

Phone  Market  8(1     San  B'rmnolaoo 
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Sub-Contracts  Awarded. 

FACTORY  Cost,    $150,000 

SAN  FRANCISCO,  NE  corner  11th  and 
Bryant. 

Three-story  reinforced  concrete  ware- 
house and  factory   120x120. 

Owner — American  Meter  Co.,  1122  Har- 
rison St.,   San  Francisco. 

.Xrchitect  —  Nathaniel  Blaisdell,  255 
California  St.,   S.   F. 

Plosteriiig^ — San  Francisco  Lathing:  &. 
I'lasteriiig   Co. 

Itoofing — Alta  Roofing  Co.,  3048  16th 
St.,  San  Francisco. 

Eleetrio  Wort — H,  S.  Tittle,  85  Colum- 
bia  Squaie,    San   Francisco. 

I'lluie  —  Renner  Foundation  Co.,  628 
iiontgomery    St.,   San   Francisco. 

Liuuber — i'ope  &  Talbot,  Foot  of  3rd 
Sireet,   San   Francisco. 

Cement— Henry  Cowell  Lime  &  Cement 
Co.,   2  Market  St.,  S.  F. 

Meinfuri-ing:  Steel — Gunn-Carle  Co.,  444 
Market   St.,   San  Francisco. 

riiinibiiig;  &  HeatlDK — James  H.  Pin- 
kt-rton,  ISO  Jessie  St.,  S.  F. 


Rooting  Sub-Contracts  Awarded. 
FACTOUY  Cost,    appr'jx.    J300,000 

.-^.-v.V    FRANCISCO,    Eleventh    and    Mis- 
sion Streets. 
One-story    and       basement      reinforced 

concrete    fireproof    tactory   plant. 
Owner — White    Truck   Co.,    14b0   Market 

St.,  San  Francisco. 
Architect — H.  H.  Gutterson,  526  Powell 

St.,    San    Francisco. 
Engineer — H.  J.  Brunnier,  Sharon  Bldg. 

San    Francisco. 
Contractor    —    Geo.    Wagner,    Inc.,    181 

S  Park   Ave.,  S.  F. 
Uuoi'ing    —    Mallott    &    Peterson,    2412 

Harrison  St.,  S.  F. 
Hoof    Slab    HiHbsiin>    —    Lathrop-Hoge 

Constr.   Co.,  Cincinnati,  Ohio. 


Contract  Awarded. 

WAREHOUSE    ETC.  Cost,    |60,000 

SACRAMENTO.      Cal.,      Sixteenth      and 

North  B  Sts. 
Two-story      concrete      warehouse     and 

seed  cleaning  plant  110x160  ft. 
Owner — -Ward   Seed  Co.,   1213   Front  St., 

Sacramento,   Cal. 
Architect — Not    stated. 
Contractor — Mathews    Construction    Co. 

Sacramento,   Cal. 


Bids    Being    Taken. 

BUILDING,    ETC.  Cost,    $120,000 

EMERYVILLE,   Alameda   Co.,    Cal. 

Fcnr  concrete   buildings,    foundry,   ma- 
chine   shop,    laboratory,    etc. 

Owner — Pacific   Gas   &   Blec.   Co.,   Oak- 
land,   Cal. 

Ai^hitect   —   Engineering   Department, 
owner. 
Bids    will    be    received    for       general 

contract   until   April   9,    1925. 


SEARLES  LAKE,  L.  A.  Co.,  Cal.— 
Clinton  E.  Dolbear,  425  S  Madison, 
Pasadena  and  Henry  M.  Leland,  De- 
troit, have  secured  lease  from  U.  S. 
Dept.  of  Inter,  to.  mine  potash  on  2000 
acres  of  public  land  at  Searies  Lake. 
Lease  calls  for  *500,000  improv.  within 
lnur  years. 


SA.M  FRAi-TCISCO. — Property  on  the 
northern  cor.  of  Beale  and  Mission 
Streets,  137-6x46-6  ft.  has  been  pur- 
chased by  the  Alexander-Balart  Com- 
pany, 57  Main  Street,  Coffee  import- 
ers, who  contemplate  improving  the 
property  with  modern  commercial 
building. 


NEAR  POMONA,  L.  A.  Co.,  Cal.  — 
-Vrcht.  Chas.  F.  Whittlesey,  6533  Holly- 
wood Blvd..  Los  Angeles,  has  completed 
working  ))lans  tor  1-story  brick  silk 
mill,  near  Pumona.  for  George  S.  Swing 
and  Granville  E.  Walker,  30s  Cit.  Nat. 
Bank  eidg..  Los  Angeles;  77x302  ft., 
sawtooth  rf.  constr.,  comp.  rfg.,  steel 
saih.  cem.  fis..  wood  trusses;   ?55,000. 


SAN  FRANCISCO,  Cal. — .\nierican  La 
France  Fire  Engine  Co.  of  California, 
151  New  Montgomery  St.,  plans  to  erect 
a  plant  at  16th  and  Shotwell  Streets 
for  assembling  and  repairing  of  motor 
fire  apparatus. 


=ANTA  CliUZ,  Santa  Cruz  Co.,  Cal.— 
iTntil  April  6,  2  p.  m.,  bids  will  be  re- 
ceived by  H.  E.  Miller,  county  clerk, 
to  erect  county  garage  and  machine 
shop  in  Eagle  street,  Santa  Cruz.  Plans 
obtainable  from  Co.  Surveyor  Lloyd 
Bowman    on   deposit   of   $5,    returnable. 


LOS  A.VGELES,  Cal. — Gay  Engr.  Co.. 
2660  Santa  Fe  Ave.,  has  completed 
workingi  plans  for  a  relnf.  cone.  4-sto. 
and  basement  general  and  cold  storage 
bldg.,  at  1120  Towne  Ave.,  for  Lus  An- 
geles Creamery  Co.;  80x120  ft.,  comp. 
rfg.,  steel  sash,  skylights,  cem.  fls.,  2 
elec.  freight  elevators,  add.  to  present 
refrigerating  sys.,  wire  glass,  ornam. 
iron  wk.,  cork  insulation,  wd.  cooling 
tower. 


FLATS 


To    be    Done    by    Day's    Work. 

FLATS  Cost,   $11,000 

SAN   FRANCISCO.     SW   Chattanooga   & 

Twenty-fourth  Sts. 
Two-story     and     basement     frame     (4) 

fiats. 
Owner — V.     Gullmes,     1828     Castro     St., 

San   Francisco. 
Architect — None. 


To   Be   Done  By   Day's  Work 

FLAT   BLDGS.  Cost,   $5000   each 

SAN    FRANCISCO,   E   Divisadero   75    100 

150    &   175   200   N  Chestnut. 
Six   2-story    and    basement   frame   flats. 

(2    flats    in   each   building). 
Owner — Sbarboro-Detjen    &     Jorgensen 

2300    Chestnut    St.,    S.    F. 
A  rch  itect — None. 


To   Be  Done  By  Day's  Work. 

FLATS  Cost,  $7000  each 

SAN    FRANCISCO,    S    Sacramento       110 

135   &   160    W  Broderick   St. 
Three    2-story  A   basement   frame   flats 

(2  flats  in  each  building). 
Owner — B.    A.    Janssen,    Hearst    Bldg., 

San   Francisco. 
Architect — None. 


Contract   Awarded. 

FLATS  Cost,  $6000  each 

SAN    FRANCISCO,    E    20th    Ave.    225    & 

250  N  Ftilton  St. 
Two  2-story  and  basement  frame  flats 

(2   flats   1  neach  building). 
Owner — F.    Neubel,    1484    Funston    Ave., 

San   Francisco. 
Architect — None. 
Contractor  —  John   E.   McCarthy,    1483 

Funston  Ave.,  San  Francisco. 


Contract   Awarded. 

FLATS  Cost,    $18,000 

SAN  FRANCISCO,  N  Francisco  174  E 
Gough  Street. 

Two-story  and  basement  frame  (2) 
flats. 

Owner — Mrs.  Edna  Black,  care  archi- 
tect. 

Architect — Benj.  Schreyer,  105  Mont- 
gomery St.,   San  Francisco. 

Contractor — I.  M.  Sommer  &  Co.,  901 
Bryant  St.,  San  Francisco. 


GARAGES 


Contract   Awarded. 

GARAGE  Cost,  $20,000 

SAN  FRANCISCO,  N  Chestnut  137  E 
Taylor. 

One-story  fireproof  garage. 

Owner — Scavengers  Protective  Ass'n.. 
729    Filbert    St.,    S.    P. 

Architect  &  Contractor — Clinton  Con- 
struction Co.,   923  Polsom  St.,  S.  P. 


Uembar  S.  r.  BuUdera'  B>xch«nv« 
Phone  Sutter  1700 

ALBERT  DEAN 

Random  Yariegated  Colors  Slat« 

Roofing 

and 

Kandoin  Tariegated  Colors  Tile 

Roofing 

Compoaltlon  Rooflns 

General  Roof  Repairing 

Samples  Submitted 

ISO  Jeaaie   St^  San  ■'raaiel,— 

Rea.    4101   Mtaaion   St 

Phone   Randolph    MIS 


Cost.   $25,000 


Plans  Being  Prepared. 
GARAGE. 

CORDELIA,    Solano    Co. 
Hollow    tile    garage    building,    60x50. 
Owner — Withheld. 

Architect — Chas.    E.    J.    Rogers,    Phelan 
Bldg.,   S.   F. 


Plans    to    be    Prepared. 

GARAGE  Cost,    $250,000 

SAN    FRANCISCO,     east     side     4th     St., 

bet.  Jessie  and  Stevenson  Sts. 
Four-story  class  A  commercial  garage. 
Owner — Harry    Lesser,    A.    Aronson    et 

al,   58  2nd  St.,  S.  F. 
Architect — Ashley    &    Evers,    58    Sutter 

St.,    S.    F. 
Hotel    will    later    be    constructed    on 
the    4th    street    frontage      which    will 
bring    the   amount    of    improvement    to 
$1,000,000. 


Steel    Sash   Contract   Awarded. 

ADDITION.  Cost,   $40,000 

SAN  FRANCISCO.  S.  O'Parrell  St.  68 
B.   Taylor  St. 

Four-story  concrete  addition  to  pub- 
lic  garage. 

Owner — Bohemian  Garage,  375  O'Par- 
rell St.,  San  Francisco. 

Architect — S.  Schnattacher,  233  Post 
St.,    San    Francisco. 

Contractor — Barrett  A  Hilp,  918  Har- 
rison   St.,    San    Francisco. 

Steel  Sash  —  Mlchell  &  Pfeffer  Iron 
Wks.,   1415   Harrison  St,  S.  F. 

(67680)      1st   rep    March    7,    1926  6 


LONG  BEACH,  Los  Angeles  Co.,  Cal 
— Long  Beach  Brick  Co.,  243  E.  7th  St., 
Long  Beach,  has  contract  for  1-story 
and  mezzanine  garage  and  salesroom  at 
the  corner  of  Locust  and  Anaheim  Sts., 
Long  Beach,  for  Glen  E.  Thomas  Co 
Inc.  W.  Horace  Austin,  architect.  521 
Pacific  S.  W.  Bank  Bldg.,  Long  Beach; 
IjO.xIoO  ft.,  brick  construction,  stucco 
facing,  art  stone  trim,  tile  and  com- 
position roofing,  cement  and  tile  floors 
steel  sash,  plate  glass.     Cost  $63,000. 

LOS  ANGELES,  Cal.— Archts.  Mor- 
gan, Walls  &  Clements,  1124  Van  Nuys 
Bldg.,  are  preparing  plans  for  a  1-sto. 
class  C  garage  and  salesroom  bldg  on 
s.  side  of  Hollywood  Blvd.  west  of  St 
Andrews  Blvd.  for  Christie  Realty 
Corp.  Dimensions,  70x190  ft.,  brick 
walls,  stucco  and  cast  stone  front,  plate 
flass,  steel  beams,  comp.  rfg.,  metal 
skylights,   steel  sash,   cem.   fir. 


GOVERNMENT  WORK 
AND  SUPPLIES 


TUCSON,  Ariz.— Following  bids  rec. 
by  U.  S.  Veteran's  Bureau  for  refrig- 
erating and  ice-making  plant  at  vet- 
erans'   hospital    No.    51.    Tucson,    Ariz.: 

Nick  Coroneos,  Phoenix.  Ariz.,  $12,- 
000;    begin    15    c.    d..   complete    75. 

York  Mfg.  Co.,  York,  Ja.,  $10,500;  alt 
B.,  add  $250;  begin  21  days  complete 
65   days. 

Brecht-Butcher  Supply  Co.,  1201  Cass 
Ave.,  St.  Louis,  Mo.,  $11,000;  begin  «0 
days,  complete  90  days. 

Carbondale  Machinery  Co..  2430  Em- 
pire St.,  Los  Angeles,  Calif.,  $10,150; 
alt.  B  add  $270;  alt  C.  add  $620;  be- 
gin  15   days,  complete  70. 

H.  C.  Parker,  San  Bernardino,  Calif., 
forwarding  bid  by  airplane. 

Gay  Engineering  Co.,  Los  Angeles, 
Calif.,  ?10,975;  alt.  B,  add  $340;  C,  add 
$800. 


TUCSON,  Ariz.  —  See  "Government 
Work  and  Supplies,"  this  issue.  Bids 
opened. 


SAN  DIEGO,  Calif. — Bureau  of  Yards 
and  Docks,  Navy  Department  ■Wash- 
ington, D.  C,  has  completed  Specifi- 
cation No.  5072,  for  2  single  quarters 
and  one  double  quarters  at  Naval 
Operating  Base,  San  Diego.  The  work 
includes  concrete,  hollow  tile  and 
brick  work,  tile  and  built-up  roofing, 
artificial  stone,  stucco,  plaster  and 
metal,  lath,  marble  and  tile,  wood 
framing  .sash,  doors  and  finish,  hard- 
ware, painting  and  glazing  and  plumb- 
ing, heating,  lighting  and  bell  sys- 
tems. Deposit  of  $10  required  for 
plans  and  specifications  obtainable 
from    bureau. 
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I-EARL  HAHBOR,  T.  H.— Bureau  of 
Yards  and  Docks,  Navy  Department, 
Washington,  D.  C,  has  completed  Spec- 
igflcation  No.  5099,  for  electric  freight 
elevator  to  be  installed  at  air  station. 
Pearl  Harbor,  T.  H.  Deposit  of  $10 
required  for  plans,  obtainable  from 
Bureau. 
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WASHINGTON,  D.  C— Bids  are  being 
received  by  Bureau  of  Supplies  and 
Accounts,  Navy  Department,  Wash- 
ington, D.  C,  to  furnish  and  deliver 
supplies  to  Navy  Yards  and  Stations, 
as  follows  (date  to  open  bids  as  noted 
at  close   of   each   paragraph) : 

Sched  3500,  San  Diego,  12,000  lbs. 
sheet  steel,  April   14. 

Sched.  3501,  San  Diego,  10,350  ft. 
steel    welded   pipe,    April   14. 

Sched.  3505,  Mare  Island,  50,000  ad- 
mirality  metal  condenser  tubes,  Apr.  14 

Sched.  3514.  Mare  Island,  1  motor- 
driven  portable  concrete  mixer  and  1 
set  of    spare    parts,    April   21. 

Sched.  3515,  Mare  Island,  1500  lbs. 
monel  metal,  April  21. 


PUGET  SOUND,  W'ash. — Until  April 
8,  bids  will  be  received  by  Bureau  of 
Y'ards  and  Docks,  Navy  Department, 
under  Specification  5100,  for  prepared 
roofing  at  Puget  Sound.  Deposit  of  ?5 
req.  for  plans  obtainable  from  Bureau. 


SAN  FRANCISCO — J.  B.  Rogers,  110 
Sutter  St.,  at  J3474.60,  time  for  comple- 
tion 90  days,  awarded  contract  by  Su- 
pervising Architect,  Treasury  Dept., 
for  deep  well  drilling,  etc.,  at  Marine 
Hospital,  San  Francisco. 


HALLS  AND  SOCIETY 
BUILDINGS 


Plumbing,    Heating      and       Ventilating 

Contracts  Awarded. 
l^ODGE    &    OFFICE.        Cost,     $1,000,000 
OAKLAND,   SE  20th  St.   and  Broadway. 
Eight     and     15-story     tower,     six-story 
main    building,    class    A    lodge    and 
office    building    150x134    ft.     . 
Owner — Elks    Hall    Assn. 
Archt.  &  Mgr.  of  Const. — Wm.  Knowles 
1214     Webster     St.,     Oakland       and 
Hearst    Bldg.,    S.    F. 
Plnnibing,    Heattngr   and   Ventilating   — 
Fearey   &  Moll,    1075   40th   St.,   Oak- 
land. 
As    previously    reported,    contract    for 
structural    steel    was    awarded    to    the 
Judson    Manufacturing      Co.,       Emery- 
ville,    Calif.,     and     excavating     to      J. 
Catucci,    1212    18th    Ave.,    Oakland;    re- 
inforcing   steel    to    Edw.    L.    Soule,    912 
Rialto    Bldg.,    S.    F.;    concrete    to   Chas. 
W.   Heyer,   Jr.,   Mills  Bldg.,   S.   F.   Terra 
eotta   to   N.    Clark   &   Sons,    116   Natoma 
St.,     San     Francisco.       Electric    wliring 
to  Kenyon  Elec  Co.     Building  will  con- 
tain  from   75   to   90   guest   rooms,    100% 
baths. 


.Sub-Contracts   Awarded. 

BUILDING.  Cost,  ?55,000 

RICHMOND,  Contra  Costa  Co.,  Cal. 
10th   St.   and   MacDonald   Ave. 

fhree-story  steel,  brick  and  concrete 
building,  containing  stores  on 
ground  floor  and  lodge  rooms 
above. 

Owner — Richmond  Odd  Fellows  Assn., 
Richmond. 

Architect — James  T.  Narbett,  910  Mac- 
Donald  Ave.,  Richmond. 

Contractor — W.    Snelgrove,    Richmond. 

Lumber — San  Pablo  Lumber  Co.,  Rich- 
mond. 

GUuis — W.  P.  Fuller  Co.,  301  Mission 
St.,    S.    F. 

Metal  and  Simplex  Fixtures — Kawneer 
Mfg.    Co., 

Steel — Judson  Mfg.  Co.,  S19  Folsom 
St.,    S.    F. 

Plaster — George   P.    Ingram,    Richmond. 

Sheet  Metal  and  Plumbing: — ^Spiersch 
Bros.,     Richmond. 

Brick — James    Walker.    Richmond. 

Painting — J.   J.    Burdon.   Richmond. 

Electrical  Fixtures — Pioneer  Electric 
Co..    Richmond. 

Roofing — Master  Craft  Tile  &  Roofing 
Co.,    S.    F. 

Terra  Cotta — N.  Clark  &  Sons,  116  Na- 
toma. 

TUe   —   Gigney    Tile    Co.,    77    O'Farrell 
St.,   S.   F. 
The     heating    and    ventilating    corf- 
tracts  are  yet  to  be  let. 


fians   Being  Completed. 

CLUB    BLDG.  Cost,    $50,000 

MaKCED,  Merced  Co.,  Cal.  Seventeenth 

and  Q  SIS. 
Veterans'    Memorial    Club    building. 
Owner — County    of   Merced   and   Ameri- 
can Legion. 
Architect  —  Davis-Heller-Pearce,    Inc., 
Delta  Bldg.,  Stockton. 
Main   auditorium    will   seat    1400   with 
stage,  dance   floor  and  other   aecommo- 
daiiuns.      Provision    will   also    be   made 
for  club  quarters   for  Boy   Scouts. 


GLE.NDALE,  L.  A.  Co.,  Cal.— Archt. 
C.  b-.  Whittlesey,  6533  Hollywood  Blvd., 
Los  Angeles,  has  been  commissioned  to 
prepare  plans  for  4-story  and  basement 
class  A  athletic  club  bldg.,  100x168  ft., 
with  sw.mming  pool,  gymnasium  and 
clubrooms,    in    Glendale. 


HEK.MOSA.  L.  A.  Co.,  Cal. — Broad- 
way Dept.  Store,  Los  Angeles,  has  been 
awarded  a  c.ntract  at  approx.  $40,000 
for  furnishings,  furniture,  etc.  for  the 
new  Suif  and  Sand  Club,  Hermosa 
Beach.  It  is  est.  that  $100,000  will  be 
required  to  furnish  the  entire  bldg. 
The  present  order  is  fur  the  first  three 
floors. 


LOS  ANGELES,  Cal.— Archts.  S  Til- 
den  Norton  and  Frederick  H.  Wallis, 
716  S.  Spring  St.,  are  preparing  work- 
ing plans  for  a  2-story  and  basement 
brick  club  at  n.w.  cor.  Solo  St.  and 
Michigan  Ave.,  for  Y'oung  Men's  He- 
brew Assoc;  swimming  pool,  gymna- 
sium, showers  and  dressing  rms.,  bil- 
liard rni.,  offices,  ladies'  and  men's 
rest  rms.,  lodge  rms.,  ets. ;  79x100  ft., 
press,  br.  and  ornam.  stone  trim,  comp 
rtg.,  cem.  and  hdwd.  fls.,  steam  htg. 
sys.,  reinf.  cone,  tiled  swimming  pool, 
plate  glass,  ornam.  iron  wk.,  pine  and 
hdwd.  trim,  ornam.  plas.,  struc.  steel: 
$75,000. 


FRESNO,  Fresno  Co.,  Cal.— Jas.  Ryan 
general  manager  of  Fresno  Disposal 
Co.,  Brix  Bldg.,  Fresno,  will  erect  a 
$25,000  boxing  auditorium  at  Black- 
stone  and  Hedges  Aves. 


OAKLAND,  Cal.— Tommy  Simpson, 
Oakland  fight  promoter,  announces 
plans  will  be  started  at  once  for  a 
$150,000  fight  arena  near  Emeryville. 
The  structure  will  have  a  seating  ca- 
pacity  of   40,000. 


LOS  ANGELEISi  Cal. — Screven  Ajrls 
Club,  6107  Franklin  Ave.,  contemplate 
erecting  a  large  club  bldg.  on  its  prop- 
erty at  149  N  Commonwealth  Ave.,  has 
prepared  sketches  for  a  bldg.  to  con- 
tain club  quarters,  rms.,  gymnasium, 
etc.;  $600,000.  An  archt.  will  probably 
be   retained   in    about   60   days. 

PORTLAND,  Ore.  —  Stebinger  Bros., 
Worchester  Bldg.,  Portland,  at  $66,815 
a.warded  contract  to  erect  Woodmen  of 
the  World  Lodge  hall  at  East  6th  and 
Adler  Sts.;  W.  Lucius  and  Earl  G.  Cash, 
architects,  Lewis  Bldg..  Portland.  Other 
contracts  let  are:  Plumbing  and  heat- 
ing, Rudy  &  Finnegan,  $20,185;  plaster- 
ing. D.  L.  Hoggan,  $14,500;  Weiring, 
Grand  Electric  Co.,  $5,000;  painting 
Groocock  &  Son,  $2740.  W^ill  be  two- 
story  fireproof  construction. 


SAN  DIEGO,  Cal.— Bids  are  being  re- 
ceived (date  not  set)  by  Custodian. 
Postoffice,  for  exterior  painting  and 
repairs  to  Postoffice.  Further  informa- 
tion   obtainable    from    Custodian. 


CROWE 

GLASS 

CO. 

574  Eddy  St 
Phon«  Prospect  «li 

E(|nipped   To   Handle 
Any   Size   Job. 

DIRECT   FACTORY  BUYERS 


NEAR  ROSCOE,  L.  A.  Co.,  Cal.— J.  S. 
Metzger  &  Son,  1007  S  Grand  Ave.,  Los 
Angeles,  have  gen.  contr.  for  2-8tory 
and  basement  65x120  ft.  reinf.  concrete 
country  club,  6  miles  n.e.  of  Roscoe,  for 
National  Forest  Country  Club  Assn.,  S. 
b'.  Allen,  pres.,  care  Encino  Country 
Club,  I.  W.  Hellman  Bldg.,  Los  Ange- 
les;; 30  rms.  with  baths,  kitchen,  din- 
ingroom,  lobby,  billiard  rm.,  locker  and 
shower  rms.,  etc.  Arthur  L.  Acker,  ar- 
chitect, 445  Douglas  Bldg.,  Los  Ange- 
les; stucco  exter.,  tile  rfg.,  rdwd.,  pine 
and  cem..  fls.,  fire  places,  elec.  or  oil 
for  cooking  purposes,  pine  trim,  wd. 
fl.  poists,  cone,  swimming  pool,  land- 
scape;   $100,000. 


DENVER,  Colo.— Until  April  20,  bids 
will  be  received  by  U.  S.  Reclamation 
Service,  Denver,  for  structural  steel 
roof  trusses  and  steel  structures  for 
transformer  station  for  Black  Canon 
power    plant,    Boise    project,    Idaho. 


SAX  FRANCISCO.— Following  bids 
were  received  for  the  construction  of 
two-story  reinforced  concrete  exten- 
sion to  storehouse  at  the  Marine  Corps 
D'lpot  for  supplies,  San  Francisco,  un- 
der  specifications   No.    5075. 

K.  E.  Parker  Co.,  519  California  St.. 
San   Francisco,   $126,810. 

.Schulte    Construction    Co.,    $134,000. 


PEARL  HARBOR,  T.  H.— Bids  will 
be  asked  shortly  by  Bureau  of  Yards 
Docks,  Navy  Department,  Washington, 
D.  C,  under  Specification  No.  5099  for 
freiglit  elevator  to  be  installed  at  Naval 
Operating  Base  (air  station).  Pearl 
Harbor.  Shall  have  lifting  capacity  of 
4,000  lbs.  at  speed  of  50  ft.  per  min.; 
shall  be  complete  with  sheave  beams, 
machinery  supports,  hoisting  mechan- 
ism, car  of  steel  framework  with 
platform,  wires,  cables,  sheaves,  coun- 
terweights, guides,  motor,  and  contoll- 
ing  operating  and  safety  devices. 
Travel  of  car  shall  be  from  1st  to  2nd 
floor,  a  distance  of  15  ft.  Hatchway  is 
9  ft.  5  in.  by  10  ft.  5  in.  and  the  car 
platform  shall  be  as  large  as  these 
dimensions  permit.  The  clear  height 
of  the  car  shall  be  not  less  than  8  ft. 
See  notice  under  official  proposal  col- 
umn in  thiK  is.sne. 


SANTA  MONICA,  Los  Angeles  Co., 
Cal. — John  Byers,  21st  St.  and  San 
Vicente  Blvd.,  Santa  Monica,  has  pre- 
pared preliminary  plans  for  one-story 
and  part  two-story  Spanish  type  club- 
house on  San  Vicente  Blvd.,  Santa 
Monica,  for  Brentwood  Country  Club. 
It  is  proposed  to  use  Johnson  system  of 
hollow  wall  construction  with  stucco 
exterior  and  tile  roof.  It  is  reported 
Brentwood  Board  of  Directors  has  ac- 
cepted Mr.  Byers  design  and  appro- 
priated   $100,000    for    improvement. 


SAX  PEDRO,  L.  A.  Co.,  Cal.— Archts. 
Joy,  Rogers  &  Stevenson,  Assoc,  919 
Washington  Bldg.,  Los  Angeles,  are 
compl.  working  plans  and  bids  will  be 
taken  in  about  two  weeks  for  class 
A  5-story  and  basement  Y.  M.  C.  A. 
bldg.  with  300  dormitory  rms.,  gymna- 
sium and  swimming  pool  on  Beacon  St., 
San  Pedro;  142x186  ft.,  reinf.  cone,  con- 
struction, stucco  exter.,  art.  stone  trim, 
t:Ie  rfg.,  tile,  cem.  and  hdwd.  fls., 
ornam.  iron,  show^ers.  baths,  steam 
heating,   fire   escapes;    $550,000. 


HOSPITALS 


Plans  Complete.  Construction  to  be 
Started  at  Once. 

SCHOOL   BLDG.  Cost,    $20,000 

SAN  FRANCISCO.  Eddy  near  Scott 
Street. 

Two-story  and  basement  frame  school 
30x68    ft. 

Owner— Calif.  State  Assn.  of  Chiropo- 
dist.'?. 

Architect — Not  stated. 

Supt.  of  Construction — Joseph  Nicolo- 
si,  2010  Larkin  St.,  San  Francisco, 
Calir. 


Cost,  $11,000 


Plan.s    Being    Prepared 
ALTER  RESIDENCE. 
BELMONT,    San   Matec    __. 
Alter   residence   to   sanitorium. 
Architect — Chas.    B.    J     Rogers,    Phelan 
Bldg.,   San   Francisco. 


Saturday.    April    4,    1925 
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AHWAHXEE.  Madera  Co.,  Cal.  — 
County  supervisors  representing'  Ma- 
dera. Merced  and  Stanislaus  county, 
meeting-  at  Ahwahnee  sanitarium, 
operated  by  the  counties,  have  voted  to 
enlarge  the  present  main  building  and 
erect  a  children's  ward.  An  architect 
will  be  selected  at  once  to  prepare  the 
necessary    plans. 


EUREKA,  Humboldt  Co.,  Cal. — Until 
April  24,  2  P.  M.,  bids  will  be  received 
by  Fred  M.  Kay,  county  clerk,  to  con- 
struct Border  Line  Group  for  School  of 
Tuberculosis  in  Eureka.  Plans  on  file 
in   ofnce   of  county  clerk. 


OAKLAND,  Stanislaus  Co..  Cal. — N. 
E.  McCarthy,  representing  Davis  and 
Co.,  San  Francisco,  is  conferring  with 
community  hospital  committee  of 
Chamber  of  Commerce  regarding  the 
financing  of  a  community  hospital' in 
Oakdale. 


SAWTELLE.  Los  Angeles  Co.,  Cal.— 
National  Board  of  Managers  of  Soldiers' 
Home  has  requested  government  super- 
vising architect  to  prepare  plans  for 
500-bed  hospital  for  Pacific  branch  of 
National  Home  for  Disabled  Volunteer 
Soldiers  at  Sawtelle.  Building  will 
cost  between  $1,250,000  and  $1,500,000, 
funds  having  recently  been  appro- 
priated  at  Washington,   D.   C. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Architect  Reginald  D.  Johnson,  608 
Union  Bank  Bldg.,  is  preparing  pre- 
liminary plans  for  a  Class  A  hospital 
building  on  Shatto  St.  near  Lucas  St. 
for  the  Hospital  of  the  Good  Samaritan. 
The  new  building  will  provide  ac- 
commodation for  250  beds  with  modern 
equipment:  8-story  Class  A  reinforced 
concrete   construction.      Cost,   $1,000,000. 


HOTELS 


Commissioned  To   Prepare   Plans. 
HOTEL  Cost,    $150,000 

BOYES    HOT    SPRINGS,      Sonoma      Co., 

Calif. 
Two-story    reinforced      concrete      hotel 

containing  approximately   200   rms. 
Owner — Boyes  Hot   Springs  Co. 
Architect — S.   Heiman,   57   Post   St.,  San 

Francisco. 
As  previously   reported  ,E.   D.  Meier, 
Cheda   Bldg.,   San   Rafael,  has   contract 
for  other  improvements  on  the  grounds 


Wood  Elevator  Cabs  Contract  Awarded 
ANNEX  Cost,    $1,500,000 

SAN    FRANCISCO,    SE    cor.    Geary    and 

Taylor  Sts. 
15-story    and    basement    class    A    annex 

to    Hotel    Clift       (200    rooms    100% 

baths). 
Owner — Clift  Realty  Co.,  San  Francisco 
Architect   —    Schultz    &   Weaver,    17    E. 

49th   St.,   New   York. 
Contractor — P.    J.    Walker    Co.,    Monad- 
nock    Bldg..    San    Francisco. 
Engineer — H.  J.  Erunnier,  Sharon  Bldg., 

San    Francisco. 
Wood  Blevator  Cnbs — ^S.  Kulchar  &  Co.. 

E-lOth  St.  and  Park  Way,  Oakland 


Contract   Awarded. 

HOTEL   ETC.  Cost,    $27,330 

SOUTH  SAN  FRANCISCO,  San  Mateo 
Co..    Grand     Ave.     Lot    4     Blk.     139. 

Two-story  reinforced  concrete  hoted 
and    postoffice    bldg. 

Owner — Frank  Giffra.  240  Grand  Ave., 
South    San    Francisco. 

Architect — Ernest  L.  Norberg,  593  Mar- 
ket St.,  San   Francisco. 

Contractor — R.  C.  Stickel,  304  Linden 
South   San   Francisco. 


ALHAMBRA,  L.  A.  Co.,  Cal. — W.  S. 
Brooke,  1201  Stoneman  St.,  Alhambra, 
will  erect  a  2-story  class  C  brick  store 
and  hotel  bldg.  on  N  1st  St.,  Alham- 
bra, for  self:  Saul  Brown.  704  Lincoln 
Bldg..  Los  Angeles,  archt.;  30  rms., 
and  6  stores:  150x75  ft.,  terra  cotta 
front,  plate  glass,  comp.  rfg.,  cem. 
and  pine  fls.,  tiled  baths,  pine  trim, 
gas    rads..    storage   water   htr.:    $40,000. 


SAN  LUIS  OBISPO.  San  Luis  Obispo 
Co.,  Cal. — Jas.  B.  Vail  has  purchased 
106  acres  of  Perfume  ranch  at  Shell 
Beach  as  site  for  hotel  to  cost  $100,000. 
It  is  understood  work  will  be  started 
within   60  days. 


SAN  BERNARDINO.  San  Bernardino 
Co..  Cal. — Harlem  Springs  Co.,  Wm. 
Bable.  president,  started  work  on  1- 
story,  40-room  frame  and  stucco  liotel, 
170x200  ft.,  at  Harlem  Springs.  Cost, 
$50,000. 


LOS  ANGELES.  Cal. — Robert  E.  Mill- 
sap.  423  Marsh-Strong  Bldg.,  awarded 
general  contract  at  $79,000  for  3-story 
class  C  store  and  hotel  bldg.  at  s.w. 
cor.  7th  St.  and  Central  Ave.  for  Frank 
R.  Strong;  Fred  R.  Dorn,  Marsh-Strong 
Bldg.,  archt.  Dimensions  173x143  ft., 
3-story,  14  stores.  SS  hotel  rms..  44 
baths,  lavatory  for  each  room:  part 
basement,  mezzanine  story:  brick  walls 
steel  beams,  press,  br.  and  terra  cotta 
facing,  plate  glass,  copper  store  fronts, 
comp.  rfg.,  metal  skylights,  pine  trim, 
tiled  baths,  steam  htg.,  water  htr.,  steel 
sash,  metal  lath. 


PHOENIX,  Ariz. — Salim  Aekel,  own- 
er of  Jefferson  Hotel  Bldg.,  will  re- 
model and  refurnish  the  hotel  about 
June  1:  $45,000. 


SAX  PEDRO,  L.  A.  Co.,  Cal. — Harry 
C.  Layton.  S54  W  8th  St.,  San  Pedro, 
has  contr.  for  4-story  class  C  hotel 
bldg..  90x100  ft.,  at  431  S  Center  St.. 
San  Pedro,  for  Mrs.  Eva  Lotz.  Plans  by 
Marshal  R.  Lawson.  540  S  Pacific  Ave., 
San  Pedro.  Face  brick,  comp.  rf.,  sky 
lights,  plate  glass,  struc.  steel,  eleva- 
tor:   $125,000. 


RICHMOND,  Contra  Costa  Co..  Cal. — 
Architect  James  W.  Plachek.  Mercan- 
tile Bank  Bldg..  Berkeley,  will  draw 
plans  for  the  new  $200,000  hotel  to  be 
constructed  on  northeast  corner  of 
Tenth  and  Nevin  street.  Richmond, 
according  to  the  Directors  of  the 
Richmond    Chamber    of    Commerce. 


RENO,  Nevada — Jos.  Pincolini,  man- 
ager of  Mizpah  Hotel,  granted  building 
permit  to  construct  2S-room  addition 
to  present  hotel  at  214  Lake  Street; 
brick    construction:   est.   cost.   $20,000. 


ICE  &  COLD  STORAGE 
PLANTS 


BEVERLY  HILLS.  Los  Angeles  Co.. 
Cal.— Globe  Ice  Cream  Co..  230  W.  Jef- 
ferson St..  Los  Angeles,  J.  Hausfelder. 
chief  engineer,  is  preparing  revised 
plans  for  4-story  ice  cream  factory  at 
Santa  Monica  Blvd.  and  Alpine  Drive. 
Beverly  Hills,  ice  plant,  hardening  plant, 
mixing  rooms,  ice  storage  building,  of- 
fices, reinforced  concrete  loading  plat- 
forms, reinforced  concrete  "water  cool- 
ing tower,  composition  roofing,  cement 
floors,  steel  sash,  broadcasting  station 
building  will  be  erected  by  day  and 
suc-contract  under  supervision  of  chief 
engineer.      Cost,    $250,000.    , 


POWER  PLANTS 


Contract   Awarded. 

SUB-STATION.  Cost.    $20,000 

OAKLAND.      Key   Route   Pier. 

One-story    concrete    sub-station. 

Owner — Key  Route  Transit  Co.,  Oak- 
land. 

Architect  and  Contractor — Reed  and 
Corlett,  Oakland  Bank  Bldg.,  Oak- 
land. 


LOS  ANGELES.  Cal.— Until  3  p.  m., 
April  17,  bids  will  be  rec.  by  pub.  serv. 
comm.,  207  S  Bdwy.,  for  hydraulic  tur- 
bine equipment;  spec.  P-3o0-473.  Jas. 
P.  Vroraan,  secy. 


MESA,  Ariz. — Weiland  Eng.  &  Constr. 
Co..  authorized  to  make  survey  of  local 
po-vver  and  gas  facilities,  has  recom- 
mended expenditure  of  $68,000  on  ad- 
ditions   to    the    gas    system. 


MESA,  Ariz. — A.  A.  Weiland  of  the 
Weiland  Eng.  &  Const.  Co.,  Denver  and 
Pueblo,  Colo.,  has  recommended  a 
$37,000  expenditure  on  the  local  elec- 
trical  system. 


LOS  ANGELES.  Cal.— Until  2  p.  m., 
April  7.  bids  will  be  rec.  by  pub.  serv 
Comm..  207  S  Broadway,  for  cross-arm 
high  voltage  signs;  spec.  P.  A.  Adv.  No. 
P-445.  Jas.  P.  Vroman,  secy. 


FRESNO,  Fresno  Co.,  Cal. — Immedi- 
ate construction  of  a  new  power  house 
to  be  kno^wn  as  tlie  Balch  plant,  on  the 
Kings  river,  to  have  the  highest  "head" 
of  any  hydro-electric  plant  in  the 
world  and  to  cost  $4,850,000.  is  an- 
nounced by  A.  Emory  Wishon,  vice- 
president  and  general  manager  of  the 
San  Joaquin  Light  and  Power  Company 
with  headquarters  in  Fresno.  It  is  pro- 
posed to  have  the  plant  ready  for  oper- 
ation  Jan.    1,   1927. 


SAN  LEANDRO.  Alameda  Co.,  Cal. — 
Pacific  Gas  and  Electric  Co.,  445  Sut- 
ter St..  San  Francisco,  will  erect  $200,- 
000  sub-station  here,  this  territory  be- 
in>^  the  headquarters  for  the  louver 
section   of   Alameda   county. 


PUBLIC   BUILDINGS 


Sub  Fiarures  Being  Taken. 
NATATORIUM  Cost,    $85,000 

RICHMOND,    Contra    Costa    Co.,    Cal. 
One  and  part  two-story  concrete,  brick 

and    steel    100x208    ft.      brick      and 

plaster  exterior  municipal  natator- 

ium. 
Owner— City  of  Richmond. 
Architect — Jas.     T.     Narbett,     906     Mac- 

donald   Ave.,   Richmond. 
Contractor — F.   L.   Hansen,   251   Kearny 

St..  San  Francisco. 
Sub-bids    are    being    taken    for    mill- 
u'ork.    electrical,    ornamental    iron,    tile, 
reinforcing    steel,    roofing,    plastering, 
painting    and    composition    floors. 

CALIFORNIA— State  bond  election 
is  proposed  for  $8,500,000  to  finance 
completion  of  the  Capitol  Extension 
buildings  at  Sacramento  and  for  uni- 
versity and  state  buildings  in  Los  An- 
geles and  the  San  Francisco  Bay  dis- 
trict.   The    projects    listed   are: 

Sacramento  Capitol  buildings,  $1,- 
250.000. 

State  building  in  Los  Angeles  to  re- 
place building  now  being  rented  for 
state    offices.    $1,250,000. 

Buildings  for  the  University  of  Cali- 
fornia in  Berkeley.  San  Francisco,  and 
at    the    Davis    Farm,    $3,000,000. 

Buildings  for  the  new  site  of  the 
branch  of  the  University  of  California 
in  Los  Angeles,   $3,000,000. 


Compton.  L.  A.  Co.,  Cal. — Until  S 
p.  m..  April  21  bids  will  be  rec.  by  bd. 
of  trus.  of  city  of  Compton  .for  2-story 
brick  city  hall  bldg.,  jail,  offices, 
matron's  quarters,  council  chamber 
and  fire  dept.  quarters:  Frank  Good- 
win, 207  W  Main  St..  Compton.  archt.; 
plas.  and  art  stone  exter.,  tile  and  comp 
rfg.,  basement,  gas  htg..  cem.  and  hdwd 
fls.,  pine  and  hdwd  trim,  storage  wa- 
ter  htr.,    tile   and    marble   wk.;   $85,000. 

CARSON  CITY,  Nevada  —  Governor 
Jas.  C.  Scriigham  has  approved  prelim- 
inary plans  for  two-story  and  base- 
ment auditorium  building  to  be  erected 
at  Exposition  grounds;  will  be  concrete 
construction  with  terra  cotta  trim- 
mings and  granite  columns.  Nevada 
Historical  Society  will  occupy  first 
floor  together  with  state  exhibits  with 
county  exhibits  on  the  second  floor. 
Will  have  140  ft.  frontag,  the  main 
auditorium  to  seat  2500   people. 

SEBASTOPOL,  Sonoma  Co.,  Cal. — 
Civic  organizations  propose  bond  issue 
to  finance  construction  of  new  city  hall. 
H.  M.  Weeks  has  been  named  chair- 
man of  a  committee  to  circulate  peti- 
tions  seeking   the   election. 


HANFORD,  Kings  Co.,  Cal. — Brown- 
ing, Hanford  Electric  Co.,  Hanford,  at 
$1850  awarded  contract  by  city  trus- 
tees to  furnish  and  install  electrical 
equipment   in   municipal   auditorium. 


ANGELES  NATIONAL  FOREST,  L.  A. 
Co.,  Cal. — U.  S.  Government  will  build 
an  astrophysical  observatory  on  sum- 
mit of  Table  Mountain  in  the  Angeles 
National  Forest,  to  be  operated  under 
direction  of  Smithsonian  Institute.  It 
is  proposed  to  start  "work  soon  after 
Los-  Angeles  county  completes  road 
from  Camp  McClellan  in  Big  Pines  to 
Biimmit   of   Table   Mountain. 


REDWOOD  CITY.  San  Mateo  Co..  Cal. 
— City  defeats  bond  issue  for  $45,000  to 
finance  additions  and  alterations  to 
city   hall. 
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COMPTON.  L.  A.  Co.,  Cal.— UnUl  8 
11  m  ,  April  21st,  bids  will  be  rec.  by 
hd.  of  trus.  of  City  of  Compton,  for  2- 
storv  and  basement  brick  city  nan; 
plas"  and  art  stone  exter.,  tile  and 
comp.  rtg.,  gas  htg.,  cem.  hdwd.  and 
pine  fls..  hdwd.  and  pine  trim,  storage 
water  litr.,  tile  and  marble  wk;  ?85,000. 
Plans  and  spec,  on  file  at  office  of  Ar- 
ihitfct  Frank  M.  Goodwin,  203  W  Main 
St  Compton.  Bids  will  be  rec.  separ- 
u'ely  on  .sjenl.  cont.,  plumbing  and  elec. 
wiring.  Dep.  of  $10  for  plans  and  spec, 
which  will  be  refunded  upon  returning^; 
cert,  check  or  bidder's  bond  "'  ""^ 
payable   to  City   of   Compton. 


5% 


SAN  QUENTIN,  Marin  Co.,  Cal.  — 
Palm  Iron  Works,  1814  15th  St.,  Sac- 
ramento, at  $2,280.  time  for  completion 
30  days,  submitted  low  bid  to  State 
Architect's  Office,  Forum  BIdg.,  Sacra- 
mento, to  fur.  and  install  roof  trusses 
for  boiler  house  roof  at  San  Quentin. 
Other  bids  were:  Herrick  Iron  Works, 
$2,363,  30  days;  Erode  Iron  Works, 
$2,446,    30    day.s. 

Following  bids  were  not  considered 
due  to  failure  of  bidders  to  enclose 
certified  check:  Schrader  Iron  Works, 
$2  250;  Western  Iron  Works,  $2,360; 
Judson  Mfg.  Co..  $2,538,  all  bidding  30 
days. 

SAN  QUENTIN,  Marin  Co.,  Cal.  — 
Until  April  21,  informal  bids  will  be 
received  by  State  Architect's  Office. 
Forum  Bldg.,  Sacramento,  to  install 
250-h.p.  Sterling  Type  Water  Tube 
Boiler,  together  with  necessary  piping 
and  other  accessories  in  boiler  house 
at  San  Quentin.  Further  information 
obtainable  from  State  Architect's  Office 

SAN  BERNARDINO.  San  Bernardino 
Co.,  Cal. — Architects  Howard  E.  Jones 
and  De  Witt  Micham  are  preparing 
.sketches  for  new  county  courthouse  for 
which  $450,000  bond  issue  is  to  be 
voted  on  May  5. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Until  10  A.  M..  April  8.  bids  will  be 
received  by  the  Board  of  Public  Works, 
Room  18,  City  Hall,  for  architectural 
services  for  new  city  hall  building  to 
be  erected  by  Los  Angeles  City.  Gen- 
eral requirements  and  full  particulars 
and  description  of  the  service  may  be 
obtained  at  the  office  of  the  Board  of 
Public  Works.  Certified  check  or  bond 
for  $25,000  and  affidavit  of  non-col- 
lusion must  accompany  each  bid.  The 
building  is  to  be  of  monumental  type 
and  the  cost  is  placed  at  $4,500,000,  in- 
cluding architect's  fee. 


BERKELEY.  Alameda  Co.,  Cal.  — 
Bond  election  for  $300,000  to  finance 
construction  of  annex  to  public  library 
is  contemplated  by  city  council.  Elec- 
tion would  be  held  in  May.  Present 
structure  is  located  at  Kittredge  St. 
and    Shatluck    Ave. 


MONTEREY,  Monterey  Co.,  Cal.  — 
Election  will  be  held  in  May  to  vote  on 
a  $100,000  bond  issue  for  the  purchase 
of  22  ac.  of  land  nr.  Del  Monte  bath- 
ing pavilian  as  site  for  city  park. 


RESIDENCES 


c:ontracl   Awarded. 

RESIDENCES  Cost,   $3000   each 

BERKELEY,     Alameda    Co.,     Cal.       No. 

1302-04-08-12-16    Mable     Street. 
Five  one   family  residences. 
Owner — A.    B.    Hughes,     397    Jayne    St., 

Berkeley. 
Architect — A.  W.  Smith,  American  Bank 

Bldg.,    Oakland. 
Contractor  —   Hughes      &     Beach,      902 

Washington    St.,   Oakland. 


Contract   Awarded. 

RESIDENCE  Cost,  i 

SAN    MATEO,       San    Mateo      Co., 

North    M:    119.   Occident   Ave. 
Residence    and    garage. 
Owner — F.    Sciogenas    Tail,     338 

land   Ave,,    San    Mateo. 
Architect — None. 


Figures   To    Be    Taken   Shortly. 
ADDITIONS    ETC.  Cost,    ?— 

WOODSIDE.  San  Mateo  Co.,  Cal. 
.\dditlons    and     remodeling    to    country 

home. 
Owner — Selah  Chamberlain. 
Architect   —    Bakewell    &    Brown,    251 

Kearny  St.,   San  Francisco. 


To   be   Done   by   Day's  Work. 

BUNGALOWS,  ETC.  Cost,  $4000  ea. 

SAN  FRANCISCO,  Cal.      25th  and  Kan- 
sas. 

Ten  frame  and  stucco  bungalows.  Sep- 
arate  garage. 

Owner — Wm.     H.     Grahn.    2965    Mission 
St.,    S.    F. 

Architect — None. 

Grading  is  being  done  by  Dan  Rear- 
don,    2315    23rd. 


Plans    Being    Prepared. 

RESIDENCE  Cost,    $8000 

BERKELEY,  Alameda  Co.,  Calif.  N 
Virginia  St.   near  Spruce. 

One-story  frame  and  stucco  residence, 
English  style,  6  rooms  and  bath, 
separate   garage. 

Owner — Mary   L.    Dungan. 

Architect — Jas.  W.  Plachek,  Mercan- 
tile  Bank   Bldg..    Berkeley. 


Contract   Awarded. 

RESIDENCES,     ETC.  Cost     $10,600 

SAN  MATEO,  San  Mateo  Co.  Part  L. 
279  San  Mateo  Park  No.  3,  San 
Mateo. 

Two  stucco  residences  and  garage. 

Owner — Julian  Carter  Whiteman  et  al, 
1530    Burlingame,    Burlingame, 

Architect — Earle  B.  Bertz,  168  Sutter 
St..  San  Francisco. 

Contractor — George  H.  Arthur,  409  Oc- 
cidental,   San    Mateo. 


To    be    Done    by    Day's    Work. 

RESIDENCES  $8000     to     $20,000    ea. 

SAN   FRANCISCO,  Ocean  Ave.  and  Vic- 
toria,   frontage    1750,    46   aoi;es. 

600    residences. 

Owner — Fernando     Nelson    &    Sons,    2 
West   Portal  Ave.,  S.   F. 

Architect — Plans    by    Fernando    Nelson 
&   Sons. 
Bungalows    will    run    from    $8000    to 

$20,000  in  cost,  and  the  two-story  bldgs. 

will    cost     $10,000       up.         Construction 

will    start    immediately.      Construction 

is  to  be  completed  inside  of  two  years. 


Cost,   7   for   $21,154 
2   at   $6000   each 
SAN   FRANCISCO,  Map   Resub.   Blk.    33, 

Sunnyside. 
Nine  4-room   residences. 
Owner  —  Moneta    Investment    Co., 

ciflc   Bldg.,   S.    F. 
Architect — None. 
Contractor — James     A.     Arnott     & 

235   Granville   Way,   S.   F. 


Pa- 


Son, 


Contract  Awarded. 

RESIDENCES  Cost,   $10,000   each 

SAN  FRANCISCO,  W  28th  Ave.  278  N 
McLeran,  W  28th  Ave.  51  S  Camino 
Del  Mar. 

Two  2-story  and  basement  frame  resi- 
dences. 

Owner— Harry  B.  Allen  Inc.,  168  Sutter 
St.,   San  Francisco. 

Architect — Earle  B.  Bertz,  16S  Sutter 
St..  San  Francisco. 

Contractor — Allen  &  Co.,  168  Sutter  St., 
San   Francisco. 


To  Be  Done  By  Day's 

RESIDENCES 

SAN    FRANCISCO,    E 

vera. 
Eleven    1-story   and 

residences. 
Owner — Schwartz  A    George,    2040    16th 

Ave.,  San  Francisco. 
Architect   —   Mel    I    Schwartz,    Nevada 

Bank    Bldg..   San   Francisco. 


Work. 

Cost,    $3500    each 

19th   Ave.    S   Ri- 

basement     frame 


Contract   A'warded. 

RESIDENCES  Cost.  $4000   each 

SAN  FRANCISCO,  W  Ninth  Avenue  N 
Pacheco. 

Four  1 -story  and  basement  frame  resi- 
dences. 

Owner — Geary  Realty  Co.,  5600  Geary 
St.,    San    Francisco. 

Architect — None. 

Contractor  —  Little-Christensen,  1442 
Sth   Ave.,  San   Francisco. 


Plans  Complete.  To  be  Done  liy  Day's 
W.)rk. 

RESIDEXCE.    ETC.  Cost,    $12,000 

S.AN  MATEO  PARK,  San   Mateo. 

English  stj-le  residence,  cement  ex- 
terior, ."'hingle  roof.  7  rooms,  2 
baths,  gas,  etc. 

Owner — F.  Scrogiiigs  and  E.  7.'aite,  San 
Mateo. 

,\i'<hitect — Chas.  K.  J.  Rogers,  I'helan 
Bldg.,  San  Francisco, 


Plans  Complete. 

HESI.   &  GARAGE.  Cost,   $14,250 

OAKLAND.  E.  Alvarado  Rd.,  400  S 
Eucalyptus. 

One-story  8-room  residence  and  gar- 
age. 

Owner — Glenn  Construction  Co.,  Mer- 
chants  Exchange   Bldg.,   S.   F. 

Designer — B.    E.    Renmel. 


To  Be  Done  By  Day's  Work. 

RESIDENCES  Cost,    $4000   each 

SAX  FRANCISCO,  Vicinity  of  N.W.  36th 
Ave.   and  Ulloa. 

Six  1-story  and  basement  frame  resi- 
dences. 

Owner  —  Parkslde  Realty  Co.,  525 
Crocker  Bldg.,   San   Francisco. 

Architect  —  Chas.  F.  Strothoff,  2274 
15th  St.,  San  Francisco. 


To  Be  Done  By  Day's  Work. 

RESIDENCE  Cost,  $15,000 

PIEDMONT,   24   Caperton   Ave. 

Residence   and  garage. 

Owner — G.  B.  Hengen,  38  York  Drive, 
Piedmont. 

Arcliitect — Meyer  &  Johnson,  742  Mar- 
ket St.,  San   Francisco. 


Plans   Being   Prepared. 
RESIDENCE.  Cost,    $22,000 

SAX    MATEO    PARK,    San    Mateo. 
Two-story   frame  and  stucco  residence. 

4   baths,   garage,   10   rooms,  shingle 

roof. 
Owner — Withheld. 
Architect — Chas.    E.    J.    Rogers,    Phelan 

Bldg.,    San   Francisco. 


Contract   Awarded. 

RESIDENCE. 

OAKLAND.   NW  Cor 
Sts. 

Two-story  9-room  residence. 

Owner — Walter    A.     Sloan,    2511     Derby 
St.,   Berkeley. 

Architect — -None. 

Contractor — Harold  L,  Paige,   5844   Col- 
lege   Ave.,    Oakland. 


To  Be   Done  By  Days   Work. 

RESIDENCES  Cost,    $5000    each 

SA.V  FRANCISCO,  W  35th  Ave.  200  225 
250  &  275  N  Fulton  St. 

Four  2-story  and  basement  frame  resi- 
dences. 

Owner — Bryan  Feerlck,  253  Downey  St.. 
San   Francisco. 

-Architect — None. 


LOS  ANGELES,  Cal. — De  Luxe  Bldg. 
Co..  521  Union  League  Bldg.  will  build 
2-story  and  basement,  19-rm.  res.,  90x 
43  ft.,  at  1001  S  Rockingham  Rd.  for 
Lecj  M.  Meeker.  Tile  and  comp.  rf., 
vast  stone,  wrought  iron,  mahog.,  wal- 
uiil  and  O.  P.  trim;  oak.  cork,  tile  and 
P-ne  fls.,  4  tiled  baths.  Tavernelle  mar- 
ble hall  fls.,  dumb-waiter,  intercommu- 
nicating plione  sys.,  De  Luxe  and 
I'remier  water  htrs.,  unit  htg.  system, 
vacuum  cleaning  sys.,  incinerator, 
l.owling   alley;    $24,000. 


SAN  MARINO,  L.  A.  Co.,  Cal.— The 
Hi.yan  Co..  379  E  Colorado  St.,  Pasa- 
<l.na,  was  awarded  contr.  at  $26,922  for 
!l-im.  2-story  and  basement  residence 
"11  .Shenandoah  Rd..  San  Marino,  for 
Mr.-;.  Barbara  S.  Hall:  Wallace  Neff, 
:iriht.,  401  Slavin  Bldg.,  Pasadena;  fr. 
and  plas.  whitewashed  brick  exter., 
.shingle  rfg..  cem.,  hdwd..  pine  and  tile 
fls..  O.  P.  trim,  metal  lath,  3  tiled  baths 
tile  toilet,  cast  stone  mantel,  tile 
drainbds..  unit  sys.  htg.,  aut.  water 
lite:.,    omam.    iron. 


LOS  ANGELES,  Cal.  —  Archt.  Gene 
Verge.  35S  New  High  St..  is  preparing 
plans  for  2-story  16-room  English  resi- 
dence at  Hancock  Park,  near  "Wilshire 
Country  Club,  for  Horace  Boos;  brick 
plastered,  slate  rf.,  5  tiled  baths,  gas 
unit  htg.  sys.,  hdwd.  fls.  and  trim, 
landscaping;  $60,000. 


LOS  ANGELES.  Cal. — Archts.  Morgan 
Walls  &  Clem.ents,  1124  Van  Nuys 
I'.ldff.,  are  preparing  preliminary 
Plans  for  a  residence  in  Hancock  Park 
for  George  Lichtenberger.  Fifteen  rms.. 
I  baths,  frame  and  stucco  or  masonry 
construction. 

S.VLINAS.  Monterey  Co.,  Cal.— Until 
April  6,  7:30  p.  m.,  bids  -will  be  received 
by  M.  R.  Keet,  city  clerk,  to  erect 
caretaker's  bungalow  in  Sherwood 
l^ark.  Cert,  check  10%  payable  to  city 
req.  Plans  on  file  in  office  of  city  elk. 
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All-Key  Plaster  Lath 


(The  Master-Plaster  Lath) 


"DURO" 

Plaster  Wall  Board 

strong-— straight — serviceable 

For  sale  at  your  dealers 


California  Cedar  Products  Company 

Stockton,  California 
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LOS  ANGELES.  Cal.— Christ  Tlioren, 
5615  W  4th  St..  awarded  general  con- 
tract at  $31,000  £or  2-story  13-roora 
residence  on  Muirfield  Rd.,  betw.  4th 
and  5th  Sts..  for  Cameron  D.  Thorn:  Al- 
fred F.  Priest,  719  Fay  Bldg..  archt. 
Dimensions  70x75  ft.,  frame  and  stucco 
construction,  clay  tile  rfg.,  hdwd.  trim, 
oak  firs.,  tiled  baths,  unit  gas  htg., 
auto,  water  htr. 


LOS  ANGELES,  Cal. — John  Mayer. 
100  E  Colorado  St.,  Pasadena,  will  build 
2-story  and  basement  20-rm.  res.  127 
by  75  ft.,  at  s.e.  cor.  Beverly  Blvd.  and 
Monovale  Dr.  for  Dr.  Ed  Janss,  4800 
Los  Feliz  Blvd.  Gordon  B.  Kaufman, 
archt.,  610  Union  Bank  Bldg.  Tile  and 
comp.  rf..  hdwd.  and  tile  fls..  6  tiled 
baths.  O.  P.,  cedar,  hdwd..  birch,  wal- 
nut and  oak  trim,  marble  and  stone 
fireplace,  unit  htg  sys..  garage  with 
servants  quarters;  $66,000. 

HANCOCK  PARK.  Los  Angeles  Co., 
Cal. — Chisholm,  Fortune  &  Meikle,  509 
S.  Western  Ave:,  will  buid  2-story  and 
basement.  16-room  English  residence, 
62x63  feet,  at  Hancock  Park  for  Robt. 
L.  Crum;  Chas.  J.  Smale.  509  S,  West- 
ern Ave.,  des. :  brick  plastered,  shingle 
rouf.  4  tiled  baths,  gas  unit  heating 
svsleni,  hardwood  floors,  hardwood  and 
pine    trim,    landscaping.      Cost,    $45,000. 


SCHOOLS 


contract   Awarded. 

SCHOOL  Cost.    $60,000 

SAN  FRANCISCO,  Eighteenth  and 
Diamond  Streets  (Holy  Redeemer 
School). 

Two-story  reinforced  concrete  school 
buildings. 

Owner — Roman    Catholic    Archbishop. 

.Architect — Shea  &  Shea.  454  Montgom- 
ery St.,   San   Francisco. 

Contractor — J.  G.  Leibert  Co.,  185  Stev- 
enson  St.,  San   Francisco. 


Additional    Sub-Contracts   Awarded. 
GYMNASIUM.  Cost,    $300,900 

(1st    unit    of    $1,000,000    structure) 
BERKELEY.   Alameda   Co.,   Calif.,   Uni- 
versity Campus. 
Three-story    reinforced    concrete      and 
terra     cotta     women's     gymnasi'um 
(Mrs.    Phoebe    Heart    memorial). 
Owner — Regents    of    the    University    of 
California     (Donation    of    Wm.     R. 
Hearst). 
Architect   —   Bernard   R.   Maybeck   and 
Miss  Julia  Morgan,  Merchants'  Ex- 
change   Bldg.,    San    Francisco. 
Lumber — Sunset    Lumber    Co.,    First    & 

Oak  Sts.,  Oakland. 
Reinforcing  Steel — Edward  L.  Soule 
Co.,  Rialto  Bldg.,  San  Francisco. 
As  previously  reported,  roofing  con- 
tract was  awarded  to  Alta  Roofing  Co., 
.304S  16th  St.,  S.  F.;  sheet  metal  to 
Guilfoy  Cornice  Works,  1234  Howard 
St.,  San  Francisco:  excavating  to 
Ariss-Knapp  Co.,  961  41st  St.,  Oak- 
land. 


Bid.-^   Being   Taken. 

SC^HOOL    BLDG.  Cost,    $40,000 

OAKLAND.   Alameda  Co.,  NW  Cor.  Hu- 
bert and  Sunnyhill. Roads  (Crocker 
Highland    School    Site). 
One-story    5-classrooni    frame    and   hol- 
low   tile    school    building,    Spanish 
architecture. 
Owner— Citv    of    Oakland. 
Architect — Wythe  Blaine  &  Olson,   ISOO 
Telegraph,    Oakland. 
Bids   are   being   taken    for   a   general 
contract    and    will    be    opened    April   14, 
1925,    at    9:45    a.    m.      Plans    obtainable 
trom     Supt.     of    Buildings,     Room     415- 
532    16th.   Oakland,   on   deposit   $25,   re- 
turnable.      (See      "Official      Proposals" 
Reports    March    26th). 


Plans   Being   Prepared. 
SCHOOL    BLDG.  Cost.    $40,000 

SAN  FRANCISCO.     China  Town. 
Chinese   School  Building. 
Owner— Withheld. 

Architect — Chas.    E.    J.    Rogers,    Phelan 
Building,  San  Francisco. 


BENICIA,  Solano  Co..  Cal.^Bonds  of 
$72,000  voted  in  Benicia  High  School 
District  to  finance  construction  of  new 
high  school:  will  be  frame,  brick  and 
stucco  construcition  with  auditorium 
seating    200. 


Plans   Being  Prepared. 
SCHOOL  Cost,    $80,000 

BUHLINGAMB,    San    Mateo   Co.,   Cal. 
Two-story      and      basement      reinforced 

concrete    parochial    school    building 

(9  rooms  and  auditorium). 
Owner — St.    Catharines    Parish,    Burlin- 

game. 
Architect — Geo.  E.  McCrea,  369  Pine  St. 

San   Francisco. 
Plans    will    be    figured    in    about    six 
weeks. 


Bids  Being  Taken. 

.SCHOOL.  Cost,  $60,000 

SA.M      FRANCISCO,        Eighteenth      and 

Diamond     Sts.        (Holy       Redeemer 

School.) 

Two-story    reinforced    concrete    school 

buildings. 
Owner — Roman    Catholic   Archbishop. 
Architect — Shea  &  Shea,   454  Montgom- 
ery St.,  San   Francisco. 
Figures  are   being  taken  for  a  gene- 
ral contract. 


CONCPpTE  pft^f 


NOTE: — Sandy  Pratt,  writer  of  this  near  Comedy  in  the  Sacramento  Bee 
each  Saturday  and  the  Daily  Pacific  Builder  of  San  Francisco  each  Tuesday 
and  Thursday,  published  the  following  K.C.B.-Iike  story  last  summer  and  sev- 
eral (one)  people  liked  it,  so  Sandy  prints  it  again  for  your  approval.  A 
letter  either  K.C.B.  style  or  otherwise,  expressing  your  views  on  the  subject 
will  be  greatly  appreciated  by  Sandy  and  your  'writings"  may  make  these 
columns.     Surely  you  can  write  as  good  stuff  as  some  of  .Sandy's. 


ACROSS  THE  American   River. 

FROM    THE    sand-producing    plant. 

OF  THE  Pratt  Building  Material  Co. 

DOUGLAS  300 — "easy  to  remember." 

AT   THE    12th   Street   Bridge. 

NEAR  SACRAMENTO. 

ARE  MANY  campers. 

AND  SANDY  Pratt,  President. 

OF  THIS  sand  and  rock  company. 

WAS   UNDER    the    belief. 

THAT    THE   old    Indian    style. 

OF   HAVING    the    squaw. 

DO  ALL  the  work. 

WAS  NOW  ancient  history. 

ESPECIALLY   AS  applied. 

TO  THE   white. 

OR    CAUCASIAN    race. 

SANDY    WAS   led    to   believe. 

THAT  NO  man  now  lived. 

WHO  WOULD  dare. 

ASK  OR  force  his  wife. 

TO    WASH   clothes. 

WITH  AN  old  fashioned  tub. 

AND  AN  ordinary  wash  board. 

BUT  A  short  time  ago. 

SANDY  WAS  standing. 

ON  THE  above  mentioned  river  bank. 

AND  ON  the  opposite  side. 

OF  THIS  patriotic   (American)   stream. 

WAS  A  woman  washing. 

WITH  A  galvanized  tub. 

WHILE   HER   brave   husband. 

SAT  ON  a  log. 

SMOKING  A  pipe. 

A.ND  WHITTLING  a  stick. 

SANDY  PRATT,   producer. 

OF  CLEAN,  sharp  sand.  :. 


AT  MARYSVILLE,  Sacramento. 
AND    PRATTCO,    Monterey   County. 
ALSO  CRUSHED  rock. 
AT  PRATTCO  (near  Folsom). 
WAS  OF  the_  opinion. 
THAT  NO  woman. 
WOULD  WASH  for  her  husband. 
UNLESS  SHE  had  an  electric  machine. 
COSTING    SEVERAL    hundred    dollars. 
BUT  HISTORY  repeats   itself. 
AND  IP  "May  C.  B." 
WHO  WROTE  Sandy  Pratt. 
SEVERAL  CLEVER  letters. 

ABOUT    A    jelly    fish    husband. 

•  •      • 

COULD  HAVE  seen   "Big  Chief." 

•  •     • 

GUARDING  HIS  wife. 

•  •     • 

WHILE  SHE  washed  his  shirt. 

•  *     » 

SHE  WOULD  have  to  admit. 
THAT  THERE  is  still. 
ONE  BRAVE  husband  left. 
IX  THIS  good  old  world. 
"I   THANK  you." 


Nowadays  the  wife  "Cleans  your 
clothes"  by  starting  at  the  pocket.s. 
When  Sandy  Pratt,  sand  producer,  who 
has  a  modern  rock  crushing  plant  at 
Prattrock,  near  Folsom,  on  the  Tahoe- 
Placerville  Hishway,  saw  an  old  "Big 
•"hief"  (friend  husband)  telling  his 
"slave"  to  "wash  them  clean,"  then 
Sandy  was  convinced  that  any  husband 
who  bought  his  wife  a  million  dollars 
worth  of  electric  washers,  patent 
driers  and  revolving  ironers  was  crazy. 
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$60,000 


Plans  to  be  Prepared. 

SCHOOL    BLDG.  Co: 

MANTECA,   San   Joaquin  Co. 

One-story  brick  elementary  school 
building  10  class  rooms  and  as- 
sembly  room. 

Owner — Manteca  Grammar  School  Dist. 

Architect — Wm.  H.  Weeks,  36!)  Pine 
St.,   San   Francisco. 


i'lan.s    Being    Prepared. 

ADDITION"  Cost.    J30,000 

110L.LISTER,   San    Benito   Co.,   Cal. 

Six-room  brick  addition  to  school,  tile 
roof. 

Owner — HoUister  Grammar  School  Dis- 
trict. 

Architect — W.  H.  Weeks,  369  Pine  St., 
San  Francisco. 


PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
Rain-On  Tap  Co.,  440  Howard  St.,  San 
Francisco,  at  $1429  awarded  i;ontract 
by  Board  of  Education  to  install 
sprinkler  system  at  Addison  school 
grounds.  Other  bids:  Indipendent 
Auto.  Sprinkler  Co.,  $1239;  J.  W.  Rip- 
kins,    $1535. 


PINEDALE,  Fresio  Co.,  Cal. — Until 
April  9,  2  P.  M.,  bids  will  be  received 
by  C.  A.  Moorehouse,  clerk,  Pinedale 
School  District,  to  erect  addition  to 
school.  Ernest  J.  Kump  Co..  archi- 
tects, Roweil  Bldg-.,  Fresno.  Cert, 
check  10%  payable  to  clerk  req.  Plans 
obtainable  from  W.  F.  Jennings,  821 
Mattel  Bldg.,  Fresno,  and  on  file  in 
office   of  clerk. 


KIXGSBURG,  Fresno  Co.,  Cal.— B.  A. 
Newman  Co.,  1927  Merced  St..  Fresno, 
$7248  awarded  contract  by  Kingsburg 
Joint  Union  High  School  District  to 
install  heating  and  ventilating  system 
in  high  school.  Other  bids:  Kingsburg 
Plumbing  Co.,  (Edw.  Magnuson),) 
Kinsburg,  $777.j;  Barrett-Hicks,  Fres- 
no, $8104;  L.  F.  Tegelberg,  Kingsburg, 
$9579. 


LOS  ANGELES,  Cal. — Archts.  Alfred 
W.  Rea  and  Chas.  B.  Garstang,  903 
Trust  &  Sav.  Bldg.,  have  completed 
working  plans  for  2-story,  12-unlt  ad- 
dition to  school  at  1025  B  38th  St.  for 
Los    Angeles    bd.     educ.    Bids    will    b« 


called  for  within  2  or  3  weeks.  Stucco 
exter.,  comp.  rf.,  reinf.  cone,  corridors 
and  stairs,  cem.  and  maple  fls. ;  $75,000 


LOS 

April 


L.  A. 
Bldg., 
paint. 
Serene 
deau.x 
by  20 
comp. 
stairs, 
est.   $1 


ANGELES,    Cal. — Until   9    a.    m., 

17,  separate  bids   will  be   rec.  by 

Bd.   of  Educ,   761   Cham,   of  Com. 

for  genl.  plumb.,  heat,  and  vent., 

and    elec.    wiring   contrs.    on    El 

)     school    bldg.    Monaco    &     Bor- 

,     archts.;     2-story,     12-rooms,    61 

8,    stucco    over     brick,      tile      and 

rf.,   reinf.   cone,      corridors      and 

cem.  and  maple  fls.,  steam  heat, 

i4,000. 


CULVER  OITT,  L.  A.  Cq.,  Cal. — 
Archt.  Harry  Hayden  Whiteley,  Madi- 
son Ave.,  Culvert  City,  is  preparing 
plans  for  3-story  and  basement  mili- 
tary academy,  220x120  ft,  near  Cali- 
fornia Country  Club,  Culver  City,  for 
the  Pacific  Military  Academy,  Culver 
City;  accommodations  for  200  boys; 
auditorium  to  seat  about  400,  10  class- 
rooms, gymnasium,  mess  hall,  staff 
quarters,  recreation  hall,  150  bedrooms, 
swimming  pool,  brick  and  cem.,  stuc- 
coed, tile  and  comp.  rf.,  ornam.  iron, 
tile  baths  and  showers,  steam  htg.  sys., 
metal  lath  and  plaster,  hdwd.,  tile  and 
cem.  fls.,  hdwd  and  pine  trim,  filter 
plant,    landscaping;    $100,000. 


SAX  JOSE,  Santa  Clara  Co.,  Cal.  — 
Until  April  14,  7:30  p.  m.,  bids  will  be 
received  by  Walter  L.  Bachrodt,  secy. 
Board  of  Education,  to  fur.  and  del. 
vocational  supplies  and  equipment  for 
school  year  1925-26.  Lists  of  materials 
desired  obtainable  from  secretary. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Architects  John  C.  Austin  and  Fred- 
eric M.  Ashley,  Chamber  of  Commerce 
Bldg.,  have  completed  working  plans 
for  new  iDuildings  at  George  Washing- 
ton, Jr.,  High  School  site,  4066  W.  17th 
St.,  for  Los  Angeles  Board  o£  Educa- 
tion. Bids  will  be  called  for  soon.  Main 
building  and  shops,  62  units;  Colonial 
type,  brick  and  concrete  construction, 
stucco  exterior,  slate  and  composition 
roof,  steam  heating.     Cost,  $345,000. 


FULLBCRTON,  Orange  Co.,  Cal.  — 
Jirea  and  Olinda  school  dists.  voted  to 
withdraw  from  FuUerton  union  high 
school  dist.  and  form  an  independent 
high  school  dist.  R.  P.  Mitchell  is 
county   supt.    of  schools. 


.XE.^R  S.\N  GABRIEL,  L.  A.  Co.,  Cal. 
— Archt.  J.  A.  Larralde,  1400  Stock  Ex- 
change Bldg.,  Los  ..^ngeles,  has  been 
commissioned  to  prepare  plans  for  1 
new  6-im.  grammar  school  bldg.  and 
brick  auditorium  addition  to  present 
bldg.  near  San  Gabriel,  for  Garvey  Sch. 
Dist.;  bonds  to  the  amount  of  $75,000 
have    been    voted. 


LOS  ANGELES,  Cal. — Until  7:30  p.  m. 
-■^pril  10,  bids  will  be  rec.  by  trustees 
of  Inglewood  City  school  district  for 
three  new  school  bldgs;  Unit  No.  2  of 
I-'airview  Hts.  school.  North  Inglewood 
grade  school,  and  Kelso  St.  grade 
school;  Norman  F.  Marsh,  211  Broad- 
way Central  Bldg.,  Los  Angeles,  archt. 
Bids  will  be  rec.  separately  on  general 
work,  electric  wiring,  plumbing,  heat- 
ing and  painting.  Fairview  Heights 
school  will  contain  10  rooms;  frame  & 
plaster  constr. ;  Kelso  St.  school,  12 
rrns.,  frame  and  rug.  brick  veneer  con- 
struction; North  Inglewood  school  will 
have  8  rms.;  frame  and  rug.  brick  ve- 
neer constr.,  comp.  rfg.  and  vented  gas 
litg.  for  all  bldgs. 


LOS  ANGELES,  Cal.— Until  9  a.  m., 
April  15,  bids  will  be  rec.  by  Los  An- 
geles bd.  educ.  for  3-story,  20-classrm., 
class  C  addition,  3-story  class  C  gym- 
nasium, !IOxl65  ft.,  and  1-story  class  f; 
shop  bldg.,  77x131  ft.,  at  Roosevelt 
high  school  site,  450  S  Fickett  St.  Sep- 
arate bids  on  general,  plumbing,  paint- 
ing, heating  and  vent.,  and  elec.  wir- 
ing. Plans  and  spec,  on  file  at  761  L.  A. 
Cham,  of  Comm.  Bldg.  Cert,  or  cash 
check  or  bond  5%.  Wm.  A.  Sheldon,  sec- 
retary. Hunt  &  Burns,  archts.,  701 
Laughlin  Bldg.  Face  brick  and  cem. 
plas.  exter.,  terra  cotta  trim,  comp. 
rfg.,  reinf.  cone,  stairs  and  corridors, 
hoi.  tile  and  fr.  partit.,  cem.  and  ma- 
ple  fls.,   steam   htg.;   $235,000. 


P2S?LD 


Plaster  Lath 

Mortar  -  Lime 
Putty 

Cement  Lime 

Plaster 
Mahoning  Metal  Lath 

CORNER  BEADS       WOOD  LATH 

.\I,L,     KINDS     BUILDING     MATERIALS 


J.  S.  Guerin  &  Co. 

720  Folsom  St.  San  Francisco 

Phone-    Sutter  4696 


"Westest" 

Dead  Front  Safety 

Panel  Boards  with 

Cabinet 

New     style     duplex,     type 

as    illustrated,    "Westest" 

Dead     Front     Panels     are 

absolutely  dead  front,  yet 

they  are  easily  accessible 

for   testing.      Fittings  are 

G.    E.    standard    and    are 

mounted    on     Johns-Man- 

ville       ebony      asbestos 

wood.      Plates    and    trim    are    in    Special    Crystalac 

Finish.      All    "Westest"    Panels    are    approved    by 

the   National   Board   of   Fire   Underwriters. 

Western  Safety  Mfg.  Co.,  Inc. 

^tleniber    California    Development    As^sociatlon 
California  Electraglsts'  Association 


"WESTEST" 

ELECTRIC  PRODUCTS 

1264  Folsom  Street 

San  Francisco 

Phones: 


En  closed  •externally  operated 
Safety  Switches,  Knife 
Switches,  Metal  Switch  and 
Cut-out  Boxes,  Safety  Panel 
Boards. 

Catalog  and  Prices  on  Request 


J) 
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SAN  FRANCISCO — Anderson  &  Ring- 
rose,  320  Market  St.,  San  Francisco, 
submitted  low  bid  to  Bd.  Pub.  yVks. 
to  erect  Le  Conte  School.  Low  bids  lor 
other  portions  of  the  work  were  sub- 
mitted by:  mechanical  equipment,  W. 
J.  Bays,  $16,034;  plumbing,  A.  Lettich, 
?13,043;  electric  work,  Standard  Elec- 
tric Const.  Co.,  $8,796.  Complete  list 
of  bids   follow: 

GENERAL    CONSTRUCTION 

O.    aionson     $259,860 

A.    H.    Vogt    270,900 

.Fas.     L.     McLaughlin 259,900 

Thebo-Stari-   &   Anderton    259,500 

Barrett    and    Hilp     259,800 

H.     W.     MoUer      265,000 

Sampel    and    Cody     274,000 

C.    L.    Wold     254,824 

Alfred    Kohn     262,315 

F.    L.    Hansen     274,440 

Reilly    &    Nemetz     293,400 

Anderson    &    Ringrose    247,632 

MECHANICAL    EQUIPMENT 

W.    H.    Picard     $18,137 

United    Blower    Co 18,900 

W.    J.    Bays     16,034 

P.    J.    Enright     16,150 

Knittle    Bros     16,167 

Lawson  and  Drucker 16.536 

Geo.    A.    Schuster    16,844 

A.     Lettich     16,103 

Noble  -  Powers   Co 17,213 

J.  H.  Pinkerton   17,687 

Henry    Ernst    &    Sons     16,873 

The    Turner    Co 17,380 

PLUMBING 

W.     H.     Picard      $15,360 

Latourette    -    Fical    Co 15,580 

Thos.     Skelly     ,.  . .    15,100 

Lawson    &    Drucker     17,845 

A.    J.     Wilson     15,516 

A.     Lettich     13,043 

Noble  -  Powers  Co 19.516 

The    Turner    Co 16,680 

ELECTRIC   WORK 

Latourette    -    Fical    Co $  9,900 

Butte    El.    Eq.    Co 9,927 

M.    E.    Ryan     10,290 

Stand.    El.   Const.   Co 8,796 

Dowd-Seid    Elec.    Co 10,257 

Crovvn  Elec.  Co 9,899 

Watts     Elect.     Co 10,100 

L.     Flatland     9,920 

Newbery    -    Pearce    Co 9,860 

Pacific   El.   Const.   Co 9  960 


Contract     Awarded. 

GYMNASIUM,    ETC.  Cost,     $13,222 

(1st  unit). 
Oakland,    Alameda    Co.,    Cal.      Fifty- 
fourth    and    Gaskill    Sts. 
Frame  and  stucco     church      (first  unit) 

gymnasium    and      Sunday      School 

rooms. 
Owner   —   Golden      Gate     Presbyterian 

Church,    Oakland. 
Architect — Wythe,  Blaine  &  Olson,  1800 

Telegraph    Ave.,    Oakland. 
Contractor    —    C.     H.     Lawrence,     5321 

Lawton    Ave.,    Oakland. 


OAKLAND,  Cal.— Until  April  14,  9:45 
A.  M.,  bids  will  be  be  rec.  by  Board  ot 
Education,  John  W.  Edgemond,  Sect'y., 
211  City  Hall,  to  erect  Crocker  High- 
lands School.  Cert,  check  10%  pay- 
able to  Oakland  School  District  req. 
Plans  obtainable  from  Sup't.  of  Build- 
ings, Room  415,  532  Sixteenth  St, 
Oakland,  on  deposit  of  $25,  returnable 
See  call  for  bids  under  official  pro- 
posal   section    in    this    issue. 


CLAWSON    PATENT 
CHLMNEY   CO. 

CIiA'WSON'S    PATEIVT   CHIMNEY 

1<  the  Mont   Complete  on   the 

Market 


CL,A  WSOJW'S     FTJRNAOE     GRATE 
for  Gas,  Coal  or  Wood 


OLAWSON'S 

HOODS  and  DAMPERS  for 

Open   Ftreplacea 


Expert*    tn    Onriny   .Smolcy   F^uea 
and   In   VenttlatlnB 

Terra    Gotta    and   Galvanized   Iron 

Ohlniney  Tops   Ereeted 

Chimney  STveeplnff 

149  OOTTOH  STREET 
Phone  Park  0099       San  B'rancUco 


SOUTH  PASADENA,  L.  A.  Co.,  Cal.— 
Archt.  Norman  M.  Marsh,  211  Broad- 
Way  Central  Bldg.,  has  been  commis- 
sioned to  prepare  plans  for  a  gymna- 
sium bldg.  at  the  high  school  site  at 
South  Pasadena.  Preliminary  plans 
will  be  prepared  at  once.  The  bldg.  is 
to   cost   about    $50,000. 


LONG  BEACH,  L.  A.  Co.,  Cal.— Until 
8  p.  m.,  April  13,  1925,  bids  will  be  rec. 
by  bd.  ed.  of  Long  Beach  city  school 
cist.,  at  439  Markwell  Bldg.  Annex, 
Long  Beach,  for  new  James  R.  Lowell 
school  i't  Broadway  and  Nieto  Sts., 
Long  Beach.  Separate  bids  will  be  tak- 
en on.  general,  plastering,  painting, 
plumbing,  electric  wiring,  heating  and 
ventilating.  Plans  on  file  with  G.  W. 
Scott,  32S  Markwell  Bldg.  Annex.,  Long 
Beach.  Ernest  H.  Gates,  1261  American 
Ave.,  Long  Beach  and  Kirtland  Cutter, 
1010  Farmers  &  Merch.  Bank  Bldg., 
Long  Beach,  assoc.  arehts.  Cert,  check 
or  bond  5%.  A.  C.  Price,  secy. 

LONG  BEACH,  L.  A.  Co.,  Cal.— Until 
S  p.  m.,  April  13,  1925  bids  will  be  rec. 
by  bd.  educ.  of  Long  Beach  city  school 
dist.,  at  439  Markwell  Bldg.  Annex, 
Long  Beach,  for  addition  to  Longfellow 
school  at  Wardlow  Rd.  and  Jesse  Ave., 
Long  Beach.  Separate  bids  will  be  tak- 
en on  genera.1,  plastering,  painting, 
plumbing,  electrical,  heating  and  ven- 
tilating contracts.  Plans  on  file  with  G. 
W.  Scott,  328  Markwell  Bldg.  Annex, 
Long  Beach.  Harold  E.  Burket,  318 
Commercial  Bldg.,  Long  Beach  and 
Farrell  &  Miller,  Western  Mutual  Life 
Lldg.,  Los  Angeles,  assoc.  arehts.  Cert, 
check  of  Bond,  5%.  A.  C.  Price,  secy. 

LOS  ANGELES,  Cal.  —  Frank  A. 
Schilling,  636  N  Harvard  Blvd.,  sub.  low 
bid  at  $63,>i36  to  Los  Angeles  bd.  educ. 
March  25  for  2-story  12-unit  addition 
to  Garner  St.  school.  Schilling's  bid 
was  qualified  to  the  effect  that  if  low 
on  McKinley  Home  school,  this  bid  to 
be  void,  which  would  make  J.  F.  Kob- 
ler  low  at  $67,439.  Low  bids  on  sub- 
trades  were:  Plbg.,  Hickman  Bros.,  471 
W  8th  St.,  San  Pedro,  $5332;  heating 
and  vent.,  Peterson  &  Stockly,  423  San 
Fernando  Bldg.,  $14,300;  painting,  Par- 
ker-Judge Co.,  1253  W  6th  St.,  $2660; 
elec.  wiring,  Peerless  Elec.  Co.,  1423  W 
Jefferson  St.,  $1199.  John  C.  Austin 
and  Frederick  M.  Ashley,  arehts.,  1119 
Detwiler  Bldg.  Ruff  brick  exter.,  art 
stone  trim,  comp.  rf.,  reinf.  cone,  cor- 
ridors and  stairs. 


VAN  NUYS,  L.  A.  Co.,  Cal.— Frank  A. 
Schilling,  63  6  N  Harvard  Blvd.,  Los 
Angeles,  sub.  low  bid  at  $54,628  to  Los 
-4.ngeles  bd.  educ.  March  25  for  2-story 
12-unit  school,  60x130  ft.,  at  McKinley 
Home  school  site,  4701  Woodman  Ave, 
Van  Nuys.  Low  bidders  on  sub-trades 
were:  Plumbing,  Hickman  Bros..  471 
W  Sth  St.,  San  Pedro,  $4864;  heating 
and  vent..  Western  Htg.  Co.,  3120  W 
24th  St.,  Los  Angeles,  $4900;  painting 
Leo    H.    Hubbert,    5831    York    Blvd.,    Los 


lintlng  and  decorating  or- 
Sanization  that  prides  itself  in 
tlie  tradition  of  excellence  and 
eraft-smanship  maintained  for 
over  40  years. 

May  we  not  cooperate  with  you 
for  the  economy  of  quality? 

Our  operations  are  state-wide. 
An  inquiry  will  receive  our  care- 
ful   consideration. 


Saturday,   April    4,    1925 


Angeles,  $2199;  elec.  wiring,.  Peerless 
Elec.  Co.,  1423  W  Jefferson  St.,  Los 
Angeles,  $1730.  Plans  by  bd.  educ. 
archtl.  dept.  Stucco  exter.,  tile  and 
comp.  rf.,  reinf.  cone,  corridors  and 
stairs,   cem.   and  maple   fls. 


WILMINGTON,  Los  Angeles  Co.,  Cal. 
— -Vrchitects  John  C.  Austin  and  Fred- 
eric M.  Ashley,  Chamber  of  Commerce 
Bldg.,  Los  Angeles,  have  completed 
working  plans  for  Wilmington  high 
school  No.  2  at  1500  Canal  Ave.,  Wil- 
mington, for  Los  Angeles  Board  of  Ed- 
ucation. Bids  will  be  called  for  soon. 
Main  building  and  shops,  .54  units; 
Flemish  type,  brick  and  concrete  con- 
struction, selected  common  brick  ex- 
terior, slate  and  composition  roof, 
steam    heating.      Cost,    $385,000. 

BAKERSFIELD,  Kern  Co.,  Cal.— 
Board  of  Education  has  adopted  reso- 
lution favoring  construction  of  5-room 
unit  type  school  of  brick  construction 
in  Alta  Vista  Tract  and  for  two  ad- 
ditional classrooms  at  Jefferson  school. 
A  7-classroom  addition  is  also  con- 
templated   lor    the    Washington    school. 


THE 
EASY  HARDWARE 


Any  carpenter — whether  he  is 
familiar  with  it  or  not — can 
make  a  perfect  installation  with 
WHITCO  on  old  or  new  sash 
easier,  quiclier  and  more  eco- 
nomically than  with  any  other 
kind  of  hardware. 
JIade  in  3  sizes — 8  inch,  12  inch 
and  16  inches  long.  Take  case- 
ments up  to  48  inches  wide. 


Saturday,    April    4,    1925 


BUILDING    AND    ENGINEERING    NEWS 


17 


WASCO,  Kern  Co.,  Cal. — Bids  received 
by  trustees  of  Wasco  Highi  Scliool  Pis- 
trict  for  manual  training  sliops,  etc., 
Iiave  been  rejected  and  new  bids  will 
be  considered  April  18.  Approx.  $35,- 
IJOO  is  available  for  construction. 
-Miller  Camp  of  Fresno  was  low  bidder 
at  J49,300.  Ernest  J.  Kump,  arcliitect, 
Howell   Bldg.,   Fresno. 


LOS  ANGELES,  Cal. — Until  9  a.  m., 
April  15,  bids  will  be  rec.  by  Los  An- 
fjeles  bd.  educ.  for  2-story  school  bldg. 
128x122  ft.,  at  Vernun  Ave.  school  site, 
s.e.  cor.  Vernon  and  Ascot  Aves.  Separ- 
ate bids  on  general,  plumbing,  paint- 
ing, heating  and  vent,  and  elec.  wir- 
ing. Plans  and  spec,  on  file  at  761  Los 
Angeles  Cliam.  of  Comm.  Bldg.  Cert, 
or  cash,  check  or  bond  5%.  Wm.  A. 
Sheldon,  secy.  Ruuff  &  Munson,  archts., 
1104  Story  Bldg.  Stucco  exter.,  art 
stone  trim,  comp.  rf.,  reinf.  cone,  cor- 
ridors and  stairs,  cem.  and  maple  fls.; 
SS4,000. 


BANKS,   STORES   &   OFFICES 


Plans    to    be    Prepared. 

BUILDING,   ETC.  Cost,    $1,000,000 

SAN  FRANCISCO,  E.  side  4th  St.  from 
Jessie  to  Stevenson  St. 

Ten-story  fireproof  commercial  build- 
ing and  three  or  four-story  rein- 
forced   concrete    garage. 

Owner — Harry  Lessor,  A.  Aronson  & 
Louis  Schoenberg,  58  2nd  St.,  San 
Francisco. 

Architect — Not    selected. 


Contract  Awarded. 

POST   OFFICE   BLDG.  Cost,    $25,000 

OAKLAND,   SW   Derby   and   E.   14th   St. 
One-story  concrete  post  office  bldg. 
Owner — Derby     Estate     Co.,     822     Mills 

Bldg.,  S.  F. 
Architect — None. 
Contractor — A.     K.    Harmon,    822    Mills 

Bldg.,   S.  F. 


Sub-Bids  Being  Taken. 

ADDITION  Cost,    $55,000 

BERKELEY,  Alameda  Co.,  West  Berk- 
eley Branch  Bank,  NW  Cor.  Uni- 
versity and   San   Pablo  Aves. 

Alterations  and  additions  to  bank.  Ad- 
dition of  two-story  brick  and  Co- 
lusa stone  94x50. 

Owner — Mercantile  Trust  Be.,  Berkeley. 

Architect  —  James  W.  Plachek,  2014 
Shattuck  Ave.,  Berkeley. 

Manager  of  Construction — C.  R.  Col- 
lupy,  454  California  St.,  S.  F. 

Sub-bids   Being  Taken. 

BANK  BLDG.,   ETC.  Cost,    $60,000 

BERKELEY.  Elmwood  Brank  Bank 
Bldg.,  NE  Cor.  College  and  Ashby 
Aves. 

One-story  reinforced  concrete  bank 
building. 

Owner — Mercantile  Trust  Co.,  Berkeley, 
Cal. 

Architect — W.  H.  Ratcliffe,  Jr.,  Mer- 
cantile  Bank    Bldg.,   Berkeley. 

Ilanager  ol  ConHtrnction — C.  R.  Col- 
lupy,  4.54  California  St.,  San  Fran- 
cisco. 


Plans   Being  Prepared. 

STORES,    ETC.  Cost.    $650,000 

STOCKTON,  San  Joaquin  Co.,  Calif.  Lo- 
cation withheld  (options  on  several 
sites   secured). 

12-story  and  basement  offices)  and 
stores. 

Owner — San     Francisco    capitalists. 

.vrchltect — Frank   T.   Mayo.   21    So.   San 
Joaquin,   Stockton,   Calif. 
Structure     will    be    occupied    exclu- 
sively  by   doctors   and   dentists. 

Additional  Sub-Contracts  Awarded. 

ADDITION.  Cost,  $ 

SAN  FRANCISCO,  NW  cor.  of  London 
St.  and  Russia  Ave.,  known  as 
Randolph   Br. 

Three-story  steel  frame,  concrete  and 
brick    addition. 

Owner — ^Pacific    Tel.    &    Tel.    Co.,    S.    F. 

Architect — Eng.    Dept.   of  Owner. 

Contractor — Barrett  &  Hilp,  918  Harri- 
son St.,  San  Francisco. 

Sheet  Metal — Western  Furnace  and 
Cornice  Works,  202  Brannan  St., 
San   Francisco. 

Marble — Mission  Marble  Wks.,  209  Mis- 
sissippi,   San    Francisco. 


Bids    Being   Taken. 

ADDITION.  Cost,  $60,000 

S.\N  FRANCISCO,  Sacramento  and  Bat- 
tery  Streets. 

Three    story   reinforced    concrete    addi- 
tion   to    office    building,    40x9li. 

Owner — Eastman    Kodak    Co. 

Architect    —    Bliss    &    Faville,    Balboa 
Bldg.,    San    Francisco. 
Bids   will  be  received  until  April   1st. 


Plans   Being  Figured. 

ADDITION  Cost.   $100,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.,  First 
and  San  Fernando  Sts. 

Two-story   class  A  addition  to  bank. 

Owner — Mercantile  Trust  Co. 

Architect — G.  A.  Lansburgh,  140  Mont- 
gomery St.,  San  Francisco. 


I'ontract  Awarded. 

ALTER.-VTIONS  Cost,   $25,000 

SAN    FKAiNClSCO,    447    California    St. 
Alterations    for    banking  quarters. 
Owner — Tlie  American  Bank,  California 

and  Montgomery  Sts.,  S.  F. 
Architect   —   Geo.    W.    Kelham, 

Bldg.,   S.   F. 
Contractor — P.    J.    Walker    Co., 

Bldg.,    S.    F. 


Shar 
Shar 


Work  Started 

ALTERATIONS  Cost,   $ — 

S.\N  FRANCISCO,  SW  Cor.   Stockton  & 

Geary  Sts.  (Nathan  Dohrman  Bldg) 
.New  entrance  on   Stockton  Street. 
Owner — Nathan-Dohrman  Co. 
Architect — Ashley    &    Evers,    58    Sutter 

St.,    San    Francisco. 
Contractor — Architects    supervising    by 

day   labor. 


Contract  Awarded. 

STORES.  Cost,    $17,000 

OAKLAND,  NW  Cor.  26th  and  Adeline 
Sts. 

Two-story    brick   stores. 

Owner — Koken-White  Co.,  26th  and 
Adeline  Sts.,  Oakland. 

Architect — J.  H.  Powers,  460  Mont- 
gomery   St.,    S.    F. 

Contractor  —  Cahlll  Bros.,  55  New 
Montgomery   St.,   S.   P. 


Plans   Being  Figured. 

ALTERATIONS.  Cost,   $4000 

SAN    FRANCISCO.      764   Market    St. 

New    store    front    and    interior    altera- 
tions. 

Owner — Paul   T.  Carroll   Hat  Shop,   764 
Market  St.,   S.  F. 

Architect — Gottschalk  &  Rist,  760  Mar- 
ket St.,  S.  F. 
Contracts    will      be      awarded      very 

shortly. 


RIPSAWING  CUT-OFF  MACHINE 


FAST 


SAFE 
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Additional  Sub-Contracts   Awaided. 
BANK   .Ni   OFFICE.  Cost,    n.-lDU.OUO 

OAKLAND,    Alameda    Co.,    Cal.,    Broad- 
way and  15tU  Sts. 
Seventeen-story    Class    A       bank       ana 

oftice    building, 
owner — Central    National   Bank. 
Architect  —   Geo.    W.    Kelham,    Sharon 

Bldg.,    San    Francisco. 
Engineer — H.  J.  Brunnier  Sharon  Bldg., 

San    Francisco. 
Contractor    —    Dinwiddle    Construction 

Co.,    Crocker    Bldg.,    S.    F. 
Plumbins — Wni.    J.    Forster,    670    How- 
ard  St.,    San    Francisco. 
Heating    —    Ueorge    A    Schuster,       916 

Franklin    St.,    Oakland. 
Sidenalk  Lights — P.  H.  Jackson  &  Co., 

415  Bryant   St.,   S.   F. 
Terra   Cotta — Gladding,    McBean    &    Co., 

660   Market   St.,   S.  F. 
Hollow   Metal  Windows  &   Sheet   Metal 

WorR — Forderer     Cornice       Works, 

16th  St.  &  Potrero  Ave.,  S.  F. 
Ornamental    Iron — Sartorius     Co.,     lUth 

and    Hampshire    Sts.,    S.    F. 
Ornamental    Uronze     Work — California 

Artistic  Metal  &   Wire  Co.,    347    7th 


SANTA  MONICA,  L.  A.  Co.,  Cal.  — 
Archt.  Albert  C.  Martin,  227  Higgins 
Bldg.,  is  preparing  plans  for  adding  an 
additional  story  to  Juniper-Hunt  bldg. 
at  Santa  Monia  for  L.  A.  Income  Prop- 
erties Co.  Dimensions,  50x150  ft.,  15  of- 
fices, class  B  construction,  steel 
frame,  brick  walls,  glazed  brick  and 
terra  cotta  exter.,  comp.  rfg.,  new  ele- 
vator. Bids  are  being  taken  now  for 
terra   cotta. 


St., 


F. 


Tile,  Klevator  Slats  &  Composition 
Treads — Mallot  &  Peterson,  21st  & 
Harrison  Sts.,  S.  F. 
As  previously  reported  contract  for 
elevators  was  awarded  to  the  Otis 
Elevator  Co.,  333  13th  St.,  Oakland. 
Structural  steel  contract  has  been 
awarded  to  the  Moore  Dry  Dock  Co., 
Balfour  Bldg.,  S.  F.  Electrical  con- 
tract awarded  to  Kenyon  Electric  Co., 
526  13th  St.,  Oakland.  Mill  work,  Oak- 
land Planing  Mill,  2nd  and  Washing- 
ion  Sts.,  Oakland.  Keinforcing  steel, 
steel  Service  Co.,  351  12th  St.,  Oak- 
land. 


Plans   to   be   Prepared. 

REMODELING    BLDG.  Cost,    i 

SAN  FRANCISCO,  South  Sutter  St., 
West   of   Powell. 

Remodeling  4-story  and  basement 
Class    A    45x137-6. 

Owner — Louis  R.  Lurie  Co.,  315  Mont- 
gomery   St.,   S.   F. 

Architect — O'Brien  Bros.,  315  Mont- 
gomery St.,  S.  F. 


$60,000 

$250,000 

Linda 


Plans   Being   Prepared. 

TEL.     SUB-STATION.  Cost, 

With  equipment, 

OAKLAND,    Alameda    Co.,    Cal. 
Ave.,   near   Oakland  Ave. 

One-story  reinforced  concrete  and 
structural  steel  telephone  sub-sta- 
tion. 

Owner— Pacific  Gas  &  Elec.  Co.  Head 
office,   San  Francisco. 

Architect — Eng.   Dept.   Owner. 


Ready    for   Figures    Shortly. 
MARKET  BLDG.  Cost,   $25,000 

SAN  FRANCISCO,  NB  corner  Cole  and 

Parnassus    Ave. 
Market    bldg.,    stucco    exterior,      terra 
cotta    tile    roof,    Spanish    architec- 
ture. 
Owner — C.    O.    Clausen. 
Architect — C.   O.  Clausen,  Hearst  Bldg., 
S.   F. 
Building  will  be  known  as  the  "Par- 
nassus   Market."       Interior     will    have 
white    tile    walls,    floors   and    counters, 
refrigerating   plant. 


SAN  FRANCISCO — Immediately  upon 
the  letting  of  the  contract  for  the  new 
Pantages  Theatre,  comes  the  an- 
nouncement that  S.  H.  Kress  &  Co., 
New  York  City,  has  taken  lease  on  the 
Pantages  Theatre  property  at  939  Mar- 
ket Street,  for  twenty-five  years.  This 
building  is  owned  by  Wobber  Brothers, 
San  Francisco,  who  state  that  approxi- 
mately .1300.000  will  be  spent  by  the 
Kress  Co.,  in  remodeling  the  building 
to  store.  It  is  understood  that  altera- 
tion plans  will  be  drawn  in  the  engi- 
neering department  of  the  owner. 


LOS  ANGELES,  Cal. — Archts.  Curlett 
&  Beelman.  408  Union  Bank  Bldg.,  are 
taking  bids  for  a  8-story  and  basement 
class  A  store  and  loft  bldg.  on  west 
side  of  Hill  St.,  bet.  6th  and  7th  Sts. 
for  Harris  &  Frank,  clothing  mer- 
chants. Bids  are  being  taken  separate- 
ly for  general  work,  plumbing,  wir- 
ing, heating  and  elevators.  Bids  to  be 
received  April  6.  Dimensions  60x150  ft., 
reinf.  cone,  construction,  cast  stone 
facing,  plate  glass,  hdwd  trim,  mar- 
ble and  tile  work,  4  passenger  eleva- 
tors, freight  elevator. 


LOS  ANGELES,  Cal. — Archt.  Albert 
C.  Martin,  227  Higgins  Bldg.,  is  com- 
pleting plans  for  4-story  class  C 
store  and  office  bldg.  at  n.e.  cor.  of 
fith  St.  and  Western  Ave.  for  Hohm 
Building  Co.  Dimensions  6r,xl55  ft., 
brick  walls,  cast  stone  and  stucco  exter 
plate  glass,  marble  and  tile  work,  steel 
beams,  comp.  rfg.,  metal  skylights, 
.steel  sash,  hdwd.  trim,  Terrazzo  firs., 
steam  htg.,  elevator.  Bids  on  general 
contract  will  be  taken  April  1.  Bids  are 
now  being  taken  for  elevator. 


LOS  ANGELES,  L.  A.  Co.,  Cal.  — 
Pacific-Southwest  Trust  &  Sav.  Bank 
announces  the  purchase  of  controling 
stock  in  Glendale  Savings  Bank,  which 
has  99-year  lease  on  s.w.  cor.  Broad- 
way and  Brand  Blvd.,  where  a  6  or  7- 
story  class  A  bank  and  office  bldg.  is 
reported    in    contemplation. 


LOS  ANGELES,  Cal. — Archts.  Mor- 
gan, Walls  &  Clements,  1124  Van  Nuys 
Bldg.,  are  completing  plans  for  a  12- 
story  and  basement  class  A  bank  and 
office  bldg.  at  n.w.  cor.  of  9th  and  Hill 
Sts.  for  Pacific  National  Bank.  Bids 
are  being  taken  for  excavating.  Bids 
on  general  contract  will  be  called  for 
ne.xt  week.  Dimensions,  95x166  ft., 
banking  room  and  stores  in  first  story, 
300  offices  above;  steel  frame,  brick 
and  concrete  construction,  terra  cotta 
facing,  plate  glass,  marble  and  tile 
work,  hdwd.  trim,  steam  htg.,  elevators 
$1,000,000. 


PAS.^DENA,  L.  A.  Co.,  Cal.— Glenn  E. 
Smith,  412  Central  Bldg.,  Pasadena,  has 
been  commissioned  to  prepare  plans 
for  17  stores  and  market  on  Santa 
Anita  Blvd..  Pasadena,  for  H.  A.  Ellis; 
100x180  ft.,  brick  constr.,  stucco  facing 
art  stone  trim,  cem.  fls.,  plate  glass, 
copper  store  fronts,  ornam.  iron. 


BAKERSFIELD,  Kern  Co.,  Cal.  — 
C.  Petrini  has  had  plans  prepared  for 
a  part  one  and  two  story  brick  busi- 
ness block  to  be  erected  in  Sumner 
Street;  postoffice  and  stores  on  ground 
floor  with  offices  on  2nd  floor.  Cost, 
$35,000. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Architect  H.  B.  Watson,  425  S.  West- 
ern Ave.,  is  preparing  preliminary 
plans  for  10-story  Class  A  office  build- 
ing at  the  southeast  corner  Pico  and 
Western  Ave.  for  O.  G.  Wilhelm;  three 
stories  to  be  erected  immediately, 
Spanish  design,  23  stories,  80  offices  on 
each  floor,  art  stone  and  brick  trim, 
composition  roof,  ornamental  iron,  ce- 
ment, wood  and  tile  floors,  heating  un- 
decided, plate  glass,  copper  store  fronts, 
3    towers   of   cement,    copper  and    stone. 
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Mer- 


liENO,  Nevada — Farmers  and 
chants  National  Bank  contemplates  one 
or  Iwo-story  addition  to  present  quar- 
ters at  First  and  Virginia  Sts.;  addi- 
tion will  be  used  for  offices.  Prelim- 
inary plans  are  being  prepared  by  Ar- 
chitect   F.    J.    De    Longcharaps,    Gazette 


LOS  ANGELES,  Cal. — Archts.  John 
Parkinson  and  Donald  B.  Parkinson, 
and  office  bldg.  at  s.w.  cor.  of  Western 
Ave.  and  Beverly  Blvd.  for  Security 
Trust  &  Savings  Bank;  80x120  ft.,  brick 
walls,  terra  cotta  and  press,  br.  exter., 
plate  glass,  steel  beams,  tile  and  comp. 
rfg.,  hdwd.  trim,  marble  and  tile  work, 
steel    sash,   htg. 


THEATRES 


Bids  Being  Taken   for  Electrical  Work. 
THEATRE  Cost,   $125,000 

HAYWARD,  Alameda  Co.,  Cal. 
One   and   two-story   Class   B   reinforced 

concrete   and     steel   theatre      (1200 

seats). 
Owner — Chas.    W.    Heyer. 
Architect    —    Henry    H.    Meyers,    Kohl 

Bldg.,    San    Francisco. 
Contractor — Chas.    W.    Heyer   Jr.,   Mills 

Bldg.,  San  Francisco. 
As  previously  reported,  excavating 
contract  was  awarded  W.  H.  Hauser 
Co.,  351  12th  St..,  Oakland;  structural 
steil  to  Judson  'Mfg.  Co.,  Emeryville, 
and  reinforcing  steel  to  Steel  Service 
Corp.,    1529    9th   St..   Alameda. 


TOPEKA,  Kansas  —  Archt.  Gilbert 
Stanley  Underwood,  I.  W.  Hellman 
Bldg.,  Los  Angeles,  is  preparing  plans 
lor  railway  station  and  freight  offices, 
etc.,  at  Topeka.  Kan.,  for  the  Union 
I'aclfic    Ry.    Co.;    $500,000. 


Mailing  Lists 


Contemplated. 

THEATRE    BLDG.  Cost 

SAN     FRANCISCO.       E.     Polk 

Green. 
Reinforced    concrete    theatre 

(motion    picture).      Seats 

2000. 
Owner — T.    &    D.    Jr.,    Enterprises, 

Francisco. 
Architect — Not    stated. 


building 
approx. 


Working  Plans   Being  Prepared. 

THEATRE  BLDG.  Cost,   $100,000 

OAKLAND.      14th   St.    and   27th   Ave. 

Semi-fireproof  theatre  building,  rein- 
forced concrete  walls,  steel  trusses, 
1000   seating  capacity,  balcony. 

Owner — Golden  Gate  Theatre  Realty 
Corp. 

Architect — Reid  Bros.,  105  Montgomery 
St.,  San  Francisco. 


SHERMAN,  Los  Angeles  Co.,  Cal.— 
Frank  J.  Rashce,  5652  Hollywood  Blvd., 
is  completing  plans  for  brick  theatre 
and  store  on  Melrose  Ave.  near  Doheny 
Dr.,  Sherman,  for  Sherman  Community 
Corp.,  seat  about  950;  2-story,  4  stores 
and  hall,  85x150  ft.,  brick  walls,  stucco 
facing  art  stone  trim,  composition  roof- 
ing, plate  glass,  hardwood  and  cement 
tiour.s.  steel  trusses,  ornamental  iron, 
unit  heating,  ventilating  system,  mar- 
quise,   copper    fronts.      Cost,    $60,000. 


LONG  BEACH.  Los  Angeles  Co.,  Cal. 
— Harvey  H.  Lockridge,  311  Markwell 
Bldg.,  Annex,  Long  Beach,  has  com- 
pleted plans  for  two-story  and  mezza- 
nine theatre,  stores  and  offices  at  the 
southwest  corner  of  6th  St.  and  At- 
lantic Ave.,  Long  Beach,  for  G.  M. 
Knapp.  Seating  capacity.  800;  50x150 
ft.,  steel  frame,  brick  walls,  stucco 
facing,  terra  cotta  trim,  steel  sash, 
metal  lath,  cement,  hardwood  and  tile 
floors,  tile  toilets,  plate  glass,  copper 
fronts,  ornamental  iron,  organ,  gas 
heating   system.      Cost,    $100,000. 


LOS  ANGELES,  Cal. — Winter  Constr. 
Co.,  2400  W  7th,  will  start  work  imme- 
diately on  1-story  and  part  3-story 
theatre,  store  and  office  bldg.,  90x145 
ft.,  at  s.w.  cor.  Figueroa  and  Santa 
Barbara  Ave.  for  F'igueroa  and  Santa 
Barbara  Realty  Co.;  W.  S.  Hebbard, 
■'■34  I.  W.  Hellman  Bldg.,  archt.  Thea- 
tre portion  will  be  class  A  constr.  and 
remainder  class  C;  $300,000. 


SEATTLE,  Wash. — Archt.  Edward  A. 
MilUr,  Henry  Bldg.,  Portland,  Ore., 
preparing  plans  tor  $100,000  motion 
liicture  theatre  to  be  erected  for  Mur- 
phy Realty  Co.  in  University  Way. 
Will  be  of  the  Egyptian  type  of  archi- 
tecture. 


MARTSVILLE,  Yuba  Co.,  Cal.— West 
Coast  Theatres,  Inc.,  134  Leavenworth 
St..  San  Francisco,  has  completed  ne- 
gotiations for  the  purchase  of  a  site 
at  D  and  Fourth  Streets  and  plans 
early  construction  of  a  $250,000  theatre 
building  seating  2000.  Structure  will 
be  erected  along  the  lines  of  the  Sena- 
tor Theatre   in  Sacramento. 

As  previously  reported,  the  National 
Theatres  Syndicate  is  also  negotiating 
for  a  site  in  Marysville  on  which  it  Is 
proposed  to  erect  a  class  A  theatre. 
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MISCELLANEOUS  BUILDING 
CONSTRUCTION 


SAX  FRANCISCO — Jointless  Fire- 
hrick  Co.,  75  Fremont  St..  at  $598 
awarded  cent,  by  Board  of  Fire  Com- 
missions to  repair  boilers  at  Pumping 
Station   No.    1. 


Contract   Awarded. 

BUNKERS    ETC.  Cost,     $15,000 

SAN    FRANCISCO.    NW    Jefferson    and 

Leavenworth    Streets. 
Construct    new    timber   gravel    bunkers 

scale   house,   etc. 
Owner — Acme    Gravel    Co.,    693    Mission 

St.,    San    Francisco. 
De.signer — A.    R.    McLeran,    693    Mission 

St.,    San    Francisco. 
Contractor — Cahill    Bros.,    Inc..    55    New 

M-ntgc^mery   St.,    S.    F. 


SAN  LUIS  OBISPO,  Calif.  —  C.  E. 
Murphy,  4409  South  Main  St.,  Los  An- 
geles, associafed  with  E.  W.  Miller  and 
others  of  Los  Angeles,  are  completing 
negotiations  to  purchase  1000  acres  of 
land  on  Morro  Bay  which  will  be  de- 
veloped into  a  resort  and  residence 
property.  A  hotel,  golf  course,  club 
house,  artificial  lakes  and  game  pre- 
serves, paved  streets  and  other  mod- 
ern improvements  are  contemplated. 
Approx.  $250,000  will  be  the  initial 
expenditure    in    the    improvements. 


LOS  ANGELES,  Cal. — Republic  Supply 
Co.,  2122  E.  7th  St.,  awarded  cont.  by 
Pub.  Serv.  Comm.  for  welded  steel  pipe 
under  spec.  P-438  as  follows:  Item 
(3),  1260  ft.  3-in.  std.  galv.  pipe,  $42.15 
per  C  ft.,  item  (5),  1060  ft.  3-in.  std. 
galv.  pipe,  $42.15  per  C  ft.;  disc,  2%, 
10  days,  deliv.  in  2  days,  f.  o.  b.  Saugus. 

Crane  Co.,  321  E.  3rd  St..  awarded 
cont.  for  four  items  under  same  spec 
viz.:  (1)  130  ft.  2-in.  extra  heavy  black 
pipe  at  $25.90  per  C  ft.;  (2)  500  ft.  2-in. 
extra  heavy  galv.  pipe  at  $37.20  per 
C  ft.;  (4)  800  ft..  3V.-in.  std.  galv.  pipe 
at  $54.80  per  C  ft.;  (6)  260  ft.  2-in. 
extra  heavy  galv.  pipe  at  $37.20  per  C 
ft.;  2%  lOth  prox.,  deliv.  within  4  days, 
f    o.   b.   Saugus. 


Plans    Being    Completed. 

ALTER.    TO    STADIUM.  Cost,   

PALO  ALTO.  Santa  Clara  Co.,  Stan- 
ford   University. 

Addition  of  25  to  30,000  seats  to 
Stadium  by  raising  bowl  11  rows 
and    closing    horseshoe. 

Owner — Stanford    University. 

Engineers — Baker   and   Carpenter,  Hol- 
brcok  Bldg.,  S.  F. 
Plans   will   be   completed   about   April 

2nd,    1925. 


SANTA  MONICA,  L.  A.  Co.,  Cal.— 
Frank  E.  Bundy,  Ocean  Ave..  Santa 
Monica,  has  started  work  on  new  bath- 
house on  the  beach,  near  mouth  of 
Topanga  Canyon,  It  will  contain  700 
rooms. 


SAN  DIEGO,  San  Diego  Co.,  Cal.  — 
Chester  P.  Crawford,  602  Common- 
wealth Bldg.,  will  start  work  at  once 
en  a  numljer  of  concession  bldgs.  and 
amusement  devices  at  Mission  Beach. 
T.  H.  Eslick  will  superv.  constr.  $125,- 
000. 


BOTES  SPRINGS.  Sonoma  Co.,  Cal.— 
Boyes  Hot  Springs  Co.  has  been  re- 
organized, F.  F.  Partridge  buying  into 
the  company.  Approx.  $50,000  will  be 
spent  in  improvements  to  the  grounds 
particularly  on  the  bath  house  unit.  A 
filtration    plant    will    be    installed. 


Contract    Awarded. 

THEATRE,    ETC  Cost,    $50,000 

BOTES   SPRINGS,    Sonoma  Co.,   Cal. 
Frame   and  stucco   theatre,   dance   hall, 

etc. 
Owner — Boyes    Hot    Springs    Co. 
Architect — S.    Heiman,    57    Post    St. 
Contractor — E.  D.  Meier,  San  Francisco. 


RICHMOND.  Contra  Costa  Co..  Cal. — 
Following  contracts  were  awarded  for 
the  erection  of  a  municipal  natatorium 
to  be  one  and  part  two-story,  concrete. 
In-ick,  and  steel,  100x208  ft.,  brick  and 
plaster  exterior.  Jas.  T.  Narbett,  archi- 
tect, 906  Macdonald  Avenue,  Richmond. 
GcKoral — F.  L.  Hansen.   251  Kearny  St., 

San    Francisco,    $57,440. 
Filterntion   PlHiit — California  Filter  Co. 
Inc.,     Merchants     Exchange     Bldg., 
San    Francisco.    (Prop.    3)    $7482. 
Heafintr — .1.    G.    Gierson,    Richmond,    at 

Fluiiibina:— .1.  I  Collins,  252  17th.  Rich- 
mond.   $11,316. 

Steel  *  Iron — Pacific  Coast  Eng.  Co., 
Phelan  Bldg.,  S.  F.,  $9458. 

I'ipe  l.ine — Geo.  W.  Gushing,  Richmond 
$8140.70. 


SAN  FRANCISCO— Contract  has  been 
awarded  at  $1491  to  Vermont  Marble 
Co.,  244  Brannan  St.,  San  Francisco, 
memorial  bench  at  stadium  in  s.e  cor- 
ner of  Golden   Gate   Park. 

Other  bids  were: 
.'American    Marble    &    Mosaic    Co.  ..$1500 
S.    Millikin    2400 


Contract    Awarded. 

LAUNDRT,    ETC.  Cist.    $16,000 

SAN    FRANCISCO,    Geary     >ind     Powoil 

Sts. 
Construction    addition    for   laundry    ^nd 

eie\ator    house. 
Owner    —    Crocker    Hotel    Co.,    Shreve 

Bldg..  S.  F. 
Arcliitect    —    Bliss    &    Faville,    Balboa 

Bldg.,   S.  F. 
Conlractor — L.     Bruce,     2741     Clay     St., 

S.    F. 


SANTA  BARBARA,  Santa  Barbara 
Co.,  Cal. — W.  S.  McFarren  and  Mrs. 
Claude  Loveday  expect  to  award  contr. 
within  2  weeks  for  mausoleum  on  Hope 
Ave.   A.   C.   Sanders,   archt.;    $150,000. 


BUSINESS    OPPORTUNITIES 


SAN  FRANCISCO— Further  informa- 
tion regarding  these  opportunities  may 
be  obtained  from  the  office  of  Larsen 
Advance  Construction  Reports,  818 
Mission  Street,  San  Francisco,  either 
by  phone,  letter,  or  personal  call.  Re- 
quests for  additional  information 
should  be  made  to  the  Business  Oppor- 
tunities Department.  Such  requests 
must  be  accompanied  by  the  Index 
Number  of  each  opportunity. 

D-1497 — Chicago,  111.  Manufacturers 
or  high  temperature  furnace  furnace 
cements  desire  representation  San 
Francisco. 

D-1498— Eaton,  Colorado.  Firm  de- 
sires cintact  wit  hwholesalers  of  bur- 
lap material  for  making  sacks  &  bags. 

D-149fl — Mobile,  Alabama.  Producers 
of  naval  stores  (pure  gum,  turpentine 
and  rosin)  and  factors  want  to  secure 
local  representation  through  agents  or 
dealers  now  handling  materials  in  con- 
nection with  the  manufacture  of  paints 
and   varnishes,   etc. 

D-1500 — Madison.  Wisconsin.  Manu- 
facturers of  electrical  appliances  wish 
to  appoint  factory  representative  this 
territory. 

D-1501 — South  Pasadena,  Cal.  For 
sale:  large  tonnage  of  red  and  yellow 
ochres  also  colorless-clear  and  flawed 
quarts    rock    crystals. 

9028 — New  Orleans.  La.  Contracting 
firm  desires  to  buy  quantities  of  Red- 
wood from  .San  Francisco  shippers. 
Full  information  regarding  sizes  avail- 
able and  prices  in  carload  lots  is  re- 
quested. 

9032 — Rarotonga,  Cook  Islands.'Gar- 
age  dealer  desires  to  purchase  second- 
hand auto  tools  from  San  Francisco 
exporters,  and  requests  full  informa- 
tion   and    price    lists. 

9035 — United  Kingdom.  Established 
firm  of  British  engineers,  merchants 
and  exporters  desires  to  appoint  an 
exclusive  agent  in  San  Francisco  to 
market  a  Buoyant  Life-Saving  Ap- 
paratus. 

9038 — Nagoya,  Spain.  Manufacturers 
and  exporters  of  Ceramics  who  are 
entering  the  American  market  desire 
to  make  arrangements  with  an  estab- 
lished San  Francisco  import  firm  to 
handle  their  products  here.  They  will 
send  samples  and  price  lists  upon  re- 
nuest.  but  desire  information  as  to 
the  particular  type  of  goods  desired 
in    this   market. 

9039 — Paris,  Prance.  Exporter  of- 
fers "Wool-Grease  and  desires  to  quote 
prices  to   San   Francisco  buyers. 


SUBSCRIPTION  BLANK 


Cut  Out  and  Mall  Today 


TO  BUILDING  AND  ENGINEERING  NEWS, 

818  Mission  Street,  San  Francisco,  Calif. 

SeiiJ  me  Builciing  and  Engineering  News  for  one  year,  commencing  with  next  issue,  for  which 

I   enclose  check  for  $5.00    (Remittance   must   accompany   order) 

Street  and  No _ 

City    _ State 
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Official    Proposals 


NOTICE   TO    CONTRACTORS 


I  ri.rker  Hieblnnds  School,  Oakland,  Cal. 

Otfice  of  the  Secretary  of  the  Board 
iif  Education   of  the  City  of  Oakland. 

Notice  is  hereby  given  that  the 
Roard  of  Education  of  the  City  of 
Oakland  and  of  the  Oakland  School 
District  of  Alameda  County,  hereby 
calls  for  sealed  proposals  to  be  de- 
livered to  the  Secretary  of  said  Board, 
Room  211,  City  Hall,  Oakland,  Calif., 
until  Tuesday,  the  14th  day  o(  April, 
1925,  at  9:45  o'clock  A.  M.,  at  which 
time  said  bids  will  be  opened  for  the 
erection  and  completion  of  the  Crocker 
Highlands  School  Building,  of  the 
Oakland  School  District,  located  on  the 
northwest  corner  of  Hubert  and  Sun- 
nyhills  Road.  These  bids  will  be  pre- 
sented in  accordance  with  plans  and 
specifications  for  said  building  on  file 
in  the  offlce  of  the  Secretary  of  the 
Board  of  Education,  City  Hall,  and  in 
the  ofHce  of  the  Superintendent  of 
Buildings,  Room  415,  532  16th  St.,  Oak- 
land,   California. 

On  a  deposit  of  Twenty-five  ($25) 
Dollars,  complete  sets  of  plans  and 
specifications  may  be  had  by  any 
bidder  on  application  to  the  Superinten- 
.ient  of  Buildings  at  his  office  herein- 
before mentioned  and  in  each  case  shall 
be  returned  within  ten  (10)  days  after 
securing  same,  to  the  Superintendent 
of  Buildings.  If  the  plans  and  specifi- 
cations are  not  returned  within  said 
time,  ^>r  if  mutilated,  the  said  deposit 
shall  be  retained  by  the  said  School 
District  as  agreed  and  liquidated  dam- 
ages  for  said  mutilation   or  detention. 

Bids  must  be  made  on  proposals  ob- 
tained at  the  office  of  the  Superinten- 
dent of  Buildings,  and  be  signed  by  the 
bidder  and  accompanied  by  a  certified 
check,  certified  tu  by  some  responsible 
bank  or  banker,  and  made  payable  to 
the  Oakland  School  District,  to  be  re- 
tained by  said  School  District  as 
agreed  and  liquidated  damages  should 
the  party  or  parties  to  whom  the  con- 
tract should  be  awarded  fail  to  enter 
into  the  contract  after  the  award,  or 
to  give  bonds  required  for  the  faithful 
performance  of  the  contract,  or  any 
bond  required  by  law.  The  amount  of 
said  check  shall  not  exceed  Five  Thous- 
and ($5000)  Dollars,  but  for  all  bids  of 
less  than  Fifty  Thousand  ($50,000)  Dol- 
lare,  .said  check  shall  be  for  at  least 
ten  (10<^'i)  per  cent  of  the  amount  of 
the  bid.  I-^ach  bidder  shall  execute  the 
affidavit  accompanying  the  proposal 
obtained  from  the  Superintendent  nf 
Buildings. 

Bids  will  be  opened  by  the  Board  ut 
said  District  on  Tuesday,  the  14th  day 
of  April,  1925,  at  9:45  A.  M.,  in  the 
Board  Room,  211  Second  Floor  of  said 
City  Hall,  in  said  City  of  Oakland.  The 
Board  reserves  the  right  to  reject  any 
and  all  bids  or  any  or  all  items  of  such 
bids. 

JOHN   W.    EDGEMOND, 
Secretary    of    the    Board    of    Education 
of   Oakland,    California. 


-NOTICE    TO    CONTRACTORS 


(Salmtin    River    UridKC,   near    Oak    Flat, 
Klamath    .National    Forest) 

Sealed  proposals  for  constructing 
the  above-named  bridge  on  the  Salmon 
River  National  Forest  road,  located 
within  the  Klamath  National  Forest. 
Siskiyou  County,  California,  will  be  re- 
ceived by  the  District  Engineer,  Bureau 
of  Public  Roads,  U.  S.  Department  of 
Agriculture,  at  400  Bay  Eldg.,  9  Main 
St.,  San  Francisco,  California,  until  10 
\.  M.,  on  the  15th  day  of  April,  1925. 
at  which  time  and  place  they  will  be 
publicly  opened  and  read.  The  right 
IS  reserved  to  reject  any  and  all  bids 
and  none,  will  be  consndered  except 
those  from  contractors  ascertained  ti. 
be    experienced   and    responsible. 

The  bridge  is  located  on  the  Salmon 
River  about   3   miles  above   Somes   Bar. 


The  distance  from  Hornbrook  is  about 
125  miles.  The  road  now  under  con- 
struction between  Somes  Bar  and  the 
bridge   will   be   opened   by  May    1,    1925. 

The  project  consists  of  the  erection 
of  a  155  ft.  deck  steel  truss  on  concrete 
piers  together  with  125  ft.  of  timber 
trestle  approaches.  The  principal  items 
of  work  are  approximately  as  follows; 

Structural   Steel,    54    tons. 

Class  B  Concrete,   93  cu.   yds. 

Lumber,   50  M.   B.   M. 

Construction  shall  be  started  within 
fifteen  days  after  notice  of  award  of 
contract  has  been  given  to  the  Con- 
tractor by  the  District  Engineer.  The 
work  shall  be  completed  within  one 
hundred  twenty-five  (125)  weather 
working  days  after  said  notice  of 
award  of  contract  is  given. 

The  contract  form,  maps,  plans  and 
specifications  may  be  examined  by  re- 
sponsible contractors  at  the  following 
addresses; 

400  Bay  Bldg.,  9  Main  St„  San  Fran- 
cisco,  Cal. 

Forest   Supervisor,   Treka,   Cal. 

Rudolph  Thirion,  Res.  Engr.  Bu. 
Pub.  Rds.,  Somes  Bar,  Cal. 

The  Bureau  has  available  for  loan  to 
contractors  on  a  rental  basis,  equip- 
ment at  Government  Island,  Oakland. 
California,  as  listed  in  the  specifica- 
tions. Bidder  will  state  in  his  bid  the 
Government  equipment  that  he  will 
use  during  construction  and  minimum 
time  required.  The  estimated  rentals 
will  be  taken  into  consideration  and 
award  will  be  made  on  the  bid  to  the 
best   advantage   of   the   Government, 

Plans  and  specifications  will  be  fur- 
nished contractors  who  contemplate 
bidding,  on  a  showing  of  financial 
ability  and  experience  and  upon  de- 
posit of  a  check  for  $10.00  payable  to 
the  Secretary  of  Agriculture  of  the 
United  States.  Check  will  be  held 
pending  the  return  of  plans  and  speci- 
fications. 

All  proposals  must  be  made  on  forms 
furnished  by  the  District  Engineer, 
Bureau  of  Public  Roads,  and  in  ac- 
cordance with  the  instructions  forming 
a  part  of  the  specifications  above  re- 
ferred  to. 

C.  H.  SWEETSER,  District  Engineer 

March  25,   1925 


NOTICE    TO    CONTRACTORS 


(Elevator — Pearl    Harbor) 

The  Bureau  of  Yards  and  Docks  in- 
vites attention  to  the  fact  that  it  will 
open  proposals,  in  the  near  future,  on 
Specification  No.  3099,  Freight  Elevator, 
Naval  Operating  Base  (Air  Station) 
Pearl  Harbor,  T.  H.  The  elevator 
shall  have  a  lifting  capacity  of  4000 
pounds  at  a  speed  of  50  feet  per  minute. 
It  shall  be  complete  with  sheave  beams 
machinery  supiiorts,  hoisting  mechan- 
ism, car  of  steel  framework  with  plat-  ' 
form,  wires,  cables,  sheaves,  counter- 
weights, guides,  motor,  and  controlling 
operating  and  safety  devices.  The 
travel  of  the  car  shall  be  from  the 
first  to  the  second  floor,  a  distance  of 
15  feet  1,2  inch.  The  hatch wav  is  9 
feet  5  inches  by  10  feet  5  inches  and 
the  ear  platform  shall  be  as  large  as 
these  dimensions  permit.  The  clear 
height  of  the  car  shall  be  not  less  than 
8   feet. 

In   the  event   that  this  work   is  of  in- 
terest   to    you,    you    should    forward    to 


OUANTITY  SURVEYOR 

Valuation    En^neer 

ARTHUR     F'RIDDLE 

093    Minslon    Street,    at    Third    St. 

Snn     Franeimo.     Callt 

Telephone    Douglas    8-4-9-3 

General    LIxtlnK    Bureau 

Architects  Preliminary  Estlmatei 

the  Bureau  of  Yards  and  Docks,  Navv 
Department.  Washington,  D.  C,  to  the 
Commandant,  Naval  Operating  Base, 
Pearl  Harbor,  T.  11.,  or  to  the  Com- 
mandant, Navy  Yard,  Mare  Island, 
Calif.,  a  check  or  postal  mone\'  order 
for  $10  payable  to  the  Chief  of  the 
Bureau  of  Yards  and  Docks,  as  security 
for  the  safe  return  of  the  drawings  and 
specifications. 

liiasmuch  as  the  specifications  an<l  ac- 
companying drawings  are  nearlng  com- 
pletion, it  is  suggested  that  you  submit 
.\our  application  as  soon  as  practii  able 
in  order  that  the  bidding  data  may  be 
forwarded  when  the  specifications  are 
received    from    the    printer. 

Prospective  bidders  on  the  West 
Coast  should  make  application  at  the 
.Navy  Yard,  Mare  Island,  Calif.,  for  the 
bidding   data. 


STATE     OF     CALIFORNIA 


CALIFORNIA   HIGHWAY   COMMISSION 


NOTICE    TO    CONTR.4CTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
lli;?hn'ay  Commission,  515  Fonun 
Building,  Sacramento,  Cal.,  until  'J 
o'clock  P.  M.  on  .■Ipril  S7,  1025,  at 
'vhich  time  they  will  be  publicly 
opened  and  read,  for  construction,  in 
accordance  with  the  specifications 
therefor,  to  which  special  reference  is 
made,  of  portions  of  State  Highway,  as 
follows; 

Mendocino  County,  between  Leggett 
Valley  and  two  miles  north  of  Rock 
Creek  (L-Men-I-J)  about  six  and 
three-tenths  (6.3)  miles  in  length,  to 
be  graded  and  surfaced  with  crushed 
gravel  or  stone. 

San  Mateo  County,  between  Cypress 
Lawn  Cemetery  and  San  Bruno  (IV-S 
M-i-A)  about  four  and  four-tenths 
(4.4)  miles  in  length  to  be  widened 
with  cement  concrete  and  portions 
surfaced  with  asphalt   concrete. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said  of- 
fice and  they  may  be  seen  at  the  offices 
of  the  Division  Engineers  at  LosAn- 
m/lts  .Tnd  San  Framisco.  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineer's  offices  are  lo- 
cated at  Willits.  Redding,  Sacramento. 
San  Francisco.  San  Luis  Obispo.  Fres- 
no, Los  Angeles,  San  Bernardino  and 
Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity  of 
work  to  be  done,  with  a  representative 
of  the  Commission.  It  is  requested 
that  arrangements  for  joint  field  in- 
spection be  made  as  far  in  advance  as 
possible.  Detailed  information  con- 
cerning the  proposed  work  may  be  ob- 
tained   from   the  Division  office. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by 
the  Commission.  The  special  attention 
of  prospective  bidders  is  called  to  the 
".N'otice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  di- 
rections as  to  bidding,  quantities  of 
work    to   be   done,   etc. 

The  California  Highway  Commission 
reserves  the  right  to  reject  any  or  all 
bids  or  to  accept  the  bid  deemed  for 
the    best   interests   of   the    State. 

HARVEY     M.     TOY. 

LOUIS    EVERDING. 

N.    T.    EDWARDS. 
California    Highway    Commission. 

l:     M.    MORTON, 

Slate     Highwav     Engineer. 

W.    F.    MIXON.    Secretary. 
Dated.    March   30.   1925. 


Saturday,   April    4,    1925 


BUILDING    AND    ENGINEERING    NEWS 


21 


Engineering  News  Section 


BRIDGES 


SAN  JOAQUIN  CO.,  Cal.  —  McKay- 
Sehruth  Engineering  Co.,  Railway  Bldg 
Los  Angeles,  at  $193,650  (engineer's  es- 
timate ?209,792)  awarded  cent,  by  state 
highway  comra.  to  const,  bridge  over 
yan  Joaquin  river  near  Mossdale,  24-ft. 
wide,  consisting  of  one  200-ft.  fixed 
steel  span,  one  124-ft.  steel  bascule 
span  and  eight  26-ft.  rein.  cone,  piers 
and   bents. 


BAKERSFIKLD,  Kern  Co.,  Cal.— W. 
Ijune,  Paso  Robles,  at  ?6,400  awarded 
(.ont.  by  Joint  Highway  District  No.  2, 
Kern  county,  to  const,  eight  wooden 
pile  bridges.  Renner  Foundation  Co., 
imly   other    bidder  at   $7,046. 


BAKERSFIELD,  Kern  Co.,  Cal.— Un- 
til April  6,  5  p.  m.,  bids  will  be  rec. 
by  V.  Van  Riper,  city  clerk,  to  const, 
cera.  cone,  syphon  at  18th  St,  and  Kern 
Island  Canal  and  a  wooden  bridge  at 
intersection  of  18th  St.  and  Low  CanaL 
Cert,  check  10%  payable  to  city  req. 
I'lans  on  file  in  office  of  clerk.  W.  D. 
Clarke,  city  engineer. 


SISKIYOU  COUNTY.  Cal.  —  Until 
April  15,  10  a.  m.,  bids  will  be  rec  by 
C.  H.  Sweetser,  Dist,  Eng.,  9  Main  St., 
San  Francisco,  to  const.  Salmon  River 
bridge,  near  Oak  Flat,  Klamath  Na- 
lional  Forest,  Siskiyou  county,  consist- 
ing of  1.55-ft,  deck  steel  truss  on 
cone,  piers  together  with  IB.I-ft.  of 
timber  trestle  approaches,  involv.  54 
Ions  structural  steel;  93  cu.  yds.  Class 
B  cone.,  50  M.  B.  M.  lumber.  See  call 
for  bl«tK  under  official  proposal  section 
in  thiM  Issne, 


L.OS  ANGELES,  Cal.— Until  10  a.  m., 
April  9,  bids  will  be  rec.  by  bd.  pub. 
wks.  to  const,  timber  trestel  bridge 
iicross  Los  Angeles  River  n.  of  Macy 
St.  Plans  on  file  at  office  of  the  city 
engr.,   405   S  city   hall  annex. 


LOS  ANGELES,  Cal.— Greater  Wash- 
ington Blvd.  Assn.  and  Traffic  Coram, 
plan  to  place  on  ballot  May  5  a  propo- 
sition for  a  $700,000  bond  issue  for  the 
const,  of  a  viaduct  across  the  Los  An- 
seles  river.  Surveys  are  also  under  way 
for  opening  and  widening  Washington 
to  100  ft.  from  Alameda  east. 


SA.N  DIEGO  COUNTY,  Cal.— As  pre- 
viously reported,  bids  will  be  rec.  by 
State  Highway  Commission,  Forum 
Bldg.,  Sacramento,  until  April  20,  2 
p.  m.,  to  const,  bridge  30  ft.  wide  over 
San  Onofre  creek  near  San  Onofre  con- 
sisting of  six  50-ft.  rein.  cone,  girder 
spans  on  cone,  piers  with  paving  of 
slopes.  Project  involves  1185  eu.  yds. 
class  "A"  Port.  cem.  cone,  (piers);  675 
cu.  yds.  class  A  Port.  cem.  cone,  (super- 
structure) ;  65  cu.  yds.  class  A  Port, 
cem.  cone,  (slope  paving);  30  cu.  yds. 
class  E  Port.  cem.  cone;  163,000  lbs, 
rein,  steel  in  place;  1100  yds.  excava- 
tion for  bridge  structure;  270  cu.  yds. 
backfill  for  bridge  structure;  2400  cu. 
yds.  roadway  embankment  without 
classification;  230  Douglas  fir  piles  In 
place. 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


TUCSON,  Ariz. — Bonds  of  Buckeye 
Water  Conservation  and  Drainage  Dist. 
have  been  validated  by  Supreme  Court 
decision  and  work  of  const,  new  canals 
will  start  as  so'in  as  the  $200,000  is- 
sue has  been  sold.  Harry  L.  Han- 
cock, Phoenix,  Is  engr.  and  has  pre- 
pared plans.  Canal  will  be  approx. 
%  ml.  in  length,  west  of  Agua  Fl-ia, 
and  involv.  concr.  headgates,  sluice- 
ways, etc. 


LONG  BEACH,  Cal — Plans  for  break- 
water and  bulkhead  have  been  compl. 
by  Asst.  Engrs.  McGlone  and  Cutting, 
in  accordance  with  designs  of  Col.  E. 
N.  Johnston,  harbor  engr.  City  Mgr.  C. 
H.  Windliara  will  probably  advertise 
for  bids  at  once.  Approx.  1,750,000  tons 
of  rock  will  be  used  and  the  total  cost 
will  be  probably  .  around  $3,000,000. 
Bids  on  dredging  of  the  harbor  en- 
trance will  be  advertised  later.  The 
constr.  planned  incl.  two  moles,  and  a 
wall  enclosing  a  land  fill  being  made 
west   of   the   harljor  entrance   channel. 


LIGHTING  SYSTEMS 


BERKELEY,  Alameda  Co.,  Cal. — Un- 
til April  14,  9  a.  m.,  bids  will  be  rec.  by 
K.  M.  Hann,  city  clerk,  to  install  elec- 
troliers, conduits,  ets.  in  Durant  Ave., 
bet.  Shattuck  and  Piedmont  Aves.  Res. 
o£   Inten.    527. 

Separate  bids,  same  date,  to  install 
electroliers,  conduits  etc.,  in  Center  St., 
bet.  Shattuck  Ave.  and  Milvia  St.  Res. 
of  Inten.  No.  528.  Cert,  check  10%  pay- 
able to  city  req.  Plans  on  file  in  office 
of   clerk. 


LOS  ANGELES,  Cal. — A,  C.  Rice,  1963 
Santee  St.,  awarded  cont.  by  bd.  pub. 
wks.  at  $69,176  for  ornam.  lights  in 
Santa  Barbara  Ave.,  bet.  Main  St.  and 
Western   Ave.  Engr's  est.  $85,470. 


COLTON,  Cal.— H.  C.  Reid  &  Co., 
Grant  Bldg.,  Los  Angeles,  awarded 
cont.  by  city  at  $34,577  for  ornam. 
lights  in  La  Cadena  Ave.  and  8th  St., 
bet.   Mt.   Vernon   Ave.  and  O  St. 


SAN  BERNARDINO,  Cal.— Council 
declares  intention  to  install  ornamental 
lights  in  H  St.,  bet.  Rialto  Ave.  and  5th 
-St.;  Second  St.,  bet.  Arrowhead  Ave.  & 
F  St.;  6th  St.,  bet.  Arrowhead  Ave.  and 
F  St.;    1911  act.     J.  H.  Osborn,  city  elk. 
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CULVER  CITY,  Cal.— H.  H.  Walker, 
1800  W  12th  St.,  awarded  cont.  by  city 
at  $63,219  for  ornam.  lights  (Marbelite 
posts),  on  Washington  Blvd.,  and  a 
portion   of  Adams  St. 


HEALDSBURG,  Sonoma  Co.,  Cal. — 
Newbery-Pearce  Electric  Co.,  1160 
Bryant  St.,  San  Francisco,  at  $11,154 
awarded  cont.  by  city  trustees  to  In- 
stall electrolier  system  in  business  sec- 


SOUTH  PASADENA,  Cal.— Until  5  p. 
m.,  April  13,  bids  will  be  rec.  for  ornam 
lights  (14  cone,  posts  compl.,  in  Bonita 
Dr.,  bet.  Meridian  Ave.  and  Gillette 
Crescent;  cert,  check  or  bond  10%. 
.\ettie   A.   Hewitt,   city  clerk. 


Carbide   Flare   Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried   In  stock 

E.    D.    BULLARD 

B6S  HOWARD  STREET 
San  Frandaco,  Calif. 

Dourlaa  tZlO 


LOS  ANGELES,  Cal. — Until  10  a.  m., 
April  6,  bids  will  be  rec.  by  bd.  pub. 
WKS.  for  ornam.  lights  in  Harcourt 
Ave.,  bet.  8lh  and  Pico  Sts.;  concr. 
posts. 


SOUTH  PASADENA,  Cal. — Council 
declares  inten.  to  install  ornam.  lights 
m  Garfield  lid.,  bet.  Mission  St.  and 
•Mill  Ed.;  21  concr.  (Marbleite)  posts; 
t:tll  act.     .Nettie  A.  Hewitt,  city  elk. 

LOS  ANGELES,  Cal.— Until  10  a.  m., 
April  13,  bids  will  be  rec.  by  bd.  pub. 
wks.  for  ornam.  lights  in:  Ambrose 
Ave.,  bet.  Edgemont  St.  and  w.  termin- 
us of  Ambrose  Ave.;  cone,  posts;  Cata- 
lina  St.,  bet.  1st  and  5th  Sts.;  cone. 
posts;  First  ^jt.,  bet.  Mott  and  Soto  Sts: 
pressed  steel  posts;  Vineyard  Ave.,  beL 
Washington  and  Adams  SU.:  concrete 
posts;  West  Blvd.,  bet.  Adams  and  Jef- 
ferson Sts.:   cone,  posts. 

ALHAMBKA,  Cal.— Council  declare* 
inten.  to  install  ornam.  lights  in  Lemon 
St.,  bet.  Marengo  and  Raymond  Aves; 
1911  act.  R.  B.  Wallace,  city  clerk.  R.  C. 
farmer,    st.    supt. 

ALHAMBRA,  Cal.  —  Fritz  Ziebarth, 
302  W  Anaheim  St..  Long  Beach,  award 
cont.  by  city  at  $2562  for  ornam.  llghu 
in  Curtis  Ave.,  bet,  Alhambra  Rd.  and 
Pine   St. 

A.  C.  Rice,  1963  Santee  St.,  awarded 
cont.  at  $11,937  for  ornam  light  sys.  on 
\  alley  Blvd.  (metal  posts). 


LOS  ANGELES  .Cal. — Until  10  a,  m., 
April  6,  bids  will  be  rec.  by  bd.  pub. 
Wks.  for  ornam.  lights  in  Harcourt 
Ave.,  bet.  8th  and  Pico  Sts.:  concrete 
posts. 


VENICE,  Cal.— Until  8  p,  m.,  April  7 
bids  will  be  rec.  to  widen  Ocean  Front 
Walk  and  const,  ornam.  lights  thereon. 
Plans  on  file  at  office  of  City  Engr.  H 
o.    Chapman.    T.   H.   Hanna,   city   clerk. 

VENICE,  Cal. — Until  s  p.  m.,  April  7 
bids  will  be  rec.  to  imp.  Leona  Blvd! 
and  portions  of  other  sts.,  involv.  388,- 
OOO  sq.  ft.  7-in.  cem.  cone,  pave.,  ornam. 
lights  and  certain  other  work.  Plans 
on  file  at  office  of  H.  D.  Chapman 
city  engineer. 


LONG  BEACH,  Cal— Council  declares 
nten.  to  install  ornam.  lights  under 
i4fi  1,*^'  ^l  fo"ows:  Pine  Ave.,  betw. 
■rh-  /  ''"'*  ^'^'®  St.:  marbelite  posts; 
inira  St.,  bet  American  nnrt  Aiomitno 
-\ves. 


bet.   American   and   Alamitos 


SAN    GABRIEL,    Cal.— Petitions    filed 
n.,   °'''l?™-    li&hts    in    Bradbury    Park 
and  in  Rosemead  Park.  Ira  H.  Stouffer. 
'-■ity  clerk. 


LOS  ANGELES,  Cal.— J.  C.  Rendler 
Inc..  625  S  Main  St.,  Sub.  low  bid  to  bd 
pub  wks.  Mar.  30  at  $55,555  for  ornam. 
uf,?i^  '",  Alvarado  St.,  bet  Qlendale 
Blvd.  and  6th  St.  Other  bids:  Flnlev- 
"""t  Co..  $55,595;  R.  A.  Wattson,  $65.- 
t>17;  Newbery  Elec.  Corp.,  $56,150-  A 
h,?,i^®'^f^®'*2^;  Robertson  Elec.  Co.; 
$57,300;  Elec.  Lighting  Supply  Co.,  $67  - 
K  .L''1^.:„*^-  I'e'-ry,  $59,765;  Fritz  Zie- 
barth, $b0,l00;  Geo.  W.  Kemper,  $62,000 
Un^es'^m''^'   *"'^^^:   Walker  &  Mar- 


RAILROADS 


OREGON  STATE  —  Application  has 
been  filed  with  Interstate  Commerce 
commission  by  the  Oregon,  California 
and  EJastern  Railway,  Robt.  E.  Stra- 
horn,  president,  to  const.  143-mI.  of 
new  railroad  in  Central  and  Southern 
Oregon;  est.  cost  $4,500,000.  Applica- 
tion was  made  to  const,  the  following 
lines:  From  Sprague  River  terminus 
of  the  road  In  a  general  northerly  d|. 
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rection  to  Silver  Lake,  Oregron,  a  dis- 
tance of  63  miles;  from  Mile  Post  No. 
43  on  the  same  line  in  a  northeasterly 
direction  to  a  point  on  •  Williamson 
Kiver,  a  distance  of  fifteen  miles;  from 
Sprague  River  terminus  in  a  general 
southeasterly  direction  to  Lakeview, 
Ure.,   a  distance  of  65  miles. 


SAX  DIEGO,  Cal. — Columbia  Cement 
Co.  will  have  6  miles  stand,  guage 
railroad  built  to  connect  raw  material 
deposits    with    San    Diego    &    Ariz.    Ry. 


FIRE  ALARM.  SYSTEMS 


ALHAMBKA,  Cal. — Gamewell  Auto- 
matic i^re  Alarm  Co.  sub.  low  bid  to 
city  at  $14.-'83  for  fire  alarm  sys.  No 
other  bids.  An  additional  $5000  or  $6000 
will  be  expended  on  posts,  cross-arms, 
etc. 


FIRE   EQUIPMENT 


SAN  BERNARDINO,  Cal.  —  Due  to 
faulty  spec,  new  bids  for  fire  truck 
chassis  will  be  advertised.  Previous 
bids  rejected  because  only  one  bid 
conformed  to  132-in.  wheel-base  re- 
quired. 


RESERVOIRS  &  DAMS 


FLORENCE,  Ariz. — Govt,  appropri- 
ates $50,000  for  surveys  around  San 
Carlos  dam  and  reservoir  sites.  A  ten- 
tative appropriation  has  been  made  for 
$5, 500.000  for  the  San  Carlos  dam. 


SALT  LAKE  CITY,  Utah.— Fred  A. 
Noetzli,  928  Central  Bldg..  Los  Ange- 
les, appointed  consulting  eng.  to  su- 
pervise plans  for  a  high  multiple  arch 
dam  at  Salt  Lake  City,  part  of  the 
city   municipal  water  sys. 


QUINCY,  Plumas  Co.,  Cal. — Founda- 
tion Co.,  58  Sutter  St.,  San  Francisco 
at  approx.  $2,000,000  awarded  cont.  by 
Great  Western  Power  Co.,  530  Bush  St. 
San  Francisco  to  const,  hydraulic  fill 
dam  in  Big  Meadows  Valley,  Plumas 
county. 


PIPE  LINES,   WALLS.  ETC. 


LOS  ANGELES,  Cal. — McWane  Cast 
Iron  Pipe  Co.,  1007  Central  Bldg., 
awarded  cont.  by  Pub.  Serv.  Comm.  at 
$30  per  C  ft.  for  2000  ft.  2-in.  C.  I.  pipe 
in  6  ft.  lengths.  B.  &  S.  ends,  pre- 
caulked  points,  net  f.  o.  b.  trucks, 
immed.  deliv.  Spec.  P.  A.  Adv.  No.  P- 
437. 

American  C.  I.  Pipe  Co.  bid  $31  per 
C   ft.;    deliv.    April    30:    5   ft.   lengths. 


SEWAGE  DISPOSAL  PLANTS 


SAN  FERNANDO,  Cal.— Marko  Matich, 
1436  W.  51st  St..  Los  Angeles,  sub. 
low  bid  to  city  at  $39,185  to  const,  main 
outfall  sewer  and  compl.  Imhoff  tank 
and  sprinkling  filter  sewage  disposal 
work.  Plans  by  Black  &  Veach,  con- 
sulting engineers,  617  Ferguson  Bldg., 
Los  Angeles.  Work  will  incl.  510  lin. 
ft.  sewer  trench,  2000  cu.  yds.  embank, 
for  sewers,  1000  ft.  18-in.  sewer  laid, 
390  ft.  15-in.  sewer  laid,  4200  cu.  yds. 
excav.  for  tank  and  sprinkling  filters, 
27  cu.  yds.  concr.  in  piers,  485  cu.  yds. 
reinf.  concr.,  38  cu.  yds.  concr.,  56,000 
lbs.  C.  I.  pipe.  5200  cu.  yds.  screened 
gravel,  filtering  material,  6  m.  h.  compl. 

PORTERVILLE,  Tulare  Co.,  Cal.— 
Second  election  held  to  vote  bonds  of 
$50,000  to  finance  sewage  disposal  plant 
failed   to   carry;   failed   by   32   votes. 


PORTiDRVILLE,  Tulare  Co.,  Cal.  — 
City  council  will  proceed  with  sewage 
disposal  plant  work  by  direct  assess- 
ment. The  $50,000  bond  issue  failed  to 
carry  at  two  different  elections.  Fred 
W.  Pease,  city  engineer. 


MISCELLANEOUS 
CONSTRUCTION 


SAN  FRANCIISCO. — Southern  Pro- 
motion Assn.  74  New  Montgomery  St., 
recommends  to  Board  of  Supervisors 
the  const,  of  pedestrian  tunnel  under 
market  St.,  at  Powell  St.,  the  cost  to 
be  defrayed  partly  by  city  and  by 
pioperty    owners. 


HERMOijA,  Cal. — Hogberg  Co.  of  San 
Francisco  awarded  cont.  by  city  at 
$13,500    to  const,   municipal    incinerator. 

BLYTHE,  Cal. — Sewer  sys.  and  treat- 
ment plant  contrs.  awarded  to  H.  H. 
Peterson,  of  San  Diego,  and  Drainage 
Constr.  Co.,  of  Santa  Ana,  respectively, 
have  been  taken  over  by  the  Janes 
Contr.  Co.  of  Los  Angeles.  The  Janes 
Contr.  Co.  is  reported  to  be  doing  the 
work  for  the  figures  as  awarded  the 
above    firm.    Total    amount,    $37,211.58. 


WATER  WORKS 


PALO  ALTO,  Santa  Clara  Co.,  Cal.— 
Rain-On  Tap  Co.,  440  Howard  St.,  San 
Francisco,  at  $1429  awarded  cont.  by 
Board  of  Education  to  install  sprinkler 
system  in  Addison  School  grounds. 
Other  bids:  Independent  Auto  Sprink- 
ler Co..  $1230;  J.  W.  Ripkis,  $1535. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — W. 
J.  Yandle,  Santa  Rosa,  at  $3099,  allow- 
ing $975  for  old  pump,  awarded  con- 
tract by  city  to  fur.  and  install  elec- 
trically driven  water  pump  at  city 
water  works. 


MESA,  Ariz. — City  has  under  con- 
sideration the  expenditure  of  $73,000 
on  present  water  system  in  accordance 
with  recommendations  of  the  Weiland 
Engr.   &  Constr.   Co.   of  Denver. 

PHOENIX,  Ariz.— Election  wall  be 
held  by  qualified  electors  of  Salt  River 
Valley  Water  Users'  Assn.  April  7  to 
vote  proposition  of  installing  pumps, 
etc.,  to  provide  an  additional  300,000  ac. 
ft.  of  water  for  the  dist.,  at  an  esti- 
mated cost  of  $450,000.  F.  C.  Henshaw, 
Secretary. 


SPOKANE,.  Wash.— Following  bids 
rec.  by  city  to  fur.  and  install  (a) 
pumps  and  (b)  motors  for  Up-River 
pumping  station: 

Allis-Chalmers  Co.  (a)  $41,750;  (b) 
$43  221 

General    Electric   Co.    (b)    $37,264. 

Westinghouse  Electric  Co.  (b)  $35,000 

Worthington  Pump  Mfg.  Co.  (a) 
$29,033. 

United   Iron  Works    (a)    $25,775. 

General  Machinery  Co  (a)  $34,765; 
and  $43,480. 

Alex  Lindsay,  city  water  superin- 
tendent, reports  bids  being  within  the 
estimate.     Taken  under  advisement. 


BAKERSFIELD,  Kern  Co..  Cal.— City 
defeats  proposal  to  establish  a  muni- 
cipal walfer  system. 


MANHATTAN  BEACH.  Cal.— Election 
will  be  held  April  11  to  vote  $25,000 
water  bond  issue,  for  additions  and  ex- 
tensions to  present  distributing  system. 
Llewellyn   Price,   city   clerk. 


RIVERSIDE.  Cal.— Pres.  J.  J.  Neth- 
ery  of  the  Bd.  of  Trus.  of  La  Sierra 
.\cademy  has  announced  that  work  has 
st;irU'd  on  300,0U0-gal.  cone,  reservoir 
oil  liill  behind  academy  to  provide  ad- 
diiional  pressure  for  domestic  and  ir- 
rigation system.  The  work  will  involve 
an   1800   ft.    6-in.   pipe  line. 


MONTEREY  PARK,  Cal.— City  plans 
water  bond  issue  to  care  for  needed 
extensions.  O.  A.  Stone,  1112  HoUlngs- 
worth  Bldg.,  Los  Angeles,   city  engr. 


SOUTH  PASADENA,  Cal — J.  A.  Alex- 
ander, 1721  E  20th  St.,  Los  Angeles,  sub 
low  bid  to  city  at  $49,500  to  reconst. 
Uarlield  Ave.  reservoir,  Olmstead  & 
Gillelen,  1112  HoUingsworth  Bldg.,  Los 
Angeles,  consulting  engr.  Const,  will 
involv.  approx.  1100  cu.  yds.  reinf.  cone 
in  wall,  removal  of  portion  of  existing 
rf.,  Gunite  fl.,  etc.  Reservoir  will  be 
rectangular   in   shape. 


SANTA  ANA.  Cal.— Until  5  p.  m.,  Apr 
6,  bids  will  be  rec.  for  c.  1.  pipe,  B  &  S, 
class  B,  as  follows:  1944  ft.  10-in.  and 
3000  ft.  4-in.  with  bell  end  fittings. 
also  hub  and  gate  valves,  fire  hydrants 
t.  0.  b.  Santa  Ana.  Cert,  check  5%.  E.  L. 
Vegely,   city   clerk. 


LOS  ANGELES,  Cal.  —  Bids  rec.  by 
pub.  serv.  comm.  March  24  for  2  galv. 
steel  water  tanks  under  spec.  P-454 
were  rejected  by  the  comm.  Mar.  27. 
The  order  was  for  less  than  $500  and 
will  be  placed  by  the  purchasing  agent. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— City  votes  bonds  of  $30,000  to 
finance  construction  of  additional 
reservoir  for  water  system. 


MESA.  Ariz. — Until  10  a.  m.  Apr.  4 
bids  will  be  rec.  by  A.  J.  Petrie,  town 
elk.,  tor  from  600  to  800  metre  boxes 
of  C.  I.  or  concr.,  with  lock  lid,  boxes 
to  be  8-in.  wide  inside,  14-in.  long  in- 
side, and  12-in.  deep.  Bids  wrill  also  be 
reed,  on  500  to  800  galv.  iron  metre 
boxes,  20-gauge,  10-in.  diam..  15-in. 
deep. 


GILBERT,  Ariz. — Election  to  be  held 
Apr.  27  to  vote  on  a  $40,000  bond  issue 
for  waterworks  system. 


HBMET,  Cal. — Election  will  be  held 
April  17  to  vote  on  a  $120,000  water 
bond  issue.  C.  M.  Dietterlch,  city  engr. 


BEVERLY  HILLS,  Cal.— Until  8  p.  m. 
April  13,  bids  will  be  rec.  to  fur.  and 
erect  sheet  steel  stand  pipe  30  ft.  high 
and  10  ft.  diam.  at  s.e.  cor.  Le  Doux 
Rd.  and  Gregory  Way.  B.  J.  Pirmlnger 
city   clerk. 


OXXARD,  Cal. — Petitions  in  circula- 
tion for  a  mutual  water  dist.  to  serve 
Hueneme  Beach  and  other  beach  towns. 
County  Engr.  C.  W.  Petit  estimates 
cost  of  deep  well,  pumping  plant  and 
storage   tank   at   $18,000. 


SAN  DIEGO,  Cal.  —  Until  11  a.  m.. 
April  9.  bids  will  be  rec.  by  city  purch. 
agent  for  one  1750  G.  P.  M.  and  one 
1050  G.  P.  M.  centrif.  pumps  and  elec. 
motors  f.  o.  b.  San  Diego.  Cert,  check 
5%.  W.   H.  Cameron,   purch.   supt. 


Contractors  Machine  Works 


We  Specialize  in  rebuilding  and  repairing  contractors'  equipment. 
We   build   rock  bunkers,   elevators  and   conveyors,  portable  pumping 

plants,  hoist  and  rock  crushers. 
Let  us  give  you  an  estimate  on  your  work. 
We  buy  and  sell  used  equipment 

CREAR  &  BATES 


38  Stanford 


San  Franciseo 


Phone  Kearny  1886 
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PLAYGROUNDS  AND  PARKS 


SAN  LUIS  OBISPO.  Calif.  —  C.  E. 
Murphy,  4409  South  Main  St.,  Los  An- 
geles, associated  with  E.  W.  Miller  and 
others  of  Los  Angeles,  are  completing 
negotiations  to  purchase  1000  acres  of 
land  on  Morro  Bay  which  will  be  de- 
veloped into  a  resort  and  residence 
property.  A  hotel,  golf  course,  club 
house,  artificial  lakes  and  game  pre- 
serves, paved  streets  and  other  mod- 
ern improvements  are  contemplated. 
Approx.  $250,000  will  be  the  initial  ex- 
penditure  in   the   improvements. 


S.\.V  FRANCISCO — Bids  were  re- 
ceived and  opened  in  the  office  of  the 
Playground  Commission,  3rd  Floor 
Citv  Hail,  to  grade  playground  in 
north  side  of  21st  St.,  bet.  Folsom  and 
Shotwell  Sts. 
Urantield  Co.,  180  Jessie  St.,  S.  F. 

(awarded)      ?2480 

Farrar  &  Carlin    2700 

Associated    Constr.    Co 2945 

Kay    Improvement    Co 3350 

y.    Montague     3350 

Eton    &    Smith     3575 

J.  OShea    3820 


MONTEREY,  Monterey  Co.,  Cal.— 
Election  will  be  held  May  11  to  vote 
bonds  of  $100,000  to  finance  purchase 
and  improvement  of  22  acres  of  land 
owned  by  Del  Monte  Properties  Com- 
pany   for    public   park    purposes. 


SEM'ERS  k  STREET  WORK 


RED  BLUFF,  Tehama  Co.,  Cal.  — 
C.  B.  Clendenning,  Red  Bluff,  at  $1349 
awarded  cont.  by  supervisors  to  imp. 
Red  Bluff-Eureka  Highway.  Other  bids 
XV.  S.  Bates,  $2300;  S.  D.  Koons  and  W. 
P.   Grav,   $2985;    Geo.   Rogers,   $3450. 


REDWOOD  CITY,  San  Mateo  Co., 
Cal. — City  defeats  bond  issue  for  $8000 
to   finance  street  improvements. 


VENICE,  Cal. — Council  declares  inten. 
to  const.  8-in.  vit.  sewer  in  alley  n.  e. 
of  Washington  Blvd.,  bet.  Westminister 
and  California  Aves.,  and  in  portions 
of  San  Juan,  Santa  Clara  and  Califor- 
nia Aves..  and  in  a  portion  of  Wash- 
ington Blvd.;  1911  act.  T.  H.  Hanna, 
city   clerk. 


SAN  FRANCISCO— Contract  has  been 
awarded  at  $1491  to  Vermont  Marble 
Co.,  244  Brannan  St.,  San  Francisco. 
Other    bids    were: 

American    Marble   &    Mosaic    Co.. $1500 
S.    Milliken     2400 


RICHMOND.  Contra  Costa  Co..  Cal. — 
Council,  A.  C.  Faris,  clerk,  declares 
inten.  (400)  to  imp.  portions  of  Ohio 
Center,  Florida  and  Waller  Aves.,  37th 
39th,  41st,  and  42nd  sts.,  involv.  grade 
pave  with  2-course  asph.  cone,  consist- 
ing of  3-in.  asph.  cone,  base  with  1%-in 
top  course  of  National  wearing  sur- 
f.ice;  cem.  cone,  curbs  wit  hsteel  curb 
bars:  cem.  cone,  gutters,  wingwalls 
and  portals;  corru.  iron  and  cone,  cul- 
verts; remove  and  relay  existing  vit. 
pipe  culverts;  const  6-in.  vit.  sewer. 
1911  Act.  Protests  April  13.  E.  A.  Hoff- 
man,   city    engineer. 


CALIFORNIA — Calif,  highway  coram, 
announces  that  approx.  $2,000,000  will 
Ije  expended  in  So.  Cal.  for  rdwy.  con- 
struction under  Federal  Aid.  Govt,  al- 
lotment  to    Calif,    is    $4,522,226. 

In  Los  Angeles  county  the  highway 
improvement  will  be  the  grading  and 
surfacing-  of  a  road  through  the  Malibu 
Ranch,  according  to  the  announcement. 
The  other  improvements  contemplated 
in   the  program  are; 

San  Bernardino  county — Grading  a 
portion  of  the  road  betw.  Victorville 
and  Barstow  en  the  Needles  route  and 
improvement  of  the  existing  road  near 
Ludlow. 

Riverside  county — Grading  between 
Shaver's    Well    and   Blythe. 

Impel  ial  county  —  Grading  bet.  El 
Centro  and  Holtville  and  Holtville  and 
High  Line  Canal,  also  intensive  study 
of   the   sand  hill  situation. 

San  Diego  county — Surfacing  of  the 
road  at   Mountain   Springs   grade. 

Orange  county — Opening  of  road  bet. 
Laguna  Beach  and  Serra,  rock  and 
giavel  surface  for  road  from  Laguna 
Beach   to  Corona  Del  Mar. 

Ventura — Surfacing    of    Coast    High- 

"Lighting    Sys- 


VENICE,     Cal. — See 
tems,"    this    issue. 


CALIFORNIA — Until  April  10,  1  p.  m. 
bids  will  be  rec.  by  E.  W.  Black,  secy. 
Joint  Highway  District  No.  2,  at  the 
office  of  the  U.  S.  Bureau  of  Public 
Roads,  9  Main  Street.  San  Francisco,  to 
grade  24-mi.  of  Cuyama  Valley  High- 
way in  San  Luis  Obispo  and  Santa  Bar- 
bara counties,  involv.  approx.  140,000 
cu.  yds.  excavation.  Burch  and  Beck, 
engineers.  Commercial  Bank  Bldg.,  San 
Luis  Obispo.  Cert,  check  5%  payable 
to  Pres.  of  Dist.  req.  with  bid.  Plans 
obtainable    from    engineers. 


SAN  FRANCISCO— Until  April  15,  3 
P.  M.,  bids  will  be  rec.  by  Bd.  Pub. 
Wks.  to  const,  rein.  cone,  sewer  and 
appurtenances  in  30th  Ave.,  bet.  Lin- 
coln Way  and  Kirkham  St.,  and  in 
Kirkham  St.  bet.  26th  and  30th  aves. 
Total  estimate  cost  $55,000.  Project 
involves  670  lin.  ft.  3-ft.  6-in.  by  5-ft. 
3-in.  reinforced  concrete  sewer;  2553 
Im.  ft.  3-ft.  by  4-ft.  6-in.  rein.  cone, 
sewer;  2  taper  connections;  1  junction 
structure;  10  br.  manholes.  Plans  ob- 
tainable from  Bureau  of  Engineering, 
3rd    floor.    City    Hall. 


SAN  JOAQUIN  COUNTY,  Calif.— J.  F. 
Knapp,  Tu.-lock,  at  $257,443  (engineer's 
estimate  $2!^'o.l95)  awarded  cont.  by 
st.-ite  highway  comm.  to  imp.  11.6-mi. 
in  San  Joaquin  county;  8.9-mi.  to  be 
paved  with  Fort.  cem.  cone,  and  2.7-mi. 
to  be  widened  with  Port,  cem  cone, 
shoulders. 


LOS  .\NGELES.  Cal. — Geo.  H.  Oswald 
266  E  oSth  St.,  awarded  cont.  by  county 
at  $55,000  to  imp.  Hawthorne  Ave., 
betw.  s.  city  limits  of  Hawthorne  and 
Los  Angeles-Redondo  Rd.  under  R.  D. 
I.    No.    271,    involv.    Willite    pave.,    etc. 

Malcolm  Bros.,  Box  761,  Van  Nuys, 
awarded  cont.  at  $6585  to  imp.  Haw- 
thorne Ave.,  bet.  Pine  St.  and  n.  city 
limits  of  Hawthorne,  County  Imp.  No. 
3!1.  involv.  curb,  walk,  excav.,  etc. 

Hill-Hubbell  &  Co.,  331  W  11th  St.. 
awarded  cont.  at  $2898  for  approx.  8050 
sq.  ft.  Mastic  pave,  on  Garvey  Ave. 
over  bridge  .''panning  Rio  Hondo. 


HAMPTON 

ELECTRIC  AND  MFG.  CO. 
ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
525  HOWARD  STREET,  SAN  FRANCISCO 

MOTORS 

New   and   Csed,  Boaght,  Sold,  Exchanged,  Rented  and   Repaired 

Industrial  Light  and  Foffer  Installation 

Telephone  SUTTER  32€6 


Lynwood,  Cal. — Until  8  p.  m.,  April 
8,  bids  will  be  rec.  to  imp.  Josephine, 
Virginia,  Agnes,  Esther  Sts.  and  alley 
.s.  of  Lynwood,  involv.  5825  ft.  curb,  20,- 
140  sq.  ft.  walk,  104,570  sq.  ft.  grade, 
5  1.500  sq.  ft.  oiling;  1911  and  1915  acts. 
Edw.  M.  Lynch,  Central  Bldg.,  Los  An- 
geles,  engr.   Fred   Welch,   city   clerk. 


SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
Until  April  7,  S  p.  m.,  bids  will  be  rec. 
by  C.  B.  Reid,  city  clerk,  (No.  676)  to 
imp.  9th  St.,  from  Washington  St.  west- 
erly, involv.  grading;  reconst.  existing 
water-bound  macadam  surface  to  form 
4-in.  water-bound  macadam  base;  const 
3-in.  Willite  Process  asph.  cone,  pave- 
ment laid  in  1 -course;  hyd.  cem.  cone. 
curbs  and  gutters.  1911  Act  &  Bond 
Act  1915.  Cert,  check  10%  payable  to 
city  req.  P.aul  Greene,  city  eng. 


WHITTIER,  Cal.— Geo.  A.  Simpson, 
Olson  Bldg.,  Burbank,  awarded  cont. 
by  city  to  imp.  Clare  St.,  bet.  Palm 
Ave.  and  first  alley  W.,  involv.  sub- 
grade  3c  sq.  ft.,  6-ln.  cone,  pave  18c 
sq.  ft.,  curb  50c  ft.,  hse.  sewers  65c  ft., 
sewers   $830  compl. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
County  Surveyor  R.  R.  Arnold  com- 
pletes plans  for  new  road  from  state 
highway  at  tank  farm  hill  to  end  of 
Kearny  St.,  to  provide  direct  entrance 
into  city  of  Richmond  via  10th  St.;  est. 
cost    $50,000. 


FRESNO  COUNTY,  Cal. — Stewart  and 
Bland,  Fresno,  at  $40,670  (engineer's 
tstimate  $42,675)  awarded  contract  by 
State  Highway  Comm.  to  widen  with 
Port.  cem.  cone,  shoulders,  5.9-mi.  bet. 
point  2-mi.  north  of  Fresno  and  Hern- 
don. 


LOS  ANGELES,  Cal. — Until  2  p.  m., 
April  13,  bids  will  be  rec.  by  supervis- 
ors to  imp.  Bell  Ave.,  bet.  76th  and 
-Nadeau  St.  under  County  Imp.  No.  92, 
involv  cem.    curb,   walk,   grade. 


MANHATTAN  BEACH,  Cal. — H.  H. 
Peterson  356  Spreckels  Bldg,  San  Diego 
awarded  cont.  by  city  at  $25,581  to  imp 
The  Strand  bet.  27th  St.  and  city  lim- 
its, involv.  walk  2Sc  sq.  ft.,  6-in.  curb 
33c  ft.,  10-in.  curb  89c  ft.,  c.  b.  $784 
compl.,  remod.  sidewalks  35c  sq.  ft., 
.  rnam.  lights  $4S41.90  compl,  stairways 
$4942   compl. 


LOS  ANGELES.  Cal. — Until  2  p.  m., 
April  13,  bids  will  be  rec.  by  supervis- 
ors to  imp.  Anaheim  Telegraph  Rd., 
Leffingwell  Rd.  and  Central  Ave.  from 
Painter  Ave.  to  Orange  county  line,  4.7 
ml.,  R.  D.  I.  No.  272,  involv.  21,295  cu. 
yds.  excav.,  63,!S84  sq.  yds.  shape  rdwy, 
S470  cu.  yds.  remov.  old  mac.  and  disint. 
grant.,  63,883  sq.  yds.  5-in.  sub-base, 
61.113  sq.  yds.  2-in,  asph.  cone,  top, 
61.113  sq.  yds.  4-in.  asph.  cone,  base, 
527  ft.  curb.  1714  sq.  ft.  gut.,  reinf. 
cone,  box  culv.  at  Sta.  36  plus  01,  24- 
in.  corru.  iron  pipe  culv.  compl.  at  Vic- 
toria Ave.,  24-in.  corru.  iron  pipe  oulv- 
compl.  at  Sta.  156  plus  .03,  12  ft.  24-in. 
corru.  ir.in  pipe  and  relocation  of  old 
pipes  at  Stas.  94  plus  70,  193  plus  79 
and  193  plus  81.50,  49,882  ft.  shape 
snould.    Est.    price    $141,499.50. 


MARYSVILLE.  Yuba  Co.,  Cal. — City 
Eng.  Leslie  B.  Crook  instructed  to  pre- 
pare spec,  to  imp.  following  streets: 
C  St.,  from  8th  to  9th  St.;9th  St.,  from 
D  St.  to  B  St.;  13th  St.,  from  F  St.  to 
(t  St.;  Chestnut  St.,  from  2nd  St.  to 
3rd  St..  and  from  6th  St.  to  8th  St.; 
Oak  St..  from  7th  to  Sth  Sts.;  High  St., 
from  present  pavement  on  High  St.  to 
1st  St.;  widen.  4th  St.,  from  I  to  J  Sts.; 
widen.  J  St.,  from  4th  to  5th  Sts.;  2nd 
St.,  from  B  to  Walnut  Sts.;  Orange  St., 
from  Sth  to  12th  St.;  widen.  14th  St., 
from  D  to  E  Sts.;  4th  St.,  from  A  to 
levee  on  Walnut  Street;  14th  Street, 
ten  (10)  ft.  on  each  side  of  center  line 
of  14th  St.,  from  H  St.  to  Western 
Pacific  railway;  E  %  of  S  St.,  from 
Pacific  railway;  E  %  of  E  St.,  from 
6th  to  8th  Sts.;  resurfacing  3rd  St., 
from  C  to  E  Sts.;  D  St..  from  1st  to 
Yuba   River  bridge,   full  width. 


OAKLAND,  Cal.  —  Manuel  Costa 
awarded  cont.  by  council  to  sewair 
Fairfax  Ave.,  involv.  6-in.  sewer,  $1.25 
Ua  ft  ;  lampboles,  {16  ea;  wya  branch- 
es, $75  each. 
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1SL.ETOK,  Sacrajnento  Co.,  Cal. — As- 
sociated Construction  Co.,  564  Market 
St.,  San  Francisco  at  $42,650  submits 
low  bid  to  town  trustees  to  pave  with 
asph.  cone,  curbs,  gutters,  etc..  various 
!^ts.  Vallev  Paving  and  Const.  Co.  bid 
approx.  $45,200  and  J.  E.  Johnston  $45.- 
45u  approx.  Taken  under  advisement. 

G1-.E.\DAL1£.  Cal.  —  W.  J.  Curran, 
2:il-A  Broadway,  Glendale,  awarded 
cont.  by  city  at  $13,704  to  imp.  Indus- 
trial St.,  Grand  View  Ave.,  and  other 
sts..  involv.  asph.  cone.  pave,  on  cera. 
conc.  base,  etc. 


WOODLAND,  Yolo  Co.,  Cal.— C.  W. 
\\  ocd,  Manteca,  at  $53,835.35  awarded 
cont.  bv  supervisors  to  const.  Blacks- 
Knife^ht"  landing  unit  of  county  high- 
way system;  engineer's  estimate,  $43.- 
7-'S.57;    cem.    cone,    pavement. 

A.  Teichert  and  Sons,  Ochsner  Bldg., 
Sac.amento,  at  $79,617.12  awarded 
cont  tor  Winters-Ely  Station  highway: 
engineers    estimate    $80,000.59. 


STOCKTO.N.  San  Joaquin  Co.,  Cal. — 
A.  E.  Downer.  705  East  Lindsay  St., 
.Stockton,  at  $3771  submits  low  bid  to 
council  to  c3nst.  concrete  storm  water 
sewers  in  East  Main,  Delta  Sts.,  Hor- 
ace, McDonnell  Aves..  and  Filbert  St. 
Other  bids,  taken  under  advisement, 
were-  Frederickson  and  Shannon,  $4,- 
137;  F.  A.  Burns,  $4125;  C.  W.  Cowden. 
*8312.  Last  named  bid  on  vit.  pipe  and 
l.r.  catchba.sins.   W.  B.  Hogan,  city  enjj. 


LOS  ANGELES.  Cal. — Until  10  a.  m., 
.\pril  6,  bids  will  be  rec.  by  bd.  pub. 
wks.  to  imp.  Burns  Ave.,  bet.  Virgil  and 
Vermont  Aves.:  IH-in.  Warrenlte-bitul 
wearing  surf,  on  SVi-in.  bitum.  base,  or 
lio-in.  Warrenite-bitul.  wearing  surf, 
on"  5-in.  cone.  base,  or  Hi -in.  asph. 
ci.nc.  surf,  on  3^4 -in.  bitum.  base,  or 
IVs-in.  asph.  cone,  wearing  surf,  on 
5-in.  cone  base,  and  grade,  gut.,  curb, 
remod.  oiled  surf.  cem.  or  vit.  house 
sewers.  Work  under  1923  city  St.  ordi- 
nance. 


STOCKTO.N,  San  Joaquin  Co.,  Cal. — 
Council.  A.  L.  Banks,  clerk,  declares 
intention  (7oS)  to  imp.  portions  of 
East  Main  Ct.,  etc.,  involv.  grading; 
const,  comb.  cone,  curbs  and  gutters: 
cone,  walks;  pave  with  2i>2-in.  cement- 
ing gravel  base.  3% -in.  asph.  base 
and  1^-in.  Warrenite-Bit.  surface. 
1911  Act  &  Bond  Act  1915.  Protests 
April    13.       W.    B.    Hogan,    city    eng. 

SAN  RAFAEL,  Marin  Co.,  Cal. — Su- 
pervisors, Rob.  E.  Graham,  clerk,  de- 
clare inten.  (No.  10)  to  imp.  roads  in 
Fairfax  Park  Tract  involv.  grading; 
pave  with  2',i-in.  asph.  eonc.  base 
with  IH-in.  asph.  surface,  Willite  pro- 
cess; hyd.  eonc.  curbs  and  gutters; 
catchbasins;  12-in.,  18-in.  and  20-in. 
ironstone  pipe  culverts;  24-in.  corru. 
iron  arch  culvert.  Rd.  Dist.  Imp.  Act 
1907.  Work  will  be  done  under  super- 
vision of  William  Deysher,  county 
supervisor  of  Dist.  No.  2.  J.  C.  Ogles- 
by,   county   surveyor. 


SAN  RAFAEL,  Marin  Co.,  Cal.  — 
Supervisors,  Rob.  E.  Graham,  Clerk, 
declare  intention  (No.  9)  to  imp.  streets 
and  roads  in  Pacheco  Tract,  Fairfax, 
Pachaco  and  Dominga  Aves.,  etc.,  in- 
volving grade  and  pave  with  4-in. 
asph.  cone,  consisting  of  2^ -in.  asph. 
base  with  lV4-in.  asph.  cone,  surface, 
Willite  process;  hyd.  cone,  curbs  and 
gutters;  catch  basins;  12-in.  and  18- 
in.  ironstone  pipe  culverts;  one  rein. 
cone,  bridge;  24-in.  corru.  iron  pipe 
culvert.  Rd.  Dist.  Imp.  .-^ct  1917.  Work 
will  be  done  under  supervision  of 
William  Deysher,  county  supervisor 
in  Dist.  2.  J.  C.  Oglesby,  county  sur- 
veyor. 


SAN  RAFAEL,  Marin  Co.,  Cal. — Su- 
pervisors, Rob.  E.  Graham,  clerk,  de- 
clare inten.  (8)  to  imp.  roads  in  Scenic 
Road  Dist.,  Fairfax  Manor,  involv. 
grade  and  pave  with  B-in.  Port.  cem. 
pavement  of  Vibrolithie  process;  in- 
tegral curbs;  12  and  18-in.  corru.  iron 
pipe  culverts;  one  rein.  cone,  bridge: 
cone.  catchbasinB.  Dd.  Dist.  Imp.  .\et 
1907.  Work  will  be  done  under  su- 
pervision of  William  Deysher,  county 
supervisor  of  Dist.  No.  2.  J.  C.  Ogles- 
by,  county    surveyor. 


GLENDALE,  Cal.— Until  10  a.,  m.,  Apr 
9,  new  bids  will  be  rec.  to  const.  Sec.  8 
of  Glendale  intercepting  sewer  system. 
Burns-McDonncU-Smith,  415  Uarsb- 
Strong  Bldg.,  Los  Angeles,  consulting 
engr.  Depos.  tor  plans  $5.  $3.50  re- 
turnable. The  quant,  are:  6516  ft.  8-ln. 
pipe;  3249  ft.  10-in.  pipe;  2012  ft.  12-ln. 
pipe;  3277  ft.  15-in.  pipe;  1577  ft.  18- 
in.  pipe  (d.s.):  5514  ft.  21-in.  pipe  (d.s.) 
50  ft.  trench  i^xcav.  0  to  6  ft.;  1462  ft. 
trench  excav.,  6  to  8  ft.,  S724  ft.  trench 
exeav.,  s  to  10  ft.;  5637  ft.  trench  excav. 
10  to  12  ft.;  1046  ft.  trench  excav.,  12 
to  14  ft.;  2615  ft.  trench  excav.,  14  to 
16  ft.;  2461  ft.  trench  excav.,  over  16 
ft;  28  ra.  h.,  10  ft.  or  less;  24  m.  h., 
over  10  ft.;  234  6x8-in.  wye  conn.;  102 
6xl2-in.  wye  conn.;  87  6xl5-in.  wye 
conn:33  6xl8-in.  wye  conn.  (d.  s.);  154 
Gx21-in.  wye  conn.  (d.  s.);  44  e.  y.  cl. 
"B"  cone,  encase;  one  weir  struc.  Pre- 
vious bids  noted  issue  Mar.  6.  Culjak 
&  Bebek.  previous  low  bidders  refused 
to  sign   the  contr.  awarded   them. 


ALAMEDA.  Alameda  Co..  Cal. — Until 
April  21,  S  p.  m.,  bids  will  be  rec.  by 
W.  E.  Vareoe.  city  clerk,  to  grade,  gut- 
ter and  pave  portions  of  Calhoun  St. 
Cert,  check  10%  payable  to  city  recj. 
Plans  on  file   in  office  of  clerk. 

LOS  ANGELES,  Cal.— Joe  Chutuk, 
343  Wilcox  Bldg.,  awarded  cont.  bv  bd. 
pub.  wks.  Mar.  27,  at  $138,118  for  cem. 
sewer  in  Central  Ave.,  bet.  Florence 
and  Manchester  Aves  Engr's  est., 
»i,<i,64C.Sl. 


.Saturday,   April    4,    1926 


SANTA  ANA,  Cal.— Until  11  a.  m., 
April  14,  bids  will  be  rec.  by  supervis- 
ors for  imp.  work  in  fL  D.  L  No.  41. 
J.   L.   McBride,   co.   rd.   comm. 

WATTS,  Cal.— Until  8  p.  m.,  April  13 
liids  will  be  rec.  to  grade;  5-ln.  cem. 
cone,  pave.,  curb,  5-ft.  walks,  etc.,  in 
Morton  Ave.,  bet.  Central  Ave.  and  873 
ft.  w  of  S.  Compton  Ave.;  1916  act. 
Sarah  A.  Smith,  city  clerk.  Bids  rec. 
-March   23,   rejected. 


SA.N  RAFAEL,  Marin  Co.,  Cal.  — 
Supervisors,  Rob  E.  Graham,  clerk, 
approve  spec,  to  imp.  road  from 
While's  Hill  to  San  Geronlmo;  est. 
cost  $19,500.  J.  C.  Oglesby,  county  sur- 
veyor,   Cheeda   Block,    San    Rafael. 


HERMOSA  BEACH,  Cal.— B.  C.  Nich- 
ols, 1216  Manhattan  Ave.,  Manhattan 
Beach,  awarded  cont.  by  city  at  $67,195 
to  imp.  Herraosa  Ave.,  bet.  14th  and 
i.'7ih  Sts.  and  all  intersecting  sts.,  in- 
volving walk,  curb,  gut.,  storm  drains 
iind  pavement. 


PETALUilA,  Sonoma  Co..  Ca.1.  — 
Election  will  be  held  May  5  to  vote 
bonds  of  $2uu.000  to  finance  rehabilita- 
tion and  extensions  to  aewer  system. 
Howe  and  Peters,  consulting  engineers 
i'4    California    St.,    San    Francisco. 


BURBANK,  Cal.— Until  7:30  p.  m.. 
-A-pril   21.  bids  will  be  rec.  to  imp.: 

Fairmount  Rd.,  approx.  1000  ft.  in- 
volv. grade,  bitum.  cone,  pave.,  cem. 
Lurb,  walks. 

Frederick  St.,  Pacific  Ave.,  Buena 
Vista  St.,  Brighton  St.,  Lincoln  Blvd., 
approx.  1900  ft.,  involv.  grade,  bitum. 
cone,  pave.,  curb,  walks  and  laying  of 
water  main. 

Buena  Vista  St.,  Frederick  St.,  Naomi 
St.,  and  Oak  St.,  in  Tr.  7567;  also  a 
portion  of  Buena  Vista  St.,  Frederick 
St.,  Naomi  St.  and  Verdugo  Ave.,  in  Tr. 
6464;  approx.  3000  ft.,  involv.  grade, 
curb,  walks. 

Plans  on  file  at  office  of  city  engr. 
A.  J.  Rose.  F.  S.  Webster,  city  clerk. 


LOS  ANGELES,  Cal. — N  Outfall 
Sewer  Dept.,  H.  A.  Van  Norman,  city 
engr..  has  recommended  that  bids  rec. 
March  16  for  const.  Sec.  24  of  n.  out- 
fall sewer,  be  rejected  and  new  bids 
L-alled  for  on  one  type  const,  only, 
viz..  brick-conc.  New  plans  and  spec. 
will  be  prepared. 


MODESTO,  Stanislaus  Co.,  Cal.— Un- 
til April  8.  8  p.  m..  bids  will  be  rec.  by 
H.  E.  Gragg,  city  clerk  (No.  451)  to 
imp.  6th  St.,  bet.  Sierra  Dr.  and  H. 
St.,  involv.  grading  and  pave  with  2^4- 
in.  asph.  cone,  base  with  IH-in.  War- 
renite-Bit surface;  eonc  curbs  and  gut- 
ters; corru.  iron  culverts:  c.  i.  elec- 
troliers. 1911  Act  and  Bond  Act  1915. 
Cert,  check  10%  payable  to  city  req. 
Plans  on  file  in  office  of  clerk.  F.  W. 
-McCarton,  city  eng. 


Barber    Greene   Model    42    Loader 


other  Prominent 
Users  Are 

Pratt  Building 
Materials  Co. 

North  Beacb  Auto 
Hauling  Co. 

Arthur   Hess 

Oakland   Paving  Co. 

California    Highway 
Commission 

Bates  and  Borland 

.\ud  20  others 
.111  Safisfiei) 


Sililey  Grading  &  Teaming  Co. 


SMITH-BOOTH-USHER  CO. 

Direct  Factory  Representatives  and  Distributora 

60-60  FREMONT  ST. 

Satter  Kt  Su  Pranebm 


Saturday,    April    4,    1925 
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RBDONDO  BEACH,  Cal. — City  trus- 
tees declare  Inten  to  imp.  Garnett  St., 
bet.  Francisca  and  Lucia  Aves.,  and 
portions  of  other  sts.:  centre  44  ft.  to 
be  paved  with  rock  and  olrand  screen- 
ings wearing  surf.;  1911  act.  Walter  J. 
Balaam,   city  clerk. 

SANTA  CRUZ,  Santa  Cruz  Co..  Cal. — 
Until  April  9,  9  a.  ra.,  bids  will  be  rec 
by  S.  A.  Evans,  city  clerk,  to  improve 
1340-D)  portions  of  Walnut  Ave.,  in- 
volving grade  and  pave  with  cone; 
part  circle  corru.  metal  cone,  culverts; 
cone,  eatchbasins;  6-ln.  vlt.  clay  pipe 
sewers  with  wyes,  etc.  1911  act.  Cert, 
check  10%  payable  to  city  req.  Plans 
on  file  in  office  of  clerk.  H.  E.  Gode- 
gast,    city   engineer. 


L,OS  AXUELBS,  Cal.  —  Supervisors 
cU'Ciare  iuten.  to  imp.: 

C.  1.  .No.  126,  .New  York  St.,  betw. 
L.OS  Angeles  and  liedondo  Kd..  .2  mi., 
invoiv.  1368  cu.  yds.  e.xcav.,  1S98  ft. 
cuib.  762S  sei.  ft.  walk,  3  18  sq.  yds. 
oil  and  screenings.  Est.  cent,  price, 
■HHfl'J.SS. 

O.  1.  Xu.  i:iO,  Ford  St.,  bet.  Eugene 
St.  and  Chicago  Ave.,  .43  mi.,  invoiv. 
;iS<iO  sq.  yds.  shape.,  4057  ft.  curb,  15,186 
S(|.  tt.  walk,  8531  sq.  ft.  gut.,  1)890  sq. 
yds.  6-in.  cone,  pave.,  9890  sq.  yds.  4- 
m.  sub-base,  S50  cu.  yds.  remov.  old 
mac.      Est.    $28,847.25. 

C.  I.  .\o.  174,  Market  St.,  bet.  Western 
and  Xormandie  Aves.,  .53  mi.,  invoiv. 
2387  cu.  yds.  exeav.,  18,079  sq.  yds. 
shape  rdwy.,  5366  ft.  curb,  26,050  sq.  ft. 
walk,  10,469  sq.  ft.  gut.,  18,079  sq.  yds. 
6-in.  cone.  pave.   Est.   $42,499.10. 

C.  1.  Xo.  173.  San  Pedro  St.,  between 
•Manchester  Ave.  and  96th  St.,  .74  mi., 
invoiv.  6276  cu.  yds.  excav.,  23,941  sq. 
yds.  shape  rdwy.,  23,941  sq.  yds.  cone, 
pave.,  5326  ft.  curb,  13,182  sq.  ft.  gut., 
653  ft.  10-in.  cem.  sewer,  3252  ft.  S-in. 
eem.  sewer,  426  ft.  8-in.  eem.  sewer, 
6148  ft.  6-ln.  vit.  hse.  sewers,  one  std. 
flushing  m.  h.,  11  jet.  eham.  Est.  $67,- 
258. 50. 

C.  I.  Xo.  247,  Swall  Ave.  and  Sherman 
Ave.,  bet.  Pacific  Electric  Ry.  and  L.  A. 
city  limits,  .53  mi.,  invoiv.  2956  cu.  yds. 
excav.,  13,435  sq.  yds.  shape  rdwy.,  13,- 
435  sq.  yds.  8-in.  cone,  pave.,  9890  sq.  ft. 
6-in.  gut.,  40  ft.  curb,  191  sq.  ft.  walk, 
824  ft.  S-in.  vit.  sewer,  28  ft.  8-in.  vit. 
sewer  lateral,  693  ft.  6-in.  vit.  hse. 
sewers,  3  std.  brick  m.  h.,  place  new 
bottom  in   existing  m.  h.  Est.  $35,973.55. 


SOUTH  PASADENA,  Cal.  —  Until  5 
p.  m.,  April  13,  bids  will  be  rec.  for 
s-in.  vit.  sewer  with  6-in.  hse.  conn.  In 
Magnolia  St.,  bet.  Prospect  and  Meri- 
dian Aves.  Cert,  cheek  or  bond  10%. 
.Nettie   A    Hewitt,   city   clerk. 


IjOS  A.XGEL.ES,  Cal.  —  SupLrvisors 
declare  inten.  to  imp.  Chevy  Chase  Dr., 
bet.  \-^  mi.  n.e.  of  s.w.  boundary  of  lot 
C,  Sicoraoro  Canyon  Tr.  and  Fiintridge 
.ind  Linda  Vista  lid.  from  Chevy  Chase 
Dr.  to  Linda  Vista  Tr.,  3.09  mi.,  invoiv. 
104,020  cu.  yds.  excuv.,  41,335  sq.  yds. 
shape  rd.,  7377  sq.  yds.  6-in.  to  8-in. 
cone,  pave.,  12,894  sq.  yds.  6-in.  cone, 
pave.,  7241  ft.  combination  curb  and 
gut.,  2902  sq.  ft.  6-in.  gut.,  21,064  sq. 
yds.  oil  and  screenings  surf..  72  ft.  12- 
in..  162  ft.  1.8-in.,  402  ft.  24-in.,  118  ft. 
;iii-i>i..  412  ft.  36-in.  corru.  iron  pipe, 
31S0  ft.  guard  rail,  202  ft.  6xHx24-in. 
I  one,  curt).  384  ft.  eonc.  curtain  wall 
on    in;ets.    Est.    cost    $118,735.60. 


L.\KEPOKT,  Lake  Co.,  Cal.  —  Until 
April  7.  7:30  p.  m.,  bids  will  be  ree. 
by  Fred  I.  Coles,  city  clerk,  (Rec.  of 
Inten.  No.  4)  to  imp.  Main  St.,  bet. 
south  town  limits  and  16tli  St..  invoiv. 
236.094  ft.  6-in.  9-in.  shoulders,  Vlbro- 
lithie  cone,  pavement,  including  grad- 
ing; 124,893  sq.  ft.  grading,  6-in.  thick; 
2058  cu.  yds.  grading,  portion  to  be 
graveled:  14,465  ft.  b.m.  wooden  curb; 
220  ft.  16-gauge  8-iii.  corru.  pipe;  132 
ft.  15-in.  14-gauge  corru.  pipe;  1296  ft. 
part  circle  corru.  iron  culverts;  3891 
lin.  ft.  2-ft.  Ijy  6-in.  gutter;  624  ft.  cone, 
curb:  reconst.  1104  ft.  curb;  59  cu.  yds. 
rein.  cone,  in  culverts;  1758  ft.  8-in. 
558  ft.  6-in.  sewers;  2214  ft.  4-in.  house 
drain;  18  manholes;  3  flushtanks.  20 
lin.  ft.  8-in.  wrought  iron  pipe;  uncover 
423  ft.  old  sewer.  1911  Act  &  Bond  Act 
191.'..  R.  E.  Donohue,  city  cng.  Plans 
on  file  in  office  of  clerk. 


VEX'ICE,  Cal. — City  plans  issuance 
of  $325,000  outfall  sewer  bonds.  T.  H. 
Hanna,  city  clerk. 


SANTA  BARBARA,  Cal.— Frank  F. 
Flournoy,  H.  C.  Bldg.,  Santa  Barbara, 
preparing  plans  to  imp.  27-acre  tract 
In  foothills  adjoining  Las  Alturas  and 
the  Riviera  for  E.  O.  Middleton  of  Los 
Angeles.  Work  will  involve  roads, 
electroliers,  gas,  sewer  and  water 
mains,  and  ducts  for  telephone  and 
light    wires;    $60,000. 

SONOMA  COUNTY,  Cal.— State  High- 
way Eng.  R.  M.  Morton  authorized  by 
Commission  to  prepare  spec,  to  widen 
and  thicken  approx.  13.6-mi.  of  Red- 
wood Highway  bet.  Santa  Rosa  and 
Healdsburg.  Spec,  will  also  be  started 
at  once  to  widen  and  thicken  a  stretch 
immediately  south  of  Healdsburg.  Ap- 
proximately  $300,000  will  be  available 
for  this  work  through  the  gasoline  tax 
fund. 


EL  DORARO  COUNTY.  Cal.  —  State 
Highway  Eng.  R.  M.  Morton  author- 
ized to  prepare  spec,  to  widen  and  re- 
surface 5.8-mi.  of  Placerville  route 
to  Lake  T4hoe  bet.  Camino  and  a  p'-mt 
2.5-mi.  east  of  Sportsman's  Hall,  the 
work  to  be  financed  through  the  motor 
vehicle  fund. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Council.  John  J.  Lynch,  clerli,  declares 
inten.  to  imp.  Santa  Clara  Ave  bet.  28th 
St.  and  King  Rd.,  invoiv.  paving  of  un- 
paved  portions  with  H4-in.  Durite  asph 
cone,  surface  on  3-in.  D'urite  asph. 
cone,  base;  hyd.  cem.  cone,  driveways 
and  storm  water  inlets;  part  circle  corr 
iron  culverts,  etc.  1911  Act  &  Bond 
Act  1915.  Protests  April  13.  Wm.  Popp. 
city  engineer. 


LOS  ANGELES,  Cal.— Grunewald  & 
Tudor.  408  A.  G.  Bartlett  Bldg.,  award- 
ed cont.  by  bd.  pub.  wks.  at  $10,792  to 
imp.  Hartford  Ave.,  bet.  4th  and  6th 
Sts..  invoiv.  eem.  cone,  pave.,  curb 
walk,  gut.,  etc 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
Granite  Construction  Co..  Watsonv'Jie 
at  $8829.75  awarded  cont.  bv  eouicil 
f33S-D)  to  imp.  Clinton  St.  bet.  Cayuga 
and  Owens  Sts.,  invoiv.  grade:  pave 
with  1-in.  asph.  macadam  surface  *:  n 
4-in.  waterbound  macadam  base:  hyd. 
cem.  cone,  curbs  and  gutters;  vit.  clay 
lateral  se"wers;  cone,  cat^hbnsins:  i  art 
circle    corru.    metal   cone,    culverts. 


OAKLAND.  Cal.  —  Conrty  Surveyor 
Ceo.  A.  Posey  preparing  "pec  to  pave 
Cresta  Elanca  road  leadinc  from  Liv- 
erinore  to  U.  S.  Veteran's  Hospital.  Del 
Valle    Farm    and    Arroyo    Sanatorium. 


SANTA  CRUZ.  Santa  Cruz  Co..  Cal.— 
City  F;ng  H.  E.  Godegast  iirep£rii>g 
sp;efl.  tr  imn.  Walnut  >ve.,  bet.  King 
Sr    and   Esealona   Dr. 

OROVILLE,  Butte  Co..  C.il. —Until 
April  6.  1:30  p.  m.,  bids  will  be  rec.  by 
C.  F.  Belding.  county  clerk,  to  Imp. 
Nord  and  Henshaw  Aves.,  In  vicinity 
of  Chieo.  to  imp.  l.S9-mi..  le-i'*-.  wide, 
with  asph.  mar.idam  surfac;e  on  3-in. 
crushed  rocl\  course  before  rolling. 
Plans  obtainable  from  Count}-  Eng. 
Harry  H.  Hume. 


TULARE.  Tulare  Co.,  Cal.  —  City 
trustees  declare  inten.  for  st.  work 
under  1911  anrt  mi.",  .nets  in  T<.'»rn  St,, 
betw,  L  and  M  Sts,.  invoiv.  4-in.  Wil- 
litp  pave.,  and  in  M  St..  invoiv.  eem. 
rone.  pave.,  .erut,.  curb.  walk.  C.  W. 
I'obb.   city  clerk. 


OAKLAND.  Cal.— Until  April  9.  12 
noon,  bids  will  be  ree.  by  E.  K,  Stur^ls 
lii-'^  rlprk.  to  improve: 

Portions  of  Jefferson  St..  San  Pablo 
Ave..  19th.  etc.,  invoiv.  srade,  pave, 
curbs,  gutters,  sewer  with  manholes, 
"vo  branches,  eatchbasins  and  con- 
duits. 

Portions  of  Whittle  .\ve..  involving 
const,  of  cem.  e^nc.  walks. 

Portions  of  29th  Ave.,  invoiv.  const, 
of    cone,    walks. 

Portions  of  Olive  St.,  invoiv.  grade: 
p;)ve;    curbs,    gutters,    walks. 

1911  .i^ct.  Cert,  chock  10^7  payable  to 
city  req.'PIans  on  file  in  office  of  cler^t 


SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
Until  April  7,  8  p.  m.,  bids  will  be  rec. 
by  C,  B.  Held,  city  cierk,  to  imp.  Den- 
ton St.,  bet.  Mendocino  and  Ripley  Sts., 
invoiv.  grade;  pave  with  2-in.  VVarren- 
ite-Bit.  surface  on  4-ln.  crushed  rock 
base,  cone,  curbs  and  gutters.  Cert,  chk 
iOVo  payable  to  city  req.  Paul  Greene. 
e.iy    engineer. 


SAiNTA  BARBARA,  Cal. — Council  de- 
clares inten.  to  const,  sidewalks,  comb, 
curb  and  3-ft.  gut.,  cem.  gut.,  c.  b.,  etc., 
in  Bath  St.,  bet.  Cabrlllo  Blvd.  and  Gu- 
tierrez St.,  and  portions  of  Castillo  St., 
Cabrlllo  Blvd.  and  other  sts.;  1911  act. 
:^.  B.  Taggari,  city  cierk.  Geo.  D.  Mor- 
rison,  city   engineer. 


OAKLAND,  Cal. — Council,  E.  K,  Stur- 
gis.  Clerk,  declares  inten.  to  imp.  por- 
tions of  Madrone  Ave.,  bet.  Pampas 
Ave.  and  Masterson  St.,  invoiv.  grade; 
curbs,  gutteis,  walks.  1911  Act.  Pro- 
tests April  16. 


S.\XTA  MONICA,  Cal.— Council  de- 
clares inten.   to   imp.   under   1911  act: 

Marine  St.,  bet.  Lincoln  Blvd.  and 
Hatch  St.:  l^z-in.  Warrenite-bitul.  pave 
on  2Vi-in.  asph.  cone,  base,  curbs,  dou- 
ble line  of  6-in.  vit.  pipe  storm  culv., 
12-in.  vlt.  sewer  m.  h.,  jet.  cham.,  b-in. 
use.  sewels,   etc. 

Second  St.,  bet.  Santa  Monica  Blvd. 
and  Broadway.  2-in.  Warrenite  wear- 
ing surf.,  gut.,  cone.  pave.  Howard  B. 
Carter,   city    engr. 


MEXDOCINO  COUNTY,  Cal.  —  Until 
.A,pril  27.  2  p.  m.,  bids  will  be  rec.  by 
State  Highway  Commission,  Forum 
i;idg.,  Sacramento,  to  grade  and  sur- 
face with  crushed  gravel  or  stone,  6.3 
mi.  in  Mendocino  county  bet.  Leggett 
Valley  and  2-mi.  north  of  Rock  Creek. 
See  cnll  for  l>ld.s  under  official  pro- 
liosiil    section    in    this   issue. 


VE.NiCE,  Cal. — Council  declares  in- 
tention to  imp.  N  Venice  Blvd.,  Dell 
a,ve..  Alberta  Ave.,  Strong's  Dr.  and 
portions  of  Canal  St.,  18th  .-^ve.,  Venice 
Blvd.  and  other  sts.:  grade,  6-in.  cone, 
pave.,  curb,  walk,  8-in.  c.i.  storm  drains 
alterations  to  reinf.  cone,  bridge,  reinf 
cone,  retaining  walls,  etc.;  1911  act.  T. 
H.   Hanna,   city   clerk. 


SAN  MATEO  COUXTY,  Cal. — Until 
April  27,  2  p.  m.,  bids  will  be  rec.  by 
Stale  Highway  Commission,  Forum 
Bldg.,  Sacramento,  to  widen  with 
Portland  cem.  cone,  and  portions  sur- 
faced with  asph.  cone.  4.4-mi.  in  San 
IMateo  county,  bet.  Cypress  Lawn  Cem- 
etery and  San  Bruno.  See  call  for  bids 
under   official    proposal    section    in    tliis 


LOS  AXGELES,  Cal.— Griffith  Co., 
502  L.  A.  Ry.  Bldg.,  Los  Angeles, 
awarded  cont.  by  Bd.  Pub.  Wks  at  $18,- 
055  to  imp.  Sepulveda  St..  bet.  Mesa 
and  Gaffey  Sts.,  invoiv.  asph.  pave., 
5-in.  cem.  eonc.  pave.,  curb,  walk,  gut., 
hse.   .sewers,    etc. 


OAKLAND,  Cal. — Until  April  2,  11 
a.  m..,  bids  will  be  rec.  by  E.  K.  Sturgis 
city  clerk,  to  const.  s<;wer  with  appur- 
tenances beginning  at  crossing  of  11th 
St.  and  Wood  St..,  running  thence  NW 
iilong  Utli  St.  lo  Pine  St.,  thence  SW 
alouK  I'ine  St.  to  10th  St.,  thence  NW 
along  10th  St.  to  Cedar  St.,  thence  SW 
iilong  Cedar  St.  to  Goss  St.,  thence  W 
along  Goss  St,  to  Bay  St..  thence  S 
along  Bay  St.  to  7th  St.,  thence  W 
along  7th  St.  and  necessary  rights  of 
way  and  on  into  San  Francisco  Bay. 
<-'ert.  check  lOVo  payable  to  city  req. 
Bond  of  $62,500  required  of  successful 
bidder.  7'lans  on  file  in  office  of  clerk. 
W.   W.  Harmon,  city  eng. 

REDLANDS.  Cal. — Council  declares 
inten.  for  4-in.  mac.  pave.,  cone,  dip 
crossings,  etc..  in  portions  of  Campus, 
t-'oUege,   Berkeley  and   Occidental  Aves. 

Inten..  declared  for  mac.  pave.  in 
Uooscvelt  Rd..  bet.  Highland  Ave.  and 
Beacon  St.;  1911  act.  C.  P.  Hook,  city 
clerk. 

SAN  BERNAIIDI.VO,  Cal.— Until  7:30 
|i.  m..  April  13.  bids  will  be  ree.  for 
8-in.  vit.  sewer  compl.  with  f.  t.,  4 
m.  h.,  32  4-in.  connecting  sewers,  and 
cnnvi  rsion  of  1  f.  t.  into  m.  h. ;  1911 
act.  J.  H.  Osborn,  city  clerk. 
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SANTA  CRUZ.  Santa  Cruz  Co..  Cal.— 
Council,  S.  A.  Evans,  city  cleric,  de- 
clares inten.  (341)  to  imp.  Mason  St., 
bet.  Bay  and  Palm  Sts.,  involv.  grad- 
ing: pave  with  5-in.  Port.  ceni.  cone; 
cone,  curbs  and  walks;  vit.  clay  lat- 
eral sewers.  1911  Act.  Protests  April 
16.  H.  E.  Godegast.  city  eng. 


ARCADIA,  Cal. — Council  declares  in- 
tention to  imp.  under  1911  act: 

Fourtii  Ave.,  bet.  Valnette  Ave.  and 
Duarte  Rd..  and  portions  ot  other  sts.: 
3-in.  oil  mac.  grade,  curb. 

Huntington  Dr..  bet.  First  and  Sec- 
ond Aves.,  and  portions  of  other  sts.: 
4-in.  oil  mac.  pave.  G.  G  Meade,  city 
clerk.   G.   B.   Watson,   city   engr. 


COXTRA  COSTA  COU.N'TY.  Cal.— As 
previously  reported,  bids  will  be  rec. 
by  State  Highway  Commission.  Forum 
Bldg..  Sacramento,  until  April  20.  2  p. 
m..  to  widen  with  asph.  macadam  pave- 
ment 6.6-mi.  in  Contra  Costa  County 
bet.  San  Pablo  Creek  and  El  Ciervo. 
Project  involves:  38,000  cu.  yds.  road- 
way excavation  without  classification; 
260,000  sta.  yds.  overhaul:  1200  cu.  yds. 
structure  excavation  without  classifi- 
cation: 18.000  tons  broken  stone  (wa- 
torbound  macadam  base);  10,000  tons 
broken  stone  (asphalt  macadam);  53.5 
tons  asph  grade  E  spread:  310  cu.  yds. 
class  A  Port.  cem.  cone,  (structures); 
26,800  lbs.  bar  reinf.  steel  in  place 
(structures);  556  lin.  ft.  12-in..  64  lin. 
ft.  15-in.,  13S  lin.  ft.  18-in..  16  lin.  ft. 
24-in.  and  66  lin.  ft.  30-in.  corru.  metal 
pipe;  10,400  lin.  ft.  Redwood  curb;  800 
lin.  ft.  8-in.  tile  drain:  300  cu.  yds.  re- 
moving cone,  in  existing  pavement;  300 
cu.  yds.  class  D  Port,  cem  cone,  (re- 
pairs to  existing  pavement).  Comm. 
will   furnish   corru.   metal   pipe. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.  — 
Until  April  9,  9  a,  m.,  bids  will  be  rec. 
by  S.  A.  Evans  city  clerk  to  imp.  Effey 
St.  from  Darwin  St.  to  its  east  end  and 
Darwin  St.  opposite  west  termination 
of  Effey  St.  involv.  const,  of  brick 
manholes;  6-in.  vit.  sewer  with  "wyes. 
1911  Act.  Cert,  check  10%  payable  to 
city   req.   H.   E.   Godegast,  city   eng. 


HAWTHORNE.  Cal.— Until  8  p.  ra., 
April  13,  bids  will  be  rec.  to  imp.  Gale 
Ave.,  bet.  Raymond  Ave.  and  n.  city 
limits,  and  portions  of  other  sts.:  H4- 
in.  Willite  wearing  surf,  on  2V4-in. 
asph.  cone.  base,  with  2-in.  disint.  gran, 
cushion,  class  A  curbs,  with  2-ft.  cem. 
gut.,  4-in.  walks;  1911  and  1915  acts. 
S.  V.   Fraser,  city  clerk. 


HERMOSA  BEACH,  Cal.  —  Council 
will  ask  bids  at  once  for  5-ln.  cone, 
pave.,  walks,  curbs  and  drains  on  Lyn- 
don, E  First  and  Redondo  Sts.  Jack 
Rapier,   city   engr. 


ORANGE  COUNTY,  Calif.— As  Previ- 
ously reported,  bids  will  be  rec.  by 
State  Highway  Commission,  Forum 
Bldg.,  Sacramento,  until  April  20,  2 
p.  m.,  to  pave  with  Port  cem.  cone. 
5.6-mi.  in  Orange  county  bet.  San  Juan 
Creek  and  Galivan.  Project  involves: 
22,000  cu.  yds.  roadway  embankment 
without  classification;  26,000  sta.  yds. 
overhaul  (two  station  sor  less);  409,000 
sta.  yds.  overhaul  (greater  than  two 
stations);  450  cu.  yds.  structure  exca- 
vation without  classification;  2740  tons 
rock  (shoulders);  20,000  sq.  ft.  sub- 
grade  (preparing  and  shaping);  130  cu. 
yds.  sand  cushion;  13,400  cu.  yds.  class 
A  Port.  cem.  cone,  (pavement  and  re- 
pairs to  existing  pavement);  125  cu. 
yds.  class  A  Port.  cem.  cone,  (struc- 
tures); 9100  lbs.  bar  reinforcing  steel 
in  place  (structures);  25,000  sq.  yds. 
furnishing  and  placing  reinforcing 
steel  (pavement);  16  lin.  ft.  12-in.,  218 
lin.  ft.  18-in.,  50  lin.  ft.  24-ln.  and  12 
:ln.  ft.  30-in.  corru.  metal  pipe;  500  cu. 
yds.  removing  cone,  in  existihg  pave- 
ment. Comm.  will  fur.  corr.  metal  pipe. 

SACRAMENTO,  Cal.— Until  May  11, 
bids  will  be  rec.  by  Harry  Hall,  county 
clerk,  to  pave  H4 -mi.  of  Sunset  Ave. 
in  Fair  Oaks  district  with  asph.  ma- 
■  •adam;  est.  co.'^l.  510,440.  Plans  obtain- 
able from  County  Surveyor  Chas.  Dt- 
terding,   Jr. 


REDLANDS,  Oal.— Council  declares 
inten.  for  4-in  .mac.  pave  with  asph. 
oil  wearing  surf,  in  Linda  PI.,  betw. 
Buena  Vista  St.  and  Centre  St.;  1911 
act.  C.   P.   Hook,  city  clerk. 


ISLETO.NT,  Sacramento  Co..  Cal.— As- 
sociated Construction  Co.,  564  Market 
St.,  San  Francisco  at  $42,650  awarded 
cont.  by  town  trustees  to  pave  with 
asph.  cone,  curbs,  gutters,  etc.,  vari- 
ous  sts. 


SAN  DIEGO,  Cal.— Council  declares 
inten.  to  imp. 

Montecito  Way,  Stephens  St.  and  Ar- 
bor Dr.:  68,002.96  sq.  ft.  li^-in.  asph. 
cone,  pave  on  2Vi-in  bitum.  base.,  547.39 
ft.  curb,  3463.71  sq.  ft.  walk,  5  4-in. 
cem.  sewer  laterals,  3  6-in  cem.  sewer 
laterals.   378.6  ft.   6-in.  sewer. 

Armada  Terr.,  Spathic  Ave.,  Rice. 
Lucinda,  and  Talbot  Sts.:  3824.35  ft. 
6-in.  cem.  sewer  mains,  16  ft.  6-in. 
class  .'B"  c.i.  sewer  mains,  16  ft.  6-in. 
class  "B"  c.i.  sewer  mains,  one  drop 
m.h.,    12   m.h. 

F.  ,.\.  Rhodes,  city  engr.  A.  H.  Wright 
city  clerk. 


EL  SEGUNDO,  Cal.— Election  will  be 
held  within  2  months  on  a  1375.000 
bond  issue  for  constr.  a  trunk  line 
sewer  sys.  for  El  Segundo.  The  deci- 
sion of  the  trustees  follows  the  filing 
of  report  by  R.  T.  Hutchins,  approved 
by  the  engr.  firm  of  Koebig  &  Koebig, 
Los  Angeles. 


LOS  ANGELES,  Cal.— Geo.  W.  Kem- 
per, P.  o.  Box  126,  Alhambra,  awarded 
cont.  by  bd.  pub.  wks.  at  $65,500  for 
sewer  in  Calzona  St.,  bet.  Whittier 
Blvd.  and  Mines  Ave.,  (Mines  Ave  and 
Calzona   St.   sewer  dist.). 


CULVER  CITY,  Cal.  —  Election  is 
planned  to  vote  on  a  $30,000  bond  issue 
to  provide  for  connections  w^ith  the 
l^os   Angeles   outfall. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal 
— E.  M.  Dearborn,  Redwood  City,  at 
JS102  awarded  cont.  by  council  to  imp. 
(H-1)  Adams  St.,  bet.  Jefferson  and 
Harrison;  Clinton  St.,  bet.  Jefferson 
and  Harrison  and  Harrison  bet.  Cleve- 
land and  Adams  Sts.,  involv.  grade  and 
pave  with  6-in.  macadam  and  asph. 
oil  surface;  hyd.  cem.  comb,  curb  and 
gutters. 


ORANGE,  Cai. — Petitions  in  circula- 
tion to  const,  direct  blvd.  bet.  Santa 
Ana  and  Watts,  paralleling  the  Pac. 
Elec.  tracks. 


MAYWOOD,  Cal.— Until  8  p.  m.,  Apr. 
13,  bids  will  be  rec.  to  imp.: 

Slauson  Ave.,  bet.  Mayflower  and  e 
city  boundary,  involv.  54,300  sq.  ft. 
IVi-in.  National  pave,  on  4 14 -in.  asph. 
cone,  base,  4100  sq.  ft.  gut..  1274  ft.  10- 
in.,  629  ft.  S-in.  and  885  ft.  6-in.  vit. 
sewers,   602   cu.   yds.    excav. 

Loma  Vista  Ave.,  bet.  s.  city  boun- 
dary and  n.  city  boundary,  involv.  91,- 
900  sq.  ft.  1^4 -in.  National  pave,  on 
3% -in.  asph.  cone.  base.  5500  sq.  ft.  gut. 
4600  ft.  curb,  1120  sq  ft.  walk,  2112 
ft.  8-in.  and  1280  ft.  6-in.  vit.  sewer, 
1940  cu.  yds.  excav. 

Vaughn  Wood,  city  engr..  424  Ameri- 
can Bank  Bldg.,  Los  Angeles. 

SAN  BERNARDINO,  Cal.— Until  7:30 
p.  m.,  April  20,  bids  will  be  rec.  for  8- 
in.  vit.  sewer  in  Mountain  view  Ave., 
bet.  27th  St.  and  97  ft.  s.  of  Highland 
Ave.,  incl.  m.  h.,  f.  t.,  4-in.  conn, 
sewers  etc;  1911  act.  J.  H.  Osborn,  city 
clerk. 


REDLANDS,  Cal. — Council  declares 
inten.  to  imp.  Linda  PI.,  bet.  Buena 
Vista  St.  and  Centre  St.:  4-in.  mac. 
pave.,  gut.;  1911  act.  C.  P.  Hook,  city 
clerk. 


PRINTING 


General  Commercial  Printine 


Garfield        THE  MERCURY  PRESS 

314.0-1-2     818  Mission  St..  nr.  4ih 


INGLEWOOD,  Cal. — Geo.  R.  Curtis 
Pav.  Co.,  2440  E  26th  St.,  Los  Angeles, 
awarded  cont.  by  city  at  $26,519.22  for 
imp.  Grevlllea  Ave.  bet.  Arbor  Vltae 
and  Pine  Sts.,  involv.  154,445  sq.  ft 
grade  2c  sq.  ft.,  95,360  sq.  ft.  5-ln.  Wil- 
lilc  pave  17c  sq.  ft.,  25,157  sq.  ft.  walk 
Ific  sq.  ft..  5060  ft.  18-ln.  curb  55c  ft. 
28  %-in.  water  serv.  $12  ea.,  3  2-in 
water  serv.  $25  ea. 


STOCKTON,  San  Joaquin  Co.,  Cal.- 
A.  E.  Downer,  705  East  Lindsay  St., 
Stockton,  at  $3771  awarded  cont.  by 
council  to  const,  cone,  storm  water 
sewers  In  East  Main,  Delta  Sts.,  Hor- 
ace,   McDonnell    Aves,    and    Filbert    St. 

SA.VTA  ROSA,  Sonoma  Co.,  Cal. — Un- 
til April  16,  11  a.  m.,  bids  will  be  rec. 
by  W.  W.  Felt,  Jr.,  county  clerk,  for 
road  work  in  Rd.  Dist.  Imp.  No.  4. 
(Willite  pavement).  Work  under  Rd 
Uist.  Imp.  Act  1907.  Plans  obtainable 
from  E.  A.  Peugh.  county  surveyor. 

LOS  ANGELES,  Cal.— Wm.  Lidding- 
ton.  420  E  60th  St.  awarded  cont.  by  bd 
pub.  wks.  at  $42,556.06  for  asph.  pave., 
8-in.  cem.  cone,  pave.,  rock  and  oil 
surf,  reraod..  curb,  walk,  gut.,  storm 
drain,   hse.   sew.,   etc. 

Griffith  Co.,  502  L.  A.  Ry.  Bldg..  Los 
.^ngeles,  awarded  cont.  at  $99,345.17 
for  cone,  pave.,  curb,  walk,  gut.,  sewer 
compl.,  storm  drain,  etc.,  in  Ravena 
Ave.,  bet.  M  and  J  Sts.,  and  in  other 
Sts.,  in  Ravena  Ave.  and  J  St.  Imprvt. 
District. 


CHICO,  Butte  Co.,  Cal.— Chico  Con- 
tracting Co.,  Chico,  at  $85,021  awarded 
cont.  by  council  to  imp.  portions  of 
Sierra  Ave.,  2nd,  3rd  Sts.,  etc.  (Res 
of  Inten.  1925-C)  involv.  grading;  hyd. 
cem.  cone,  curbs,  gutters,  walks  and 
gutter  drain  inlets:  corru.  galv.  iron 
culverts;  reconst.  gutter  drain  inlets 
and  manholes:  const.  4-in  .vit.  sewer: 
pave  with  IVi-in.  asph.  cone,  surface 
on  3V4-in.  asph.  cone,  base;  hyd.  cem. 
cone,   alley  approaches,   etc. 


STATEMENT  OF  THE  OWNERSHIP. 
M.\NAGEMENT,  CIRCILATION.  EnX7.. 
REdl'IRED  BY  THE  ACT  OP  CON- 
GRESS  OF"  AlIGUST  ai*,   1912, 

OF  BUILDING  AND  ENGINEERING 
NEWS,  published  weekly  at  San  Pran- 
risf...   Cal..    f.,1-   ,\pril    1.    192.5. 

State  of  California,  City  and  Countv 
of  San  Francisco,  ss. 

Before  me.  a  Notary  Public  in  and 
for  the  State  and  county  aforesaid. 
personally  appeared  E.  J.  Cardinal  and 
.1.  I.  Stark,  who.  having  been  duly  sworn 
Hccrding  to  law.  dt-poses  and  savs  tha' 
they  are  the  Publishers  and  Owners  of 
the  Building  and  Engineering  News, 
and  that  the  following  is,  to  the  best 
of  th..ir  knowl.-di;,.  and  bf-Ii^f,  a  true 
statement  of  the  ownership,  manage- 
ment, etc..  of  the  aforesaid  publication 
for  the  date  shown  in  the  above  cap- 
tion, required  by  the  Act  of  August  24. 
1912.  embodied  in  section  443,  Postal 
Laws  and  Regulations,  printed  on  the 
reverse   of   this   form,  to  wit: 

1.  That  the  names  and  addresses  of 
the  publisher,  editor,  managing  editor. 
and  business  managers  are: 

Publisher,  E.  J.  Cardinal,  665  19th 
Ave.,  San  Francisco,  and  J.  I  Stark. 
IiT.ii    Francisco    St.,    San    Francisco 

Editor,  E.  J.  Cardinal,  665  19th  Ave., 
San   Francisco. 

Managing  Editor.  J.  P.  Farrell,  350 
Brannan   St..    San   Francisco. 

Business  Managers,  E.  J.  Cardinal 
and   J.   I.   Stark. 

2      That  the  owners  are: 

E.    J.    Cardinal,    665    19th    Ave.,    San 
Francisco. 
_.l.    I.    Stark.    1350    Francisco    St..    Sat. 

(-\yi  Mercury  Press)  a  copartnership. 
SIS   Mission   St..  San   Francisco. 

:i  That  the  known  bondholders, 
mortgagees,  and  other  security  holders 
f"  ning  or  holding  1  per  cent  or  more 
"f  total  amount  of  bonds,  mortgages 
MP    other    securities    are:      None. 

1:     .1.    CARDI.XAL    A.\D   J.    I.    STARK 
PulWishers. 

Sworn  to  and  subscribed  before  me 
this    1st   day  of   April,    1925. 

(SEAL)  CHALMER  MUNDAT.' 

I  My  commission   expires  Oct.   17.   1925) 


Saturday,    April    4,    1925 
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BUILDING  CONTRACTS 


SAjr  KRANOISCfO   COUNTY 


$1,000  and   Over  Revorted 


The    following 

18   an   .Index    for    the 

uontracto  In   this 

Issue. 

1343 

Anderson 

Owner 

6000 

1344 

Kamacciott 

Parker 

5000 

1345 

Carnevale 

Rednall 

7157 

1346 

De   Martini 

Owner 

6000 

1347 

Nelson 

Owner 

11400 

134S 

Bodie 

Owner 

7000 

1349 

Rosenberg 

Heglin 

400P 

1350 

Ga-ay 

Lang 

5000 

1351 

Ropkins 

Phoeniz 

1000 

1352 

Conture 

Owner 

5000 

1353 

Valender 

Rosen 

3000 

1354 

Samuelson 

Owner 

4200 

1355 

Silverstein 

Saari 

4000 

1356 

Meyer 

Owner 

32000 

1357 

Freerick 

Owner 

20000 

1358 

Hunius 

Johnson 

38572 

1359 

California 

NePage 

18110 

1360 

California 

Pinkerton 

24039 

1361 

Clift 

Kulchar 

3400 

1362 

Carnevale 

Rednall 

7157 

1363 

Hofmeister 

Ash 

575 

1364 

Williams 

Kohlwes 

7400 

1365 

Robison 

Costello 

3000 

1366 

Pekramer 

Owner 

5000 

1367 

Meenan 

Brueck 

5000 

1368 

Marlin 

Owner 

6000 

1369 

Geens 

Owner 

5800 

1370 

Lindeman 

Lindeman 

4000 

1371 

Robson 

Owner 

2000 

1372 

Crocker 

Owner 

7600 

1373 

Coliseum 

Sicke 

1000 

1374 

Doe 

Farquharson 

5000 

1375 

Arnott 

Arnott 

5000 

1376 

Arnott 

Arnott 

4000 

1377 

Costello 

Owner 

15000 

1378 

Costello 

Owner 

8000 

1379 

Acme 

Cahill 

15000 

1380 

Johnson 

Owner 

20000 

1381 

Scalione 

Holt 

16762 

1382 

CoUonan 

Kronquist 

11000 

1383 

Vannucci 

Maffei 

12300 

1384 

Vannucci 

Sasso 

1015 

1385 

Vannucci 

Salomone 

950 

1386 

Vannucci 

Pellegrini 

675 

1387 

Pacific 

Sullivan 



1388 

Crittenden 

Owner 

3500 

1389 

Monson 

Owner 

6000 

1390 

National 

Tomnitz 

1200 

1391 

Phillips 

Draivellas 

1000 

1392 

Crockett 

Maas 

4000 

1393 

Allen 

Allen 

20000 

1394 

Schwartz 

Owner 

38500 

1395 

Geary 

Little 

16000 

1396 

•Epp 

Owner 

45000 

1397 

Scavengers 

Clinton 

20000 

1398 

Parkside 

Owner 

24000 

1399 

McLearn 

Owner 

150000 

1400 

Fazio 

Pillipis 

24470 

1401 

Fazio 

Ramazotti 

3346 

1402 

Fazio 

Petersen 

1330 

1403 

Fazio 

Gordon 

2200 

1404 

Bernstein 

Fennell 

43000 

1405 

Cleve 

Herrick 

5000 

1406 

Le    Plant 

Owner 

3000 

14U7 

Fraachia 

Owner 

7500 

1408 

Swenson 

Owner 

3000 

1409 

Ellison 

Owner 

6000 

1410 

Artusio 

Ganazza 

7500 

1411 

Peterson 

Erickson 

3000 

1412 

Williams 

Bowers 

1500 

1413 

O'Hair 

Barrett 

2500 

1414 

Mercurio 

Miconl 

4000 

1415 

Sharman 

Owner 

3000 

1416 

Fracchia 

Owner 

7500 

1417 

McCarthy 

Owner 

3000 

1418 

Villa 

Sourlch 

3800 

1419 

Nordwell 

Coburn 

2500 

1420 

Flecchia 

Weismann 

3000 

1421 

Bertram 

Owner 

12000 

1422 

Cella 

Owner 

30000 

1423 

Johnson 

Owner 

60000 

14:;4 

California 

Nicolosl 

16000 

1425 

L.owe 

Stevens 

100000 

1426 

Gullmes 

Owner 

11000 

1427 

Anderson 

Meinb-rger 

3696(1 

142S 

Southern 

Eaton 

1429 

Associated 

Owner 

1500 

1430 

Galli 

Polati 

7050 

1431 

Wallen 

Wallen 

8000 

1432 

Nelson 

Wallen 

8000 

1433 

Costa 

Owner 

7200 

1434 

Janssen 

Owner 

4000 

1435 

Hartzell 

Owner 

3009 

1436 

Del    Monte 

Seghieri 

1000 

1437 

Janssen 

Owner 

4000 

1438 

Gillogley 

Owner 

8700 

1439 

Rominguire 

Owner 

2500 

1440 

Moeller 

Meyer 

3500 

1441 

Dowd 

Meyer 

3000 

1442 

Scott 

Meyer 

7000 

1443 

Chewansky 

Simmelli 

1000 

1444 

Meyer 

Owner 

3000 

1443 

Janssen 

Owner 

21000 

1446 

Klahn 

Owner 

21000 

1447 

Sbarbaro 

Owner 

48000 

1448 

Xeubel 

McCarthy 

12000 

1449 

Hind 

Owner 

24000 

1450 

American 

Walker 

25000 

1451 

Moneta 

Arnott 

21154 

14U.2 

Moneta 

Arnott 

12000 

1453 

Laven 

Watson 

48000 

1454 

American 

Wagner 

1455 

Crosetti 

Rossi 

15000 

1456 

Black 

Sommer 

18000 

1457 

Leidich 

Owner 

2500 

1458 

Sherry 

Owner 

2850 

1459 

Ohlson 

Owner 

4000 

1460 

Hall 

Owner 

soon 

1461 

Helmtr 

Basse 

4500 

1462 

Smith 

Owner 

3000 

1463 

American 

Barrett 

16000 

1464 

Bjors 

Owner 

30000 

1465 

Hind 

Hind 

16000 

1466 

Schell 

Owner 

12500 

1467 

Neubel 

McCarthy 

24286 

DWELLINGS 

(1343)  E  VICTORIA  bet.  HoUoway  and 
Garfield.  Two  one-story  and  base- 
ment  fi-ame   dwellings. 

Owner — Andrew  J.  Benson,  158  Mira- 
mar  Ave.,  San  Francisco. 

Architect — Chas.  F.  Strothoff,  2274  15th 
St.,  San  Francisco.  $3000  each 


STORES 

(1344)   SW  BRYANT  AND  TWENTY- 

first.      One-story   frame    (5)    stores. 
Owner — H.   F.    Ramacciotti. 
Architect  —  C.   F.    Parker,   251   Kearny 

St.,    San    Francisco. 
Contractor — C.    F.    Parker,    251    Kearny 

St.,   San    Francisco.  J5000 


DWELLING 

(1345)  SW  KEY  AVE  30  N  Jennings. 
One-story  and  basement  frame 
dwelling. 

Owner — A.  Carnevale,  1958  Hyde  St., 
San  Francisco. 

Plans    by   Contractor. 

Contractor— W.  W.  Rednall,  2500  Fil- 
bert  St.,   S.   P.  $7157 


DWELLINGS 

(1346)      W    ELLINGTON    26-8    and    53-4 

S    Whipple.        Two   one-story      and 

basement   frame   dwellings. 
Owner — P.    DeMartini,    2869    Octavia   St. 

and    A.    Valconesi,      333      Ellington 

Ave.,  San  Francisco. 
Architect — None.  $3000  each 


DWELLINGS 

(1347)  W  FORESTVILLE  71,  101  and 
131  S  Taraval.  Three  one-story  & 
basment     frame    dwellings. 

Owner— F.  Nelson  &  Sons.,  Inc.,  2  West 

Portal   Ave.,   San  Francisgo. 
Architect — None.  $3800  each 

DWELLING 

(1348)  N  MONCADA  390  E  Junipero 
Serra  Blvd.  One-story  and  base- 
ment   frame   dwelling. 

Owner— E.    Bodle,    2401    San    Jose    Ave., 

San   Francisco. 
Architect — None.  $7000 


STORE,    ETC. 

(1349)  SW  RICHLAND  &  ANDOVER. 
Two-story  frame   store  and  flat 

Owner— M.  Rosenberg  and  H.  W.  Luft, 
290   Richland  Ave.,  San  Francisco. 

Architect — None. 

Contractor — B.  Heglin,  251  Richland 
Ave.,   San  Francisco.  $4000 

DWELLING  ' 

(1350)  E  BAKER  62-6  S  Francisco. 
One-story  and  basement  frame 
dwelling. 

Owner- H.  E.  Gray,  Chestnut  and 
Sterner   Sts.,   San   Francisco. 


Architect — Lang  Realty  Co.,  Chestnut 
and    Steiner    Sts.,    San    Francisco. 

Contractor — Lang  Realty  Co.,  Chestnut 
and   Steiner   Sts.,   S.    F.  $5000 


SIDEWALK     LIGHTS 

(1351)  NW  POST  AND  POWELL  STS. 
Install   sidewalk   lights. 

Owner — E.    W.    Hopkins,    354    Pine    St., 

San   Francisco. 
Architect — Sylvain     Schnaittacher,     233 

Post    St.,    San    Francisco. 
Contractor  —  Phoenix    Sidewalk    Light 

Co.,   317  Harriett  St.,  S.  P.  $1000 

ALTERATIONS 

(1352)  NO.  3744  SIXTEENTH.  Re- 
model   residence    for    apartments. 

Owner — J.   M.   Conture,   Premises. 
Architect — Harvey   E.    Harris,    815    Bal- 
boa St.,   San  Francisco.  $5000 

DWELLING 

(1353)  E  SAN  BRUNO  164  N  Ware. 
1-story  and   basement  frame  dwlg. 

Owner    —    Philip    Valender,    2517    San 

Bruno   Ave.,    S.   P. 
Architect — None. 
Contractor   —    Sim    Rosen    &    Son,    176 

Chattanooga   St.,   S.   P.  $3000 

DWELLING 

(1354)  S  GENEVA  175-77  W  Naples. 
2-story  and   basement  frame  dwlg. 

O-'-ner — A.    M.    Samuelson,    901    Geneva 

Ave,,    S.   F. 
Architect — None.  $4200 

DWELLING 

(1355)  N  SILLIMAN  75  E  Goettingen. 
1-story  and   basement  frame  dwlg. 

Owner — S.    Silverstein,   2417   San   Bruno 

Ave.,    S.    P. 
Architect — None. 
Contractor  —  S.   Saari,    200   Feiton   St.. 

San    Francisco.  $4000 

DWELLINGS 

(1356)  E  WAWONA  34,  67,  100.  131 
162,  193,  224,  255  S  Taraval.  Eight 
1-story  and  basement  frame  dwlgs. 

Owner — Meyer  Bros.,  1  Montgomery  St., 

San  Francisco. 
Architect — None.  Each  $4000 


DWELLINGS. 

(1357)    W    35TH    AVE    200    225    250    275 
N.  Fulton.     Four  2-story  and  base- 
ment frame   dwellings. 
Owner — Bryan    Peerick,      253      Downey 


St. 
Architect — None. 


$5000    each 


FRAME    BLDG. 

(1358)  NE  SHRADER  and  Parnassus 
Ave.  E  100  X  N  49-10.  All  work 
except  painting,  electric  fixtures, 
finish  wood  ware,  wall  beds  and 
shades  for  3-story  and  basement 
frame    bldg. 

Owner — Eric   W.   Hunius,   217   Hugo  St., 

San    Francisco. 
Architect — E.    A.    Neumarkel,    544   Mar- 
ket  St.,   S.   P. 
Contractor — Joel    Johnson    &    Son,    180 

Jessie    St      S     F 
Filgd  Mar.  26,  1925.  Dated  Mar.  25,  1925. 

Ready    for    roofing    $7232 

Ready    for    plaster    7232 

Plaster    finished    7232 

Completed    and    accepted    7232 

Usual    35    days    9643 

TOTAL  COST,  $38,572 
Bond.  $19,300.  Sureties,  Edwin  T.  Pet- 
erson and  Adam  Arras.  Forfeit,  none. 
Limit,  100  days.  Plans  and  specifica- 
tions.     Plans   and   specifications   filed. 

WIRING 

(1359)  SE  VAN  NESS  AVE.  and  Hayes 
S  120  X  E  100.  All  work  for  elec- 
tric wiring  system  for  7-story  re- 
inforced  concrete  office    bldg. 

Owner   —    California    State    Automobile 

Assn.,    1628    Van    Ness   Ave.,    S.    P. 
Architect — George    W.    Kelham,    Sharon 

Bldg.,    S.    P. 
Contractor  —  Ne     Page    McKenny    Co., 

589   Howard   St.,   S.  F. 
Piled  Mar.  26.  1925.  Dated  Mar.  25,  1925. 

10th   of  each   month    75% 

Usual   35  days    25% 

TOTAL  COST,   $18,110 


26 

Bond  $9065.  Sureties,  Fidelity  &  De- 
posit Co.  of  Marj'land.  Forfeit,  none. 
Limit,  July  31,  1925.  Plans  and  speci- 
fications tiled. 

HEATING.    ETC.  ^  „ 

( 1360)  SE  VAN  NESS  AVE.  and  Hayes 
S  120  .\  E  100.  All  work  (or  Heal- 
ing and  ventilating  system  on  i- 
story  and  basement  reinforced  con- 
crete office  bldg. 
Owner  —   California    State    AutomoDile 

Assn.,   1628   Van   Ness   Ave.,   S.   F. 
Architect — George    W.    Kelham,    Sharon 

Bldg.,    S.    F. 
Contractor  —  James  H.  Pinkerton  Co., 

927   Howard   St.,   S.   F. 
Filed  Mar.  26,  1925.  Dated  Mar.  25,  1925. 

10th    of    each    month     "5% 

Usual    35    days     25% 

TOTAL  COST,  $24,039 
Bond,  $12,020.  Sureties,  Fidelity  &  De- 
posit Co.  of  Maryland.  Forfeit,  none. 
Limit,  Aug.  15,  1925.  Plans  and  speci- 
fications filed. 


feUILDiNG    AND    ENGINEERING    NEWS 


Saturday,    April    4,    1925 


ELEVATOR  CABS 

a361)   SE  GEARY  AND  TAYLOR,  S 

137-6  X  E  137-6.  All  work  for  wood 

elevator  cabs   for   15-story  addition 

to  Clift  Hotel. 
Owner — Clift   Realty   Co. 
Architect — Schultze   &   Weaver. 
Contractor — S.    Kulchar    &    Co.,    E-lOth 

St.    and    Park    Way,    Oakland. 
Filed  Mar.  26,  1925.  Dated  Mar.  23,  1925. 

10th   of   each   month    75% 

TOTAL  COST,  $3400 
Bond,  $1700.  Sureties,  Standard  Acci- 
dent Ins.  Co.  Forfeit,  none.  Limit, 
Aug.  1,  1925.  Plans  and  specifications 
filed. 


DWELLING. 

(1362)  SW  KEY  30  NW  Jennings  NW 
30  SW  100  SB  30,  NE  100  Ptn  Lots 
11  12  13  14  Blk  570  Bay  View  Tr 
Sub  2.  All  work  1-story  frame 
dwelling. 
Owner — Andrea    and    Catherine    Carne- 

vale,    1958   Hyde   St.,    S.    F. 
Architect — None. 

Contractor — W.     W.     Rednall,     ISO    Jes- 
sie   St. 
Filed     March     26.     1926.       Dated    March 
23,    1926. 

Enclosed     $1787 

First    coat    plaster    on     1790 

Completed    and    accepted    1790 

Usual    35    days     179U 

TOTAL  COST.  $7157 
Bond,  $3850.  Sureties,  W.  P.  Holmes 
and  H.  Freese.  Forfeit,  $3  per  day. 
Limit,  120  days.  Plans  and  specifica- 
tions  filed. 


.\LTERATIONS 

(1363)  455-57  HAIGHT  ST.  All  work 
for  alterations  to  bldg.  being  ad- 
ditional to  contract  of  March  2,  '25. 

Owner — A.  A.  and  Sophia  P.  Hofmeis- 
ter,  106  Church  St.,  S.  F. 

Architect — None. 

Contractor — Ash  &  Hand,  1728  Mission 
St.,    S.    F. 

Filed  Mar.  26.  1925.  Dated  Mar.  20,  1925. 
Payments   not  given. 

TOTAL    COST,    $575. 

Bond,     sureties,     forfeit,      limit,     none. 

Plans   not    filed.      Specifications   filed. 
NOTE  —  Recorded   contract   No.    995 

reported  Mar.  5,  1925,  on  other  portions 

of   work. 


STORE,    ETC. 

(1367)  E  SAN  BRUNO  AVE  75  S  Way- 
land.  Two-story  frame  store  and 
flat.  .,„, 

Owner — Mr.  and  Mrs.  H.  Meenan,  2704 
San   Bruno  Ave.,  San   Francisco. 

.\rchitect — None. 

Contractor  —  M.  Brueck,  600  Charter 
Oak  Ave.,  San  Francisco.  $5000 


DWELLINGS 

(1364)  NE  NINTH  AVE  AND  ORTBGA 
St.  and  N  Ortega  50  E  9th  Ave.  Two 
one-story  and  basement  frame 
dwellings. 

Owner — Chas.  O.  Williams,  750  9th  Ave. 

San   Francisco. 
Architect — None. 
Contractor — H.    Kohlwes,    1037    Lincoln 

Way,   San   Francisco.  $3700   each 

DWELLING 

(1365)  S  ALLISON  70  E  Cross.  One- 
story   and  basement   frame  dwlg. 

Owner — Charles  Roblson,  228  Mont- 
gomery  St.,  San  Francisco. 

Architect- — None. 

Contractor  —  Costello  Bros.,  821  34th 
Ave..   San   Francisco.  $3000 


DWELLI.N'GS 

(1368)  W  RAMSELL  275  AND  300  N 
Garfield.  Two  one-story  and  base- 
ment  frame   dwellings. 

Owner — A.  Marlin,  272  Lee  Ave.,  San 
Francisco. 

Architect — None.  $3000   each 


DWELLI.N'GS 

(1369)  S  JARBOE  23-4  and  46-8  W 
Nevada.  Two  one-story  and  base- 
ment  frame   dwellings. 

Owner — Ray  M.  Geens,  439  Jones  St., 
San  Francisco. 

Architect — None.  $2900   each 


ALTERATIONS 

(1366)      SW   BUSH  AND  TRINITY   STS. 

Rearrange    partitions    in    sandwich 

shop;  composition  flooring,  etc. 
Owner  —  Geo.     Pekramer    and     Georges 

LajnbroB,   J15  Bush   St.,   S.  F. 
Architect — Dodge  A.  Rledy,  821  Market 

St.,    San    Francisco.  $6000 


DWELLING 

(1370)      E  FORTY-SECOND  AVE  275  N 

Cabrillo.      One-story   and   basement 

frame  dwelling. 
Owner — H.  O.   Lindeman,  619   27th  Ave., 

San  Francisco. 
Architect — None. 
Contractor — W.   R.   Lindeman,   619   27th 

Ave.,  San  Francisco.  $4000 


STORE 

(1371)      S  MONTEREY  125  E  Hamburg. 

One-story      and      basement      frame 

store. 
Owner — McGary   Robson,   Nevada   Bank 

Bldg.,   San   Francisco. 
Architect — S.    Heiman,    57    Post   St.,    San 

Francisco.  $2000 


DWELLINGS 

(1372)  N  B.\LTIMORE  233.30  &  266.63 
W  Naylor.  Two  one-story  and 
basement    frame    dwellings. 

Owner — Crocker  Estate  Co.,  525  Crock- 
er Bldg.,   San  Francisco. 

Architect — None.  $3800 


ALTERATIONS 

(1373)      NO.    715      CLEMENT.        Change 

front;   partitions  in  store. 
Owner — Coliseum    Market,    719    Clement 

St.,   San   Francisco. 
.\rchitect — None. 
Contractor — J.    F.    Sicke,    421    4th    Ave., 

San  Francisco.  $1000 


.ALTERATIONS 

(1374)      W    SCOTT    100    S    Washington. 

Plaster    front;    ratproof    basement 

of  residence. 
Owner — Chas.  Doe  Jr..   43  Main  St.,  San 

Francisco. 
.Architect — None. 
Contractor  —  D.   B.    Farquharson,    1760 

Ellis  St.,  San  Francisco.  $5000 


DWELLING 

(1375)      W    KENSINGTON    207    N   Ulloa. 

Two-story     and     basement     frame 

dwelling. 
Owner — Jas.    A.    Arnott,    235    Granville 

Way.    San   Francisco. 
.Architect — None. 
Contractor — Jas.    A.    Arnott    &    Son,    235 

Granville  Way,  S.  F.  $5000 


DWELLINGS 

(1378)  W  THIRTV-THIRD  AVE.,  175, 
275  S  Anza.  Two  2-Btory  and  base- 
ment   frame   dwellings. 

owner— CoBtello    Bros.,    821    34th    Ave., 

San   Francisco.  .,„„„ 

Architect — None.  Each    $4000 

BUNKERS,    ETC. 

(1379)  NW  JEFFERSON  and  Leaven- 
worth St.  Construct  new  timber 
gravel   bunkers,  scale   house,  etc. 

Owner — Acme  •  Gravel    Co.,    693  Mission 

St.,    S.   F. 

Architect— A.   R.   McLaren,   693  Mission 

St..  S.  F. 

Contractor — Cahill   Bros.,    Inc.,  56   New 

Montgomery   St.,    S.    F.  $15,000 

APARTMENTS  „  _     ,, 

(1380)  W  VAN  NESS  AVE.  57-6  N 
Chestnut.  3-story  and  basement 
frame    (12)    apartments. 

Owner — Axel  A.  Johnson,  632  Belve- 
dere  St..   S.   F. 

Architect — Baumann  &  Jose.  251  Kear- 
ny  St.,   S.   F.  $20,000 

TWO  BLDGS. 

(1381)  SW  TWENTY-THIRD  and 
Vicksburg  S  65  x  W  37-6.  All  work 
except  lighting  fixtures,  shades, 
wall  paper,  gas  heating  furnaces 
and  wall  beds  for  two  2-story  and 
basement   frame   buildings. 

Onner — Theodora    Scalione,    4021A   24th 

St.,    S.    F. 
Architect — P.  F.  De  Martini,  946  Broad- 
way,  S.   F. 
Contractor — O.  K.  Holt,  3877  26th  Ave., 

San   Francisco. 
Filed  Mar.  27,  1925.  Dated  Mar.  26,  1925. 

Frame    up    $4198 

Brown    coated    4198 

Completed    and    accepted    4198 

37    days    after     4198 

TOTAL  COST,  $16,762 
Bond,  contractor  to  deposit  $5000  in 
Italian-American  Bank.  Sureties,  for- 
feit, none.  Limit,  100  days  after  Mar. 
30,  1925.     Plans  and  specifications  filed. 


FRA.ME    BLDG. 

iK".Si')     W  GUERRERO  94-8  S  Duncan. 

All    work    except    electric    wiring. 

fixtures,   finish   hardware,  shades  & 

wall  paper  for  2 -story  frame  bldg. 

(jwner — C.    F.    and    Florence    Collonan, 

3211   Mission   St.,   S.   F. 
Architect^Dodge  A.   Riedy,   850  Pacific 

Ave.,    S.   F. 
Contractor — A.  J.  Kronquist,  725  Eliza- 
beth   St.,    S.    F. 
Filed  Mar.  27,  1925.  Dated  Mar.  23,  1925 

Frame   up    $2750 

Brown    coated    275U 

Completed  and   accepted    2750 

Usual   35  days    2760 

TOTAL  COST,  $11,000 
Bond.  $5500.  Sureties.  C.  E.  and  H.  L. 
Reinhart.  Forfeit,  none.  Limit,  75  days 
Plans   and   specifications  filed. 


DAVELLING 

(1376)      N     PORTOL.A    DRIVE      60       AV 

Dorchester    Way.       One-story    and 

basement  frame  dwelling. 
Owner — Jas.    A.    Arnott.    235    Granville 

AVay,    San   Francisco. 
Architect — None. 
Contractor — Jas.   A.    Arnott    &    Son,    235 

Granville   Way,   S.   F.  $4000 

FLATS 

11377)       AV    THIRTY-THIRD    A/TS.    17S 

200,   225   S  Anza.     Three   2-story   & 

basement    frame    flats     (2    flats     in 

each   building). 
Owner — Costello    Bros.,    821    34th    Ave.. 

San   Francisco. 
.Architect — None.  Each   $5000 


FRAME   BLDG. 

(1383)  E  FRANKLIN  110  N  Chestnut 
27-6  X  137-6.  All  work  except 
plumbing,  electric,  painting,  finish 
hardware,  wall  paper,  light  fix- 
tures and  shades  for  2-story  and 
basement   frame   bldg. 

Owner  —  A'irginio  Vannucci,  57  Jack- 
son   St.,    9.    F.  „      „ 

Architect  —  Italo  Zanolini,  604  Mont- 
gomery   St.,    S.    F. 

Contractor— MafEei    Bros.,     1837     Green 

Filed  Mar.  27,  1925.  Dated  Mar.  18,  1925. 

Framing,   rustic   and  sheathing 

completed    *2SIt 

Brown    coated    ?i. 

(Completed    and    accepted    307o 

Usual    35    days     •    30 .5 

TOTAL  COST,  $12,300 
Bond,  $6150.  Sureties.  Aetna  Casualty 
and  Surety  Co.  Forfeit,  none.  Limit. 
90  days.     Plans  and  specifications  filed. 

(13S4)      PLUMBING   ON    ABOVE. 

Contractor — Frank    Sasso,    558    Vallejo 

St.,    S.    F.  „    .„„. 

Filed  Mar.  27,  1925.  Dated  Mar.  18,  192o. 

Piping,    sewer   and    drains    in....$38ii 


NOW  REIADY  FOR  DELIVERY — 

PRIDDLB'S   TABI.es,   called   "3700    Splay   Ba«e«   and   Otl«er   au«Bla- 
tlomA,"   for  Qnnntlty   Surveyora   and   (5o«itT«ctar«. 

Loose    Leaves    in    Fabrikoid    Covers    $3.60    Net,    Postpaid.      Sam*    In 
Genuine  Leather  Covers  $5.60  Net.   Postpaid. 

Mall   Personal  Check  to  ARTHUR  PRIDDLB,  Publiaher.  «93  MlaaleD 
St..  San  Francisco.  Calif..  D.  8.  A. 


Saturday,    April    4,    1925 

Completed    and    accepted       380 

Usual     35    days     ■  •    255 

TOTAL  COST,  $1015. 
Bond,  sureties,  forfeit,  none.  Limit,  90 
days.      Plans   and   specifications   filed. 

(1385)  PAINTING    ON    ABOVE. 
Contractor — Salomone    &   Ciarlo. 

Filed  Mar.  27,  1925.  Dated  Mar.  18,  1925. 

2nd  coat   on    $356 

Completed    and    accepted     356 

Usual     35     days     238 

TOTAL  COST.  $950 
Bond,  sureties,  forfeit,  none.  Limit,  90 
days.      Plans   and   specifications   filed. 

(1386)  ELECTRIC  WORK  ON   ABOVE 
Contractor — Pellegrini    &    Galvin. 
Filed  Mar.  27,  1925.  Dated  Mar.  18,  1925. 

Wiring   completed    $253 

Completed    and    accepted    253 

Usual  35  days    196 

TOTAL  COST,  $675 
Bond,  sureties,  forfeit,  none.  Limit,  90 
days.     Plans  and   specifications   filed 
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UNDERPINNING,  ETC. 
(1387)       524,     526    SACRAMENTO.       All 
work    for    underpinning    and    foun- 
dations   of    property    of    Britton    & 
Rey   Co. 
Owner — Pacific  Gas  &  Electric  Co.,  245 

Marliet  St.,  S.  F. 
Architect — None. 
Contractor — D.  J.  and  T.  Sullivan,  1942 

Folsom    St.,    S.    F. 
Filed  Mar.  27,  1925.  Dated  Mar.  18,  1925. 

On    completion     75% 

Usual    35   days    25% 

TOTAL  COST — Actual  cost  plus  50%. 
Sub-contract  work,  actual  cost  plus 
10%. 
Bond,  $25,000.  Sureties,  Fidelity  &  De- 
posit Co.  of  Maryland.  Forfeit,  limit, 
none.  Specifications  filed.  Plans  not 
filed. 


(1388)  E  THIRTY-THIRD  AVE  175  N 
Ulloa.  One-story  and  basement 
frame   dwelling. 

Owner — Wm.  C.  Crittenden,  129  Sutter 
St.,   San  Francisco. 

Architect — None.  $3500 


FLATS 

(1389)      W   SIXTH  AVE  75   S  Kirkham. 

Two-story  and  basement  frame  (2) 

flats. 
Owner — F.   Monson,    1685   8th   Ave.,  San 

Francisco. 
Architect — None.  $6000 


FACTORY 

(1390)      NO.    3168    MISSION.      One-story 

frame  sheet  metal  works. 
Owner — National    .Sheet    Metal    Works, 

3040  Mission  St.,   San  Francisco. 
Architect- — None. 
Contractor  —  Tomnitz    &    Kusich,    3321 

22nd  St.,   San   Francisco.  $1200 


ALTERATIONS 

(1391)      NO.    58    ELLIS.      Change    front; 

install  counters. 
Owner — J.   Phillips,   Premises. 
Architect — None. 
Contractor — J.    Draivellas,    729    Folsom 

St.,   San    Francisco.  $1000 


DWELLING 

(1392)  E  TWENTY-SEVENTH  AVE. 
225  S  Taraval.  One-story  and  base- 
ment  frame   dwelling. 

Owner — Mrs.  M.  B.  Crockett,  1264  Val- 
encia St.,  San  Francisco. 

Architect — None. 

Contractor — Maas  &  Sauer,  3974  22nd 
St.,  San  Francisco.  $4000 


Owner — Geary    Realty   Co.,    5600    Geary 

St. 
Architect — None. 
Contractor    —    Little-Christensen,    1442 

8th   Ave.  $4000   each 

APARTMENTS. 

(1396)  N  FELL  103  154  W  Cole.  Two 
3-story  and  basement  frame  apart- 
ments. (12  apartments  in  each 
building). 

Owner — I.   Epp  and  Son,  4747  Geary   St. 

Arcliitect    —    Baumann    and    Jose,    251 

Kearny   St.  $22,500   each 

GARAGE. 

(1397)  N  CHESTNUT  137-6  E  Taylor. 
One-story   fireproof   garage. 

Owner — Scavengers    Protective       Assn., 

%   contractors. 
Architect    and    Contractors    —    Clinton 

Construction    Co.,    823   Folsom   St. 

$20,000 


RESIDENCES. 

(1393)  W  2STH  AVE  51  S  Camino  Del 
Mar  and  W  28th  Ave.,  278  N  Mc- 
Leran.  Two  2-story  and  basement 
frame    residences. 

Owner — Harry   B.    Allen,    Inc.,    168   Sut- 
ter   St. 
•Architect — Earle    B.    Bertz,    168    Sutter 

St. 
Contractor — Allen     &     Co.,     168       Sutter 
St.  $10,000   each 

DWELLINGS. 

(1394)  E  19TH  AVE.  82  107  132  157  182 
207  232  257  282  307  332  S  Rivera. 
Eleven  one-story  and  basement 
frame   dwellings. 

Owner — Schwartz      and      George,      2040 

16th  Ave. 
Architect    —    Mel.    I.    Schwartz,    Nevada 

Bank    Bldg.  $3500    ea. 


DWELLINGS. 

(1395)  W  9TH  AVE  100  125  150  175  N. 
Pacheco.  Four  one-story  and  base- 
ment  frame   dwellings. 


DWELLINGS. 

(1398)    NW    36TH    AVE    and    Ulloa    and 

N  Ulloa  107-6.XW  132-6  W  30th  Ave. 

and   W    36th   Ave  25   50   75   N  Ulloa. 

Six   1-story   and     basement     frame 

dwellings. 
Owner    —    Parkside     Realty     Co.,     525 

Crocker   Bldg. 
Architect — Chas  F.  Strothoff,   2274   15th 

St.  $4000   each 


BAKING    PLANT. 

(1399)    SE    12TH      and      Kissling       Sts. 

Three-story  concrete  baking  plant. 
Owner — It.  McLean  Co.,  Hearst  Bldg. 
Architects    and    Contractors  —  R.    Mc- 

Leran   &  Co.,   Hearst  Bldg.    $150,000 


APARTMENT    HOUSE. 
(1400)    N    CALIFORNIA   112-6    W   Hyde 
W    30xN    137-6.      All    work    except 
wall  beds,  electric  fixtures,  shades, 
plumbing,   heating  and  painting,  3- 
story      and      basement      apartment 
house. 
Owner — S.   P^azio  and  D.  Molinari,   Cali- 
fornia  and   Hyde   Sts.,   S.   F. 
Architect — August    G.    Headman,      Call 

Bldg.,    S.   F. 
Contractor — V.    Fillipis,    957    Union    St., 

S.    F. 
Filed    March    28,     1925.      Dated    March 
12,    la2S. 

First    floor    Joists    in    $1400 

Roof    on     3900 

Lathing    completed    5781 

Plastering     comfpleted      2200 

Completed    and    accepted    5071 

Usual    35    days     6118 

TOTAL  COST,  $24,470 
Bond,  $12,235.  Sureties,  Continental 
Casualty  Co.  Forfeit  $20  day.  Limit, 
100  days.  Plans  and  specifications 
filed. 


(1401)    PLUMBING  ON  ABOVE. 
Contractor — Adrian     Ramazzotti,       1473 

Vallejo   St. 
Filed     March     28,     1925.       Dated    March 
12,    1925. 

Roughed    in    $1309 

Completed    and    accepted    1200 

Usual    35    days     837 

TOTAL  COST,  $3346 
Bond,  $1673.  Sureties,  Joe  Ghiotti  am! 
Alvaro  Ramazzotti.  Forfeit,  $20  day. 
Limit,  60  days.  Plans  and  specifica- 
tions   filed. 


(1402)    HEATING    WORK    ON    ABOVE. 
Contractor — C.     Peterson     Co.,     390     6th 

St.,     San     Francisco. 
Filed    March    28,    1925.      Dated    March 
12,    1925. 

Roughed    in     $  518 

Completed    and    accepted    489 

Usual    35    days    343 

TOTAL  COST,  $1350 
Bond,  $675.  Sureties,  New  Amsterdam 
Casualty  Co.  Forfeit,  $20  day.  Limit, 
60  days.     Plans  and  specifications  filed. 


Contractor — J.    L.    Herrick,    219    Mont- 
gomery St.,   San  Francisco. 

Filed  Mar.  28,  '25.     Dated  Mar.  14,  '25. 

Frame    up     $1250 

Brown    coated    1250 

Completed      1250 

Usual  35  days 1250 

TOTAL  COST,   $5000 

Bond,    none.      Limit,    90    days.      Forfeit, 

none.     Specifications  only  filed. 


(1403)    PAPERING,      PAINTING      AND 

Tinting  on   above. 
Contractor — C.    E.    Gordon,    180    Jessie 

Filed  March  28,  1925.  Dated  March 
13,    1925. 

Interior    has    two    coats    $   750 

Completed    and   accepted    900 

Usual    35    days    550 

TOTAL  COST,  $2200 
Bond,  $1100.  Sureties,  Aetna  Casualty 
&  Surety  Co.  Forfeit,  $25  day.  Limit, 
30  days.     Plans  and  specifications  filed. 

BUILDING 

(1405)  N  MORAGA  57-6  W  Tenth  Ave. 
All   work   for   frame   building. 

Owner — Mary  J.   Cleve. 

Architect — Mel  I.  Schwartz,  14  Mont- 
gomery St.,  San  Francisco. 


Co., 


ALTERATION    &    ADDITION. 
(1404)    SE   MINNA   and   New   Montgom- 
ery   B   79-6   S   SO    W   2-6  S  81   W  77 
N   161.  All  work  alteration  and  ad- 
dition   to    building. 
Owner^ — Susie   and  Ernestein   Bernhelm 

and   Ruth   R.   Schwartz. 
Architect    —    O'Brien     Bros.,    Inc.,     316 

Montgomery  St..  S.  F. 
Contractor — Fennell    &    Chisholm 
180   Jessie   St.,   S.   F. 
Fifth     floor     joists     set,     brick 

work   5  ft.  high    $   5,375 

Sixth     floor    joists    set,     brick 

work    same    levels     5,375 

Brick    work    up    to    six      floor 

ceiling    level     5,375 

Brick    worli       completed      and 

bldg.    roofed    6,375 

Building  roofed,   brown   coated     5,375 
All    work    completed    and    ac- 
cepted          6,375 

Thirty-five    (35)      days      after 

completion      10,750 

TOTAL  COST,  $43,000 
Bond,  $43,000.  Sureties,  Fidelity  and 
Deposit  Company  of  Maryland.  For- 
feit, none.  Limit,  80  days.  Plans  and 
specifications  filel. 


DWELLING 

(1406)      W   RAMSELL   165   S   Holloway. 

One-story      and      basement      frame 

dwelling. 
Owner^La  Plant  &  Baker,  583  Ramsell 

St.,  San  Francisco. 
Architect — E.  C.  Baker,  583  Ramsall  St., 

San    Francisco.  $3000 


FLATS 

(1407)  W  CERVANTES  387  E  Beach. 
Two-story  and  basement  frame  (2) 
flats. 

Owner  —  Fracchia  &  Rosina,  36  Cun- 
ningham   Place,    San    Francisco. 

Architect — None.  $7500 


DWELLING 

(1408)  E  FOLSOM  40  S  Cortland.  One- 
story   and   basement    frame    dwlg. 

Owner — O.  fewenson,  440-A  Cortland 
Ave.,  San  Francisco. 

Architect — None.  $3000 


DWELLINGS  i «; 

(1409)      N  RUSSIA  75  and  100  W  Prague 

Two  one-story  and  basement  frame 

dwellings. 
Owner — Arthur    N.    Ellison    and    Wife, 

1327    9th    Ave.,    San    Francisco. 
Architect — Arthur    N.    Ellison.    1327    9th 

Ave.  San  Francisco. 
Contractor — Arthur  N.  Ellison   1327   9th 

Ave.    San   Francisco.  $3000   ea 


PLATS 

(1410)      S  LOMBARD  81-3  E  Buchanan. 

Two-story      and    basement      frame 

(2)  flats. 
Owner — G.    Artusio    733    Green    St.,    San 

Francisco. 
Architect — None. 
Contractor — Pietro  Ganazza,  1252  Green 

St.,    San    Francisco.  $7500 


DWELLING 

(1411)         W    PLYMOUTH    AVE.    175    S 

Grafton.      One-story   and   basement 

frame  dwelling. 
Owner — Chas.   Peterson. 
Architect — None. 
Contractor — Erickson      &    Boyson,      975 

Plymouth  Ave,.   S.  F.  $3000 


ALTERATIONS 

(1412)      NO.   41   FIFTH  AVE.      Remodel 

dwelling. 
Owner — Dr.   E.   H.   Williams.  Iiemlses. 
Architect — None. 
(Contractor — Bowers     &    Donderi.     4820 

Geary  St..   San   Francisco.  $1500 


PLATFORM 

(1413)  S  BRYANT  175  W  Seventh. 
Construct  loading  platform,  14x120 
feet. 

Owner — P.  E.  O'Hair  Co.,  Bryant  St.  nr 
7th    St.,   San   Francisco. 

Architect — None. 

Contractor — Barrett  &  Hllp,  918  Harri- 
son  St.,   San   Francisco.  $2500 
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DWELLING  ,    „   ., 

(1414)      E   REVERB    L>0   S  Howes. 

storv    frame    dwelling. 
0.5vner— P.    Mercurio,    633    Chestnui 

San  Francisco. 
Architect — None. 
Contractor — L.    Miconi 

San    Francisco. 
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DWELLING 

(1415)      E    CLAYTON 

One-story      and      bas 

dwelling. 
Owner — T.    L.    Sharman. 

Ave..  San  Francisco. 
Architect — None. 


1800    Quesada 
$3000 


(1416)  ^V  CERVANTES  332  E  Beach. 
Two-story  and  basement  frame  (2) 
flats.  „    „ 

Owner  —  Fracchia  &  Rosina,  38  Cun- 
ningham   Place,   San    Francisco. 

Architect — None.  $7500 


DWELLING 

(1417)      W   FOURTEENTH  AVE   200      N 

Judah.      One-story      and      basement 

frame    dwelling. 
Owner  —  Robert    McCarthy,    1522    48th 

Ave.,    San    Francisco. 
Architect— A.  H.  Ohlsen.   925  Irving  St., 

San  Franciseco.  $3000 


ALTERATIONS 

(1418)  NO.    622   GREENWICH.    Altera- 
tions  and    additions   to   dwelling. 

Owner — R.     Villa,     622     Greenwich     St., 

San   Francisco. 
Designer — T.   A.   Sourich. 
Contractor — G.    M.    Sourich,    1733    Palou 

Ave.,    San   Francisco.  $3800 

REPAIRS 

(1419)  NO.      623    BATTERY.         Repair 
fire  damage  to  warehouse. 

Owner — A.   W.  Nordwell,   180  Jessie  St., 

San   Francisco. 
Architect — None. 
Contractor — Chas.     Coburn, 

St.,  San  Francisco. 
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ALTERATIONS 

(1420)     NO.   4328-30   GEARY.   Raise   and 
add    one-story      to    store      with      flat 

above. 
Owner — Louis  Flecchia,  2315  California 

St.,  San  Francisco. 
Architect— X.    H.    Mohr,    4405    20th    St., 

San  Francisco. 
Contractor  —  L.   M.   Weismann   &   Son, 

4067  18th  St.,  S.  F.  $3000 


DWELLINGS 

(1421)      W    FORTY-FOURTH    AVE    50, 

75,    100    and    125    S    Cabrillo.      Four 

one-story      and      basement      frame 

dwellings. 
Owner — Geo.    A.    Bertram,    2836    Mission 

St.,   San   Francisco. 
Architect — None.  $3000  each 


APARTMENTS. 

(1422)  N  HAIGHT  165  W  Gough  Three- 
story  and  basement  frame  (26) 
apartments. 

Owner — Eda  R.  and  M.  L.  Cella.  1221 
Arguello   Blvd. 

Archltect^ — Baumann  and  Jose,  251 
Ke.irny    St.,  $30,000 


APARTMENTS. 

(1423)   N  FRANCISCO  125  177-3  E  Polk. 

Two    3-story    and    basement    frame 

apartments   (12  apartments  in  each 

building). 
Owner — Axel  A.  Johnson.  662  Belvedere 

St. 
Architect — Baumann    and       Jose,       261 

Kearny    St.  $30,000   each 


SCHOOL    BLDG. 

(1424)  N  EDDY  90  B  Scott.  Two- 
story  and  basement  frame  Chirop- 
ody   School. 

Owner — California  State  Association  of 
Chiropodists,   1315   Gough   St. 

Architect — None. 

Supt.  of  Construction — Joseph  Nlco- 
losi,   2010  I^rkln  St.  $16,000 


APARTMENTS. 

(1426)      SW    PINE    and    Stockton      Sts. 

Six-story   and   basement   brick    (42) 

apartments. 
Owner — B.   Lowe,   care   achltects. 
Architect    —    Baumann    and    Jose,    261 

Kearny  St. 
Contractor — W.    J.    Stevens,    180    Jessie 

St.  $100,000 


FLATS. 

(1426)     SW    CHATTANOOGA    and    24th 

Sits.       Two-story      and      basement 

frame    (4)    flats. 
Owner — V.   Gullmes,   1828   Castro  St. 
Architect — None.  $11,000 


APARTMENT    BLDG. 

(1427)  NE  LEXINGTON  Ave.  and  21st 
Ave.  E  39xN  85.  All  work  for  3- 
story  and  garage  frame  apartment 
bldg. 
Owner — James  and  Katherlne  Ander- 
son. 
-Architect — None. 

Contractor — H.   S.  Meinbergcr.   653   15th 
St.,    S.    P. 

Rough  frame  up   $9240 

Brown    coated     9240 

Completed    and    accepted    9240 

Usual     35     days     9240 

TOTAL  COST,  36,960 
Bond,  sureties,  forfeit,  none.  Umlt, 
120  days  after  April  1,  1925.  Plans 
and    specifications    filed. 


SEWER,    ETC. 

(1428)  CATCH  BASIN,  MAN  HOLE  & 
sewer  connecting  pipe  in  La  Salle 
Ave.,  near  Quint. 

Owner — Southern  Pacific  Co.,  65  Mar- 
ket   St.,    S.    F. 

Architect — None. 

Contractor — Eaton  &  Smith,  715  Ocean 
Ave.,  S.  F. 

Filed  Mar.  30,  1925.  Dated  Mar.  20,  1925. 

On    completion     75% 

Usual  35  days   25  7o 

TOTAL    COST,    $ 

Bond,     Sureties,     forfeit,     limit,     none. 

Plans   and   specifications    not   filed. 


STATION 

(1429)  SE  OCEAN  AVE  &  JUNIPERO 
Serra  Blvd.  One-story  steel  ser- 
vice station. 

Owner — Associated  Oil  Co.,  79  New 
Montgomery    St.,    San    Francisco. 

Architect — None.  $1500 


FLATS 

(1430)      N    MALLORCA      125    N      Toledo 

Way.       Two-story     and      basement 

frame   (2)   flats. 
Owner — Frank    P.    Galli,    2924    Fillmore 

St.,   San   Francisco. 
Architect — A.  Fraschina,   1666  Lombard 

St.,   San   Francisco. 
Contractor — G.    Polati.    2269    Union    St., 

San  Francisco.  $7050 


(1431)      N  FULTON  27-6  W  Fourteenth 

Ave.        Two-story      and      basement 

frame   (2)   flats. 
Owner — A.  M.  Wallen  and  O.  V.  Bonetti, 

1253   Waller  St.,  San  Francisco. 
Architect — None. 
Contractor — A.  M.   Wallen,    1253   Waller 

St.,    San   Francisco.  $8000 


DWELLING 

(1432)      W   PORTOLA  DRIVE   67  S  15th 

Ave.        Two-story      and      ba36m«int 

frame   dwelling. 
Owner — Fernando  Nelson   &.  Sons,   Inc., 

2  West  Portal  Ave.,  San  Francisco. 
Architect — None.  $8000 


DWELLINGS 

(1433)  E  NEVADA  205  and  235  S 
Cortland.  Two  one-story  and  base- 
ment  frame   dwellings. 

Owneh — C.  Costa,  279  Ellsworth  St.. 
San    Francisco. 

.\rchitect — None.  $3600   each 


DWELLING 

(1434)      N  MORAGA 

One-story      and 

dwelling. 
Owner — E.   A.   Janss 

San  Francisco 
.Architect — Mel.    I.    Schwartz,    1 

gomery   St.,   San   Francisco 


Hearst     Bldg., 


Mont- 

$4000 


DWELLING 

(1435)      W     FORESTER     50  S  Mangels. 

One-story      and      basement      frame 

dwelling. 
Owner — J.   H.   Hatrzell  and   G.   R.  Vert- 

ner,    1005    Hyde    St.,    San   Francisco. 
Architect — None.  $3000 


GARAGE. 

(1436)  107  N  UNIO.N'  W  Taylor.  One- 
story   frame  private   garage. 

Owner — A.    Del    Monte,    640    Union    St. 

.\rchltect  and  Contractor — D.  Seghlerl 
&      Co.,    35    Cook    St.  $1000 


DWEIJ..ING. 

(1437)   N  McAllister  172-6  e  wii- 

lard.        One-story      and      basement 
frame    dwelling. 
Owner — B.    A.    Janssen,    Hearst    Bldg. 

Architect — None.  $4000 


DWELLINGS. 

(1438)    SE   MOULTRIE   and   Ogden   and 

E.    Moultrie    24    and    29    S.    Ogden. 

Three    one-story      and        basement 

frame   dwellings. 
Owner — J.    W.    Gillogley,    745    San    Jose 

Ave. 
Architect — None.  $2900    each 


.\LTER    HOTEL    BLDG.,    ETC. 

(1439)  N  FULTON  110  E  Octavia.  Cut 
hotel  building  into  2  sections  and 
move. 

Owner — Julien  Rominguire,  1348  Ellis 
St. 

Architect — Chas  Fantonl,  550  Mont- 
gomery St.  $2500 


STORE    &    FLAT    BLDG. 

(1)411)  S  TARAVAL  56  B  24th  Ave. 
Two-story  and  basement  frame 
store   and    (2)    flats. 

Owner — H.  C.  Moeller,  care  contractors. 

Architect — None. 

Contractor — Meyer  Bros.,  1  Montgom- 
ery  St.  $3500 


DWELLING. 

(1441)  E.  CLAREMONT  BLVD.,  78-876 
X.  Portola  Drive.  One-story  and 
basement  frame  dwelling. 

Owner — W.   E.   Dowd,  care   contractors. 

Architect — None. 

Contractor — Meyer  Bros.,  1  Montgom- 
ery   St.  $3000 


DWELLING. 

(1442)  W  PACHECO  246  S  Alton.  Two- 
story  and  basement  frame  dwell- 
ing. 

Owner — Geo.  L.  Scott,  care  contractors. 

Architect — None. 

Contractor — Meyer  Bros.,  1  Montgom- 
ery St.  $7000 


REMODEL  FLATS.    ETC. 

(1443)  481  CLEMENTINA  ST.  Raise 
flats  and  remodel  for  private  gar- 
age  quarters. 

Owner — H.    Chewansky,    191    Russ    St. 

Architect — None. 

Contractor — A.  J.  Simmelll,  334  Stock- 
ton  St.  $1000 


DWELLING. 

(1414)    E.    PLYMOUTH    200    N    HOLLO- 

way.      One-story      and       basement 

flame   dwelling. 
Owner — Meyer  Bros., 

San   Francisco. 
-Architect — None. 


1  Montgomery  St., 
$3000 


FLATS. 

(1445)  S  SACRAMENTO  110  135  160 
W.  Broderick.  Three  2-Btory  and 
basement  frame  flats  (2  flats  in 
each   building). 

Owner — E.   A.   Janssen,    Hearst   Bldg. 

-Architect — None.  $7000    each 


APARTMENTS. 

(1446)    NE    FILLMORE    and    Page    Sts. 

Three-story    and    basement    frame 

(15)    apartments. 
Owner — Walter    H.   Klahn.    27    Chenery 


St. 
Architect — None. 


$21,000 


FLATS. 

(1447)    E    DIVISADERO   75    100    125   160 

175    200    N    Chestnut.      Six    2-story 

and   basement   frame   flats    (2   flats 

in    each    building). 
Owner — Sbarboro-Detjen     and     Jorgen- 

sen,   2300   Chestnut   St. 
Architect^None.  $8000   each 


FLATS. 

(1448)    E   20TH  AVE  226    250  N  Fulton. 
Two    2-story    and    basement    frame 
flats    (2    flats    in    each    building). 
Owner — F.   Neubel,    1484    Funston    Ave. 
Architect — None. 

McCarthy,       1483 
$6000   each 


-AF.\nTMENTS. 

(144!i)  S  PINE  148-9  E  Gough.  Three- 
story  and  basement  frame  (12) 
apartments. 

Owner — Hind  Building  Co.,  711  Hearst 
Bldg. 

Architect— W.  G.  Hind,  711  Hearst 
Bldg.  $24,000 
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tl^l?)''«V°CALIFORNIA  ST.  Altera- 
tlons  for  banking  quarters. 

Owner— The  American  Bank,  California 
and    Montgomery    St. 

Architect— Geo.  W.  Kelham,  Sharon 
Bldg. 


Contractor — P. 
Bldg. 


RESIDENCES 
(1451)      LOTS   15 


J.    Walker   Co., 


Sharon 
$26,000 


16,   17,   18, 


Map  resub.  Blk. 
All  work  for  seven 
dences. 


19,  20  and 
Sunnyslde. 
room    resi- 

Pa- 


Owner  —  Moneta   Investment   Co., 

ciflc   Bldg.,   S.    F. 
Architect— None. 

Contractor— James  A.  Arnott,  235  Gran- 
ville  Wav     S     F. 
Filed  Mar.  3i;  1925.  Dated  Mar.  23,  192B. 
Concrete       foundations      and 

frames    up    *co5a'fi? 

Brown    coated     ■ illiii 

Completed   and   accepted    iitlU 

usual    35   days    ^o^-^,;  ^08^,   llfj" 
Bond,    sure^ies.^  7"o"da^';"'p'lanl'L°d 
filed. 


per    day. 

specifications 

fHsir^LOTS^  22  AND  23  MAP  RESUB. 
Blk.    33,    Sunnyside.      All    work    for 
two    4-room    residences. 
Owner- Moneta    Inv.   Co.,    Pacific   Bldg., 

San   Francisco. 
Architect— None. 

Contractor — James    Arnott    &    Son,    iii 

Granville  Way,  S.  F.     „  ^    „^    ,.,, 

Filed  Mar.  31.  1925.  Dated  Feb.  24,  1925 

Enclosed,    frame    completed »iiXn 

Brown    coated    • 150" 

Completed   and   accepted    15U0 

usual    35    days     -^-^^X^- costV  illll 
Bond,     sureties,     none.       Forfeit,     $10.00 
per   day.      Limit.    120    days, 
specifications  filed. 


Plans  and 


Hladik,    Monadnock 
Watson,    581    45th 


.\PARTMENTS  ^     ^^    . 

(14531         SE    O'FARRELL    and    Sterner 
.=.0  X  100.     All  work  for  3-story  and 
basement  apartment   bldg. 
Owner — Jas.    Laven 
Architect  —  J. 

Bldg.,    S.    F. 
Contractor  —  G 

Ave.,    S.    F. 
Filed  Mar    31,  1925.  Dated  Mar.  30,  1925. 

Frame    up    $   9.0^0 

Brown    coated     X'XX„ 

Trim   all    on    9.000 

Completed     9,000 

Usual  35  days    .}?'9?? 

TOTAL  COST,  $48,000 
Bond,  $24,000.  Sureties,  J.  H.  McCal- 
lom  and  1.  Epp  &  Son.  Forfeit,  none. 
Limit,  none.  Plans  and  specifications 
filed. 


(1454)  NB  ELEVENTH  AND  BRYANT 
All  work  for  furnishing  and  driv- 
ing wooden  piles  for  bldg. 

owner — -American  Meter  Co.,  1123  Har- 
rison   St.,   S.  F. 

Architect — John  G.  Little  &  Co..  engi- 
neer. 

Contractor — George  Wagner,  Inc.,  181 
So.   Park  St.,   S.  F. 

Sub-Contractor  —  Renner  Foundation 
Co. 

Everv    two   weeks    75% 

Usual   35  days    25% 

TOTAL   COST — $31.85    per   pile;    65   ft 
driven    length;   25c  credit   per  ft 
sliorter;    3oc    per    ft.    if    longer    for 
additional  length. 

Bond,      sureties,      forfeit,      limit,      none. 

Plans   and   specifications    not   filed. 


Black. 
Schreyer, 


Owner — Mrs.    Ednah    M. 
Architect    —    Benjamin 

Montgomery   St.,   S.   r . 
Contractor — I.    M.    Sommer    &    Co.,    901 

Bryant   St.,  S.  F. 
Filed  Mar.  31,  1925.  Dated  Mar.  11,  1925. 

5th    day    each    month     7  5% 

Usual   35   days    •  -25% 

TOTAL  COST,  $18,000 
Bond,  $9000.  Sureties,  A.  Thurm  and 
Leon  Schneider.  Forfeit,  none.  Limit, 
180  days.  Plans  and  specifications  filed. 

DWELLING 

(1457)      E      TWENTY-SEVENTH 

325  S  Taraval.   One-story 

ment   frame  dwelling. 
Owner — Henry     Leidich,     14S8     Sanchez 

St..    San    Francisco. 
Architect — None.  $2500 


it 


AVE 
ind  base- 


Owner    —    Bernard    and    Josephine    M. 
Neubel,    1484    Funston    Ave.,    9.   F. 

Agent— John  E.  McCarthy. 

Contractor  —  John    E.    McCarthy,    1483 
Funston  Ave.,  San   Francisco. 

Filed  April  1,   '25.      Dated   Mar.   9,   '25. 
Frames  up  &   bidgs.  enclosed.  $6071.50 

Brown    coated     §2IJ'52 

Completed    and    accepted 6071.50 

Usual    35    days tl'^h^i 

TOTAL  COST.  $24,286 

Bond,    $12,000.      Sureties,    P.   J.    Sullivan 

and    Charles    J.    McCarthy.       Limit,     90 

days  after   April   1,  1925.   Forfeit,   none. 

Plans  and  specifications  filed. 


DWELLING 

(1458)      S  McKINNON  AVE  150  E  Lane. 

One-story      and      basement      frame 

dwelling. 
Owner — Frank    Sherry,    1447    McKinnon 

Ave.,    San    Francisco. 
Architect — None.  $2850 


DWELLING 

(1459)  E  TWENTY-SIXTH  AVE  275 
S  Lincoln  Way.  Two-story  and 
basement  frame  dwelling. 

Owner — Ohlson  &  Almquist,  1460  12th 
Ave.,  San  Francisco. 

Architect — None. 


FRAME  BLDG. 

(1455)  E  BUCHANAN  100  S  Lombard 
S  25  .\  E  106-3.  All  work  for  2- 
story  and  basement  frame   bldg. 

Owner — Giacomo    Crosetti. 

Architect — L.  Traverse,  854  Union  St., 
San   Francisco. 

Contractor — Frank  Rossi,  2870  Filbert 
St.,    S.    F. 

Filed  Mar.  31,  1925.  Dated  Mar.  24,  1925. 

Enclosed    and   roof   on    $3750 

Brown    coated    3750 

Compl«^ted    and    accepted     37.7^0 

Usual    3.J    days    37.-in 

TOTAL  COST.  $15,000 

Bond,    $7500.      Sureties,    Frank    Gaggis 

and      Giovanni      Fossa.      Forfeit,    none. 

Limit,    12(1    d;iy.s.      Plans    and    .-peciHc-i- 

lioli.s    fil.il. 

RESIDENCE 

(1456)  N  FRANCISCO 
E  37-6  X  137-6.  All  v 
residence. 


$4000 


DWELLING 

(1460)  S  RICHLAND  AVE.,  bet.  Mur- 
ray and  Leese.  One-story  and 
basement   frame    dwelling. 

Owner — Lewis  Hall,  260  Richland  Ave., 
San    Francisco. 

Plans    by    Owner.  $3000 


frame 
1505    Broderick 


DWELLING 

(1461)      S    CAPRA    WAY    150    E    Pierce. 

One-story      and      basement 

dwelling. 
Owner — E.    M.    Helraer, 

St.,   San   Francisco. 
Architect — W.    Basse,    2472    Sutter    St., 

San  Francisco. 
Contractor — W.    Basse,    2472    Sutter    St., 

San  Francisco.  $4500 


(1462)  S  PALOU  25  E  Lane.  One- 
story    and    basement    frame    dwlg. 

Owner — T.  R.  Smith.  1490  Palou  Ave., 
San    Francisco. 

Architect — None.  $3000 


WAREHOUSE  _, 

(1463)  S  FRANCISCO  150  W  Mont- 
gomery. One-story  concrete  ware- 
house. 

Owner — American  Investment  &  Realty 
Co. 

Architect  —  S.  L.  Hyman,  Foxcroft 
Bldg.,   San   Francisco. 

Contractor — Barrett  &  Hilp,  91S  Har- 
rison  St.,  San  Francisco.         $16,000 


.-\P.\RTMENTS, 

(1464)  B  VAN  NESS  AVE  36  S  Green- 
wich. Three-story  and  basement 
frame    (18)    apartments. 

Owner — Victor    Bjors,    %   Architect. 

Architect — Baumann  &  Jose,  251  Kear- 
ny St.,  San  Francisco.  $30,000 


APARTMENTS 

(1465)    S  FRANCISCO   137-6   W   Octavia 

Two-story  and  basement  frame   (8) 

apartments. 
Owner — A.  E.  and  H.  F.  Hind,  %  Archt. 
Architect — W.  G.  Hind,  711  Hearst  Bldg. 

San    Francisco. 
Contractor — Hind  Bldg.  Co.,  711   Hearst 

Bldg.,   San  Francisco.  $16,000 


MFG.    PLANT 

(1466)      N  BRYANT  198  E  Ninth. 

story     brick    light 

plant. 
Owner — Samuel    Schell.    180    Jessie    St., 

San    Francisco. 
Architect — None.  $12,^j00 

APARTMENTS 
SE  O'FARRELL 

Three-story 

(8)    apartments. 
Owner — Joseph    Laren. 
Architect — J.    C.      Hladik,      Monadnock 

Bldg..    San    Francisco. 
Contractor  —  G.    E.    Watson,    581     45th 

Ave.,  San  Francisco.  $40,000 

NOTE: — Recorded     contract     reported 
.\pril    1,    I92."..    No.    1453. 

VI, ATS 

(U67A  E  TWENTIETH  AVE  225  N 
Fulton  N  50xE  120.  All  work  for 
two  two-story  and  basement  frame 
flat  buildings. 


COrVIPLETION  NOTICES 


s*N  FiiAivri.sco  roi"«iTv 
Recorded  Acceiited 

March  25.  1925— NE  ANZA  &  6TH 
Ave.,  running  N  along  E  6th  Ave. 
600  to  S  Geary  x  E  240  to  W  5th 
Ave.  La  Societe  Francaise  De 
Bienfaisance  Mutuelle,  Inc.,  to 
Mark    C.    Ingraham .  .March    20,    1925 

March  25,  1925— W  17TH  AVE.  100  S 
Irving  S  50  X  W  120.  S.  R.  Ander- 
son to  whom  it  may  concern.... 
March    25,    1925 

March  25,  1925— N  GREENWICH  100 
W  Buchanan  25x120.  T  L  Sharman 
to  whom   it  may  concern. Mar.  24,  '25 

March  25.  1925— N  FELL  82-6  E  Bu- 
chanan 55x120.  R  Monson  to  whom 
it  may  concern March  10,  1925 

March  25,  1925—9  FOURTEENTH  100 
W  Valencia  S  130  W  30  N  130  E  to 
beg.  Theo  Binner  to  Carl  T  Wen- 
gard      March    18.    1925 

March  25,  1925— W  HOWARD  25  N 
19th  N  35  W  122-6  S  45  H  48  S  50 
E  74-6.  Robert  E  and  Ellen  J 
McGlynn    to    whom    it    may   concern 

March     20,     1925 

March  25,  1925— N  FRANCISCO  175 
E  Divisadero  25x137-6.  Mabel 
Pierce  to  whom  it  may  concern... 
March    25,    1925 

Mar.  25,  1925— E  TWENTY-FOURTH 
Ave  225  S  Taraval  S  25xE  120. 
Edw  J  and  Clara  M  Rebert  to 
Arvid    Halsen March    21,    1925 

March  25,  1925— NW  WINFIELD  AVE 
205-4  NE  Cortland  Ave  NE  25-8x 
NW  70.  Byrd  O  and  Caroline 
Smith  to  whom  it  may  concern.... 
March    23,    1925 

March  25,  1925— E  JULES  AVE  210 
N  Grafton  Ave  N  25xE  112-6.  The 
McCarthy  Co  to  James  Arnott  & 
Son March    24,    1925 

March  25,  1925 — SE  LAIDLEY  288  SW 
Roanoke.  Sigurd  Moll  to  whom  it 
may  concern March   25,  1925 

March  25.  1925— NO.  2  FIFTH  AVE. 
R  H  Lachmund  to  Gurnette  & 
Chandler March    25,    1925 

March  25.  1925— E  BRIGHTON  AVE 
350  N  Holloway  Ave  25x112-6  Lot 
20  Blk  3,  Lakeview.  Oscar  W  Lind 
to  whom    it  mya   concern.  Mar.   25,   '25 

March  24,  1923— W  FORTY-THIRD 
Ave  350  and  375  S  Irving.  Henry 
B  Bernhardt  to  whom  it  may  con- 
cern  March     21,     1925 

March  26,  1925- .N  9TH  &  CLEMEN- 
tina  NW  50xNE  75.  Laurence  A. 
Myers    to   O.   W    Britt .  .  .  .Mar.    25,   '25 

March  26,  1925— E  CLAYTON  3S6  N 
Ashbury.  Karl  Ynegve  to  whom  it 
mav    concern    March    25,    1925 

March  26,  1925 — W  16TH  AVE  100  N 
Judah  N  25xW  120.  August  and 
Katie  Sten  to  George  R.  Moren  .  . . 
March    24.    1925 

March  26.  1925  —  W  SAN  BENITO 
Way  being  Ptn  Lots  2  &  3  Blk  11 
St.  Francis  Wood.  Wm.  F.  Alt- 
vater  to  Meyer  Bros Mar.   24,  '25 

March  ;;6,  1925—  W  18TH  AVE  125  S 
Lincoln  Way  S  40  W  120  N  40  E 
to  beg.  G.  Hunseth  to  whom  it 
mav    concern     Marcli    26,    1925 

March  26,  1925 — W  9TH  AVE  170-72 
N  Noriega  W  54-20xW  120.  John 
E.  and  wife  Ethel  M.  McCarthy  to 
whom  it  may  concern.  .Mar.  25,  '25 
March  26.  1925— W  18TH  AVE  125  N 
Taraval  N  25xW  120.  Patrick  and 
Wilhelmina  Butler  to  Parkside 
Realty   Co March   20.    1925 

March  26.  192.=.— W  NINTH  AVE  250 
S  Lawton  S  25xW  120.  Doris  P 
:.nd   Han.s  Hjulmand   to  Meyer  Bros 

March    18,    1925 

Marcli  26.  1925— NW  BRUNSWICK 
237-4  NE  White  NE  alg  NW  Bruns- 
wick 28-9x213.  Anton  Dielissen  to 
whom   it  may  concern.  .Mar.   26,  1925 
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March  26,  1925— E  PARIS  250  S  Italy 
Ave  50x100.     F  G  Pfeifer.Mar.   26,    2o 

March  26.  1925— LOT  13  BLK  13  St. 
Francis  Wood  Extn  No.  1.  H  C 
and  W  J  Mangels  (as  Mangeis 
Eros)    to    whom    it   may    concern... 

March     2t,     192j 

March  27.  1925— E  MARKET  AND 
Beale  NE  137-6  x  SE  13S-2.  Pacific 
Gas  &  Electric  Co.  to  Peter  Brad- 
ley   Mar.    26.   1925 

March' 27,  1925— \V  THIRTY-THIRD 
Ave.  175  S  Irving  S  25  x  120. 
Maria  &  Patrick  McPartland  to 
whom   it  may  concern. Mar.   27,   1925 

March  27,  1925— COM.  350  SW  IRV- 
ing  &  27th  Ave.  N  25  x  W  120  1349 
27th  Ave.  Adolph  Miller  to  whom 
it  may  concern   Mar.  26,  1925 

March  27  1925— E  DIVISADERO  85  N 
Oak  X  25  SE  100.10  S  10.55  m  or  1 
W  100  420-22-24  Divisadero.  Jacob 
Rosenblum  to  whom  it  may  con- 
cern     Mar.   27,  192o 

March  26,  1925— N  LOMBARD  107  E 
Stockton  30x137-6.  Ferruccio  Dl 
Grazia   to    Co-Operative   Builders.. 

March    26,    1925 

March  26.  1925 — SW  OAKDALE  AVK 
325  NW  Newhall  NW  25xSW  100. 
Paulin  Cavalle  to  whom  it  may 
concern March    22,    1925 

March  23.  1925— NE  BENNINGTON 
and  Highland  Ave.  N  25-1%  E  100 
S  20  W  100-U.  Duignan  &  Tay- 
lor, $75;  General  Plastering  Con- 
tractors vs  W  and  Ida  Brennel.  .$100 

March  30,  1925— E  26TH  AVE.  225  N 
Ulloa  N  50  X  E  120.  William  1- . 
Altvater  to  Meyer  Bros.  ..Mar.  25,    2o 

March  30,  1925— W  27TH  AVE  225  S 
Taraval  S  50  x  W  120.  D.  W.  Mer- 
riman  to  whom  it  may  concern.... 

March    30.    1925 

March  30,  1925— W  VISITACION  AVE 
and  San  Bruno  Ave.  SW  50  x  NV\ 
100  SW  50  NW  34  NE  100  SE  134. 
W  N.  and  H.  N.  Nutter  to  whom  it 
may  concern March   23,   1925 

March  30,  1925— N  CALIFORNIA  82-6 
E  31st  Ave.  E  25  X  S  100.  John  D. 
Stewart  to  whom  it  may  concern 
March    30,    1925 

March  30,  1925— W  CHURCH  375  N 
Randall  N  25  x  W  125  Ptn.  Blk.  2i, 
Fairmont  Tract.  Henrietta  Storms 
Edna,  Roy  F.  and  Allan  J.  Niel- 
sen  to  W.   C.  Petersen.  .Mar.   26,   1925 

March  30,  1925— E  SIXTH  AVE.  125 
S  Cabrillo  S  25  x  E  120.  Michael 
McDonough  to  whom  it  may  con- 
cern        March    30,    1925 

March  30,  1925— LOTS  22,  23,  24  Blk. 
C,  Mission  Terrace.  Walter  E. 
Hansen  to  whom  it  may  concern.. 
March    27,    1925 

March  27,  1925— N  FLOOD  AVE.  200 
W  Genesee  W  25  x  N  112-6.  Gust 
Jelms    to    whom    it   may    concern.. 

March    27,    1925 

March  27.  1925— S  VALLEJO  65-6  E 
Larkin  E  22  x  80.  Samuel  J.  King 
to  whom  it  may  concern.  .Mar.  27,  '25 

March  27,  1925  —  E  BRODERICK 
112-6  S  O'Farrell  S  25  x  E  100. 
C.  Lucey  to  Meyer  Bros.  ..Mar.  26,  '25 

March  30,  1925— E  MALLORCA  WAY 
429-81  E  Chestnut.  Peder  P.  John- 
sen  to  whom  it  may  concern.... 
March    30,    1925 

March  30,  1925— W  BRIGHT  350  N 
Garfield  N  25  x  W  100.  Wm.  and 
Margaret  Budde  to  John  Brymnei 
March    30.    1925 

March  30,  1925 — W  TENTH  AVE.  325 
from  Moraga,  1755  10th  Ave.  Philip 

M.   Edminster   to   Johns  Bros 

March  27,  1925 

March  30,  1925 — W  GUERRERO  120 
N  14th  N  25  X  W  130.  George 
Campbell  to  whom  it  may  concern 
March  30.  1925 

March  30,  1925 — N  BUSH  81-3  E  Fill- 
more E  25  X  N  127-6.  Ada  Klein 
to    Geo.    M.    Merritt.  .March    25,    1925 

-March  30,  1925 — LOT  353  GIFT  MAP 
3.  John  N.  Hadzes  to  whom  it 
may  concern    March   25,   1925 

March  30.  1925  —  S  LINCOLN  WAY 
82-6  W  7th  Ave.  W  25  x  S  100. 
Herman  Kohlwes  and  Albert  Sta- 
ton  to  whom  it  may  concern.... 
March  19,  1925 

March  28,  1925 — E  FORTY-THIRD 
Ave.  100  S  Irving.  Henry  B.  Bern- 
hardt to  whom  it  may  concern.... 
March   27.   1925 

-March  26,  1925 — N  FLOOD  AVE.  76 
W  Edna  W  25  x  N  75  lots  42.  43, 
44,  blk.  19,  Sunnyslde.  John  D.  Mc- 
Carthy to  James  Arnott  &  Son.... 
March    25.    1925 

-March  28.  1925— E  THIRTY-FOURTH 
Ave.    100    -V    Geary    25x120.    Charles 


W.    Johnson    &    HJalmar    Anderson 
to  whom  it  may  concern. Mar.  27,  '26 

March  31,  1925 — SW^  MT.  VERNON 
Ave  75  NW  Ellington  Ave  NW 
25xSW  76-0.  Fred  Braun  to  whom 
it    may    concern March    25,    1925 

March  31,  1925— E  ELLINGTON  AVE 
and  Ottawa  Ave.  NB  25xSE  85. 
Fred  Braun  to  whom  it  may  con- 
cern     March   25,   1925 

March   31,    1925 — N  OTTAWA   AVE   & 
Ellington  Ave  NTE  25xNW  75.   Fred 
Bratin    to    whom    it   may    concern 
March   25,   1926 

.March  31.  1925  —  SE  ELLINGTON 
Ave  26-6  SW  Mt  Vernon  Ave  SW 
25xSE  75.  Fred  Braun  to  whom 
it    may   concern    Mar.    25,   '25 

March  31.  1925— W  ELLINGTON  AVE 
and  Mt.  Vernon  Ave  SW  26-6xNW 
75.  Fred  Braun  to  whom  it  mav 
concern    March    25,    1925 

March  31,  1925— NE  OTTAWA  AVE 
75  NW  Ellington  Ave  NW  25xNE 
75.  Fred  Braun  to  whom  it  mav 
concern    March  25,  1925 

March  31.  1925 — SE  20TH  .'^ND  SAN 
Carlos  Ave.  37-6  on  20th  Ave.  by 
85  on  San  Carlos  Ave.  Willis  Nel- 
son   to    M.    C.    Ingraham    

March    31,    1925 

March  31,  1925— SB  HARRISON  180 
SW  4th  SW  25xSE  80.  Louis  Wal- 
deck  to  whom  it  may  concern.... 
March    30,    1925 

-March  31,  1925 — NB  MALLORCA  Way 
325-26  NW  Alhambra  NW  35  N  42° 
58'  39"  E  97-952  S  39°  8'  14"  E  ,20  S 
34°  9'  46"  W  98-431  to  pt  of  beg., 
ptn.  Marina  Gardens.  Felix  D.  & 
wf.  Rita  Benjamin  to  L.  G.  Crlch- 
ton    and    H.    A.    Dilks Mar.    30,    '25 

March  31,  1925— S  SUTTER  163-8% 
E  Divisadero  E  111-3%  9  130  W 
85-6  N  30  W  25-9%  N  100.  Mount 
Zion  Hospital  to  Wayne  Tank  & 
Pump    Co March    3,    1925 

March  31,  1925— N  BROADWAY  137-6 
W    Octavia    W    68-9xN    137-6.      The 

Heights  to  Rigney  Tile  Co 

March   21,    1925 

March  31,  1925— N  GREENWICH  125 
E  Octavia  E  25xN  68-9.  Harry  W 
Hind  to  whom  it  may  concern.... 
March    20,    1925 

March  31,  1925 — NE  MARKET  129.018 
NW  from  N  Roman  Ptn  Lot  2  Blk 
16  Market  St.  Hd.  Joseph  Lubattl 
to  whom  it  may  concern .  .Mar.  31,  '25 

March  31,  1925— NO.  134-136  HART- 
ford.  Emily  Evans  to  Phil  Schwardt 
March    31,    1925 

March  31,  1925 — E  NINETEENTH  AV 
75  and  50  N  Kirkham  N  25x82-6.  E 
Thorp  to  whom  it  may  concern.. 
March    31.   1925 

March  31,  1925— N  SHERID-\N  105  E 
Tenth  No.  70  Sheridan.  Louis 
Fontanella  to  whom  it  may  con- 
cern  March    28,    1925 

March  31,  1925— N  STEINER  97-6  N 
Ellis  running  N  25x112.  R.  J. 
Coble  to  whom  it  may  concern... 
March    31,    1925 

♦ 

LIENS  FILED 


BUILDING  CONTRACTS 


SAN   FRANCISCO   COUNTY 

Recorded  Amount 

March  26,  1925 — S  UNION  172  m  or 
1  E  Fillmore  E  25xS  137  m  or  1 
No.  2155  Union.  Henry  Harder  vs 
Joe  Medina,  Co-Operative  General 
Contractors  &  Builders  and  T  A 
Sourich     $114.15 

March  25,  1925 — NE  BENNINGTON  & 
Highland  Ave  N  25-li4  E  100  S  20 
W  100-1%.  Stern  &  Songey  vs  Ida 
and   W    Brennel    $125 

March  14,  1925— NE  BENNINGTON 
and  Highland  Ave  N  25-1%  E  100  S 
20  W  100-1%.  The  Greater  City 
Lumber  Co  vs  Ida  and  W  Brennel 
and    S    Saari $754.45 


RELEASE  OF  UEWS 


SAN     FR.4NCISOO     COUNT' 


Recorded  Amount 
March  27,  1925— N  WASHINGTON  130 
E  Gough  E  50-9  x  N  127-8%.  Atlas 
Concrete  Co.,  H.  M.  Munger,  Gunn 
Carle  &  Co.,  C.  B.  Hopkins,  J.  S. 
Guerin  Co.  and  T.  I.  Butler  Co.  to 
Thomas    McDougall    $ 


ALAMEDA    COUNTY 

No. 

Owner 

Contractor 

Amt. 

174S 

I'owell 

Fish 

1800 

17.SG 

Parsino 

Owner 

3000 

17S7 

Fox 

Owner 

4000 

17SS 

Irwin 

Betz 

4500 

I7.sa 

Royce 

Royce 

3000 

1790 

Owens 

Owner 

3750 

1791 

Brown 

Tranmal 

1000 

1792 

Blethroad 

Owner 

3800 

1793 

-Velson 

Owner 

2425 

1794 

Andrews 

Owner 

3900 

1795 

-Andrews 

Owner 

4000 

1TU6 

Parks 

Owner 

3050 

17'.)7 

Auchard 

Owner 

1000 

1798 

Rinkert 

Owner 

4500 

1799 

McCord 

Owner 

10800 

1800 

Little 

Smith 

2000 

1801 

Gross 

Owner 

2500 

1802 

Griffin 

Franklin 

8000 

1803 

Agrella 

Owner 

3000 

1X114 

Davis 

McPherson 

1000 

1S05 

Hecht 

Owner 

1500 

ISOli 

Tollefsen 

Owner 

3250 

IKIlT 

Henning 

Owner 

2625 

ISUS 

Baker 

Owner 

2200 

1M19 

Dolan 

Owner 

2000 

181U 

Kenton 

Peters 

9390 

isn 

Luper 

Seeley 

4000 

1S12 

Meehan 

Owner 

2700 

1813 

Buyse 

Owner 

3000 

ISll 

Jacobson 

Owner 

2200 

ISlj 

Brookes 

Mason 

3500 

1S16 

Shaw 

Shaw 

8000 

1817 

Weston 

Owner 

4000 

1818 

Burnett 

DeNormandie 

5000 

1819 

Greenman 

Peel 

2500 

1820 

Verdi 

McDowell 

5500 

1S21 

Pacific 

Austin 

21000 

1822 

Jorgensen 

Lehman 

9500 

1823 

Jorgensen 

Owner 

2400 

1824 

Brasch 

Owner 

8500 

1S25 

Parker 

Globe 

2500 

1826 

Capelini 

Owner 

7000 

1S27 

Franske 

Owner 

3000 

1S2S 

Short 

Short 

8500 

1829 

Phillips 

Alameda 

4000 

1830 

Sigwald 

Owner 

12000 

1831 

Planer 

Petersen 

6700 

1832 

Petersen 

Owner 

3000 

1833 

Fisher 

Owner 

4150 

1834 

Derby 

Owner 

1000 

1835 

Blower 

Graham 

3200 

1836 

Cox 

Owner 

5000 

IS37 

Liberty 

National 

2000 

183S 

Sloan 

Paige 

10000 

1839 

MacWilliams 

Butzback 

11000 

1S40 

Derby 

Harmon 

25000 

1S41 

Larson 

Olsen 

15000 

1842 

Presbyterian 

Lawrence 

13222 

1843 

Y'erxa 

Lowry 

1250 

1844 

Fisher 

Owner 

5000 

184.i 

Haws 

Anderson 

7000 

1846 

Norris 

Norris 

7500 

1847 

Dolan 

Owner 

5400 

184S 

Yerrick 

Yerrick 

9800 

1849 

Shearer 

Owner 

5000 

1850 

Potter 

Owner 

5000 

1S51 

Martins 

Owner 

5050 

1852 

Lassen 

Lassen 

5000 

1853 

McNevin 

Burritt 

1600 

1854 

Kinney 

Owner 

5050 

1855 

DeLucis 

Beckett 

8500 

1856 

Culver 

Ford 

5100 

1857 

Goodwin 

Woodard 

5500 

1858 

Johnson 

Loder 

6000 

1859 

Schneider 

Sommarstrom 

7000 

1860 

Gatzert 

Anderson 

5000 

1861 

Ghiglierie 

Owner 

5500 

1862 

Larmer 

Owner 

5100 

1863 

Reveal 

Owner 

5100 

1864 

Gunderson 

Lea 

6000 

1863 

Hengen 

Meyer 

15000 

1866 

York 

Cedarborg 

19700 

1867 

West 

Theile 

3450 

1S68 

West 

Theile 

3000 

1869 

Reichel 

Owner 

7000 

1870 

-Mehrtens 

Thiele 

3000 

1871 

Fraser 

Bolger 

3000 

1S72 

Mitchell 

Owner 

9000 

1873 

Kest 

Owner 

2700 

1874 

James 

Meyers 

2875 

1875 

Kropke 

Bardwell 

5000 

1876 

Barrett 

Telcheira 

5000 

1877 

Bateman 

Brooks 

7700 

1878 

Swanson 

Rollin 

5500 

1879 

Wilson 

Owner 

1000 

ISSO 

Heineraann 

Boeddeker 

5075 

1881 

.\lthouse 

Owner 

2000 

1882 

Draper 

Owner 

1000 

1883 

Young 

Owner 

1000 

1884 

Ferris 

Owner 

1000 

1885 

Silva 

Brown 

2400 

1886 

1  'oward 

Limstad 

3500 

1887 

Michel 

Brookes 

1000 

188S 

I'oorman 

Holmes 

2800 

ISS9 

1  oward 

LInstad 

3500 

1890 

Bolen 

Taylor 

2650 

1891 

Roberts 

Owner 

2900 
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1892 

Miuek 

Golden 

2600 

1893 

Lapham 

Owner 

8000 

1894 

Wain 

Owner 

2400 

1895 

Key 

Owner 

20000 

1896 

Glenn 

Owner 

14250 

1897 

Nunemaohur 

Owner 

19000 

1898 

Carlson 

Abdon 

12500 

1899 

Renton 

Beadell 

4644 

1900 

Black 

Stockholm 

5000 

1901 

Scott 

Owner 

3000 

1902 

Adams 

Bramlage 

9900 

1903 

Laurin 

Fox 

1000 

1904 

Kraft 

Walbold 

4000 

1905 

Hubbard 

Owner 

2700 

1906 

Frey 

Barr' 

'     6000 

1907 

Frasa 

Hartman 

2700 

1908 

Paul 

Owner 

4400 

1909 

Ewenald 

Barnard 

3800 

1910 

Dunster 

Rush 

2000 

1911 

Lyon 

Owner 

6500 

1912 

Woodward 

Kulchar 

1000 

1913 

Thompson 

Owner 

3000 

1914 

Sexton 

Owner 

6000 

1915 

Ganiats 

Golden 

3000 

191(5 

Shaw 

Owner 

6000 

1917 

Simmons 

Pond 

3000 

1918 

Thorp 

Soder 

6500 

1919 

Denimer 

Owner 

4500 

1920 

Peterson 

Owner 

3000 

1921 

Scanimel 

Owner 

6000 

1922 

Klein 

Owner 

5000 

1923 

White 

Stolte 

5200 

1926 

Hamilton 

Owner 

20000 

1927 

Geek 

Almquist 

15000 

1928 

Southern 

Truscon 

16000 

1929 

Oakland 

Olson 

170000 

1930 

Iverson 

Owner 

17000 

1931 

Stockholders 

Hansen 

32250 

1932 

Bailey 

Ericson 

8750 

1933 

Cohn 

Ortzow 

5000 

1934 

O'Connell 

White 

5900 

1935 

Associated 

Owner 

2400 

1936 

Mason 

Chick 

7125 

1937 

Hughes 

Hughes 

15000 

1938 

Warner 

Owner 

8000 

1939 

Warner 

Owner 

7500 

1940 

Jacobson 

Owner 

3650 

1941 

Cooper 

Bonham 

3500 

1942 

Leydecker 

Thebo 

7000 

1943 

Mason 

Blom 

1400 

1944 

McLean 

Owner 

4500 

1945 

Peterson 

Owner 

3000 

1946 

Waldman 

Owner 

12000 

1947 

Stephenson 

Larraer 

9500 

1948 

Dolan 

Owner 

5000 

1949 

Barrett 

Magk 

2500 

1950 

Kunyon 

Butler 

2500 

1951 

Beccio 

Cisero 

3000 

1952 

Duerr 

Owner 

2650 

1953 

Aseberg 

Johnson 

3500 

1954 

Woodburn 

Owner 

6000 

1955 

Hudson 

Owner 

3900 

1956 

Taylor 

Owner 

4050 

1957 

Nelson 

Owner 

5000 

1958 

Valergo 

Fredericks 

2000 

1959 

Earsman 

Vaughn 

12000 

1960 

Cornwell 

Knight 

25000 

19B1 

Underhill 

Grigsby 

7550 

1962 

Hall 

Barrett 

1400 

1963 

Batdort 

Owner 

3000 

1964 

Marshall 

Ehlers 

1500 

1966 

Houlen 

Jordan 

5000 

1966 

Latour 

Roby 

2500 

1967 

Johnson 

Johnson 

24000 

1968 

Patterson 

Owner 

3000 

1969 

Namara 

Sheridan 

1590 

1970 

Adamina 

Owner 

4000 

1971 

Jorgensen 

Owner 

2000 

1972 

Patterson 

Owner 

6900 

1973 

Barrett 

Owner 

3000 

1974 

West 

Degnes 

4000 

1975 

Brink 

Harrison 

3000 

1976 

Tackerman 

Brown 

1000 

1977 

Halverson 

Owner 

3150 

1978 

Diehl 

McWethy 

9000 

1979 

I'frang 

Owner 

8000 

1980 

Thomson 

Wishart 

4000 

1981 

Howard 

Owner 

2000 

1982 

Degan 

Waklinberg 

2500 

1983 

Woodburn 

Owner 

6500 

1984 

A  Ives 

Rodgers 

3350 

1985 

Laclerane 

Marilhst 

6300 

1986 

Snyder 

Yunger 

1500 

1987 

Koken 

Cahill 

17000 

198S 

Hammack 

Zahniser 

10000 

1989 

Shealev 

Burritt 

5540 

DWELLING 

(1786)      3008   ACTON   ST..    Berlicley.      1- 

story    family    dwelling. 
Owner — J.     Parrarino,    5518    San    Pablo 

Ave..   Oakland. 
Architect— L.    F.    Hyde,    2754    26th    Ave., 

Oakland. 
Contractor    —    J.    Passarlno.    5318    San 

I'ahlo    .\ve..   Oakland.  $301)0 

DWELLING 

(17X7)        .-,11!     THE     ALAMEDA.     Bork.-- 

l>-y.      l-.-ilory    family   dwelling, 
(iwnti-    —    Fox    Bro.s..    1926    University 

Ave.,     Berkeley.  $4000 


DWELLING 

(1788)  557    SANTA   BARBARA    RD., 

Berkeley,     l-story  family  dwelling 
Owner — C.     B.     Irwin,     1733     California 

St.,    Berkeley. 
Architect- — None. 
Contractor — C.    G.    Betz,    1535    Delaware 

St.,     Berkeley.  $4500 


DWELLING 

(1789)  990    NIELSON    ST.,    Berkeley. 

1-story   family   dwelling. 
Owner — Adel    Royce,    1597    Solano   Ave., 

Berkeley. 
Architect — None. 
Contractor  —  E.   J.   Royce,    1597   Solano 

Ave.,    Berkeley.  |3000 


DWELLING 

(1790)      2729    DOHR    ST.,    Berkeley.      1- 

story    family    dwelling. 
Owner — E.   P.  Owens,   1105  Santa  Clara 

Ave-,    Alameda. 
Architect — None.  $3750 


ALTERATIONS 

(1791)  2553  BENVENUE  AVE.,  Berke- 
ley.     Alterations. 

Owner  —  W.  Brown,  2553  Benvenuc 
Ave.,   Berkeley. 

Architect — None. 

Contractor — E.  Tranmal,  4  03  Crescent 
St.,  Oakland.  $1000 


RESIDENCE 

(1792)  1712  CATALINA  AVE.,  Berke- 
ley.     1-story    family    residence. 

Owner  —  D.  T.  Blethroad,  1451  Henry 
St.,    Berkeley. 

Architect — None.  $3800 


RESIDENCE 

(1793)  1134  BANCROFT  WAY,  Berke- 
ley.     1-story    family    residence. 

Owner  —  R.  E.  Nelson,  1201  Bancroft 
Way,  Berkeley. 

Architect — ^None,  $2425 


(1794)  W  CHABOT  RD  100  N  Chabot 
Rd.,  Oakland.  One-story  5-room 
dwelling. 

Owner    —    Andrews    &    Santana,      4141 

Broadway,    Oakland. 
Architect — None.  $3900 

(1795)  W  CHABOT  RD  150  N  Chabot 
Rd.,    Oakland.       One-story     5-room 

Owner    —    Andrevi^s     &    Santana,     4141 

Broadway,    Oakland. 
Architect — None.  $4000 


DWELLING  &   GARAGE. 

(1796)  2816  61.ST  AVE.,  Oakland.  One- 
story   5-room  dwelling  and  garage. 

Owner — D.  W.  Parks.  2536  63rd  Ave., 
Oakland. 

Architect — None.  $3050 


DWELLING. 

(1797)  SW  COR  SEMINARY  PL  and 
Siinnymere  Ave.,  Oakland.  One- 
story   3-roora  dwelling. 

Owner — R.    Auchard,    2533    Wallace    St., 

Oakland. 
Architect — Ncne.  $1000 

(1798)  S  E-27TH  ST  226  W  14th  Ave., 
Oakland.      Two-story    S-room    flats. 

Owner — F.    Rinkert.    3510    Peralta   Ave., 

Oakland. 
Architect — None.  $4500 


DWELLINGS. 

(1799)     6820     ARTHUR     ST.,     2201-05-09 

Church   St..   Oakland.      Four   1-story 

4-room   dwellings. 
Owner— T.    J.    McCurd,    4741    E    14th    St., 

Oakland. 
Architect — None.  $1700    each 


DWELLING. 

(1800)  1170   8STH   AVE..   Oakland.   One- 
story   3-room   dwelling. 

Owner— Mrs.    Little,    Oakland. 
Architect — None. 

Contractor  —   R     A.    Smith,     1757    82nd 
Ave.,    Oakland.  $2000 

DWELLING. 

(1801)  S   BAYO   ST.,    122   W   39th   Ave., 
Oakland.     One-story  5-room  dwell- 


$2500 

STORES. 

11802)     SE    COR    FOOTHILL    BLVD    & 

Frazier  St..  Oak.     One-Story  stores, 
ownei- — Ruth     Griffin,     Hotel    Oakland, 

Oakland. 
.\  rchitect — None. 
Contractor- Ben    Franklin.    2733    Oliver 

.\ve.,    Oakland.  $8000 


DWELLING. 

(1803)  1022  S9TH  AVE.,  Oakland.  One- 
story    4-i'oom   dwelling. 

Owner — A.  J.  Agrella.  1811  E  19th  St., 
Oakland. 

.Vrchitect — None.  $3000 


ALTERATIONS. 

(1-804)  .N'  3RD  ST  75  E  Clay  St.,  Oak- 
land.     Alterations. 

Owner — H.   Davis,  Oakland. 

.\rchltect — None. 

Contractor  —  S.  M.  McPherson,  2151 
Ashby    St.,    Berkeley.  $1000 


DWELLING. 

(1805)  706  35TH  ST.,  Oakland.  One- 
story    4-room   dwelling. 

Owner — Wm.  Hecht,  1829  Grove  St., 
Oakland. 

.Architect- — None.  $1500 


DWELLI.N'G    &    GARAGE. 

(1806)  2306  57TH  AVE.,  Oakland.  One- 
story  5-room  dwelling  and  garage. 

Owner— C.  ToUefsen,  5S17  E  17th  St., 
Oakland. 

Architect — None.  $3250 


DWELLING  A  GARAGE. 

(1807)  2233  85TH  AVE.,  Oakland.  One- 
story    4-room   dwelling. 

Owner— T.  H.  Henning,  1232  96th  Ave., 
Oakland. 

.'Architect — None  $2625 


DWELLING. 

(1808)  1629  29TH  AVE.  (rear),  Oak- 
land.     One-story    4-room    dwelling. 

Owner — Thos.  A.  Baker,  1629  29th  Ave.. 
Oakland. 

Architect — None.  $2200 


WRECKING    BLDG. 

(1S09)  NE  COR  9TH  A  Broadway,  Oak- 
land.     Wrecking    building. 

Owner — Dolan  Bros.  Wrecking  Co., 
2936    San    Pablo    Ave.,    Oakland. 

Architect— None.  $2000 


STORES. 

(1810)  .X  FOOTHILL  BLVD  300  W 
Seminaiy,  Oakland.  One-Story 
brick    stores. 

Owner — J.    Fenton,    44th    &    Howe    St., 

Oakland. 
Architeot^ — Geo.    O'Brien,    Bacon    Bldg.. 

Oakland. 
Contractor — Fred   W.   Peters,   1424   Cav- 

anaugh    Rd.,    Oakland.  $9390 

DWELLI.N-G. 

(1811)  2025-27  HARRINGTON  AVE., 
Oakland.  One-story  6-room  2-fam- 
ily  dwelling. 

Ownei- — Mrs.    Mary    Luper,    1806    Bridge 

Ave..   Oakland. 
.\rchitect — None. 
Contractor — Chas.    Seeley,    1806    Bridge 

Ave.,    Oakland.  $4000 


DWELLING. 

(1812)     E     69TH    AVE..     532     N     E-14th 

St..    Oakland.        One-story      5-room 

dwelling. 
Ownei — C.    E.    Meehan,      1029      Central 

Ave.,    Alameda. 
Architect — None.  $2700 


DWELLING. 

(1813)    2215    EAST    30TH   ST.,   Oakland. 

One-story  5-room  dwelling. 
Owner — Gustave  Buyse,   2035  20th  Ave., 

Oakland. 
Architect — None.  $3000 


DWELLING  &  GARAGE. 

(1814)  2221  JONES  AVE..  Oakland.  One- 
story  4-room  dwelling  and  gar- 
age. 

Owner — Nels    A.    Jacobsen,    1S39    Jones 

Ave.,    Oakland. 
Architect — None.  $2200 

DWELLING 

(1815)  NO.  10  POPLAR  ST.,  Berkeley. 
One    family    dwelling. 

Owner — F.   A.   Brooks,   Berkeley. 
.Architect — J.  R.  Madison,  Shattuck  Ave. 

and   Adeline   St.,   Berkeley. 
Contractor — Mason -McDuffle,     Shattuck 

Ave.   and  Adeline  St.,   Bkly.        $3500 

DWELLINGS 

(1816)  NO.  1247-49-51-53  BURNETT 
St..  Berkeley.  Two  two  family 
dwellings. 

Owner — C.   R.  Shaw,   1620  Lafayette  St., 

Alameda. 
.\  rchitect — None. 
Contractor — -J.  M.  Shaw,  1620  Lafayette 

St.,    Alameda,  $4000    each 
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DWELLING 

(1817)      NO.     62i     ENCENARDO     AVE., 

Berkeley.     One  family  dwelling. 
Owner — John    O.    Weston,    1731    Dwight 

Way,  Berkeley. 
Architect — None.  J4000 


DWELLING 

(1818)  NO.  2630  HILGARD  ST.,  Ber- 
keley.    Two  family  dwelling. 

Owner — Rachel  L.  Burnett,  3038  Tele- 
graph   Ave.,    Berkeley. 

Architect — Maybeck    &    White,    S.    F. 

Contractor — Harold  De  Normandie,  1136 
Sutter    St.,    Berkeley.  $5000 


DWELLING 

(1819)  NO.  1450  BANCROFT  WAY, 
Berkeley.      One    family    dwelling. 

Owner — Mrs.  B.  Greenman,  Claremont 
and   Ashby  Ave.,   Berkeley, 

Architect — L.  R.  Roby,  2304  Jefferson 
St.,  Berkeley. 

Contractor — M.  A.  Peel,  Oakvale  Ave., 
Berkeley.  $2500 

DWELLING 

(1820)  NO.  928  EUCLID  AVE.,  Ber- 
keley.     One    family  dwelling 

Owner— J.   F.   Verdi. 
Architect — Edward  Joles. 
Contractor  —  Geo.    A.     McDowell,    1686 
Shattuck  Ave..  Berkeley.  $5500 


FACTORY 

(1821)  NO.  950  PARKER  ST.,  Berkeley 
Electric   clock    factory. 

Owner — Pacific    Electric    Clock    Co.,    86 

3rd   St.,   San   Francisco. 
Architect  . —  Austin    Co.     of    Calif.,    244 

Kearny  St.,   San  Francisco. 
Contractor — Austin    Co.    of    Calif.,    244 

Kearny  St.,    S.   F.  $21,000 

APARTMENTS 

(1822)  612ABC    FIFTY-FOURTH    ST 
Oakland.     2-story  12  room  apts. 

Owner    —    L.    Jorgensen,    514    54th    St., 

Oakland. 
Architect — None. 
Contractor — John    Lehman,     959    Apgar 

St.,    Oakland.  $9500 


DWELLING 

(1823)  3875  LYMAN  ROAD,  Oakland. 
1-story    4-room    dwelling. 

Owner — C.  S.  Jorgenson,  3404  Champion 

St.,  Oakland. 
Architect — None.  $2400 

DWELLINGS 

(1824)  E  FIFTY-SIXTH  AVE.  120  N 
Brann  and  W  56th  Ave.  120  N 
Brann,  Oakland.  Two  1-story  5- 
room  dwellings   and   garage. 

Owner  —  M.    P.    Brasch,    392    17th    St. 

Oakland. 
Architect — None.  Each  $4250 

DWELLING 

(1825)  NE  COR.  REDDING  and  Loma 
Vista,  Oakland.  1-story  4-room 
dwelling. 

Owner — Mrs.    M.    Parker,    3704    Redding 

St.,  Oakland. 
Architect — None. 
Contractor — Globe    Realty    Co.,    4718    E- 

14th    St.,    Oakland.  $2500 

DWELLINGS 

(1826)  S  FIFTY-FIFTH  ST.  200.  235  W 
Telegraph,  Oakland.  Two  1-story 
5-room   dwellings. 

Owner — Ghigliotti   Capelini,    5503    Tele- 
graph  Ave.,   Oakland. 
Architect — None.  Each  $3500 

DWELLING 

(1827)  2427  ALIDA  ST.,  Oakland.  1- 
story    4-room    dwelling. 

Owner  —  J.    A.    Franske,    4166    Lincoln 

Ave..    Oakland. 
Architect — None.  $3000 

DWELLING 

(1828)  600  KENYON  RD.,  Oakland.  2- 
story   g-room   dwelling. 

Owner — Louise    H.    Shart,    Oakland. 
Architect — None. 

Contractor  —  C.  W.  Short,  574  Rosal 
Ave.,    Oakland.  $8500 


DWELLING 

(1829)  2650  SIXTY-FIFTH  AVE.,  Oak- 
land.     1-story   5-room   tile  dwlg. 

Owner— B.  C.  Phillips,  Oakland. 

Architect — None. 

Contractor  —  Ala.  County  Realty  Co., 
5911    E-14th    St.,    Oakland.  $4000 


DWELLING.^ 

11830)     2657-61-65-69    SIXTY-SEVENTH 

Ave.    Oakland.         Four    1-story    5- 

room    dwellings. 
Owner — Sigwald   Bras,   2736   School   St., 

Oakland. 
Architect — None.  Each   $3000 


DWELLING 

(1831)      W  CRESCENT  ST.  400  N  Perry 

Oakland.      1-story   6-room   dwlg.   & 

garage. 
Owner — E.   T.   Planer,   Oakland. 
Architect — None. 
Contractor  —  J.   B.    Petersen,   2009    5th 

Ave.,    Oakland.  $6700 


STORES 

(1832)      S    HOPKINS    ST.    400    W    38TH 

Ave.,    Oakland.      1-story    stores. 
Owner — J.    B.    Petersen,    2009    5th    Ave., 

Oakland. 
Architect — None.  $3000 


DWELLING 

(1833)  859  SUNNYHILL  ROAD,  Oak- 
land. 1-story  5-room  dwlg.  and 
garage. 

Owner— H.    P.    Fisher,   Syndicate   Eldg., 

Oakland. 
Architect — None.  $4150 

ALTERATIONS 

(1834)  NE  COR.  E-12TH  ST.  and  Der- 
by   Ave.,    Oakland.      Alterations. 

Owner — Derby   Estate    Co.,   Oakland. 
Architect — None.  $1000 


DWELLING 

(1835)  3317  ARKANSAS  ST.,  Oakland. 
1-story  5-room  dwelling  and  ga- 
rage. 

Owner— J.    T.    Blower,    3338    Maine    St., 

Oakland. 
Architect — None. 
Contractor — L.  Graham,   2327  64th  Ave., 

Oakland.  $3200 

DWELLING 

(1836)  N  RONADA  AVE.,  150  W  Ra- 
mona,  Oakland.  1-story  5-room 
dwelling. 

Owner— L.  W.  Cox,  2231  11th  Ave.,  Oak- 
land. 
Architect — None.  $5000 

SIGN 

(1837)  1750  E-TWELFTH  ST..  Oak- 
land.     Roof  sign. 

Owner — Liberty    Auto    Co.,    1750   E-12th 

St.,  Oakland. 
Architect — None. 
Contractor — National    Electric    Co.,    950 

30th    St.,    Oakland.  $2000 

DWELLING. 

(1838)  N  WCOR.  ROSS  and  Florio  St., 
Oakland.  Two-story  9-room  dwell- 
ing. 

Owner— Walter  A.  Sloan.  2511  Derby 
St..    Berkeley. 

Architect — None. 

Contractor — Harold  L.  Paige,  5844  Col- 
lege   Ave.,    Oakland.  $10,000 


A  PARTS.    &    GARAGE. 

(1839)  626-32  EAST  22ND  ST.,  Oak- 
land. Two-story  12-rooni  apart- 
ments  and  garage. 

Owner — F.    J.    MacWilliams,     2205       7th 

Ave.,   Oakland. 
Architect — None. 
Contractor — G.    H.    Butzback      &      Son 

8030,    E    14th    St.,    Oakland. 

$10,500    and    5500 

P.    O.    BUILDING. 

(1840)  SW  COR  DERBY  ST  and  B. 
14th,  Oakland.  One-story  concrete 
post    office. 

Owner — Derby    Estate   Co.,      822      Mills 

Bldg.,   S.  F. 
-Architect — None. 
Contractor — A.    K.    Harmon,     S22    Mills 

Bldg.,    S.    F.  $25,000 


APART    &    STORES. 

(1841)   NE  COR  23RD  AVE  and  E  22nd 

St.,    Oakland.      Two-story    14-room 

apartments    and   stores. 
Owner    —    M.    Larson.    2103    23rd    Ave  , 

Oakland. 
.\rchitect — None. 
Contractor — A.    Olsen,    2114    E    30th    St., 

Oakland.  $15,000 


ALTERATIONS,    ETC. 

(18  4  2)  SW  COR  55TH  and  Haskell  Sts., 
Oakland.  General  construction  2- 
story  frame  building  and  altera- 
tions   to    present    building. 

Owner — First  Presbyterian  Church  of 
Golden   Gate. 

Architect — Wythe.  Blaine  and  Olson. 
1800   Telegraph   Ave.,   Oakland. 

Contractor — C.  H.  Lawrence,  5321  Law- 
ton    Ave.,    Oakland. 

I'MIed     March     26,     1925.       Dated    March 
20,    1925. 
When    fiame    is   completed    ..$3305.50 
When     plastered     ,  3305.50. 


When    completed     3305.i50 

Usual    35    days     3305.50 

TOTAL  COST.  $13,222 
Bond,  sureties,  forfeit,  none.  Limit, 
120  days.  Plans  and  specifications 
tiled. 


TILING. 

(1843)  LOCATION  NOT  GIVEN.  Lay 
1  in.  hex  tiie  throughout  two  base- 
ment toilets  in  2,  3,  4  and  5th  floors 
complete. 

Owner  —  Herbert  R.  Yerxa,  Tribune 
To.wer,   Oakland. 

.Architect — H.  H.  Winner  Co.,  55  New 
Montgomery   St.,   S.   F. 

Contractor — Lowry    &    Day,    1653    Page 

Filed  Mar.  27,  1925.  Dated  Mar.  23,  1925. 

Upon    completion    15% 

Usual   35   days    Balance 

TOTAL   COST,    $1250 

Bond,     sureties,     forfeit,     limit,     none. 

Plans  and  specifications  not  filed. 


ItR.SlDENCE 

(1S44)  NO.  230  SAN  CARLOS  AVE., 
I'iedmont.      Residence   and  garage. 

Owner — H.  P.  Fisher,  Syndicate  Bldgr., 
Oakland. 

Architect — Schirmer-Bugbee  Co.,  Thay- 
er Bldg.,  Oakland.  $5000 

RESIDENCE 

(1845)      NO.       337       MAGNOLIA      AVE., 

Piedmont.      Residence    and    garage. 
Owner — A.      G.    Haws,      3012    California 

St.,   Berkeley. 
Architect — S.   G.  Jackson. 
Contractor — Anderson   &  Anderson,   961 

Neilson  St.,  Berkeley.  $7000 


RESIDENCE 

(1846)  NO.  231  TERRACE  AVE.,  Pied- 
mont.    Residence  and  garage. 

Owner  —  Justus  Norris.  524  17th  St.. 
Oakland. 

Architect — J.  Oliver. 

Contractor — R.  E.  Norris.  3466  Wood- 
ruff Ave.,  Piedmont.  $7500 

RESIDENCE 

(1847)  NO.  112  WILDWOOD  AVE.,  Pied- 
mont.     Residence  and   garage. 

Owner — Leo     J.   Dolan,    1404      Franklin 

St.,  Oakland. 
Architect — ^None.  $5400 

RESIDENCE 

(1848)  NO.  221  WILDWOOD  AVE., 
Piedmont.     Residence  and  garage. 

Owner — Mrs.  A.  J.  Yerrick,  5255  College 

Ave.,  Oakland. 
Architect — Contractor. 
Contractor — A.  J.  Y'errick,   5255   College 

Ave.,  Oakland.  $9800 


(1849)  NO.   173   RICARDO  AVE.,  Pied- 
mont.     Residence   and   garage. 

Owner — Edward    Shearer,    492    36th    St., 

Oakland. 
-Architect — J.    R.    Armstrong,    400    High 

St.,    Oakland.  $5000 

RESIDENCE 

(1850)  NO.      130      MAGNOLIA       AVE., 
Piedmont.     Residence  and  garage. 

Owner — Geo.    R.    Potter,    19    Randwlck 

Ave.,  Piedmont. 
Architect  —  Home    Designer,    1844    5th 

Ave.,  Oakland.  $5000 


RESIDENCE 

(1851)      NO.    1126       HARVARD      ROAD, 

Piedmont.     Residence  and  garage. 
Owner — Martin    &    Hennings,    111    Ra- 

mona  Ave.,    Piedmont. 
Architect — D.    M.    Crooks,    532    16th    St.. 

Oakland.  $5050 


RESIDENCE 

(1852)      NO.    249    PARK      VIEW      AVE., 

Piedmont.     Residence  and  garage. 
Owner — Carl  C.  Lassen,   123   Palm  Ave., 

Piedmont. 
Architect — Contractor. 
Contractor — Lassen  &  Shields,  123  Palm 

.-Vve.,    Piedmont.  $5000 


ALTERATIONS 

(1853)  NO.  109  MESA  AVE.,  Piedmont. 
Alterations. 

Owner — Mr.  McNevens,   Premises. 
Architect — None. 

Contractor — O.   L.   Burritt,   427   63rd   St.. 
Oakland.  $1600 

RESIDENCE 

(1854)  NO.    1143   WINSOR   AVE.,   Pied- 
mont.     Residence. 

Owner— c.    H.    Kinney,    480    Hardy    St., 

Oakland. 
Architect — C.  H.  Kinney,  480  Hardy  St  , 

Oakland. 
Contractor — C.    H.    Kinney,    480    Hardy 

St.,    Oakland.  $5050 
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RESIDENCE 

(1S55)  NO.  812  HIGHLAND  AVE., 
Piedmont.     Kesidence  and  garage. 

Owner — B.  DeLucis,  2457  Webster  St., 
Oakland. 

Architect — Contractor. 

Contractor — Beckett-Wight,  2457  Web- 
ster St.,   Oakland.  $8500 


RESIDENCE 

(1856)  NO.  110  ALTA  AVE.,  Piedmont. 
Residence  and  garage. 

Owner — W.  E.  Culver,  108  Echo  Ave., 
Oakland. 

Architect — Contractor. 

Contractor — Ford  &  Robins,  5117  Broad- 
way,   Oakland.  $5100 


RESIDENCE 

(1857)  NO.  164  OAK  ROAD,  Piedmont. 
Residence  and  garage. 

Owner — E.  S.  Goodwin,  Merchants'  Ex- 
change, Oakland. 

Architect — W.  A.  Doctor  and  Gilbert 
Hodgson,    314    17th   St.,   Oakland. 

Contractor — E.  W.  Woodard,  435  Mer- 
ritt   Ave.,   Oakland.  $5500 


RESIDENCE 

(1858)      NO.    205  •   EL   CERRITO      AVE., 

Piedmont.      Residence  and   garage. 
Owner — E.    C.    Johnson,    301    El    Cerrito 

Ave.,    Piedmont. 
Architect — Contractor. 
Contractor — O.  Soder,   2438   Ashby  Ave., 

Oakland.  $6000 


RESIDENCE 

(1859)  NO.  60  FAIRVIEW  AVE.,  Pied- 
mont.    Residence  and  garage. 

Owner — D.  J.  Schneider,  3221  Adeline 
St.,  Oakland. 

Architect — Contractor. 

Contractor — Axel  Sommerstrom,  109 
Sunnyside  Ave.,  Piedmont.         $7000 


RESIDENCE 

(1860)  NO.  104  GREENBANK  AVE., 
Piedmont.     Residence  and  garage. 

Owner — H.  Gatzert,  38  Montell  St.,  Oak- 
land. 

Designer — Chas.  Anderson,  2142  25th 
Ave.,   Oakland.  $5000 


RESIDENCE 

(1861)  NO.  210  PALM  AVE.,  Pied- 
mont.     Residence    and    garage. 

Owner — Mrs.  W.  Ghiglieri,  Telegraph 
Ave.   Branch  Bank   of  Italy,  Bkly. 

Designer — O.  Soder,  2438  Ashby  Ave., 
Berkeley. 

Contractor — O.  Soder,  2438  Ashby  Ave. 
Berkeley.  $5500 


RESIDENCE 

(1862)      NO.  19  FAIRVIEW  AVE.,  Pied- 
mont.     Residence    and    garage. 
Owner — Edw.    Larmer,    Premises. 
Architect — None.  $5100 


RESIDENCE 

(1863)      NO.       21     CAMBRIDGE       WAY, 

Piedmont.      Residence. 
Owner — W.    C.   Reveal,      2341     Waverly 

St.,  Oakland. 
Architect — None.  $5100 


RESIDENCE 

(1864)   NO.  500  BOULEVARD  WAY, 

Piedmont.     Residence  and  garage. 
Owner — J.    E.    Gunderson,    439    12th    St., 

Oakland. 
Architect — None. 
Contractor — John  Sea,  Alameda.       $6000 


RESIDENCE 

(1865)  NO.  24  CAPERTON  AVE.,  Pied- 
mont.    Residence  and  garage. 

Owner — G.  B.  Hengen,  38  York  Drive, 
Piedmont, 

Architect — Meyer  &  Johnson,  742  Mar- 
ket St.,   San  Francisco.  $15,000 


RESIDENCE 

(1866)  NO.  308  SHERIDAN  AVE., 
Piedmont.      Residence  and  garage. 

Owner — B.  L.  York,  Realty  Syndicate 
Bldg.,   San  Francisco. 

Architect — W.  H.  Crim  Jr.  and  Hamil- 
ton Murdock,  425  Kearny  St.,  San 
Francisco. 

Contractor — A.  Cedarborg,  1544  Excel- 
sior Ave.,    Oakland.  $19,700 

DWELLING 

(1867)  NO.  1832  PACIFIC  AVE.,  Ala- 
meda.    One-story  5-room  dwelling. 

Owner  —  West  End  Bldg.  Ass'n.,  1536 
Webster  St.,   Alameda. 

Architect — None. 

Contractor — A.  J.  Thiele,  3221  Thomp- 
son Ave.,  Alameda.  $3450 


DWELLING 

(1868)  NO.  1826  PACIFIC  AVE.,  Ala- 
meda.     One-story   5-room   dwelling 

Owner — West  End  Ass'n.,  1536  Webster 
St.,  Alameda. 

Architect — None. 

Contractor — A.  J.  Thiele,  3221  Thomp- 
son   Ave.,    Alameda.  $3000 


DWELLING 

(1869)      NW    PARU      AND      CENTRAL 

Ave..   Alameda. 
Owner — Olat     Reichel,       2509       Clement 

Ave.,  Alameda. 
Architect — None.  $7000 


DWELLING 

(1870)  NO.  1616  SCHILLER  ST.,  Ala- 
meda.    One-story  5-room   dwelling. 

Owner— H.  G.  Mehrtens,  1536  Webster 
St.,  Alameda. 

Architect — None. 

Contractor — A.  J.  Thiele,  3221  Thomp- 
son Ave.,  Alameda.  $3000 

DWELLINGS 

(1871)  NO.  1381  FERNSIDE  BLVD.  & 
No.  3288  Central  Ave.,  Alameda. 
Two     one-story     4-room     dwellings. 

Owner — F.  Eraser,  56  Sharon  Ave., 
Piedmont. 

Architect — None. 

Contractor — Thos.  Bolger,  3215  Pern- 
side   Blvd.,   Alameda.  $3000   ea 


DWELLINGS 

(1872)      NO.    1821-25-27   CHESTNUT   ST. 

and    1908    Eagle   Avenue,    Alameda. 

Four    one-.'itury     4 -loom    dwellings. 
Owner — J.   A.  Mitchell,   1135  Park  Ave., 

Alameda. 
Architect — None.  $2250    ea 


RESIDENCE 

(1873)      NO.       2211       BROWNING       ST., 

Berkeley.       One    family    residence. 
Owner   —   David   Kest,    2330    Browning 

St.,    Berkeley. 
Architect — None.  $2700 


DWELLING 

(1874)      NO.    1327    WARD   ST.,   Berkeley 

One  family  dwelling. 
Owner — Bertha     James,     Box     187,     San 

Lorenzo. 
Architect — None. 
Contractor — Geo.    H.    Meyers,    Box    168, 

San   Lorenzo.  $2875 


RESIDENCE 

(1875)  NO.  2721  VIRGINIA  ST.,  Ber- 
keley.      One    family    residence. 

Owner — Grace  M.  Kripke,  2416  Durant 
Ave.,   Berkeley. 

Architect— W.  E.  Boyd,  2002  San  Pablo 
Ave.,    Berkeley. 

Contractor — Chas.  E.  Bardwell,  522 
Santa  Fe  Ave.,  Berkeley.  $5000 


DWELLING 

(1876)  NO.  651  COLUSA  AVE.,  Ber- 
keley.      One     family    dwelling. 

Owner — T.  B.  Barrett,  1308  Euclid  Ave. 

Berkeley. 
Designer — E.    Teicheira,    2336    Edwards 

St.,  Berkeley. 
Contractor — E.  Teicheira,  2336  Edwards 

St.,   Berkeley.  $5000 

DWELLING 

(1877)  NO.  1635  LE  ROY  AVE.,  Ber- 
kelely.      Two   family  dwelling. 

Owner — Robert  A.  Batenan,  Virginia 
and   Le   Roy  Ave.,   Berkeley. 

Architect — None. 

Contractor — Brooks  Parker,  2031  Los 
Angeles  Ave.,  Berkeley.  $7700 

DWELLING 

(1878)  NO.  5394-96  WALNUT  AVE., 
Oakland.  One-story  8-room  2- 
family   dwelling. 

Owner — Oliver  Swanson,  Eureka,  Cal. 
Architect — None. 

Contractor — E.  E.  Rollin,  357  Athol  Av. 
Oakland.  $5500 

DWELLING 

(1879)  N  MOKELUMNE  ROAD  410  W 
Altamont,  Oakland.  Three-room 
dwelling. 

Owner—H^^W.   Wilson,   2008    90th   Ave., 

$1000 


DWELLING 

(1880)      NO.   1932  TWENTY-FIRST  AV 

Oakland.      One-story    6-room   dwlg. 
Owner — Jos.      Heinemann,      1958      21st 

Ave.,   Oakland. 
Architect — None. 
Contractor — Joe    Boeddeker,     1814    34th 

Ave.,    Oakland.  $5075 


DWELLING 

1881)      N  SUNNYMERB  75  E  Archmont, 
Oakland.      Three-room    dwelling. 

Owner — J.  Althouse,   425   41st   St.,  Oak- 
land. 

Architect — None.  $2000 


DWELLING 

(1882)  S  SEMINARY  AVE.  150  E  Cal- 
averas, Oakland.  One-story  3-room 
dwelling. 

Owner — G.  V.  Draper,  Oakland. 

Architect — None.  $1000 


DWELLING 

(1883)  W  EDGEMOOR  130  S  Sunny- 
mere,  Oaliland.  One-story  3-room 
dwelling. 

Owner — D.  L.  Young,  239  Knox  St.,  San 
Lorenzo. 

Architect — None. 


$1000 

DWELLING 

(1884)     W  SIMSON  ST.  350  S  Altamont, 

Oakland.     One-story   3-room   dwlg. 
Owner — C.    M.    Ferris,      938    Scott      St., 

Oakland. 
Architect — None.  $1000 


DWELLING 

(1885)  N  INDEPENDENCE  WAY  100 
W  Nineteenth  Ave.,  Oakland.  One- 
story  4-room  dwelling. 

Owner — A.   Silva,   722   6th  St.,   Oakland. 
Architect — None. 

Contractor — M.  Brown,  1922  E-14th  St., 
Oakland.  $2400 

DWELLING 

(1886)  E  SIXTY-EIGHTH  AVE  75  S 
Foothill  Blvd.,  Oakland.  One-story 
5-room  dwelling. 

Owner — C.    L.    Coward,    458    Brown    St., 

Napa. 
Architect — None. 
Contractor — O.   Linstad,   1389   64th  Ave., 

Oakland.  $3500 

GARAGE 

(1887)  E  DIMOND  AVE  190  S  Hopkins 
Oakland.      One-story   brick   garage. 

Owner — Chris  Michel,  3424  Dimond  Ave., 
Oakland. 

Architect — None. 

Contractor — W.  ±1.  Brookes,  2921  Cali- 
fornia   St.,    Oakland.  $1000 


(1888)  S  E-T'VVENTY-FIRST  105  W 
25th  Ave.,  Oakland.  One-story  4- 
room    dwelling. 

Owner — J.  G.  Poorman,  2445  E-21st  St., 

Oakland. 
Architect — None. 
Contractor — M.    H.    Holmes,    531    Grand 

St.,    Oakland.  $2800 

DWELLING 

(1889)  W  SIXTY-SEVENTH  AVE  140 
N  E-14th  St..  Oakland.  One-story 
5-room  dwelling. 

Owner — L.    T.    Coward,    458    Brown    St., 

Napa,  Cal. 
Architect — None. 
Contractor — A.  Linstad,    1389    64th  Ave., 

Oakland.  $3500 

DWELLING 

(1890)  NO.  3536  SEVENTY-SECOND 
Ave.,  Oakland.  One-story  4-room 
dwelling   and    garage. 

Owner — Geo.   A.  Balen,    3338    72nd    Ave  , 

Oakland. 
."Vrchitect — None. 
Contractor — Edward     P.     Taylior,     1706 

89th  Ave.,  Oakland.  $2650 

DWELLING 

(1891)  NO.  3101  ARIZONA  ST.,  Oak- 
land. One-story  4-room  dwelling 
and    garage. 

Owner — K.    W.    Roberts,    1730    Webster 

St.,  Oakland. 
Architect — None.  $2900 

DWELLING 

(1892)  N  TRENOR  155  W  64th  Ave, 
Oakland.      One-story   4-room   dwlg. 

Owner — Carso     &     Minek,     3353     E-14th 

St.,  Oakland. 
Architect — None. 
Contractor — Golden     Gate    Constr.     Co  , 

1076   65th   St.,   Oakland.  $2500 

DWELLING 

(1893)  NO.  524  WAYNE  AVE..  Oakland 
One-story   6-room   dwelling. 

Owner — A.   R.   Lapham,      958      Warfleld 

Ave.,    Oakland. 
Architect — None.  $8000 

DWELLING 

tl894)      NO.  3721  HARBOR  VIEW  AVE. 

Oakland.      One-story   4-room    dwlg 
Owner — Harry      E.    Wain,      3916    Loma 

Vista  Ave.,   Oakland. 
Architect — None.  $2400 


36 

SUB    STATION.       ^  „         ^    ,  ,       J 

a895)       KEY    ROUTE    PIER.    Oakland. 

One-story   concrete    sub-station. 
Owner — Key   System   Transit   Co.,   Oak- 
Architect   —   Reed  A   Corlett.    Oakland 

Bank    Bldg. $20,000 

DWELLING    &    GARAGE.        „     ,„„    „ 

(1896)  E  ALVARADO  RD  S  400  Eu- 
calyptus, Oakland.  One-story  8- 
room   dwelling  and  garage. 

Owner — Glenn  Construction  Co.,  Mer- 
chants Bank   Bldg.,  S.  F. 

Architect — B.   E.   Remmell,  Oakland. 

$14,000  and   $250 


BUILDING    AND    ENGINEERING    NEWS 


.Saturday,    April    4,    1; 


Architect — J.    H.    Thomas.  Mercantile 

Bank  Bldg.,  Berkeley. 

Contractor— Barr    &    Son.  900    Everett 

Ave..  Oakland.  »8000 

DWELLING  „      „ 

(1907)  NO.  1322  GARRISON  ST.,  Ber- 
keley.    One  family  dwelling. 

Owner— B.  B.  Fraga,  914%  Folger  Ave., 
Berkeley. 

Architect— G.  M.  Brlggs,  1771  Spruce 
St.,   Berkeley. 

Contractor— C.  H.  Hartman,  914',4  Fol- 
ger   Ave.,    Berkeley.  ?i7UU 


APARTMENTS.  ,    „ 

(1897)    627  BEACON  St.,  Oakland.  Two- 
story  24-room  apartments. 

Owner — -A^.    H.    Nunemacher,     7 
Ave.,  S.   F. 

Architect — None. 


2      19th 
$19,000 


APARTMENTS.  „       „    , 

(1898)  N  61ST  ST  150  E  Grove  St.,  Oak- 
land. Two-story  16-room  apart- 
ments. „    ,   ^ 

Owner — Mrs.  E.  C.  Carlson,  1614  Grove 

St.,    Oakland. 

Architect — None.  

Contractor— O.    F.    Abdon,    a30    1  \tji    f t.. 

Oakland.  $12,500 

DWELLING.  „    ^,,        ,.,       „A    !,«„ 

(1899)  LOT  90  in  Subdiv.  N  ■.  90  Mp 
of  the  Resubdivision  of  Peralta 
Park,  Berkeley.  General  construc- 
tion one-story  and  basement  frame 
dwelling. 

Owner — Helen    Renton.    Berkeley. 

Architect — Plans  furnished  by  con- 
tractor. ,    ^  „„„ 

Contractor  —  Beadell  and  Lane,  909 
Spruce  St.,  Berkeley. 

Filed  March  28,  1925.     Dated  March  27. 

When   frame   is   up    *JJSJ 

First   coat   of  plaster    1161 

When    completed    ■•    Hbl 

Hal  of  net  cash  plus  8%  to  be  paid 
35  days  after  completion. 
TOTAL  ESTI.  COST  PLUS  8%  $4644 
Bond,  sureties,  forfeit,  none.  Limit, 
80  working  days  after  March  30,  1925. 
Plans  and  specifications  not  filed. 


ALTERATIONS  ^      „^ .  t., 

(1900)      NO.      190    ALVARADO      ROAD, 

Berkeley.      Alterations. 
Owner — H.    S.    Black,    275    Vernon    St., 

Oakland. 
Architect — None.  „    „ 

Contractor   —  Chas.   Stockholm    &   Son, 

Monadnock    Bldg.,    San    Francisco. 
$5000 


DWELLING  „      „ 

(1901)  NO.  2306  EDWARDS  ST.,  Ber- 
keley.    One  family  dwelling. 

Owner  —  C.    E.  .Scott,    1316    University 

Ave.,   Berkeley.  .„„„„ 

Architect — None.  $3000 

DWELLINGS  „„,„„ 

(1902)  NO.  291  AND  793  UNIVERSITY 
Ave.,  Berkeley.  Two  one  family 
dwellings. 

Owner — Millie    M.    Adams,    Berkeley. 

Architect — W.  A.  Doctor,  505  Bank  of 
Italy   Bldg.,   Berkeley. 

Contractor — E.  D.  Bramlage,  649  Ar- 
lington Ave.,  Berkeley.         $4975  ea 


STORE 

(1903)      NO.    1232 
keley.     Store. 


OILMAN      ST.,    Ber- 


DWELLING  ,„     .,,     ,, 

(1920)  E    MAYBELLE    AVE.    160    N 

Bayo,     Oakland.        l-story     B-room 

dwelling. 
Owner — Chas.    Peterson,    3908    Maybelle 

Ave.,   Oakland. 
Architect — None.  $3000 


DWELLINGS  „ 

(1908)      NO.  2764  AND  2766  ACTON   ST., 

Berkeley.      Two    one    family   dwlg. 
Owner — B.    M.    Paul,    954    Hilldale    Ave. 

Berkeley. 
.Architect — None.  $2250  ea 


DWELLING 

(1909)  NO.  760  CRAGMONT  AVE.. 
Berkeley.     One  family  dwelling. 

Owntr — Aimy   T.   Euenold. 

Architect — None. 

I'ontractor^C.  A.  Bernard,  3101  Sum- 
mit St.,  Oakland.  $3800 


DWELLING 

(1910)  NO.  1420  SPRUCE  ST.,  Ber- 
keley. One  family  dwelling  and  ga- 
rage. 

Owner — Mrs.  J.  T.  Dunster,  1418  Spruce 
St..  Berkeley. 

.Architect— I.  H.  Latour,  908  Plaza  Dr., 
Berkeley. 

Contractor — B.  B.  Rush,  528  Vicente 
Ave.,  Berkeley.  $2000 


Owner — E.  A.  Laurin,  Nlelson  and  Gil- 
man  St.,  Berkeley. 

Architect — None. 

Contractor — Fo.x  Bros.,  1926  University 
Ave.,  Berkeley.  $1000 

DWELLING 

(1904)  NO.  1895  SAN  JUAN  AVE.. 
Berkeley.      One    family    dwelling. 

Owner — J.  W.  Kraft,  1205  The  Alameda, 
Berkeley. 

Architect — None.  _ 

Contractor— J.  H.  Walbold,  2115  Cen- 
ter St.,  Berkeley.  $4000 


DWELLING 

(1905)     NO.    1517    ADA    ST.,    Berkeley. 

One  family  dwelling. 
Owner — J.    F.    Hubbard,    1524    Ada    St.. 

Berkeley. 
Architect — None.  $2700 


DWELLING 

(1911)      NO.    1532   WARD  ST.,   Berkeley. 

One    family    dwelling 
Owner — C.    F.    Lyon 

Ave.,   Berkeley. 
Architect — None. 


20   San   Fernando 
$6500 


ALTERATIONS 

(1912)      N    SEVENTEENTH    ST.    100    W 

Franklin,  Oakland.     Alterations. 
Owner — Woodward  cS:  Munsey.  Oakland 
Architect — None. 
Contractor — S.    Kulchar    Co.,    8th    Ave. 

and    E-lOth    St.,    Oakland.  $1000 


DWELLING 

(1913)      1424    SEVENTY-SECOND  AVE., 

Oakland.      1-story   5-room   dwlg. 
Owner — J.    R.    Thompson,    7204    E-14th 

St.,    Oakland. 
Architect — None. 


$3000 


DW"ELLINGS 

(1914)       E    CHABOT    RD., 

Chabot  Rd.,   Oakland. 

5-room   dwellings. 
Owner — J.    Sexton,    1449   Alice   St., 

land. 
Architect — None.  Each   $3000 


140.     188    N 
Two  1-Btory 

Oak- 


DWELLING 

(1915)         S    SANTA    RITA    53    E    iSTU 

Ave..      Oakland.        1-story      5-room 

dwelling. 
Owner — Geo.    Ganiats,    2288    38th    Ave., 

Oakland. 
Architect. — None. 
Contractor  —  Golden    Gate    Const.    Co., 

1076   65th  St.,»  Oakland.  $3000 


Architect — None 
Contractor — 
Oakland 


P.  Pond,  6682 


RESIDENCE 

(1906)  NO.  39  OAK  VALE  AVE.,  Ber- 
keley.    One  family  residence. 

Owner — C.  Frey,  2309  Bowdltch  St., 
Berkeley. 


DWELLING 

(1921)      732    CALMAR    AVE..    Oakland. 

1-story    7-room   dwelling. 
Owner — J.  W.  Scammel,  123  Hagar  Ave 

Piedmont. 
Architect— None.  $6000 


DWELLINGS 

(1916)      SE    COR.    BARTLETT   &    Deer- 

ing,  Oakland.     Two  1-story  4-room 

2-family   dwellings. 
Owner — C.   R.   Shaw,   1620  Lafayette  St., 

Alameda. 
Architect — None.  Each  $3000 


LAUNDRY    BLDG. 

(1917)  N  CHAPMAN  ST.,  205  E  Peter- 
son, Oakland.  1-story  tile  laun- 
dry. 

Ownei — R.  J.  Simmons,  6682  E-14th  St., 
Oakland. 


DWELLING 

(1922)  1069    TRESTLE    GLEN    RD., 

Oakland.     1-story  6-room  dwelling. 
Owner — Matthew    Klein,    5988    Canning 

St.,   Oakland. 
Architect — None.  $5000 


DWELLINGS 

(1923)  1843,  1847  SIXTY-SIXTH  AVE., 
Oakland.  Two  l-story  4-room 
dwellings. 

Owner — John  White,  E-8th  St.,  Oak- 
land. 


Architect — None. 
Contractor — F.    C. 
Ave.,  Oakland. 


Stolte,    3455    Laguna 
Each  $2«li0 


STORES 

(1926)  NE  COR.  12TH  &  JACKSON 
Sts.,  Oakland.  1-story  brick  and 
concrete    stores    and   garage. 

Owner — J.  T.  Hamilton,  630  Call  Bldg  , 
San    Francl-sco. 

.\rchitect — None-  $20,000 


STORE,    APTS. 

(1927)  886,    888    FORTY-FIFTH    ST., 

Oakland.  2-story  15  room  store  & 
apartments. 

Owner — Geo.  L.  Geek,  872  45th  St.,  Oak- 
land. 


Architect— None. 
Contractor — A.    W. 
Ave.,  Oakland. 


Almquist,    2701    13th 
$15,000 


STOREROOM 

(1928)      OAKL.A.ND    PIER.    Oakland.    1- 

story    steel    storeroom. 
Owner — Southern    Pacific    Co.,    Oakland 

Pier,   Oakland. 
-Architect — None. 
Contractor    —    Truscon    Steel    Co..    701 

Mission   St.,   S.    F.  $16,000 


(1920)  TENTH  and  UNION  STS.,  Oak- 
land. 2-story  brick  and  concrete 
school    building. 

Owner — City   of   Oakland. 

Architect — None. 

Contractor  —  Alfred  Olson,  631  Viona 
Ave.,    Oakland.  $170,000 


GARAGE,    STORES 

(1930)  SW  COR.  TWENTIETH  AND 
Brush  Sts.,  Oakland.  2-story  con- 
crete   garage   and   stores   and   flats. 

Owner — Josias  Iverson,  1915  Brush  St., 
Oakland. 

.Architect  —  Hutchinson  &  Mills,  1214 
Webster   St.,   Oakland.  $17,000 


DWELLING 

(1918)     732  Mckinley  AVE.,  Oakland. 

1-story    6-room    dwelling. 
Owner   —   Kirby   Tharp,    808    5th   Ave., 

Oakland. 
.\rchitect — None. 
Contractor  —  Oscar  Soder,   2438   Ashby 

Ave.,    Berkeley.  $6500 


DWELLING 

1016  ASHMONT  AVE..  Oakland.  2-story 
8-room    dwelling. 

Owner — Wynn  Meredith,  1004  Union  St. 
Alameda. 

.A^rchitejit — S.  B.  and  N.  Newsom,  Nev- 
ada Bank  Bldg.,  S.  P. 

Contractor — F.    C.    Stolte,    3455    Laguna 

Ave.,    Oakland.  $15,000 

NOTE  —  Contract    reported   Mar.    26. 

1925,  No.   1784. 

STORES 

(1931)  'NE  COR.  TELEGRAPH  AND 
Durant,  Berkeley.  General  con- 
struction 1-story  store  bldg.  (8 
stores). 

Owner — Stockholders  Auxiliary  Corp., 
550  Montgomery  St.,  S.  F. 

.\rchitect — H.  A.  Minton,  Bank  of  Italy 
Bldg.,  S.  F. 

Contractor — Hansen,  Robertson  &  Zum- 
walt,    4143    Broadway,    Oakland. 

Filed  Mar.  28.  1925.  Dated  Mar.  24,  1925. 
1st  and   15th  of  each  month  of 

value   incorporated    75% 

Usual   35   davs    Balance 

TOTAL    COST     $32, 25m 

Bond.    $16,000.      Sureties,    Globe    Indem- 
nity Co.     Forfeit,  $50.00  per  day.  Limit. 

70  calendar  days  after  date.     Plans  and 

specifications   filed. 


DWELLING 

(1919)      3667    DIMOND    AVE.,    Oakland. 

1-Btory    6-room    dwelling. 
Owner — M.  Demmer,   3659  Dimond  Ave., 

Oakland. 
Architect— None.  $4600 


APARTMENTS 

11932)  LOT    28    AND    PTN.    LOT    29, 

Blk.  section  of  the  Map  of  Key 
Route  Heights.  General  construc- 
tion four  3-room  apts.  and  4  ga- 
rages. 


Satiirdny.    April    4,    1925 


BUILDING    AND    ENGINEERING    NEWS 


37 


Owner— A.    L.    and    Elsie    Bailey,     3832 

Hopkins   St.,   Oakland. 
Architect — -None. 
Contractor — Walter  Ericson  and  Albert 

Hugo,    3316    14th    Ave.,   Oakland. 
Filed  Mar.  30.  1925.  Dated  Mar.  23,  1925 

When  frame  is  up    % 

Brown    coated    ^ 

When    completed    % 

I'sual   35  days    %, 

TOTAL  COST,  $8750 
Bond,  sureties,  none.  Forfeit.  $200. 
Limit,  75  working  days.  Plans  and 
specifications    not    filed. 

STORES 

(1933)  NO.  1700-02-04-06  GROVE  ST., 
Berkeley.     Stores. 

Owner  —  Al.  Cohn,   484     Wickson     St., 

Berkeley. 
Architect — None. 
Contractor — A.    Ortzow,    3927    West    St., 

Oakland.  $5000 

ALTERATIONS 

(1934)  NO.  1746  VIRGINIA  ST.,  Ber- 
keley.    Alterations. 

Owner — K.    A.    Oconnell,    1746    Virginia 

St..  Berkeley. 
Architect — None. 
Contractor — J.     A.     White,     1631     Edith 

St.,    Berkeley.  $5900 

GASOLINE    STATION 

(1935)  NO.  3170  COLLEGE  AVE.,  Ber- 
keley. Comfort  station  and  gaso- 
line and  oil  station. 

Owner — Associated   Oil   Co.,    2395   Web- 
ster St.,  Alameda. 
Architect — None.  $2400 

DWELLINGS 

(1936)  NO.  2809-11-15  WALLACE  ST., 
Berkeley.  Three  one  family 
dwellings. 

Owner — H.  B.  Mason,  Oxford  St.,  Ber- 
keley. 

Architect — None. 

Contractor  —  Guy  Hyde  Chick  Co., 
Hutchinson  Bldg.,  Oakland. 

$2375   each 

(1937)  NO.  1302-04-08-12-16  MABLE 
St..  Berkeley.  Five  one  family 
dwellings. 

Owner — A.    B.    Hughes,    397    Jayne    St., 

Berkeley. 
Architect — A.   W.   Smith,   American   Bk. 

Bldg.,   Oakland. 
Contractor  —  Hughes     &     Beach,     902 

Washington  St.,  Oakland.     $3000  ea 


ALTER.   &   ADDITION. 

(1943)  3545  CUSTER  ST.,  Oakland.  Al- 
terations  and   addition. 

Owner — Theo.    Mason,    Oakland. 

Architect — None. 

Contractor — C.  A  Bloom,  2128  Alameda 
Ave.,   Alameda.  $1400 


BANK,   ETC. 

NO.    2333-35-39-43-45-49      TELEGRAPH 

Ave.,   Berkeley.      Bank   and   stores. 
Owner — Bank    of    Italy,    San    Francisco. 
Architect — H.  A.  Minton,  Bank  of  Italy 

Bldg.,   San   Francisco. 
Contractor  —  Hanson,     Robertson     and 

Zumwalt,   4125   Broadway,  Oakland. 
$32,250 
NOTE: — Recorded    contract    reported 
Mar.   31,   1925,  No.   1931. 


(1938)  6935,  7001,  6943  &  6953  HALLA- 
day  St.,  Oakland.  Four  1-story  4- 
room  dwellings. 

Owner — S.  A.  Warner,  850  Cleveland 
Ave.,  Oakland. 

Architect — None.  $2000  each 


DWELLINGS. 

(1939)  7007,  6929  &  6947  HALLADAY 
St.,  Oakland.  Three  1-story  5- 
room  dwellings. 

Owner — S.     A.     Warner,     850     Cleveland 

Ave..  Oakland, 
Architect — None.  $2500    each 

DWELLING  A    GARAGE. 

(1940)  1427  HAVENSCOURT  BLVD., 
Oakland.  One-story  5-room  dwell- 
ing  and   garage. 

Owner — Andrew    Jacobson,      2817      67th 

Ave.,    Oakland. 
Architect— None.  $3650 


DWELLING. 

(1944)  1515  27TH  AVE.,  Oakland.  One- 
story   6-room   dwelling. 

Owner — John  McLean,  1515  27th  Ave., 
Oakland. 

A.rchitect — None.  $4500 


DWELLING. 

(1941)  1505  HAVENSCOURT  BLVD., 
Oakland.  One-story  5-room  dwell- 
ing. 

Owner — L.  H.  Cooper,  1611  67th  Ave., 
Oakland. 

Architect — None. 

Contractor — M.  T.  Bonham,  2401  Hav- 
enscourt,    Oakland.  $3500 


DWELLING. 

(1942)  563  JEAN  ST.,  Oakland.  Two- 
story  8-room  dwelling. 

Owner — T.  A.  Leydecker,  Alvarado,  Cal. 

Architect — None. 

Contractor — Thebo,  Starr  &  Anderton, 
508   Sharon   Bldg.,   S.   F.  $7000 


DWELLING  &  GARAGE. 

(1945)  9953  FOOTHILL  BLVD.,  Oak- 
land. One-story  5-room  dwelling 
and  garage. 

Owner — A.  M.  Peterson,  7519  Rudsdale 
Ave.,    Oakland. 

Architect — None.  $3000 


DWELLINGS. 

(1946)        2314-15-20-21-26-27       AUSEON 

Ave.,   Oakland.     Six  1-story  4-room 

dwellings. 
Owner — A.    G.    Waldman,    437    45th    St., 

Oakland. 
Architect — None.  $2000    each 


APTS.   &  GARAGES. 

(1947)  5960  KEITH  AVE.,  Oakland. 
Two  10-room  apartments  and  gar- 
ages. 

Owner — F.   A.    Stephenson,   Oakland. 

Architect — None. 

Contractor — Edw.  Larmer,  80  Fairvlew 
Ave.,  Piedmont.  $9100  and  $400 


DWELLING. 

(194S)   823  SANTA  RAY  AVE.,  Oakland. 

Two-story    6-room   dwelling. 
Owner — Leo    J.    Dolan,    1404      Franklin 

St.,    Oakland. 
Architect — None.  $5000 


DWELLING. 

(1949)  S  SCOTT  ST  78  E  Burr  Ave., 
Oakland.  One-story  4-room  dwell- 
ing. 

Owner — T.  R.  Barrett,  2208  Allston 
Way,    Berkeley. 

Architect — None. 

Contractor —  F.  Mazk,  1731  4th  Ave., 
Oakland.  $2500 


(1950)  N  BRANN  ST.,  75  E  Havens- 
court,  Oakland.  One-story  4-room 
dwelling. 

Owner — Mary  Runyon,  158  8th  St.,  Oak- 
land. 

Architect — None. 

Contractor — S.  Butler,  3553  72nd  Ave., 
Oakland.  $2500 


DWELLING. 

(1951)     4910     DESMOND     ST.,    Oakland. 

One-story  4-room  dwelling. 
Owner — John  Beccio,  4912  Desmond  St., 

Oakland. 
Architect — None. 
Contractor — John    Cisero,    698    43rd   St., 

Oakland.  $3000 


DWELLING   &   GARAGE. 

(1952)  2674  68TH  AVE.,  Oakland.  One- 
story   4-room  dwelling  and  garage. 

Owner — F.  C.  Duerr,  2761  68th  Ave., 
Oakland. 

Architect — None. 


DWELLING. 

(1953)   2512  65TH  AVE.,  Oakland. 

story    5-room   dwelling. 
Owner — A      Aseberg,     2181     50th 

Oakland. 
Architect — None. 
Contractor — Carl    Johnson,      2185 

Ave.,   Oakland. 


$2650 

One- 
Ave.. 


FT^ATS. 

(1967)     1915-17     16TH     AVE.,     Oakland. 

Two-story    7-room    flats. 
Owner — A.    H.    Nelson,    1919    16th    Ave., 

Oakland. 
Architect — None.  $5000 


ALTERATIONS. 

(195S)  1424  52ND  AVE.,  Oakland.  Al- 
terations. 

owner — J.  Valergo,  1424  62nd  Ave., 
Oakland. 

Architect — None. 

Contractor — F.  Fredericks,  5009  Con- 
gress Ave.,   Oakland.  $2000 


50th 
$3500 


DWELLING. 

(1954)     651    HADDON    ROAD,    Oakland. 

Two-story    7-room   dwelling. 
Owner — F.     L.     Woodburn,      1143.     The 

Alameda,  Berkeley. 
Architect — None.  $6000 


DWELLING. 

(1955)    3905   LINWOOD   AVE.,   Oakland. 

One-story  5-room  dwelling. 
Owner — L.  G.   Hudson,  1771  EJvers  Ave., 

Oakland. 
Architect — None.  $3900 


DWELLING  &   GARAGE. 

(1956)     3136     ARIZONA     ST.,     Oakland. 

One-story     5-rooin    dwelling      and 

garage. 
Owner — T.  S.  Taylor,   1730  Webster  St., 

Oakland. 
Architect — None.  $4050 


APARTMENTS. 

(1959)    806-8-10-12    40TH   ST.,    Oakland. 

Two-story    14-room   apartments. 
Owner — M.     E.     Earsraan,    Linden      St., 

Oakland. 
Architect — Hutchinson    &      Mills,      1214 

Webster  St.,   Oakland. 
Contractor— W.    T.    Vaughn,    4190    Opal 

St.,    Oakland.  $12,000 


APTS.    &    STORES. 

(1960)  E  PARK  BLVD  Arbor  Villa, 
Oakland.  Three-story  .    16-room 

apartments   and   stores. 

Owner — Mrs.  J.  Cornwell,  1428  Frank- 
lin   St.,    Oakland. 

Architect — None. 

Contractor — H.  C.  Knight,  142S  Frank- 
lin,   Oakland.  $25,000 


WAREHOUSE. 

NE  COR  3RD  &  CLAY  STS.,  Oakland. 
Two-story    concrete   warehouse. 

Owner — J.  R.  Kaelin,  505  17th  St.,  Oak- 
land. 

.\rchitect — None. 

Contractor — H.  T.  CThrlstensen,  505  17th 

St..    Oakland.  $45,120 

NOTE-      Recorded    contract    reported 

March    24,    1925.      No.    1703. 


(1961)       PROPERTY    ADJOINING    5385 
Broadway,   Oakland.     General   con- 
struction   one    2-story    frame    bldg., 
(flats  and  garage). 
Owner   —   William    Frank    and    Jennie 

White    Underbill,    Oakland. 
Architect — R.    E.    Remmel. 
Contractor^Grigsby     Bros.,     3911     Vale 

Ave.,   Oakland. 
Filed  Mar.  31.  1925.  Dated  Feb.   18.  1925. 

When     frame     is    up     $2250 

When    brown    coated    2200 

When    completed     2100 

Usual    35    days    1000 

TOTAL  COST.  $7550 
Bond.  $7550.  Sureties,  Globe  Indemnity 
Co.  Forfeit,  $5.00  per  day.  Limit.  120 
working  days.  Plans  and  specifications 
filed. 


ALTERATIONS 

(1962)  1631  TELEGRAPH  AVE.,  Oak- 
land. General  construction,  alter- 
ations   to    building. 

Owner — Walter  G.  Hall  and  Mrs.  Em- 
ily H.  Buhs. 

Architect — None. 

Contractor — Barrett  &  Hilp,  918  Harri- 
son St..  S.  F.  and  354  Hobart  St., 
Oakland. 

Filed  Mar.  30,  1925.  Dated  Mar.  14,  1925. 

On    completion     75% 

Usual   35   days    25% 

TOTAL  COST — Actual  cost  plus  $200, 
not   to    exceed    $1400. 

Bond,    sureties,    forfeit,    none.    Limit,    45 

working   days    after    Mar.    16.    1925. 

Flans  and   specifications   not   filed. 


DWELLING 

(1963)  NO.  1547  CEDAR  ST.,  Ber- 
keley.    One  family  dwelling. 

Owner — C.  E.  Batdorf,  1533  Henry  St., 
Berkeley. 

Architect — None.  $3000 


ALTERATIONS 

(1964)      NO.    2215    TELEGRAPH    AVE., 

Berkeley.     Alterations. 
Owner — R.   A.   Marshall,   Berkeley. 
.Architect — None. 
Contractor — C.    W.   Ehlers.    557   Mission 

St.,   San   Francisco.  $1500 


DWELLING 

(1965)      NO.      815      SHATTUCK      AVE., 

Berkeley.     One  family  dwelling. 
Owner— R.   C.   Van  Houlen,    931   Fresno 

Ave.,    Berkeley. 
Architect — None. 
Contractor — M.  Jorden,  5844  Broadway, 

Oakland.  $5000 
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DWELLING 

(1966)  NO.  1512  ALLSTIN  WAY,  Ber- 
keley.    One  family  dweUlng. 

Owner — J.  H.  Latour,  2074  Allston 
Way,    Berkeley. 

Architect — None. 

Contractor  —  D.  B.  Roby  &  Son,  2304 
Jefferson    St.,    Berkeley.  $2500 


APARTMENTS 

(1967)      NO.    1537    ARCH    ST.,    Berkeley. 

Eight    family   apartments. 
Owner — Maria    A.   Johnson.    1727   Stuart 

St.,  Berkeley. 
Architect — None. 
Contractor  —  Albert    N.    Johnson,    1727 

Stuart  St.,  Berkeley.  $24,000 


DWELLINGS 

NO.  1529-1267-71-77  ADDISON  ST.,  and 
No.  1260-64-76-72-84  University  Ave. 
Berkeley.     Nine   one   family   dwlgs. 

Owner — Mercantile  Trust  Co.,  464  Cali- 
fornia St.,   San  Francisco. 

Architect — A.  S.  Holmes,  357  12th  St., 
Oakland. 

Contractor — Arthur  S.  Holmes,  357  12th 

St.,   Oakland.  $3250   each 

NOTE: — Recorded    contract     reported 

March    25,    1925,    No.    1740. 


DWELLING 

(1968)  5150  CAMDEN  ST.,  Oakland.  1- 
story    5-room   dwelling-. 

Owner — J.  F.  Patterson,  2001  68th  Ave., 

Oakland. 
Architect — None.  $3000 

ALTERATIONS 

(1969)  NW      COR.      SEVENTH      and 
Franklin,  Oakland.      Alterations. 

Owner — A.    McNamara,    Oakland. 
Architect — None. 

Contractor — R.   E.  Sheridan,   1012  Web- 
ster   St.,    Oakland.  $1590 


DWELLING 

(1970)      N  VOLTAIRE  ST.  230  E   106TH 

Ave.,    Oakland.      1-story   8-room    2- 

family   dwelling. 
Owner — Jerome    &    Adamlna,    834    29th 

St.,   Oakland. 
Architect— None.  $4000 


DWELLINGS 

(1971)  4149-51  PENNIMAN  AVE.,  Oak- 
land.     Two    1-story    3-room    dwlgs. 

Owner — J.  C.  Jorgensen,  4145  Penniman 

Ave.,    Oakland. 
Architect — None.  Each  $1000 

DWELLING 

(1972)  2445  HAVENSCOURT  BLVD., 
Oakland,  l-story  6-room  dwlg.  & 
garage. 

Owner — J.  T.  Patterson,  2001  68th  Ave., 

Oakland. 
Architect — None.  $6900 


DWELLING 

(1973)  6141  MESABA  AVE.,  Oakland. 
1-story    5-room    dwelling. 

Owner — Jas.  C.  Barrett,   1084  Bay  View 

Ave.,   Oakland. 
Architect — None.  $3000 

DWELLINGS 

(1974)  3543-47  HAGEMAN  AVE..  Oak- 
land.     Two    1-story    3-room    dwlgs. 

Owner — S.  West,  704  E-12th  St.,  Oak- 
land. 

Architect — None. 

Contractor — F.  E.  Degnes,  3600  Lyon 
Ave.,  Oakland.  Each  $2000 

DWELLING 

(19751  2737  BROOKD.4LE  AVE.,  Oak- 
land.     l-.story    5-room    dwelling. 

Owner — E.  C.  Brink,  2737  Brookdale 
Ave.,   Oakland. 

Architect — None. 

Contractor — C.  Harrison,  400  High  St , 
Oakland  $3000 

ALTERATIONS 

(1976)  1010  WASHINGTON  ST.,  Oak- 
land.    Alterations. 

Owner — T.  Tockterman,  1010  Washing- 
ton  St.,   Oakland. 

Architect— None. 

Contractor — H.  Brown,  1387  E-32nd  St. 
Oakland.  $100() 

DWELLING  '  -r  « 

(1977)  1215  105TH  AVE.,  Oakland.  1- 
story  4-room  dwelling  and  garage. 

Owner  — •  J.    M.    Halverson,    1260    103rd 

Ave.,   Oakland. 
Architect — None.  $3150 

ADDITION 

(1978)  W  COLLEGE  AVE.  50  N  Clare- 
mont,  Oakland.  2-story  addition 
to  apartments. 


Owner — H.  P.  Diehl,  865  Lakeshore  Ave 

Oakland. 
Architect — None. 
Contractor    —    McWethy    &    Greenleaf, 

2910    Telegraph    Ave.,    Oakland. 

$9000 


Saturday,   April    4,    1925 

COMPLETION  NOTICES 


ALAMKDA   COUNTY 


DWELLING 

(1979)       N    ROCKRIDGE    BLVD.    160    E 

Broadway,   Oakland.     2-story  7-rm. 

dwelling. 
Owner — H.  C.  Pfrang,  5659  Ocean  View 

Ave.,    Oakland. 
-Architect — None.  $8000 

DWELLING 

(1080)       N    SANTA    RAY    AVE.     300    W 

Carlston,  Oakland.     1-story  5-room 

dwelling. 
Owner — K.    S.    Thomson,    15    Panoramic 

Way,  Berkeley. 
.\rchitect — None. 
Contractor — John     Wishart,     1074     62nd 

St.,    Oakland.  $4000 

DWELLING 

(1981)  S  MONTANA  200  E  Champion, 
Oakland.      1-story   4-room   dwlg. 

Owner— Chas.   Howard,    1555   E-31st   St., 

Oakland. 
Architect — None.  $2000 

(1982)  2646  SEVENTY-NINTH  AVE., 
Oakland.      1-story   4-room   dwlg. 

Owner — Edw.   J.    Degan.    3216    Fairview 

Ave.,   Oakland. 
Architect — None. 
Contractor — W.     J.    Waklinberg,       1819 

Carlton    St.,    Berkeley.  $2500 

(1983)  680  TRESTLE  GLEN  RD.,  Oak- 
land. 2-story  7-room  dwelling  & 
garage. 

Owner — P.    E.   Woodburn,    624    Prospect 

Ave.,  Oakland. 
Architect — None.  $6500 

DWELLING 

(1984)  1627  AUSEON  AVE.,  Oakland. 
1-story    5-room    dwelling. 

Owner — Oliver    Alves,     1930     88th    Ave., 

Oakland. 
Architect — None. 
Contractor — Rodgers    &    Keating,    2043 

Auseon   Ave.,   Oakland.  $3350 

FLATS 

(1985)  859.  857  THIRTY-FIRST  ST 
Oakland.      2-story    9-room    flats. 

Owner  —  J.    Laclerque,    855    31st    Ave., 

Oakland. 
-\rchitect — None. 
Contractor — P.   Morilhat,   1719  14th  Ave 

Oakland.  $6300 

GARAGE 

(1986)  249  FORTY-FIRST  ST.,  Oak- 
land.     1-story   tile   garage. 

Owner  —  Harry  Snyder,  269  12th  St 
Oakland. 

Architect — None. 

Contractor — P.  B.  Younger,  5828  Sem- 
inary  Court,    Oakland.  $1500 

STORES 

(1987)  NW  COR.  TWENTY-SIXTH  & 
Adeline  St.,  Oakland.  2-story  brick 
stores. 

Owner  —  Koken-White  Co.,  26th  and 
Adeline  Sts.,  Oakland. 

Architect  —  J.  H.  Powers,  460  Mont- 
gomery  St.,   Oakland. 

Contractor — Cahill  Bros.,  55  New  Mont- 
gomery  St.,   S.   F.  $17,000 

APARTMENTS 

(19S8)  NE  COR.  THIRTY-FIFTH  & 
Andover  St.,  Oakland.  2-story  12 
room  apartments. 

Owner — Joel  Hammack,  546  58th  St 
Oakland. 

Architect — None. 

Contractor— P.  C.  Zahniser.  321  Lex- 
ington Ave.,  El  Cerrito.  $10,000 

STORE   BLDG. 

(1989)  PTN.  LOTS  1  AND  2  BLK  B 
Resub.  Map  of  the  Fruitvale  Tract.' 
Brooklyn  Tivp.  General  construc- 
tion   1-story   store   and   office    bldg 

Owner — J.  H.  A.  Shealey  and  A  J 
Goard,  4800  E-14th  St.,  Oakland. 

Architect — B.  E.  Remmel,  966  Warfleld 
Ave.,   Oakland. 

Contractor — O.  L.  Burrltt,  427  63rd  St. 
Oakland. 

Filed  April  1,  1925.  Dated  Mar.  30,  1926. 

When   roof   is   on    $1800 

Rough    coat    of   plaster    is    on..   1400 

When    completed    1170 

Usual    35    days    H70 

„       ^  TOTAL   COST.    $3o4u 

Bond,    sureties,    none.      Forfeit,    $100.00 

per  day.     Limit,  30  working  days  after 

April  1,    1925.     Plans   and  speciflcatlons 

nled. 


Recorded  Accepted 

.Mar.  25,  1925 — LOT  12  BLK  "G"  Re- 
sub,  of  that  portion  of  Brumajira 
Tract  lying  W  of  Shattuck  Ave, 
Oakland  Twp.  Emanuele  Diguattro 
to    Herbert   Green Mar.    25,    1925 

.March  25,  1925 — LOT  17  BLK  18, 
Thousand  Oaks  Tract.  Berkeley. 
Mrs.  Anne  K  White  to  Herbert  K 
Schulz Mar.    15,    1925 

-March  25,  1925— W  HIGH  190  N  E- 
14th  St.,  Oakland.  Isabel  G  Graham 
to   C   H    Graham Mar.   24,    1925 

.March  25,  1925— NO.  2311  SACRA- 
mento  St.,  Berkeley.  W  H  Klepper 
to  whom  it  may  concern.  .Mar.  24,  '25 

.March  26.  1925—2037  CHURCH  ST., 
Oakland.  W.  J.  Beiring  to  whom 
It   may   concern March    25,    1925 

■March  26,  1926— LOT  39  MP  OF 
Chabolyn  Terrace,  Oakland.  Bruno 
Keldhammer  to  Conrad  Roth  .... 
March     14,    1925 

-March  26,  1925— WEST  OAKLAND. 
.Southern  Pacific  Co.  to  W.  P.  Jones 
March    16.,    1925 

.March  26,  1925 — 2516  HIGHLAND 
Ave.,  Oakland.  Edna  Galloway  to 

C.  H.   Conser March  25,   1921 

.March    26,    1925 — 3432    STORER    AVE. 

Joseph  R.  Erbrick  to  whom  it  may 
concern    March    17,    192i 

.March  26,  1925- LOT  31  RESUB  OF 
Hillside  Terrace.  OakU'.nd.  L.  H. 
Williams  to  whom  it  may  concern 
March    26,    1925 

.March  26,  1925 — LOT  183  MP  OF 
Subdiv  of  Sequoyah.  Oakland.  Mar- 
ion   E.    Ezell    to   Am.    Bldg.    Co 

March    21,    1925 

-March  26,  1925 — 3155  MONTICELLO 
Ave.,   Oakland.      F.   D.    Keele    to   P 

D.  Keele    March  26,   1925 

-Mar.   25.    1925— W   SIDE    OF   FRANK- 

lin  100  S  of  11th  St.,  Oakland. 
Mrs.  Anna  M.  Jones  and  Edward 
M.  A.  Jones  to  R.  W.  Littlefield. . 
March    16,    1925 

March  25,  1925 — .V  LINE  OF  WAYNE 
Ave  109  NE  of  SE  Cor  of  Lot  6, 
Ihence  -NE  50  NW  80  SW  40.63 
ft  SE  35.45  ft.,  thence  on  an  arc 
to  the  right  with  a  radius  of  15' 
a  dist  of  10.24  ft  to  beg.,  Oakland. 
W.  O.  Lewis  &  Co.  to  whom  it  may 
concern      Jan.     31.     1925 

Mar.  27,  1925 — NE  LINE  OF  GRAND 
Ave.  dist.  NW  97-67  ft  from  the 
intersection  thereof  with  the  W 
line  of  Park  View  Terrace  running 
thence  XW  an  arc  of  a  circle  to  the 
right  with  a  radius  1106-26  ft 
37-49  ft  thence  on  a  line  tangent 
to  last  named  curve  NW  58-66  ft 
.NE  105-95  ft  SE  95-85  ft  SW  98-55 
It  to  beg.,  Oakland.  L.  P.  Adams 
and  Vfm.  H.  Strietmann  to  F.  W. 
Maurice    March    26,    1925 

■March  27,  1925— LOT  6  BLK,  A  53RD 
Ave.  Tract,  Oakland.     Wm.  H.  Sims 

to    whom    it    may    concern    

March    26,    1925 

March  27,  1925  —  LOT  9  BLK  11 
Berkeley   Heights,  Berkeley.  Byron 

O.    Pickard    to   H.   J.    F.    Sattin    

March    25,    1925 

-March  27,  1925 — LOT  S8  AND  PTN 
Lot  86  Terminal  Junction  Tract, 
-•Vlbany.  G,  W.  Owens  to  whom  it 
may     concern March     27,     1925 

March     26,     1925  —  10727       APRICOT 
St.,    Oakland.      J.    Frank    Fraser 
to    Thos.    S.   Bolger    Mar.   24,   '25 

.March  26.  1925 — 10719  APRICOT  ST.. 
Oakland.  J.  Frank  Fraser  to  Thos. 
S.   Bolger    March   24,    1925 

March  26.  1925 — PTN  LOTS  4  5  6  & 
7  Blk  43  Beverly  Terrace,  Oak- 
land. Benjamin  Franklin  to  whom 
it    may    concern March    21,    1925 

Al  ireh  2S,  1925— PT-N  LOT  92  Amend- 
ed Map  of  the  Rhoda  Tract,  Oak- 
land. P.  A.  Dolan  to  whom  it  may 
concern    March    16,    1925 

-March  2S,  1925 — 1175  S.A,-NTA  FE  Ave 
.\lbany.  J.  Little  to  whom  it  may 
concern    March    25,    1925 

■March  28,  1925 — LOT  23  BLK  F,  Map 
of  the  Daly  Tract,  Brooklyn  Twp. 
-\nna  Smedman  to  C  F.  Lodge... 
March    27,    1925 

.March  27.  1925  —  LOT  52  BLK.  4, 
.South  Lakeshore  Glen,  Oakland. 
O.  A.  Pedersen  to  whom  it  may 
concern    March   23,   1925 

iMarch  28,  1928 — SW  LINE  OP  B-18th 
St.    100   SE   7th  Ave.   SE  50  SW  110 
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NW  50  NE  110  to  beg.,  Oakland. 
Herman  Meyer  to  Calif.  Builders 
Co March    25,    1925 

lar.  27.  •25— NW  COR  E-TWELFTH 
St    and    Fruitvale    Ave.    Associated 

Oil   Co.    to  T.   L.   Rosenberg   Co 

March     18.     1925 

larch  27,  1925— INTERSECTION  SW 
line  of  E-14th  St.  and  SB  line  of 
29th  Ave.  thence  SE  160  SW  125 
NW  100  NE  125  to  beg,  Oakland. 
Charles  H.  Myers  to  G.  A.  Scott.. 
March    27,    1925 

larch  27,  1925 — LOT  206  FORBST- 
land  Drive,  Oakland.  Alex  F.  Mar- 
shall   to    Alex    F.    Marshall    Co 

March    14,    1925 

Jarch  27,  1925— LOT  36  BLK  2081 
Central     Oakland    Tract,     Oakland. 

H.    J.    Tewardt    to    O.    G.    Smith 

March    27,    1925 

darch  27.  1925— NO.  1617  SIXTY- 
eighth  Ave.,  Oakland.  C.  L.  Benje- 
gerde.s  to  whom  it  may  concern.. 
JIarch    27,    1925 

ilarch  28.  1925 — PTN.  OF  THE  REAL 
property  described  in  that  certain 
deed  from  A.  Borland  to  C.  W. 
Weber  and  O.  C.  Mitchell,  recorded 
in  Liber.  880,  Page  305,  Oakland. 
C.  W  Weber  and  O.  C.  Mitchell  to 
Sprague    &    Sprague .  .  .  .Mar.    28,    1925 

ilarch  2S.  1925— PTN.  OF  THE  REAL 
property  described  in  that  certain 
deed  from  A.  Borland  to  C.  W. 
Weber  and  O.  C.  Mitchell,  recorded 
in    Liber.    880,    Page    305,    Oakland. 

C.  W.  Weber  and  O.  C.  Mitchell  to 
Sprague    &   Sprague.  ..  .Mar.    28,   1925 

klarch  28,  ia2o— LOT  23,  BLK.  7,  Key 
Route  Terrace  No.  2.  Mary  O. 
.Madison  to  Mason-McDutfie  Co... 
March    24,    1925 

March  30,  1925 — LOTS  20  &  21  BLK 
7  Lakeshore  Highlands,  Oakland. 
C    M.    and    Elizabeth    Benzeman    to 

(has    Stockholm    and    Sons 

March    30,    1925 

March  30,  1925 — NO.  10  LOT  22 
Lake.5hore  Highlands  Addition  No. 
1,  Oakland.  B.  A.  Meves  to  W.  M. 
Holton    Feb.    26.    1925 

M.Trch  30.  1925 — 348A  51ST  ST.,  Oak- 
land. William  Creamers  to  J.  Har- 
ry   Smith    March    28.    1925 

March  29.  1925  —  LOT  133  Peralta 
J 'ark  Tract,  Albany.  R.  N.  Hughes 
to   D.   H.   Goodrich March    28,    1925 

March  28.  1925 — LOT  29  BLK  10  Kin- 
sell   Tract   No.    2,   Brook   Twp.      W. 

D.  Block  to  vifhom  it  may  concern 
March    27.    1925 

March  30.  1925 — LOT  14  BLK  A  53rd 
Ave.  Tract,  Oakland.  Wm.  H.  Sims 
to  whom  it  may  concern.  .  Mar.  28.  "25 

March  30.  1925— LOTS  39  40  41  Rock 
Island  Tract.  Oakland.  Arthur 
Krediani  to  whom  it  may  concern 
March    25.    1925 

.March  30.  1H25— LOT  3  AND  4  BLK  3 
Mp  of  Solano  Ave.  Terrace,  Berk- 
tlcv.  Richard  O.  Burr  to  Richard 
O.  Burr    March  27.   1925 

.March  30,  1925 — LOT  6  Resub  Mp  of 
Fart  of  Elk  3  Teachers  State  Uni- 
versity Homestead,  Berkeley.  G. 
K.  Blasingame  to  G.  R.  Blasingame 
March    30,    1925 

March  30,  1925—1440  BLAKE  ST., 
Berkeley.  Carl  O.  Lyon  to  whom 
it   may   concern March    28,    1925 

Ilarch  30,  1925— LOT  10  BLK  5 
Dwight  Way  Terrace.  Berkelev. 
Maurice  and  Annie  Walsh  to  Pat- 
ricl<    O'Ciinnoi's March    7,    I'.rpjj 

March  30.  1925  —  LOT  24  BLK  1 
.Voithbrae   Station    Tract,   Berkeley. 

E.  R.  and  Zola  J.  Hawkinson  to 
who    it    may    concern ...  .Mar.    24,    '25 

March  31.  1925 — NO.  254  WILDWOOD 
.Ave..  Piedmont.  John  Lehman  to 
whom    it  may  concern .  .Mar.    28.    1925 

March  31.  1925— NO.  4469  MASTER- 
son  St..  Oakland.  Simeon  Mac- 
Donald  to  whom  it  may  concern.. 
March    30.    1925 

March  31,  1925— NO.  1519  ENCINAL 
Ave..  Alameda.  C  E  Tingley  to  S  A 
Greene    March    — .    1925 

March  31,  1925— INTERSECTION  S 
line  of  E  12th  and  N  line  of  E  12th 
Place  th  SE  93.38  SW  45  NW  94.48 
to  beg.  Oakland.  R  F  Carlen  and 
F  W  Poeller  (Lessees)  to  James  H 
Pedgrift    March    26,    1925 

March  31.  1925- LOT  13  BLK  19  Ivy- 
wond  Extension,  Oakland.  Ernest 
lU'ad  to  whom  it  may  concern... 
March    30.    1925 

M.nrch  31.  1925— LOTS  21  &  21  BLK 
14,  Chevrolet  Park,  Oakland.  E  O 
Burge  to  whom  it  may  concern.. 
March    31,    1925 


March  31,  1925— PTN  LOT  16  BLK 
24.  Fitchburg  Tract,  Oakland. 
Kemp  &  Neighbor  to  whom  it  may 
concern March    31.    1925 

March  31,  :.925— NE  SHATTUCK  & 
Vine,    Berkeley.       David     R     Elsen- 

bach  to  McWethy  &  Greenleaf 

March    23,    1925 

March  30.  1925 — LOT  34  BSth  Avenue 
Acres,  Oakland.  C  A  Kingsley  to 
whom  it  may  concern  .March  30,  1925 

March  30,  1925— N  VIRGINIA  100  E 
7th  St.  th  E  35  N  147.50  W  35  S 
147.50  to  beg,  Berkeley.  C  A  Kings- 
ley  to   whom   it   may   concern 

March    29,    1925 

March  30,  1925— COM.  AT  INTER- 
section  NE  line  Walnut  St.  with 
NW  line  Seminary  Ave  running  th 
NE  along  Seminary  Ave  200  th  at 
right  angles  NW  440.25  to  pt.  of 
beg  of  land  herein  described  th  SW 
37.34  th  at  right  angles  NW  4.75  th 
dif  to  the  right  30°  run  18.52  th 
dotlecting  to  the  left  30°  run  13.5 
th  at  right  angles  NE  28  th  at  right 
angles  SE  34.25  to  beg.  Oakland. 
C  A  Kingsley  to  whom  it  may  con- 
cern  March    30.    1925 

March  30,  1925 — COM.  AT  INTER- 
section  of  NE  line  Walnut  St.  with 
NW  line  Seminary  Ave  running  th 
NE  200  th  NW  474.50  to  pt  of  beg 
of  land  herein  described  th  SW  28 
th  at  right  angles  NW  13.5  th  dif 
to  the  left  30°  run  18.52  th  dif  to 
to  right  30°  run  4.75  th  at  right 
angles  NE  37.34  th  at  right  angles 
SE  34.25  to  beg,  OaTcland.  C  A 
Kingsley  to  whom  it  may  concern 
March    30.    1925 

March  31.  1^25- PTN  LOT  16  BLK  16 
Map  of  Broadmoor,  San  Leandro. 
L  L  Wilson  to  whom  it  mav  con- 
cern  March     31.     1925 

March  31.  1925— LOT  8  BLK.  2  Huff 
Tract,    San    Leandro.      F.   M.    Neher 

to    whom    It    may    concern 

March     31,     1925 

March  31,  1925 — NW  COR.  HOBART 
and  Webster  Sts..  Oakland.  The 
Builders'  Exchange  Holding  Corp. 
to   Carl    T.    Doell March    15,    1925 


LIENS  FILED 


ALAHSDA    OOTJNTY 


March  26,  1925— LOTS  13  14  15  16 
and  Ptn  Lot  12  Blk  M  Mp  of  Trum- 
bull Tract,  Oakland.  Melrose  Bldg. 
Materials  Cu.  vs.  Freda  Smith  and 
H.    S.    Foreman     {100.33 

.Maich  26.  1925— LOT'S  13  14  15  16 
and  Ptn  Lot  12  Blk  M  Mp  of  the 
Trumbull  Tract.  Oakland.  Melrose 
Bldg.  Materials  Co.  vs.  Freda 
Smith   and   H.   S.   Foreman    $61.38 

March  26,  1925— E  LINE  OF  WAYNE 
Ave  55-79  ft  N  of  Hanover  Ave., 
thence  N  55-79  ft.  E  108-14  ft  S 
50  ft.  W  133  ft,  to  pt  of  beg.,  Oak- 
land. L.  P.  Price  vs.  Harry  Hor- 
witz.  Freda  Horwitz  and  J.  W. 
Merritt     $163.20 

March  26,  1925- E  LI.VE  OF  WAYNE 
Ave  55-79  ft  N  of  Hanover  Ave., 
thence  N  55-79  ft.  E  108-14  ft  S 
50  ft.  W  133  ft.  to  pt  of  beg..  Oak- 
land. Diamond  Mill  and  Cabinet 
Co.  vs.  Harry  Horwitz.  Freda  Hor- 
witz   and    J.    W.    Merritt     $2685 

March  28,  1925  —  LOT  7  BLK.  G, 
Fourth  Avenue  Terrace.  Oakland. 
M.  S.  Halpern  vs.  Frank  Harris, 
Kosalyn  Harris  and  J.  W.  Merritt 
$160.00 

.March  28,  1925 — 6400  CHABOT  RD., 
Oakland.  M.  J,  MacDonough  vs. 
B.  F.  Edwards  and  J.  Sernatinger 
$560.25 

March  28,  1925 — LOT  166  BLK.  D. 
Meek  Estate  Orchard.s,  Hayward. 
Tilden  Lumber  Co.  vs.  H.  C.  Cham- 
buloni    $200.00 

iVlarch  28,  1925 — E  LINE  OF  WAYNE 
Ave.  55-79  ft.  N  of  Hanover  Ave.. 
N  55-79  E  108-14  S  50  W  133  to 
beg..  Oakland.  Janson  Iron  Works 
vs.  Harry  Horwitz,  Freda  Horwitz 
and   J.    W.   Merritt    $66.20 

.March  2S,  1925— LOT  7  BLK.  G.  Map 
of  Fourth  Avenue  Terrace,  Oak- 
land. Electric  Lighting  Supply  Co. 
vs.  Frank  Harris,  Rosalyn  Harris 
and    J.    W.    Merritt    $79.00 

Mar.h  27.  1925— SE  35  LOT  3  BLK  C 
Mp  of  Latham  Terrace.  Oakland. 
L,    M.    Sims    vs.    F.    F.    Bacon .  .;$441. 14 

March  27,  1925 — PTN  LOTS  1  AND 
10  Blk  5  Mp  of  a  ptn  of  Central 
Park  Tract,  Oakland.  J.  H.  Kruse 
vs.    D.     Mortensen     $6''9.36 


Recorded  Amount 

March  26.  1925 — PTN  LOTS  2  .\ND 
3.  Map  of  Imperial  Heights.  Oak- 
land. The  Paraffine  Co..  Inc.  (The 
I'abco  Paint  Store)  vs.  Sophie  Ma- 
son, R.  F.  Matteson  and  M.  J. 
Flags    $32.50 

March  26.  1925— PTN  LOTS  S  AND 
9.  Blk  43  Beverly  Terrace.  Oakland. 
Maxwell  Hardware  Co.  vs.  E.  L. 
Jorgensen     $116.49 

March  26.  1925— LOT  123  MP  OF 
Oak  Park  Tract,  Oakland.  W.  B. 
Baker  (Reliance  Electric)  vs.  W. 
J.    Shimonaieff    and    L.    Sills $295 

March  26.  1925— LOTS  13  14  15  16 
and  Ptn  Lot  12  Blk  M  Mp  of  Trum- 
bull Tract.  Oakland.  H.  P.  O'Con- 
nell  vs.  Freda  Smith  and  H.  S. 
Foreman     $197.50 

March  26.  1925  —  LOT  7  BLK  G 
Foiivth  .Avenue  Terrace.  Oakland. 
Ruhprt  Kny  vs.  Frank  Harris. 
Rosalvn  Harris  and  J.  W.  Mer- 
ritt         $235 

March  26  1925  —  LOT  7  BLK  G 
Fourth  Avenue  Terrace.  Oakland. 
K.  Rowersmith  vs.  Frank  Harris. 
Rosalv"  Harris  and  J.  W.  Mer- 
ritt         $1045 

.March  26.  1925  —  LOT  7  BLK  G 
Fcurth  .Avenue  Terrace.  Oakland. 
Diamond  Mill  and  Cabinet  Co.  vs. 
Prank  Harris.  Rosalyn  Harris  and 
J.    W.    Merritt     $1988.70 

March  26,  1925  —  LOT  7  BLK  9 
Fourth  Avenue  Terrace.  Oakland. 
D.  T.  Smith  vs.  Frank  Harris, 
Rosalyn  Harris  and  J.  W  .Mer- 
ritt          $653  45 

March  26.  1925- LOT  13  14  15  16 
and  Ptn  Lot  12  Blk  M  Mp  of 
Trumbull  Tr.nct,  Oakland.  H.  P. 
O'C  nnell  vs.  Freda  Smith  and  H. 
S.     Foreman     $197.50 

March  26.  1925— LOTS  13  14  15  16 
and  Ptn  Lot  12  Blk  M  Mp  of  Triim- 
hiill  Tract.  Oakland  R  H  C'ouse 
vs  Freda  Smith  and  H.  S.  Fore- 
man          $176 

March  26.  1925— LOT  232  MP  OF 
Fremont  Tract.  Oakland.  R.  H. 
Crouse  vs.  Freda  Smith  and  H.  S. 
Foreman      $43 


RELEASE  OF  LIENS 


ALAMEDA  COUNTY 


Kecprde  '  a^«*m»* 

March  25,  1925— LOTS  14,  15  AND  16 
Map  Anita  L  Stanton  Tract,  Eden 
Twp.  Zenith  Mill  &  Lumber  Co  to 
William  E  and  Annie  E  Kune. $188.43 

March  25,  1925 — LOT  4  BLK  4,  Map 
East  Piedmont  Heights  Extension, 
Oakland.  The  Rigney  Tile  Co  to 
N  A  Anderson,  H  C  Harwood  and 
G  A   Taylor $60.87 

March  24.  1925— LOT  1  and  Ptn  Lot 
2  Blk  4,  Lakeshore  Glen,  Oakland. 
E    E   Doolev    to    Mary   Panella.  $441.90 

March  24.  1925 — W  30  FEET  LOT  21, 
Santa  Fe  Tract  No.  20.  Oakland. 
Neighbors     Lumber     Yard     to    E     L 

.March  25,  1925 — S  LINE  OF  59TH 
St  230-49  ft.  E  of  Canning  B  34-50 
ft.  SE  100  ft.  AV  34-50  ft  NW  100 
ft  to  beg.,  Oakland.  Herman  C. 
Orth  and  E.  (}.  Braun  to  Freda 
Smith    and    H.    S.    Foreman ...  .$289.16 

.March  25,  1925 — S  LINE  OF  59TH  ST 
230-49  E  of  Canning,  thence  E 
34-50  SE  100  N  34-50  NW  100  to 
beg.,  Oakland.  A.  H.  Trotter  &  Son 
to  Freda  Smith,  Ashley  Smith  and 
H.    S.     Foreman     $202 

March  25,  1925- LOT  4  AND  SE  35 
of  Lot  3  Blk  C,  Latham  Terrace, 
Oakland.  L.  M.  Sims  to  F.  F.  Ba- 
con  $1170 

Alarch  27.  1925- LOTS  31  AND  32 
Blk  K  amended  Mp  of  Regents 
Park,  Berkeley.  Neighbors  Lum- 
ber Yard  to  W.  A.  Walker  et  al .  . 
$466.27 

March  26,  1925— PTN  LOT  24  BLK 
1454  Berkeley  Property  Maps  Nos. 
1  and  2  Blake  Tract,  Berkeley. 
Hunter  Lumber  Co.  to  George  A. 
Parent    and    John    Holm    $609 

March  26.  1925  —  2241  BLAKE  ST., 
Berkeelev.  M.  Stulsaft  Co.  to  Geo.- 
A.  Parent  &  M.  J.  Mathias $258.62 

.March  27.  1925  —  E  BRODERICK 
112-6  S  O'Farrell  S  25xE  100.  C. 
Lucey    to    Meyer    Bros.  ..Mar.    26,    '25 

March  27,  1925— N  FLOOD  AVE.  200 
.■>!.  Genessee  W  25xN  112-6.  Gust 
Jelm  to  whom  it  may  concern.. 
7 March    27,    1925 
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March  27,  1925 — S  VALLEJO  65-6  E 
Larkin  E  22x80.  Samuel  J.  King 
to  whom  It  may  concern. Mar.  27,  '25 

March  27.  1925— SE  MINNA  &  NEW 
Montgomery.  Ruth  R.  Schwartz, 
Susie   and    Ernestine    Bernheim      to 

Fennell    &    Chisholra    Co 

March     27,     1925 

March  30,  192.5 — 4444  MORAGA  AVE. 
Oak  Twp.  Inlaid  Floor  Co.  to  E. 
L.  Thompson  and  F.  J.  Timmins 
No   amount 

March  30,  1925— LOT  40  BLK  2081- 
1012  Resub  of  Montgomery  Tract, 
Oakland.  O.  G.  Smith  to  B.  A. 
Williams     J1767.47 


BUILDING  CONTRACTS 


SANTA   CLARA   COUNTY 


RESIDENCE 

NO.  156    MARTIN   AVE.    San   Jose.      All 
■work    for      one-story    6-room      resi- 
dence and  double   garage. 
Owner — A.     E.     Wilkinson,     158     Martin 
Ave..    San    Jose. 

Architect — Chas.  S.  

Contractor — Vincent  Maggio.  452  N-15th 

St.,   San  Jose. 
Filed   Mar.    19,   '25.      Dated   Mar.    18,   '25. 
Frame   up  and  rafters  on. ..  .$1362.50 
1st    coat    plaster    on    interior    and 

exterior     1362.50 

Completed    and    accepted 1362.50 

Usual    35    days 1362.50 

TOTAL  COST,  $5450.00 
Bond,  none.  Limit,  90  days  after  Mar. 
18,  1925.  Forfeit,  none.  Plans  and 
specifications  filed. 

COTTAGE 

LOT  11  BLK  6,  East  San  Jose  Home- 
stead Tract,  San  Jose.  All  work 
except  painting  and  electric  fix- 
tures for  one-story  frame  and 
stucco  cottage. 
Owner— W.   R.  Thomas,   S-22nd  St.,  San 

Jose. 
Architect — None. 
Contractor — William     H.     O'Neil,     Race 

St.,   San   Jose. 
Filed  Mar.  19,  '25.     Dated  Mar.  16,  '25. 

Roof    on    $558.75 

1st    coat    plaster    on 558.75 

Notice    of    completion    filed....    558.75 

Usual    35    days 558.75 

TOTAL  COST.  $2235.00 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications  filed. 


ALTERATIONS 

N  SANTA  CLARA  ST.,  bet.  Market  and 
First  Sts.,  Lot  fronting  on  N  Santa 
Clara  St.  119.36  feet,  San  Jose.  All 
work  for  alterations,  additions  and 
improvements  to  three-story  build- 
ing. 

Owner — Phillips  &  Hollman  Inc.,  (a 
California    Corpn.),    San    Francisco. 

Architect — Andrew  H.  Knoll,  Hearst 
Bldg.,  San  Francisco. 

Contractor — R.  L.  Jorgensen  and  C.  W. 
Cook,  45  N-5th  St..   San  Jose. 

Filed   Mar.    19.     25.      Dated  Mar.   19,    "25. 

As    work    progresses 75% 

Usual    35    days 25% 

TOTAL    COST.    $7432 

Bond,  $3750.  Surety.  The  Globe  In- 
demnity Co.     Limit,  50  days  from  Mar. 

20,     1925.       Forfeit,     none.       Plans    and 

specifications  fl|led. 


RESIDENCE.  4-room,  $2400;  Twenty- 
second  St.  near  Santa  Clara,  San 
Jose:  owner,  W.  R.  Thomas,  Gen- 
eral Delivery,  San  Jose;  contractor. 
Wm.  O'Neil.  50  Sierra  Ave.,  San 
Jose. 

COTTAGE,  4-room.  $1800;  Lenzen  St. 
near  Spring,  San  Jo.se;  owner,  J. 
Podesta,    575    Lenzen    St..    San    Jose. 

ADDITION  to  business  building,  $6000; 
Santa  Clara  St.  near  San  Pedro,  San 
Jose;  owner.  Pascoe  &  Smith,  208 
W-Santa  Clara  St..  Sar.  Jose;  ar- 
chitect, Wolfe  &  Higglns,  Auzerals 
Bldg.,  San  Jose;  contractor,  Benj, 
Quimet,  226  Yosemite  St.,   San  Jose. 

BUSINESS  building,  one-story  con- 
crete, $8000;  Market  St.  near  Wil- 
liam St.,  San  Jose;  owner,  Penni- 
man  &  Richards.  297  S-First  St.. 
San  Jose;  architect,  Z.  O.  Field  & 
Son,  76  W-San  Antonio  St.,  San 
Jose. 

RESIDENCE,  $2800:  Hull  St.  near  Del- 
mas  St.,  San  Jose;  owner,  Jno. 
Villar,  San  Jose;  contractor,  Knud 
Jensen.  546  N-Fourth  St..  San  Jose. 

RESIDENCE,  6-room.  $3950;  Twenty- 
second  St.  near  San  Antonio,  San 
Jose:  owner,  H.  L.  Ross.  1168  E- 
Santa   ciara   St.,   San   .lose. 


RESIDENCE,  5-room,  $4350:  Atlanta 
St.  near  Bird,  San  Jose;  owner, 
Chas.  Baldaslni,  Cupertino;  con- 
tractor, L.  C.  Rossi,  965  Keller  St., 
San    Jose. 

RESIDENCE,  5-room.  $3500;  Margaret 
St.  near  Third,  San  Jose;  owner, 
H.  C.  Hagen.  695  S-Third  St..  San 
Jose;  contractor,  L.  C.  Rossi,  965 
Keller  St.,   San  Jose. 

RESIDENCE.  5-room.  $2500;  Thirty- 
third  St.  near  St.  John  St.,  San  Jose 
owner.  W.  B.  Reese,  93  N-33rd  St.. 
San   Jose. 


Saturday.    April    4,    1925 


LIENS  FILED 


COMPLETION  NOTICES 


SANTA   CLAKA  COUNTY 


Rcorded  Accepted 

Mar.  19,  1925— LOT  12  BLK  9,  Scale 
.Addition  No.  2.  Palo  Alto.  C  L 
Blacker  to  whom  it  may  concern 
March    18,    1925 

Mar.  19,  1925— LOT  9  and  Part  Lot  8 
Blk  35,  Seale  Addition  No.  2,  Palo 
Alto.  Wm  Short  to  whom  it  may 
concern Mar.     17,     1925 

Mar.  19.  1925— LOT  43,  Sierra  Park, 
San  Jose.  E  M  Wallace  to  whom 
it  may  concern Mar.    18,   1925 

Mar.  19.  1925— SE  MOORE  ST.  146.38 
SW  The  Alameda  SW  50x100  ft.,  San 
Jose.  Harold  E  Ford  to  whom  it 
may  concern Mar.  18,  1923 

Mar.  19.  1925 — SW  SANTA  CLARA  & 
Tenth  Sts.,  San  Jose.  Michael  De 
Sando  to  whom  it  may  concern... 
March    18,   1925 

Mar.  19.  1925— LOT  17  BLK  9,  East 
San  Jose  Homestead,  San  Jose. 
Harry  V  Heer  et  al  to  whom  it  may 
concern Mar.    19,    1925 

Mar.  19,  1925 — SE  EMORY  ST.  40  ft. 
on  said  street  by  140  ft.  160  NB 
from  Locust  St.,  San  Jose.  J  Fred- 
erick Fetterman  to  whom  it  may 
concern     

Mar.  19,  1925— LOT  7  BLK  3,  Glen 
Ridge  Terrace,  San  Jose.  D  R 
Ackle.v  to  whom  it  may  concern 
March   11,    1925 

Mar.  20,  1925- LOT  28,  Alameda 
Manor.  San  Jose.  Margaret  Eliza- 
beth Hubbert  to  whom  it  may  con- 
cern  March    20,    1923 

Mar.  21.  1925— SE  SENTER  ROAD 
and  Sylvandale  Ave.,  San  Jose. 
Sarah  Bell  Pieper  to  whom  It  may 
concern March    21.    1925 

Mar.  20,  1925— SE  FOREST  AVE 
107.78  SW  Bovce  Ave  SW  50  SE 
123.64  NE  63.50  NW  84.49  to  beg. 
Part  Blk  84.  University  Park,  San 
Jose.  Wm  A  Boggers  to  whom  it 
may    concern Mar.    7.    1925 

Mar.  20.  1925 — NO.  55  S-PIRST  ST.. 
San  Jose.  The  China  Toggery  to 
whom   it  may  concern .  .Mar.    17,   1925 

Mar.  23,  1925 — W  NINTH  ST.  182.83 
N  Julian  St.,  San  Jose.  C  H  John- 
son to  whom  it  may  concern.... 
March     20.     1925 

Mar.  23.  1925— W  NINTH  ST.  227  N 
Julian  St..  San  Jose.  C  H  John- 
son to  whom  it  may  concern 

March    20.    1925 

Mar.  23.  1925— NE  THIRD  ST.  83.04 
NW  Carrie  St.  NW  40x100  ft.,  San 
Jose.  O  P  Holaday  to  whom  it  may 
concern March   21,   1925 

Mar.  23,  1925 — N  50  FT.  LOT  8  BLK 
1  R  4  W  Noniega  Addition,  San 
Jose.  Blanche  Myrtle  Vickers  to 
whom    it  may   concern .  .Mar.    2],    1925 

Mar.  23.  1925—5.55  AC  ON  W  24th 
St.  7.39  2/5  chs  NW  Alum  Rock 
Ave,  San  Jose.  T  O  Ennis  et  al 
to  whom  it  mav  concern.  Mar.  17,  1925 

Mar.  23.  1925— LOT  6  BLK  27  2nd 
Subd  of  Lendrum  Tract,  San  Jose. 
E  E  Brindos  to  whom  it  may  con- 
cern  March    23,    1925 

Mar.  23.  1925 — LOT  5,  L.  E.  Appleton 
.Addition.  San  Jose.  La  Mont  W 
Estes  et  al  to  whom  it  may  con- 
cern  March     23.     1925 

Mar.  23.  1925— LOT  13  BLK  1,  Han- 
chett  Residence  Park,  San  Jose.  J 
N  De  Rose  et  al  to  whom  it  may 
concern March     21.    1925 

Mar.  24,  1925— E  TWENTY-SECOND 
St.  45  ft.  S  N  Lot  8  S  45x143  ft.  Blk 
18.  Beach's  Addition,  East  San  Jose. 
Samantha  and  Wm  Rutherford  to 
whom  it  mav  concern  ..  .Mar.  21.   1925 

Mar.  24.  1925 — LOT  71  Clara  Vista 
Addition,  Palo  Alto.  Theo  Bernardl 
to  whom  it  may  concern. Mar.  24,  1925 


SANTA       CLARA       COUNTY 


Recorded  Amount 
Mar.  19,  1925—41.542  AC  Pt  Lot  5, 
Parr  Partn  also  1  Vi  Ac  adj  Los 
Gatos  Creek  and  land  Badger  Ir- 
rigation Co..  also  15.21  ac  pt  Lot 
5,  Parr  Partition  with  exception, 
also  E  In  rw  of  S.  P.  road  and  N  In 
11,4  ac  to  20  ft  from  1  bet.  Lots  5 
and  6.  A  W  Templcman  vs  Caroline 
Doetsch   et   al $229.17 


BBLEASJS  OF  LIENS 


SANTA  CLARA  CODNTY 


Recorded  Amount 

Mar.  21,  1925 — NE  136.223  Emerson 
75  SE  Addison  SE  100x105  ft.  Part 
Block  D,  Palo  Alto.  Wells  P  Good- 
enough    to   Ida   Bassity 

Mar.  23,  1925— NW  CLAY  486  SW 
Jackson  St.  SW  100x313  ft.,  Santa 
Clara.  Tilden  Lumber  &  Mill  Co 
to    L   H    Albertson $42 

Mar.  23,  1925 — LOT  24  BLK  10,  Len- 
drum Tract,  San  Jose.  Tilden  Lum- 
ber &  Mill  Co  to  Antonio  Brown 
et   al    $21.40 

Jlar.  23,  1925— LOT  45  BLK  1,  Bur- 
rell  Park,  San  Jose.  F  N  Parke  to 
W   F   Eldridge    et    al $103.03% 


BUILDING  CONTRACTS 


SAN    -lOAaUIN   COUNTY 


DWELLING.  $8150;  No.  1163  W-Rose 
St.,  Stockton;  owner.  Mrs.  C.  M. 
Smallpage:  contractor.  M.  K.  Kellv. 

RESIDENCE  and  garage,  $1500;  No.  536 
E-Covet  St.,  Stockton;  owner,  S.  X. 
Warns. 

REMODEL.  $1000;  No.  721  North  Caro- 
lina St.,  Stockton:  owner,  Fannie 
E.  Foley;  contractor,  J.  T.  Foley. 

REMODEL,  $1000;  No.  1303  E-Main  St, 
Stockton:  owner,  B.  H.  Pendleton, 
Premises. 

PRIVATE  garage,  $1100;  No.  1445  N- 
Baker  St.,  Stockton;  owner.  Dr. 
Arthur  E.  Seymour;  contractor,  E. 
S.  Shaw,  416  Mendocino  St.,  Stock- 
ton. 

DUPLEX  dwelling,  $6000;  No.  947  W- 
Poplar  St..  Stockton;  owner,  C.  D. 
Bice;   contractor.   T.   B.   Willis. 

STORE  building,  $100,000;  No.  412  E- 
Main  St.,  Stockton:  owner,  Delia 
Wolf  Meigs,  741  E-Weber  St..  Stock- 
ton; contractor.  McDonald  &  Kahn. 
130  Montgomery  St..   San   Francisco 

BUILDING,  2-story  and  mezzanine  brick 
$15,000;  No.  515  E-Main  St.,  Stock- 
ton: owner,  E.  H.  Hess,  1225  N- 
California  St.,  Stockton;  contractor, 
Davis-Heller-Pearce  Co.,  443  E- 
Weber  St.,  Stockton. 

RESIDENCE  and  garage,  $5000;  No. 
1134  W-Magnolia  St.,  Stockton; 
owner,  G.  W.  Donaldson,  2261  E- 
Market  St.,   Stockton. 

RESIDENCE  &  garage.  $4000;  No.  2010 
E-Sonora  St.,  Stockton;  owner,  O. 
Berglund,  438  E-Sonora  St.,  Stock- 
ton. 

RESIDENCES,  (2).  $4000  each;  No.  1333 
and  1345  N-College  St.,  Stockton; 
owner,  William  Peenstra,  2261  Ken- 
sington  Way,   Stockton. 

RESIDENCES  &  garages  (2)  $4000  ea.; 
No.  1620  and  1612  W-Willow  St., 
Stockton:  owner.  AVilliam  Peenstra 
2261   Kensington  Wav.  Stockton. 

RESIDENCE  and  garage.  $4200;  No.  919 
N-San  Jose  St..  Stockton:  owner.  P. 
Burgesson;  contractor,  C.  A.  Gar- 
field. 212  N-California  St..   Stockton 

RESIDENCE  and  garage.  $5400;  No.  27 
West  Cleveland  St.,  Stockton; 
owner.  Max  Somer,  819  Miner  St., 
Stockton:  contractor,   J.  P.   Burkev. 

REMODEL  one  family  dwelling  into  4- 
family  apartments,  $7000;  No.  521 
W-Oak  St.,  Stockton:  owner,  A. 
Baerlocker. 

COMPLETION   NOTICES 


SAN   JO,4^aVIN    COUNTY 


Recorded  Accepted 

-Mar.  28,  1925 — LOT  8  BLK  2,  Pacific 
Manor  Tract.  Stockton.   E  A  Crosby 

to  J  W   Williams Mar.   26,   1923 

.Mar.  28.  1925 — LOT  4  BLK  24,  Supple- 
ment to  Survey  No.  2999,  Stockton. 
John  H  Marchwardt  and  wife  to 
J   P  and  W  H  Ecker Mar.  27,   1925 


Saturday,    April    4,   1925 
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BXJILDING    CONTEACTS 

SACRAMENTO    COUNTY 


SHED 

LOCATION     NOT  GIVEN,     Sacramento. 

All  work  for  steamer  shed. 
Owner — Southern  Pacific  Co.,  801  K  St., 

Sacramento. 
Architect — None. 
Contractor — O.   Fredenckson. 
Filed  Mar.   19,   '25.     Dated  — — --^    , 

TOTAL,  COST,  $ 

Bond,    i .      Sureties,    Q.    R.    Shannon 

and  Fidelity  &  Deposit  Co.  of  Mary- 
land. Limit,  forfeit,  plans  and  speci- 
fications, none. 


DWELLING,  5-room  and  garage,  $2300; 
No.  2656  Harkness  Way,  Sacra- 
mento; owner,  F.  L.  Clark,  4224 
Mariposa  Ave.,  Sacramento. 
DWELLING,  5-room  and  garage,  J4500; 
No.  2725  6th  Ave.,  Sacramento; 
owner  and  contractor,  Watson  & 
Bennie,    2719   5th   Ave..   Sacramento. 

DWELLING,  5-room  and  garage,  f39B0; 
No  2425  5th  St.,  Sacramento;  own- 
er and  contractor,  F.  H.  Bell,  1300 
36th  St.,  Sacramento. 
DWELLING.  5-room  and  garage,  $5000: 
No.  820  41st  St.,  Sacramento;  owner 
and  contractor,  Bernard  McShane, 
820    41st    St.,    Sacramento. 

DWELLING,  5-room  and  garage,  $2950; 
No.  2016  31st  St.,  Sacramento; 
owner,  S.  A.  Boltz,  3133  W  St.,  Sac- 
ramento. 

DWELLING,  5-room  and  garage,  $3500; 
No.  1513  41st  St.,  Sacramento;  own- 
er, Steve  Rooney,  2710  J  St.,  Sac- 
ramento; contractor,  H.  A.  Hen- 
dren. 

DWELLING,  5-room  and  garage,  $3000; 
No.  2540  17th  St.,  Sacramento;  own- 
er, M.  A.  Mohlez,  Rte  7,  Sacramento 

DWELLING,  3-room  and  garage,  $5U00 
No.  2401  31st  St.,  Sacramento;  own- 
er and  contractor,  C.  Craig,  2423 
31st  St.,   Sacramento. 

DWELLING,  5-room  and  garage.  $4500; 
No.  576  35th  St.,  Sacramento;  own- 
er and  contractor,  E.  R.  Beebe,  2665 
6th  Ave..  Sacramento. 

r.WELLING,  4-room  and  garage,  $2500; 
No.  2672  Harkness  Way,  Sacramen- 
to; owner,  H.  N.  Traxler,  General 
deliverv,    Sacramento. 

DWELLING,  5-room  and  garage,  $5000 
No.  2020  24th  St.,  Sacramento;  own- 
er, Alvin  Clark,  1421  G  St.,  Sacra- 
mento; contractor,  E.  Rahnr,  1426 
G  St.,  Sacramento. 

DWELLING,  5-room  and  garage,  $4250; 
No,  500  San  Miguel  Way,  Sacra- 
mento; owner,  Terry  B.  Axley,  500 
San  Miguel  Wav,  Sacramento;  con- 
tractor, W.  F.  Hood,  508  San  Miguel 
Way,    Sacramento. 

DWELLING,  T-room  and  garage,  $6500; 
No.  2941  24th  St.,  Sacramento; 
owner,  J.  W.  Newhart. 

DWELLING,  6-room  and  garage,  $6500; 
No.  2947  2Jth  St..  Sacramento;  own- 
er, J.    W.   Newhart. 

FLATS  (4)  4-room  and  garage.  $11,500; 
No.  924  35th  St.,  Sacramento;  own- 
er, H.  L.  Mee,  1920  13th  St.,  Sacra- 
mento. 

DWELLING,  .')-room  and  garage,  $3150; 
No.  3057  8th  Ave.,  Sacramento;  own- 
iT,  Frank  Flarain,  3065  Sth  Ave., 
Sacramento;  contractor,  P.  Lopez, 
4069   Sth    Ave.,   Sacramento. 

REMODEL  into  apartments,  $3000;  No 
309  O  St.,  Sacramento;  owner.  A. 
.\lderson,    309    25th   St..   Sacramento. 

DWELLING,  5-room  and  garage,  $2750; 
.No.  1517  48th  St..  Sacramento;  own- 
er and  contractor,  W.  A.  Hall,  3732 
T  St.,  Sacramento. 

DWELLING,  5-room  and  garage,  $3000; 
No.  1509  V  St.,  Sacramento;  owner, 
.r.  A.  Laughlin,  2117  15th  St.,  Sac- 
ramento: contractor,  Herndon  & 
Finoegan. 

DWELLING.  5-room  and  garage,  ^3000; 
No.  545  Santa  Ynez  Wav.  Sacra- 
mento; owner,  I.  B.  Warner,  820 
West  El  Camino  St.,  Sacramento; 
contractor.  W.   E.  Warner. 

STORE  building,  $2400;  No.  1712  C  St., 
Sacramento;  owner.  F.  L.  Schmidt, 
1721  D  St..  Sacramento;  contractor, 
D.    Tatti.    2118    O    St.,    Sacramento. 

GENERAL  repairs.  $3950;  No.  1014  6th 
St.,  Sacramento;  owner,  Mrs.  Maud 
Ehrhardt.  Hotel  Sacramento:  con- 
tractor, Mathews  Const.  Cc.  For\im 
l^ldg..   Sacramento. 

OU  IJLLIN'G,  6-room  and  garage,  $4700; 
No.  1347  3.'ith  St.,  Sacramento, 
owner,  A.  W.  Brown  Constr.  Co., 
1009^2   9th   St.,  Sacramento. 


DWELLING,  5-room  and  garage,  $3500: 
No.  701  36th  St.,  Sacramento;  own- 
er, L.  J.  Miller.  932  41st  St.,  Sacto. 

DWELLING,  5-room,  $2950;  No.  4224 
5th  Ave.,  Sacramento;  owner,  H. 
Northey,  2920  25th  St.,  Sacramento; 
contractor,  H.  A.  Jennings,  4625 
14th  Ave.,  Sacramento. 


COMPLETION  NOTICES 


SACRAMENTO    COUNTY 

Rvcorded  Accepted 

Mar.  23,  1925 — LOT  4,  K,  L,  15th  and 
16th  Sts.,   Sacramento.     Miller  Auto 

Co    to   whom    it   may    concern 

March    16,    1925 

Mar.  23,  1925 —  LOCATION  OMITTED 
Sacramento.  Gardiner  Improvement 

Co  to  whom  it  may  concern 

Feb.    21,    1925 

Mar.  23,  1925— W  50  FT.  OF  S  120  FT. 
of    Lot    5,    H,    I,    2ith    and    25th    Sts., 
Sacramento.      C   B  Crisler   to   whom 
it   may  concern Mar.    21.   1925 

Mar.  23,  1925 — LOT  1815  Park  Ter. 
except  N  280  ft.,  Sacramento.  Wm 
T  Martin  to  whom  it  may  concern 
March    20.    1925 

Mar.  24,  1925 — LOT  2  Von  Waldron 
Tract,  Sacramento.  G  Louderback 
to  whom  it  may  concern.  Mar.  20,  1925 

Mar.  26,  1925— LOT  9222  H,  J,  G.  Co. 
Sub.  92,  Sacramento.  E  M  Reagh 
to  whom  it  may  concern.  Mar.  16,  1923 

« 

LIENS  FILED 


SAORAMF.NTO    COT  I  STY 


Recorded  .Amount 

Mar.  24,  1925— LOTS  76  AND  77  Heil- 
bron  Oaks,  Sacramento.  Frank  Z 
Ahl    vs    T   P   Pendleton $136.90 


BUILDING  CONTEACTS 


CONTRA      COSTA      COUNTY 


DWELLING,  one-story  frame,  $2600; 
Tv/elfth  St.,  bet.  Bissell  and  Chan- 
slor  Ave..  Richmond;  owner,  F.  H. 
Darby,  1216  Bissell  Ave..  Rich- 
mond: contractor,  J.  P.  Tyhurst, 
833   Sth    St.,    Richmond. 

DWELLING,  one-storv  frame,  $3250; 
Sth  St.,  bet.  Barrett  and  Ripley 
Aves..  Richmond;  owner.  Francis 
riark,  114  7th  St.,  Richmond;  con- 
tractor. S  B.  Roborsnn,  930  Penn- 
svlvania    Ave.,    Richmond. 

DWELLING. one-storv  frame.  $2200; 
Fifth  St.,  bet.  Ripley  and  Penn- 
sylvania. Richmond:  owner.  Paul 
Hubner,  660  Sth  St.,  Richmond;  con- 
tractor, M.  Perino,  1602  Macdonald 
Ave..    Richmond. 

DWELLING,  one-storv  frame,  $4000; 
Chanslor  Ave.,  bet.  9th  and  lOth 
Sts..       Richmond;      owner,      Angelo 

Elefther.  162  14th  St..  Richmond:  con- 
tractor, M.  Perino,  1602  Macdonald 
Ave..  Richmond. 

DWELLINGS  (3)  1-story  frame,  $3000 
each:  owner.  M.  Hurray.  819  Penn- 
sylvania Ave..  Richmond:  contrac- 
tor. K.  J.  Henning.  Mira  Vista, 
Richmond. 

D'WELLING.  nne-storv.  J^.tOO:  Barrett 
Ave..  Cnr.  2nrt  St..  Richmond:  own- 
er, A.  Judnich.  San  Francisco;  con- 
tractor A.  W.  Josselyn.  342  S-7th 
St.,    Richmond. 


PIERCE-BOSQUIT 

Abstract  &  Title  Co, 

Capital  Stock  $100,000 

Sacramento,   Placerviile, 
Nevada  City,  Reno 


SACRAMENTO    OFFICE 
ROSS  E.  PIERCE.   Manager 

905  Sixth  Stkket 


DWELLING,  one-story  frame,  $3000; 
21st  St.,  bet.  Grant  and  Burbeck 
Sts.,  Richmond;  owner,  W,  W. 
Bowyer,  7th  and  Nevin  Sts.,  Rich- 
mond; contractor,  E.  A.  F.  Carson, 
542  4th  St.,  Richmond. 


BUU-DING    COWXRACTS 


FRESNO    COUNTY 


STATION 

VISALIA.     All  work  for  service  station 

Owner — Richfield  Oil  Co.,   Highway   nr. 

Jensen   St.,  Fresno. 
Architect — None. 
Contractor — W.   D.   Stephenson. 

Filed    Mar.    23,    '25.       Dated    . 

TOTAL  COST,  $2540 
Bond,  $1905.  Surety,  Royal  Indemnity 
Co.  Limit,  forfeit,  plans  and  specifica- 
tions, none. 


DWELLING.      frame,      $3000;    No.      271 

Glenn  Ave.,     Fresno;     owner,     Mrs. 

Geo.  E.  Hudson. 
DWELLING  and  garage,  $3000;  No.  224 

W-Olive    Ave.,    Fresno;    owner,    A. 

F.    Lambert,       1229      Harrison      St., 

Fresno. 
DWELLING    and    garage,    $10,000;    No. 

708    Carmen    St.,    Fresno;   owner,    A. 

B.    Knapp;    contractor,    C.    E.    Mill- 

hollen,  1249  N-Calaveras  St..  Fresno 
ADDITION    and    alterations,    $6000;    No. 

101   Van   Ness  Ave.,   Fresno:   owner. 

Levy    &    Zentner;    contractor.    Van 

Fleet  &  Freear. 


COMPLETION  NOTICES 


FRESNO     COUNTY 

Rcorded  Accepted 

Mar.  24,  1925 — LOTS  40  AND  41  BLK 
4,  Roeding  Addition,  Fresno.  Wm 
Ellis  to  whom  it  may  concern... 
March    23,    1925 

Mar.  24,  1925— LOTS  46  AND  47  BLK 
78,  Sierra  Vista  Addition  No.  4, 
Fresno.  Wm  A  Beran  to  whom  it 
may  concern Mar.  23,  1925 

Mar.  24,  1925 — LOTS  28  AND  29  BLK 
1,  High  Addition,  Fresno.  John 
Kerns  to  whom  it  may  concern.. 
March    23,    1925 

Mar.  25,  925— PINEDALE  SCHOOL 
District,  Fresno.  Pinedale  School 
Dist  to  E  F  Donahue.  .  .Mar.  20,   1925 

Mar.  25,  1925— LOTS  13  AND  14  BLK 
28,  Fresno.  G  Zingarelli  to  Jimmy 
Romano Mar.    19,    1925 

Mar.  28,  1925— LOTS  25  AND  26  BLK 
10,  High  Addition,  Fresno.  K  O 
Kesler  Co  to  whom  it  may  concern 

March    27,    1925 

♦ 

LIENS  FILED 

FRESNO    COUNTY 

Recorded  Amount 

Mar.  24.  1925— LOTS  8  TO  15,  IS,  19 
Blli  1.  Droge  Park  Addn,  Fresno. 
Craycroft-McKnight  Brick  Co  vs 
Mary  J  Furman  and  Valley  Bldg  & 
Invst    Co $60 

Mr.  28,  1925— LOTS  10  TO  15,  18,  19 
Blk  1,  Droge  Prk,  Fresno.  Sam 
Elia  vs  Valley  Bldg  &  Invst  Co, 
Mary  J  Furman  and  Wallace  A 
Patch     $375 

Mar.  28.  1925— LOTS  8  AND  9  and 
same.  N  L  McKenzie  vs  Valley 
Bldg  &  Invst  Co  and  Mary  J  Fur- 
man       $206 

— ♦ 

COSTLY  CONSTRUCTION 


An  experimental  dam,  to  be  built  at 
a  cost  of  $60,000,  only  to  be  destroyed 
to  test  the  latest  engineering  theories 
in  relation  to  the  constant  angle  arch 
type,  will  be  constructed  soon  on  Stev- 
enson Creek,  a  tributary  of  the  San 
Joaquin  river,  north  of  Los  Angeles. 
Funds  for  the  work  have  been  provid- 
ed jointly  by  Los  Angeles  county  and 
private  interests.  The  object  of  the  ex- 
periment is  to  obtain  data  expected  to 
prove  of  great  value  in  the  construc- 
tion of  dams  in  the  Los  Angeles  county 
flood  control  program,  in  which  ap- 
proximately $35,000,000  will  be  spent. 
On  several  of  these  projects  the  use 
of  the  constant  angle  arch  type  Is 
anticipated. 
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DO    CONVENTIONS    PAY 


Whether  or  not  conventions,  from 
the  community  viewpoint,  pay  is  a 
question  for  which  the  organization 
Service  Bureau  of  tlie  Chamber  of 
Commerce  of  the  United  States  hopes 
to  provide  a  definite  answer  as  a  re- 
sult of  an  investigation  now  in  prog- 
ress. , 

The  question  was  submitted  by  the 
manager  and  committee  in  charge  of 
the  convention  bureau  of  a  chamber  of 
commerce  in  a  large  eastern  city  who 
were  startled  by  the  statement  of  a 
group  of  retail  merchants  that,  so  far 
as  they  were  concerned,  conventions 
did  not  pay.  This  conclusion  disclosed 
that  their  business  during  the  week  a 
fraternal  convention  was  held  in  the 
city  was  less  than  the  business  for  the 
weeks  immediately  preceding  and  fol- 
lowing it.  The  committee  did  not  ac- 
cept the  conclusion  but  it  had  not  the 
facts  upon  which  it  could  base  a  reply. 

Several  years  ago  a  convention  bu- 
reau manager  in  Louisville  made  a 
survey  of  the  expenditure  made  by  a 
convention  held  in  that  city  by  the 
National  Canners'  Association  estimat- 
ing that  they  had  left  in  the  city  more 
than  a  million  dollars.  The  bank  clear- 
ings for  the  week  appeared  to  corrob- 
orate this  estimate.  The  manager  of  a 
large    department    store    in    New    York 


City  said  that  the  greatest  volume  of 
business  in  the  store's  history  was 
done  during  the  week  of  a  convention 
held  by  a  large  educational  associa- 
tion. During  a  convention  in  Toronto 
an  Irish  linen  store  sold  out  its  entire 
supply. 

There  are  many  examples  of  spend- 
ing of  this  kind  but  they  did  not 
satisfy  the  conventions  committee  of 
this  local  chamber  of  commerce.  They 
wanted  a  more  authoritative  and  con- 
vincing reply  to  the  statement  of  the 
retail  merchants  and,  therefore,  asked 
the  Organization  Service  Bureau  of 
the  National  Chamber  to  make  an  im- 
partial   inquiry. 


CLTTING 


DOWN"        INDISTRIAL 
WASTE 


Efforts  to  reduce  some  of  the  avoid- 
able wastes  prevalent  in  industry  are 
rapidly  expanding,  it  is  reported  by 
the  Department  of  Manufacture  of  the 
Chamber  of  Commerce  of  the  United 
States,  through  simplification, — the 
elimin.ation  of  excess  variations,  dupli- 
cations and  over-diversity  from  com- 
mon commodity  lines.  Experience  has 
shown,  the  Department  finds,  that  this 
process  of  cleaning  out  items  of  low 
or  special  demand  has  the  effect  of 
stimulating,  rather  than  stifling,  in- 
ventive   genius    and    individuality. 


Two  of  the  most  recent  simpliflca- 
lion  programs  developed  were  for  steel 
riinforcing  bars  and  cotton  duck.  In 
the  first  line  11  sizes  of  bars  to  be 
available  in  3  grades  of  steel  were 
established  as  the  recognized  schedule. 
In  the  opinion  of  the  producers,  dis 
tributors  and  consumers  these  33  pos- 
sible varieties  are  sufflciant  for  all 
nrdinary  purposes  and  were  adopted 
in    place   of   51   size^   previously   made. 

The  range  of  diversity  was  even 
greater  in  the  case  of  cotton  duck. 
Here  there  were  some  432  varieties  of 
a  special  character  were  listed  and 
will  be  obtainable  upon  quantity  orders 
liut  will  not  be  carried  as  regular 
stock   goods. 

These  simplified  schedules  become 
efftctive  January  1,  1925,  and  Novem- 
ber 1.  1924,  respectively,  and  remain 
operative  for  a  period  of  one  year,  at 
which  time  they  are  subject  to  re- 
vision. 

Both  of  these  programs  were  carried 
out  under  the  procedure  developed  b.v 
the  Division  of  Simplified  Practice  of 
the  Department  of  Commerce  and  the 
Department  of  Manufacture  of  the 
United  States  Chamber  of  Commerce. 
Tliese  two  bodies  have  directed  their 
efforts  in  the  co-ordination  and  cen- 
tralization of  this  work  for  a  period  of 
several  years  and  already  a  large 
number  of  industries  have  availed 
tlit-mpelves  of  this  service. 


Rejnhart  Lumber  and  Planing  Mill  Company 

GBNERAL,   L.ITNBBR   YARD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 

General    IWIIl    and    Cabinet    Work,    Stock    Doora,    Saah 

Framea   and    Itfnnlallnea 

JERROI.D  ATK.  A  VARNETBLD  AVEi. 

Mission  901-S02-901-904  San  Franclsc* 


ICarH^ti  (EonHtrurtinn  iSppnrta 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  In  your  territory,  ad- 
vising class  of  work  in  which  you  are  Interested. 
818    MISSION    STREET  SAN    FRANCISCO 


TROJAN  EXPLOSIVES 

The  Mosl  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  tha-wing 

No  leaking 

No  headaches 

Trojan  Powder  Company 


CROCKER    BUILDING 

San   Francisco,   Cal. 


TEON   BUILDING 

Portland.  Oregon 


Phone  Franklin   9400 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
insurance  Brokers  Exchange 


A  "PIttsbnrg"  Antomatic 
Q»n  Wat«r  Heater  in- 
stalled In  the  Home  indi- 
cates high  qnalltr 
tliroaghont. 

Recommended  and  speci- 
fied by  all  of  the  leading 
architects,  plumbers  and 
builders. 

Consider  the  high  merit 
of  the  Pittsburg  coupled 
with  "Pittsburg  Perfect 
Service." 


"Hot     wate 
?lnk." 


quick    as    a 


PITTSBURG  WATER  HEATER  CO. 

Makers  of 
"PITTSBURG    AUTOMATICT' 

"BUNGALOW    AUTOMATIC" 

STORAGE   SYSTEMS 
and  "LION"  TANK  WATER  HEATERS 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 
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For    Sale    by    AH    Lumber    and    Bnildine   SLaterial    Dealers 


Are  You  Ready 

for  the  Building  Boom 
of  1925 

•> 


Stop  in  at  Our  Showrooms  and  Inspect  the  Best 
and  Most  Up-to-Date  Contractors  "Labor  Sav- 
ing" Machinery  and  Supphes. 

KOEHRING    DANDIE— Light  Building  Mixers. 

KOEHRING— Heavy  -  Duty  Building  Mixers.  Pavers.  Gasoline 
Shovels,    Cranes,  Excavators.  Bar  Benders  and  Bar  Cutters. 

AMERICAN — Hoisting  Engines.  Derricks.  Crabs,  Winches.  Blocks, 
Sheaves,  Genuine  Crosby  Clips. 

BEACH — Wood  and  Iron-Frame  Saw  Tables  (belt,  gasoline  or  mo- 
tor driven).    - 

C.  H.  &  E. — Portable.  Gasoline-Driven  Saw  Tables,  Hoists.  Mor- 
tar Mixers  and  Pumps. 

WAUKESHA     Gasoline  Power  Units. 

STERLING — ^^'heelbarrows  and  Concrete  Carts. 

WYOMING— Red  Edge  Shovels. 

PARKS — Portable  Belt  and  Engine-Driven  Woodworking  yia- 
chinery. 

HANDY—Sack  Cleaners,  Balers,  Baling  Wire. 

BULL   DOG— Timber  Fasteners. 

CINCH    ANCHORS   -For  Concrete.  Brick  and  Stone  Fastenings. 


HARRON,  RICKARD 
&  McCONE  COMPANY 

SAN  FRANCISCO  LOS  ANGELES 
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Fresno    Builders*    Excliiinfce 

Vallejo    Builders'    ExcliiiUKr 
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Single    Copies    J6o 
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PLUMBING.        KEATING,  LIGHTING 

AND    PAINTING    COSTS    COMPARED 


Four  of  the  most  important  building 
cost  items,  plumbing,  heating,  lighting 
and  painting,  have  been  separated  from 
the  total  money  value  of  Industrial  and 
Commercial  building  contracts  and 
compared  for   the  years  1923   and   1924. 

Industrial  construction  for  the  United 
States  during  these  two  years  totaled 
$281,621,000  and  $204,969,000  respect- 
ively. The  minimum  contract  included 
in   these    totals   is    $40,000. 

Of  the  four  items  under  industrial 
building,  the  installation  of  the  heating 
equipment  reaches  the  largest  total, 
while  painting  operations  come  second. 

Commercial  Building  awards  "With 
minimum  contract  of  $150,000  amounted 
to  $934,905,000  in  1924  compared  with 
$841,936,000  for  1923. 

As  in  industrial  construction,  heating 
involves  the  greatest  expenditure  of 
money  of  the  four  items  under  con- 
sideration. 

The  second  operation  as  to  the  ex- 
pensiveness  of  outlay  in  commercial 
building  is  that  of  lighting.  This  is 
due  to  elaboratness  of  this  type  of 
structure.  The  cost  of  the  four  opera- 
tions Is  greater  in  commercial  than  in 
industrial  contracts. 


The  Department  of  Commerce  is 
notified  that  grade-marking  of  lumber 
became  effective  April  1  in  subscriber 
mills  of  the  Southern  Pine  Association. 
Hereafter  these  mills,  whose  output  is 
about  40  per  cent  of  the  total  output 
of  all  the  mills  affiliated  with  the  Xa- 
tional  Lumber  Manufacturers  Associa- 
tion, will  brand-stamp  every  piece  of 
lumber  and  every  stick  of  timber  that 
they  send  forth  into  trade  channels. 

The  stamp  will  state  the  standard 
grade  quality  of  the  product  and  will 
carry  the  initials  of  the  Southern  Pine 
Association  and  an  identifying  number 
for  the  particular  mill.  Thus  the  Asso- 
ciation and  the  individual  producer 
put  their  names  and  reputations  behind 
the  product  of  the  Southern  Pine  mills. 
Responsibility  for  grades  is  thereby 
fixed  and  recourse  in  the  event  of  error 
direct  and  certain.  There  is  no  longer 
the  possibility  of  juggling  with  grades 
between   the   mill   and   the   consumer. 

"The  Southern  Pine  Association  is  to 
be  congratulated  on  this  decisive  for- 
ward step  in  the  interest  of  fair  deal- 
ing in  the  lumber  trade,"  was  the  com- 
ment of  Wilson  Compton,  manager  of 
the  National  Lumber  Manufacturers 
Association.  *'Grade-marking  is  essen- 
tial to  the  enforcement  of  the  Ameri- 
can Lumber  Standards,  on  which  we 
have  been  working  in  conjunction 
with  the  Department  of  Commerce  and 
the  United  States  Forest  Service  for 
three  years.  The  final  touches  are  to 
be  applied  to  these  standards  for  soft- 
wood lumber  at  the  conference  of  the 
lumber  producing,  distributing  and 
using  industries  to  be  held  in  Wash- 
ington on  May  1.  I  have  no  doubt  that 
the  leadership  taken  by  the  Southern 
Pine  Association  will  impress  itself 
deeply  upon  the  whole  lumber  trade. 
The  objective  of  the  lumber  standards, 
of  which  grade-marking  is  an  outward 
and  visible  expression,  is  the  protec- 
tion of  the  honest  and  careful  manu- 
facturer in  his  reputation  for  good  and 
reliable  products  and  protection  of 
the  ordinary  buyer  in  his  right  and 
opportunity  to  get  a  standard  size  and 
grade  of  lumber  suited  for  his  use  by 
demanding  American  Standard  lumber 
manufactured  in  accordance  with 
specifications  devised  by  qualified  rep- 
resentatives of  the  lumber  producers 
and  consumers  and  recommended  by 
the  Secretary  of  Commerce  for  the  uni- 
versal  use  of  lumber  consumers. 


IMMIGRATION  LAW  REDUCES 

NUMBER  OP         EUROPEAN 

WORKERS 

During  the  last  six  months  of  1924, 
which  were  the  first  six  months  of  the 
immigration  year  as  well  as  of  the  op- 
eration of  the  new  law,  only  147,737 
immigrants  were  admitted  to  the 
country  as  against  499,863,  which  came 
in  during  the  corresponding  period  in 
1923.  When  It  is  remembered  that  a 
large  percentage  of  the  aliens  now 
coming  are  dependents  of  those  already 
in  the  country  and,  therefore,  not  wage 
earners  themselves,  it  becomes  evident 
that  American  industry  must  adjust 
itself  to  a  new  condition  under  which 
skilled  "workers  ^vill  have  to  be  recruit- 
ed from  people  already  living  in  this 
country. 


Plans  have  been  prepared  and  finan- 
cial backing  of  leading  capitalists  of 
Wall  street  and  the  west  has  been  ob- 
tained to  the  extent  of  $60,000,000  for 
a  combined  tube  and  causeway  connect- 
ing the  business  districts  of  Oakland 
and    San    Francisco. 

This  is  the  announcement  of  James 
M.  Oliver,  attorney  representing  James 
Marwiok  of  Santa  Barbara. 

Financial  interests  are  ready  to  pro- 
vide the  funds  and  it  will  be  possible 
to  begin  construction  just  as  soon  as 
the  plan  made  by  J.  Vipon  Davies,  en- 
gineer, is  accepted  by  Oakland  and  San 
Francisco,  according  to  Oliver. 

Approval  of  the  largest  commercial 
and  civic  organizations  on  both  sides 
of  the  bay  already  has  been  obtained, 
Oliver  said. 

The  plans  call  for  a  tube  with  a 
transbay  entrance  at  the  San  Fran- 
cisco bulkhead  a  short  distance  south  of 
Market  street,  extending  at  a  depth  of 
40  feet  for  3000  feet  toward  the  Oak- 
land estuary.  There  it  will  rise  grad- 
ually to  the  surface  and  continue  as  a 
causeway  to   the   East  Bay  shore|. 

The  project,  according  to  Oliver, 
would  accommodate  electric  trains, 
automobiles   and   pedestrians. 

Engineer  Davies  estimates  maximum 
cost  at  $50,000,000,  but  backing  of  an 
additional  $10,000,000  is  assured,  said 
Oliver. 

The  attorney  pointed  out  as  merits 
of  this  plan  that  it  would  follow  a  di- 
rect route  between  Oakland  and  San 
Francisco  business  centers,  be  built  to 
accomodate  increased  traffic  of  the 
future,  and  the  tube  would  be  la  d 
deep  enough  that  navigation  would  not 
be  obstructed,  and  hence  there  would 
be  on  objection  from  the  war  depart- 
ment. 


COST    OF    R.AILWAY    EQUIPMENT 


The  present  cost  of  railroad  equip- 
ment is  seen  in  the  authority  just 
granted  by  the  Interstate  Commerce 
Commission  to  the  Missouri  Pacific  R. 
R.  to  issue  equipment  trust  certificates 
totaling  $8,820,000  for  the  purchase  of 
$11,800,000  of  new  equipment.  The 
Missouri  Pacific's  order  calls  for  al- 
most  all   kinds   of   new   rolling   stock. 

Fifteen  Mikado  locomotives  will  cost 
$63,872  each.  Another  20  Mikado  lo- 
comotives will  cost  $55,686  each,  and  10 
Pacific  type  locomotives  will  cost 
$54,877  each.  Five  switching  locomo- 
tives will  cost  $41,611  each. 

Steel  under-frame  automobile  box 
cars,  of  which  800  of  40-ton  capacity 
are  being  ordered  will  cost  $2051  each 
while  200  of  50-ton  capacity  will  cost 
$2627. 

A  total  of  2000  steel  under-frame 
box  cars  of  50-ton  capacity  will  cost 
approximately  $1960  each,  while  750 
steel  i.nder-lrame  gondolas  of  50-ton 
capacity  will  cost  about  $1935  each. 
Two  hundred  and  fifty  steel  hopper 
cars  of  55-ton  capacity  will  cost  about 
$1850   each. 

Ten  mail  storage  cars  will  cost  $18,- 
083  each,  and  1  combination  mail  car 
and  coach  will  cost  $29,416;  10  all  steel 
baggage  cars  will  cost  about  $18,175 
each,  and  9  combination  mail  and  bag- 
gage cars  will  cost  $22,869  each.  Six 
new  day  coaches  will  cost  $26,792  each. 
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ALONG  THE  LINE 


THE  OBSERVER 

WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


Dismissal  of  complaints  against  six 
manufacturers  of  steel  and  iron  pro- 
ducts and  a  supply  company  organized 
by  them  to  purchase  scrap  steel  and 
iron,  is  announced  by  the  federal  trade 
commission.  The  companies  which 
were  charged  with  combining  to  sup- 
press competition  in  the  purchase  of 
raw  materials  used  in  their  industry 
are:  Pacific  Coast  Steel  Company,  San 
Francisco.  Portland  and  Seattle;  Col- 
umbia Steel  Corporation.  Pittsburg. 
<"al.,  and  Portland,  Ore.;  Llewellyn 
Iron  Works.  Los  Angeles;  Judson  Man- 
ufacturing Co..  San  Francisco;  Southern 
California  Iron  &  Steel  Co..  Los  An- 
geles and  Steel  Mill  &  Foundry  Supply 
Company. 


No  special  election  need  be  held  in 
Contra  Costa  County,  as  requested  by 
the  Northern  California  Development 
Company,  to  determine  whether  a  fran- 
chise for  bridging  Carquinez  straits 
shall  be  granted,  according  to  a  ruling 
of  the  state  supreme  court.  The  su- 
lireme  court,  upholding  the  county 
supervisors  in  their  refusal  to  call  the 
election,  denied  a  writ  of  mandate  ask- 
ed by  oRicers  of  the  company.  The  su- 
pervisors based  their  refusal  on  the 
contention  that  to  permit  another  Car- 
quinez  bridge  would  injure  stockhold- 
ers in  the  American  Toll  Bridge  Com- 
pany, now  constructing  a  $4,000,000 
span. 


A  $9000  judgment  awarded  by  the  Su- 
perior Court  in  favor  of  Dyer  Brothers 
and  six  San  Francisco  iron  works 
against  the  Central  Iron  Works  and 
three  other  iron  companies  for  alleged 
lireach  of  a  contract  relating  to  labor 
relations,  was  reversed  by  the  District 
<"ourt  of  Appeal.  It  was  alleged  the 
defendant  companies  broke  the  agree- 
ment by  dealing  individually  with  em- 
ployes rather  than  through  the  em- 
ployers'  organization. 


The  Bell  Marble  property  above  Col- 
umbia. Sonora  County,  has  been  trans- 
ferred to  the  newly  incorporated  Bell- 
Colunibia  Marble  Company.  Six  par- 
cels of  land  are  described  in  the  deed, 
which  is  signed  by  Ed  L.  Park  as 
president  and  May  F.  Warner  as  sec- 
retary of  the  selling  concern.  The 
stamps  affixed  to  the  deed  indicate  the 
price  paid  for  the   property  is   $200,000. 


Portland,  Ore.,  building  permits  lor 
March.  1925,  total,  d  1626  permits  for 
improvements  valued  at  $4,641,125  as 
compared  with  1528  permits  in  March, 
1924,  the  work  totaling  $3,247,290.  The 
March,  1923,  total  was  1316  permits, 
improvements  being  valued  at  $2,761  - 
220. 


Robert     H.     Winn, 


presenting    the 


-%.v«...v  j.±.  ..  liiii,  i  t^pi  eseuting  ine 
Itobt.  H.  Winn  Co.,  of  San  Diego,  build- 
ing material  dealers  of  San  Diego,  was 
a  recent  visitor  to  the  San  Francisco 
Builders'  Exchange.  Mr.  Winn  reports 
construction  very  active  in  the  south- 
ern section  and  expects  a  general  in- 
crease in  activities  all  along  the  coast. 

The  Danish  motorship  Chile  arrived 
at  Seattle,  Wash.,  April  1,  with  a  gen- 
eral cargo  including  2000  tons  of 
foreign  cement. 


Output  of  steel  in  the  United  States 
in  1924  totaled  2.433,332  gross  tons,  a 
decrease  of  471,184  tons  or  16.22  percent 
from   1923. 


The  Industrial  Accident  Commission 
reports  that  294  decisions  were  render- 
ed during  the  month  of  March,  making 
a  total  of  1741  for  the  previous  six 
months,  or  an  average  of  290  cases  per 
month.  These  figures  do  not  include 
supplemental  orders  issued  in  connec- 
tion with  prior  decisions,  but  represent 
original  decisions  on  cases  adjudicated 
within  the  period  mentioned.  This  is 
a  large  increase  over  the  average  and 
number  of  decisions  rendered  for  like 
periods  in  the  past,  and  its  accomplish- 
ments has  been  made  possible  through 
the  adoption  of  simplified  methods  of 
procedure  coupled  with  increased  ef- 
ficiency on  the  part  of  its  staff. 


The  State  Supreme  Court  has  up- 
held a  $360,897  contract  entered  into 
between  Howard  S.  Williams  of  San 
Francisco  and  certain  officials  of  the 
city  of  Stockton  for  construction  work 
on  the  proposed  $600,000  city  hall,  after 
succeeding  officials  had  repudiated  all 
of  the  contracts  on  the  ground  that 
they  exceeded  the  available  money  by 
som.e  $90,000.  Simultaneously  a  con- 
tract for  $10,000  for  plumbing  work  on 
the  building,  which  had  received  the 
same  treatment,  was  also  upheld  by 
the  court. 


Bricklayers  and  carpenters  in  Boston 
have  voted  to  continue  existing  agree- 
ments for  a  period  of  three  years.  As 
a  result  of  this  action  on  the  part  of 
two  important  trades,  contractors  be- 
lieve that  the  other  trades  will  agree 
to  accept  the  three-year  agreement  at 
present  rates  offered  by  the  Building 
Trades  Employers  Association.  The 
majority  of  the  trades  in  Boston  are 
now  getting  $1.10  per  hour.  The  brick- 
layers and  plasterers  are  getting  $1.25. 
The  plasterers  are  demanding  $1.50. 


About  24,000  miles  of  highway,  near- 
ly enough  to  circle  the  earth,  are 
scheduled  for  construction  during  the 
year  1925  by  the  various  state  highway 
departments.  Reports  to  the  bureau  of 
public  roads  show  maintenance  of  217,- 
794  miles  of  road  also  is  planned.  Ap- 
proximately $405,000,000  was  reported 
available  for  construction  and  $135,000,- 
000  for  maintenance  by  state  depart- 
ments, while  it  was  estimated  that 
counties  would  spend  approximately 
$463,000,000   for  road   work. 


Water  problems  of  California  are  re- 
viewed in  a  supplemental  report  on 
state  water  resources  prepared  by  Paul 
Bailey  and  submitted  informally  to  the 
legislature.  The  report  stresses  the 
importance  of  completing  the  surve.v 
commenced  in  1921  for  the  purpose  of 
working  out  a  plan  whereby  the  state 
can  better  conserve  its  water  resources. 
The  report  recommends  storage  re- 
servoirs in  the  watershed  of  the  Sac- 
ramento  river  and   its   tributaries. 


Carl  Miller  has  resigned  his  position 
as  maintenance  superintendent  for  the 
California  State  Highway  Commission 
in  Humboldt  and  Del  Xorte  counties,  to 
accept  a  position  as  construction  su- 
perintendent with  the  Englehart  Pav- 
ing Company  of  Eureka.  W.  W.  Comp- 
ton  .succeeds  Miller  on  the  highway 
staff. 


William  Quinton,  retired  bulldlngr 
contractor  of  Sacramento,  died  in  thai 
city  April  5.  Quinton  was  a  native  of 
Ireland  and  was  86  years  of  age. 


According  to  a  repoi  t  by  Henry  D. 
Dewell.  consulting  engineer  of  San 
Francisco,  the  city  of  Sacramento  is 
faced  with  the  expenditure  of  $430,000 
to  rehabilitate  its  filtration  plant,  put 
into  operation  a  year  ago.  Dewell's 
report  was  filed  with  the  city  council 
recently.  The  plant  originally  cost 
$2,650,000. 


Declaring  that  the  gravel  association 
in  the  East  Bay  District  had  helped 
to  finance  the  recall  against  him,  City 
Commissioner  Baccus  of  Oakland,  an- 
nounces he  will  recommend  to  the  Oak- 
land c'ty  council  that  crushed  rock  in- 
stead of  gravel  be  exclusively  used  in 
all  street  paving. 


Maiin  Municipal  Water  District  will 
hold  election  April  18  to  vote  bonds  of 
$1,500,000  to  finance  extensions  and  im- 
provements to  water  distributing 
system. 


.Jack  Rapier  has  been  appointed  city 
engineer  of  Hermosa  Beach  to  succeed 
H.   R.  Taylor,  resigned. 


STATEMENT  OF  THE  O^VNE3HSHIP, 
M.\X.\rJEME>T,  CIRCULATION,  ETC., 
REQITIRED  BY  THE  ACT  OF  CON- 
GRESS   OF  AVGUST  24,   1912, 

OF  BUILDING  AND  ENGINEERING 
NEWS,  published  weekly  at  San  Fran- 
cisco. Cal..   tor   April    1.   1925. 

State  of  California,  City  and  County 
of  San  Francisco,  ss. 

Before  me.  a  Notary  Public  In  and 
for  the  State  and  county  aforesaid, 
personally  appeared  E.  J.  Cardinal  and 
.1.  1.  Stark,  who,  having  been  duly  sworn 
according  to  law.  deposes  and  says  that 
they  are  the  Publishers  and  Owners  of 
the  Building  and  Engineering  News, 
and  that  the  following  is,  to  the  best 
of  th.  ir  knowledge  and  l.elief,  a  true 
statement  of  the  ownership,  manage- 
ment, etc.,  of  the  aforesaid  publication 
for  the  date  shown  in  the  above  cap- 
tion, required  by  the  Act  of  August  24. 
1912.  embodied  in  section  443,  Postal 
Laws  and  Regulations,  printed  on  the 
reverse   of   this   form,  to   wit: 

1.  That  the  names  and  addresses  of 
the  publisher,  editor,  managing  editor, 
and  business  managers  are: 

Publisher,  E.  J.  Cardinal.  665  19th 
Ave.,  San  Francisco,  and  J.  I.  Stark, 
li.'.ii    Francisco    St..     .-^aii     Francisco. 

Editor,  E.  J.  Cardinal,  665  19th  Ave., 
San    Francisco. 

Managing  Editor.  J.  P.  Farrell,  350 
Brannan    St.,    San    Francisco. 

Business  Managers,  E.  J.  Cardinal 
and   J,   I.   Stark. 

2.  That  the  owners  are: 

E,  J.  Cardinal,  665  19th  Ave.,  San 
Francisco. 

,1.  I.  Stark.  1250  Francisco  St..  San 
Francisco. 

(As  Mercury  Press)  a  copartnership, 
81S  Mission  St.,  San  Francisco. 

3.  That  the  known  bondholders, 
mortgagees,  and  other  security  holders 
owning  or  holding  1  per  cent  or  more 
of  total  amount  of  bonds,  mortgages, 
or    other   securities    are:     None. 

!■;     ,r.    CARDINAL    .\XD   .1.    1.    STARK, 
Publishers. 

Sworn  to  and  subscribed  before  rae 
this   1st   dav  of  April,    1925. 

(SEAL)  CHALMER  MUNDAY. 

(My  commission  expires  Oct.   17,  1925). 
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ORGANIZATION  NEWS 

itlons    haTbiK    a    direct    connection   n-lth   the  conatmctlaB  Indaartir  are  tnTlted   to   rabmit   ncwa  for   pnkUaa- 

tlon  In  tJila  departBieBt. 


STEEL    ANO   IRON    INDUSTRIES 
HARMONIZED 


California's  allied  steel  and  iron  in- 
dustries have  been  more  thoroughly 
harmonized,  and  the  work  of  their 
various  groups  more  intelligently  co- 
ordinated than  ever  before  as  the  re- 
sult of  the  organization  at  Del  Monte 
less  than  two  months  ago  of  the  Cali- 
fornia Steel  Conference.  This  was  the 
message  to  tlie  chairmen  of  various 
groups  of  the  northern  division,  at  a 
meeting  in  the  offices  of  the  California 
Development  Association  and  attended 
by  representatives  of  San  Francisco 
and  East  Bay  Chambers  of  Commerce. 

"The  California  Steel  Conference  has 
demonstrated,  even  beyond  our  hopes, 
that  it  is  possible  for  firms  in  the  same 
line  of  business  to  perform  a  better 
service,  at  more  profit  to  themselves 
and  less  expense  to  their  clients,  by 
working  harmoniously  together,  along 
the  lines  of  business  methods  laid  down 
by  a  code  of  business  ethics  than  by 
operating  individually,  each  suspicious 
of  the  other."  This  was  the  statement 
of  John  Clymer,  manager  of  the  Struc- 
tural Steel  Institute  and  chairman  of 
the  structural  group  of  the  Conference. 

"Men,  who.  before  this  Del  Monte 
meeting,  refused  even  to  speak  to  one 
another,  have  been  gotten  together  at 
small  meetings  and  at  dinners  and  have 
come  to  a  better  understanding,  with 
results  that  will  be  beneficial  not  only 
to  themselves,  but  to  architects,  build- 
ers and  building  owners  with  whom 
they  deal. 

Standardization  of  specifications, 
whereby  large  buildings  may  be  erected 
at  a  saving  of  steel  of  from  eight  to 
twelve  per  cent  in  conformity  with 
regulations  laid  down  by  the  American 
Institute  of  Structural  Steel,  and  a  con- 
sequent saving  to  the  owner,  is  an  im- 
portant step  planned  by  the  new  Con- 
ference. This  and  other  improvements 
over  the  old  order  are  on  the  program, 
and  in  the  foreground  of  these  is  a 
code  of  ethics  surrounding  the  sub- 
mitting of  bids  by  members.  A  bid, 
once  submitted,  must  stand,  and  there 
can  be  no  revision  to  meet  the  lower 
figures  of  a  competitor. 

The  use  of  California  steel  is  to  be 
urged  by  contractors  and  owners  when 
price,  quality  and  service  are  equal  to 
Eastern  or  foreign  product.  There  will 
be  no  plea  to  force  the  use  of  local 
goods  when  they  fail  honestly  to  com- 
pete with   other  markets." 

The  meeting  was  presided  over  by 
Charles  M.  Gunn,  of  Gunn-Carle  &  Co., 
chairman  of  the  Northern  Executive 
Committee  of  the  state  body.  Others  in 
attendance  were  Charles  Knight,  In- 
dustrial Director  of  the  California  De- 
velopment Association  and  publicity  di- 
rectors of  civic  organizations  through- 
out the  Bay  district. 

A  meeting  of  the  full  executive  com- 
mittee, to  be  attended  by  representa- 
tives from  all  parts  of  the  State,  will 
t>e  held  on  Friday,  May  8,  in  the  offices 
of  the  San  Francisco  Chamber  of  Com- 
merce, to  be  followed  by  a  luncheon  at 
the  Comm.ercial  Club. 


Guerin  Succeeds  "Billie"  Feary  as 

President  of  S.  F.  Material  Dealers 


ENGINEERS    ELECT 


San  Bernardino  Chapter,  American 
Association  of  Engineers,  has  elected 
the  following  officers:  Howard  L,  Way. 
San  Bernardino,  president;  Frank  P. 
.Mooney,  Redlands  and  G.  H.  Speyer, 
San  Bernardino,  vice-presidents:  W.  L. 
Fourrier,   San    Bernardino,    secretary. 


At  the  regular  weekly  meeting  of 
the  Building  Material  Dealers'  Asso- 
ciation of  San  Francisco  held  March  31, 
and  as  a  climax  to  several  years  of  faith- 
ful guidance,  William  J.  Feary  of  the 
Western  Lime  &  Cement  Company,  sur- 
rendered his  office  as  president  of  the 
association,  and  Stephen  I.  Guerin  of 
J.  S.  Guerin  Company  was  elected  to 
succeed  him. 

Peary's  administration  has  been 
n^arked  with  success.  At  the  time  he 
was  elected  to  office  in  December,  1921, 
the  Building  Material  Dealers  of  San 
Francisco  were  unorganized  and  har- 
mony and  co-operation  among  them 
was  unknown  and  unheard  of. 
Through  his  administration  and  guid- 
ance, the  association  has  accomplished 
much  for  its  members — obstacles  oc- 
casioned by  jealousy  and  lack  of  con- 
fidence in  each  other  have  been  sur- 
mounted and  overcome — methods  of 
placing  the  business  on  a  higher  plane 
have  been  inaugurated  and  are  well 
underway — relations  between  the  man- 
ufacturer and  the  dealer  have  been 
vastly  improved  and  the  members  of 
the  association  have  adopted  credit 
terms  which  will  prove  advantageous  to 
tlieir  customers  who  are  endeavoring  to 
conduct  their  business  honestly  and  on 
good   business   principles. 

Much  of  the  good  work  accomplished 
by  the  association  is  due  to  the  untiring 


and  faithful  efforts  of  the  outgoing 
president. 

Feary's  resignation  was  accepted  with 
profound  regret  as  evidenced  by  the  re- 
marks of  esteem  and  appreciation  from 
his    fellow   dealers. 

The  new  president,  "Steve"  Guerin, 
in  accepting  office  paid  Feary  and  his 
administration  a  glowing  tribute,  and 
assured  the  meeting  of  his  desire  and 
efforts  to  continue  on  with  the  pre- 
cedent established  by  his  predecessor. 

"Steve"  has  all  of  the  qualities  of  a 
good  executive,  is  well  known  and  well 
liked,  and  it  goes  without  saying  he 
will  fill  "the  job"  to  the  satisfaction  of 
all. 

At  the  same  meeting,  Charles  M.  Cad- 
man,  of  the  Atlas  Mortar  Company,  was 
elected  vice-president.  "Charley"  is 
well  known  for  his  "fair  minded"  stand 
on  all  questions  and  with  his  aid  and 
assistance  the  new  administration  holds 
forth  bright  prospects  to  the  member- 
ship for  the  ensuing  year. 

Frank  L.  Hatch  remains  as  Secretary. 

The  membership  consists  of  the  fol- 
lowing dealers:  Atlas  Mortar  Com- 
pany, Eclipse  Lime  &  Cement  Company, 
Golden  Gate  Building  Materials  Com- 
pany, Henry  Cowell  Lime  &  Cement 
Company,  Holmes  Lime  &  Cement  Com- 
pany, Howes  Lumber  Company,  J.  S. 
Guerin  Company,  Jas.  E.  Lennon  Lime 
&  Cement  Company,  R.  O'Connell  & 
Son,  San  Mateo  Feed  &  Fuel  Company, 
and  Western  Lime  &  Cement  Company 


SE.VTTLE   SELECTED  FOR  192«  MEET 
OP   A.    S.    C.    E. 


Listing  in  its  ranks  many  of  the 
leading  engineers  of  the  country  the 
American  Society  of  Civil  Engineers 
will  hold  a  national  convention  in 
Seattle  in  July,  1926.  it  is  announced 
by  the  Western  Washington  section  of 
the  society  with  headquarters  in  the 
Arctic  Bldg.,   Seattle. 

The  National  convention  in  1926  will 
be  preceded  by  meetings  in  Seattle  of 
the  board  of  directors  of  the  national 
society,  according  to  E.  M.  Chandler, 
of  Olympia,  president  of  the  Western 
Washington   section. 


SACRAMENTO    EXCHANGE   ELECTS 


The  Board  of  Directors  of  the  Sacra- 
mento Builders'  Exchange  has  elected 
the  following  officers  to  serve  ftor  the 
ensuing  year:  President,  Howard  K. 
Johnson;  vice  president,  W.  J.  Clifford; 
treasurer,  L.  H.  Chapman;  secretary, 
Andrew  W.  Palm. 


TEMPORARY    INJTJNOrriON     GRANT- 
ED IN   NEW  YORK   STRIKE 


A  temporar.v  injunction  order  signed 
by  Judge  John  C.  Knox  of  the  U.  S. 
District  Court  was  issued  in  New  York 
on  March  13th,  restraining  ornamental 
iron  workers,  derrick  men,  riggers  and 
machinery  movers  from  carrying  out 
a  strike  threat.  The  injunction,  if 
maintained  as  at  present  written  will 
be  the  most  drastic  and  positive  hand- 


ed down  by  courts  in  recent  labor  his- 
tory, was  granted  on  the  application 
of  four  contracting  concerns,  members 
of  the  Iron  League  of  New  York.  Final 
hearings  on  the  injunction  will  be  held 
late  this  month  and  the  temporary  re- 
straining order  will  either  be  made 
permanent  or  dissolved. 

In  terms  the  order  restrains  the 
unions  and  their  officers; 

"Combining  or  conspiring  to  compel 
the  said  plaintiffs  in  the  prosecution  of 
their  work  of  fabricating  and  erecting 
structural  steel  to  employ  in  the  per- 
formance of  such  work  only  members 
of  a  labor  union  and  to  refrain  from 
employing  any  person  or  persons  not 
members  of  a  labor  union. 

"Prom  intimidating,  coercing,  induc- 
ing or  advising  any  person  or  persons 
whomsoever  to  refrain  from  engaging 
plaintiffs    to    perform   work. 

"Prom  conducting  a  boycott  of  plain- 
tiffs and  from  inducing  and  advising 
a   boycott   of   plaintiffs. 

"From  calling,  inducing  or  advising 
sympathetic  strikes  as  a  means  of 
carrying  on  a  boycott  against  the 
plaintiffs  or  any  of  them. 

"Prom  interfering  with,  hindering  or 
obstructing  plaintiffs'  businesses  and 
the  operation  of  plaintiffs'  businesses 
in  any   manner   whatsoever. 

"From  doing  any  act  or  thing  what- 
ever to  restrict  plaintiffs  from  the 
free  and  unhindered  control  and  con- 
duct   of   plaintiffs'    businesses. 

"Prom  ordering,  commanding,  direct- 
ing, assisting,  aiding  or  abetting  in 
any  manner  wliatever,  any  person  or 
persons  from  committing  or  aj^snpting 
to   commit  any   of   the   afores»d  acts." 
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L.  A.  Chamber  of  Commerce  Urges   Use  of 
California-Made  Cement 


The  following  letter  addressed  to  Mr.  L.  P.  E.  Gittroy,  Los  Ange- 
les representative  of  a  Belgian  cement  company,  by  Arthur  G. 
Arnoll,  secretary  of  the  Los  Angeles  Chamber  of  Commerce  is  self- 
explanatory. 

The  letter  followed  a  communication  of  the  Los  Angeles  Com- 
merce body  to  the  State  Highway  Commission  urging  that  prefer- 
ence be  given  to  California-made  cement  in  the  construction  of  pub- 
lic works  by  that  body. 

While  approved  in  most  quarters,  the  Chamber  received  a  vigor- 
ous letter  from  Mr.  Glffroy  attacking  the  Chamber's  position  and 
stating  that  he  considered  such  action   "unfair  competition." 


MarcM  30.  1925 
Mr,  L,  P.  E.  Giffroy.  Mgr., 
Los  Angeles  Branch. 
Cimenteries  .t  Briqueteries  Reunies, 
226  Higgins   Bldg,, 
Los  Angeles. 
My  Dear  Mr.  Giffroy: 

This  will  acknowledge  receipt  of 
your  letter  of  March  23rd,  in  which  you 
take  exceptions  to  our  letter  urging  the 
State  to  give  preference  to  California 
made  cement  in  construction  of  its 
highways. 

We  appreciate  the  fact  that  you  are 
a  memlier  of  this  Chamber.  We  have 
many  other  members  primarily  inter- 
ested in  foreign  trade,  and  there  are 
also  a  large  number  of  members  direct- 
ly connected  with  the  manufacture  and 
sale  of  local  Portland  cement.  However 
in  the  present,  as  in  other  matters,  we 
are  seeking  the  welfare  of  the  com- 
munity as  a  whole,  rather  than  that  of 
any  group  of  members. 

As  regards  the  harbor,  it  is  the  child 
of  the  Chamber  of  Commerce.  In  its 
i-onception,  birth,  and  development  we 
have  felt  the  interest  and  responsibil- 
ity of  a  parent.  You  surely  do  not  need 
instances  of  times  in  which  the  Cham- 
ber has  assisted  importers  who  have 
liad  some  difficulty  with  their  ship- 
ments nor  of  the  constructive  work  be- 
ing done  by  our  Trade  Extension  De- 
partment. As  you  recognize,  however, 
it  is  "an  uncontested  duty  of  every 
community"  to  patronize  home  prod- 
ucts, and  when  the  foreign  product 
comes  into  competition  with  the  home 
product,  we  feel  that  the  interests  of 
the  home  producer  should  naturally 
be   closest   to   our   hearts. 

This  brings  up  the  question  of  the 
capacity  of  the  local  cement  mills 
which  you  say  cannot  satisfy  the  enor- 
mous demands.  The  fact  is  that  with 
the  exception  of  a  very  few  months  in 
1923,  when  the  expansion  of  building 
in  Southern  California  surpassed  any 
previous  records  or  estimates  that 
might  have  been  made,  the  cement 
mills  have  been  fully  adequate  to  the 
entire  needs.  As  a  matter  of  fact, 
nearly  10,000  barrels  per  day  have 
been  added  to  our  mill  capacity  since 
1923,  and  at  the  present  time  the  mills 
are  operating  below  capacity,  with  an 
enormous  amount  of  cement  in  stor- 
age. 

You  state  that  we  have  "taken  a  de- 
cided stand  against  importations.' 
whereas,  as  a  matter  of  fact,  the  max- 
imum of  our  request  was  only  that  a 
preference  be  given  to  the  California 
product. 

When  you  state  that  our  policy 
would  expect  vessels  to  come  empty  to 
this  port  to  take  away  our  export  prod- 
ucts, you  must  be  overlooking  the  facts 
as  regards  our  trade  with  your  coun- 
try. During  the  last  year  for  which 
figures  are  available,  the  exports  from 
Los  Angeles  to  Belgium  were  $194,500, 
of  which  $70,000  was  returned  cement 
sacks,  indicating  that  other  commodi- 
ties exported  amounted  to  $124,500.  As 
the  cement  saoks  were  valued  at  10c 
.ach,  thi.-i  would  indicate  the  importa- 
tion of  700.000  sacks  of  cement,  or  a 
value  of  $350,000,  or  nearly  three  times 
ihe  total  amount  of  the  exports  to  Bel- 
gium. Isn't  it  closer  to  the  fact  to  say 
that  much  of  the  time  the  vessels  from 


Belgium  would  be  coming  to  Los  An- 
geles empty,  were  it  not  for  the  bal- 
last which  is  supplied  by  the  cement 
which  is  thus  being  transported  at 
what  would  otherwise  be  below  cost? 

On  the  other  hand,  where  thecom- 
modity  imported  does  not  compete  with 
local  industry,  but  supplies  it,  we  have 
fought  the  importer's  battle.  You  will 
recall  our  successful  opposition  to  the 
proposed  duty  of  $4  per  ton  on  Bel- 
gian silver  sand  which  is  used  by  our 
glass  factories,  and  now  is  being  im- 
ported in  enormous  tonnage. 

Again,  on  the  matter  of  foreign 
commerce,  the  average  importation  of 
cement  into  the  Hawaiian  Islands 
amounts  to  about  250,000  barrels  per 
year.  This  had  been  exclusively  shipped 
from  the  United  States,  mostly  from 
San  Francisco  and  Los  Angeles  until 
the  recent  entrance  of  the  Belgian  ce- 
ment into  the  field.  At  the  present  time 
the  figures  show  that  this  trade  has 
been  entirely  taken  away  from  Cali- 
fornia companies  and  not  only  the  pay- 
rolls and  domestic  purchases  of  these 
companies  reduced  accordingly,  but 
the  ports  of  San  Francisco  and  Los 
Angeles  have  suffered  to  that  extent 
in  the  diminution  of  their  export  car- 
goes. 

We  are  somewhat  at  a  loss  to  under- 
stand your  expression  as  to  "unfair 
competition".  You  inaccurately  quote 
us  as  saying  that  "California  product 
is  25%  better  than  Belgian  cement".  We 
did  say  that  the  official  tests  of  the 
City  of  Los  Angeles  for  1924  showed 
that  the  local  cements  were  approxi- 
mately 25%  stronger  than  "foreign" 
cements  on  the  average.  We  have  since 
obtained  the  records  of  198  tests  for 
January,  1925,  which  show  the  local 
cement  with  an  average  compression 
test  of  2500  pounds,  and  the  foreign 
cement  with  an  average  compression 
test  of  1900  pounds,  so  that  we  some- 
what  understated  the   comparison. 

It  is  true  that  some  cements  test  out 
stronger  than  others,  but  the  differ- 
ence between  the  local  and  foreign 
seems  to  run  fairly  steady.  Probably 
there  is  more  than  humor  in  your  sug- 
gestion that  the  climate  has  something 
to  do  with  this.  As  a  matter  of  fact, 
tests  by  recognized  experts  show  that 
the  storage  of  cement  in  sacks,  parti- 
cularly when  exposed  to  humid  con- 
ditions of  an  ocean  voyage,  reduces 
its  strength  very  appreciably.  Thus, 
even  it  foreign  cements  are  at  the  time 
of  shipment  in  every  way  up  to  the  lo- 
cal cements,  they  would  not  be  their 
equal  when  delivered  in  California  af- 
ter a  number  of  weeks'  voyage,  and 
particularly  after  an  extended  storage 
in  a  warehouse  at  the  harbor.  Bearing 
this  out  is  the  installation  of  a  recon- 
ditioning plant  at  tlie  harbor  which, 
we  understand,  has  been  erected  for 
the  purpose  of  breaking  up  and  dry- 
ing out  the  lumps  which  appear  in  im- 
portations   of    foreign    cement. 

The  California  cement  producers, 
when  they  export  cement,  find  it  ne- 
cessary, in  order  to  protect  their  pro- 
duct, to  pack  it  in  saclcs  with  water- 
proof iiaper  linings.  Mhen  they  do  so, 
they  charge  25c  a  barrel  more  for  this 
cement,  but  are  enabled  to  deliver  their 
goods   in    the   best   condition. 

We  referred  to  the  fact  that  foreign 
cement    frequently    ran    below    weight, 


and  showed  a  lack  of  uniformity  In 
the  net  contents  per  sack.  The  reports 
of  the  City  Inspector  of  Public  Works, 
condemning  on  this  account  various 
lots  which  had  been  delivered,  are  am- 
ple proof  of  this  statement;  nor  are 
the  offenders  exclusively  foreign 
brands  produced  by  some  other  method 
than  your  own. 

We  are  not  attempting  in  this  let- 
ter to  state  the  case  for  the  local  ce- 
ment as  against  the  foreign  cement 
with  any  completeness.  The  possibility 
of  obtaining  cement  from  Belgium. 
Germany,  or  Scandinavia  is  no  doubt 
.salutary  as  a  protection  against  peri- 
ods of  such  increased  demand  as  tax 
the  capacity  of  local  mills,  and  a  cer- 
tain amount  of  such  competition  may 
perhaps  be  stimulating  to  local  manu- 
facturers. 

Foreign  commerce,  through  the 
centuries,  has  been  built  up  between 
nations  in  proportion  as  it  enables 
countries  to  obtain  in  exchange  for 
their  own  products,  other  goods  which 
they  need,  but  do  not  produce.  This  is 
the  commerce  which  we  believe  is  par- 
ticularly to  be  encouraged.  Where, 
however,  commerce  brings  to  us  com- 
modities which  we,  ourselves,  produce. 
and  where  Importation  reduces  the 
payrolls  and  prosperity  of  local  indus- 
try, we  cannot  do  otherwise  than 
adopt  what  you  describe  and  Justify  in 
your  own  words  as  "the  patronizing 
policy  for  home  products,  for  this  is 
an  uncontested  duty  of  every  commun- 
ity." 

Tours  very  truly. 

LOS   AN'OELES   CHAMBEF 
OF    COMMERCE, 

A.  G.  Arnoll.  Secretary 
SCS:L 


ISBURGH    STE.IM     FITTERS    AND 
LABOREItS    STRIKE 


Journeymen  steam  fitters  went  on 
strilie  in  Pittsburgh  on  March  11th  fol- 
lov.ing  refusal  of  contractors  to  grant 
tlitin  a  new  wage  scale  of  $1.50  per 
hour.  The  employers  have  offered  the 
men  a  rate  of  $1.43%,  which  is  the 
."anie  as  the  plumbers,  electricians  and 
shii  t  metal  workers  are  now  getting. 
Xo  agreement  has  yet  been  reached 
Willi,  the  Hod  Carriers,  Building  and 
rotiimon  Laborers'  Union.  The  com- 
mon laborers  are  demanding  90  cents 
Mil  hour  while  the  hod  carriers  are 
a.^king  $1.25.  The  present  rates  are  70 
cents  for  laborers  and  $1.00  for  hod 
carriers.  Members  of  this  union  have 
lieen  on  strike  since  March  16th.  An 
agreement  has  been  reached  with  the 
briclclayers  which  carries  a  wage  ralf 
"f  $1,621,4  per  hour  or  $13  a  day,  be- 
ginning June  1,  1925.  This  is  an  in- 
1  lease  of  7 V:  cents  an  hour  over  the 
liresent  rate.  A  new  agreement  has 
;iIso  been  reached  with  the  composition 
roofers  which  calls  for  a  wage  of 
$1,161;  an  hour  as  against  $1.10,  wh'ch 
was  the  old  rate.  The  wages  for  fore- 
men were  increased  from  $1.16'>;  t" 
?1.26Vi. 
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TRADE  NOTES 


What  is  said  to  be  the  only  manu- 
facturing plant  on  the  Pacific  Coast 
turning  out  the  complete  product  of 
steel  rolling  doors  and  shutters  is  now 
operating  in  San  Francisco  with  the 
establishment  at  447  Hampshire  street 
of  the  Kennerson  Manufacturing  Com- 
pany, makers  of  steel  and  wooden  roll- 
ing doors  and  shutters  and  steel  and 
wooden  folding  doors  for  warehouses, 
piers,  partitions  and  elevator  openings. 

The  concern,  which  started  in  busi- 
ness here  last  December,  is  now  in  full 
operation  in  a  concrete  building  afford- 
ing 6,000  square  feet  of  floor  space. 
The  company  also  does  repair  work  on 
all  forms  of  doors. 

The  officers  are  Walter  Kennerson, 
president;  H.  W.  Cookson,  vice-presi- 
dent and  general  manager,  and  Fred 
Delger,  secretary.  Kennerson  has  been 
in  that  line  of  business  for  the  past 
25  years  in  San  Francisco  and  Cookson 
has  had  10  years  of  experience  here  in 
the    building   material   business. 


A  San  Francisco  branch  has  been 
established  by  the  Artcraft  Metal  Spec- 
ialties Comuany,  manufactureres  of 
lighting  fi.\tures,  lanterns  and  metal 
specialties,  and  will  form  the  whole- 
sale and  retail  distributing  agency  in 
San  Francisco  for  the  Pacific  Aluminum 
&  Fixture  Company  of  Fresno,  which  is 
the  factory  branch  of  the  Artcraft 
Metal  Specialties  Company  owned  and 
operated  by  James  H.  Pedgrift  in  Oak- 
land. 


Geo.  H.  Tay  Co.,  of  San  Francisco, 
has  filed  articles  of  incorporation  at 
Sacramento.  The  company  is  capitaliz- 
ed at  $250,000  and  will  carry  on  a  busi- 
ness of  manufacturing,  constructing, 
buying,  selling  and  dealing  in  all  lines 
of  tinware.  copperware.  brassware, 
ironware,  hardware,  stove,  castings, 
pipe,  steam  fittings  and  kindred  goods. 
The  company  plans  immediate  erection 
of  an  office,  distributing  warehouse  and 
display  room   structure   in   Sacramento. 


Albert  W.  Anderson,  operating'  An- 
derson's Planing  Mill  at  Mono  and  P 
streets,  Fresno,  announces  he  will  re- 
tire from  business  within  the  next  few 
weeks.  Negotiations  are  now  under 
way  for  tlie  sale  of  the  stock  and 
equipment.  Anderson  has  been  in  the 
mill  business  in  Fresno  for  the  past 
thirty    years. 


Built-in  Fixture  Co.,  2608  San  Pablo 
Ave.,  Berkeley,  has  started  on  a  pro- 
gram of  plant  enlargement.  An  office 
and  warehouse  addition,  an  independent 
warehouse  and  semi-enclosed  building 
are  now  under  construction. 


Willis  E.  Clark,  with  headquarters  a.t 
Seattle,  Northern  Pacific  (_'oast  rep- 
resentative for  the  Gladding,  McBean 
Company  of  San  Francisco,  was  a  re- 
cent visitor  to  the  San  Francisco 
Builders'   Exchange. 


Cunningham  Tank  Corporation  of 
California,  capitalized  at  $700,000,  has 
been  incorporated  with  the  principal 
place  of  business  as  San  Francisco. 
Directors  arc:  T.  A.  Qulnlan  Jr.,  D. 
Hadden  and  C.  W.  Morris. 


San  Mateo  Planing  Mill  Company  has 
started  construction  on  a  garage  and 
lumber  shed  at  San  Mateo.  The  plant 
will  cost  in  the  neighborhood  of  $10,000. 


Building  Boom  to  Continue 

Until  1932 — Says  Lumber  Chief 


It  will  take  until  1932  for  the  United 
States  to  catch  up  with  building 
shortage  and  the  normal  building  re- 
quirements. 

This  statement  is  made  by  Charles  S. 
Keith  of  Kansas  City,  one  of  the  most 
prominent  lumber  manufacturers  of  the 
country. 

"Conditions  so  far  indicate  that  1925 
will  surpass  last  year  in  volume  of 
construction,"  Keith  added.  This  is 
supported  by  well  advised  authorities. 
This  me^ns  that  in  the  neighborhood  of 
$5,000,000,000  will  be  spent  in  building 
this  year;  that  employment  of  men  in 
the  building  trades  at  high  wages  will 
be  continuous  and  that  consumption  of 
steel,  lumber,  cement  and  other  com- 
modities affecting  every  section  of  the 
country  to  some  degree  will  be  heavy. 
JF%nuers   Behind 

"The  farmers  are  five  years  behind 
with  their  building  programs  right 
now,"  Keith  continued.  "They  are  just 
commencing  to  buy  lumber  and  the  de- 
mand from  this  source  will  be  heavy. 
At  present  they  are  buying  implements 
in  great  quantities.  One  implement 
dealer  told  me  just  before  I  left  Kansas 
City  that  his  volume  of  sales  from  last 
November  to  date  had  increased  110 
per  cent  compared  with  a  year  ago  and 
that  his  entire  1925  quota  of  tractors 
had  already  been  disposed  of.  The  sales 
of  lumber  to  farmers  will  be  the  larg- 
est in  four  years. 

"I  anticipate  no  fall  in  the  price  of 
lumber.  Industrial  demand  is  increas- 
ing steadily.  What  this  means  can  be 
realized  when  it  is  understood  that  the 
manufacture  of  boxes  alone  accounts 
for  12  V4  per  cent  of  all  the  lumber  pro- 
duced in  the  United  States.  The  auto- 
mobile industry  requires  5  per  cent 
of  the  output  and  the  railways  absorb 
25  per  cent.  In  the  cases  of  all  these 
industries,  activity  is  rampant. 
Kxports  to  be  Heavy 

"Exports  of  lumber  may  be  expected 
to    be    heavy.       Continental    Europe    is 


taking  more  American  lumber  than  at 
any  time  since  1913.  The  first  German 
buyer  to  enter  our  offices  since  1912 
has  just  placed  an  order  with  us.  The 
flush  demand  from  Japan  has  quieted 
since  the  temporary  building  to  replace 
"the  earthquake  damage  has  been  com- 
pleted, but  the  requirements  this  year 
in  that  country  will  be  good.  Chinese 
buying  may  be  delayed  by  civil  war, 
but  can  be  expected  to  come  up  to  that 
of  1924.  The  Australian  sales,  I  do  not 
anticipate,  will  be  very  good. 

"There  is  no  reason  why  we  should 
not  have  an  excellent  year  in  the  lum- 
ber business,  and  lumber  and  steel  are 
the  most  sensitive  indicators  of  busi- 
ness and  prosperity  which  we  have. 
Fourteen  billion  feet  of  lumber  has 
gone  from  transit  and  retail  stocks  in 
the  last  yepr.  Production  will  not  be 
increased  and  demand  will  be  stead.v, 
according  to  my  opinion. 

^forthirest  Conditions 

"The  northwestern  mills,  it  is  true, 
are  on  a  four-day  and  five-day  basis, 
but  this  is  due  to  the  fact  that  they  ex- 
pect consumers  to  take  production  as  it 
is  turned  out.  Many  of  them  have 
no  yardage  in  which  they  can  store  re- 
serve stock?. 

"The  increased  efficiency  of  the  rail- 
roads has  led  to  a  lot  of  what  is  com- 
monly termed  hand-to-mouth  buying. 
It  has  resulted  in  the  movement  of 
fourteen  billion  feet  into  building  and 
other  uses,  and  buyers  are  not  antici- 
pating their  needs  far  in  advance.  In- 
stead of  buying  five  and  six  months 
ahead,  consumers  and  distributors  are 
anticipating  their  needs  only  by  thirty 
to  sixty  days,  for  they  can  get  ship- 
ments so  much  quicker. 

As  a  result  they  buy  more  freely, 
but  in  smaller  quantities.  The  western 
mills  will  have  to  adjust  themselves  to 
that  trend  of  affiairs.  But  they  also 
can  be  expected  to  have  a  fine  year,  as 
is  indicated  by  the  fact  that  they  sold 
10  per  cent  more  than  normal  capacity 
production   last  year." 


R.  C.  Storrie  of  San  Francisco  Wins 

Nine  Million  Dollar  Power  Project 


E.  Roy  Nash  Co.,  Inc.,  has  opened 
quarters  for  the  sale  of  electrical  ap- 
pliances at  15  West  Gabllan  street, 
Salinas. 


That  construction  worlv  will  start 
within  the  next  few  weeks  upon  an 
$8,500,000  power  plant  to  be  construct- 
ed on  Bucks  creek,  a  tributary  of  the 
north  fork  of  the  Feather  river,  is  the 
official  announcement  made  by  the 
Feather  River   Power  Company. 

The  announcement  followed  the  sign- 
ing of  a  contract  by  which  the  power 
developed  by  the  new  plant  will  be 
sold  to  the  Great  Western  Power  Com- 
pany and  distributed  by  that  company. 

Formal  application  for  permission  to 
proceed  with  the  work  will  be  made 
to  the  State  Railroad  Commission  at 
once.  As  all  the  details  have  been  ar- 
ranged, including  financing,  it  is  ex- 
pected that  the  permit  will  be  granted 
without   delay. 

The  plans  of  the  company  call  for 
the  construction  of  a  dam  that  will 
convert  Bucks   ranch  into  a   reservoir. 

The  power  plant,  which  will  be  lo- 
cated on  Bucks  creek,  will  develop  50,- 
000  horsepower.  It  will  feed  into  the 
power  line  connecting  the  Caribou 
plant  of  the  Great  Western  Power  Com- 
pany with  the  Las  Plumas  plant. 

The  contract  for  the  plant  has  been 


awarded  to  R.  C.  Storrie  &  Co.  of  San 
Francisco,  one  of  the  largest  contract- 
ing companies  on  the  Pacific  Coast. 
Equipment  is  now  being  assembled  to 
proceed  with  the  work. 

The  power  was  awarded  to  the  Great 
Western  Power  Company  after  spirited 
bidding  between  the  Byllesby  interests 
and  the  Pacific  Gas  &  Electric  Company. 
President  H.  P.  Wilson  of  the  Great 
Western  Power  Company  conducted  the 
negotiations  personally  on  behalf  of 
his  company. 

After  completing  its  Bucks  ranch 
reservoir,  the  company  will  proceed 
with  the  development  of  the  plants  on 
the  middle  fork  of  the  Feather  river. 
The  original  plan  had  been  to  build 
these  plants  first,  and  it  had  been  ex- 
pected that  a  start  would  be  made  this 
year  on  the  Bear  creek  plant,  about 
twenty  miles  above  Oroville.  The  con- 
tracts with  the  Great  Western  Power 
Company,  however,  made  it  advisable 
to   build  the  Bucks  creek   plant  first. 

The  development  on  the  middle  fork 
of  the  Feather  river  calls  for  five 
plants,  costing  approximately  $50,000,- 
000  and  developing  over  200,000  horse- 
power. 
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APARTMENTS 


Contract   Awarded. 

APARTMENTS  Cost,   $100,000 

SA.\  FRANCISCO,  SE  Clay  and  Gough 
Streets. 

Si.x-story  class  C  steel  frame  (18)  apts. 

Owner — Acme  Investment  Co.,  Hum- 
boldt Bank  Bldg.,  San  Francisco. 

Architect — Creston  H.  Jensen,  Santa  Fe 
Bldg.,   San   Franoisco. 

Contractor — Monson  Bros.,  251  Kearny 
tS.,    San   Francisco. 


Construction   to   Start  Shortly. 
APARTMENTS  Cost,     ?35,000 

BERKELEY,    Alameda     Co.,     Cal.       SW 

Telegraph  Ave.  and  Webster  St. 
Two-story    and      basement    frame      and 
stucco    store    and    apartment    build- 
ing,   80x112   feet    (5  stores,   8    apts.) 
Owner  —  Mary    Shields    Coppage,    2515 

Ashby  Ave.,  Berkeley. 
Designer  &  Builder — Nick  Wierck,  404 
45th  Ave.,  Oakland. 
A  two-story  frame  and  stucco  flat 
building  will  be  constructed  on  the 
same  site  facing  Webster  street  con- 
taining two  5-room  flats  which  will 
cost  about  $10,000. 


Contract   Awarded. 

APT.    BLDG.  Cost,    $16,000 

RICHMOND,  Contra  Costa  Co.,  11th  St. 
bet.  MacDonald  and  Bissell,  Rich- 
mond. 

Two-story   apartment   building. 

Owner — Pier  Nierda,  Berkeley. 

Architect — None. 

Contractor — A.  L.  Rector,  Mira  Vista, 
Richmond. 


Bids  Being  Taken  tor  General  Contract. 
STORE  &  APARTMENTS  Cost,  $45,000 
SAN  FRANCISCO.     Cor.  Irving   St.   and 

Twentieth  Ave. 
Three-story  frame  and  stucco  store  and 
apartent    building    (10    apts.    and    5 
stores). 
Owner   —   G.    B.    Jackson    &    Son,    1929 

Irving  St.,  San  Francisco. 
Architect    —    E.    E.    Young,    2002    Cali- 
fornia St.,   San  Francisco. 
Apartments   will  be  thoroughly  mod- 
ern, steam   heating  plant,  etc. 


To   be   Done   by   Day's   Work. 

APARTMENTS  Cost,   $17,000  ea 

OAKLAND,  Alameda  Co.,  Cal.  No.  536- 
550   Merritt   Ave. 

Two  two-story  frame  and  stucco  apart- 
ment flats  (3  4-room  apts.  and  1 
5-room   flat   each). 

Owner — Ephraim  J.  Field. 

Architect   &    Contractor  —  Ephriam    J. 
Field,    American    Bank    Bldg,,    Oak- 
land. 
Construction  started  on  one  building, 

work  to  start  on  other  building. 


Plans  Being  Prepared. 

STORE.  APTS.  Cost,  $95,000 

OAKLAND,  Alameda  Co.,  Cal.  Borax- 
Smith  Tract. 

Two-story  frame  and  stucco  store  and 
apt.  house  containing  2  stores  and 
2M    2-room    atps. 

Owner — Withheld. 

Architect — Benjamin  G.  McDougall,  393 
Sacramento    St.,    S.    F. 


Segregated  Figures  Being  Taken. 
APARTMENTS  Cost,   $70,000 

SACRAMENTO,    Cal.      Ninth   St.,   bet.   H 

and  I  Sts. 
Three-story    frame     apartment     house, 
stucco  exterior,  tar  and  gravel  roof, 
containing  48    2-room  apts. 
Owner — W.   D.  McKoy.    3031    E   St.,  Sac- 
ramento. 
Designer    and    Contractor — Owner. 

Electric  heating  and  ventilating  sys- 
tem  will  be   installed. 

Segregated  figures  are  being  taken 
on  all  portions  of  the  work,  except 
plumbing,  which  has  been  awarded  J. 
H.  Cummins,   1419   26th  St.,  Sacramento 


RENO,  Nev. — Fred  Grutt,  local  real 
estate  operator,  has  purchased  for  R. 
P.  Willis,  property  in  Court  St.,  Bel- 
mont Rd.  and  Flint  St.,  90x130x138  ft., 
on  which  the  latter  proposes  to  erect  a 
$100,000  apartment  house. 


Contract  Awarded. 

APTS.,   GARAGE  Cost,   $23,000 

OAKLAND.  Alameda  Co.,  Cal.  E  Lake- 
shore    150    N    Brooklyn. 

Three-story  24-room  apartments  and 
l-story  concrete  garage. 

Owner— H.  T.  Baddeley,  619  18th  St., 
Oakland. 

Architect — None. 

Contractor  —  C.  G.  Hildebrand,  1700 
Fremont  Way,  Oakland. 


Sub-Contracts    Awarded. 

APT.    HOUSE  Cost,    $75,000 

BERKELEY,  Alameda  Co.,  Cal.,  2419 
Durant  Ave. 

Three-story  frame  and  brick  veneer 
apartment   house. 

Owner — Dr.  J.  A.  Stamer  &  A.  Makower 

Architect — R.  C.  Sisson  &  H.  A.  Schary, 
214  Grand  Ave.,  Oakland. 

Contractor — S.  M.  Shapero,  1105  Addi- 
son   St.,    Berkeley. 

PlumbiiiK— W.  H.  Picard,  5656  College 
Ave.,    Oakland,   Cal. 

Structural  Steel — Judson  Mfg.  Co.,  Em- 
eryville,  Cal. 

Reinforeiugr  Steel — Jansen  Iron  Works, 
6408    San    Pablo   Ave.,   Oakland. 

Window  I<^ames — National  Mill  &  Lum- 
ber Co.,  High  St.  and  Tidal  Canal, 
Oakland. 

Concrete  AVork — L.   P.  Price,   5807   Ade- 
line  St.,   Oakland. 
Figures  are  being  taken  for  heating, 

mill    work,    painting,    wiring,    roofing, 

and  other  ijortions  of  the  work. 


LOS  ANGELES,  Cal.— Fossler  &  Pit- 
cher, 1616  Cahuenga  Ave.,  have  compl. 
plans  and  will  build  two  class  D  2-sto. 
and  basement  40-rm.  apts.  at  n.w.  cor. 
Vista  Del  Mar  and  Yucca  St.,  for  Mrs. 
Bertha  B.  Armstrong;  40x130  ft.,  fr. 
and  stucco,  tile  and  comp.  rfg.,  pine 
firs,  and  trim,  tile  baths  and  drainbds., 
built-in  refrig.,  incinerator,  wall  beds, 
gas  rads.,  aut.  storage  water  htrs.,  wr. 
iron,    laundry;    $100,000. 


PORTLAND,  Ore.— Carl  O.  Westland 
has  contract  to  erect  three  story  and 
basement  concrete  apartments  at  22nd 
and  Irving  Sts.,  for  Lotus  Holding  Co., 
est.  cost  $200,000.  Walter  E.  Kelly,  ar- 
chitect, Oregon  Bldg.,  Portland.  Con- 
tract does  not  include  electric  work, 
heating  or  plumbing. 

Contract  Awarded.  " 

APTS.  &  STORES  Cost,   $13,000 

OAKLAND,  E  Broadway  107  N  Mather. 
Two-story      9-room      apartments      and 

stores, 
Owner — J.  S.   Penosian,   587  Athol  Ave., 

Oakland. 
Architect — None. 
Contractor — J.  E.  Bishop,  587  Athol  Ave 

Oakland. 
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PASADENA,  L.  A.  Co.,  Cal.  —  J.  H. 
Woodworth  &  Son.  200  E  Colorado  St., 
Pasadena,  have  contr.  for  3-story  and 
basement  class  C  apt.  house  at  149  S 
Los  Robles  Ave.,  Pasadena,  to  be  called 
the  Stanley  Apartments.  Myron  Hunt, 
1107  Hibernian  Bldg.,  Los  Angeles  and 
Walter  Webber,  1017  Hibernian  Bldg., 
Los  Angel'es,  assoc.  archts.  It  will  con- 
tain 18  double  and  17  single  apts.,  35 
baths,  cafe  and  complete  kitchen,  stor- 
age room  with  lockers  and  laundry  in 
basement;  brick  constr.  painted  brick 
front,  tile  and  comp  rfg.,  tiled  baths, 
steam  htg.,  aut.  elevator.  Terrazzo  fir. 
in  cafe,  orrnam.  iron,  iron  balconies; 
$150,000. 


BONDS 


DIXON,  Solano  Oo..  Cal. — Tremont 
School  District,  east  of  Dixon,  votes 
bonds  of  $10,000  to  finance  erection  of 
Cew  school.  J.  D.  Saltzen,  R.  33uhman 
and  Peter  Thomsen  are  trustees  of  dis- 
trict. 


YUBA  CITY,  Sutter  Co.,  Cal. — Elec- 
tion will  be  held  April  27  in  Brown 
School  District  to  vote  bonds  of  $6500 
to  finance  additions  to  present  school. 
Tru.stees  of  district  are:  L.  C.  Ver- 
trees.  W.  L.  Hudson  and  Daniel  H. 
Blood. 


HAYWARD,  Alameda  Co.,  Cal.— 
Election  will  be  held  April  25  in  Hay- 
ward  School  District  to  vote  bonds  of 
$62,000  to'  finance  school  improvements. 
Trustees  of  district  are;  Jacob  Harder 
Jr.,  Frank  E.  Pereria  and  W.  W.  Haley. 


MANTECA,  San  Joaquin  Co.,  Cal. — 
Election  will  be  held  April  21  in  Vertias 
School  District  to  vote  bonds  of  $6000 
to  finance  school  improvements.  Trus- 
tees of  district  are:  Guss  G.  Schmiedt, 
Richard  Carlson   and   C.   L.   Pogle. 


BAKERSFIELD,  Kern  Co.,  Cal.— City 
votes  bonds  of  $300,000  to  finance  con- 
struction of  new  schools  and  additions 
to  standing  structures.  McKinley 
school  will  get  4-classroom  addition, 
est.  cost.  $24,000;  Wm.  Penn  school,  4- 
classroom  addition,  est.  cost,  $24,000; 
Hawthorne  school,  4-classroom  addi- 
tion, estimated  cost,  $35,000;  2- 
cla.ssrooms  for  Jefferson  school,  est. 
cost,  $12,000;  Emerson  school,  8-class- 
room  addition,  ets.  cost,  $50,000;  3-class- 
room  addition  for  Lincoln  school  and 
$47,500  for  5-cIassroom  addition  for 
Williams  school.  A  new  5-room  school 
will  be  erected  in  the  Alta  Vista  dis- 
trict at  a  cost  of  $40,000. 


ORONADO.  San  Diego  Co.,  Cal.— 
■onado  School  District  affirmed  $50.- 
bond  issue,  proceeds  of  which  will 
used  to  build  8-room  addition  to 
.'^ent    grammar  school. 


BAKERSFIELD,  Kern  Co.,  Cal. — 
Bakersfield  affirmed  $300,000  school 
bund  issue  March  31,  proceeds  to  be 
ustd  for  classroom  additions  to  prac- 
tically all  city  schools.  Architect 
i:iia.K,  H.  Biggar,  Bank  of  Italy  Bldg.. 
Bakersfield.    will    probably   draw   plans 


most   of   the 


Drk. 


MADERA,  Madera  Co..  Cal.— Election 
will  he  called  shortly  to  vote  bonds  to 
finance  construction  of  new  school  and 
additions   to   standing   building. 


OROVILLE,  Butte  Co.,  Cal. — Election 
will  be  held  May  2  in  Oroville  Grammar 
School  District  to  vote  bonds  approx. 
•$80,000  to  finance  construction  of  4- 
room  school  unit  in  East  Side  and 
similar  unit  at  Oro  Vista  school. 


TWEEDY.  L.  A.  Co..  Cal.  —  Tweedy 
school  dist..  Home  Gardens,  affirmed 
?()!•, OHO  bond  issue  March  27.  funds  t« 
be  used  for  new  grammar  school  bldg. 
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CLEARWATER,  L.  A.  Co.,  Cal.  — 
Clearwater  school  dist.  affirmed  $65,- 
000  bond  issue  March  27.  Money  will  b» 
used  to  erect  new  school  and  additions 
to   present   bld&s. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— Supervisors  sell  bond  issues  of  fol- 
lowing school  districts,  proceeds  in 
each  instance,  to  finance  school  im- 
provements: South  Francisco  High  and 
Grammar  School  Districts,  $120,000  and 
$54,000,  respectively;  Visitacion  Valley 
School  District,  $10,000. 

SACRAMENToTcal."^  Election  will 
be  held  May  9  in  Pleasant  Grove  School 
District  to  vote  bonds  of  $3500  to  fi- 
nance school  Improvements.  Trustees 
of  district  are:  R.  W.  Ring,  Prank  Mc- 
L,oed  and  R.   S.  Mackey. 


MODESTO,  Stanislaus  Co..  Cal. — Un- 
til April  21,  bids  will  be  received  by 
supervisors  for  purchase  of  $60,000 
bond  issue  of  Hughson  School  District; 
proceeds  of  sale  to  finance  school  im- 
provements. 


MODESTO.  Stanislaus  Co.,  Cal. — Un- 
til April  21,  bids  will  be  rec.  by  super- 
visors for  purchase  of  $38,000  bond 
issue  of  Turlock  School  District;  pro- 
ceeds of  sale  to  finance  school  im- 
provements. 


EL  CERRITO,  Contra  Costa  Co.,  Cal. 
— Election  will  be  called  shortly  to 
vote  bonds  of  $5000  to  finance  erection 
of  fire   house. 


HOLLISTER,  San  Benito  Co.,  Cal.— 
Election  will  be  held  May  4  In  South- 
side  School  District  to  vote  bonds  of 
$10,000  to  finance  erection  of  new 
school.  Trustees  of  district  are:  Ar- 
thur B.  Thomas,  John  E.  Weiss  and 
Fulton  Picetti. 


CHURCHES 


Date    of    Opening    Bids. 

CHURCH  Cost,    $60,000 

SAN    FRANCISCO,    cor.    Sixteenth,    Noe 

and    Market   Sts. 
Frame,   part   concrete   and   brick,   brick 

veneer   church    building    with    terra 

cotta    tile    roof. 
Owner  —   Trinity   Methodist   Episcopal 

Church,    premises. 
Architect — Wythe,  Blaine  &  Olson,  1800 

Telegraph    Ave.,    Oakland. 
Bids   will    be    opened   Tuesday   night, 
April    7,    1925. 


Working   Drawings  Being  Prepared. 

CHURCH  Cost,    $40,000 

BURLINGAME,  San  Mateo  Co.,  Cal. 
Oak  Grove  Avenue. 

Frame,  stucco  and  plaster  church,  ter- 
ra cotta  tile  roof,  Spanish  style, 
oil  burning  frunace  heating  sys- 
tem,  500    seating  capacity. 

Owner — First  Church  of  Christ,  Scient- 
ist. 

Architect — Walter   C.    Falch   and   W.    A. 
Newman,    associated,    Hearst   Bldg., 
San  Francisco. 
Plans    will    be    ready    for    figures    in 

about  a  month. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
Pacific  School  District  votes  $20,000 
bond  issue  to  finance  erection  of  new 
school.  This  is  second  election,  pre- 
vious election  having  been  declared 
illegal. 


PORTLAND,  Ore. — St.  Marks  Episco- 
pal Church,  21st  and  Irving  Sts.,  will 
«reot  new  brick  edifice,  est.  cost,  $36,000. 
Rev.  R.  A.  Simmonds,  pastor.  Plans 
have   been   prepared. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— -Architect  Robert  H.  Orr,  1300  Corpo- 
ration Bldg.,  is  taking  bids  to  close  May 
1st  from  selected  list  of  bidders  for  a 
Class  A  English  Gothic  churcli  at  the 
northwest  corner  of  Wilshire  Blvd.  and 
Norinandie  Ave.  for  Wilshire  Blvd. 
Christian  Churcli;  bids  being  taken  sep- 
arately on  general,  plumbing,  heating 
and  ventilating,  art  glass,  painting-  an<i 
decorating,  pews,  electric  fixtures  and 
furniture;  main  building  has  auditor- 
ium to  seat  1500  and  social  hall  and 
banquet  room  to  accommodate  800  in 
basement;  Sunday  school  building  is  3- 
story  and  basement  and  sub-basement, 
gymnasium,  shower  and  locker  rooms, 
lecture  and  assembly  hall,  classrooms; 
reinforced  concrete,  rug.  brick  exterior, 
art  stone  trim,  tile  roofing,  art  glass 
windows,  brick  curtain  walls,  oil  burn- 
ing steam  heating,  forced  fan  system 
of  ventilating,  terrazzo,  pine,  cement 
and  hardwood  floors,  oak  and  pine  trim, 
marble  work,  kitchen  and  equipment, 
pipe  organ.     Cost,  $400,000. 

HERMOSA  BEACH,  L.  A.  Co.,  Cal. — 
Archt.  William  Bruce.  515  Chapman 
Bldg.,  Los  Angeles,  has  compl.  prelim, 
plans  for  1-story  and  basement  church 
at  cor.  16th  and  Manhattan  Sts.,  Her- 
mosa  Beach,  for  Church  of  Christ,  Sci- 
entist; mr.  or  cone,  eonstr.,  60x100  ft., 
comp.  rfg.,  seat  about  500,  foyer  and 
mezzanine  foyer,  Sunday  sch.  rnis.,  of- 
fices, reading  rms.,  pipe  organ. 

GLENDALE,  L.  A.  Co.,  Cal.— Barke- 
low  &  Gould,  4U1  Glendale  Blvd.,  have 
signed  the  general  contr.  at  $S9,293  for 
new  auditorium  and  additions  to  pres- 
ent bldg.  at  Louise  and  Wilson  Sts., 
Glendale,  for  Glendale  Baptist  Church. 
Chas.  Cressy,  130  S  Brand  Blvd.,  Glen- 
dale, archt.  New  auditorium  will  be  70 
by  85  ft.,  cone,  basement,  brick  walls, 
stucco  exter.,  cast  stone  trim,  tile  and 
comp.  rfg.,  art  glass,  pine  trim,  oak 
and  pine  firs.,  structural  steel,  accor- 
dion partitions,  Celotex,  sidewalk 
lights. 


FACTORIES  &  WAREHOUSES 


Plans  Being  Prepared. 

CLEANING    PLANT.  Cost,    $8500 

SAN  FRANCISCO.  Folsom  St.,  bet.  9th 
and  10th  Sts. 

Boiler  room,  piping,  electrical  equip- 
ment, wiring,  etc.,  including  elec- 
tric ventilating  system  and  other 
mechanical   equipment. 

Owner — California  Dyeing  &  Cleaning 
Plant,  555  Arguello  Blvd.,  San  Fran- 
cisco. 

Engineer — B.    Touhey,    %    Pacific   Engi- 
neers,  Flatiron  Bldg..   S.  F. 
Plans    will    be    ready    for    figures    in 

three   or  four  weeks. 


Plans   Being   Prepared. 

WAREHOUSE  Cost,   $— 

SAN  FRANCISCO,  rear  present  hold- 
ing on  Francisco  and  Montgomery 
Street. 

One-story   warehouse. 

Owner — National  Paper  Prod.  Co.,  1789 
Montgomery  St.,  San  Francisco. 

Architect  —  Samuel  Lightner  Hyman, 
68  Post  St.,   San  Francisco. 


Sub-Contracts  Awarded. 

CLASS  B  BLDG.  Cost,  $550,000 

SAN  FRANCISCO.     S  of  Market  St. 

Three-story  Class  B  loft  building,  rein- 
forced concrete  covering  53,000  sq. 
feet. 

Owner — R.  McLeran  &  Co.,  Hearst  Bldg. 
San  Francisco. 

Lessee — California   Baking   Co. 

Arcliitect — Plans    by   Owner. 

Klevators — Spencer  Elevator  Co.,  166 
7th  St.,   San  Francisco. 

IClectrical  AVork — Decker  Elec.  Constr. 
Co.,   149   New  Montgomery  St.,  S.  F. 

Roofiue — J.  W.   Bender  Roofing  &   Pav- 
ing Co.,   Monadnock    Bldg.,   S.   F. 
As   previously    reported,      reinforcing 

steel  contract  was  awarded  W.  .9.  Wet- 

enhall  &  Co.,  701  Atlas  Bldg.,  S.  F. 

Figures    are    being    taken    on     other 

portions   of   the   work. 


Contract  Awarded. 

WAREHOUSE  Cost,   $30,000 

SAN  JOSE,  Santa  Clara  Co.,  S.  P.  right 
of   way,   between   2nd   and   3rd   Sts. 

Three-story  reinforced  concrete  ware- 
house  covering   6000   sq.    ft. 

Owner  —  Security  Warehouse  &  Cold 
Storage  Co.,  John  A.  Patton,  Mgr., 
350  No.  1st  St.,  San  Jose. 

Architect — Engineering  Dept.  of  Owner 

Contractor — Morrison  Bros.,  76  W  San 
Antonio  St.,   San  Jose. 


LOS  ANGELES,  Los  -Angeles  Co.,  Cal. 
— Architects  Morgan,  Walls  &  Morgan, 
1124  Van  Nuys  Bldg.,  are  taking  bids 
for  a  12-story  Class  A  warehouse  on 
Highland  Ave.  near  Santa  Monica  Blvd. 
fo'  Hollywood  Fireproof  Storage  Co. 
C.  E.  Toberman,  president;  50x200  ft., 
reinforced  concrete  construction,  stucco 
exterior,  plate  glass,  steel  sash,  eleva- 
tors, steel  rooling  doors.     Cost,  $300,000. 

TULARE,  Tulare  Co.,  Cal.| — Los  An- 
geles Creamery  Co.,  Tulare,  plans  early 
coiistruction  of  plant  for  manufacture 
or  casein  and  condensed  milk.  Est. 
cost,  $31,000.  Will  be  erected  at  north 
end  of  K  St.,  west  of  present  plant  of 
company  and  will  be  34x112  ft.  Ma- 
chinery is  reported  to  have  been  pur- 
chased. 


RENO,  Nevada — Reno  Printing  Co., 
W.  S.  Lunsford,  manager,  is  having 
pl«ns  prepared  for  a  one-story  brick 
printing  shop  and  office  building  in 
Center  street.     Will  be  75  by  140  feet. 


BAKERSFIELD,  Kern  Co.,  Cal.— Al- 
fred Harrell,  owner  of  Bakersfleld 
Californian,  daily  newspaper,  plans 
erection  of  $100,000  publishing  plant  on 
$25,000  site  recently  purchased  in  the 
business  district.  An  architect  is  yet  to 
be   selected. 


LOS  ANGELES,  Cal.— Archts.  Curlett 
&  Beelman,  408  Union  Bank  Bldg.,  are 
preparing  plans  for  a  12-story  and 
basement  class  A  store  and  loft  bldg. 
at  n.w.  cor.  of  9th  and  Los  Angeles 
Sts.  for  Harris  Newmark  estate.  The 
bldg.  will  be  leased  and  occupied  by 
Klein-Niorton  Co.;  140x160  ft.,  relnf. 
cone,  constr.,  stucco  exter.,  plate  glass, 
marble  and  tile  work,  steel  sash,  comp. 
rfg..   elevators;   $650,000. 


SAN  DIEGO,  San  Diego  Co.,  Cal.  — 
-American  Canned  Products  Co.,  Aman 
Moore,  pres..  Chapman  Bldg.,  Los  An- 
geles, has  purchased  Old  Mission  olive 
plant  at  Old  Town  and  will  remodel 
and  add  equip,  to  cost  $50,000. 


"MacArthur  For  Piles" 

STRAIGHT  SHAFT  COMPRESSED  CONCRETE  PILE 
PEDESTAL  COMPRESSED  CONCRETE  PILE 
COMPOSITE  COMPRESSED  CONCRETE  PILE 

cover  all  lengths  and  conditions  without  change  of  rigging,  delay  and 
consequent  financial  loss. 

MacArthur  Concrete  Pile  & 
Foundation  Co.,  Inc. 

373  MONADNOCK  BUILDING,  SAN  FRANCISCO,  CALIF. 

PHONE  SUTTER  3S49 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members  Builder*'   Bxobanre) 

loss  KARKnrr  ar. 
Phone  Market  Stl    San  PranolMO 
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SANTA  BARBARA,  Santa  Barbara 
CO  Cal. — Carl  Cicero,  1025  Castillo  St., 
reports  he  has  signed  contr.  with  Paci- 
fic Motor  Car  Co.  of  Chicago  for  erec- 
tion of  1-story  reinf.  cone,  assembly 
plant,  650x200  ft.,  and  2-story  reinf. 
cone,  office  bldg.,  250x100  ft.,  at  Serena 
KTcht.  A.  C.  Sanders,  McKay  Bids.,  will 
prepare  plans,  and  work  will  start  in 
about  30  days.  Cost  $350,000. 
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i-'ontract  Awarded. 

SERVICE   STATION  ETC.  $15,000 

SACRAMENTO,  North  side   "I"   St.,  bet. 

Eighth  and  Ninth  Streets. 
Automobile    service   station,    two    briclc 

buildings   at   each    end   of   gasoline 

pump  shelter. 
Owner — Geo.    W.    Barr,    500   "Li"   Street, 

Sacramento. 
Contractor — Paul  Opdyke,  1009  7th  Ave 

Sacramento. 


FLATS 


To  be  Done  by  Day's  Work  -,,„„„ 

■S-T   \TS  Cost,    $12,000 

SAN     FRANCISCO.       E     Church     189     S 

Twenty-third    St. 
Two-story    and      basement    frame       (4) 

Ownlr— J.     L.     Freeman,     1141     Church 

St.,    San   Francisco. 
Architect — None. 


Plans  Complete.  ,,nt,nn 

FLATS  Cost,  $10,000 

SAN    FRANCISCO,    N    Lake    32    W    26th 

Avenue. 
Two-story    and    basement      frame      (*) 

flats 
Owner — Wm.  Van  Herick,  4006  Califor- 
nia St.,  San  Francisco. 
Architect — None. 


Contract  Awarded.  .on  nnn 

jj^L^rpg  Cost,    $20,000 

SACR.A.MENTO,    Cal.,    1801    P    St. 
Six   four-room   flats   and   garage. 
Owner— Jos.    Silva,    2905    Q    St.,    Sacra- 
mento. < 
Architect — None.                           _„„    „    „, 
Contractor — M.    A.    Frates,    1728    S    St., 
Sacramento. 

To  be  Done  by  Day's  'Work. 

FLATS  Cost,  $8000  each 

SAN    FRANCISCO.      E    Seventh    Ave    — 

N  of  Lake   St. 
Nine   two-story     and   basement     frame 

flats   (2  flats  in  each  building). 
Owner — Lager  &  Val  Franz,   180  Jessie 

St.,   San   Francisco. 
Architect — None. 


Completing  Plans. 

FLATS  Cost,   $16,000 

SAN    FRANCISCO.       S    Union    St.    near 

Broderick  St. 
Three-story      frame    and      stucco      flat 

building  containing  3  flats. 
Owner — Withheld. 
Architect  —  Fabre    &    Hildebrand,    110 

Sutter  St..  San  Francisco. 
Figures    will    be    taken    very    shortly 
for  a  general  contract. 


GARAGES 


Contract  Awarded. 

GARAGE  Cost,    $18,000 

SACRAMENTO,      Sacramento    Co.,    Cal. 

1331   S  St. 
Garage. 
Owner — Capital  Dairy  Co.,   13th  and   S, 

Sacramento. 
Architect — None. 

Contractor — E.  A.  Book,  2912  G,  Sac- 
ramento. 
BAKERSFIELD,  Kern  Co.,  Cal.— 
Bakersfleld  Motors  Co.  has  purchased 
property  at  the  northeast  corner  of 
17th  and  K  Sts.  as  site  for  2-story  ga- 
rage. Plans  are  being  drawn  and  work 
■rt*ill  start  within  2  months.  Cost,  $60,- 
000. 


Contractors  Attention! 

I  am  selling  lumber  from  mill 
to  you  in  car  lots  at  whole- 
sale prices.  Can  furnish 
dimension  all  lengths,  also 
mixed  cars  including  uppers, 

W.  H.  SMITH 

MEDFORD,  OREGON 


SEATTLE,  Wash. — Corinne-Simpson- 
WUson  Co.,  real  estate  operators,  471 
University  Way,  plans  early  erection 
of  $100,000  community  garage  at  n.e. 
East  47th  St.  and  Brooklyn  Ave.  Will 
be  5  stories  and  basement  housing 
storage,  repairs  and  distributing  quar- 
ters in  addition  to  garage  area. 

LOS  ANGELES,  Cal.— May  &  Grim- 
wood,  719  Haas  Bldg.,  have  gen.  contr. 
for  1-story  brick  automobile  bldg.  at 
1509  S  Figueroa  St.,  for  Greer-Robbins' 
Co;  T.  Beverly  Keim,  Jr.,  709  Haas  Bldg 
archt.;  65x200  ft.,  with  wing,  150x50 
ft.,  stucco  and  cast  stone  facing,  plate 
glass,  struc.  steel,  comp  rfg.,  wood 
trusses,  metal  store  fronts,  steel  sash, 
uem.  firs.,   fire  doors;  $44,000. 

BAKERSFIELD,  Kern  Co.,  Cal.  — 
Bakersfield  Motors  Co.,  P.  D.  Smith, 
president,  announces  construction  will 
be  started  shortly  on  a  two-story  fire- 
proof garage  and  repair  shop  at  the 
n.e.  corner  17th  and  K  Streets;  est. 
cost  $60,000. 


LOS  ANGELES,  Cal. — North  Pacific 
Construction  Co.,  723  Detwiler  Bldg., 
awarded  contract  at  $192,593  for  all 
wurk  complete  for  alterations  and  ad- 
aiiions  to  public  service  garage  bldg. 
at  220  S  Hill  St.  for  public  service 
commission  of  L.  A.  city.  Loy  L.  Smith, 
205  City  Club  Bldg.,  archt.  Work  will 
include  constructing  sub-basement  un- 
der present  garage,  strengthening 
present  bldg.  tor  13-story  structure, 
and  constructing  4-story  steel  frame 
and  concrete  structure,  2Sx60  ft.,  to 
connect  garage  with  new  bldg.  being 
erected   on   second   street. 

GOFERNMENT  WORK 
AND  SUPPLIES 


SAN  FRANCISCO— Until  April  14,  11 
a.  m.  bids  will  be  rec.  by  U.  iS.  Engin- 
eer Office,  85  2nd  St.,  under  Order  No. 
59.27-707  to  fur.  and  del.  Rio  Vista,  So- 
lano county,  miscellaneous  packings. 
Lists  of  materials  desired  will  be  fur- 
nished on  request  to  above  office. 


Saturday,  April   11,  1925 


CANACAO,  P.  I.— Bids  will  be  asked 
snortly  by  Bureau  of  Yards  and  Docks, 
Navy  Department,  Washington,  D.  C, 
under  Specification  .No.  5051,  for  hos- 
pital construction.  See  notice  under  ol- 
riciiil  prupoiial   section  in  this  Isiiae. 

PACIFIC  COAST  —  Allotments  for 
rivers  and  harbors  work  in  Pacific 
Coast  States  are  announced  by  the 
Chief  of  Engineers,  Washington,  D.  C. 
as  follows:  San  Francisco  Harbor 
$125,000;  San  Pablo  Bay  and  Mare 
Island  Strait,  Calif.,  $200,000;  Suisun 
Channel,  Calif.,  $12,000;  Humboldt 
Harbor  and  Bay,  Calif.,  $1,000,000;  San 
Joaquin  river,  Calif.,  $40,000;  Stockton 
and  Mormon  Channels,  (Diverting 
canal)  Calif.,  $5000;  Mokelumne  river, 
Calif.,  $800;  Sacramento  river.,  Calif., 
$95,000;  Coquille  River,  Ore.,  $10,000; 
Co.s  Bay,  Ore.,  $750,000;  Coos  River, 
Ore.,  $3000;  Columbia  River  and  tribu- 
laries  above  Celilo  Falls  to<  the  Mouth 
of  Snake  River,  Ore.,  and  Wash.,  $6,- 
000;  iSnake  River,  Ore.,  Wash.,  and 
Idaho  $14,000;  Columbia  and  Lower 
Willamette  Rivers  below  Vancouver, 
Wash.,  and  Portland,  Ore.,  $SS3,000; 
Clatskanie  River,  Ore.,  $7200;  Willa- 
metlf  River  above  Portland  and  Yam- 
hill River,  Ore.,  $17,400;  Skamokawa 
Creek,  Wash.,  $2100;  Willapa  River, 
and  Harbor,  Wash.,  $30,000;  Grays 
Harbor  and  Bar  Entrance,  Wash.  $228-, 
000;  Grays  Harbor,  Inner  Portion,  be- 
tween Aberdeen  and  the  entrance  to 
said  Harbor  and  Chehalis  River,  Wash., 
$1U0U;  Puget  Sound  and  its  tributary 
waters  Wash.,  $1S,000;  Olympia  Har- 
bor Wash.,  $1000;  Seattle  Harbor, 
Wash.  $10,000;  Bellingham  Harbor, 
Wash.,  $16,000. 


SAN  FRANCISCO— Until  April  14,  11 
a.  m.,  under  Order  No.  5926-707,  bids 
will  be  rec.  by  U.  S.  Engineer  Office,  85 
2nd  St.,  to  fur.  and  del.  Rio  Vista,  So- 
lano county,  pipe,  valves  and  fittings. 
Lists  of  materials  desired  obtainable 
from  above  office  on  request. 


PEARL  HARBOR,  T.  H. — Until  April 
29,  bids  will  be  received  by  Bureau  of 
Yards  and  Docks,  Navy  Department, 
Washington,  D.  C,  under  Specifica- 
tion No.  5076.  for  cone,  pavement  and 
runway  for  Seaplane  Hangar  at  Ford 
Island,  Naval  Operating  Base,  (air  sta- 
tion). Pearl  Harbor.  Work  consists  of 
cutting  and  grading  of  the  shore  por- 
tion of  the  site,  the  filling  and  rip- 
rapping  of  a  portion  at  the  water's 
edge,  the  performance  of  certain  work 
in  taking  care  of  existing  services, 
placing  of  cone,  paving  to  be  cast  in 
place  and  placing  of  precast  cone,  slabs 
under  water.  See  call  tor  bids  nnder 
sfticlal    proposal   section  In   tills   Issue. 

WASHINGTON,  D.  C— Until  April  21, 
10-30  A.  M.,  under  Circular  No.  1662, 
bids  will  be  received  by  Purchasing 
.\gent,  Panama  Canal,  to  fur.  and  del. 
Balboa  (Pacific  Port):  Steel,  pipe, 
boiler  tubes,  molding  machine,  scales, 
safes,  pumps,  chain,  glass,  welding 
wire,  electrode  holders,  hacksaw  blades, 
flies,  turnbuckles,  cable  clips,  shackles, 
wrenches,  boiler  punches,  taps,  slocks 
and  dies,  reamers,  twist  drills,  bits, 
poultry  netting,  wire  cloth,  chinaware, 
linoleum,  packing  (flax  and  fiber).  Fur- 
ther information  obtainable  from  As- 
sistant Purchasing  Agent,  Fort  Mason, 
San  r"rancisco. 


Plans    Being    Prepared — Appropriation 

Made. 
ADDITIONS,   ETC.  Cost,   $40,000 

S.    F.    PRESIDIO.      Marine    Hosp.    Stjr 

tion. 
Enlarge      kitchen      building,      laundrj 

building,  and  various  additions. 
Owner — U.    S.    Govt. 
Architect  —  Wm.    A.    Newman,    Hearst 

Bldg.,    S.    F. 


WASHINGTON,  D.  C. — Bids  are  being 
received  by  Bureau  of  Supplies  and  Ac- 
counts Navy  Department,  Washington, 
to  fur.  and  del.  materials  to  navy  yard 
and  stations  as  follows,  date  to  open 
bids    as    noted    at    close    of    each   para- 

^'sche'd.  3529,  Mare  Island,  6000  Un.  yds. 
burlap,  April  21. 

Sched.  3531  , South  Brooklyn,  1,000 
prs.  asbestos  gloves,  and  Mare  Island, 
1100  prs.   do,   April  21. 

Sched.  3534,  Mare  Island.  5000  ft.  b. 
in.  mahogany,  13,000  ft.  b.  m.  live  oak, 
4000  ft.   b.  ni.   poplar,  April  21. 

Sched.  3535,  Mare  Isltnd,  45,000  ft.  b. 
m.  Douglas  flr  and  23,000  ft.  b.  m.  red- 
wood,  April  21. 

Selu-d.  3541,  Mare  Isltnd,  600  lbs  do, 
and  -ifiOO  lbs.  phosphor  bronze,  April  21. 

Sclicd.  3547,  various  yards,  brass  wire 
clcitii,  copper  and  iron  wire  cloth,  April 


S-A..\  FRANCISCO— K.  E.  Parker  Co., 
519  California  St.,  at  $126,810  awarded 
contract  by  Bureau  of  Y'ards  and  Docks, 
Navy  Dept.,  for  extension  to  store- 
house for  Marine  Corps.,  San  Francisco, 
under  Specification  No.  5075.  Time  for 
completion   150  days. 


CROWE 

GLASS 

CO. 

674  Eddy  St 
Phone  Prospect  6U 

Equipped   To   Handle 
Any   Size   Job. 

DIRECT  FACTORY  BUYERS 
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BUILDING    AND    ENGINEERING    NEWS 


U 


WASHINGTON,    D.    C. — Following-    is 
list    of    bids    received    for    construction 
of  two  steel  frame  hangars,   one  at  the 
Naval    Operating    Base     (Air    Station), 
Pearl   Harbor,   T.   H.,  and   the   other  at 
the  Naval  Air  Station,  Coco  Solo,  C.  Z. 
under  specification  No.  5046: 
Newport   Contract.   &   Engr.    Co.,   New- 
port       News,        Virginia — Item        1, 
$227,817;     2,     $228,074;     3,     $121,044; 
4,    $146,687;    5,   $142,387. 
Austin    Engr.    Co.— 1,   $229,472;    2,    $289,- 

672;    3,    $117,215. 
C.  A.  Blume— Item  4,  $148,640. 
Pittsburgh    Des    Moines    Steel — Item    5, 
$143,270. 


BAKERSFIELD,  Kern  Co.,  Cal. — Al- 
bert Sechrist  Mfg.  Co.,  Denver,  Colo.,  at 
$2387.20  awarded  contract  by  supervis- 
ing architect.  Treasury  Dept.,  Washing- 
ton. D.  C,  to  fur.  and  install  lighting 
fixtures  in  Bakersfleld  Post  Olflce. 


PUGET  SOUND,  Wash. — Until  April 
15,  under  Spec.  5085,  bids  will  be  re- 
ceived by  Bureau  of  Yards  and  Docks, 
Navy  Department,  Washington,  D.  C. 
for  reinforced  concrete  shells  around 
existing  shafts  and  bells,  replacing 
missing  or  deteriorated  concrete  of  the 
shafts  and  bells,  and  including  removal 
of  unsound  portion  of  timber  piles 
under  bells  at  the  navy  yard,  Puget 
Sound. 


Plans   Being  Prepared. 

CLUB  BLDG.  Cost,  $9000 

FRESNO,    Fresno   Co.,    Cal. 

One-story    (Spanish    architecture)    club 

building. 
Owner — Figarden    Women's    Club,    Mrs. 

Carl  E.  Lindsay,  President. 
Architect — Ernest  J.  Kump  Co.,  Rowell 

Bldg.,    Fresno. 


MARE  ISLAND,  Cal. — Specification 
No.  5094  has  been  completed  by  Bureau 
of  Yards  and  Doclts,  Navy  Department, 
Wa.shington.  D.  C,  to  paint  exterior 
woodworli  of  Marine  Barraclis  (Build- 
ing M-37)  at  Mare  Island  Navy  Yard. 
Deposit  of  $5  required  for  plans  ob- 
tainable  from  Bureau. 


HALLS  AND  SOCIETY 
BUILDINGS 

BYRON,  Costra  Costa  Co.,  Cal. — Al- 
fred M.  Loewenthals  of  the  architec- 
tural department  of  the  California- 
Hawaiian  Sugar  Refining  Co.,  has  pre- 
pared plans  for  a  modern  club  house  to 
be  erected  at  Byron  Hot  Springs  in 
connection  with  a  150-acre  golf  course 
and  $25,000  water  system.  It  is  pro- 
posed to  expend  approx.  fl25,000  in  im- 
provements. Club  house  will  be  180  ft. 
in  length,  of  Colonial  architecture  with 
red  pressed  briclv  front.  The  project 
will  be  operated  under  the  name  of 
the  Byron  Springs  Golf  club. 

SAN  DIEGO,  San  Diego  Co.,  Cal.  — 
Archts.  Walker  &  Eisen,  701  Greajt 
Republic  Life  Bldg.,  L.  A.,  and  Archt. 
Wm.  H.  Wheeler,  San  Diego,  associated 
have  prepared  preliminary  plans  for  an 
S-story  and  basement  club  bldg.  at 
6th  and  A  Sts.,  San  Diego,  for  San 
Diego  Athletic  Club.  It  will  be  rein- 
forced concrete  constr.  and  will  cost 
$600,000. 

LOS  ANGELES,  Cal. — Archt.  Chas.  F. 
Whittlesey,  6533  Hollywood  Blvd.,  has 
been  commissioned  to  prepare  plans 
for  8-story  class  A  club  bldg  on  Santa 
Barbara  Ave.   for   client;   $200,000. 


Bids  Talien  Under  Advisement 
THEATRE,   ETC.  Cost,   $75,000 

DUNSMUIR.    Siskiyou   Co.,    Cal. 
Three-Story   Class   C   lodge  and   theatre 

building    (Italian    architecture). 
Owner — Dunsmuir  Lodge  of  Msaons. 
Architect — Carl  Werner,  Santa  Fe  Bldg. 
San  Francisco. 

Theatro  will  occupy  first  floor,  office 
rooms  on  second  floor  and  third  floor 
will  be  devoted  to  lodge  rooms. 

Bids  received  have  been  forwarded  to 
Dunsmuir  where  they  will  be  taken 
under  advisement  and  approved  for 
award  by  the  Building  Committee  of  the 
Dunsmuir  Lodge  of  Masons.  Bids  were 
taken  for  a  general  contract.  Further 
report  will  be  given   shortly. 


Sub-Contracts   Awarded. 

CLASS    A    BLDG.  Cost,    $200,000 

SAN  FRANCISCO.     Sacramento  St.,  bet. 

Stocliton   and  Grant  Ave. 
Four-story  Class  "A"  Y.  M.  C.  A.  Bldg., 

(Chinese    members). 
Owner — Y.    M.    C.    A. 

Architect — Meyer   &   Johnson,    742   Mar- 
ket St.,  San  Francisco. 
Genernl    Coii«ractor.s    —    Coast     Constr. 

Co.,    Crocker    Bldg.,    S.    F.,    $127,000. 
Reinforcing    .Steel — Truscon    Steel    Co., 

527    10th   St.,   S.  F. 
Sheet    Metnl — Forderer    Cornice      Wks., 

16th    and    Potrero    Ave.,    S.    F. 
Ornamental    Iron — C.    J.    Hillard    &    Co., 

19th    and    Minnesota   Sts.,    S.    F. 
Millwork — National    Mills    and    Lumber 

Co.,    318    Market    St.,    S.    F. 
As    reported       previously,       separate 
contracts   were   awarded   by   the   archi- 
tect  as   follows: 


Painting,  A.  A.  Zelinsky  &  Co.,  180 
Jessie  St..  San  Francisco,  $5685;  elec- 
trical Work,  H.  S.  Tittle,  85  Columbia 
Sq..  San  Francisco,  $3700;  Plumb- 
ing, heating  and  mechanical  Equip- 
ment, Jas.  H.  Pinkerton.  927  Howard 
St.,    San    Francisco,    $21,217. 


PORTLAND.  Ore. — Arch.  Sutton  & 
Whitney,  Lewis  Bldg.,  completing  prel. 
plans  for  $100,000  addition  to  Peninsula 
National  Bank.  The  addition  will  be 
used  for  banking  quarters  and  lodge 
room  for  Masonic  Order. 


Boiler    Contract    Awarded. 

LODGE    BLDG.  Cost,    $1,000,000 

SACRAMENTO,     Sacramento     Co.,     Cal. 

Eleventh    and    J    Streets. 
Fourteen-story  Class  A  lodge  and  store 

buildinsr,    approximately    1000    tons 

of   steel. 
Owner — Elks    Club. 
Architect  —   Leonard   F.    Starks   &   Co., 

1010    8th    St.,    Sacramento. 
Supervising     Contractor    —    Lindgren- 

Swinerton   Co.,    Standard   Oil   Bldg., 

San     Francisco. 
Boilers — General     Boiler    Co.,     330    Mo- 
nadnock   Bldg.,   S.   F. 


HOLLYWOOD,  Los  Angeles  Co.,  Cal. 
Murray  &  Chesebro,  4707  Hollywood 
Blvd.,  have  completed  plans  and  "work 
has  been  started  for  two-story  club- 
house on  Ventura  highway  north  of 
Hollywood  Country  Club  for  Holly- 
wood Heights  Polo  and  Hunt  Club;  30x 
80  ft.,  frame  construction,  shakes  ex- 
terior, composition  and  shingle  roof- 
ing, pine  floors,  swimming  pool,  com- 
plete liitclien,  reception  room,  locker 
rooms,  10  dormitory  rooms.  Cost,  $40,- 
000. 


EUREKA.  Humboldt  Co.,  Cal. — Boise 
&  Bliven,  Eureka,  at  $30,000  awarded 
contract  by  Loyal  Order  of  Moose  to 
erect  frame  and  stucco  club  and  lodge 
building  at  Second  and  G  Sts.  Will  be 
two  stories,  60  by  100  ft.  R.  C.  Rass- 
mussen  is  chairman  of  the  Building 
Committee. 


OROVILLE,  Butte  Co.,  Cal. — Benevo- 
ent  and  Protective  Order  of  Elks,  Oro- 
ville  Lodge,  has  appointed  coramittte  to 
investigate  proposal  to  erect  new  lodge 
and  club  building,  the  cost  to  run  l)e- 
tween  $125,000  and  $150,000.  Majority 
favors  building  with  offices  and  store 
quarters  in  addition  to  area  required 
for   lodg"e    purposes. 


MONTEBBLLO,  L.  A.  Co.,  Cal.— W.  K. 
Taylor,  5337  Whittier  Blvd.,  is  prepar- 
ing plans  for  4-story  class  C  club  with 
4  stores,  12  offices,  lodge  rms.  and  kit- 
chen in  Montebello  for  the  Masonic 
Lodge  of  Montebello;  65x130  ft.,  brick 
constr.,  struc.  steel,  art  stone  trim, 
hdwd.,  pine  and  cem.  firs.,  pine  trim, 
metal  lath,  aut.  elevator,  heating  un- 
decided, comp.  rfg.,  wr.  iron,  plate 
glass;    $85,000. 


ARCADIA,  Los  Angeles  Co.,  Cal. — 
Architect  Harold  Bruce  Dunn,  122  W. 
White  Oak,  Monrovia,  is  completing 
plans  for  new  clubhouse  on  White  Oak 
Ave.,  Arcadia,  for  Elks.     Cost.   $100,000. 


TUCSON,  Ariz. — Alex  Berber  has  do- 
nated $100,000  for  temple  of  music  to 
be  built  on  property  of  Saturday  Morn- 
ing Music  Club  here.  It  will  contain 
auditorium  to  seat  1200.  Work  to  start 
within   3   months. 


MERCED,  Merced  Co..  Cal — Roy  Kru- 
ger,-  Gustine,  Calif.,  at  $11,795  awarded 
contract  by  county  supervisors  to 
erect  Veteran's  Memorial  Building  at 
Gustine.  R.  E.  Catrer  only  other  bid- 
der at  $12,544.  Will  be  two  stories  in 
height,  frame  and  stucco  construction, 
50   by   80   ft. 


HOSPITALS 


CANACAO.  P.  L— Bids  will  be  asked 
shortly  by  Bureau  of  Yards  and  Docks, 
Navy  Department,  Washington.  D.  C. 
under  Specification  No.  5051,  for  hospi- 
tal construction.  See  noti^^e  under  of- 
ficial  proposal    section    in    this    Lssne. 


S.'V.LINAS.  Monterey  Co.,  Cal. — Sisters 
of  Charity  plan  immediate  construction 
of  $70,000  hospital.  Rev.  John  Coen  of 
Salinas  is  interested  in  the  project. 


IVIILLWORK 

A  service  of  real 
Talne  Is  offered  by 

National  Mill  &  Lumber  Co. 

We  are  glad  to  place  at  your  disposal,  without  obligation, 
the  services  of  a  corps  of  skilled  estimators,  with  wide  ex- 
perience in  figuring  general  millwork,  cabinet  work  and 
detail  work  of  all  kinds.  Behind  them  is  an  organization 
offering  virtually  unlimited  selection  of  materials.  We  be- 
lieve their  assistance   will  be  genuinely  helpful   to  you. 


312  Market  Street 
San  Francisco 


High  St.  &  Tidewater  Ave. 
Oakland 
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OAKLAND.  Alameda  Co..  Calif.— Bids 
were  opened  and  contract  awarded  to 
J  E.  Branagh.  1S4  Perry  St.,  Oakland, 
to  erect  Pathological  Laboratory, 
garage  and  power  house  for  Highland 
(county)  hospital  at  14th  Ave.  and  Val- 
lecito  Place.  Henry  H.  Meyers,  archi- 
tect.   Kohl    Bldg.,    San    Francisco. 

Complete    list    of    bids    follow: 

Gen'l  Prop  Prop  Prop 

(1)       (2)       (3) 

J    E.  Branagh... $153, 000   $.70   $350    .... 

Barrett   &  Hilp..    154,664     .60     350      ... 

CahiU    Bros.     ...    157,300   1.25     610  1810 

"Dontld     ....    162,949       ..  350   1993 

Starr,    Thebo    &                          „  ,„„ 

Anderton     175,000   1.00     600    

E.   T.   Leiter    ....    179,887   LOO  350    .... 

J.   F.    Shepherd..    187,700  L50     2S0   

SAN  JOSE,  Santa  Clara  Co.,  CaL  — 
Until  May  4,  11  a.  ra.,  bids  will  be  re- 
ceived by  Henry  A.  Pfister,  county  elk., 
to  erect  two  story  dormitory  building 
at  County  Almshouse  at  Milpltas.  Cert, 
check  of  10%  payable  to  elk.  req.  Plans 
on  file  in  office  of  clerk.  Bids  were  to 
have  been  opened  April  6.  11  a.  m. 

PORTLAXD,  Ore. — Thos.  Muir.  Board 
of  Trade  Bldg..  at  $133,672  awarded 
contract  to  erect  Doernbecker  Memor- 
ial Hospital  at  State  University 
Grounds,  J.  F  Shea.  6  N-2nd  St.,  at 
$19  176  awarded  plumbing;  Xe  Page 
McKinney  &  Co..  388  Burnslde  St.,  at. 
$3811  awarded  elec.  wk.;  Alaska  Heat- 
ing and  Plumbing  Co.,  363  E-Morrison 
St  awarded  heating  at  $23,920  and 
Otis  Elevator  Co..  at  $3  865  for  eleva- 
tor Lawrence  and  Holford.  archltecta 
Chamber  of  Commerce  Bldg.,   Portland. 


HOTELS 
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Segregated  Figures  Being  Taken  by 
Owner. 

HOTEL    (Annex)  Cost,    $48,760 

SACRAMENTO,   Calif.      1316   I   Street. 

Three-story  reinforced  concrete  hotel 
(annex)  and  stores,  51  rooms  with 
23    baths. 

Owner — N.  H.  Bath,  Hotel  Haven.  Sac- 
ramento, Calif. 

\rchitect — F.  A.  S.  Foale,  Sacramento, 
Cal. 


Plans  Completed.  ,.,nn  nnn 

HOTEL  Cost,  $200,000 

SAN  FRANCISCO.     S  Ellis  St.,  bet.  Hyde 

and   Leavenworth   Sts. 
Six-storv      reinforced      concrete      hotel 
building  containing  102   rooms  and 
two  stores;   100%    baths. 
Owner — Withheld. 

Architect — Edw.    E.    Young,    2002    Cali- 
fornia St.,  San  Francisco. 


Contract    Awarded — Cost   Plus    Basis. 
HOTEL.  Est.  Cost,  $1,500,000 

DEL    MONTE,    Monterey    Co.,    Cal. 
Kemforced    concrete    hotel    building    of 

Spanish    architecture. 
Owner — Del  Monte  Properties  Co. 
Architect  —  Lewis    P.   Hobart,   Crocker 

Bldg.,  S.  F.,  and  Clarence  A.  Tantau 

251    Kearny    St..    S.    F. 
Contractor  —  Lindgren-Swinerton    Co., 

Standard  Oil  Bldg.,  San  Francisco. 


LOS  ANGELES,  Cal. — Moss  Constr. 
Co.,  Security  Bldg.,  has  contr.  at  about 
$125,000  for  5-story  reinf.  cone.  150-rm. 
hotel  and  2  stores  on  Towne  Ave.  nr. 
5th  St.  for  Joseph  Lipkey;  Walker  & 
Eisen,  archts..  Great  Republic  Life 
Bldg.,  are  preparing  plans;  50x110  ft., 
stucco  exter.,  comp.  rfg.,  cem.  fls.,  plate 
glass,  elec.  elevator,  ornam.  iron,  gas 
rads.,  storage  water  htr.,  pine  trim, 
cem.  baths. 


WILLOWS.  Glenn  Co.,  Cal. — Business 
men  and  property  owners  have  revived 
proposed  hotel  project  and  definite  ac- 
tion regarding  construction  is  expected 
shortly.  A  site  has  been  donated  at  the 
n.w  corner  of  Butte  and  Walnut  Sts., 
rovering  an  area  o£  130  by  150  ft.  A 
brick  or  concrete  structure  containing 
not  less  than  80  rooms  is  contemplated. 

ASTORIA,  Ore.— See  "Theatres."  this 
issue.  Bids  wanted  for  theatre,  stores, 
offices  and  hotel. 


RENO,  Nevada — Carl  Olson,  designer 
and  contractor,  Reno,  has  started  erec- 
tion of  three-story  brick  hotel  at  Vir- 
ginia and  Fourth  Sts.,  est.  cost  $60,000; 
will  be  70  by  70  ft.,  containing  40  rms. 
with  stores  on  ground  floor.  Will  be 
known  as  the  P  and  D  Hotel,  named 
from   its   owners   Piazzo   and  Desiderio. 


LOS  ANGELES,  Cal.— Fred  W.  Siegel, 
Ritz  Hotel,  is  taking  sub-bids  for  4- 
story  class  C  addition  50x152  ft.,  to 
Ritz  Hotel  at  817-21  S  Flower  Street. 
Plans  are  being  completed  by  L.  A. 
Smith,  3rd  St.  and  Western  Ave.  and 
work  will  start  next  week;  3  stores 
and  75  hotel  rms.  with  100%  baths;  face 
brick,  comp.  rf.,  struc.  steel,  skylights, 
steel  sash,  fire  escapes,  plate*  glass, 
cem,  1st  fl.,  tiled  baths;  elevators  and 
steam  htg.  plant  in  present  bldg.  will 
serve  addition;  $175,000. 


BAKERSFIELD,  Kern  Co..  Cal.— Ar- 
ticles of  incorporation  for  the  proposed 
new  community  hotel  to  be  erected  at 
Seventeenth  and  K  Sts.,  and  Truxton 
Ave.,  at  a  cost  of  approx.  $500,000,  have 
been  filed  at  Bakersfleld.  Directors  of 
the  company  are:  J.  H.  Thornber,  Geo. 
Haberfelde,  L.  S.  Robinson.  T.  H.Derby, 
A.  C.  Hasenjaeger.  J.  A.  Hughes,  H.  b. 
Jewett.  A.  D.  M.  Osborne,  Joseph  Red- 
lick,  Dr.  G.  C.  Sabichi.  T.  E.  Sullivan, 
C.  L.  Taylor,  A.  Weill,  D.  L.  Wishon, 
Louis  J.  Banducci  A.  J.  Crites  and  H. 
J.    Sellers. 


SEATTLE,  Wash. — Caledonian  Hotel 
Co.,  will  shortly  commence  erection 
of  a  six-story  brick  and  heavy  mill 
construction  hotel  in  Union  St.;  est. 
cost,  $165,000;  will  contain  100  rooms. 
Andrew  McQuaker,  architect,  Melhorn 
Bldg.,   Seattle. 

RICHMOND,  Contra  Costa  Co.,  Cal. — 
Barbikas  Bros.,  Inc.,  operating  the 
Hotel  Richmond,  1214  Macdonald  Ave., 
plan  erection  of  two-story  brick  addi- 
tion to  present  hotel  to  contain  36 
rooms  with   baths. 


LOS  ANGELES,  Cal. — Jas,  W.  Weitz- 
man,  1049  S  Hill  St..  will  build  by  day 
labor  5-story  and  basement  class  B 
hotel  bldg.,  60x150  ft.,  at  744  Beacon 
Ave.  for  self.  Plans  by  A.  H.  O'Brien, 
1020  Marsh-Strong  Bldg..  122  rms.  with 
100%  baths;  struc.  steel,  wood  joists, 
face  brick  and  terra  cotta  exter.,  comp. 
rf.,  fire  escapes,  skylights,  pine  firs., 
met.  sash,  wall  beds,  tiled  baths,  mar- 
ble vestibule  and  toilet  partit.,  aut.  elec 
elevator,  circulating  ice  water  sys.. 
Vacuum  cleaning  sys.,  steam  htg.,  work 
to  start  about  April  15;  $150,000. 


LOS  ANGELES,  Los  Angeles  Co..  Cal. 
— Architect  Gogerty  &  Weyle.  associate, 
818  Guarantee  Bldg..  have  completed 
plans  for  4-story  and  basement  apart- 
ment hotel  with  20  apartments  and  28 
hotel  rooms  with  100%  baths  at  608  S. 
St.  Andrews  PI.  for  P.  A.  Weeger;  59x 
123  ft.,  brick  construction,  structural 
steel,  art  stone  facing,  slate  and  com- 
position roofing,  metal  lath,  terrazzo 
floors  in  lobby,  hardwood  and  pine 
floors,  pine  trim,  tiled  baths  and  drain- 
boards,  marble  base  in  lobby,  wall  beds, 
built-in  refrig,,  steam  heating,  auto- 
matic elevator,  incinerator,  fire  escapes, 
ornamental  iron,  automatic  storage 
water  heater;  dav  work  by  owner.  Cost, 
.$185,000. 


Member  S,  F,  Builders'  BxchansA 
Phone   Sutter   8700 

ALBERT  DEAN 

Random  Variegated  Colors  Slat* 

Roofing 

and 

Rnndoin   Variegated  Colors  'Pile 

Roofing 

Composition   Roofing 

General  Roof  Repairing 

Samples  Submitted 

180   Jeii«l«    St.,   Sao    Franrlwco 

Res     4201    Mission    St 

Phone    Randolph    i»»t 


ICE  &  COLD  STORAGE 
PLANTS 


MILWAUKEE,  Wis.  —  Frankenberg 
Refrigerating  Machinery  Co.,  345  Jack- 
son St.,  Milwaukee,  Wis.,  manufactur- 
ing automatic  domestic  and  commer- 
cial refrigerating  machinery  desire 
representation  in  San  Francisco.  C^kin- 
cern  handling  butchers'  supplies  is 
preferred. 


CALEXICO,  Cal. — Gay  Eng.  Corp., 
Los  Angeles,  has  started  work  on  rein. 
cone,  ice  mfg.  plant,  65x95  ft.,  at  7th 
and  Emerson  Sts.  for  Pure  Ice  Co.,  H. 
ii.  Mason,  pres.  Plant  will  have  30-ton 
daily    capacity;    $75,000. 


POM'ER  PLANTS 


LOS  ANGELES,  Cal.— Until  3  p.  m.. 
April  14,  bids  will  be  rec.  by  pub.  serv. 
comm.,  207  S  Broadway,  for  40  time 
switches  under  spec.  P-459,  Jas.  P.  Vro- 
n  an,  secretary. 

LOS  ANGELES,  Cal. — Pacific  States 
Electric  Co.,  236  S.  Los  Angeles  St., 
awarded  cont.  by  Pub.  Serv.  Comm., 
Mar.  27,  for  galv.  pole  line  hdwe.  under 
spec.  P.  A.  Adv.  No.  P-453  as  follows: 
5000  galv.  iron  fetter  drive  pole  steps 
at  $5.58  per  100;  50,000  galv.  fetter  drive 
lag  screws,  %x3%  in.,  at  the  price  of 
$:;,23  per  1000;  300,000  2»4x2i4-in.x  ft - 
in.  galv.  square  washers  at  $1.23  per 
100;  50,000  28-in.  galv.  iron  cross-arm 
braces  at  $9.98  per  100;  50,000  %x4i^- 
in.  galv.  carriage  bolts  at  $1.54  per  100. 
Prices  net,  f.  o.  b.  cars  Los  Angeles. 
Shipments,  20,000  %x4%-in.  galv.  car- 
riage bolts  at  once;  30,000  4  to  5  wks., 
bal.  of  order  in   one  week. 

LOS  ANGELES,  Cal.— Until  3  p.  m.. 
May  1,  bids  will  be  rec.  by  pub.  serv. 
comm.,  207  S  Broadway,  for  current 
limiting  reactors;  spec.  P-350-477.  Jas. 
r,  Vroman,  secy. 


LOS  ANGELES,  Cal.— Until  3  p.  m., 
.\pril  17,  bids  will  be  rec.  by  pub.  serv. 
i:"mm.,  207  S  Broadway,  for  fibre  con- 
duit under  spec.  P-350.  Jas.  P.  Vroman, 
secretary. 


OROVILLE,  Butte  Co.,  Cal.— R.  C. 
Storrie  &  Co.,  Crocker  Bldg.,  San  Fran- 
cisco, at  appro.x.  $8,500,000  awarded  con- 
ti'iiot  by  Feather  River  Power  Co.  to 
cuiistruct  power  plant  on  Bucks  Clreek, 
a  tributary  of  the  north  fork  of  the 
Feather  river,  the  power  to  be  sold  to 
tile  Great  Western  Power  Co.  and  dis- 
tributed by  that  company.  Plans  call 
for  const,  of  dam  to  convert  Bucks 
ranch  into  a  reservoir.  Power  plant 
will  develop  50.000  h.  p. 


OKOVILLE.  Butte  Co..  Cal.  —  City 
trustees  adopt  intention  to  establish  a 
nmnicipal  electric  light  and  power  sys- 
tem. It  is  proposed  to  purchase  and  im- 
piove  the  present  privately  owned 
distributing  system  and  retail  current 
to  be   purchased  by  the  city. 


PUBLIC   BUILDINGS 


SA.\  FRANCISCO  —  Following  bids 
were  received  by  B.  P.  Lamb,  Sect'y., 
Paric  Commission  Park  Lodge,  Golden 
Gate  Park,  for  general  construction 
■  f  romfort  station  at  Baseball  Field  In 
G  o.  Park.  Weeks  &  Day,  architects, 
:u.'  Montgomery  St.,  San  Francisco: 
Elliott    &    Grant,    180   Jessie      St., 

.'^an     Francisco,     (low) Jll,798 

Leihert    %    Trobock    11,922 

Alfred    H.    Vogt    11,933 

K.    i:.   Siegrist  Co 12,277 

Mollei-    .&    Deluca    12,435 

Grant    &    Hart    12,650 

J.    Harold    Johnson     12,890 

Keillv    &    Nemetz    12,960 

.r.     Spargo     14,220 

IX)S  ANGELES,  Cal. — L.  A.  Library 
lid.  has  requested  council  to  place  pro- 
pos.il  for  $1,000,000  bond  issue  on  May 
ballot  whereby  funds  would  be  pro- 
vided to  build  branch  libraries  in  25 
dists.  of  city. 
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All-Key  Plaster  Lath 


(The  Master-Plaster  Lath) 


Plaster  Wall  Board 

strong  —  straight — serviceable 

For  sale  at  your  dealers 


California  Cedar  Products  Company 

Stockton,  California 
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ALHAMBRA.  L,.  A.  Co.,  Cal. — Archts. 
Quintin  &  Kerr,  310  Weber  Blk.,  Al- 
iiambra.  have  prepared  sketches  for 
new  city  jail  and  police  court  on  N  1st 
St.  Alhambra,  to  cost  ?50,000.  Funds 
would  be  provided  by  bond  issue,  prop- 
osition to  be  placed  on  ballot  at  next 
election. 


REXO,  Nevada— Walter  E.  Clark, 
president  ot  the  Nevada  State  Univer- 
sity, announces  plans  will  be  started  at 
once  for  an  addition  to  Manzanita  Hall 
for  a  women's  dormitory;  the  addition 
will   accommodate   80   girls. 

LOS  ANGELES,  Cal. — C.  T.  McGrew 
&  Sons.  1345  W  Ocean  Blvd.,  Long 
Beach,  award  cont.  at  $160,163  by  L.  A. 
county  March  30  for  genl.  work  for 
new  Patriotic  Hall,  18th  and  Figueroa 
Sts.  Sub-bids  on  plastering  and  other 
parts  of  work  desired;  5-story  and 
basement,  clubrooms  and  auditorium  to 
seat  1200;  br.  walls,  relnf.  cone.  fls. 
and  rf.  slabs,  hoi.  tile  partit.,  press, 
brick  and  terra  cotta  face. 


VALLEJO,  Solano  Co.,  Cal. — Arch. 
Chas.  Perry  of  Vallejo  and  San  Fran- 
cisco, it  is  reported,  will  draw  plans 
for  the  new  two-story  reinforced  con- 
crete City  Hall  and  jail  for  the  City  of 
Vallejo.  Structure  will  cost  approxi- 
mately $100,000.  Plans  will  be  ready 
for    figures    in    about    three    months. 

SAN  PEDRO,  L.  A.  Co.,  Cal. — Dept.  of 
Constr.,  Chas.  O.  Brittian,  supt.,  799  W 
Santa  Barbara  Ave.,  Los  Angeles,  has 
compl.  sketches  for  a  7-story  and  base- 
ment reinf.  cone,  branch  city  hall  at 
Beacon  St.,  Harbor  Blvd.  and  7th  and 
Wall  Sts.,  San  Pedro.  The  bd.  of  pub. 
wks.  is  tryilng  to  raise  the  necessary 
funds  by  interesting  the  various  city 
depts.  who  have  offices  at  the  harbor 
for  a  proportionate  cost  of  the  bldg. 

SAX  JOSE,  Santa  Clara  Co.,  Cal. — 
Melvin-Roberts  &  Horwarth  at  $1698 
awarded  contract  by  county  supervis- 
ors to  fur.  and  install  shelving  in  law 
librarv.     Complete   list   of   bids   follow: 

McKee  &  Wentworth,  $3974;  $3835; 
$3475,   $3298. 

M.  G.  West $2000 

Rucker-FuUer    Desk    Co 2975 

G.   W.   Trask 1733 

Melvin,    Roberts   &   Horwarth 1698 

Millard    Bros 2049 

H.   S.   Crocker  &  Co 2527 

.lames    Town    Metal    Products    ....    2725 
James  Town  Metal  Products 4887 


RENO,  Nevada.  —  California  State 
-Assembly  has  voted  $100,000  appropria- 
tion to  finance  erection  of  California 
State  Building  at  Nevada  Transconti- 
nental Highways  exposition  to  be  held 
in   Reno  in   1926. 


RESIDENCES 


Contract   Awarded. 

RESIDENCE  Cost,    $10,000 

SAN  FRANCISCO.  NW  Washington  St. 
and  Presidio  Ave. 

Two-story  and  basement  frame  resi- 
dence. 

Owner — H.  C.  Williams,  1555A  Sacra- 
mento  St..    San    Francisco. 

.\rchitect — Eaumann  tfe  Jose,  251  Kear- 
ny St.,   San   Francisco. 

Contractor — Stock  &  Jose,  251  Kearny 
St..  San  Francisco. 


Contract    Awarded. 

RESIDENCES  (6)    at    $8000    each; 

(4)   at  $9000  each;    (1)   at  $15,000. 

SAN  FRANCISCO.  Vicinity  of  Cerritos 
Ave  and  Lunado  Way. 

Ten  one-story  and  basement  fram'- 
residence  and  one  2-story  and  base- 
ment   frame    residence. 

Owner — Urban  Re.ilty  Co.,  41  Mont- 
gomery St..  San  Francisco. 

Architect  &  Contractor  —  Leonard  & 
Holt,  41  Montgomery  St..  S.  F. 


Plans  Being  Figured  —  Painting  Sep- 
arate. 

RESIDENCE.  Cost,    $12,000 

PALO  ALTO.  Santa  Clara  Co.,  Cal. 
Stanford    University. 

Two-story  frame  and  stucco  10-rm. 
Colonial  residence,  shingle  roof, 
detached   garage. 

Owner  —  M.  S.  Wildman,  University 
Campus. 

Architect — John  K.  Branner,  251  Kear- 
ney St.,  S.  F. 


Construction   to  Start  Shortly. 

RESIDENCE  Cost,   $12,000 

BERKELEY,  Alameda  Co.,  CaL  Rock- 
ridge  District  Upper  Ocean  View 
Drive. 

Two-story  frame  and  stucco  8-rooni 
Italian  st.vle  residence  with  sepa- 
rate garage. 

Owner — E.  A.  Ingrim,  Berkeley. 

Designer  &  Builder — Nick  Wierck,  404 
45th  Ave.,  Oakland. 


Contract  Awarded. 

HE.SIDBNCE.  Cost,    $15,945 

SAN   FRANCISCO.     St.   Francis   Wood. 
Two-story    and    basement    frame    resi- 

Owner — Charles  Gordon,  782  11th  Ave., 
S.  F. 

Architect — B.  Cooper  Corbett,  Los  An- 
geles. 

Contractor — Mattock  &  Feasey,  210 
Clara  St.,  S.   F. 


Contract  Awarded. 

RESIDENCE  Cost,  $15,000 

PIEDMONT,    4  38  Wildwood  Ave. 

Residence  and  garage. 

Owner — Viva    Clark,    142      Craig     Ave., 

Piedmont. 
Architect — Sidney  B.   &  Noble  Newsom, 

Nevada  Bank  Bldg.,  San  Francisco. 
Contractor— F.   C.    Stolte,    3455    Laguna 

Ave.,   Oakland. 


Contract   Awarded. 

RE.SJDENCE.  Cost.  $12,500 

OAKLAND.      2311    7th    Ave. 

Two-story    9-room    residence. 

Owner — N.    M.    Whatley,    1148    E.    18th 

St.,  Oakland. 
Architect — None. 
Contractor — W.  A.  Minor,  557  Montclair 

Ave.,    Oakland. 


CGNCPETr^/^ 


CRF 


SUND.AY.    APRIL    llith    is    Easter. 

•  •      • 

AND  MANY  California  cities. 

LIKE   SAN   Francisco. 

•  •     • 

WILL  HAVE  sunrise  services. 

AT  5:39  A.  M.   (sunrise). 

•  •     • 

ON  MT.  Davidson,  San  Francisco. 

•  •     • 

SANDY   PRATT,    President. 
OF  THE  I'ratt  Building  Material  Co. 
PRODUCER    OF   crushed    rock. 
CLEAN  SAND  and  washed  gravel. 
WILL  SERVE. 

AS  A  committeeman. 

•  •     • 

TO  HELP   the  30,000  worshipers. 

WITH  THEIR  sunrise  devotion. 

WHILE    SANDY    Pratt,    "Mayor." 

OF  BEAUTIFUL  Westwood  Park. 

IS  ON  Mt.  Davidson. 

THE  GOOD  people  of  Placerville. 

WILL  WORSHIP. 

ON  SACRAMENTO  hill. 

NEAR  THEIR  wonderful  city. 

DO  YOU  know. 

THAT  ARMOUR   sold  bacon. 

AND       STUDEBAKER       made       wheel- 
barrows. 

AT  PLACERVILLE. 

IN  THE  pioneer  days. 

AUBURN  WILL  worship. 

AT  AEOLIA  Heights. 

ABOVE   THEIR   pretty   city. 

OVERLOOKING  THE  American  River. 

THAT   PRODUCES  sharp  sand. 

•  •      • 

FOlt   .SANDY  Pratfs  company. 

•  •     • 

THE  FOLKS.in  Marysville. 
ilKME^OF  .Sandy's   Marysville   sand. 
OUT  O^F  t^he  Yuba  River. 
WILL  ^GO^  TO  Sutter  County. 
TO  THE   "Marysville   Buttes," 


#i:^' 


.V.\|J    .AT    sunrise. 

ATTEND  CHURCH  services. 

CHICO  WILL  also  assemble. 

ITS  GOOD  citizens. 

ON   EASTER   morning. 

SO  WILL  many  other  cities. 

AND   AT   the   sunrise   services. 

ON  MT.  Davidson  last  year. 

25%   OF  the  people. 

THAT  CLIMBED  the  mountain. 

WERE    NON-CHURCHGOING    people 

SO  THESE  services. 

SHOULD  BE  encouraged. 
•      *      • 

AND  THIS  is  the  reason. 
SANDY  TAKES  an  active  part. 
IN  SAN  Frantiscos   sunrise   service. 
"I  THANK  you." 


Tliis  uh.a..  i.il>in  bciurt  sunrise  at 
the  l!i:i  Easter  services  on  the  top  of 
-Mt.  Davidson.  San  Fiancisco.  shows  the 
cross  that  Sandy  Pratt,  producer  of 
clean,  sharp  sand,  hard,  crushed  rock 
and  washed  gravel,  assisted  in  erecting. 
Ihe  cross  is  79  feet  Jilgh  and  the  arms 
are  26  feet  across.    " 
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Plans  Being  Prepared. 
COTTAGE  &  GARAGE. 
I'lEDMOXT,   Alameda   Co 

Dale   and  Fairview. 
One    and    one-half    story 

stucco  cottage,  double  garage 
Owner — b\    H.    Starkweather,    Berkeley 

CaL 
Architect — Ralph  E.  Wastell,  Amer.  Bk. 

Bldg.,  Oakland. 


Cost,  tll.OOO 
Nova  Dist., 


frame      and 


Blackboai'da — W.  D.  King  &  Son,  361 
12th  St..  Oakland. 

Grading: — Engleliart  Paving  and  Con- 
struction Co.,   Eureka,  Cal. 

Mlllwork  —  Redwood  Mfg.  Co.,  Pitts- 
burg. 

PaJntlnK — Metzger  &  Christensen,  2320 
21st  St.,  San  Francisco. 

Partitions  —  Chas.  Christensen  Co., 
7  7  O'Parrell  St.,  S.  F. 


Plans    Completee,    Bonds    to    l)e    Voted 

Soon. 
SCHOOL  Cost,  $15,000 

PLEASANT   GROVE.    Sutter   Co.,   Cal. 
Briclt  veneer  exterior,  school,  one  class 

room  and  auditorium  adjoining. 
Owner — Pleasant  Grove  School  Dist. 
Architect — Geo.    C.    Sellon    &    Co.,    1005 

8th   St.,    Sacramento. 


JEROME,  Ariz.— T.  B.  Stewart  Constr 
Co.,  Central  Bldg.,  Phoenix,  has  contr. 
for  ten  additional  3  and  4-rm.  cem.  blk 
dwlgs.  here  for  United  Verde  Copper 
Co.  Stucco  exter.,  comp.  rtg..  hdwd.  lis; 
?31,000. 


PRESCOTT,  Ariz.  —  Jas.  Minotto, 
Phoenix,  has  purchased  80  acres  ad- 
joining Diamond  Two  ranch,  22  miles 
s.  of  here,  as  site  for  Spanish  type 
res.   to   cost  $100,000. 


Contract  Awarded. 

RESIDENCE.  Cost,   $14,800 

BERKELEY,     150    Alvardo    Road. 

One    family   residence. 

Owner — Alice   A.    Mills,   Berkeley. 

Architect  —  J.    H.    Thomas,    Mercantile 

Trust  Bldg.,  Berkeley. 
Contractor — Louis     O.    Hansson,       1409 

Bonita   Ave.,   Berkeley. 


EUREKA,  Homboiut  Co.,  Cal.— Fol- 
lowing sub-contracts  have  been  award- 
ed by  Jos.  L.  McLaughlin  Co.,  251 
Kearny  St.,  San  Francisco,  contractor 
for  tile  construction  of  a  two-story  and 
part  basement,  reinforced  concrete 
liigh  school.  30  classrooms,  auditorium 
and  two  gymnasiums.  John  J.  Dono- 
van, architect,  Tapscott  Bldg.,  1916 
Broadway,    Oakland. 

Uradins — Englehart     Paving     &       Con- 
struction Co.,  Eureka,  Cal. 
Millnork.  —   Redwood    Mfg.    Co.,    Pitts- 
burg. 
Painting — Metzger   &    Christensen,   2320 

21st  St..  S.  F. 
Partitions     —     Chas.     Christensen     Co., 
77   O'Farrell   St.,  S.   F. 


Plans   Being    Prepared. 

SCHOOL  Cost,   $72,000 

BENECIA,    Solano    Co.,    Cal. 

One-  and  part  two-story  pressed  brick 
exterior  high  school  and  auditor- 
ium   building. 

Owner — Benecia    High    School    Dist. 

Architect— Geo.  C.  Sellon  &  Co.,  1005 
8th    St.,    Sacramento. 


Plans    Being   Prepared. 

SCHOOL    BLDG.  Cost,    $65,000 

SAN  FRANCISCO.     Park  Presidio  Dist, 

near   24th   and   25th   Sts. 
Fifteen    class-room    elementary    school 

building,    part    frame    and    stucco. 
Owner — Bd.  of  Education. 
Architect — Carl    Werner,    605      Market 

St.,    San    Francisco. 


SALINAS,  Monterey  Co.,  Cal. — Gra- 
ham Eros.,  Salinas,  at  $2090  awarded 
contract  by  city  council  to  erect  care- 
taker's bungalow  in  city  park.  C.  F. 
Lang  only  other  bidder  at  $2345. 


SCHOOLS 


Sub-Contracts  Awarded. 

SCHOOL  Cost,  $450,000 

EUREKA,    Humboldt   Co.,    Cal. 

Two-story  and  part  basement  rein- 
forced concrete  high  school  (30 
classrooms,  auditorium  and'  2  gym- 
nasiums). 

Owner — Eureka  High  School  Dist. 

Architect — John  J.  Donovan,  Tapscott 
Bldg.,  Oakland. 

Contractor — Jas.  L.  McLaughlin  Co., 
251   Kearny   St.,    San   Francisco. 


Figures  to  be  Taken  Shortly. 

.SCHOOL  BLDG.  Cost,    $ 

WINTERS,   Yolo   Co.,   Cal. 

One-story    2-room    frame    addition      to 

grammar    school. 
Owner — Winters    School    District. 
Architect — Dean    &    Dean,      Cal,      State 

Life    Ins.    Bldg.,    Sacramento. 


Segregated  Figures   Being  Taken. 
SCHOOL  Cost,  $40,000 

YUBA  CITY,   Sutter  Co..   Cal. 
Eight-room  elementary  school  building 

brick    exterior,    maple    floors. 
Owner — Yuba    City    High    School    Dist. 
Architect — Geo.    C.    Sellon    &    Co.,    1005 

8th    St.,    Sacramento. 
Bids    will    be    opened    April    27,    1925, 
at    8    p.    m. 


Cost  $30,000 


Completing   Plans. 

GYMNASIUM 

YUBA  CITY,  Sutter  Co.,  Cal. 

One-story      frame     and      stucco     gym- 
nasium building. 

Owner — Yuba    City    High    School    Dist. 

Architect — Geo.    C.    Sellon    &    Co.,    1005 
8th   St.,   Sacramento. 
Building  will  be  financed  by  city  tax. 


Ready   for   Bids    Shortly. 
SCHOOL  Cost,  $60,000 

HUGHSON,   Stanislaus   Co.,   Cal. 
Two-story       12-room    grammar    school, 

pressed  brick   exterior,    tile   roof. 
Owner — Hughson    School    District. 
Architect — Geo.    C.    Sellon    &    Co.,    1005 

8th    St.,    Sacramento. 


Contract   Awarded. 

HAYWARD    SCHOOL. 

HAYWARD,  Alameda  Co.,   Cal. 

Two  frame  and  stucco  manual  training 

and    gymnasium    buildings        (first 

unit). 
Owner — Hayward    Union    High    School 

District. 
Architect — Henry    C.    Smith,    Humboldt 

Bank  Bldg.,  San  Francisco. 
F.    L.    Hansen,    251    Kearny    St., 

S.   F.    (awarded)    $23,821 

J.    E.    Branagh    23,976 

Berg    &    Lindquist    24,886 

Jas.    I.    Irwin    25,760 

W.   Lloyd  Hook    26,896 

Starr   Thebo   &    Anderton    •  26,965 


W^^ 


Plaster  Lath 

Mortar  -  Lime 
Putty 

Cement  Lime 

Plaster 
Mahoning  Metal  Lath 

CORNER  BEADS       WOOD  LATH 

AI-I.    KINDS     BUILDING    MATERIALS 


J.  S.  Guerin  &  Co. 

720  Folsom  St.  San  Francisco 

Phone-    Sutter  4696 


"Westest" 

Dead  Front  Safety 

Panel  Boards  with 

Cabinet 

New     style     duplex,     type 

as    illustrated,    "Westest" 

Dead     Front     Panels     are 

absolutely  dead  front,  yet 

they  are  easily  accessible 

for   testing.     Fittings  are 

G.    E.    standard    and    are 

mounted    on    Johns-Man- 

ville      ebony      asbestos 

wood.      Plates    and    trim    are    In    Special    Crystalac 

Finish.      All    "Westest"    Panels    are    approved    by 

the   National   Board   of  Fire   Underwriters. 

Western  Safety  Mfg.  Co.,  Inc. 

Uloniber   California   Development   Association 
Cnltfornla  ElectTnglsts'  Association 


"WESTEST" 

ELECTRIC  PRODUCTS 

1264  Folsom  Street 
San  Francisco 


Enclosed  externally  operated 
Safety  Switches,  Knife 
Switches,  Metal  Switch  and 
Cut-out  Itoxes,  Safety  Panel 
Boards. 

Catalog  and  Prices  on  Request 
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FLAGSTAFF.  Ariz.— Archts.  Lescher 
iV:  .Mahoney.  Bank  of  Ariz.  Bldg.,  Phoe- 
nix, are  preparing  plans  tor  2-story 
gymnasium  bldg..  70x110  £t.,  here  lor 
Northern  Arizona  Normal  school.  Bids 
will  be  taken  about  May  1.  Stone  walls 
comp.    r£;    |50,000. 

CHICO,  Butte  Co.,  Cal.  —  Governor 
Richardson  has  signed  bill  appropriat- 
ing S35,000  to  finance  erection  of  gym- 
nasium at  State  Teacheres'  College  at 
Chico.  Chas.  M.  Osenbaugh  is  president 
of  school. 


LOS  ANGF.LES,  Cal.  —  Walter  E. 
Warne.  Ill  Marsh-Strong  Bldg.,  has 
contr.  for  cone  .work  at  about  ?95,000 
for  4-story  and  basement  reinf.  cone, 
school  and  auditorium,  on  Leraoyne  St. 
s  of  Sunset  Blvd.,  for  Aimee  Semple 
McPherson;  auditorium  and  balcony 
to  seat  1200,  roof  garden,  kitchen,  din- 
ingrm.,  lobby  and  70  classrms.;  A.  F. 
Leicht,  462  N  Vermont  Ave.,  archt.;  91 
by  108  ft.,  cone,  exter.,  cast  cem.  trim, 
ornam.  iron  wk.,  tile,  comp.,  and  cem. 
firs.,  pine  trim,  steam  htg.  sys.,  aul. 
elec.  elevator,  folding  doors,  steel  sash. 


ALAMEDA,  Alameda  Co.,  Cal. — Until 
April  21.  8  P.  M.,  bids  will  be  rec.  by 
C.  J.  DuFour,  Sect'y.,  Board  of  Educa- 
tnon.  Oak  St.  and  Santa  Clara  Ave.,  to 
fur.  and  del.  school  supplies  and  equip- 
ment. Lists  of  materials  desired  ob- 
tainable from   Sect'y.    on   request. 


LOS  ANGELES,  Cal. — Until  9  a.  m., 
Aprial  22,  bids  will  be  rec.  by  L.  A. 
bd.  educ.  for  bldgs  proposed  for  Frank- 
lin high  school  site,  n.w.  cor.  Irving- 
ton  PI.  and  Ave.  56.  Separate  bids  on 
plbg.,  painting,  htg.  and  vent.,  and  elec 
wiring.  Plans  and  spec,  on  file  at  761 
L.  A.  Chain,  of  Comm.  Bldg.  Cert,  or 
cash,  check  or  bond  S%.  Wm.  A.  Shel- 
don, secy.  Jeffery  &  Schaefer,  archts., 
1104  Kerckhoff  Bldg.;  2-story  bldg.,  122 
by  204  ft.,  containing  auditorium  to 
seat  2000  and  7  classrms,  and  2-story 
23-classrm.  bldg.,  65x200  ft.;  stucco 
exter.,  comp.  rfg.,  reinf.  cone,  corridors 
and  stairs,  marble  and  tile,  cem.  and 
maple    firs.,    steam    htg.;    $360,000. 

LOS  ANGELES,  L.  A.  Co.,  Cal.  — 
Archts.  John  Parkinson  and  Donald  B. 
Parkinson,  420  Title  Insurance  Bldg., 
are  taking  bids  tor  a  new  law  bldg.  on 
U.  S.  C.  campus  for  University  of 
Southern  California.  Three-story  and 
basement  120x120  ft.,  class  C  brick 
construction,  cast  stone  trim,  clay  and 
tile  rfg.,  pine  inter,  trim,  maple  firs., 
steam  htg. 


WASCO,  Kern  Co.,  Cal. — Until  Satur- 
day, April  18,  new  bids  will  be  rec.  by 
Wasco  union  high  school  dist.  for  1- 
story  cone,  brick  and  frame  manual 
training  and  shop  bldg.  Size  will  be 
reduced  to  bring  cost  within  $35,000 
appropriation.  Miller  Camp  of  Fresno 
was  low  at  $49,300  at  first  opening. 
Ernest   Kumpf,    archt.,    fresno. 


AUBURN,  Placer  Co.,  Cal. — Until 
April  18,  7  P.  M.,  bids  will  be  received 
by  A.  H.  Johnson,  Clerk,  Ophir  School 
District,  to  erect  new  school.  John  W. 
Woollett,  architect,  606  Plaza  Bldg., 
921  Tenth  St.,  Sacramento.  Cert,  check 
10%  payable  to  clerk  req.  with  bid. 
Plans  obtainable  from  architect  and  on 
file  in  office  of  County  Sup't.  of  Schools 
at   Auburn. 


CLAWSON    PATENT 
CHIMNEY   CO. 


CLAWSON'S   PATENT   CHIMNEY 

1<  the  Mont  Complete  on   the 

Market 


OI,.*  WSOIV'S    FURNAOE     GRATE 
for  Gas,  Coal  or  AVood 


01,A\*'S01V'S 

HOODS  and  DAMPERS  for 

Open    Fireplace* 


Kperta    tn    Cnrlns    .Smnlcy    Fines 
and   In   VentflntlnK 


Terra  Cot*a  and  Galvanized 
Chlnvney   Top*    Breeted 
Chimney  S^reeplnff 


CAMBRIA,  San  Luis  Obispo  Co.,  Cal. 
— Areht.  Oiville  L.  Clark,  1418  Chap- 
man Bldg.,  Los  Angeles,  has  compl. 
working  plans  for  a  1-story  and  base- 
ment, brick  high  sch.  bldg.,  at  Cam- 
bria, for  Cambria  union  high  sch.  dist; 
sel.  rug.  br.  facing,  comp.  rfg.,  cem. 
and  maple  firs.,  steam  htg.  sys.,  pine 
trim,  slate  blackbds;  auditorium  to 
seat  350.  classrms.  and  office;  $60,900, 
Hids  will  be  taken  in  about  2  weeks. 


SACRAMENTO.  Cal. — Until  April  20, 
7:30  P.  M.,  bids  will  be  received  by  Chas. 
C.  Hughes,  Sect'y.,  Board  of  Education, 
to  erect  addition  to  school  at  35th,  36th, 
K  and  L  Sts.  Dean  &  De-an,  architects, 
1406  California  State  Life  Bldg.,  Sac- 
ramento. Plans  obtainable  from  archi- 
tects on  deposit  of  $15,  returnable. 
Cert,  check  10%  payable  to  Board  of 
Education  required. 


BJNKS,  STORES   &   OFFICES 


Brick    and    Metal    Sash    Sub-Contracts 

Awarded. 
STORES  Coat,   $17,000 

OAKLAND,   NVV    Cor.   26th   and  Adeline 

Streets. 
Two-story    brick  stores. 
Owner — Koken-White     Co.,      26tli     and 

Adeline   Sts.,    Oakland. 
Architect   —   J.    H.    Powers,   460   Mont- 
gomery  St.,   San   Francisco. 
Contractor    —    Cahill    Bros.,    55       New 

Montgomery   St.,   S.   F. 
Brick — Hock  A    Hoffmeyer,    180    Jessie 

St.,    San   Francisco. 
Meliil    Sash    —   Michel    &   Pfeffer    Iron 

Works,  1415  Harrison  St.,  S.  P. 


PORTLAND,  Ore.  —  Stebinger  Bros. 
Worcester  Bldg.,  at  $114,383  submit 
low  bid  to  school  board  to  erect  north 
unit  of  U.  S.  Grant  High  School.  Other 
low  bids  were:  electric  work,  NePage 
McKinney  Co.,  388  Burnside  St.,  $5349; 
plumbing  and  heating,  Rushlight- 
Hastord-Lord  Inc.,  371  Hawthorne  St. 
$22,699. 


SALEM,  Ore. — Settergren  Bros.,  587 
E-37th  St.,  North,  Portland,  Ore.,  at 
$154,500  submit  low  bid  to  erect  new 
state  training  school  for  boys  near 
Woodburn.  Knighton  and  Howell,  ar- 
chitects, U.  S.  National  Bank  Bldg., 
Portland.  Other  low  bids:  electric  work 
Morrison  Electric  Co.,  381 V4  Washing- 
ton St..  Portland,  $10,049;  heating  and 
plumbing.  Fox  &  Co.,  271  Fifth  St., 
Portland,  $51,338;  steel  water  tank, 
Pittsburg-Des  Moines  Steel  Co.,  Pio- 
neer Bldg.,  Portland,  $5882. 


VALLEJO.  Solano  Co.,  Cal. — Until 
May  5,  8  P.  M.,  bids  will  be  received  by 
Elmer  L.  Cave,  Sect'y.,  Board  of  Edu- 
cation, to  fur.  and  del.  school  supplies 
incl-uding  furniture  and  apparatus. 
Lists  of  materials  desired  obtainable 
from  secretary. 


EUREKA,  Humboldt  Co.,  Cal.  —  Bids 
will  be  asked  shortly  by  Geo.  B.  Albee, 
secy.  Board  of  Education,  to  grade  sta- 
dium site  at  Eureka  High  School.  Con- 
tract will  involve  approx.  24,000  cu. 
yds.  excavation. 


LODl,  San  Joaquin  Co.,  Cal. — Louis 
Sanguinetti  plans  early  erection  of 
one-story  brick  stores,  est.  cost  J12,- 
000,  at  Elm  and  School  Sts.;  site  is 
50   by   80  ft. 


OAKLAND,  Cal. — M.  Vau,  Oakland, 
was  awarded  contract  by  Board  of 
Education,  1104  City  Hall,  to  construct 
concrete  retaining  wall  at  Fremont 
High  School,  Oakland. 


TS 


ifi-   anil    decorating    or- 

that    prides    itself    in 

the    tradition    of    excellence    and 

eruftMinanship       maintained        for 

over  40   years. 

ve  not  cooperate  with  you 
eononiy  of  quality? 

Our  operations  are  state-^vide, 
.n  inquiry  >vill  receive  our  care- 
ful  c<»nsideration. 


A.  Quandl  &  Sons 

Painters  •  Decorators 

Since  1885 
374  GUERRERO  STREET  •  MARKET  17C9 

SAN  FRaNCISCO 

Los  Angeles 


THE 
EASY  HARDWARE 


Any  carpenter — whether  he  is 
familiar  with  it  or  not — can 
make  a  perfect  installation  with 
WHITCO  on  old  or  new  sash 
easier,  quicker  and  more  eco- 
nomically than  with  any  other 
kind  of  hardware. 
Made  in  3  sizes— 8  inch,  12  inch 
and  16  inches  long.  Take  case- 
ments up  to  48  inches  wide. 

Manufactnred  by 


ViraTWSTSYrMNY 

IDEALERS  tNltBUiLDlNGUSTEClAiJES 
3*65  Market  Street 
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Construction   To    Start   Shortly 
STORE    BLDG.  Cost,    $20,000 

SAN    FRANCISCO,    NW    Cor.    Lombard 

and  Steiner  Street. 
One-story    and    mezz.    reinforced    con- 
crete   store      building-      (5      stores) 
stucco    exterior,    tile    roof. 
Owner — W.   A.   Savage,    5745   Geary   St., 

San  Francisco. 
Architect — C.  O.  Clausen,  Hearst  Bldg., 
San  Francisco. 


Additional   Sub-Contract   Awarded. 

OFFICE  BLDG.  Approx.   $2,500,000 

SAN  FRANCISCO,  New  Montgomery 
and  Minna  Streets. 

Twenty-six  story  class  A  steel  and  re- 
inforced concrete  office  building 
witli  terra  cotta  exterior. 

Owner — Pacific  Telephone  Telegraph 
Company. 

Architect — Miller  and  Pflueger,  Asso- 
ciated with  A.  A.  Cantin,  Foxcroft 
Bldg.,   San   Francisco. 

Contractor  —  Llndgren-Swinerton  Co., 
Inc.,  Standard  Oil  Bldg.,  S.  F. 

Millwork — Pacific    Manufacturing    Co., 
177  Stevenson  St.,  San  Francisco. 
$25,960. 

Contract    Awarded. 

INDUSTRIAL  BLDG.  Cost,   $16,000 

SAN  FRANCISCO.      Fourth  and  Bryant 

One-story  and  mezzanine  reinforced 
concrete  industrial  building,  50x 
100  with  L  20x85  feet. 

Owner — Hoelscher   &   Merschen. 

Architect — Walter  C.  Falch,  Hearst 
Bldg.,  San  Francisco. 

Contractor — Buschke  &  Brown,  604  Mis- 
sion St.,  San  Francisco. 


Completing   Plans. 

ALTERATIONS  Cost,  $14,000 

SAN  FRANCISCO.  S  Union  —  E  Fill- 
more Street. 

Alterations  and  addition  to  building, 
converting  into  three  stores  and 
remodeling  foor  flats. 

Owner — Withheld. 

Architect — Fabre      &      Hildebrand,      110 
Sutter  St.,  San  Francisco. 
Plans  will   be   ready   for  general   bids 

about    April    10th. 


Sub-Contracts   Awarded. 

STORE  BLDG.  Cost,  $100,000 

STOCKTON,     San      Joaquin       Co.,     Cal. 

Sutter  and  Main  Streets. 
One  and   two-story    reinforced   concrete 

department    store. 
Owner — Woolworth's  Department  Store, 

Rialto    Bldg.,    San    Francisco    . 
Architect  ■ —   Architectural   Department 

of  Owner,  A.  J.  McClure  in  charge, 

Rialto    Bldg.,    San    Francisco. 
Contractor — MacDonald    &    Kahn,      San 

Francisco. 
Mlllvrork — Electric    Planing    Mill      Co., 

Hazelton    &    Monroe,    Stockton. 
PlniubiuB— Stockton    Plumbing    Supply 

Co.,    327    E    Miner    Ave.,    Stockton. 
Klertricnl    Work — Hild    Elec.    Mfg.    Co., 

517    E.    Market    St.,    iStockton. 


Contractor  Taking  Segregated  Figures. 
STORE   BLDG.  Cost.    $40,000 

.-^AN    FRANCISCO.      E    Stockton    St.    — 

N  o  Green  St. 
One-story     and      basement      reinforced 

concrete       store       building        (four 

stores  "With  restaurant  in  basement) 
Owner — Commercial   Centre   Realty  Co., 

916  Kearny  St.,  San  Francisco. 
Architect — Wni.      L.      Schmolle,      Russ 

Bldg.,  San  Francisco. 
Contractor — Joseph    Dunn,    Russ    Bldg., 

San  Francisco. 
Grading      is    being    done       by    Sibley 
Grading    cS:    Teaming    Co.,    165    Landers 
St.,  San   Francisco. 


General  Contract  Awarded. 

PUBLISHING    PLANT  Cost,    $300,000 

S.^N  FRANCISCO.  N  Mission  St.  75  W 
Fourth    St. 

Six-story  steel  and  reinforced  concrete 
Class  A  office  building,  cement  and 
plaster  front,   Gothic  architecture. 

Owner — A.  Aronson,  Merchants  Ex- 
change  Bldg.,   San  Francisco. 

Lessee — The  Bulletin,  767  Market  St., 
San  Francisco. 

Architect — Ashley  &  Evers,  58  Sutter 
St.,   San   Francisco. 

Contractor — Robinson  &   Gillespie,  1061 
Sutter  St.,  San  Francisco. 
As    previously    reported,    contract   for 

structural      stee  1    was      awarded      the 

Schrader  Iron  Works,  Inc.,  1247  Harri- 
son St.,  San  Francisco. 


Contract    Awarded, 
STORE    BLG. 
.SAN  FRANCISCO. 

Fifth  Street. 
Two-story    reinforced  .   concrete      stor 

and  loft  building,  50x80. 
Owner — Howard  Realty  Co, 
Architect    —    Walter    C.    Falch,    Hears 

Bldg.,   San  Francisco. 
Contractor — G.    P.  W.   Jensen,    320   Mar 

ket  St.,  San  Francisco. 


Owner — Anderson    Furniture    Co.,    Palo 

Alto,  Cal. 
Architect — Birge  M.  Clark,   600  Embar- 

cadero,    Palo    Alto,    Cal. 
Bids    are    being   taken    for   a   general 
contract. 


Bids  Being  Taken. 

OFFICE    BLDG.  Cost,    $130,000 

BURLJNGAME,  San  Mateo  Co.,  Cal.  N 
Burlingame  Ave.  near  El  Camino 
Real. 

Three-story  and  basement  ofRce  build- 
ing. 

Owner — Pacific  Tel.  &  Tel.  Co.,  Head 
Office,  San  Francisco. 

Architect — Bliss  &  Faville,  Balboa  Bldg. 
San   Francisco. 
Bids   will   be    received   until  April.   16, 

1925. 


Bids   Being   Taken.  .,„„„„ 

STORE  Cost,    $18,000 

PALO  ALTO,  Santa  Clara  Co.,  Cal.,  cor. 

Hamilton    Ave.    and    Ramona    St. 
One-story       reinforced       concrete       and 

stucco      furniture      store,      covering 

5000  square  feet. 


bub-Contracts  Awarded. 

BANK  &  STORE  BLDG.        Cost,  $35,000 

BERKELEY,  Alameda  Co.,  Cal,  Durant 

and  Telegraph  Ave. 
One-story  Class  C  bank  and  store  bldg. 

(will    contain    eight    stores). 
Owner  —   Bank    of   Italy,    head   office, 

Powell  and  Market  Sts.,  San  Fran- 
Architect — H.  A.  Minton,  Bank  of  Italy 

Bldg.,  Powell  and  Market  Sts.,  San 

Francisco. 
Contractors  —  Hanson,    Robertson      & 

Zumwalt,   4145   Broadway,  Oakland. 
Pltunbing— Carroll    T.     Doell,     467     21st 

St.,   Oakland. 
Electrical  Work — Crown    Elec.   Co.,    153 

Eddy    St.,    San    Francisco. 
Gloss    &    Glazing— W.    P.    Fuller,       301 

Mission  St.,  S.  F. 
mniTFork    —    Pacific    Mfg.      Co.,       1001 

Franklin,   Oakland. 
Structural    Steel — Judson    Mfg.    Co.,    Ft. 

of   Park   Ave..   Oakland. 


RIPSAWING  CUT-OFF  MACHINE 
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Keiniorclns  Steel— Truscon  Steel  Co., 
3i7    12th,    Oakland.  „  ,, 

Paintiis—A.    Van    ielt,      5429      College 

Ave.,    Oakland.  ^,         ^   ^ 

Bids   are   being   taken  on   other  por- 

li   ns  of   the   work. 

Uids  Being  Taken.  <,in  nnn 

STORE  Cost,  ?30,000 

i'.U^O  ALTO,  Santa  Clara  Co.,  Cal.  Uni- 
veisity  Ave.  isite  of  present  Koos 
Bros.    Bldg.J  .    ,„    ,    , 

One-story  and  mezzanine  reintorceQ 
concrete  store  building,  terra  cot- 
ta  iront,   tar  and  gravel   roof. 

Owner — ^Willis    Thorts,   Ir-alo   Alto. 

Lessee — Roos  Bros.  ^     . 

Architect— Birge  M.  Clark,   600   Erabar- 
cadero,   Palo   Alto. 
Bids   are    being    taken    for    a    general 

contract. 

Flans   Complete. 

BAJSIK    BLDG.  Cost,    ?25,000 

JIENLO    PARK.    Santa    Clara    Co.,    Cal. 
One-story    brick    and    concrete      bank 

building.  ^      „   , 

Owner — Menlo    Park    Branch    of      Palo 

Alto   Bank.  „„„   ^ 

Architect   —   Birge    M.   Clark,    600    Em- 

barcadero  Road,  Palo  Alto. 
Plans  have  been  completed,  and  will 
be  forwarded  to  C.  K.  Collupy,  Mer- 
cantile Trust  Co.,  San  Francisco,  who 
will  be  manager  of  construction  and 
will   call   for   sub-figures  very   shortly. 
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LOS  ANGELES,  Cal. — Union  Automo- 
bile insurance  Co.,  J.  A.  Walt,  pres. 
Lane-Mortgage  Bldg.,  has  purchased 
the  s.w.  cor.  of  6th  and  Loomis  Sts.  and 
contemplates  the  erection  of  a  6-sto. 
class  A  store  and  office  bldg.  The  site 
is  182x217  ft.  The  owning  company 
will  occupy   the  second   floor;   $500,000. 


PORTLAND,  Ore.  —  See  "Halls  and 
Society  Buildings,"  this  issue.  Sutton 
and  Whitney,  architects.  Bank  addi- 
tion. 


To    be    Done   by    Day's   Work. 
THEATRE  Cost,   $125,000 

SA.N   FRANCISCO.      N  Haight  St.   —  W 

Fillmore   St. 
Class     A   theatre     and   store      building 

(1000  people  seating  capacity). 
Owner — W.    S.   King,   Hearst  Bldg.,   San 

Francisco. 
Architect — J.      C.     Hladik,     Monadnock 

Bldg.,   San   Francisco. 


ASTORIA,  Ore. — See  "Theatres,"  this 
issue.  Bids  wanted  for  theatre,  stores, 
offices  and  hotel. 


LOS  A.XGELES,  Cal. — Pacific  South- 
west Tr.  &  Sav.  Bank  has  purchased 
property,  50x100  ft.,  at  n.w.  cor.  Whit- 
tier  Blvd.  and  Arizona  St.  as  site  for 
branch   bank. 


Completing   Plans.  ,,cenf>n 

STORE    BLDG.    ETC.  Cost,    $155,000 

MODESTO,    Stanislaus    Co.      SW      Cor. 

11th  and  J.  Sts. 
Three-story    Class    C    brick    store    and 
office   building.     Enameled  pressed 
brick   front. 
Owner — Withheld.  „    ^^     , 

Architects    and      Contractors — Hubbert 
&   Weiland   Bros.,   Russ   Bldg.,   San 
Francisco    and    Black    Bldg.,    Mo- 
desto. , 
There    will    be    13    stores    on    ground 
floor     167    offices.      Electrical    heating 
and    ventilating    system    will    be      in- 
stalled. 

Segregated  figures  will  be  taken  In 
about    a    week. 

Bids   T.iken   Under  Advisement. 
ADDITION  cost,    $60,000 

SAN    FRANCISCO,    Sacramento   &   Bat- 
tery  Streets. 
Three-story    reinforced    concrete    addi- 
tion  to   office   building   40x90. 
Owner — Eastman   Kodak   Co. 
Architect    —    Bliss    &    Faville,    Balboa 
Bldg.,   San   Francisco. 
Bids    have    been    forwarded      to      the 
Eastern   office   of   the   Eastman   Kodak 
Co     where   action   will   be   taken.   Fur- 
ther  report    will   be    given    in   about   a 
week. 

SAN  ANSELMO,  Marin  Co.,  Cal— Mer- 
cantile Trust  Co.,  464  California  Street, 
San  Francisco,  has  purchased  Mrs. 
George  Hund  property  is  vicinity  of 
Northwestern  Pacific  depot  and  will 
erect  a  modern  business  structure  to 
house  banking  quarters  on  a  greater 
portion   of  the   ground  floor. 

BAKERSFIELD.  Kern  Co.,  Cal.  — 
Nelson  T.  Shaw,  Bakersfield  represen- 
tative for  the  Clinton  E.  Worden  Co., 
announces  $20,000  will  be  spent  in  re- 
modeling the  store  quarters  of  the 
Clinton  E.  Worden  Bldg.  at  19th  and  G 
Sts.  Jas.  W.  Marshall,  of  Bakersfield, 
will   be   the   contractor. 


LOS  .\NGELES,  Cal. — Archt.  John  M. 
Cooper,  321  Marsh-Strong  Bldg.,  is 
preparing  plans  and  has  contr.  on  cost 
plus  basis  for  a  3-story  and  basement 
brick  class  C  store  and  business  col- 
lege bldg.  at  614-16  S  Figueroa  St.  for 
Ruff  &  Weaver;  2  stores  and  entrance 
on  1st  floor  with  business  college 
above;  Maekay  Business  College,  906-B 
S  Main  St..  has  lease  on  upper  firs.; 
50x156  ft.,  stucco  exter.,  comp.  rfg., 
skylights,  steel  sash,  gas  rads.,  cem. 
and  hdwd.  firs.,  pine  trim,  plate  glass, 
tiled    toilets;    $65,000. 


THEATRES 


Plans   Being  Prepared.  ,,„„„„„ 

THE\TRE  Cost,   $100,000 

(Furnishings  to  cost  $59,000). 
AUBURN.   Placer  Co.,   Cal.     High  St. 
Two-story    brick    and    concrete    theatre 

and      (6)    apartments      (theatre    to 

seat  84B)   tile  roof. 
Owner — Dr.  W.  F.  Durfee.  Auburn,  Cal. 
Architet  —  Leonard    Stcarks,    Ochsner 

Bldg.,    Sacramento. 


Contract  Awarded. 

THEATRE  ALTER.  Cost,    $14,629 

SAN  FRANCISCO.      N.  McAllister,   62  E 

Leavenworth. 
Alterations  and  additions  to  the  Plaza 

Theatre. 
Owner — Henry    Duffy. 
Architect — C.    E.    Gottschalk   and   M.   J. 

Rist,    760   Market   St.,   S.   F. 
Contractor — Grace    and      Bernieri.      703 

Market  St.,  S.  F. 


SW  FRANCISCO.  Calif. — Herbert  E. 
Law,  Monadnock  Bldg.,  has  purchased 
property  68-9x120  on  the  southwest 
corner  of  Sutter  and  Polk  streets, 
where  he  expects  to  build  a  class  A 
commercial  building.  Definite  plans 
as  to  what  kind  building  will  be  con- 
structed have  not  been  made  at  this 
time,  property  having  Just  been  ac- 
quired. 

CULVER, CITT,  L.  A.  Co.,  Cal. — John 
McBain,  Culver  City,  has  gen.  cont.  for 
2-story  bldg.  with  9  stores,  assembly 
hall  and  16  offices  at  cor.  ATatseka 
.\ve  and  Washington  Blvd.,  Oulver 
City  for  Dr.  Foster  M.  Hull:  Roth  and 
Parker  archts..  6363  Hollywood  Blvd., 
Los  Angeles:  95x70  ft.,  brick  constr., 
press,  brick  facing,  terra  cotta  trim, 
tile  and  comp.  rfg.,  cem.  and  hdwd.  firs, 
pine  trim.,  plate  glass. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— A.  J.  Bayer  Co.,  Slauson  and  Santa 
Fe  Aves.,  awarded  contract  at  $68,000 
for  ornamental  iron,  bronze  work,  fire 
escapes,  etc.,  for  new  Class  A  Orpheura 
theatre  building  on  Broadway  near  9th 
St.  Kansas  City  Marble  &  Tile  Co., 
Kansas  City,  awarded  contract  at  $68,- 
000  for  all  marble  work.  J.  V.  McNeil 
Co.,  5860  South  Park  Ave.,  general  con- 
tractors; Albert  Lansburgh,  Hill  St. 
Bldg.,  architect. 


SAN  FERNANDO,  L.  A.  Co.,  Cal. — 
Archt.  E.  J.  Borgmeyer,  1003  California 
Bldg.,  Los  Angeles,  is  taking  bids  for 
2-story  class  C  theatre  70x130  ft.,  on 
Maclay  Ave.,  bet.  2nd  and  3rd  Sts.,  San 
Fernando,  for  San  Fernando  Theatre 
&  Inv.  Co,  San  Fernando.  J.  T.  Rennie  & 
Son.  San  F^ernando.  will  operate  thea- 
tre; two  stores,  seating  capacity  1200. 
balcony,  brick  and  plas..  art  stone  trim, 
tile  and  comp.  rf.,  ornam.  iron,  cem. 
and  wood  firs.,  forced  vent.,  plate  glass 
organ;  $50,000. 


LOS  ANGELES,  Cal. — Koppel  &  Gil- 
more,  5481  Santa  Monica  Blvd..  desire 
sub-bids  on  2-story  store  and  theater 
on  Sunset  Blvd..  for  Mr.  Ebling.  Seat 
about  600;  42x120  ft..  brick  constr.. 
stucco  facing,  tile  trim.  cem.  and  hdwd. 
firs.,  comp.  rfg..  plate  glass,  metal  lath, 
steel  sash,  unit  htg.,  fire  doors;  $40,000. 


LOS  ANGELES,  Cal.— F.  Sward,  3853 
W  6th  St.,  has  compl.  plans  and  will 
take  bids  about  April  7th  for  part  1 
and  2-story  class  C  theatre  bldg.,  74 
by  145  ft.,  at  s.w.  cor.  Riverside  Dr.  and 
(-ool)dge  Ave.,  for  A.  H.  Hunter,  seat- 
capacity  900,  8  stores,  12  offices, 
brick,  art  stone,  comp.  rf.,  ornam. 
iiuu,  plate  glass,  metal  lath  and  plas., 
diato,  cem.  and  wood  firs.,  gas  htg., 
f' reed  vent.,  organ. 


face 


ASTORI.A^.  Ore. — Arch.  W.  W.  Lucius 
and  Carl  G.  Cash.  Lewis  Bldg.,  Port- 
land, taking  bids  to  erect  theatre,  store. 
office  and  hotel  structure  in  Commer- 
cial street  tor  Astoria  Imp.  Co.  Will  be 
reinforced  concrete,  theatre  seating  900. 
32   hotel   rooms.      Est.   cost,   $175,000. 


Mailing  Lists 

V'M  help  you  increase  sales 

Send  for  FREE  c«taloi<  elvuiB  cuunta 

ind  prices  on  thooaands  of  tlassibeil 

[?.*N«tional. State  aiidLocal;-Ixidlvld. 


HOLLYWOOD.  L.  A.  Co..  Cal.— Archt. 
G.  Albert  Landsburgh,  700  Hillstreet 
iJltlg.,  Los  Angeles,  and  140  Montgom- 
ery Street,  S.  F.,  is  taking  bids  for 
a  reinf.  cone.  6-story  and  basement 
class  A  theatre,  stores  and  lofts,  at 
6S34  Hollywood  Blvd.,  for  Hollywood 
Improvement  Co.  C.  E.  Toberman; 
auditorium  and  balcony  will  seat  1600, 
front  section  will  be  6-story  and  will 
have  theatre  entrance,  stores  and  lofts 
above;  123x179  ft.,  reinf.  cone,  and 
steel  frame,  terra  cotta  facing,  br.  fil- 
ler walls,  steam  htg.  sys.,  elec.  pas- 
senger elevators,  tile  and  marble  wk., 
plate  glass,  ornam.  iron  wk.,  sprinkler 
sys.,  staff  and  ornam.  plas.,  pine  and 
hdwd.  firs.,  steel  sash;  $700,000.  Bids 
being  taken  separately  on  genl.,  htg. 
and  vent.,  plbg.,  elec.  wiring  and  paint- 
ing and  decorating.  Baker  Iron  Works, 
912  S  Broadway,  has  contr.  for  finish- 
ing and  erecting  1100  tons  of  struc. 
steel. 


WHARIES  &  DOCKS 


LO.NG  BEACH.  Cal— Bids  rec.  by  City 
Jlgr.  C.  H.  Windham  for  70  creosoted 
piling,  f.  o.  b.  Land  Shore  End,  Pine 
Ave.,  were:  H.  A.  Browning  Lbr.  Co., 
75c  ft.;  Jas.  L.  Frazer.  70.5c  ft.;  Ham- 
mond Lbr.  Co..  $i966.07;  H.  A.  Graham 
Lbr.  Co.,-  68c  ft.  Spec.  C-306. 


RICHMOND,  Contra  Costa  Co.,  Cal. — 
City  Eng.  E.  A.  Hoffman  preparing 
plans  for  second  unit  of  Municipal 
Wharf  project;   est.  cost,   $80,000. 


MISCELLANEOUS  BUILDING 
CONSTRUCTION 


CHICAGO,  111. — Lungmotor  Corp.,  186 
North  La  Salle  St.,  Chicago,  manufac- 
turers of  traffic  and  municipal  paints 
and  other  municipal  equipment  want 
representation  in  the  Northern  Califor- 
nia section.  Address  communications 
direct  to  the  Lungmotor  Corp. 


Plans  Being  Prepared. 

SANTA    CRUZ    CO.,    Cal.      Seacliff    near 

Aptos. 
Dining  hall,  plunge,  etc. 
Owner — W.  I.  Morgan,  Sea  Cliff,  Santa 

Cruz. 
Architect  —  Lewis  P.  Hobart,  Crocker 

Bldg.,   San   Francisco. 
Engineer — John  Lennon,  San  Francisco 


S.\N  JOSE.  Santa  Clara  Co..  Cal.  — 
Until  May  4.  11  a.  m..  bids  will  be  re- 
ceived by  Henry  A.  Pfister.  county  elk., 
lo  erect  new  hunkers  at  county  quarry 
at  Saratoga.  Robt.  Chandler,  county 
surveyor.   Plans   obtainable  from  clerk. 

(Continued   on   Page   26) 
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KOTICE    TO    CONTRACTORS 


Sealed  proposals  will  be  received  by 
the    undersigned   on   April   22,  192S.   for 

constructing  portions  of  the  state  high- 
way system  as  follows: 

(1)  Alternate  bids  will  be  received 
until  and  opened  at  1:30  P.  M.  for 
construction  of  three  (3)  bridges  and 
approaches  near  Verdi,  Washoe  County, 
as  follows: 

Proposal  No.  1,  three  steel  bridges; 
Propofal  No.  2,  two  reinforced  concrete 
arch  bridges  and  one  plate  girder 
bridge. 

(2)  Alternate  bids  will  be  received 
until  and  opened  at  2:30  P.M.  for  grad- 
ing, construction  of  culverts  and  plac- 
ing of  gravel  surface  between  Dunphy 
and  the  east  county  line.  Eureka 
County,  as  follows: 

Proposal  No.  1,  Dunphy  to  12  miles 
east,  length  12.2  miles;  Proposal  No.  2, 
12  miles  east  of  Dunphy  to  east  county 
line,  length  10.25  miles;  Proposal  No.  3, 
Proposals  Nos.  1  and  2  combined  in  one 
bid.  total  length  22.45   miles. 

Sealed  proposals  will  also  be  received 
by  the  undersigned  on  April  29,  1925, 
for  constructing  portions  of  the  state 
highway  system   as  follows: 

(1)  Alternate  bids  will  be  received 
until  and  opened  at  1:30  P.  M.  for 
grading,  construction  of  culverts  and 
placing  of  gravel  surface  between  Bat- 
tle Mountain  and  east  county  line. 
Lander  County,  as  follows: 

Proposal  No.  1,  Battle  Mountain  to 
Argenta,  length  12.18  miles;  Proposal 
No.  2,  Argenta  to  east  county  line, 
length  7.81  miles;  Proposal  No.  3,  Pro- 
posals Nos.  1  and  2  combined  in  one 
bid,    total   length    19.99   miles. 

(2)  Bids  will  be  received  and  opened 
until  3:30  P.  M.  for  gravel  surfacing  a 
portion  of  the  state  highway  system  in 
Churchill  County  between  5  miles  south 
of  Fallon  and  Grimes  Ranch,  length 
5.08  miles. 

Plans  may  be  examined  and  form  of 
proposal,  contract  and  specifications 
secured  in  the  office  of  the  undersign- 
ed; also  may  be  examined  in  the  county 
clerks*  offices  of  the  respective  counties 
at  Reno,  Fallon,  Eureka  and  Austin; 
the  division  offices  at  Elko,  Reno  and 
Las  Vegas;  and  the  district  office  of  the 
Bureau  of  Public  Roads,  Bay  Building, 
.San  Francisco.  For  copy  of  each  set 
of  plans,  undersigned  requires  a  de- 
posit of  Fifteen  Dollars  ($15.00),  which 
will  be  refunded  upon  return  of  plans 
in  good  condition  within  thirty  (30) 
days  after  opening  of  bids.  Bids  must 
be  on  proposal  form  of  Highway  De- 
partment and  must  be  accompanied  by 
a  certified  check  in  the  amount  of  five 
per  cent   (5%)  of  bid. 

Each  bidder  must  accompany  his 
bid  with  certificates  from  a  surety 
company,  duly  authorized  to  do  business 
in  Nevada,  stating  that  such  surety 
company  will  provide  said  bidder  with 
bond  in  such  sum  as  is  required  in  and 
in  accordance  with  the  provisions  of 
said  specifications,  conditioned  for 
faithful  performance  of  the  contract 
and   specifications. 

Right  is  reserved  to  reject  any  or  all 
bids. 

GEO.  W.  BORDEN, 
^tate  Highway  Engineer, 

Carson  City,  Nevada. 


NOTICE    TO    CONTRACTORS 


(Hospital — Canacao,   P.  I.) 


Sealed  Proposals,  indorsed  "Pro- 
posals for  Hospital  Construction,  Cana- 
cao, P.  I.  Specification  No.  5051"  will  be 
received  at  the  Bureau  of  Yards  and 
Docks,  Navy  Department,  Washington, 
D.  C.  Until  11  o'clock  A.  M.,  (date  not 
set),  1925,  and  then  and  there  publicly 
opened,  for  the  following  work  at  the 
Naval  Hospital,  Canacao,  P.  I. — Part  I — 
New  Building   including   plain   and   re- 


A  call  for  bids  published  In 
this  section  Indicates  that  bids 
are  desl.-ed  from  other  than  local 
bidders  Maximum  competition 
Is  desired,  and  this  i*  assured 
through  BUILDING  AND  ENGI- 
NEERING NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
public    work. 

Ratei  10  cents  per  line,  per 
insertion. 

All  official  calls  for  bide  of 
the  California  State  Hlgrhway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   In    this   aectloii. 


inforced  concrete;  structural  steel; 
wood  framing,  sash,  doors  and  finish; 
plaster  and  metal  lath  and  furring;  in- 
terior marble  and  tile  work;  asbestos 
shingle  and  built-up  roofing;  sheet 
metal  work;  steel  sash;  steel  doors  and 
steel  covered  doors  and  trim;  miscel- 
laneous steel  and  iron  work;  hardware: 
painting,  and  glazing;  hand  operated 
dumbwaiters;  sheet  lead  lining;  cork 
board  furring;  cold  storage  rooms  and 
cook's  refrig-erator  and  ice  cream 
rooms.  Part  II — All  water,  sewer,  and 
drainage  lines  from  existing  mains  to 
the  buildings;  the  removal  and  re- 
arrangement of  certain  service  lines, 
catch  basisn,  etc.;  all  plumbing,  hot 
water  heaters,  and  steam  distribution 
within  the  buildings;  the  installation 
of  grease  traps,  drainage  sumps,  man- 
holes, etc.;  an  outside  steam  distribut- 
ing system;  a  sprinkler  system;  and 
refrigerant  piping.  Part  III — Lighting 
system  for  each  building;  power 
systems  and  telephone  conduits  in  cer- 
tain buildings;  nurses  call  systems  in 
certain  buildings;  and  outside  electric 
distributing  systems  including  trans- 
formers, panel  boards,  fixtures,  con- 
duits, ducts,  and  wiring.  Specification 
No.  5051  and  accompanying  drawings 
may  be  obtained  on  application  to  the 
Bureau,  to  the  Commandant,  Navy 
Yards,  Mare  Island.  California,  or 
to  the  Commandant,  Naval  Station, 
Cavite,  Phillipine  Isllands.  Deposit 
of  a  check  or  postal  money  order 
for  $40,  payable  to  the  Chief  of  the 
Bureau  of  Yards  and  Docks,  is  required 
as  security  for  the  safe  return  of  the 
drawings  and  specification.  L.  E. 
GREGORY,  Chief  of  Bureau,  March  19, 
1925. 


NOTICE    TO    CONTRACTORS 


e:iu      of   Yards    and      Docks — Pearl 
Harbor,  T.  H.) 


The  Bureau  of  Yards  and  Docks  in- 
vites your  attention  to  the  fact  that  it 
will  open  proposals.  April  29th,  1925,  on 
Specification  No.  5076,  Concrete  Pave- 
ment and  Runway  for  Seaplane  Hangar, 
Ford  Island.  Naval  Operating  Base  (Air 
Station)  Pearl  Harbor,  T.  H.  The 
work  consists  of  cutting  and  grading 
of   the   shore     portion   of   the      site,    the 
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filling  and  riprapping  of  a  portion  at 
the  water's  edge,  the  performance  of 
certain  worlv  in  taking  care  of  existing 
services,  the  placing  of  concrete  paving 
to  be  cast  in  place,  and  the  placing  of 
precast    concrete    slabs    under    water. 

In  the  event  that  this  work  is  of  in- 
terest to  your  firm  you  should  forward 
immediately  to  the  Bureau  of  Yards 
and  Docks,  Navy  Department,  Washing- 
ton, D.  C,  to  the  Commandant,  Naval 
Operating  Base,  Pearl  Harbor,  T.  H.,  or 
to  the  Commandant.  Navy  Yard,  Mare 
Island,  Calif.,  a  check  or  postal  money 
order  for  $10  payable  to  the  Chief  of 
the  Bureau  of  Yards  and  Docks,  as 
security  for  the  safe  return  of  the 
drawings  and  specification,  which  will 
be    forwarded   as    soon    as    available. 

Prospective  bidders  on  the  West 
Coast  should  make  application  at  the 
Navy  Yard,  Mare  Island,  Calif.,  for  the 
bidding  data. 


STATE    OF     CALIFORNIA 


CALIFORNIA  HIGHAVAY  COiMMISSION 


NOTICE    TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Ilishivay  Commission,  515  Fonun 
Building,  Sacramento,  Cal.,  until  2 
o'clock  P.  M.,  on  May  4,  1925,  at  which 
time  they  will  be  publicly  opened  and 
read,  for  construction,  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  of 
portions  of  State  Highway,  as  follows: 
San  Diego  County  between  two  miles 
south  of  San  Onotre  and  Northerly 
Boundary  (VII-S.D.-2-D)  about  three 
and  six-tenths  (3.6)  miles  in  length, 
to  be  paved  witli  Portland  cement  con- 
crete, 

Ventura  County,  a  reinforced  con- 
crete girder  bridge  across  Ventura 
River  near  Ventura  (VII-Ven.-2-D), 
consisting  of  one  30-foot  and  three  60- 
foot  spans  with  approach  fills. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  specifi- 
cations may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the  of- 
fices of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineer's  offices  are 
located  at  Willits,  Redding,  Sacramento, 
San  Francisco,  San  Luis  Obispo,  Fresno, 
Los  Angeles,  San  Bernardino  and 
Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection  of 
the  work  herein  contemplated,  and  Con- 
tractors are  urged  to  investigate  the 
location,  character  and  quantity  of 
work  to  be  done,  with  a  representative 
of  the  Commission.  It  is  requested  that 
arrangements  for  joint  field  inspection 
be  made  as  far  in  advance  as  possible. 
Detailed  information  concerning  the 
proposed  ^vork  may  be  obtained  from 
the  Division  office. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  di- 
rections as  to  bidding,  quantities  of 
work  to  be  done,  etc. 

The  California  Highway  Commission 
reserves  the  right  to  reject  any  or  all 
bids  or  to  accept  the  bid  deemed  for  the 
best   interests  of  the  State. 

HARVEY    M.    TOY, 
LOUIS  EVERDING, 
N.  T.  EDWARDS, 
California    Highway    Commission. 
R.   M.  MORTON, 

State   Highway  Engineer. 
W.   F.   MIXON,   Secretary. 
Dated:  April  6,  1925. 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,   April   11,  1925 


BRIDGES 


**AN  .TOSE,  Santa  Clara  Co.,  Cal. — 
Countv  Surveyor  Robt.  Chandler  pre- 
paring spec,  for  rein.  cone,  culverts  in 
Prospect  Rd.   and  Kennedy   Rd. 

S\N  JOSE,  Santa  Clara  Co.,  Cal.— 
Wm  Radtke,  Gilroy,  at  $1183  awarded 
cent,  by  supervisors  for  rein.  cone,  cul- 
vert in  Bliddle  Ave.  Sup.  Dist.  1.  Sur- 
vevor's  estimate  $1295.  Other  bids: 
Rvan  &  Walsh  $1698;  J.  D.  Neall.  $1321 ; 
Chas.  S.  Collins,  $1335:  Herschbach  & 
Sciarrino.   $1326. 

SAX  JOSE,  Santa  Clara  Co..  Cal.— 
County  Surveyor  Robt.  Chandler  pre- 
paring soec.  for  bridge  in  Llagas  Ave. 
over  Llagas  Creek  in   Sup.  Dist.  No.   1. 

PETALUMA,  Sonoma  Co.,  Cal.  —  A. 
Schluneger,  Petaluma,  at  $3380  award, 
cont.  by  city  trustees  to  const,  cone, 
bridge  over  Thompson  Creek  at  Fifth 
St  Other  bids;  R.  Press  Smith,  $3531; 
Proctor    and    Cleghorn,    $3045. 

VENTURA  COUNTY,  Calif.  —  Until 
til  May  4,  2  p.  m.,  bids  will  be  rec.  by 
State  Highway  Commission,  Forum 
Bldg.,  Sacramento,  to  const,  rein.  cone, 
bridge  in  Ventura  county  over  Ventura 
river  near  Ventura,  consisting  of  one 
30-ft.  and  three  60-ft.  spans  with  ap- 
proach fills.  R.  M.  Morton,  state  high- 
way eng.  See  oall  lor  bids  under  offi- 
cial proposal  section  in  this  issue. 

ALAMEDA.  Alameda  Co.,  Cal.^Clty 
Manager  Clifton  E.  Hickok  will  rec- 
ommend to  county  supervisors  the  re- 
placement of  Park  and  High  street 
bridges   over  the    estuary. 

WASHOE  COUNTY,  Nevada  —  Until 
Vpril  22  1:30  P.  M.,  bids  will  be  rec. 
by  State  Highway  Commission,  Geo. 
W.  Borden,  state  highway  engineer,  to 
const.  3  bridges  and  approaches  near 
Verdi.  Alternate  proposals  will  be  re- 
ceived   as   follows: 

Proposal    No.    1 — Three      bridges      com- 
plete    with     approaches     as     follows: 

Bridge  No.    1—100   ft.   steel   trusses, 

concrete    abutments. 

Bridge   Xo.   2 — 70   ft.   Plate    girders, 

cylinder  piers. 

Bridge  Xo.    '■' — 126   ft.   steel   trusses, 

concrete  abutments. 
I'mposnl    Xo.    a — Three    bridges      com- 
plete   with    approaches    as    follows: 

Bridge    No.      1 — 91    ft.      Reinforced 

Concrete    Arch. 

Bridge    Xo.    2 — 70   ft.    Plate   girders, 

cylinder   piers. 

Bridge     Xo.  3 — 126     ft.     Reinforced 

Concrete  Arch. 
Bids  may  be  submitted  on   either  one 
or    both    proposals. 

Work  is  to  be  commenced  within  15 
days  after  approval  of  contract  and  to 
be  completed  within  150  days  (Sundays 
and  Holidays  not  included)  from  the 
date  of  approval. 

Sand  and  gravel  for  concrete  will  bo 
furnished  by  the  State  f.  o.  b.  cars  at 
A'erdi.  Cement  will  be  furnished  by  the 
State  f.   o.   b.  cars  at  Verdi. 

Project  involves  under  Proposal  1, 
three  steel  bridges  with  approaches; 
4,626.2  cu.  yds.  excavation  unclassified 
(roadway);  1,098.8  cu.  yds.  structure 
e.\cavation:  155.0  cu.  yds.  rip  rap;  224,- 
500  lbs.  struct,  steel  in  place  (bridges 
Xos.  1  and  3);  78,000  lbs.  struct,  steel 
in  place  (bridge  Xo.  2);  587  cu.  yds. 
Class  "A"  and  50  cu.  yds.  Class  "C" 
<:oncrete;  4  6  ft.  dia.  steel  cylinders  com- 
plete in  place;  2  4  t.  dia.  steel  cylinders 
complete  in  place.  State  will'  furnish 
975  bbls.  cement;  891  tons  crushed  rock 
and  445  tons  sand,  all  f.  o.  b.  cars  at 
Verdi. 

Project  involves  under  Proposal  2. 
two  cone,  arch  bridges  and  one  steel 
plate  girder  bridge:  12,363  cu.  yds.  fX- 
eavation  unclassified  (roadway);  706 
cu.  yds.  structure  (*ccavation;  155  cu. 
yds.  rip  rap;  78,000  lbs.  struct,  steel  in 


place  (bridge  Xo.  2);  1106  cu.  yds.  Class 
■A"  and  50  cu.  yds.  Class  "C"  cone;  4 
6  ft.  dia  steel  cylinders  complete  in 
place;  2  4  ft.  dia.  steel  cylinders  com- 
plete in  place.  State  will  furnish  1793 
bbls.  cement;  1619  tons  crushed  rock; 
S09  tons  sand,  all  .  o.  b.  ears  at  Verdi. 
See  call  for  bids  under  official  pro- 
posal  section  in  this  issue. 

SACRAMENTO  CO.,  Calif. — Follow- 
ing bids  rec.  by  State  Highway  Com- 
mission, April  6,  to  const,  undergrade 
crossing,  30-ft.  wide,  under  Western 
Pacific  R.  R.  near  North  Sacramento, 
consisting  of  62-ft.  through  plate  gird- 
er, ballast  deck  bridge  on  triangular 
cone,  abutments: 

Engineer's    estimate    $41,850 

Lord  and  Bishop,   Sacramento    . .    39,895 
Rocca    and    Coletti,    San    Rafael.    23,634 
Fredrickson   &    Watson,      Sacra- 
mento        46,105 

Eavison    &    Nicholsen,    Stockton.    46,547 

W.    A,    Kettlewell,    Oakland 47,755 

C.    J.    Nystedt,    Stockton 49,737 

E.    K.    Angle,    Dos    Palos 49,889 

SACRAMENTO  CO.,  Oalif. — Follow- 
ing bids  rec.  by  State  Highway  Com- 
mission, April  6,  to  const,  undergrade 
crossing,  30-ft.  wide,  under  Sacramen- 
to Northern  R.  R..  near  North  Sacra- 
mento, consisting  of  a  61-ft.  skewed 
through  steel  girder,  open  deck  span 
on    cone,    piers: 

Engineer's     estimate     $22,305 

Lord    and   Bishop,   Napa    20,728 

Ottn    Parlier,    Tulare    21,720 

Rocca    and    Coletti,    San    Rafael.    26,634 
Bishop  and  Brooks,  Sacramento.    24,538 

Davison    and    Nicholsen    25.162 

W.    A.    Kettleman,    Oakland    25,489 

E,   K.   Angle,   Dos   Palos    25.998 

Fredrickson    &    Watson,    Sacra- 
mento         27,954 

C.   J.   Nystedt,   Stockton    27,962 


HUMBOLDT  CO.,  Calif. — Following 
bids  rec.  by  State  Highway  Commis- 
sion, April  6,  to  const,  on  the  bridge 
across  Bel  river,  about  %-mile  north 
of  Scotia,  a  sidewalk,  approx.  1130-ft. 
long,  composed  of  wood  and  structural 
steel;  and  a  redwood  block  roadway 
pavement  approx,  1111-ft.  long  and  16- 
ft.  9-in.  wide: 

Engineer's  estimate    17,295 

Henry    Padget,    Eureka    17,680 

Fred    Maurer    &    Son,    Eureka...    18,775 

C.    J.    Nystedt,    Stockton 20,057 

Mercer-Fraser,  Eureka 20,815 

Smith-Emory    Co.,    S.    F 21,435 

M.  B.  White,  Stockton   21,986 

Associated  Const.   Co.,   S.   P 26,260 

S.AX  JOSE.  Santa  Clara  Co.,  Cal. — 
Until  April  20,  5  p.  m.,  bids  will  be  rec. 
by  C.  B.  Goodwin,  city  manager,  to 
const,  rein.  cone,  bridge  (girder  type) 
over  Guadalupe  river  at  Julian  St.  Cert. 
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check  10%  payable  to  city  req.  Plans 
obtainable  from  Wm.  Popp,  city  eng., 
on  deposit  of  $10,  $7.50  of  which  Is  re- 
turnable. 


SAN  FRANCISCO  —  Western  Pacific 
R,R.  Co.,  Mills  Bldg,,  will  expend  sev- 
eral hundred  thousand  dollars  in  bridge 
replacements  this  spring  .Plans  for  the 
work  have  been  completed  by  Chief 
Engineer  J.  W,  Williams  and  Col.  H. 
M.  Smitten,  bridge  engineer.  The  lat- 
ter will  have  charge  of  all  work. 

In  California,  a  375  ft.  wooden  tres- 
tle at  Red  Rock  is  to  be  replaced  by 
steel.  At  its  highest  this  trestle  Is  50 
tt  above  ground,  and  the  structure  is 
on  curves. 

Twenty-four  miles  east  of  Oakland 
at  Halvern  fill,  a  reinforced  concrete 
bridge   is   to   be   installed. 

Much  of  the  replacement  work  Is  to 
be  done  in  Nevada.  Western  Pacific 
tiacks  cross  the  Humboldt  river  28 
times.  This  year  the  program  includes 
ihc   following: 

East  of  Elko,  two  structures,  an  80- 
tt.  girder  bridge  and  a  60-ft.  girder 
bridge. 

At  Pa''^adc,  one  of  the  largest  struc- 
tures on  the  entire  line,  where  a  275-ft. 
bridge  is  to  be  erected,  with  a  175-ft. 
deck  truss  and  girders  of  60  ft.  and  40 
ft.  respectively.  At  the  Eureka-Xevada 
railway  crossing  at  Palisades  a  120-ft. 
truss  span  is  to  be  erected  . 

West  of  Tonka  and  just  east  of  the 
Tonka  tunnel,  a  120-ft.  riveted  span  is 
to   be   erected. 

East  of  the  Cluro  tunnel  there  will 
be  erected  two  80-ft.  girders  and  this 
structure  will  be  on  a  curve. 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


STOCKTON.  San  Joaquin  Co.,  Cal. — 
Albert  Tangermann  , Stockton,  at  $.09 
cu.  yd.  awarded  contract  by  council  to 
set  back  levees  around  Y'osemlte  Lake, 
involv.  approx.   40,000  cu.  yds.  cut. 


SUTTER  CITY,  Sutter  Co.,  Cal. — Un- 
til April  27,  11  a.  m.,  bids  will  be  rec. 
by  State  Reclamation  Board,  F.  R. 
Pierce,  a.-isistant  secy.,  835  Forum  Bldg. 
Sacramento,  to  const,  timber  weir,  98- 
tt.  lung  by  121,2  ft.  high  in  borrow  pit 
of  east  levee  of  the  Sutter  By-Pass,  4- 
mi.  south  of  Sutler  City  in  Sutter 
county.  Spec,  obtainable  from  State  Re- 
clamation  Board. 


PEARL  HARBOR,  T.  H. — Until  April 
29,  bids  will  be  received  by  Bureau  of 
Yards  and  Docks,  Navy  Department, 
Washington,  D.  C,  under  Specification 
No  uiiVt),  tor  cone,  pavement  and  run- 
way f  r  Seaplane  Hangar  at  Ford  Is- 
land. .\aval  Operating  Base,  (air  sta- 
tion). Pearl  Harbor.  Work  consists  of 
cuttini;  and  grading  of  the  shore  por- 
tion of  the  -site,  the  filling  and  rap- 
rai)pini;  of  a  portion  at  the  water's 
edse.  tlie  performance  of  certain  work 
m  talking  care  of  existing  services, 
placing-  of  cone,  paving  to  be  cast  in 
place  and  placing  precast  cone,  slabs 
undt  r  water.  See  call  for  bids  under 
official    proposal    section    in    this   Issue. 


IRRIGATION  PROJECTS 


^"1STA,  Cal. — Until  1  p.  m.,  April  22, 
l>ids  will  be  rec.  by  Vista  Irrig.  Dist. 
\  ista.    for    following    work: 

Kxluv.  and  backfill  approx.  475,000 
tt.  trench  for  cone,  and  steel  pipe 
ranging  from  4-in.  to  36-in.  diam.  for 
distrilj.  sys.  Plans  and  spec,  may  be 
obtained  from  the  secy,  upon  payment 
r,i'   $20. 

Making  and  lay  approx.  30."*, 000  ft. 
cone,  pipe  ranging  from  8-in.  to  36-i*i. 
dlam.    lor   the   distrib,    sys.    Plans   and 
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spec,  may  be  obtained  from  the  secy, 
upon  payment  of  |20. 

Constr.  of  approx.  167,000  ft.  wrapped 
riv.  steel  pipe  and  fittings  ranging 
from  4-in.  to  18-in.  diam.  for  dlstrib. 
system. 

Cert,  check  or  bond  10%  in  ea.  case 
required,  J,  N.  Hesley,  secy,  K,  Q, 
Volk,  chief  engineer, 

TRACY,  San  Joaquin  Co.,  Cal. — Until 
April  29,  S  p,  m,,  bids  will  be  ree.  by 
W.  Schlossman,  secy.  Banta-Carbona 
Irrigation  District,  to  const,  cone,  road 
crossings,  railroad  crossings  and 
checks  and  turnouts  in  principal  lat- 
eral system  and  Lift  Canal  system. 
Bids  are  wanted  on  the  following  items 
(1)  excavation  for  structures;  (2)  back 
filling;  (3)  reinforcing  steel  in  place; 
(i)  cone,  in  place;  (5)  24-ln  stand,  cone 
pipe;  (6)  24-in.  thick  cone,  pipe;  17) 
30-in.  stand,  cone,  pipe;  (8)  30-in.  6- 
in.  thick  cone,  pipe;  (9)  gates  and  lift- 
ing device.  Cement  will  be  furnisUod 
by  district.  Cert,  check  10%  payable  to 
uist,  req.  Hans  obtainable  from  W.  D, 
Harringion.    dist.    eng.,    for   sum    of   $5. 

VISTA,  Cal.— Kenneth  .S.  Littlejohn 
Co.,  626  S  Spring  St.,  Los  Angeles,  sub. 
low  bid  to  Vista  Irrig.  Dist.,  at  $26,602 
for  const,  three  tunnels  for  new  irrig. 
and  dlstrib.  sys.  The  tunnels  are:  No. 
1,  204  ft;  No.  2,  1340  ft.,  and  No.  3, 
530  ft.  Johnson  Contr.  Co.  bid  ?29,- 
067.80   and   Cook  &   Henno,    $29,191. 

David  H.  Ryan  Co.,  San  Diego,  and 
Henry  Q.  Fenton  Co.,  San  Diego  appar- 
ently sub.  low  bids  for  const,  of  ap- 
prox. 35,500  ft.  Gunite  bench  flume,  incl 
approx.  43,000  yds.  excav.  for  flume 
and  syphons.  No  total  could  be  report- 
ed at   this  time. 

Western  Pipe  &  Steel  Co.,  5717  Santa 
Fe  Ave.,  low  at  $101,608.26  for  approx. 
IS. 700  ft.  36-in.  riv.  steel  pipe  for 
syphons  on  main  line.  Lacy  Mfg.  Co. 
next  low  at  $104,747.63. 

Western  Pipe  &  Steel  Co.  low  at  $75,- 
045.68  on  28-in.  riv.  steel  pipe  (approx. 
18,700  ft.)  under  same  spec.  Steel  Tank 
&  Pipe   Co.   next  low  at  $75,376.20. 

Klliott  &  McKenna,  care  Santa  Fe 
Ranch,  sub.  low  bid  at  $50,000  for  const 
and  laying  of  42-in.  cone,  pipe  under 
Schedule  'A".  Escondido  Cera.  Products 
Co.  next  low  at  $59,854.49.  Escondido 
Cem.  Products  Co.  low  at  $71,998.49  for 
Schedule   "B"   under  same  spec 
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LIGHTING  SYSTEMS 


LONG  BEACH,  Cal.— Until  9:30  a.  m. 
April  14,  bids  will  be  rec.  for  ornam. 
lights  in  Anaheim  St.,  bet.  Daisy  Ave., 
and  e.  hight-of-way  of  L.  A.  county 
Hood  control  channel;  1911  act.  H.  C. 
Waughop,  city   clerk. 

SAN  FRANCISCO— Anderson  &  Ring- 
rose,  320  Market  St.,  at  $247,632  award- 
ed contract  by  Bd.  Pub.  Wks.  for  gen- 
eral construction  of  Le  Conte  School. 
Other  contracts  let  are;  Mechanical 
Equipment,  Wm.  J.  Bays,  3921  Grove 
St.,  Piedmont,  Calif.,  $16,043;  plumbing, 
A.  Lettich,  365  Fell  St.,  $13,043;  electric 
work.  Standard  Electric  Constr.  Co.,  80 
Natoma    St.,    $8798. 

LOS  ANGELES,  Cal.— Bd.  Pub.  Wks. 
authorizes  ornam.  lights  under  1911 
act  in:  Martel  Ave.  and  Vista  St,  bet. 
liomaine  St.  and  Melrose  Ave.;  Curson 
Ave.,  bet.  Melrose  and  Rosewood  Aves; 
Ogden  Dr.  and  Genesee  St.,  bet.  WU- 
loughby  and  Melrose  Aves;  Stanley  Ave 
bet.  Melrose  and  Rosewood  Aves.;  all 
concrete  posts. 

SAN  DIEGO,  Cal. — Until  10:30  a.  m., 
April  20,  bids  will  be  rec.  by  city  for 
ornam.  lights  in  6th  St.,  bet.  B  and  P 
Sts.;  32  ornam.  c.l.  posts;  1911  act.  A.  H. 
Wright,  city  clerk.  F.  A.  Rhodes,  city 
engineer. 


LOS  ANGELES,  Cal.  —  Council  de- 
clares inten.  to  Install  ornam.  lights 
under  1911  act  in:  Main  St.,  bet.  Flor- 
ence and  Manchester  Aves.:  pressed 
steel  posts;  Ogden  Dr.  and  Genesee  St 
bet.  Willoughby  and  Melrose  Aves.- 
cone,  posts;  67th  St.,  bet.  Normandie 
and  Western  Aves.:  cone,  posts;  Hill- 
hurst  Ave.,  bet.  Los  Feliz  and  Holly- 
wood Blvd,.  cone,  posts;  53rd  St.,  bet 
Normandie  and  Western  Aves.:  cone 
posts;  Stanley  Ave.,  bet.  Melrose  and 
Rosewood  Aves.:   cone,  posts. 


SACRAMENTO,  Cal.— Council,  H.  G. 
Denton,  clerk,  declares  inten.  to  in- 
stall electrolier  system  in  portions  ot 
Itith  St.,  ete.,»known  as  Electrolier  Dist- 
rict  No.    16.      Protests  April    23. 

WHITTIEK,  Oal.— K.  D.  Miller, 
Whittier,  awarded  cont.  by  city  at  $2915 
for  ornam.  lights  in  Comstock  Ave., 
bet.  I'hiladelpnia  and  College  Sts. 

LOS  .\NGELES,  Cal. — J.  C.  Hendler, 
Inc.,  625  S  Main  St.,  awarded  cont.  by 
bd.  pub.  wks.  April  6  at  $55,555  for 
ornam.  lights  in  Alvarado  St.,  betw. 
Glendale  Blvd.  and  6th  St. 


FRESNO,  Fresno  Co.,  Cal.  —  Until 
April  ^3,  10  a.  m.,  bids  will  be  rec.  by. 
H.  S.  Foster,  city  clerk,  to  install  elec- 
troliers in  Dudley  Ave.,  bet.  Echo  and 
Forthcamp  Sts.;  res.  of  inten.  32-D. 
Cert,  cheek  10%  payable  to  city  req. 
Spec,  on  file  in  office  of  clerk.  Wm. 
Stranahan,  city  eng. 


LOS  ANGELES,  Cal.— Elec.  Lighting 
Supply  Co.,  214  W  3rd  St.,  sub.  low 
bid  to  bd.  pub.  wks.  at  $7190  for  ornam. 
lights  in  Haroourt  Ave.,  bet.  8th  and 
Pico  Sts. 


MACHINERY  k  EQUIPMENT 


SANTA  ROSA,  Sonoma  Co.,  Cal. — 
Irey  &.  Holden,  Lodi,  bidding  $2500 
each,  awarded  sale  of  two  3-wheel 
gasoline  road  rollers  no  longer  re- 
quired for  county  use. 

YREKA,  Siskiyou  Co.,  Cal. — Follow- 
ing equipment  in  storage  at  Mainten- 
ance Yard  of  California  State  Highway 
Commission  at  Y'reka,  is  being  adver- 
tised for  sale:  1  Mogul  tractor,  12-18 
h.p. ;  2  wagons,  Army  Escort;  6  West- 
ern dump  carts;  1  wagon,  heavy  plat- 
form springs,  no  body;  4  Fresno  scrap- 
ers; 40  steel  wheel  barrows;  100  feet 
rubber  hose,  assorted  sizes  and  lengths 
35  shovels,  used;  assorted  lot  of  white 
tnarael    dishes. 


LOS  ANGELES.  Cal. — Until  3  p.  m., 
.\pril  10,  bids  will  be  rec.  by  L.  A.  pub. 
serv.  comm.,  207  S  Broadway,  for  4  4- 
wheel  reel  trailers;  spec..  P-350-475. 

Bids,  same  date,  for  portable  cone, 
mixer.  Spec.  P-350-476.  Jas.  P.  Vroman, 
secretary. 

SACRAMENTO,  Cal. — Until  April  9, 
9:15  p.  m.,  bids  will  be  rec.  by  H.  G. 
Denton,  city  clerk,  to  fur.  and  del.  one 
1924  used  motor  truck  with  side  screen 
body  and  cab  installed,  cost  not  to 
exceed  $1000.  Farther  information  ob- 
tainable from  clerk. 


LOS  ANGELES,  Cal. — Bids  ree.  by  bd 
pub.  wks.  for  two  tandem  motor  roll- 
ers were:  C.  W.  Powell,  $8170,  with 
allowance  for  two  used  rollers,  $2400, 
making  net  price  $5770;  Austin  West- 
ern Ed.  Mchy.  Co.,  $8400,  allowance, 
$400,  net  price,  $S000.  The  Contractors' 
Equip.  Co..  Inc.,  $9000,  $1000  allowance, 
net  price   $8000. 

SAN  DIEGO,  Cal.— Until  11  a.  m.,  Apr. 
13,  bids  will  be  rec.  by  city  purch. 
dept.,  for  one  portable  air  compressor; 
spec,  on  file  at  office  of  W.  H.  Cam- 
eron, city  purch  .agent.  Cert,  check  5%. 

RAILROADS 

BRAWLEY,  Cal.— Santa  Fe  Ry.  plans 
line  through  Imperial  Valley,  bet.  San 
Diego   and   Parker,  Ariz. 

SAN  FR.A.NCISCO— Eaton  and  Smith. 
715  Ocean  Ave.  at  $101,853.19  submits 
low  bid  to  Board  of  Public  Works  to 
construct  Ocean  View  Extension  to 
Municipal    Railway.    Other    bids    were: 

A.    W.    GorriU    $113,946.72 

A.   J.    Grier    115,573.50 

Schultz  Cons.   Co 119,918.30 

Kobt.     W.    Jamison     124,081.23 

FIRE  ALARM  SYSTEMS 

EL  CERRITO,  Contra  Costa  Co.,  Cal. 
— Election  will  be  called  at  once  to 
vote  bonds  of  $12,000  to  install  signal 
fire  alarm  system. 


FIRE   EQUIPMENT 


EL  CERRITO.  Contra  Costa  Co.,  Cal. 
— Election  will  be  held  shortly  to  vote 
bonds  ot  $13,500  to  finance  purchase  of 
motor   fire    truck. 


LA  GRANDE,  Ore. — Election  will  be 
lield  June  3  to  vote  bonds  of  $45,000  to 
finance  purchase  of  additional  fire  ap- 
paratus. 


RESERVOIRS  &  DAMS 


PHOENIX,  Ariz. — Proposed  Coolidge 
dam  on  the  Gila  river  near  San  Carlos, 
Ariz.,  for  which  $50,000  has  been  appro- 
priated for  initial  survey,  will  be  ap- 
proximately 200  ft.  high,  impounding 
1.000.000  ac.  ft.,  for  the  irrigation  of 
Pima  Indian  lands  and  other  public 
and  private  lands.  The  bill  signed 
June  6,  1924,  provides  $5,500,000  for  the 
work. 


SANTA  BARBARA,  Cal.— J.  B.  Lippin- 

cott.  Central  Bldg.,  Los  Angeles,  ap- 
pointed consulting  engr.  in  connection 
with  raising  Gibraltar  dam  200  feet. 

KLAMATH  PALLS,  Ore. — Dunn  & 
Baker,  Hornbeck,  Calif.,  at  approx. 
$20,000  awarded  cont.  to  const.  Willow 
Valley  Dam  in  southern  end  of  Langell 
Valley. 


PIPE   LINES,   irALLS.   ETC. 


LOS  ANGELES,  Cal.— Until  2  p.  m. 
April  15,  bids  will  be  rec  by  harbor 
comm.  1017  S  Figueroa  St.,  for  oil  pipe 
lines  on  wharves  at  Berths  230  D  and 
E,  232  A,  B,  D  and  E;  spec.  677,  on  file 
at   office   of  spec,   engr.,   90  San   Pedro. 

LONG  BEACH,  Cal.— City  gas  dept 
has  applied  to  U.  S.  Eng.,  725  Central 
Bldg..  Los  Angeles,  for  permit  to  const. 
12-in.  and  an  8-in.  gas  main  across 
Cerrltos  Channel,  connecting  Los  An- 
geles and  Long  Beach  harbors,  at  a 
point  about  600  ft.  from  its  east  end, 
and  at  a  depth  of  36  ft.  below  mean 
lower  low  water. 


SEJf'AGE  DISPOSAL  PLANTS 


LA  GRANDE,  Ore.— Election  will  be 
held  June  3  to  vote  bonds  of  $105,000 
to  finance  construction  of  sewage  dis- 
posal  plant. 


JVATER   irORKS 


LA  GRANDE,  Ore.— Election  will  be 
held  June  3  to  vote  bonds  of  $185,000 
for  repairs  and  extensions  to  water 
system. 


BURLINGAME,  San  Mateo  Co.,  Cal.— 
City  Planning  Commission  submits  re- 
port to  city  trustees  covering  better 
hre  protection  facilities.  Improvements 
contemplated  in  the  report  would  in- 
volve an  expenditure  of  $175,400.  C 
A.    Torello   is   city  eng. 

EL  CERRITO  Contra  Costa  Co.,  Cal. 
—Election  will  be  held  shortly  to  vote 
of  witer  mains"  '°  ""^"''^  instalIa^°on 

Ho.fiy^w  PASADENA,  Cal.-John  S.  E. 
Houk,  Washington  Hotel,  Culver  City 
award,  cont.  by  city  at  $53,178  for  re- 
const,  of  Garfield  Ave.  Reservoir  Olm- 
BM^^o^'"/'""',  "12  HollingsworTh 
Bldg.,  Los  Angeles,  consulting  engrs. 

1  =;'^SH^°^n' K*^'''— ^""'  «  P-  ">■.  April 
15,  bids  will  be  rec.  by  city  for- 

Fur.,  place  and  lay  8-in.  class  B  cl 
water  pipe  in  Pairvlew  Ave.,  bet.  Bald- 
win  Ave.  and   w.   city  limits. 

Excav.  and  backfill  for  S-ln.  c.l.  pip, 
in  Pairv  ew  Aye.,  bet  Baldwin  Aye* 
and  w  city  limits.  "»«!. 

Plans    on   file   at   office   of  city   elk 
G.  G.  Meade.  G.  B.  Wataon,  city  engr.    ' 
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SAN  KAFAKU  Alarin  Co.,  Cal. — Elec- 
tion will  be  held  April  IS  in  lUann 
Municipal  \v  atcr  jjisirici  to  vote  bonds 
of  $l,uuu,O0U  to  linance  district  im- 
provements ana  enlargements.  Funds, 
should  the  issue  carry,  will  be  expendud 
as   lullows; 

pjpe  line  to  del.  appro.x.  10,000,000 
gal.  or  water  per  day  from  Alpine  Va.m 
to  jr'hoenix  Gate  House,  $300, 4»S. 

12-in.  cast  iron  pipe  line  in  5th  Ave., 
from  Forbes  Hill  ±veservoir  to  Grand 
Ave.,  i'ib,i'i6. 

i::-in.  cast  iron  pipe  line  from  Ross 
reservoir   to  Bothins,   Jia,8T3. 

10-in.  cast  iron  pipe  line  in  Irwin 
St.,  San  Rafael,  from  Fifth  Ave.  lo  six 
inch  San  Quentin  main,  ?n,597. 

S-iu.  cast  iron  pipe  line  from  end  of 
ten  inch  main  to  Bay  Shore  Acres, 
flo.OOU. 

lii-in.  cast  iron  line  on  Fish  Grade 
from  Ilow  line  at  L,ake  Lagunitas  to 
l--hoenix  Gate   House,  $15,000. 

14-in.  cast  iron  pipe  line  from  con- 
crete pipe  line  to  Jory  Gate  to  proposed 
Sau   Anselmo   reservoir,    $S2,944. 

S-in.  steel  line  from  North  Fork  La- 
guna  Creek  to  Belvedere  Dam,  $:iS,l»43. 
2,000,000  gal.  reservoir  bet.  Fairfax 
and  San  Anselmo,  including  price  of 
land  with  pipes  to  and  from  reservoir, 
^89,272. 

2,000,000  gal.  reservoir  at  Sausalito 
including  land  with  pipes  to  and  from 
reservoir,    $!>9,272. 

1,000,000  gal.  reservoir  at  Fairfax 
complete,  $44,636. 

1,600,0  00  gal.  reservoir  at  Tiburon  in- 
cluding land  with  pipes  to  and  from 
reservoir,  $66,954. 

1,000,000  gal.  reservoir  at  Bay  Shore 
Acres  or  vicinity  including  land  and 
pipes  to  and  from  reservoir,  $44,636. 

200,000  gal.  redwood  tank,  Cushing 
system.  Mill  Valley,  $7187. 

200,000  gal.  redwood  tank.  Summit 
avenue.  Mill  Valley,  $7187. 

200,000  gal.  redwood  tank  on  new 
tank  lot,  Courtright  system,   $7187. 

200,000  gal.  steel  elevatod  tank, 
Belvedere,   $13,000. 

Alpine  Dam  raising  30  feet  to  650 
contour,   $338,700. 

Clearing  reservoir  site  at  Alpine, 
$17,500. 

H.  C.  Symonds  is  president  and  E.  R. 
Prentice,  secretary  of  the  district. 
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L,OS  AXGELES,  Cal.— Until  3  p.  m., 
April  17,  bids  will  be  rec.  by  pub.  serv. 
comm.,  207  S  Broadway,  for  std.  galv. 
beaded  pipe  fittings;  (1>  st.  elbows,  (2) 
St.  elbows,  (3)  elbows,  (4)  elbows,  (6) 
couplings,  (6)  reducing  tees.  Spec.  P. 
A.  Adv.  No.  W-464.  Jas.  P.  Vroman, 
secretary   , 


LOS  ANGELES,  Cal. — Until  3  p.  m., 
April  10,  bids  will  be  rec.  by  pub.  serv. 
comm.,  207  S  Broadway,  for  pipe  fit- 
tings under  spec.  P.  A.  Adv.  No.  W-465; 
(1)  couplings,  (2)  bushings,  (3)  close 
nipples,   (4)  nipples. 

Bids,  same  date,  for  gate  valves  un- 
der spec.  758.  Jas  .P.  Vroman,  secretary 


ORANGE,  Cal. — City  has  secured  a 
3V4-ac.  water  site  on  Santa  Ana  Riv.. 
n.  of  Collins  Ave.,  as  a  future  water 
supply.  The  city  plans  a  $200,000  water 
development  program,  involv.  a  6,000,- 
000-gaI.  reservoir  at  Olive,  a  20-in.  dis- 
Irib.  line  from  the  well  site  along 
Collins  Ave.  to  the  city  limits  at  Tustin 
St.,  a  20-in.  line  from  the  Olive  reser- 
voir, drilling  additional  wells.  J.  B. 
Lippincott,  Central  Bldg.,  Los  Angeles, 
consulting  engineer. 


SPRINGVILLE,  Tulare  Co.,  Cal.— 
County  Surveyor  Laurence  A.  Moye  pre- 
paring spec,  for  proposed  municipal 
water  system  at  Springville;  funds  to 
finance  will  be  raised  by  bond  issue. 
System  will  be  supplied  from  new  7-in. 
pipe  line  recently  built  by  county  to 
supply  tubercular  hospital;  pipe  line 
extension  will  be  approx.  7.000  ft.  long, 
the  main  line  to  be  4-in.  and  laterals  2 
and  3-inches. 


LOS  ANGELES,  Cal. — Until  2  P.  M.. 
April  27,  bids  will  be  rec.  by  county  for 
triplex  pump  and  motor,  for  use  at 
County  Farm.  Spec,  on  file  at  office 
of  mech.  dept.,  10th  floor,  Hall  of  Rec- 
ords. 


BYRON,  Contra  Costa  Co.,  Cal. — 
Byron  Hot  Springs  Co.  will  expend  ap- 
prox. $125,000  in  laying  out  150-acre 
golf  course  and  erection  of  a  modern 
club  house  including  $25,000  for  a  water 
system. 


^\■ASCO,  Cal.— Election  will  be  held 
.\pril  14,  on  Question  of  establishing  a 
municipal  water  sys.,  according  to  res. 
adopted   by  Kern  county  supervisors. 

FLAGSTAFF,  Ariz.— C.  E.  Green,  418 
Western  Mut.  Lite  Bldg.,  Los  Angeles, 
sub.  low  bid  to  city  at  $173,026  for  con- 
str.  cone,  reservoir  in  connection  with 
new  water  works  sys.  Reservoir  will 
have  a  cap.  of  50,000,000  gal.,  and  be  of 
earth  embank,  type  with  cone,  lining, 
involv.  94,000  eu.  yds.  excav.,  1700  cu. 
yds.  cone,  2500  squares  "Gunite." 

Cook  &  OBrien,  Kansas  City,  Mo., 
low  at  $144,400  to  const,  a  79,000  ft. 
cone,  flow   line. 

Erick  &  Fredell,  I'lainview,  Texas, 
low  at  $98,709  for  const,  distrib.  svs.  for 
water  works  sys.  Eurns-MoD5nnell- 
Smith,  415  Marsh-Strong  Bldg.,  Los  An- 
geles, engrs.  Distrib.  sys.  involv.  14,- 
300  ft.  12-in.  and  14-in.  Matheson  joint 
?teel  pipe,  furn..  hauled,  and  laid;  26,- 
oOO  ft.  6-in.,  8-in.  and  10-in.  C.  I.  pipe 
re-claimed  and  re-laid;  1400  ft.  12-in. 
c.  I.  pipe  furn.,  hauled,  and  laid. 


PLAYGROUNDS  AND  PARKS 


BYRON,  Contra  Costa  Co.,  Cal.— Byron 

il°  -  n^?/'"^^,  ^'.°-  ■"'"  expend  approx. 
$12d,000  in  laying  out  150-acre  golf 
course  and  eerection  of  a  modern  club 
house  including  $25,000  for  a  water 
system. 


SAN  JOSE,  Santa  Clara  Co..  Cal.— 
iV.fn'",S.r.'^.  ^^^  passed  bfil  appropriating 
$225,000  to  purchase  land  for  farm  at 
Agnew   State   Hospital   near  San  Jose 


SElfERS  k  STREET  WORK 


MERCED,  Merced  Co.,  Cal.  —  City 
council  authorizes  preparation  of  plans 
to  pave  Q  St.,  bet.  16th  and  22nd;  23rd 
,^'  5^f;  ^  ^^^  P  Sts.,  with  cone;  and 
the  following  sts.  with  Willite  pave- 
ment:  J   St..   bet.   22nd  and   23rd;   L  St 

7:?^  i°.  ^f  ^t-  '"i  ^'-  ^^t-  22hd  and  23rd: 
14th  St.,  L  to  M  Sts. 

SAN  LUIS  OBISPO,  Cal.— City  votes 
bonds  of  18,000  to  finance  construction 
of  sewer  extensions.  Mrs.  Callie  M. 
John,  city  clerk. 


LOS  ANGELES,  Cal.— Hall-Johnson 
Co.,  3025  Fowler  St.,  Los  Angeles,  sub. 
low  bid  to  bd.  pub.  wks.  at  $14,155  to 
imp.  Roy  St.,  bet.  Marie  Ave.  and  An- 
nandale  Blvd.,  involv.  grade  at  $3000 
lump  sum.  36,536  sq.  ft.  cone.  pave. 
20c  ft.,  120  sq.  ft.  remod.  oiled  surf.  8c 
ft.,  1003  ft.  curb  60c  ft.,  3535  sq  ft 
walk    18c  ft.,  sewer  compl.   $2600. 

J.  and  P.  Cristich,  1S17  E  3rd  St.  low 
at  $10,205  to  imp.  Echandia  St.,  bet. 
Rinehart  St.  and  Schandia  St.  East, 
involv.  grade  at  $3S00  lump  sum,  32,- 
340  sq.  ft.  oiled  rdwy.  7c  ft.,  721  ft, 
curb  55c  ft,  9221  sq.  ft.  walk  17c  ft., 
4093  sq.  ft.  gut.  20c  ft.,  storm  drain, 
reint.  cone,  stairway  $300,  1315  ft. 
light  curb  50c  ft. 


LOS  ANGELES,  Cal.— J.  M.  Derenia, 
237  83rd  St.,  sub.  low  bid  to  Bd.  Pub. 
Wks.  at  $20,000  for  storm  drain  in  Santa 
Monica  Blvd.,  bet.  La  Palmas  and  Syca- 
more Aves. 


REDWOOD  CITY,  San  Mateo  Co.. 
Cal. — W.  W.  Thompson,  Redwood  City, 
at  $26,141.33  awarded  cont.  by  council 
(Res.  H-2)  to  imp.  Roosevelt  Ave.,  bet. 
El  Camino  Real  and  its  s.w.  termina- 
tion, involv.  scarifying  and  reshape; 
crushed  rock  and  asph.  oiled  surface; 
hyd.  cem.  cone.  comb,  curbs  and  gut- 
ters. Other  bids  were:  Charles  J.  Lind- 
gren,  $27,662.70;  Arthur  J.  Grier,  $29,- 
096.50;  and  Western  Paving  Company, 
$32,108.06. 


SALINAS,  Monterey  Co.,  Cal. — City 
Eng.  Howard  F.  Cozzens  preparing 
si^ec.  to  pave  with  5-in.  cone.  Pajaro 
St.,  bet.  Maple  and  Harvest  Sts. 


STOCKTON,  San  Joaquin  Co.,  Cal.  — 
Until  April  27,  bids  will  be  rec.  by  Eu- 
gene Graham,  county  clerk,  to  imp. 
portion  of  Lower  Sacramento  rd.,  bet, 
Woodbridge  and  Acampo;  approx.  7800 
ft.  Est.  cost  $19,809.  F.  E.  Quail,  coun- 
ty surveyor.  Plans  on  file  in  office  of 
clerk. 


LOS  ANGELES,  Cal. — Grunwald  & 
Tudor,  4ui  Bartlett  Bldg.,  sub.  low  bid 
at  $37,742  to  bd.  pub.  wks.  to  imp.  Sat- 
urn St.,  bet.  Alvira  St.  and  595  ft.  w  of 
La  Cienega  Blvd.,  involv.  grade  at 
$5150,  170,112  sq.  ft.  oiled  rdwy.  5c, 
14,194  ft.  curb  44c,  71,621  sq.  ft.  walk 
15.5c,  26,799  sq.  ft.  gut.  22c,  guard  rails 
$720,  622  sq.  ft.  5-in.  cone.  pave.  20c. 

Geo.  R.  Curtis  Pav.  Co.,  2440  E  26th 
St.,  low  bid  at  $14,786  to  imp.  Cherokee 
Ave.,  bet.  Sunset  Blvd.  and  Lexington 
Ave.,  involv.  grade  at  $1700  lump  sum, 
50,911  sq.  ft.  1%-in.  Warrenite  pave, 
on  3>i-in.  base  22c  ft.,  1493  sq.  ft. 
remod.  with  rock  and  oil  surf  7c  ft., 
1210  ft.  light  curb  55c  ft.,  934  sq.  ft. 
walk  18c  ft.,  2534  sq.  ft.  gut.  20c  ft., 
sewer  compl.  at  $400. 


SANTA  BARBARA,  Cal. — Southwest 
Paving  Co.,  806  Washington  Bldg.,  Los 
Angeles,  awarded  cont.  by  county  at 
$162,999.99  to  const.  Harris  Sta.-Lompoc 
road.  Approv.  quantities  are:  30,000 
cu.  yds.  excav.,  930,000  sq.  ft.  1%-ln. 
Topeka  pave,  on  3i4-in.  base  (18  ft. 
pave.).  Owen  H.  O'Neill,  county  sur- 
veyor. Bond  issue  for  this  work,  $210,- 
000.  Other  bids:  Gibbons  &  Reed  Co., 
$178,000;  Cornwell  Constr.  Co.,  $185,694; 
Associated  Contractors  Co.,  $189,600; 
Griffith  Co.,  $200,000:  Gibbons  &  Reed, 
$202,500;  Federal  Paving  Co.,  San  Fran- 
cisco, $210,000;  Galbraith  &  Jones, 
$226,150. 


SALINAS,  Monterey  Co.,  Cal. — Until 
April  20,  7:30  P.  M.,  bids  will  be  rec. 
by  M.  R.  Keef,  city  clerk,  to  imp.  Pa- 
jaro St.,  bet.  Sausal  and  John  Sts.,  in- 
volv. grade  and  reshape  present  water 
bound  macadam:  const,  hyd.  cem.  cone. 
gutters  and  curbs  and  pave  with  2%- 
in.  asph.  macadam.  1911  Act  and  Bond 
Act  1915.  Cert,  check  10%  payable  to 
city  req.     Howard  Cozzens,  city  eng. 


SAX  BERNARDINO,  Cal.— Petitions 
in  circulation  for  walks,  curbs  and 
se-wers  in  the  Urbita  Dist.  Est.  cost, 
$16,500  for  approx.  15,000  lin.  ft.  curbf 
and   walks,   and   $15,000   for   sewer  sys. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Fred  Meyer,  Richmond,  at  $3750 
awarded  cont.  by  supervisors  to  const. 
Christie  crossing  subway  under  Santa 
Fe  tracks  in  Franklin  Canyon. 


Contractors  Machine  Works 


We  Specialize  in  rebuilding  and  repairing  contractors'  equipment 
We  build   rock  bunkers,   elevators  and  conveyors,  portable  pumping 

plants,  hoist  and  rock  crushers. 
Let  us  give  you  an  estimate  on  your  work. 
We  buy  and  sell  used  equipment 


CREAR  &  BATES 


3S  Stanford 


San  Frandseo 


Flione  Kearny  ISSfi 


.Satui-d;iy,   April    11.   1025 

SALINAS,  Monterey  Co.,  Cal. — Council 
M.  It.  Keef,  clerk,  declares  inten.  (38) 
to  imp.  Pine  St.,  bet.  South  Main  and 
Calilornia  Sts.,  involv.  grade;  const, 
hvd.  cem.  cone,  curbs;  pave  with  5-in. 
hvd.  cem.  cone.  1911  Act  and  Bond  Act 
1915.  Protests  April  27.  Howard  Coz- 
zens,  city  eng.    (Est.  cost,  $12,634.) 
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LAKEPORT,  Lake  Co.,  Cal.  —  Gal- 
braith  and  Janes  at  $125,855.30  submit- 
ted 1' w  bid  to  city  trustees  to  imp. 
Main  St.,  bet.  south  town  limits  and 
16th  St.,  involv.  236,094  ft.  6-in.  shoul- 
ders, Vibrolithic  cone,  pavement,  in- 
cluding grading;  124,893  sq.  ft.  grading, 
6-in.  thick;  2058  cu.  yds.  grading,  por- 
tion to  be  graveled;  14,465  ft.  b.  m. 
wooden  curb;  220  ft.  16-gauge  8-in. 
corru.  pipe;  132  ft.  15-in.  14-gauge 
corru.  pipe;  1296  ft.  part  circle  corru. 
iron  culverts;  3891  lin.  ft.  2-ft.  by  6- 
in.  gutter;  624  ft.  cone,  curb;  reconst. 
1104  ft.  curb;  59  cu.  yds.  rein.  cone,  in 
culverts;  1758  ft.  8-in.,  558  ft.  6-in.  sew- 
ers; 2214  ft.  4-in.  house  drain;  18  man- 
holes; 3  flushtanks,  20  lin.  ft.  8-in. 
wrought  iron  pipe;  uncover  423  ft.  old 
sewer.  1911  Act  &  Bond  Act  1915.  Other 
bids: 

Proctor   &    Cleghorn $133,448.19 

Ray  H.  Crumraey    138,737.37 

Raisch   Imp.   Co 140,528.41 

A.    J      Crocker     145,045.23 

All  bids  were  rejected  and  a  change 
will  be  made  in  the  bonds;  instead  of 
15  yr.  6%  bonds  the  new  call  for  bids 
will  provide  9  year  7%  bonds.  It  is 
expected  that  new  bids  will  be  asked 
early   in  May.   K.  E.  Donohue,   city  eng. 

H.AYWARD,  Alameda  Co.,  Cal.  — 
Until  April  15,  8  p.  m.,  bids  will  be 
rec.  by  M.  B.  Templeton,  town  clerk,  to 
const,  c.i.  water  mains  in  Castro  and 
Atherton  Cts.  Cert,  check  10%  payable 
to  Town  req.  Jesse  B.  Holly,  town  eng. 
Plans  obtainable  from  clerk  or  eng.  on 
deposit   of  $5,   returnable. 


SACRAMENTO,  Cal. — Henry  D.  De- 
well,  San  Francisco  consulting  engi- 
neer, in  report  to  city  council  estimates 
cost  of  rehabilitation  of  city  filtration 
plant    at    $430,000. 

SANTA  BARBARA,  Cal. — Council  de- 
clares inten  to  imp.  Quarantina  St., 
bet.  Victoria  St.  and  Anapamu  St.,  and 
portions  of  other  Sts.:  1%-in.  asph. 
cone,  wearing  surf,  on  5-in.  cone,  base., 
combined  cem.  curb  and  3-ft.  gut.,  cem. 
cone,  driveways,  6-in.  and  4-in.  vit. 
sewer  conn.,  cem.  walks,  etc.;  1911  act. 
S.  B.  Taggart,  city  clerk.  Geo.  D.  Mor- 
rison, city  engineer. 


LOS  ANGELES,  Cal.— Until  2  P.  M., 
April  22,  bids  will  be  rec.  by  harbor 
comm.,  1017  S.  Figueroa  St.,  for  (1) 
pave,  in  Harmbor  Blvd.  bet.  Berth  149 
and  Neptune  St.,  spec.  683;  and  (2)  pave, 
in  Harbor  Blvd.  bet.  7th  St.  and  the 
viaduct,  spec.  674.  Spec,  on  file  at  of- 
fice of  spec.  engr.  berth  94,  San  Pedro. 

REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— County  supervisors  order  plans  pre- 
pared for  uncompleted  portion  of  Las 
Pulgas  road  from  San  Carlos  to  Wood- 
side.     Geo.  A.  Kneese,  county  surveyor. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
County  Surveyor  Robt.  Chandler  in- 
structed to  proceed  by  day  labor  with 
imp.  of  Piercy  Rd.  Est.  cost,  $6789.  No 
bids  received  for  this  work. 


EUREKA  COUNTy,  Nevada. — Until 
April  22,  2:30  p.  m.,  bids  will  be  rec. 
by  State  Commission,  Geo.  W.  Borden, 
chief  engineer,  for  22.45-mi.  in  Eureka 
county  from  Dunphy  to  East  county 
line.  Alternate  proposals  will  be  re- 
ceived as  follows:  Proposal  No.  1  — 
Project  92-C,  Dunphy  to  12  miles  east 
12.20  miles;  Proposal  No.  2 — Project 
92-D,  12  miles  east  of  Dunphy  to  Eu- 
reka-Elko County  line  10.25  miles; 
Proposal  No.  3 — .^bove  two  sections 
combined  in  one  proposal.  Dunphy  to 
the  Eureka-Elko  County  Line  22.45 
miles.  Bids  may  be  submitted  on  any 
or  all  of  the  proposals. 

One  of  the  conditions  contained  in 
the  contract  will  be  that  work  is  to 
be  commenced  within  15  days  after  ap- 
proval of  contract,  and  to  be  complet- 
ed withm  the  following  number  of 
days  (Sundays  and  holidays  not  in- 
cluded) from  the  date  of  approval:  If 
Proposal  No.  1  is  accepted,  180  days; 
Proposal  iSo.  2,  ISO  days;  Proposal  No. 
3,   180  days. 

The  following  are  the  kinds  and  ap- 
proximate   amounts    of    work: 

Proposal  No.  1 

Dunphy  to  12  Miles  East,  10.20  mi. 
in  length — 88,900  cu.  yds.  excavation 
unclassified;  24,546  yd.  sta.  overhaul; 
12.20  miles  prepare  subgrade  &  shoul- 
ders; 10,030  cu.  yds.  load  and  screen 
crushed  rock;  7070  cu.  yds.  load  and 
screen  gravel;  30,250  yd.  mi.  haul  sur- 
facing material;  16,600  cu.  yds.  spread 
surfacing  material;  95  cu.  yds.  A,  and 
75  cu.  yds.  class  B  cone;  1030  lin.  ft. 
15-in.,  398  lin.  ft.  18-in.,  456  lin.  ft.  24- 
in.  and  158  lin.  ft.  30-in.  corru.  metal 
pipe;  3328  lin.  ft.  stand,  wooden  guard 
rail;  408  lin.  ft.  special  wooden  guard 
rail;   122    monuments;    8   sign   posts. 

Proposal  No.  2 

12  miles  east  of  Dunphy  to  East 
County  Line,  10.25  miles  in  length — 
78,500  cu.  yds.  excavation  unclassified; 
45,151  yd.  sta.  overhaul;  10.25  miles 
prepare  subgrade  and  shoulders;  6840 
cu.  yds.  load  and  screen  crushed  rock; 
3160  cu.  yds.  load  and  screen  gravel; 
17,000  yd.  mi.  haul  surfacing  material; 
10,000  cu.  yds.  spread  surfacing  ma- 
terial; 190  cu.  yds.  class  A  cone;  1010 
lin.  ft.  15-in.,  446  lin.  ft.  18-ln.,  280  lin. 
ft.  24-in.  and  lOS  lin.  ft.  30-in.  corru. 
metal  pipe;  100  cu.  yds.  dry  rubble 
masonry;  350  cu.  yds.  hand  placed  fill; 
230  cu.  yds.  rip  rap;  6688  lin.  ft.  stand, 
wooden  guard  rail;  1472  lin.  ft.  special 
wooden  guard  rail;  206  monuments;  8 
sign  posts. 

Proposal  No.  3| 

Dunphy  to  East  County  Dine — F.A.P. 
Nos.  92C  &  92D — 22.45  mi.  in  length — 
88,900  cu.  yds.  excavation  unclassified 
(ISta.  0  plus  00  to  Sta,,  643  plus  47.01); 
78,500  cu.  yds.  excavation  unclassified 
(Sta.  643  plus  47.01  to  Sta.  1183  plus 
07.80);  69,697  yd.  sta.  overhaul;  22.45 
miles  prepare  subgrade  and  shoulders; 
16,870  cu.  yds.  load  and  screen  crushed 
rock;  10,230  cu.  yds.  load  and  screen 
gravel;  47,250  yd.  mi.  haul  surfacing 
material;  26,600  cu.  yds.  spread  surfac- 
ing material;  285  cu.  yds.  class  A,  and 
75  cu.  yds.  class  B  cone.,  2040  lin.  ft. 
15-in.,  844  lin.  ft.  18-in.,  736  lin.  ft.  24- 
in.  and  266  lin.  ft.  30-in.  corru.  metal 
pipe;  100  cu  .yds.  dry  rubble  masonry; 
350  cu.  yds.  hand  placed  fill;  230  cu. 
yds.  rip  rap;  10,016  lin.  ft.  stand,  wood- 
en guard  rail;  1880  lin.  ft.  spec,  wooden 
guard  rail;  328  monuments;  16  sign 
posts. 


LANDER  COUNTY,  Nevada.  —  Until 
April  29,  1:30  p.  m.,  bids  will  be  rec. 
by  State  Highway  Commission,  Geo.  E. 
Borden,  highway  eng.,  for  19.99  mi.  in 
Lander  county  bet.  Battle  Mountain 
and  East  County  line.  Alternate  pro- 
posals   will    be   received   as   follows: 

Proposal  No.  1 — Project  92-A,  Battle 
Mountain   to   Argenta,   12.18   miles. 

Proposal  No.  2 — Project  92-B,  Argen- 
ta to  the  East  Lander  County  Line  7.81 
miles. 

Proposal  No.  3 — Above  two  sections 
combined  in  one  proposal.  Battle  Moun- 
tain to  the  East  Lander  County  Line, 
19.91  miles.  Bids  may  be  submitted  on 
any  or  all  of  the  proposals. 

Work  is  to  be  commenced  within  15 
days  after  approval  of  contract  and  to 
be  completed  within  the  following 
number  of  days  (Sundays  and  holidays 
not  included)  from  the  date  of  approv- 
al: If  Proposal  No.  1  is  accepted,  120 
days;  Proposal  No.  2,  100  days;  Propos- 
al No.  3,  120  days. 

Approx.  quantities  for  Proposal  1, 
Battle  Mountain  to  Argenta,  12.18  ml. 
are:  54,500  cu.  yds.  excavation  unclassi- 
fied; 12.18  mi.  prepare  subgrade  and 
shoulders;  14,500  cu.  yds.  load  and 
screen  gravel;  29,300  yd.  mi.  haul 
gravel;  14,000  cu.  yds.  spread  gravel; 
110  cu.  yds.  class  A,  and  20  cu.  yds. 
class  B  concrete;  118  lin.  ft.  15-in.,  160 
lin.  frt.  IS-in.  and  138  lin.  ft.  24-in.  corr 
metal  pipe;  42  monuments;  6  sign 
posts. 

Under  Proposal  2,  Argenta  to  East 
County  Line,  7.81-mi.,  involv.  36,000 
cu.  yds.  excavation  unclassified;  7.81 
mi.  prepare  subgrade  and  shoulders; 
10,200  cu.  vds.  load  and  screen  gravel; 
21,750  yd.  mi.  haul  gravel;  9700  cu.  yds. 
spread  gravel;  18  cu.  yds.  class  A,  and 
42  cu.  yds.  class  B  concrete;  54  lin.  ft. 
15-in.,  240  lin.  ft.  18-in.,  470  lin.  ft.  24- 
in.  and  54  lin.  ft.  30-in.  corru.  metal 
pipe;    31   monuments. 

Under  Proposal  3,  Battle  Mountain  to 
East  County  Line,  19.99  miles,  project 
involv.  89,500  cu.  yds.  excavation  un- 
classified; 19.99  mi.  prepare  subgrade 
and  shoulders;  24,700  cu.  yds.  load  and 
screen  gravel;  51,050  yd.  mi.  haul  gra- 
vel; 23,700  cu.  yds.  spread  gravel;  128 
cu.  yds.  class  A  and  62  cu.  yds.  class 
B  cone;  172  lin.  ft.  15-in.,  400  lin.  ft. 
18-in.,  60S  lin.  ft.  24-in.  and  54  lin.  ft. 
30-in.  corru.  metal  pipe;  73  monuments 
5    sign    posts. 

See  cull  for  bids  under  official  pro- 
posal   sevtion    in   thiis   issue. 


HAMPTON 

ELECTRIC  AND  MFG.  CO. 
ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
525  HOWARD  STREET,  SAN  FRANCISCO 

MOTORS 

New  ami   Used,  Bought,  Sold,  Exchanged,  Rented  and  Repaired 
Industrial  Li^ht  and  Power  Installation 

Telephone  SUTTER  3266 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Until  May  22,  11  A.  M.,  bids  will  be 
rec.  by  Henry  A.  Pflster,  county  clerk, 
to  imp.  Emory  St.  in  Supervisor  Dist. 
No.  4.  Plans  on  file  in  office  of  clerk 
Robt.   Chandler,   county  surveyor. 


SALINAS,  Monterey  Co.,  Cal. — Until 
April  20,  7:30  P.  M.,  bids  will  be  rec. 
by  M.  R.  Keef,  city  clerk,  (No.  37)  to 
imp.  Palmetto  St.,  bet.  Salinas  and 
Market  Sts.,  involv.  grading;  const, 
hyd.  cem.  cone,  curbs;  5-in.  hyd.  cem. 
cone,  pavement.  9  Act  and  Bond  Act 
1915.  Cert,  check  10%  payable  to  city 
req.      Howard  P.  Cozzens,   city   eng. 


SAN  DIEGO  COUNTY,  Calif.— Until 
May  4,  2  p.  m.,  bids  will  be  rec.  by 
State  Higliway  Commission,  Forum 
Bldg.,  Sacramento,  to  pave  with  Port, 
cem.  cone.  3.6-mi.  in  San  Diego  county 
bet.  2-mi.  south  of  San  Onofre  and 
north  boundary.  R.  M.  Morton,  state 
highway  eng.  See  call  for  bids  under 
official    proposal   section   in   tbis   Issue. 


LA  GR.\NDE,  Ore. — Election  will  be 
held  June  3  to  vote  bonds  of  $25,000  to 
finance  const,  of  storm  sewer  system. 


SANTA  ANA,  Cal. — Until  11  a.  m., 
April  14,  bids  will  be  rec.  by  supervis- 
ors for  work  in  R.  D.  I.  No.  41,  Involv. 
836  cu.  yds.  fill,  78,800  sq.  ft.  shape,  1454 
cu.  yds.  cone,  550  cu.  yds.  gravel 
should.  Rdwy.  will  be  18  ft.  wide,  6%- 
in.  thick  to  8-in.  on  edges.  J.  L.  Mc- 
Bride,  county  rd.  comm.  Cert,  check 
or  bond,   10%.  J.  M.  Backs,  clerk. 


SAN  BERNARDINO,  Cal.  —  Council 
declares  inten.  to  imp.  Ely.  St.,  bet.  Cu- 
camonga  Ave.  and  Archibald  Ave.,  and 
portions  of  other  sts.  and  highways; 
6-in.  mac.  pave.,  grade,  earth  embank., 
oil  and  gravel  wearing  surf.,  cem.  cone 
toe  wall,  etc.  R.  D.  I.  No.  28.  Harry  L. 
Allison,   clerk.    F.   J.   Atkinson,   deputy. 
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OAKLAND,  Cal.  —  Jas.  Currle,  1100 
Peninsula  Ave.,  Burllngarae.  at  $198,- 
684.21  submitted  low  bid  to  council  to 
const  sewer  with  appurtenances  in 
portions  of  10th,  11th  and  Pine  Sts.. 
etc..  involving:  (a)  337  lin.  ft.  10-ln. 
vit  pipe  conduit  J2;  (b)  460  lln.  ft.  8- 
in  vit.  pipe  sewer  ?1.75;  (c)  706.6  lin. 
ft  12-in.  vit.  sewer  J2.B0;  (d)  451  lin.  ft 
15-in  vit  sewer  $4.50;  (e)  330  lin.  ft. 
IS-in.  vit.  sewer  $7;  (f)  451  lin.  ft.  vit. 
sewer  $S.5u;  (g)  605  lin.  ft.  24-in.  cone, 
sewer  $7.40;  (h)  225.7  lin.  ft.  30-ln. 
cone,  sewer  $7.40;  (i)  248  lin.  ft.  4-ft. 
by  4-ft  cone,  sewer  with  8-in.  top 
without' timber  foundation  $23;  (j)  4D:i 
lln  ft.  4-ft.  by  4-ft.  cone,  sewer  with 
s-in  top  including  timber  foundation 
$26-  (k)  250  lin.  ft.  4-ft.  by  4-ft.  cone, 
sewer  reinforced  with  steel  I  including 
timber  foundation  $66:  (1)  775  Im.  ft. 
4-ft.  6-iii.  by  4-ft.  6-in.  cone,  sewer  in- 
cluding timber  foundation  $28:  (ra) 
3232.5  lin  ft.  5-ft.  by  5-ft.  cone,  sewer 
including  timber  foundation  $33;  (n) 
17  25  iLn.  ft.  5-ft.  by  5-ft.  cone,  sewer 
including  cone,  girders  and  pile  con- 
struction $160;  to)  19  manholes  $100: 
(p)  7  catchbasins  $80;  (q)  2  storm  wa- 
ter inlets  $60;  tr)  5  vit.  pipe  standipes 
$150-  (s)  1  drop  connection  $20;  (t) 
22  slants  $.50;  (u)  4  "i  branches  $2;  (v) 
1  existing  manhole  to  be  removed  $25; 
(w)  919.5  lin.  ft.  e.xisting  sewer  to  be 
removed  $.05;  (x)  1210  piles,  16  to  35  ft. 

'°tf  W.^'Ro'hl— (a)  $2.50;  (b)  $2.50;  (c) 
$2.75;  (d)  $3;  (e)  $3.50:  (f)  $4;  (g)  $9; 
(h)  $12;  (1)  $18;  (j)  $24;  (k)  $80;  (1) 
S2S;  (m)  $35;  (n)  $100;  (o)  $100:  (p) 
$75  (q)  $75;  (r)  $3;  (s)  $5;  (t)  $1;  (u) 
S3;    (v>     $5U;    (w)    $1;    (.v)    $.8U.      Total 

Heafey,  Moore  &  McNair — (a)  $2.50; 
(b)  $2;  (c)  $2.25:  (d)  $3;  (e)  $3.50;  (f) 
$5  (g)  $10;  (h)  $12;  (i)  $23;  (j)  $26.50; 
Ik)  $116;  (1)  $29:  (ra)  $33:  U)  $135; 
o)  $75;  (p)  $75;  (q)  $60;  (r)  $4;  (s) 
J]5:(t)  $1:  (u)  $1;  (v)  $20;  (w)  $.20; 
t.\)   $.60.     Total  »212,388.77. 

C.  H.  &  A.  W.  GorriU— (a)  $3.57;  (b) 
$3.45;  (c)  $3.73;  (d)  $4.11;  (e)  H.50;  (f) 
$4  97-  (g)  $7.50:  (h)  $8.08;  (i)  $19.39; 
C)  $29.91;  (k)  $35.13;  (1)  $33.17;  (m) 
$37.9S;  (n)  $50.74:  (o)  $100;  (p)  $50; 
(q)  $40;  (r)  $2;  (s)  $20;  (t)  $2;  (u)  $5: 
(V)    $50;    (w)    $1;    (x)    $.66. 

TOTAL   $313,787.04. 

Martin  Murphy  (T.  Geary)— (a)  $1; 
(b)  $.60;  (c)  $1.50;  (d)  $2;  (e)  $3;  (f) 
$4  (g)  $5;  (h)  $5;  (i)  $9;  (J)  |18:  (I' 
$90;  (i)  $30;  (m)  $40;  (n)  $250;  (o) 
$100;  (p)  $100;  (q)  $25;  (r)  $5;  (s)  $10; 
(t)  $2;  (u)  $2;  (v)  $10;  (w)  $.10;  (x) 
$.69.       Total,    »21»,3«3.14. 

Tibbitts  -  Pacific  Co.— (a)  $3.91;  (b) 
$4,13;  (c)  $4.94;  (d)  $6.43;  (e)_$7.35; 
(f)  $7.46;  (g)  $13.13;  (h)  $17.60;  (  ) 
$29.91;  (j)  $28.99;  (k)  $143.08;  (1) 
$30.87;  (m)  $31.57;  (n)  $518.30:  (o) 
$168.10;  (p)  $147.70;  (q)  $74;  (r)  $7; 
(s)  $25;  (t)  $2;  (u)  $24.30;  (v)  $30;  (w) 
$.58;    (X)    $.95;    Total,  SiS47,«69.05. 

Bids    taken   under   advisement. 


IMPKRIAL,  COUNTY,   Calif. — Follow- 
VENICE,    Cal.— Until    8    p.    m.,    April 

14,  bids  will  be  rec.  to  imp.  Rialto  Ct., 
Sunset  Ave.,  and  other  sts.,  involving 
38.000  sq.  ft.  5-in.  cem.  cone,  pave., 
7494  lin.  ft.  16-in.  vit.  pipe  sewer,  440 
ft  12-in.  vit.  pipe,  273  ft.  10-in.  vit. 
pipe,  1241  ft.  8-in.  vit.  pipe.  178  ft.  6-in. 
pipe,  25  ra.  h.,  9  jet.  cham.  Plans  ob- 
tainable on  deposit  of  $5.  H.  D.  Chap- 
man,  city   engineer. 

WHITTIER,  Cal.  —  Council  declares 
inten  for  6-in.  cone,  pave.,  curb,  and 
walk'  in  Olive  Dr.,  bet.  Stanford  Way 
and  670  ft.  e  of  Painter  Ave;  1911  act. 
Paul   Gilmore,   city   clerk. 

LOS  ANGELES,  Cal.— J.  M.  Derenla, 
237  E-83rd  St.,  at  $35,668.40  submits 
low  bid  to  supervisors  for  sewer  const, 
under  County  Imp.  No.  298.  Engineer's 
estimate  $43,544. 

ARCADIA,   Cal.— Until   8   p.   m.,   April 

15,  bids  will  be  rec.  to  imp.  Duarte  Rd., 
bet.  Baldwin  Ave.  and  w  city  limits, 
involv  grade,  oil,  mac.  pave.  Plans  on 
file  at  office  of  city  clerk..  G.  G.  Meade. 
G.  B.  Watson,  city  engr. 

SAN  JOSE.  Santa  Clara  Co.,  Cal. — 
County  Surveyor  Robt.  Chandler  pre- 
paring spec,  to  Imp.  Meridian  Rd.  in  Su- 
pervisor Dlst.  4,  bet.  Stevens  Creek  and 
Willow  Rd.  Alt.  bids  will  be  asked  on 
completion  of  plans,  viz:  Concrete, 
black   base  or  oil  macadam. 


ing  bids  rec.  by  State  Highway  Com- 
mission ^  April  6  to  grade  and  surface 
with  crushed  gravel  or  stone  or  de- 
composed granite,  9,3-ml.  in  Imperial 
county  bet.  Imperial  and  Brawley. 
Engineers    estimate — (a)    $135,236,    (b) 

$129,749,    (c)    $138,367,    (d)    $132,881. 
H,    G.    Fenton,    San    Diego— (a)    $97,914. 

(b)    $97,091,    (c)   $98,754,   (d)   $97,931. 
J.  Paul  Benson,  Los  Angeles — (a)  $113,- 

887,     (b)    $115,259,    (c)    $117,123.    (d) 

$118,494, 
H.    H,    Peterson,   San    Diego — (a)    $115,- 

088,    (b)    $113,168,    (c)    $117,060,    (d) 

$118,494, 
W,   F.  Heal,   San   Diego  —  (a)   $118,132, 

(b)   $122,246,  (c)  $121,328,  (d)   $125,- 

442, 
Pioneer   Transfer    Co,,   Calexlco   —    (a) 

$115,556,    (b)    $118,848,    (c)    $117,856, 

(d)    $121,148. 
J,  D.  Nozhmer,  El  Centre- (a)   $125,283, 

(b)   $128,026.   (0)   $127,463,  (d)   $130,- 

206. 
C.    E.    Pitzer,    El    Centre— (a)     $126,930, 

(b)   $131,593,   (c)   $129,674,   (d)   $134,- 

337. 
Geo.    Hurd    Co.,    San    Bernardino   —    (a) 

$133,022,    (b)    $134,668,    (c)    $137,860. 

(d)    $139,506. 
Kose,    Davidson  &  Taylor— (a)   $134,206, 

(b)   $138,320,   (c)  $136,657,  (d)  $140,- 

772, 
Southwest    Paving    Co,,    Los    Angeles — 

(a)   $145,606,   (b)   $151,092,  (c)   $148,- 

118.    (d)    $153,604, 
Schmidt-Hitchcock,    Phoenix,    Ariz.    — 

(a)   $139,082.   (b)   $141,996,   (c)  $138,- 

259,    (d)    $141,173. 
Lutterfield-Sears    Co.,    San    Pedro — (a) 

$150,111,    (b)    $155,597,    (c)    $153,590, 

(d)    $159,076 


S.\N  ,TOSE.  Santa  Clara  Co.,  Cal, — 
San  Jose  Paving  Co.,  San  Carlos  and 
Dupont  Sts.,  San  Jose,  at  $2425  awarded 
cont.  by  supervisors  to  resurface  Berry- 
essa  Rd,  in  Sup,  Dlst,  3,  Surveyor's 
estimate,  $2050,  Other  bids:  R,  H. 
iTummev.  $2785,50;  Raisch  Improvement 
Co,,   $2510. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
John  Doyle,  San  Jose,  at  $2943  submitt- 
ed only  bid  to  supervisors  to  Imp, 
Shasta  and  Henry  Place  In  Sup.  Dlst. 
4.      i^urveyor's  est,,   $2985, 

John  Doyle,  only  bidder,  at  $2653  to 
imp,  Hester  Ave.,  Sup,  Dlst.  4.  Survey- 
..i-s    est.,    $2666. 

Doyle,  only  bidder,  at  $2837  to  imp. 
.Magnolia  Ave.  Surveyor's  estimate 
$2837.  All  bids  taken  under  advise- 
ment. 


LOS  ANGELES,  Cal.  —  Griffith  Co., 
502  L.  A.  Ry.  Bldg.,  sub,  low  bid  to  bd, 
pub,  wks.  at  $40,335  to  imp,  O'Farrell 
St,,  bet.  Front  St,  and  Pacific  Ave,,  in- 
volving grade  at  $9300,  70,474  sq,  ft. 
11-2 -in.  asph.  cone,  pave  on  5-in.  cone. 
base  19.5c  ft.,  421  sq.  ft.  7%-ln.  cone, 
pave.  22c  ft.,  790  sq.  ft.  2-in.  sheet  asph 
wearing  surf.  10c  ft.,  5276  sq.  ft.  com- 
bination gut.  25c  ft.,  2931  ft.  curb  60c 
ft.,  7889  sq.  ft.  walk  18c  ft.,  10  aq.  ft. 
gut,  25c  ft.,  sewer  $2100,  451  ft,  hse. 
sewers  $1,50  ft,,  30,719  sq.  ft.  asph.  pave 
mi  6-in.  cone,  base  22.5c  ft,,  2118  sq. 
1 1.  6V3-in.  cem.  cone.  pave.  19.6c  ft., 
13,238    sq,    ft.    6-in.    cone.    pave.    19c    ft. 

Geo.  H.  Oswald,  366  E  58th  St.,  low  at 
$14,735  to  imp.  Muirfield  Rd,,  bet.  Wil- 
shlre  Blvd.  and  Country  Club  Dr.,  In- 
vulv.  grade  at  $1350  lump  sum,  694  sq. 
ft.  6-in.  cone.  pave.  ISc  ft.,  60,687  sq.  ft. 
iVi-in.  Warrenite  pave,  on  3^4-in.  base 
20.2c  ft.,  1103  sq.  ft.  rock  and  oil  surf. 
6c  ft.,  32  ft,  curb  60c  ft.,  1174  sq.  ft. 
gut,  25c  ft.,  518  ft.  hse.  sewers  $1.20  ft. 


IMPERIAL  COUNTY,  Calif,  —  H.  G, 
Fenton,  San  Diego,  on  basis  of  corru, 
metal  pipe  and  gravel  surface,  at  $97.- 
914,50  (engineer's  estimate  $135,235) 
awarded  cont.  by  State  Highway  (iom- 
mission  to  grade  and  surface  with 
crushed  gravel  or  stone  or  decomposed 
granite,  9.3-mi.  in  Imperial  county  bet. 
Imperial    and   Brawley. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Supervisors  return  unopened,  bids  re- 
ceived to  imp.  Emory  St,  in  Supervisor 
Dlst,  4.  Robt,  Chandler,  county  sur- 
veyor. 


WILLOWS,  Glenn  Co,,  Cal— Petitions 
are  being  circulated  seeking  paving  of 
Plumas  street  and  Butte  street,  bet. 
Wood   and   Oak   Sts. 


SAN  DIEGO,  Cal. — J.  N.  Chandler,  San 
Diego,  sub.  low  bid  to  city  at  $27,417 
to  const,  cem.  cone,  sewer  sys,  ii'  So, 
La  Jolla. 


Barber    Greene   Model    42    Loader 


other  Prominent 
Users  Are 

Pratt  Building 
.MaterlalB  Co. 

North   Beach  Auto 
Hauling  Co. 

Arthur   Hess 

Oakland    Paving   Co. 

California    Highway 
Commission 

Bates  and  Borland 

And   20  others 
.111  Satisfied 


Sihley  Grading  &  Teaming  Co. 


SMITH-BOOTH-USHER  CO. 

Direct  Factory  Representatives  and   Distributors 

50-60  FEEMO?rT  ST. 

Sutter  VM  San  Frmneisco 
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OAKLAND.  Cal. — Jas.  Currie,  1100 
Peninsula  Ave.,  Burlingame,  at  approx. 
$199,250  submitted  low  bid  to  council 
to  const,  sewer  with  appurtenances  be- 
ginning at  crossing-  of  11th  St.  and 
Wood  St.,  running-  thence  NW  along 
11th  St.  to  Pine  St.,  thence  SW  along 
I'ine  St.  to  10th  St.,  thence  NW  along 
10th  St.  to  Cedar  St.,  thence  SW  along 
Cedar  St.  to  Gross  St.,  thence  W  along 
Goss  St.  to  Bay  St..  thence  S  along  Bay 
St.  to  7th  St.,  thence  W  along  7th  St. 
and  necessary  rights-of-wav  and  on 
into  .San  Francisco  Bay.  Other  bidders 
were:  Heafey.  Moore  &  ilcNair,  H.  W 
Kohl.  C.  H.  &  A.  W.  Gorrill,  Martin 
-Murphy   (T.  Geary),  Tibbitts-Paciflc  Co. 

SAN  FllANCISCO— Until  April  15.  3 
P.  SI.,  bids  will  be  rec.  by  Bd.  Pub  Wks 
to  grade  30th  Ave  ,  bet.  Gearv  and 
Anza  streets  and  bet.  Anza  and  Balboa; 
31st  Ave.,  bet.  Geary  and  Balboa;  32nd 
Ave.,  bet.  29th  and  32nd  Aves.  Est 
cost,  ?o2,000.  Spec,  obtainable  from 
Bureau  of  Engineering,  3rd  Floor,  City 


r.  ^•^,^'  FRANCISCO— Until  April  15,  3 
w,  '.c""'®  ^'11  be  rec.  bv  Bd.  Pub. 
Wks.  for  grading  and  paving:  curbs, 
gutters.  etc.,  in  Orizaba  Ave.,  bei. 
^-'n°nnn"''*^D,''"''  R^andolph  St.;  est.  cost, 
?.i0,000.  Plans  obtainable  from  Bureau 
ol    Engineering.   3rd  Floor,   City   Hall. 

PEARL  HARBOR.  T.  H  — See  "Gov- 
e'nment  Work  and  Supplies,"  this  issue 
I'lds  wanted  for  concrete  pavement 
nprappmg,  etc.  Bureau  of  Yards  and 
l>   cks.    Specification    No.    5076. 


OAKLAND.  Cal.  —  Oakland  Sewer 
eonst.  Co..  Oakland,  awarded  cont.  by 
council  to  sewer  portions  of  Scott  St. 
involv.  g-in.  pipe,  $.97  lin.  ft.;  manholes 
«60  ea. ;  8-in.  lampholes,  $17  ea. ;  12-in 
.amphole.  $19  ea.;  drop  connections.  $5 
ea;    wye    branches.   $.80   each. 


SANTA  BARBARA.  Cal.— City  Engr 
^»eo.  D.  Morrison  preparing  spec,  to 
pave  Loma  Alta  Dr..  bet.  w  end  of 
Canyon  Perdido  St.  and  Cliff  Dr..  and 
in  Quarantina  St.,  betw.  Victoria  and 
Anapamu  Sts. 


,  PASADENA.  Cal.— Until  10  a.  m..  Apr 
14,  bids  will  be  rec.  for  oil  mac.  pave 
curb,  gut.,  walk  in  Ipswich  St..  bet 
Luelid  Ave.  and  Los  Rubles  Ave  W  c' 
Earle  city  engr.  Bessie  Chamberlain! 
city  clerk. 

LONG  BEACH.  Cal.— Until  9:30  a.  m 
April  14.  bids  will  be  rec  for  6-in 
cone.  pave,  on  alley  e.  of  Quincv  Ave  ' 
bet.  Shaw  St.  and  Broadway:  1911  act' 
H  C.  Waughop.  city  clerk.  R.  D.  Van 
Alstine,   city   engr. 


LOS  ANGELES,  Cal.— Geo.  W  Kem- 
per, P.  o.  Box  126,  Alhambra.  award- 
ed cont.  by  bd.  pub.  wks.  at  $65,500  for 
sewers  in  Calzona  St..  bet.  M'hittier 
Blvd.  and  Mines  Ave.  (Mines  Ave.  and 
Calzona    St.    Sewer   Dists.). 


SAN  RAFAEL.  Marin   Co..  Cal— Until 
April    20     2    P.   M..    bids   will    be    rec    bv 

}\hite  Hill  and  Oleman  County  road 
from  W  hite's  Hill  westerly  to  San  Ger- 
..mmo  in  Road  Dist.  No.  5.  Cert,  check 
10  o  payable  to  Chairman  of  Bd.  of 
Sups.     Plans  on  file  in   office  of  clerk. 

i-fi^'lT'^d^^''^'  <^al— B.  R.  Ford.  407  W 
l.th  St.,  banta  Ana.  awarded  cont  h 
supervisors  for  Ball  Rd.,  Walker  St 
.ind  Orange  Ave.,  imp.  at  $24.i)2S  68  ir 
»olv.  4.0  mi  grade  and  gravel  and  Glen 
Ave  at  J4991.  involv.  about  l>,-in.  m 
grade   and   gravel. 


bv 


MODESTO.  Stanislaus  r'o.,  , 
Council  H.  E.  Gragg.  clerk.  o=^.a,cs 
t  •  '^^''  '°  ■'"P-  Downey  Ave.  bet 
if^r''  St.  and  alley  in  Block  596,  In- 
volving grade  and  pave  with  2'4-n 
;isph.  cone,  with  1  H-in.  Warrenit  ='hit' 
^tn  face  cone,  curbs  and  gutters;  c  i' 
electroliers     with     conduits,     etc.     19li' 

iV    c?"w    ;'J"^  '^'^'    "'■'■'■    Protests   April 
ii.  F.  W.  McCarton,  city  eng. 


OAKLAND,  Cal.  —  County  Surveyor 
Geo.  A.  Posey  instructed  to  prepare 
spec,  to  imp.  2M>-mi.  of  Bay  Farm  Is- 
land rd.  from  San  Leandro  to  Bay 
Farm  Island,  work  to  be  financed  by 
cities  of  C.kland  and  Alameda  and 
county.  Co'jntys  portion  of  cost  is 
$50,000. 


SANTA  BARBARA,  Cal.— So.  Pac.  Ry 
will  const,  and  pay  for  extension  of 
Ttc,  £'  .®  Drainage  project  through 
000  lands  to  the  ocean.     Est.  $150,- 


GLENDALE,  Cal.— Federal  Pay  Co 
609  Standard  Oil  Bldg..  San  Francisco 
sub.  low  bid  to  city  at  $34,718  to  imi. 
Howard  St.,  Broadway,  Geneva  St 
Wilson  Ave.  and  other  sts..  involv  80- 
400  sq.  ft.  grade  3c  sq.  ft.,  76,200  sq 
ft  asph.  cone.  pave.  (l\i-m.  surf,  oti 
2'/i-in.  base),  16.5c  sq  ft.;  772  ft  class 
B  curb  50c  ft;  SO  sq.  ft.  5-in.  cone  gut 
25c  sk.  ft;  3817  sq.  ft.  walk  15c  sq  ft- 
water  sys.  compl.  $4950;  culv.  comnl' 
$600;  648  ft.  10-in  vit.  sewer  $1  '0  ft 
J-^^^*  ^'-^ ,?-"„?•  ^'^-  ^^■^er  $1  ft;  ornam! 
lights  $9oQ0;  5  m.h.  $100  ejich;  1  Jet 
Cham.  $175;  61  6-in.  hse.  seivers  $15  ea 
S2?o-,„°„'„''^''  ''''3^:  Central  Constr.  Co.! 
$3ti.b49.29;  Hugh  Cornwell,  839,118  60- 
thas.    U.    Heuser.    $40.396  86 


CHURCHILL  COUNTT,  Nevada  — 
Dodge  Bros.,  Fallon.  Nevada,  at  $60.- 
^o_.is  awarded  cont.  by  State  Highway 
Comm.  to  grade,  const  culverts  and 
surface  with  gravel  10.24  mi.  betw 
vvestgate  and  Eastgate,  Churchill 
county.  Project  involv.  50,500  cu  yds 
excavation  unclassified;  1924  yd.  "sta 
overhaul:  10.24  miles  prepare  subgrade 
and  shoulder.-;;  12,200  yd.  mi.  haul  gra- 
vel; 11,700  sq.  yds.  spread  gravel;  90  cu 
Ln-,-''''-';^  A  cone;  488  lin.  ft.  15-in.. 
340  lin.  ft.  18-in.,  238  lin.  ft.  24-in.,  50 
Iin.  ft.  30-in.  and  96  lin.  ft.  36-in.  corr 
metal  pipe;  330  cu.  yds.  dry  rubble 
masonry.  2664  lin.  ft.  standard  wooden 
glial  d  rail;  525  cu.  yds.  riprap;  104 
monuments;  4  sign  posts.  Other  bids 
were:  A.  D.  Drumm  Jr.,  Fallon  Ne- 
vada, $68,217:  Nevada  Contracting  Co 
ta  on,  Nevada,  $70,844;  J.  N.  Tedford, 
Fallon,  Nevada,  $73,341:  John  Ross, 
^erington,  Nevada,  $73,974;  Ken  Hodg- 
man.  Reno,  Nevada,  $78,225;  Lyon  Con- 
struction Co.,  Ogden.  Utah,  $82,727; 
Bishop  &  Brooks,  Sacramento,  Cali- 
fornia, .$85,812;  Paxton,  Dorrity  and 
IW.icK.    Partuwn.    Utah.    $92..'i07 


I  OMO.XA,  Cal.— Thomas  T.  Crawford 
iin  Laurel.  Pomona,  awarded  cont  by 
city  at  $31,221  to  imp.  W  Holt  Ave 
bet.  Hamilton  Blvd.  and  w.  city  limits! 
involv.  6-in.  ceni.  cone,  pave  curb  8-in 
vit.  sewer,  25  4-in  vlt.  hse.  sewers,  8 
m.    h.,    1ft. 


NORTH  SACRAMENTO,  Sacramento 
Co..  Cal.— H.  C.  Muddox  &  Co.,  30th 
and  L  Sts.,  Sacramento,  bidding  on  vit- 
rified pipe,  submitted  low  bid  to  town 
trustees  to  furnish  pipe  for  proposed 
sewer  system.  Merced  Concrete  Pipe 
Co.,  Merced,  bidding  $13,965  low  for 
concrete  pipe.  Other  bids  were:  Merritt 
Co  (cone  pipe).  $14,460;  Sacramento 
Building  Block  Co.,  (cone,  pipe),  $16,- 
490;  N.  Clark  and  Sons  (vit.  pipe).  $15,- 
JV-'-„9^*<y'"8-  McBean  Co.,  (vit.  pipe) 
Jlo.oOO.  Contract  involves  20.000  lin 
ft.  o-in..  16.000  lin.  ft.  6-in..  13,000  lin, 
tt.  8-in.,  9000  lin.  ft.  10-in.,  4000  lin  ft 
12-in.,  2000  lin.  ft.  15-in.  pipe.  Taken 
under    advisement. 


OAKLAND.  Cal.  —  Council,  E.  K 
fcturgis.  clerk,  declares  inten.  to  imp 
88th  Ave.,  bet.  F.  othill  Blvd.  and  Hill- 
side St..  mvolv.  grade,  curbs,  pave, 
gutters  and  walks.  1911  Act  Protests 
April    23. 

Inten  declared  to  imp.  Parker  Ave 
oet.  Ney  Ave.  and  Hillside  St.,  involv' 
vrade.  curbs,  gutters,  walks  and  pav- 
ing-. 1911  Act.  Protests  April  23. 


MODESTO,  Stanislaus  Co..  Cal  — 
Council,  H.  E.  Gragg,  clerk,  declares 
inten.  (460)  to  imp.  Alice  St.,  bet.  Mc- 
Uenry  and  Elmwood  involv.  grading 
and  pave  with  2^ -in.  asph.  cone,  base 
with  11,2-in.  Warrenite-Uit.  surface 
cone,  curbs,  gutters  and  alley  ap- 
proaches. 1911  Act  &  Bond  Act  1915 
i^rotests  April  22.  F.  W.  McCarton  citv 
engineer.  ' 


OAKLAND,  Cal.— Until  April  16  12 
noon,  bids  will  be  rec.  by  E.  K.  Sturgis 
city  clerk,  to  imp.  portions  of  Walnut 
Ave.,  involv.  grade;  pave;  curbs;  gut- 
ters;  walks.   1911  Act. 

Bids,  same  date,  to  imp.  portions  of 
Montana  fat.,  involv.  grading  and  const 
cone,  culvert.  1911  Act.  Ceri.  check  10% 
payable  to  city  req.  Plans  on  file  in 
uifice  of  clerk. 

MODESTO,  Stanislaus  Co  Cal  — 
Council,  H.  E.  Gragg,  clerk,  declares 
ii.ten.  (463)  to  imp.  Morris  Ave.  bet 
ftycamo.e  Ave.  and  McHenry  Ave.,  and 
i-oitie  and  Adams  Aves.,  from  Morris 
to  Achor  Couit,  involv.  2V4-in  asph 
V""''-  Piiyement  with  IV,; -in.  Wa'rrenite 
Lit.  surface;  cone,  curbs  and  gutters, 
c  riu.  iron  culvert;  cone  electroliers 
(Marbelite);  with  condu.ts,  etc  19H 
7'r'-  ..•*■  ,w""''  Act  1915.  Protests'  April 
.i2.    b.    W.    McCarton,    city    eng. 

HUMBOLDT  COUNTY.  Nevada— J  F 
Muiphy,  Los  Angeles,  at  $162,04150 
awarded  cont.  by  State  Highway  Com- 
mission to  const,  portion  of  state  high- 
way system  in  Humboldt  county  bet 
VVinneinucca  and  Golconda  and  from 
8  54 -mi.  east  of  Golconda  to  Stonehouse 
uivoiv.  grading,  const,  culverts  and 
place  gravel  surface.  Alternate  pro- 
1. om  Uinnemucca  to  8-ini.  east,  J.  N 
ledtord.  Fallon,  Nevada,  being  low  at 
♦  62,348.62;  for  Section  (2)  8-nii.  east  of 
vvinneniucca  to  Galconda,  Dodge  Bros 
^al.on,  Nevada,  being  low  at  $39,406.50- 
for  bection  (3)  8%-mi.  east  of  Gal- 
conda to  Stonebouse,  R.  L.  Reed,  Jer- 
ome, Ariz.,  being  low  at  $60,747.28 
Mu.phy  was  awarded  contract  for  en- 
tire  unit. 


REDOxNDO  BEACH.  Cal.— Until  8  p. 
m..  April  20,  bids  will  be  rec.  to  Imp 
Lucia  Ave.,  involv.  124,929  sq.  ft  4-in 
water  bound  mac.  with  2-in.  oiled  mac! 
?■/-,.  ,''""'•  oiled  mac.  wearing  surf., 
fuj,,  "■  ^>  srade,  6471  lin.  ft.  curb. 
i».41-  sq.  ft.  cem.  cone.  gut..  31,438  sq. 
It.    walk.    Previous    bids    rec.    on    this 

V.'i^t^r^H^^St^ah^?n'o^irex7esf/v'rI-- 

^a-^i^-  "^"^  "''■  *^«'"^  -<i  ^^A 

BREA,  Cal.  —  Griffith  Co.,  502  Ry 
Bldg.,  Los  Angeles,  awarded  cont.  by 
city  at  $29,550  to  imp.  W  Cedar  St 
bet.  w  city  limits  and  Pomona  Ave,  In- 
volving 74,500  sq.  ft.  5-in.  asph.  pave. 
23.1C  s^q.  ft.,  2  c.  b.  $35  ea.,  190  ft.  8-in 
cem.    drain    55c    ft..    71    ft.    15-in     main 

ft'^tlc^h^".  ^'-  i""-"  "•  «-'"■  ««^er  n 

II.,  480  ft.  4-in.  hse.  sewers  78c  ft..  260 
tt.  curb  66c  ft.,  5  brick  m.  h.  $96  ea;  one 
drop  m  h.  $180,  185  cu.  yds.  cone,  in 
bridge  found.  $33.06  cu.  yd.,  100  cu  yds 
bridge  arch  lump  sum  price  of  $3186. 

.  CHURCHILL  COUNTY,  Nevada-Un  - 
ti  April  29,  bids  will  be  rec,  by  State 
Highway  Commission,  Geo.  E.  Borden 
highway    eng.,    to    gravel    surface    5.08 

^f'i:^",P  "'"'^''J'l''"""'^  l"^'-  5-mi.  south 
of  Fallon  and  Grimes  Ranch.  See  caU 
for  bidx  under  official  proposal  sec- 
tion In  this  issue. 


HAWTHORNE,  Cal.  —  Until  8  p.  ra., 
-^pr.  13.  bids  will  be  rec.  to  imp.  Gale 
Ave.,  involv.  79,068  sq.  ft.  2-in  asph 
cone,  base  with  1^-in.  Willite  wearine 
surf.,  2448  lin.  ft.  grade,  4833  lin  ft 
H ''S;  l^*,*!  =1-  "•  '=^'"-  '^oic.  gut.  Victor 
"erk  ""'"^  ^^^'''  ^'  ^-  ^'''^ser,  city 

LOS  ANGELe's,  Cal.— Until  10  a.  ra 
April  13,  new  bids  will  be  rec.  by  bd 
pub.  -wks.  to  const.  See.  24  of  North 
Outfall  Sewer,  bet.  intersection  of  En- 
terprise St.  with  Santa  Fe  Ave.  and 
intersection  of  23rd  St.  with  Trinity 
St.  Cont.  will  be  of  brick-cone  This 
section  will  be  approx.  13.667  lin  ft 
rians  on  tile  at  the  office  of  the  city 
engr.,  JO.t^  s  city  hall  annex.  Previous 
bids  on  three  types  of  constr.  rejected. 
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FRESNO,  Fresno  Co.,  Cal,  —  Union 
and  Standard  Oil  Companies  submitted 
only  bids  to  supervisors  to  fur.  and 
del  100,000  bbls.  road  oil.  former  bid- 
ding offering  60,000  bbls.  crude  oil 
having  asphaltic  content  of  65%  at 
open  market  price  on  date  of  shipment 
with  maximum  of  $1.40  per  bbl.  Stand- 
ard Oil  bid  $1.40  maximum  offer  for 
65%  asphaltum  content  and  a  maximum 
of  $1.45  bbl.  for  40,000  bbls.  contain- 
ing 73%  asphaltum  content.  Taken  un- 
der advisement.  Chris  P.  Jensen,  Cory 
BIdg.,  Fresno,   county   surveyor. 

SAN  DIEGO.  Cal. — Until  10:30  A.  M., 
April  20,  bids  will  be  rec.  to  imp.  Irv- 
ing and  N  streets,  involv.  211,319.94  sq. 
ft.  Hi-in.  asph.  coner.  pave,  on  2^4-in. 
bitum.  base,  1788.91  sq.  ft.  cem.  concr. 
walk,  389.74  ft.  curb,  588.94  cu.  yds. 
earth  excav.     F.  A.  Rhodes,  city  engr. 


EUREKA,  Humboldt  Co.,  Cal.— Bids 
will  be  asked  shortly  by  Geo.  B.  Albee, 
Sect'y.,  Board  of  Education,  to  grade 
stadium  site  at  Eureka  High  School. 
Contract  will  involve  approx.  24,000  cu. 
yds.  excavation. 

SAN  FRANCISCO  —  Fay  Improve- 
ment Co.,  Phelan  Bldg.,  at  $45,213.90 
awarded  cont.  by  State  Board  of  Har- 
bor Commissioners  to  imp.  The  Embar- 
cadero  bet.  Howard  and  Washington 
Sts.  The  contract  was  awarded  on 
Proposition  1-b  and  2-b  providing  for 
111,000  sq.  ft.  6-in.  bit.  base  with  133,- 
000  sq.  ft.  2-in.  Willite  surface.  Propo- 
sition 1-a  and  2-a  provided  for  111,000 
sq.  ft.  6-in.  cone,  base  with  133,000  sq. 
ft.  2-in.  Topeka  surface.  Other  items 
involved  include  13,000  sq.  ft.  base  at 
Belt  R.R.  track;  15,000  sq.  ft.  basalt 
block  pavement  to  be  relaid;  700  sq. 
ft.  cone,  walks;  700  lin.  ft.  cone,  curb; 
1100  lin.  ft.  granite  curb  to  be  reset; 
14  catchbasins;  600  lin.  ft.  10-in.  drain 
pipe.  Complete  list  of  bids  follow: 
Fay    Improvement    Co.,    la    &    2a,    $37,- 

691.90:  la  &  2b,  $42,686.90;  lb  &  2a, 

$40,218,90:    lb    and    2b,    $45,213.90, 
J,   W,  McDonald,   la  A  2a,  $38,518;  la  & 

2b,    $47,953;    lb    &   2a,    $41,178;    lb   & 

2b,    $50,613, 
Pacific    States    Constr,    Co,,    la      &      2a, 

$43,022;    la   &   2b,    $46,907;    lb   &  2a, 

$45,549;  lb  &  2b,  $49,434. 
Raisch  Imp,  Co.,  la  &  2a,   $44,809;  la  & 

2b,    $46,363;   lb    &   2a,    $48,134;   lb   & 

2b,    $49,688. 
Associated   Constr.    Co.,   la   &   2b,   $47,- 

515. 
Eaton   &  Smith,   la  &  2b,   $43,187;   la   & 

2b,   $46,961;    lb  .&   2a,   $45,847;    lb   & 

2b,    $49,621. 


MARTINEZ,  Contra  Costa  Co.,  Cal.— 
Bids  will  be  asked  at  once  by  supervis- 
ors to  pave  portion  of  Marsh  Creek 
highway,  beginning  2-mi.  east  of  Clay- 
ton for  distance  of  approx.  5280  ft.  oil 
macadam    pavement. 

Bids  will  also  be  asked  for  cone,  road 
beginning  1-mi.  south  of  Pittsburg  and 
extending  south  5503  ft.  R.  R.  Arnold, 
county  surveyor. 


REDLANDS,  Cal.— Until  2  p.  m.,  Apr. 
15,  bids  will  be  rec.  to  imp.  College  and 
Campus  Aves.,  Berkeley  and  Occiden- 
tal Drives,  involv.  4-in.  mac.  pave, 
with  asph.  oil  wearing  surf.,  stone 
curbs  and  cone,  gut,  gutter  dip  cross- 
ings, etc.;  1911  act.  C.  P.  Hook,  city 
clerk.  Work  to  be  done  under  1911  act. 


SANTA  B.A.RBARA,  Cal.— Until  7:30 
p.  m.,  April  23,  bids  will  be  rec.  to 
const,  reinf.  cone,  storm  drain,  cone, 
box  culv.,  etc.,  in  portions  of  Laguna 
St.,  Gutierrez  St.,  Salispuedes  St„  Quar- 
antina  St„  Ortega  St„  and  other  Sts„ 
known  as  the  East  Side  Drainage  Pro- 
;'ect.  Est,  cost,  $115,000.  Approx,  quant, 
are:  83.5  ft,  12-in,  vit,  pipe;  1263,46  ft, 
18-in,,  1435.40  ft,  24-in,,  1037,70  ft,  30- 
in,,  2038,57  ft,  36-in„  1272.50  ft,  42-in„ 
1602,06  ft,  4S-in„  and  6578,37  ft.  54-in, 
reinf.  cone,  pipe;  509.75  ft,  4,5x10,5  ft, 
reinf,  cone,  box  culv.,  29  jet,  boxes,  and 
box  culv.  Plans  may  be  obtained  at  of- 
fice of  engr,,  Geo,  D,  Morrison,  on  de- 
posit   of   $10. 
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MISCELLANEOUS  BUILDING 
CONSTRUCTION 


(Continued    from     Page     IS) 

San  Jose,  Costa  Rica-Pacific  Lumber 
Co.,  Ltd.,  Burton  S,  Wathen,  manager 
Apartado  371,  San  Jose,  Costa  Rica, 
is  in  the  market  to  purchase  1000  fire 
clay  bricks  as  a  trial  order.  Must  be 
suitable  for  use  in  the  fire  box  of 
boilers.  Shipments  requested  via  Pa- 
cific Mail  in  convenient  units  for 
handling.  Communicate  direct  with  Pa- 
cific   Lumber    Company, 


Contract   Awarded, 

ALTERATIONS  Cost,    $20,500 

SAN   JOSE,    Santa  Clara   Co.,    Cal.,    171- 

175  W  Santa  Clara 
.^Iterations,  decorating,  etc. 
Owner — Louis  Normanden,  156  W  Santa 

Clara,   San   Jose. 
Designer — Herman   Krause,   Bk   of   San 

Jose  Bldg,,  San  Jose. 
Contractor — Herbert    Jorgensen,    63    W 

Santa  Clara,  San  Jose. 


BUSINESS    OPPORTUNITIES 


SAN  FRANCISCO— Further  informa- 
tion regarding  these  opportunities  may 
be  obtained  from  the  office  of  Larsen 
Advance  Construction  Reports,  818 
Mission  Street,  San  Francisco,  either 
by  phone,  letter,  or  personal  call.  Re- 
quests for  additional  information 
should  be  made  to  the  Business  Oppor- 
tunities Department,  Such  requests 
must  be  accompanied  by  the  Index 
Number  of  each  opportunity. 

D-1503 — La  Crosse,  Wis.  Established 
sales  agent  desires  connection  with 
California  Manufacturers  seeking  rep- 
resentation   his   territory. 

D-1504 — Chicago,  111,  Manufacturers 
of  traffic  and  municipal  paints  and 
other  municipal  equipment  want  repre- 
sentation  this  vicinity, 

D-1505  —  Milwaukee,  Wis.  Manufac- 
turers of  automatic,  domestic  and  com- 
mercial refrigerating  machinery  want 
representation  San  Francisco;  prefer 
concern    handling    butchers'    supplies. 

D-1507 — New  York  City.  Firm  wants 
contact  with  California  manufacturers 
desiring  representation  in  New  York 
and    vicinity, 

9045 — San  Jose,  Costa  Rica.  Lumber 
company  is  in  the  market  to  buy  1000 
fire  clay  bricks  as  a  trial  order.  Must 
be  suitable  for  use  in  the  fire  box  of 
its  boilers.  Shipment  is  requested  via 
I'acific  Mail  in  convenient  units  for 
handling, 

ii049 — Monclova,  Coah,  Mexico,  Ex- 
porters of  pita  fibre  used  in  cordage 
manufacture  desire  to  communicate 
with  San  Francisco  users.  Prices,  sam- 
ples and  full  particulars  will  be  for- 
ivarded  on  request. 

11053 — Neuhas  am  Rennweg,  Germany. 
German  factory  of  glassware  for  chem- 
ical laboratories  and  druggists  wants 
representative    in    San    Francisco. 

9059 — Hamburg,  Germany,  Foreign 
trade  firm,  established  forty  years,  de- 
sires to  make  an  arrangement  with  a 
San  Francisco  foreign  trade  tiouse  to 
handle  exports  and  imports  between 
San   Francisco  and  Central   Europe. 

9060 — Antwerp.  Belgium,  Exporter  of 
iron  and  steel  products  desires  to  act 
as  buying  agent  in  Europe  for  San 
Francisco   importers, 

9061 — Thoroton,  England,  Gentleman 
"With  sixteen  years'  experience  as  a 
buyer  and  salesman  in  the  interior  of 
China  is  returning  there  and  desires 
to  communicate  with  San  Francisco 
firms  which  need  a  representative  In 
the  Far  East  to  make  purchases  or 
sales.  Best  references  and  particulars 
on  request. 

9062 — San  Francisco,  Cal,  Firms  in- 
terested in  Swedish  market  can  make 
cunnection  with  well  recommended 
business  man  now  leaving  for  Sweden, 
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Contracts  Awarded  Liens, a 


cceptances,  Etc. 


BUILDING  CONTRACTS 


SAN    FTlASrCISCO    COUNTY 
•l.OOO  and  Over  Reported 


The    following 
contractK  In  this 
1468     Standard 
Harrison 
Bella 
Schaadt 
Axtord 
Pompay 
Hunt 
Knox 
Wert 
Lindsay 
Nichols 
Tail 
Hjul 
Purcell 
Howard 
"VVethered 
Kronquist 
Crocker 
Stern 
Anderson 
Anderson 
Ramacciotti 


1469 
1470 
1471 
1472 


1476 
1477 
1478 


1481 
1482 
1483 
1484 


1485 
1486 
1487 
1488 
1480 
1490 


Celli 


1491 

Gan 

1492 

Burke 

1493 

McCIenahan 

1494 

Pierario 

1495 

Friend 

1496 

Petersen 

1497 

Erickson 

1498 

Nelson 

1499 

Gray 

1500 

Smith 

1501 

Dunleavy 

1502 

Magnuson 

1503 

1504 

Crocker 

1505 

Stock 

1506 

Welch 

1507 

St.    George 

St.    George 

1509 

Arnott 

1510 

Freeman 

1511 

Urban 

1512 

Flecchia 

1513 

Hunius 

1514 

Gau 

1515 

Katz 

1516 

Johnson 

1517 

Olsen 

1518 

Gawthorne 

1519 

Bernell 

1520 

Molinarie 

1521 

Storrs 

1522 

Acme 

1523 

Sullivan 

1524 

Gordon 

1525 

Duffy 

1526 

Kingston 

1527 

Wilson 

1528 

Rundle 

1529 

Miller 

1530 

Schell 

1631 

Jackson 

1532 

Cronan 

1533 

Twohig 

1534 

Van  Herlck 

1535 

Mason 

1536 

Miercurio 

1537 

Pacific  Tel. 

1538 

Roman 

1539 

Katz 

1540 

Burke 

1541 

Lindberg 

1542 

Peterson 

1543 

Baker 

1544 

Bender 

1545 

1546 

1547 

Hunt 

1548 

Gawthorne 

1549 

McGushin 

1550 

Haim 

1551 

Draeger 

Draeger 

More 

1554 

Meyer 

1555 

Aleyer 

1556 

Goldstein 

1557 

Bush 

1558 

Mancuso 

1559 

1560 

Franz 

1561 

Palace 

1562 

Meehan 

Is   an    Index   for    the 

Issue. 

Owner 

6000 

Owner 

6000 

Miller 

3426 

Owner 

5500 

Owner 

7000 

Del    Favero 

2000 

Hunt 

6000 

Knox 

8500 

Owner 

3000 

Owner 

4000 

Lindsay 

4000 

Barrett 

2500 

Hjul 

7000 

Stern 

6000 

Jensen 

8000 

Owner 

6000 

Owner 

6000 

Bruce 

16000 

Owner 

15000 

Meyer 

3890 

Meyer 

16879 

Parker 

7560 

McDonough 

8500 

Jones 

7000 

Stoneson 

9000 

Owner 

1000 

Marsden 

2750 

Owner 

4750 

Owner 

3500 

Owner 

7800 

Owner 

4000 

Owner 

3500 

Owner 

Lindsay 

6000 

Owner 

3000 

Owner 

3000 

Owner 

7000 

Owner 

75000 

Owner 

75000 

Terry 

1000 

Terry 

12000 

Arnott 

24000 

Owner 

12000 

Leonard 

99000 

Weisraan 

3200 

Wagner 

2250 

Jones 

8095 

Owner 

7900 

Owner 

4800 

Bernell 

4000 

Owner 

8000 

Owner 

4000 

Godin 

3000 

Rosen 

4500 

Monson 

00000 

Owner 

12000 

Mattock 

15945 

Grace 

14629 

Howard 

8990 

Owner 

6000 

Owner 

3500 

Owner 

3000 

Owner 

9500 

Owner 

25000 

Hennah 

15000 

Owner 

18000 

Owner 

10000 

Clinton  750000 

Meconl 

4600 

Pacific 

25950 

Liebert 

44666 

Irwin 

14965 

Stoneson 

13850 

Owner 

5250 

Owner 

8000 

Owner 

7000 

Owner 

6000 

Sioblom 

4000 

Arras 

2300 

Smith 

6000 

Owner 

8000 

McCormlck 

8000 

Owner 

5000 

Owner 

1500 

Owner 

1250 

Reinando 

1200 

Owner 

4000 

Owner 

3000 

Meyer 

.2000 

Cahlll 

3000 

Owner 

13000 

1563 
1564 
1565 
1566 
1567 
1568 
1569 
1570 
1571 
1572 
1573 
1574 
1575 
1576 
1577 
1578 
1579 
1580 
1581 
1582 


Ellas 

Premus 

Ryan 

Ash 

Becker 

Arrighi 

Colacicco 

Boe 

Boer 

Grahn 

Janssen 

French 

Stilaadia 

Noel 

Nelson 

Nelson 

Delrio 

Williams 

Fisher 

Langley 


Bienfield 

4575 

Owner 

6000 

Gardiner 

6000 

Stietel 

5000 

Owner 

1800 

Mattel 

9000 

Johnson 

3000 

Owner 

4000 

Meritt 

2600 

Owner 

2800 

Owner 

8000 

Petterson 

3000 

Halstrom 

1000 

Owner 

2000 

Owner 

40000 

Owner 

32000 

Novello 

9000 

Stock 

10000 

Owner 

17000 

Clifford 

2415 

DWELLINGS 

(1468)  W  THIRTY  FOURTH  AVE  175 
and  275  N  UUoa.  Two  one-story 
and  basement  frame  dwellings 

Owner— Standard      Building      Co.,  '  164 

Otsego   Ave.,   San   Francisco. 
Architect— None.  |3000   each 

DWELLING 

(1469)  W  SANTA  CLARA  279  S  Por- 
tola  Drive.  Two-story  and  base- 
ment frame  dwelling. 

Owner— A.  B.  Harrison,  228  Montgom- 
ery St.,  San  Francisco. 

Architect— Masten  &  Hurd,  278  Post  St 
ban  Francisco.  $6000 

ALTERATIONS 

(1470)  NO.  245  RICHLAND  AVE 
Raise     cottage;     concrete     founda- 


tions, etc. 
Owner— J.    Bella,      245 

San   Francisco. 
Architect — None. 
Contractor— J.    Miller, 

San  Francisco. 


Richland   Ave., 


Rotteck    St.. 
$3426 


DWELLINGS 

(1471)      E   LOUISBURG   71   and   102-6   S 
Niagara.     Two  one-story  and  base- 
ment  frame   dwellings. 
--     '^     ""     Schaadt,    31    Howth    St., 


Owner — R. 

San  Francisco 
Architect — None. 


Robinson  200000 
Owner  72000 
Taylor  10000 
Brueck       7350 


»2750  each 
DWELLING 

(1472)  E  DELMAS  35  N  Piedmont. 
Three-story    frame    dwelling. 

(3wner— W.  J.   Axford,   %  Architect. 
Archjtect— R.  R.  Irvine,  736  Call  Bldg., 
ban    Francisco.  ilOOO 

ALTERATIONS  ' 

(1473)  E  FOLSOM  100  N  Twenty- 
sixth.  Remove  partitions  and  in- 
stall   posts   and   girders. 

Owner — Pompay    Macaroni    Factory 
Architect — None.  viuij.. 

Contractor— J.  Del  Favero  &  Co.,  180 
Jessie   St.,   San   Francisco.  $2000 

FLATS  ' 

(1474)  W  SIXTEENTH  AVE  150  N 
Judah.  Two-story  and  basement 
frame    (2)    flats. 

Owner— Herbert  J.  Hunt,  1203  10th  Ave. 

ban  Francisco. 
Architect— C.   O.   Clausen,  Hearst   Bide 

San  Francisco. 
Contractor— Hunt    &    Henry,    1005    10th 

Ave.,  San  Francisco.  $6000 

FLATS 

(1476)      E      THIRTIETH      AVE      275    N 

Clement.     Two-story  and  baseement 

frame  (2)  flats. 
Owner— Arrin  Knox,  296  27th  Ave..  San 

Francisco. 
Architect — None. 
Contractor — Orrin  Knox  &  Son,  296  27th 

Ave.,  San  Francisco.  $8500 

DWELLING  ' 

<"76>      S    ARLETA    bet.    Rutland    and 
Delta.         One-story      and      haQ^^jaent 
frame   dwelling. 
Owner— Wm.   E.   Wert.   26   Chatham   PI. 

?300* 


DWELLING 

(1477)  E    GAMBIE    175    S    Silver    Ave. 
dwenVng"'"''      ^"''      basement      frame 

Owner— Lindsay    Construction    Co.     141 

Paris   St. 
Architect — None.  $4000 

DWELLING. 

(1478)  E  GAMBIER  160  S  Silver  Ave. 
1-story  and  basement  frame  dwell- 

"W"ef— Mrs.    Leland    H.    Nichols. 
Architect — None. 

^°"\''?-^}-°':—^'nasay  Construction  Co.. 
2381    Bryant    St.  $400(1 

ALTERATIONS,    ETC 

(1479)  168  O'Parrell  ■  St.  Rearrange 
stairs;  build  platform.  lattice 
work,    etc.,    for   dancing   academy 

"■'^"^f— John   Tait  Amusement  Co.,   168 

O  Farrell  St. 
Architect — None. 
Contractor— Barrett    and       Hllp,       918 

Harrison   St.  *^'   J2600 

WAREHOUSE. 

(1480)  W  HARRIET  175  S  Howard. 
One-story   concrete   warehouse. 

Owner— J.    H.    Hjul,    128    Russ   St 
i!.ngineer    and    Contractor — J.    H.    Hjul 
128    Russ   St.  $7000 

FLATS. 

(1481)  SE  ANZA  and  47th  Ave.  Two- 
story  and  basement  frame  (3) 
flats. 

Owner— Mr.    Purcell,   417    Sutter   St. 
Architect    and    Contractor  —  Alvln    J 
Stern,    647   Mission   St.  $6000 

SALESROOM. 

(1482)  S.  HOWARD  108-4  W  5th  Two- 
story    concrete    salesroom. 

Owner— Howard  Realty  Co.,  Alexander 
Bldg. 

Architect— Walter  C.  Falch,  Hearst 
Bldg, 

Contractor— G.  P.  W.  Jensen,  320  Mar- 
ket St.  J8000 

DWELLINGS. 

(1483)  N  ROLPH  bet  Athens  and  Mu- 
nich Sts.  Two  1-story  and  base- 
ment  frame  dwellings. 

Owner — W.    Wethered,   76   Turk  St 
Architect — None.  $3000    each 

DWELLINGS. 

(1484)  S.  FLOOD  25  50  75  E  Congo. 
Three  1 -story  and  basement  frame 
dwellings. 

Fronqulst,    338      Rich- 


Owner — Alfred 
land  Ave. 

Architect  and 
Kronquist, 


Contractor — Alfred      J. 
338    Richland    Ave. 

$2000   each 


ADDITION 

(1485)       GE.A.RY     AND    POWELL    STS 

Construct  addition  for  laundry  and 

elevator  house. 
Owner — Crocker  Hotel  Co.,  Shreve  Bldg 

San   Francisco. 
Architect — Bliss  &  Favllle,  Balboa  Bldg 

San   Francisco. 
Contractor  —  L.    Bruce,    2741    Clay   St, 

San    Francisco.  $16  000 


DWELLINGS 

(1486)     S  ANZA  30,  60,  90  E  47TH  AVE 

Three  1 -story  and  basement  frame 

dwellings. 
Owner— Alvin  J.   Stern,  647  Mission  St., 

San    Francisco. 
Architect — Alvin    J.    Stern,    647    Mission 

St.,  San  Francisco.  Each  $5000 

APARTMENTS 

NE    LEXINGTON    AND    21ST   AVE       3- 

story    and    basement      frame      (16) 

apartments. 
Owner — J.   Anderson,  3333   21st  St.,  San 

Francisco. 
Architect  —  J.    c.    Hladlk,    Monadnock 

Bldg.,    S.    F. 
Contractor— H.  T.  Melnberger,  653  IBth 

Ave.,  S.   F.  $30,000 
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DWELLING  „    ,    „ 

(1487)      E    FORTY-SIXTH    AVE.    275    N 
Fulton  N  25  X  E  120.     All  work   tor 
l-storv    and   basement    frame   dwlg. 
Owner  —  Jonathan   Anderson,    1   Mont- 
gomery   St.,    S.    F. 
Architect — None. 

Contractor — Meyer    Bros.,    1    Montgom- 
ery   St.,    S.    F. 
Filed  April  2.   1925.  Dated  Mar.  13,   1925 
Side  and   roof  sheathing  on...  $972. 60 

Brown  coated    972.50 

Completed    972.60 

Usual    35    days    972.60 

TOTAL  COST,  $3890 
Bond,  sureties,  forfeit,  none.  Limit,  90 
days.  Plans  and  specifications  not 
filed. 


DWELLINGS 

(1488)  W  FORTY-FIFTH  AVE.  100  S 
Cabrillo  S  100  x  W  120.  All  work 
for  four  1-story  and  basement 
frame  dwellings. 
Owner  —  Jonathan  Anderson,  1  Mont- 
gomery St.,  S.  F. 
Architect — None. 

Contractor — Meyer    Bros.,    1    Montgom- 
ery St.,   S.  F. 
Filed  April  2.   1925.   Dated  Mar.   3,   1925. 
Side    &    roof    sheathing    on.. $4219. 90 

Brown    coated     4219.90 

Completed     4219,90 

Usual   35  days    4219.90 

TOTAL  COST,  $16,879 
Bond,  sureties,  forfeit,  none.  Limit,  90 
days.  Plans  and  specifications  not 
filed. 


STORES 

(1489)      SW  TVv'ENTY'-FIRST  and  Bry- 
ant.     All    work    for    1-story    frame 
bldg..   stores. 
Owner — H.    F.    Ramacciotti,    228    Mont- 
gomery  St.,    S.    F. 
Architect — Plans    by    contractor. 
Contractor — C.   F.    Parker,    251    Kearny 

St.,    S.    F. 
Filed  April  2,  1925.  Dated  April  2,   1925. 

Roof  on    $1890 

Brown    coated    1890 

Completed    and    accepted    1890 

Usual    35    days     1890 

TOTAL  COST,  $7560 
Bond,  $3780.  Sureties,  K.  E.  Parker  and 
R.  K.  Reed.  Forfeit,  none.  Limit,  75 
days.      Plans   and   specifications   filed. 


25x80. 
bldff., 


FLATS. 

(1490)    W   CHURCH   51    N   27th 
All     work     2-story      frame 
flats. 
Owner— G.  and  Rose  Celli,  1539  Church 

St..   S.   F. 
Architect — None. 
Contractor — Wm.     E.    McDonough,    225 

Powell    St..    S.   F. 
Filed    April     2.     1925.       Dated      March 
26,    1925. 
Frame    up    and    roof    sheathing 

on     $2500 

Brown   coated    2500 

Completed    and    accepted     2600 

Usual   36    days    1000 

TOTAL  COST.  $8600 
Bond,  sureties,  forfeit,  limit,  none. 
Plans  and   specifications   filed. 


FT,ATS 

(1491)  W  GUERRERO  36  S  19th.  2-sto. 
and  basement  frame   (2)  flats. 

Owner — Tiieodore   Gan,   844   Florida   St., 

San   Francisco. 
Architect — Frederick    G.    Munk,    Jr.,    58 

Francis   St.,   San    Francisco. 
Contractor — Paul   K.    Jones,    180    Jessie 

Street,  S.  F.  $7000 

FLATS 

(1492)  W  DOLORES  166  S  21st.  2-sto. 
and   ibasement  frame   (3)   flats. 

Owner — Bernard   Burke. 

Architect  —  Gustave  Stahlberg,  644 
Market  St.,   San   Francisco. 

Contractor  —  Stoneson  Bros,  and  T. 
Thorinson,  3835  Mission  St.,  San 
Francisco.  $9000 


ALTERATIONS 

(1493)      E    FIFTEENTH      AVE.      60      S 

Judah.  Move  and   make  alterations 

for  dwelling. 
Owner — T.     W.     McClenahan,     333     16th 

Ave.,   San   Francisco. 
Architect — None.  $1000 


'ALTERATIONS 

(1494)      854    COLE   STREET.    Raise   and 

make  additions  for  stores  and  flats 
Owner   —   G.   B.   and   Blanche   Plerano, 

premises. 
.\rchltect — None. 
Contractor — J.    W.    Marsden,    1663    20th 

Ave.,   S.   F.  $2750 


ADDITION 

(1495)      334-36-38-40    GEARY    STRBBT. 

Raise    and    make    addition   for    two 

stores;   T  ,t   O  roofing,   etc. 
Owner — H.    Friend,     1486    Jackson    St., 

San   Francisco. 
Architect — O.  R.   Thayer,   110  Sutter  St. 

San    Francisco.  $4750 


DWELLING 

(1496)  N  SILVER  AVE.  276  E  Cong- 
don.  1-story  and  basement  frame 
dwelling. 

Owner — W.  C.  Petersen,  1460  Divlsa- 
dero   St.,    San   Francisco    . 

Architect — None.  $3600 


DWELLINGS 

(1497)  E  HURON  AVE.  190  215  N  Ge- 
neva. 2  1-story  and  basement  frame 
dwellings. 

Owner — Oscar  L.  Erlckson,  4507  Mis- 
sion  St.,   San   Francisco. 

Architect — None.  $3900   each 


DWELLINGS 

(1498)      E    WAWONA    211    N    UUoa.    1- 

story  and  basement  frame  dwelling 
Owner — Fernando    Nelson   &   Sons   Inc., 

2  West  Portal  Ave.,  San  Francisco. 
Architect — None.  $4000 


DWELLING 

(1499)  N  SILVER  AVE.  300  E  Cong- 
don.  1-story  and  basement  frame 
dwelling. 

Owner  —  A.  L.  Gray,  4  Park  St.,  San 
Francisco. 

Architect — None.  $3600 


DWELLING 

(1500)      E  DE   SOTO  61  N  Holloway.  2- 

story  and  basement  frame  dwelling 
Owner— C.  M.  Smith,  40  Alvlso  St.,  San 

Francisco. 
Architect — None.  $ — 


DWELLING 

(1501)      N    W      DARIEN      WAY      AND 

Santa    Ana.    1-story    and    basement 

frame    dwelling. 
Owner — J.  G.  &  Mary  E.  Dunleavy,  307 

31st  Ave.,  San  Francisco. 
Architect — None. 
Contractor — John  R.  Lindsay,  56  Alvlso 

St.,   San   Francisco.  $5000 


DWELLING 

(1502)      N    ROLPH   75    E   Madrid.    1-sto. 

and   basement  frame   dwelling. 
Owner — P.    G.        Magnuson,    231    Rolph 

St.,    San    Francisco. 
Architect — None.  $3000 


DWELLING 

(1503)  W  TWENTY-EIGHTH  AVE. 
200  S  Taraval.  1-story  and  base- 
ment  frame  dwelling. 

Ownei- — H.  E.  Newlou,  1250  15th  Ave., 
San   Francisco. 

Architect — None.  $3000 


D  WELLINGS 

(1504)  S  PRAGUE  247  W  Cordova;  N 
Winding  Way  311.05  W  Cordova: 
2  1 -story  and  basement  frame 
dwellings. 

Owner — Crocker  Estate  Co.,  525  Crock- 
er Bldg.,  San  Francisco. 

Architect — None.  $3500    each 


APARTMENTS 

(1505)  SW  SACRAMENTO  and  Laguna 
Sts.  6-story  and  basement  concrete 
apartments. 

Owner — Stock  &  Jose,  251  Kearny  St., 
San   Francisco. 

Architect — Baumann  &  Jose.  251  Kear- 
ny  St.,    S.   F.  $75,000 


APTS.,    STORES 

(1506)  NE  FILLMORE  and  Washing- 
ton. 6-story  and  basement  class 
r    (35)    apartments   and    stores. 

Owner — James  Welsh,  1  Northwood  Dr., 
San  Francisco. 

.Architect — Baumann  &  Jose,  251  Kear- 
ny  St.,   S.    F.  $75,000 


GARAGES 

(]r.07)      s 

Two     1 
Owner — St 


Saturday,  April   11,   1925 


-9     W     Scott. 


FlI^BEKT     If 
.^tory    frame    garages. 
George    Holden,    308    Croc- 
ker Bldg.,  S.  F. 
Architect — Chas.  F.  Strothoff,   2274  15th 

St.,   S.    F. 
Contractor — Wm.    L.    Terry.    90    Allston 
Way,    S.    F.  (2    bldgs.)    $1000 


DWELLINGS 

(1508)  S    FILBERT    163-6.    132-6    W 

Scott,  Two  2-story  and  basement 
frame  dwellings. 

Owner— St.  George  Holden,  308  Crock- 
er  Bldg.,   S.   F. 

Architect — Chas.  F.  Strothoff,  2274  15th 


St.,    S.    F. 

Contractor — Wm. 

Way,  S.  F. 


Terry,    90   Allston 
Each  $6000 


DWELLINGS 

(1509)  E  SANTA  ROSA  90.  115,  140,  165 
190  and  215  N  San  Jose  Ave.  Six 
1-story  and  basement  frame  dwlgs. 

Owner  —  James  A.  Arnott,  236  Gran- 
ville  Way,   S.   F. 

Architect — None. 

I'ontractor — James  A.  Arnott  &  Son,  236 
Granville  Way,  S.  F.         Each  f4000 


FLATS 

(1510)      E    CHURCH    189    S    23RD.        2- 

story  and  basement  frame  (4)  flats 
Owner — J.  L.  Freeman,  1141  Church  St., 

San   Francisco. 
Architect — None.  $12,000 


DWELLINGS 

(1511)  S  CERRITOS  246,  351,  401  E 
Lunado  Way.  Three  1 -story  and 
basement  frame  dwellings.  Each 
$8000.  E  Mercedes  Way,  55,  105, 
160.  214  S  Paloma.  Four  2-story 
and  basement  frame  dwellings, 
each  $9000.  N  CERRITOS  AVE. 
144,  213  E  Lunado  Way.  Two  1- 
story  and  basement  frame  dwell- 
ings, each  $8000.  NE  Lunado  Way 
and  Estero  Way,  1-story  and  base- 
ment frame  residence,  $15,000. 
SE  Cerritos  Ave.  and  Moncada  Way 
2-story  and  basement  frame  dwlg,, 
$8,000. 

Owner  —  Urban  Realty  Improvement 
Co.,    41    Montgomery   St.,   S.    F. 

Architects  and  contractors — Leonard  & 
Holt,    41   Montgomery   St.,    S.   F. 

Costs  as  noted  above. 


ALTERATIONS 

(1512)      N   GEARY    bet.    7TH   and   8TH 

Ave.,   4328-30  Geary.     All  work  tor 

alterations,     moving,     etc.,     3-Ftory 

frame  bldg. 

Owner — Louis  Flecchia,  2315  California 

St.,  S.  F. 
Architect — N.    W.    Mohr,    4405    20th    St., 

San  Francisco. 
Contractor — L.    M.    Weismann    &    Son, 

4067    18th    St.,    S.    F. 
Filed  April  3.  1925.  Dated  Mar.  30,  1925. 
Bldg.    raised   and    walls    placed.. $800 

Rough    plastered     800 

Completed  and  accepted    800 

Usual    35    days     800 

TOTAL  COST,  $3200 
Bond,  $16,000.  Sureties,  C.  Gellert  and 
C.  W.  Farrow.  Forfeit,  $10.00.  Limit, 
60  days.     Plans  and  specifications  filed. 


PAINTING,     ETC. 

(1513)      NE   SHRADER   and   Parnassus 

Ave.,    E    100    X    N    49-10.      All    work 

for   painting,   tinting  and   papering 

3-stor.v   apartment    house. 

Owner — Eric  W.   Hunius,   217  Hugo  St., 

San    Francisco. 
Architect — E.    A.    Neumarkel,    644   Mar- 
ket   St.,    S.    F. 
Contractor  —  Fred   Wagner,    313    Scott 

St.,   9.   F. 
Filed  April  3.   1925.  Dated  April  2,  1925. 

2nd    coat    of    paint    on $750 

Completed  and   accepted    935 

Usual   35  days    565 

TOTAL  COST  $2250 
Bond,  sureties,  forfeit,  none.  Limit,  25 
days  after  notified.  Plans  and  specifi- 
cations filed. 


NOW   READY   POR   DELIVERY — 

PRIDDLE'S   TABIiES,   called   "37O0   SpUy   Bases  and   Other   Oaleala- 
tlojw,"  for  Quantity   Surveyor*  and   CkyatmetiyTm. 

Loose    Leaves    In    Fabrlkold    Covers    $3.50    Net,    Postpaid.      Sam*    in 
Genuine  Leather  Covers  $6.50  Net,   Postpaid. 

Mall  Personal   Check   to  ARTHUR  PRIDDLE,  Publisher,  891  lUaslon 
St.,  San  Francisco.  Calif..  U.  S.  A. 


Saturday,   April   11,   1925 
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FLATS 

(1514)  W  GUERRERO  36  S  19TH  S 
L'o  X  W  75.  All  work  except  elec- 
trical work,  heating,  painting, 
shades,  light  fixtures,  wall  paper, 
mill  work,  finish  hardware  for  2- 
story  and  basement  frame  bldg., 
flats. 

Owner — Theodore  Gau. 

Architect — None. 

C6ntractor — Paul   K.    Jones,    180    Jessie 

Filed  April  3,  1925.  Dated  April  2,  1925. 
Frame    up    and    roof   sheath- 
ing   on    J2023 

Brown    coated    2023 

Completed    and    accepted    2023 

Usual    35    days    2026 

TOTAL  COST,  $8095 
Bond,  $4047.50.  Suretie.s,  Wm.  G. 
Smith  and  C.  G.  Berg.  Forfeit,  non. 
Limit,  90  days.  Plans  and  specifica- 
tions  filed. 


FLATS 

(1515)      W    FIFTEENTH      AVE      150    N 

Balboa.      Two-story   and    basement 

frame   (2)   flats. 
Owner — G.    Katz. 
Architect — Morrow  &  Garren,  DeToung 

Bldg.,  San  Francisco.  $7900 


DWELLING 

(1516)      W  TWENTY-NINTH  AVE  100  N 

Cabrillo.      One-story   and   basement 

frame    dwelling. 
Owner — J.  Harold  Johnson,  Hearst  Bldg. 

San    Francisco. 
Architect — None.  $4800 


DWELLING 

(1517)      S  SENECA  100  E  San  Jose  Ave. 

One-story     and      basement      frame 

dwelling. 
Owner — W.    C.    and    Clarice    Olsen,   San 

Jose  Ave.,   San   Francisco. 
Arciiitect — Thomas    Bros.,    Russ    Bldg., 

San  Francisco. 
Contractor — Wm.  F.  Bernell,  1491  Ocean 

Ave.,  San  Francisco.  $4000 


DWELLINGS 

(1518)  W  FORTY-SECOND  AVE.  25 
and  50  N  Cabrillo.  Two  one-story 
and  basement  frame  dwellings. 

Owner — Dr.  F.  A.  Gawthorne,  5331 
Geary  St.,   San  Francisco. 

Architect — None.  $4000  each 


DWELLING. 

(1519)  E  FAXON  117  S  Ocean  Ave.  One- 
story  and  basement  frame  dwelling. 

Owner — Wm.    F.    Bernell,      1491     Ocean 
Ave. 

Architect — Thomas    Bros.,    Russ    Bldg. 
$4000 


DWELLING. 

(1520)  4347  ARMY  ST.  One-story 
frame   dwelling. 

Owner — A.  Molinarie,  672  27th  St. 

Architect  and  Contractor — Geo.  V.  Go- 
din,    386   28th  St.  $3000 


DWELLING. 

(1521)  E  WILLARD  126-3  N  McAllis- 
ter. Two-story  and  basement  frame 
dwelling. 

Owner — Mrs.  A.  L.  Storrs,  1459  Octavia 
St. 

Architect — None. 

Contractor — Sim  Rosen  and  Son,  176 
Chattanooga   St.  $4500 


APARTMENTS. 

(1522)  SE  CLAY  and  Gough  Sts.  Six- 
story  Class  C  steel  frame  (18) 
apartments. 

Owner — Acme  Investment  Co.,  Hum- 
boldt  Bank   Bldg. 

Architect — (reston  H.  Jensen,  Santa  Fe 
Bldg.,   S.  F. 

Contractor — Monson  Bros.,  251  Kearny 
St.  $100,000 

FLATS. 

(1523)  W  YORK  183  &  208-6  N  25th. 
Two  2-story  and  basement  frame 
flats    (2   flats   in   each   building). 

Owner — T.    D.    Sullivan,    969    Hampshire 

St. 
Architect — None.  $6000    each 

RECORDED 

(1524)  LOT  23  AND  PART  24  Blk  19 
St.  Francis  Wood.  All  work  2-story 
and    basement   frame    residence. 

Owner — Charles  Gordon,   782   ll'.h  Ave 
S.  F. 

Architect — B.  Cooper  Corbett,  Ixis  An- 
geles. 

Contractor — Mattock  and  Feasey,  210 
Clara  St.,   S.   F. 

Filed  April  4,  1925.     Dated  April  4,  1925. 
Frame    up     and     roof    rafters 

in   place    $3986.50 


Brown    coat    of    plaster    com- 
plete         3986.25 

Completed  and     accepted     by 

owner     3986.25 

Usual    35   days    3986.50 

TOTAL  COST,  $15,945.50 
Bond,  sureties,  forfeit,  none.  Limit, 
100  days.  Plans  and  specifications  filed. 


THEATRE  ALTER. 

(1525)  N  MCALLISTER  62-6  E  Leaven- 
worth 75  137-6.  Alterations  &  ad- 
dition  to   the  Plaza  Theatre. 

Owner — Henry   Duffy. 

Architect — C.  E.  Gottschalk,  M.  J.  Rist, 
760    Market   St.,    S.    F. 

Contractor — Grace  &  Bernieri,  703  Mar- 
ket St.,   S.  F. 
Payments    of    75%    on    first    and    fif- 
teenth of  each  mo. 
25%    usual  35  days. 

TOTAL  COST,     $14,629 

Bond,     sureties,    forfeit,    none.      Limit, 

30  days.      Plans  and   specification  filed. 


(1526)    W   THIRTY-SECOND    AVE.,    384 
N.   California.      All   work   two-story 
frame   residence. 
Owner — John    J.    Kingston,    805      Lake 

St.,   S,    F. 
Architect    —    Dodge    A.    Riedy,    Pacific 

Bldg..    S.    F. 
Contractor — Joseph   Howard,      118      8th 

Ave.,   S.   F. 
Filed  April  4,  1925.    Dated  April  3,  1925. 

Frame  up  and  completed $2247.50 

Brown    coated     2247.50 

Completed   and   accepted    ....    2247.50 

Usual    35    days    2247.50 

TOTAL  COST,  $8990.00 
Bond,  $4495.  Sureties,  Bryan  Feerich 
and  Lawrence  J.  Sinnott.  Forfeit, 
none.  Limit.  75  days.  Plans  and  speci- 
fications filed. 


DWELLINGS 

(1527)  E  VICTORIA  375  400  N  Gar- 
field. 2  1-story  and  basement  frame 
dwellings. 

Owner — Mrs.   O.     Wilson,     126     Ashton 

Ave..  San  Francisco. 
Architect — Chas.   F.  Strothoff.   227   15th 

St.,  San  Francisco.  $3000  each 

DWELLING 

(1528)  W  THIRTY-THIRD  AVE.  200 
N  Irving.  1-story  and  basement 
frame  dwelling. 

Owner — Geo.  F.  Rundle,  1250  36th  Ave., 

San   Francisco, 
Architect — None.  $3500 


DWELLING 

(1529)      NW  CHENERY  AND  LIPPARD 

Streets.   1-story  .&   basement  frame 

dwelling. 
Owner — J.   Miller,   2478   Bryant  St.,   San 

Francisco. 
Architect — G.    A.    Berger,    261    Valencia 

St.,  San   Francisco.  $3000 


MANUFACTURING  PLANT 

(1530)  NW  FOLSOM  AND  RAUSCH 
Sts.  1-story  brick  manufacturing 
plant. 

Owner — Samuel    Schell,    ISO    Jessie    St., 

San   Francisco. 
Architect — None.  $9500 

APTS.    &    STORES. 

(1531)  SW  IRVING  and  20th  Ave. 
Three-story  frame  (10)  apartments 
and  stores. 

Owner — G.  B.  Jackson  &  Sons,  282  10th 

Ave. 
Architect — Edward      E.      Young,      2002 

Calif.   St.  $25,000 


DWELLINGS. 

(1532)    N    FULTON   34-6    E   Third   Ave. 

Two    2-story    and    basement    frame 

dwellings. 
Owner — J.   A.   Cronan,   373   Russ  Bldg'. 
Architect — Arthur  T.     Ehrenpfort,     373 

Russ  Bldg. 
Contractor — J.  D.  Hanna,  602  California 

St.,   San   Francisco.  $7500    each 


APARTMENTS. 

(1533)  SW  TWENTY-THIRD  and  San 
Jose  Ave.  Three-story  and  base- 
ment  frame    (14)    apartments. 

Owner — T.    E.    Twohig,      1206    Valencia 


J.    C. 


Hladlk,   Monadnock 
$18,000 


St. 
Architect 
Bldg. 


FLATS. 

(1534)  N  LAKE  32-6  W  26th  Ave.  Two- 
story  and  basement  (4)  flats. 

Owner — Wm.  Van  Herick,  4005  Cali- 
fornia St. 

Architect — None.  $10,000 


APARTMENTS. 

(1635)  NE  SACRAMENTO  and  Mason 
Sts.  Ttn-story  reinforced  concrete 
(50)    apartments. 

Owner — Mason-Sacramento  Co.,  Ameri- 
can Bank  Bldg. 

Architect — Weeks  and  Day,  315  Mont- 
gonjery   St. 

Contractor — Clinton  Construction  Co., 
923    Folsom    St.  $750,000 


THEATRE    REPAIRS. 

.V  McAllister,  East  Jones.  Minor 
alterations  and  repairs  for  thea- 
tre. 

Owner — Henry  Duffy,  Alcazar  Bldg. 

Architect — C.  E.  Gottschalk  &  M.  E. 
Rist,   Phelan   Bldg. 

Contractor — Grace  and  Bernieri,  703 
Market    St.  $7000 

BUILDING. 

(1536)  SW  REVERE  150  NW  Hawes. 
NW  37-6XSW  100  Ptn  Blk  363  South 
S.  F.  Hd  and  R  R  Assn.  All  work 
except  lighting  fixtures,  shades  & 
and  labor  mixing  concrete  1-story 
and  ba.sement  frame  building. 

Owner — P.  Mercurio,  533  Chestnut  St., 
S.  F. 

Architect — T.  F.  De  Martini. 

Contractor — J.    Meconi,    26    Prescott  St., 

Filed  April  6.  1925.  Dated  April  1,  1925. 

Frame     up     $1150 

Brown   coated    1150 

Complete    dand    accepted    1150 

Usual    35    days    1150 

TOTAL   COST,    4600 

Bond,     sureties,    forfeit,    none.      Limit, 

90   days.      Plans  and  specifications   not 

filed. 


BUILDING. 

(1537)     140    NEW    MONTCJOMERY    ST. 
Mill   work   for   building. 

Owner — Pacific    Telephone    and      Tele- 
graph Co..  333  Grant  Ave.,  S.  F. 

Architect— J.    R.   Miller,    T.    L.    Pflueger, 
A.  A.   Canton,  Foxcroft  Bldg.,  S.  F. 

Contractor — Pacific  Mfg.  Co.,  177  Stev- 
son  St.,  S.  F. 

Filed  April  6.  '25.     Dated  Mar.  31,  '25. 

1st   of   each   month   75% 

30   dnys  after    25% 

TOTAL   COST.   $25,950 

Bond,    sureties,    forfeit,      limit,      none. 

Plans   and   specifications   filed. 


SCHOOL   BLDG. 

(1539)    E   DIAMO.\D   75   S   ISth.      School 
Bldg. 

Owner  —  The     Roman    Catholic    Arch- 
bishop.  1100   Franklin   St.,   S.   F. 

Architect — Shea  &   Shea,   454  Montgom- 
ery  St.,  S.   F. 

Contractor    —    Liebert    &    Trobock,    180 
Jessie   St.,   S.   F. 

Filed  April  6,  1925.  Dated  April  2,  1925. 
Payments    of    75%    on    first    of    each 

months. 
25%    35    days    after    completion. 

TOTAL   COST,   $44,666 

Bond.    $22,500.      Sureties,   United   States 

Fidelity  &  Insurance  Co.     Forfeit,  none. 

Limit,    36    days    after    plastering    done. 

Plans   and   specifications   filed. 


FLATS. 

(1539)      W     FIFTEENTH     AVE     150     N 

Balboa.  Two-story  frame  flat  bldg. 

Owner    —    George    Katz,       Monadnock 

Bldg.,  S.  F. 
Architect — Morrow    and    Garren,      De 

Young    Bldg.,    S.    F. 
Contractor — James  J.  Irwin,  801  Cabril- 
lo  St      S    F 
Filed  Api'il  6,   1925.  Dated  April  3,  1926. 
Roof    sheathed    and    frame    up.$250() 

Plastering    completed     4155 

Completed    and    accepted    4155 

Usual    35    days    4155 

TOTAL  COST,  $14,965 
Bond,  sureties,  forfeit,  none.  Limit, 
120  days.  Plans  and  specifications 
filed. 


APARTMENT  HOUSE. 
(1540)  W  DOLORES  156  S  21st  W  125x 
S  26.  All  work  except  electric  light- 
ing fixtures,  gas  radiator,  water 
heater,  wall  beds,  2-story  and 
basement  apartment  house. 
Owner — Bernard   and   Catherine  Burke. 

848    Dolores   St.,    S.   F. 
Architect    —    Gustave    Stahlberg,      644 

Market  St.,   S.  F. 
Contractor — Stoneson    Bros.,    3836    Mis- 
Filed  April  6,  1925.  Dated  Mar.  — ,  1925. 
Frame  up,  roof  on  and  build- 
ing   enclosed    $3462.50 
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Brown    coated     3462.60 

Completed   and   accepted    ....   3462.50 

Usual    35    days    3462.50 

TOTAL  COST,  tl3,850 
Bond  J6425.  Sureties,  S.  Steinberg 
and  W.  B.  Jefferson.  Forfeit,  none. 
Limit,  90  days.  Plans  and  specifica- 
tions filed. 

fu4?)"^SW  ARMY  AND  BRTANT  STS. 

One-story      and      basement      frame 

dwelling. 
Owner — C.   Lindberg,   1  Naylor  St..   San 

Francisco. 
Architect — None.  $5250 


(1542)      E  TENTH  AVE  100  S  Kirkham. 

Two-story  and  basement  frame   (2) 

flats. 
Owner — Arvid  Peterson,  1560  10th  Ave., 

San  Francisco. 
Architect — None.  $8000 


(1543)  S  TWE.VTT-FOURTH  80  W  Fair 
Oalis.  Two-story  and  basement 
frame   (2)   flats. 

Owner — Baker  &  Watson,  3508  23rd  St., 
San    Francisco. 

Plans   by   Owner.  $7000 


(1544)     N  HOLLOWAY  28  W  Jules  Ave. 

NW  Holloway  and  Jules  Ave.     Two 

one-story      ^nd      basement       frame 

dwelling. 
Owner — Mrs.      Ada      M.      Bender,      2233 

O'Farrell   St.,   San   Francisco. 
Plans  by  Owner.  $3000  each 


DWELLING 

(1545)      W  TWENTY-FIRST  AVE  166-8 

S  Taraval.  One-story  and  basement 

frame  dwelling. 
Owner — Lena  C.  and  Augusta  H.  Muller, 

301  Jersey  St..   San  Francisco. 
Architect — Chas.  F.  Strothoff,  2274  15th 

St.,  San   Francisco. 
Contractor — John    Sioblom,    143   Tiffany 

Ave.,  San  Francisco.  $4000 


W.VLL 

(1546)  NO.  3335  THIRD.  Construct 
concrete  %vall   around  oil    tanks. 

Owner — Mohawk  Oil  Co.,  311  California 
St.,  San   Francisco. 

Architect — None. 

Contractor — Adam  Arras  Co.,  185  Stev- 
enson   St.,    San    Francisco.  $2300 


ALTERATIONS 

(1547)  W  DIVISADERO  160  S  Duboce. 
Remodel    flats. 

Owner — Mrs.  Elizabeth  J.  Hunt,  69  Dl- 
visadero  St.,   San  Francisco. 

Architect- — None. 

Contractor — Byrd  O.  Smith,  247  Mont- 
gomery St.,   S.  F.  $6000 


(1548)  S  TOLEDO  125  AND  185  E 
Pierce.  Two  one-story  and  base- 
ment frame  dwellings. 

Owner— Dr.  F.  A.  Gawthorne,  6331 
Geary  St..  San  Francisco. 

Architect — None.  $4000  each 


ALTERATIONS 

(1549)     NO.   240  VALLEY.     Alterations 

and  additions  to  residence. 
Owner — M.  McGushin.  Premises. 
Architect — None. 
Contractor — Thos.    McCormick,    "3    Hill 

St.,   San   Francisco.  $8000 


(1550)  NE  COLLINGWOOD  and  21st 
Sts.  1^ -story  and  basement  frame 
dwelling. 

Owner — F.   C.    Haim,   378   Diamond   St. 

Architect— W.  W.  Harper,  140  Mont- 
gomery St.  $5000 


MOVE    DWELLING,    ETC. 

(1551)  N  FULTO.N"  50  E  Octavia.  Move 
dwelling  to  another  location  and 
remodel  and  make  minor  addi- 
tions. 

Owner — Geo.  Draeger.  799  McAllister 
St. 

Architect — None.  $1500 


ilOVE  DWELLING,  ETC. 

(1552)  E  OCTAVIA  75  N  Fulton.  Move 
dwelling  to  another  location  and 
remodel   and  make   minor  addition. 

Owner — Geo.    Draeger,     799    McAllister 


St. 
Architect — None. 


$1250 


GARAGE. 

(1553)  S  BERNARD  60  E  Jones.  One- 
story   frame   garage. 

Owner — J.  Morre,   1634  Jones  St. 

Architect — None. 

Contractor — A.  Reinando,  71  Bernard 
St.  $1200 


I)  WELLING. 

11554)  NW  FAXON  and  Holloway.  One- 
5^tory    and    basement    frame    dwell- 


Owner — Merer    Bros., 

St. 
Architect — None. 

DWELLING. 

(1555)    N    HOLLOWAY 
Ave.        One-story 
frame    dwelling. 

Owner — Meyer    Bros., 
St. 

.Architect — None. 


Montgomery 
$4000 


Montgomery 
$3000 


175    N 
-story    and    base- 


DWELLINGS. 

(1556)    E    PARIS    100    125    13 
France.      Four 
ment    frame    dwellings. 

Owner — Geo.    Goldstein,    %   contractors, 

Architect — None. 

Contractors — Meyer   Bros.,   1   Montgom- 
ery  St.  $3000   each 


FOUNDATIONS. 

(1557)  S  BUSH  137-6  E  Kearny. 
Foundations  only  for  6-story  gar- 
age. 

Owner — Bush  Street  Garage  Co.,  55 
New   Montgomery   St. 

Architect — Powers    and    Ahnden. 

Contractor  —  Cahill  Bros.,  55  New 
Montgomery   St.  $3000 


FLATS 

(1558)      W   MISSION   110   N  Niagara.   3- 

story  and  basement  frame  (2)   flats 

Owner — James    Mancuso,    5172    Mission 


A.    Porporato, 
S.    F. 


619    Wash- 
$13,000 


CLASS  A  BLDG. 

(1559)  N  MISSION  75  W  FOURTH.  6- 
story  and  basement  class  A  news- 
paper publishing  plant. 

Owner  —  A.  Aronson,  (The  Bulletin), 
314  Merchants  Exchange  Bldg..  S.F. 

Architect — Ashley  &  Evers,  58  Sutter 
St.,    S.    F. 

Contractor — Robinson  &  Gillespie,  1051 
Sutter  St.,  9.  F.  $200,000 


11560)     E  SEVENTH  AVE.  137-5,  162-5, 
187-5,    212-5,    237-5,    262-5.    287-5. 
312-5.   337-5   N  Lake.     Nine  2-story 
and   basement   frame   flats,    (2   flats 
in    each    building). 

Owner — Lager  &  Val  Franz,  180  Jessie 
St.,   S.   F. 

Architect — None.  Each  $8000 


ALTERATIONS 

(1561)  SW  MARKET  and  New  Mont- 
gomery Sts.  Extend  9th  floor;  steel 
frame:  terra  cotta  tile  enclosing 
walls;  concrete  root  slab;  metal 
lath  and  plaster  partitions  for 
auditor's  oflice   in  hotel. 

Owner — Palace   Hotel  Co.,   premises. 

Architect  —  Geo.  W.  Kelham,  Sharoi 
Bldg.,    S.    F. 

Contractor — Taylor  &  Goericke,  Sharon 
Bldg.,  S.  F.  $10,000 


.ALTERATIONS,    ETC. 

(1562)  NE  SAN  BRUNO  AVE.  75  SE 
Wayland  SE  25  x  NE  100.  ptn.  Blk. 
E.  lot  13.  Haley  Purchase.  All 
work  for  remodeling  old  bldg.  and 
erecting  new  bldg.,  (store  and 
flats). 
Owner — Mr.  and  Mrs.  Harry  E.  Meehan 

2704   San   Bruno  Ave.,   S.  F. 
Architect — None. 
Contractor   —   M.    Bruech,    600    Charter 

Oak    Ave.,    S.    F. 
Filed  April   7.   1925.  ated  Mar.   30.   1925. 

Roof    on    $1837.50 

Brown    coated    1837.50 

Accepted     1837.50 

Usual   35   days    1837.50 

TOTAL  COST,  $7350 
Bond.  $2000.  Sureties.  John  Brick  and 
A.  Bin.  Forfeit,  none.  Limit.  90  days 
after  April  1,  1925.  Plans  and  specifi- 
cations filed. 


ALTERATIONS. 

(1563)     2417     WBSBSTER. 

to    building. 
Owner — Lillian     Elias.     1424 


S.  F. 


Alterations 
Lake 


St.. 
.  Bertz,  168  Sutter 
Bienfield.    447    21st 


Architect — Earle 

St..  S.  F. 
<  ontractor — D.     L 

Ave..    S.    F. 
Filed  April  7.  1925.  Dated  April  7,  1933. 

Brown    coated     $1716 

Completed  and  accepted    1718 

Usual    35    davs    1144 

TOTAL  COST.  $4575 


Bond,  sureties,  noe.  Forfeit.  $5  day. 
Limit.  90  days.  Plans  and  speclflca- 
linns  filed. 


DWELLING 

(1564)      E     GRANVILLE     WAY     115     N 

Uiloa.     Two-story      and     basement 

frame  dwelling. 
Owner — W.  Premus,  115  Granville  Way 

San   Francisco. 
Architect — None.  $5000 


DWELLINGS 

(1565)      E  FORTY-SIXTH  AVE  140  and 

170   N   Fulton.     Two   one-story  and 

basement  frame   dwellings. 
Owner  —  Thomas  J.   Ryan,   877   Bryant 

.St.,  San  Francisco. 
.\r'  hitect — None. 
I  ontractor — R.       F.       Gardner,       2154-B 

.Market  St.,  S.  F.  $3000  ea 


DWELLING 

(1566)     N  DORCHESTER  200  W  Clare- 

raont.      Two-story     and      basement 

frame  dwelling. 
Owner — Miss  Marie  Ash,   1275 

San  Francisco. 
Architect — None. 
I 'on  tractor — John    V.    Stiefel, 

St.,   San   Francisco. 


3rd  Ave., 


184    23rd 

$5000 


DWELLING 

1 1067)      NW  NAPLES  AND  PERU.   One 

story  and  basement  frame  dwelling 
Owner — Peter  C.  Becker,  1280  19th  Ave.. 

San  Francisco. 
Architect — None.  $1800 


DWELLING 

(1568)      S    CALIFORNIA     26-8     E     17th 

Ave.        One-story      and      basement 

frame  dwelling  and  garage. 
Owner — E.    Arrigli.    2807    Polk    St.,    San 

Francisco. 
Architect  —  Louis     Mastropasqua,     580 

Washington   St.,   San   Francisco. 
Contractor  —  Mattel  Bros.,   1837   Green 

St..  San  Francisco.  $9000 


DWELLING 

(156ii)  S  SADOWA  100  W  Plymouth. 
One-story  and  basement  frame 
dwelling. 

Owner — Giovanni  Colacicco,  106  Saga- 
more St.,  San  Francisco. 

Architect — None. 

Contractor — J.  A.  Johnson,  711A  Naples 
St.,  San  Francisco.  $3000 


DWELLING 

(1570)      E  GENESEE  75  S  Staples.     One 

story  and  basement  frame  dwelling 
Owner — Anders  M.  Boe,  733  Joost  Ave., 

San  Francisco. 
.\rchitect — None.  $4000 


DWELLING 

aOTl)      N  SHAKESPEAR  125  W  Rhine. 

one-story      and      basement      frame 

dwelling. 
Owner— Eli  Boer,  40  Broad  St.,  S.  F. 
Architect — Wm.    F.    Lovell,    702   Haight 

St.,  San  Francisco. 
Contractor— W.    E.    Meritt,     58    Bepter 

St.,    San    Francisco.  $2600 


DWELLING 

(1572)     W   CONGO   30   N   Circular   Ave. 

One-story      and      basement      frame 

dwelling. 
Owner— Wm.  H.  Grahn,  2695  Mission  St. 

San  Francisco. 
Architect — None.  $2800 


DWELLINGS 

(1573)  S  JERROLD  A"VE  50  and  75  W 
Mendell.  Two  one-story  and  base- 
ment frame  dwellings. 

Owner — E.  A.  Janssen,  Hearst  Bldg., 
San  Francisco. 

-Architect — None.  $4000   each 


ALTERATIONS 

(1574)  N  SUTTER  40  W  Trinity.  Con- 
nect present  10-story  class  A  bldg. 
with  3-story  class  C  bldg.;  remov- 
ing dividing  wall  and  build  new 
brick  wall;  install  automatic  flre 
doors,  etc.,  for  bank  quarters. 

0%vuer  —  French  American  Bank,  110 
Sutter    St.,    S.    F. 

Architect — John    A.    Baur,    251    Kearny 


St..  S.  F. 
'ontractor — C.    T.   Peterson 
St..   S.  F. 


180   Jessie 
$3000 


ALTERATIONS 

(1575)      1501    TWENTIETH   ST.      Minor 

alterations  for  fiats. 
Owner— G.   Stiladia.   3034    16th  St.,   S.  F. 
Architect — None. 
Contractor — A.    Halstrom,    628    Valencia 

St  ,   S.  F.  $1000 
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ALTERATIONS  ^   , 

(1576)  E  SCOTT  140  N  Prado.     Remodel 

10-room     house  for     four     4-room 

apartments. 

Owner — Mrs.    Daisy  Noel.      21    Culebra 

Terrace,   9.   F. 

Architect— None.  f2000 


DWELLINGS 

(1577)  W  COLON  87  N  Monterey  Blvd.; 
W  Colon  37,  137-9,  187-9  S  Mangels; 
S  Joost  Ave.  28-2,  66-4,  104-9  W 
Hamburg;  W  Hazelwood  115,  156, 
204  S  Mangels.  Ten  1-atory  and 
basement    frame    dwellings. 

Owner — Nelson  Bros.,  950  Monterey 
Ave.,  S.  F. 

Architect— Chas.  F.  Strothoff,  2274  15th 
St.,  S.  F.  Each  $4000 


DWELLINGS 

(1578)  S  MANGELS  AVE.  30-2,  75-5, 
91-4.  110-5.  150-6,  152-2.  192-2,  232-3 
E  Hazelwood.  Eight  1-story  and 
basement   frame  dwellings. 

Owner  —  Nelson  Bros.,  950  Monterey 
Blvd.,  a  F. 

Architect— Clias.  P.  Strothoff.  2274  15th 
St.,  S.  F.  Each  ?4»0« 


FL.\TS.  STORE 

(1579)      W    MISSION    27-3    N    Leo.       3- 

story  and  basement  frame   (2)  flats 

and   store. 
Owner — Andrea  and  Virginia  Delrio,  60 

Norton    St..    S.    F. 
Architect — None. 
Contractor — Joseph  Novello,  172  Bertlta 

Ave.,  S.  F.  $9000 


RESIDENCE 

(1580)  NW  WASHINGTON  and  Pre- 
sidio Ave.  2-story  and  basement 
frame  residence. 

Owner — H.  C.  Williams.  %  architects. 

Architect — Baumann  &  Jose,  251  Kear- 
ny   St.,    S.    F. 

Contractor — Stock  &  Jose,  251  Kearny 
St.,  S.  F.  $10,000 


FLATS 

(1581)  E  STANYAN  50  and  75  N  Grove 
Two  2-story  and  basement  fram« 
flats    (2   flats   in   each   building). 

Owner — John  Fisher,  1555A  Sacramento 
St.,    S.    F. 

Architect — E.  A.  Neumarkel.  544  Mar- 
ket St.,  S.  F.  Each  $8500 

.SPRINKLER.    ETC. 

(1582)  W  FIRST  AND  JESSIE  SW  130 
NW  60  SW  37-6  NW  SO  NE  87-6 
SE  40  NE  80  SE  100.  All  work  for 
sprinkler,  pipes,  valves,  etc.,  for 
building. 

Owner  —  Langley  &  Michaels  Co.,  50 
First   St.,   S.   F. 

Architect — Henry  H.  Meyers,  Kohl  Bldg 
San   Francisco. 

Contractor — Curtis  T.  Clifford,  142  San- 
some   St..    S.   F. 

Filed  April  8,  1925.  Dated  April  2,  1925. 
$1811.25    to    be    paid    in    install- 
ments as  work  progresses  on 
1st  of  each  month  in  sums  of 

Usua'l   35   days,   25%    $603.75 

TOTAL  COST.  $2415 
Bond,  $1210.  Sureties.  Hartford  Acci- 
dent &  Indemnity  Co.  Forfeit,  $40.00. 
Limit,  60  days.  Plans  and  specifica- 
tions  filed. 


COMPLETION  NOTICES 


S\,\    KItAXCISCO    COl'i^TV 


March  31.  1925— W  39TH  AVE.  100  N 
on  W  line  39th  Ave.  having  front- 
age on  39th  Ave.  of  25  x  107-6.  J. 
N.  Raymond  and  Gertrude  B.  Ray- 
mond  to  Henry  S    Nelson.  Mar.  25.  "25 

Aipril  1,  1925— W  NEWTO.V  225  S 
Morse.  Wm  E  Grosman  to  whom 
it    m.Ty   concern April   3.    1025 

April  1,  1925— E  ALLISON  225  S 
Cross  75.\120.  F  G  Pfeifter  to  whom 
it   may   concern April    1.    1925 

Aphil  1.  1925- SW  WILSON  200  SE 
Rhine  Lot  13  Rlk  .\'.  Mission  St. 
Land  Co.  Charles  Gust  to  whom 
it   may  concern March  31.   I'.i25 

April  1.  1925 — S.\N  BRUNO  RO.\D  & 
Silver  Ave.  .'\..ssociated  Oil  Co  to 
George  Wolf March   25,   1925 

.\|irll  1.  1925— W  THIRTV-THIKI) 
.\ve  100  N  Geary  N  25xW  120.  John 
«'  Tlionias  to  whom  it  mav  concern 
March    30,    1925 

-\l>iil  1.  ]1l2r,— NO.  248  TWELFTH  .ST. 
iH-t.  '  Howard  and  Folsom.  La 
Grande  Laundry  Co  to  Charles  H 
Wilson..-. , March     24,     1925 


April  1,  1925 — N  CALIFORNIA  82-6 
E  Seventh  Ave  N  99.85  m  or  1  B 
25  S  97.28  m  or  1  W  25.0132.  Emma 
and  R  T  Ingham  to  H  S  Meinber- 
ger March     27.     1925 

April  1,  1925— SE  FILLMORE  AND 
Golden  Gate  Ave.  M  Harris  to 
J    I    Mitrovich April    1.    1925 

April  1,  1925— SW  EMBARCADERO 
45.10  NW  Howard  NW  91-8  m  or  1 
SW  137-6  m  or  1  SE  91-8  m  or  1  NE 
137-6.  Pope  &  Talbot  Land  Co  to 
M  B  McGowan March   24.    1925 

April  2.  1925 — N  FRANCISCO  125  E 
Octavia  E  25xN  137-6.  Llllie  P 
Kaufmann  and  H.  O.  Lindeman. 
March    30,    1925 

April  2,  1925 — W  15TH  AVE  100  S 
Lake  S  25x127-6.  Bert  W  Mi- 
hulka  to  whom  It  may  concern.. 
April    2,    1925 

April  2,  1925— E  MARKET  and  Beale 
SE  137-6xSE  138-2.  Pacific  Gas  & 
Elec  Co.  to  Gladding  McBean 
Corp March  24,  1925 

April  4,  1925 — N  CLEMENTINA  275  W 
Fifth  and  extending  W  along  line 
of  Clementina  a  dist  of  50xN  75.  W 
C  Bemis  to  John  Botman.Mar.   31.  '25 

April  2.  1925 — S  .MIGUEL  and  Chen- 
ery  SW  28xSE  100.  Thomas  K. 
Rothenberger  to  Commercial  Fix- 
ture  Mfg   Co March    30,    1925 

April  2,  1925— E  20TH  AVE  100  N 
Santiago  and  E.  20th  Ave  126  N 
Santiago.  R.  H.  O.  Bohr  to  John- 
son  &   Erlendson March   2.S,   1925 

April  2,  1925— LOTS  4  AND  5  BLK 
30S0  and  lots  14  and  15  Blk  30S1 
Map  blks  3080  and  3085  Westwood 
Highlands.  Hans  and  Esther  E. 
Nelson  to  whom  It  may  concern.. 
April    2,    1925 

April  2,  1925— N  FRANCISCO  150  K 
Octavia  E  25xN  137-6.     Evelyn  Ella 

Lee  and   H    O.   Lindeman 

5... March     30,     192. 

April  2.  1925— S  WILDE  AVE.  BET. 
Rutland  and  Delta  Lot  30  Blk  39 
Reis  Tr.  Angelina  Ferreri  to  Phil- 
Ipp    Fetz    March    30,    1925 

April  2,  1925— W  TWENTY-THIRD 
Ave.    125    N   Irving.    A.    Oscar    Eck- 

man  to  whom  it  may  concern 

April    1,    1925 

April  2,  1925— N  BROADWAY  137-6 
W  Octavia  W  68-9  X  N  137-6.  The 
Heights  to  R.  Ouer  as  Wedel  Elec- 
tric Co Mar.   28,   1925 

April  2,  1925— NW  GOUGH  .&  CHEST- 
nut  W  S7-6  X  N  62-6.  Adolph  Stock 
to   Stock  &   Jose April   1,   1925 

Apr  2.  '25- LOT  4  BLK  6442  CROCK- 
er  Amazon  Tr.  Sub.  2.  John  Bjork- 
man  to  whom  it  may  concern.... 
March    24,    1925 

April  s.  1925 — 25  x  100  ON  E  SIDE 
Charter  Oak  Ave  300  N  Augusta. 
John  G.  Kurt  to  whom  it  may  con- 
cern      April    2,    1925 

March  30.  1925 — LOT  353  Gift  Map  No. 
3.  John  N  Hadzes  to  whom  it  may 
concern Mar.  25.  1925 

April  3.  1925 — NE  38TH  AVE  Ca- 
rillo  70nN  40.  Charles  Merkle  to 
Cha.s.    Haggans    April   3.   1925 

April  4.  1925— SE  ARMY  125  SW 
Hampshire  No.  2873-2873A  Army. 
Wm  H  Grahn  to  whom  it  may  con- 
cern  April    3.    1925 

.Vpril  3.  1925— SW  LOWELL  25  NW 
Brunswick.  25x75.  Nelson  E  Lutz 
to  whom  it  mav  concern  .  .Apr.  3.  1925 

April  3.  1925 — 536  53S  SIXTH.  M.  L. 
f'hovnski  .t  S.  F.  S.  &  L.  Soc.  to 
James  J.  Irwin March  28.  1925 

April  3.  1925— S.  NEY  50  E  CRAUT 
110  Ney  St.;  S.  Ney  25  E  Craut 
known  as  106  Ney  St.;  S  Ney  Cor 
Craut  at  25x85  known  as  100  Ney; 
and  E.  Craut  85  S  Ney  known  as 
221  Craut  St.  Hazel  E.  Lamb  to 
Ji'hnson    &    Erlendson .  .Mar.    25.    Itio 

April  3,  1925— N  W  GUERRERO  & 
14th  Sts.  J.  P.  Norton  to  C.  Olsen  .  . 
March    28.    1925 

April  3.  1925 — N  COMMERCIAL  9C-3 
E  Kearnv  E  31-6  x  N  58-3.  Lee  Doo 
to   P    Sartorio April   2.   1925 

April  2.  1925— S.  ROLPH  125  E  Mis- 
sion 25x100  25-4x100.  A  M  Samul- 
son  to  whom  it  may  concern... 
April    2.    1925 

April  2.  1925— E  BATTERY  30  S  Clay 
i^lbort  F  Knorp  to  MoUer  &  Do 
Luca March     26.    1925 

April  3.  1925- SW  EUGENIA  AVE  .<ir 
Andover  S  125xW  70.  Dolores 
Realty  Co.  to  whom  It  may  con  ■ 
cern      Anril    3.    1925 

Attril  3.  1925 — S  DAY  30  E  Castro  E 
ISOxS  114.  San  Francisco  Home 
Bldg.   Co.   to  Meyer   Bros.. Apr.   2,   "25 


April  3,  1925— E  VALENCIA  St  S  18th 
S  25x80.  H  Cherin  to  Co-operative 
Builders    March   28,   1925 

March  31,  1925— LOT  18  BLK  2889 
Laguna  Honda  Park.  Hawkins 
Improvement  Co.  to  whom  it  may 
concern    March  28,   1925 

April  3,  1925— SW  COR  VAN  NESS 
Ave  and  Larch  40x109.  J.  Green- 
bach   to   whom   it  may   concern 

April    2,    1925 

April     3,     1925 — 2851     22ND     ST.       Ed 

Cerretto     to    James    Low     

March     30,     1925 

April  3,  1925— S  ELLIS  137-6  E  Lar- 
kin  S  137-6xE  68-9.  Margaret  Bell 
and  E.  H.  Denke  to  Bowes  and 
Bell      April    3,    1925 

April  3.  1925— S  CABRILLO  32-6  E 
4Sth  Ave.  E  75  X  S  95.  John  W. 
Friedle  to  whom  it  may  concern 
April     2,     1925 

April  3,  1925— SE  NAPLES  225  NE 
Italy  NE  25  x  100.  Antonio  Sarro 
to  whom  it  may  concern.  .Feb.  20.  '25 

April  3,  1925— NW  EDINBURGH  125 
NE   Peru   Ave   NE   25    x    100.   Victor 

P.jorkman  to  whom  it  may  concern.. 
March    31,    1925 

April  3,  1925 — N  CABRILLO  107-6  E 
35th  Ave.  E  25  x  N  100.  S.  F.  John- 
son   to   whom   it  mav  concern 

April    3,    1925 

April  3,  1925— W  CLAYTON  50  76  100 
125  150  175  200  &  225  N  Grov*. 
W.  R.  Voorhies  Inc.  to  whom  it 
may  concern    March  30,   1925 

■\pril  3.  1925 — N  GREEN  85-6  E  Tay- 
lor E  34-6  —  137-6  W  27  S  12-  6W 
7-6  S  125.  Jewel  Schweitzer  to  J. 
Prout    March    31,    1925 

April  4,  1925 — W  FLORA  75  S  Bay 
View  S  25xW  92  Ptn  Lots  1.  2,  3  and 
4  Blk  D.  Silver  Terrace.  Allan  and 
Clotilda  Winans  to  Morse  &  Mor- 
rison   Co Mar.    26,    1925 

\pril  4,  1925— E  THIRTY-FIRST  AV 
250  S  Taraval  S  25xE  120.  John 
Crunzell  to  Meyer  Bros.. April  3,  1925 

April  4,  1925— S  HOLLOWAY  50  W 
Miramar  Ave  25x100.  Wesley  Don- 
aldson   to   whom    it   may   concern.. 

April     4.     1925 

April  i,  1925— S  FOURTEENTH  76 
E  Valencia  E  72  X  S  100.  W.  J. 
Dowling.  J  B  Nuttman,  F  A  Mc- 
Carthy, &  J.  H.  Nuttman  to  whom 
it  may  concern   April  1,  1926 

April  6.  1925— W  PIERCE  74.406  S 
Capra  Way  S  25xW  100  Lot  11  Blk 
464  A  Marina  Tr.  Martha  and 
Francis  Stephens  to  Stempel  & 
Cooley April   6.   1925 

April  6,  1925— E  PENINSULA  AVE  64 
N  Bay  Shore  Ave  N  32xE  100  Ptn 
Blk  13,  Crocker  Bay  Shore  Tract. 
Crocker  Estate  Co  to  whom  it  may 
concern Mar.  26,  1925 

April  6.  1925— W  DRAKE  80  N  of  N 
bdy  line  Lot  21  Being  N  ptn  Lot  18 
and  S  ptn  Lot  17  Blk  6459,  Crocker 
Amazon  Tract  Sub  No.  2.  Crocker 
Estate  Co  to  whom  it  may  concern 
March    26,    1925 

April  6,  1925— LOT  12  BLK  3,  St. 
Francis  Wood  Extn  No.  1.  West- 
gate  Park  Co  to  Mangels  Bros 

April    2,    1925 

April  6.  1925 — S  BALBOA  57-6  W  28th 
Ave  W  25xS  100.  Wm  Senner  to 
Thomas  Hamill Mar.    31,   1925 

April  6,  1925 — N  FILBERT  137-6  E 
Powell  E  137-6xN  160.  The  Roman 
Catholic  Archbishop  of  S  F  to  The 
Spencer  Electric  Co Mar.   30,   1925 

April  6.  1925  —  S  GREEN  296-6  W 
Baker  W  25xS  99-6.  Brooke  and 
L^nore  F  Mohun  to  whom  it  may 
concern April   6.   1925 

April  6,  1925— N  CABRILLO  82-6  W 
Thirty-fourth  Ave  25xN  100.  J  F 
Dowling  to  whom  it  may  concern 
April    3,    1925 

April  6,  1925— S  CABRILLO  55  W 
40th  Ave  25x52-6.  F  Carroll  Reed 
to  whom  it  may  concern  .April  6,  1925 

April  6,  1925 — W  FORTY-SIXTH  AV 
180  S  Balboa  30x120.  Mrs.  E  K  De 
Sabia  to  F  Carroll  Reed — 

April  6.  1925— E  MARKET  &  BEALE 
NE    137-6XSE    138-2.      Pacific   Gas   & 

Electric    Co    to    Peter    Bradley 

March    28.    1925 

April  6,  1925— E  MARKET  &  BEALE 
NE  137-6xSE  138-2,  Pacific  Gas  & 
Electric  Co  to  Hermann  Safe  Co.. 
March    27.    1925 

April  7.  1925— E  DIVISADERO  100  N 
Haight  N  25x87-6.     Max  and  Annie 

Link   to   whom   it  may  concern 

April    6,    1925 

April  7.  1925— E  TWENTY-SIXTH  AV 
175  N  Cabrillo.  John  Robertson  to 
whom  it  m^iy  concern.  .  .  .April  4,  1925 
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April  7,  1925  —  N  CALIFORNIA  & 
Jlontgoraery  N  115-2  E  69-2  S  10  E 
18-4  S  115-2  to  X  California  W  87-6. 
Marian   U    Lord    to    E.    T.    Leiter    & 

George  L.  Leiter April  6.  1925 

\pril  7  1925  —  N  CALIFORNIA  .& 
Montgomery  N  115-2  E  69-2  S  10  E 
18-4  S  115-2  to  N  California  W  S7-6. 

Marian   L.    Lord   to   J.   Forster    

March    30,    1925 

ipril  7,  1925  —  N  CALIFORNIA  & 
Jlontgomery  N  115-2  E  69-2  S  10  E 
18-4  S  115-2  to  N  California  W  87-6. 
Marian    L.    Lord    to    H.    C.    Mattliies 

and    George    T.    Gale April    6,    1925 

\uril  7  1925  —  N  CALIFORNIA  A 
Montgomery  N  115-2  E  69-2  S  10  E 
18-4  S  115-2  to  N  California  W  87-6. 
Marian  L.  Lord  to  Tlie  Turner  Co. 
Corp     March   30,    1925 

April  7,  1925  —  N  CALIFORNIA  A 
Montgomery  N  115-2  E  69-2  S  10  E 
18-4  S  115-2  to  N  California  W  87-6. 
Marian  L.  Lord  to  Richard  J.  H. 
Forbes    March    30,    1925 

April  7  1925  —  N  CALIB'ORNIA  & 
Montgomery  N  115-2  E  69-2  S  10  B 
18-4  S  115-2  to  N  California  W  87-6. 
Marian  L.  Lord  to  F.  J.  Andersen 
&    C.    Larsen Marcli    30,    1925 

A.pril  7,  1925— E  VAN  NESS  AVE  30  N 
Union  N  65xE  108.  C.  \V.  &  E.  V. 
Gould   to  whom  it  may   concern... 

April    6,    1925 

A.pri'l  7,  1925  —  N  WASHINGTON 
187-6  W  Walnut  N  127-8  Vi^W  27-6. 
Dr  H.  H.  Nathan  to  Henry  Jacks 
and  Wm.  K.  Irvine,  April  2;  E. 
Sugarman,  March  23,  1925;  C.  II. 
Shipman  and  E.  W.  Lauer,  March 
31    1925;  D.  Zelinsky  &  Son. Apr.  1,  '25 

April  7.  1925— iS  CLjVY  112-6  E  Mapl9 
E  25xS  127-8J4.  L.  A.  and  Ana- 
bel  M.  Smith  to  George  H.  Jo- 
vick    April    6,    1925 

April  7.  1925— E  41ST  AVE  123-8  N 
Balboa  N  25xB  120.  Alfred  Mar- 
tin Pierce  to  whom  it  may  con- 
cern   April    7,    1925 

April  7,  1925— E  25TH  AVE  164-6  S 
Balboa  S  25x120.  John  and  Mary 
Crowley   to   whom    it   may    concern 

April    6,    1925 

April  7,  1925— E  lOTH  AVE  50  S 
Pacheco  S  25xE  82-6.  Nathaniel 
Thompson  to  whom  it  may  concern 

March    23,    1925 

\pril  7  1925— E  lOTH  AVE  150  S 
Pacheco  S  25xB  120.  Henry  C. 
Moeller    to    whom    it    may    concern 

March    23,    1925 

AprVr7,  1925— S  PACHECO  107-6  W 
Ninth  Ave  W  25x9  100.  Gustave 
MoUer  to  whom  It  may  concern.. 

March    23.    1925 

April  7,  925 — E  TENTH  AVE  75  S 
Pacheco  S  25xE  82-6.  Gustave 
Moller   to    whom    it    may    concern.. 

March   23,    1925 

April  7,  1925— S  PACHECO  132-6  W 
Ninth  Ave  W  25xS  100.  Nathaniel 
Thompson  to  whom  it  may  con- 
cern  March    23.    1925 

April  7,  1925— E  TENTH  AVE  100  S 
Pacheco  S  50xE  120.  Moses  Little 
and  Herman  Christensen  to  whom 
it  may  concern March  23.  1925 

April  7,  1925  —  E  BELVEDERE 
184-1%  N  17th.  J  W  Cobby  to 
whom    it    may    concern. Mar.    24,    '25 

April  3,  1925 — E  TWBNTY-EIGHTH 
Ave   100   N   Taraval   N  25   x   E   120. 

Evan   Gelder  to  J  A  Pereira 

Feb.   5,    1923 


LIENS  FILED 


SAN   FRANCISCO  COtJNTT 


Recorded  Jkniouat 

March  30,  1925  —  W  JONES  62-6  S 
Jackson  S  25  x  W  82-6.  J.  Cha- 
ban   to   Sarah  Picard  and  M.  Bern- 

Apri^l'  3,'  'l'92'5— N.'  'gEARY,  '  117-3'  B 
Divisadero  B  40-3xN  137-6.  Chrlst- 
enson  Lumber  Go.  vs.  Fred  W. 
Meyer,  Walter  Schwerdt  and  Phil- 
lip   Schwerdt,    deed $371.95 

April  3,  1925— N  GEARY  117-3  B 
Divisadero  E  67-9xN  137-6.  Ma- 
lott  and  Peterson  vs.  Philip 
Schwerdt    and    Fred    W.    Meyer.. $202 

April  3,  1925- W  OCTAVIA  100  S 
Vallejo  S  25xW  137-6.  John  A.  Boi- 
ler vs.  Gus  GeorgiadlB  and  O.  Lip- 
man     $172 

April  3,  1925—2168  &  2170  GEARY 
being  on  N  side  Geary  bet  Scott 
and  Divisadero.  Marshall  &  Stearns 
Company  Corpn  vs.  Fred  W.  Meyer 
and    PWlip    Schwerdt    $384 


April  2,  1925— W  OCTAVIA  150  N 
Broadway  N  25  x  W  137-6.  A.  G. 
Isaacs    vs.    O.    Lipman $450.00 

April  1,  1925— LO  CAT  I  ON  NOT 
Given.  I  C  Roth  vs  Evelyn  and 
Louis    Goldstone $137.20 

March  30,  1925 — NE  GUERRERO  & 
Duboce  47  on  Guerrero.  Concealo 
Fixture  Co.  to  Charles  S.  and  Jean 
Wells    $119.70 

April  6,  1925— E  FORTY-SIXTH  AVE 
bet.  Kirkham  and  Judah  and  being 
on  ppty  line  200  S  of  Intersection 
S  Kirkham  and  B  46th  Ave  S  alg 
ppty  line  of  46th  Ave  125xB  120. 
Peter  McHugh  vs  Herbert  Tryon.  .. 
$1218.75 

April  4,  1925— N  GEARY  117-3  E  Di- 
visadero B  40-3xN  137-6.  W  W 
Schwerdt  Adm  Est  Philip  Schwerdt 
vs  Fred  W  Meyer $1382.45 

April  4,  1925 — N  GEARY  117-3  E  Di- 
visadero E  40-3xN  137-6  No.  2170 
Geary.  W  B  Trousdale  vs  Frederick 
W  Meyer  or  Fred  W  and  Lilly 
Meyer    $400 

April  4,  1925— W  OCTAVIA  160  N 
Broadway  N  25xW  137-6.  Palace 
Hardware    So    vs    O    Lipman $64 

April  2,  1925— W  22ND  AVE.  325  N 
Geary  N  25  x  W  120.  J.  F.  Hamil- 
ton   vs    Jean    J    S    Ebbeta $64.75 

April  4,  1925— N  GEARY  117-3  E  Di- 
visadero E  40-3xN  137-6  No.  2170 
Geary.  Reinhart  Lumber  &  Plan- 
ing Mill  Co,  $569.86;  Otto  Zechein. 
$382.18  vs  Philip  Schwerdt  &  Fred 
W  Meyer ,  , ,         


RELEASE  OF  UBWS 


SAN    FRANCISCO    COUNTS 


Recorded  Amount 

April  2,  1925 — N  CALIFORNIA  158 
W  Cherry  W  105  x  N  137-7%. 
Robert  Carlson,  Michel  &  Pfeffer 
Iron  Works,  Jas.  E.  Lennon  Lime 
&  Cement  Co.,  Eureka  Sash,  Door 
&  Moulding  Mills,  Pacific  Terraza 
Marble  Co.,  and  H.  L.  Thomson  to 
Charles  Dondero,   and  Bruce  &  Ash 

April  2,  1925— N  CALIFORNIA  158 
W.  Cherry  W  25  x  N  32-0%.  S. 
Mariani  &  Sons  vs  Charles  Don- 
dero      $235.16 

April  6,  1925— S  PACIFIC  165  W 
Broderick  W  55xS  I27-814.  I  or  L 
Epp,  S  Goldberg.  Joost  Bros,  J 
Camp  &  Co  and  Frank  Santini  to  S 
A    and    Bella    Schwartz    and    A    M 


BUILDING  CONTRACTS 


ALAMEDA   CODNTY 


No. 

1990 

1991 

1992 

1993 

1994 

1995 

1996 

1997 

1998 

1999 

2000 

2001 

2002 

2003 

2004 

2005 

2006 

2007 

2008 

2009 

2010 

2011 

2012 

2013 

2014 

2015 

2016 

2017 

2018 

2019 

2020 

2021 

2022 

2023 

2024 

2025 

2026 

2027 

2028 

2029 

2030 

2031 

2032 

2033 

2034 

2035 


Owner 
Ratto 
Bubino 
Nelson 
Landregan 
Chow 
Gray 
Correia 
Latham 
Waugh 
Crane 

Hungerford 
Larson 
Haynes 
Band 
Ayer 
Anderson 
Wimer 
Reeves 
Tyson 
Mayer 
Arnold 
Page 
McKillop 
Warren 
Fabens 
Reagan 
Gaborini 
Moody 
Hollested 
Hollested 
Schurerin 
Hartzell 
Deubner 
Dermott 
Werner 
Bigelow 
Arnett 
Williams 
Drott 
Auclair 
Wilkinson 
Linton 
Oakland 
Taft 
Borland 
vvaison 


Contractor 

Oldo 

Palks 

Owner 

Forsyth 

Owner 

Lo    Prest 

Owner 

Pfaft 

Rummel 

Crane 

Owner 

Owner 

Owner 

Owner 

Tornell 

Owner 

Owner 

Owner 

Bertelsen 

Owner 

Tell 

Owner 

Owner 

Bannina 

Durglns 

Durgins 

Owner 

Andersen 

Pederson 

Pederson 

Peacock 

Rogers 

Altermatt 

Owner 

Owner 

Owner 

Griffith 

Owner 

Owner 

Owner 

Owner 

Shipman 

Owner 

Veteran 

Owner 

Friberg 


Amt. 
1400 
1500 
3500 
1600 
5000 
5000 
3000 
2500 
6000 
9000 
5000 
5500 
1000 
1000 
8750 

10000 
2900 
5000 
4000 
9200 
5OO0 

10000 

10000 
4755 

10000 
2000 
2250 
9000 
3500 
4000 
3000 
4000 
4000 
3500 
2500 
8700 
3000 
6000 
2500 
3500 
6000 
4150 
1500 
1550 
7000 
1445 


2036 
2037 
2038 
2039 
2040 
2041 
2042 
2053 
2054 
2055 
2056 
2057 
2058 
2059 
2060 
2061 
2043 
£044 
2045 
2046 
2047 
2048 
2049 
2050 
2051 
2052 
2062 
2063 
2064 
2065 
2066 
2067 
2068 
2069 
2070 
2071 
2072 
2073 
2074 
2075 
2076 
2077 
2078 
2079 
2080 
2081 
2082 
2083 
2084 
2085 
2086 
2087 
2088 
2089 
2090 
2091 
2092 
2093 
2094 
2095 
2096 
2097 
2098 
2099 
2100 
2101 
2102 
2103 
2104 
2105 
2106 
2107 
2108 
2109 
211U 
2111 
2112 
2113 
2114 
2115 
2116 


2119 
2120 
2121 
2123 
2123 
2124 
2125 
2126 
2131 
2132 
2133 
2134 
2135 
2136 
2137 
2138 
2139 
2140 
2141 
2142 
2143 
2144 
2145 
2146 
2147 
2148 
2149 
2150 
2151 
2152 
2153 


Orton 

Sachs 

Bellang 

Wills 

Switzer 

Mclntler 

Bannock 

Derrick 

Holt 

Black 

Williams 

Wishart 

.Tardin 

Brland 

Moore 

Youll 

McBride 

Boyd 

P'esler 

Sturgis 

Munn 

Fish.r 

Clark 

Barrace 

McEneary 

Darling 

Felt 

Navarrine 

Texdahl 

Mills 

Sullivan 

Hamilton 

Baer 

Morrison 

Bush 

onohue 

MacTavish 

McGro'w 

Jenkins 

Dinelli 

Froli 

Rogers 

Robins 

Rogers 

Sherrill 

Hanley 

Harper 

Hawson 

Cecil 

Eppstein 

Coffee 

Southern 

Spencer 

Baddeley 

Reite 

Norris 

Conger 

Brown 

Kriski 

Curran 

Lee 

Haynes 

Squires 

Gardiner 

Gay 

Yow 

Taft 

Grunner 

Darling 

Western 

Realty 

Carlton 

Bottano 

Weymouth 

Kaeiin 

Cociiran 

Phillips 

Stockholm 

MacDonald 

Glantz 

Gottschalk 

Paris 

Hogan 

Wheeler 

Tuthill 

Rogers 

Christiansen 

Canty 

Whatley 

Kummerlandei 

Pfeffer 

Pavert 

Pavert 

Pavert 

Pavert 

Pavert 

Emerson 

Wilkening 

Jones 

Gorham 

Dossett 

Tulanian 

Raymond 

Gervalstag 

Young 

Market 

Peters 

Logan 

Soderberg 

I'rinderville 

Harrison 

Draper 

Moore 

MeLeod 


Owner 

Christensen 

Owner 

Owner 

Windsor 

Owner 

Barr 

Owner 

Owner 

Owner 

Owner 

Owner 

Owner 

Owner 

Owner 

Power 

Dolan 

Boyd 

Angell 

W.ieben 

Furlong 

Owner 

Stolte 

Designer 

Button 

Owner 

Owner 

Pearson 

Texdahl 

Hanson 

Sullivan 

Beatty 

Bernhardt 

Owner 

Owner 

Owner 

Owner 

McKallon 

Keyser 

Owner 

AVeber 

Owner 

Owner 

Owner 

Owner 

Owner 

Owner 

Owner 

Lyon 

Hedein 

Mosebach 

Owner 

Owner 

Hildebrand 

Reite 

Owner 

Pfrang 

Brown 

Owner 

Brannan 

Owner 

Owner 

Squires 

Owner 

Owner 

Hansford 

Meyer 

Meyer 

Allan 

Larsen 

Owner 

Owner 

Bertoldi 

Henry 

Wolfe 

Shimmek 

Pacific 

Owner 

Glantz 

Owner 

Ericson 

Brewen 

Murray 

Karnes 

Leonards 

Owner 

Hall 

Sullivan 

Minor 

Halm 

Cox 

O^wner 

Owner 

Owner 

Owner 

Owner 

California 

Heinemeyer 

Owner 

Geary 

Stewart 

Bishop 

Nickerson 

Owner 

Owner 

Moore 

Owner 

Owner 

Soderberg 

Van  Ness 

Owner 

Owner 

Parker 

McArthur 


4750 
4000 
2000 
1200 
10000 
12500 
8683 
1000 
1000 
1000 
2000 
5000 
2000 
2000 
4000 
1800 
5200 
4950 
5600 
4800 
5600 
6000 
15000 
6000 
1500 
7000 
2450 
3500 
4400 
14800 
3500 
3500 
1500 
5000 
5000 
3500 
6000 
3800 
1500 
2000 
1500 
2500 
3000 
2675 
1000 
1000 
1000 
1000 
6505 
1200 
3175 
8000 
6000 
23000 
5000 
5500 
6500 
3500 
2100 
6000 
3000 
2000 
4250 
3000 
3500 
1700 
3000 
5000 
1000 
7000 
5000 
3000 
4000 
3400 
3200 
4000 
1700 
8000 
4600 
4100 
2300 
1000 
1000 
3000 
1700 
7500 
4000 
3000 
12500 
30000 
11605 
4250 
4976 
6200 
4500 
4450 
12000 
2000 
6000 
3400 
3000 
1300 
2500 
4250 
3150 
5100 
7800 
3500 
5000 
6500 
1600 
2000 
2600 
1800 
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2154 

Bartlett 

Owner 

4000 

2155 

Anderson 

Owner 

3500 

2156 

McOscar 

Owner 

4100 

2157 

Penosion 

Bishop 

13000 

2158 

Rosa 

Loughery 

13000 

2159 

Wheatley 

Minor 

12500 

2127 

Johnson 

King 

1000 

2128 

Moore 

Chiffin 

3000 

2129 

Karvin 

Wright 

2200 

2130 

Povert 

Owner 

3950 

DWELLING 

11990)  BAY  FARM  ISLAND,  Alameda. 
1-story   4-room  dwelling. 

Owner — Antone  ilatto.  Bay  Farm  Is- 
land,  Alameda. 

Architect — None. 

Contractor — F.  Oldo,  1612  83rd  Ave., 
Gait  land. 


ALTERATIONS 

'1991)      1521-23-25   WEBSTER  STREET 

Alameda.   Alterations. 
Owner — Chas,     Bubino.     737     Lakeshore 

Ave.,   Oakland. 
Architect — None. 
Contractor — Falks  &  Fowler,   1440  Lin- 

''en  St.,  Oakland.  J1500 


DWELLING 

(1992)      1411   Chestnut  Street,  Alameda. 

1-story   5-room  dwelling. 
Owner — A.  Nelson,  1548  Pacific  Avenue 

Alameda. 
Architect — None.  $3500 


DWELLING 

(1993)      1915   CURTIS   ST.,   Berkeley. 

1-tamiIy  dwelling. 
Owner — Dennis   Landregan,     1113     San 

Pablo  Ave.,   Berkeley. 
Architect — None. 
Contractor — E.     R.    Forsyth,     1111     San 

Pablo   Avenue,   Berkeley.  J1600 


DWELLING 

(1994)     32    ROCK    LANE,    Berkeley.    1- 

family  dwelling. 
Owner — J.    W.    Grow,    27      Rock     Lane, 

Berkeley.  $5000 


DWELLING 

11995)  84S  Cragmont  Avenue,  Berke- 
ley,  l-family   dwelling. 

Owner — Lester  R.  Gray,  644  Grand  Ave. 
Oakland. 

.■vrchltect — B.  P.  Hardman,  206  Mercan- 
tile  Trust   Bldg.,   Berkeley. 

Contractor — Carlson  La  Pier  &  Co.,  206 
Koerler  Blk.,  Berkeley.  $5000 

DWELLING 

(1996)     2323  BROWNING  St.,  Berkeley. 

1-famiIy  dwelling. 
Owner — A.    E.    Coireia,    3121    East    27th 

St.,   Oakland. 
Architect — None.  $3000 


DWELLING 

(1997)  1812  FRANCISCO  ST.,  Berke- 
ley,  l-family  dwelling. 

Owner — William     Latham,    Berkeley. 

.\rchitect — None. 

Contractor — F.  Pfaft,  Frant  St.,  Berke- 
ley. $2500 


(199S)      2447    REGAL    RD.,    Berkeley, 
l-family   dwelling  and   garage. 

Owner — P.  E.  Waugh  288  1st,  San  Fran- 
cisco. 

Architect — Oscar  Runnell,      2108      Shat- 
tuck    Ave..    Berkeley.  $6000 


DWELLING 

(1999)  868  SAN  LUIS  RD..  Berkeley. 
Owner — C.    B.    Crane,    2695    Cedar    St., 

Berkeley. 
Architect — None. 
Oontraotor — P.     L.     CTrane,     1231     Glen 

Ave.,    Beikeley.  $9000 

ALTERATIONS 

(2000)  2411    DURANT   AVE.,   Berkeley. 
Alterations. 

Owner — C.  W.  Hungerford,  2411  Durant 

Ave.,   Berkeley. 
Architect — None.  $5000 


DWELLING 

(2001)        NO.     6201-05     MESABA    AVE., 

Oakland.      One-story      ten-room    2- 

family    dwelling. 
Owner — J.  N.  Larson  and  E.  L.  Williams 

6220    Mesaba    Ave..    Oakland. 
.\rchitect — .None.  $5500 


DWELLING 

(2002)      N    MILLSMONT      AVE      275      E 
S.niinary   Place,   Oakland.     One-story 
.l-room    dwelling. 
(iwn^T— -Hoy    Hayncs.    1133    E-12th    St.. 

$1000 


ALTERATIONS 

(2003)      NO.  1068  AILEEN  ST.,  Oakland. 

Alterations. 
Owner — S.    W.   Band,   1068     Alleen      St., 

Oakland. 
Architect — None.  $1000 


DWELLING 

(2004)      NO.   975     GROSVENOR      ROAP 

Oakland.     Two-story  6-room  dwell- 

ingfl    and    garage. 
Owner — Earl    J.    Ayer,    2054    38th    Ave.. 

Oakland. 
Architect — None. 
Contractor — C.   A.   Tornell,   520    Haddon 

Road,    Oakland.  $8750 


DWELLINGS 

(2005)      NO.    1218    TO    1230    SEVENTY- 

sixth  Ave.,  Oakland.  Four  one-story 

5-room   dwellings. 
Owner — A.  T.  Anderson,  2248  62nd  Ave.. 

Oakland. 
Architect — None.  $2500    ea 


DWELLING 

(2006)      NO.       2432       ALIDA.       Oakland. 

One-story   4-room    dwelling. 
Owner — Aaron     Wimer,     2584     Hopkins 

St.,    Oakland. 
Architect — None.  $2900 


DWELLING 

(2007)  NO.  573  KENYON  RO.-VD  Oak- 
land.    One-story   5-room  dwelling. 

Owner — R.  E.  Reeves  Jr.,  1505  37th 
Ave.,   Oakland. 

Architect — None.  $5000 


ALTERATIONS 

(2008)      NO.  25  SOTELO  .WE.,  Oakland 

Alterations. 
Owner — James  Tyson,  Premises. 
Architect — None. 
Contractor— S.    J.    Bertelsen,     Builders' 

Exchange.  Oakland.  $4000 


DWELLING 

(2009)  1082  ARDMORE  AVE.,  Oakland 
2-story  8-room  dwelling  and  ga- 
rage. 

Owner— Mayer  Const.  Co.,  320  Oakland 
Bank   Bldg..   Oakland. 

Architect — None.  $9200 


DWELLINGS 

(2010)  9514,     9S20    WILLIAMS    AVE 
Oakland.        Two      1-story      4-room 
dwellings. 

Ownpr— C.    T.   Arnold,    6915   E-14th   St., 

Oakland. 
Architect — None, 
Contractor  —  John    Tell,     2840     Parker 

Ave.,   Oakland.  Each   $2500 

DWELLING 

(2011)  E  SEQUOYAH  iJLVD,  400  ? 
P  Road.  One-story  seven-room 
dwelling. 

Owner  —  Mark    Page,    2060    55th    Ave., 

0.-)kland 
-Architect — None.  $10,000 


DWELLING 

(2012)  E  PROSPECT  DR.  100  N  Ocean 
View  Drive.  Oakland.  2-story  8- 
rnom  dwelling. 

Owner — Daniel      McKlllop.      235      Mont- 

eromery  St.,   S.   F. 
Architect — None.  $10,009 

DWELLING 

(2013)  LOT  7  BLK.  6,  Map  of  South 
Lake.shore  Glen.  Oakland  General 
construction  5-room  and  basement 
frame    dwelling. 

Owner — Lloyd     P.     Warren     and     Helen 

M.    Warren,    36th    St.,   Oakland. 
Architect — Plans   furnished  bv  contr.-ic- 

tor. 
Contractor — R.    H.    Banning,    697    Apgar 

St..   Oakland. 
Filed  April   2.    192,t.    Dated    Mar.    G,    r.i25 

When    rafters   are   up    $   900 

lEt    coat    plaster     900 

Wood    finish    is    complete    900 

When    completed     866 

Usual    35    days     1189 

TOTAL  COST,  ii'r.^ 
Bond,  sureties,  forfeit,  none.  Limit,  80 
working  days  from  date.  Plans  and 
."specifications    filed. 

DWELLINGS 

(2014)  2042  LINCOLN  AVE..  Alameda. 
Five    1 -story  3-room  dwellings. 

Owner — Frank    C.    Fabens.    2063    Santa 

Clara  Ave..  Alameda. 
,\rchltect — None. 
Contractor — F.     W.     Durgins.     Jr..     1434 

68th  Ave.,  Oakland.  $2000  each 


DWELLING 

(2015)  2034  LINCOLN  AVENUE,  Ala- 
meda.   1-story   3-room   dwelling. 

Owner — R.    E.    Reagan,      2034      Lincoln 

Avenue,  Alameda. 
Architect — None. 
Coniructor — F.     W.     Durgins     Jr.,     1434 

68th  Ave..  Oakland.  $2000 

DWELLING 

(2016)  1611    LEO    COURT,    Alameda. 
1-story    4-room  dwelling. 

Owner— B.   GamborinI,   1537   Everett  St. 

Alameda. 
Architect — None.  $2260 

DWELLING 

(2017)  1821-23  SANTA  CLARA  AVE.. 
Alameda.  2-story  10-room  dwelling. 

Owner— Chas.  Moody,  2118  Clinton  Ave. 

Alameda. 
Architect — None. 
Contractor — H.  C.  Andresen,  1229  Pearl 

Street    Alameda.  $9000 

DWELLING 

(2018)  1105  MOUND  STREET,  Ala- 
meda.   1-story   5-room   dwelling 

Owner — Chris  Hollested,  1727  Mound 
Street,  Alameda. 

Architect — None. 

Contractor — J.  A.  Pederson,  3443  Ade- 
line St.,  Oakland.  $3500 

DWELLING 

(2019)  1101  MOUND  STREET,  Ala- 
meda.   1-story    6-room    dwelling. 

Owner — Chris  Hollested,  1727  Mound  St 
Alameda. 

Architect — None. 

Contractor — J.  A.  Pederson,  3443  Ade- 
line   St.,    Oakland.  $4000 


ALTERATIONS 

(2020)  1428  LAFAYETTE  STREET, 
Alameda.   Alterations. 

Owner — Mrs.  W.  E.  Schuerln,  1428  La- 
fayette St.,  Alameda. 

-Architect — None. 

Contractor — John  Peacock,  2512  Ches- 
ter  Street,   Alameda.  $3000 

DWELLING 

(2021)  416  BOY-NTON  AVENUE,  Ber- 
keley,  l-family  dwelling. 

Owner— O.  R.  Hartzell,  San  Rafael,  Cal. 
Architect — None. 

Contractor — C.  M.  Rogers,  584  San  Luis 
Rd.,  Berkeley.  $4000 


DWELLING 

(2022)  2335  EUNICE  AVE.,  Berkeley. 
l-family  dwelling. 

Owner — G.  C.  Deubner,  1127  Glen  Ave., 
Berkeley. 

Architect — None. 

Contractor — J.  T.  Altermatt,  1911  Wal- 
nut St.,  Berkeley.  $4000 

DWELLING 

(2023)  1273  HEARST  AVENUE,  Ber- 
keley,  l-family  dwelling. 

Owner — R.    McDermott,    Berkeley,    1269 

Hearst    Avenue,    Berkeley. 
Architect — None.  $3500 

DWELLING 

(2024)  1212  CHAN-NING  WAY.  Berke- 
ley,   l-family  dwelling. 

Owner — C.    A.    Werner,    2416    10th    St.. 

Berkeley. 
Architect — None.  $2500 


DWELLINGS 

(2025)      2331-35-37      DERBY      STREET, 

Berkeley.  Three  l-family  dwellings 
Owner  —  B.   F.  BIgelow,  2234  Atherton 

St.,   Berkeley.  $2900  each 


DWELLING. 

(2026)  1435   89TH  AVE.,  Oakland.  One- 
story   4-room    dwelling. 

Owner — A.  W.  Arnett,  Oakland. 
Architect — None 

Contractor — C.    W.    Griffith,    1315    96th 
Ave.,    Oakland.  $3000 

DWELLING. 

(2027)  5965    OVBAN    VIEW    DR.,    Oak- 
land.     Two-story    7-room   dwelling. 

Owner — L.    H.    Williams,      1040      Keith 

Ave..   Oakland. 
Architect — None.  $6000 


DWELLING. 

(2028)  N  LAUREL  AVE  250  W  Maple, 
Oakland.  One-story  5-room  dwell- 
ing. 

Owner — G.  A.  Dratt,  4318  Laurel  Ave., 
Oakland. 

Architect — None.  $2500 
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DWELLING  Owner— George   C.   Bannock,   B869   Cha-  RESIDENCE                ^ 

f2029)E    BARTLETT    ST    100    E    Deer-  bot,    Rd.,    Oakland.  (2046)      NO.  254  OAKMONT  AVE.,  Pled- 

Ing     Oakland.      One-story      5-room  Architect— Miller    &    Warnecke.      Atlco               '"""V,    Residence  and  garage. 

dwelling  Bldg,,  Oakland,  Owner— Mrs    E.   K.    Sturgis,   Oakland. 

Owner— Edm'ond    Auclair,    3319    D    14th  Contractor— Barr    &    Son,    Alameda    Co.  Architect— None. 

D,Lr^-?n^-                                       .3500  S'l%',S|-.,?V.^'<'-       °^"^"''=  -"'.[rn^^R^i^O^akS-'   ^^^  ^?f?0 

Filed  April  3,  1925.     Dated  April  1,  1926.  pp-cjinis-NrF 

DWELLINGS.  When    frame    is    up    I (i'rMT)      NO     4';i     lEROME    AVE      Pied- 

(2030)  2636-42     77TH     AVE..     Oakland.  When     brown     coated     <'"^n'on^  Ve'sJde'n'ie  and  gtrage.       ' 

Two    1 -story    5-room    dwellings.  When    completed    Owner— James    C.    Munn,    335    42nd    St., 

Owner — G.    W.    Wilkenson      Co.,      270b  Usual    35    days    Oakland 

Truman  Ave..  Oakland.  TOTAL    COST,    $8653  Architect Home    Designer 

Architect — None.                           $3000    each  Bond,     $4341.50.       Sureties,     Glob*     In-  Contractor Thos      F    L      Furlong,   961 

demnity   Co.     Forfeit,   none.     Limit    90               Kingston  Ave.,  Oakland.             $5600 

DWELLING  &   GARAGE.  working    days    after      April       1,       1925.                                         

(2031)  2506   65TH  AVE.,   Oakland.  One-  Plans    and    specifications   filed.  RESIDENCE 

story   6-room  dwelling  and  garage.  NOTE:      Permit   applied   for   today.  (2048)     NO.   130  EL     CERRITO     AVE.. 

Owner — J.     W.     Linton,     1962       Auseon  Piedmont.      Residence    and    garage, 

Ave.,  Oakland.  DWELLING.  Owner — F.    C.    Fisher,    1418    Norton    St., 

Architect — None.  (2053)    N   SIMSON   AVE.,    50      W      Alta-                Alameda. 

Contractor — C.    A.    Shipman,    3000    Ma-  mont,   Oakland.     One-story    3-room  Architect — F.   H.    Remis,    Tip    Top    Trl- 

dera   Ave.,    Oakland.                     $4150  dwelling.                                                                    bune   Tower,   Oakland.                 $6000 

Owner — V.    S.    Derrick,    1023    22nd      St..                                       

ADDTTION  Oakland.  RESIDENCE 

(20rA     3001    CHAPMAN    ST.,    Oakland.  Architect— None.                                       $1000  (204;t)      NO.       438    WILDWOOD      AVE., 

ArtfUtion  I'iedmont.     Residence  and  garage. 

n,.,ntr          Oakland   Coca  Cola  Co      3001  DWELLING.  Owner— Viva      Clark,      142    Craig    Ave., 

pLTTm^n  St     Oakllnd  *2054)    E    ALTAMONT    100    Sunnymere,                Piedmont. 

A,„>h?o„.    \v„„~'  "'^*"''""-                 ,,,.„  Oakland.     One-story  3-room  dwell-  Architect— Sidney  B.  &  Noble  Newsom, 

Arcnitect— iNone^ ♦io"v  i„g                                                                                Nevada   Bank   Bldg.,  S.   F. 

oT:-xn7ioT^  cTiTTriM    TrTf  Owner— R.    B.    Holt,    2674,      73rd      Ave.,  Contractor— F.    C.    Stolte,    3456    Laguna 

(2™  sVtor°Sa^NSCOURT    and  ^rcmfe'ct-None                                         $1000                ^^'"'   °"'"^iif: "'■"*"' 

W.   Blvd.,    Oakland.      One-story    brick       Architect     None^ $1UU1I  j^.^^.j,j^^jj^q         

service    station    and    1-story    com-  DWELLING.  (2050)     NO.   655   COLUSA     AVE.,     Ber- 

fort    station  (2055)  W  ALTAMONT  200  S  Sunnymere,               keley.     One  family  dwelling. 

Owner — Max  Taft,   Oakland.  Oakland.     One-story  3-room  dwell-  Owner— R.   O.   Barrace,   737  Nielson  St., 

Architect — None.  ing.                                                                                     Berkeley 

Contractor— J.   J.   Veteran,   1st   Nation-  Owner — W.    R.    Black,   Hotel    Touraine,  Architect— E.    Teicheira,    2336    Edwards 

al    Bank    Bldg.,    Oakland.  Oakland.                                                                     St.,  Berkeley. 

$650   and   $900  Architect — None.                                     $1000  Contractor — Designer    &    Builders    Co., 

'■    -  25.'>7    Shattucli    Ave.,    Berkeley. 

STABLE.  DWELLING.                                                                                                                                            $6000 

(2034)  S    JOAQUIN    MILLER    RD.,    500  (2056)     W    EDGEMORE    150    S.    Sunny-                                         ^ 

E.    Park    Blvd.,      Oakland.        One-  mere.     One-story   5-room   dwelling.  ALTERATIONS 

story   stable.  Owner — R.  Williams,  1718  Chestnut  St.,  (2051)     NO.      2621   REGENT     ST.,   Ber- 

Owner — Bates    and    Borland,    Oakland.  Oakland.                                                                     keley.     Alterations. 

A.rchitect — Williams    and    Wastel,      363  Architect — None.                                     $2000  Owner — Mary  W.  McEneary,  2706  Clare- 

17th    St.,    Oakland.  $7000  mont  Blvd.,   Berkeley. 

ALTER.   &  ADDITION.  Architect — None. 

DWELLING.  (2057)  476  FAIRBANKS  AVE..  Oakland.  Contractor— C.  W.  Button,   347   63rd  St., 

(2035)  1736   88TH  AVE.,  Oakland.   One-  Alteration   and   addition.                                    Oakland.                                             $1500 
story   3-room   dwelling.  Owner— W.   A.   Wishart,   476   Fairbanks                                      

Owner— H.    L.    Watson,    477    24th      St.,  Ave     Oakland.  DWELLINGS 

Oakland.  Architect — None^ $5000  (2052)      NO.   2129    AND    2131    EMERSON 

Architect — None.  r^^rr-r  t  t^t^                                                                       St.,  Berkeley.  Two  one-story  family 

Contractor— C.    J.    Friberg,    2176      48th  DWELLING                                                                      dwellings. 

Ave.,    Oakland.                               $1446  (2058)    S   GARDENIA   PL.,    75   N   Mills-  Owner— Geo.  F.  Darling,   424  Lagunltas 
mont,   Oakland.     One-story   3-room               ^yg     Berkeley 

DWELLING   &    GARAGE.  n.-.^l^^'i' "f.'     i,,.rf,„     vr„f«i    «,n    v^Mr.  Architect— None.     '                       $3500  each 

(2036)  5537   ROBERTS  AVE.,   Oakland.  "^^^"^"^T-A-  ^-  Jardin,  Hotel  San  Pablo,                                      

One-story    6-roora      dwelling      and  Architect— None                                      $2000  DWELLING 

garage.  Arcnitect     JNone^ »^uuu  ^^062)     NO.    1549    TACOMA   AVE.,   Ber- 

Owner- A.    E.    Orton,    5748    E    14th    St.,  DWELLING                                                                           keley.      One    family  dwelling. 

.      v9?'''f"x;                                                ii7Kn  (2059)     S    m'iLLSMONT    AVE.,    400      W  Owner— R    D.  Feltt,  1728  Channing  Way 

Architect— None.                                     $4750  Delmont,    Oakland.      One-story      4-  ^      Berkeley. 

room    dwelling  Designer — Fred   Sprow. 

ALTERATIONS.  Owner J     Erland     3046      Adeline      St  Contr.ictor— R.    D.    Felt,    1728    Channing 

(2037)  211  12TH  ST.,  Oakland.     Altera-  Berkeley.                            Aoeime      si.,               ^^.^^     Berkeley.                               $2450 
t'ons.  Architect— None.                                       $2000                                         

Owner — N.    S.   Sachs,   Oakland.  (2063)     NO.  2112  CURTIS  ST..  Berkeley 

Architect— None.  (2060)    697  MANDANA  BLVD.,  Oakland.                One    family    dwelling. 

Contractor — H.  J.  Christensen,  505   17th  One-story    6-room    dwelling.  Owner — Joseph  B.  Navarrine. 

St.,    Oakland.                                       $4000  Owner  —  G.    H.    Moore,    683      Mandana  Architect — None. 

Blvd.,    Oakland.  Contractor — G.      A.   Pearson,    1744      Oak 

DWELLINGS.  Architect — None.                                       $4000                View  Ave.,   Berkeley.                     $3600 

(2038)  S    ALLENDALE     AVE.,     90     W  

Viola,   Oakland.     One-story   3-room  DWELLINGS 

dwellings.  ADDITION.  (2064)      NO     2813    AND    2817    STANTON 

Owner— W.  W.  Bellany,  2644  25th  Ave.,  (2061)    NW    COR    30TH      AND      TELE-  ^        gj      Berkeley         Two      one      family 

Oakland.  graph  Ave.     Addition.                                         dwellings 

Architect— None.                                     $2000  Owner— Frank    Youll,    30th    and    Tele-  Owner  —  Martha   Texdahl,   5478   Clare- 

graph  Ave.,  Oakland.                                            mont    Ave.,   Berkeley. 

DWELLING.  Architect— None.  Designer— C.  M.  Texdahl,  2019  Woolsey 

(2039)  E  90TH  AVE.,  335  S  D  St.,  Oak-  Contractor- J.    J.    Power,    633    40th    St.,               gt.,  Berkeley. 

land.      One-story   3-room    dwelling.  Oakland.                                             $1800  Contractor — C.  M.   Texdahl,  2019  Wool- 
Owner — A.   Wills,   1225   88th  Ave.,   Oak-                                      sey   St.,  Berkeley.                $2200  each 

land  RESIDENCE                                                                                                          

Architect— None.                                       $1200  (2043)      NO  214      PARK     VIEW      AVE.,  DWELLING 

Piedmont.     Residence  and  garage.  (2065)     NO.  150  ALAMEDA  ROAD,  Ber- 

APARTMENTS  Owner — J.    R.    McBride,    1404    Franklin                keley.      One   family   dwelling. 

(2040)  90-92    LINDA    AVE.,      Oakland.  .       St.,  Oakland.  Owner— Alice   A.   Mills,   Berkeley. 
T^n-itnrv    12-room   aoartments.  Architect — Contractor.  Architect — J.     H.     Thomas,     Mercantile 

nwnT7    Mrs     F     G     S™  itzer       47       Rio  Contractor— Leo  J.   Dolan,    1404   Frank-                Trust    Bldg.,    Berkeley. 

^''"Vil^f  Averoakllnr"'  lin   St.,   Oakland.                            $5200  Contractor-Louis     O      Harrison      1409 

Architect— None.  RESIDENCE       Bonita  Ave.,   Berkeley.  $14,800 

Contractor— Geo     Windsor,    928    KlneS"  (2044)      NO.       327      MAGNOLIA      AVE.,  DWELLING 

ton    Ave.,    Pieamont.                   ♦xu.uuu  Piedmont.      Residence    and    garage.        (2066)       3015    FIFTY-SEVENTH    AVE., 

»TTmc     »    ^at^aTT^^  Owner — Maud   Boyd,   3316  Harrison   St.,               Oakland.     1  % -story  6-room  dwlg. 

,.»:.,    S   9t,V,55,,At^    AiTTn   01  c    o    KK.h  Oakland.  Owner   —    Mrs.    Laurine    Sullivan,    6448 

(2041)  E   SHATTUCK   AVE)  216   S   66th  Architect— H.    Slocombe,    81    Cambridge               Ruth  Ave,  Oakland. 
St.,    Oakland.      Two-story    16-room  Way.   Piedmont.  Architect— None 

apartments    and   garage.  Contractor— Robert    Boyd,    3316    Karri-  Contractor— Sullivan    &    Sullivan,    5448 

Owner — H.    W.    Mclntler,    1628    Frank-  son  St.,  Oakland.                             $4950               Ruth   Ave     Oakland.                    $3500 

lin   St.,   Oakland.  

Architect — None.                                    $12,600  RESIDENCE                                                                 DWELLING 

(2045)      NO.    1111    WINSOR  AVE.,    Pied-        (2067)       2524     HAVENSCOURT    BLVD., 

DWELLING.  mont.     Residence  and  garage.                          Oakland.     1-story  5-room  dwlg. 

(2042)  LOT    19    MP    of   Dell    C.    Wood-  Owner — F.    C.    Pesler,    2215    Prince    St.,  Owner — C.   G.    Hamilton,    2696    Havens- 
ward's    Sub-dlv.    of    Pagoda      Hill,  Berkeley.                                                                    court    Blvd.,    Oakland. 

Oakland.      General    construction    2-  Architect — None.  Architect — None. 

story    frame    and    stucco    dwelling  Contractor — E.    R.    Angell,    2215    Prince  Contractor — J.  J.   Beatty,  2696  Havens- 

a-nd  double  garage.                '  St.,   Berkeley.                                   $5600               court  Blvd.,  Oakland.                   $3500- 
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ALTERATIONS 

(2068)       423    TWELFTH    SI 

Alterations. 
Owner — E.    A.    Baer   and    R. 

13th  St.,  Oakland. 
Architect — None. 
Contractor — G.  L.  Bernhardt,  2168  Shat- 

tuck  Ave.,  Oakland.  $1500 


'.,    Oakland. 
Simon,   432 


DWELLINGS 

(2069)  7015-21  HALLIDAY  AVE.,  Oak- 
land.    Two  1-story  4-room  dwlgs. 

Owner — C.  H.  Morrison,  902  Ray  Bldg., 
Oakland. 

Architect — None.  Each  $2500 


AVE., 


ALTERATIONS 

C2070)         1753-55-57-59      FIFTH 

Oakland.     Alterations. 
Owner — C.  Bush  and  G.  W.   Todhunter, 

1308    Broadway,   Oakland. 
Architect — None.  $5000 


DWELLING 

(2071)      W    TWENTY-THIRD   AVE.,    80 

N   E-30th  St.,   Oakland.      1-story   5- 

room   dwelling:. 
Owner— J.    V.    Donohoe,    820    13th    St., 

Oakland. 
Architect — None.  $3500 


FLATS 

(2072)   1021-23  TWELFTH  «T.,  Oakland 

2-story    i-room  flats. 
Owner — C.  M.  MacTavish,  2233  8th  Ave., 

Oakland. 
Architect — None.  $6000 


DWELLING 

(2073)      776  SIXTIETH  ST.,  Oakland.  1- 

story   5-room   dwelling. 
Owner — E.    I.    McGraw,    Oakland. 
Architect — None. 
Contractor — H.    T.    McKallon,    2231    E- 

39th    St.,    Oakland.  $3800 


ALTERATIONS 

(2074)  388  FOURTEENTH  ST.,  Oak- 
land.     Alterations. 

Owner — W.  N.  Jenkins,  13th  and  Wash- 
ington,   Oakland. 

Architect — None. 

Contractor — J.  T.  Keyser  Co.,  1530  E- 
14th    St.,    Oakland.  $1600 


ADDITION 

(207r,)  1788  NINTH  ST.,  Oakland.  Ad- 
dition. 

Owner— N.  Dinelli,  1788  9th  St.,  Oak- 
land. 

Architect — None.  $2000 


ALTERATIONS 

(2076)  9224  E-FOURTEENTH  ST.,  Oak- 
land.     Alterations   and    repairs. 

Owner — Mrs.    Troli,    Oakland. 

Architect — None. 

Contractor — H.  P.  Weber,  9996  E-14th 
St.,   Oakland.  $1500 


DWELLINGS 

(2077)       W    ROGERS    COURT    251,    301 

S  Penniman,  Oakland.  Two  1-  story 

4-room   dwellings. 
Owner — C.  A.  Rogers,  3532  Kingsley  St. 

Oakland. 
Architect — None.  $2500 


DWELLING 

(2078)     S  LOCKWOOD  AVE.  160  E  69th 

Ave.,      Oakland.        1-story      6-room 

dwelling. 
Owner — N.    L.    Robins,    5117    Broadway, 

Oakland. 
Architect — None.  $3000 


DWELLING 

(2079)  W  ROGER  COURT  51  S  Penni- 
man, Oakland.  1-story  4-room 
dwelling   and   garage. 

Owner — C.  A.  Rogers,  3532  Kingsley 
Ave.,   Oakland. 

Architect — None.  $2675 


DWELLING 

(2080)      W  MILLSMONT  and  Edenvale, 

Oakland.     1-story   3-room   dwlg. 
Owner  —  C.    Sherrill,    1321    San    Pablo, 

Berkeley. 
Architect — None.  $1000 


DWELLING 

(2081)     E  DELMONT  175  S  Sunnymere, 

Oakland.      1-story   3-room   dwlg. 
Owner— M.   E.   Hanley,   1612   Poplar  St., 

$1000 


DWELLING 

(2082     S  SEMINARY  AVE.  200  E  Arch- 

mont,     Oakland.       1-story     3-room 

dwelling. 
Owner — W.  B.  Harper,  Box  547,  R.  F.  D., 


Oakland. 
Architect — None. 


DWELLING 

(2083)      S   SUNNYMERE  and  Altamont, 

Oakland.     1-story  3-roora  dwlg. 
Owner — G.   W.   Hawson,   1870    38th   Ave., 

Oakland. 
Architect — None.  $1000 


FLATS 

(2084)  S  OUTLOOK  AVE.  150  W  65th 
Oakland.  2-story  8-room  flats  and 
garage. 

Owner — B.  B.  Cecil,  6475  Outlook  Ave., 
Oakland. 

Architect — None. 

Contractor — Chas.  D.  Lyon,  6500  Out- 
look   Ave.,    Oakland.  $6505 


ALTERATIONS 

(2085)  2505  NINTH  AVE.,  Oakland.  Al- 
terations. 

Owner — Harry  Epstein,  3229  Mission  St. 
San   Francisco. 

Architect — None. 

Contractor — O.  Hedeen,  1639  21st  Ave., 
Oakland.  $1200 


DWELLING 

(2086)  4325  VIRGINIA  AVE.,  Oakland. 
1-story  5-room  dwelling  and  ga- 
rage. 

Owner  —  J.  H.  Coffee,  3006  High  St., 
Oakland. 

Architect — None. 

Contractor  —  Geo.  H.  Mosebach,  759 
Brooklyn     Ave.,     Oakland.         $3175 


ICE-HOUSE 

(2087)  WEST  OAKLAND  YARD,  Oak- 
land.     1-story    ice   house. 

Owner — Southern  Paciflc  Co.,  Oakland 
Pier,   Oakland. 

Architect — None.  $8000 


DWELLING 

(2088)  S  BARBARA  RD.,  200  E  Ex- 
celsior, Oakland.  2-story  6-room 
dwelling. 

Owner — T.  C.  Spencer,  3155  Lynde  St., 
Oakland. 

Architect — None.  $6000 


APARTMENTS 

(2089)  E  LAKESHORE  150  N  Brook- 
lyn, Oakland.  3-story  24  room 
apartments  and  1-story  concrete 
garage. 

Owner— H.  T.  Baddeley,  619  18th  St., 
Oakland. 

Architect — None. 

Contractor    —    i 
Fremont   W 


G.    Hildebrand,    1700 
Oakland.  $23,000 


aont. 


RESIDENCE 

(209U)      NO.    12  PARK  WAY,  Piedn 

Residence  and  garage. 
Owner — Mrs.  Ellen  Reite,  725  Grove  St., 

San    Francisco. 
Architect — None. 
Contractor — Reite  Bros.,  1363  El  Centre 

Ave.,  Oakland.  $5000 


RESIDENCE 

(2091)  NO.  410  PARK  WAY,  Piedmont. 
Residence  and  garage. 

Owner— John  Norris,  2023  Oakland  Ave. 

Piedmont. 
Architect-.-H.    Slocombe,    81    Cambridge 

Way,   Piedmont.  $5500 

RESIDENCE       ~ 

(2092)  NO.    10    ARBOR   DRIVE,    Pied- 
mont.    Residence  and  garage. 

Owner— Mrs.  Conger,  4955  Desmond  St., 

Oakland. 
.Architect — None. 
Contractor — C.  J 

Oakland. 


Pfrang,  48  Forest  St., 
$6500 


$1000 


DWELLING 

(2093)  NO.  1259  MONTEREY  AVE. 
Berkeley.      One  family  dwelling. 

Owner — Everett  Brown,  2510  California 
St.,  Berkeley. 

Designer — B.  M.  Brown,  2510  California 
St.,  Berkeley. 

Contractor — B.  M.  Brown,  2510  Califor- 
nia St.,  Berkeley.  $3500 

RESIDENCE 

(2094)  N.  2721  ACTON  ST.,  Berkeley. 
One  family  residence. 

Owner — James  Kriski,  334A  Bryant  St., 

San  Francisco. 
Architect — None.  $2100 

RESIDENCE 

(2095)  NO.  851  THE  ALAMEDA,  Ber- 
keley.     One    family    residence. 

Owner— Mr.  Curran,  1907  Addison  St., 
Berkeley. 

Architect— Master  &  Hurd,  278  Post  St., 
San   Francisco. 

Contractor — J.  P.  Brannan,  2233  Cali- 
fornia St.,  Berkeley.  $6000 


DWELLING 

(2096)      2.927    107TH   AVE.,    Oakland.    1- 

story    5-room   dwelling. 
Owner — Lee    Investment    Co.,    316    13th 

St.,  Oakland. 
Architect — None.  $3000 


DWELLING 

(2097)  SB    COR.    SUNNYMERE    and 

Archmont,      Oakland.        1-story      4- 

room  dwelling. 
Owner — M.  B.  Haynes,  3114  Linden  St., 

Oakland. 
Architect — None.  $2000 


DWELLING 

(2098)  W     SEMINARY    AVE.    80    N 

Brann   St.,   Oakland.     1-story   6-rm. 

dwelling    and    garage. 
Owner — Squires  &  Ferrier,  382  15th  St., 

Oakland. 
Architect — None. 
Contractor — C.   R.   Squires,   Oakland. 

$4250 


DWELLING 

(2099)      6933    FRESNO   ST.,   Oakland.    1- 

story  4-room  dwelling. 
Owner — B.  A.   Gardiner,   1481   Mountain 

Blvd.,  Oakland. 
Architect — None.  $3000 


DWELLING 

(2100)  2824  EASTMAN  AVE.,  Oakland. 
1-story    5-room    dwelling. 

Owner — Roy  E.  Gay,  1517  37th  Avenue, 

Oakland. 
Architect — None.  $3500 

ALTERATIONS 

(2101)  135  EIGHTH  ST.,  Oakland.  Al- 
terations  and   addition. 

Owner — Mrs.    Wong    Yow,    135    8th    St., 

Oakland. 
Architect — None. 
Contractor — Hansford  &  Atkinson,  2963 

Marcom   Ave.,   Oakland.  $1700 

STORES 

(2102)  6615-17     FOOTHILL    BLVD., 
Oakland.      1-story  stores. 

Owner — Max  Tatt,  2420  38th  Ave.,  Oak- 
land. 

Architect — None. 

Contractor — Harry   Meye 
dale  Ave.,  Oakland. 


3216   Brook- 
$3000 

DWELLING 

(2103)  749  McKINLEY  AVE.,  Oakland. 
1-story    5-room    dwelling. 

Owner — J.  J.  Grunner,  3471  Baston  Ave. 
Oakland. 

Architect — None. 

Contractor — Harry  Meyer,  3216  Brook- 
dale  Ave.,   Oakland.  $5000 

ALTERATIONS 

(2104)  670  SIXTY-FIRST  ST.,  Oakland 
Alterations   and  addition. 

Owner — Mrs.  Darling,  670  61st  St.,  Oak- 
land. 

Architect — None. 

Contractor — Martin  Allan,  3526  Ardley 
Ave.,   Oakland.  $1000 

.ALTERATIONS 

(2105)  S  SECOND  ST.  100  E  Broadway. 
Oakland.      Alterations. 

Owner — Western    Meat    Co.,    South    San 

Francisco. 
Architect — None. 
Contractor — Larsen  &  Clark,   914   Claus 

Spreckels   Bldg.,    S.   F.  $7000 

DWELLINGS 

(2106)  LOTS  29,  63,  112,  147,  399  Mer- 
riewood,  Oakland.  Five  1-story  3- 
room    dwellings. 

Owner    —    Realty    Syndicate    Co.,    1440 

Broadway.  Oakland. 
Architect — None.  Each  $1000 

DWELLING 

(2107)  1371  EIGHTY-FIRST  AVE., 
Oakland.     1-story  5-room  dwelling. 

Owner — John    Carlton,    1371    81st    Ave., 

$3000 

DWELLING 

(2108)  W  DESMOND  ST.  120  S  Coro- 
nado,  Oakland.  1-story  5-room 
dwelling. 

Owner — A.   Battano,   5131   Desmond   St., 

Oakland. 
Architect — None. 
Contractor — Joe   Bertoldi,    5528   Vicente 

St.,  Oakland.  $4000 


ALTERATIONS 

(2109)  5432  RUTH  AVE.,  Oakland.  Al- 
terations and  addition. 

Owner— M.  Weymouth,  6432  Ruth  Ave., 
Oakland. 

Architect — None. 

Contractor — P.  W.  Henry,  1632  Lee  Ave 
Alameda.  $3400 
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?2110)  400  HAWTHORNE  AVE.,  Oak- 
land, l-story  5-room  dwig.  and 
garage. 

Owner— Jas.  R.  Kaelin,  1933  5th  Ave., 
Oakland. 


Architect — None. 

Contractor — Wm. 

Oakland. 


Wolfe,    128    13th    St.. 
$3200 


(2111)      E    TWENTY-SECOND   AVE.    80 

N  E-29th   St.,   Oakland.     2-story   7- 

room    flats. 
Owner — H.   J.   Cochran.   1616   13th   Ave., 

Oakland. 
Architect — None. 
Contractor — H.  E.  Shimmel,  2215  E-29th 

St.,   Oakland. 


$4000 


SERVICE    STATION 

(2112)      SE    COR.    THIRTY-NINTH   and 

Grove  Sts.,  Oakland.     1-story  steel 

service  station. 
Owner — A.    W.    Phillips,    95    Glen    Ave., 

Oakland. 
Architect — None. 
Contractor — Pacific  Steel   Bldg.   Co.,    134 

14th  St.,  Oakland.  J1700 


DWELLING 

(2113)     743  LONGRIDGE  RD.,  Oakland. 

2-story    7-room    dwelling. 

Owner — Chas.     Stockholm,     849    Monad- 
nock   Bldg.,    Oakland. 

Architect — None.  $3000 


DWELLING 

(2114)  4051-53    AGUA    VISTA    AVE.. 

Oakland.  1-story  6-room  2-famlly 
dwelling   and   garage. 

Owner — W.  D.  MacDonald,  4057  Agua 
Vista    Ave.,    Oakland. 

Architect — None. 

Contractor — A.  A.  Glantz,  737  Brook- 
wood    Rd.,    Oakland.  $4600 


DWELLING 

(2115)  5721  ROBERTS  AVE.,  Oakland. 
1-story  5-room  dwelling  and  ga- 
rage. 

Owner — A.  A.  Glantz,  737  Brookwood 
Road,  Oakland. 

Architect — None.  $4100 


DWELLING 

(2116)  6205  FOOTHILL  BLVD.,  Oak- 
land. 1-story  3-room  dwelling  and 
garage. 

Owner — August  Gottschalk,  6201  Foot- 
hill Blvd.,  Oakland. 

Architect — None. 

Contractor — W,  Erlckson  and  A.  Hugo, 
1433    78th    Ave.,    Oakland.  $2300 


ALTERATIONS 

(2117)  1190  SEVENTH  ST.,  Oakland 
Alterations. 

Owner — Paris  Bros.,  1660  7th  St.,  Oak- 
land. 

Architect — None. 

Contractor — P.  Brewin,  729  Center  St., 
Oaklanc".  $1000 

DWELLING 

(2118)  812A  THIRTY-FIRST  ST.,  Oak- 
land.     1-story   3-room   dwelling. 

Owner — Jas.    J.     Hagan,    728     61st    St., 

Oakland. 
Architect — None. 
Contractor — Murray  &  Nellis,  Box  789A 

R.   F.   D.    1,   Oakland.  $1000 


DWELLINGS 

(2119)  2723-27    SEVENTY-FOURTH 

Ave.,  Oakland.  Two   1-story  4-room 

dwellings. 
Owner — Wheeler    &    Vincent,    57th    and 

Foothill  Blvd.,  Oakland. 
Architect — None. 
Contractor — E.     E. 

Way,  Oakland. 


DWELLING 

(2120)  1312    EIGHTY-SIXTH    AVE. 

Oakland.     1 -story  3-room  dwlg. 
Owner — .Katherine   TuthlU,  Oakland. 
Architect — None. 
Contractor — T.    J.    Leonardo,    1462    86th 

Ave.,   Oakland.  $1700 


DWELLINGS 

(2121)     W  ROGER  COURT.  101,  151,  201 

S    Penniman,    Oakland.       Three    1- 

story  4-room  dwelllnffl. 
Owner — C.     A.     Rogers,     3532     Kingeley 

Ave.,   Oakland. 
Architect — None.  Each  $2500 


DWELLING 

(2122)  5988  KEITH  AVE.,  Oakland.  1- 
story    5-room    dwelling. 

Owner — W.    E.    Christiansen,    Oakland. 

Architect — None. 

Contractor — Hall  Bldg.  Corp.,  5723  Col- 
lege  Ave.,   Oakland.  $4000 


DWELLING 

(2123)      N    BROADWAY    TERRACE,    76 

W   Buena    Vista,   Oakland,      l-story 

5-room   dwelling. 
Owner — Miss  May  Canty,  Oakland. 
Architect — None. 
Contractor — Sullivan    &    Sullivan,    6448 

Ruth    Ave.,    Oakland.  $3000 


DWELLING. 

(2124)    2311    SEVENTH    AVE.,    Oakland. 

Two-story    9-room    dwelling. 
Owner— N.     M.     Whatley,     1148     E     18th 

St..  Oakland. 
Architect — None. 
Contractor — W.     A.     Minor,     557     Mont- 

clair    Ave,,    Oakland.  $12,500 


FACTORY. 

(2125)    S    RUSSELL    ST    1432    W    Jones 

Ave.,    Oakland.      One-story    factory. 
Owner — F.   A.    Kummerlander,   332   Pine 

St.,  S.  F. 
Architect — None. 
Contractor — Halm  &  Little,  251  Kearny 

St.,   S.   F.  $80,000 


(2126)     PTN    LOT     16    and    all    Lot    17 
Blk  4  Arlington  Heights,  Berkeley. 
General     construction     8-room       2- 
story   frame    residence   and    garage. 
Owner — Luise    Pfeffer,    524    Santa    Bar- 
bara  Rd.,   Berkeley. 
Architect — Plans    furnished      by      con- 
tractor. 
Contractor^Cox   Bros.,   Inc.,   2121   Shat- 

tuek    Ave.,    Berkeley. 
Filed  April  7,  1925.  Dated  April  6,  1925. 

When    frame    is    up    $2901.25 

When     brown     coated     2901.25 

When     completed     2901.25 

Usual    35    days    2901.25 

TOTAL  COST,  $11,605 
Bond.  $5802.50.  Sureties,  Fidelity  and 
Deposit  Co.  of  Maryland.  Forfeit, 
none.  Limit,  90  working  days  from 
April  6,  1925.  Plans  and  specifications 
filed. 


ALTERATIONS 

(2127)  NO.       2320    BANCROFT      WAY, 
Berkeley.     Alterations. 

Owner — Miss  Johnson,  Berkeley. 
Architect — None. 

Contractor — Geo.  F.  King,  1541  Virginia 
St.,  Berkeley.  $1000 

DWELLING 

(2128)  NO.  1821  FRANCISCO  ST..  Ber- 
keley.    One  family  dwelling. 

Owner — B.  Moore.     2012     Hearst     Ave.. 

Berkeley. 
Designer — C.    M.    Griffln,    746    5th    Ave., 

Oakland. 
Contractor— C.  M.  Griffin,  746  5th  Ave., 

Oakland.  $3000 


DWELLING 

(2130)      NO.      2608      ELLSWORTH      ST., 

Berkeley.     One   family  dwelling. 
Owner — R.   J.   Pavert,   Mercanitle   Bank 

Bldg.,  Berkeley. 
Architect — None.  $3950 


DWELLING 

(2131)     NO.  2245  CURTIS  ST..  Berkeley. 

One   family  dwelling. 
Owner — R.   J.   Pavert.   Mercantile   Bank 

Bldg.,  Berkeley. 
Architect — None.  $4260 


Ber- 


DWELLING 

(2132)      NO.    2247    CARLTON    ST.. 

keley.     One  family  dwelling. 
Owner — R.    J.    Pavert,    Mercantile    Bank 

Bldg.,   Berkeley.  . 

Architect — None.  $4976 


RESIDENCE 

(2133)  NO.  2251  CARLTON  ST.,  Ber- 
keley.     One   family   residence. 

Owner — R.  J.  Pavert,  Mercantile  Bank 
Bldg.,   Berkeley. 

Architect — None.  $5200 


Ber- 


DWELLING 

(2134)      NO.     2254    PARKER    ST., 

keley.     One   family  dwelling. 
Owner — R.   J.   Pavert,   Mercantile   Bank 

Bldg.,   Berkeley. 
Architect — None.  $4500 


Ber- 


DWELLING 

(2135)      NO.     2612     ELLSWORTH. 

keley.     One  family  dwelling. 
Owner — R.   J.   Pavert,   Mercantile   Bank 

Bldg.,   Berkeley. 
Architect — None.  $4450 


(2136)  NO.  2630  TO  2644  MATHEWS 
St.,  Berkeley.     Eight  family  dwlg. 

Owner — C.  D.  Emerson,  Napa,  Cal. 

Architect — None. 

Contractor  —  California  Builders  Co., 
1636  Franklin  St.,  Oakland.     $12,000 


DWELLING 

(2137)      E   EIGHTIETH   AVE.    400   S   E- 

14th  St.   l-story  4-room  dwelling. 
Owner— H.    Wilkenlng,    1332    80th   Ave., 

Oakland. 
Architect — None. 
Contractor — T.  Heinemeyer,  586  39th  St. 

Oakland.  $2000 


DWELLINGS 

(2138)      W  EIGHTY-EIGHTH  AVE.   116 

140    S    A    St.    Two    l-story    3-room 

dwelling. 
Owner  —   L,   L.   Jones,   2345   66th  Ave., 

Oakland. 
Architect — None.  $2600  each 


DWELLING 

(213!i)  3474  DEERING  ST.,  Oakland. 
l-story   4-room   dwelling. 

Owner — W.  T.  Gorham,  1605  Washing- 
ton Ave.,   San  Leandro. 

Architect — None. 

Contractor — L.  G.  Geary,  622  58th  St., 
Oakland  $3400 


DWELLING 

(3140)      794     SIXTY-FIFTH       STREET. 

Oakland,    l-story    4-room   dwelling. 
Owner — G.    V.    Dossett,    6524    Dover   St., 

Oakland. 


Architect — None. 

Contractor — S.    L 

St.,  Oakland. 


Stewart,      646      42nd 
$3000 


ALTERATIONS 

(2141)  6436  BENVENUE  AVE.,  Oak- 
land. Alterations. 

Owner — H.  Tulanlan,  6436  Benvenue 
Ave.,   Oakland. 

Architect — None. 

Contractor — J.  B.  Bishop,  5S7  Athol 
Ave.,  Oakland.  $1300 


STORES 

(2142;      9017-19     EAST     FOURTEENTH 

St.,  Oakland,   l-story  stores. 
Owner— J.    Raymond,    9215    E-14th    St., 

Oakland. 
Architect — None. 
Contractor — G.   E.  Nickerson.   1040  98th 

Ave.,  Oakland.  $2500 


DWELLING 

(2143)      4530     BROOKDALE     AVENUE, 

Oakland,    l-story    6-roora    dwelling. 

and  garage. 
Owner— T.    Gervalstad,    3114    California 

St.,  Oakland. 
Architect— None.  $4260 


DWELLING 

(2144)  2432  EIGHTY-NINTH  AVENUE 
Oakland,  l-story  5-room  dwelling 
and  garage. 

Owner — E.    M.    Young,    2421    90th    Ave., 

Oakland. 
Architect — None.  $3160 

ADDITION 

(2145)  S  EIGHTH  ST.  100  E  Myrtle 
St..   Oakland,    l-story   tile   addition. 

Owner — Market   Laundry   Co..  Oakland. 
Architect — None. 

Contractor — Moore    &    Fisher,  446    38th 

St.,  Oakland.  $5100 


DWELLINGS 

(2146)      901  911  917  SIXTY-NINTH  AVE 

Oakland.      Three      l-story      4-room 

dwellings. 
Owner— L.    A.    Peters,    1361    E    27th    St., 

Oakland. 
Architect — None.  $2600    each 


DWELLING 

(2147)      NE    COR.    MINNA    &    ALLEN- 

dale,  Oakland,  l-story  6-room  dwlg 
Owner — C.  A.  Logan,  3619  Hageman  St. 

Oakland. 
Architect — None.  $3600 


DWELLING 

(2148)  1089  EXCELSIOR  BLVD..  Oak- 
land, l-story  7-room  dwelling. 

Owner — Ruth  H.  Soderberg.  2132  Acton 
St.,    Berkeley. 

.Architect — None. 

Contractor — T.  A  Soderberg.  2123  Ac- 
ton St.,  Berkeley.  $6000 

DWELLING 

(214a)     577  KENWYN  ROAD.  Oakland. 

l-story   6-room  dwelling. 
Owner — Jack    PrlnderviUe.    Oakland. 
Architect — None. 
Contractor — L.  E.  Van  Ness,  4920  Park 

Blvd.,  Oakland.  $6500 
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DWELLING 

(2150)  4160  WEBSTER  ST.  (rear), 
Oakland. 

Owner— Dean  H.  Harrison,  4160  Web- 
ster St.,  Oakland. 

Architect — None.  $1600 


DWELLING 

(2151)  3609  HILTON  STREET,  Oak- 
land   1-story  4-room  dwelling. 

Owner — John  Draper,  Box  8646  R.  F.  D. 
Oakland. 

Architect— None.  $2000 


DWELLING 

(2152)      2690     SEVENTY-FIFTH    AVE- 

nue,  Oakland.  1-story  4-room  dwlg. 
Owner— Alice  M.  Moore,   5225  Bond  St., 

Oakland. 
Architect — None. 
Contractor — H.   G.   Parker,   438   Lee  St., 

Oakland.  $2500 


DWELLING 

(2153)  E  SHAFTER  AVE.  209  S  38th 
St.,   Oakland    1-story   3-room  dwlg. 

Owner— J.  J.  McLeod,  486  36th  St.,  Oak- 
land. 

Architect — A.  R.  Denke,  Dalzlel  Bldg., 
Oakland. 

Contractor  —  Wallace  McArthur,  2919 
Otis  St.,  Berkeley.  1800 


DWELLING 

(2154)      W    TWENTY-FIRST    AVE.    105 

N   E-26th   St..    Oakland.    1-story    5- 

room    dwelling. 
Owner- Thos.   J.   Bartlett,  3001   Galindo 

St.,   Oakland. 
Architect — None.  $4000 


DWELLING 

(2155)      E    TREMONT    ST.    124    N    65th 

St.,   Oakland.   1-story   4-roora  dwlg. 
Owner — R.    Anderson,    2212    Byron    St., 

Berkeley. 
Architect — None.  $3500 


DWELLING 

(2156)     N   LOGAN   ST.    80   S   27th  Ave., 

Oakland.    1-story   5-room   dwelling. 

and  garage. 
Owner — Edw.   J.   McOscar,   3301   E   23rd 

St.,  Oakland. 
Architect — None.  $4100 


ARTS.    &    STORES. 

(2157)  E  BROADWAY  107  N  Mather, 
Oakland.  Two-story  9-room  apart- 
ments  and   stores. 

Owner — J.  S.  Penosion,  587  Athol  Ave.. 
Oakland. 

Architect — None 

Contractor — J.  B.  Bishop,  587  Athol 
Ave.,    Oakland.  $13,000 


APTS.    &    GARAGE. 

(2158)  754-56-58-60  40TH  ST.,  Oakland. 
Two  16-room  apartments  and  gar- 
age. 

Owner — T.   Rosa.  820  30th  St.,  Oakland. 

Architect — None. 

Contractor — J.  T.  Loughery,  705  31st 
St.,    Oakland.  $13,000 


DWELLING 

(2159)    W    SIDE    7TH    AVE    50    N    of    E 

23rd  St.,   60x125,   Oakland.     General 

construction    2-story   and    basement 

frame   dwelling  and  garage. 

Owner — .N     M.  .Wheatley,    1148    E    18th 

St.,    Oakland. 
Architect   —    William    E.   Milwain,   Pa- 
cific   Bldg.,    Oakland. 
Contractor — William      A.      Minor,      557 

Montclair  Ave,  Oakland. 
Filed  April  7,  1925.     Dated  April  3,  1925. 

When  foundation   is   in    $1500 

When    frame    is    up    1500 

When    roofing    is    on    2500 

1st   coat   of   plaster    2000 

When    completed    2500 

Usual    35    days     2600 

TOTAL  COST,  $12,500 
Bond,  $12,500.  Sureties,  C.  I.  Gilbert 
and  P.  L.  Parker.  Forfeit,  none. 
Limit,  120  working  days  from  date. 
Plans    and    specifications    filed. 

NOTE:       Permit     reported    April       8, 
1925.      No     2124. 


MARCH     BUILDING     SUMMARY 


Oakland,   Calif. 


(Month    of    March,    1025) 

Classification  of  No.  of 

Buildings                     Permits  Cost 

1-story     dwellings 462      $1,345,624 


1-st   2-fmIy  dwlg 

17 

87.700 

1-st    5-fmly   (iwlgs 

9,000 

1-st  dwlg  &  garage 

9,000 

IVi-st    dwelling 

5,000 

27 

224,875 

13 

86,180 

2-story   apartments 

17 

204,850 

2-st  apts,  &  stores 

85.000 

I'-st  apts.  stores  &  offices 

19,000 

3-st    apartments 

83,000 

13 

38  725 

1-st  comfort  station.... 

2,100 

1-st    shop 

(i.OOO 

1-st    station 

8,000 

36,729 

]-st    office 

1.000 

1-st   tile  dwelling 

4,000 

1-st    tile    garage 

6,000 

1st    tile    factory 

7,000 

1-st      tile      grease      and 

wash    rack 

3,000 

1-st  tile  laundry 

3,000 

2-st  tile  stores  &  hotel. 

17,000 

1-st   concrete   garage... 

500 

1-st  concrete  stores 

8,000 

1-st  concrete  theatre.  ... 

15,000 

1-st  ccn  post  office 

25,000 

1-st  cone  sub  station... 

20,000 

2-Kt    concrete    stores.... 

5,850 

2-«;  concrete  shop 

4,664 

-St  cone  stores,  offices  & 

flat     

21,590 

2-st  cone  theatre&stores 

200,000 

2-st  cone  flats,  stores  & 

17,000 
45,120 

2-st    cone    warehouse... 

2-st  cone  &  tile  office  & 

30  000 

3-st    cone    &    tile    stores 

and    offices       Add'l. 

cost 

15,000 

1-st    brick    stores 

40,250 

1-st  brick   warehouse... 

29,000 

1-st    brick    serv    stn.... 

1,S00 

1-st   brick   factory 

29,000 

1-st  brick  shop 

2,300 

1-st    brick    garage 

1,000 

2-st  brick  aoarlments.  .. 

20,000 

1-st  brk  &  cone  school.. 

170,000 

1-st  bk  &  eon  stores  and 

20,000 
18,500 

1-st  brk  &  tile  garage.. 

1-st  steel   service  stn... 

9,052 

1-st    steel    sorting    room 

16,000 

1-st    garage    &    sheds... 

361 

77,792 

52 

14  887 

Billboards    

36 

745 

."lOO 

2  350 

1,000 
99.913 

Adlitions     

101 

Alterations  &  repairs.  .  . 

158 
13S2 

81.214 

TQtal      

$3,334,110 

SUMMARY 

New     construction 

1174 

$3,252,896 

-Alterations  &  repairs... 

158 
1332 

81,214 

$3,334  110 

COMPLETION  NOTICES 


ALAMEDA   COUNTY 


Recorded  Accepted 

.April  1,  1925 — LOT  72  Calaveras  Ter- 
race, Oakland.  William  Bowser  to 
whom    it   mav  concern .  .Mar.   23,   1925 

April  1,  1925— PTN  LOTS  37  AND  38 
Blk  89,  Map  Northern  Addition  of 
Town  of  Brooklyn,  Oakland.  F  F 
Bacon   to  L  M  Sims Mar.  2,   1925 

April  1.  1925— NO.  3837  OPAL  ST., 
Oakland.  A  Salvo  to  C  A  Pratt 
and  E   Felton March   27,   1925 

April  1,  1925— LOT  26,  Park  Blvd. 
Terrace,  Oakland.  Mary  Martin  to 
E    O    Francis Mar.    30,    1925 

April  1,  1925— SW  CHANNING  WAY 
and  Eighth  St.,  Berkeley.  Rudolph 
Faktor  to  A  P  Palmer.. Mar.   27,   1925 

April  1.  1925 — LOT  9  BLK  L  Map 
showing  re-sub  of  ptn  of  Roberts 
and  AVolfskill  Tract,  Oakland  Twp. 
J  Sexton  to  whom  it  may  concern 
March    28,    1925 

April  1,  1925— LOTS  6.  7  AND  8  BLK 
L  Map  showing  re-sub  of  ptn  of 
Roberts  and  Wolfskill  Tract,  Oak- 
land Twp.  J  Sexton  to  whom  it 
may  concern  (2  completion  notices) 
March   28,   1925 


April  1,  1925— GAS  STATION  "B," 
Oakland.  Pacific  Gas  &  Electric  Co 
to  Power  &  Pike  Co Mar.  25,  1925 

April  1,  1925— LOTS  14  AND  15  BLK 
1,  Lakeshore  Glen,  Oakland.  Paul 
E  Woodburn  to  whom  it  may  con- 
cern  March     30,     1925 

April  1,  1925 — LOT  4  BLK  4,  North 
Cragmont,  Berkeley.  Ethel  Hudson 
Williams  to  G  R  Heath  and  G  H 
Wendt March   30,   1925 

April  2.  1925 — PTN  LOTS  11  AND  12 
Mp  of  Dutton  Manor  Additions. 
Joseph  Franklin  to  whom  it  may 
concern    March  31.  1925 

April  2.  1925—874  ALMA  AVE..  Oak- 
land. Harry  O.  Andersen  to  C.  W. 
Uass   April  2,  1925 

April  2,  1925—438  KENILWORTH 
Ave.,  San  Leandro.  Cummins  and 
White  to  Oakland  Home  Builders. 
April    1,    1925 

April  2,  1925 — PTN  LOTS  14  AND  15 
Mp  of  the  Oidway  Tract,  Berkeley. 
Richard  C.  Liebig  to  whom  it  may 
concern    March  30,  1925 

April  2,  1925 — LOT  1  BLK  11  MP  OF 
Thousand  Oaks,  Berkeley.     Thomas 

Scott   Neilson    to   O.   F.   Lyon 

March    27,    1925 

April  2,  1925— 24S4  65TH  ST..  Oak- 
land. Edward  A.  Brandhorst  to  D. 
W.  Parks   April   1.  1925 

April  2,  1925— NW  45  LOT  14  Crocker 
Oaks,  Piedmont.  F.  W.  Alder  and  A. 
E.  Clark  to  F.  W.  Alder  and  A. 
E.    Clark    April   2.    1925 

April  2.  1925 — LOT  10  and  11  BLK 
80  Mp  of  Tract  B  of  the  Berkeley 
L.  T.  I.  Assn..  etc.,  Berkeley.  S. 
Furch  to  Coast  Construction  Co. 
ApriT    1,     1925 

April  2,  1925 — 818  TRESTLE  GLEN 
Road,  Oakland.  Henry  Schrag  to 
.Sommarstrom   Bros.    Co.  ..Mar.   26,    '25 

April  1,  1925— SE  COR  OF  MONTI- 
ceto  Ave  and  Bay  Place,  Oakland. 
Restcr  Wardens  and  Vestry  of  St. 
Paul's  Episcopal  Church  to  Murch 
and  Williams   March  27,   1923 

April  1,  1925— LOT  1  AND  PTN  LOT 
2  Mp  of  Resub  of  portion  of  Blks 
G  ,&  H  Bella  Vista  Park,  Oakland. 
Grant  A.  and  Elizabeth  M.  Harde 
to   Calif.    Builders    Co. ..Mar.    30,    1925 

April  1,  1925 — 1135  ADDISON  ST., 
Berkeley.  S.  R.  Gaddis  and  Leo 
Schworizreich  to  Schwortzreich  & 
Gaddis     March    23.    1925 

April  1,  1925 — 1139  ADDISON  ST... 
Berkeley.  S.  R.  Gaddis  and  Leo 
Schwortzreich  to  Gaddis  and 
Schwortzreich   March  23,  1925 

April  1,  1925 — LOT  18  PARK  BLVD 
Terrace,  Oakland.  G  A.  Lindh  to 
Alex   C.    Wieben March   30,    1925 

April  1,  1925— LOT  11  AND  W  % 
of  Lot  16  Lakeshore  Highlands. 
Don  D.  Weaver  to  A.  Frederick 
Anderson     March    31,    1925 

April  1,  1935  —  SW  COR.  FOUR- 
teenth  and  Jackson,  Oakland.  As- 
sociated Oil  Co.  to  Scott-Buttner 
Electric     Co March     25,     1925 

April  1,  1925  —  SAV  COR  FOUR- 
teenth  and  Jackson,  Oakland.  As- 
sociated  Oil    Co.    to    Scott    Co 

March    25,    1925 

April  1,  1925 — LOT  55  MP  of  the 
Higgins  Tract,  Berkeley.  William 
Owen  Copley  to  whom  it  may  con- 
cern      March    31,    1925 

April  1,  1925  —  LOT  36  AND  PTN 
Lot  35  Blk  18  Chevrolet  Park,  Oak- 
land.     Delia    Goodman    to    S.      W. 

Jones    April   1,   1925 

April  1,  1925  —  LOT  15  AND  PTN 
Lot  14  Blk  10  Kinsell  Tract  No.  2, 
Oakland.     Carlos  G.  Moniz  to  whom 

it    may    concern March   28,   1925 

April  1.  1925 — LOT  14  BLK  3  AR- 
lington   Heights.      John    B.   Beck   to 

A.    W.    Potter April    1,    1925 

April     3,     1925— LOT     24     BLK.     2587, 

Berkeley   Heights.     J.  Altermatt  to 

whom   it   may  concern.  .Mar.    30.   1925 

.April    3,     1925—2323    HEARST    AVE., 

Berkeley.      Robert    H.    Wetmore    to 

Herbert   K.   Schulz Mar.    31,   1925 

April  3,  1925 — LOT  82,  Map  of  Fourth 
Avenue  Terrace  Extension,  Oak- 
land.     P.    B.    Weaver    to    whom    it 

may   concern    April  3,  1925 

April  3,  1925— INTERSECTION  SW 
line  of  E-llth  St.  with  NW  line  of 
8th  Ave.  thence  NW  85  SW  85  SE 
85  NE  85  to  beginning,  Oakland. 
V.  A.  Dunn  to  whom  It  may  con- 
cern        April   2,    1925 

April  3,  1925—1801  PARK  BLVD., 
Oakland.  The  American  Bank  to 
S.    G.    Johnson    March    31,    1925 
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April  3,  1925— BEG.  AT  A  PT.  IN 
center  of  County  Road  running 
from  Centerville  to  Irvineton  S 
57  deg.  E  25-93  chs.  dist.  from 
the  intersection  of  center  line  of 
said  Co.  Rd.  with  the  projection  of 
the  line  of  fence  separating  lands 
now  or  formerly  H.  C.  Gregory 
from  lands  formerly  of  John  and 
Adolphus  Decoto.  S  57  deg.  E  24-40 
chs.  thence  S  54%  deg.  E  4-90  chs, 
N"  16 »4  deg.  E  36-46  chs.  S  73%  deg 
E  11-97  chs.  S  22  deg.  W  6-27  chs. 
X  69  W  3-30  chs.  S  14  deg.  30  min. 
W  1-76  chs.  N  73 M;  deg.  W  15-75 
chs.  S  30  deg.  50  min.  W  43-94  chs. 
to  beg..  Washington  Twp.  H.  F. 
Bracher  to  A.  A.  Douglas.  Apr.  3.  '25. 
.\pril  3.  1925 — LOT  21  ELK.  8.  Map 
of  the  San  Pablo  Park  Property, 
Berkeley.  August  Schroeder  to  A. 
G.   Schroeder    April   1,    1925 

April  3,  1925— S  LINE  OP  FAIRVIEW 
St..  150  E  of  Shattuck  Ave.,  Oak- 
land.     G.    H.   Westerman    to    whom 

it   may    concern April    1,    1925 

April  3.  1925  —  LOT  26  AND  PTN. 
Lot  25.  Blk.  12.  Chevrolet  Park. 
Oakland.  James  C.  Barrett  to 
whom   it   may   concern. .  .Mar.    30.   '25 

April  3.  1925—1—1583,  15S7  E-38TH 
St.;  2 — 3749  Ardley  Ave.,  Oakland. 
Emilie  and  G.  W.  Tiedeman  to 
Otto    H.    Petersen April    2,    1925 

April  3.  1925  —  476,  478,  480,  482 
Weldon  Ave..  Oakland.  M.  Gillespie 
to  whom  it  mav  concern.  .Mar.  25.  '25 

April  3.  1925—1812,  1816  BANCROFT 
Way.  Berkeley.  C.  S.  Bernard  to 
whom   it    may   concern .  .April    3,    1925 

April  3,  1925— LOT  1  BLK.  C,  The 
Oaks.  Piedmont.  D.  D.  Bohannon 
to  O.   L.  Burritt    March  28,   1925 

April  2.  1925— LOT  47  BLK.  17,  Hav- 
enscourt.  Oakland.  Joseph  Flitt- 
ner  and  Mary  Flittner  to  Jos. 
Flittner    April    1,    1925 

April  2.  1925— PTN.  LOTS  4  and  5, 
Map  of  Potts  Subdiv.  of  a  ptn.  of 
Lot  8,  Hitchcock  Property  Oakland. 
Albert  M.  Meads  and  Robert  T. 
Sutherland  to  whom  it  may  con- 
cern        April   1,    1925 

April  2  1925 — LOT  35  MAP  OF  THE 
Santa  Fe  Tract  No.  22,  Oakland. 
Angelo  De  Fabbio  to  L.  W.  Cox.. 
Mar^h    3'     1925 

.\pril  4,  1925— N  "side  OP  MAUBERT 
Ave.  E  of  Fairview  Ave.,  52  x  63, 
Oakland.  P.  A.  Holmes  to  whom  It 
may   concern    April  3,   1925 

April  4,  1925 — W  LINE  OF  SPAULD- 
ing  Ave.  428-16  N  of  Dwight  Way 
thence  N  40  W  129-25  S  40  E  129-25 
to  beg.  Berkeley.  Henry  Huck- 
feldt  to  Theo.  M.  Carlson.  Mar.  15,  '25 

April  4,  1925— LOT  31  BLK.  5,  MAP 
of  Key  Route  Terrace  No.  2,  Oak 
Twp.  Davis  Kesti.  alias  David 
Kesti  to  whom  it  may  concern.... 
April    1,    1925 

April  4,  1925— LOT  16  and  N  10  Lot 
16  Blk.  C,  Map  of  Valley  View 
Tract,  Oakland.  J.  J.  Staunton  to 
whom  it  may  concern.  .Mar.   27,  1925 

April  4,  1925 — LOT  6  BLK.  11,  Oak- 
ridge  Claremont,  Berkeley.  W.  S. 
Dinwiddle  Jr.  to  Albert  A.  Has- 
kell        April    4,    1925 

April  4,  1925 — 2884  MONTANA  ST., 
and  3407  Curran  Ave.,  Oakland. 
James  F.  Thomas  to  whom  it  may 
concern    April    3,    1925 

April  4,  1925—2312  57TH  AVE.,  Oak- 
land. C.  Tollefson  to  whom  it  may 
concern    April    3,    1925 

April  4.  1925— W  LINE  BROADWAY 
32  SW  of  S  line  of  Clement  Ave., 
thence  W  70  S  68  E  70  N  68  to  beg., 
Oakland.       Charles     G.     Hinds     to 

Shade    Kane    and    Humphrey 

April    3,    1925 

April  3.  1925— EASTERLY  250  meas- 
ured at  right  angles  of  the  prop- 
erty conveyed  Mary  E.  H.  Gwin  & 
William  M.  Gwln  to  Andrew  D. 
Pryal  dated  Aug.  21,  1861  and  re- 
corded In  Vol.  27  of  Deeds,  page 
314,  Oakland.  B.  P.  Edwards,  trus- 
tee   to   J.    Sernatinger.  .Mar.    28,    1925 

April  6,  1925—1521  E-31ST  ST.,  Oak- 
land. August  Roseberg  to  whom 
it    may    concern April    6.    1925 

April  6,  1925— LOT  11  AND  SW  22 
ft.  Lot  10  Blk.  C,  Map  No.  1  of 
Highland  Terrace,  Oakland.  J.  A. 
Graham   to   A.   J.   Yerrick  .April   1,    "25 

April  6,  1925— LOTS  49  and  50,  BLK. 
L,  Iveywood  Tract,  Oakland.  Ber- 
tie H.  Lahmann  to  whom  it  may 
concern    April    2,    1925 

April  6,  1925—2116  ALLSTON  WAY, 
Oakland.  Berkeley  Farm  Creamery 
to   Heath    &    Wendt Feb.    24,    1926 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,   April   11,    1925 


April  6.  1925 — NE  16%  FT.  OF  LOT 
15  and  SW  16%  ft.  of  Lot  16,  Blk. 
11,  Havenscourt,  Oakland.  Frank 
L.  Silber  to  Paul  Louis  Kick.... 
April    4,    1925 

.\prll  6,  1925  —  NE  COR.  ESTATES 
Drive  and  Johnston  Drive,  Mont- 
claire  District,  Oakland.  P.  A.  Has- 
sard   to  Moore   &   Fisher. Mar.   31,  '25 

.\pril  6,  1925 — PTN.  LOTS  7  AND  8, 
Blk.  10,  Property  of  the  College 
Homestead  Association,  Oakland. 
M.  O'Neill  to  Lawton  and  Vezy.. 
March   7,   1925 

.Vpril  6  '25 — NO.  1607  SIXTY-FIFTH 
Ave.,  Oakland.  S.  Morris  to  whom  it 
may   concern    April   6,   1925 

April  6.  1925— NO.  386  FOURTEENTH 
St.,  Oakland.  Alfred  L.  Mulvany 
(lessee)    to   J.    F.    Kayser.  .Apr.    3,   '25 

April  7,  1925— PORTION  LOTS  6  &  8 
Blk  38  Fitchburg  Homestead  Lots. 
Elson  V.  Carstens  to  whom  it  may 
concern    April  6,   1925 

-\pril  7,  1925  —  LOT  20  BLOCK  36 
Amended  Map  of  Fairmont  Park 
Albany.  Ry  Hanlon  to  Earl  P. 
Steele  Co March  23,  1925 

April  7,  1925— SW  LINE  OF  TWEN- 
ty-first  Street  40  SE  from  the  in- 
tersection thereof  with  a  public 
walk,  thence  SE  15  thence  SE  on 
arc  of  circle  with  radius  of  61.49 
a  distance  of  62.84  NW  79.07  NE 
70.66  to  pt.  of  beg.,  Oakland.  Earle 
H.  Moore  to  whom  it  may  concern 
April    6,    1925 

April  7,  1925 — 4639  SAN  SEBASTIAN 
Ave.,  Oakland.  Anna  Bradley  to 
whom    it    may   concern .  .April    6,    1925 

-Vpril  7,  1925— PTN.  LOTS  32,  33  and 
34  Blk  97  Mp  of  the  Northern  Addi- 
tion to  the  Town  of  Booklyn, 
Oakland.  Olga  T.  Nielsen  to  whom 
it  may  concern April  3,  1925 

April  7,  1925 — 3  ROCK  LANE,  North 
Cragmont,  Berkeley.  G.  W.  Tal- 
bot   to    Ben    Pearson.  ..  .April    1,    1925 

April  7,  1925—3859  WHITTLE  AVE., 
Oakland.  Ray  Dennis  Warner  to 
whom    it   may    concern .  .April    1,    1925 

April  7.  1925— LOT  3  BLK  5  Thous- 
and Oaks  Tract.  Walter  L.  Brod- 
rick  to  whom  it  may  concern.... 
April    6,    1926 

April  7,  1925 — 3726  MAGEE  AVE., 
Oakland.  Anton  Sater  to  whom  it 
may    concern April    7,    1925 

-\pril  7,  1925 — LOT  18  BLK  B  Mp  of 
Elmhurst,  Brooklyn  Twp.  Gustav 
Line!  to  whom  it  may  concern.... 
March    7,    1925 

April  7,  1925  —  430  KE.NILWORTH 
Ave..  San  Leandro.  Cummins  & 
White  to  Oakland  Home  Builders, 
Inc April    1,    1925 

.\pril  7,  1925—1741  ALLSTON  WAY, 
Berkeley.  J.  P.  and  Mary  M.  Utter 
to    Hinds    Bros March    25,    1925 

April  7,  1925 — S  SIDE  DUR.4NT  AVE. 
Bet  Telegraph  Ave  and  Bowditch 
«St..  Berkeley.  Board  of  Missions 
of  the  Methodist  Episcopal  Church 
South  to  Lawton  &  Vezey.  .Apr.  4,  '25 


LIENS  FILED 


ALAMEDA  COUNTY 


Recorded  Amount 

.\pril  1,  1925— LOT  123  Mp  of  Oak 
Park  Tract,  Oakland.  R.  C.  Wolfe 
vs.  William  John  Shimonaleff, 
Claudia  Shimonaieff  and  Louis 
Sills    J125 

April  1,  1925 — PTN  LOT  10  Mp  of 
Wilcox  Place,  Ptn.  Lot  7  Mp  of 
Pacific  Homestead,  Oakland.  R.  C. 
Wolfe  vs.  Albert  E.  Kern,  Samuel 
Bamberger  Inc.  and  Louis  J.  Cohn 
J81.50 

.\pril  1,  1925—853  APGAR  ST.,  Oak- 
land. Tilden  Lumber  Co.  vs.  J. 
W.    McCann    $191.76 

\pril  1.  1925 — LOT  123  Mp  of  Oak 
Park  Tract,  Oakland.  Domlnlck 
Montano  vs.  'VVilliam  Shimonaleff, 
Claudia  Shimonaieff  and  Louis 
Sills    $562.50 

April  1.  1925- LOT  21  BLK  5  Mp  of 
Highland  Park  Terrace,  Oakland. 
Boorman  Lumber  Co.  vs.  F.  F. 
Bacon     and     L.     M.     Sims     $494.49 

April  1,  1925— LOT  123.  Mp  of  Oak 
Park  Tract,  Oakland.  Rhodes- 
Jamieson  &  Co.  vs.  William  John 
Shimonaieff,  Claudia  Shimonaleff 
and   Louis   Sills    $145.44 

April  2.  1925— N  SIDE  OF  FRAZIER 
Ave  200  W  of  Stanley  Road,  Oak- 
land. Spencer  Electric  Co.  vs.  C. 
li.    Jury    $36 


April  2.  1925— PTN  LOTS  8  AND  9 
Blk  43,  Beverly  Terrace,  Oakland. 
Spencer  Electric  Co.  vs.  E.  L. 
Jorgenson     $24 

.\l>ril  2,  1925— LOT  10  AND  11  BLK 
SO  Map  of  Tract  B  of  the  Berkeley 
L.  T.  I.  Assn.,  Berkeley.  F.  E. 
Nelson  vs.  S.  Furch  and  Coast 
Construction    Co $3043 

.April  2,  1925— LOT  7  BLK  G  MP  of 
Fourth  Avenue  Terrace,  Oakland. 
M.  Friedman  &  Co.  vs.  Frank  Har- 
ris, Rosalyn  Harris  and  J.  W. 
Merritt     $286.68 

April  2,  1925— LOT  123  Map  of  Oak 
I'ark  Tract,  Oakland.  Marshall  & 
Stearns  Co.  vs  W.  J.  Shimonaleff 
.ind  L.   Sills    $93.60 

\pril  2,  1925— LOT  123  Mp  of  Oak 
Park  Terrace,  Oakland.  Saxby  and 
Son  vs.  W.  J.  Shimonaieff  and  L. 
Sills     $166 

-April  2,  1925— 252S  21ST  AVE.,  Oak- 
land. H.  Langland  vs.  C.  W.  Nel- 
son   and    Jane    Doe    Nelson $163 

April  3,  1925— LOT  7  BLK.  G,  Map 
of  Fourth  Avenue  Terrace,  Oak- 
land. Nelson  Lumber  Co.  vs. 
Frank  Harris,  Rosalyn  Harris  and 
J.    W.    Merritt     $1219.06 

April  3,  1925 — 5410  WALNUT  AVE., 
Oakland.  Powell  Bros.,  Inc.,  vs. 
Freda  Smith  and  H.  S.  Foreman 
$74.20 

April  3,  1925 — LOT  232  MAP  OF  THE 
Fremont  Tract,  Oakland.  Powell 
Bros.,  Inc..  vs.  Freda  Smith  and 
II.   S.   Foreman    $62.45 

RELEASE  OF  LIENS 

ALA-MEDA  COUNTY 


Kecorde'i  >ma(K« 

March  30,  1925 — PTN  LOT  14  BLK  U 
Map  of  Central  Piedmont  Tract  No. 
4,  Oakland.  D.  H.  McCorkle  Mfg. 
Co.    to    E,    L.    Thompson    and   P.   J. 

April  1,  1925 — LOTS  26  27  28  29  and 
30  Blk  B  Mp  of  Rose  Park  Tract, 
Oakland.  Zenith  Mill  &  Lumber 
Co.  to  B.  Tenza  and  Alvin  C.  Thur- 
man     $95.31 

April  2.  1825- LOT  28  Mp  of  Imperial 
Heights,  Oakland.  Andrew  Meyer 
to  J.  F.  Allen,  Jay  F.  Allen  and 
Mary    E.    Allen     $1 334.30 

-April  4,  1925 — LOT  30  BLK.  16,  MAP 
of  Thousand  Oaks  Tract,  Berkeley. 
Berekeley  Sash  &  Door  Co.  to  Solo- 
man   Bros $61.50 

-April  2,  1925  —  LOT  21  BLK.  12, 
Lakeshore  Highlands,  Oakland. 
Lannom  Bros.  Mfg.  Co.  to  A.  G. 
Fenton  and  H.  M.  Frostholm.  $2017.70 


BUILniNG  CONTRACTS 


SAN    MATi.O    COUNTY 


RESIDENCE 

PART    LOT    279     SAN    MATEO    PARK 

No.    3,    San   Mateo.   All   work   for   2 

stucco    residence   and   garage. 

Owner — Julian    Carter    Whitman    et   al. 

1530   Burllngame   Ave.,   Burllngame 

Architect — Earle    B.    Bertz,    168    Sutter 

St.,  San  Francisco. 
Contractor — Geo.    H.   Aithur,    409    Occi- 
dental,  San  Mateo. 
Filed  Mar.  28.  1925.  Dated  Mar.  27,  1926, 

Roofed    $2660 

Plastered     2650 

Completed    and    accepted 2650 

Usual    35    days    2650 

TOTAL  COST,  $10,600 
Bond,  Sureties,  Forfeit,  none;  Limit  100 
days;    Plans   and   specifications   filed. 


PLUMBING   ETC. 

LOT  4   BLK   139   SOUTH     SAN     FRAN- 

cisco.    Plumbing    and    heating    for 

2-story    reinforced    concrete    store 

and  hotel  bldg. 

Owner — Frank   Giffra  et  al,   240  Grand 

South  San   Francisco. 
.\rchitect — E.     L.     Norberg     et     al,     693 

Market  St.,   San   Francisco. 
Contractor — Mimuciani    &    Mlnetti,    So. 
San   Francisco. 

Roughed    plbg $1160 

Steam    roughed     1160 

Completed    and    accepted    1160 

Usual     35     days     1160 

TOTAL  COST,  $4600 
Bond,    $2300;   Sureties,    Hugh   McCaf- 
frey   &    P.    Clncinzinl;      Forfeit.      $20; 
Limit,    100    working    days;    Plans    and 
specifications   filed. 


Saturday,  April  11,   1925 
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BUNGALOW 

LOT    16    BLOCK    4    EASTON.    All    work 

for  gungralow. 

Owner — Alvln  P.  Colby. 

Architect — None. 

Contractor — Martin  Peterson,  128  Mid- 
dleteld,   Burlngame. 

Bailed  Mar.  26,  1925.  Dated  Mar.  20,  1926. 

Framed J1250 

Plastered     1250 

Completed    and    accepted    1250 

Usual  35  days   1250 

TOTAL  COST.  $5000 

Bond,    $5000;    sureties.    Indem.    Ins.    Co. 

of  North  America;  Forfeit,  none;  Limit 

June   21.   1925;  Plans  and  specifications 

filed. 


GARAGE 

WELSLEY    PARK,    Redwood    City.    All 
work  for  2-story  residence  and  ga- 
rage. 
Owner — -Roy    W.    Cloud,    302    Hamilton, 

Redwood  City. 
Architect     —    Norman     G.     Coulter,     46 

Kearnv   St.,  San   Francisco. 
Contractor— A.     W.     Russell     &     S.    M. 
Duncan,  360  Spruce    S  Carlos,  Red- 
wood City. 
Filed  Mar.   25.   1925.   Dated  Mar.  27.  25. 

First    floor    part    in    place 

Rooted     

Plastered     

Completed    and    accepted    

Usual    35    days    

TOTAL  COST,  $7300 
Bond.  $4000;  Sureties,  W.  P.  Gray  and 
Z.  T.  Thormy;  Forfeit,  none;  Limit, 
^10  working  days;  Plans  and  specifica- 
tions filed. 


BUNGALOW 

PART    LOT    A    BLK    6    BURLINGAME. 
All  work  for  l-story  frame  bunga- 
low. 
Owner— J.  S.  Hunter.  155  12th,  San  Ma- 
teo. 
Architect — None. 

rontractor — Harold  C.   Taylor  et  al. 
Filed   — .   Dated   Mar.   17.    1925. 

Roofed     $900 

Plastered     900 

Completed    and    accepted 900 

Usual   35  days   900 

TOTAL  COST,  $3600 
Bond,  Sureties,  Forfeit,  none;  Limit,  90 
working  days;  Plans  and  specifications 
filed. 

STORE  .&   HOTEL 

GRAND   AVE    LOT  4    BLK    139    SOUTH 

San  Francisco.  All  work  for  2-story 

reinforced  concrete  store  and  hotel 

building 
Owner — Frank    Giffra,    240    Grand,    So. 

San   Francisco. 
Architect  —  E.  L.  Norberg,  593  Market 

St.,  San  Francisco. 
Contractor — R.    C.    Stickel,    304   Linden, 

So.    San    Francisco. 
Filed  Mar.  24,  1925.  Dated  Mar.  25,  1925. 

As    work    progresses    75% 

Usual    3    5days    25% 

TOTAL  COST,  $27,330 
Bond,  $13,665;  Sureties,  E.  C.  Peck  & 
W.  H.  Dinning;  Forfeit,  $20;  Limit,  100 
working  days;  Plans  and  specifica- 
tions  filed. 

BUNGALOW 

LOT   4   BLK   26   OAK  KNOWL  MANOR, 
Redwood   City.   All   work   for   1-sto. 
Bungalow   and   garage. 
Owner — W.  O.  Turfwangler.  San  Jose. 
.\rchitect — Wolf     &     Higgins,     Auzerais 

Bldg.,  San  Jose. 
Contractor   —   Sidney    Smith,    Redwood 

City. 
Filed  Mar.  9,   1925.  Dated   Mar.   23,   1925 

Rafters     up     $1041.75 

Brown  coated   1041.75 

Completed     and    accepted....    1041.75 

Usual    35    days    1041.75 

TOTAL  COST,  $4167 
Sureties,  James  H. 
Payne;  Forfeit,  none; 
Plans    and    specifica- 


Bond.  $2083.50: 
Pierce  &  Chas.  A 
Limit,  $75  days; 
tions  filed. 


BUNGALOW 

T'ART  LOT  1  BLOCK  10  BURLINGAME 
Park.    All    work    for   bungalow   and 
garage. 
Owner — Frank   Risso,   Burlingame. 
.Architect — None. 

Contractor — Cavanaugh    Bros.,    Burlin- 
game. 
Filed  April  2,  1925.  Dated  Mar.  25,  1925. 

("ash    arc't $   900.00 

Frame    up     1887.50 

Brown  coated    1887.60 


Completed    and   accepted 1887.50 

Usual   35   days    1887.50 

TOTAL  COST.  $8450 
Bond,  Sureties,  Forfeit,  none;  Limit.  90 
working  days;  Plans  and  specifications 
filed. 


for 


HOUSE 

NO    LOCATION    GIVEN.    All    wor 

house  and  garage. 
Owner — Jim    Kennedy.    328    Grand.    San 

Mateo. 
Architect — None. 

Contractor — Robert  Broderick  413  Pop- 
lar, San  Mateo 
Filed  April   6.   1925.  Dated  Mar.  6.   1925. 

Framed     $1225 

Brown   coated    1225 

Completed  and  accepted 1225 

Usual   35  days    1225 

TOTAL  COST,  $4900 
Bond,  Sureties,  Forfeit,  Limit,  Plans 
and   Specifications,    none. 


BUNGALOW   and  garage,   $5000;  Lot  11 
Blk    33    North    D    St,    San       Mateo: 
owner.    James    B.     Rixus,    212    Oak 
Ave..    Redwood      City;      contractor, 
James  B.  Rixeu,  212  Oak  Ave.,  Red- 
wood City. 
RESIDENCE    and    garage,    $10,600;    Lot 
hi   279  West  Poplar  Ave.  San  Mateo 
owner,     H.     Whitman,     San     Mateo; 
contractor.  C.  Bertz.  San  Francisco; 
contractor,     G.     Haishin,     409    Occi- 
dental Ave.,   San  Mateo. 
BUNGALOW,    $2500;    Lot      17      Blk      45 
North    G   St.,    San      Mateo;      owner. 
Packard    Peace.    127   No.   G   St..   San 
Mateo;    contractor,    Richard    Peace, 
127    No.   G   St..   San  Mateo. 
BUNGALOW  and  garage,   $4000;  Lot   12 
Blk  33  North  D,  San  Mateo;  owner, 
John    H.    Clifford,    21    North    H    St., 
San     Mateo;     contractor,     John,    H. 
Clifford,  21  North  H  St.,  San  Mateo 
BUNGALOW  and  garage.   $5750;  Lot  21 
Blk  41  CabriUo,  Burlingame;  owner 
F.  P.  Stremme. 
BUNGALOW  and  garage,   $4000;  Lot  25 
Blk    2    Carlos      Ave.,      Burlingame; 
owner,  Mrs.  M.  L.  Herndon. 
Bungalow    and    garage,    $4750;    Lot    30 
Blk    9    Hale      Drive,      Burlingame; 
owner,  J.  B.  Oswald. 
BUNGALOW  and  garage.   $4000;  Lot  28 
Blk  24  Arundell,  Burlingame;  own- 
er. Frank  Kosa. 
BUNGALOW   and   garage.   $6000;  Lot  10 
Blk     5    Drake      Ave.      Burlingame; 
owner,  D.  Peterson,  731  Laurel  Ave 
Burlingame. 
BUNGALOW  and  garage,   $4000;  Lot  18 
Blk    5      Hale      Drive,      Burlingame; 
owner,  Geo.  W.  Williams  1140  Van- 
couver  Ave.,   Burlingame;   contrac- 
tor,   Geo.    W.    Williams,    1140    Van- 
couver,  Burlingame. 
BUNGALOW  and  garage,   $5000;  Lot   16 
Blk.      4      Capuchino,      Burlingame; 
owner.  Alvin  P.  Colby. 
BUNGALOW  and  garage,   $5000;  Lot  20 
Blk   61    Costello,   Burlingame;   own- 
er.  Walter   E.  Schultz. 
BUILDING,     class     C,     $25,000:     Lot     10 
Blk    6      Park      Road,      Burlingame; 
owner.     J.     V.     &     Sussette     Goffey. 
Three     Cities     Realty     Co.,     Burlin- 
game;  contractor,   F.   J.    Broderick, 
1528    Cypress.    Burlingame. 
RESIDENCE    and    garage,    $10,000;    No. 
hi    119  Occidental  Ave.,   San  Mateo; 
owner,  F.  Scroging  Tait,  338  High- 
land  Ave.,   San   Mateo. 
APARTMKNT    HOUSE    &    garage,    $14,- 
000;    East    65    ft.    14    and    15    Blk    E, 
San   Mateo;   owser,   A.   W.  McClaire. 
800  4th   Ave.,  San   Mateo;   architect. 
Ida  F.  McClaire,  701  Occidental  Ave 
San    Mateo;   contractor,   Ida   F.   Mc- 
Claire,   701    Occidental,    San    Mateo. 
BUNGALOW     and     garage,     $3000;     Lot 
12-A   Blk    23    Poplar   Ave.,   San    Ma- 
teo;   owner.    Felix    Grabowski,    330 
No.   D   St.,   San   Mateo. 
RESIDENCE.   $6000;   Lot  18  Blk  G  14th 
Ave.,    San    Mateo;    owner,    Emil    G. 
Steis,    710   Capp   St.,    S.    F.;   contrac- 
tor,   Robert   E.   Broderick,   413    Pop- 
lar   Ave.,    San    Mateo. 
RESIDENCE,      2-story      and      basement 
frame.    $11,130:      Turner      Terrace, 
San    Mateo:   owner,   Annia  L.  John- 
son.   Turner     Terrace.    San     Mateo: 
architect.    Will    H.    Toepke,    72    New 
Montgomery    St.,    S.    F. :    contractor. 
<•.   H.   B(?.ssett.  826  Walnut  SI.,  Bur- 
lingame. 
BUNG.4LOW  and   garage,  $4500;  Lot  13 
Blk  N  11th  Ave.,  San  Mateo:   owner 
.Tames   Home,   536    South   D  St.,   San 
Mateo. 


BUNGALOW  and  garage,  $5000;  Lot  32 
Blk  2  15th  Ave.,  San  Mateo;  owner 
Frederick  Lugglson,  Homestead, 
Burlingame;  architect,  W.  C.  Flm- 
mel.  1205  Grove  Ave.,  Burlingame; 
contractor,  W.  C.  Fimmel,  1205 
Grove  Ave..   Burlingame. 

BUNGALOW  and  garage.  $3000;  Lot  18 
Blk  3  South  E  Et.,  San  Mateo;  own- 
er. Chas.  D.   Ellis.   San   Mateo. 

BUNGALOW  and  garage.  $5500;  Lot  8 
Blk  7  Easton  Paloma  Ave.,  Burlin- 
game;  owner.   U.   M.   Sperling. 

BUNGALOW  and  garage.  $5000;  Lot  22 
Blk  4  Capuchino,  Burlingame; 
owner,  A.  E.  Christenson.  Burlin- 
game Hills.  Burlingame;  costrac- 
tor.  Meese  &   Christensen. 

BUNGALOW  and  garage,  $5000;  Lot  12 
Blk  63  Benito  Ave.,  Burlingame; 
owner,  G.  Brooks;  contractor.  H.  H. 
Putnam,  '25U8    Easton,    Burlingame. 

BUNGALOW  and  garage,  $3900;  Lot  H 
Blk  6  Oak  Grove,  Burlingame; 
owser,  J.  Hunter;  contractor,  Tay- 
lor  &   Cannon. 

BUNGALOW  and  garage,  $4500;  Lot 
20  Blk  33  Bernal  Ave.,  Burlingame 
owner,  H.  C.  Brown. 

BUNGALOW  and  garage,  $4500;  Lot  4 
Blk  56  Bernal  Ave.,  Burlingame; 
owner.  H.  C.  Brown. 

ALTERATIONS,  $1000;  120  Park  Road, 
Burlingame;    owner,    Marie    Strum. 

BUNGALOW  and  garage,  $5000;  Lot  15 
Blk  64  Easten  Drive,  Burlingame; 
owner,  W.  S.  Banon;  contractor, 
H.  H.  Putnam,  2608  Easton,  Bur- 
lingame. 

RESIDENCE  and  garage,  $7000;  Lot  1 
Blk  10  Ualston  Ave.,  Burlingame; 
owner,  F.  Risso;  contractor,  Cavan- 
agh   Bros. 

BUNGALOW  and  garage,  $5000;  Lot  28 
Blk  4  Bernal,  Burlingame;  owner, 
R.  W.  Hurst,  317  Elsworth,  San 
Mateo. 


COMPLETION  NOTICES 


SAN    MATEO    COUNTY 

Rcorded  Accepted 

Mar.     20,     1925— W    EASTON     DRIVE 
100  W  Cortez  Ave.,  San  Mateo.     E  J 
Hargrove    to    whom    it    may    con- 
cern   March    16,    1925 

Mar.  20,  1925— LOT  7  BLK  11.  Easton 
Burlingame.  Harry  A  Kelley  et  al 
to  whom  it  may  concern.  .Mar.  19,  '25 

Mar.  20,  1925— N  BROADWAY  85  W 
Main  Drive  37  ft..  San  Mateo.  The 
San  Mateo  Co.  Bldg  &  Loan  Ass'n 
to  Arthur  Payne Mar.  10,  1925 

Mar.  21,  1925 — LOT  21  Sub  2,  Hills- 
borough Heights.  E  Allan  Benner 
to   Geo  W  Williams April  17,  19S5 

Mar.    21,    1925— LOT   33    BLK    J,    Hay- 
ward   Park,    San   Mateo.     Minnie   R 
Barnes  to  whom  it  may  concern...     _ 
March    16,    1925 

Mar.  21,  1925— LOT  23  BLK  4  E  7, 
Columbus  Ave  NW  Columbus  Ave 
and    Poppy    Drive,    San    Mateo.       G 

Navarrett  et  al  to  James  Low 

March  16.  1925 

.Mar.  21.  1925 — LOT  22  BLK  60  Easton 
Addition,  Burlingame.  Mrs.  P  D 
Jarvis  to  whom  it  may  concern... 
March    19,    1925 

Mar.  24,  1925 — LOT  27  BLK  5,  Bur- 
lingame Grove.  Burlingame.  Fred- 
erick J  Weber  to  whom  it  may  con- 
cern   March    21,   1925 

Mar.  24,  1925 — LOT  4  BLK  59,  Easton 
No.  4,  Burlingame.  Chas  J  Adams 
to  whom  it  may  concern. Mar.  24,  1925 

Mar.  25,  1925 — LOT  6  BLK  12,  Easton 
No.  1,  San  Mateo.  Henry  J  Moody 
to  whom  it  may  concern. Mar.  24,  1925 

Mar.  25,  1925— PART  RESUB  LOTS 
32  and  35,  San  Mateo  Park,  San 
Mateo.  Clara  M  McGowan  to  F 
Scragings  and  R  Caldwell  .Mar.  4,  '25 

Mar.  25,  1925— LOT  32  BLK  44,  East- 
on No.  3,  Burlingame.  Geo  W  Wil- 
liams to  whom  it  may  concern... 
March    21,    1925 

.Mar.  28.  1925 — LOTS  1  AND  2  Easton 
Addn,  Redwood  City.  Rose  G  Bal- 
coml3  to  whom  it  mav  concern... 
March   26,   1925 

ATarch  21,  1925— LOT  21  SUB  2  Hills- 
borough Heights.  E.  Allan  Benner 
to   Geo.   W.    Williams. ..   Mar.    17,   '25 
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April  4.  1925— LOT  3  BLK  66.  LOT  9 
Big  62,  Lot  1  Blk  69  Easton  N'o.  7 
Burlingame.  W.  L.  Brarzelton  to 
whom    it    may    concern .  .April   3,    1925 

April  4.  1925 — LOTS  19  &  20  BLK  1 
San  Bruno  Park.  Homer  J.  Stock- 
ton  to  whom    it  may  concern 

April     3,     1923 

March  30,  1925— LOT  23  BLOCK  4 
Stanford  Park,  Menlo.  R.  L.  Guyett 
to  whom  It  may  concern.  .Mar.  28,  '25 

March  30,  1925— LOT  17  BLOCK  25 
Easton  No.  2,  Burllngame.  W.  O. 
NIcoIaides  to  whom  it  may  concern 
March    30,    1925 

March  30,  1925 — LOT  4  BLOCK  E 
Hayward  Park,  San  Mateo.  1.  H. 
Dado  to  Frank  J.  Ferrea.  .Mar  23.  '26 

April  3,  1925— PART  LOT  12  BLK  C 
Pariso  Park,  Menlo  Park.  J.  L. 
Eiselstein  et  al  to  whom  it  may 
concern March    30.    1925 

April  3,  1925— PART  LOTS  3,  4  A  5 
Blk  1  Sub  of  Lots  1,  2  &  3  San 
Mateo  Park.  Grace  Hamilton  Meier 
to  whom   it  may  concern.  .Apr.   1,  '25 

April  1,  1925 — LOT  15  BLK  6  EAS- 
ton   No.    1,    Burlingame.    C.    L.    Eck- 

ert  to   whom   it  may  concern 

March    21,    1925 

April  1,  1925  —  N  W  COR.  ELLS- 
worth  and  Baldwin  Aves..  San  Ma- 
teo Joel  W.  Kaufman  to  Barrett 
&    Hilp March    2S.    1925 

Apr.  1,  '25 — LOT  25  BLK  53  BOWIE 
Estate,  Easton  Add,  San  Mateo. 
Mary  Gonzales  to  whom  it  may 
concern     March    28,    1925 

March  31.  '25— LOT  17  BLK  24  RED- 
wood  Highlands.  Redwood.  H.  Han- 
son and  A.  Carlson  to  whom  it  may 
concern April    28,    1925 


LIENS  FILED 


SAIV   MATEO   COUNTY 


Recorded  Amount 

April  2,  1925— PART  LOT  48  BLK  T, 
Lots  32,  33,  34,  35  &  36.  Blk  T.  Mis- 
sion St.  Land  Co.  Olive  O.  Hoover 
vs  Charles  Gust   f  120 


RELEASE  OP  LIENS 


SAN   MATEO   COUNTY 


Recorded  Amount 

Mar.  28.  1925— E  WILLOW  ROAD, 
Ravenwood  (Home  Dairy).  Sunset 
Lumber  Co.  $800.77;  Dudfleld  Lum- 
ber Co.   $2437   to  Manuel   I   Piers... 

Mar.  28.  1925— LOT  6  BLK  15,  Vista 
Grand.  Daly  City.  H  H  Smith  to 
J   G  Chase $188.50 


BUILDING  CONTEACTS 


SANTA   CLARA  COUNTV 


RESIDENCE 

SE    FOREST    AVE    50    NE    Guinda    NE 

50x150  Ptn  Lot  1  Blk  72.  Palo  Alto. 

All    work    for    two-story    residence 

and    garage. 

Owner — Rov  H.  Button.  477  Everett  St.. 

Palo  Alto. 
Architect— None. 
Contractor — Wells    P.   Goodenough.    569 

Lowell  St..   Palo  Alto. 
Filed  Mar.   31,   '25.     Dated  Mar.   28.   '25. 
Frame  completed,  roof  in  and  brick 

chimney    built    25% 

Plumbing  and  electrical  work 
roughed  in.  all  exterior  mill  work 
in   place,   exterior  covering   and   1st 

brown    coat    plaster    on 25% 

Completed  and  accepted 25% 

Usual   35  days 25% 

TOTAL  COST.  $8950 
Bond,  $4500.  Sureties.  Z.  T.  Thorning 
and  W.  P.  Gray.  Limit.  90  days  after 
work  is  started.  Forfeit,  none.  Plans 
and  specifications  filed. 


COTTAGE.  3-room.  $1350;  14th  near 
Taylor.  San  Jose;  owner,  Jos.  Tur- 
terice,  648  N  13th,  San  Jose;  con- 
tractor. R.  C.  Mackey,  275  S  21st 
St..  San  Jose. 

ALTERATIONS.  $20,500;  171-175  W  Sta. 
Clara,  San  Jose;  owner,  Louis  No- 
manden,  156  W  Sta.  Clara,  San  Jose 
architect.  Herman  Krause.  Bk.  of 
San  Jose  Bldg..  San  Jose;  contrac- 
tor, Herbert  Jorgensen,  63  W  San- 
ta  Clara.  San    Jose. 

WAREHOUSE,  4-3tory  concrete,  $30,000 
Second  and  S.  P.  Rt.  of  Way,  San 
Jose;  owner.  Security  Cold  Storage 


and  Warehouse  Co.,  350  N  First, 
San  Jose:  architect,  W.  W.  Brelte, 
C.  E.  Clunie  Bldg.,  San  Francisco; 
contractor,  Monson  Bros..  76  W  San 
Antonio.  San  Jose. 

ALTERATIONS.  $2500;  N  1st  and  S.  P. 
R.R..  San  Jose;  owner.  Security 
Warehouse  and  Cold  Storage  Co., 
350  N  F'irst,  San  Jose;  contractor, 
Z.  O.  Field  &  Son  76  W  San  Antonio 
San  Jose. 

DUPLEX  RESIDENCE,  $4950;  11th  nr. 
William,  San  Jose;  owner,  Lena 
Lamar,  11th  near  William,  San 
Jose;  contractor,  Howard  Walto; 
132   Balbach,   San   Jose. 

RESIDENCE.  4-rm  $2000  8th  nr.  Wash- 
ington. San  Jose;  owner,  Bert 
Gamble.  63  Pershing.  San  Jose. 

RESIDENCE,  4-room.  $2000;  King  Rd. 
near  San  Fernando,  San  Jose;  own- 
er, P.  C.  Neiman.  134  S  21st,  San 
Jose. 

RESIDENCE.  4-room.  $2500;  Third  nr. 
Mission,  San  Jose;  owner.  Burn- 
side  McCord,  104  S  24th,  San  Jose. 
contractor,  S.  J.  Norton,  31st  and 
Sta.   Clara  Sts..  San  Jose. 

RESIDENCE,  5-room,  $4100;  Clayton 
near  San  Pedro;,  San  Jose;  owner, 
J.  C.  Smith,  139  Clayton  Ave.,  San 
Jose;  contractor,  Wm.  Regel,  945 
Delmas.  San  Jose. 


OOMPLETTCN  NOTICES 


SANTA   CLARA   COUNTY 


Recorded  Accepted 

March  31.  1925 — E  40  FT.  LOTS  10  .t 
11  Blk  8  Main  &  Denike  subd.  of 
Blks  7  &  S  Naglee  &  Rainswim 
Addn.  Benjamin  F  Branch  to  whom 
it    may    concern March    31.    1925 

March  31.  1925— N  SANTA  CLARA  ST 
156.76  E  4th  St.  B  25  x  921^.  Joseph 

Re    to   whom    it    may    concern 

March     30.     1925 

April  1.  1925— LOT  23'  BLOCK  1 
Burrell's  Resubdivision.  Maurice  L. 
Tainter  to  whom  it  may  concern.. 
March    30.    1925 

April  1,  1925— E  MARKET  ST.  80.54 
N  San  Carlos  Street.  Neal  Mangin 
to   whom   it  may  concern.  Mar.   27.  '25 

April  1.  1925— LOTS  17  TO  20  BLOCK 
30  College  Terrace  Mayfield.  John 
Dudfleld  to  whom  it  may  concern 
March    7.    1925 

April  2.  1925— S  %  LOT  9  BLOCK  1 
Maypark  Half  Acres.  Elwood  Hiatt 

et  al  to  whom  it  may  concern 

April     2,     1925 

April  2.  1925 — B  TWENTIETH  ST. 
45  S  from  line  bet.  Lots  28  &  29 
S  45  X  125  Part  Lots  29  &  30 
Thomsen  Tract.  Knud  Jensen  et  al 
to  whom  it  may  concern.  .Apr.  1,  1925 

April  2.  1925— N  ST.  JOHN  ST  83.58 
E  16th  St.  E  41.80  X  91.98  Part  Lots 
11  &  12  F.  A.  Taylor  Subdivision. 
J.  Lester  Miller  to  whom  it  may 
concern    Mar.    26.    1925 

April  3.  1925 — LOTS  5  .t  6  BLOCK  12 
Teale  Addition  No.  1  Palo  Alto. 
Mary  B.  Ludlow  to  whom  it  may 
concern April    3.    1925 

.\pril  3,  1925 — NE  CHESTNUT  ST.  100 
NW  Hedding  St.  NW  50  x  150.  Bert 
Gamble  to  whom  it  may  concern  .  . 
April     3      1925 

Mar.  26.  1925 — LOT  16  BLK  41.  Uni- 
versity Grounds.  San  Jose.  Paul  N 
Anderson  to  whom  it  may  concern 
March    18.    1925 

Mar.  26.  1925 — LOT  1  BLK  1.  Cherry- 
land  Tract.  San  Jose.  Pauline 
Merritt  to  whom  it  may  concern... 
March    26.    1925 

.Mar.  27.  1925— NE  NINTH  237.66  SE 
Martha  SE  47x137.50.  San  Jose.  C  J 
Brownlee  to  whom  it  ma.v  concern 
March    21.    1925 

Mar.  27.  1925 — W  FIFTEENTH  ST. 
198.50  N  Jackson  N  40x125.34.  San 
Jose.  William  H  O'Neil  to  whom  it 
may  concern March   27.    1925 

Mar.  28.  1925— NE  CHESTNUT  150 
NW  Hedding  NW  50x150  ft.  part 
Lot  1  Blk  40.  University  Survey. 
San  Jose.  Bert  Gamble  to  whom  it 
mav    concern Mar.    27.    1925 

Mar.  28.  1925— E  PHYLLIS  AVE  212.75 
SE  San  Ff-rnando  SE  42.50  NE 
128.59  N  W42.50  SW  128.61.  San. 
Jose.  Thomas  G  Gion  to  whom  it 
may  concern March   28,   1925 

Mar.  28.  1925— LOT  11  Orchard  Park 
Sbdvn..  San  Jose.  Fred  Hiatt  to 
whom  it  may  concern. . .  .Mar.  27.  1925 


Saturd.iy.   April    11.   1925 

LIENS  FILED 


SANTA  CLARA  COUNTY 


Recorded  Amount 

March  31,  1925— LOT  19  BLOCK  3 
Burrill  Park  Resubdivision.  South- 
ern Lumber  Co.  vs  George  Machern 
646.49 

Jlar.  28.  1926— LOT  45  BLK  1,  Burrell 
Park.  San  Jose.  Borchers  Bros  vs 
W   F   Eldredgc $187.26 


RELEASE  OF  LIENS 


SANTA       CL.AUA       COUNTY 


Recorded  Amount 

April  3.  1925— SE  EIGHTEENTH  & 
St.  James  St.  E  46  x  62  ft..  San  Jose 

E.    Heffernan    to   J.    L.    McCart $50 

April  3.  1925— S  ST.  JAMES  ST  46  E 
18th  St.  E  40  x  62  San  Jose.  E.  Hef- 
fernan   to  J.  T.   McCart $10 


BUILDING  CONTRACTS 


FRESNO     COUNTY 


DWELLING.  $8000;  704  Normal  Ave.. 
Fresno;  owner.  J.  E.  Saylor,  525  N 
5th.  Fresno. 

.\DDITION.  $5000;  Ventura  and  R  Sts., 
Fresno;  owner.  M.  Kellner  &  Son 
Lumber  Co..  2802  Ventura  Cor.  R, 
Fresno. 

DWELLING,  $6000;  No.  1041  Thome 
Ave.,  Fresno;  owner.  T.  G.  Miller; 
contractor.  J.  G.  Lehman. 

DWELLING  and  garage,  $3000;  No.  214 
Kearny  Blvd..  Fresno;  owner.  A. 
Sophia,  2834  Mono  St.,  Fresno;  con- 
tractor, Carl  Gustafson,  840  Roose- 
vent  St.,  Fresno. 

DWELLING  and  garage.  $3000;  No.  1903 
Hazelwood  Ave.,  Fresno;  owner.  J. 
C.   Dav.    3038   Nevada   St..  Fresno. 

STEEL  building,  $3000;  No.  303  Olive 
Ave..  Fresno;  owner.  R.  A.  Phillips 
contractor.  Pacific  Steel  Bldg.  Co. 

DWELLING  and  garage,  $4000;  No.  751 
Terrace  Ave..  Fresno;  owner.  W.  B. 
Watson.   1230  Floradora  St..  Fresno 

.ALTERATIONS.  $3500;  Fulton  &  Mari- 
posa St..  Fresno;  owner,  P.  S.  W.  T. 
&  S.  Bk.;  contractor.  R.  F.  Felchlin 
Co..   1567   Wishon   St..  Fresno. 


COMPLETION  NOTICES 


FRESNO    COUNTY 


Recorded  Accepted 

Apr.  3.  1925— LOTS  27  AND  28  BLK  6. 
Recreation  Park  Tract.  Fresno.  T 
J  Watson  to  whom  it  may  concern 
April  2.  1925 

Apr.  3.  1925— LOTS  17  TO  20  BLK  5, 
Clovis.  Frank  T  Bell  to  whom  it 
may  concern April  2.   1925 

April  3.  1925— LOTS  11  AND  12  BLK 
13.  Kleinhurst  Addition.  Fresno. 
France  A  Stanko  to  Fisher  &  Mc- 
Nulty April   1.   1925 

April  4,  1925— E  10  FT.  LOT  24.  Lot 
25.  W  10  ft.  Lot  26  Blk  2.  Markley- 
Vincent  Tract.  Fresno.  Ethel  N 
Shulte  to  whom  it  may  concern... 
April  4.   1925 

Apr.  6,  1925— LOTS  23.  24  &  25  BLK 
119.  Fresno.  Salvation  Army  to  J 
H  Burnett  Iron  Works.. April  1.   1925 

April  2,  1925— VAN  NESS  AND  SAN 
Diego  St.,  Fresno  S.  P.  Co.  to 
Thompson    Bros April   2.   1926 

Mar.    31,    1925— LOTS   35   AND  36   BLK 

72,  Sierra  Vista  Add  No.  4.  Fresno. 
Craycroft-McKnight  Bricli  Co  to 
whom  it  may  concern  ..  .Mar.  30.  1925 

Mar.  31.    1925 — LOTS  17  AND  18  BLK 

73.  Slerro  Vista  Add  No.  4.  Fresno. 
Craycroft-McKnight  Brick  Co  to 
whom  it  may  concern ...  Mar.  30.  1925 

April  1,  1925 — LOTS  31  AND  32.  Mc- 
Kinley  Hts.  Fresno.  W  B  Watson 
and  Beulah  Davis  to  whom  it  may 
concern Mar.  31.  1925 


BUILDING    COWTBACTS 


.SAN  JOAftUlN  COUNTY 


DWELLING 

LOT  10,  Eastmont,  Sacramento.  All 
work  for  6-room  dwelling  and  ga- 
rage. 

Owner — A.  R.  Graves,  719  30th  St.,  Sac- 
ramento. 

Architect — None. 
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Contractor — A.  Pattianl  Jr. 

Filed   .      Dated   . 

TOTAL,  COST,  $5200 
Bond,  limit,  forfeit,  plans  and  speci- 
fications, none. 


DWELLING,  5-room  and  garage,  $3000; 
No.  2640  Santa  Cruz  Way,  Sacra- 
mento; owner,  Geo.  F.  Wright,  3981 
2nd  Ave.,   Sacramento. 

DWELLING,  5-room  and  garage,  $3750; 
No.  3076  24th  St.,  Sacramento;  own- 
er, M.  Furtado,  2657  Castro  Way. 
Sacramento. 

DWELLING,  5-room  and  garage,  $3750; 
No.  3092  24th  St.,  Sacramento;  own- 
er,  M.   Furtado. 

DWELLING,  5-room  and  garage,  $3750; 
No.  3072  24th  St.,  Sacramento;  own- 
er, M.  Furtado,  2657  Castro  Way, 
Sacramento. 

DWELIjING,  5-room  and  garage,  $2900; 
No.  2521  36th  St.,  Sacramento;  own- 
C.  J.  Tolton.  Physicians  Bldg.,  Sac- 
ramento; contractor,  E.  Tliomas, 
2021   24th   St.,   Sacramento. 

DWELLING,  5-room  and  garage,  $2900; 
No.  2531  36th  St.,  Sacramento;  own- 
er, C.  J.  Tolton,  Physicians  Bldg., 
Sacramento;  contractor,  E.  Thomas, 
2021   24th  St.,   Sacramento. 

DWELLING,  5-room  and  garage,  $2950; 
No.  3600  Y  St.,  Sacramento;  owner, 
C.  J.  Tolton,  Physicians  Bldg.,  Sac- 
ramento: contractor,  E.  Thomas, 
2021   24th   St.,   Sacramento. 

DWELLING,  5-room  and  garage,  $3500; 
No.  1909  22nd  St.,  Sacramento; 
owner,  Edw.  Artz,  1414  19th  St., 
Sacramento;  contractor,  O.  H.  Artz, 
1911   28th  St.,   Sacramento. 

ADD  ROOM,  enlarge  porches  and  gen- 
eral repairs,  $1000;  No.  5125  V  St., 
Sacramento;  owner,  J.  G.  Cucuiis, 
5125  V  St.,  Sacramento;  contractor, 
J.  H.  Morris,  2517  51st  St.,  Sacra- 
mento. 

FLAT,  5-room,  $1000;  No.  3334  Y  St., 
Sacramento'  owner,  B.  N.  Wilson, 
Premises. 

DWELLING,  4-room,  $1200;  No.  4940  Y 
St.,  Sacramento;  owner,  F.  W. 
Wickham,   4940    Y   St.,  Sacramento. 


COMPLETION  NOTICES 


SAN   J0.1.aiIIIV    COUNTY 


Recorded  Accepted 

Apr.  3,  1925— LOT  16  BLK  3,  Map  La 
Bointa  Parli.  being  ydbvn  of  ptn 
of  City  of  Tracy.  Walter  E  Jones 
to  whom  it  may  concern. April  1,  1925 
Apr.  3,  1925 — LOT  16  BLK  11,  I'acific 
Manor,  Stockton.  Harold  H  Brad- 
bury to  whom  it  may  concern 

April    1,    1925 

April  3,  1925 — LOT  8  BLK  25,  Supple- 
ment to  Survey  No.  2999,  Stockton. 
E  F  Martell  by  Carlton  C  Case,  at- 
torney  to  wliom  it  may  concern... 

March    23,    1925 

UApr.  3,  1925— LOTS  6  AN  8  BLK  24, 
Supplement  to  Survey  No.  2999, 
Stockton.  Vincent  ave  Vaio  to 
whom  it  may  concern .  .March  30,  1925 
Apr.  4,  1925— LOT  7  Sdbvn  No.  9, 
Stocltton    Acres.      Wm    M   Douglass 

to  T  E  Williamson April   1,  1925 

Apr.  6,  1925 — I'TN  LOTS  10,  12  AND 
16  Blk  4,  East  of  Center  St,  Stock- 
ton. Commercial  &  Savings  Bank  , 
of  Stockton  by  Edward  F  Harris, 
President  to  John  Clervi  (as  (  Icrvi 
Marble  &  Mosaic  Co).. March  25.  1925 
April  2,  1925 — LOTS  21  AND  39  IN 
Hlk  4  easterly  extension  of  North 
Stockton.  Paul  J.   Perazzo  to  whom 

it  may  concern March  17,  1925 

April     2,     1925— LOT    16    IN    BLK    14 
Lake    Park.    Delmer      L.      Hyde      to 
whom   it   may   concern.  .April    1,   1925 
llESIDENCES    (2)    and    garages,    $2400 
each;   No.    1411   &    1415    S-California 
St.,    Stockton;    owner,    Mrs.    Warren 
Jones,  436  W-Oaii  St.,  Stoci<ton  ;  con- 
tractor,   C.    Garner,    1930    S-Califor- 
nia   St.,    Stockton. 
HEMODEL  dwelling  and  add  one  storv, 
$2000:      No.    136      S-Commerce      St., 
Stockton;    owner,    J.    Giordano,    223 
S-Center    St.,    Stockton;    contractor. 
Lewis  &  Green,  805  Commercial  Bk 
Bldg.,    Stockton. 
ADD  sun  room.  $2500;  No.   1345  N-Mon- 
roe      St.,    Stockton:      owner.    L       A 
Bixler,    1345    N-Monroe    St.,    Stock- 
ton;  contractor,    R.    Powell,    94  5    E- 
IJndsay   .St.,   Stockton. 
l:l;.VK)DKI.  (huice  hall,  $4000;  No.  520  K- 
Weber   St..    Stockton;   owner,   F    P 
Black:    contractor,    W.    J.    Scott     36' 
N-Sutter   St.,   Stockton. 


RESIDENCE  and  garage,  $6500;  No.  811 
W-Brlstol  St.,  Stockton;  owner, 
Gerald  Bray;  contractor,  Paul  Dob- 
son. 

RESIDENCE  and  garage.  $5000;  No. 
1134  W-Magnolia  St.,  Stockton; 
owner,  G.  W.  Donaldson,  2261  E- 
Market  St.,   Stockton  . 

RESIDENCE  and  garage.  $5000;  No.  659 
N-Regent  St.,  Stockton;  owner, 
Stockton  Homes  &  Investment  Co.; 
contractor.  H.  W.  Johnson,  1229  W- 
Magnolia  St.,   Stockton. 

REMODEL  hotel  lobby,  $4000;  No.  725 
E-Maln  St.,  Stockton:  owner.  Citi- 
zens Investment  Co.;  contractor,  C. 
A.    Towne. 

PUBLIC  garage,  $6000;  No.  2022  N- 
Madison  St.,  Stockton;  owner,  Mrs. 
A.  Zana.  Lower  Sacramento  Road, 
Stockton;  contractor,  F.  R.  Zinck 
102  W-Maple  St.,  Stockton. 

RESIDENCE  &  garage,  $4000:  No.  1711 
Lucerne  St.,  Stockton;  owner,  T.  E 
Williamson,  San  Juan  and  W-Park 
Ave..  Stockton. 

RESIDENC^E  and  garage,  $4000;  No.  56 
E-Noble  St.,  Stockton;  owner 
Henry  G.  Goldstein. 

RESIDENCE  &  garage.  $2400;  No  1745 
E-Anderson  St.,  Stockton;  owner 
O.  F.  Chelgren. 

RESIDENCE  &  garage  $7000;  No  1101 
N-Argonaut  St.,  Stockton:  owner 
Mrs.  D.  B.  Quarrier,  626  S-Centrai 
St.,  Stockton:  contractor.  A.  B 
Willis,    722    N-Sutter    St..    Stockton. 

LIENS  PILED 

S.-VN   JOAQ,UIN    COUIVTY 


Recorded  Amount 

April  2,  1925— LOTS  6  AND  8  IN  BLK 
17  Villa  -Adciition  of  Fair  Oaks 
Hatch  &  Mallory  vs  Paul  Tone  and 
■"^'^e     $1709.20 

Recorded  Amount 

Aphll  1.  1925— LOT  .S  BLK  6,  City 
Park  Terrace,  Stockton.  Prank  P 
Gunyon  vs  Ernest  G   Hall $934.38 


BUILDING    CONTRACTS 

SACRAMENTO    COUNTY 


BUILDING 

LOTS  11  A.ND  12  Buena  Vista  Tract. 
Sacramento.  All  work  for  one- 
story   building. 

Owner — Winifred    T.   Northey. 

Architect — None. 

Contractor — Jennings  Bros  &  Ward, 
4600    14th    Ave.,   Sacramento. 

Filed    Mar.   31,  '25.      Dated  

TOTAL  COST,   $2800 

Bond,    limit,    forfeit,    plans    and    speci- 
fications, none. 


DWELLING,  5-room  and  garage;  $3900: 
No.  2521  27th  St.,  Sacramento:  own- 
er, Edw.  M.  Herberger,  1830  T  St., 
Sacramento;  contractor,  T.  Schlu- 
ckebier. 

DWELLING.  7-room  and  garage.  $6200 
No.  2925  Hopland  Ave.,  Sacramento 
owner.  W.  Mannix,  nth  nd  J  Sts. 
Sacramento:  contractor,  W.  R 
Saunders,  2614  I  St.,  Sacramento. 

DWELLING,  5-room  and  garage.  $8000 
No.  3408  I  St.,  Sacramento:  owner 
Arthur  Seed.  26th,  G  and  H  Sts. 
Sacramento;  contractor,  W.  R 
Saunders. 

DWELLING.  5-room  and  garage,  $3500 
No.  1733  4nth  St.,  Sacramento:  own- 
er. M.  C.  Valine,  1233  37ht  St.,  Sac- 
ramento. 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   Placerville, 
Nevada  City,  Reno 


SACRAMENTO    OFFICE 
ROSS  E.  PIERCE.   Manager 

905  Sixth  Sthekt 


DWELLING,  5-room  and  garage,  $3600; 
No.  1725  40th  St.,  Sacramento;  own- 
er, M.  C.  Valine,  1233  37th  St.,  Sac- 
ramento. 

DWELLING,  5-room  and  garage,  $3000: 
No.  1713  40th  St.,  Sacramento;  own- 
er, M.  C.  Valine,  1233  37th  St.,  Sac- 
ramento. 

DWELLING,  5-room  and  garage,  $2500; 
No.  3631  9th  Ave.,  Sacramento;  own- 
er, W.  T.  Martin,  3616  9th  Ave.,  Sac- 
ramento. 

DWELLING.  5-room  and  garage,  $2600; 
No.  3059  Marshall  Way,  Sacramento 
owner,  C.  H.  Bailey,  Rt.  2  Box  1640, 
Sacramento;  contractor,  J.  S.  Far- 
rington,  3100  Marshall  Way,  Sac- 
ramento. 

DWELLING,  4-room  and  garage,  $2750; 
No.  2720  Harkness  St.,  Sacramento; 
owner,  O.  Steinbrenner,  3208  Y  St.. 
Sacramento. 


COMPLETION  NOTICES 

SACRAMENTO    COUNTY 

Recorded  Acoeptad 

Mar.  27.  1925— LOT  12  Klotz  Tract 
No.  1.  Sacramento.  Ida  S  Lehman 
to  whom  it  may  concern  .  .Mar.  6,  1925 

Mar.  27,  1925 — W  40  FT.  LOT  255. 
South  Oak  Park,  Sacramento.  Wm 
T  Martin  to  whom  it  may  concern 
March    23,    1925 

Mar.  28,  1925— LOT  57  Showier  Ter- 
race, Sacramento.  Carl  E  and  Ruth 
M  Applegate  to  whom  it  may  con- 
cern  March   26,   1926 

Apr.  2,  1925 — LOT  302  BLK  27,  Col. 
Heights,  Sacramento.  John  J 
Petrovioh  to  whom  it  may  concern 
March    31,    1925 

Apr.  2,  1925 — LOT  1812  Elmhurst. 
Mary  Harris  to  whom  it  mav  con- 
cern  March    31,    1925 

Apr.  4,  1925— LOTS  59  AND  60,  H  J 
G  Co  Addn  F,  except  W  80  ft.,  Sac- 
ramento. Domenico  Asta  to  whom 
it    may   concern April    3,    1925 

April  2  192,5 — LOT  1724  W  &  K  Tct 
24,  Sacramento.  Artz,  Cooks  &  Drew 

Inc    to    whom    it    may    concern 

March    31,    1925 

Mar.  31,  1925 — LOT  3,  Fremont  Tract, 
Sacramento.  Harry  L  Mee  to  whom 
it  may  concern Mar.  28,  1925 

Mar.  31,  1925 — FRONT  AND  M  STS.. 
Sacramento  (R  R  steamer  shed). 
Southern  Pacific  Co  to  whom  it  mav 
concern March    17.    1925 

Mar.  31,  1925— LOT  7  BLK  3,  North 
Sacramento  Sub  10.  C  g  Gardner 
and  Nancy  J    (ux)    to  whom   it  may 

concern Mar.  31,  1925 

« 

LIENS  FILED 


SACRAMENTO    COUNTY 

Recorded  Amount 

Apr.  3,  1925- LOT  65,  Hellbron  Oaks, 
Sacramento.  C  H  Krebs  &  Co  vs 
Arthur  F  and  Gesine  A  Henning.. 

Apr.  4,  1925— E  ii'LoT' 3]'t,' li,' 23rd 
and  24th  Sts..  Sacramento.  Ralph 
Francis  and  Jacob  Marks  vs  Frank 
Corey    and    Joe    Puliz $445 

Mar.  31,  1925— LOTS  1809  and  N  % 
Lot  1808  W  &  K  Tract  24,  Sacra- 
mento. Luppen  &  Hawley  vs  John 
T  and   Amanda   Skelton $465.65 

Mar.  31,  1925 — W  14  LOT  2,  E,  F,  30th 
and  31st  Sts.,  Sacramento.  Henry 
G  Clark  vs  Geo  Stevens  and  O  Leino 

$98 

♦ 

BUILDING  CONTRACTS 

CONTRA  rOSTA  COUNTY 

APT.  BLDG.  2-story.  $16,000;  11th  St. 
bet.  Macdonald  and  Bissell,  Rich- 
mond: owner.  Pier  Wlerda,  Berke- 
ley; contractor,  A.  L.  Rector.  Mlra 
Vista,  Richmond. 
LODGE  room,  offices  and  stores,  $67.- 
000;  10th  St.  and  bet.  Macdonald 
and  Bissell.  Richmond;  owner,  I.  O. 
O.  F.  Hall  Assn..  Richmond;  con- 
tractor,   Wallace    Snelgrove,      160      18th 

St.,  Richmond,  Cal. 
DWELLING,  1-story  frame,  $3000;  58th 
St.,  bet.  Bay  View  and  Highland. 
Richmond:  owner,  Walter  Bohling 
2421  Sacramento  St.,  Berkeley. 
DWEI^LING,  one-story  frame,  $4000 
Thirty -fifth  Street,  between  Gar- 
vin and  Esmond,  Richmond;  owner 
Max  N.  Hattlck,  Giant;  contractor, 
D.  A.  Dodge.  820  37th  St.,  Richmond 
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DWE1L.LIXG,  1-story  frame,  $3400:  Es- 
mond Avenue  between  Thirty-sixth 
and  37th  Streets.  Richmond;  owner, 
Paulsen  Realty  Service,  Cal.  Thea- 
ter BIdg.,  Richmond;  contractor, 
S.  B.  Robertson.  930  Pennsylvania 
Ave.,    Richmond. 

DWELLING,  1-story  frame,  $3400;  37th 
St.  bet.  Esmond  &  McBryde,  Rich- 
mond; owner,  Paulsen  Realty  Ser- 
vice, cal.  Theater  Bldg.,  Richmond; 
contractor,  S.  B.  Robertson.  !>30 
Pennsylvania  Ave..   Richinoiiil. 

GASOLINE  filling  station  .$2400;  Bar- 
rett bet.  10th  and  11th  Sts.,  Rich- 
mond: R.  A.  Wells,  3S  7th  St.,  Rich- 
mond; contractor,  S.  B.  Roberson, 
930    Pennsylvania    Ave.,    Richmond. 

DWELLING.  1-story  frame,  $1600;  14th 
St..  bet.  Macdonald  and  Nevin. 
Richmond;  owner,  L.  W.  Johnson, 
10th  and  Macdonald.  Richmond; 
contractor,  Carl  Overaa,  2105 
Roosevelt   Ave.,    Richmond. 

DWELLING,  1-story  frame,  $3000;  22nd 
St..  bet.  Macdonald  and  Bissell. 
Richmond:  owner,  J.  L.  Parker,  528 
22nd   St.,    Richmond. 

DWELLING.  1-story  frame,  $3400;  So- 
lano Ave.,  bet.  39th  and  Wilson, 
Richmond:  owner,  Archllle  Fostina 
5th  and  Barrett.  Richmond;  con- 
tractor, J.  P.  Lyhurst,  S33  8th  St.. 
Richmond.  $3400 

STORES  and  Hats.  2-story.  $11,500; 
Washington  Ave.  bet.  Richmond  & 
Nichol  Sts..  Richmond;  owner.  A.  S. 
Whitesides.  122  Washington  Ave.. 
Richmond;  contractor.  Tandy  & 
Theis.   673   38th  St.,   Richmond. 


DWELLING,  one-story  frame,  $3300: 
Andrada  Blvd.  bet.  24th  and  26th 
Sts..  Richmond:  owner.  F.  Henry, 
2000  Park  Blvd.,  Oakland;  contrac- 
tor, N.  G.  Holmes.  652  18th  St.. 
Richmond. 


COMPLETION  NOTICES 


SAN    JOAQUIN    COl'NTV 


Rcorded  Accepted 

April    1,    1925— NO.   141    E-STOCKTON 

St.    Nos.    425,    427,    429    and    431.  E- 

Magnolia   St.,    Stockton.      E   C   Ellis 

to  William  J  Scott March  28,  1925 


ARCHITECT      URGES      HIS      FELLOW 
WORKERS  TO  BE  CRE.4TI\^ 


"Modern  architecture  should  repre- 
sent new  creative  instinct,  a  fresh  in- 
spiration, and  should  be  symbolic  of 
our  age  and  not  a  copy  of  the  work  of 
the  past,"  Raymond  Hood,  one  of 
America's  most  talented  architects  and 
a  leader  of  the  so-called  "younger 
school."  told  the  Yale  art  school  at  New 
Haven,  Conn. 

"The  buildings  we  design  should  be 
distinctive,  embodying  a  style  we  can 
call   our   own,    although   good   architec- 


ture has  always  been  modern,"  Hood 
lold  the  students.  "In  every  age,  in- 
dividuality can  be  remarked  in  some 
licriod.f   more  than    in    others. 

'The  Renaissance  work  of  Italy  was 
modern  in  its  day  as  was  the  Francis 
the  First's  work  of  France.  The  artists 
of  these  periods  took  their  courage  In 
both  hands  and  added  something  to  the 
world's   storehouse   of  wisdom  and   art. 

"America  today  is  full  of  people  who 
feel  not  only  satisfied  but  take  great 
credit  to  themselves  if  they  reproduce 
what  other  ages  did  for  them.  They 
are  parasites. 

"People  who  copy  arc  not  playing  the 
game  squarely.  We  can  study  the  work 
of  other  ages  and  incorporate  what  is 
good  and  beautiful  in  our  own  work 
without  copying.  We  should  take 
methods,  not  details,  from  the  old 
masters. 

"What  we  should  ask  ourselves  is 
what  will  our  grandsons  think  of  our 
civilization,  of  what  we  have  done.  Are 
we  adding  to  what  exists  for  them  to 
study  or  have  we  merely  warmed  over 
to  our  own  needs  the  "work  of  others? 
It  is  time  to  take  stock  and  face  the 
truth. 

"It  is  up  to  the  architects  of  our  day 
to  build  something  new  that  will  stand 
as  a  monument  to  our  epoch.  Archi- 
t-cture  should  be  fully  representative  of 
Its  own  age." 


Reinliart  Lumber  and  Planing  Mill  Company 

GENERAL    LUMBER    YARD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 

General    Mill    and    Cabinet    Work,    Stock    Doora,    Saah 

Frames    and    Mnnldlnsn 

JERROLD  A'VE.  A  VARNEVSU)  ATB. 

Mission   901-902-SOI-904  San  Fmndaca 


IGarHpn  (EnuHtrurtton  Ippnrta 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  In  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
818   MISSION    STREET  SAN    rRANCISCO 


TROJAN  EXPLOSIVES 

The  Mosl  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  tha'wing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CROCKER    BUILDING  TEON   BUILDING 

San   Francisco.   Cal.  Portland,  Oregon 


Phone  Franklin   9400. 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 


A  "Plttsbnrg"  Antomatlc 
6a<i  Water  Heater  In- 
stalled  In  the  Home  iodi- 
cat«8  high  qnalitj 
thronghoiit. 

Recommended  and  speci- 
fied by  all  of  the  leadine 
architects,  plumbers  and 
builders. 

Consider  the  high  merit 
of  the  Pittsburg  coupled 
with  "Pittsbursr  Perfect 
Service." 

"Hot  water  quick  as  a 
wink." 


PITTSBURG  WATER  HEATER  CO. 

Makers  of 
"PITT8BTTRG     AUTOMATIC" 

"BUNGALOW    AUTOMATIC" 

STORAGB   SYSTEMS 
and  "LION"  TANK  WATER  HEATERS 

309  13th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 
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SOME  DANDIE  Mi*^ 


Published  by  Koehring  Co, 


The  1925 
Impro\ed 
DANDIE 
One  Sack 
Mixer  with 

Two  or  Four 
CyHnder 

Engine    Has 
Arri\ed 


A  New 

Standard  in 

Light  Mixer 

Construction. 

The  Price 

Is  Right  — 

Come  in 

and  See 

Them 


The  Same  Dependabihty  which  Owners  of  Koehring  Hea\y 
Duty  Pavers,  Mixers  and  Sho\  els  Ha\  e  Come  to  Take 
For  Granted,  Is   Embodied  in 

This  Dandie  Light  Mixer 

Manufactured  by 

KOEHRING  CO.,  MILWAUKEE,  WIS. 

Everything  for  the  Contractor 

Harron,Rickard  &  McCone  Co. 
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BAD      DRIVING      MAIN      CAUSE      FOR 
HIGHAVAY  ACCIDENTS 


Statistics  of  higrhway  accident--^  in- 
volving: motor  vehicles,  which  seem  to 
point  clearly  to  congestion  of  traffic  as 
the  principal  cause,  have  recently  been 
compiled  from  newspaper  reports  of 
accidents  in  the  States  of  Montana, 
Oregon  and  Washington  by  the  Bureau 
cf  Public  Roads  of  the  United  States 
Department  of  Agriculture.  The  bu- 
reaus' study  shows  that  Montana  with 
the  lowest  registration  has  the  smallest 
number  of  accidents  per  1,000  cars, 
while  Wlashington  with  the  largest 
refclstrati'in  has  the  most  accidents  per 
1,000  cars.  This  does  not  agree  with 
national  estimates  which  indicate  that 
the  rate  of  accidents  decreases  with 
increased  numbers. 

During  a  period  of  eight  months 
newspaper  reports  of  1,606  accidents  in 
the  three  States  mentioned  were  secur- 
ed, and  from  the  accounts  given  the 
causes  of  accidents  clasified  as  follows: 
Faulty  operation  by  driver,  1020;  faults 
of  others  than  drivers,  191;  faulty 
equipnipnt.  181;  faulty  highway  condi- 
tions,  214. 

The  detailed  statement  of  the  causes 
of  accident  shows  that  711,  or  more 
than  40  per  cent  of  the  total,  were 
caused  by  reckless  or  careless  driving. 

Of  the  214  accidents  caused  by  faalty 
highway  conditions.  19  were  caused  by 
narrow  roadw.nys  and  150  by  sklddy 
surf.icts. 


EASTERN  ENGINEER  PRAISES 

CALIFORNIA'S    HIGH1VAYS 


After  spending  several  weeks  motor- 
ing over  California  state  highways.  T. 
J.  Wasser,  of  Newark,  New  Jersey, 
former  state  highway  engineer  of  that 
state,  expressed  his  appreciation  of  the 
state's  road  system  and  particularly  to 
commend  the  maintenance  work  which 
had  come  under  his  observation. 

"I  had  no  conception  of  California's 
highway  problems,"  said  Wasser,  "until 
I  spent  sometime  in  Southern  Califor- 
nia and  then  motored  northward  to 
S:^crainento.  Maintenance  methods  and 
requirements  necessary  in  one  part  of 
the  state  must  be  changed  altogether  in 
some  other  section,  but,  despite  this 
fact,  your  state  highways  are  uniform- 
ally  well  maintained  and  a  credit  to 
those  m  charge.  Thorough  maintenance 
IS  worth  every  cent  it  costs. 

"California  and  North  Carolina,  in 
the  opinion  of  Eastern  engineers,  are 
the  two  outstanding  states  of  the 
Union    in    highway    building. 

"The  excellence  of  the  pavements 
placed  in  these  two  states  in  the  last 
few  years  cannot  be  questioned.  Your 
reconstruction  methods,  too,  are  inter- 
esting as  well  as  thoroughly  practical.; 
I  was  especially  interested  In  the  use 
you  make  of  asphalt  for  widening  and 
thickening  some  of  your  concrete  high- 
ways. 

"In  New  Jersey,  we  have  been  build- 
ing highways  twenty  feet  wide  for  a 
number  of  years  but  we  have  not  the 
great  mileage  of  roads  you  have  in 
California.  The  extenslveness  of  your 
system  is  ore  of  the  marvelous  things 
about  it. 

"Tou  have  laid  the  foundation  for  a 
great  highway  system,  and  I  can  see  no 
reason  why  a  gasoline  tax  to  complete 
it  is  not  equitable.  It  is  the  only  way 
you  can  get  anything  out  of  folks  like 
me  who  come  here  to  enjoy  the  match- 
less scenery  and  other  attractions  of 
your  beautiful  state.  I  have  discussed 
this  question  with  oth^r  out  of  state 
visitors  and  I  find  them  perfectly  will- 
ing to  contribute  the  small  gasoline  tax 
your  are   proposing. 

"In  New  Jersey,  by  means  of  a  heavy 
license  fee.  we  tax  motorists  many  times 
what  you  do  in  California." 

Prom  Sacramento.  Wasser  plans  to 
return  to  San  Francisco  for  a  motor 
trip  over  the  Redwood  Highway  as  far 
north  as  Eureka.  Having  visited 
other  sections.  State  Highway  Engineer 
R.  M.  Morton  suggested  a  trip  through 
the  Redwoods,  if  Wasser  desired  to 
study  dimcult  maintenance  problems. 
In  this  section,  the  commission  Is  now 
expending  $100,000  for  removal  of 
slides  caused  by  the  heavy  rains  of  the 
past   'P'inter. 


OAKLAND        BlILDING        IN       THREE 
MONTHS    TOTAL   $i>,525,0(K; 


The  building  permits  issued  in  Oak- 
land during  the  first  quarter  of  1925 
exceeded  the  total  for  the  same  period 
in  1924  by  J2,3.';8,914,  according  to  fig- 
ures compiled  by  Building  Inspector  A. 
S.  Holmes.  The  total  permits  issued 
for  the  first  three  months  of  1925  ag- 
gregated   ?9. 525, 066. 


O.VKLAND      FIRM      BUYS      YO  SEMITE 
PORTL.4ND  CEMENT  STOCK 


The  launching  of  the  Yosemite  Port- 
land Cement  Corporation  has  been  at- 
tended with  success,  according  to  Geo. 
D.  Roberts  A  Co.,  of  San  Francisco, 
who  underwrote  the  issue.  It  is  now 
announced  that  a  block  of  the  issue 
has  been  acquired  by  M.  A.  Debeau  & 
Co.,  of  Oakland.  The  offering  consists 
of  $1,500,000  of  8  per  cent  cumulative 
participating  common  stock  which  has 
a  first  lien  on  the  properties,  plant, 
and  all  other  assets  of  the  corporation. 

The  company  was  organized  by  in- 
dustrial leaders  of  the  San  Joaquin 
valley,  among  whom  are  A.  Emory 
Wishon,  president,  who  is  known  in 
the  valley  as  vice  president  and  gen- 
eral manager  of  the  San  Joaquin  Light 
and  Power  Corporation. 

The  land  acquired  by  the  corporation 
consists  of  1000  acres  in  Mariposa 
county.  It  contains  all  the  clay  deposits 
required  In  the  manufacture  of  Port- 
land cement.  Extensive  field  examina- 
tions have  established  the  fact  that 
there  is  sufficient  high  grade  raw  ma- 
terial now  owned  by  the  corporation 
to  run  the  plant  at  full  capacity  for 
more  than  fifty  years. 

The  other  officers  and  directors  are: 
W.  A.  Sutherland,  Fresno  banker,  vice 
president;  Murray  Bourne,  general 
counsel,  San  Joaquin  Light  &  Power 
Company,  secretary-treasurer;  Clyde 
Waterman,  president  Commercial  Se- 
curities Corporation,  Cons.,  and  John  B. 
Olcease,  manager  Bank  of  Italy,  Bak- 
ersfield. 


T.\X  RETURNS  OF  CONSTRUCTION 
SHOW  AVHERE  DOLLARS  GO 


Construction  is  one  of  the  key  in- 
dustries of  this  country.  Its  record 
activity  In  the  past  few  years  has  made 
a  large  contribution  to  the  prosperity 
enjoyed. 

Tax  returns  which  construction  firms 
make  to  the  federal  government  show 
the  average  distribution  of  each  dollar 
which  goes  into  building.  These  re- 
turns come  from  corporations  distrib- 
uted throughout  the  United  States  and 
engaged  in  every  class  of  construction 
from  the  building  of  small  homes  to 
great   city  office   buildings. 

The  cost  of  materials  and  wages 
takes  68.3  cents  of  each  dollar  received 
by  construction  firms.  The  next  largest 
factor  is  miscellaneous  expense.  Sal- 
aries of  officers  take  4.8  cents.  Profit 
takes  2.1  cents. 

The  profit  shown  by  this  analysis  is 
not  the  profit  on  the  investment.  It  is 
merely  the  share  of  each  dollar  that 
goes  to  profit.  It  does  not  necessarily 
prove  that  the  construction  business  Is 
one  in  which  profits  are  below  the 
average  in  other  businesses.  It  does 
tend  to  show  that  the  average  building 
firm   operates   on   a  small    turn-over. 

It  is  estimated  that  for  the  year  1924 
the  money  paid  for  new  buildings  in 
thi5  country  totaled  about  five  billion 
dollars.  An  average  profit  of  2.1  cents 
for  each  dollar,  as  nhown  by  the  tax 
r<^turns,  would  mean  that  builders  re- 
c.-ived  a  profit  of  $106,000,000  during 
the  year,  which  broke  all  building  rec- 
ords. 
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ManufacturiTS  of  gypsum  plaster  will 
hereafter  be  permitted  to  bid  on  con- 
tracts for  school  buildings  being  erect- 
ed by  the  San  Francisco  Board  of  Edu- 
cation. This  decision  was  reached  at 
a  special  conference  with  plaster  con- 
cerns. Protest  was  recently  made  by 
plaster  firms  that  specifications,  pre- 
pared for  school  buildings  by  City  Ar- 
chitect John  Reid  Jr.,  prevented  them 
from  bidding  for  the  jobs.  The  speci- 
fications called  for  lime  plaster  gaged 
with  Keene  cement.  This  would  pre- 
vent the  use  of  the  gypsum  material. 
The  acoustic  properties  of  the  gypsum 
plaster  were  questioned  by  members  of 
the  Board  of  Education,  and  it  was 
stated  that  there  is  little  difference  be- 
tween  the   two   materials. 


Reports  to  the  United  States  Depart- 
ment of  Commerce  at  Washington  from 
Santiago  say  Chile  is  planning  to  man- 
ufacture iron  and  steel.  A  company 
has  been  formed  to  construct  a  hydro- 
ele.ctrlc  plant,  the  energy  of  which  is 
to  be  applied  in  the  production  of  iron 
and  steel.  Government  attitude  is  fa- 
vorable, and  it  is  expected  that  aid 
will  be  given  the  enterprise.  Chile  is 
extremely  rich  in  mineral  and  water  re- 
sources, and  local  ores  will  be  utilized. 
The  costs  that  have  been  arrived  at 
from  estimates  for  making  pig  iron  and 
steel  would  give  a  fair  margin  of  profit 
while  underselling  foreign  manufac- 
turers. 


Chas.  De  Le  Master,  past  snarlt  of 
the  universe  of  the  Order  of  Hoo-Hoo, 
the  lumbermen's  national  fraternal  or- 
ganization, in  a  talk  before  the  Tur- 
lock  Chamber  of  Commerce,  urged  his 
listeners  to  "think,  talk  and  live  forest 
conservation."  In  100  years  from  now 
the  timber  In  this  country  will  all  be 
lione  if  the  present  rate  of  destruction 
is  kept  up,  he  said.  There  are  now 
SOO. 000, 000, 000  feet  of  lumber  on  the 
r'acific  coast  and  this  is  being  used  at 
the  rate  of  1.250,000,000  feet  a  year,  Le 
-Master   declared. 


Nine  building  trade  unions  in  Seattle 
have  secured  the  five-day  week  accord- 
ing to  the  American  Contractor.  So  tar 
as  is  known  this  is  the  only  city  m  the 
country  where  the  movement  has  made 
any  headway  this  year.  Earlier  in  the 
season  a  number  of  trades  in  some  of 
the  larger  cities  of  the  East  and  Middle 
West  demanded  it,  but  following  the 
conference  of  employers  in  Cleveland 
on  January  5th  no  concerted  effort  was 
made  to  secure  it. 


A  movement  is  under  way  in  the 
national  capital  to  head  off  demands 
for  increased  wages  on  the  part  of  the 
building  trades.  Local  builders  have 
been  in  conference  to  discuss  ways  and 
means  of  preventing  additional  in- 
reases,  in  anticipation  of  demands  from 
.several  of  the  trades.  Builders 
feel  that  wages  in  the  building  trades 
there    are    now,    it    anything,    too    high 


The  year  1925  has  started  out  to  be 
the  banner  building  year  for  Berkeley, 
despite  the  unusually  high  records  of 
the  last  three  year.s.  Since  the  first  of 
the  year  $2,509,342  h;is  gone  into  build- 
ing against  $2,312,620  for  the  first  three 
months;  of  the  last  year.  March  build- 
ing totaled  .?1, 029, 452  against  $956,950 
for  March  1924. 


Delay  in  commencement  of  construc- 
tion of  the  Oakland  estuary  tube  is  an- 
ticipated as  a  result  of  the  failure  of 
the  A.  J.  Crocker  Co.  of  San  Francisco, 
contractor,  to  provide  the  required  $1,- 
942,000  bond.  The  county  supervisors 
granted  an  extension  of  14  days.  The 
company  was  awarded  the  tube  con- 
tract March  23  at  a  figure  of  $3,882,927. 
The  only  other  bid  was  that  of  the 
Healy-Tlbbits  Company,  whose  figure 
was  approximately  $1,000,000  higher. 
Crocker  blamed  his  failure  to  produce 
the  bond  on  the  inability  of  San  Fran- 
cisco bonding  houses  to  raise  the  sum 
on  such  short  notice.  He  pointed  out 
that  this  is  the  largest  bond  ever  re- 
quired on  any  contract  in  this  state. 


Inaugurating  a  new  service  for  the 
movement  of  cement  from  the  new  $5,- 
000,000  plant  of  the  Pacific  Portland 
Cement  Company,  the  McCormick 
Steamship  Company  steamer,  Silverado, 
will  call  at  Redwood  City,  on  San 
Francisco  Bay,  the  latter  part  of  this 
week  to  load  a  heavy  cargo  of  the  com- 
modity. The  Silverado  will  be  the  first 
deep  water  vessel  to  call  at  the  new 
plant  and  the  steamer  will  take  a  load 
of  cement  to  Portland.  The  call  of  the 
Silverado  likely  will  mean  the  estab- 
lishment of  a  regular  service  for  the 
movement  of  the  cement  from  the  new 
plant,  which  recently  was  constructed 
and  has  a  production  capacity  of  2500 
barrels  of  cement  daily. 


The  Assembly  has  favorably  con- 
sidered an  amendment  by  Senator  A.  B. 
Johnson  of  Pasadena,  which  would  ex- 
empt from  taxation  forest  timber,  ex- 
cept merchantable  timber,  for  a  period 
of  forty  years  after  the  time  of  plant- 
ing or  removal  of  the  original  timber 
for  commercial  purposes.  The  jjroposed 
amendment  having  already  been  adopt- 
ed by  the  Upper  House,  the  measure 
will  now  go  on  the  ballot  at  the  next 
election. 


Raymond  Matthews,  for  three  years 
manager  of  the  Glenn-Colusa  Irrigation 
District,  has  tendered  his  resignation 
to  the  Board  of  Directors  to  accept  a 
situation  with  the  Nevada  Irrigation 
District  as  chief  assistant  engineer 
with  headquarters  at  Grass  Valley.  The 
Nevada  Irrigation  District  contem- 
plates construction  of  irrigation  work.s 
costing  seven  and  one-half  million 
dollars. 


According  to  word  from  Vancouver. 
B.  C,  the  Campbell  River  Company  of 
White  Rock  is  reported  to  have  pur- 
chased outright  all  the  holdings  and 
equipment  of  the  James  Logging  Com- 
patiy  of  Vancouver  and  to  be  negotiat- 
ing for  the  purchase  of  the  Empire 
Lumber  Company  on  Vancouver  Island. 
The  James  Logging  Company  deal  is 
said  to  involve  more  than  $5,000,000. 


Chairman  Gary  of  the  United  States 
Steel  Corporation  denies  tliat  directors 
of  the  corporation  contemplate  further 
reductions  of  prices  in  steel  products. 
"We  are  sitting  perfectly  quiet,  steady 
and  immovable  and  we  are  satisfied." 
Judge   Gary    declared. 


Great  Northern  Railway  has  com- 
I'lcted  plans  to  electrify  approximately 
.^0  miles  of  its  lines  through  the  Cas- 
cade Mountains.  The  work  is  estimated 
to  cost  $1,500,000. 


Co-ordination  of  the  development  of 
the  water  resources  of  California  for 
public  protection  is  the  aim  of  a  bill 
appropriating  $200,000  and  providing 
tor  a  water  survey  of  the  state  passed 
by  the  Senate.  The  bill  was  Introduc- 
ed by  Senator  Creighton  of  Bakersfleld 
and  has  the  backing  of  the  California 
Development  Association,  the  irriga- 
tion organizations,  chambers  of  com- 
merce and  other  bodies  throughout  the 
state.  The  investigation  provided  for 
in  the  act  is  to  be  carried  on  under  the 
direction  of  W.  F.  McClure,  state  en- 
gineer, and  a  report  is  to  be  submitted 
to  the  Legislature  when  the  w.->rk  is 
completed. 


The  James  Allen  Engineering  Com- 
pany has  been  incorporated  at  Olympia, 
Wa.sh.  The  new  firm,  headed  by  James 
Allen,  former  Washington  state  high- 
way engineer,  will  engage  in  highway 
construction  work  and  other  contract- 
ing. Associated  with  Engineer  Allen 
is  William  Yeager  Jr..  former  Thurston 
county  engineer  and  district  engineer 
for  the  state  of  Washington  in  the 
Olympic  peninsula  area.  Hugh  Govan 
of  Port  Angeles  is  also  a  member  of 
the  new  firm,  which  will  have  its  head- 
quarters at  Olympia. 

A  total  of  503.38  miles  of  county 
roads  are  being  maintained  by  the  San 
Joaquin  County  Highway  Department, 
according  to  a  report  submitted  to  the 
supervisors  by  F.  E.  Quail,  county  sur- 
veyor. The  total  mileage  is  divided 
into  359.79  miles  of  oiled  macadam: 
124.88  miles  of  water-bonded  macadam 
and  18.71  asphaltic  roadway.  The  total 
cost  of  maintenance  was  $237,495.67, 
with  an  additional  $131,564.60  for  re- 
construction and  betterment. 


The  Assembly  has  voted  approval  of 
a  new  general  law  providing  for 
licensing  of  engineers  by  a  board  of  five 
engineers  appointed  by  the  Governor 
and  who  have  had  at  least  twelve 
years'  experience.  A  registration  fee  is 
to  be  charged  each  engineer.  The 
measure  was  introduced  by  Assembly- 
man Robert  B.  McPherson  of  Vallejo 
and  has  been  the  subject  of  much  de- 
bate among  the  engineers  of  California. 


James  A.  Ligathipe,  68,  electrical  en- 
gineer, former  associate  of  Thos.  A. 
T^dison,  died  in  Los  Angeles,  April  10. 
Dath  was  due  to  pneumonia.  Since  1908 
be  had  been  chief  electrical  engineer  of 
the  Southern  California  Edison  Com- 
pany. 


The  Sacramento  Section  of  the  Amer- 
ican Association  of  Engineers  has  in- 
stalled the  following  otHcers:  R.  E. 
IMorce,  president:  W.  S.  Kingsbury  and 
J  C.  Hammond,  first  and  second  vice- 
presidents;  J.  C.  McCloud  and  H.  D. 
.'-ttover.    executive    councilmen. 


l.lo.vd  Aldrich.  consulting  engiti^fr; 
Los  Angeles.  Cal..  has  been  appointed 
secretary  of  the  Los  Angeles  section. 
American  Society  of  Civil  Engineers, 
succeeding  Floyd   G.   Dessery,   resigned. 
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ORGANIZATION  NEWS 

OrjpanlxAtlons    haTing:    a    direct    connection   with   the  constractl4»n   IndiLvtry  are  Invited   to   vnbnUt   n^tra   for   pnlftllaa- 

tlon  In  tills  departBftcat. 


ORNAMENTAL        IRON        MEN        FORM 
ORGANIZATION    IN    SOUTH 


Ornamental  Iron  Manufacturers'  As- 
sociation of  Southern  California  is  tiie 
ame  of  a  new  trade  organization  which 
has  just  been  formed.  It  has  for  its 
objects  the  establishment  of  a  code  of 
ethics  of  the  uplift  of  the  business, 
discussion  of  trade  problems  and  the 
<'reation  of  a  more  friendly  spirit 
among  those  engaged  in  the  business. 
Meetings  will  be  held  every  two  weeks. 

Officers  of  the  new  association  are: 
President.  J.  E.  Hill  of  the  Triangle 
Iron  Works.  Los  Angeles;  vice-presi- 
dent, G.  C.  Waterhouse  of  the  Water- 
house  Mfg.  Co.  Pasadena;  secretary 
A.  W.  .lackson  of  Jackson  Iron  Works, 
Los  Angeles;  treasurer,  O.  Earl  Tres- 
sler  of  Tressler  Iron  'WorKs.  Los  An- 
geles. 

The  board  of  directors  consists  of  the 
president,  vice-president  and  secretary, 
and  the  following:  Phillip  Friedman 
of  Friedman  Iron  Works;  C.  R.  Fleish- 
man of  A.  J.  Bayer  Company:  C.  .Tames 
of  James  Iron  Works,  and  A.  W.  Ken- 
nett  of  City  Iron  Works,  all  of  Los  An- 
geles. 


Sl'PPLY     DEALERS     PREDICT     \     BIG 
BUILDING    YEAR 


That  builders  should  expect  and 
make  preparations  for  a  big  building 
program  this  year  throughout  northern 
California,  was  the  message  brought 
by  the  25  delegates  to  the  regular 
monthly  meeting  of  the  California 
Builders'  Supply  Association  held  at 
the  Vendome  Hotel,  San  Jose,  April  10. 
W.  J.  Feary,  president  of  the  northern 
section   of  the   association,   presided. 

Representatives  were  present  at  the 
meeting  from  San  Francisco,  Oakland, 
Berkeley,  Richmond,  Santa  Rosa, 
Stockton,  Hayward,  San  Leandro,  San 
Mateo,  Burlingame,  Palo  Alto  and  San 
Jose. 

The  meeting  opened  at  noon  with  a 
luncheon,  after  wiiich  the  delegates  de- 
voted themselves  to  a  business  session 
lasting    throughout    the    afternoon. 

The  next  meeting  of  the  association 
will  be  held  in  Stockton   on  May  8. 


GLAZIERS   STRIKE  IN  CLEVELAND 


Cleveland  glaziers  have  been  on 
strike  since  March  1st  following  refusal 
of  the  contractors  to  grant  them  a  new 
wage  rate  of  $1.50  per  hour.  Some 
little  time  ago  the  painters  and  glaziers 
presented  a  demand  to  the  painting 
contractors  that  carried  a  wage  rate 
of  Jl.EO  and  the  flve-day  week.  The 
painters  to  date  have  gone  along  under 
the  old  agreement  and  have  not  sup- 
ported   the    glaziers    in    their    strike. 


TO    BAN    PLUMBER    JOKES 


The  National  Trade  Extension  Bureau 
of  the  plumbing  and  heating  industries 
thinks  it  is  time  to  stop  making 
plumbers  "the  butt  of  superannuated 
jokes."  It  is  spending  $230,000  a  year 
"to  create  better  public  relations  and 
higher  prestige  for  the  plumbers" 


THE    BUNGALOW    GIRL 


Hats  off  to  the  Sioux  Falls  Argus 
Leader  which  declares  that  the  flapper 
should  be  called  the  bungalow  girl,  as 
she  is  shingled  on  top,  has  paint  on 
the  sides  and  nothing  in  the  attic. 


S.  F.  Builders'  Exchange  Wins  Its 

Appeal  on  "American  Plan"  Decision 


Associated  Press  dispatches  dated 
"Washington,  April  13,"  carry  the  fol- 
lowing message: 

The  Sherman  anti-trust  law  was  not 
violated  by  the  Builders'  Exchange,  the 
Industrial  Association  and  others  of 
San  Francisco  in  the  fight  for  the  open 
shop,  the  Supreme  Court  decided  today 
in    reversing   the   lower   courts. 

Under  today's  decision  th^.  case  was 
remanded  to  the  California  court  "with 
instructions  to  dismiss." 

The  court  held  that  the  builders  op- 
posing the  union  were  not  guilty  of  re- 
straining interstate  cominerce  in  build- 
ing materials. 

The  permit  system  enforced  Dy  tne 
builders  during  the  controversy,  under 
which  building  materials  were  with- 
held from  those  who  did  not  maintain 
open  shop,  was  found  by  the  court  not 
to  have  been  illegal.  The  extent  to 
which  the  federal  government  may 
intervene  in  an  industrial  strike  within 
a  state   was  at   issue   in   the  case. 

The  powers  of  the  federal  govern- 
ment in  railroad,  coal  mine  and  other 
strikes  affecting  directly  interstate 
commerce  have  been  well  established, 
Ijut  the  contention  in  the  San  Francisco 
"open  shop"  contest  was  that  it  had  no 
interstate  aspect  and  hence  was  a  mat- 
ter for   the   state   government  alone. 

San  Francisco  had  long  been  known 
as  a  "union"  city  prior  to  February, 
1921,  when  the  "open  shop"  case  had  its 
genesis.  The  building  industry  there 
had  particularly  been  dominated  by 
labor  unions,  and  the  trouble  began 
when  members  of  labor  unions  not  only 
refused  to  work  alongside  non-union 
labor,  but  also  refused  to  work  with 
union    men    not    members    of    local    or- 


ganizations. Arbitrators  in  April  of 
that  year  reported  failure  to  bring  the 
employers  and  employees  into  agree- 
ment, and  the  union  workmen  went  on 
strike  to  prevent  "open  shops." 

The  employers  joined  issue,  determin- 
ed  through   their  control  over  building 
material   to   gain  mastery. 
U.    S.   Entry 

In  May,  1923,  the  federal  government 
entered  the  field.  It  contended  that 
conditions  had  developed  into  a  re- 
straint of  interstate  commerce  in  viola- 
tion of  the  Sherman  anti-trust  act.  It 
brought  suit  against  the  Industrial  As- 
sociation and  other  commercial  and  in- 
dustrial organizations  which  had  been 
co-operating  in  fighting  the  unions. 
"Re.straint    In    Trade" 

The  federal  district  court  at  San 
Francisco,  while  disclaiming  any  in- 
tention to  interfere  in  the  industrial 
conflict,  found  that  there  had  been  a 
restraint  of  intersate  commerce,  and 
enjoined  those  engaged  in  fighting  for 
an  "open  shop"  from  placing  any  re- 
strictions upon  ihose  who  could  pur- 
chase building  materials  coming  into 
the  state  in  interstate  or  foreign  com- 
merce, from  interfering  with  the  free 
movement  of  building  materials,  plumb- 
ers and  other  supplies  produced  outside 
C-'alifornia,  and  from  attempting  to  pre- 
vent the  shipment  of  such  supplies  into 
the  state. 

Insisting  that  the  lower  court  had 
been  .in  error  in  finding  that  there  had 
been  any  restraint  of  interstate  com- 
merce, the  Industrial  Association  and 
others  associated  in  the  appeal  assert- 
ed that  the  strike  had  terminated  be- 
tore  the  government  acted,  and  that  the 
grounds  of  complaint  urged  by  the 
government  had  ceased  to  exist. 


SANTA      CLAR.A  COUNTY      BUILDERS' 
EXCHANGE  INCORPORATES 


F.    LUMBER    MEN    TO    AID    IN 
LUMBER   SALE  DRIVE 


A  certified  copy  of  articles  of  incor- 
poration of  the  Builders'  Exchange  of 
Santa  Clara  County  has  been  filed  with 
the  county  clerk  at  San  Jose.  The  doc- 
ument sets  out  that  Ray  M.  Butcher, 
Guy  M.  Latta,  William  F.  Serpa,  W,  M. 
Herman  and  J.  C.  Provenzano,  all  resi- 
dents of  San  Jose,  have  associated 
themselves  together  for  the  purpose  of 
forming  a  corporation  under  the  laws 
of  the  state  of  California  for  social 
and  benevolent  purposes  and  not  for 
pecuniary  profit,  with  their  principal 
place  of  business  in  San  Jose  and  the 
term   of    the   corporation    is   fifty   years. 

The  document  further  narrates  tliat 
their  purpose  is  to  promote  harmonious 
and  social  intercourse  among  individ- 
uals and  firms  engaged  in  the  building 
trades  and  to  promote  civic  welfare 
and  to  do  all  things  in  pursuance  there- 
to. The  interest  and  right  of  each 
member  is  to  be  equal  states  the  doc- 
ument 


ESSENTIAL     BUT     NOT     NECESSARY 


The  following  ad  once  appeared  in 
the  Pittsburgh  papers: 
WANTED  —  Civil  Engineer  for  con- 
struction work  in  the  Wheeling  dis- 
trict. Young  roan  preferred.  Must  be 
able  to  read  blue  prints.  Write  C-219 
Chronicle   Telegraph. 

Evidently    professional    qualifications 
are  high   in   the   "Wheeling  District." 


Under  the  plan  originated  by  Secre- 
tary Hoover  to  have  industry  help  the 
commerce  department  to  help  industry, 
50  practical  lumber  exporters  have 
agreed  to  accept  membership  on  the 
department's  lumber  export  committee 
with  the  view  to  increasing  the  sales  of 
American  lumber  abroad.  Hoover  has 
appointed  three  San  Franciscans  to  the 
committee:  A.  B.  Hammond  of  the  Cali- 
fornia Redwood  Association:  Louis  A. 
Ward,  California  White  and  Sugar  Pine 
Association,  and  A.  A.  Baxter  of  the 
Douglas  Fir  Exploitation  and  Export 
Company. 

A  large  share  of  the  commerce  de- 
partment's success  in  selling  American 
goods  in  foreign  markets  is  due  to  the 
co-operation  of  leading  exporters  in 
different  commodities,  according  to 
Julius  Klein,  director  of  the  bureau  of 
foreign  and  domestic  commerce.  There 
are  now  nearly  70  of  these  committees. 

Working  through  the  commodity  ex- 
perts of  the  commerce  department  the 
advice  of  these  men  is  imparted  to  the 
government  trade  representatives  in 
various  parts  of  the  world  who,  in  turn, 
send  in  reports  to  provide  American  in- 
dustry with  information  that  will  help 
in  developing  new  markets  and  in- 
creasing business  in  those  already  ex- 
isting. 
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a.  G.  BRIDGE   WOULD   BE   ASSET  TO 
ENTIRE    COMMUNITY 


"San  Francisco  is  the  only  city  of  its 
size  in  tlie  world  which  has  but  one 
road  of  ingress  and  egress.  We  who 
are  urging  the  building  of  the  bridge 
across  the  Golden  Gate  have  been  told 
again  and  again  we  are  in  advance  of 
our  times — visionaries,  chasers  of  rain- 
hows.  We  are,  however,  dealing  with 
the  destiny  of  San  Francisco.  We  have 
crystalized  public  opinion  to  deal  with, 
and  when  the  public  wants  the  bridge 
it  will  build  it,"  said  Supervisor  R.  J. 
Welch  in  addressing  the  highways  and 
liarbor  development  section  of  the 
Commonwealth  Club.  Welch  had  been 
asked  to  speak  on  the  financial  aspects 
of  the  bridge  building. 

"Capable  engineers  have  acknow- 
ledged that  the  building  of  the  bridge 
is  feasible,"  Welch  continued.  "If  the 
northern  counties  develop  as  can  be  ex- 
pected, the  responsibility  of  the  bridge 
will  become  a  fifty-fifty  matter  between 
Sun  Francisco  and  those  counties  af- 
fected. The  bridge  will  be  an  asset,  not 
a  liability.  Toll  charges,  based  on  com- 
putations of  present  bay  ferry  system 
traffic,  would  be  sufficient  to  meet  in- 
terest on  $20,000,000.  In  regard  to  the 
building  of  the  bridge  affecting  San 
Francisco's  15  per  cent  bonding  ability, 
I  should  say  it  has  nothing  to  do  with 
it  any  more  than  state  matters  have. 
With  the  establishment  of  a  bridge 
district  San  Francisco  merely  becomes 
a  bondholder  in  an  entirely  separate 
undertaking,  carrying  with  it  but  a 
stockholder's  share  of  the  burden.  The 
bridge  will  link  San  Francisco  directly 
on  four  wheels  with  New  York  City  and 
the  East,  and  will  open  up  a  vast  em- 
pire to  the  north." 


HK'ITER    HOiMES    BLUE    BOOK   TO    BE 
ISSUED     AT     SACRAMENTO    • 


The  Sacramento  Better  Homes  Com- 
mittee under  the  auspices  of  the 
Women's  Bureau  of  the  Chamber  of 
Commerce  along  with  their  big  pro- 
gram this  year  are  sponsoring  the 
printing  of  a  Home  Builders  Blue 
Book.  This  book  is  to  contain  con- 
crete information  that  the  home 
builder  should  know.  These  subjects 
are  treated  in  a  brief  and  to  the  point 
manner. 

Ten  thousand  of  the  books  are  to  be 
distributed  by  the  Chamber  of  Com- 
merce, Building  Material  Exhibit  and 
Ihe  advertisers.  The  cost  of  printing 
is  covered  by  advertising.  The  ad- 
vertisers who  have  a  full  page  of  ad- 
vertising can  have  a  page  for  editorial 
and  can  select  their  title  from  among 
the  ones  that  have  been  named  or 
name  one  of  their  own. 

It  will  be  an  attractive  book  with  a 
shade  of  blue  with  gold  letters  on  the 
cover. 


HEDUCED  STEEL  LOCKER  LIST  NO^V 
IN    EFFECT 


.\ction  taken  by  a  general  confer- 
ence of  manufacturers,  distributors  and 
users  of  steel  lockers  reducing  the 
"recognized  variety"  of  steel  lockers 
from  65  to  17  become  effectice  April  1,  it 
is  announcd  by  the  Division  of  Simpli- 
fied Practice.  Department  of  Commerce. 
The  application  of  the  "recognized  list" 
was  formally  endorsed  by  a  sufficint 
proportion  of  the  entire  group,  whose 
members  pledged  their  best  efforts  to 
promote  the  use  of  these  sizes  and  to 
eliminate  the  wastes  due  to  any  lack 
of  standard  sizes.  The  Superintendent 
of  Documents,  Government  Printing 
Office,  Washington,  D.  C,  has  Issued  the 
.simplified  Practice  Recommendations 
as  a  part  of  the  "Elimination  of 
Waste.'"     The  price  is  5  cents. 


Fire-Resistant  Materials  are 

Urged  to  Curb  U.  S.  Fire  Losses 


The  short  sighted  policy  of  exploit- 
ing the  public  through  promotion  of 
more  home  building  without  an  ade- 
quate program  of  fire  prevention,  was 
severely  criticized  in  a  resolution  pre- 
sented at  the  National  Conference  on 
Home  Building,  held  at  Chicago,  March 
25  and  26.  The  resolution,  one  of  the 
features  of  the  conference,  was  pre- 
sented by  A.  J.  R.  Curtis  of  the  Port- 
land Cement  Association.  In  emphasiz- 
ing the  importance  of  the  subject,  Mr. 
Curtis  called  attention  to  the  fact  that 
the  annual  fire  loss  in  the  United  States 
amounts  to  more  than  $500,000,000  or 
$4.00  per  capita.  This  is  twice  the  in- 
terest paid  out  last  year  on  all  savings 
bank  accounts. 

Resolution   Offered 

The  resolution  was  presented  as  fol- 
lows: 

Whereas,  the  annual  flre  loss  In 
the  United  States  has  reached  the 
rate  of  $16.00  per  second,  or  $60,- 
000  per  hour  day  and  night,  more 
than  doubling  in  the  past  decade, 
bringing  American  losses  to  the 
total  of  $4.00  per  capita  while  those 
of  England  are  90  cents,  France  49 
cents  and   Holland   11   cents;  and 

Whereas,  this  tremendous  loss  In 
the  United  States  has  been  estimat- 
ed to  equal  the  cost  of  a  row  of 
dwelling  houses  2000  miles  long; 
and 

Whereas,  there  is  a  dwelling  flre 
every  three  minutes  day  and  night 
on   the  average;  and 

Whereas,  the  loss  in  human  life 
by  fire  exceeds  15,000  per  annum, 
be  it  hereby 

Resolved,  That  this  conference 
accord  preference  to  fire-resistant 
methods  and  materials  in  the  con- 
struction of  American  homes  and 
dwellings,  and  be  it 

Further  Resolved,  That  in  recog- 
nition of  the  fact  that  approxi- 
mately three-fourths  of  all  resi- 
dence fires  of  known  origin  start 
in  basements,  masonry  types  of 
construction  which  contain  first 
floors  with  at  least  two  hour  fire 
rating  be  commended  to  the  public 
for  their  superior  fire-resistant 
qualities. 

Flre  Losses  Increase 
While    builders    and    real    estate    men 
stage    shows    designed    to    increase    the 
interest  of  the  people  in  home  building. 


and  while  contractors,  architects,  and 
engineers  arc  working  to  reduce  the 
cost  of  homes  for  people  of  moderate 
means.  Insurance  companies  report  an 
increase  In  losses  due  to  fire.  Much 
time  and  effort  has  been  devoted  to  re- 
ducing costs  of  building,  with  the  re- 
sult that  there  is  small  hope  for  fur- 
ther progress  in  reducing  costs  without 
sacrificing  some  necessary  elements  of 
.saf'ty.  The  damage  done  oy  nrc  in  tnls 
country  Is  not  alone  a  personal  problem 
affecting  the  owner  of  a  burned  build- 
ing. It  concerns  the  entire  country  in 
the  destruction  and  loss  of  natural  re- 
sources that  go  up  in  smoke,  and  in 
the  waste  of  capital.  Added  to  mis  Is 
the  sacrifice  of  human  lives;  15,000 
people   being  killed  last  year  by  fires. 

The  recent  hotel  fire  at  'West  Palm 
Beach,  Fla.,  in  which  the  Breakers 
hotel  was  destroyed  with  a  loss  of  $4,- 
000,000  Is  a  case  In  point.  But  while 
this  particular  flre  was  given  wide 
publicity,  it  is  an  insignificant  part  or 
our  yearly  fire  loss.  On  tne  average 
there  Is  a  farm  building  fire  every  seven 
minutes.  There  is  an  average  of  fifteen 
hotel  fires,  five  school  bouse  fires,  and 
five  church  fires  every  day  in  the  year. 
Permanent    Materials    Urged 

The  remedy  for  this  condition,  as 
pointed  out  by  the  resolution  is  a  more 
widespread  use  of  permanent  building 
materials.  Selection  of  the  material 
will  depend,  of  course,  upon  the  type  of 
house  wanted.  Appro.ximatei.v  three- 
fourths  of  all  residence  fires  of  known 
origin  start  in  basements.  Masonry 
types  of  construction  containing  first 
floors  with  at  least  a  two-hour  fire 
rating  are  therefore  recommended  by 
the  resolution.  For  wall  construction, 
engineering  tests  have  proved  that 
Succo-on-concrete  masonry  is  per- 
manent and  firesafe.  Concrete  block, 
brick  and  tile  are  standardized  as  to 
size  and  shape  so  that  they  can  be 
used  in  any  type  or  size  building. 
Standard  •  practices  also  have  been 
adopted  for  the  application  of  Portland 
cement  stucco,  a  material  which  is 
adapted  to  a  wide  variety  of  finishes 
and  colors  and  can  therefore  be  used 
with  all  architectural  tynes;  or  motifs. 


Building  Costs  Show  Decline  in  March 


Lower  prices  of  structural  materials 
are  reflected  In  the  monthly  construc- 
tion cost  index  number  for  the  United 
States.  Engineering  Xews-Record  re- 
ports. The  number  is  209.55,  which 
compares  with  210.20  on  March  5  and 
221.60  a  year  ago,  In  the  construction 
industry  there  have  been  comparatively 
few  wage  revisions  for  common  labor, 
the  average  rate  for  the  month  being 
3414  cents  an  hour  ,  for  the  entire 
country,  corresponding  with  the  Febru- 
ary average. 

Materials  Used 

Actual  quantities  of  materials  usea 
in  March  showed  no  change  from  the 
total  for  the  corresponding  period  in 
the  peak  year  1924.  In  money  value, 
however,  the  total  was  5  per  cent  under 
that  of  March  a  year  ago.  The  moderate 
drop  in  construction  costs  was  brought 
about  by  lower  prices  for  lime,  brick, 
lumber,  cast-iron  and  sewer  pipe,  steel 
sheets  and  linseed  oil.  Firm  prices 
prevailed  for  stone  paving  materials, 
asphalt,  tile,  rivets,  nails  and  rope. 

Construction  activity  was  greater 
than  a  month  ago.  or  one  year  ago,  in 
Xew  England  and  the  states  immediate- 
ly west  of  the  Mississippi.  Substantial 
yains  over  February  were  reported  in 
the  Middle  West.  Construction  in  the 
Far  West  was   slightly   greater  in   vol- 


ume than  a  year  ago.  Construction  of 
sewers  and  industrial  and  commercial 
buildings  was  not  only  heavier,  but 
also  showed  a  substantial  gain  over 
March,  1924.  Compared  with  a  month 
ago,  and  one  year  ago,  current  lettings 
show  a  slight  drop  in  bridge  undertak- 
ings, excavations,  dredging,  drainage 
and  irrigation  projects,  and  federal 
government  work. 

Contract  Values 
The  value  of  contracts  let  in  the  past 
month  in  the  United  States  and  Canada 
for  bridges,  sewers,  waterworks,  ex- 
cavation and  dredging,  streets  and 
roads,  industrial  and  commercial  build- 
ings, federal  government  work  and 
various  unclassified  building  projects 
reached  the  total  of  $159,470,000,  as 
against  $143,278,000  in  February  and 
■?  170,313.000  in  March  a  year  ago.  Con- 
tracts  let  in  March  in  Xew  England 
were  valued  at  $19,160,000;  Middle  At- 
lantic states  at  $45,859,000;  Southern 
states  at  $13,381,000:  Middle  West.  $25.- 
678.000;  west  of  Mississippi.  $34,155,000; 
Far  West  $18,678,000;  Canada,  $2,559,000. 
t-'ontracts  included  In  the  totals  do  not 
icuer  any  letling.s.  under  $15,000  for 
waterworks  or  excavations:  $25,900  for 
other  public  works;  $40,000  for  Indus- 
trial and  $150,000  for  commercial 
buildings. 


Saturday,  April  18,  1926 


BUILDING    AND    ENGINEERING    NEWS 


STATE]    RAILROAD    COMMISSION    OR- 
DBRS  LUMBEai  RATES   CUT 


Effecting  an  approximate  annual 
saving  of  more  than  $400,000  to  lumber 
■  consumers  and  shippers  of  Central  and 
,  Southern  California,  the  State  Railroad 
;  Commission  yesterday  ordered  sub- 
,  stantial  reductions  In  the  railroad 
rates  on  lumber,  box  shoolt  and  lum- 
i  ber  by-products.  The  territory  affect- 
i  ed  reaches  from  south  of  San  Fran- 
1  Cisco  bay  region  to  the  Arizona  state 
t     line. 

The  decision  was  the  result  of  pro- 
i  tests  on  railroad  rates  made  by  the  Los 
1  Angeles  Lumber  Products  Company, 
I  which  cuts  its  trees  in  British  Colum- 
(  bia  and  ships  the  lumber  to  San  Pe- 
I  dro.  It  is  alleged  that  the  prevailing 
I  rail  rates  were  excessive  and  discrlm- 
!  inatory  and  prevented  free  entry  into 
ti     the  consuming  maricets. 

Lumber   interests   with   mills   at   Ma- 
dera,  Pinedale  and   Merced  Falls  filed 
I      similar    complaints    with    the    commls- 
I     slon. 

The  hearing  was  held  jointly  be- 
fore the  state  board  and  the  United 
States  Interstate  Commerce  Commis- 
sion, as  some  of  the  rates  applied  to 
lumber  carried  from  Oregon  and  Wash- 
ington to  California. 

There  is  no  percentage  reduction 
in  the  new  rates  announced  by  the 
California  commission,  but  they  are 
substantial  enough  to  permit  the  San 
Pedro  mills  to  compete  with  other  state 
shipping  points  on  an  equal  basis,  it 
was  said. 

The  decision  of  the  Interstate  Com- 
merce Commission  on  the  same  matter 
is  expected  to  be  announced  from 
Washington   shortly. 


ORRGON     PUMICE     TO    BE     SHIPPED 
SOUTH    FOR   BRICKS 


Vast  quantities  of  pumice  north  of 
Kirliford.  Ore.,  and  adjacent  to  the 
Southern  Pacific  line  extension  north  of 
Kirford,  will  soon  be  shipped  south 
for  manufacture  into  bricks,  according 
to  word  from  Klamath  FalLs,  Deter- 
mination of  the  firm  of  Agard  &.  Turner 
of  Berkeley,  Calif.,  U>  tap  the  source 
of  pumice  for  building  material  is  evi- 
dent, reports  say.  from  their  successful 
effort  to  secure  a  commodity  rate  from 
the  Southern  Pacific  Railroad.  Last 
November,  W.  A.  T.  Agard  shipped  one 
carload  of  the  pumice  to  Chicago, 
where  it  was  to  be  tested  as  to  its 
value  for  bricks.  That  the  test  was 
successful  is  evident  from  the  petition 
of    the   firm    for   a   commodity   rate. 


THEATRE       OUBTAIN       PATENT       IS 
ORANTEID  ■WESTERN   STUDIO 


L.  A.  Abrott,  general  manager  of 
the  Western  Scenic  Studio,  1527  Jack- 
son Street,  Oakland,  announces  having 
been  granted  a  patent  on  a  theatre 
curtain  operated  with  Abrott's  Im- 
proved Slote  Box,  permitting  easy  and 
smooth  operation.  It  is  said  to  be  the 
only  two  channel  Slote  built  and  the 
two  operating  linee  are  enclosed  elim- 
inating the  possibility  of  dangling  un- 
sightly ropes  to  become  entangled.  The 
Western  Scenic  Studio  manufactures 
and  markets  the  producrt,  in  addition 
to  stage  scenery,  canopies,  draperies, 
interior  decorations,  artistic  floats,  etc. 


NEW  CATALOGUE 

The  Butte  Electric  &  Manufacturing 
Company.  956  Folsom  street,  San  Fran- 
cisco, has  issued  a  twelve-page  illus- 
trated catalogue  describing  products 
handled  by  that  coacern.  Most  of  the 
equipment  is  of  a  special  nature  and 
covers  "Schockprut"  panel  and  switch- 
boards, relays,  remote  control  switches. 
watertight  floor  re^ceptacles,  power  wall 
receptacles,  spe«taj  equipment  for  fire 
alarm  systems,  eleotrical  specialties  and 
theatre  equipments 


TRADE  NOTES 


The  United  States  Gypsum  Company 
will  enlarge  its  plaster  and  sheet  rock 
plant  at  Sweetwater,  Tex.,  this  spring, 
the  second  time  since  it  went  into  ope- 
ration last  May.  In  February,  new 
equipment  was  installed  which  in- 
creased daily  output  of  fireproof  wall- 
board  50  per  cent.  The  new  improve- 
ment, which  will  be  started  at  once, 
will  add  100  per  cent  more.  With  pur- 
chase in  January  of  275  acres  of  min- 
eral bearing  land  adjoining  the  com- 
pany's other  property,  these  expan- 
sions will  increase  the  company's  in- 
vestment in  Texas  by  several  hundred 
thousand    dollars. 


Plant,  equipment  and  good  will  of 
the  Washington  Building  Products 
Company,  6851  East  Marginal  Way, 
Seattle,  Wash.,  has  been  taken  over  by 
the  Schumacher  Wall  Board  Corp.,  with 
offices  in  several  Pacific  Coast  cities. 
The  factory  site  covers  four  acres  with 
a  floor  space  of  more  than  50,000  square 
teet.  Plant  expansion  is  contemplated. 
In  addition  to  manufacturing  Schum- 
acher wall  board,  the  new  owners  will 
also  manufacture  Washington  plastrer 
wall  board. 


Atlas  Rock  Co.,  of  Oakdale,  is  oper- 
ating at  full  capacity,  having  secured 
a  contract  from  H.  Peterson,  highway 
contractor,  of  San  Diego,  to  furnish 
500  carloads  of  sand  and  gravel  for 
six  and  one-half  miles  of  state  high- 
way in  Merced  county.  The  present 
capacity  of  the  plant  runs  between 
fifteen  and  twenty  cars  a  day. 


McLaughlin  Sheet  Metal  Works  of 
Sacramento  is  having  plans  prepared 
for  a  new  plant  to  be  erected  in  that 
city.  The  structure  will  be  one  and 
one-half  stories  in  height,  covering  an 
area  of  bO  by  160  feet  and  will  cost 
between  $25,000  and  $30,000.  It  will  be 
.if  brick  construction. 


Edward  Hebern,  60,  president  of  the 
Hebern  Electric  Code  Company,  Oak- 
land, will  meet  the  stockholders  of  the 
company  April  17  and  attempt  to  ad- 
Just  their  complaints  that  he  sold 
them  stock  at  more  than  the  listed 
value.  Hebern  is  accused  by  the  state 
corporation  commissioner  of  selling 
stock   in  excess  of  his  permits. 


The  Sterling  Foster  Company  of  San 
Francisco  has  been  incorporated  with 
a  capital  stock  of  $10,000  and  will  en- 
gage in  the  building  construction  busi- 
ness. Directors  are  Sterling  Foster, 
Ceorge  Wagner  and  E.  H.  Edwards,  all 
of  San  Francisco. 


Pacific  Lime  &  Plaster  Company  will 
commence  operations  on  the  May 
quarry  near  Columbia  within  the  next 
week,  taking  out  a  high  grade  of  lime- 
stone reported  to  contain  approximately 
40  per  cent  magnesia.  The  rock  will 
be  sent  to  Sonora  for  treatment. 


Carmc-1  Thermotite,  Inc.,  a  concern 
organized  to  manufacture  thermotite 
units  as  building  material  has  filed 
articles  of  incorporation  at  Salinas. 
The  company  is  capitalized  at  $25,000. 
Directors  arc:  Albert  Otey,  Emma 
Otey  and  F.lla  Maughn. 


A.  P.  Jackson  and  J.  Luchesi  will 
operate  in  San  Francisco  under  the  firm 
name  of  Sunset  Grading  Company. 


Savage  &  Sons,  plumbers  of  Keno, 
Nevada,  took  first  prize  in  the  national 
competition  for  window  displays  spon- 
sored by  the  National  Plumbers'  Asso- 
ciation. Three  prizes  were  offered  by 
Proctor  &  Gamble,  manufacturers  of 
Cincinnati,  for  the  most  attractive 
plumbers'  window  displays  throughout 
the  country  and  the  awards  were  de- 
termined upon  photographs  of  the  dis- 
plays. A  bathroom  scene  in  the  Savage 
window  brought  first  prize,  a  check  for 
$25.00. 


Sun  Portland  Cement  Company,  802 
Wilcox  BIdg.,  Portland,  Ore.,  announces 
its  plant  is  turning  out  two  colors  of 
cement,  light  and  dark.  The  dark  ce- 
ment is  reported  to  be  particularly 
good  for  paving  and  sidewtalk,  the 
light  being  especially  suitable  for 
stucco  work  and  general  construction 
purposes.  The  company  is  reported  to 
be  the  only  manufacturers  on  the 
Pacific  Coast  turning  out  two  colors  of 
cement  of  the  same  quality. 


The  Standard  Gypsum  Company  of 
California  has  leased  a  suite  of  offices 
in  the  Alaska  Bldg,  Seattle,  these 
quarters  to  be  used  in  connection  with 
the  operation  of  the  company's  $300,000 
plant  to  be  erected  on  property  leased 
immediately  south  of  the  Harvor  Island 
plant  of  the  Todd  Drydock  Company, 
Seattle. 


Thos.  F.  Smith  and  John  E.  MoEnhill 
have  formed  a  partnership  and  will 
operate  under  the  trade  name  of 
Pacific  Plumbing  &  Heating  Company 
with  offices  and  shop  at  924  Folsom  St., 
San  Francisco. 


The  Porterville  Lime  Rock  Co.,  with 
principal  place  of  business  in  San  Fran- 
cisco, has  been  incorporated  with  a 
capital  stock  of  $10,000.  Incorporators 
are  M.  Martinson,  W.  H.  Knight  and  W. 
A.  Powell. 


City  Sash  &  Door  Co.,  capitalized  at 
$50,000,  has  been  incorporated  in  San 
Francisco  with  the  following  directors; 
H.  S.  Thomson,  M.  R.  Carey  and  Ralph 
Crothers. 

Coast  Hardware  Company  of  S(an 
Francisco  has  been  incorporated.  The 
concern  is  capitalized  at  $50,000  and  has 
the  following  directors:  H.  C.  Seibel, 
M.   F.  Griflan  and  Leslie  Collins. 


Crowe  Glass  Company  of  San  Fran- 
cisco has  been  incorporated  with  a 
capital  stock  of  $100,000.  Directors  of 
the  company  are:  Eugene  Palmuth, 
G.   E.  Bridge  and  P.  C.  Jones. 


The  Aetna  Hardwood  Floor  Company, 
formerly  located  at  1282  California  St., 
has  moved  !■}  larger  quarters  at  150 
Franklin  street,  San  Francisco. 


The  Sheet  Metal  Shop  formerly  lo- 
cated at  498  Sixth  street  has  moved  to 
larger  quarters  at  511  Sixth  street, 
San  Francisco. 


A.  M.  Lynes  will  operate  under  the 
firm  name  of  Producers'  Marble  Com- 
pany with  offices  at  1104  Hobart  Bldg., 
San  Francisco. 


Frank  E.  Carlson  will  operate  from 
1950  McAllister  Street,  San  Francisco, 
under  the  trade  name  of  Star  Roofing 
Company. 
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Building  News  Section 


APARTMENTS 


SEATTLE,  Wash.  —  Western  Con- 
struction Co.,  Seaboard  Bldg.,  at  JlOO,- 
000  awarded  contract  to  erect  5-story 
50  by  115  ft.,  masonry  construction 
apartments  at  Eastlalie  Ave.  and  lie- 
publican  St.;  will  contain  44  two  and 
three  room  apts.  John  A.  Creutzer, 
architect,    Leary    Bldg.,    Seattle. 


To  be  Done  by  Day's  Work. 
APARTMENTS  Cost,  $18,000 

SAN    FRANCISCO.         NE    Fulton      and 

Pierce    Sts. 
Three-story   and   basement   frame    (12) 

apartments. 
Owner — C.  Rapp,  825  Monadnock  Bldg., 

San  Francisco. 
Architect — J.      C.    Hladik,      Monadnock 

Bldg.,  San  Francisco. 


To  be  Done  by  Day's  Work. 
APARTMENTS  Cost,    $30,000 

SAN    FRANCISCO.        SE      Filbert      and 

Franklin  Streets. 
Three-story   and   basement   frame    (27) 

apartments. 
Owner — G.    A.    Metcalfe,    311    Turk    St., 

San    Francisco. 
Architect  —  J.    C.    Hladik,    Monadnock 

Bldg.,  San  Francisco. 


Contract  Awarded. 

APT.    HOUSE  Cost,    $150,000 

SAN  FRANCISCO,  S  Post  137  West 
Leavenworth. 

Six-story  and  basement  class  C  apart- 
ment house,   containing   53   apts. 

Ow.ner — Post  &  Leavenworth  Realty 
Co 

Architect — Sylvain  Schnaittacher,  233 
Post    St.,    San   Francisco. 

Contractor — G.  P.  W.  Jensen,  320  Mar- 
ket   St.,    San    Francisco. 


Plans  Completed. 

APARTMENTS  Cost,    $16,000 

SAN    FRANCISCO.         S    Geary      St.      at 

Parker   Ave. 
Three-story    frame    and    stucco    apart- 
ment house  containing  four  3-room 
apts.  Tile  roof. 
Owner — W.  M.  E.  Farnsworth. 
Architect — Edward  A.   Eames,   357   Sac- 
ramento St.,  San  Francisco. 
Bids  are  in.     Contract  will  be  award- 
ed in  a  few  days. 


Contract   To  Be   Awarded. 

APARTMENTS  Cost,    $16,000 

SAN  FRANCISCO,  S  Geary  St.  at  Par- 
ker Ave. 

Three-story  frame  and  stucco  apart- 
ment house  containing  four  3-room 
apts..   tile  roof. 

Owner — W.  M.   E.   Farnsworth. 

Architect — Edward   A.    Eames,   357    Sac- 
ramento  St.,   San   Francisco. 
Contract   will   be     awarded     to      Cox 

Bros.,  1309  9th  Ave.,  San  Francisco. 


Contract   Awarded. 

APARTMENTS  Cost,   $12,500 

OAKLAND,    Alameda    Co.,    Cal.  6006 

Genoa   St. 

Two-story  12-room  apartments  and  ga- 
rage. 

Owner — M.  Laclanstra,  1636  Franklin 
St.,   Oakland. 

Architect — None. 

Contractor  — •  California  Builders  Inc., 
1636   Franklin   St.,   Oakland. 

Completing   Plans. 

STORES    &    APTS.  Cost,    $20,000 

SAN      FRANCISCO.        Eighteenth      and 

Guerrero    Sts. 
Two-story   frame   and   stucco   store   and 

apartment    building    (6    stores    and 

4    3-room   apts.) 
Owner — Withheld. 
■  Architect— R.  R.  Irvine,  Call  Bldg.,  San 

Francisco. 
Plans    will    be    ready    for    figures    in 
about   a  week. 


Sub-Bids   Being  Taken   on   All  Portions 

of  the  Work. 
APARTMENTS  Approx.    $1,000,000 

SAN  FRANCISCO.     NE  Cor.  Sacramento 

and   Mason    Streets. 
Ten-story   Class   B   reinforced  concrete 

apartment  house. 
Owner — Mason-Sacramento   Corp.    (Mrs. 

JI.   V.   McAdam,   president). 
Architect  —   Weeks   &    Day,    315   Mont- 
gomery   St.,    San    Francisco. 
Contractor — Clinton     Construction     Co., 
923    Folsom   St.,    San   Francisco. 
Adjoining    tlie     apartment     house     a 
three-story  reinforced  concrete  garage 
will    be    constructed    to      cost     approxi- 
mately $90,000.     Sub-bids  are  also  being 
taken  on  this  work. 


Contract  Awarded. 

APARTMENTS  Cost,  $35,000 

SACRAMENTO,  .Sacramento  Co.  No. 
2101   T  St. 

Store   and   apartment    building. 

Owner — L.  D.  Ehret,  1050  38th  St.,  Sac- 
ramento. 

Architect — None, 

Contractor  —  Ed.  D.  Brier,  3920  J  St., 
Sacramento. 


To  be  Done  by  Day's  Work. 
APARTMENTS  Cost,   $30,000 

SAN  FRANCISCO.     W  Leavenworth  St. 

80    N    Green    Street. 
Owner — M.    C.    Ingraham.    165    Fell    St., 

San    Francisco. 
Architect — None. 


Plans    Being    Prepared. 
ALTERATIONS  Cost,   $8000 

SAN    FR.\NCISCO.         Geary      St.      near 

Franklin   St. 
Alter    residence    into    apartments. 
Owner — Withheld.- 
Architect   —   Fabre   &    li'ildebrand,    110 

Sutter  St..  San  Francisco. 


■gids  Being  Taken. 

APARTMENTS.  Cost,    $25,000 

SAN  FRANCISCO.  Seventeenth  St.  near 

Castro   Street. 
Three-story    frame,    brick    veneer    and 

plaster  apartment   building. 
Owner— Withheld. 

Architect    —    Kuhn    &    Edwards,    Com- 
mercial  Bldg..   San   Francisco. 
Store    will   occupy    the   ground   floor. 
Bids  are  being  taken  for  a  general  con- 
tract. 


Working  Drawings  Being  Prepared. 

APARTAIENTS  Cost,     $25,000 

SAN  FRANCISCO.  Jackson  St.  near 
Jones  Street. 

Three-story  frame  and  stucco  apart- 
ment house  containing  six  3-room 
apts. 

Owner — Withheld. 

\rchitect  —  Fabre  &  Hildebrand,  110 
Sutter  St.,  San  Francisco. 


Completing  Plans. 

APARTMENTS  Cost,   $20,000 

SAN   FRA.NCISCO.      Cervantes  Blvd  130 

N  Prado  Marina  District. 
Two-story   and    basement     frame     and 

stucco  apartment  house  containing 

eight   2-room  apts. 


Phona   Mission   1607 

Res.   Phone  Mission   6228 

Fire  Protection  Products  Go 

FIRE  DOOR  EXPERTS 

KalajneliL,     Copper     and     Bn»ii9e 

Doors    mud    Trtm 

Ornamental    Entrances 

Sheet  Metal  Work  of  Every 

Description 

CHAS.   SCHULTHEIS,   Mgr. 

SII7-S1I8  TWENTIETH    STREET 

near    Harrison    St. 

SAN    FRANCISCO.    OAXJr. 


Owner — Withheld. 

Architect — R.  R.  Irvine,  Call  Bldg.,  San 
Francisco. 
Plans    will    be    ready    for   flgures    In 
about  a  week. 


Bids    Heing    Taken. 

APARTMENTS  Cost,    $75,000 

SAN   FRANCISCO.      Washington    Street 

near  Kearny  Street. 
Four-story    steel    frame    and    concrete 

apartment   house. 
Owner — Withheld. 
Architect   —   Fabre    &    Hildebrand,    110 

Sutter  St.,  San  Francisco. 
Bids  will   be   opened   today. 


LOS  ANGELES,  Cal. — Geo.  B.  Knud- 
son,  5941  S  Western  Ave.,  will  build 
3-story  and  part  basement  66-rm.  30- 
fam.  apt.  bldg.,  56x122  ft.,  at  233  S 
Kenmore  Ave.,  for  self.  Plans  by  Roy 
Hatch,  432  Hellman  Bldg.,  comp.  rf., 
tile  coping,  omam.  iron,  fire  escapes, 
skylights,  met.  covered  sash,  oak,  ma- 
ple and  pine  firs.,  tiled  baths  and 
sinks,  closet-beds,  built-in  ice  boxes, 
incinerator,  Superbo  water  htr.,  steam 
rtg.;    $80,000. 


LOS  ANGELES,  Cal.— Tifal  &  O'Con- 
nor, 709  Grant  Bldg.,  are  preparing 
working  plans  and  will  build  a  9-story 
and  basement  100x150  ft.  reinf.  cone, 
and  steel  apt.  bldg.,  at  s.w.  cor.  5th  St. 
and  Normandie  Ave.,  for  themselves; 
ballrra.  and  roof  garden  on  roof,  kit- 
chen, garage  for  75  cars  in  basement, 
90  single,  double,  and  6-rm.  apts.;  press 
br.  and  plas.  facing,  comp.  rfg.,  steel 
sash,  plate  glass,  steam  htg.  sys.,  incin- 
erator, vacuum  clg.  sys.,  aut.  refrig.  sys 
2  elec  elevators,  ornam.  iron,  tiled 
baths  and  drainbds.,  pine  and  hdwd. 
trim,  tile  and  hdwd.  firs.,  marble  wk., 
wall    beds;   $1,000,000. 


BONDS 


EUREKA.  Humboldt  Co.,  Cal. — Elec- 
tion wiU  be  held  May  4  in  Field  School 
District  to  vote  bonds  of  ilU.uuO  to 
finance  erection  of  new  schooL  A. 
Sappingfield,  W.  S.  -ittwell  and  W.  c. 
lihodes  are   trustees   of  the  district. 


AUBURN,  Placer  Co.,  Cal. — Super- 
visors sell  $12,000  bond  issue  of  Ophir 
School  District;  proceeds  of  sale  to 
finance  erection  of  new  school. 


W.-VSCO.  Kern  Co.,  Cal. — Election  will 
be  held  April  25  ao  vote  bonds  of  $15,- 
000  to  finance  additions  to  grammar 
school. 


BERKELEY,  ,A.lameda  Co.,  Cal. — 
Special  tax  will  be  voted  May  5  for 
$150,000  to  finance  construction  of  new 
Hillside  School.  E.  M.  Hann,  city  clerk. 


YUBA  CITY,  Sutter  Co.,  Cal.— Elec- 
tion will  be  held  shortly  to  vote  bonds 
of  $30,000  to  finance  construction  of 
gymnasium    annex    to    high    school. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
Until  April  23  bids  will  be  received  by 
JJuiK-rvisors  for  purchase  of  $20,000 
bond  issue  of  Pacific  School  District; 
proceeds  of  sale  to  finance  erection  of 
■  i:\v    school. 


MERCED,  Merced  Co.,  Cal. — Election 
will  be  held  April  30  to  vote  special 
tax  of  $21,000  to  finance  3-room  addi- 
tion to  Muir  school  and  painting  of 
manual  training  building  at  K  and  26th 
St.s.  J.  A.  Keck,  Walter  Mink,  C.  H. 
Wright.  J.  W.  Spagnoli  %  C.  F.  Wuert- 
ley  are  trustees  of  Merced  Elementary 
tiii   n  School  District. 


SAN  BERNARDINO,  San  BernardlBo 
CO.,  Cal. — Election  will  be  held  May  6 
to  vote  on  a  $450,000  bond  issue  for  a 
new   county  Jail  and   court  house. 


Saturday,   April   18,  1926 
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MARTINEZ,  Contra  Costa  Co..  Cal. — 
Pacheco  School  District  votes  bonds  of 
J14,000  to  finance  erection  of  new 
school   building. 


BAKERSPIELD,  Kern  Co.,  Cal.— Elec- 
tion will  be  held  May  8  In  Randsburg 
School  District  to  vote  bonds  of  ?10,000 
to  finance  erection  of  new  school. 
Trustees  of  district  are:  Mrs.  Anna  K. 
Young-,  Mrs.  Winifred  E.  Morgan  and 
C.   A.    Skaggs   . 


CLEARWATER,  L.  A.  Co.,  Cal.  — 
Clearwater  school  district  will  vote 
again  on  a  $65,000  school  bond  Issue 
May  12th.  At  election  Mar.  27th  bonds 
were    rejected. 


NEAR  HAWTHORNE,  L.  A.  Co.,  Cal. 
— Wlseburn  school  district  near  Haw- 
thorne, will  vote  on  a  $55,000  school 
bond   issue   May   12th. 


CHURCHES 


Contract  Awarded. 

CHURCH  Cost,  ?60,000 

SAN  FRANCISCO.      Cor.   Si.xteenth,  Noe 

and  Market  Streets. 
Frame,   part   concrete  and   briclc,   brick 

veneer  church    building   with   terra 

cotta  tile   roof. 
Owner  —   Trinity   Methodist    Episcopal 

Church,  Premises. 
Architect — Wythe,  Blaine  &  Olson,  1800 

Telegraph    Ave.,    Oakland. 
Contractor — Thos.   A.  Cuthbertson,   1766 

12th    Ave.,    San   Francisco. 


Preliminary  Sketches  Approved-Work- 
ing Drawings  Being  Prepared. 

CHURCH  Cost,   ; 

BERKELEY,  Alameda  Co.,  Cal.  Spruce 
St.,  bet.  Cedar  and  Vine  Sta. 

Church,  100x60  feet;  seating  capacity 
600,  probably  be  of  concrete  block 
construction,   tile   roof. 

Owner — 3rd  Church  of  Christ,  Scientist 
Berkeley. 

Architect — II.  H.  Gutterson,  526  Powell 
St.,  San   Francisco. 

TULARE,  Tulare  Co.,  CaL  —  C.  H. 
Smith,  Tulare,  at.  $27,746  awarded  con- 
tract to  erect  Catholic  church.  Bids 
does  not  include  furnishings  which 
will   bring  cost    to   $35,000. 


LO-NG  BEACH,  L.  A.  Co.,  Cal. — ^The 
Grace  Methodist  church  of  Long  Beach 
will  institute  a  campaign  to  raise 
1200,000  with  which  to  finance  erection 
jf  church  bldg.  and  Sunday  school.  Dr. 
A.   C.   Harker,   pastor. 


CULVER  CITY.  L,  A.  Co.,  Cal. — L.  J. 
Biistbw,  1915  Santa  Monica  Blvd.,  San - 
la  Monica,  has  contr.  for  12-rm.  2- 
etory  50x38  ft.  rectory  and  6-rm.  2- 
Btory  38x42  ft.  side  add.  to  convent  at 
Culver  City,  for  Roman  Catholic  Bishop 
of  Los  Angeles  and  San  Diego,  Culver 
City  Pari.sh.  Rev.  John  O'Donnell,  pas- 
tor: Emmett  G.  Martin,  620  Citz.  Natl. 
Bank  Bldg.,  Lo.s  Angeles,  archt:  frame 
and  plas.,  tile  and  comp.  rfg.,  part 
tiasement.  gas  unit  htg.  sys.,  hdwd.  firs, 
tiled   bath.s.   pine   trim,   mantels. 


SIERRA  MADRE.  Los  Angelps  Co.. 
Cal. — The  Passionist  Fathers  have  se- 
cured a  site  on  a  foothill  above  Sierra 
Madre  for  a  monastery  for  Catholic 
priests,  according  to  information  fur- 
nished by  Rev.  Matthew  J.  Marron, 
rector  of  the  Monrovia  Catholic  Church. 


PORTERVILLE,  Tulare  Co.,  Cal.— 
i;atholic  church.  Rev.  Father  Daley, 
pastor,  is  taking  bids,  to  be  opened  Apr. 
22,  for  1st  unit  of  new  church  and  new 
rectory  here  to  cost  $50,000.  Remainder 
of  group,  including  parochial  school, 
which  will  be  built  later,  will  cost  an 
additional  $100,000.  I.  E.  Loveless,  4027 
Kansas   St.,   San  Diego,   architect. 


PORTERVILLE,  Tulare  Co.,  Cal.  — 
Architect  .1.  E.  Loveless,  San  Diego,  is 
taking  bids  to  erect  rectory,  church 
and  parochial  school  for  Catholic 
Church  of  Porterville.  Will  be  erected 
In  block  bounded  by  Morton,  Harrison, 
F   and    O  Sts.:    est.   cost,    $180,000. 


FACTORIES  &  f^F  A  REHOUSES 


Plans    Being    Figured. 

OFFICE    BLDG.  Cost,    $20,000 

SACRAMENTO,    Sacramento    Co.,    Cal. 
One  and  one-half-story  brick  shop  and 

office   building,  80x160. 
Owner — McLaughlin   Sheet  Metal  Wks., 

221   J   St.,    Sacramento. 
Architect  —  Dean     &  De.an,     California 

State  Life  Ins.  Bldg.,   Sacramento. 
Bids   will   be   opened   Saturday,   April 
18th. 


Plans  Being  Prepared. 

FACTORY  Cost,  $ 

OAKLAND,  Alameda  Co.,  Cal.  7th  and 
t-'ypress  Sts. 

Concrete  and  steel  sash  glass  factory 
building;  one-story  special  height 
allowing  for  crane  way. 

Owner — Tyre  Bros.  Glass  Co,  666  Town- 
send  St.,  San  Francisco. 

Engineer — M.  H.  Lanzit  of  Tyer  Bros., 
San   Francisco. 


Construction   Started. 

FACTORY  Cost,   $ 

SAN    FRANCISCO.        San      Bruno      and 

Cortland    Aves    . 
One  and  part  2-story  brick  steel  frame. 

monitor    type    factory    building,    100 

xl60    feet;    steel    trusses    and    po.sts, 

ana  metal  window  sash. 
Owner — The  Quality  Enameling  &  Por- 

celaining  Co.,   1634   Howard  St.,   Sun 

Francisco. 
Architect — None. 
Contractor — The   Austin    Co.   of   Calif. 


Contract    Awarded. 

SYRUP    PLANT  Cost,    $30,000 

FRESNO,    Fresno    Co.,    Cal.       Hamilton 

Ave.   and  First  St. 
Syrup    plant. 
Owner — Sun  Maid  Raisin  Growers,   2131 

Fresno  St.,  Fresno. 
Architect     and     Contractor  —  Trewltt- 

Shields      Co.,      435      Rowell      Bldg.. 

Fresno. 


Bids   In — Under  Advisement. 
FOUNDRY',    ETC.  Cost,    $120,000 

EMERYVILLE,  Alameda  Co.,  Cal. 
Four    concrete    buildings,    foundry,    ma- 
chine  shop,   laboratory  etc. 
Owner  —  Pacific    Gas    &    Electric    Co., 

Oakland. 
Architect    —    Engineering    Department 
of  Owner. 
Bids   were   taken   for   a   general   con- 
tract.     Further    report    will    be    given 
very   shortly. 


Contract   Awarded. 

SHOP  Cost,   $20,000 

SAN  FRANCISCO.  S  Bryant  105  W  Fifth 

Street. 
One-story  and  mezzanine  floor  concrete 

shop. 


Owner — M.  Stulsaft,  1338  Mission  St., 
San   Francisco. 

Architect — R.  W.  Jenkins,  243  Diamond 
St.,  San  Francisco. 

Contractor — Barrett  &  Hilp,  918  Harri- 
son  St.,  San   FrancLsco. 


Contract  Awarded. 

FACTORY  Cost,   $22,000 

BERKELEY^,  Alameda  Co.,  Cal.     No.  739 

Snyder  Avenue. 
Factory. 
Owner — Hall   Scott   Motor   Co.,   5th   and 

Snyder  Ave.,   Berkeley. 
Architect — Austin  Co.  of  California,  244 

Kearny  St.,  San  Francisco. 
Contractor  —  Austin  Co.  of  California, 

244  Kearny  St.,  San  Francisco. 


NEAR  POMONA.  Los  Angeles  Co., 
Cal. — Architect  Chas.  F.  Whittlesey, 
6533  Hollywood  Blvd.,  Los  Angeles,  is 
taking  bids  for  one-story  brick  silk 
mill  near  Pomona  for  Geo.  S.  Swing  and 
Granville  E.  Walker,  308  Citizens  Nat'l. 
Bank  Bldg.,  Los  Angeles;  77x302  feet, 
sawtooth  roof  construction,  composition 
roofing,  steel  sash,  cement  floors,  wood 
trusses.      Cost,   $55,000. 


TUCSON,  Ariz. — Granada  Compress 
Co.,  Memphis,  Tenn.,  Binford  Hester, 
general  supt.,  contemplates  erecting 
fruit  packing  and  manufacturing  plant 
here  to   cost  $150,000. 


BANTA  CRUZ,  Santa  Cruz  Co.,  Cal. 
— Until  April  23,  2;30  p.  m.  new  bids 
win  be  received  by  H.  E.  Miller,  county 
clerk,  to  erect  county  garage  and  ma- 
chine shop  In  Eagle  St.  Plans  ob- 
tainable fiom  County  Surveyor  Lloyd 
Bowman    on    deposit    of    $5    returnable. 


FRESNO,  Fresno  Co.,  Cal.  —  Parker 
Commercial  Co.,  of  Fresno,  has  been 
Incorporated  with  a  capital  stock  of 
$150,000  and  will  erect  a  fruit  packing 
plant  at  Calwa,  Fresno  county.  Direc- 
tors are:  Donald  and  Norman  F.  Par- 
ker and  A.  Fors,  all  of  Fresno.  The 
company  has  leased  nine  parcels  of 
land  north  of  Calwa  on  which  It  wIU 
erect   the  plant. 


LOS  ANGELES,  Cal.— L.  A.  dept.  pub. 
serv.,  207  S  Broadway,  has  completed 
working  plans  and  will  start  work 
soon  on  2-story  warehouse,  100x220  ft., 
at  410  Ducommun  St.  for  self;  reinf. 
cone,  frame  and  fir.  and  rf.  slabs, 
brick  filler  walls,  cast  stone  and  gran- 
ite, comp.  rfg.,  hoi.  tile  partit..  Sky- 
lights, steel  rolling  drs.,  steel  sash, 
elevator,    lockers    and    toilets;    $225,000 

LOS  ANGELEK,  Cal.— Bavin  &  Burch 
173  E  Jefferson  St.  were  low  bidders 
and  will  be  awarded  contr.  for  2-story 
reinf.  cone,  warehouse  and  factory  at 
1924  Atlantic  St.,  for  Southwest  Hard- 
ware Co;  Noerenberg  &  Johnson,  401 
L.  A.  Ry.  Bldg.,  archts.;  80x140  ft., 
stucco  exter.,  comp.  rfg.,  steel  sash, 
plate  glass,  cem.  firs.,  2  elec.  freight 
elevators,  sprinkler  sys.,  gas  htg.,  or- 
namental iron,  offices  and  storage  and 
factory  space. 


VAN  NUYS,  L.  A.  Co.,  Cal.— Pan 
American  Petroleum  Co.,  811  Spring 
Arcade  Bldg.,  Los  Angeles,  has  pur- 
chased property,  210x100  ft.,  at  Cedros 
Ave.  and  Aetna  St.,  Van  Nuys,  as  site 
for  distributing  plant.  It  is  understood 
that  several  service  stations  will  also 
be  built  in  Van  Nuys. 


"MacArthur  For  Piles" 

STRAIGHT  SHAFT   COIO'RESSED   CONCRETE    PILE 
PEDESTAL  COMPRESSED  CONCRETE  PILE 
COMPOSITE  COMPRESSED  CONCRETE  PILE 

cover  all  lengths  and  conditions  without  change  of  rigging,  delay  and 
consequent  financial  loss. 

MacArthur  Concrete  Pile  & 
Foundation  Co.,  Inc. 

3J3  MONADNOCK  BUILDING,  SAN  FRANCISCO,  CALIF. 

PHONE  SUTTER  3549 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Memb«ra  Builders'   Bxobanr*) 

lOBs  MABKinT  rr. 

Flions  Uarkst  i>l     San  Franolaeo 
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LOS  AiNGELES.  Cal.— Archt.  John  M. 
Cooper,  321  Marsh-Strong  Bldg.,  has 
compl.  plans  and  has  contr.  for  4-sto. 
relnf.  cone,  warehouse  on  7th  St.  near 
Towne  Ave.,  for  Heywood-Wakefield 
Co.;  144x217  ft.,  plas.  exter.,  comp.  rfg, 
basement,  cem.  firs.,  elec.  frt.  eleva- 
tor, sprink.  sys.,  steel  sash,  skylights, 
fire  doors,  bldg.  designed  to  carry  4 
additional  stories.  Sub-bids  now  being 
taken. 
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To  be  Done  by  Days  Work. 
SAN  FUANCISCO.     No.  2140  BUSH  ST. 
ADDITION  Cost,   ?-i5,00U 

Two-story  reinforced  concrete  addition 

for   public   garage. 
Owner — A.   Siri,   214U   Bush   St.,   b.   F. 
Architect — —Kerr    Jr.    &■    Belcher,    bli 

Postal  Tel.  Bldg.,  San  Francisco. 


FLATS 


Cost,   $12,000 
S  McAllister   149   E 


(6) 


Contract  Awarded 

SAN   FRANCISCO. 

Baker  Street. 
Three-story    and    basement    frame 

flats. 
Owner — I.  Frannsich,  1444  Fillmore  St., 

San  Francisco. 
Architect — J.      C.     Hladik,     Monadnock 

Bldg.,  San  Francisco. 
Contractor — A.  R.  Larson,  516  San  Jose 

Ave.,  San  Francisco. 


To  Be  Done   By  Day's   Work. 

FLATS  Cost,    $6000    each 

SAN    FRANCISCO,    E    28th    Ave.    105    ,ic 

131   N  Cabrillo. 
Two   2-story   and  basement   frame  flats 

(2   flats   in   each  bldg.) 
Owner    —    Dr.    F.    A.    Gawthorne,    5331 

Geary    St.,    San    Francisco. 
Architect — None. 

To  Be  Done  By  Day's  Work. 

FLATS  Cost,  $10,000 

SAN  FRANCISCO,  E  Clayton  75  S  Ful- 
ton  St. 

Two-story  and  basement  frame  (2) 
flats. 

Owner — J.  J.  Dignan,  76  Palm  Ave., 
San   Francisco. 

Architect — G.  A.  Berger,  261  Valencia 
St.,  S.  F. 

Ready   for   Figures    Saturday. 

FLATS  Cost,    $16,000 

SAN    FRANCISCO.       S    Union    St.    near 

Broderick  St. 
Three-story      frame      and      stucco    flat 

building    containing    (3)    flats. 
Owner — Withheld. 
Architect  —   Fabre   &   Hildebrand,    110 

Sutter  St.,  San  Francisco. 
Bids  will  be  taken  for  a  general  con- 
tract. 


Cost,    $8000 
Avenue,       near 


Contractors  Attention! 

I  am  selling  lumber  from  mill 
to  you  in  car  lots  at  whole- 
sale prices.  Can  furnish 
dimension  all  lengths,  also 
mixed  cars  including  uppers. 

W.  H.  SMITH 

MEDFORD,  OREGON 


Cost,  $200,000 
100x140 


Figures  Being  Taken. 

GARAGE 

REDDING,   Shasta  Co.,  Cal. 

iJrick    and      concrete      garage, 

(conu'osition   roof). 
Owner — J.  D.   Wease,  Redding. 
ii.i'Chitect — Mayo,    Cowell    &    Bissell,    21 
S-San    Joaquin    St.,    Stockton. 
POINT    ST.    GEORGE,    Cal. — Contract 
was    awarded    to    A.    M.    Campbell    and 
A.   T.   Thayer  of   Crescent   City   at   $950 
(45  days)   to  construct  garage  at  Radio 
Compass    Station,     under    sijecification 
No.    6038.      Other    bids    were: 
Chester  E.    Cutting    (30   days)  .  .$1275.00 
L.     E.     Painter     1079.49 


Completing   Plans. 
FLAT    BLDG. 
OAKLAND,      College 

Broadway. 
Two-story   frame  and  stucco  flat  bldg. 
(two    4-room   flats). 
Owner — Mrs.  May  Myers. 
Architect  —  Miller     &    Warneke,    1404 
Franklin    St.,    Oakland. 
Plans  will  be  ready  for  figures  Apr. 
22nd 


GARAGES 


Contract  Awarded  — Sub-bids  Being 
Taken 

GARAGE   '  Cost,  $100,000 

SAN  FRANCISCO.  S  Bush  St.,  between 
Kearny  and  Montgomery  Sts. 

Six-story    reinforced    concrete    garage. 

Owner — Sheldon   Potter. 

Architect  —  Powers  &  Ahnden,  460 
Montgomery  St.,  San  Francisco. 

Contractor— Cahill  Bros.,  55  New  Mont- 
gomery St.,  San  Francisco. 


GLENDALE,  L.  A.  Co.,  Cal.— Archt. 
Alfred  F.  Priest,  719  Fay  Bldg.,  Los 
Angeles,  has  prepared  plans  for  a  1- 
story  class  C  automobile  sales  and  ga- 
rage bldg.  at  s.e.  cor.  of  Central  Ave. 
and  Colorado  St.,  Glendale,  for  Stephen 
C.  Packer.  It  will  be  occupied  by  Pack- 
er Motor  Car  Co.,  Studebal:er  agents; 
127x150  ft.,  showroom,  used  car  dept., 
and  garage;  front  portion  will  have 
18-ft.  story  with  mezzanine  floor;  brick 
walls,  Spanish  design,  stu.-co  front, 
lile  rfg.  and  coping,  tHe  fir.  in  show- 
room, steel  sash,  plate  glass,  copper 
Ironts,  reinf.  cone,  lintels,  metal  sky- 
Ughts. 


GOVERNMENT  WORK 
AND  SUPPLIES 


YUM.A,  Ariz. — Until  May  1,  bids  will 
be  rec.  by  U.  S.  Bureau  of  Reclamation, 
Yuma,  to  construct  llV4-mi.  of  trans- 
mission line  on  tlie  Yuma  Project,  Ari- 
zona-California. Additional  informa- 
tion together  with  plans  and  specifi- 
cations  obtainable   from  above  office. 


SAN  FRANCISCO— Until  May  6,  11 
A.  M.,  under  Specification  No.  5081,  bids 
will  be  received  by  Bureau  of  Yards 
and  Docks,  Navy  Department,  Wash- 
ington, D.  C,  to  fur.  and  install  electric 
passenger  elevator  at  Marine  Corps 
Depot  for  Supplies,  SaH  Francisco.  See 
call  fur  bids  under  oflioinl  proposal 
section  in  this  issue. 


W'ASHINGTO.N,  D.  C  — As  previouely 
reported,  Newport  Contracting  ^  Engi- 
neering Co.,  Newport  News.  Virginia, 
.submitted  low  bid  to  Bureau  of  Yards 
and  IJocks,  Navy  Department,  under 
Speciflcatlon  No  .  5046,  to  construct 
liangars  at  Pearl  Harbor,  T.  H.,  and 
Coco  Solo,  C.  Z.  Following  Is  complete 
list  of  itemized  bids  on  the  work: 

Item  1,  completu;  2,  do.  design  B;  3, 
do.  dtsign  A,  Pearl  Harbor,  and  oml8- 
siun  of  all  work  at  Coco  Solo;  4,  do,  de- 
sitfn  B,  Pearl  Harbor,  and  omission  of 
work  at  Coco  Solo;  5,  do,  design  B,  Coco 
Solo,  and  omission  of  work  at  Pearl 
Harbor;  6,  deduct  from  items  1,  2,  3  and 
4  for  omission  of  lean-tos  of  hangar  at 
I'tarl  Harbor  as  per  alternate  No.  2; 
7,  do,  items  1,  2  and  5  at  Coco  Solo;  8, 
;iiid  iiems  3  and  4  for  use  of  corrugated 
asljeslos  siding,  alternate  3,  In  lieu  of 
asbestos  protected  metal;  9,  do,  Items 
o  and  4;  10,  do,  item  5;  11,  deduct  Items 
1,  2,  5  or  7  for  use  of  creosoted  sheath- 
ing as  per  alternate  4  in  lieu  of  precast 
gypsum. 

W.  F.  Martens,  315  Hawaiian  Trust 
Building,  Honolulu,  T.  H.,  item  1.  $238,- 
.■)42;  2,  $313,956;  3,  $326,800;  4,  $166,000; 
.'),  $172,000;  6,  $8800;  7,  $8000;  8,  $10,000; 
a,   $6000;   10,   $5000;   11,   $12,300. 

\Valker  &  Olund,  Ltd.,  Honolulu,  item 
J.  $142,830;  4,  $193,752,  370  days;'5,  $8,- 
233;  9,  $8915. 

H.  L.  Fernandez  &  Co.,  Honolulu,  T. 
If,  item  3,  $132,000;  4,  $170,000;  6,  $7,- 
80U;    9,    $9400. 

Anton-Johnston  Co.,  1007  Grand  Ave., 
Los  Angeles,  Calif.,  item  5.  $158,560,  40 
days;   7,    $3650;    10,   $8000;    11,    $600. 

Donnell-Zane  Co.,  233  Broadway,  New 
York  City,  item  5,  $144,965;  7,  $6000;  10, 
add  $750  and  $1468;  11,  $7263. 

C.  A.  Blume,  1327  6th  Ave.,  San  Fran- 
cisco, Calif.,  item  3,  $122,860;  4,  $148,640; 
6,  $6540;  9,  $7435. 

Pittsburgh-Des  Moines  Steel  Co.,  Vir- 
ginia Railway  and  Power  Bldg.,  Rich- 
mond. Va.,  item  1,  $255,700;  2.  $298,400; 
3,  $142,650;  4,  $159,780;  5,  $143,270;  6, 
$785(1;  7,  $5980;  8,  $1100  and  $1270;  9, 
$750  and  $823;  10,  $445;  11,  $10,280. 

Austin  Engineering  Co.,  New  York 
City,  item  1,  $229,472;  2,  $289,672;  3, 
$117,215;  4,  $14a,28U;  5,  $144, »,o;  b.  $4,- 
5110;  7,  $4500;  8,  $2200;  9,  $1206;  10,  $1000 
11.  $6000. 

Newport  Contracting  &  Engineering 
Co.,  Newport  News,  Va.,  item  1,  $227,- 
S17;  2,  $282,074;  3,  $121,044;  4,  $146,687; 
.,  $142,387;  6,  $6500;  7.  $6000;  8,  $3000; 
9,   $1800;   10,  $1200;   11,  $9000. 


.tIARE  ISLAND.  Cal. — Bids  will  be 
?-ked  shortly  by  Bureau  of  Yards  and 
Ijocks.  Navy  Department,  Washington, 
T"-  C.  under  Specification  No.  5094,  to 
pcint  Marine  Barracks  Building  (Build- 
Ir-J  No.  M-37)  at  JIare  Island  Navy 
Yard.  See  notice  under  official  proposal 
section  in  tliis  issue. 


SAN  FRANCISCO— Until  April  23.  11 
a.  m.,  bids  will  be  received  by  Con- 
•■•tructing  Quartermaster,  Fort  Mason, 
to  install  gasoline  tanks  at  Crissy 
Field,  San  Francisco.  See  call  for  bids 
under  offirial  proposal  section  in  this 
i.-ssue. 


WASHINGTON,  D.  C— Bids  are  be- 
ing received  by  Bureau  of  Supplies  and 
Accounts,  Navy  Department,  Washing- 
ton, to  fur.  and  del.  Materials  to  navy 
yard  and  stations  as  follows,  date  to 
open  bids  as  noted  at  close  of  each 
paragraph: 

Sehed.  3549,  various  yards,  cotter 
pins,  brads,  nails,  spikes  and  tacks, 
April    2S. 

Sched.  3552  Mare  Island,  1000  gals. 
turpentine,  April  21. 

Sched.  3554,  Mare  Island,  15,000  gals 
linseed    oil,    April    21. 

Sched.  3555,  Mare  Island,  25.000  gals 
spar  varnish,    April    28. 

Sched.  3565,  eastern  and  western 
yards,  mineral  lubricating  grease,  April 
21. 

iSched.  3566,  Mare  Islandl  64  ship 
water   closets,   April   21. 

Sched.  3579,  Mare  Island,  25,600  sq.  ft. 
sheathing  felt,  April   28. 

Sched.  3578,  Puget  Sound,  21,500  lbs. 
steel   billets,   April   28. 

Sched.  3580,  San  Diego,  20,000  con- 
denser tubes,  April  28. 


SAN  FRANCISCO— Until  April  22,  11 
a.  m.,  under  Order  No.  5955-720,  bids 
will  be  rec.  by  U.  S.  Engineer  Office, 
S5  2nd  St.,  to  fur.  and  del.  Rio  Vista. 
Solano  County,  lumber — rough  Hem- 
lock, selected  common  pine,  sugar  pine 
etc.  Lists  of  materials  desired  obtain- 
able from  above   office  on  request. 


HALLS  AND  SOCIETY 
BUILDINGS 


H.ANFORD,  Kings  Co.,  Cal. — Oscar  F. 
Abbott,  Hanford,  at  $1665  awajrded 
contract  by  supervisors  for  electric 
work  in  connection  with  Veterans' 
Memorial  Bulldlnff. 


SAN  FRA_NCISCO — Until  April  24,  11 
a.  m.,  bids  will  be  received  by  Con- 
structing Quartermaster,  Fort  Mason, 
for  tar  and  gravel  roofing  repairs  at 
Fort  Mason,  San  Francisco,  See  call 
(or  bids  under  offioinl  proposal  sec- 
tion in  this  Issue. 
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Sub-figures   Being  Taken. 

CABIN.  Cost,    $10,000 

ATHKRTON,  San  Mateo  Co.,  Cal.  Rus- 
tic frame  recreation  cabin,  rough 
redwood. 

Owner — Herbst  Bros. 

Architect — None. 

Contractor— F.  E.  Smith,  693  Mission 
St.,  S.  F. 


Sub-Figures  Being  Taken. 

CABIN  Cost.    JIO.OOO 

ATHERTON,  San  Mateo  Co.,  Cal.  Rus- 
tic frame  recreation  cabin,  rough 
redwood. 

Owner — Herbst    Bros. 

Architect — None. 

Contractor — F.  R.  Siegrist,  693  Mission 
St.,  San  Francisco. 


Bids   Being   Taken. 

LODGE   BLDG.  Cost,    J35,000 

HAYWARD,    Alameda    Co.,    Cal. 
Tiiree-story    brick    and       wood       frame 

lodge     and     store     building.     43x125 

(Ma.^onic  Temple). 
Owner — Masonic   Lodge   of  Hayward. 
Architect — James    T.    Narbett,    910   Mac- 

donald    Ave.,    Richmond. 
Two    stores    will    occupy    the    ground 
floor.    Two    remaining    stories    will    be 
devoted  to  lodge  rooms. 

Bids  are  being  taken  for  a  general 
contract  and  will  be  opened  April  21st 
at  S  o'clock  in  the  Native  Sons'  Hall, 
Hayward. 


OROVILLE,  Butte  Co.,  Cal. — County 
supervisors  have  purchased  sites  for 
Veterans'  Memorial  Buildings  at  Oro- 
ville,  Gridlev  and  Paradise.  Buildings 
will  be  erected  at  costs  of  $58,000;  $52,- 
000  and  $15,000.  Early  construction  of 
the   buildings   is   planned. 


LOS  ANGELES.  Cal. — Archt.  Samuel 
K.  Birds,  425  S  Western  Ave.,  is  pre- 
paring plans  for  2-story  class  D  Span- 
ish dance  hall;  276x150  ft.,  at  3rd  and 
Vermont  Ave.,  for  Austin  McFadden 
Co.;  balcony  to  seat  1000  people;  stucco 
exter..  tile  rfg.,  ornam.  iron,  stone 
trim.  Summerbell  truss  rf.,  ornam.  plas. 
and  staff,  oak  and  magnesite  comp. 
firs;  archt.  will  supervise  constr.  and 
will  take  bids  later  on  plumbing,  plas- 
tering, rooting,  ventilation,  cone,  and 
millwork;  balance  of  work,  day  labor 
bv   owner;   $150,000. 


RENO,  Nevada — Twentieth  Century 
Club  has  approved  plans  for  proposed 
$20,000  club  building;  will  be  bungalow 
type;  one-story  of  brick  construction. 
Bids  will  be  asked  at  once  by  Building 
Committee. 


SAN  FRANCISCO — Various  Masonic 
organizations  will  meet  very  shortly  to 
discuss  plans  for  the  construction  of  a 
twenty-five  to  thirty-story  building  to 
house  all  Masonic  organizations.  The 
structure  would  cost  in  the  neighbor- 
hood of  $10,000,000.  Plans  are  in  a  very 
preliminary  state  at  this  time.  Eugene 
W.  Levy  is  chairman  of  the  committee. 

HOLLYWOOD.  Los  Angeles  Co..  Cal. 
— Architect  Louis  Korn  and  Le  Brun, 
associate,  910  Financial  Center  Bldg., 
Los  Angeles,  have  completed  sketches 
for  3-story  brick  lodge,  at  Hillhurst 
Ave.  and  Hollywood  Blvd.,  for  L.  O.  O. 
M.  Hollywood  Lodge:  swimming  pool, 
library,  banquet  hall,  kitchen,  lodge 
rooms,  etc.:  100x135  feet,  tile  and  com- 
position roofing,  hardwood,  tile  and 
cement  floors,  art  stone  work,  elevator, 
ornamental  iron  work,  pine  trim,  dumb- 
waiter, tiled  toilets  and  showers.  Cost, 
$200,000. 


LOS  ANGELES,  Cal.— H.  M.  Baruch, 
444  I.  W.  Hellman  Bldg..  has  contract 
compl.  at  about  $140,000  for  4-story 
reint.  cone.  70x140  ft.  Masonic  Club 
Bldg.,  on  w.  side  of  Grand  Ave.,  bet. 
6th  and  7th  Sts.,  for  Masonic  Club  of 
Los  Angeles:  Walker  &  Eisen,  701 
Great  Republic  Life  Bldg.,  archts;  cast 
stone  front,  plate  glass,  marble  and 
tile  wk..  steel  sash,  elevator,  gas  htg.. 
stores  in  first  fl.  cafe  in  2nd  and  club 
quarters    above. 


PETALUMA.  Sonoma  Co..  Cal. — Cor- 
ona Literary  Club,  Mrs.  Richard  Brown, 
president,  is  having  preliminary  plans 
prepared  tor  a  new  club  building  for 
which    sile    has   already    been   obtained. 


WATSONVILLE,  Santa  Cruz  Co.,  Cal. 
— Watson  Golf  and  Country  Club  plans 
early  erection  of  clubhouse  on  Moss 
Landing  Highway  immediately  beyond 
'he  summit  of  Werner's  Hill.  Fred  S. 
Wilson    is    president    of    the    club. 


OAKLAND.  Alameda  Oo. — Contract 
for  tile  has  been  awarded  to  the  Rig- 
ney  Tile  Co.,  260  Walsworth  Ave.,  Oak- 
land, and  contract  for  ornamental  iron 
to  C.  Frauneder,  355  8th  St.,  Oakland, 
in  connection  with  the  Athens  Club 
Bldg.,  being  constructed  on  Clay  St., 
Oakland.  Wm.  Knowles,  1214  Web- 
ster St.,  Oakland,  architect  and  man- 
ager   of    construction. 


HOSPITALS 


Plans  Being  Figured. 

HOSPITAL  Cost,    $500,000 

OAKLAND,  Alameda  Co.,  Cal.     Webster 

and  Summit  Streets. 
Five-story      and      basement      reinforced 

concrete   hospital. 
Owner — Providence    Hospital,    Oakland. 
Architect  —  R.  A.  Herold,  Forum  Bldg., 

Sacramento. 
Hospital  will  accommodate  about  150 
patients.  Contract  for  excavating  has 
been  awarded  J.  Catucci,  1212  18th  Ave. 
Oakland.  Date  for  opening  bids  will  be 
announced  later. 


Commissioned  to  Prepare  Plans. 

HOSPITAL  Cost,    $100,000 

SISKIYOU     COUNTY. 

County  hospital. 

Owner — County    of    Siskivou. 

Architect — Geo.    C.    Sellon    &    Co.,    Cali- 
fornia State  Life  Ins.  Bldg.,  Sacra- 
mento. 
Plans  will  be  ready  for  figures  about 

the  first  of  June. 


SALINAS,  Monterey  Co.,  Cal. — Su- 
pervisors will  discuss  at  next  meet- 
ing proposed  new  county  hospital 
group.  Pro,iect  has  been  under  con- 
templation for  some  time  but  due  to 
lack  of  funds  action  was  deferred.  State 
Board  of  Health  recommends  construc- 
tion to  be  undertaken  via  the  "unit 
plan." 


COLFAX,  Placer  Co.,  Cal.— Sacra- 
mento Tuberculosis  Association,  Mrs. 
Estelle  Edson,  executive  secretary,  an- 
nounces construction  will  be  started  at 
once  on  $20,000,  twelve-bed  capacity, 
tuberculosis    hospital    at    Colfax. 


SACRAMENTO,  Cal.— Architect  R.  A. 
Herrold,  Forum  Bldg.,  Sacramento,  has 
presented  preliminary  drawings  to  the 
county  supervisors  for  proposed  admin- 
istration building  to  be  erected  in  con- 
nection with  the  county  hospital  group. 
The  cost  is  estimated  at  $300,000.  No 
action  was  taken  on  the  plans. 

BAKERSFIELD,  Kern  Co.,  Cal. — 
Currie  &  Dulgar,  Bakersfield,  at  $4980 
submit  low  bid  to  county  supervisors 
to  install  incinerator  at  county  hos- 
pital. Peterson  &  Eissler,  Bakersfield, 
only  other  bidders  at  $5500.  Taken 
under  advisement.  Chas.  H.  Biggar, 
architect.  Bank  of  Italy  Bldg.,  Bakers- 
lield. 
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BAKERSFIELD,  Kern  Co.,  Cal.— Su- 
pervisors reject  bids  to  fur.  and  install 
hot  water  heater  at  Stony  Brook  Sana- 
torium. The  heater  will  be  purchased 
in  the  open  market.  F.  E.  Smith  is 
county  clerk. 


SAN  DIE;go,  San  Diego  Co.,  Cal.  — 
Divine  Healing  Institute  of  World,  Dr. 
John  Graham  Lake,  6th  St.  and  Broad- 
way, contemplates  erecting  auditorium 
here    to   cost   $60,000. 


I'lans    Being  Prepared. 
LODGE  HALL  Cost.  $20,000 

OUERNEVILLE,   Sonoma  Co.,   Cal. 
Two-story  frame  and  stucco  lodge  hall 
Owner — Masonic    Lodge,    Guerneville. 
Architect — Miller    &       Warneke,       1404 
Franklin    St.,    Oakland. 


_  FRESNO,  Fresno  Co.,  Cal.— Fresno 
County  Grand  Jury  recommends  im- 
inediate  construction  of  tubercular  san- 
itarium or  wing  to  present  county  hos- 
pital. Enlargement  of  the  Old  People's 
Home  is  also  recommended.  D.  M.  Barn- 
well,   countj-  clerk. 


HOTELS 


Roofing  Contract  Awarded. 

S???^'m?.^S',  .     r,         Cost,  $300,000 

OAKLAND,  Alameda  Co.,  Cal.  Fifteenth 
and  Harrison   Sts. 

Six-story  and  basement  steel  frame, 
brick  and  terra  cotta  store  and 
hotel  building  (110  rooms,  100% 
baths).  '" 

Owner — Coit   Investment   Co. 

Architect— Leonard  H.  Fo'rd,  306  14th 
St.,  Oakland. 

'fooflns— Oakland  Roofing  Co.,  1737  B- 
12th   St.,   Oakland. 


COMPTON,  L.  A.  Co.,  Cal.-Archt. 
V^Jlf""  Bruce,  525  Chapman  Bldg.,  Los 
Angeles,  has  compl.  prelim,  plans  for  a 
J-story  fr.  and  stucco  120x227  ft.  ho- 
tel at  Long  Beach  Blvd  .and  Temple 
SU.  Compton  for  A.  T.  Williams;  88- 
l^^:  with  100%  baths  and  twelve  3-rm. 
^  K  ,■?^^^■'  '"tt'hen,  cafe,  ballroom, 
and  billiard  rm;  plate  glass,  comp  rfg 
eem..  pine  and  hdwd.  firs.,  gas  rads" 
storage  water  htr.,  tiled  baths  and 
drainbds.,   wall    beds,    pine    trim. 

BAKEH.?FIELD,  Kern  Co.,  Cal  — 
H.  L  Stevens  Co.,  433  California  St., 
ban  Francisco,  is  preparing  plans  and 
will  superv.  constr.  of  4-story.  127-rm 
S.°"o1-  ^J^^  '"■''='^  hotel,  146x160  ft.,  on 
K  St.,  for  Bakersfield  Hotel  Co. 

RENO,  Nevada  —  Piazza  &  Deidero, 
Reno,  granted  building  permit  by  city 
council  to  erect  three-story  store  and 
MS  nnn  ",,'^°r"'  Virginia  St.;  est.  cost, 
i-ii.OOO;  brick  construction. 


LOS  ANGELES,  Cal.— P.  A.  Weeger 
3306  W  6th  St.,  will  build  4-story  Ind 
basement  apt.  hotel.  59x123  ft.,  at  608 
b  St.  Andrews  PI.,  and  is  interested  in 
receiving  sub-bids;  20  apts.  and  28  ho- 
tel rms.  with  100%  baths;  plans  by 
archt.  Gogerty  A  Weyl,  assoc,  818: 
guar.  Bldg.;  brick  constr..  slate  and 
comp.  rfg..  metal  lath,  terrazzo  firs,  in 
•  lobby,  hdwd.  and  pine  firs.,  pine  trim 
tile  baths  and  drainbds.,  marble  base 
in  lobby,  wall  beds,  built-in  refrig., 
steam  htg.,  aut.  elevator,  incinerator, 
fire  escapes,  ornam.  iron,  aut.  storage, 
water  htr;   $185,000. 

CHICO,  Butte  Co.,  Cal.— Pete  Fac- 
ciano  has  purchased  site  at  Ninth  and 
Main  streets  and  plans  early  erection 
of  two-story  hotel  and  store  building. 

LOS  ANGELES,  Cal.— H.  H.  Hinds, 
3.il  S  Hoover  St.,  has  contr.  at  $265,- 
000  for  6-story  and  basement  reinf. 
cone,  store  and  hotel  bldg.  at  s.e.  cor. 
6th  and  Gladys  Sts.,  for  Business  De- 
velopment Co.,  Merchants  Nat.  Bank 
Bldg.;  Chas.  F.  Whittlesey,  archt.,  6533 
Hollywood  Blvd.;  322  rms.  with  public 
baths,  and  stores  and  lobby  on  1st  fir.; 
stucco  exter.,  comp.  rfg.,  cem.  firs,  and 
int..  plate  glass,  steam  htg.,  elec.  eleva- 
tors, ornam.  iron,  cem.  toilets  and 
baths. 


ICE  &  COLD  STORAGE 
PLANTS 


BAKBR.SFIELD,  Kern  Co.,  Cal.  — 
Harry  Smith,  Bakersfield,  has  contract 
for  excavation  "work  in  connection  with 
proposed  $100,000  ice  cream  plant  to  be 
erected  by  Benham  Ice  Cream  Co.,  1420 
H  St.,  Fresno,  on  Chester  Ave.,  bet.  29th 
and  30th  Sts.  Will  be  brick  and  con- 
crete construction.  Work  will  be  done 
under  sub-contracts,  these  to  be  let  by 
.1.  W.  Hoadley,  construction  engineer 
for  the  owners.  C.  L.  Stancliff,  Bakers- 
field, has  contract  for  piping  the  re- 
frigerator plant. 
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POWER  PLANTS 


SEATTLE,  Wash. — Great  Northern 
R.R  has  completed  plans  to  electrify 
its  main  line  through  the  Cascade 
Mountains,  a  distance  of  approx.  30 
miles;  est.  cost  $1,350,000.  It  is  expected 
that  bids   will  be  asked  shortly. 


PUBLIC    BUILDINGS 


Plans  Being  Figured.  ,,„  nnn 

STATION  ^Cost,  $20,000 

STOCKTON,  San  Joaquin  Co.,  Cal.  Civic 
Center,  between  new  Auditorium 
and  City  Hall  now  under  construc- 
tion. 

One-story  and  basement  brick  and  con- 
crete" fireproof  central  fire  alarm 
station.  45  feet  sqcare. 

Owner — City  of  Stockton. 

Architect — Mayo.    Co  well    &    Bissell,    21 
So.    San    Joaquin    St.,    Stockton. 
Bids   are    being    taken    for    a    general 

contract   to   be   opened  April   27,   1925. 


Excavating    Sub-Contract    Awarded. 
NATATOPaUM  Cost,    $85,000 

RICHMOND,  Contra  Costa  Co.,  Cal. 
One  and  part  two-story  concrete,  brick 
and    steel      municipal      natatorium, 
100x208  feet  (brick  and  plaster  ex- 
terior). 
Owner — City   of  Richmond. 
Architect— Jas.     T.     Narbett,     906     Mac- 
Donald  Ave.,   Richmond. 
Contractor — F.    L.    Hansen,    251    Kearny 

St.,  San  Francisco. 
Bxcavatini; — Baker  Bros.,  San  Fran- 
cisco. 
Sub-bids  are  being  taken  for  mill- 
work,  eleetrlcal,  ornamental  iron,  tile, 
reinforcing  steel,  roofing,  plastering, 
painting  and   composition   floors. 


LOS  ANGELES,  Cal. — The  Gorham 
Co.,  1106  Detwiler  Bldg.,  sub.  low  bid 
to  L.  A.  county  April  13,  at  $56,360  for 
all  wrought  and  cast  bronze  work  for 
new  Hall  of  Justice,  N  Broadway  and 
Temple  St.  Other  bids:  A.  J.  Bayer  & 
Co.,  $58,500;  Jamestown  Metal  Prod- 
ucts Co.,  $66,234;  Cal.  Artistic  Metal  & 
Wire  Co..  $67,638;  The  Newman  Mfg. 
Co.,  $70,290;  John  Harsoh  Bronze  & 
Fdy.  Cb.,  $84,525;  Brombacher  Irwn 
Works,    $152,500. 


BERKELEY.  Alameda  Co.,  Cal. — City 
Manager  John  N.  Bdy  recommends  con- 
struction  of   $15,000   annex   to  city   hall. 


PITTSBURG.  Contra  Costa  Co.,  Cal. — 
Architect  A.  W.  Cornelius,  Merchants 
National  Bank  Bldg..  San  Francisco,  is 
completing  preliminary  plans  for  pro- 
posed $20,000  municipal  library  to  he 
crected  in  Ninth  street;  will  be  con- 
crete and  stucco  construction,  51  by 
32  feet. 


FRESNO,  Fresno  Co..  Cal. — County 
Graijd  Jury  recommends  early  con- 
struction of  "modern  and  adequate" 
county  jail,  also  for  additions  to  county 
courthouse.  D.  M.  Barnwell,  county 
clerk. 


LOS  ANGELES,  Cal.— The  following 
bids  were  rec.  by  bd.  pub.  wks.  April  8 
for  archtl.  services  for  preparing  compl 
archtl.  and  engrg.  plans  for  new  city 
hall  bldg.  for  the  City  of  Los  Angeles; 
Loy  L.  Smith.  City  Club  Bldg.,  $180,000; 
John  Parkinson,  Albert  C.  Martin  and 
John  C.  Austin,  assoc,  6%;  Walker  & 
Elsen,  $214,000;  and  Allied  Archts.  Assn 
6%  if  all  work  is  let  in  one  contr.,  1% 
additional  on  all  work  segregated  it 
it  totals  more  than  $1,000,000,  and  2% 
additional  on  segregated  work  if  it 
totals  less  than  $1,000,000.  Bids  taken 
under    advisement. 


OAKLAND,  Cal. — Until  May  4,  11  a. 
m.,  bids  will  be  rec.  by  George  E.  Gross 
county  clerk,  to  fur.  and  install  in  of- 
fice of  county  treasurer,  metal  files, 
shelving  and  grilles.  Cert,  check  10% 
payable  to  clerk  req.  Plans  on  file  In 
office  of  clerk.  See  call  for  bids  under 
offlelnl   proposiil    section   In    this   Isenie. 


LOS  ANGELES,  Cal.  —  Smithsonian 
Institute,  Washington,  D.  C  advises 
R.  F  McClellan,  chairman  of  the  Los 
Angeles  County  Board  of  Supervisors 
that  the  institute  plans  early  con- 
struction of  an  $800,000  solar  observa- 
tory on  a  summit  1-mi.  east  of  Table 
Mountain  in  Los  Angeles  county.  The 
county  has  agreed  to  construct  a  $25,- 
000  road  to  the  observatory  site. 


lONE,  Amador  C*.  Cal. — Bill 
been  recommended  for  "do  pass' 
propriating      $100,000      to   finance 


has 
ap- 


_^ ^      ,_--,--  con- 

striiction   of  new   industrial   arts   build- 
ng  at   Preston   State  School. 


LOS  ANGELES,  Cal. — Archts.  John  C. 
Austin,  John  Parkinson  and  Albert  C. 
Martin  were  jointly  awarded  contr.  by 
bd.  pub.  wks.  April  9,  for  archtl.  ser- 
vices in  connection  w^i'n  designing 
;ind  supervising  constr.  Tf  new  Los  An- 
;;eles  city  hall,  on  their  bid  of  6%  o,' 
cost  of  the  work.  The  conti-.  must  be 
signed   within    10    days. 


Working    Drawings    Being   Completed. 
AUDITORIUM  Cost,    $750,000 

SACRAMENTO,  Sacramento  Co.,  Cal. 
One-story   and      basement   steel      frame 

and  concrete  auditorium  with  brick 

exterior. 
Owner — Citv  of  Sacramento. 
.Architect — Dean    &    Dean,   City   Library 

Bldg.,    Sacramento. 

BAKERSFIELD,  Kern  Co.,  Cal. — Su- 
pervisors reject  bids  to  erect  branch 
library  at  Shaffer.  Chas.  H.  Biggar, 
architect.  Bank  of  Italy  Bldg.,  Bakers- 
fleld.  Low  bid  was  $4965  offered  by  W. 
A.  Tuggle  of  Tulare.  New  bids  will  be 
asked  at  once  for  a  brick  structure. 
Plans  are  obtainable  from  architect. 


RESIDENCES 


.To   be   Done   by   Day's   Work   . 
RESIDENCES  Cost.    $3000    ea 

SAN  FRANCISCO.   E  Twenty-ninth  Ave 

—  N  Taraval  St. 
Eight    one-story    and    basement    frame 

residences. 
Owner — Lang  Realty  Co.,   810  Ulloa  St., 

San    Francisco. 
Architect— None. 


SAN  FRANCISCO — City  will  purchase 
nine  blocks  of  land  lying  east  of  Fill- 
more street,  and  extending  from  Chest- 
nut street  to  Marina  Blvd..  where  it  is 
planned  to  erect  a  new  Marina  Junior 
High  School  on  the  site  of  the  present 
I.obos  square  park  which  is  bounded  by 
l.aguna,  Webster.  Chestnut  and  Bay 
.streets;  to  establish  a  new  municipal 
play  grounds  on  the  site  bounded  by 
Webster,  Fillmore,  Chestnut  and  Bay 
streets,  and  third,  a  site  for  the  pro- 
liosed  Exposition  Palace  which  it  is 
proposed  to  build  at  a  cost  of  $1,200,000. 


Cost,    $12,000 
Cal.     No.  1203 


Contract   Awarded. 

RESIDENCE 

Garage,    $800 

ALAMEDA.  Alameda  i 
San  Antonio  Ave. 

Two-story    9-room    residence    and    sep- 
arate  garage. 

Owner — May    Bissel    Hall,    1431    Morton 
St.,   Alameda. 

Architect — None. 

Contractor — V.  E.  Thorp,    1718   Alameda 
A>-e..    Alameda. 


SACRAMENTO,  Cal. — C.  J.  H»pkins, 
Sacramento,  at  $535  awarded  contract 
by  city  council  to  repair  firehouse  No. 
4  and  to  H.  M.  Robertson,  Sacramento, 
at  $1785   to  repair  firehouse  No.   2. 


Member  S.  F.  Builders'  E>xchanK« 
Phone   Sutter   «700 

ALBERT  DEAN 

Ran<Iom  Varieg-ated  Colors  Slate 

Roofing 

and 

Random   Variegated  Colors  Tile 

Roofing 

Composition   Rooting 

General  Roof  Repairing 

Samples  Submitted 

ISO  Jeaatr   >it„  San   PrancUf!« 

Res.    4201    Mission    St, 

Phone    Randolph    Hit 


riaii.x   Being   Prepare<J. 

11  lOSI  PENCE  Cost,    $16,000 

BlOHKIiLEY,  Alameda  Co.,  Cal.     Tamal- 

pais  Road. 
Two-story    frame    and    stucco    residence 

(8  rooms,  3  baths,  terra  cotta  roof) 
owner — Edward    Loebs,    2700    Matthews 

St.,  Oakland. 
.Architect — Morrow  &  Garren,  De  Young 

Bldg.,  San   Francisco. 


Plans    Complete. 

J'.E.^IDENCE.  Cost,    $12,000 

O.VKI.AND.      858    Excelsior  Ave. 

Two-story  8-roora  residence. 

Owner — C.   P.   Hunt,   1939    Franklin   St., 

Oakland. 
Architect — Doctor  &  Hodgson,  314   17th 

St.,   Oakland. 


Plans   Being  Figured. 

RESIDENCE  Cost,    $12,000 

NORTH  BERKELEY.  Contra  Costa  Co., 

Cal   (Cralgmont   Tract) 
Two-story  frame  and  stucco   residence. 
Owner — Carl  Salsbach. 
Architect   —    Miller    &    Warneke,    1404 

Franklin    St..   Oakland. 
Bids  will  be  opened  Friday,  April  17. 


Contract  Awarded. 

RESIDENCE  Cost,    $13,600 

PIEDMONT,   Alameda   Co.,   Cal.      No.    21 

King  Avenue. 
Residence  and  garage. 
Owner — O.  D.  Hamlin  Jr.,  Bank  of  Italy 

Bldg.,   Oakland. 
Architect — None. 
Owner  —  F.   T.  Malley,  900   Lake  Shore 

Ave.,   Oakland. 


Contract   Awarded. 

REISIDENCE 

PIEDMONT,    Alameda   Co., 

Hellevue   Avenue. 
Residence  and  garage. 
Owner   —    H.    C.    Holmes.    392    17th    St.. 

Oakland. 
Architect — None. 
Contractor — M.   P.   Brasch,    392    17th   St., 

Oakland. 


Sub-Figures  Being  Taken. 

RESIDENCE  Cost,    $25,000 

PIEDMONT,    Alameda    Co.,    Cal. 

Two-story  and  basement  frame  and 
stucco  residence,  Spanish  architec- 
ture, terra  cotta  roof. 

Owner — Leon   Clark,    42   Craig    St.,   Okd. 

Architect — Sidney  B.  &  Noble  Newsom. 
14  Montgomery  St.,  San  Francisco. 

Contractor — F.  C.  Stolte,  3455  Laguna 
Ave.,    Oakland. 


SANTA  BARBARA,  iSanta  Barbara 
Co.,  Cal. — David  Smith,  1747  N  Nor- 
mandie  Ave.,  Los  Angeles,  is  having 
prelim,  plans  drawn  for  large  res.  on 
3-acre  site  recently  acquired  near  San- 
ta Barbara. 


BEVERLY  HILLS,  Los  Angeles  Co., 
Cal. — Architects  Morgan,  Walls  & 
Clements,  1124  Van  Nuys  Bldg.,  Los  An- 
geles, are  preparing  plans  for  an  Eng- 
lish stvle  residence  at  Beverly  Hills  for 
Mrs.  Walter  McGillvray.  Ten  rooms,  d 
baths,  garage;  Indiana  limestone  ex- 
terior walls,  slate  roofing,  hardwood 
and  pine  trim  and  floors,  stone  mantels, 
tiled  baths,  unit  heating  system,  water 
lieaters. 


BEVERLY  HILLS,  L.  A.  Co.,  CaL  — 
.\rcht.  Carleton  M.  Winslow,  921  Van 
Nuvs  Bldg..  Los  Angeles,  is  coraplet- 
ine  plans  for  a  19-rm.  2-sto.  and  base- 
ment Italian  res.  at  Beverly  Hills  for 
P.  Whitaker;  L-shape,  90x110  ft.,  fr. 
and  stucco,  tile  rfg.,  gas  furnace  htg. 
svs..  aut.  storage  water  htr..  6  tiled 
baths  and  kitchen.  5  art  stone  and 
plas.  mantels,  marble  reception  rm.  and 
stairs,  hdwd.  firs.,  pine  and  hdwd  trim, 
incinerator,  ornam.  iron  work;  $60,000. 
Work  will  be  done  on  percentage  basis 
liy   oontr.  already   selected. 


S\N  BERNARDINO.  San  Bernardino 
Co.,  Cal. — Adkins  Bros..  San  Bernardino. 
have  the  general  contract  to  erect  a 
2-story  10-room  Italian  style  residence 
at  17th  St.  and  Arrowhead  Ave.  for  Dr. 
C.  H.  Lashlee.  DeWitt  Mitcham.  456  E 
St..  San  Bernardino,  architect.  Other 
Contracts  are:  Plumbing  to  Geo.  M. 
i-oulev  Co.,  wiring  to  H.  &  H.  Electrio 
I'o,  refrigeration  to  Findley-Hunt  Co.. 
sprinkler  system.  Booth  &  Cummings.; 
rom6na  aM  t'ilfe  Vodfihg,  c.  L.  Pass-' 
mure.  Los  Angeles.  Total  cost,  about 
^.■io.noo. 


Saturday,   April   18,  1925 


SAN  BERNARDINO.  San  Bernardino 
Co.,  Cal.— W.  Z.  Henry,  159  4th  St.,  will 
build  five  4-room  and  one  5-room  bun- 
galows here  for  self.  Plans  by  Chas.  C. 
Ruppenthal,  Los  Angeles;  channel  sid- 
ing, shingle  roofs,  oak  floors,  tile  and 
composition  baths  and  sinks,  tile  man- 
tels, gas   radiators,   refriger;itors. 
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LOS  AXGBLES,  Los  Angeies  Co.,  Cal. 
• — S.  M.  Cooper,  4415  W.  2nd  St.,  will 
build  2-story,  12-room  residence,  65x80 
feet,  on  Westerly  Drive,  between  9th 
and  10th  Sts.,  for  Chas.  Hollenbeck,  343 
S.  Irving  Blvd.;  Stucco  tile  roof,  or- 
namental iron  tile  baths  and  drain- 
boards,  unit  heating  system,  hardwood 
floors,  hardwood  trim.     Cost,  $35,000. 


LOS  ANGELES,  Cal.— Jack  Olerlch, 
4412  W  2nd  St.,  will  build  2-story  and 
part  basement,  17-rm.  res..  72x79  ft.,  at 
516  S  Hudson  Ave.,  for  John  Pike,  510 
S  Arden  Blvd.;  face  brick,  shgle.  rf., 
5  tiled  baths,  tiled  hall,  breakfast  rm. 
and  solarium  firs.,  oak  and  pine  firs., 
gum  and  O.  P.  trim,  Superbo  water 
htr.,    unit    htg.    sys.,    garage;    ?42,000. 


SCHOOLS 


Ready  for  Figures  in  About  Three 
Weeks. 

BUILDINGS  Cost,   $350,000 

Equipment,    $50,000 

SACRAMENTO,  Sacramento  Co.,  Cal. 
Freeport   Blvd. 

Two  college  buildings  consicting  of 
administration  bldg.  with  science 
wing,  gymnasium  and  auditorium 
combined;  steel  and  brick  construc- 
tion on  both  buildings;  tile  roof. 

Owner — City  of  Sacramento. 

.Vrchitect — Dean  &  Dean,  California 
State  Life   Bldg.,   Sacramento. 


Contract     Awarded — Crocker     Highland 

School. 
SCHOOL   BLDG.  Cost,   $40,000 

OAKLAND.  Alameda  Co.,   NW   Cor.   Hu- 
bert and  Sunnyhill  Roads   (Crocker 

Highland    School    Site). 
One-story    o-classroom    frame   and   hol- 
low   tile    school    building,    Spanish 

architecture. 
Owner — Board  of  Education,  Oakland. 
Architect — Wythe   Blaine  A   Olson,    ISOO 

Telegraph,    Oakland. 
Contract    has    been    awarded    to    John 
E.     Branagh,     184     Perry     St.,    Oakland. 
Bids   submitted  are  as  follows: 
John    E.    Branagh    $36,000 

Alt    1    (deduct)    $1000:    alt. 

2,    (deduct)    $900. 
Fred    Westlund     37,740 

1,    $700;    2,    $800. 
Miles    W.    Place    37,777 

1,    $1168;    2,    $500. 
C    H.   Lawrence    il.ybi 

1,   $1080:    2,    $384.75. 
Lawton    &   Vezey    37,983 

1,    $1100;    2,    $362. 
John    M.    Bartlett     39,963 

1,    $1060:    2,    $260. 
Berg    &    Lundquist    43,750 

1.  ?9»5;  2,  $610. 
W     Lloyd   Hook    44,586 

1,  $1083;  2,  $300. 


Completing   Plans. 

AUDITORIUM,   ETC.  Cost.   $ 

SACRAMENTO,  Calif.      25th  and  K  Sts., 

St.    Francis    Parochial    School    site. 
Reinforced     concrete     auditorium       and 

gymnasium    building. 
Owner — St.   Francis   Parish. 
Architect — R.    A.    Herold. 

The  same  contractors  who  construct- 
ed the  original  buildings  of  the  group, 
namely  W.  C.  Keating  of  Sacramento, 
will   probably  erect  the  building. 


Closing  Date  Montecito  School  Bids. 

SCHOOL  Cost,  $100,000 

MONTECITO,    Santa    Barbara    Co.,    Cal. 

One-story  fireproof  6-room  and  audi- 
torium school  building  (Spanish 
architecture). 

Owner  —  Montecito  Grammar  School 
District. 

Architect— W.    H.    Weeks,    369    Pine    St., 
San    Francisco. 
Bids    will    be    received    until    May    7, 

1925. 


WILMINGTON  PARK,  L.  A.  Co.,  Cal. 
— C.  T.  MeGrew  &  Son,  1345  W  Ocean 
.\ve.,  Long  Beach  .subm.  low  bid  at 
$76,970  to  Los  Angeles  bd.  educ.  April 
10,  for  1-story  and  part  2-story  18-unit 
school,  14nxl]0  ft.,  at  Wilmington  Park 
School  site.  Low  bidders  on  sub-trades 
were:  Plumbmg,  J.  H.  Stockton  &  Co.. 
513  Canal  Ave..  Wilmington,  $7000; 
htg.  and  vent..  Hickman  Bros.,  471  8th 
St.,  San  Pedro,  $9994:  painting,  Leo  H. 
Hubbert,  5831  York  Blvd.,  Los  Angeles, 
and  R.  Rasmussen.  S2S  W  82nd  St.,  Los 
Angeles,  sub.  identical  bids  at  $3500; 
elec,  wiring,  H.  H.  Zimmerman,  228  E 
4th  St..  Los  Angeles,  $2560.  Homer 
Glidden,  archt.,  2638  Artesian  St.;  press, 
and  ruff  brick  exter.,  tile  and  comp. 
rf.,  hoi.  tile  and  fr.  partit.,  reinf.  cone, 
corridors  and  stairs,  "wood  trusses,  cem 
and   maple   firs.,   steam   htg. 


Cost,  $15,000 


Bids   Being   Taken. 

SCHOOL  ^   , 

PORTOL.\,   Plumas  Co.,   Cal. 

Two  storv  8-room  frame  school  build- 
ing, being  the  first  unit  of  the  high 
school.  „  , 

Owner —  Plumas  County  High  School 
Board.  „,     ,, 

Architect — John  W.  Woollett  of  WooU- 

ett  &  Lamb,  Mull  Bldg..  Sacramento 

Bids  will  be  opened  April   14th,    1925, 

at    9:20    A.    M. 


Bids  Being  Taken. 

.\DDITION  Cost,    $62,000 

SACRAMENTO,    Cal.      35th    and    K    Sts., 
David  Lubin  School  site. 

Two-story    brick    school    addition,    hol- 
low  tile    corridors. 

Owner — Board  of   Education,   Sacto. 

Architect  —  Dean    &   Dean,      California 
State    Life   Bldg.,    Sacramento. 
As    previously   reported,    bids    will    be 

opened  April  20th  at  7:30  P.  M. 


LONG  BEACH,  L.  A.  Co..  Cal. — Archts 
Dedrick  &  Bobbe,  214  Laughlin  Bldg., 
Long  Beach,  have  been  commissioned 
to  prepare  plans  for  school  in  the  Sig- 
nal Hill  dist.  for  bd.  educ,  of  Long 
Beach. 


SANTA  ROSA,  Sonoma  Co.,  Cal.— Un- 
til April  27,  8  p.  m.,  bids  will  be  re- 
ceived by  Sara  N.  Hatch,  secy.  Board  of 
Education,  to  fur.  and  erect  approx. 
470  lln.  ft.  woven  wire  fence  around 
tennis  courts  at  Fremont  school.  Cert, 
check. 5%  payable  to  secy.  req.  See  call 
for  l>id.s  under  offieinl  propasal  section 
in  thi.s  i.SNne. 


1 
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InBi^ 

All-Key                       Plaster 
Plaster  Lath               Wall    Board 

(Patented)                                                 (Patent   applied   for) 
inOfr    Mecbaoical   Key.                  '            The  ba»t  Word  In  'Wall   Board. 

CAXITORNIA   CEI»A»   PKODUCTS   COMPAJVl' 

STOCKTON.    CALIFORNIA 

PASADENA,  L.  A.  Co.,  Cal. — Archts. 
Wright  &  Gentry,  316  Marine  Bank 
Bldg.,  are  preparing  plans  for  12-unit 
2nd  story  add.  and  new  wing  to  Lin- 
coln elementary  school.  Pasadena,  for 
the  bd.  educ.  of  Pasadena.  Brick  const., 
enam.  brick  facing,  comp.  and  tile 
rfg.,  hdwd.  firs..  pine  trim.  reinf. 
cone,  corridors  and  stairs,  steam  htg.; 
$90,000. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Bids  were  received  April  14,  7:30  P. 
M.,  by  W.  L.  Eachrodt,  Sect'y.,  Board 
of  Education,  for  work  in  connection 
with  Theodore  Roosevelt  and  Wood- 
row  Wilson  Junior  High  School  build- 
ings. W.  H.  Weeks,  architect,  369 
Pine  St.,  San  Francisco,  and  Binder 
&  Curtis,  associated  architects,  San 
Jose. 

LABOR  OR  PAINTING 

Wilson  Roos'lt 
School  School 
Wm.    Loos,    27     Pershing 

St.,     San    Jose $9,476   $6,580 

Wm.     Herman      9,814      6.509 

D.    Zelinsky   .fe    Sons 10.000     6,800 

Einil     Solve     10,720     7,010 

A.    A     Zelinskv    11,050     6.600 

Rafael    Zelinsky     11,902     7,121 

Metzgner   &    Christiansen.    11.917      7,616 

.L    A.    Turgeon     13.545      8,714 

I     R.    Kissell     16,722      7,823 

SPECIAL    FIXTURES 
Brass    *    Kuhn,    1917    Bryant    St., 

San     Francisco     $37,207 

Fink    &    Schindler    39,000 

Mullen    Mfg.    Co 39.985 

L.    &    E.    Manuel    Co 39.985 

Home    Mfg.    Co 42.720 

J.    C.    Schempe     44,813 

Schnebly    fk.    Hostrawser    56,124 

ELECTRIC    CLOCKS 

Standard    Clock    Co $24.90 

International    Clock    Co 39.34 

Pacific    Clock    Co 24.35 

NOTE-:  Painting  bids  which  were 
submitted  in  figures  per  gallon  have 
not  yet  been  tabulated.  Meeting  will 
be  held  Saturday,  April  ISth,  at  11  A. 
M.  at  which  time  it  is  expected  awards 
will  be  made. 


INGLEWOOD,  L.  A.  Co.,  Cal.— Until 
4  p  m.,  April  17th  bids  will  be  rec.  by 
Inelewood  High  School  Dist.  for  com- 
pletion of  2-story  gymnasium  100x168 
ft.:  separate  bids  for  roughing  in, 
plumbing,  electric  wiring,  gas  system, 
clocks,  telephone  and  Buzzer  sys.,  and 
the  roofing  in  of  heating  and  vent, 
sys  in  all  of  portion  of  Section  A. 
Plans  and  spec,  obtainable  from  Archt. 
G  A  Howard,  Jr.,  820  Story  Bldg.,  Los 
Angeles.  Cert,  check  or  bond  10%. 
Frank  D.  Parent,  clerk. 

A^LT^DENA,  L.  A.  Co.,  Cal. — Archt. 
Myron  Hunt,  1107  Hibernian  Bldg.,  Is 
preparing  plans  for  a  group  of  orphans 
home  bldgs.  at  Altadena  for  Boys  and 
Girls  Aid  Society  of  Pasadena.  The 
main  bldg.  and  hospital  bldg.  will  be  2- 
story  the  main  bldg.  to  accommodate 
25  people:  there  will  also  be  four  dor- 
mitories to  ace  immodate  25  each.  Hol- 
low concrete  wall  construction,  clay 
tile  rfg..  stucco  exter.,  pine  trim; 
$300,000. 

SANTA  MONICA.  L.  A.  Co..  Cal.  — 
\rcht.  F.  D.  Rutherford.  205  Mills- 
Fraser  Bldg.,  'Santa  Monica,  has  been 
commissioned  to  prepare  plans  for  new 
grammar  school  to  replace  tranae  blag 
at  10th  St.  and  Santa  Monica  Blvd., 
Santa  Monica.  It  will  contain  10  to 
12  rooms,  and  $140,000  will  be  expend- 
ed on  bldg.  and  equip. 
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RICHMOND,  Contra  Costa  Co.,  Cal. — 
Board  of  Education  contemplates  bond 
issue  to  finance  erection  of  new  high 
school  on  property  already  purchased 
in   23rd  street. 

XEAI£  GLENDOIJA,  L,.  A.  Co.,  Cal.— 
H.  O.  Clarke.  iU  S  Fair  Oaks  Ave.. 
Pasadena,  awarded  contract  on  per- 
centage basis  tor  group  of  school  bldgs 
iin  Hook  ranch  near  Glendora  for  Girls' 
I'ollegiate  School;  Myron  Hunt,  1107 
Hibernian  Bldg.,  Los  Ang^eles,  archt. 
Work  is  being  started  on  four  academ- 
ic bldgs.;  junior  and  senior  bldgs. 
which  will  contain  study  halls,  art 
dept.,  science  dept.  and  library;  two 
classroom  bldgs.  of  5  and  6  rooms 
each  and  administration  office.  A 
chapel  and  several  dormitories  will  be 
.started  later.  Bldgs.  will  be  of  hollow 
concrete  wall  construction,  stucco 
exter.,  clay  tile  rtg.,  pine  trim,  hdwd. 
firs.,   etc. 


LOS  ANGELES,  Cal. — L.  A.  bd.  educ. 
will  call  for  bids  soon  for  2-sto.,  9-rm. 
grammer  school  bldg.,  96x110  ft.,  at 
4545  Toland  Way.  Roth  &  Parker,  ar- 
cliitects.  6363  Hollywood  Blvd.;  cem. 
plas.  exter.,  art  stone  trim,  tile  and 
comp.  rfg.,  reinf.  cone,  corridors  and 
stairs,  cem.  and  maple  firs.,  steam 
hlg.;    $84,000. 


LOS  ANGELES,  Cal.— Lawrence  Ott, 
2635  Raymond  Ave.  has  prepared  plans 
and  will  build  2-story  class  D  school, 
179x57  ft.,  at  526  Bishops  Rd.  for  Ro- 
man Catholic  Bishop  of  Los  Angeles 
and  San  Diego;  recreation  and  locker 
rms.,  gymnasium  and  classrms.;  face 
brick,  cast  stone,  comp.  rt.,  struo.  steel 
cem.,  pine  and  maple  firs.,  steam  htg. 
sys.;  $70,000. 

LOS  ANGELES,  Cal. — Architectural 
department  of  bd.  ed.  has  been  author- 
ized to  prepare  plans  for  a  new  school 
bldg.  at  Rosewood  Ave  .site.  Masonry 
constr..  13  units;  $84,000.  O.  W.  Ott  is 
the  heating  engineer. 

LOS  ANGELES,  Cal. — The  bd.  educ. 
has  authorized  its  archtl.  dept.  to  pre- 
pare plans  for  an  addition  to  Ramona 
school;  mas.  constr.;  $84,000.  D.  S.  Rey- 
nolds is  the  heating  engineer. 


PORTLAND,  Ore. — Until  April  28,  5 
p.  m.,  bids  will  be  received  by  City 
School  Board  to  erect  Hosford  school 
at  Kenilworth  Ave.,  bet.  E-Caruthers 
iind  E-Grant  Sts.;  est.  cost  $250,000;  2- 
story,  12  classrooms,  reinforced  con- 
crete and  brick  veneer  construction. 
Edw.  .\.  Miller,  architect,  Henry  Bldg., 
Portland.  Separate  bids  wanted  for 
general:  plumbing  and  electric  work; 
heating  and  ventilating.  Will  be  165  by 
278    ft.    with    basement. 


SAN  DIEGO.  San  Diego  Co.,  Cal.— 
San  Diego  Board  of  Education  has 
accepted  program  outlined  by  Supt.  H. 
C.  Johnson  for  additions  to  seven  city 
schools  and  referred  matter  to  ways 
and  means  committee  for  report  on 
available  funds.  Improvement  would 
cost  about  $75,000. 

BRAWLEY.  Imperial  Co.,  Cal.— Ar- 
chitect G.  Stanley  Wilson,  646  W'.  'Jth 
St.,  Riverside,  has  been  requested  to 
prepare  preliminary  plans  for  new  shop 
building,  gymnasium  and  swimming 
pool  and  classroom  addition  at  Brawley 
high  school.  Landscaping  will  be  in- 
cluded in  improvement.  Work  prob- 
ably not  to  start  until  next  fall.  Esti- 
mated   cost.    $200,000. 


PHOENIX,  Ariz.— Archt.  V.  O.  Wall- 
ingford.  310  Heard  Bldg..  has  complet- 
ed working  plans  for  2-story  brick 
grade  school  at  1st  Ave.  and  10th  St. 
for  Phoenix  school  dist.  No.  1.  Bids  to 
be  called  for  at  once;  14  classrooms, 
.auditorium  and  domestic  science  and 
manual  training  depts.;  face  brick, 
comp.  rfg.,  copper  cornice,  reinf.  cone, 
corridors  and  .stairs,  cem.  and  hdwd. 
firs.;   $160,000. 


COLUSA.  Colusa  Co..  Cal.— Bonds  for 
$200,000  were  voted  to  finance  erection 
of  new  high  school.  Preliminary  plans 
for  structure  art-  being  prepared  bv  Ar- 
.hitects  Geo.  C.  Sellon  &  Co..  100.^,  8th 
St.,  Sacramento.  Trustees  of  district 
are:  L.  K.  .Tordan,  H.  Jaoobson,  W.  L. 
.Merrill  and  Roy  Turner. 


LOS  ANGELES.  Cal. — Until  9  a.  m.. 
May  1.  bids  will  be  rec.  by  L.  A.  bd  of 
educ.  for  new  2-story  bldg.  proposed 
for  Vine  .St.  school,  s.w.  cor.  Vine  and 
Romaine  Sts.  Separate  bids  nn  plbg., 
painting,  htg.  and  vent.,  and  elec.  wir- 
761  T,.  A.  Cham,  of  Comm.  Bldg.  Cert, 
or  cash,  check  or  bond  5%.  Wm.  A. 
Sheldon,  secy.  Witmer  &  Watson, 
archts.,  419  Bank  of  Italy  Bldg.:  base- 
ment, plas.  exter.,  tile  and  comp.  rf., 
cem.  and  maple  firs.,  steam  htg.;  $105,- 
000. 


LOS  ANGELES,  Cal.— Until  9  a.  m.. 
April  29,  bids  will  be  rec.  by  L.  A.  bd. 
educ.  for  2-8tory  12-unit  bldg.,  177x81 
ft.,  for  38th  St.  school,  n.w.  cor.  39th 
St.  and  5th  Ave.  Separate  bids  on  plbg., 
painting,  htg.  and  vent.,  and  elec.  wir- 
ing. Pl.-ms  and  spec,  obtainable  at  761 
L.  A.  Cham,  of  Comm.  Bldg.  Cert,  or 
cash,  check  or  bond  5%.  Wm.  A.  Shel- 
don, secy.  Somervell  A  Putnam,  archts., 
706  Hibernian  Bldg.;  stucco  exter., 
terra  cotta  trim,  comp.  rf.,  reinf.  cone. 
corridors  and  stairs,  cem.  and  maple 
firs.,  stoam  htg;  $84,000. 


TU.\CY.  San  Joaquin  Co.,  Cal.— Until 
April  25.  2  P.  M.,  bids  will  be  received 
by  Frank  H.  Westlake.  clerk,  Tracy 
School  District,  for  additions  and  alter- 
ations to  West  Park  and  South  Side 
Grammar  schools.  W.  H.  'Weeks,  ar- 
chitect, 1924  Broadway.  Oakland.  Cert, 
check  5%  payable  to  clerk  req.  Plans 
obtainable  from  architect  and  on  flic 
in  office  of  Dist.   School   Supt.   at  Tracv. 


FLOKIN,  Sacramento  Co.,  i.'al. — Until 
April  25.  8  P.  M.,  bids  will  be  received 
by  A.  H.  Tucker,  clerk,  Reese  School 
District,  to  fur.  materials  and  erect 
galv.  iron  pipe  fence.  270  ft.  long,  3  ft. 
high.  Specifications  obtainable  from 
clerk.  See  call  for  bIdN  nnder  ofllrlal 
liroposal    section    in    this    i^Nue. 


CONCPETE^/)^ 


CREl 


IN  THIS  age. 

OF  WOMAN'S  equality. 

WITH  THE   men   folks. 

S.4NDY  PRATT,   producer. 

OF   CLEAN,   sharp   sand. 

HARD,     CRUSHED    rock. 

AND  WASHED  gravel. 

DESIRES  TO  tell  father. 

"HOW   TO   care. 

FOR  THE   baby." 

WHILE  MOTHER  attends  clubs. 

AND  EVERYTHING. 

FIRST,    NEVER    feed    goat's   milk. 

TO  THE   baby. 

IF  YOUR   darling, 

IS  .\  girl. 

IT  MIGHT. 

M.\KE  HER  a  "social  climber." 

•  •      • 

WHEN  SHE  grows  up. 

IF   FATHER   bathes   the   child. 

AND  BABY  turns  blue. 

THEN  THE  water. 

IS  TOO  cold.- 

ADD   STEAM,   not   ice. 

IF   YOUR   offspring. 

TURNS  RED  or  scarlet. 

•  •      • 

THE   WATER  is  too   hot. 

ADD  COLD  water  immediately. 

IF   MOTH^ER    is    detained. 

AT  THE  club. 

,\XD  IT  Is  necessary. 

TO   CHANGE   baby's   clothing. 

THATJS^buttoned   on. 

WITH  SAFETV   pins. 

FATHER    CAN    tell.  ' 

IF  THE  safety   pin.s. 


FOR  BABY  will  immediately  cry. 

NOW,  SOME  of  Sandy's  readers. 

•  •     • 

MAY  WONDER  why. 
SANDY  PRINTS  this  stuff. 
BUT  HOW  many   fathers. 
COULD  WALK  into  a  hospital. 
AND  PASS  an   examination. 
FOR   A   trained    nurse. 
AND  NOW  that   the  ladies. 
ARE  SERVING  as   mayors. 

GOVERNORS  OF  States. 

«      *     • 

IN  CONGRESS  and  elsewhere. 

•  •     • 

SOMEONE    MUST    start. 

TO   TEACH  men. 

TO  C.\RE  for  babies. 

AND  SANDY  Pratt. 

HAS  THE   "sand." 

TO  START  the  movement. 

SANDY  OFFERS  a   million    "rocks.' 

TO  BUILD  a  college. 

TO  TEACH   fathers. 

TO   C.iRE   for  the   baby. 

"I  TH.^NK  you." 


tills  picture  explains,  in  a  wav, 
Sandy's  above  story.  Mother  was  de- 
taiiifd  at  the  club,  baby  is  crying  and 
tathur  is  getting  nervous.  Why  doesn't 
M^-  t;ive  the  baby  a  Nniidwich  or  a  piece 
■  >t  rockcod  produced  bv  Sandv  Pralt  at 
.Vlarysville.  Prattrock.  (near"  Folsoni  i 
ramento,  Prattco  (Monterey  County) 


uid  San  Francisco. 
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EUREKA,  Humboldt  Co.,  Cal.— Until 
May  4,  7:30  p.  m.  bids  will  be  received 
by  Geo.  B.  Albee,  city  sup't.  of  schools, 
to  grade  high  school  stadium  site  in- 
volv.  24,000  yds.  earth  excavation.  Cert. 
check  5%  payable  to  Eureka  High 
School  District  req.  Plans  obtainable 
from  office  of  Board  of  Education. 


LOS  ANGELES,  Cal. — Until  9  a.  m., 
April  22  (time  extended  from  April  15), 
bids  will  be  rec.  by  L.  A.  bd.  educ.  for 
S-sto.  20-classrm.  class  C  addition,  3- 
story  class  C  gymnasium,  90x165  ft., 
and  1-story  class  C  shop  bldg.,  77x131 
ft.,  at  Roosevelt  high  school  site,  4E0 
S  Fickett  St.  Separate  bids  on  plbg., 
painting,  htg.  and  vent.,  and  elec  wir- 
ing:. Plans  and  spec,  on  file  at  761  U  A. 
Cham,  of  Comm.  Bldg.  Cert,  or  cash 
check  or  bond  5%.  VVm.  A.  Sheldon, 
secy.  Hunt  &  Burns,  architects,  701 
Laughlin  Bldg.  Face  brick  and  cem. 
plas.  exter.,  terra  cotta  trim,  corap.  rfg., 
reinf.  cone,  corridors  and  stairs,  hoi. 
tile  and  fr.  partit.,  cem.  and  maple 
firs.,   steam  htg.;   $235,000. 


LOS  ANGELES,  Cal.— Until  9  a.  m.. 
April  29.  bids  will  be  rec.  by  L.  A.  bd. 
educ.  for  1-story  and  part  2-story.  14- 
unit  addition  to  Fremont  Ave.  school, 
228  Fremont  Ave.  Separate  bids  on 
plbg.,  painting,  htg.  and  vent.,  and  elec 
wiring.  Plans  and  spec,  obtainable  at 
761  L.  A.  Cham,  of  Comm.  Bldg.  Cert,  or 
cash,  check  or  bond  5%.  Wm.  A.  Shel- 
don, secy.  Lloyd  Rally,  archt.,  1019 
Wright  &  Callender  Bldg.  Main  bldg. 
80x50  ft.,  with  2-story  wing  60x100  ft., 
lace  brick,  stone  trim,  tile  and  comp. 
rt.,  steam  htg.,  cem.  and  maple  firs., 
reinf.  cone,  corridors  and  stairs;  $90,000 


SAX  FRA.N CISCO — Following  is  the 
condition  of  plans  and  specifications 
for  proposed  school  buildings  to  be  fi- 
nanced under  the  $12,000,000  bond  issue 

Anza  (Lafayette)  School  (south  sid* 
of  Anza  street  between  36th  and  37th 
Aves.) — Preliminary  plans  have  been 
approved    and    the    architects    are    now 


working   on   the   final   plans  and   speci- 
fications. 

Bret  Harte  School  (addition)  (Rail- 
road, Jamestown  and  Key  Aves.  and 
Jennings  St.) — Architect  is  now  com- 
pleting the  final  plans  for  the  addition 
to  the  Bret  Harte  School. 

Cabrillo  School  (24th  and  25th  Aves., 
Balboa  and  Cabrillo  Sts.) — Plans  have 
been  completed  and  are  now  in  the 
hands  of  the  Board  of  Education  for 
their    approval. 

Edison  School  (west  side  of  Dolores 
St.  between  22nd  and  23rd  Sts.) — Archi- 
tect is  now  preparing  final  plans  and 
specifications. 

Everett  (Sanchez)  School  (east  side 
of  Sanchez  St.  between  16th  and  17th 
Sts.) — Final  plans  and  specifications 
have  been  completed  and  bids  will  be 
asked  for  when  land  has  been  acquired. 

Galileo  High  School  (additional  units, 
gymnasium  and  athletic  field,  in  the 
block  bounded  by  Van  Ness  Ave.,  North 
Point,  Polk  and  Francisco  Sts.) — Prep- 
aration of  final  plans  and  specifica- 
tions  in  progress. 

Hawthorne  School  (east  side  of 
Shotwell  St.  between  22nd  &  23rd  Sts.) 
— Final  plans  are  now  being  prepared 
by  the  architects. 

Hearst-Moulder  School  (Oak,  Page 
and  Webster  Sts.)  —  Final  plans  are 
now    being    prepared    by    the   architect. 

Henry  Durant  School  (Buchanan  & 
O'Farrell  Sts.) — Final  plans  are  now 
being    prepared    by    the    architects. 

Mission  High  School  (18th  St.,  be- 
tween Church  and  Dolores  Sts.) — Prep- 
aration of  plans  and  specifications  are 
in  progress. 

Mission  Junior  (Everett)  High  School 
(16th,  Denton,  17th  and  Church  Sts.) — 
Architects  are  now  engaged  on  the  fi- 
nal  plans   and   specifications. 

Portola  Junior  High  School  (Girard, 
Bacon,  Goettingen  and  Burrows  Sts.) — 
Architects  are  now  engaged  on  the 
final    plans    and    specifications. 

Mission  High  School  Annex  (corner 
Dorland  and  Dolores  Sts.) — The  land 
for  this  annex  has  not  yet  been  pur- 
chased and  nothing  has  been  done 
toward   moving    the   old    building. 


SAN  FRANCISCO— Until  April  22,  .T 
P.  M.,  bids  will  be  received  by  Board 
of  Public  Works  to  erect  Cabrillo 
school  in  the  block  bounded  bv  Cabrillo 
and  Balboa  streets,  24th  and  25th 
avenues.  The  building  will  be  a  tem- 
porary structure  and  will  cost  approx. 
$85,000.  including  plumbing,  heating 
and  electric.  Bids  are  wanted  for  a 
general  contract.  Plans  obtainable 
from  Bureau  of  Architecture,  2nd  Floor, 
City    Hall. 


BANKS,   STORES  &   OFFICES 


Contract    Awarded. 

STORE,    ETC.  Cost,    $31,500 

BERKELEY,  Alameda  Co.,  Cal.  No 
2273   Shattuck   Ave. 

Music  store  and  studio. 

Owner — Tupper  &  Reed,  2237  Shattuck 
Ave.,  Berkeley. 

Architect— W.  R.  Yelland,  1404  Frank- 
lin St.,  Oakland. 

Contractor — Hansen,  Robertson  &  Zum- 
walt,  4145  Broadway,  Oakland. 


Contract    Awarded. 

STORE,  OFFICE  Cost,  $40,000 

RICHMOND,    Contra    Costa      Co.,      Cal 

Southwest    cor.    10th    St.    &    Nevin 
Two-story   brick  store   and   office  bids 

57x107. 
Owner    —    Richmond    Syndicate,    line. 

Richmond. 
Architect — Jas.    T.     Narbett,    910    Mac- 

donald    Ave.,    Richmond. 
Contractor — W.     Snelgrove,     Richmond. 

Contract   Awarded. 

STORE   BLDG.  Cost,   $22,846 

OAKLAND,  Lots  26  27  &  28  BIk  56 
Kellersberger's  Mp  of  Oakland 
Two-story  Class  C  Brick  store  and 
loft   bldg. 

Owner — Mathes  &  Sheridan,  429  CHay 
St.,  Oakland. 

Architect — Schirmer  &  Bugbee  Co..  SOS 
Thayer   Bldg.,   Oakland. 

Contractor — Barrett  &  Hilp,  918  Har- 
rison  St.,   S.   F. 


A  •Pittsburg"  AntomaHc 
Gas  WBt«r  Heater  In- 
stalled In  the  Hame  Indi- 
cates high  qnality 
thronghont. 

Recommended  and  speci- 
fied by  all  of  the  leading 
architects,  plumbers  and 
builders. 

Consider  the  hlffh  merit 
of  the  Plttsbure  coupled 
with  "Pittsburg  Perfect 
.Service." 

"Hot  water  quick  aa  a 
wink." 


PITTSBURG  WATER  HEATER  CO. 

Makers  of 
"PITTSBT7RG    AUTOMATIC 

"BUNGALOW    AXrrOMATIC" 

STORAGE   SYSTEMS 
and  "LION"  TANK  WATER  HEATERS 

309  13th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 


"Westest" 

Dead  Front  Safety 

Panel  Boards  with 

Cabinet 

New     style     duplex,     type 

as    Illustrated,    "Westest" 

Dead     Front     Panels     are 

absolutely  dead  front,  yet 

they  are  easily  accessible 

for   testing.     Fittings  are 

G.    E.    standard    and    are 

mounted    on    Johns-Man- 

ville       ebony      asbestos 

wood.      Plates    and    trim   are    In    Special    Crystalac 

Finish.      All    "Westest"    Panels    are    approved    by 

the   National   Board   of   Fire   Underwriters. 

Western  Safety  Mfg.  Co.,  Inc. 

Member    Callforuia    Development   Association 
California  El ectra gists'  Association 

Manufactnrers  and 
DistributoTs  of 

"WESTEST" 

ELECTRIC  PRODUCTS 

1264  Folsom  Street 

San  Francisco 


Enclosed  externally  operated 
Safety  Switches,  Knife 
Switches,  Metal  Switch  and 
Cut-out  Boxes,  Safety  Panel 
Boards. 

Catalog  and  Prices  on  Reqn«art 
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Contract    Awarded. 

OFFICE.  Cost,   117.500 

OAKLAXD.  N.  Hollywood  Blvd.,  200  E 
107th  Ave.     One-story  brick  office. 

Owner — Fageol    Motor    Co.,    premises. 

Architect — W.  J.  Wilkinson,  220  Har- 
vard  Ave..   Piedmont. 

Contractor — E.  T.  Leiter  &  Son,  3601 
West   St.,   Oakland. 


Completing    Plans. 

STORE   BLDG.  Cost,   $15,000 

BERKELEY.      San    Pablo    Avenue    and 

Dwig-ht  Way. 
Two-stoiy    frame    and      brick      veneer 

store    building.      (1   apt.) 
Owner — Herold  Dry   Goods   Co. 
Architect    —    Miller  &    Warneke,    1404 

Franklin  St.,   Oakland. 
Plans  will  be  ready  for  figures  about 
April    22nd. 


Contract   Reawarded. 

POST    OFFICE.  Cost,    $27,360 

OAKLAND.     SW   Cor    Derby  &  B  14th 

Sts. 
One-story   cone.    Class   C   Post   Office. 
Owner — Derby    Estate    Co.,    822      Mills 

Bldg.,  S.  F. 
Architect — George    de      Colmesnil,      De 

Young    Bldg.,    S.    F.         (Alfred      P. 

Fisher,    consulting    eng.,       Nevada 

Bank   Bldg.,   S.    F.) 
Contractor — Oliver   Duval    &   Son,   Dal- 

ziel    Bldg.,    Oakland. 
NOTE;      This   job   was   first   awarded 
to    A.    K.    Harmon. 


Plans  Being   Prepared. 

BANK,    ETC.  Cost,    SSO.noO 

CRESCENT  CITY,  Del  Norte  Co.,  Cal. 

One-story  frame  and  stucco  or  rein- 
forced concrete  bank  and  store 
building,   60x56   feet. 

Owner — Bank   of  Italy. 

Architect — H.  A.  Minton,  Bank  of  Italy 
Bldg.,  Powell  and  Eddy  Sts.,  San 
Francisco. 


Sub-Figures  Being  Taken. 

STORE,   ETC.  Cost,    $75,000 

OAKLAND,  Alameda  Co.,  Cal.  Tenth 
St.   and  Broadway. 

Two-story  Class  C  store  and  loft  build- 
ing. 

Owner — Withheld. 

Architect — Reed  &  Corlett.  Oakland  Bk. 
of  Savings   Bldg.,   Oakland. 

Contractor — Fred  Muller,  Syndicate 
Bldg.,  Oakland. 


Bids    Being    Taken. 

ALTERATIONS  Cost,    $14,000 

SAN    FRANCISCO.      S    Union    St.    —    E 

Fillmore  Street. 
Alterations  and  additions      to     building. 

converting    into    three    stores    and 

remodeling    for    flats. 
Owner — Withheld. 
Architect   —   Fabre    &    Hildebrand,    110 

Sutter    St.,    San    Francisco. 
Bids  are    being   taken    for   a   general 
contract. 


LOS  ANGELES,  Cal.— 
Walls  &  Clements,  1124 
are  preparing  plans  fur 
A  shop  and  loft  bldg. 
Blvd.  east  of  Cahuenga 
Toberman;  31x105  ft. 
constr.,  terra  cotta  faci 
steel  sash,  marble  and 
htg.,    metal   skylights;   2 


Archts.   Morgan 

Van  Nuys  Bldg 
a  6-story  class 
on  Hollywood 
Ave.    for   C.    E. 

,      reinf.      cone. 

ng,  plate  glass, 
tile  work,  gas 
elevators. 


CLAWSON    PATENT 
CHIMNEY   CO. 

CLAWSON'S    PATEIVT  CHIMXEY 

li  the  Bloat   Complete  on   the 

Market 


CXAWSON'S    F-URNACE    GRATE 
for  Gaa,  Coal  or  Wood 


OL,A^VSON'S 

HOODS  and  DAMPERS  for 

Open    FMrepIacea 


Kxperfai    In    Cnrlngr    Smoky    snaea 
and   in    VentllatinB 

Terra  Cotta  and  Galvanized  Iron 
Chlniney  Top*   Erected 
^  Chimney  Sireepfnsr 

■    i4ff  OOtrCH    STREET 
Phone  Park  6092       San  e^ranelaeo 


Additional    Sub-Contracts   Awarded. 
OFFICE   BLDG.  Approx.    $500,000 

SA.N'    FRANCISCO,    SB   Van    Ness    Ave. 

and   Hayes    St. 
Seven-story   Class  A   office   building. 
Owner   —  California   State   Automobile 

Association. 
Architect — George    W.   Kelham,   Sharon 

llldg-.,   San   Francisco. 
Contractor — P.   J.    Walker  Co.,    55   New 

Montgomery    St..    San    Francisco. 
Ornuiuentnl    Stone  and  Plaster  —  Paul 

E.    Denlvelle,    548    7th    St.,    S.    F. 
Masonry — Reed   &    Reed,   180  Jessie   St., 

S.    F. 
Ornamental   Iron    —   Michel    &    Pfeffer 

Iron   Wks.,   10th  and  Harrison  Sts., 

S.    F. 
Contract  Awarded. 

STORES  Cost,  $13,000 

BERKELEY,      Alameda   Co.,      Cal.      No. 

1837    Solano    Avenue. 
Stores. 
Owner — William     Gilmore,       17th       and 

Webster  Sts.,  Oakland. 
Plans   by   Owner. 
Contractor — Barrett  &  Hilp,  354  Hobart 

St.,  Oakland. 


MARTINEZ  ,Contra  Costa  Co.,  Cal.— 
Bank  of  Martinez  plans  extensive  re- 
modeling and  enlargement  of  the  pres- 
ent quarters,  according  to  announce- 
ment of  W.  A.  Hale,  president  of  the 
institution. 


LOS  ANGELES,  Los  Angeles  Co..  Cal. 
— Architects  Morgan,  Walls  &  Clements, 
1124  Van  Nuys  Bldg.,  are  preparing 
IJluns  for  a  store  and  studio  shop  build- 
ing on  Wilshire  Blvd.  near  Western 
Ave.  for  Dr.  John  McCoy;  60x150  ft.,  2- 
story,  with  4-story  tower,  the  upper 
two  Hoors  of  which  will  be  fitted  up  tor 
ofllces  for  the  owner;  Class  C  brick 
construction,  stucco  and  cast  stone  ex- 
terior, plate  glass,  ornamental  iron, 
tile  and  composition  roofing,  pine  trim, 
wood  and  cement  floors,  elevator,  gas 
heating. 


LOS  ANGELES,  Cal.— John  Simpson 
Co.,  701  Antonio  St.,  has  cont.  at  about 
»192,000  for  12-sto.  and  basement  reinf. 
cone,  loft  bldg.  at  1013-15  S  Los  Ange- 
les iSt.,  for  A.  S.  Theberge;  B.  Marcus 
Proteca,  archt.,  and  Earl  B.  Newcomb, 
engr.,  assac,  913  Pantages  Theater 
Bldg-;  48x160  ft.,  press,  br.  and  terra 
cotta  facing,  comp.  rfg.,  steel  sash, 
steam  htg.  sys.,  3  eleo.  elevators,  struc 
steel,  ornam.  iron,  pine  trim,  fire  es- 
capes. 


LOS  ANGELES,  Cal.— William  Simp- 
son Construction  Co.,  6331  Hollywood 
Blvd.,  awarded  contr.  for  2-story  class 
C  commercial  bldg.  at  s.w.  cor.  of  La 
Brae  and  Santa  Monica  Blvds.  for 
Commercial  Building  &  Finance  Corp; 
Morgan,  Walls  A  Clements,  1124  Van 
Nuys  Bldg.,  archts;  180x300  ft.,  stucco 
and  cast  stone  e.xter.,  brick  walls,  plate 
glass,  steel  beams,  comp.  rfg.,  metal 
skylights,  steel  sash,  cem.  and  wood 
firs.,    pine    trim;    $150,000. 

A  paintius  and  decorating  or- 
ganization that  prides  itself  in 
the    tradition    of    excellence    and 

raftKiiianship       maintained        for 

iver  40  years. 

May  vpe  not  cooperate  with  yon 
for  the  economy  of  quality} 

ur  operations  are  state-vride. 
Au  iu(|uiry  will  receive  our  care- 
ful  consideration. 


LOS  ANGELES.  Cal. — J.  V.  McNeill 
Co.,  5860  South  Park  Ave.  awarded  con- 
tract at  about  $280,000  for  8-story  and 
basement  class  A  store  and  loft  bldg. 
on  w.  side  of  Hill  St.,  bet.  6th  and 
7th  Sts..  for  Harris  &  Frank.  Curiett  & 
Ht-elman.  408  Union  Bank  Bldg.,  archts; 
60x150  ft.,  reinf.  cone,  constr.,  terra 
cotta  facing,  plate  glass,  steel  sash, 
marble  and  tile  work,  4  passenger  ele- 
\ators,    freight    elevator. 


LOS  ANGELES,  Cal.— L.  A.  Smith,  3rd 
St,  and  Western  Ave.,  is  taking  bids, 
to  be  opened  at  5  p.  m..  May  14,  for  2- 
story  office  and  store  bldg.,  120x269  ft.. 
and  2-sto.  film  exchange  bldg.,  120x120 
ft.,  at  1900-74  S  Vermont  Ave.,  for  Film 
Exchange  Co.,  200  Knickerbocker  Bldg. 
reinf.  cone,  and  brick  constr..  stucco 
and  tile  exter.,  tile  and  comp.  rfg,  plate 
glass  and  marble  fronts,  art  stone,  wr. 
iron,  skylights,  struc.  steel,  steel  sash, 
vaults,  cem.,  oak  and  maple  firs.,  hot 
water  htg.  sys..  aut.  storage  water 
htrs.;    $240,000. 


THE 
EASY  HARDWARE 


Any  carpenter — whether  he  is 
familiar  with  it  or  not — can 
make  a  perfect  installation  with 
"ftTIITCO  on  old  or  new  sash 
easier,  quicker  and  more  eco- 
nomically than  with  any  other 
kind  of  hardware. 
Made  in  3  sizes— 8  inch,  12  Inch 
and  16  inches  long.  Take  case- 
ments up  to  48  inches  wide. 

Manufactured  by 


VMB-ITW:iTfOfMWr 

[DEALERS  WlfBUILDINcUsPEClALTIES 
365  Market  Street 
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THEATRES 


Addiiiunal    dub-Contracts   Awarded. 

THEATRK,    ETC.  Cost,    $100,000 

BKRKELEY,    Alameda    Co.,    Cal.      Ban- 
croft W  of  Ttlegraph  Avenue. 

Steel    and    reinforced    concrete    theatre 
and  store  building. 

Owner — Frank  Atkins. 

Architect — James    T.   Narbett,    910   Mac- 
donald  Ave.,  Richmond. 

Contractor — F.  \V.  Maurice,  1362  E-25th 
St.,  Oakland. 

Heating. — Berkeley   Heating  Co.,      2050 
University  Ave.,  Berkeley. 

lleiul'orcliig  Steel — W.  S.  Wetenhall  Co., 
17th  and  Wisconsin  Sts.,  S.  F. 
As   previously   reported,   contract  for 

structural    steel    has    been    awarded    to 

the    Herrick      Iron      Works  ,    lijth    and 

Campbell  Sts.,    Oakland;    brick    work   to 

E   .H.    Wood,   Oakland. 

Interior  decorating  and  painting  will 

be   done    under   the   supervision   of   Mr. 

Maurice   by   day  labor. 


Architects    Taking    Electrical    Figures. 
THEATRE    BLDG.  Cost,    $240,000 

0.\KL,AXD,    Alameda    Co.,    Cal.,    Grand 

Lakeside    and    Walker    A%enues. 
Two-story    Class    A    theatre       building 

(2ouu    seating    capacity). 
Owner — A.    C.    Karski    and    Louis    Ka- 
liski    (West  Coast  Theatres   Corp.) 
Architect — Reid   Bros.,     150      Montgom- 
ery   St.,    San   Francisco. 
As  previously  reported,  contracts  for 
general    construction    was   awarded    to 
G.  B.   Pasqueletti,   2330  Larkln  St.,  San 
Francisco,      $172,000;      and      structural 
steel    to    Judson    Mfg.    Co.,    Emeryville. 
$36,000. 

Separate  bids  will  be  taken  at  a  lat- 
er date  for  beating,  ventilating  and 
decorating    work. 


SAX  FRANCISCO — Campaign  will  be 
started  April  15th,  and  carried  through 
.\pril  22nd,  to  raise  funds  for  the  con- 
struction of  a  new  St.  Joseph's  Hospi- 
tal. No  arcliitect  has  been  selected  at 
this  time,  and  no  definite  plans  have 
been  made,  except  that  the  structure 
will  cost  in  the  neighborhood  of  $500,- 
000.  Hugo  D.  Newhouse,  Kohl  Building, 
is  chairman  for  the  Campaign  Com- 
mittee, and  Geo.  M.  Rolph,  is  chairman 
of   the   Central   Committee. 


SA.N  FERNANDO,  L,  A.  Co.,  Cal.  — 
.\rcht.  E.  J.  Borgmeyer,  1003  Califor- 
nia Bldg.,  Los  Angeles,  is  revising 
plans  for  2-story  class  C  theatre,  70 
by  130  ft.,  on  Maclay  Ave.,  bet.  2nd  and 
3rd  Sts.,  San  J'ernando,  for  San  Fer- 
nando Theatre  and  Investment  Co.. 
San  Fernando;  J.  T.  Rennie  &  Sun,  San 
Fernando,  will  operate  theatre.  All 
previous  bids  were  rejected.  Balcony 
will  be  omitted;  seating  capacity  ap- 
proximately 1000,  brick  and  plas.,  art 
stone  trim,  tile  and  comp.  rfg.,  ornam. 
iron,  cem.  and  wood  firs.,  forced  vent., 
plate   glass,   organ;   $50,000, 


LOS  ANGELES.  Cal.— L.  A.  Smith. 
Lilly  Fletcher  Bldg.,  3rd  and  Western 
Ave.,  is  .taking  bids  for  2-story  brick 
and  cone,  theatre  bldg.  at  Macy  Dr. 
and  Slauson  Ave.,  for  the  West  Coast 
Theatres,  Inc.,  Knickerbocker  Bldg. 
Theatre  auditorium,  balcony,  stores 
and  offices;  theatre  portion  reinf.  cone, 
and  remainder  of  bldg  class  C  stucco, 
tile  and  art  stone  front,  plate  glass, 
copper  and  marble  store  fronts,  wr. 
iron,  marquise,  skylights,  marble, 
forced  ventilation. 


SACR.^MENTO,  Cal.— Architect  Leon- 
ard Starks,  Ochsner  Bldg,,  Sacramento, 
is  preparing  plans  for  theatre  build- 
ings at  Chico,  Maryaville,  Oroville  and 
Placerville  to  be  constructed  this  year 
for  Paramount  Theatre  Corpn.  Detail- 
ed report  will  be  given  shortly. 


IVHARVES  &  DOCKS 


Contract   Awarded. 

WHARF.  Cost,    $60,000 

OAKL.\ND.      Oakland   Water   Front. 

Wharf, 

Owner — General    Petroleum    Co.,      Parr 

Terminal,  Oakland. 
.Arcliitect — Nune. 
Contractor — Tlbbltts    Pacific      Co.,      16 

California    St.,    S.    P. 


PBTALUMA,  Sonoma  Co.,  Cal. — Until 
April  20,  8  P,  M.,  bids  will  be  rec,  by 
G.  V.  Roberts,  city  clerk,  to  fur.  labors 
and  material  to  drive  piles  along  Peta- 
luma  river.  Cert,  check  10%  req.  with 
bid.     Plans   on   flle   in   office   of   clerk. 


MISCELLANE OUS  B UILDING 
CONSTRUCTION 


Plans    Completed. 

ADDITIONS    TO    STADIUM        Cost,    $ — 

PALO    ALTO,      Santa    Clara      Co.,      Cal. 

Stanford    University. 
Addition    of    25,000    to    30,000    seats    to 

stadium    by    raising    bowl    11    rows 

and    closing    horseshoe. 
Owner^^Stanford    University. 
Engineers — Baker     &     Carpenter,     Hol- 

brook  Bldg.,  San  Francisco. 
Plans    liave    been    turned    over    to    the 
Board    of    Athletic    Control,    who    have 
taken  them  under  advisement. 


SACRAMENTO,  Cal.— The  following 
contractors  have  taken  out  plans  for 
the  construction  of  new  Southern  Pa- 
cific station  to  be  erected  In  Sacramen- 
to. Bids  will  be  opened  Monday,  April 
20th  at  the  San  Francisco  office  of  the 
S.  P.  Co.  Bliss  &  FavlUe,  Balboa^  Bldg.. 
San  Francisco,  architects.  Sherdon  Co., 
Salt  Lake;  Wm.  Mercell,  Chas.  S.  Ma- 
brey  Co.,  Fred  H.  Betz,  Ira  C.  Boss, 
Campbell  Const.  Co.,  Frederlckson  & 
Watson,  Herdon  &  Finnigan,  Holdener 
Const.  Co.,  H.  S.  Holt,  W.  C.  Keating, 
Mathews  Const.  Co.,  H.  C.  Vensano  Co., 
of  Sacramento  and  Lindgren  &  Swiner- 
ton,  McDonald  &  Kahn,  Dinwiddle  Con- 
struction Co.,  Howard  Williams,  of  San 
Francisco. 


OAKLAND,  Cal.  —  Pacific  Gas  and 
Electric  Co.,  445  Sutter  St.,  San  Fran- 
cisco, plans  early  construction  of  oil- 
gas  generator  at  Market  St.  gas  plant; 
will  have  capacity  of  5,000,000  cu.  ft, 
gas  per  day. 


RENO,  Nevada — Ryberg-Sorenson  Co 
construction  engineers.  Salt  Lake  City, 
Utah,  were  awarded  contract  at  $90,000 
by  Southern  Pacific  Co.,  65  Market  St. 
San  Francisco,  to  erect  freight  and 
passenger  station;  will  be  brick  and 
concrete  construction,  254  by  36  ft.; 
main  waiting  room  53  by  32  ft.,  at 
Reno,   Nevada. 


(Continued   on   Page   26) 
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Official    Proposals 


NOTICE    TO    BIDDKRS 


(Wire     Fencingr — Santa     Rosa) 

Notice  is  hereby  given  that  sealed 
bids  will  be  received  and  opened  by  the 
Board  of  Education  of  the  City  of 
Santa  Rosa  School  District.  Sonoma 
County,  State  of  California,  in  the 
present  High  School  Annex  building, 
Santa  Rosa,  at  S:00  o'clock  P.  M.,  April 
37,  1935,  for  furnishing  and  building 
approximately  4  70  lineal  feet  of  woven 
wire  fence  around  the  tennis  courts  at 
the  Fremont  School,  in  accordance  with 
plans  and  specifications  on  tile  at  the 
office  of  the  Clerk  of  the  Board  of  Edu- 
cation of  the  said  school  district,  in 
the  High  School  Annex  building,  Santa 
Rosa,   California. 

Each  bid  must  be  accompanied  by 
a  certified  check  on  some  responsible 
California  bank  in  a  sum  of  not  less 
than  five  per  cent  (5%)  of  tiie  amount 
bid,  made  payable  to  Sara  N.  Hatch, 
Secretary  of  the  Board  of  Education  of 
the  City  of  Santa  Rosa  High  School 
District. 

The  Board  reserves  the  right  to  re- 
ject any  or  all  bids. 

Bids  must  be  delivered  to  the  under- 
signed secretary  of  the  Board  of  Edu- 
cation at  her  office  in  the  present  High 
School  Annex  building  in  tlie  said  City 
of  Santa  Rosa  at  the  time  and  place  of 
meeting  above  stated,  or  at  any  time 
prior  to   the  hour  of  opening  said  bids. 

(Signed)  SARA  N.  HATCH, 

Secretary  Board  of  Education,   City   of 
Santa    Rosa    School    District. 


NOTICE    TO    BIDDERS 


(Filing    Equipuient — Alniueila    County) 


Offie  of  the  Clerk  of  the  Board  of 
Supervisors  of  Alameda  County,  State 
of  California. 

Sealed  bids  will  be  received  by  the 
Clerk  of  the  Board  of  Sipervisors  of 
Alameda  County,  California,  at  his  of- 
fice until  Mondayr  May  4Th,  lD-5,  at  11 
o'clock  A.  M.  (the  day  when  saio  bids 
w^ill  be  opened  and  said  contract  award- 
ed) for  the  installation  of  certain 
equipment  consisting  of  the  metal  files, 
shelving  and  grilles  in  the  office  of  the 
County  Treasurer,  Hall  of  Records 
Building,  Oakland,  Alameda  County, 
California. 

Complete  plans  and  specifications  are 
on  file  in  the  office  of  the  County  Clerk, 
open  for  inspection.  Copies  may  be  ob- 
tained by  applying  to  the  Purchasing 
Agent  of  Alameda  County  in  the  Hall 
of  Records  Building.  Oakland,  Calif. 

Each  bid  must  be  accompanied  by  a 
check  for  at  least  ten  per  cent  of  the 
amount  of  the  bid  or  proposal,  certified 
to  by  some  responsible  bank  and  made 
payable  to  Geo.  E.  Gross,  Clerk  of  the 
Board,  to  be  forfeited  to  the  County 
of  Alameda  as  agreed  and  liquidated 
damages  should  the  party  or  parties  to 
whom  the  contract  shall  be  awarded 
fail  to  enter  into  the  contract  after  the 
award  or  to  give  the  bond  required  b.v 
the  Board  for  the  faithful  performance 
of  the  Contract. 

The   Board   reserves    the   right   to   re- 
ject any  and  all  bids. 
(SEAL)  GEO.    E.    GROSS, 

Clerk    of   the   Board    of   Supervisor.-,    of 
the  County  of  Alameda. 

Dated;     April  6th,   19J5. 


NOTICE   TO   CONTRACTORS 


(Mare  Island — Painting 

The  Bureau  of  Yards  and  Docks  in- 
vites attention  to  the  fact  that  it  will 
open  bids,  in  the  near  future,  on  Speci- 
fication No.  5094,  Painting  Marine  Bar- 
racks, Navy  Yard  (Marine  Barracks), 
Mare  Island,  California.  The  project 
consists  of  painting  exterior  woodwork 
of  the  marine  barracks  (Building  No. 
M-37). 

In  the  event  that  this  work  is  of  in- 
terest to  you.  you  should  forward  to 
the  Bureau  of  Yards  and  Docks,  Navy 
Department,  Washington,  D.  C,  or  to 
the     Commandant,   Navy     Yard,     Mare 


Island,  Calif.,  a  check  or  postal  money 
order  for  ?5  payable  to  the  Chief  of 
the  Bureau  of  Yards  and  Docks  as 
security  for  the  sate  return  of  the 
specification. 

It  is  suggested  that  you  submit  your 
application  as  soon  as  practicable  in 
order  that  the  bidding  data  may  be 
forwarded  when  the  specifications  are 
received  from   the  printer. 


NOTICE    TO    CONTRACTORS 


Yards 


SEALED  PROPOSALS,  indorsed 
"Proposals  for  Elevator,  San  Francisco, 
Calif..  Specification  No.  5081,"  will  be 
received  at  the  Bureau  of  Yards  and 
Docks,  Navy  Department,  Washington, 
D.  C,  until  11  o'clock  A.  M.,  May  6,  1S)25, 
and  then  and  there  publicly  opened,  for 
an  electric  passenger  elevator  at  the 
Marine  Corps  Depot  for  Supplies,  San 
Francisco,  Calif.  Specification  No.  5U81 
and  accompanying  drawing  may  be 
ootained  on  application  to  the  Bureau 
or  to  the  Commandant,  Twelfth  Naval 
District,  San  Francisco,  Calif.  Deposit 
of  a  check  or  postal  money  order  for 
♦  10.  payable  to  the  Chief  of  the  Bureau 
of  Yards  and  Docks,  is  required  as 
security  for  the  sate  return  of  the 
"7^5'"^  ^"d  specification.  "  L.  E. 
tiREGORY,    Chief    of    Bureau,    April    :;, 


NOTICE   TO    CONTRACTORS 


(Fencing — Reese     School     District) 

Notice  is  hereby  given  that  the  trus- 
tees of  the  Reese  School  District,  of 
County  of  Sacramento,  State  of  Califor- 
nia, will  receive  sealed  bids  for  the 
construction  of  a  galvanized  pipe  fence 
270  feet  long,  3  feet  high;  the  contrac- 
tor to  furnish  all  labor  and  material 
and  install  said  fence  on  the  school 
property  of  said  school  district.  Speci- 
fications of  said  fence  may  be  obtained 
from  A.  H.  Tucker,  Florin  Cal.  Sealed 
bids  will  be  opened  at  the  school  house 
in  said  district  at  S  p.  m.  on  April  25. 
1935.  ^ 

Signed:  A.  H.  TUCKER, 

Clerk  of  the  Board  of  Trustees  of  the 
Reese  School  District  of  the  County  of 
Sacramento,   State   of   California. 


STATE   OF   CALIFORNIA 

CALIFORNIA    HIGHWAY    COMMISSION 

NOTICE    TO    CONTRACTORS 


SEALED  PROPOS-ALS  will  be  re- 
ceived at  the  office  of  the  California 
Highway  Comnii.s.sion,  515  Fornm 
Bnilding,  Sacramento,  Cal.,  until  S 
o'clock  p.  m.,  on  May  n,  1925,  at 
w-hich  time  they  will  be  publiclv 
opened  and  read,  for  construction,  in 
accordance  with  the  specifications 
therefor,  to  which  special  reference  is 
made,  of  portions  of  State  Highway,  as 
follows: 

Humboldt  County,  cleaning  and 
painting  five  bridges  as  follows: 

Bridge  over  South  Fork  of  Eel  River 
at    Dyerville    (I-Hum-1-C). 

Bridge  over  Eel  River  about  3  miles 
south   of  Scotia    (I-Hum-1-E). 

Bridge  over  Eel  River  about  %  mile 
north    of    Scotia    (I-Hum-1-E). 

Bridge  over  Eel  River  about  1  mile 
north   of  Rio   Dell    (I-Hum-1-E). 


OU.\NTITY  SURVEYOR 

Valuation    Bnsrtneer 
ARTHUR    PRIDDLE 

693    MlNslan    Street,   at   Third    St. 
Sun     Francisco,    Calll. 

Telephone    Douglas   8-4-9-1 
General  Listing  Bureau 

Architect's  Preliminary  Estimate! 


Bridge  over  Eureka  Slough  at  easter- 
ly  city    limits    of   Eureka    (1-Hum-l-G). 

El  Dorado  County,  between  Camino 
and  two  miles  east  of  Sportsmans  Hall, 
(lII-E.D-11-E  &  F),  about  five  and 
eight-tenths  (5.8)  miles  in  length,  to 
be  graded  and  portions  surfaced  with 
crushed   gravel   or    stone. 

Kern  County,  between  Beardsley 
Canal  and  Lerdo  (VI-Ker-4-D),  about 
eight  and  two-tenths  (8.2)  miles  In 
length,  to  be  widened  with  Portland 
cement  concrete  shoulders  and  sur- 
faced  with   asphalt   concrete. 

All  bids  are  to  be  compared  on  the 
basis  of  the  State  Highway  Engineer's 
estimate  of  the  quantities  of  work  to 
be  done. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  specifi- 
cations may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the 
offices  of  the  Division  Engineers  at 
Los  Angeles  and  San  Francisco,  and  at 
the  office  of  the  Division  Engineer  of 
the  division  in  which  the  work  is  situ- 
ated. The  Division  Engineer's  offices 
are  located  at  Willits,  Redding,  Sacra- 
mento, San  Francisco,  San  Luis  Obispo, 
Fresno,  Los  Angeles,  San  Bernardino 
and   Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  tlie  work  herein  contemplated,  and 
C  ntractors  are  urged  to  investigate 
the  location,  character  and  quantity  of 
work  to  be  done,  with  a  representative 
of  the  Commission.  It  is  requested  that 
arrangements  for  joint  field  inspection 
be  made  as  far  in  advance  as  possible. 
Detailed  information  concerning  the 
proposed  work  may  be  obtained  from 
the  Division  office. 

No  bid  will  be  received  unless  It  Is 
made  on  a  blank  form  furnished  bv  the 
Commission.  The  special  attention  of 
prospective  bidders  Is  called  to  the 
■■-Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to   be   done,   etc. 

The   California    Highway   Commission 
reserves   the   right   to  reject  any  or  all 
bids    or    to    accept    the    bid    deemed    for 
ihe   best   interests  of  the  State. 
HARVEY   M.    TOY, 
LOUIS    EVERDING, 
N.   T.   EDWARDS, 
California  Highway  Commission. 
R.   M.    MORTON, 

State  Highway  Engineer. 
W.  F.  MIXON,  Secretary. 
Dated  April  13,  1925. 

— ' • 

NOTICE    TO     BIDDERS 


(Roofing    Repairs — ^Fort    Mason) 


OFFICE  CONSTRUCTING  QUAR- 
TERMAS-tER,  Fort  Mason,  Cal.  Sealed 
proposals  ■n-ill  be  received  here  until 
11  A.  M.,.  .4pril  24,  1925,  tor  tar  and 
gravel  repairs  to  roofs  at  Fort  Mason, 
Calif.   Information   upon   application. 


NOTICE    TO     BIDDEiRS 


(Gasoline    Tanks— Crissy    Field.) 


OFFICE  CON'STRUCTIXG  QUAR- 
TERMASTER, Fort  Mason.  Cal.  Sealed 
proposals  will  be  received  here  until 
11  A.  M.,  April  23,  1925,  for  Installing 
gasoline  tanks  at  Oissy  Field,  Calif. 
Information   upon   application. 


RINTING 


P 

■  COMPLETE    MODERN     FACILITIES 

■  FOR  PUBLICATIONS.  CATALOGS   and 
General  Commercial  Printing 

Garfleid       "tHe'mERCURY  PRESS 
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BRIDGES 


BAKERSPIELD,  Kern  Co.,  Cal.— City 
council  rejects  bids  to  const  wooden 
IjridKe  at  18th  St.  and  Kern  Island  Ca- 
nal. V.  Van   Riper,  city  clerk. 


SANTA  ROSA.  Sonoma  Co..  Cal. — Un- 
til April  30.  12  M.  bids  will  be  rec.  by 
W.  W.  Felt.  Jr.,  county  clerk,  to  const, 
cone,  pile  trestle  on  Sebastopol-Occi- 
dental  highway  in  2nd  Supervisorial 
Dist..  est.  cost  $7300.  Project  involv. 
BOO  ft.  cone,  piles;  122.7  cu.  yds.  "A" 
cone;  250  cu.  yds.  excavation.  B.  A. 
IVugh.  county  surveyor. 


HUMBOLDT  COUNTY,  Nevada — A.  D. 
Drumm  Jr.,  Fallon,  Nevada,  at  $18,305 
awarded  cont.  by  Nuvada  Staae  High- 
way Commission  to  const,  railroad  un- 
dergrade structure  of  cone,  in  Winne- 
mucca.  Humboldt  county.  685  ft.  in 
length.  Project  involv.  7750  cu.  yds. 
excavation  unclassified;  370  cu.  yds.  ex- 
cavation for  15-in.  cone,  pipe;  450  lin. 
ft,  15-in.  concrete  pipe;  640  cu.  yds. 
Class  B  cone.  Falsework  for  support- 
ing R.  R,  track  during  const,  and  struc- 
tural steel  deck  to  be  placed  by  the 
railroad  company.  Other  bids  were: 
Anderson  &  McShee,  Winnemucca.  Nev. 
$18,670;  Bishop  &  Brooks.  Sacramento 
Calif..  $19,043;  John  Ross,  Yerington 
Nev.,  $19,547;  J.  N.  Tedford,  Fallon 
Nev.,  $20,677;  Morrison-Knudson  Co, 
Boise,  Idaho,  $21,117. 


BAKERSFIELD.  Kern  Co.,  Cal.  — 
Meyers  and  Stoll,  Bakersfield,  at  $3950 
awarded  cont.  by  council  to  const,  cone 
siphon  at  18th  St.  and  Kern  Island 
Canal. 


LOS  ANGELES.  Cal. — A.  A.  Alexan- 
der, 1721  B  20th  St.,  sum.  low  bid  at 
SI9.751.50  to  bd.  pub.  wks.  for  Tujunga 
Valley  Ave.  bridge,  across  Little  Tu- 
junga  Wash.,  involv.  54,720  lbs.  reinf. 
steel  in  place  at  $2526,  595  cu.  yds. 
class  A  cone,  at  $15.  69  cu.  yd.«!.  class 
C  cone,  at  $9.  307  cu.  yds.  class  D  cone, 
at  $9.50.  handrail  and  pylons  complete 
at  $4000.  remove,  existing  bridge  at 
$413,  grade  and  repave  at   $350. 


ORANGE  COUNTY.  Cal.— Fallowing 
bids  rec.  April  13  by  State  Highway 
Commission.  Forum  Bldg..  Sacramento, 
to  const,  bridge  over  San  Juan  Creek 
near  San  Juan  Capistrano,  180  ft.  long 
and  30  ft.  wide,  consisting  of  three  46- 
ft.  and  two  21 -ft.  rein.  cone,  spans  on 
cone,  piers  and  pile  bents. 
Steven    Bros.    &    Haas,    Lomito 

(low)      $25,57«.60 

Chas.   .&    F.    W.    Steffgen,    San 

Diego      25.665.50 

H.  H.  Peterson,  San  Diego  .  .  27,360.00 
F.  M.  Kearns.  Long  Beach  28,469.00 
TValker  S-   Calletti,  San  Rafael   29.249.90 

Sonor   Const.    Co.,   L    A 30,817.50 

W.   M.    Ledbetter,   L.   A 32,197.00 

Engineer's    estimate     33,582.50 


S.AN  MATEO  COUNTY  .Calif.— Frank 
f".  Town.  New  Y'ork  capitalist,  has  an- 
n'^unced  his  intention  to  make  appli- 
cation to  San  Mateo  county  supervis- 
ors for  franchise  to  construct  bridge 
over  San  Francisco  Bay  from  Coyote 
T^oint.  San  Mateo  County  to  a  point  in 
Alameda  county.  W.  H.  Metson.  Bal- 
boa Bldg..  San  Francisco,  attorney, 
represents   Mr.   Town. 

Frank  Eldridge  Webb,  who  previous- 
ly forfeited  liis  franchise  to  construct 
liridge  at  same  point,  due  to  failure  to 
commence  work  within  time  stated  in 
franchise,  has  announced  his  Intention 
10  make  application  for  another  fran- 
ctiise. 


HTTMBOLDT  COUNTY,  Calif. — Until 
May  11.  2  p.  m.,  bids  will  be  rec.  by 
State  Highway  Commission.  Forum 
Bldg..  Sacramento,  to  clean  and  paint 
five  bridges  in  Humboldt  county.  See 
onll  for  bids  undoir  official  proposal 
section  in   this  issne. 


LOS  ANGELES  COUNTY,  Cal.— Fol- 
lowing bids  rec.  April  13.  by  State 
Highway  Commission.  Forum  Building. 
Sac-amento,  to  const,  rein.  cone,  girder 
bridge  in  Los  Angeles  county  over  San 
Gabriel  river  near  Whittier.  having 
4ii-ft.  rdwy.  and  two  6-ft.  sidewalks 
'8  54-ft.  spans  on  cone,  piers): 
Chas.  and  F.  W.  Steffgen. 
■Spreckels    Bldg.,    San    Diego 

(low)      $9  2,575.20 

Souor    Const.    Co..    L.    A 96,265.00 

Walker  &  Calletti.  San  Rafael   98.469.94 

Ross    Const.    Co..    L     A 99.650.00 

J.     L.     Webster.     Chico 101,385.00 

F.     M.     Kearns,     Long     Beach.  104.795.00 
Hennessey   Bros.    &   Co..   L.   A..  105.464.60 

R.     D.    McKenzie.     Gerber 107.382.00 

Kinne    *    Westerhouse  L.  A. ...  109.805.00 
D.    Ward    &    Son.    San    Diego .  1 09.987.00 

W.    M.    Ledbetter,    L.    A 121.917.50 

Gass     &     Oakley     Co..    L.     A. .  .122,635.00 
Engineers'    estimate    $116,727.50 


SISKIY'OU  COUNTY,  Cal.— Bids  were 
received  April  15,  10  A.  M..  by  C.  H. 
SweeTser,  District  Engineer.  9  Main  St.. 
San  Francisco,  to  const.  Salmon  River 
bridge  near  Oak  Flat,  Klamath  National 
Forest,  Siskiyou  county,  consisting  of 
155  ft.  deck  steel  truss  on  concrete 
piers  together  with  125  ft.  of  timber 
restle  approaches,  involv.  54  tons  struc- 
tural steel;  93  cu.  yds.  Class  B  cone, 
50  M.  B.  M.  lumber.  Bids  were: 
Mercier-Fraser    Co.,    Eureka .  .$19,924.75 

(1)    Rentals   Deductable,    $ . 

P.   T.    Burr,    S.   F $20,481.50 

(1)    $ . 

Booth    &    Pomeroy,    Inc.,    Portland, 

Ore..    $21,015;    (1)    $ . 

J.   L.  Webster,   Chico,   Cal $21,147.50 

(1)     $■ . 

Smith    Bros..    Eureka $23,403.50 

(1)    $ . 

Bordwell  &  Zimmerman,  Napa,  Cal. 

$24,514.50;    (1)    $660. 
Engelhart     Paving     &     Constr.     Co.. 

Eureka.  Cal.  $27,405;   ((1)   $ . 

Engineer's    Estimate,    $20,700.50;     (1) 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


PETALUMA,  Sonoma  Co.,  Cal.— Until 
April  20.  8  p.  m..  bids  will  be  rec.  by 
G.  V.  Roberts,  city  clerk,  to  fur.  labor 
and  materials  to  drive  piles  along 
Petaluma  river.  Cert,  check  10%  req. 
with  bid.  Plans  on  file  in  office  of 
clerk. 


Carbide   Flare   Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried    In    stock 

E.    D.    BULLARD 

565   HOWARD   STREET 
San    Franclnco.   Calif. 

Douglas  6320 


ALAMEDA.  Alameda  Co.,  Calif.  — 
Healy-Tibbitts  Const.  Co.,  64  Pine  St., 
San  Francisco,  at  approx.  $11,500  sub- 
mitted only  bid  to  council  to  const, 
dyke  in  North  channel  running  from 
Gov't.  Island  to  center  of  Estuary.  Bid 
rejected.  The  project  involves  780  lin. 
ft.  4-£t.  X  12-ft.  tongue  and  groove 
sheet  piling,  creosoted  on  existing 
trestle. 


LONG  BEACH.  Cal.— Until  10  a.  m., 
April  22,  bids  will  be  rec.  for  dredging 
a  channel  in  Long  Beach  harbor  from 
center  line  of  L.  A.  &  S.  L.  Rv.  right 
of  way.  a  distance  of  approx.  1300  ft., 
bet.  jetties,  and  from  end  of  jetties 
1500  ft.  south  to  25-ft.  contour  line  of 
San  Pedro  Bay,  inch  transportation 
and  disposition  of  material,  in  accord- 
ance with  special  spec.  No.  C-307. 
(^hannel  will  be  approx.  200  ft.  wide. 
Work  involves  approx  2.820.000  cu 
yds.  dredging.  Est.,  $846,000.  Cert.  chk. 
or  bond  10%.  C.  H.  Winham.  city  mgr. 
Maj.  R.  G.  McGlone,  harbor  constr.  eng. 


IRRIGATION  PROJECTS 


PLACER VILLE.  El  Dorado  Co..  Cal. 
— County  Supervisors  petitioned  to 
form  El  Dorado  Irrigation  District.  The 
petition  requests  the  board  to  ask  the 
state  engineer  to  make  a  survey  of 
the  district  and  call  a  bond  election 
upon  receiving  the  report  of  the  en- 
gineer. 


SUSANVILLE.  Lassen  Co.,  Cal.— Ap- 
plication for  formation  of  Juniper  Ir- 
rigation District  has  been  forwarded 
by  county  supervisors  to  State  Engi- 
neer for  investigation  and  recommen- 
dation. 


MERCED.  Merced  Co..  Cal. — Merced 
Concrete  Pipe  Co..  Merced,  at  $2.15  ft. 
submits  only  bid  to  Merced  Irrigation 
District  to  fur.  2500-ft.  20-In.  cone, 
pipe  for  booster  plant.  Taken  under  ad- 
visement. 


MONTAGUE,  Siskiyou  Co.,  Cal.  — 
Montague  Irrigation  District  was  or- 
ganized at  recent  election  and  election 
will  be  called  shortly  to  vote  bonds  to 
'inance  construction  of  irrigation 
works.  The  district  comprises  25.000 
ncres  of  land  near  Montague.  Water 
from  Shasta  river  and  Parks  creek 
wMl]  be  stored  In  reservoir  6-mI.  s.e. 
of   Edgewood. 


VISTA,  al— Kenneth  ,S.  Littlejohn 
Co..  626  S  Spring  St..  Los  Angeles, 
awarded  cont.  by  Vista  Irrig.  DIst.,  at 
$26,602  for  const,  three  tunnels  for  the 
new  irrig.  and  distrib.  svs.  The  tunnels 
are:  No.  1.  204  ft.;  No.  2.  1340  ft;  and 
No.   3.   530  ft. 

Davis  H.  Ryan.  San  Diego,  awarded 
cont.  at  $168,819  for  const,  of  approx. 
35.500  ft.  Gunite  bench  flume,  incl. 
approx.  43.000  yds.  excav.  for  flume 
and  syphons. 

Western  Pipe  &  Steel  Co.,  5717  San- 
ta Fe  Ave,  awarded  cont  at  $101,- 
60S.26  for  approx.  18.700  ft.  36-in.  riv. 
steel   pipe   f  ^  r  syphon   on   main  line. 

We.stern  Pipe  &  Steel  Co.  awarded 
contract  at  $75,045.68  on  the  2-inch 
riveted  steel  pipe  (approx.  18,700  ft.) 
under  same  spec. 

Elliott  &  McKenna.  care  Santa  Pe 
Ranch,  awarded  cont,  at  $50,000.10  for 
constr.  and  laying  of  42-in.  cone,  pipe 
under  Schedule  A. 

Kenneth  Q  Volk,  chief  engr.  of  the 
dist.  J.  B.  Lippincott.  1104  Central  Bldg 
Los    Angeles,    consulting    engr. 

MADERA,  sradera  Co..  Cal.— Cost  of 
Snn  Joaquin  River  Water  Storage  Dis- 
trict will  be  .$33,000,000  averaging  from 
$-55  to  $65  per  acre,  depending  upon 
final    decision    as    to    whether    the    dis- 
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trict  shall  include  approx.  554,000  or 
453,000  acres.  Harry  Barnes,  engineer, 
estimates  cost  of  storage  dam  and 
reservoir  works,  to  store  180,000  ac.  ft 
at  $6,451,000,  to  which  must  be  added 
J2, 000, 000  if  district  decides  to  develop 
electric  power  at  dam.  The  remainder 
of  the  issue  would  finance  canals  and 
other  works. 


LIGHTING  SYSTEMS 


VENICE,  Cal. — See  "Streets  and  Sew- 
ers," this  issue.  Bids  opened  for  cement 
walks    and    street    lighting    system. 


NEWPORT  BEACH,  Cal.— Harry  M. 
Rouse,  Corona,  sub.  low  bid  to  city  at 
$30,175  for  ornam.  lights  in  Balboa 
Island    (concr.    posts). 


CHICO.  Butte  Co.,  Cal.— Council  pe- 
titioned to  install  electrolier  system  in 
2nd  St.,  bet.  Main  St.  and  Sierra  Ave. 
Taken   under  advisement. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
Council.  S.  A.  Evans,  clerk,  declares 
inten.  (342)  to  imp.  portion  of  Soquel 
Ave.,  involv.  installation  of  51  single- 
lamp  electroliers  with  c.i.  column  on 
cone,  foundation,  conduits,  etc.  1911 
Act.  Protests  April  30.  H.  E.  Godegast, 
city  engineer. 


LOS  ANGELES,  Cal. — Proceedings 
under  way  for  additional  ornam.  lights 
in    Hollywoodland. 


LOS  ANGELES,  Cal.— Council  orders 
installation  of  ornam.  lights  in  Burck 
PI.,  bet.   9th  St.  &  11th  St.:  cone,  posts; 

L.aurel  Ave.,  Edinburgh  Ave.  and 
Crescent  Hts.  Blvd.  (Laurel  Ave.  and 
Melrose  Ave.  Ltg.  Dist):  cone,  posts; 
Jefferson  St.,  bet.  Central  Ave.  and 
Main  St.:  cone,  posts,  1911  Act;  62nd 
St.,  bet.  Vermont  and  Normandie  Aves.: 
cone,  posts;  ornamff  lights  in  Jeffer- 
son St.,  bet.  Central  Ave.  and  Main  St.: 
cone,    posts;    1911    act. 


EAST  SAN  DIEGO,  Cal.— City  council 
plans  ornam.  lights  in  University  Ave. 
bet.   Pueblo  and   Euclid  Aves. 


LOS  ANGELES,  Cal.— Elec.  Ltg.  Sup- 
ply Co.,  214  W  Third  St.,  awarded  cont. 
by  bd.  pub.  wks.  at  $7190  for  ornam. 
lights  in  Harcourt  Ave.,  bet.  Sth  and 
Pico   Sts. 


REDONDO  BEACH,  Cal.— Until  S  p. 
m..  May  4,  bids  will  be  rec.  for  approx. 
300  ornam.  lights  (c.  i.  posts)  in  Beryl 
St.,  bet.  Maria  and  Hermosa  Aves.,  and 
portions  of  other  sts.;  1911  act.  Walter 
J.  Balaam,  city  clerk;  Victor  H.  Staheli, 
city  engr. 


GLBNDALB,  Cal.— Until  10  a.  m., 
April  23,  bids  will  be  rec.  for  ornam. 
liffhts  in  Broadway.  1911  Act.  Cert,  chk 
or  bond  109r.  A.  J.  Van  Wie,  city  clerk. 

LONG  BEACH,  Cal. — Until  9:30  a.  m., 
.\pril  21,  bids  will  be  rec.  for  ornam. 
lights  in  An.iheim  St.,  bet.  American 
and  Temple  Aves;  1911  Act.  R.  D.  Van 
Alstine,  city  engr.  H.  C.  Waughop,  city 
clerk. 


LOS  ANGELES,  Cal. — Geo.  W.  Kem- 
per, p.  O.  Bex  126.  Alhambra,  sub.  low 
bid  to  bd.  pub.  wks.  at  $2300  for  ornam. 
lights  in  Ambrose  Ave.,  bet.  Edgemont 
St.  and  w.  terminus  of  Ambrose  Ave. 

R.  A.  Wattson.  1026  McCadden  PI., 
low  at  $5367  for  ornam.  lights  in  Leigh- 
ton  Ave.,  bet.  Western  and  Van  Ness 
.Aves. 

H.  C.  Reid  ,%  Co..  Grant  Bldg.,  low  at 
$4190  for  ornam.  lights  in  Catalina  St. 
bet.  First  and   Fifth  Sts. 

Robirtscn  Elcc.  Co.,  Santa  Ana,  low 
at  $4150  for  ornam.  lights  in  West 
Blvd.,  bet.  .\dams  and  Jefferson  Sts. 

Robertson  Elec.  Co.  low  at  $4323  for 
ornam.  lights  in  Vineyard  Ave.,  bet. 
Washington   and  Adams  Sts. 

Robertson  Elec.  Co.  low  at  $3195  for 
ornam.  lights  in  Edgemont  St.,  bet. 
Beverly    Blvd.    and    Second    St. 

A.  r.  Rice,  1963  Santee  St.,  low  at 
516, 2S7  for  ornam.  lights  In  Santa 
Barbara  Ave.  bet.  Western  and  Van 
Ness  Aves. 

A.  C.  Rice  low  at  $7480  for  ornam. 
lights  in  First  St.,  bet.  Mott  and  Soto 
Streets. 


A.  C.  Rice  low  at  $2585  for  ornam. 
lights  in  Beverly  Blvd.,  bet.  Normandie 
PI.   and  Kingsley   Dr. 


MACHINERY  &  EQUIPMENT 


OAKLAND,  Cal.— Until  April  16,  12 
n.  on,  bids  will  be  rec.  by  B.  K.  Stur- 
gis,  city  clerk,  to  fur.  motor  truck 
chassis  for  Dept.  of  I'ublic  Health  and 
Safety.  Bond  of  $100  req.  of  successful 
bidder.   Spec,  on   file   in  office  of  clerk. 


RAILROADS 


SAN  FRANCISCO— Eaton  and  Smith, 
715  Ocean  Ave.,  at  $101,853.19  awarded 
cont.  by  Board  of  Public  Works  to 
const.  Ocean  View  Line  of  Municipal 
Railway  system,  involv.  2500  cu.  yds. 
excavation;  1  trench  for  negative  ca- 
ble; 160  lin.  ft.  12-ln.  corru.  iron  pipe 
culverts;  812  lin.  ft.  stand,  double  track 
girder  rail  in  paved  street  and  4773  lin. 
ft.  in  unpaved  street;  6679  ft.  open 
double  track  Tee  rail;  100  ft.  stand, 
single  track  girder  rail  in  paved  street; 
1  stand,  riglit  hand  turn-out  and  ap- 
purtenances in  paved  street;  1  special 
tract!  layout;  1  Tee  rail  crossover;  27,- 
000  sq.  ft.  basalt  block  header  pave- 
ment; 64,000  sq.  ft.  asph.  cone,  pave- 
ment exclusive  of  excavation;  3000  sq. 
ft.  asph.  cone,  conform  pavement;  500 
sq.  ft.  cone,  base  for  conform  pavement 
12  sq.  ft.  4 -ft.  iron  pipe  drain;  —  cu. 
yds.  excavation  for  switch  drain  box; 
40  lin.  ft.  plank  road  crossings;  4  load- 
ing platforms. 


SEATTLE,  Wash.  —  Great  Northern 
R.R.  has  completed  plans  to  electrify 
its  main  line  through  the  Cascade 
Mountains,  a  distance  of  approx|.  30 
miles;  est.  cost  $1,350,000.  It  is  expect- 
ed   that    bids    will    be    asked    shortly. 


EL  CENTRO,  Cal.— Until  6  p.  m.,  Apr 
23  bids  will  be  rec.  by  trus.  of  Spruce 
school  dist..  Imperial  county,  for  one 
new  Mathews  1-k.w.  modern  J.  R.  X. 
semi-automatic  plant,  compl.  with  new 
set  of  Willard  P.  H.  9  batteries.  Adam 
Fulberg,   jr.,    clerk. 


MISCELLANEOUS   SUPPLIES 


EUREKA.  Humboldt  Co.,  Cal.— Until 
.\pril  21,  s  p.  m.,  bids  will  be  rec.  by 
Walter  Kildale,  to  fur.  fuel  oil.  Further 
information    obtainable    from    clerk. 


YUBA  CITY,  Sutter  Co.,  Cal.  —  Un- 
til April  24,  10  a.  m.,  bids  will  be  rec. 
by  Albert  B.  Brown,  County  Clerk,  to 
fur.  and  del.  one  carload  fuel  oil.  Cert, 
check  10%  payable  to  county  req.  with 
bid.  Purthtr  information  obtainable 
1-roni   cKrl<. 


PIPE  LINES,   JrALLS,  ETC. 


EUREKA,  Humboldt  Co.,  Cal. — Crane 
Co.,  2nd  and  Brannan  Sts.,  San  Fran- 
cisco, at  $131  per  100  ft.  net,  delivered 
f.  o.  b.  Eureka,  awarded  cont.  by  coun- 
cil to  fur.  2000  ft.  8-in.  O.  D.  Matheson 
joint  pipe,  galv.  and  asphalted  inside 
and  outside,  with  nominal  weight  per 
ft.    of   15.662   lbs. 


BEVERLY  HILLS,  Cal.— Thos.  Hav- 
erty  Co.,  Sth  and  Maple  Sts.,  Los  An- 
geles, awarded  cent,  by  city  at  $2552 
to  fur.  and  lay  approx.  1150  ft.  12-in 
steel  pipe. 


NUEVO.  Cal.  —  Sidney  Smith.  2025 
Bay  St.,  Los  Angeles,  awarded  cont. 
by  Nuevo  Gardens.  Nuevo,  Riverside 
>"unty.  at  $17,000  for  pipe  lines,  pump 
and  tank,  involv.  approx.  3',4-mi.  pipe 
"f  .1'^-in.  to  6-in.  diam..  one  1000-bbl. 
i-ink,  pumj)  with  motor.  Pipe  and  fit- 
tings are  to  be  furnished  by  Adams 
I'ipe  Wks..  pump  and  motor  by  Byron- 
.lackson  Pump  Co.  and  tank  from  the 
J.   F.  Hojbrook  Co. 


SEWAGE  DISPOSAL  PLANTS 


MO.VMOUTH,  Ore.— Elk  and  Llnd.  39 
West  Humb'jldt  St.,  Portland,  at  $48.- 
609. 3S  for  vlt.  pipe  and  $10,3S9  for  dis- 
jjosal  tank,  awarded  cont.  by  city  trus- 
t'  t.s  to  Install  sewage  disposal  system. 
Stevens  and  Koon,  consulting  engin- 
eers,   Spalding    Bldg.,    Portland. 


MORGAN  HILL,  Santa  Clara  Co.,  Cal. 
— Roy  L.  Hatch  awarded  cont.  by  town 
trustees  to  const,  rein.  cone,  settling 
tank  at  $978;  Farmers'  Union  at  $975 
awaided  cont.  to  fur.  and  install  cen- 
trifugal   booster   pump. 


PETALUMA,  Sonoma  Co.,  Cal — Coun- 
cil contemplates  construction  of  sew- 
age treatment  plant  and  will  visit 
cities  of  Stockton  and  Lodi  with  a  view 
I  i  compiling  information  necessary  to 
determine  the  type  of  plant  suitable 
for  Petaluma.  It  is  estimated  the  plant 
would  cost  between  $90,000  and  $100.- 
(00. 


WHITTIER,  Cal.— Alva  J.  Smith.  Los 
Angeles  representative  of  Black  & 
Veatch,  consulting  engineers,  Fay  lildg., 
Los  Angeles,  has  submitted  report  to 
city  trustees  involv.  a  study  and  in- 
vestigation of  local  sewage  disposal 
problem  covering  a  period  of  over  2 
years,  in  which  he  recommends  a  screen 
and  motors  to  cost  $7000  to  $10,000  and 
that  an  additional  tank,  costing  $21,- 
UOO.    be   constructed    within    a   year. 

LIVERMORE,  Alameda  Co.,  Cal.  — 
Until  April  27,  8  p.  m.,  bids  will  be 
rec.  by  Elmer  G.  Still,  City  CHerk.  to 
clean  septic  tank.  Cert,  check  10% 
payable  to  tity  req.  Further  informa- 
tion   obtainable    from    clerk. 


MISCELLANEOUS 
CONSTRUCTION 


LOS  ANGELES.  Cal.— State  Railroad 
Commission  has  ordered  construction 
of  a  subway  under  Butte  street,  at 
Santa  Fe  Ave.,  to  provide  for  Santa  Fe 
-•^ve.  line  of  L,  A.  Rlwy.  Co..  being  run 
under  tracks  of  Santa  Fe  and  Los  An- 
geles and  Salt  Lake  Railroads.  The  city 
and  the  rail  systems  involved  were 
given  120  days  in  which  to  draw  up 
plans  and  apportion  costs.  If  at  the  end 
of  that  time  the  costs  have  not  been 
apportioned,  the  commission  will  un- 
dertake to  do  so  arbitrarily.  The  sub- 
way   will    cost    in    excess    of    $233,000. 

SAN  LUIS  OBISPO.  Cal.— Until  .\pr. 
-•5,  11:30  a.  m.,  bids  will  be  rec.  by  E. 
V\ .  Black,  secy.  Board  of  Directors  of 
Jo«.nt  Highway  District  No.  2,  Court- 
house, to  unload  from  r.r.  cars  and 
haul  corru.  iron  pipe  culverts,  as  fol- 
lows: 174  lin.  ft.  30-in.,  372  lin.  ft.  24- 
in.,  S7S  lin.  ft.  18-in.,  2404  lin.  ft.  12- 
■  n.  Pipe  to  be  unloaded  from  cars  at 
•Santa  Maria,  hauled  and  distributed 
ilong  line  of  proposed  new  highway 
^I'Toss  Caliente  and  Spanish  Ranches, 
1  allowing  generally  along  the  Santa 
-Maria  river.  Further  information  ob- 
tainable from  Burch  and  Beck,  en- 
gineers. Commercial  Bank  Bldg..  San 
I.uis    Obispo 


WATER   WORKS 


CHOWCHILLA.  Madera  Co..  Cal.  — 
City  plans  bond  issue  for  $25,000  to  fi- 
nance water  supply  improvements; 
517.500  to  finance  purchase  of  privately 
owned  system  and  balance  for  exten- 
sions. 


RICHMOND.  Contra  Costa  Co.,  Cal. — 
Kast  Bay  Water  Co.,  Oakland,  i^ans 
to  erect  200,000-gal.  storage  tank  in 
Mira  Vista  District;  site  has  been  pur- 
chased. 


SOUTH  GATE,  Cal. — Election  will  be 
lield  in  May  to  vote  on  a  $181,000  water 
b  nd  issue  providing  for  purchase  of 
Soiuh  Gate  Gardens  Water  Co.  sys.  at 
il-5,000  and  the  necessary  extensions, 
etc..  to  the  sys.  A  large  portion  of  the 
balance  will  be  used  for  fire  hydrants 
and  fire  protection  lines. 
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WHITTIEK,  Cal.  —  Mark-Lally  Co.. 
3690  Santa  Fe  Ave.,  Los  Angeles, 
iwardcd  cent,  by  city  at  $4700.44  for 
pipe,  fittings  and  certain  ijrass  goods 
f'  r  use  in  the  water  dept.  Other  bids: 
Pac.  Pipe  &  Supply  Co.,  $4872.22;  N.  O. 
Nelson  Mfg.  Co.,  $4965.30;  Shinn-Holtz- 
Lyon  Co.,  $5211.68;  Grinnell  Co.  of  the 
I'ac,   $0300;   Crane  Co.,  $8075.17. 


MAPvYSVILLE,  Yuba  Co.,  Cal. — Re- 
port will  be  submitted  to  council  short- 
ly covering  proposed  purchase  and  im- 
provement of  privately  owned  water 
worlis  system.  Bonds  will  be  voted  to 
finance. 


ELSINOR,  Cal. — Until  April  27,  bids 
«ill  be  rec.  to  const,  water  system 
jnder  1915  bond  act.  C.  J.  Kalina,  city 
;lerk. 


BRENTWOOD,  Conira  Costa  Co.,  Cai. 
—Bond  issue  of  $20,000  is  contemplated 
lO  finance  construction  of  water  system. 
A.  water  district  will  be  formed  by 
f)roperty  owners. 


GLENDALE,  Cal.— City  of  Glendale 
ivill  lay  C.  I.  water  mains  in  Palmer 
A.ve.,  Magnolia  Ave.,  Park  Ave.,  Acacia 
ind  other  Aves.  and  Sts.  Est.  cost, 
57800  and  in  Verdugo  Canyon  Kd.,  Ver- 
lugo  Knolls  Dr.,  Hillside  Dr..  Woodland 
rerr.  and  other  Sts.      Est.   cost,   $27,900. 


PLAYGROUNDS  AND  PARKS 


MONTEREY,  Monterey  Co.,  Cal.  — 
L'lty  council  rescinds  action  ordering 
t)ond  election  for  $100,000  to  finance 
ijurchase  of  Del  Monte  lands  for  park 
improvements.  It  is  probable  the  in- 
.oming  council,  shortly  to  take  office, 
will   decide   to  submit  the   election. 


FLORIN,  Sacramento  Co.,  Cal. — Un- 
til April  25,  S  p.  m.,  bids  will  be  re- 
ceived by  A.  H.  Tucker,  clerk,  Reese 
School  District,  to  fur.  materials  and 
orect  galv.  iron  fence,  270  ft.  long.  3 
ft.  high.  Specifications  obtainable 
From  clerk.  See  call  (or  bids  under  of- 
rieial    proposal   section   in   this  issue. 


LONG  BEACH,  Cal.— Park  Supt.  F. 
H.  Downs  plans  to  start  work  on  beau- 
Mfioation  of  Ocean  Blvd.  bluffs,  where 
^ity  owns  about  one-third  of  a  mile  of 
frontage  on  ocean.  Plans  incl.  lawns, 
shrubbery,  disint.  gran,  walks,  cone, 
ivalls.  etc.    Est.  cost   $75,000. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — Un- 
til April  27.  8  p.  ra..  bids  will  be  re- 
ceived by  Sara  N.  Hatch,  secy.  Board 
of  Education,  to  fur.  and  erect  approx. 
470  lin.  ft.  woven  wire  fence  around 
tennis  courts  at  Fremont  school.  Cert, 
check  5%  payable  to  secy.  req.  See  call 
for  bids  nnder  official  proposal  se«« 
tlon  in  this  issue. 


REEDLEY,  Fresno  Co.,  Cal. — Until 
April  21,  8  p.  m.,  bids  will  be  received 
by  Hazel  Trembley,  city  clerk,  to  fur. 
jnd  install  woven  wire  fence  with  steel 
po.sts  at  Sanitary  Sewerage  Plant,  Riv- 
erside Colony.  Cert,  check  lOTo  payable 
to  City  Treasurer  req.  Plans  on  file  in 
office  of  clerk  and  obtainable  from 
I'ity  Water  Superintendent  on  deposit 
pf   $10.    returnable. 


SEfVERS  &  STREET  WORK 


COLUSA,  Colusa  Co.,  Cal.— Until  May 
1.  2  p.  m..  bids  will  be  rec.  by  T.  D. 
Cain,  county  clerk,  for  Grimes-Knights 
Landing  rd..  from  Grimes  over  Levin 
St.  and  River  road  to  Grand  Island. 
Bids    wanted    for: 

Item  1.  (a)  1400  cu.  yds.  road  gravel 
(gravel  to  be  fur.  by  County  at  its 
gravel  pile  near  Grand  Island  (Brown- 
ing's gravel  pile)  loaded  into  vehicle 
to  conve  yit  to  road. 

Item  2  (a)  Haul  and  spread  14(10  cu. 
yds.  of  road  gravel  from  point  desig- 
nated  under   Item   1    (a). 

The  gravel  is  to  be  spread  on  road 
;is  d.signated  by  Eng.  Plans  on  file  in 
office  of  clerk.  J.  M.  Felknor,  county 
engineer. 


PHOENIX,  Ariz. — Schmidt  &  Hitch- 
cock, Phoenix,  awarded  con.  by  state 
highway  dept.  at  $177,136  to  const.  9 
mi.  of  highway  bet.  Congress  Jet.  and 
Yarneli  on  the  Phoenix-Prescott  high- 
way. Work  involv.  116,592  cu.  yds. 
rdwy.  excav.,  46,46S  cu.  yds.  rdwy.  bor- 
row, 2200  cu.  yds.  struc.  excav.,  600  cu. 
yds.  ditches  and  channel  changes,  2000 
sta.  yds.  overhaul  for  earthwork,  2000 
cu.  yds.  surf,  rdwy.,  104,000  sta.  yds. 
surf,  overhaul,  750  cu.  yds.  class  "A" 
concr.,  240  cu.  yds.  class  "B"  contr.  1890 
cu.  yds.  cem.  rubble  masonry,  2600  lin. 
ft.  C.  M.  pipe  of  various  sizes,  77,000 
lbs.  reinf.  steel,  5000  lin.  ft.  guard  fence 
and   other    incidental   items. 


COMPTON,  Cal. — Until  8  p.  m.,  Apr. 
21,  bids  will  be  rec.  to  imp.  portions  of 
Compton  Ave..  Kemp  St.,  Dwight  St., 
Kosecrans  Ave.,  etc.,  involv.  34,675  lin. 
ft.  curb,  170,570  sq.  ft.  walk,  52,295  sq. 
ft.  5-in.  gut.,  3140  sq.  ft.  Sin.  gut.,  284- 
550  sq  ft.  grade,  71,770  sq.  ft.  5-in. 
concr.  pave.,  337S  lin.  ft.  10-in.  cem. 
sewer,  19,190  lin.  ft.  8-in.  sewer,  10,993 
ft.  6-in.  hse.  sewers,  65  ra.  h.  or  jet. 
Cham.,  15  f.  t.,  13  culv.,  4133  ft.  C.  L 
water  main,  270  lin.  ft.  % -in.  water 
pipe  (wrt.  iron).  Plans  and  spec,  are 
on  file  at  the  office  of  the  city  elk., 
Maude  Hecock.  Edw.  M.  Lynch,  Cen- 
tral Bldg.,  Los  Angeles,  city  engr. 
Work  to  be  done  under  1911  and  1915 
acts. 


CHURCHILL    COUNTY,       Nevada.    — 

Until  April  29,  3:30  P.  M.,  bids  will  be 
rec.  by  State  Highway  Commission,  Geo. 
W.  Borden,  state  highway  engineer,  to 
gravel  surface  5:08  mi.  in  Churchill 
county  from  5  mi.  south  of  Fallon  to 
Grimes  Ranch,  involv.  5:08  mi.  prepare 
suljgrade  and  shoulders;  8500  cu.  yds. 
load  and  screen  gravel;  41,060  yd.  miles 
haul  gravel;  8500  cu.  yds.  spread  gravel. 


MONTEREY^,  Monterey  Co.,  Cal. — 
Until  April  21,  7  P.  M.,  bids  will  be 
rec.  by  A.  J.  Mason,  city  clerk,  to  imp. 
portions  of  Oak,  Newton,  Lily  Sts.,  etc., 
involv.  grading;  pave  with  5-in.  quarry 
waste  rock;  cone,  curbs,  gutters  and 
walks;  10  catchbasins  with  12-in.  cem. 
pipe  connections;  37  sidewalk  cross- 
ings; 18-in.  cem.  pipe  culv.;  25  12-in 
corr.  iron  pipe  culverts;  6  and  S-in.  vit. 
sewer;  20  manholes;  1  inspection  hole; 
302  wye  branches.  1911  Act  and  Bond 
Act  1915.  Cert,  check  10%  payable  to 
city  req.  Plans  on  file  in  office  of 
clerk.      H.    D.    Severance,   city   engineer. 


OAKLAND,  Cal.— Jas.  Currie,  1100 
Peninsula  Ave.,  Burllngame,  at  $198,- 
684.21  awarded  cont.  by  council  to  con- 
struct sewer  with  appurtenances  In 
portions  of  10th,  11th  and  Pine  Sts.,  etc. 
involving:  337  lin.  ft.  10-iu.  vit.  pipe 
conduit  $2;  460  lin.  ft.  8-in.  vit.  pipe 
sewer  $1.75;  706.5  lin.  ft.  12-in.  vit. 
.sewer  $2.50;  451  lin.  ft.  15-in.  vit  sewer 
*1.50;  330  lin.  ft.  18-in.  vit.  sewer  $7; 
451  lin.  ft.  vit.  sewer  $8.50;  605  lin.  ft. 
24-in.  cone,  sewer  $7.40;  225.7  lin.  ft. 
30-in.  cone,  sewer  $7.40;  248  lin.  ft.  4- 
ft.  by  4-ft.  cone,  sewer  with  8-in.  top 
without  timber  foundation  $23;  453 
lin.  ft.  4-ft.  by  4-ft.  cone,  sewer  with 
S-in.  top  including  timber  foundation 
$26;  250  lin.  ft.  4-ft.  by  4-ft.  concrete 
sewer  reinforced  with  steel  including 
timber  foundation  $66;  775  lin.  ft.  4-ft. 
(>-in.  by  4-ft.  6-in.  cone,  sewer  includ- 
ing timber  foundation  $28;  3232.5  lin. 
ft.  5-ft.  by  5-ft.  cone,  sewer  incl.  timber 
foundation  $33;  17.25  lin.  ft.  5-ft.  by 
•T-ft.  cone,  sewer  including  cone,  girder 
and  pile  construction  $160;  19  man- 
holes $100;  7  catchbasins  $80;  2  storm 
water  inlets  $60;  5  vit  pipe  standpipes 
$1.50;  1  drop  connection;'  $20;  22  slants 
$.50;  4  Y  branches  $2;  1  existing  man- 
Mole  to  be  removed  $25;  919.5  lin.  ft. 
existing  sewer  to  be  removed  $.05;  1210 
piles,    16    to    35    ft.    long   $.55    ft. 


SANT.A  CRUZ,  Santa  Cruz  Co.,  Cal. — 
Contract  previously  awarded  to  Gran- 
ite Const.  Co.,  Watsonville,  at  $12,- 
530.44  to  imp.  portions  of  Walnut  St., 
has  been  cancelled  by  council  a.s*  error 
"tt^as  made  in  computing  bids,  the  cor- 
rect bid  totaling  $12,722.44.  Contract 
was  awarded  to  only  other  bidder, 
Thompson  Bros.,  Divlsadero  and  H  Sts., 
Fresno,  at  $12,676.89.  Project  involv. 
grade  and  pave  with  cone,  part  circle 
corru.  metal  concrete  culverts;  cone. 
catchbasins;  6-in.  vit.  clay  pipe  sew- 
ers with  wyes,  etc. 


VENTURA,  Cal. — Proceedings  start- 
ed by  city  to  pave  all  city  sts.  north 
of  Main  St.,  est.  to  cost  $250,000.  C.  W. 
pierce,  city   engr. 


MARYSVILLE,  Y'uba  Co.,  Cal.— City 
council  contemplates  bond  issue  to  fi- 
nance paving  of  Browns  Valley  Grade 
from  end  of  12th  St.  east  to  city  limits. 
City  Eng.  L.  B.  Crook  instructed  to 
prepare   estimates   of  cost. 


TURLOCK,  Stanislaus  Co.,  Cal. — ^Un- 
til April  21,  8  p.  m.,  bids  will  be  rec.  by 
A.  P.  Ferguson,  city  clerk,  (122)  to  imp. 
portions  of  Third  and  C  Sts.,  involving 
grading;  pave  with  3-in.  asph.  cone. 
base  and  1%-in.  Warrenite-Bit.  sur- 
face; cone,  gutters,  catchbasins;  cul- 
verts. 1911  Act  &  Bond  Act  1915.  Cert, 
check  107o  payable  to  city  req.  Plans 
on  file  in  office  of  clerk.  Horace  Hall. 
ciiy   engineer. 


POMONA,  Cal. — Until  12  p.  m.,  April 
21,  bids  will  be  rec.  to  imp.  Caswell 
Ave.,  bet.  Holt  and  Columbia  Aves., 
involv.  5-in.  mac.  pave.,  8-in.  vit.  sew- 
er, cem.  cone,  curbs,  grade,  etc.;  1911 
act.  F.  C.  Froehde,  city  engr.  T.  R. 
Trotter,  city  clerk. 


FRESNO,  Fresno  Co.,  Cal.  —  Until 
April  17,  2  p.  m.,  bids  will  be  rec.  by 
D.  M.  Barnwell,  county  clerk,  for  Imps. 
in  Rd.  Dist.  Imp.  No.  10,  work  under 
1907  Rd.  Dist.  Imp.  Act,  involv.  70,141 
sq.  ft.  iVi-iu.  cem.  cone,  walk  Includ- 
ing grading;  14,220  lin.  ft.  cem.  cone, 
curb  with  6-in.  top,  8-in.  bottom,  14- 
in.  high;  7050  cu.  yds.  earth  excavation; 
953  lin.  ft.  8-in.  corru.  iron  pipe;  1  cem. 
cone,  catchbasin  manhole  with  24x24- 
in.  c.  i.  grate;  1  gate  valve.  Cert,  check 
10%  payable  to  presiding  officer  of 
Bd.  of  Sups  req.  Plans  on  file  in  office 
of  clerk.  Chris.  P.  Jensen,  Cory  Bldg., 
Fresno,   county   engineer. 


EUREKA,  Humboldt  Co.,  Cal.— Until 
May  4,  7:30  p.  m.,  bids  will  be  received 
by  Geo.  B.  Albee,  City  supt.  of  schools, 
to  grade  high  school  stadium  site,  in- 
volving 24,000  yds.  earth  excavation. 
Cert,  check  5%  payable  to  Eureka  High 
School  District  req.  Plans  obtainable 
from  office   of   Board   of  Education. 


MODESTO,  Stanislaus  Co.,  CaL  — 
Standard  Paving  Co.,  Modesto,  award- 
ed cont.  by  council  to  imp.  portions  of 
6th  St.,  involv.  grading,  $.05  sq.  ft; 
2%-iH.  asph.  cone,  base  with  114-In. 
Warrenite-Bit.  surface  pavement,  $.17 
sq.  ft.;  cone,  gutter,  $.20  sq.  ft.;  cone. 
curb,  $.70  lin.  ft;  headers,  $.10  lin.  ft; 
corru.  iron  culvert,  $2.50  lin.  ft.;  man- 
lioles,  $S5  ea;  catchbasins,  $25  ea;  12- 
in.  vit.  pipe,  $1.45  lin.  ft.;  8-In.  vit. 
pipe,  $.105  lin.  ft;  Modesto  Stand.  Type 
5  foundations  (electrolier  system), 
$62.50  ea;  Westinghouse  Paragon  Sen- 
ior tops,  $36  ea;  connection  boxes,  $6.50 
ea;  1-in.  galv.  conduit,  $.25  lin.  ft;  No. 
8   band  S.   lead  cable,  $1.65   lin.   ft. 


SANTA  ROSA,  Sonoma  Co.,  CaL  — 
Council,  C.  B.  Reid,  clerk,  declares  in- 
tention (811)  to  imp.  Hewitt  St.,  bet. 
Polk  St.  and  west  city  limits,  involv. 
grading;  reconst.  existing  macadam 
surface  to  form  4-in.  waterbound  ma- 
cadam base;  3-in.  Wlllite  Process  asph. 
cone,  surface;  cone,  curbs  and  gutters. 
1911  Act  and  Bond  Act  1915.  Protests 
April   21.   Ben   Green,   city   engineer. 


SAN  BERNARDINOi  Oal. — ^Imp.  of 
Ely  St.,  approx.  2  mi.,  R.  D.  I.  No.  28. 
will  cost  about  $25,000.  Jas.  W.  Cole. 
special  engr.  Edgar  T.  Ham,  county 
.•surveyor.  Pave,  will  be  6-in.  mac,  incl 
grade,  and  earth  embank.,  cem.  cone, 
toe  wall,  etc.  F.  J.  Atkinson,  deputy 
clerk  of  superv. 

OAKLAND,  Cal.  —  Spec,  have  been 
completed  for  proposed  Elmhurst  sewer 
est.  cost  $300,000,  for  which  bonds  have 
been  voted.  It  is  expected  bids  will  be 
asked   within   fifteen   days. 

I'OMONA.  Cal. — Thos.  T.  Crawford, 
Pomona,  awarded  cont.  by  city  April  7 
at  $88,400  to  Imp.  South  Towne  Ave.; 
involv.  453.557  sq.  ft.  6-In,  cone.  pave, 
and  cem.  curb  as  follows:  1319.5  ft.  18- 
in.,  818.09  ft.  22-In.,  11,811.84  ft.  24-ln., 
and   5187.14   ft.   24-In. 
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GUENDALE,  Cal. — Culjak  &  Eebek, 
425  VV  7Sth  St.,  L.(JS  Angeles,  sub.  low 
bid  to  city  at  $68,900  (on  both  types  of 
conslr.,  VIZ.  vit.  and  cem.  sewer;,  lor 
const.  Sec.  S  of  Ulendale  intercepting 
sewer  sys.  Burns-McU^nnell-Sraith,  4io 
.\larsli-ttrop.g  Bids.,  L,os  Angeles,  con- 
-ulting  engr.  The  quant,  are:  6516  ft. 
^-in.  pipe;  Sliia  ft.  lU-in.  pipe;  2012  ft. 
i:;-in,  pipe;  3377  ft.  lo-in.  pipe;  1577  ft. 
18-in.  pipe  (d.  s.);  551-1  ft.  21-in.  pipe 
id.  s.r,  i>*  ft.  trench  excav.  0  to  6  ft.; 
1462  ft.  trench  excav.,  6  to  8  ft.;  8724 
u  trench  excav.  8  to  10  ft.;  5637  ft. 
trench  excav.,  10  to  12  ft.;  1046  ft. 
trench  excav.,  12  to  14  ft.;  261i>  ft. 
trench  excav.,  14  to  16  ft.;  2461  ft. 
trench  excav.,  over  16  ft.;  28  m.  h.,  10 
ft.  or  less;  24  m.  h.,  over  10  ft.;  234 
6x8-in.  wye  «onn.;  102  6xlO-in.  wye 
conn.;  39  6xl2-in.  wye  conn.;  87  6xlB-ln. 
wye  eonn.;  23  6xl8-in.  wye  conn.  (d.  s.); 
154  6x21-ln.  wye  conn,  td  .s.);  44  c.  y. 
cl.  "B"  cone,  encase;  one  weir  struc. 
Vrevious  bids  noted  issue  Mar.  6.  Cul- 
jak Jk  Bebek,  also  previous  low  bidders, 
refased  to  sign  the  contr.  awarded 
them.  Other  bids:  J.  C.  Hickey,  vit. 
$61,184.90;  John  Ortukovich,  $66,000 
vit.,  $66,500  cone;  Campbell 
Co.,  $66,832.69;  Al.  Miller,  $68.! 
$68,900  cone;  Thos.  Haverty  Co. 
vit.,  $66,000   cone. 
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OAKLAND,  Cal.— W.  J.  Tobin.  527 
Santa  liay  Ave.,  Oakland,  awarded  cont 
by  council  to  sewer  purtions  of  Laurel 
and  Alaple  Aves.,  involv.  S-in.  vit.  sew- 
ers, $2.40  lin.  ft.;  manholes,  $138  ea; 
8-in  lampnoles,  $20  ea;  12-in.  lamp- 
holes  $30  ea;  drop  connections  $10  ea; 
stand  pipe  $8  ea;  wye  branches, 
sewer,    $.10   lin.    ft. 

LOS  ANGELES,  Cal.  —  Griffith  Co., 
502  Ky  Bldg  awarded  cont.  by  bd.  pub. 
wks.  at  $40,331  to  imp.  O'Farrell  St., 
bet.  Front  St.  and  Pacific  Ave.,  involv. 
grade  al  $9300,  70,474  sq.  ft.  Ii4-in. 
asph.  cone.  pave,  on  5-in.  cone,  base 
19.5c  ft.,  421  ft.  7% -in.  cone.  pave.  22c 
ft.,  790  SQ.  ft.  2-in.  sheet  asph.  wearing 
surf.  10c  ft.,  5276  sq.  ft.  cumb.  gut. 
25c  ft.,  2931  ft.  curb  60c  ft.,  7889  sq.  ft. 
walk  18c  ft.,  10  sq.  ft.  gut.  25c  ft.,  sew- 
er at  $2100,  451  ft.  hse.  sewers  $1.50  ft., 
30,719  sq.  ft.  asph.  pave  on  6-in.  cone, 
base  22. oc  ft.,  2118  sq.  ft.  6»^-in.  cem. 
cone.  pave.  19.5c  tt.,  13,238  sq.  ft.  6-in. 
cone.  pave.  19c  ft. 


PHOENIX,  Ariz. — Until  2  p.  m.,  Apr. 
20,  bids  will  be  rec.  by  state  highway 
dept.  lor  road  work  as  follows: 

Fed.  Aid  Project  No.  79-A  ,on  the 
Benson  Douglas  highway,  involv.  900 
cu.  yds.  rdwy.  excav.,  10,000  cu.  yds. 
rdwy.  borrow,  5000  sta.  yds.  earthwork 
overhaul,  58,000  sq.  yds.  asph.  cone, 
pave.,  120  cu.  yds.  B  cone,  136  ft.  corr. 
met    pipe   culv.    and   Incidental   items. 

Fed.  Aid  Project  No.  79-B,  on  the 
Benson-Douglas  highway,  involv.  4800 
cu.  yds.  rdwy.  excav.,  5000  cu.  yds  rdwy 
borrow,  3200  sta.  yds.  earthwork  over- 
haul, 42  eu.  yds.  class  B  cone,  118  Im. 
ft.  corr.  met.  pipe,  and  other  incidental 
,tems.  _ 

State  highway  eontr.  on  the  Tomb- 
Etone-Bisbee  highway,  involv.  10o,600 
sq.  ft.  asph.  flush  coat  on  old  pave  (10 
miles).  „,     „ 

Plans  may  be  obtained  from  W.  c. 
Lefebvre,  slate  engr.,  upon  payment  of 
$5  in  each  case.  Cert,  cheeks  5%  req. 

BAKERSFIELD,  Kern  Co..  Cal. — City 
Eng.  \V.  D.  Clarke  completes  spec,  to 
pave  Chester  Lane  from  Oleander  to 
Oak  St.,  distance  of  11  blocks;  3^-in. 
asph.  cone  base  with  IVi-in.  Warren- 
ite  surface. 

SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
Clark  and  Henery  Const.  Co.,  Chancery 
Bldg.,  San  Francisco,  awarded  conts. 
by   cuuncil    to   Imp: 

Benton  St.,  bet.  Mendocino  and  Rip- 
ley fats.,  involv.  grade;  pave  with  2-in. 
^Varrenite-Bit.  surface  on  4-in.  crushed 
rock  base;  cone,  curbs  and  gutters. 

Ripley  St.,  bet.  9th  St.  and  Berry 
Lane,  involv.  grade  and  reconst.  exist- 
ing waterbound  macadam  surface  to 
form  4-in.  foundation  and  surface  with 
3-in  Waiits  Process  asph.  cone  pave- 
ment laid  in  1-course;  hyd.  cem.  cone 
curbs  and  gutters.        ^.      ,        „^      ,^^, 

Ninth  St.,  from  Washington  St.  west- 
erly involv.  grading;  reconst.  existing 
water-ljound  macadam  surface  to  forrn 
4-in  water-bound  macadam  base;  const 
3-in.  Willite  Process  asph.  cone,  pave- 
ment laid  in  l-course;  hyd.  cem.  cone 
curbs  and  gutters.  „.  j         /i 

Unit  bids  were:  Benton  St.,  grade  and 
pave  22.2e;  comb,  curb  and  gutter,  85c 
lin.  ft.:  curb  alone.  35c;  gutter  alone 
65e  Ripley  and  9th  Sts.,  grade  and  pave 
20.8c;  comb,  curb  and  gutter,  85c;  curb 
35c;  gutter,  65e 

LOS  ANGELES,  Cal.— Gus  Morris,  402 
Bradbury  Bldg.,  Los  Angeles,  sub.  low 
bid  to  supervisors  at  $30,795  for  Imp. 
work  in  Cheney  St.  under  Co.  Imp.  No. 
129.   Eng.    estimate   $37,312. 

VALLEJO,  Solano  Co.,  Cal. — City  Eng 
T  D  Kilkenny-  preparing  spec,  to  pave 
Lozi4r  alley  bet.  Napa  and  El  Dorado 
Streets.  

POMONA,  Cal.— W.  H.  Goff,  74B  Lyon 
St  Los  Angeles,  sub.  low  bid  to  city 
at"  $12,364  to  Imp.  Franklin  Ave  bet. 
Oarey  and  Towne  Aves:  E-In.  oil  mae 
pave.,  cone,   curbs. 


COLUSA,  Colusa  Co.,  Cal.— Until  May 
5,  2  p.  m.,  bids  will  be  rec.  by  T.  D. 
lain,  county  clerk,  to  const.  Rd.  60, 
old  .Series,  county  highway  system, 
irom  Colusa  Bridge  to  Butte  Creek 
.School,  Involv. 

Item  1,  (a)  1100  eu.  yds.  road  gravel 
(gravel  to  be  fur.  by  County  at  Its 
gravel  pile  about  >^  mi.  north  of 
Colusa,  loaded  into  vehicle  that  is  to 
convey  it  to  road. 

(b)  3300  cu.  yds.  road  gravel  loaded, 
:il  a  designated  point.  Into  the  vehicle 
Uiat  is  to  convey  it  to  nad.  Gravel  fur. 
by  contraelor  under  Item  1  (b). 

Item  2  (a)  Haul,  and  spread  1100  cu. 
yds.  of  road  gravel  from  point  desig- 
nated under  Item   1    (al. 

(b;  Haul  and  spread  3300  cu.  yds.  of 
road  gravel  from  point  designated  un- 
der  Item    I    (b). 

Plans  on  file  in  office  of  clerk.  J.  M. 
Felkn^r,   county  surveyor. 


BAKERSFIELD,  Kern  Co.,  Cal.  — 
Council,  V.  Van  Riper,  clerk,  declares 
inten.  (510)  to  imp.  sts.  in  St.  Dist.  No. 
510.  (portions  of  Chester  Lane),  involv. 
grading;  cem.  cone,  curbs  and  gut- 
ters; 3^-in.  asph.  cone,  base  with  1%- 
in.  Warrenite-Bit.  surface.  1911  Act 
&  Bond  Act  1915.  Protests  April  27. 
W.    D.    Clarke,    City    Eng. 

HUNTLNGTON  BEACH,  Cal.— Geo.  M. 
Souter,  410  9th  St.,  Huntington  Beach, 
.iwarded  cont.  by  city  at  $54,855  to 
imp.  Orange  Ave.,  bet.  11th  and  23rd 
Sts.  (blks.  about  250  ft.  long,  sts.  50  ft. 
wide),  involv.  approx.  188,885  sq  .ft.  1% 
in.  ToiJeka  p^ve.  on  3H-in.  asph.  eonc. 
base  22.5c  ft.,  walk  18e  ft.,  curb  70e  ft., 
culv.  $4.50  lin.  ft.,  headwall  $4.50  lin. 
ft.,   oriiam.   lights  compl.   $5450. 


OAKLAND,  Cal.  —  Council,  E.  K. 
Sturgis,  clerk,  declares  inten.  to  imp. 
.streets  in  "Beverly  Terrace"  Tract, 
Frazier  Ave.,  Shaw  St.,  etc.,  involl. 
grading;  pave;  curbs;  gutters;  cone, 
and  corru.  iron  culverts;  storm  water 
drain;  sewers  with  manholes,  lamp- 
holes,  wye  branches  and  drop  connec- 
tions.     1911    Act.      Protests    April    30. 


SAN  MATEO  CO.,  Calif.— As  prev- 
iously reported,  bids  will  be  rec.  by 
State  Highway  Commission,  Forum 
Bldg.,  Sacramento,  April  27,  to  widen 
with  Port.  cem.  cone  and  portions 
surfaced  with  asph.  conc.4.4  mi.  in  San 
Mateo  county,  bet.  Cypress  Lawn 
Cemetery  and  San  Bruno.  Project  in- 
volv.; 25,000  cu.  yds.  roadway  excava- 
tion without  clas.sitieation;  300,000  stat. 
yds.  overhaul;  1000  cu.  yds.  structure 
excavation  without  classification;  386,- 
400  ft.  subgrade  (preparing  and  shap- 
ing); 1860  tons  rock  (shoulders);  10,- 
225  cu.  yds.  Class  A  cone,  (pavement 
and  repairs  to  existing  pavement);  450 
cu.  yds.  Class  A  cone,  (structures);  75 
cu.  yds.  Class  A  cone  (curbs);  6000 
tons  asph.  cone,  (surface);  41,400  lbs. 
bar  rein,  steel  in  place  (structures); 
702  lineal  ft.  12-in.,  58  lineal  ft.  IS-in., 
22  lineal  ft.  24-in.,  and  8  lineal  ft. 
3U-in.  corrugated  metal  pipe;  92  lineal 
ft.  18-in.  light  rein.  cone,  pipe;  100  cu. 
yds,  removing  cone,  in  existing  pave- 
ment. Comm.  will  fur.  corru.  metal 
pipe. 


VENICE,  Cal. — W.  F.  Crawford,  Ven- 
ice, sub.  low  bid  to  city  at  $19,257.98 
($10,300  for  ornam.  lights)  for  Imp. 
Ocean  Front  Walk,  Involv.  cem.  walk 
and  lights.  Other  bids:  Sander  Pear- 
Ron,  $19,989;  Williams  Constr.  Co.,  $21,- 
925.56;  H.  C.  Reid  &  Co.,  $21,949.94; 
Geo.  W.  Kemper,  $22,360.72;  Kuhn 
Bros.,    $22,268.78. 


REDONDO  BEACH,  Cal.— H.  Wig- 
man,  1905  Summit,  Hermosa  Beach,  sub. 
low  bid  to  city  at  $49,886  to  imp.  Dia- 
mond St.,  involv.  128,560  sq.  ft.  2-in. 
asph.  cone,  wearing  surf,  on  6-in.  cem 
cone,  base  30c  ft.,  3450  lin.  ft.  grade 
$2500  (lump  sum);  2123  ft.  curb  60c  ft., 
7990  sq.  ft.  walk  19e  ft.,  4542  ft.  head- 
ers 20e  ft.,  1192  lin.  ft.  storm  drain  at 
H  ft.,  3  c.  b.  at  $100  ea.,  one  outlet  at 
$50. 


SA.N  ANSELMO,  Marin  Co.,  Cal.  — 
Town  trustees  reject  bid  of  Union  Pav- 
ing Co.,  Call  Bldg.,  San  Francisco,  at 
$117,013,  only  bid  submitted,  to  imp. 
sts.  in  Morningside  Court  (No.  2),  in- 
volving 9200  eu.  yds.  grading  excava- 
tion; 88,740  sq.  ft.  grading  surface; 
4700  fi.  Hi-ft.  curb  and  gutter;  5100 
ft.  1-ft.  curb  and  gutter;  54,450  sq.  ft. 
2Vj-in.  asub.  cone  base  with  IVi-ln. 
asi)h.  cone  surface;  34,200  sq.  ft.  5-ln. 
cone,  pavement;  1250  lin.  ft.  6-in.  and 
l.iOii  lin.  ft.  4-in.  water  mains;  five  6-in. 
and  twenty-six  4-in.  gate  valves;  seven 
)-iii.  hydrant  risers;  6300  lin.  ft.  2-in. 
ft.  114 -in.  and  5330  lin.  ft.  1-in.  con- 
duit; 5510  lin.  ft.  6-in.,  600  lin.  ft.  4-in., 
14U  lin.  ft.  10-in.,  440  lin.  ft.  12-in.,  150 
lin.  ft.  I5-in.  and  290  lin.  ft.  18-in.  vit, 
storm  sewer;  60  lin.  ft.  10-in.  corru. 
pipe  culvert;  20  sewer  manholes;  11 
sewer  lampholes;  22  catchbasins;  40ou 
lin.  tt.  conductor;  846  sq.  ft.  drivewalk 
sidewalk;  16,000  sq.  ft.  ordinary  side- 
walk; 25  5-ft.  steps;  520  4-ft.  steps; 
10,42o  cu.  yds.  cone,  in  headwalls  and 
retaining  walls;  2270  lin.  ft.  pipe  rail- 
ing; 15  survey  monuments;  121  4-in. 
wye  branches. 

ALAMEDA.  Alameda  Co.,  Cal. — Coun- 
cil, W.  E.  Varcoe.  clerk,  declares  inten. 
(77)  to  imp.  Santa  Clara  Ave.,  betw. 
ord  and  Pacific  Ave;  Haight  Ave.,  bet. 
jrd  and  Pacific  Ave.  and  Lincoln  Ave., 
bet,  3rd  and  Main  Sts.;  grading;  cone 
mrbs,  gutters  and  walks;  corru.  iron 
culverts;  6-in.  oil  macadam  pavement. 
ISll  Act.  Protests  May  5.  Burnett  Ham- 
ilton, city  engineer. 


Contractors  Machine  Works 


We  Specialize  in  rebuilding  and  repairing  contractors'  equipment 
We  build  rock  bunkers,  elevators  and  conveyors,  portable  pumplog 

plants,  hoist  and  rock  crushers. 
Let  us  give  you  an  estimate  on  your  work. 
We  buy  and  sell  used  equipment.  • 


CREAR  &  BATES 


3S  Stanford 


San  Franclseo 


Phone  Kearny  ISSfi 
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EUREKA,  Humboldt  Co..  CaJ.— Bids 
will  be  asked  at  once  by  A.  Walter 
Kildale,  city  clerk,  to  fur.  and  del. 
gravel  tor  street  improvements.  Will 
cover   1-year  contract. 


MENDOCINO  CO.,  Calit. — As  previ- 
ously reported,  bids  virill  be  rec.  by 
State  Highway  Commission,  Forum 
Bldg.,  Sacramento,  April  27,  to  grade 
and  surface  with  crushed  gravel  or 
stone,  6.3-mi.  in  Mendocino  county  bet. 
Leggett  Valley  and  2-mi.  north  of  Rock 
Creek.      Project    involves: 

279,000  cu.  vds.  roadway  excavation 
without  classification;  406.600  sta.  yds. 
overhaul  (two  (2)  stations  or  less); 
.i76,400  sta.  yds.  overhaul  (greater  than 
two  (2)  stations;  3,010  cu.  yds.  struc- 
ture e.\cavation  without  classification; 
12,100  cu.  vds.  crushed  gravel  or  stone 
surface;  200  cu.  yds.  Class  "A"  Port- 
land cement  concrete  (structures); 
16,100  lbs.  bar  reinforcing  steel  in 
place  (structures);  697  lin.  ft.  size  "2" 
and  178  lin.  ft.  size  "5"  light  rein.  con. 
culvert  (Type  "A"  or  "B"  or  "C"  or 
■D");  472  lin.  ft.  size  "2"  heavy  and 
158  lin.  ft.  size  "5"  heavy  rein.  con. 
culvert  (Type  "A"  or  "B"  or  "C"  or 
•D");  162  lin.  ft.  corru.  metal  pipe 
(clean  and  relay);  500  lin,  ft.  6"  drain 
tile;  908  M  gal.  water  applied  to 
i-rushed  gravel  or  stone  surface;  180 
nionumenls. 


RICHMOND,  Contra  Costa  Co.,  Cal.— 
Council,  A.  C.  Faris,  clerk,  declares 
inlen.  (424)  to  imp.  portions  of  10th 
.St.  and  Ducas  Ave.,  involv.  grading; 
pave  with  2-course  3V4-in.  asph.  cone. 
base  course  with  1%-in.  top  course 
National  pavement;  cone,  curbs  with 
and  without  galv.  steel  bars;  cone,  gut- 
ters, walks,  and  wingwalls.  1911  Act. 
Protests  April  27.  E.  A.  Hoffman,  city 
eng. 


RBDDINC.  Shasta  Co.,  Cal. — Council, 
I..eslie  Engr.-im.  clerk,  declares  inten. 
(19)  to  imp.  North  Placer,  West  Sts., 
etc.,  involv.  grading;  pave  with  asph. 
cone.  18-ft.  wide,  5-in.  thick  with  in- 
tersections of  31/i-in.  asph.  cone,  base 
and  1^-iu.  Warrenite-Bit.  surface  also 
portions  of  2  is -in.  and  4-in.  asph.  cone, 
liase  with  I'/a-in.  Warrenite-Bit.  sur- 
face: corru.  iron  i)ipo;  cone,  catchbas- 
ins;  cone,  curbs,  walks,  etc.  1911  Act 
&    Bond    Act    191.5.      Protests    April    29. 


SAN  BRUNO.  San  Mateo  Co.,  Cal. — 
City  Trustees,  Nettie  A.  Willits,  clerk, 
declare  inten.  (466)  to  imp.  portions  of 
Linden,  Poplar.  Elm,  Acacia,  Cypress 
Aves.,  etc..  involv.  grading;  comb.  cone, 
curbs  and  gutters;  cone,  walks;  Willite 
process  composition  pavement  consist- 
ing of  Willite  asph.  cone,  base  and  Wil- 
lite surface;  rein.  cone,  storm  water 
conduits;  vit.  pipe  sanitary  and  lateral 
sewers;  catchbasins,  etc.  1911  Act  and 
Bond   Act    1915.      Protests   April    22. 

YOSEMITE,  Calif.  —  V.  R.  Dennis 
Construction  Co..  Sacramento,  at  $335,- 
835,  submitted  lowest  bid  for  asph. 
cone,  pavement  to  Geo,  E.  Goodwin, 
chief  civil  engineer  National  Park 
Service,  to  refinish  and  pave  approx. 
/%  mi.  of  El  Portal  road  and  13  rai. 
of  Valley  roads  in  Tnsemite  Nat'l  Park, 
fourteen  bids,  in  all,  were  submitted 
Galbraith  and  Janes,  Napa,  at  $498,- 
231  were  low  for  concrete  pavement. 
The  bids  have  been  referred  to  Wash- 
ington  for   action. 


TUCSON,  Ariz. — BordeiMand  Qonst. 
Co.,  Tucson,  sub.  low  bid  to  city  at 
$182,125  to  const.  Arroyo  Culvert  right 
of  way,  and  alleys  In  vicinity  under 
.Arroyo  Culvert  and  Grading  Iraprvt., 
involv.  1000  lin.  ft.  reinf.  cone,  culv., 
having  2  lOxlO-ft.  openings,  11% -in, 
slab  (approx.  1.91  cu.  yds.  per  lin.  ft.), 
2160  lin.  ft.  same  with  9V4-in.  slab 
(approx.  1,734  cu.  yds.  per  lin.  ft.-,  202 
lin.  ft.  2  9x6-ft.  openings,  11-in.  clab, 
7000  cu.  yds.  eycav.  for  culv.,  16,760 
cu.  yds.  arroyo  fill  (borrow),  6270  cu. 
yds.  grade  excav.,  12,785  cu.  yds.  grade 
fill  (borrow),  410  lin.  ft.  8-in.  vit.  sew- 
er, one  m  .h.,  one  sewer  1  h..  170  cu. 
yds.  sewer  excav.  and  backfill,  328  ft. 
12-in.  coir,  iron  culv.  pipe,  10  survey 
mon.  41  lin.  ft.  24-in.  C.  I.  class  A  pipe, 
12  culv.  m.  h.,  7  c.  b.  with  gratings,  2 
sewer  m.  h.,  as  per  plan.  Other  bids: 
Downer  &  Mero,  Richmond,  $153,937.18; 
White  &  Miller,  Yuma,  $201,518.50; 
L.ee  Moor  Contr.  Co.,  El  Paso,  $204,963.- 
S5;  M.  L.  Tophoy,  Tucson,  $214,427.45; 
Phoenix-Temple  Stone  Co.,  Phoenix, 
$224,810.75. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — 
Until  April  30,  11  a.  m.,  bids  will  be 
rec.  by  W.  W.  Felt,  Jr.,  county  clerk, 
for  imps,  in  Rd.  Imp.  Dist.  No.  2;  ex- 
tending from  Monte  Rio  to  Freestone, 
thence  to  connect  with  paved  Sebasto- 
pol-Freestonc  highway;  oil  macadam 
pavement.  Cert,  check  10%  payable  to 
Presiding  Officer,  Bd.  of  Sups  req. 
with  bid.  County  to  pay  $50,000  of  cost. 
I'lans  on  file  in  office  of  clerk.  E.  A. 
Peugh,   county  surveyor. 


SANTA  ANA,  Cal. — Union  Constr.  Co., 
Long  Beach,  sub.  low  bid  to  city  at 
*19,021  to  imp.  N  Baker  St.,  bet.  W  8th 
and  Washington  Ave.,  involv.  98,472 
sq.  ft.  5-in.  cone.  pave.  16.34c  ft.,  4608 
i:t.  curb  45c  ft.,  1558  ft.  4-in.  vit.  sewer 
55c  ft. 


TUCSON,  Ariz. — Lee  Moor  Contr.  Co., 
El  Paso,  sub.  low  bid  to  city  at  $89,- 
487  (using  asph.  cone.)  for  iinp.  N 
Park  Ave.,  Borderland  Constr  Co.,  Tuc- 
son, was  low  at  $93,453.30  (using  War- 
renite-bitul.),  and  Lee  Moor  (Jontr.  Co. 
sub.  only  bid  on  5-in.  cone,  pave  at 
$104,318.  The  work  involv.  10,700  cu. 
yds.  excav.  if  4-in.  pave,  laid,  11,570 
cu.  yds.  excav.  if  5-in.  pave,  laid,  55,150 
cu.  yds.  prepare  sub-grade,  43  cu.  yds. 
class  A  cone.  (1:2:4),  4300  lbs.  relnf. 
steel,  53  cu.  yds.  excav.  for  culv.,  9280 
lin.  ft.  30-in.  gut..  1030  lin.  ft.  60-in. 
gut.,  43,670  sq.  ft.  cone,  walk,  9640  lin. 
ft.  14-in.  curb.  32.500  sq.  yds.  5-in.  cone 
pave.,  or  29,360  sq.  yds.  l>4-in.  Warren- 
ite  on  2'.i-in.  bitum.  base  or  29,360  sq. 
yds.  H2-in.  asph.  cone,  on  2V4-in.  bitum 
base,  200  lin.  ft.  4-in.  and  1440  ft.  S-in. 
vit  sewer  pipe,  4  m.  h.,  4  1.  h.,  S50  cu. 
yds.  trench  excav.,  21  mon.,  35  lin.  ft. 
2-in.  galv.  pipe,  16  lin.  ft  8-in.  class 
■■A"  c.i.  pipe,  7800  lin.  ft.  3xS-in.  wood- 
en headers,  one  c.  b.  grating.  E.  C. 
Dietrich,  city  engr.  Geo.  T.  Grove,  asst. 
city  engineer. 


REDONDO  BEACH,  Cal.  —  Griffith 
Co..  .■)02  L.  A.  Ry.  Bldg.,  Los  Angeles, 
awarded  cont.  by  city  at  $61,208  to 
imp.  Beryl  St.,  involv.  253.386  sq.  ft. 
2-in.  asph.  cone,  wearing  surf,  on  4-in. 
asph.  cone,  base  17. Sc  ft;  5373  lin.  ft. 
grade  $7095  lump  sum;  3028  ft.  curb 
65c  ft.;  10,298  sq.  ft.  gut.  22o  ft;  19.921 
»q.  ft.  walk  16c  ft;  3965  ft.  headers 
•JOc  ft. 


HAMPTON 

ELECTRIC  AND  MFG.  CO. 
ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
526  HOWARD  STREET,  SAN  FRANCISCO 

MOTORS 

Nen  and   Used,  Bought,  Sold,  Exchanged,  Rented  and  Repaired 
Indnstrlal  Light  and  Power  Installation 

Telephone  SUTTER  3366 


BERKELEY,  Alameda  Co.,  Cal. — Un- 
til April  21,  9  a.  ra.,  bids  will  be  rec.  by 
Emma  M.  Hann,  city  clerk,  (No.  529) 
to  imp.  Colusa  Ave.,  from  Hopkins  St. 
north  involv.  grading;  cone,  curb  and 
gutter;  cone,  walks  and  culverts;  pave 
with  6-in.  oil  macadam.  1911  Act  & 
Bond  Act  1915.  Cert,  check  10%  pay- 
able to  city  req.  I'lans  on  file  in  office 
of    clerk. 

SIGNAL  HILL,  Cal. — Until  8  p,  m., 
April  20,  bids  will  be  rec.  to  imp.  State 
&t.,  bet.  Temple  Ave.  and  495  ft  e.  of 
Lnos  Ave.,  and  p.jrtions  of  other  sts. 
Work  incl.  grade,  pave.,  etc.  Of  the 
cost,  which  will  be  $100,000,  $23,000  will 
be  paid  out  of  the  general  fund;  1915 
bond  act.  Geo.  H.  Cooper,  city  clerk. 
Geo.   A.   Schwabland,    city   engr. 

SAN  DIEGO,  Cal.  —  Bert  Noble, 
Spreckels  Bldg.,  awarded  cont.  by  city 
April  6  at  $41,681  to  imp.  National  Ave 
Bids  noted  issue  April  3.  WorW  involv. 
252,268    sq.    ft.    5-in.   cone,    pave.,    etc. 


SAN  DIEGO,  Cal.— Geo.  R.  Daley  4430 
Boundary  St.,  sub.  low  bid  to  city  at 
$60,449  to  imp.  Utah  St.,  involv.  273,- 
;i4S.7  sq.  ft.  IVa-in.  asph  pave  on  5-in. 
cone,   base  21.7c   ft.,   50  water  serv.  $17. 

Geo.  R.  Daley  low  at  $54,847.76  to 
imp.  Kettner  Blvd.  and  Ivy  St.,  Involv 
203,039.93  sq.  ft.  IVi-in.  asph.  cone,  pave 
on  5-in.  cone,  base  23.7c  ft.,  6022  2  ft 
curb  60c  ft.,  2919.88  sq.  ft.  walk  20c  ft.i 
16  6-m.  cem.  sewer  laterals  $35  ea.,  14 
4-in.  cem.  sewer  laterals  $30  ea;  4  culv 
compl.  $1550. 

Griffith  Co..  Ry.  Bldg.,  L.  A.,  low  bid 
at  $20,779  to  imp.  G  St.,  involv.  131,- 
96S  sq.  ft.  l>.^-in.  asph.  cone,  pave  on 
2H-in.  bitum.  base  15.6c  sq.  ft.,  255.1 
ft.  curb  67c  ft.,  one  water  serv.  $20. 

STOCKTON,  San  Joaquin  Co.,  Cal.— - 
Council,  A.  L.  Banks,  clerk,  declares 
inten  (760)  to  const,  system  of  lateral 
sewers  with  wye  branches,  curved 
branches,  manholes  with  and  without 
automatic  flushers  in  Bleghle  alley 
from  E  Worth  St.  south  to  alley  run- 
ning east  and  west  through  Block  42 
of  Villa  Addition  and  in  alleys  run- 
ning east  and  west  through  Blocks 
No.  30,  36  and  42  of  Villa  Addition. 
1911  Act  &  Bond  Act  1915.  Protests 
April    27.      W.    B.    Hogan,    city    eng. 

STOCKTON,  San  Joaquin  Co.,  Cal.— 
Council,  A.  L.  Banks,  clerk,  declares 
inten.  (No.  759)  to  imp.  A  St.  bet.  Myr- 
tle St.  and  Stockton  and  Copperopolis 
R.  R.,  involv.  grading;  comb.  cone. 
curbs  and  gutters;  cone,  walks;  pave 
with  4-in.  crusher  run  rock  base  with 
2-in.  asph.  cone,  surface.  1911  Act  & 
Bond  Act  1915.  Protests  April  27.  W 
B.    Hogan,    City   Eng. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.  — 
City  Eng.  H.  E.  Godegast  preparins 
spec,  for  350-ft.  new  sewer  in  Sherman 
Street. 


SAN  ANSELMO,  Marin  Co.,  Cal— A.  G. 
Raisch.  46  Kearny  St..  San  Francisco, 
at  $32,690  awarded  cont.  by  town  trus- 
tees to  imp.  portions  of  Scenic  Ave., 
Kim  and  Plumas  Aves.,  etc..  grading; 
<  one.  curb  and  gutters;  cone,  and  corru 
lion  culvert  with  cone,  wing  walls; 
corru.  iron  and  vit.  pipe  culverts  with 
cone,  headwalls  and  wing  walls;  cone. 
catchbasins;  br.  and  cone,  manholes; 
hyd.  cem.  cone,  pavement;  6-ln,  vit. 
pipe  sanitary   sewer. 


RICHMOND,  Contra  Costa  Co.,  Cal. — 
ounoil,  A.  C.  Paris,  clerk,  declares  In- 
ten. (422)  to  imp.  Garrard  Blvd.  bet. 
Macdonald  and  Ohio  Aves.,  Involv. 
grading;  pave  with  l-course  asph. 
cone,  consisting  of  4-ln.  asph.  cone, 
base  course  with  1%-in.  top  coarse 
of  National  pavement  surface;  corru. 
iron  pipe  culverts.  1911  Act.  Pro- 
tests April  27.  E.  A.  Hoffman,  City 
Eng:. 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
L.  J.  Byrne,  Santa  Cruz,  at  $704.22 
awarded  cont.  by  council  to  Imp.  Effey 
St.  from  Darwin  St.  to  its  east  end  and 
Darwin  St.  opposite  west  termination 
of  Effey  St.,  involv.  const.  o(  brick 
manholes;  6-in.  vit.  sewer  with  wyes. 
Granite  Construction  Co.  only  other 
bidder    at    $1218.42. 
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SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
Wm.  Sylva,  Petaluma.  at  $15,500 
awardtd  cont.  by  Supervisors  to  const. 
1  mi.  ef  cone,  pavement  on  Geyser- 
ville-Jlmtown  Road  in  Alexander  Val- 
ley; will  be   18   ft.  wide. 


S.\NTA  BARBARA  COUNTY,  Calif. 
— Following  bids  rec.  April  13  by  State 
Highway  Commission,  Forum  Bldg., 
Sacramento,  to  pave  with  Fort.  ceni. 
cone,  and  surface  with  asph.  cono. 
l.a-mi.  in  Santa  Barbara  county  bet. 
Ortega  Hill  and  Santa  Barbara: 
Cornwall  Const.  Co.,  &anta  Bar- 
bara      $64,102 

Samuel    Hunter.    Santa    Barbara.    67.6S8 
Chas.   T.    Richardson,   Santa    Bar- 
bara      68,312.50 

(Carpenteria    Mix.     $tio,80U) 

.\ssiciated   Const.   Co.,   S.   F 75,409 

Engineers     estimate       ^standard 

mix.)      66,612.50 

Engineer's   estimate    (carpenteria 

mix.)      62,760 

All  bids  were  for  standard  mix.  ex- 
cept one  bid  submitted  by  Chas.  T. 
Richardson. 


NORTH  SACRAMENTO,  Sacramento 
Co.,  Cal. — City  Eng.  Bidwell  preparing 
spec,  for  curbs,  gutters  and  walks  In 
Del  Paso  Blvd.  Res.  of  Inten.  for  work 
will  be  passed  at  eaily  meeting  of 
town    trustees. 


ALH.^MBRA,  Cal. — Awards  by  city 
for  St.  work  under  1911  act  are: 

Monterey  St.  to  R.  A.  Glbbs,  Alham- 
bra.  involv.  1137  cu.  yds.  grade  33c  yd; 
3725  sq.  ft.  walk  16e  ft;  1566  ft.  curb 
47c  ft;  35b7  sq.  ft.  gut.  23c  ft;  745  ft. 
S-in.  sewer  $1.06  ft;  15  hse.  sewers 
J26.25  ea;  2  m.  h.  $85  ea;  1  f.  t.  at  $85: 
about  30,000  sq.  ft.  2% -in.  oil  mac. 
pave.    S. 3333c   sq.    ft.;    wyes   50c    each. 

San  Marino  Ave.  to  Hall-Johnson  Co. 
3025  Fowler  St.,  Los  Angeles,  involv. 
3214  cu.  yds.  grade  48c  yd;  7460  ft.  walk 
16.5c  ft;  1418  ft.  curb  50c  ft;  3500  sq.  ft. 
gut  24c  ft;  25,758  sq.  ft.  asph.  cone, 
pave.   16.5c  ft. 

Curtis  Ave.  to  Robt.  P.  Law,  6115 
Delphi  St.,  Los  Angeles,  involv.  614  cu. 
yds.  excav.  35c  cu.  yd.,  70S1  sq.  ft. 
walk  15c  ft.,  2813  ft.  curb  40c  ft;  5626 
sq.  ft.  gut.  21c  ft;  35,403  sq.  ft.  2% -in. 
oil  mac.  pave.  9c  ft. 

PETALUMA,  Sonoma  Co.,  Cal.  — 
Council,  G.  V.  Roberts,  clerk,  declares 
inten.  (3119)  to  imp.  Central  Ave.,  bet. 
Kent  and  Galland  Sts.,  involv.  grad- 
ing and  pave  with  oil  macadam;  curbs 
and  gutters.  1911  Act  &  Bond  Act  1915. 
Protests  April  27. 

MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Until  May  4,  bids  will  be  rec.  by  su- 
pervisors to  const,  1-mi.  oil  macadam 
pavement,  16-ft.  wide  on  Marsh  Creek 
road,  starting  2-mi.  east  of  Claytoii. 
Separate  bids,  same  date,  to  imp.  1-mi. 
south  of  I'ittsburg,  IS-ft.  wide  with 
oil  macadam  pavement.  Plans  obtain- 
able from  County  Surveyor  R.  R.  Ar- 
nold. 


LOS  ANGELES,  Cal. — Williams  Con- 
struction Co.,  668  Santa  Fe  Ave.,  Los 
Angeles,  sub.  low  bid  to  city  at  $121,- 
369  to  imp.  Leona  Blvd.  and  portions 
of  other  sts.,  involv.  approx.  388,000 
sq.  ft.  7-in.  cone.  pave.  20c  ft.,  2-in. 
asph.  cone.  pave,  on  5-in.  cone,  base 
23. 5e  ft.,  4 -in.  walk  17e  ft.,  grade  l.le 
sq.  ft.,  std.  heavy  curb  19c  ft.,  special 
curb  54c  ft.,  10  gauge  corru.  culv.  $4 
ft.,  14  gauge  corru.  iron  culv.  $4.35  ft., 
e.  b.  $30  ea.,  drain  Inlet  and  reconstr. 
of  curb  $14  ea.,  reconstr.  of  box  culv. 
J4.50  ft.,  c.  b.  $24  ea.,  drain  inlet  $21  ea., 
ornam.  lighting  sys.,  $31,208.20. 

S.\NTA  CRUZ.  Santa  Cruz  Co.,  Cal. — 
Granite  Construction  Co.,  WatsonvlUe 
at  $12,530.44  awarded  cont.  by  council 
to  imp.  (340-D)  portions  of  Walnut 
Ave.,  involving  grade  and  pave  with 
cone,  part  circle  corru.  metal  concrete 
culverts;  cone,  catchbasins;  6-in.  vit. 
clay  pipe  sewers  with  wyes,  etc. 
Thompson  Bros.,  only  other  bidder  at 
$12,676.89. 

HUNTINGTON  PARK,  Cal. — Until  8 
p  m..  May  4,  bids  will  be  rec.  to  imp. 
California  Ave.,  bet.  Santa  Ana  St.  an(? 
Florence  Ave.,  involv.  grade,  eem.  cone 
pave  Paul  E.  Kressly,  engr.,  732  H.  W. 
Hellman  Bldg.,  Los  Angeles.  Cert.  chk. 
or  bond  10%.  H.  H.  Hunter,  city  clerit. 


REDONDO,  Cal. — Approx.  quant,  for 
imp.  of  Lucia  Ave.,  bids  for  which 
will  be  rec.  Apr.  20  are;  124,929  sq.  ft. 
2-in.  oil  and  rock  pave  on  4-in.  water 
bound  mac.  pave.,  3356  lin.  ft.  grade 
lapprox.  38.000  cu.  yds.),  6471  ft.  curb, 
111,412  sq,  ft.  gut.,  31,438  sq.  ft.  walk. 
Previous  bids  were  rejected.  For  com- 
parative purposes  the  low  bid  subm.  by 
Kuhn  Bros.,  was:  17c  pave,  $1S,000 
grade,  70c  curb,  26c  gut.,  25c  walk; 
total,  $56,674.25.  Engr's  est.,  $15c  pave, 
516,924  grade.  60c  curb,  25c  gut.,  23c 
walk;  total,  $51,629.29. 


EL  DORADO  COUNTY,  Calif.— Until 
May  11,  2  p.  m.,  bids  will  be  rec  by 
State  Highway  Commission,  Forum 
Bldg.,  Sacramento,  to  grade  all  and 
surface  portions  with  crushed  gravel 
or  stone,  5.8-mi.  in  El  Dorado  county. 
bet.  Camino  and  2-mi.  east  of  Sports- 
mans  Hall.  R.  M.  Morton,  state  high- 
way eng.  See  call  for  bids  under  offi- 
cial   proposal    t»e<^tiOIl    in    thin    issue. 


SA.\  RAFAEL,  Marin  Co.,  Cal.— Un- 
til April  20,  8  p.  m.,  bids  will  be  rec. 
by  Eugene  W.  Smith,  city  clerk,  to  imp. 
under  Res.  of  Inten.  No.  270  Involv. 
H942  sq.  ft.  2-in.  Durite  pavement;  994 
lin.  ft.  cone,  curbs  and  gutters;  3597 
.•>q.  ft.  walks;  135  lin.  ft.  4-in.  ironstone 
pipe  sewer.  Cert,  check  10%  payable  to 
city  req.  Plans  on  file  in  office  of 
clerk. 


OAKLAND,  Cal. — Until  April  23,  12 
noon,  bids  will  be  rec.  by  E.  K.  Sturgis, 
city    clerk,    to    imp: 

Portions  of  Masterson  and  Lily  Sts., 
involv.  grading;  pave,  curbs,  gutters, 
walks,   conduit.      1911   Act. 

Portion  of  Bond  St.,  involv.  sewer 
witii  manhole.  lamphole  and  wye 
branches.      1911    Act. 

Cert,  check  10%  payable  to  city  req. 
I'lans   on   file   in    office   of  clerk. 


LOS  A.NGELES.  Cal.  —  Supervisors 
declare  inten.  to  imp.  Downey  Rd.,  bet. 
.Anaheim-Telegraph  Rd.  and  Mines  Ave, 
and  portions  of  other  roads  and  coun- 
ty highways  under  Co.  Imp.  No.  84, 
involv.  oil  and  screenings  wearing 
surf.,  cem.  cone,  gut.,  curbs,  walks 
and  other  incidental  items. 

Intention  declared  to  imp.  Wheeler 
and  La  Verne  Rd.,  bet.  San  Dimas  Can- 
yon Rd.  and  Foothill  Blvd.,  and  por- 
tions of  other  rds.  in  County  Impvt. 
N"o.  76.  involv.  G-in.  oil  mac.  pave.,  20 
ft.  wide,  18-in.  corru.  iron  pipe  culv., 
reinf.  cone,  headwalls.  Mame  B.  Beatty 
clerk    of   the    board. 


S.\X  BER.VARDINO  CO.,  Cal.— Calif, 
highway  comm.  has  plans  under  way 
for  pave,  on  Colton  Ave.,  bet.  w.  city 
limits  of  Redlands  and  the  bridge 
across  the  Santa  .\na  riv.  nr.  Colton. 
Kst.,    $250,000. 


SIG.NAL  HILL,  Cal. — City  Eng.  Geo. 
.v.  .Schwabland  preparing  spec,  to  pave. 
Willow  St..  bet.  e.  and  w  .city  limits. 

BEVERLY  HILLS,  Cal — J.  L.  McClain 
3452  W  Slauson  Ave.,  awarded  cont,  by 
city  at  $35,143  to  imp.  Canyon  Dr.,  bet. 
Burton  Way  and  Wilshire  Blvd..  involv 
widening  the  rdwy.  10  ft.  ornam.  lights, 
remov.  of  old  and  planting  new  trees, 
cem.  cone,  gut.,  mac.   pave,  curb,  etc. 


CERES,  Stanislaus  Co.,  Cal.  —  Until 
April  21.  bids  will  be  rec.  to  imp.  por- 
tions of  4th  and  5th  Sts.,  etc.  Plans  on 
file  in  office   of  city  clerk. 


KERN  COU.NTY.  Calif.— Until  May 
22.  2  p.  m.,  bids  will  be  rec.  by  State 
Highway  Commission,  Forum  Bldg., 
Sacramento,  to  widen  with  Port.  eem. 
cone,  shoulders  and  surface  with  asph. 
Lonc.  8. 2-mi.  in  Kern  County,  between 
Beardsley  Canal  and  Lerdo.  R.  M.  Mor- 
ton, state  highway  eng.  See  call  for 
bids  under  offioini  proposal  seetion  In 
tliiM   IsMue. 


LOS  ANGELES,  Cal.— D.  L.  Reaburn, 
highway  const  i^ngr.  for  bd.  pub.  wks., 
estimates  cost  of  grading  Highland 
Ave.  Rd.  to  60-ft.  width  through  Ca- 
huenga  Pass  at  $178,537.50.  The  West 
.Side  road,  known  as  Cahuenga  Ave., 
is  now   under  construction. 


LOS  .\NGELES,  Cal. — Approx.  quant, 
for  imp.  of  Main  St.  (Watts)  bet.  Cen- 
tral Ave.  and  w.  city  limits  of  Watts, 
1521  ft.,  or  .29  mi.,  are:  1285  cu.  yds. 
excav.,  3511  sq.  yds.  shape  roadbed, 
3683  sq.  yds.  disint.  gran.  sub-base, 
3511  sq.  yds.  eem.  cone,  pave.,  4953  sq. 
yds.  sh.ipe  should.  Bids  will  be  rec.  by 
county  May  4.  Cash  contr.  No.  244. 

MODESTO,  Stanislaus  Co.,  Cal.  — 
Standard  Paving  Co.,  Modesto,  award- 
ed contract  by  council  to  imp.  alley 
through  Block  96.  bet.  F  and  G  Sts., 
involv.  grade;  5-in.  cem.  cone,  pave; 
O.  P.  headers.  Unit  bid:  Grade.  $.04  sq. 
ft;  pave  $.19  sq.  ft;  curb,  $.17  lin.  ft; 
gutter.  $.20   sq.  ft.;  headers,   $.10   lin.  ft. 


ANNOUNCING 

THE  ARRIV.4L,  OF 

A  COMPLJEyrE 

STOCK  OF 

Stewart 

Builders' 

Mixers 

Sturdy,   light,  com- 

paet — suited  for  all 

classes   of   concrete 

construction  —  can 

be     had     with     or 

without   power — on 

steel     trucks     or 

trailer    with    pneu- 
matic tires. 

SPECIAL  I.VTROm  ITORT  OFFER 

Tr.-i  ler  type  with  Hercules  •nglne 
in    steel   housing,   pneumatic   tires 

3   cu.   ft.   capacity $239 

5    cu.    ft.    capacity 9330 

All  equipped  with  latest  improved    type  mixing  drum,  easy  to  charge 

and  p 'ur.    The  standard  small  builders'    mixer  for  the  past   twenty  years. 


Steel    truck     type    with    Hercules 
engine   in   steel   housing 

3  cu.   ft.  capacity (200 

5  cu.  if.  capacity $300 

7   cu.   ft.   capacity $370 


ON    niSPL.VY    AT 


SMITH-BOOTH-USHER  CO. 


Phone  Sutter  952 


50-60  Fremont  St-  Saa  Francisco 


Saturday,   April    18.   1925 
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OAKLAND.   Cal.— Bids   will   be  asked 
in    ten   days   by   council,   E.   K.   Sturgis, 
clerk,  to  pave  E-14th  St.,  bet.  60th  Ave. 
and   San    Leandro   city   limits;   est,   cost 

$500,000. 


YUBA  CITY,  Sutter  Co.,  Cal. — Until 
April  24,  10  a.  m.,  bids  will  be  rec.  by 
Albert  B.  Brown,  county  clerk,  to  fur. 
and  del.  one  carload  asphalt.  Cert.  chk. 
10%  payable  to  county  req.  Additional 
information    obtainable    from    clerk. 


SAXTA  ROSA,  Sonoma  Co.,  Cal. — 
Until  April  21,  8  P.  M.,  bids  will  be  rec. 
oy  C.  B.  Reid.  City  Clerk,  to  imp:  (798 
A  St.,  bet.  3rd  and  2nd  Sts.,  involv. 
grading;  reconst.  existing  waterbound 
macadam  surface  to  form  l-in.  water- 
bound  macadam  base  and  surface  with 
3-in.  Willite  Process  asph.  cone,  laid 
in  1 -course;  hy<l.  cem.  cone,  curbs  and 
gutters.  1911  Act.  and  Bond  Act  1915. 
Cert,  check  10%  payable  tu  city  reii. 
Plans  on  file  in  olfice  of  clerk.  Paul 
Green,   city   engineer. 


CHICO,  Butte  Co.,  Cal.— Until  April 
20  8  p.  ra.,  bids  will  be  rec.  by  Ira  R, 
.Morrison,  city  clerk,  (1925-D)  to  imp. 
portions  of  Olive,  Mill.  Elm,  Laurel 
Sts.,  involv.  grading;  hyd.  cem.  cone. 
curbs,  walks  and  alley  approaches.  1911 
Act  &  Bund  Act  1915.  Cert,  check  10%> 
payable  to  city  req.  Plans  on  file  in 
office  of  clerk.  Raymond  H.  Witt,  city 
engineer. 


LOS  ANGELES,  Cal. — Approx.  quant 
for  imp.  of  Wilshire  Blvd.,  6th  St.,  Cur- 
son  Ave.  and  Ogden  Dr.  (Hancock 
Park),  44S7  ft.  or  .85  mi.,  for  which 
bids  will  be  rec.  by  county  May  4,  are: 
12,224  cu.  yds.  excav.,  16.996  sq.  yds. 
shape  rdwy.,  4895  sq.  yds.  6-in.  to  8- 
in.  cem.  cone,  pave.,  11,980  sq.  yds.  5- 
in.  mac.  pave.,  4975  sq.  yds.  6-in.  disint. 
gran,  sub-base,  11,9S0  sq.  yds.  5-in.  dis- 
int. gran,  sub-base,  5747  ft.  6x9xl5-in. 
curb.  1447  ft.  6xlOxl6-in.  curb,  15,565 
sq.  ft.  6-in.  gut.,  1066  sq.  ft.  8-in.  gut., 
25,808  sq.  ft.  walk,  30  ft.  12-in.  cone, 
pipe  compl.,  68  ft.  21-in.  cone,  pipe 
compl..  16  ft.  24-in.  reinf.  cone,  pipe, 
222    ft.   27-in.   reinf.   cone,   pipe,   3   std.   c. 

b.  compl.,   "A",    'B",   and   "D",   one   std. 

c.  b.  "C"  compl.,  headwall  at  inlet  to 
culv.  exten.  at  Wilshire  Blvd.  and  Gen- 
esee St.,  1320  ft.  6-in.  tile  drain  pipe, 
244  ft.  S-in.  tile  drain,  cone.  ret.  wall 
on  Wilshire  Blvd.  compi.,  from  sta.  2 
plus  10  to  3  plus  44,  m.  h.  "4"  compl., 
m.  h.   "Y"   compl. 


LIVERMORE,  .A.lameda  Co.,  Cal.  — 
Chambers  and  DeGolyer,  Bacon  Bldg., 
Oakland,  at  $1,002  for  Maple  St.,  and 
j247  fur  McLeod  St.,  awarded  contracts 
by  town  trustees  to  const.  sewers. 
Other  bidders  were:  H.  E.  Conner, 
Stucktun — Maple  St.  ?146.50,  McLeod 
St.  $323;  C.  A.  Bruce  .fe  Suns,  Pleas- 
anton — Maple  st.  $1300,  McLeod  St. 
$350;  Thos.  A.  Geary,  Oakland — Maple 
St.  $1369,  McLeod  $350:  John  Garder, 
Oakland — $1750  for  both;  AJax  Constr. 
I'o..  San  Francisco — $1048  for  both; 
.Martin  Murphy,  Berkeley— $1800  for 
both;  T.  E.  Clinch,  Richmond — Maple 
St.  $1,500,  McLeod  st.  $388;  Bowman  & 
W  cil,    Oakland — $1325    for   both. 


S.X.VT.V  ROS.\,  Sonoma  Co..  Cal. — 
rtitil  .Vpril  21,  8  P.  M.,  bids  will  be  rec. 
by  I-.  B.  Reid,  City  Clerk,  (796)  to  imp. 
iirchard  St..  bet.  5th  and  Spencer  Ave.. 
inyulv.  grading;  reconst.  existing  water- 
bound  macadam  surface  to  form  4-in. 
waterbound  macadam  base  and  surfact- 
with  3-in.  Willite  process  asph.  cone, 
laid  in  1-course;  hyd.  cem.  cone,  curbs 
and  gutters.  1911  Act  and  Bond  Act 
1915.  Cert,  check  10%  payable  to  city 
req.  Plans  on  file  in  oflict  of  clerk. 
Paul  Green,  city  Engineer. 


LOS  .A..\GELES,  Cal. — Hall-Johnson 
Co.,  3025  Fowler  St.,  Los  Angeles, 
awarded  cont.  by  bd.  pub.  wks.  at  $14,- 
1.'j4  for  imp.  Roy  St..  bet.  Marie  Ave. 
and  Annandale  Blvd.,  involv.  grade 
$31100  lump  sum.  36,536  sq.  ft.  cone, 
pave  20c  ft.,  120  sq.  ft.  remod.  oiled 
^nrf.  8e  ft..  1003  ft.  curb  60c  ft.,  3535 
KM.   ft.  walk   ISc  ft.,  sewer  compl.  $2600 

.1.  and  P.  Cristich,  1817  E  3rd  St.. 
:M\ariicd  ..int.  at  $10,204  for  improving 
{■;<liiindi:i  SI.,  bet.  Rinehart  ISt.  and 
!•;  h  indi:i  St.  East,  involv.  grade  at 
.53800  lump  sum.  32,340  sq.  ft.  oiled 
rdwy.    7c    ft.  ,    721    ft.    curb    55c   ft.,    9221 


sq,  ft.  walk  17c  ft.,  4093  sq.  ft.  gut.  20c 
ft.,  storm  drain  $400,  reinf.  cone,  stair- 
way   $300,   1315   ft.   light  curb. 

Grunwald  &  Tudor.  408  Bartlett  Bldg. 
awarded  cont.  at  $37,742  for  imp.  Sat- 
urn St.,  bet.  Alvira  St.  and  La  Cienega 
Blvd.,  involv.  grade  $5150,  170,112  sq.  ft. 
oiled  rdwy.  5c.  14,194  ft.  curb  at  44c, 
71,621  sq.  ft.  walk  15.5c.  26,799  sq.  ft. 
gut.  22c,  guard  rails  $720,  622  sq.  ft. 
5-in.  cone,   pave  20c. 


SANTA  ROSA.  Sonoma  Co.,  Cal. — Un- 
til April  21,  S  p.  m.,  bids  will  be  rec.  by 
C.  E.  Reid.  city  clerk,  (790)  to  improve 
I'olk  St.,  bet.  W-7th  and  Hewitt  Bts., 
involv.  grade  and  pave  with  3-in.  Wil- 
lite asph.  cone,  laid  in  one  course: 
cone,  curbs  and  gutters.  1911  Act  and 
Bond  Act  1915.  Cert,  check  10%  payable 
to  city  req.  Plans  on  file  in  office  or 
clerk.      Paul   Green,   city   eng. 


STOCKTON,  San  Joaquin  C-'.,  Cal.— 
American  La  France  Company  at  $13.- 
500  awarded  contract  by  council  to  fur- 
nish 1000-gal.  triple  combination 
pumper  for  fire  dept.  Seagraves  Co. 
bid  $13,000. 


VE.VICB,  Cal.— Until  8  p  m..  April  21 
bids  win  be  rec.  to  imp.  X  Venice 
Blvd.  and  18th  Ave.  and  portions  of 
other  sts.:  73,094  sq.  ft.  grade.  70,436 
sq.  ft.  6-in.  cem.  cone.  pave..  2375  sq. 
ft.  4-in.  cem.  walk,  1020  sq.  ft.  remuv. 
walk.  30O6  ft.  cem.  cone,  curb,  2345 
ft.  remc'v.  of  curb,  23  ft.  6-in.  vit.  sewer 
hse.  laterals,  7  m.  h.  to  be  altered.  2 
c.  b.  per  section  "A  A,"  2  c.  b.  per 
section  "B  B,"  148  ft.  8-in.  c.i.  drain 
pipe  compl..  6S  ft.  8-in.  vit.  drain  pipe, 
reinf.  cone,  bridge  (lowering,  altering, 
widening  and  reconst.  existing  bridge, 
also  constr.  headwalls  and  retainintc 
wnlls  and  making  fills,  but  does  not 
incl.  grade,  pave.,  remov.  of  curlDS,  or 
constr.  of  sidewalks  and  curbs).  Plans 
obtainable  from  H.  D.  Chapman,  c.ty 
engr.,    un    deposit   of   $5. 


LONG  BEACH,  Cal. — Until  9:30  a.  m. 
April  21,  bids  will  be  rec.  under  1911 
act   to    imp: 

15th  St.,  bet.  Termino  and  Ximeno 
Aves. :  cem.   curbs  and  walks. 

25th  and  Eagle  Sts.,  bet.  American 
and  Pasadena  Aves.:  cem.  curbs  and 
walks. 

-Massachusetts  St.,  bet.  Roswell  and 
Ximeno  Aves.:  cem.  curbs  and  walks. 

-Mley  e.  of  Euclid  .A.ve.,  bet.  Broad- 
way and  A'ista  Sts.:  6-in.  cem.  cone, 
pave. 

Ocean  I'ark  Ave.,  bet.  Ocean  Blvd. 
and   Broadway.:   cem.   curbs  and   walks. 

Plans  on  file  at  office  of  city  engr., 
R.  D.  Van  .-Mstine.  H.  C.  Wau,<hop, 
city    clerk. 


RICHMOND.  Contra  Costa  Co..  Cal. — 
Until  .April  27,  bids  will  be  rec.  by  A. 
C  F'aris.  city  clerk,  to  imp.  (Res.  400) 
potions  of  Ohio,  Center.  Florida  and 
Waller  Aves..  37th.  39th.  41st,  and 
42nd  Sts.,  involv.  grade,  pave  with  2- 
C'-iurse  asph.  cone,  consisting  of  3-in. 
asph.  cone,  base  with  lV2-in.  tup  course 
uf  .National  wearing  surface:  cem.  cone. 
I'urbs  with  steel  curb  bars;  cem.  cone, 
gutters,  wingwalls  and  portals;  coiru. 
iron  :ind  cone,  culverts;  remove  and 
relay  existing  vit.  pipe  culverts;  const. 
6-in.  vit.  sewer.  1911  Act.  Plans  on 
rile  in  office  of  clerk.  E.  A.  Hoffman, 
city  eng  neer. 


l,OS  A.VGELES.  Cal. — Martin  Brkich 
Co.,  309  Douglas  Bldg.,  sub.  Ijw  bid  to 
bd.  pub.  wks.  to  const.  Sec.  24  of  North 
outfall  Sewer,  bet.  intersection  of  En- 
terprise St.  with  Santa  Fe  Ave.  and 
23rd  St.  with  Trinity  St..  on  type  1 
(br;ck-concr.)  as  fullows:  (a)  5226  ft. 
.'.-ft  senii-eliiptical  brick-cone,  sewer 
compl.,  $80,000.  (b)  8441  ft.  5-ft.  6-in. 
SI  nii-elli|itical  brick-CJnc.  sewer  compl 
l^i:'.0..-,O0.  Other  bids: 

liobert  E.  Cooney — (a)  $S2,000.  (b) 
.$141,500. 

.1.   F.  Shea  Co.— (a)   $52,234,   (b)    $144.- 


r,oi 


(a)     $83,585,     (b) 
.V     Gillespie-    (a)     $S4,- 


Simiinovieh 
?i;(3.375. 

Mllagenovich 
mill,    (h)   $153,000. 

Alkmson-Sploer  i-o.— (u)    $S9.000,    (b) 
.1  1  19,500. 

■l-hos.    Haverty    Co.— (a)     $89,210.    tb) 
$15:i,032. 


LOS  .\.XGELES.  Cal— Southwest  Pav- 
ing Co..  806  Washington  Bldg.,  sub.  low 
bid  to  supervisor  at  $123,000  to  imp. 
-■Vnaheim  Telegraph  Rd.,  Leffing-well 
Kd.  and  Central  Ave.,  bet.  Paint  Ave. 
and  Orange  county  line,  24,941  ft.,  or 
4.7  mi.,  R  D.  I.  Xo.  272,  involv.  21,295 
cu.  yds.  excav.,  63,884  sq.  yds.  shape 
rdwy.  8470  cu.  yds.  remov.  old  mac.  and 
disint.  gran.,  63,883  sq.  yds.  5-in.  sub- 
base,  61,113  sq.  yds.  2-in.  asph.  cone, 
top.  61,113  sq.  yds.  4-in.  asph.  cone, 
base.  527  ft.  curb.  1714  sq.  ft.  gut., 
reinf.  cone,  box  culv.  at  Sta.  36  plus 
01,  24-in.  corru.  iron  pipe,  culv.  compl. 
at  Victoria  .\ve.,  24-in.  corru.  iron  pipe 
culv.  compl.  at  Sta.  156  plus  03,  12  ft. 
24-in.  corru.  iron  pipe  and  relocation 
of  old  pipes  at  Stas.  94  plus  70.  193 
plus  79  and  193  plus  81.50,  49,882  ft. 
shape  shuld.  Est.  contr.  price,  $141,- 
499.50.  Other  bids  were:  Griffith  Com- 
pany. $123,500:  Kuhn  Brothers,  $129,- 
500:  Geo.  H.  Oswald,  $130,000;  Steele 
Finley,  $130,624;  L.  A.  Pav.  Co.,  $133,- 
333;  Geo.  R.  Curtis  Pav.  Co.,  $134,500; 
Ed.  Johnson  &  Sons,  $134,900;  Hall- 
Johnson  Co.,  $135,000;  Gibbons  &  Reed 
Co.,  $114,900;   Federal   Pav.  Co.,  $148,000 


GLENDALE,  Cal.  —  Federal  Paving 
insr  Co..  Standard  Oil  Bldg.,  San  Fran- 
ciscj,  awarded  cont.  by  city  at  $34,719 
to  imp.  Howard  St.,  Broadway,  Geneva 
St.,  Wilson  Ave.,  California  Ave.,  Lex- 
ington Dr.  and  Doran  St.,  involv.  4-in. 
asph.  pave.,  curb,  walk,  sewer  sys.,  wa- 
ter sys..  lights,  etc. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal 
— Election  will  be  held  May  15  to  form 
sanitary  district  in  North  Palo  Alto 
section.    Eliz.    M.    Kneese,    county   clerk. 


PACIFIC  GROVE.  Monterey  Co.,  Cal. 
— Ciiy  Eng.  H.  D.  Severance  preparing 
spec,  to  pave  Grand  Ave.,  bet.  Light- 
house Ave.  and   Pine  St  . 


SAN  DIEGO,  Cal. — Council  declares 
inten.  to  imp.  Villa  Terr,  and  Dwight 
St..  involv.  130,326.9  sq.  ft.  IVz-in.  asph. 
cone.  pave,  on  2% -in.  bitum.  base, 
3261.24  sq  .ft.  cem.  walk,  849.23  ft. 
curb,  385.1  lin.  ft.  6-in.  cem.  pipe.  F.  A. 
Rhodes,  city  engr. 

LOS  .\.VGELES.  Cal.— Geo.  R.  Curtis 
Pav.  Co..  2440  E  26th  St.,  sub.  l3w  bid 
at  $31,246  to  Bd.  Pub.  Wks.  to  imp. 
Ascot  Ave.,  bet.  Vernon  Ave.  and  53rd 
St.,  involv.  grade  at  $4000.  81,997  sq.  ft. 
IMi-in.  asph.  on  5-in.  asph.  cone,  base 
18c.  2266  sq.  ft.  5-in.  cunc.  pave  19c, 
12.976  sq.  ft.  2-in.  asph.  cone,  wear 
surf.  Sc.  5276  ft.  curb  60c,  26,306  ft. 
walk  ISc.  8676  ft.  cut  19c.  cone.  culv. 
$325,  Sana,  sewer  $1000.  103  ft.  hse. 
sewer  $1.40 


SAN*  DIEGO,  Cal. — Until  10:30  a,  m., 
April  27,  bids  will  be  rec.  to  imp.  I  and 
J  Sts.  and  alley  in  blk  9,  Kimball's  Sub 
invulv.  254,211.04  sq.  ft.  IVs-in.  asph. 
cone.  pave,  on  Z'li-in.  bitum.  base, 
110.32  ft.  cem.  curb,  106.6  cu.  yds.  excav. 
F.  A.  Rhodes,  city  engr.  A.  H.  Wright, 
city  clerk. 


J.OS  .\XGELES,  Cal. — West  Holly- 
wood dist.  has  authorized  $240,000  bond 
issue  in  connection  with  the  county 
sanitation  dist.  plan.  This  dist.,  which 
incl.  Sherman,  is  known  as  Dist.  No. 
4.  Dist.  No.  3.  incl.  Long  Beach  and 
Signal  Hill  dists.,  will  vote  in  June  on 
a   $3,540,000   issue. 

LOS  .\XGELES,  Cal.  —  Gibbons  and 
Reed.  905  S  Olive  St.,  sub.  low  bid  at 
$62,712.55  tn  bd.  pub.  wks.  to  improve 
Vanowen  St.,  bet.  e.  boundary  of  city 
of  L.  A.  and  1120  ft.  e.  of  Woodman 
Ave.,  involv.  grade  at  $5000,  319,500 
sq.  ft.  a.sph.  cone.  pave.  lO^^c,  83,000 
sq.  ft  of  decomp.  granite  rdwy.  with 
uil  surf    10c. 


SAN  FRANCISCO— Louis  J.  Cohn 
llii  .-Gutter  St..  at  $45,999.  submitted  low 
bid  to  Board  of  Public  Works  to  const, 
reinforced  concrete  sewer  with  ap- 
nurtenances  in  30th  Ave.,  bet.  Lincoln 
Way  and  Kirkham  Sts.  The  project 
involves  670  lin.  ft.  3-ft.  6-in.  by  5-ft. 
3-in.  reinforced  concrete  sewer;  2553 
lin.  n  3-ft.  by  4-ft.  6-ln.  rein.  cone. 
K.  wer:  2  taper  connections;  1  junction 
structure;  10  br.  manholes.  Next  low 
bidders  were:  R.  W.  Rohl,  $47,353;  C 
B.  Eaton,  $48,623;  Smith  Const.  Co. 
$49,845. 
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ALHAMBRA,  Cal. — Until  S  p.  m.,  Apr. 
27,  bids  will  be  rec.  to  const,  seivers  in 
Sewer  Dist.  No.  12,  bounded  by  Valley 
Blvd.,  Hellman  Ave.,  Almansor  St.  and 
-Margucrita  Ave.,  involv,  60,418  ft.  8-in. 
vit.  sewer,  2144  ft.  4 -in.  wye  branches, 
187  m.  h..  2  drop  m.  h.,  59  f.  t.  and  168S 
hse.  conn.  Plans  obtainable  city  engr. 
on  deposit  of  $5.  O.  N.  Kugen,  asst.  city 
engineer. 
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SANTA  MONICA,  Cal. — Until  10  a.  m., 
April  27,  bids  will  be  rec.  to  imp.  alley 
in  blk.  89,  Town  of  Santa  Monica,  bet. 
California  Ave.  and  Wilshire  Blvd.: 
oil   and    rock    pave.,   c.    i.   water  pipe. 

Bids,  same  date,  to  imp.  Second  St., 
Det.  Santa  Monica  Blvd.  and  Broadway: 
cone.  pave,  with  Warrenite  wearing 
surface. 

Bids,  same  date,  to  imp.  Marine  St., 
bet.  Lincoln  Blvd.  and  Hatch  St.:  asph. 
cone.  pave,  with  Warreniie-bitul.  surf., 
cem.  cone,  walks  and  curbs,  sewers, 
.■■:t<>rm  drains  and  culv:  1911  act.  How- 
ard B.  Carter,  city  engr. 


MODESTO,  Stanislaus  Co.,  Cal. — Un- 
til April  22,  S  p.  m.,  bids  will  be  rec.  by 
H.  E.  Gragg,  city  clerk,  (454)  to  imp. 
alley  througli  block  213  bet.  Pleasant 
and  Fairview  Ave.,  involv.  grading; 
5-in.  cone,  pave;  cem.  walks;  c.  i.  elec- 
troliers with  conduits,  etc.  1911  Act 
and  Bond  Act  1915.  Cert,  check  10% 
payable  to  city  req.  Plans  on  fllle  in 
office  of  clerk.  F.  W.  McCarton,  city 
engineer. 


EUREKA,  Humboldt  Co.,  Cal. — Until 
April  21.  8  p.  m.,  bids  will  be  rec.  by  A. 
Walter  Kildale,  city  clerk,  to  fur.  1000 
cu.  ft.  of  screened  gravel,  more  or  less. 
Specifications  and  further  information 
obtainable    from   clerk. 


VENTURA,  Cal. — City  has  under  way 
plans  for  sewer  extensions  to  cost  ap- 
proximately $125,000.  C.  W.  Pierce,  city 
engineer. 


LOS  ANGELES.  Cal. — Until  10  a.  m., 
April  20,  bids  will  be  rec.  by  bd.  pub. 
wks.  for  sewers  under  1911  act  in  Bea- 
con St..  bet.  Santa  Cruz  and  1st  Sts.: 
8-in.   vit.   sewer. 


SAN  FTSRNANDO,  Cal. — Marko  Mat- 
ich,  1436  W  51st  St.,  Los  Angeles, 
awarded  cont.  by  city  at  $39,180.60 
(using  cone,  pipe)  for  const,  of  main 
outfall  sewer  and  compl.  Irahoff  tank 
and  sprinkling  filter  sewage  disposal 
work.  Black  &  Veatch,  consulting  en- 
gineers, 617  Ferg;uson  Bldg.,  Los  An- 
geles. Work  will  incl.  510  lin.  ft.  sewer 
trench,  2000  cu.  yds.  embank.  for 
sewers,  1000  ft.  IS-in.  sewer  laid,  390 
ft.  15-in.  sewer  laid,  4200  cu.  yds.  excav 
for  tank  and  sprinkling  filters,  27  cu. 
yds.  cone,  in  piers,  485  cu.  yds.  reinf. 
c-onc,  38  cu.  yds.  cone,  56,000  lbs.  c.i. 
pipe,  5200  cu.  yds.  screened  gravel,  fil- 
tering material,  6  m.  h.  compl. 


SAN  DIEGO  COUNTY,  Cal. — As  prev- 
iously reported,  bids  will  be  rec.  by 
State  Highway  Commission,  Forum 
Bldg.,  Sacramento,  May  4,  to  pave  with 
Port.  cem.  cone.  3.6  mi.  in  San  Diego 
county  bet.  San  Onofre  and  north 
boundary.  Project  involves:  51.000  cu. 
yds.  roadway  excavation  without  class- 
ification; 80,000  sta.  yds.  overhaul  (two 
(2)  stations  or  less);  380,000  sta.  yds. 
overhaul  (greater  than  two  (2)  sta- 
tions); 190  cu.  yds.  structure  excava- 
tion without  classification:  174,080  sq. 
ft.  subgrade  (preparing  and  shaping); 
160  cu.  yds.  sand  (cushion);  1775  tons 
rock  in  shoulders;  3.2  mi.  new  property 
fence:  8390  cu.  yds.  Class  ''A"  cem.  cone, 
(pavement  and  repairs  to  existing  pave- 
ments): 200  cu.  yds.  Class  "A"  cem. 
cone,  (atruclures) ;  2500  sq.  yds.  fur.  and 
place  reinforcing  steel  (pavement); 
12,500  lbs.  bar  reinf.  steel  in  place 
(structures);  156  lin.  ft.  18"  corru. 
metal  pipe;  105  lin.  ft.  24"  light  reinf. 
cone,  pipe;  200  cu.  yds.  removing  cone, 
in  existing  pavement;  24  monuments. 
Commission  will   fur.  corru.   metal  pipe. 


PALO  ALTO,  Santa  Clara  Co..  Cal. — 
Until  April  27,  8  p.  m.,  bids  will  be  rec. 
l)y  E  L.  Beach,  city  clerk,  to  const, 
storm  water  drains  and  cem.  concrete 
sewer  pipe  with  manholes  and  inlets 
lor  Oregon  Ave  and  Seab-  Ave  Drain- 
age Dlsts.  Res.  of  Inten.  No.  396.  Cert, 
.heck  iU%  payable  to  city  req.  Plans 
obtainable  fron\  City  Engineer  J.  F. 
Byxbee,  Jr, 


LANDER  COUNTV.  Nevada— Bids 
were  received  April  15.  10  A.  M.,  by 
C.  H.  Swcetser,  District  Engineer,  U.  S. 
Bureau  Public  Roads,  9  Main  St.,  San 
Francisco,  to  const.  Grimes  Section, 
-•Vustin-East  National  Forest  Highway 
in  Lander  County,  Nevada,  5.75  miles 
in  length.  Bids  were: 
A.  D.  Drumm  Jr..  Fallon,  Nev.  $35,842.59 

(1)   Rental   Deductable,  $112.50;   (2) 

Stock    piling    top    coarse    material, 

$1552.50. 
Lyon  Constr.  Co..  Ogden,  Uath.  $37,432.05 

(I)    5 .    (23  $1495. 

Ken    Hodgma'n.    Reno,    Nev $41,344.25 

(1)    $ ;    (2)    $1725. 

Higbee     Constr.     Co.,     Cedar     City, 

Utah.       $48,295.63;       (1)     $269;       (2) 

$1638.75. 
Engineer's    Estimate,    $42,070.72. 


LANDER  COUNTY,  Nevada  —  Bids 
were  opened  April  15.  at  10  A.  M.,  bv 
C.  H.  Sweetser,  District  Engineer,  U.  S 
Bureau  Public  Roads.  9  Main  St.,  San 
Francisco,  to  construct  Austin-West 
National  Forest  Highway  in  Lander 
County,  Nevada,  involving  2  miles  of 
grading  and  structures  and  19.46  miles 
crushed  gravel  surface.  Bids  were: 
Ken   Hodgman,  Reno,  Nevada.  $74,809.80 

(1)    Rental    Deductable    ,$ ;    (2) 

Stock    Piling    Top    Coarse    Material. 

$2850. 
J.  M.  Tedford,  Fallon,  Nev $75,520.75 

(1)   $ ;    (2)   $2500. 

G.  K.  Morch,  Spokane,   Wash. .  $76,246.18 

(1)   $ ;   (2)   $2740. 

Bishop  &  Brooks,  Sacramento.  $77,498  12 

(1)    $ ;    (2)    $2600. 

Lyon  Constr  Co..  Ogden,  Utah.  $90,049.62 

(1)   $ ;    (2)    $3000. 

Morrison-Knudson,       Boise.       Idaho 

$93,100.04;    (1)    $ ;    (2)    $3050. 

Higbee  Constr.  Co.,  Cider  Citv,  Utah 

$98,026.54;    (1)    $269;    (2)    $3350. 
Engineer's    Estimate,    $82,129.84;     (1) 
$ ;    (2)    $2600. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Bids  will  be  asked  at  once  by  A.  L. 
Banks,  city  clerk,  to  be  opened  prob- 
ably April  27.  to  imp.  East  Main  St.,  bet 
Wilson  Way  and  east  city  limits.  Bonds 
to  finance  this  "tt'ork  were  voted  in 
1924.  Plans  obtainable  from  W.  B.  Ho- 
gan,  city  eng. 


LOR  ANGELES.  Cal.— Thos.  Haverty 
Co..  8th  and  Maple,  sub.  low  bid  to  bd. 
pub.  wks.  at  $22,984  for  6  in.  to  18-in. 
cem.  sewer  in  Ellenwnod  Dr.,  betw. 
179.45  ft.  n.  from  Langdale  Ave.  and 
Ave.    45, 


SAN  MATEO  Co.,  Cal.— City  council 
petitioned  to  pave  East  San  Mateo 
streets,  covering  territory  from  5th 
Ave.  south   to  Eleventh  Ave. 


CORONA,  Cal. — Until  7  p.  m.,  April 
21,  bids  will  be  rec.  to  imp.  Merrill  St., 
bet.  Olive  and  Railroad  Ave.;  1911-1915 
act.  Cert,  check  or  bond  for  10%,  pay- 
able to  citv  clerk.  Est.  quant.:  7367  cu. 
yds.  grade,  134,200  sq.  ft.  oil;  9258  lin. 
ft.  cone,  curb;  25,086  sq.  ft.  cone,  gut.; 
11.975  sq.  ft.  cem.  walk;  6  curb  inlet 
culv.  with  30-ft.  8-in.  cem.  pipe  con- 
necting with  storm  drain.  J.  J.  Jessup, 
city   engineer. 

SAN  FRANCISCO.— Municipal  Con- 
struction Co.,  112  Lyon  St.,  at  $2882.57, 
submits  only  bid  to  Bd.  Pub.  Wks  to 
imp.  soutli  half  of  Rivera  St.  bet.  ISth 
and  19th  Aves.,  (where  not)  involv. 
153  lin.  ft.  cone.  curb..  $1  lin.  ft.:  3 
eatehbasins,  $140  ea.;  105  lin.  ft.  10- 
in.  culvert.  $2  lin.  ft.:  660  sq.  ft.  art 
stone  walks.  $.20  sq.  ft.;  6347  sq.  ft. 
asph.    cone,    pavement.    $.31    sq.    ft. 

Municipal  C'jnstruction  Co.,  only  bid- 
der, at  $1200  to  imp.  north  half  of 
Rivera  St..  bet.  19th  and  20th  Aves. 
(where  not)  involv.  3750  sq,  ft.  asph. 
cone,    pavement.    $.32    sq.   ft. 

Frank  J.  McHugh,  474  17th  Ave.,  at 
$1150,  only  bidder  to  imp.  Anza  St,  bet. 
42nd  and  43rd  Aves.,  involv.  100  lin. 
ft.  cone.  curb.  $2  lin.  ft.:  2500  sq.  ft. 
asph     cone,    pavement.    $.38    sq.    ft. 

Fay  Imp.  Co..  Phelan  Bldg.,  only  bid- 
der, at  $3097.20.  to  imp.  (where  not) 
32nd  .\vp.  bet.  Ullo.i  and  Vicente,  in- 
volv. 435  lin.  ft.  cone,  curb,  $1.14:  8700 
sq.    ft.    asph.    ciinc.    pavement,    $.299. 

Fav  Imp.  Co..  only  bidder  at  $2308.15. 
to  iiiip.  36th  Ave.,  bet.  Taraval  and 
UUoa  Sts..  involv.  325  lin.  ft.  cone, 
curb.  $1.05;  650  sq.  ft.  cone,  gutters, 
$.3.X:  5  850  sq.  ft.  asph.  cone,  pavement, 
$.294. 


OAKLAND,  Cal.  —  Hutchinson  Co., 
Hutchinson  Bldg.,  Oakland,  awarded 
eont.  by  council  to  imp.  portions  of 
Olive  St..  Jnvolv.  prrading,  $.04  sq.  ft.; 
cone,  curb,  $.76  lin.  ft.;  cone,  gutter, 
.f.26  sq.  ft.;  oil  macadam  pave,  $.11  sq. 
ft.;    cem.    walks.    $.17    sq.    ft. 


MANTECA.  San  Joaquin  Co..  Cal. — 
t.'ity  trustees  declare  intention  to  es- 
tablish sewer  district.  Plans  ajad  esti- 
mates of  cost  will  be  prepared  at  once 
liy  C.  10.  Sloan,  consulting  engineer. 
S.'inta   Ki-    Bldg.,   San   Francisco. 


MISCELLANEOUS  BUILDING 
CONSTRUCTION 

(t'ontinued    from    Page   18) 

LOS  ANGELES.  Cal. — Jas,  A.  Block, 
318  I.  W.  Hellmen  Bldg.,  is  preparing 
prelim,  plans  for  open  air  arena,  295 
by  330  ft.  at  Vermont  and  WiUow- 
brooit  Aves.  for  local  company  to  be 
managed  by  Tom  Kennedy.  Sound  Con- 
struction Co.,  R.  E.  Dusenberry,  614 
Spreokels  Bldg..  will  erect  structure 
which  will  provide  approx.  25,000  seats, 
bicycle  track,  basketball  court,  and 
possibly  ice  skating  rink;  work  will 
involve  10,000  cu.  yds.  excav.,  hoi.  tile 
walls,    frame   gallery,    reinf.   cone.   slab. 


SAN  FRANCISCO — C.  C.  Morse  &  Co., 
seed  growers,  749  Front  St.,  San  Fran- 
cisco, acquired  property  at  San  Bruno 
and  Paul  avenues,  covering  an  area  of 
261.000  sq.  ft.,  announce  their  intention 
of  having  plans  prepared  very  shortly 
for  warehouses  and  office  building. 


HUMBOLDT  COUNTY,  Cal.  —  Until 
May  11,  2  p.  m.,  bids  will  be  rec.  by 
State  Highway  Commission,  Forum 
Bldg..  Sacramento,  to  clean  and  paint 
five  bridges  in  Humboldt  county.  See 
call  fnr  bids  under  official  proposal 
sertion  In  this  issoe. 


REKDLEY,  Fresno  Co.,  Cal.  —  Until 
April  21,  8  P.  M.,  bids  will  be  received 
by  Hazel  Trembly,  city  clerk,  to  fur. 
and  install  woven  wire  fence  with  steel 
posts  at  Sanitary  Sewerage  Plant, 
Riverside  Colony.  Cert,  check  10% 
payable  to  City  Treasurer  req.  Plans 
on  file  in  oflice  of  clerk  and  obtainable 
from  City  Water  Superintendent  on  de- 
posit of  $10.  returnable. 


BUSINESS  OPPORTUNITIES 


SAN  FRANCISCO  —  Further  in- 
formation regarding  these  opportunit- 
ies may  be  obtained  from  the  office 
of  Larsen  Advance  Construction  Re- 
port.s,  818  Mission  Street.  San  Fran- 
cisco, either  by  phone,  letter  or  per- 
sonal call.  Requests  for  additional  in- 
formation should  be  made  to  the  Busi- 
ness Opportunities  Department.  Such 
requests  must  be  accompanied  by  the 
Index  Number  of  each  opportunity'. 

9065  —  Norway.  Large  Norwegian 
firm  desires  to  appoint  a  San  Fran- 
cisco foreign  trade  house  as  its  exclu- 
sive agent  on  the  Pacific  Coast.  Cor- 
respondence may  be  taken  up  with  firm 
in    nrooklyn    N.    Y. 

9:-i66 — Berlin.  Germany.  Large  manu- 
facturers of  High  Pressure  Turbine 
Pipes,  with  international  reputation. 
desire  to  appoint  an  exclusive  repre- 
sentative in  San  Francisco.  Only  con- 
n.cti.in  with  well  established  firm  is 
desired. 

9069  —  Guayaquil,  Ecuador.  Firm 
to  make  a  conection  with  San  Fran- 
cisco importers  of  Hardwoods.  Samples 
and  full  details  are  'Promised  on  re- 
quest   of    interested    firms. 

HiiTV — Rotterdam.  Holland.  Export- 
ers of  Hemp  and  other  fibers,  desire  to 
quote  prices  and  establish  business 
with  .San  Francisco   importers. 

D-l.i08 — Los  Angeles,  Calif.  Indl- 
vidul  wishes  to  get  in  touch  with  local 
leather  and  varnish   manfacturers. 

1>-1.')12 — Kansas  City,  Mo.  Oil  ami 
refining  company  wishes  to  get  in 
touch    with    local    stores    selling    office 
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IntCJior  of  Crauman  Metropolitan  Theatre,  Lcs  Angeles.  Done  entirely  in  Concrete.  IVilliam  Lee  IV ooUett,  Architect. 

TRULY  CREATIVE 

AMONG  advanced  achievements  in  concrete  is  the  interior  of  Grauman 
JTx.  Metropolitan  Theatre,  Los  Angeles. 

From  lobby  to  proscenium  the  conception  has  been  executed  in  the  same 
basic  material  used  to  insure  structural  soundness  and  economy. 

Especially  worthy  of  note  are  the  rough,  form-marked  walls  with  murals 
painted  on  them,  the  great  open  trusses  and  massive  beams,  the  decorated 
columns  and  the  symbolic  statuary — all  of  concrete. 

The  result  is  a  daring  creation  indicating  possibilities  through  the  medium 
of  concrete  undreamed  of  a  few  short  years  ago.  And  it  may  well  be  that  this 
truly  creative  w^ork  will  serve  as  an  inspiration  for  other  individual  achieve- 
ments destined,  perhaps,  to  herald  a  new  era  in  architecture. 

*    *    * 

Competently  supervised,  modern  workmen  can  produce  concrete  in  any 
form,  texture  or  color  the  architect  may  direct.  If  you  are  interested,  we  shall 
be  most  happy  to  send  further  information.  Simply  address  the  nearest  office 
listed  below. 


PORTLAND  CEMENT  ASSOCIATION 

A  National  Organization  to  Improve  and  Extend  the  Uses  of  Concrete 


DALLAS 

INDIANAPOLIS 

MILWAUKEE 

NEW  YORK                  PITTSBURGH 

BOSTON 

DENVER 

JACKSONVILLE 

MINNEAPOLIS 

OKLAHOMA  CITY       PORTLAND,  OREG. 

SEATTLE 

4TLANTA 

CHARLOTTB.N.C. 

DES  MOINES 

KANSAS  CITY 

NASHVILLE 

PARKERSBURG            SALT  LAKE  CITV 

ST.   LOUIS 

WASHINGTOM, 

BIKMINOBAM 

CHICAOO 

DETROIT 

LOS  ANGELES 

NEW  ORLEANS 

PHILADELPHIA            SAN  FRANCISCO 

VANCOUVER,  B.C. 

D.C. 

Our  Boot/its  art  lent  fr 

ee  in  the  United  States,  Canada  and  Cuba  cnly 
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BUILDING  CONTRACTS 

SA.V    FRANCISCO    COIINTY 


SI.UUO  and   Over  K^vorted 


The    following    Is    an    Index    tor    the 
LontractK  In   thle  laane. 

No      Owner  Contractor     Aint. 

1583  Huenergardt 

1584  Guisti 

1585  Shea 

1586  Howard 

1587  Holden 

1588  Lioyle 

1589  Brennen 
l5ao     Leigh 
1591      Sorbi 
io;i:;     sorbi 

1593  Stulsaft 

1594  Rogers 

1595  Arata 


Owner  4000 

Owner  3000 

Deutscher  2500 

Owner  3000 

Terry  2900 

Stockholm  1000 

Low  2000 

Owner  bouu 

Owner  2000 

Owner  3000 

Barrett  20000 

Owner  3000 

De    Benedetti  5000 


1596  Plagge 

1597  Hinkel 

1598  Herold 

1599  Forrest 

1600  Burns 

1601  Heyman 

1602  Ingraham 

1603  Fificld 

1604  Hoelocker 

1605  Savage 

1606  Ciucci 

1607  Kicci 

1608  Franceschi 

1609  Herzig 

1610  Viola 

1611  Wesendunk 

1612  Janssen 

1613  Gawthorne 

1614  Post 

1615  Brenner 

1616  Cronan 

1619  Glidden 

1620  Finmore 

1621  Holth 

1622  Jacobson 

1623  American 

1624  Eichendorff 

1625  Sharman 

1626  Dolores 

1627  Nelson 

1628  Compton's 

1630  Frannsich 

1631  Rapp 

1632  iletcalf 

1633  Schwartz 


Owner  3jo0 

Owner  3000 

Owner  2900 

Ray  3000 

Owner  3000 

Owner  15000 

Owner  30000 

Owner  32000 

Buscke  16000 

Owner  16000 

Rboinson  7480 

Robinson  7480 

Robinson  8280 

Owner  500« 

Lindsay  9000 

Owner  4000 

Owner  4000 

Owner  12000 

Jensen  15000 

Low  4000 

Hannah  1400 

Chlcagro  4000 

Gold  8375 

Owner  7000 

Swanson  3000 

Barrett  7O00 

Penny  3600 

Owner  9000 

Owner  3000 

Owner  7000 

Brumfield  1400 

Larson  12000 

Owner  18000 

Owner  30000 

ReiUy  20650 

1634  Farrigia               Sangiminco  16181 

1635  Zimmerman                  Nelson  2353  i 

1636  Fotenos                           Stone  1000 

1637  Huralielle                       Owner  3000 

1638  Vannucci                DeMartini  1000 

1639  Stoff                             Haggans  2000 

1640  Lindgren                         Owner  6000 

1641  Beck                               Owner  1000 

1642  Petersen                          Owner  3500 

1643  Kleinfehn                  Hamblen  1150 

1644  Garrigues                    Bordieu  3000 

1645  Remus                   McDonough  3000 

1646  Bothin                          Mattock  1200 

1647  Ryer                         Demarais  6000 

1648  Mullen                            Owner  8000 

1649  Bagnasacco                   Owner  8000 

1650  Mondinl                  Fontanella  6000 

1651  Lang                                 Owner  24000 

1652  Dignan                             Owner  10000 

1653  Siri                                    Owner  25000 

1654  McCarthy                       Arnott  6000 

1655  Blake                              Varney  4500 

1656  Wethered                       Owner  3000 

1657  Pony                              Varney  4500 

1658  Baker                               Arnott  4000 

1659  Perkins                         Owner  1000 

1660  Maruiano                        Owner  1200 

1661  Steur                                Owner  6000 

1662  Hargrav.-                        Owner  3850 

1663  Brown                          Maloney  5000 

1664  De    Leilo                      Stewart  3000 

1665  Douglass                       Owner  3000 

1666  Krobitzsch                   Leibert  8500 

1667  Concordia             MacDonald  2000 

1668  Steur                                Owner  6000 
1668      Hurst                          Llndgren  5200 

1670  Hahn                           Lindgren  4950 

1671  Remus                  McDonough  .... 

1672  Medicj                           Ludlow  7800 

1673  California                Denlvelle  58700 

1674  California                        Reed  26900 

1675  California                      Michel  9764 

1676  Mayer                                Little  5600 

1677  McKlnley           Cuthbertson  .... 


RESIDENCE  .  ^.  „         „    „ 

(1583)      W  MONTALVO  100  N  Magellan 

Two-story     and      basement     frame 

residence.  „_     „, 

Owner — D.    G.   Huenergardt,    1121    Clay 

St.,  San  Francisco. 
Architect  —  Harris    Allen,    133    Kearny 

St.,  San  Francisco.  J40JO 


(1:184)  NW  GREEN  AND  SANSOME. 
One-story  addition  for  commercial 
quarters.  „ 

Owner— S.  A.  Giusti,  200  Green  St.,  San 
Francisco.  •„«»„ 

Architect— None.  t3000 


DWELLING 

(1585)     S   NEY    225   E    Congdon.      One- 

storv  and  basement  frame  dwelling 
Owner— Con    T.    Shea,    2187    Mission   St., 

San  Francisco. 
Architect — J.     C.     Hladik,     Monadnock 

Bldg.,  San  Francisco. 
Contractor— W.  G.   Deutscher,    27   Rose- 

mont    Place.    S.    F.  $2500 


DWELLING  

(1586)  W  TWENTY-FOURTH  AVE 
100  N  Ulloa.  One-story  and  base- 
ment  frame   dwelling. 

Owner— Joseph    Howard.    118    8th    Ave., 

San  Francisco. 

Architect — None.  »3000 

STORES  

(1587)  SE  TARAVAL  AND  NINE- 
teenth  Ave.  One-story  frame 
stores. 

Owner — St.  George  Holden,  308  Cro^-kei 

Bldg.,  San  Francisco. 
Architect — Chas.     Strothoff, 

St.,  San  Francisco. 
Contractor — Wm.    L.    Terry, 

Way,   San   Francisco. 


227 


15th 


REPAIRS 

(1588)  NO.  316  FULTON.  Repair  fire 
damage   t'l  roof. 

Owner — Mrs.  Emma  Doyle,  Berkeley, 
and  Mrs.  E.  Jackson,  .San  Francisco 

Architect — None. 

Contractor  —  Stockholm  &  Allyn,  Mo- 
nadnock  Bldg.,   S.    F.  $1000 

ALTERATIONS 

(1589)  NO.  2896  TWENTY-SECOND 
St.      New   foundations;    roofing,    etc. 

Owner — J.  and  M.  Brennen,  Premises. 
Architect — None. 

Contractor — James  Low,  76  Coleridge 
St.,  San  Francisco.  J2000 


(1590)  S  HAYES  30  E  Scott.  Two- 
storv  and  basement  frame  (2)  flats. 

Owner  —  E.  A.  Leigh,  1133  Hayes  St., 
San  Francisco. 

Architect — None.  $6000 


DWELLING 

(1591)  E  PARIS  275  S  Russia.  One- 
story  and  basement  frame  dwelling 

Owner  —  A.  Sorbi,  234  Russia  St.,  San 
Francisco. 

Architect — None.  $2000 


DWELLING 

(1592)  E  PARIS  250  S  Russia.  Two- 
story   and  basement  frame  dwlg. 

Owner — A.  Sorbi,  234  Russia  St.,  San 
Francisco. 

Architect — None.  $3000 


ALTERATIONS 

NO.  2417  WEBSTER.  Remodel  for  ga- 
rage. 

Owner — Mrs.  Lillian  Ellas. 

Archittct — Earle  B.  Bertz,  368  Sutter 
St.,    San    Francisco. 

I'ontractor — D.  L.     Bienfield,      447      21st 

Ave.,  San  Francisco.  $1200 

NOTE; — Recorded    contract     reported 

April    8.    1925,    No.    1563. 


SHOP 

(1593)  S  BRYANT  105  W  FIFTH.  1- 
story  and  mezzanine  floor  concrete 
shop. 

Owner — M.  Stulsaft,  1338  Mission  St;-, 
San   Francisco. 

Architect — R.  W.  Jenkins,  243  Diamond 
St..  S.  F. 

Contractor — Barrett  &  Hilp,  918  Harri- 
son St.,  S.  P.  120.000 


DWELLING 

(1594)      E    VICTORIA    200    N    Garfield. 

1-story   and   basement  frame  dwlg. 
Owner— J.  A.   Rogers,   1239   6th  Avenue, 

San   Francisco. 
Architect — R.  R.  Irvine,  736  Call  Bldg., 

San  Francisco.  $3000 


DWELLING 

(1595)      N  OCEAN  AVE.  275  W  Mission. 

1-story  and  basement   frame   dwlg. 
Owner — Bert   Arata. 
Architect — None. 
Contractor — A.    DeBenedettl,    22    Cotter 

St.,   San   Francisco.  $5000 


DWELLING 

(1596)      W    THIRTY-FIFTH    AVE.    225 

N  Irving.      1-story     and     basement 

frame   dwelling. 
Owner— Albert    A.    Plagge,    135    Stelner 

St.,  San  Francisco. 
Architect — None.  $3600 


DWELLING 

(1597)     E  JULES  AVE.  286  N  Grafton. 

1-story  and   basement  frame  dwlg. 
Owner — Hinkel    Bros.,    1204    Caatro    St.. 

San   Francisco. 
Architect — None.  $3000 


DWELLING 

(1598)  SE  FAIRMONT  &  WHITNEY. 
1-story  and  basement  frame  dwlg. 

Owner — George  Herold,  201  Miguel  St., 
San   Francisco. 

Architect — Thomas  Bros.  235  Montgom- 
ery  St.,   San   Francisco.  $2900 


DWELLING 

(1599)     SE    SURREY    480    N    Chenery. 

1-story  and  basement  frame   dwlg. 
Owner — Henrietta    Forrest,    301    Surrey 

St.,    San    Francisco. 
Architect — ^None. 
Contractor — Frank  Ray,  301  Surrey  St., 

San   Francisco.  $3000 


STORES   &  FLATS 

(1600)     N    Taraval    82-6    W    29th    Ave. 

2-story  and  basement  frame  stores 

and   (2)  flats. 
Owner — John    Burns.    755    40th    Avenue, 

San  Francisco. 
Plans  by  owner.  $3000 


APARTMENTS. 

(1601)    NW    FULTON    and      26th      Ave. 

Three-story    and    basement    frame 

(6)   apartments. 
Owner — Oscar    Heyman      &      Bro.,      742 

Market  St. 
Architect — G.  Stahlberg,  Flatlron  Bldg. 
$16,000 


AP.^RTMENTS. 

(1602)        W.     LEAVENWORTH      80       N 

Green.      Two-story    and    basement 

frame   apartments. 
Owner — M.    C    Ingraham,    165    Fell    St. 
Architect — None.  $30,000 


KEIP.^IR  GARAGE. 

(1603)  NE  FULTON  and  Gough  Sts. 
Repair  fire  damage  (private  gar- 
age). 

Owner — Fifield  and  Hart,  care  archi- 
tects. 

Architect  —  O'Brien  Bros.,  Inc.,  316 
Montgomery    St.  $32,000 


BUILDING. 

(1604)  W  FOURTH  30  S  Bryant.  One- 
story  and  mazzanlne  floor  rein- 
forced concrete  building. 

Owner — Wm.  Hoelscher  and  P.  J.  Mer- 
schen,  22  Battery  St.,  San  Francisco 

Architect — Walter  C.  Falch,  Hearst 
Bldg.,   San   Francisco. 

Contractor — Buschke  &  Brown,  604  Mis- 
sion    St.  $16,000 


STOREa  ' 

(1605)   NW  LOifBARD  and  Stelnar  Sts. 

One-story   frame   stores. 
Owner — W.    A.    Savage,    5745    Geary    St. 
Architect — C.    O.   (Tlausen,    Hearst  Bldg. 
$16,000 
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RESIDENCE 

1606)      \V    AVILA    98    S    Capra    Way    S 
27-6    X   W   100-30.     All   work   for   1- 
story    and    basement      frame    resi- 
dence. 
Dwner — R.    Ciucci,    NE    cor.    Front   and 

Washington  Sts.,  S.  F. 
^.rcliitect  —  P.   Righetti,   12   Geary  St., 

San    Francisco, 
"ontractor — Robinson    &    Johnson,    1943 

Anza   St.,   S.   F. 
s-iled  April  10.  1925.  Dated  Mar.  28,  1925 

Building  roofed $1870 

Plastering   completed    1870 

Completed    and    accepted     1S70 

Usual    35    days    1870 

TOTAL  COST,  $7480 
l3ond,  $3800.  Sureties,  Fidelity  and  De- 
)osit  Co.  of  Maryland.  Forfeit,  none, 
jimit,  75  davs.  Plans  and  specifications 
lied. 


IIESIDENCE 

(1607)  W  AVILA  125-6  S  Capra  Way 
S  S—  W  100-30  N  27-6  E  100-30. 
All  work  for  1-story  and  basement 
frame  residence. 
Owner — Z.  iiicci,  NE  Front  &  Washing- 
ton Sts.,  S.  F. 
\rchitect  —  P.    Righetti,    12    Geary   St., 

San    Francisco. 
Contractor — Robison    &    Johnston,    1943 

Anza   St.,    S.    F. 
Lulled  April  10,  1925.  Dated  Mar.  28,  1925 

Building  roofed   $1870 

Plastering   completed    1870 

Completed    and    accepted     1870 

Usual    35    days    1870 

TOTAL  COST,  $7480 
Bond,  $3800.  Sureties,  Fidelity  and  De- 
posit Co.  of  Maryland.  Forfeit,  none. 
Limit,  75  days.  Plans  and  specifications 
lied. 


FRAME    BLDG. 

U608)      E   AVIL.\   37-6   S  Capra    Way   S 
35    .\    E    100.      All   work    for    1-story 
and  basement   frame  bldg. 
Jwner — P.    Franceschi,    NE    Front    and 

Washington    Sts.,    S.    F. 
.Architect — P.     Righetti.     12     Geary     St., 

San   Francisco, 
'ontractor — D.    C.    Robinson    &    W.    H. 

Johnston.   1943  Anza  St.,  S.  F. 
Piled  April  10,  1925.  Dated  Mar.  28,  1925 

1st    floor   joists    set    $1500 

Roofed   and    enclosed    1600 

Plastering   completed    1500 

Completed    and    accepted     1600 

Usual    "5    days    2080 

TOTAL  COST,  $8280 
Bond,  $4140.  Sureties,  Fidelity  &  De- 
posit Co.  of  Maryland.  Forfeit,  limit, 
none.        Plans    and    specifications    filed. 

DWELLING 

11609)     W   VICTORIA     200   N     Urbane 

Drive.       One-story     and     basement 

frame  dwelling. 
Dwner — A.   J.   Herzig,   1690  Washington 

St.,  San  Francisco. 
Plans    by   Owner.  $5000 


DWELLING 

11610)      S  SAN  JOSE  AVE  51.94  N  Gor- 

ham.     Two  one-story  and  basement 

frame   dwellings. 
Jwner — Enrico  Viola. 
Architect — None. 
Jontractor — Lindsay    Constr.    Co.,    3281 

Bryant  St.,  S.  F.  $4500   each 


O  vVELLINQ 

(1611)  E  DliTROIT  100  N  F'ood  Ave. 
Two-story  and  basement  frame 
dwelling. 

Jwner — A.  A.  Wesendunk,  1747  Dolores 

St.,   San   Francisco. 
Plans   by   owner. 
Jontractor — A.    A.    Wesendunk    &    Son, 

1747   Dolores    St.,   S.   F.  $4000 

DWELLING 

(1612)  SW  RICO  WAT  175  SE  Avlla. 
One-story  and  basement  frame 
dwelling. 

Jwner  —  E.   A.  Janssen,   Hearst   Bldg., 

San  Francisco. 
.-Architect — None.  $4000 

PLATS 

(1613)  E  TWENTY-EIGHTH  AVE 
lOo,  131  N  Cabrillo.  Two  2-story 
and  basement  frame  flats  (2  flats 
in  each  building) 

Owner   —    Dr.    F.    A.'  Gawthorne,    5331 

Geary    St.,    S.    F. 
.Architect — None.  Each  $6000 

APARTMENTS 

(1614)  s  POST  137-6  W  Leavenworth' 
6-story  and  basement  class  C  (53) 
apartments. 

Owner  —  Post  &  Leavenworth  Realty 
Co,,   %  architect. 


Architect — Slyvain  Schnalttacher,  233 
Pnst  St.,   &   F. 

Contractor — G.  P.  W.  Jensen,  320  Mar- 
ket  St.,    S.   F.  $150,000 


ALTERATIONS 

(1615)  NE    TWENTY-SECOND    AND 

Harrison    2896    22nd    St.      All    work 

for    alterations      and      additions    to 

building. 

Owner  —  Jedidjah    &    Miriam    Brenner, 

2896    22nd   St.,    S.    F. 
Architect — None. 
Contractor — James    Low,     76     Coleridge 

St.,   S.  F. 
Filed   .April  11,  1925.  Dated  April  6,  1925 

Garages    are    up    $1000 

Roof    on     1000 

Plastering    done     1000 

Completed   aand   accepted    1000 

TOTAL  COST,  $4000 
Bond,  sureties,  forfeit,  limit,  none. 
Plans    and   specifications   filed. 


DWELLINGS 

(1616)  N  FULTON  34-59  E  3rd  Ave.,  E 
58xN  95.  All  work  except  tile  work 
oak  floors,  plumbing,  painting, 
electric  work,  fixtures,  shades,  coal 
grates,  liot  air  furnace  and  finish 
hardware  tor  two  2-story  and 
basement  frame  dwellings. 
Owner — Michael  and  Blanche  O'Conner, 
and  Joseph  Cronan,  373  Russ  Bldg. 
San  Francisco. 
.Architect  —  Arthur   T.   Ehi-enpfort,   373 

Russ    Bldg.,    S.    F. 
Contractor — Jesse   D.  Hannah,   602  Cali- 
fornia St.,   S.  P. 
Filed  April  11,  1925.  Dated  April  3,  1925. 
Frame    up   and   roof    boards   on. $3000 
Brown    coated   and   rustic   on....    3500 

Completed    and    accepted     4000 

3G    day.s    after     3500 

TOTAL  COST,  $14,000 
Bond,  $7000.  Sureties,  National  Surety 
Co.  Forfeit,  $10.00  pr  day.  Limit,  90 
days,    plans    and    specifications    filed. 


(1617)  S  YOSEMITE  AVE  175  W  Kirk- 
ham.  Two-story  and  basement 
frame    (2)    flats. 

Owner — Angosto  Malucelli. 

Architect — None. 

Contractor — P.  Filippo  &  Co.,  5524  3rd 
St.,    San   Francisco.  $7000 


.ALTERATIONS 

(1618)  NO.  2470  CALIFORNIA.  Con- 
struct auto  driveway;  concrete 
flooring,  etc. 

Owner — -W.  J.  March,  2470  California 
St.,  San  Francisco. 

Architect — None.  «2000 


TANK 

(1619)  NO.  1300  SEVENTH.  Erect 
elevated  steel   tank. 

Owner — The   Glidden    Co.,    Premises. 

Architect — None. 

Contractor  —  Chicago  Bridge  &  Iron 
Works,  338  Rialto  Bldg.,  San 
Francisco.  $4000 


ALTERATIONS 

(1620)      NO.     839     DIVISADERO.       New 

roofing;  store  fronts. 
Owner — H.  S.  Finmere,  Premises. 
Architect — None. 

Contractor — A.   Gold,   2431   Fillmore    St., 
San  Francisco.  $837S 


FLATS 

(1621)      N  TOLEDO  WAY  115  E  Pierce. 

Two-story  and  basement  frame   (2) 

flats. 
Owner — G.    Holthe   and   H.   Borge,    1990 

Folsom  St.,   San   Francisco. 
Designer — G.  T.  Murray.  $7000 


DWELLING 

(1622)  E  THIRTY-THIRD  AVE  275  N 
Taraval.  One-story  and  basement 
frame  dwelling. 

Owner — G.  Jacobson,  2702  McAllister 
St.,  San  Francisco. 

Architect — None. 

Contractor — Oscar  Swanson,  270;iA  Mc- 
Allister St.,  San  Franclsoo.        t>00t 


STORE 

(1623)  S  PERRY  77-6  E  Third.  One- 
story  and  mezzanine  floor  concrete 
store. 

'Owner: — Ainerican   Brass '  Mf g,  Co.- 

Architect  —  Hyman  &  Appleton,  Pox- 
croft  Bldg.,   San  Francisco. 

Contractor — Barrett  &  Hllp,  918  Harri- 
son St.,  San  Franclsoo.  }7000 


STORES 

(1624)  S  IRVING  32-6  W  Twenty- 
fourth  Ave.  One-story  frame  stopes 

Owner — B.  Eichendorff,  1458  25th  Ave., 
San   Francisco. 

Plans  by  Owner. 

Contractor- — Isaac  Penny,  De  Young 
Bldg.,   San   Francisco.  $360U 


DWELLINGS 

(1625)  E  CLAYTON  150,  175  and  200  S 
Deming.  Three  two-story  and 
basement  frame  dwellings. 

Owner — T.  L.  .Sharman,  1800  Quesada 
Ave.,    San    Francisco. 

-Architect — None.  $3000    each 


DWELLING 

(1626)      W   TREAT  AVE   145   S  24th   St. 

Two-story     and     basement     frame 

dwelling. 
Owner — Dolores    Realty    Co.,    3090    16th 

St.,  San  Francisco. 
Architect — None.  $3000 


DWELLING 

(1627)      W     PORTOLA     DR.   117   S  15th 

Ave.        Two-story      and      basement 

frame   dwelling. 
Owner — Fernando  Nelson   &   Sons,   Inc., 

2  West  Portal  Park,  S.  F. 
Architect — None.  $7000 


MARQUEE 

(1628)      144  ELLIS  ST.     Erect  marquee. 

Owner — Compton's  Lunch,  144  Ellis  St., 

San   Francisco. 
Architect — None. 
Contractor  — •  Brumfield    Electric    Sign 

Co.,    965    Folsom   St.,   S.    P.  $1400 


DWELLING 

(1629)      S  SANTA  MONICA  WAY  418  E 

Santa  Clara.     2-story  and  basement 

frame    dwelling. 
Owner    —    S.    E.    Crichton,    314    Matson 

Bldg.,   S.   P. 
Architect— None.  $6000 


PLATS 

(1630)  s   McAllister     149-41^    e 

Baker.  3-story  and  basement  frame 

(6)    flats. 
Owner — I    Frannsich,   1444  Fillmore  St., 

San    Francisco. 
Architect  —  J.    C.    Hladik,    Monadnock 

Bldg..   S.    F. 
^'ontractor — A.  R.  Larson,   516  San  .lose 

Ave.,   S.  P.  $12,n00 

AP.ARTMENT9 

(1631)  NE  FULTON  and  Pierre  Sts. 
3-story  and  basement  frame  (12) 
apartments. 

Owner — C.  Rapp,  825  Monadnock  Bldg., 

San   Francisco. 
Architect   —   J.    C.    Hladik,    Monadnock 

Bldg.,    S.    F.  $18,000 


APARTMENTS 

(1632)     SE  FILBERT  and  Franklin  Sts. 

3-story    and    basement    frame    (27) 

apartments. 
Owner — G.    A.    Metcalfe,    311    Turk    St., 

San   Francisco. 
.Architect  —  J.    C.    Hladik,    Monadnock 

Bldg.,  S.  P.  $30,000 


RESIDENCE 

S  TERBA  BUENA  348  W  Santa  Clara. 
2-story  and  basement  frame  resi- 
dence. 

Owner  —  Chas.  Gordon,  210  Clara  St., 
San   Francisco. 

Architect — H.  H.  Gutterson,  526  Powell 
St.,    S.    F. 

Contractor  —  Mattock    &    Peasey,    210 

Clara  St.,  S.  F.  $15,900 

NOTE  —  Recorded   contract   reported 

April   6,    1925,   No.   1524. 


BUILDING 

(1633)       S    TWENTY-SECOND    122-6    E 
Mission    23    x    120.      All    work    for 
3-story    building. 
Owner  —  May     Edwards      and     Eloise 

Schwartz. 
Architect — Jas.    F.    McGuinness   Jr.,    711 

Highland    Ave.,    S.    P. 
Contractor — Frank  J.   Reilly,  6350  Ful- 
ton St.,  S.  F. 
Filed  April  13.   1925.  Dated  Mar.  6,  192.'.. 
Cash  for  $4500.  note  $1260  total. $5800 
Deed  to  E  39th  Ave.  200  S  of 
Lawton,  25  x  120,  each  val- 
ued  at    $900. 

Brown   coated    ,.4660 

Completed 4S78 

Usual    35    days    4670 

TOTAL  COST.  $20,650 
Bond,  sureties,  forfeit,  none.  Limit,  120 
days.      Plans   and   specifications  flled-^ 


3a 
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Saturday,   April    18.   1925 


FLATS  ^.    ^^ 

(1634)  E  MASON  25  S  Chestnut  S  46 
X  E  68.  All  work  except  lighting 
fixtures,  shades,  finish  hardware  & 
cement  work  tor  two  2-story  and 
basement  frame  bldgs.   (flats). 

Owner — C    Farrugia,    5a4    Chestnut    St., 

San   Francisco. 
Architect — T.  F.  De  Martini,  946  Uroad- 

way,   S.  F. 
Contractor — A.  Sangimlno. 
Filed  April  13,  1925.  Dated  Mar.  2,  1925. 

1st  and   15th   each  month 75% 

Usual   35   days    25% 

TOTAL  COST.  $16,181 
Bond,  sureties,  forfeit,  none.  Limit,  90 
days.     Plans  and   specifications   filed. 

GENERAL   WORK 

(1635)  N  PAGE  137-6  W  GOUGH.  All 
work  for  concrete,  brick,  carpen- 
ter, mill,  plastering,  tinting,  paint- 
ing, hardware,  shades,  $22,406; 
steam  heating  and  sheet  metal, 
$2,131;    in    four    equal    payments. 

Owner — J.  Zimmerman. 

Architect — None. 

Contractor — P.    Algot    Nelson,    355    Oak 

St.,    S.    F. 
Filed  April   13,   1925.   Dated  Mar.   5,   1925 

Rough  frame  up   14 

Brown    coated    14 

Completed  and  accepted    ^ 

Usual   35   days    H 

TOTAL  COST,  noted  above. 
Bond,  sureties,  forfeit,  none.  Limit,  4 
months  after  Alar.  5.  Plans  and  speci- 
fications  filed. 

.\LTERATIONS 

(1636)  NO.  1091  MARKET  ST.  Re- 
arrange show  windows;  tile  ves- 
tibule;   painting,    etc. 

Owner — Pete    Fotenos.    1091    Market   St. 

San    Francisco. 
.\rchitect — None. 
Contractor — Allen    L.    Stone,    501    Loew 

Worfield  Bldg.,  S.  F.  $1000 

ALTERATIONS 

(1637)  NW  FILLMORE  &  FULTON 
Sts.  Excavate;  install  show  win- 
dows,  etc. 

Owner — 1>.    Huralielle.   482    Page  Street, 

San    Francisco. 
Architect   —    Fabre    t    HUdebrand,    110 

Sutter  St.,  S.  F.  $3000 

ALTERATIONS 

(1638)  N  TWENTY-NINTH  150  W 
Sanchez.  Raise  and  underpin  cot- 
tage. 

Owner — Elio    Vannucci,    274      29th      St., 

San   Francisco. 
Architect — None. 
Contractor — F.    DeMartini,    1518    Church 

St.,   San   Francisco.  $1000 

REMODEL 

(1639)  SW  GEARY  AND  COLLINS 
Sts.  Remodel  for  store. 

Owner^Aaron  Stoff  and  S.  Rhine,  110 
Montgomery    St.,    San    Francisco. 

Architect — None. 

Contractor — Chas.  Haggans,  3685  Ca- 
brillo   St.,   S.   F.  $2000 

DWELLINGS 

(1640)  W  THIRTY-THIRD  AVENUE 
100  125  S  Lincoln  Way.  2  1-story  & 
basement   frame   dwellings. 

Owner^Lindgren   Bros.,  37   Dorland   St. 

San   Francisco. 
Architect — Ncne.  $3300    each 

ALTERATIONS 

(1641)  NO.  4215  ARMY  STREET.  Ralie 
and  remodel  for  private  garage 
quarters. 

Owner — A.    Beck.    4215      Army      Street. 

San    Francisco. 
Architect — None.  $1000 

DWELLING 

(1642)  N  SILVER  AVE  250  E  Congdon 
1-story  and  basement  frame  dwell- 
ing. 

Owner — W.    C.    Peteison,    1460    Dlvisa- 

dero    St.,    S.    P. 
Architect — None.  $3500 

DWELLING 

(1643)  E  CON'NECTICUT  305  S  20th. 
1-story   and   basement   frame   dwlg. 

Owner — Geo.     Kleintehn,     1142    Broder- 

ick  St.,  San  Francisco. 
Architect — None. 
Contractor — S.   T.    J.    &   J.    E.    Hamblen. 

436    Fell   St.    S.   F.  $1150 

DWELLING 

(1644)  S  OAKDALE  100  W  Rankin. 
1-story   and   basement   frame  dwlg. 

Owner — Andre    Garrigues. 


Architect    —    Gustave    Stahlberg,     644 

Market  St.,  S.   F. 
Contractor — J.    B.    Bourdieu,    2626    20th 

St.,   S    F.  13000 


liWELLING 

11645)      S  NIAGARA  75  from  Loulsburg 

1-story   and    basement   frame  dwlg. 
Owner — Herman   Remus,   203   Loulsburg 

St.,    San    Francisco. 
Architect — None. 
Contractor    —    W.    E.    McDonough,    225 

Powell  St.,  S.  F.  $3000 


ALTERATIONS 

(1646)      SW    SACRAME»ITO  &  LEIDES- 

dorff.    Rearrange    stairways;    erect 

fire   escapes,   etc. 
Owner — Bothin     Real     Estate     Co.,     604 

.Mission    St.,   San    Francisco. 
Architect — E.    Musson    Sharpe,    60    San- 

-some   St.,   S,   F. 
I'ontractor — Mattock     and    Feasey,     210 

Clara  St.,  S.  F.  $1200 


DWELLING 

(1«47)      E   THIRTY-FOURTH    AVE.    200 

.\"    Irving     2-story      and      basement 

frame    dwelling. 
Owner — Dr.   M.   B.   Ryer,  400  Stelner  St. 

San    Francisco. 
.Architect — None. 
Cuniractor — B.     W.    Demarals     &    Sons, 

732    Page   St.,   S.   F.  $6000 


STORE   ROOM 

(1648)  NE  CLEMENTINA  &  SUMNER 
Streets.  2-story  reinforced  con- 
crete   store   room. 

Owner— Mullen  Manufacturing  Co.,  68 
Uausch    St.,    S.    F. 

-Architect  —  Dodge  A.  Riedy,  Pacific 
Bldg.,   San   Francisco.  $8000 


FL.\TS 

.1649)  N  VALLEJO  175  N  Larkin.  2- 
story  and  basement  frame  (2)  flats. 

Owner — Emilio  Bagnasacco.  1440  Val- 
lejo    St.,    San    Francisco. 

.\rchitect — J.  A.  Porporato,  619  Wash- 
ington  St.,   San   Francl.''co.  $8000 


FLATS 

(1650)  N  GREENWICH  206-3  E  Pow- 
ell. 2-story  and  basement  frame 
(2)    flats. 

Owner— Antonio   Mondlnl. 

Architect — Non«. 

Contractor  —  Fontanella  &  Teza,  41 
Sheridan  St..  S.  F.  $6000 


DWELLINGS 

(1651)  E  TWENTY-NINTH  AVE.,  364, 
394,  424,  454,  484,  514,  544,  574  N 
Taraval.  Eight  1-story  and  base- 
ment  frame   dwellings. 

Owner — Lang  Realty  Co.,  810  UUoa  St, 
San  Francisco. 

Architect — None.  Each  $3000 


FLATS 

(1652)   E  CLAYTON  75  S  FULTON.  2- 

story  and  basement  frame  <2)  flats 
Owner — J.     J.     Dignan,     76    Palm    Ave., 

San    Francisco. 
Architect — G.    A.    Berger,    261    Valencia 

St.,    S.   F.  $10,000 


ADDITION 

(1663)  2140  BUSH  ST.  2-story  rein- 
forced concrete  addition  for  pub- 
lic   garage. 

Owner— A.    Siri,    2140    Bush    St..    S.    F. 

Architect — Kerr.  Jr..  &  Blecher.  613 
Postal  Tel.  Bldg..  S.  F.  $26,000 

DWELLINGS 

(1654)      NW    FLOOD      AND      EDNA;    N 

Flood    25   W   Edna.      Two   one-story 

and    basement    frame    dwellings. 
Owner — The   McCarthy  Co.,      316     Bush 

St.,   San   Francisco. 
Architect — None. 
(Contractor — James    Arnott    &    Son,    235 

Granville  Way,  S.  F.  $3000  ea 


DWELLING 

(1655)   NW  COLLEGE  AVE  AND  MUR- 

ray.        One-    story      and     basement 

frame  dwelling. 
Owner — R.  D.  Blake  Co. 
Architect — Chas.  F.   Strothoff,  2274   15th 

St.,   San   Francisco. 
Contractor — P.  W.  Varney,  860  Bush  St.. 

San  Francisco.  $4500 


DWELLING 

(1656)     N    ROLPH      bet.      Athens      and 

Munich.       One-story     and  basement 

frame  dwelling. 
Owner — Woodward  Wethered,    16    Turk 

St.,    San    Francisco. 
Plans  by  Owner.  $3000 


DW  HILLING 

(1657)      E  COLLEGE  AVE  30  S  Murray. 

One-story      and      basement      frame 

dwelling. 
owner — Mr.  Torry. 
.Architect — Chas.  F.  Strothoff,  2274  15th 

St.,  San  Francisco. 
.Vrtliltect — F.  W.  Varney,  860  Bush  St., 

San  Francisco.  $4600 


DWELLING 

(1658)      E    LEE    AVE     376     S    Grafton. 

One-story      and      basement      frame 

dwelling. 
Owner — Lee      H.   Baker,    301      Holloway 

Ave.,  San  Francisco. 
Architect — None. 
C!ontractor — James    Arnott    &    Son,    235 

Cranville  Way,  S.  F.  $4000 


ALTERATIONS 

(1659)  NO.  21  SUTTER.  Change  store 
fronts;  erect  mezzanine  floor;  paint- 
ing;  papering,   etc. 

Owner — W.  F.  Perkins  et  al,  %  Archi- 
tect 

.Architect — Edward  E.  Young,  2002  Cali- 
fornia  St.,    S.   F.  $1000 


FOUNDATION,    ETC. 

(1660)  W  MISSOURI  75  .S  Mariposa. 
Concrete  foundation;  general  re- 
pairs for  dwelling. 

Owner  —  E.  Marciano.  131  Connecticut 
St.,   San    Francisco. 

Architect — None.  $1200 


FLATS 

(1661)      W    MALLORCA    WAY    132-6    S 

Beach.     Two-story     and     basement 

frame   (2)   flats. 
Owner — J.     Steur,     760     Geary     St.,     San 

Francisco. 
.Architect — None.  $6000 


nWKLLING 

(1662)      W    THIRTIETH       AVE       150    S 

Taraval.      One-story    and    basement 

frame  dwelling. 
Owner — E.  J.  Hargrave,      1106     Laguna 

Ave.,   Burlingame. 
Plans   by   Owner.  $3850 


FL.ATS 

(1663)      S    JUDAH    82-6    W    16TH    AVE. 

2-story    and    basement      frame    (2) 

flats. 
Owner  —  Mary  E.   Brown,   44   Hartford 

St.,   S.   F. 
Architect — None. 
Contractor  —  Maloney   &    Purtill,    3SS6 

17th  St.,  S.  F.  $5000 


DWELLING 

(1664)  NE    HAWES    AND    REVERE. 

1-story  and  basement  frame  dwell- 
ing. 

Owner — A.  De  Leito,  1106  Revere  Ave., 
San   Francisco. 

Architect — A.  L.  Stewart,  1201  Revere 
Ave.,    S.    F. 

Contractor — A.  L.  Stewart,  1201  Revere 
Ave.,  S.  F.  $300« 


DWELLING 

(1665)      W  THIRTY-SECOND  AVE.    375 

S    Taraval.      l-story    and    basement 

frame   dwelling. 
Owner — T.  A.  Douglass,  2727  Geary  St., 

San  Francisco. 
.Architect — Plans   by   owner.  $3000 


ADDITION 

(1666)       BLOCK    BOUNDED    BY    16TH, 

17th,  Harrison  Sts.  and  Treat  Ave. 

Two  addition   floors  for  factory. 
Owner — F,  W.  Krobitzsch.   premises. 
.Architect — Plans   by  owner. 
<'ontractor    —    Lelbert    &    Trobock.    185 

Stevenson   St.,   S.  F.  $8500 


ALTERATIONS 

(1667)  SE  POST  and  Van  Ness  Ave. 
Remodel  main  dre.ssing  room;  in- 
stall lavatories;  telephone  booths, 
etc. 

Owner — Concordia  Club,  premises. 
.Architect — Plans    by   owner. 
Contractor  —  MacDonald   &   Kahn,    130 
Montgomery   St.,   S.   F.  $2000 

FLATS 

(1668)  E  PIERCE  25  S  Beach.  2-story 
and  basement  frame    (2)  flats. 

Owner — J.   Steur,  760  Geary  St.,  S.  F. 
Architect — None,  $6000 


nriLDING. 

(liSfiS)  W  33RD  AVE.,  125  S  Lin- 
coln Way  S  25xW  120.  Frame 
building. 

Owner — Charles  Hurst,  215  Market  St, 
S.   F. 

Architect — None. 


Saturday,   April   18.  1925 

Contractor — Lindgrren    Bros., 

land   St.,    S.    F. 
Filed    April    15,    192 
1925. 
Floor   joists    set 
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Dated    April    14, 

$1237.50 

^ 1237.50 

pras'tering    completed     JiSI'fX 

usual  35  days  -^J^ -£  cost.' W2OO 
Bond,  sureties,  forfeit,  none.  Limit, 
120  days.  Plans  and  specifications  not 
filed. 


All    work    for 
S.  F. 


(1670)  W  33RD  AVE.,  100  S.  Lincoln 
Way  S  25xW  120.  '"  -— "  '"' 
building.  ,     . 

Owner— Wm    Hahn,  681  26th  Ave 
Architect— None. 
Contractcr- Lindgren    Bros.,     37     Drfr- 
land    St.,    S.    F.  ,..,,< 

Filed   April    15,    1925.      Dated   April    14. 

Rnnf'^nn  $1237.50 

Koot     on 1917  >;n 

Plastering    done      ■•■••■■ YAvVn 

Completed    and    accepted Js"-|x 

usual  35  d-y^TOTXL-CobT,'W950 
Bond,  sureties,  forfeit,  none.  Limit, 
120  days.  Plans  and  specifications  not 
filed. 

FRAME    BLDG.  ,    „    , 

(1671)  W    NIAGARA    AVE   75    S   LouiS; 
burg.      One    story      a     ' 
frame    building. 

Owner — Herman    Remus, 
burg  St..  S.   F. 

Contractor  —  W.     E.    McDonough,    225 

Powell    St.,    S.   F.  .   ,    .      ., 

Filed    April    15,    1926.      Dated   April  — , 

Frame  up  and  roof  ready  for  tar 

and     gravel     »9_B^0 

Brown  coated 
Completed  and 
Usual    35    days 


(1675)  INTERIOR  and  eterlor  orna- 
mental work  except  for  main  en- 
trance   on   above. 

Contractor    —    Michel    &    Pfeffer    Iron 
Works,    10th   &   Harrison   Sts.,  S.   F. 
Filed   April    15,    1925.      Dated   March    26, 
1925. 
Payments   same   as   above. 

TOTAL  COST,  $9764 
Bond.  S48S2.  Sureties,  same  zus  above. 
Forfeit,  none.  Limit,  August  31..  1925. 
Plans     and    specifications     filed. 

P.UNGALOW. 

(1676)  W  THIRTY-FOURTH  AVE.  L-iO 
N  Anza.  All  work  for  6-room  bun- 
galow. 

Owner — Jesse  and  Jennie  L.  Mayer,  225 

22nd    Ave.,    S.    F. 
Architect — None.  ,..„ 

(Contractor — Little    &.    Christenscn,    1442 

8th    Ave.,   S.   F. 
Filed  April  15,  1925.  Dated  April  1,  192o. 

Frame    up    ? 

Brown   coated    

Completed    and    accepted     

Usual    35    days 


basement 
203      Louls- 


950 

ccepted    960 

600 


TOTAL.  COST,  $3450 
Bond,  $1725.  Sureties,  Maryland  Cas- 
ualty Co.  Forfeit,  none.  Limit,  July 
15,  "l925.'  Plans  and 
filed. 


specifications 


Chilled 
ent      for 


460 


DRINKING   EQUIP. 
(1672)    NE    POST    and    Mason, 
drinking      water      equipr 

Own^e"— Thf'    Medico    Dental    Building 
Corp.,    301   First   Nafl   Bank   Bidg., 

Architect— George    W.   Kelham   &    Wm. 

G.   Merchant,   Sharon   Bldg 
Contractor    —    James 

Montgomery    St., 
Filed    April    15,    1925. 
1925. 
509r     on     delivery     < 

building. 
25^*    on    completion. 
25%   usual    35   days. 

TOTA.L    COST    not     to     exceed     $68Ui 

nlus     $1000    for    contractor. 

Bond,    $5850.     Sureties,   Fidelity   &   De 

Co        Forfeit,     none.       Limit.    6i 

Plans    and      specifications      no 


Ludlow, 
S.    F. 
Dated  March   14, 

jf     equipment    at 


posit 
days, 
filed. 


?r,P^fMfA<:  NESS  AVE  &  Hayes 
S  120XE  100.  Artificial  stone  and 
pre"  cast  stone  and  exterior  plaster 
/ind  ornamental  plaster  el  7-story 
and  basement  re.nforced  concrete 
iitf  ice    bldg.  ,  ,, 

Owner— California  State  Automobile 
Assn.,    162S    Van    Ness    Ave.,    S.    F. 

.architect — None. 

Contractor — Paul   E.    Deni 

Filert'Apl^il^is,    1925.      Dated    April    10, 

Payments   of   75%   on    10th    of   ea.    mo. 

25%,    usual    35    days.  

■"  TOTAL    COST.    $58,700 

Pond      $29,350.      Sureties,    Fidelity    and 
Depo.^it  Co   of  Jld.  Forfeit,   none.  Limit, 
Augu.st    15,    li)25. 
lions    fiU'd. 


548   7th 


Plans   and    sp.-cifica- 


116741     M.NSON'RY 

'   ntractor — Reed 

St..    S.    F. 


TOTAL  COST, 
sureties,  forfeit,  none.  L 
1,    1925.      Plans   and    specifica 


5600 
imit, 


Bond. 
Aug. 
filed. 


DORMITORY 

(1677)  3841  NINETEENTH,  All  work 
for  class  C  dormitory  bldg,,  adjoin- 
ing   present   orphanage    bldg. 

Owner— McKinley  Orphanage,  3841  19th 
St.,    S.    F. 


Architect — Wvthe,  Blaine  &  Olson,   1800 

Telegraph   Ave.,   Oakland. 
Contractor — Thos.  A.  Cuthbertson,   1766 

12th  Ave.,   S.  F. 
Filed  April  15,  1925.  Dated  Mar.  27,  1925 
Payment  of  all  bills  on  1st  and 

15th   of   each   month. 
Contractor's   fee   as   follows: 

Roof  on    »400 

Brown   coated    400 

Completed  and  accepted    400 

Usual   35   days    400 

TOTAL  COST — Actual  cost  plus 
$600   for  contractor. 
Bond,     sureties,     forfeit,     limit,     none. 
Plans    and   specifications   filed. 
• 

BUILDERS  BOND 


SAN   FRANCISCO   COUNTY 


4pril  14.  1925— W  LEAVENWORTH 
8)  N  Green.  M  C  and  Agnes  E  In- 
graham  and  San  Jose  Bldg  &  Loan 
.Association  with  M  C  Ingraham, 
oontiactor:  Surety.  New  Amsterdam 
Casualty   Co.     Bond,   $28,500 

COryIPLETIO*N  NOTICES 


Reed.    ISO    Jessie 
Dated    March    12. 


.April    15.    1925 
1925. 
avmentK  same   as  above. 

TOT.AL  COST,  $26,900 
ill  $13,450,  Sureties,  same  as  aliove. 
•f.>it  n.ne.  Limit,  July  8,  1925, 
ns    and    siiecif  cations    filed. 


S4N    FK,*lVCISCO    COl'l'iTl 

Recorded  Accer.teo 

April  8.  1925— SW  MT  VERNON  AVE 
75  SE  Del  Monte  25  x  76-6;  NE  Ot- 
tawa S5  SE  Ellington  Ave  25  x  75; 
SE  Del  Monte  176-6  SW  Mt  Vernon 
Ave  25  X  100;  SE  Del  Monte  175  150 
125  100  75  NE  Ottawa  Ave  25  x  100; 
SE  Del  Monte  50  25  NE  Ottawa  Ave 
25  X  75;  NE  Ottawa  &  Del  Monte 
25  on  Del  Monte  &  75  on  Ottawa; 
NE  Ottawa  75  SE  Del  Monte  25  X  75 
SW  Mt  Vernon  Av  25  SE  Del  Monte 
25  X  76-6;  SE  Mt  Vernon  Ave  .5t  Del 
Monte  25  on  Mt  Vernon  Ave  x  76-6: 
SW  Mt  Vernon  Ave  &  Del  Monte  25 
on  Mt  Vernon  x  80;  SW  Mt  Vernon 
Ave  25  NW  Del  Monte  25  x  80;  SE 
Del  Monte  76-6  101-6  126-6  151-6 
SW  Mt  Vernnn  Ave  25  x  lon-  .SW 
Mt  Vernon  Av  50  SE  Del  Monte  25x 
X   76-6.    Charles   Gibbs   to   whom   It 

mav  concern    April   7,  1925 

Anril  8  1925— NW  MISSION  375  NE 
Ottawa  Ave  26.545x75.89;  NW  Mis- 
sion 350  NE  Ottawa  Ave  25.125  x 
80.450:  NW  Mission  325  NE  Ottawa 
Ave  25  125  x  82.625;  \W  Mission 
300  NEOttawaAv  25.125x77.300.  NW 
Mission  275  NE  Ottawa  Ave  25.125 
X  79  475;  NAA'  Mi.'slon  2.-.0  NE  Ot- 
tawa Ave  25.125  x  81.650;  NW  Mis- 
sion 225  NE  Ottawa  Ave  25.125  x 
83  825-  NW  Mission  200  NE  Ottawa 
■iive  25  125x78.500:  NW  Mission  17o 
NE  Ottawa  Ave  25,125x80.675;  NW 
Mission  150  NE  Ottawa  .Ave  25.125 
X  82  850;  NW  Mission  125  NE  Ot- 
tawa Ave  25.125x85.025;  NW  Mis- 
sion 100  NE  Ottawa  Ave  25.125  x 
S7  200  NW  Mission:  75  NE  Ottawa 
Ave  25  125x89.375;  NW  Mission  50 
NE  Ottawa  Ave  25.125x71.550;  NW 
Mission   25  NE  Otlawa  Ave  25.125  x 


73.725;    NW    Mission    25.125    and   on 
NE  Ottawa  75.90.   R.   D.   Stulsaft  to 

H.  P.  Hoyt April  7,  1925 

April  8,  1925—9  CHESTNUT  62  W 
Grant    Ave.      F   Maffei    to    whom   it 

may  concern April  7,  1925 

April  8,  1925— SW  NEWCOMB  AVE 
175  NW  Keith  NW  25x100.  Earl 
Haxton    to   whom    it    may   concern. 

April    8,    1925 

April  8,  1925— NE  TURK  &  TAYLOR 
Dunn-Williams    Realty    Co    to    J    S 

Malloch April    7,    1925 

April   8,    1925— E   THIRTY-FIRST  AV 

250   S  Taraval      S   25xB    120.        John 

Brunzell   to  Meyer  Bros.. Apr.   8,   1925 

April    8.    1925— LOT    8    BLK    5802    St. 

Marys  Park.     F  W  Varney  to  whom 

it   may   concern April  28,  1»2."» 

April  8,  1925 — LOT  11  BLK  5803  St. 
Marys  Park.  Roman  Catholic  Arch- 
bishop of  S.   F.   to   F  W  Varney... 

March    26,    1925 

April  8,  1925— S  PACHECO  132-6  W 
9th  Ave.  W  25  x  S  100.  Nathaniel 
Thompson  to  whom  it  may  concern 

March     23,    1925 

April  8.  1925— E  lOTH  AVE.  100  S  Pa- 
checo  S  50  x  E  120.  Moses  Little 
and   Herman    Chrlstensen    to    whom 

it  may   concern    Mar.   23,   1925 

April  8.  1925— S  PACHECO  107-6  W 
9th  Ave.  W  25  X  S  100.  E  10th  Ave. 
75  S  Pacheco  S  25  x  E  87-6.  Gus- 
tave  Moeller  to  whom  it  may  con- 
cern     March   23,    1925 

April  8.  1925— E  A9HTON  AVE.  275 
S  Holloway  Ave.  S  25  x  E  112-6 
Lot  18  Blk.  27  Lakeview.  Christian 
A.  Franck  to  Meyer  Bros. .Apr.  8,  '25 
April  8,  1925— S  TOLEDO  WAY  dist. 
N  80  deg.  54'  E  125-535  from  int. 
SE  Toledo  and  Pierce  E  29-75  x  S 
76-83  ptn.  Marina  Gardens.  Dr.  F. 
A.  Gawthorne  to  whom  it  may  con- 
cern        April    7,   1925 

March  31.  1925 — N  STEINER  98-6  N 
Ellis  running  N  25x112.  R  J  Coble 
to  whom  it  may  concern. Mar.  .SI.  '25 
March  31.  1925— SW  MT.  VERNON 
Ave  75  NW  Ellington  Ave  NW  25x 
SW   76-6.     Fred  Braun   to   whom   it 

mav  concern March   25.   1925 

April  9.  1925— E  THIRTY-SIXTH  AVE 
275  S  Geary  S  25xE  120,  Jacob  H 
Thorup   to   whom  it  may  concern.. 

April    6.    1925 

April  9.  1925 — N  HOWARD  175  W  7th 
50x90.      W    C    Johnson    to    Moller    & 

De  Lucca April   9.    1925 

April  a.  1925 — SW  CHURCH  AND 
Elizabeth  S  27xW  70.     John  F  Mul- 

lan   to  O   K  Holt April   1.    1925 

April  9,  192.5— NO.  2525  TWENTV- 
ninth  Ave  being  125  S  UUoa  on  29th 
.Ave.     Ralph  E  Prentice  to  whom  it 

may    concern April    8.    1925 

April  9.  1925— NE  FLORENTINE  90 
W  Morse  77  Florentine  30x90,  Geo 
AV  Witbeck  to  whom  it  may  con- 
cern         — 

April  9.  1925— W  SIXTEENTH  AVE 
300  N  Fulton  N  25xW  120.  Arthur 
A  Robinson  to  whom  it  may  con- 
cern  April    7,   1925 

April  9.  1925 — W  SIXTEENTH  AVE 
325  N  Fulton  N  25xW  120.  Arthur 
.A   and   Asa   M    Robinson    to   Charles 

T  Magill April  7.   1925 

April  9.  1925— N  WASHINGTON  187-6 
W  Walnut  N  127-8y4  x  W  27-6.  Dr. 
A.    H.   Nahman   to   Atlas  Heating   &. 

Ventilating    Co April    5,    192o 

April  9,  1925— S  CHESTNUT  192-6  E 
Scott    E    24    S    60.      Anna    Fishel    to 

H.    O.    Linderaan April    6,    1925 

Auril  9  19-:5  —  S  HAIGHT  150  E 
Brode'rick  E  37-6  x  S  137-6  WA  519. 
C  O  Clausen  and  A.  D.  Disston  to 
whom  it  may  soncern .  .April  9.  1925 
April  10.  1925— E  ALPINE  TERRACE 
100  S  Duboee  Ave.  117  Alpine  Ter- 
race.    Josephine  T.  Sheehan  to  J.  E. 

Bv,  ne April  10,   1925 

April  10. '  1925— S  PACHECO  82-6  W 
9th  Ave.  W  25  X  S  100.  Elmer  H. 
Berryman  to  whom  it  may  con- 
cern      March   23,   1925 

April  10.  1925— E  MALLORCA  WAY 
379.810  N  Chestnut  N  50,  E.  N. 
Bannon    to   Moore   Construction    Co. 

April  9,  1925 

April  10,  1925— LOT  15  BLK  12 
.Vmeiuled  Map.  Ingleside  Terrace. 
Thine   and   Sigurd   Larsen   to  whom 

it   m.TV   concern April    10,    192o 

April  10.  1925— LOTS  7  AND  8  BLK 
3084  Map  Blks  3080  to  3085  West- 
wood  Highlands.  Hans  and  Esther 
!•:  Nelson   to   whom   it  may  concern 

April    9,    1925 

April  10  1925— NW  EATTERA"  AND 
Sacramento  W  275xN  119-6,  Fed- 
iial  Reserve  Bank  of  S  P  to  M  G 
West  Co,  March  24;  W  P  Fuller  & 
Co March    31.    1925 
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April  S.  1925— E  TWENTY-NINTH 
Ave  75  S  UUoa  S  oOxE  120.  John 
Brunzell  to  Meyer  Bros.. Apr.  8,  192.5 
April  8.  1925  —  W  FOUT  AVE.  AT 
dist.  S  42-50  from  SE  Twin  Peaks 
Blvd  formerly  Clarendon  running; 
S  along  W  Fout  Ave.  40-65  running 
S  73  deg.  26'  4"  W  100  to  E  Crown 
Terrace  N  alg.  E  Crown  Terrace  40 
N  73  deg.  26'  4"  107-26  to  pt.  of 
beg.,  Lot  2  Blk.  A.  Ashbury  Park 
Tract.      R      T    Joslin    to      Elliott    & 

Grant    April    8,    1925 

April  8.  1925— NO.  924  GRANT  AVE. 
Ming  Lee  Association    to   Barrett  & 

Hilp April   7.    1925 

April  11,  1925 — LOT  12  BLK  6441, 
Crocker  Amazon  Tract  Sub  2. 
Crocker  Estate  Co  to  whom  it  may 

concern Mar.  7,  1925 

April  11,  1925 — E  Johnston  Ave  100 
W  St.  Roses.     Herbert  G  Root  to  J 

H  Marz March   18,   1925 

April  11,  1925— N  ULLOA  107-6  E  24th 
Ave  E  25.NN  100.  Byrd  O  and 
Caroline    Smith    to    whom    it    may 

concern April   10,  1925 

April  11,  1925 — N  ULLOA  82-6  W  24th 
.\ve  E  25xN  100.  Byrd  O  and  Caro- 
line Smith  to  whoiH  it  may  concern 

April    10.    I!l25 

April    11,    192,5 9      GREEN      208    E 

Buchanan  E  26-6xS  137-6.     Wm  and 
Mary  A  Reston  to  John  H  Merz.  .  .  . 

April    10,    1925 

April  11,  1925 — COMG.  200  S  Geary 
on  E  line  23rd  Ave  E  120.xS  25.  Paul 
and    Howard      Hoots    to    whom      it 

may  concern April  11,   1925 

April  11.  1925 — SE  TWENTY-SECOND 

Ave    and    C    St.      MP    Storheim    to 

whom  it  may  concern.  .April  11,   1925 

April  11,  1925 — LA  SALLE  AVE  near 

Quint.      Southern      Pacific      Co      to 

Eaton  &  Smith April  1,  1925 

April  11,  1925— HASLETT  WARE- 
house  Tct  210.  Haslett  Warehouse 
Co  to  Pacific  Material  Co.. Apr.  3,  '25 
April  11,  1925 — E  THIRTY-SEVENTH 
Ave  100  S  Irving  S  lOOx  E  120. 
Joseph  Estate  Co  to  Mever  Bros... 

April    10,    1925 

April  11,  1925— SOUTHERN  PACIFIC 
Co's    Freight      Office.        S    P    Co    to 

Robert  F   Smith   Co April   2,    1923 

April  11,  1925 — COM.  132  SW  W'HIT- 
tier  and  213  NW  Brunswick  SW 
27xSE  106-6  Ptn  Lot  37  West  End 
Hd  Ass'n.  Wm  R  McKnight  to 
whom  it  may  concern. . .  .April  9,  1925 
April  13,  1925 — W  39TH  AVE  200  N 
Balboa  N  25xW  120.  Wm.  Klute 
and   Geo.   Becker   to   Meyer  Bros... 

April    9,    1925 

April  13.  1925— W  LEE  AVE  200  N 
Grafton  Ave  N  24-6sW  112-6  ptn. 
Lot  46  Blk.  2  Lakeview  S  HoUowav 
Ave  25  E  Miramar  Ave  B  25x8  100 
Lot  27  Blk  11  Lakeview.  Meyer 
Bros,   to   whom   it  may   concern.... 

April    13.    1925 

April     13.     1925— NW     LOWELL     and 
Hanover.       Alfred    J.    Kronquist    to 
whom  it  may  concern.  .April  10,  192B 
April    13,    1925 — NE    EDINBURG      and 
Italy    Ave.      Boyd    W'lckersham    to 
whom   it   may   concern.  .April   5,   1925 
April  13,    1925 — S  SUTTER    163-8%    E 
Divisadero  E   111-3%    S   130   W   8.=i-6 
N   30  W   25-9%    N  100.      Mount  Zion 
Hospital  to  Scott  &  Co.. Mar.  21,  1925 
Aphil    13,    1925— SW"    NIAGARA    AVE 
139.58      NW    Mission      NW      25xSW 
80.10.      B   Cohen      to   whom   it      may 

concern April   10,    1925 

April  13,  1925— SE  GOUGH  AND  FIL- 
bert.  Hilda  A  and  Karl  H  Holm- 
gren to  whom   it  may  concern 

April  13,  1925 

.\pril  13,  1925— W  PE'ARL  125  N  Du- 
boce  Ave  N  25xW'  80.  Otis  Knight 
to  whom  it  may  concernApr.  13,  1925 
April  13,  1925— LOT  D  BLK  3253 
Balboa  Terrace.  Stephen  E  and 
Bernice  A  Dunn  to  F  W  Varney... 

April    7,    1925 

.Vpril  13.  1925 — SE  NEWCOMB  AJS'D 
Mendall.      Henry    Peters    to   Phillip 

Fetz    April    11,    1925 

April    13,    1925 E    HOWARD   200    S 

14th    S    30x    E125.      John    Foster    to 

M    Bertolino March    28.    1925 

April  14,  192.J— N  CHESTNUT  150  E 
Laguna  E  2.5  x  N  137-6.  Wm.  Cho- 
rovsky    to    J.     W.    Clark    and    Ed. 

Gustafson    April  13,   1925 

-Vpril  14,  1925 — W  33RD  AVE.  126  N 
Geary  N  75  x  W  120.  John  C. 
Thomas   to   whom  It  may  concern.. 

April    13.    ISLif, 

iprlV  «,■  1925— 9  CHESTNUT  118-9 
W  Divisadero  25  x  137-6.  S.  Steln- 
auer  to  whom  it  may  concern.  ..  . 
April    14,    1925 


April  14,  1925- N  ALVARADO  156  E 
Noe  50  X  114.  Axel  R.  Larson  to 
whom  it  may  concern  .  .April  14,   1925 

April  14,  1925  —  W  PIERCE  75  N 
Capra  Way  N  100  x  W  lUO.  R.  S. 
Hall    to    Thos.    Hamill.  .April    14,    1925 

April  14,  1925— S  CHESTNUT  143-9 
W  Divisadero  25  x  137-6,  S,  Stein- 
auer  to  whom  it  may  concern.... 
April   14,    1925 

April  14,  1925— NW  HARRISON  AND 
Spear  NE  275xNW"  276  Ptn  South 
Blk  1.  Hills  Bros  to  Renner  Foun- 
dation Co April   9,    1925 

April   14.    1925— SW   CL.\Y   &   BAKER 

Olga    D   Laib   to    Emil   Nelson 

April    14,    1925 

April  14,  1925— W  THIRTY-THIRD 
Ave  250  S  Clement.  Julia  A  and  P 
J  Phelan  to  whom  it  may  concern 
April    14,    1925 

April  14,  1925— S  TWENTY-FIRST  or 
Hobart  678-6  W  Telegraph  Ave  S 
220  m  or  1  W  37-6  N  222-3  E!  37-6. 
Pacific  Gas  &  Electric  Co  to  Her- 
mann   Bosch April    9,    1925 

-April  14,  1925 — LOT  57-6x99  irregular 
on   NE   Lake   and      Second   Ave.        I 

Epp   to   whom  it  may   concern 

April     14,     1925 

April    9,    1925— SW    POWELL    S    47    X 

70.      R   Tomel   to  C  T  Magill 

April    9,    1925 

April  14,  1925— S  CLIPPER  200  E 
Diamond  20x100.  B  F  Johnson 
to    Jas.    Arnott    &    Son.. April    4,    1925 

April  14,  1925— W  THIRTY-THIRD 
Ave  275  S  Clement.  P  J  and  Julia 
A  Phelan  to  whom  it  mav  concern 
April  14,  1925 

(Correction  in  Location  &   Contractor's 
(Xanie) 

April  7,  1925— NE  CALIFORNIA  AND 
Montgomery  N  115-2  E  69-2  S  10  B 
18-4  S  115-2  to  N  California  W  87-6. 
Marian  L.  Lord  to  E.  T.  Leiter  & 
George   L.   Leiter April  6,  1925 

April  7,  1925— NE  CALIFORNI.\  AND 
Montgomery  N  115-2  E  69-2  S  10  E 
18-4  S  115-2  to  N  California  W  87-6. 
Marian  L.  Lord  to  J.  Forster  .... 
March    30,    1926 

April  7.  1925— NE  CALlF01i.NI.\  AND 
Montgomery  N  115-2  E  69-2  S  10  E 
lS-4  S  115-2  to  N  California  W"  87-6. 
Marian  L.  Lord  to  H.  C.  Matthies 
and    George    T.    Gale April    6,    1925 

April  7,  1925— x\E  CALIFORNIA  AND 
Montgomery  N  115-2  E  69-2  S  10  E 
18-4  S  115-2  to  .N'  California  W  87-6. 
Marian  L.  Lord  to  The  Turner  Co. 
Corp March   30.   1925 

April  7,  1925— NE  CALIFORNIA  AND 
Montgomery  N  115-2  E  69-2  S  10  E 
lS-4  S  115-2  to  N  California  W  87-6. 
Marian  L.  Lord  to  Richard  J.  H. 
Forbes    March    30,    1925 

April  7,  1925— NE  C.ALIFOR.NI.A  .AND 
Montgomery  N  115-2  E  69-2  S  10  E 
18-4  S  115-2  to  N  California  W  87-6. 
Marion  L  Lord  to  F  J  AV  .\nderson 
&    C.    Larsm March    30,    1925 


Saturday,   April    18,  1925 

RELEASE  OF  LIENS 


%AS     KH.'.NCISCO     COUIVT'- 


LIENS  FILED 


SAN   FRANCISCO  CODNTY 


Recorded  Amount 

-April  10,  1925— E  CHURCH  100  S  15th 
S  25xE  125.  E  A  Buck  vs  Burton 
Bruce  and  Charles  .Ash  (as  Bruce  & 
-Ash)  and  Timothy  and  Margaret 
Galvin     $53 

-Vpril  10.  1925 — N  VALLEJO  165  W 
Webster  W'  40  x  N  137-6.  Russell 
Hinton    vs.    Arthur    B.    Tarpey . .  $646. 

April  10,  1925 — E  FELTON  and  Mad- 
ison SE  25  X  NE  95  Ptn.  Blk.  151 
University  Hd.  .Assn.  E.  A.  Buck 
vs.  Bruce  &  -Ash,  A.  D.  Rutherford 
and    Henry    F.    Blanchet,    Jr $206. 

April  7,  1925— N  CHESTNUT  150  E 
Laguna  E  25  x  N  137-6.  The  Great- 
er City  Lumber  Co.  vs.  Wm.  and 
Agnes  Chorovski  and  Clark  &  Gus- 
tafson        $167.05 

-April  13.  1925— S  LIBERTY  105  E 
Sanchez  E  25xS  114.  Mission  Lum- 
ber Yard  vs  Robert  and  Jessie 
Foulds  and  H   S  Thomas $808.32 

April  13,  192.1 — W  gTEINER  87-6  N 
Ellis  N  25xW  112-6.  National 
Plumbing  Supply  Co  vs  Beasley 
Hardy  Co $281  19 

April  11,  1925— S  BROADWAY  157-8 
E  Powell  E  21-6x9  137-6.  G  Pene 
vs   Josephine   Dastugue    $260 

April  13,  1925— SW  REVERE  .AVE  50 
NW  Hawes  NW  25xSW  100  Ptn  Lot 
1  Blk  363,  South  S.  P.  Hd  and  R  R  I 
Assii  -Vnilonal  Plumbing  Supply  ' 
'  o  vs  Frederick  H  and  Evelyn  I 
■Mewart  and  David  J  Beasley  (as 
Beasley-Hardy     Co) $61  27 


Recorded  Amount 

March  14,  1925 — .V  GRAFTON  AVE 
75  W  Harold  Ave  W  37-6xN  100. 
Baton   &   Smith    to   Samuel  Currier. — 

April  7,  1925— S  LOMBARD  105-9  W 
Larkln  W  25xS  137-6.  Robt  Calson 
to  .Anne  G  S  Smith 

.\pril  7,  1925 — S  LOMB.ARD  105-9  N 
Larkln  "W  25xS  137-6.  Robert  Carl- 
son to  Anne  G  S  Smith 

.April  13,  1925— W  BAKER  112-6  N 
Hayes  N  25  x  W  121-10^4.  Wm. 
Schafer   to  whom   it  may  concern.. 


BUILDING  CONTRACTS 


.ALA.MEDA    COCNTT 


No. 

Owner 

Contractor 

Amt. 

2160 

Gamborini 

Owner 

2260 

2161 

Shepherd 

Owner 

25110 

2162 

Bertram 

Groden 

6000 

2163 

Woodbury 

Prentis 

2500 

2164 

Smith 

Thiele 

3800 

2165 

Mehrtens 

Thiele 

2800 

2166 

Hall 

Thorp 

12800 

2167 

Dellmar 

Torrell 

3380 

2168 

Hassen 

-Allen 

1000 

2169 

Reichel 

Owner 

6000 

2170 

Tildoley 

Owner 

3000 

2171 

Rogers 

Owner 

1500 

2172 

Bradley 

Crane 

4000 

2173 

Smith 

Hale 

4000 

2174 

Realtor 

Rushing 

3250 

2175 

Echols 

Owner 

4500 

2176 

McCellin 

Wood 

1000 

2177 

Tupper 

Owner 

5500 

2178 

Reinberg 

Owner 

2800 

2179 

Wyman 

Toler 

5000 

2180 

Fageol 

Leiter 

1000 

2181 

Richmond 

Richmond 

3000 

2182 

Peterson 

Hambleton 

3900 

21S3 

Hagan 

Shepard 

3650 

2184 

Rovere 

Legris 

4950 

2185 

Cuneo 

Delucchi 

6000 

2186 

Van    Benton 

Owner 

1200 

2187 

Hendricks 

Owner 

2300 

2188 

Plosi 

Gow 

1250 

2189 

Dunn 

Owner 

4000 

2190 

Gaubert 

Owner 

9000 

2191 

Horst 

Ehlcrs 

1920 

2192 

Bischoft 

Berkeley 

5000 

2193 

Kayser 

Hoak 

9071 

2194 

Mullin 

Mullin 

5000 

2195 

Tate 

Leiter 

14500 

2196 

Mathes 

Barrett 

22846 

2197 

Bay 

Pasqualetti 

172000 

2198 

Bay 

Judson 

36000 

2199 

Seagrave 

Bodin 

1765 

2200 

Noble 

Owner 

3500 

2201 

Hally 

Owner 

7500 

2202 

Hallensleben 

Owner 

8200 

2203 

Westall 

Van   Vlack 

2300 

2204 

Dennman 

Engler 

1000 

2205 

Hurner 

Eakin 

4000 

2206 

Deming 

Owner 

1500 

2207 

Bowes 

Mason 

8500 

2208 

Italy 

National 

1893 

2209 

Lyon 

National 

1500 

2210 

American 

National 

3500 

2211 

American 

National 

1000 

2212 

Muller 

National 

2000 

2213 

Schoap 

Self 

1500 

2214 

Hauch 

Owner 

6000 

2215 

Sprague 

Owner 

2500 

2216 

Bayle 

Taylor 

2960 

2217 

Tweed 

National 

8500 

2218 

Fageol 

Leiter 

175C0 

2219 

Dunn 

Owner 

15000 

2220 

Hinch 

Owner 

15000 

2221 

Cattolica 

Boga 

11000 

•2222 

Schroeter 

Bertelsen 

12600 

2223 

Jorgensen 

Winlund 

1152 

2224 

Morgenson 

Owner 

6000 

2225 

Delfs 

Schoening 

3500 

2226 

Lenhart 

Heath 

4500 

2227 

Perry 

Owner 

1450 

2''2S 

Coward 

Owner 

5000 

■1 2 .1  q 

Carlson 

Owner 

1500 

2230 

W^illiamson 

Owner 

1500 

2231 

Magann 

Pinkerton 

3200 

O^IOO 

Krieale 

Krieale 

2925 

2233 

Estes 

Owner 

4000 

2234 

Garvin 

University 

8000 

2235 

Tupper 

Hanson 

31500 

2236 

McGregor 

Owner 

5700 

"237 

Clarke 

Drake 

2000 

223S 

Bell 

Owner 

2800 

2  2  '.'■  I* 

Cuddihy 

Owner 

1400 

2210 

McCoskey 

Owner 

3000 

2241 

Porter 

Owner 

3000 

2  24  2 

Metz 

Owner 

3100 

2243 

Hughes 

Owner 

3000 

■J  24  4 

Lloyd 

Owner 

2250 

224-. 

National 

Ostlund 

1200 

224i; 

-Ashley 

'I'hommas 

2200 

2247 

Lippi 

-Miller 

3000 

224S 

Rted 

Potter 

2925 

Alexander 

Owner 

4500 

2250 

-Almond 

Le   Voicce 

3000 

Johanson 

Owner 

5200 

Saturday,    April   18,  1926 
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No. 

Owner 

Contractor 

Amt. 

2252 

Cards 

Owner 

6000 

2263 

Banw 

National 

2000 

2254 

Lyon 

National 

1500 

2255 

Lyon 

National 

2500 

2256 

American 

National 

1000 

2257 

Muller 

National 

2000 

2258 

Tiekells 

schneck 

13000 

2259 

Johnson 

Owner 

10000 

2260 

Michels 

Burnett 

7908 

2261 

Old 

Rogers 

6000 

2262 

Marshall 

Sweeney 

5000 

2263 

Mason 

Owner 

8000 

2264 

Dreusike 

Jacobs 

7000 

2265 

Zenter 

Dinnie 

7000 

2266 

Wormald 

Owner 

2000 

2267 

Landerholm 

Owner 

3500 

2268 

Otto 

Owner 

8000 

2269 

Coleman 

Legris 

4950 

2270 

Buyse 

Owner 

3000 

2271 

Ray 

Owner 

1500 

2272 

Wells 

Wells 

3000 

2273 

Valley 

Newby 

3000 

2274 

Kayser 

Hook 

9071 

2275 

Wickson 

Wolbold 

4000 

2276 

Smith 

Wolbold 

5000 

2277 

Schmidt 

Ayers 

1000 

227Si 

Graham 

Owner  6400 

2279 

Petersen 

Owner 

1500 

2280 

Burns 

Owner 

3150 

2281 

Prescott 

McCue 

3500 

22S2 

Young 

Booth 

2500 

2283 

Kinnie 

Doyle 

1000 

2284 

Michels 

Burnett 

7908 

2285 

Johnson 

Owner 

1000 

2286 

Betteher 

Peters 

3«60 

2287 

Alder 

Owner 

5000 

2288 

Kokulfica 

Hitchcock 

3200 

2289 

Waldon 

Taliaferro 

2000 

2290 

Gibson 

Matteson 

3500 

2291 

Giarcelli 

Garello 

2000 

2292 

Peppin 

Owner 

6600 

2293 

Peppin 

Owner 

4600 

2294 

Peppin 

Owner 

7700 

2295 

Peppin 

Owner 

4000 

2296 

Sullivan 

Owner 

2500 

2297 

Cornwell 

Knight 

2000 

229!> 

Laird 

Hopper 

3000 

2299 

Gethens 

Owner 

2700 

2300 

Brandli 

Cox 

4295 

2301 

Golden 

Lawrence 

13400 

2302 

Laclauster 

California 

12500 

2303 

VoUmer 

Thrams 

9500 

2304 

Hamlin 

Malley 

13500 

2305 

Holmes 

Brasch 

35000 

2306 

Perry 

Owner 

2500 

2307 

Gray 

Gray 

3500 

2308 

Hall 

Austin 

22000 

2309 

Gilmore 

Barrett 

13000 

2310 

Franklin 

Owner 

4000 

2311 

Laschlnksy 

Hoffman 

2500 

2312 

Schaffone 

Icardi 

3800 

2313 

Alexander 

Suburban 

3150 

2314 

Alexander 

Suburban 

2900 

2315 

Ptrang 

Owner 

5000 

2316 

Terro 

Valente 

8000 

2317 

Friberg 

Owner 

6000 

2318 

Coats 

Gossett 

1400 

2319 

Hodriques 

Buckland 

2150 

2320 

Farnsworth 

Owner 

5500 

2321 

Alderton 

Lyons 

5900 

2322 

Watson 

Zetterblad 

4000 

2323 

Johanson 

Owner 

21000 

2324 

General 

Tibbitts 

60000 

2325 

Hunt 

Owner 

12000 

2326 

Derby 

Duval 

27360 

2327 

Swanson 

Rollins 

7000 

2328 

Babbitt 

David 

5452 

ALTERATIONS 

(2129)  NO.  2246  FULTON  ST.,  Ber- 
keley.    Alterations. 

Owner — Mrs.  Garvin,  2231  Bancroft  Way 
Berkeley. 

-Xrchitect — None, 

Contractor — Curtis  Wright.  2716  Tele- 
graph Ave.,  Berkeley.  $2200 


DWELLING 

(2160)      NO.  1610  LEA  COURT,  .\lameda 

One-story   4-room   dwelling. 
Owner — B.   Gamborini,  1537   Everett  St., 

Alameda. 
Architect — None.  ?2250 


DWELLING 

(2161)      NO.  1617  BENTON  ST..  Alameda 

One-story  4-room  dwelling. 
Owner — W.    O.   Shepherd,      142(1      racifle 

Ave.,  Alameda. 
Architect — None.  $2500 

DWELLING 

i2ir._'i      NO.    1718   CLINTON   AVE..    Ala- 

riifdii.      One-story    B-room    dwellinK 
'iwtier — li.iljert    R.    Bertram,    1060    Ceii  • 
.''"•tral-AvS;^^  Alameda. 
.■^ftliiieet^^NOne. 
Contractor — J.       Groden.       lull       Sant:i 

Clara  Ave..  Alameda.  $6000 


DWELLING 

(2163)  NO.  1413  EVERETT  ST.,  Ala- 
meda.    One-story  4-room  dwelling. 

Owner — Clark   Woodbury,   Premises. 

Architect — Non,e. 

Contractor  —  Gus  Prentis,  Hotel  Ray. 
Oakland.  $2500 


DWELLING 

(2164)      NO.   1921  SANTA  CLARA  AVE. 

Alameda.     One-story   5-room   dwlg 
Owner — Jeff  Smith,   1807   Alameda  Ave. 

Alameda. 
Architect — None. 
Contractor — A.   J.    Thiele,    3221    Tho 

son  Ave.,   Alameda.  $; 


00 


DWELLING 

(2165)  NO,  1707  SCHILLER  ST.,  Ala- 
meda.     One-story   4-room    dwelling. 

Owner — H.  G.  Mehrtens,  1536  Webster 
St.,  Alameda. 

Architect — None. 

Contractor — A.  J.  Thiele,  3221  Thomp- 
son Ave.,   Alameda.  $2800 


DWELLING 

(2166)  Ne.  1203  SAN  ANTONIO  AVE., 
Alameda.  Two-story  9-room  dwell- 
ing and  garage. 

Owner — May  Bissel  Hall,  1431  Morton 
St.,   Alameda. 

Architect — None. 

Contractor — V.  E.  Thorp,  1718  Alameda 
Ave.,   Alameda.  $12,800 


RESIDENCE 

(2167)  NO.  1440  CARLTON  ST.,  Ber- 
keley,     One    family    residence. 

Owner — Louis   Dellmar,   Oakland. 

Architect — John  Thayer,  251  Kearny 
St.,  San  Francisco. 

Contractor — C.  A.  Terrell,  522  Haddon 
Road,    Oakland,  $3380 


GARAGE 

(2168)  NO.  87  PLAZA  DRIVE,  Ber- 
keley.    Garage. 

Ovi-ner — E.  S.  Hassen,  Premises. 

Architect — None. 

Contractor — F.  E.  Allen,  2718  Regent 
St.,  Berkeley.  $1000 


DWELLING 

(2169)      NO.    805   SAN     MATEO      ROAD, 

Berkeley.      One   family   dwelling. 
Owner — P.    R.    Reichel,    1626    Josephine 

St..  Berkeley. 
Architect — None.  $5000 


RESIDENCE 

(2170)      NO.   2754   MABLE  ST.,  Berkeley 

One  family  residence. 
Owner — William  Tildoley,  2755  Mathews 

St.,   Berkeley. 
Architect — None.  $3000 


DWELLING 

(2171)      NO.     118.J     SAN     PABLO     AVE., 

Berkeley.     One   family   dwelling. 
Owner— J.    R.    Rogers,    1185    San    Pablo 

Ave.,    Berkeley. 
Architect — None.  $1500 


RESIDENCE 

(2172)      NO.       28     PAMORAMIC       WAY. 

Berkeley.     One  family  residence. 
Owner — Mrs.    M.    L.    Bradley,    24    Pamo- 

ramic   Way,   Berkeley. 
Designer — P.    L.   Crane,    1231   Glen   Ave.. 

Berkeley. 
Contractor — P.  L.  Crane,  1231  Glen  Ave. 

Berkeley.  $4000 


DWELLING 

(2173)      NO.     608     SANTA    ROSA     AVE., 

Berkeley.      One   family  dwelling. 
Owner — Frank      Smith,    2648      Shattuck 

.\ve..    Berkeley. 
.\rchitect — Harris  Allen. 
Contractor — G.      W.    Hale.      2543    Buena 

Vista  Ave.,  Berkeley.  $4000 


DWELLING 

(2174)  NO.  1234  PERALTA  AVE..  Ber- 
keley.     One   family   dwelling. 

Ouner— C.  C.  Realtor.  2007  San  Pablo 
Ave.,   Berkeley. 

Designer — W.  K.  Ru.shing.  1001  Chan- 
ning  W^y.   Berkeley. 

Contractor— W.  E.  Rushing.  1001  Chan- 
ning    Way,    Berkeley.  $3?.'>(i 


DWELLING 

(2175)  NO.  963  TULARE  ST.,  Berkeley 
One  family  dwelling. 

Owner — R.      B.   Echols,      3900      Linwood 

Ave.,    Oakland, 
Architect — None,  $4500 

DWELLING 

(2176)  NO.      1503      SHATTUCK      AVE., 
Berkeley.     One  family  dwelling. 

Owner — Mr.  McCellen,  Spruce  St.,  Bkly. 
Architect — None, 

Contractor— J.  P.  Wood,  1731  Milvia  St., 
Berkeley.  $1000 

DWELLING 

(2177)  NO.     2306    RUSSELL    ST.,    Ber- 
keley.    One   family   dwelling. 

Owner — Thad.    M.    Tupper,    2310    Russell 

St.,  Berkeley. 
Architect — None.  $5500 

DWELLING 

(2178)  NO.  1911   TENTH  ST.,  Berkeley 
Bath    house   and   dwelling. 

Owner — Alfred    Reinberg,    Premises. 
Architect — None.  $2800 

DWELLING 

NO.    624   SANTA  BARBARA  AVE..   Bar- 
keley.      One    family   dwelling. 

Owner — Louisa    PHfter,    534    Santa    Bar- 
bara Ave.,  Berkeley. 

Architect  —  Cox    Bros.,    2121    Shattuck 
Ave.,   Berkeley. 

<'ontractor — Cox     Bros.,     2121 
-■^ve.,  Berkeley. 
NOTE:— Recorded     contract 

April   8,   1925,  No.   2126. 


Shattuck 

$11,605 

reported 


DWELLING. 

(2179)  E  SEMINARY  AVE.,  50  N  Scen- 
ic. Oakland.  One-story  10-room 
2-f.imily    dwelling. 

Owner — c.  Wyman,  598  55th  St..  Oak- 
land. 

Architect — None. 

Contractor — J.  B.  Toler,  2429  Hopkins 
St .  Oakland.  $6000 


ALTERATIONS. 

(2180)  107TH  AVE  and  Hollywood 
Blvd..   Oakland.     Alterations. 

Owner — Fageol    Motor    Co..    107th    Ave. 

and   Hollywood.  Oakland. 
Architect — None. 
Contractor — E.   T.   Leiter   &   Son.     3601 

West   St.,   Oakland.  $1000 

(2181)  2619  PRENTISS  PLACE.  Oak- 
land.    One-story  5-room  dwelling. 

Owner — Richmond  &  Whitmore,  2196 
Harrington   Ave..   Oakland. 

Architect — None. 

Contractor  —  A.  E.  Richmond,  2196 
Harrington   Ave.,   Oakland.        $3000 


DWELLING. 

(2182)    650    FAIRMONT   AVE..    Oakland. 

One-story    5-room    dwelling. 
Owner — Mrs.    Alma    Peterson.     90    Rio 

Vista    Ave.,    Oakland. 
Architect — None. 
Contractor    —    Fred    Hambleton.    3737 

13th   Ave.,   Oakland.  $3900 


DWELLING. 

(2185)  1522  PERALTA  ST..  Oakland. 
One-story    8-roora    dwelling. 

Owner  —  F.  Cuneo.  5443  Claremont 
Ave.,  Oakland. 

Architect — None. 

Cntractor — P.  Delucchl,  5443  Clare- 
mont   Ave.,    Oakland.  $6000 


DWELLING. 

(21S3)  2400  6STH  AVE.,  Oakland.  One- 
story  5-room  dwelling. 

Owner — Miss  K.  Von  Hagan.  2416  23ra 
Ave..    Oakland. 

-Architect — None. 

Contractor — B.  W.  Shepard,  R  F  D  No. 
1    Box    548AA.    Oakland.  $3650 


DWELLING   A    GARAGE. 

(2184)  5267  COLE  ST.,  Oakland.  One- 
story   5-room  dwelling  and  garage. 

Owner — A.   J.    Rovere,    Benicia. 

Arch  i  tect — None. 

Contiartor — W.  T.  Legris,  1923  56th 
Ave.,   Oakland.  S4950 


IVOW    READY    FOR   DELIVERY — 

PRIDDLE'S   TABLES,    cnlled   "3700   Splay   Baaes  aitd   Other   Oaleala- 
tionSf**   for  (tuantity    Sarveyora  and   Ooiit»a«tora. 

Loose     Leaves    in     Fabrikoid    I'overs    $3.50    Net,    Postpaid.      9aiB*    in 
Genuine   Leather   Covers   $5.50   Net,    Postpaid. 

.Mall    Personal   Check    to    ARTHUR  PRIDDLE,   PubllBher,   693   MUdOD 
St.,   San    Francisco.  Calif..   U.   S.   A. 
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ADDITION.  „     ^    ,  ,       ,      .  . 

(21S6)  1620  103KD  AVE  ..Oakland.  Ad- 
dition. ..    ,    . 

Owner — A.  Van  Benten.  1620  103rd  Ave.. 
Oakland. 

Architect — None.  iiivu 

DWELLING.  „    ,  ,       , 

(2187)    2345    BARTLETT    ST.,    Oakland. 

One-story    5-room   dwelling. 
Owner — F.    F.    Hendricks.    2357    Bartlett 

St..   Oakland. 
Architect — None.  ii6uv 

f2'l88J^6015-21  SHATTUCK  AVE.,  Oak- 
land.    Alterations. 

Owner— R.   Flosi,   767    5th   St.,    Oakland. 

\rchitect — None. 

Contractor— W.  B.  Gaw.  1002  7th  St 
Oakland.  ?1250 

tsiSS)  W  25TH  AVE.,  100  N  E-21st 
St.,    Oakland.      One-story    stores. 

Owner — W.  A.  Dunn.  303  Lurie  Bldg., 
Oakland.  ,-nnn 

Architect— None.  ♦*>"'0 

DWELLINGS.  „    ,  ,       , 

(2190)  2559-63  RENWICK  ST.,  Oakland. 
Two    1-story    5-room   dwellings. 

Owner — Gaubert    Bros.,    4735    Brookdale 

Ave.,    Oakland.  ..,„„ 

Architect— None.  $4500    each 

ALTERATIONS.  ,,       ^      ,, 

(2191)  1762  BROADWAY,  Oakland.  Al- 
terations. „,    „ 

Owner  —  Julius  Horst.  790  Excelsior 
Ave..   Oakland. 

.Architect — None. 

Contractor— Ehlers  &  Smith,  557  Mis- 
sion   St..    S.    F\ J1920 

DWELLING.  „     ^   ,  ,      ., 

(2192)  701  HADDON  ROAD,  Oakland. 
One-story    5-room    dwelling. 

Owner  Henry    Bischoff,    284S    Grant 

St.,    Berkeley. 
Architect — None, 
contractor— Berkeley     Bldg.     Co.,     2029 

Shattuck    Ave.,   Berkeley.  ?5000 

ALTER.    &   ADDITION. 

(2193)  N  E-14TH  ST  50  W  Mitchell 
St.,  Oakland.  Alterations  and  ad- 
ditions. _       ,   ,    .     . 

Owner— A.  Kayser,  4116  Randolph  Ave., 
Oakland.  „ 

Architect— E.  T.  Faulkes,  357  12th  St., 
Oakland. 

Contractor— W.  L.  Hook.  357  12th  St., 
Oakland.  ♦9071 

(2194)  'W  VALLECITO  PL.,  220  N  E- 
2Sth,  Oakland.  Two-story  8-rouni 
flats. 

Owner Mrs.  W.  Mullin,  2506  11th  Ave.. 

Oakland. 
Architect — None. 
Contractor— M.    A.    Mullin.      2506      Uth 

Ave..    Oakland.  J5000 

f2Y9f )^^S^'?iOCKRIDGE   BLVD.,    end   of 

St.,  Oakland.     2-story  8-room  dwlg. 

and  garage. 
Owner  —  J.    C.    Tate,    5691    Vicente    St., 

Oakland. 
.Architect — None.  „  „    c.         .,c,.i 

Contractor— E.    T.    Leiter   &&   Son     .i6Ul 

West  St.,  Oakland.  $14,50U 

STORE,    ETC.  „     ,,    ,, 

(2196)    LOTS   26    27    28   Blk    56,   Kellers- 

bergers    Mp   o£    Oakland,    Oakland. 

General   construction   2-story   Class 

C    brick    store    and    loft    bldg. 

Owner — Mathes  and  Sheridan,  429  Clay 

St.,   Oakland. 
Architect  —  Schirmer-Bugbee    Co.,    505 
Thayer    Bldg.,    Oakland;    26    Mont- 
gomery St.,  S.  F. 
Contractor — Barrett  and  Hilp,  918  Har- 
rison  St.,   S.   F.  .,'         ,,.,r 
Filed  April  9,   1925.  Dated  April  9,  1925. 
When    2nd    story    floor    joists 

are     placed     671160 

When    roof    is    on    5lH-?„ 

When    completed     5„HrA 

Usual   35   days    5711.50 

TOTAL  COST,  ?22,846 
Bond  $11,423.  Sureties,  Fidelity  and 
Dep'jsit  Co.  Forfeit,  $15  per  day. 
Limit,  July  1,  1926.  I'lans  and  speci- 
fications  filed. 

THE.ATRB   BLDG. 

I  '197)  GRA.\D,  Lake  Park  A  Walker 
Aves.,  Oakland.  General  construc- 
tion   except    structural    steel,    elec- 
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trie    wiring,     heating,    ventilating 
and    interiior    decorating   Class      A 
Theatre   building. 
Owner — Bay     District    Theatre,    Inc. 
Architect — Reid    Bros.,    105      Montgom- 
ery  St.,   S.    F.  .     „.,„„ 
Contractor    ^    G.    B.    Fasqualetti,    2330 
Larkin   St.,   S.   F.                         _    ,„„^ 
Filed  April  8,  1925.  Dated  Mar.  26,  1925. 
7th    of    each    mo.    75%    of    value    In- 
corporated. 
Balance   usual   35    days. 

TOTAL  COST,  $172,000 
Bond,  $86,000.  Sureties,  National  Sur- 
ety Co.  Forfeit,  none.  Limit.  6  mo. 
after  steel  is  up.  Plans  and  specifica- 
tions  tiled. 

THEATRE  BLDG. 

(2198)  GRAND.  Lake  Park  and  Walker 
Aves..  Oakland.  Fabrication  and 
erection  of  structural  steel  Class 
A    Theatre    building. 

Owntr — Bay    District    Theatres,    Inc. 
-Architect — Reid    Bros.,     105     Montgom- 
ery   St.,    S.    F. 
Contractor— Judson    Mfg.    Co.,    Emery- 
ville,   Calif. 
Filed  April  8,  1925.  Dated  Mar.  21,  1925. 
7th   of    each    month    75%    of  value    in- 
corporated. 
Balance    usual    35    days. 

TOTAL  COST,  $36,000 
liond,  $18,000.  Sureties,  Carlos  J. 
Maas  and  Paul  F.  Gillespie.  Forfeit, 
none.  Limit,  SO  calender  days  from 
date.      Plans   and  specification's   filed. 

LATHING    &     PLASTERING. 

(2199)  LAFAYETTE  AVE.  at  Wood- 
land Way.  Piedmont.  Lathing  and 
plastering     2-story     residence. 

Owner — M.    C.    Seagrave,    2043    Oakland 

•Ave..    Piedmont. 
Architect — Houghton    Sawyer,      Hearst 

Bldg.,    S.    F. 
Contractor — William  Bodin,  354  Hobart 

St..    S.   F. 
Filed  April  9,  1925.  Dated  April  3.  1925. 
First    of    each    month    75%    of    value 

incorporated 
Balance    usual    35    days. 

TOTAL  COST,  $1765 
Bond.  $877.50.  Sureties,  Globe  In- 
demnity Co.  Forfeit,  none.  Limit,  as 
soon  as  possible.  Plans  and  specifica- 
tions  filed. 

(2200)  1021  VERSAILLES  AVENUE, 
Alameda.    1-story   5-room    dwelling. 

Owner — G.   H.   Noble,   1336   Park   Street, 

Alameda.  ,„,„„ 

.Architect — None.  $3500 

DWELLINGS 

(2201)  337  &  341  CENTRAL  AVENUE, 
Alameda.  Two  1-story  4-room 
dwellings. 

Owner — Halley  &  Co.,  2315  Santa  Clara 

Ave.,   Alameda. 
Architect— None.  $3750    each 

DWELLINGS 

(2202)  1014  &  1012  TAYLOR  AVENUE. 
Alameda.  3  1-story  4-room  dwell- 
ings  and   1   garage. 

Owner — Herman  Hallensleben  731  Tay- 
lor  Ave.,   Alameda. 
Architect— None.  $2600  each 

Garage,  $400 


DWELLING 

(2207)     649    VINCENTE,     Berkeley.     1- 

family    dwelling. 
Owner — A.    G.    Howes,    Berkeley. 
.Architect — Masten  &  Hurd,  278  Post  St. 

San    Francisco. 
Contractor  —   Mason     McDuffle,      2045 

Shattuck   Ave.,   Berkeley.  $8500 


SIGN 

C'OS)      NE    COP..    GRAND    and    Broad- 

wav,  Oakland.  Electric  sign. 
Owner-^Bank  of  Italy,  Oakland. 
Architect — None.  . 

Coniractor — National    Electric    Co.,    950 

30th  St.,  Oakland.  $1895 


SIGN 

(2209)  6040  CLAREMONT  AVE.,  Oak- 
land.     Electric   sign. 

Owner — Lyon    Warehouse,    Oakland. 

.Architect — None. 

Contractor — .National  Electric  Co.,  950 
30lh  St.,  Oakland.  $1500 


(2203)  1031     TAYLOR    AVENUE,    Ala- 
meda.   Alterations. 

Owner — Mrs.    A.    Westall,    2134    Lincoln 

Ave..  Alameda. 
Architect — None. 
Contractor — Geo.    Van    Vlack,    2308    San 

Antonio    Ave.,    Alameda.  $2300 

.ALTER.ATIONS  ,     , 

(2204)  855   THE  ALAMEDA.  Berkeley. 
Alterations. 

Owner — C.    H.   Dennman,   855   The   Ala- 
meda,   Berkeley. 
.Architect — None.  „.  ,„    _ 

Contractor— Louie    Engler,   2940    Forest 
Ave.,   Berkeley.  .  $1000 


UF.SIDENCB  _     _     , 

(2205)  529  CALUSA  AVENUE,  Berke- 
ley   1 -family  residence. 

Owner — M.  C.  Hurner,  Grove  and  Uni- 
versity   Ave.,    Berkeley.       ^     ^   ,  . 

Desisner  and  Contractor— C.  E.  Eakin 
1643  Grant  St.,  Berkeley.  $4000 

DWELLING  „.„    .„     , 

(2206)  1736  BANCROFT  WAY,  Berke- 
ley    1 -family    dwelling. 

owner— J.     H.     Deming.     223(1     lOlh     St., 

Berkeley. 
Architect— None.  $1600 


SIGN 

(2210)  FOURTEENTH      and    Broad- 

way,  Oakland.     Electric   sign. 

Owner — American   Bank,   Oakland. 

Architect — None. 

Contractor — National  Electric  Co.,  950 
30th  St.,  Oakland.  $2500 


SIGN 

(22)1)      FOURTEENTH  and  Broadway, 

Oakland.     Electric  sign. 
Owner — -American    Bank,   Oakland. 
.Architect — None. 
Contractor — National    Electric    Co.,    950 

30th   St.,  Oakland.  $1000 


SIGN 

(2212)  5671  COLLEGE  AVE.,  Oakland. 
Electric  sign. 

Ownti — Fred  MuUer  and  Lyon  Ware- 
house (io.,  Oakland. 

Architect — None. 

Contractor — National  Electric  Co..  950 
30th    St.,    Oakland.  $2000 


-ADDITION 

(2213)  642  THIRTY-THIRD  AVE.,  Oak- 
land.     Addition. 

Owner — Nora  A.  Schoap,  642  33rd  St., 
Oakland. 

-Architect — None. 

Contractor — L.  B.  Self,  2512  13th  Ave., 
Oakland.  $1500 


DAVELLING 

(2214)  1254  HOLMAN  ROAD,  Oak- 
land.     2-story   6-room    dwelling. 

Owner — H.  L.  Hauch.  934  Alma  Ave., 
Oakland. 

Architect — None.  $6000 


DWELLING 

(2215)  1156  SIXTY-FIRST  AVE..  Oak- 
land.     1-story    4-room    dwelling. 

Owner — J.  E.  Sprague.  4  518  Edgewood. 
Oakland. 

-Architect — None.  $2500 


DWELLING 

(2216)  3115  -ARIZON.A  ST.,  Oakland. 
1-story  4-room  dwelling  and  sa- 
rage. 

Owner — C.  E.   Bayle,   Box   97,  Frultvale, 

Calif. 
-Architect — None. 
Contractor — F.  S.   Taylor,    1730  Webster 

St.,    Oakland.  $2950 

FL-ATS 

(2217)  N  GREENWOOD  AVE.,  220  N 
Hampel,  Oakland.  2-story  11-rm. 
flats. 

Owner — Henry  E.   Tweed,   1123   Hampel 

.St.,  Oakland. 
-Architect — None. 
I'ontractor — National  Builders  of  Calif.. 

1123  Hampel   St.,   Oakland.  $8500 

OFFICE. 

(2218)  N'  HOLLYWOOD  BLVD  200  E 
lu7th,  Oakland.  One-story  brick 
office 

Own..  1- — Fageel  .Motor  Co..  107th  &  Hol- 
lywood   Blvd.,     Oakland. 

-Architect — W.  J.  Wilkinson,  220  Har- 
vard  Ave.,    Piedmont. 

Contractor— E.  T.  Leiter  &  Son,  3601 
AVest   St.,    Oakland.  $17,500 


APTS.    &  STORES. 

(2219)       E    8TH    .AVE.    70    S    E-16th    St., 

Oakland.       Two-story      16     -    room 

:ipartments   and   stores. 
Owner — V.    A.    Dunn,    303    Lurle    Bldg., 

Oakland. 
-Architect — None.  $15,000 


Saturday.  April   18,  1925 

ALTERATIONa 

(2220)  4123  TO  4229  BROADWAY,  Oak- 
land. Alteration  to  apartments  & 
addition. 

Owner — J.  T.  Hinch,  461  Lee  St.,  Oak- 
land. 

Architect — None.  $16,000 
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Architect — A.    W.   Smith,   American   B'k 

Oakland. 
Contractor — S.    J.    Bertelsen,      Builders 

Exchange,   Oakland.  $12,600 


DWELLING. 

(2221)    4144    WEBSTER    ST.,      Oakland. 

Tw'-story   12-room  dwelling. 
Owner — V.   Cattolica,  Oakland. 
Architect — None. 
Contractor  —  J.    M.    Boga,    147    Pacific 

Ave.,   San   Leandro.  $11,000 


RESHINGLING 

(2223)  444  MOUNTAIN  AVE.,  Pled 
mont.    Reshlngling. 

Owner — Chris  Jorgenson,  444  Moun- 
tain Ave.,   Piedmont. 

Architect — None. 

Contractor  —  P.  W.  Winlund,  1761 
Franklin   St.,   Oakland.  $1152 


WAREHOUSE. 

(2222)     SW    COR    28TH    and    Magnolia 

Sts.,    Oakland.        One-story      brick 

warehouse. 
Owner — H.    R.    Schroeter,    Plaza    Bldg., 

Oakland. 


RESIDENCE 

(2224)      1114     HARVARD    ROAD,     Pied 

mont.    Residence   and  garage. 
Owner — Morgensen    Bros.,    5664    Broad 

way,    Oakland. 
Architect — None. 
Contractor    —    Morgensen    Bros.,     6664 

Broadway,  Oakland.  $6000 


A  Variety  of  Work 
on  the  Same  Machine 


In  addition  to  business  correspondence  the  modern 
c  'fice  has  a  large  variety  of  work  for  the  typewriter. 

Tabulating,  billing  (simple  and  condensed)  sten- 
ch cutting,  writing  on  ruled  forms  and  many  other 
kinds  of  office  v^ork  can  all  be  done  on  the  L.  C. 
Smith  &  Bros,  tj'pewriter. 

The  decimal  tabulator  and  the  variable  line 
spacer  are  part  of  the  inbuilt  service  of  every  L.  C 
Smith  &  Bros,  machine. 

Typewriters  Rented 

L.  C.  SMITH  &  BROS. 
TYPEWRITER  CO. 

Executive  Offices  Syraense,  N.  T. 

San  Francisco  Brancli,  432  Market  St,;  Ph.  Garfield  4289 

Oakland  Branch,  456— l»th  St.;  Ph.  Lakeside  752 


^ite'iffii'^fl^fiy^JteVtfe'iJl^^ 


DWELLING 

(2225)  1613  JANES  AVENUE,  Berke- 
ley.   1-family   dwelling. 

Owner — Walker  Pelps,  2036  Carlton  St. 
Berkeley. 

Architect — None. 

Contractor — Herman  Schoening,  16(23, 
Shattuck  Ave.,  Berkeley.  $350 


DWELLING 

(2226)  736  CONTRA  COSTA  ROAD 
Berkeley.     1-family    dwelling. 

Owner — C.    O.    Lenhart,    Berkeley. 

Designer  and  contractor  —  Heath  and 
Wendt,  2116  Allston  Way,  Berke- 
ley. $4500 


Berke 


DWELLING 

(2227)      233S    EIGHTH  STREET, 

ley.    1-family   dwelling. 
Owner — M.   R.   Perry,   2330   8th   St.,   Ber 

keley. 
Architect — E.    R.    Perry,    1120    Addison 

St.,  Berkeley. 
Contractor — M.    R.    Perry,    2330    8th   St., 

Berkeley.  $1450 


RESIDEINCE 

(2228)      6012      CHABOLTN      TERRACE 

Berkeley.    1-family   residence. 
Owner — Joseph  Coward,   1930  East  28th 

Oakland. 
Architect — None.  $5000 


DWELLING 

(2229)      1116    PAGE   STREET, 

1-family   dwelling. 
Owner — J.    A.     Carlson,    1730     10th 

Berkeley. 
Architect — None.  $1500 


Berkeley 

St., 


STORAGE   &   WASH   RACK 

(2230)      1698    UNIVERSITY    AVE.,    Ber 

keley.   Storage  and  wash  rock. 
Owner — L.   Williamson   &  Lund,   Berke 

ley. 
Designer   &    Contractor — C.    E.      Eakln 

1643  Grant  St.,  Berkeley.  $1500 


Be  IV 


DWELLING 

(2231)      936     EU(2LID     AVBITUE, 

keley.   1-family   dwelling. 
Owner — E.  F.  Magann,  Vine  and  Oxfor 

St.,  Berkeley. 
Architect — None. 
Contractor — J.   A.    Pinkerton,   1931   Ber 

ryman   St.,   Berkeley.  $320 


Berkeley. 


DWELLING 

C2232)      1349    DERBY    ST., 
1-family  dwelling. 

Owner  —  John    Krieale,    1821    Chestnut 
St.,    Berkeley. 

Architect — L.  N.  Fond. 

Contractor — John    Krieale,    1821    Chest- 
nut St.,  Berkeley.  $2926 


DWELLING 

(2233)      1516    ADDISON    ST.,    Berkeley. 

1-family   dwelling. 
Owner — R.   M.   Estes,   1119   Hearst  Ave., 

Berkeley. 
Architect — None.  $4000 


RESIDENCE 

(2234)      955   THE  ALAMEDA,   Berkeley. 

1-family    residence. 
Owner — Paul  S.   Gavin,  Alameda.  Cal. 
Architect — None. 
Contractor — University    City    Builders 

210S    Shattuck   Ave.,   Berkeley. 

$8000 


STORE   &    STUDIO 

(2235)      2273       SHATTUCK       AVENXTEl, 

Berkeley.  Music  store  and  studio. 
Owner — Tupper   &   Reed,   2237   Shattuck 

Ave.,    Berkeley. 
Architect — W.   R.    Zelland,    1404   Frank 

lin   St.,   Oakland   . 
Contractor — Hanson       Robertson      and 

Zumwalt,    4145   Broadway,   Oal«land 
$31,600 


DWELLINGS 

(2236)      1443  &    1447    STANNAGB  AVE. 

Berkeley     Two    1-famlly    dwelllngsi. 
Owner — C.    M.    McGregor,    470    13th    St., 

Oakland. 
Architect — None.  $2850   each 


DWELLING 

(2237)      W     NINETY-SIXTH    AVENUE, 

20   N   Hillside,    Oakland.    1-story   4- 

room    dwelling. 
Owner— V.     M.     caarke,     9628     HUllBlde 

St.,  Oakland. 
Architect — None. 
Contractor — P.    J.    Drake,    2000    Hoover 

Ave.,  Oakland.  $2000 
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DWELLING 

(2238)  2473     srXTT-EIGHTH     AVE. 

Oakland.      1-story   B-room  dwelling 
Owner — J.  A.  Bell,  1430   40th  Ave.,  Oak 

land. 
Architect — None.  J2800 


SERVICE    STATION 

(2239)  NE  COR.  E-FOURTEENTH  and 
17th  Ave.,  Oakland.  1-story  tile 
service  station. 

Owner— P.  V.  Cuddihy,  Box  392  Oak- 
land. 

.Architect — None.  $1400 


DWELLING 

(2240)      2915  SIXTIETH  AVE.,  Oakland 

l-storv  5-room  dwelling. 
Owner — M.  H.  McCoskey,   2921  60th  Ave 

Oaklaand. 
Architect — None.  $300 


DWELLING 

(2241)      \V   EIGHTY-SECONTi   AVE.    12 

S    Hally    St.,    Oakland.      l-story    4- 

room  dwelling. 
Owner — Al  W.   Porter,    9833   B  St.,  Oak 

land. 
Architect — None.  $3000 


DWELLING 

(2242)      E    EIGHTY-FOURTH  AVE.   16 

S    Olive    St.,    Oakland.       1-story    4- 

room  dwelling. 
Owner    —    Emil    Metz,    1701    86th    Ave., 

Oakland. 
Architect — None. 
Contractor — Al    W.    Porter,    9833    B    St., 

Oakland.  $3100 


DWELLING 

(2243)  3227     SIXTY-SECOND     AVE. 

Oakland.      1-story   4-room   dwelling 
Owner — Hughes    &    Smith,    4428    E-14th 

St.,    Oakland. 
Architect — None.  $3000 


DWELLINGS 

(2244)  56ni,  5603  DOVER  ST.,  Oak- 
land.     Two    1-story    3-room    dwlgs. 

Owner — Agnes  R.  Lloyd,  2515  Market 
St.,    Oakland. 

Architect — None.  $2250 


.\LTERATIONS 

(2245)  1202  WASHINGTON  ST.,  Oak- 
land      Alterations. 

Owner — National  Sh.rt  Co.,  1202  Wash 
ington    St.,    Oakland. 

Architect — None. 

Contractor — Ostlund  &  Johnson,  1901 
05  Bryant  St.,  S.  F.  $1200 


DWELLING 

(2246)      N  BRANN  ST.   125   E-64th  Ave, 

Oakland.      1-story    3-room    dwlg.    & 

garage. 
Owner — Ashley    Smith,    4669    E-14th    St. 

Oakland. 
Architect — None. 
Contractor — J.     T.    Thomas,    2872    Mon 

tana    St.,    Oakland.  $2200 


DWELLING 

(2247)      9831    DERBY    ST.,    Oakland. 

1-story     5-room    dwelling. 
Owner — N.     Lippi,     80     Colton    St.,     San 

Francisco. 
Architect — None. 
Contractor — T.     E.     Miller,     9S66    Derby 

St.,  Oakland.  $3000 


DWELLINGS 

(224  8)  S  PAMPAS  AVE  560  E  Madera. 
Oakland.  1-story  4-room  dwelling 
and  garage. 

Owner — C.  A.  Reed,  1126  Everett  Ave., 
Oakland. 

Architect — None. 

Contractor — Geo.  R.  Potter,  19  Rand- 
wick    Ave.,    Oakland.    . .      .        $2925 


DWELLING 

(2249)      N    LA    VERNE    116    W   Foothll 
'Blvd.,      Oakland.       1-story      6-rooni 
dwelling. 
Owner — A.   M.    Alexander,    4822    Foothll 

Blvd.,   Oakland. 
Architect — None.  $4500 


DWELLING 

(2250)      S   FOOTHILL   BLVD.    72   E  94t 

Ave.,  Oakland.  1-story  5-room  dwlg 
Owner — H.  R.  Almond,  Oakland. 
Architect — None. 
Contractor — P.  E.  La  Voice,  3351  Abbey 

St..  Oakland.  $300 


DWELLING 

(22.il)       2929    MOR(X)M    AVE.,    Oakland 

1-story    4-room    dwelling    and  stor 

and    garage. 


Owner — K.   A.   JohansoB 

Oakland. 
Architect — None. 


1429  13tb  Ave 
$5200 


DWELLING 

(2252)      921    PORTAL   AVE.,    Oakland. 

2-story    5-room    dwelling. 
Owner — Alfred    Cards,     2270    Telegraph 

Ave.,    Oakland. 
Architect — None.  $600 


ROOF    SIGN 

(2253)      TWENTY-SECOND    &    BROAD 

way,  Oakland.   Roof  sign. 
Owner — Bank   of   Italy,  Oakland. 
Arcliltect — None. 
Contractor    —    National    Elec.    Co.,    95 

30th    St.,    Oakland.  $2000 


Oak 


ROOF   SIGN 

(2254)      6040    CLAREMONT    AVE.. 

land.  Root  sign. 
Owiu-r — Lyon     Warehouse,     Oakland. 
Architect — None. 
Contractor — National  Elec.  Co.  950  30th 

St.,  Oakland.  $1S00 


ROOF  SIGN 

(2255)      FOURTEENTH       &       BROAD- 

way,    Oakland.    Roof    sign. 
Owner — American    Bank,    Oakland. 
Architect — None. 
Contractor — National     Elec.     Sign     C3o., 

950  30th  St.,  Oakland.  $2600 


ROOF   SIGN 

(2256)      FOURTEENTH     AND     BROAD- 

way.    Oakland.    Roof    sign. 
Owner — American    Bank,    Oakland. 
Architect — None, 
ronnactor — National  Elec.   Co.  950  30tb 

St.,  Oakland.  $1000 


ROOF   SIGN 

(2257)      5671    COLLEGE   AVE.,    Oakland 

Roof   sign. 
Owner — Fred    MuUer    and    Lyon    Whse.. 

Oakland. 
Architect — None. 
Contractor — National  Elec.  Co.  950  30th 

St.,    Oakland.  $2000 


APAllTMENTS. 

((22.-.8)    SE   COR.   PRINCE  &   York   Sts.. 

Oakland.  Two-story  16-room  apart. 
Owner — May    Tickell,    J 685    Park    Blvd.. 

Oakland. 
Architect — None. 
Contractor    —    A.    W.       Schneck,       3226 

Georgia    St.  $13,000 

DWELLING. 

(2259)  700  BROOKWOOD  RD.,  Oakland. 
One-story   7-roomm  dwelling. 

Owner — P.  L.  Johnson.  491.  Staten  Ava.. 

Oakland. 
Architect — None.  $10,000 

RESIDENCE 

(2260)  LOT  19  BLOCK  9  Lakeshore 
Highlands,  Oakland.  All  work  for 
2-story   6-room  residence. 

Owner — Theodore    W.    and    Angeline    S. 

Michels.    6301    Dana    St.,    Oakland. 
Plans   furnished   by  contractor. 
Contractor— F.    L.    Burnett.    5950    Pros- 
pect Dr.,  Oakland. 
Filed  April   11,    1926.   Dated  April  2.  "25. 

Frame    up    $197 

When     plastered     197 

Completed     and    accepted     1977 

Usual    35    days     1977 

TOTAL  COST.  $7908 
Bond,  Sureties.  Forfeit,  none;  Limit. 
100  working  days;  Plans  and  specifica- 
tions  filed. 


DWELLING 

(2261)      827     INDIAN     ROCK     AVENUE 

Berkeley.    1-family    dwelling. 
Owner — W.    W.    Old    Jr.,    956    Oagmont 

Ave.,  Berkeley. 
Designer    &    Contractor— C.    M.    Rogers 

584   San  Luis  Rd.,  Berkeley.       $600 


DWELLING 

(2262)  1379    HEARST    AVE.,    Berkeley 
1-family   dwelling. 

Owner — E.     Marshall.     1623     Stuart    St., 

Berkeley. 
.\rchitect — None. 
Contractor — J.    L.    Sweeney,    5811    OccI 

dental    St.,   Berkeley.  $6000 

STORES 

(2263)  1843-45    SOLANO    AVE.,    Berke 
ley.  2  stores. 

Owner — Mason     McDuffie.     2045     Shat- 

tuck    Ave.,    Berkeley. 
Designer— J.    J.    Haurl,      822      B6th      St.. 

Oakland.  »8»00 


DWELLING 

(2264)      N  R08EM0NT   RD   100  E   Vera- 

da     Rd.,     Oakland.     2-story    6-room 

dwelling. 
Owner — G.    M.    Drensike,    1518    Bay    St, 

Alameda. 
Architect — None. 
Contractor — H.    B.    Jacobs,    341    41st   St. 

Oakland.  $7001 


DWELLING. 

(2265)    N   FIRST    ST.,    75    W.      Webster 

St..   Oakland. 
Owner — H.    Zenlner.    Esq..   Oakland. 
Architect — None. 
Contractor — Dinnie    Const.      Co..       3757 

Broadway,    Oakland.  $7000 


DWELLING. 

(2266)  S  GALINDO  CT.,  400  W  Fruit- 
vale.  Oakland.  One-story  4-room 
dwelling. 

Owner — C.  S.  Wormald,  2679  Peralta 
Ave.,  Oakland. 

Architect — None.  $2000 


DWELLING. 

((2267)  S  E-23RD  St.  100  W  27th  Ave. 
Oakland.  One-story  5-room  dwell- 
ing. 

Owner — A.  W.  Landerholm  &  S.  C. 
Johnson,  3235  Foothill  Blvd.,  Oak- 
land. 

Architect — None.  $350» 


FLATS. 

(2268)     N    GREENWOOD    AVE.,    500    E. 

Park    Blvd.,      Oakland.        Two-story 

10-room  flats. 
Owner — Wm.   Otto,  3946   Randolph  Ave., 

Oakland. 
Architect — None.  $8000 


DWELLING. 

(2269)  1383  CAVANAUGH  RD..  Oak- 
land.  One-story  5-roora  dwelling. 

Owner — C.    M.    Coleman,    Oakland. 

.\rchitect — None. 

Contractor — L.  H  Legris,  1351  Hampel 
.St..    Oakland    .  $4950 


DWELLING. 

(2270)  S  E-25TH  ST..  100  W  23rd  Ave.. 
Oakland.  One-story  5-room  dwell- 
ing. 

Owner — Ben  Buyse.  2035  20th  Ave.. 
Oakland. 

Architect — None.  $3000 


SEP.VICE   STATION. 

(2271)  E  FRANKLIN  ST..  200  N  19th 
St.,  Oakland.  One-story  brick  serv- 
ice station. 

Owner — F.  M.  Rag.  1924  Broadway, 
Oakland. 

.Architect — None.  $1590 


DWELLING. 

(2272)  6129  MESABA  AVE..  Oakland. 
One-story    5-room    dwelling. 

Owner — L.  A.  Wells.  1185  30th  St..  Oak- 
land. 

Architect — None. 

Contractor — E.  Wells,  1185  30th  St., 
Oakland.  $3000 


DWETLLING. 

(2273)    W  5STH  AVE.,  300  S  E-14th  St., 

Oakland.   One-story  4-room  ddwell- 

Ing. 
Owner — Mrs.    A.    Valley,    4299    High    St., 

Oakland. 
.'^rchitect — None. 
Contractor — P.  A.  Newby,   Auaeon  Ave.. 

Oakland.  $3000 


ALTERATIONS. 

(2274)    2714    E   14TH  ST..  Oakland.   Gen- 
eral construction  and  alterations  2- 
story    (stores   and  apts.) 
Owner — A.  Kayser.  4116  Randolph  Ave., 

Oakland. 
-Architect — Edward  T.   Foulkes,  354   Ho- 
bart    St.,   Oakland. 

-  W'.   Lloyd   Hook.   354   Ho- 
Oakland. 
13.    1925.      Dated    April    11. 


<""untractor 
bart   St. 

Filed    April 

1925. 

Tenth    of 


ach    month    75%    of    value 
incorporated. 
Balance  usual  35  days. 

TOTAL  COST.  $9071 
Bond,  $4535.50.  Sureties,  Globe  In- 
demnity Co.  Forfeit,  none.  Limit.  90 
working  days  from  date  of  filing  con- 
tract.     Plans    and    specifications    filed. 


Saturday,  April   18,  1925 


BUILDING    AND    ENGINEERING    NEWS 
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DWELLING 

(2275)  NO.  1735  SEMINARY  AVE., 
Berkeley.     One  family  dwelling. 

Owner — W.  J.  Wiokson,  Santa  Maria, 
Calif. 

Architect — None. 

Contractor — J.  H.  Wolbold.  1709  So- 
noma Ave.,  Berkeley.  $4000 


DWELLING 

(2276)      NO.  805  CONTRA  COSTA  AVE., 

Berkeley.     One  family  dwelling. 
Owner — J.     H.    Smith,     1632     Grove    St., 

Berkeley. 
Architect — None.  J5000 


DWELLING 

(2277)     NO.  1816  ACTON  ST.,  Berkeley. 

One   family  dwelling. 
Owner — Paul     Schmidt,     2423     lOtb     ,5t., 

Berkeley. 
Designer — D.    M.    Ayers,     1228    Dwight 

Way,   Berkeley. 
Contractor — D.   M.   Ayers,    1228    Dwight 

Way,  Berkeley.  JIOOO 


DWELLINGS    &    GARAGES. 

(2278)  SE  COR.  QUIGLEY  and  Loma 
Vista  and  S.  Quigley  St.,  76  E 
Loua  Vista,  Oakland.  Two  1-story 
5-room    dwellings    and    garages. 

Owner — Lewis  Graham  2327  64th  Ave., 
Oakland. 

Architect — None.  $3200    each 


DWELLING. 

(2279)    3823    MAGEE     AVE.,      Oakland. 

One-story    4-room   dwelling. 
Owner — P.     H.    Petersen,    3729      Magee 

Ave.,   Oakland. 
Architect — -None. 


DWELI.ING  AN  DGARAGE. 

(22S0)   3051   SEMINARY  AVE.,   Oakland. 

One-story    5-room    dwelling       and 

garage. 
Owner — C.    G.    Burns,    305'       .Seminary 

Ave..    Oakland. 
Architect — None.  J3160 


DWELLING. 

(22S1)     2500    WILBUR    ST.,        Oakland. 

One-story  5-room  dwelling. 
Owner — F.    C.    Prescott,    2800    Delaware 

St.,  Oakland. 
-Architect- — None. 
Contractor — D.    McCue,    2606       E      26th 

St.,   Oakland.  $3500 


DWELLING. 

(2282)    N    HAGEMAN,    200    E    35th  Ave., 
Oakland.     One-story  4-room  dwell- 


Hage- 


ing 
Owner — Harvey     Young,     3539 

man   St.,   Oakland. 
Architect — None. 
Contractor — B.    S.    Booth,    91    Nova  Dr., 

Piedmont.  $2500 


ALTERATIONS 

(2283)  1546  36TH  AVE.,  Oakland.  Al- 
terations. 

Owner — Chas.  R.  Kinnie,  1546  36th 
Ave..   Oakland. 

.Architect — None. 

Contractor — Doyle  &  Yoemans,  1541 
36th  Ave.,  Oakland.  $1000 


DWELLING    AND    GARAGE. 

(2284)  963  HILLCROFT  CIRCLE,  Oak- 
land. Two-story  6-room  dwelling 
and   garage. 

Owner — T.    H.   Michels,   Oakland. 
Architect — None. 

Contractor — T.  L  Burnett,  6950  Pros- 
pect   Dr.,    Oakland.  $7908 

DWELLING. 

(2285)  E  CALAVERAS  AVE.,  108  N 
Millsmont,  Oakland.  One-story  3- 
room   dwelling. 

Owner — J.    A.    Johnson,    R    F    D    No    1 

Box    521,    Oakland. 
Architect — None.  $1000 


DWELLING   AND   GARAGE. 

(2286)    2875    BIRDSALL  AVE.,  Oakland. 

One-story     5-room     dwelling      and 

garage. 
Owner — O.     F.     Betteher.     2801     Madera 

Ave..     Oakland. 
Architect — None. 
Contractor — L.    A.    Peters.    1361    E    27th 

St..  Oakland.  $3650 


DWELLING. 

(2287)     N    PORTAL    AVE     120    E    Wa- 

wona  Ave,,   Oakland.     One-story  6- 

room  dwelling. 
Owner — Alder    &    Clarke,    2907    Florida 

St..  Oakland. 
Architect — None.  $6000 


DWELLING. 

(2288)  W  92ND  AVE.,  200  S  Cherry  St., 
Oakland.  One-story  6-room  dwell- 
ing. 

Owner — Paul  Kokulfica,  878  Wood  St., 
Oakland. 

Architect — None. 

Contractor— H.  H.  Hitchcock,  856  32nd 
St.,   Oakland.  $3200 


DWELLING. 

(2289)    S    MOKELUMNE    200    E    Simson 

Ave.,    Oakland.      One-story    4-room 

dwelling. 
Owner — F.    E.    Waldon,   Martinez. 
-Architect — None. 
Contractor — J.  L.  Taliaferro,  714  E  14th 

St..    Oakland.  $2000 


DWELLING. 

(2290)  S  .ADELL  CRT  100  W  Mon- 
tana, Oakland.  One-story  4-room 
dwelling. 

Owner — H.  D.  Gibson,  3225  Fruitvale 
Ave.,   Oakland. 

Architect — None. 

Contractor  —  W.  H.  Matteson,  3328 
Maple    Ave.,    Oakland.  $3500 


DWELLIING. 

(2291)  E  96TH  AVE.,  50  S  A  St.,  Oak- 
land-     One-story    3-room    dwelling. 

Owner — L.  Giarcelli,  1242  96th  Ave., 
Oakland. 

-Architect — None. 

Contractor — P.  Gazella,  4315  Market 
St.,    Oakland.  $2000 


DWELLING. 

(2292)  2927-29  RAWSON  AVE.,  Oak- 
land. One-story  8-room  2-famIly 
dwelling. 

Owner — J.  B.  Peppin,  318  17th  St., 
Oakland. 

Architect — None.  $6500 


DWELLING 

(2293)  2900  KINGSLAND  AVE.,  Oak- 
land.     One-Story    5-room    dwelling 

Owner — J.  B.  Peppin,  318  17th  St.,  Oak- 
land. 

Architect — None.  $4600 


DWELLING. 

(2294)  3139  MAXWELL  AVE.  and  3030 
Modesto  Ave.,  Oakland.  One-story 
5-ruo!i]    dwelling. 

Owner — J.  B.  Peppin,  318  17th  St..  Oak- 
land. 

Architect — None.  $3850 


DWELLING. 

(2295)  3040  MODESTO  AVE.,  Oakland. 
One-Story   5-room   dwelling. 

Owner — J.  B.  Peppin,  318  17th  St.,  Oak- 
land. 

Architect — None.  $4000 


DWELLING. 

(2296)  E  67TH  TVE.,  90  S  Flora,  Oak- 
land.     One-story    4-room    dwelling. 

owner— C.  J.  Sullivan,  6682  E  14th  St., 
Oakland. 

Architect — None.  $2500 


GARAGE. 

(2297)  E  PARK  BLVD.,  Arbor  Villa. 
Oakland.      One-story    tile   garage. 

Owner — Mrs.  J.  Cornwell.  1428  Frank- 
lin  St.,  Oakland. 

Architect — None. 

Contractor — H.  C.  Knight,  1428  Frank- 
lin  St.,   Oakland.  $2000 


DWELLING. 

i229S)    W    PINEHAVEN   RD   76  S  Pern 

Way,    Oakland.      One-story    4-room 

dwelling. 
Owner — Irving    Laird,    90      Glen      Ave., 

Oakland. 
Architect — None. 
Contractor  —  Marshall       Hopper,     1749 

Pleasant    Valley    Ave.,    Oakland. 

$3000 


DWELLING. 

(2299)     3945     MAGEE    AVE.,     Oakland. 

One-story    4-room    dwelling. 
Owner — H     C.    Gethens,      2228      MoGee 

Ave.,    Berkeley. 
Architect — None.  $2700 


DWELLING. 

(230(1)  SE  133RD  ST  35  W  13th  Ave.. 
Oakland.  One-story  5-room  dwell- 
ing. 

Owner  —  Mrs.  Frances  Brandll,  1060 
SunnyhiUs    Rd.,    Oakland. 

Architect — None. 

Contractor — Cox  Bros.,  2121  Shattuck 
Ave.,    Oakland.  $4296 


ADDITION. 

(2301)  SW  COR  55TH  and  Gaskill  Sts., 
Oakland.     Two-story   addition. 

Owner  —  Golden  Gate  Presbyterian 
Church,    54th    &    Gaskill,    Oakland. 

Architect — Wythe,  Blaine  &  Olsen,  1800 
Telegraph    Ave.,    Oakland. 

Contractor — C.  G.  Lawrence,  4321  Law- 
ton  Ave.,  Oakland.  $13,400 


APARTS.    &   GARAGE. 

(2303)  6006  GENOA  ST.,  Oakland.  Two- 
story  12-room  apartments  and  gar- 
age. 

Owner — M.  Laclaustra,  1636  Franklin 
St..    Oakland. 

Architect — None. 

Contractor  —  Calif.  Builders.  1636 
Franklin    St.,    Oakland-  $12,500 


RESIDENCE 

(2303)  NO-  340  HILLSIDE  AVE.,  Pied- 
mont.    Residence  and  garage. 

Owner — Jessie  P.  Vollmer,  327  Highland 
Ave.,  Piedmont. 

Architect — A.  Reinhold  Demke,  210 
Dalziel  Bldg.,  Oakland. 

Contractor — C.  H.  Thomas,  28  Home 
Place,   Oakland.  '  $9500 


RESIDENCE 

(2304)      NO.    21    KING    AVE.,    Piedmont. 

Residence  and  garage. 
Owner — O.  D.  Hamlin  Jr.,  Bank  of  Italy 

Bldg.,  Oakland. 
Architect — None. 
Contractor — F.    T.    Malley,       900      Lake 

Shore  Ave.,  Oakland.  $13,500 


RESIDENC7 

(2305)  NO.  50  BELLEVUE  AVE,.  Pied- 
mont.    Residence  and  garage. 

Owner — H.  C-  Holmes,  392  17th  St., 
Oakland. 

-Architect — None. 

Contractor — M.  P.  Brasch,  392  17th  St., 
Oakland.  $35,000 


DWELLING 

(2306)      NO.     1244    RUSSELL    ST..    Ber- 
keley.    One  family  dwelling. 
Owner — J.  F-  Perry,  Oak  Lane,  Berkeley 
Architect — None-  $2500 


DWELLING 

(2307)      NO.  1735  STUART  ST.,  Berkeley 

One  family  dwelling. 
Owner— E.    B.    Gray,    223    Blake    Bldg., 

Oakland. 
Architect— G.  J.  Wildy,  2510  Linden  St., 

Oakland. 
Contractor — Gray    &    Wildy,    223    Blake 

Bklg.,  Oakland.  $3500 


FACTORY 

(2308)  NO.  739  SNYDER  AVE.,  Ber- 
keley.    Factory. 

Owner — Hall  Scott  Motor  Co.,  5th  and 
Snyder  Ave.,  Berkeley. 

.Architect — Austin  Co.  of  California,  244 
Kearny  St.,   San  Francisco. 

Contractor  —  Austin  Co.  of  California. 
244  Kearny  St.,  S.  F.  $22,000 


STORES 

(2309)  NO.  1837-1839-1841-1843  SOLANO 
Ave..  Berkeley.     Stores. 

Owner — William  Gilmore,  17th  &  Web- 
ster  Sts.,    Oakland. 

.Architect — None. 

(Contractor — Barrett  &  Hilp,  354  Hobart 
Bldg.,    Oakland.  $13,000 


DWELLINGS 

(2310)        NO.   2871   AND   2877  STANLEY 

Ave.,    Oakland.      Two    one-story   4- 

room    dwellings. 
Owner — Ben   Franklin,   2733  Olive  Ave., 

Oakland. 
.Architect — None.  $2000  each 


DWELLING 

(2311)  E  EIGHTY-SEVENTH  AVE  265 
S  Olive  St.,  Oakland.  One-story  4- 
room   dwelling. 

Owner — Croshy  Laschtnsky,  3252  Foot- 
hill Blvd.,  Oakland. 

Architect — None   . 

Contractor — R.  C.  Hoffman,  1301  76th 
Ave.,    Oakland.  $2500 


DAVELLING 

(2312)      NO.    687    FORTY-SECOND    ST., 

Oakland.      One-story    5-room    dwlg. 
Owner — E.  Scaffone,   704  46th  St.,  Okd. 
Architect — None. 
Contractor — A.     Icardi.  972  AUeen     St., 

Oakland.  $3800 


DWELLING 

(2313)      NO.  2121  SEVENTEENTH  AVE. 

Oakland.      One-story   4-room   dwlg. 

and   garage. 


38 

Owner — Jas.    C.     Alexander,     1431 

Ave..  Oakland. 
Architect— None.  „      ,.      „ 

Contractor — Suburban    Realty    Co., 

46th   Ave..    Oakland. 


feUlLDING    AND    ENGINEERING    NEWS 

46th        Owner  —   Derbv    Estate    Co.,    822    Mills 
s     w 

Colmesnll,    De 


Saturday,   April   18,   1925 


?2n4)''"Na  2119  SEVENTEENTH  AVE. 

Oakland.      One-story    3-room   dwlg. 
Owner— Jas.    C.     Alexander,     1431     46th 

Ave.,   Oakland. 
.Architect — None.  „      ,.      ^        ,,.'>i 

Contractor— Suburban    Realty    Co.,    1431 

46th    Ave.,   Oakland.  $2900 


Bldg., 
Architect   — •    George 

Young   Bldg.,   S.   F.  „    „,   ^ 

Consulting  Engineer— Alfred  P.  Plsher, 

1016    Nevada    Bank    Bldg.,    S.    P. 
Contractor — Oliver   Duval    &    Son,    Dal- 

ziel  Bldg.,  Oakland. 
Filed  Apr.  15,  1925.  Dated  Apr.  15,  1925 
When    1-st   floor   joists   are   in.. $2000 

When    roof   is   on    ,152? 

When    accepted     ^?595 

Usual    35    days    ;a.°A„ 

TOTAL  COST,  $27,360. 
Bond,  sureties,  none.  Forfeit,  $20.00 
per  day.  Limit,  70  working  days  from 
date.     Plans  and  speciflcatlons  filed. 


DWELLING  „         ^    ,  ,      ., 

(2315)      305  WARWICK  AVE.,  Oakland. 

1-story    5-room     dwelling. 
Owner— C.    J.    Pfrang,    480    Forest     St., 

Oakland. 
Architect — None.  $5UUU 


f2V^6)  5119-21  SHATTUCK  AVE.,  Oak- 
land.     2-story   10-room   flats. 

Owner — A,  Ferro,   Oakland. 

.Architect — None. 

Contractor— M.  E.  Valente,  5215  Locks- 
ley    Ave.,    Oakland.  $8000 

DWELLING 

(2317)  788  BROOKWOOD  RD.,  Oak- 
land.     1-story    7-room   dwelling. 

Owner  — -  C.  Friberg.  320  Olive  Ave., 
Piedmont. 

Architect — None.  $6000 


GARAGE  ,       ^ 

(2318)      992  SUNNYHILL  RD.,   Oakland. 

1-story  garage. 
Owner— T.  N.  Coats,   992   Sunnyhill   Rd., 

Oakland. 
.\rchitect — None. 
Contractor  —  C.   A.   Gossett,    327   Davis 

Court,  San  Leandro.  $1400 


DWELLING 

(2319)         2163    FORTY-EIGHTH    AVE., 

Oakland.      1-story   4-room   dwlg. 
Owner  —  August    Rodrigues,   2165    48th 

Ave..    Oakland. 
Architect — None. 
Contractor — N.    J.    Buckland,    1801    89th 

Ave.,  Oakland.  $2150 


DWELLING 

(2320)  1006-08  EVERETT  AVE.,  Oak- 
land. 1-story  9-room  2-family 
dwelling. 

Owner — D.  H.  Farnsworth,  2323  E  39th 
St.,    Oakland. 

Architect — None.  $5500 


DWELLING 

(2321)  6112-16  MESABA  AVE.,  Oak- 
land. 1-story  8-room  2-farally 
dwelling. 

Owner  —  Nina  M.  Alderton,  Outlook 
Ave.,  Oakland. 

Architect — None. 

Contractor — C.  D.  Lyons,  6400  Outlook 
Ave.,    Oakland.  $5900 


DWELLING 

(2322)      E  HIGH  ST.  80  S  Congress  Ave 

Oakland.      1-story   B-room   dwelling 

and  garage. 
Owner— D.    N.    Watson.    2300    High    St., 

Oakland. 
Architect — None. 
Contractor — O.  Zetterblad,  4716  Melrose 

Ave.,    Oakland.  $4000 


DWELLINGS 

(2323)    3001-07-15-21-27-33-39    MORCOM 

Ave.,    Oakland.      Seven    1-story    5- 

room    dwellings. 
Owner — K.  A.  Johanson,  2439  13th  Ave., 

Oakland. 
Architect— None.  Each  $3000 


GENERAL    CONSTRUCTION 

(2327)  LOTS    11    AND    12    BLK.    L, 

Trumbul    Tract,    Oakland.     General 
construction. 

Owner — Oliver  Swanson,  Eureka,  Calif. 

.■Vrchitect — None. 

Contractor  —  E.   E.   Rollins,    357   Athol 
Ave.,    Oakland. 

Filed  Apr.  15,  1925.  Dated  Mar.  16,  1925. 
Full    payment    35    days   after   accept- 
ance. 

TOTAL  COST,    $7000 

Dond,  sureties,  forfeit,  none.     Limit,  90 

working  days  from  Mar.  23,  1925.  Plans 

and   specifications    filed. 

NOTE  —  Permit   reported   March    30, 

1925,  No.    1878. 


WHARF 

(2324)       WESTERN     WAT1!;R     FRONT, 

Oakland.     Wharf. 
Owner  —  General    Petroleum    Co.,    Parr 

Terminal,    Oakland. 
Architect — None. 
Contractor    —    Tlbbitts    Pacific    Co.,    16 

California   St.,  S.  F.  $60,000 


DWELLING 

(2325)  868  EXCELSIOR  AVE.,  Oak- 
land.     2-story   8-room   dwelling. 

Owner — C.  P.  Hunt,  1939  Franklin  St., 
Oakland. 

Architect — Doctor  &  Hodgson,  314  17th 
St.,  Oakland.  $12,000 


Ave.    distant    250    E    of    E    line    of 
Willow  St.,  50  X  150.     General  con- 
struction   1-story   7-room   residence 
and  garage. 
Owner— Cora    E.    Babbitt,    1508    Pacific 

Ave.,   Alameda. 
.'Architect    —    Hutchison   A    Mills,    1214 

Webster    St.,    Oakland. 
Contractor — W.   J.   David,   1500   Hampel 

St.,   Oakland. 
Filed  Apr.  15,  1925.  Dated  Apr.   10,   1925. 

Floor    Joists   are    on    $1090.40 

Roof  is  on    1090.40 

Plastered    1090.40 

Completed    1090.40 

Usual   35   days    1090.40 

TOTAL  COST,    $5452. 
Bond,    sureties,    none.  Forfeit,    $1.00 

per  day.  Limit,  60  working  days  after 
April  15,  1925.  Plans  and  speciflcatlons 
filed. 


COMPLETION  NOTICES 


CLASS  C  BLDG. 

(2326)  SW    COR.    E-14TH    ST.    AND 

Derby  Ave.,  Oakland.  General  con- 
struction 1-story  class  C  post  office 
building-. 


ALAMEDA   COUNTY 

Recorded  Accepted 

April  8,  1925—2607   SIXTY-SEVENTH 
Ave,   Oakland.     E   H  and  J  W  Slg- 
wald  to  Sigwald  Bros.  .  .  .April  5.  1925 
April    8,    1925—1520      SIXTY-EIGHTH 
Ave..  Oakland.      E  H  and  J   W   Sig- 
wald  to   Sigwald  Bros.  ..  .April    5,   '25 
April    8,    1925—1530    SIXTY-EIGHTH 
Ave.,  Oakland.     E  H  and  J  W  Sig- 
wald   to   Sigwald   Bros.. April    5,    1925 
April      8.    1925—2415      SIXTY-FIFTH 
Ave..   Oakland.      E   H  and  J  W  Sig- 
wald to  Sigwald  Bros... April   5,  1925 
\pril    8,    1925—1524    SIXTY-EIGHTH 
Ave,   Oakland.     E   H  and  J  W   Sig- 
wald to  Sigwald  Bros.  .  .  .April  5,  1925 
April  8,    1925— NO.   113   PALM  DRIVE, 
Piedmont.      Ortteld      &      James      to 

Harry   C   Knight April   4,    1926 

April  8,  1925— NO.  379  FORTIETH  ST. 
Oakland.      Wm    J      Britton     Jr      to 

Harry  C  Knight April  4,  1925 

April  8,  1925 — LOT  20  Calaveras  Ter- 
race. Oakland.     John  C  Williams  to 
whom  it  mav  concern  ..  .April  8,  1925 
.\pril  8,  1925 — LOT  18  Calaveras  Ter- 
race, Oakland.     John  C  Williams  to 
whom  it  may  concern  ..  .April  8,   1925 
April    8,    1925—2251    EIGHTY-THIRD 
Ave.,    Oakland.        Maria    Lopes      to 
whom   it  mav  concern.  .  .April  7,  1925 
April      7,    1925 — NW      HOBART      AND 
Webster    Sts.,    Oakland.      Builders' 
Exchange   Holding   Cptn   to   Fulren 
&   Arneson,      Mar.    30,    1925;      W   H 
Picard,   Mar.   30,   1925;  J  J   Burden, 
Mar.   30,   1925;   Pacific   Iron  Works. 

March    30.    1925 

.\pril  9,  1925— LOT  7  BLK  C,  Lower 
Piedmont  Park  Tract,  Piedmont. 
A  Deppen  to  Charles  E  Bardwell  Jr 

April    6,    1925 

April  9.  1925 — LOT  11  BLK  E.  Lower 
Piedmont  Park  Tract.  Piedmont. 
Ora  E  Deppen  to  Charles  E  Bard- 
well Jr April   6,   1925 

April  9.  1925— VARIOUS  STS.  IN 
Oakland,  Berkeley  and  Alameda. 
.Southern  Pacific  Co  to  Hutchinson 
Co March  31,  1925 


April  9,  1926 — LOT  35  BLK  38  Amend- 
ed Map  Fairmont  Park,  Albany. 
R  Y  Hanlon  and  Nellie  G  Green  to 
Anderson  &  Anderson .  .Mar.  23,  1925 
Vprii  9  1925— NO.  1032  COLLEGE  AV 
Alameda.     Mrs.  Agnes  Smith  to  R  F 

Gardner March    27,    1926 

-^pril  9.  1926— LOTS  2  AND  3  BLK 
45,  Beverly  Terrace,  Oakland.  John 
and  Clara  E  Auer  to  whom  It  may 

concern Feb.    16,    1925 

^pril  9,  1925— NO.  657  ARLINGTON 
Ave,  Berkeley.  Welsford  O  Morton 
to  whom  It  may  concern .  .Mar.  25,  '25 
pril  9,  1925— LOT  35  BLK  16  Havens- 
court,  Oakland.  Wm  Wolfe  to 
whom  it  may  concern.  .  .April  8,  1925 
April  9,  1925—2223  SAN  PABLO  AVE., 
Berkeley.       Anthony     Turturice     to 

F.  Tomasello    April  8,   1925 

April    9,    1925—4200,    4202.    4204,    4206 
Piedmont  Ave.,  Oakland.     Myer  El- 
garten   to   A.   Ortzow ...  .April   9,   1925 
April  9,  1925—4035  GLENWOOD  AVE. 
Oakland.        Henry      E.      Tweed      to 
whom  it  may  concern  .  .  .April  15.  1925 
April  9.   1925— LOT  40  SAN  ANTONIO 
Court.    Oakland.      John    Y'oung    to 
whom    it   may   concern .  .April    8.    1925 
April    9,    1925— LOT   8    BLK.    4,   A   Re- 
vised   Map    of    Rock    Ridge    Park, 
Oakland.      J.    E.    Sprague    to    whom 

it    may    concern April    8,    1925 

April  9,  1925— PTN.  LOTS  48,  49,  50, 
51,  Elk.  4,  Map  of  the  Key  Route 
Heights,  Oakland.  T.  J.  Belway  to 
whom  it  may  concern.  .Feb.  20,  1925 
Vpril  9,  1925  —  LOT  208  FOREST 
Park,  Oakland.  Alex  F.  Marshall 
to  whom  It  may  concern.  Apr.  9,  '25 
April  8.  1925— LOT  20  AND  SW  8-4 
Lot  21,  Map  of  the  Loma  Vista 
Tract,  Brooklyn  Twp.  Joseph  V. 
and  Nina  H.  Hogshead  to  S.  Morris 

April  6,  1925 

April  8,  1925 — 1601  65TH  AVE.,  Oak- 
land. Joseph  V.  and  Nina  H.  Hogs- 
head to  S.  Morris April  6,  1925 

\pril  8,  1925— NW  COR.  3RD  AND 
Franklin    Sts..    Oakland.      G.    BoUa 

to    John    Perona    April    4,    1925 

April  8,  1925—1615  65TH  AVE.,  Oak- 
land.    Helen  C.  Keene  to  S.  Morris 

April    6,    1925 

April  8,  1925  —  LOT  32  BLK.  1104 
Shatter  Ave.  Tract,  Oakland.  Mil- 
ton S.  Bonds  to  whom  it  may  con- 
cern     April    7.    1925 

.Vpril  8,  1925— LOT  15  BLK,  R,  Map 
of  Alpine  Tract.  Oakland.  Clar- 
ence E.  Keller  to  whom  it  may  con- 
cern      March    7.    1925 

\pril  10,  1925—3910  &  3912  HOPKINS 
St.,   Oakland.     Harold  McClellen   to 

Harry  Meyer   Mar.  30,  1925 

April  10,  1925— PTN.  LOTS  20,  21.  22 
and  23.  BVk.  31,  Map  of  Resub.  of 
Smith's  Subdiv.  of  the  Mathews 
Tract,  Berkeley.  Francis  C.  and 
Andrla   M.    Cline    to    whom    it    may 

concern    April    2,    1925 

April  10,  1925— LOT  7  RHOADES  & 
Merer  Tract,  Oakland.  S.  M. 
Rhbades  and  Harry  Meyer  to  Harry 

Meyer    Mar.    25,    1925 

April  10,  1925  —  3764  TELEGRAPH 
Ave.,   Oakland.      Wm.   A.   Towns    to 

J.    A.    Lloyd    April    8,    1925 

April  10,  1925 — 801  CALMAR  AVE., 
Oakland.     S.  A.  Welnstock  to  whom 

it  may  concern   April  7,  '25 

.April  10,  1925 — SE  COR.  GRAND  AVE 

and    Boulevard    Way,    Oakland.      P. 

E.  Romie   to  L.   R.  Wilson. Apr.   9,   '25 

-April   10,   1925—6124    and    6126   FOOT- 

hiU    Blvd.,     Oakland.       Howard    B. 

Lombard    to    Rugg   &   Lisbon 

April    6,    1925 

April  10.   1925— PARK  AND  HOLDEN 
Sts.,   Emeryville.      Southern    Pacific 
Co.  to  Hutchinson  Co.    ..April  2,   1925 
April     10,    1925—2872    HOPKINS    ST.. 
Oakland.      Charles    Byron    Roblson 
to  whom   it  may  concern. Apr.  8.  1925 
.\pril    10.   1925 — LOTS   34   and   35.   Blk. 
5199  Stone  Orchard  Extension,  Oak- 
land.     W.    P.    and    Fredda    E.    New- 
bert  to  F.  W.  Durgan  Jr.. Mar.   27,  '25 
April   10,   1925 — LOTS   3  AND   4,   BLK. 
7,     Electric     Loop     Tract,     Oakland. 
Jas.  C.  Eagles  to  whom  it  may  con- 
cern        April  7,    1925 

.\pril  10,  1925 — W  26-26  FT.  OF  LOT 
7  and  E  11-74  ft.  of  Lot  8,  Blk.  43. 
Beverly  Terrace,  Oakland.  Ben 
Franklin   to  whom   it  may  concern 

April    1,    1925 

April    10,    1925— LOT    7    BLK.    1,    Huff 

Tract,    San   Leandro.      F.    M.    Neher 

to  whom   it  may  concern. Apr.   10.   '25 

.\pril    11.    1925 — NO.      3915      PERALTA 

Ave.,  Oakland.     J  L  Leeper  to  whom 

It   may   concern April   8,    1925 

April  11,  1925 — (1)  W  SHAFTER  AVE 
April  10,  1925— NO.  445  ATHOL  AVE., 
Oakland.      Chas      St.       Clair    to      C 
Stevens April    10,     1925 
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373.28  3  42nd  St.;  (3)  E  Webster 
373.28  S  42nd  St.:  (3)  W  Shatter  Av 
423  S  42nd  St.:  (4)  E  Webster  St. 
423  S  42nd  St.,  Oakland.  M  G 
Kendall    to    California    Builders   Co. 

March    24,    192.5 

April  13,  1935— LOT  13,  Portland 
Park,  Oakland.  John  Draper  to 
whom  it  may  concern.  ..  .Mar.  8,  1925 
April  13.  1925 — PTN  LOTS  25.  26,  27 
and  28  Blk  131B  Map  Brenan  Est 
ppty,  etc.,  Oakland.  A  Anderson  to 
Andrew  Anderson April   13,   1925 

April  13,  1925 — NO.  4620  BROOK- 
dale  Ave.,  Oakland.  George  E  Pen- 
field  to  E  Pedersen April  6,  1925 

April  13.  1925—2609  SIXTY-EIGHTH 
Ave.,  Oakland.  E  F  Grady  to  whom 
it   may  concern April   13.   1925 

April  14,  1925 — STATION  F,  Berkeley. 
Pacific  Gas  &  Electric  Co  to  Her- 
mann Bosch April  7,  1925 

.\pril  14,  1925 — LOT  32  Thompson 
Park  Tract,  Alameda.  Grover  C 
Tindall  to  whom  it  may  ccmcern  .  . . 
April    12,    1925 

April  14.  1925— NO.  1221  MNETY- 
fifth  Ave.,  Oakland.  A  C  Thorpe 
to  whom  it  may  concern .  .Apr.  14.  '25 

April  14,  1925— PTN  L.OTS  2  AND  3 
Map  East  Fruitvale  Tract,  Oakland. 
Leo  Ware  to  whom  it  may  concern 
April    13.    192 

April  14,  1925— NO.  33  NACE  ST.  Pied- 
mont. J  W  Pearson  to  D  Nord- 
strom  April   11,   1925 

April  14.  1925— PTN  LOT  3  Map  East 
Fruitvale  Tract,  Oakland.  Leo 
Ware  to  whom  it  may  concern... 
April     13,     1925 

April  14,  1925 — LOT  73  Melrose  Bou- 
levard Tract,  Brooklyn  Twp.  Ray 
Peters  to  whom  it  may  concern... 
April    13,    1925 

April  14.  192.') — PTN  LOTS  2  AND  3 
Map  East  Fruitvale  Tract,  Oakland. 
Leo  Ware  to  whom  it  may  concern 
April    13,    1925 

April  14.  1925 — PTN  LOTS  13  AND  14 
Blk  A.  Map  Oakland  Highlands, 
Oakland.  Mary  E  Lapier  to  whom 
it  may  concern April  3,  1925 

April  14.  1925— PTN  LOTS  14  AND  16 
Blk  24,  Fitchburg  Homestead  Lots, 
Oakland.  Sherman  Kenip  Sr  to 
whom   it   may  concern .  .April   13,  1925 

April  14,  1925 — LOT  4  BLK  21,  Lake- 
shore  Highlands  Addition  No.  1, 
Oakland.  Lee  S  Griswold  Leroy 
M  Baird April  14,   1925 

.\pril  14.  1925 — NO.  710  CbKTIS  ST., 
Albany.  S  G  Willson  to  whom  it 
may  concern April    14,   1925 

.\pril  14.  1925— NO.  706  CURTIS  ST., 
Albany.  S  G  Willson  to  whom  it 
may   concern April   14.   1925 

April  14.  1925— NO.  708  CURTIS  ST.. 
Albany.  S  G  Willson  to  whom  it 
may  concern April   14,   1925 


LIENS  FILED 


ALAMEDA    COUNTY 


Recorded  AmoHnt 

April  8,  1925— LOTS  1,  76,  77,  78  Blk 
12,  Chevrolet  Park,  Oakland.  E  K 
Wood  Lumber  Co,  $229.30;  Jacob  B 
Oehm,  $69.80;  Oakland  Plumbing 
Supply  Co,  $235.38;  Kavanagh  Bros, 
$232.29;  E  W  Lindholm  &  S  W 
I'arlsen.  $664;  Kiernan-Hubbard 
Lumber  Co.  $421.42  vs  Robert  E 
Taylor    

April  8,  1925 — LOTS  13.  14.  15.  16  and 
Ptn  Lot  12  Blk  M,  Map  Trumbull 
Tract.  Oakland.  Smith  Hardware 
Co.  $48.50;  Smith  Hardware  Co,  $42 
vs  Freda  Smith  and  H   S  Foreman. 

April  8,  1925— LOT  232,  Map  Fremont 
Tract,  Oakland.  Smith  Hardware 
Co  vs  Freda  Smith  and  H  S  Fore- 
man      $40 

.^pril  8,  1925 — PTN  LOTS  1  AND  2 
Blk  6.  Amended  Map  Butler  Tract, 
Oakland.  Kiernan-Hubbard  Lum- 
ber Co.  vs.  Marcello  Lagorio,  Rav 
Childers  and  L  H  Whitaker $186 

April  8,  1925 — N  FRAZIER  AVE  194 
W  Stanley  Road,  Oakland.  Max- 
well Hardware  Co  vs  C  L  Jurv.$7.-.  72 

April  7,  1925— LOTS  5  &  6  BLK  M 
Map  of  Curtis  and  Williams  Tract, 
Oakland.      Carl    E.    Doell   vs.    Annie 

L.    Lind   w    &    D.    MacNicol $715.10 

\pril  11,  1923 — LOT  7  BLK.  G,  Map 
of  Fourth  Avenue  Terrace.  Oak- 
land- Kawneer  Mfg.  Co.  vs.  Frank 
Harris.    R   salyn    Harris    and    J.    W. 

MeMitt     $85.0 

Vi>  11  n.  1925  —  LOT  420  AND  SW 
-'a  of  lut  421  Subdiv.  of  a  ptn.  of 
sniriehurst.  Oakland.  Tilden  Lum- 
iH-r  and  .Villi  Co.,  vs.  E  T.  Speed... 
$592.96 


April  11  .1925  —  334  WATNB  AVE.. 
Oakland.  Tilden  Lumber  Co.  vs. 
C.  G.   Enquist  and  O.  Ortzow.  .$100.4 

April  10,  1925— LOT  17  BLK.  3.  Thou- 
sand Oaks  Heights.  Berkeley.  E.  K. 
Wood  Lumber  Co.  vs.  Paul  Samp- 
son and   Emma   Sampson $743.11 

April  10.  1925— LOT  1  BLK.  2.  Chev- 
rolet Park.  The  Pabco  Co.  vs.  R. 
E.  Taylor.  Jane  Doe  Taylor  and 
J.    A.    Rairdon    $100.65 

April  10.  1925 — LOT  15  AND  PTN. 
Lots  14  and  16  Blk.  E.  The  Berry- 
Bangs  Tract.  Berkeley.  F.  E.  Allen 
vs.  Andrew  C.  Lawson  and  Frank 
M.    May     $718.20 

April  10.  1925—9927  OLIVE  STREET, 
Oakland.  Zenith  Mill  &  Lumber 
Co.  vs.  Ernest  T.  Minney  and  Carl 
Hokansen    $80.00 

April  14,  1925— LOT  8  BLK  1  Dwight 
Way  Terrace,  Berkeley.  F.  W. 
Foss  (Foss  Lumber  Co.)  vs.  Karl 
Von    Hacht    &    R.    M.    Pettis.  ...  $63.67 

April  14,  1925— BEG  ON  SE  LINE  of 
77th  Ave  Dis  NE  100-96  from  Hill- 
side Ave  thence  SE  66-50  ft  SW 
33-40  NW  59  ft  NE  33-65  ft  to 
beg.,  Oakland.  Berkeley  Sash  and 
Door   Co.,   vs.    O.    L.    Fletcher .  .$200.75 

April  13,  1926— NO.  2615  SEVENTY- 
fourth  Ave..  Oakland.  John  Oien 
vs  M  P  Graves $57 

April  13.  925 — NO.  6125  TELEGRAPH 
Ave..  Oakland.  George  Downie  to 
O    H    Mohr $194 


RELEASE  OF  LIENS 


ALAIUEDA  COUNTY 


Kecordei  >i»i/%.i»> 

April  8.  1925—4466  MORAGA  AVE.. 
Oakland.  Inlaid  Floor  Co.  to  F. 
J.  Timmins  and  E.  L.  Thompson 
Partial    Release 

April  8,  1925 — PTN.  LOTS  15  and  16, 
Blk.  U,  Map  of  Central  Piedmont 
Tract  No.  4.  Oakland.  McCorkle 
Mfg.  Co.  to  E.  L.  Thompsen  and 
F.    J.    Timmins    $170.00 

April  8.  1925  —  312  WAYNE  AVE., 
Oakland.  Kawneer  Mfg.  Co.  to 
Harry  Horwitz,  Ferda  Horwitz  and 
J.    W.    Merritt     $85.00 

April  8.  1925— NO.  4438  MORAGA  AV 
Oakland.  Inlaid  Floor  Co  to  F  J 
Timmins  and  E  L  Thompson.  (Par- 
tial release)    

.A.pril  7,  1925— LOT  21  BLK  1,  Lake- 
shore  Glen,  Oakland.  W  E  Holt  to 
A  H  Monez.  Grace  W  Paulding.  E 
A  Oliver  and  S  C  Reed $138.90 

April  11.  1925— LOTS  A  AND  B.  BLK. 
5.  Resub.  of  Blks.  5.  6.  7.  8.  North- 
lands Tract.  No.  1,  Berkeley.  A.  W. 
Potter    to    Leigh    Kelling     $787.9 

April  10,  1925 — PTN.  LOTS  4  AND  5 
Blk.  39,  Beverly  Terrace.  Oakland. 
Maxwell  Hardware  Co.  to  C.  W. 
Boden     $100.8 

April  10.  1926 — LOT  19  AND  PTN. 
Lot  18,  Blk.  38.  Beverly  Terrace, 
Oakland.  Rhodes-Jamieson  &  Co. 
to    C.    W.    Boden     $46.8 

April  10,  1925— PTN.  LOTS  4  AND  5 
Blk.  39.  Beverly  Terrace.  Oakland. 
Rhodes-Jamieson  to  C.  W.  Boden 
$28.10 

April  13,  1925— NO.  2516  RITCHIE 
Ave.,  Oakland.  John  Prochietta 
alias  J  Prochietto  to  S  D  Swedsen 
and   Bertha   M   Swedsen $75 


RESIDENCE.      $3000;   Blitbedale     Ave., 

Mill  Valley;  owner,  Thos.  O'Hara- 
ItESIDENCE.  $2000;  Cornelia  Ave,  Mill 

Valley;   owner.   B.   H.   Paddock. 
RESIDENCE.     $3600;     Sunnyslde     Ave., 

Mill   Valley;    owner,   Frank    Assin. 
RESIDENCE.    $1950;    Locust    Ave..    Mill 

Valley;  owner,  J.  B.  Silverlra. 
RESIDENCE.  $3000;  Oakdale  Ave..  Mill 

Valley;  owner.  C.  M.  Garrett. 
GARAGE.      $150;      Carmelita   Ave..    Mill 

Valley;   owner.   J.   W.   Young. 
GARAGE,    $9500;    Sunnyslde    Ave.,    Mill 

Valley;  owner.  Eveready  Garage. 
GARAGE.  $250;  Miller  Ave..  Mill  Valley 

owner.  Joe  Bloise. 
STOREROOMS.    $3000;   Miller  Ave..   Mill 

Valley;   owner,   M.   V.   Lumber   Co. 
ADDITION,    $475;    Blithedale   Ave..   Mill 

Vallev;  owner,  R.  Woodward. 
ADDITION.    $300;      Presidio      Ave..    Mill 

Vallev;  owner.T.  J.  Sewell. 
ADDITION,     $175;    Corte    Madera    Ave., 

Mill   Valley;    owner,   Horace   Coffin. 
ADDITION,    $500;    Cascade    Drive.    Mill 

Valley;   owner.   Dr.   B.   P.   Kemp. 
.VDDITION,      $250;      Marion    Ave.,      Mill 

Valley;  owner.  G.  W.  Griffltts. 
ADDITION.  $195;  Molino  Ave..  Mill  Val- 
ley; owner,  \V.  H.  Anderson. 
STOREHOUSE.  $500;  Catalpa  Ave.,  Mill 

Valley:  owner.  C.  A.  Immel. 
COTTAGE,  $300;  Helen's  Lane.  Mill  Val- 
ley; owner.  H.  E.  Benner. 


.\lnnieda     County 


LOT  26  MAP  of  the   Bray  Tract.  Brook. 

Twp..    Alameda    Co. 
Owner — Dan    F.    Frost. 
Contractor — H.    W    Mclntier. 
Filed    April     11.    1925.       Dated    Feb.    IS, 

1925. 


BUILDING  CONTRACTS 

.1111,1,     \   VI.LICV.     MARIN     COUNTY 

PERMITS 

RESIDENCE.  $4000;  Ml.  View  Ave..  Mill 
Valley:   owner.    A.   H.    Pritchard. 

RF:SIDENCE.  $2500;  Throckmorton 
Ave..  Mill  Valley;  owner.  Mercan- 
tile Trust  Co. 

I'.KSinKNCE.  Sl'.inO:  Bay  View  Ave.. 
.Vlill     \'alley;     owner.     Angelo     Fer- 

i-.r: 


BUILDING    CONTRACTS 


SAN    ANSEUMO,    MARIN    COUNTY 


DWELLING,  $3500;  Portion  Lots  4  and 
5,  San  Anselmo;  owner,  Ellen  Keat- 
ing. 

DWELLING,  $2600:  Ptn  Lot  7b,  Bush 
Tract.  San  Anselmo;  owner,  M.  M. 
Murray. 

DOUBLE  garage,  $400;  Ptn  Lot  187 
Ross  Valley  Park  Villa  Lots.  San 
Anselmo:  owner,  G.  Gale.  Kemp 
Lane  and  Laurel  Ave.,  San  Anselmo 

GARAGE,  $190:  NE  Red  Hill  Ave.  and 
Essex  St.,  San  Anselmo;  owner. 
Mrs.  Arrowsmith. 

DWELLING.  $2600;  Lot  No.  8.  Glen- 
wood    Tract,    San    Anselmo;    owner, 

E.  W.  Comcy. 

DWELLING,    $ ;    Lot    14   Blk    16.   NE 

Sequoia  Drive,  Sequoia  Park,  San 
Anselmo;    owner,    C.   H.    Goewey. 

DWELLING,  $3000;  Woodland  Ave.. 
San  Anselmo;  owner,  Leach  Realty 
Company. 

DWELLING,  $1500:  Lot  177  Bush  Tract, 
Forest    Ave.,    San   Anselmo;   owner, 

F.  H.    Allen.    Inc. 

DWELLING.  $3250;  Lot  15a  Ptn  Lots 
36  and  37.  Bush  Tract,  Medwav  Rd., 
San  Anselmo;  owner,  A.  M.  wnlt- 
taker. 

SLEEPING  porch,  $250;  Lot  74,  San  Ra- 
fael Heights,  San  Anselmo;  owner, 
D.   Struble. 

STORES  and  dwelling.  $6000;  Ptn  Lot 
5a,  Bush  Tract,  Red  Hill  and  San 
Anselmo  Ave.,  San  Anselmo;  owner, 
A     Blake. 

DWELLING  and  garage,  $3000:  Lot  7, 
Bush  Tract.  Pern  Lane.  San  An- 
selmo:  owner.   J.   W.   McMichael. 

DAVELLING  and  garage.  $3000;  Lot  7, 
Yolanda  Park,  San  Anselmo;  own- 
er, E.   Sims. 

GARAGE,  $240;  Ptn  Lot  20  Blk  4,  Sun- 
nyslde Tract,  San  Anselmo;  owner, 
Mr.   Capell. 

GARAGE.  $200;  Tunstead  Ave  Lot  15, 
Sub.  1-2-12.  Linda  Vista  Tract.  San 
Anselmo:  owner.  Mr.  Kappelman. 


BUILDING  CONTRACTS 


SAN    MATEO    COUNTY 


STORE  &  HOTEL 

LOT  4  BLK  139  SOUTH  SAN  FRAN- 
cisco.  All  work  for  2-story  rein- 
forced concrete  store  and  hotel. 

Owner — Frank  Giffra  et  al.  240  Grand 
South   San   Francisco. 

Architect — E.  L.  Norberg  &  Bro..  593 
Market   St.,   San   Francisco. 

Contractor — R.  C.  Stickel,  304  Linden. 
South   San   Francisco. 

Filed  Mar.  6,  1925.  Dated  Mar.  30.  1925. 

As    work    progresses    75% 

Usual    35    days    25% 

TOTAL   COST.    $27,330 

Bond.    $13,665;    Sureties,    B     C.    Peel    & 

W.   H.   Dinning;  Forfeit,  $20;  Limit,  100 

days;   Plans  and  specifications,   none. 


All    work    for 


40 

HOUSE 

NO    ADDRESS    GIVEN. 

bouse  and  garage. 
Owner   —   James    Kennedy.    328    Grand. 

San  Mateo. 
Architect — None. 

Contractor — R.    E.    Broderick.    413    Pop- 
lar, San  Mateo. 
Filed  April  6,   1925.  Dated  April  6,  1925 

Frame    up .J1225 

Brown    coated     ■  ■ .    1225 

Completed    and   accepted    1225 

Usual  35   days    1225 

TOTAL.  COST,  $4900 
Bond.  Sureties,  Forfeit,  Limit.  Plans 
and  specifications,  none. 

CHURCH 

LOT  2  BLOCK  9  REDWOOD  HIGH- 
lands.  Redwood  City.  All  work  for 
2-story   frame  church. 

Q,vner — First  Methodist  Church,  Red- 
wood City. 

Architect  —  Wythe,  Blaine  A  Olson. 
ISOO  Telegraph  Ave..  Oakland. 

Contractor — Thos.  A.  Cuthbertson  1766 
12th  Ave..  San  Francisco. 

Filed  April  6.   1925.  Dated  April  4.  1925. 
Cost  and    TOTc 
Monthly  payments. 
TOTAL.  COST,   not  to   exceed   $25,000 

Bond.  $12,500;  Sureties.  J.  H.  McCallum 

&  F.  W.  Ruth;  Forfeit,  none;  Limit,  200 

working  days;  Plans  and  specifications 

filed.  

RESIDENCE 

LOT  34  BLOCK  8  SAN  CARLOS.  All 
work  for  residence. 

Owner — Mercantile  Trust  Co.,  464  Cali- 
fornia St.,  San  Francisco. 

Architect — None. 

Contractor — Russell  &  Duncan,  Red- 
wood City. 

Filed  April  7,  1925.  Dated  April  4,  192o. 
No   payments  given. 

TOTAL.  COST,  $4390 

Bond,    Sureties;    Forfeit.    Limit,    none; 

Plans   and   specifications   filed. 
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GARAGE  ETC 

LOT  4  &  5  BLK.  9  HANCOCK  Add.  Red- 
wood City.  All  work  for  garage   & 
sun  room  above. 
Owner — Joseph    Eden. 
Architect — None. 

Contractor — Louis  N.  Pollard,  55  Brew- 
ster,  Redwood  City. 
Filed  April  8,  1925.  Dated  April  2.  1925. 

Brk  to  2nd  floor $2487 

Brown   coated    2487 

Completed    and    accepted 24S7 

Usual     35    days     2489 

TOTAL  COST,  $9950 
Bond,  Sureties,  Forfeit,  none;  Limit.  90 
working  days;  Plans  and  specifications 
none. 


DWELLING 

LOT  24  BLOCK  96  SOUTH  SAN  FRAN- 
cisco,  Cal.  All  work  for  2-story 
dwelling. 

Owner — Maria  Ferris  et  al. 

Architect — None. 

Contractor — Antone  Pianca. 

Roofed    ?2»00 

Plastered     2o00 

Usual    35    days    2o00 

Filed  April  6,   1925.  Dated  April  1.  1925. 
TOTAL   COST,    $7500 

Bond.   3750;   Sureties.   W.   H.   Dinning  & 

T.     Pianca;     Forfeit,     none;     Limit,     100 

days;    Plans   and   specifications    filed. 

STORE  BLDG.,  reinforced  concrete, 
$10,000;  3rd  Ave.  Getz  property, 
San  Mateo;  owner,  D.  A.  Raybould, 
155  B  San  Mateo;  contractor,  L. 
Dioguardi  323  Highland,  San  Mateo. 

BUNGALOW  and  garage.  $4900;  Lot  11 
Block  J  15th  Ave.,  San  Mateo;  own- 
er. Chas.  K.  Fisher.  May  field;  con- 
tractor, Albert  Stembil.  Mayfield. 

BUNGALOW  and  garage.  $5000;  Lot  15 
Blk  K  14th  Ave.,  San  Mateo;  own- 
er, Julius  Thomas,  5th  Ave.,  San 
Mateo;  contractor,  I.  Sorenson, 
1128    Lincoln    Ave.,    Berkeley. 

BUNGALOW  and  garage,  $4000:  LoW 
31  Blk  J  14th  Ave..  San  Mateo; 
owner,  Mrs.  Alma  Chisholm,  Hyde 
St.,  San  Francisco;  contractor, 
Sorenson, 
lingarae. 


1128    Lincoln   Ave.,    Bur 


RESIDENCE   and  garage.    $6000;  Lot   3 

Blk     4    Drake      Ave.,      Burlingarae; 

owner,  Chas  T.  Bell. 
BUNGALOW  and  garage,  $^000;  Lot  26 

Blk   19   Balboa     Ave..     Burlingame; 

owner.  Olive  O.   Coakley. 
BUNGALOW  and  garage.  $5000;  Lot  18 


Blk  61  Castillo  Ave..  Burlingame; 
owner.  A.  B.  Meese.  1014  Chula 
Vista.  Burlingame. 

BUNGALOW  and  garage.  $4000;  Lot  10 
Blk  50  Highway,  Burlingame;  own- 
er, H.  C.   Browne. 

BUNGALOW  and  garage.  $4000;  Lot  11 
Blk  50  Highway,  Burlingarae; 
owner,   H.   C.    Browne. 

BUNGALOW  and  garage,  $5000;  Lot  25 
Blk  8  Paloma  Ave.,  Burlingarae; 
owner,  P.  L.  Hammerson. 

COTTAGE  and  garage.  $3000;  Lot  14 
Blk  31  Clarendon  Rd..  Burlingame; 
owner.  C.  G.  Adams,  115  Crundel, 
Burlingame. 

BUNGALOW  and  garage,  $4200;  Lot 
28  Block  57  Easton  Drive,  Burlin- 
game; owner,  R.  G.  Lenville. 

BUNGALOW  and  garage,  $6000;  Lot  U 
Blk  1  Edgehill  Drive,  Burlingame; 
owner,  Frank  Brastrom;  contrac- 
tor,   Hammer   &   Hultberg. 


COMPLETION  NOTICES 


SAN    MATEO   COUNTlf 


Recorded  Aee*pt«4 

April  10.  1925— LOT  9  BLOCK  28 
Easton,  Burlingame.  Williara  J. 
Hayes    to   J.    E.    Ball April    8.    1925 

•Vpril  7,  '25— PART  OF  SILBY  TRACT 
Fred  D.  Prakel  to  whom  it  may 
concern    April    3,    1925 

April     6,     1925— LOT     16     BLOCK     40 
Easton       No.       3.       Burlingame.        A. 
Eugene  Christensen     to     whom     it 
may  concern    April  6,  1925 

April  4.  1925— LOT  3  BLK  66.  LOT  9 
Blk  62,  Lot  1  Blk  69  Easton,  Bur- 
lingame. W.  L.  Brazelton  to  whom 
it    may    concern April    3,    1925 

April  4,  1925 — LOTS  19  &  20  BLK  1 
San    Bruno    Park.    W.    L.    Brazelton 

to   whom  it   may  concern 

April    3,    1925 

April  6,  1925— DEPOT  GROUNDS, 
San  Mateo.  American  R.R.  Express 

to    Fredericlv     D.    Turner 

March     27.     1925 

April  6,  1925— LOTS  17.  18  .t  20  BLK 
A  Milbra  Park.  Walter  Thompson 
to  whom  it  may  concern.  .Mar.  20,  '25 

April  6.  1925— LOTS  31  32  33  34  &  35 
Blk  57  Easton  Add,  Burlingame.  W. 
L.  Brazelton  to  whom  it  may  con- 
cern     April    4,    1925 

April  8.  1925— LOT  9  BLK  8  BUR- 
lingame  Grove.  Alfred  S.  Gough  to 
whom   it   may   concern.  .  Mar.   24.    1925 

April  8,  1925— LOT  16  BLK  42  EAS- 
ton  No.  3,  Burlingame.  Allen  and 
Lees  to  whom  it  may  concern. 
April     6, 


1925 


RELEASE  OF  UENS 


SAN    MATEO    COUNTY 


Recorded 
April    9,    19 
lingame 
Thomas 


Amount 
15- LOT   E  BLK    10    BUR- 

Land      Co..      Burlingame. 
'.   Broderick   to  Marian   H. 

$100 


BUILDING  CONTRACTS 


SANTA  CLARA   COUNTY 


RESIDENCE 

(1)  PART  LOT  14  of  Auzerais  Survey 
in  Rancho  Rinconada  de  Los  Gatos; 
(2)  NW  73  ft.  of  land  conveyed  to 
Wagner  being  part  Lot  14.  Auzerais 
Survey,  Los  Gatos  Rancho.  All 
work  for  two-story  and  basement 
frame  residence. 
Owner — E.  M.  Cole,  Los  Gatos. 
Architect — A.  A.  Cantin,  544  Market  St., 

San  Francisco. 
Contractor — J.  C.  Monk.  Los  Gatos. 
Filed  Apr.  7,  '25.     Dated  Apr.  4,  '25. 
Frame  up  and  rafters  in  place.. $1455 
1st  coat  plaster  on  inside  and  1st 

ooat    stucco    on    outside 1455 

Standing  trim  in  place 1455 

Completed  and  accepted 1455 

Usual  35   days 1940 

TOTAL  COST,  $7760 
Bond,  none.  Limit.  90  days  after  April 
4.     1925.  Forfeit,    none.       Plans    and 

specifications  filed. 


BUILDING 

LOT    25,    Sunny    Glen    Park    in    Willow 

Glen   District.  San   Jose.     All   work 

for  one-story  and  basement  stucco 

building  and   garage. 
Owner — Douglas   A.    Baird,    4    De    Sando 

Apts.,   San  Jose. 


Architect — None. 

fontractor — C.  S.  Collins,  14  Rhodes  Ct., 

FlUd  Apr.  13,  '25.     Dated  Mar.  19,  "25.    . 
K.vcavating   and    frame   work   com- 
pleted          25% 

1st    coat    plaster    on    building    and 

roof    shingled     25% 

c'ompleted   25% 

Usual  35  days 25% 

TOTAL  COST,  $4382.75 

Bond.   $2192.      Sureties.   Edith  Collins  & 

Carlo  Rizio.     Limit,  90  days  after  Mar. 

19,     1925.       Forfeit,    none.       Plans    and 

specifications   filed. 

STORE  BLDG. 

XE  HAMILTON  AVE  AND  RAMONA 
St..  Palo  Alto.  All  work  for  one- 
story  reinforced  concrete  store 
building. 

Owner — A.  L.  Enderson.  Palo  Alto. 

.Architect — Birge  M.  Clark.  370  Univer- 
sity Ave.,  Palo  Alto. 

Contractor — Frank  W.  Fox.  1101  Wav- 
erly  St..  Palo  Alto. 

Filed  Apr.  13.  '25.     Dated  Apr.  10,  '25. 

.\s    work    progresses 75% 

Usual    35    days 25% 

TOTAL   COST.    $16,100 

Bond.    $8100.      Sureties.   Joseph   A.    Jury 

and  Paul  M.  P.  Merner.     Limit,  87  days 

after   April    13.    1925.        Forfeit,      none. 

Plans  and  specifications  filed. 


BUILDING 

S    SAN    FERNANDO    ST.,    bet.    Market 

&  Orchard   Sts.,   E   line  of  property 

219.75   ft.   from   Market  St.   frontage 

of  66   ft.,   San   Jose.      All   work  for 

reinforced  concrete   building. 

Owner — Wm.    J.    Shenk      and    Thos.      L. 

Doyle,  389  Park  St.,  San  Jose. 
Architect — Wolfe      &    Higgins,      93    Au- 
zerais Bldg.,   San   Jose. 
Contractor— Z.    O.   Field    &   Son,    76   W- 

San   Antonio   St.,   San  Jose. 
Filed    Apr.    4,    '25.      Dated    Apr.    2,   '25. 

As    work    progresses "5% 

Usual    35    days 25% 

TOTAL  COST,  $14,818 
Bond.  $7409.  Sureties.  Seymour  Mont- 
gomery and  Frank  E.  King.  Limit,  100 
days  from  April  2,  1925.  Forfeit,  none. 
Plans  and  specifications  filed. 


DWELLING 

LOT   12    BLK   4,    Alameda   Park    facing 

on    Pershing  Ave.,    San   Jose.        All 

work    for    four-room    dwelling   and 

garage. 
Owner — E.  B.   Withrow. 
Architect — None. 
Contractor — J.  D.  Robinson,  184  Douglas 

St.,   San  Jose. 
Filed  Apr.   6,   '25.     Dated  Apr.   1,  '25. 

Four    installments    of $750    each 

TOTAL  COST,  $3000 
Bond.  $1000.  Sureties.  Van  E.  Johnson 
and  E.  D.  Minton.  Limit.  100  days  from 
April  1,  1925.  Forfeit,  none.  Plans 
and  specifications  filed. 


RESIDENCE,  6-room,  $5200:  Clayton 
St.  near  San  Pedro,  San  Jose;  own- 
er, C.  E.  Brown,  456  N-San  Pedro 
St.,  San  Jose;  architect,  Wolfe  & 
Higgins.  Auzerais  Bldg.,  San  Jose; 
contractor,  Wm.  F.  Pogue,  291 
Shasta  St.,   San  Jose. 

RESIDENCE,  4-room,  $2250;  Virginia 
St.  near  9th  St.,  San  Jose;  owner, 
G.    S.    Carpenter.     801    S-Nlnth    St.. 

USINESS  building.  $14,935;  Santa  Clara 
and  Locust  St.,  San  Jose;  owner, 
Ralph  Berggren,  250  W-Santa 
Clara  St.,  San  Jose;  architect,  Wolfe 
&  Higgins,  Auzerais  Bldg.,  San 
Jose;  contractor,  Megna  &  Newell, 
49  W-San  Fernando  St.,  San  Jose. 

RESIDENCE,  5-room,  $1950;  Autumn 
Court,  San  Jose;  owner,  T.  H. 
Hershbach,  Bank  of  San  Jose  Bldg., 
San    Jose. 

RESIDENCE,  4-rooni,  $2700;  Hollywood 
St.  near  Rose  Court,  San  Jose; 
owner,  Chas.  Aliamo,  Premises;  con- 
tractor, Johnson  &  Rodriguez. 

WAREHOUSE,  $3000;  Senter  and  Julian 
Sts.,  San  Jose;  owner,  S.  H.  Chase 
Lumber  Co.,  547  W-Santa  Clara  St.. 
San  Jose;  contractor,  Chas.  Thomas 
127    Clayton    St..    San    Jose. 

RESIDENCE,  6-rooin.  $4200:  Third  and 
I'rane  Sts.,  San  Jose:  owner,  O.  P. 
Holaday,  496  S-Ninth   St.,  San  Jose. 

RESIDENCE,    5-room,    $3300;    Eleventh 

RESIDENCES  (2)  4-room,  $5140  each; 
H)th  and  St.  John  Sts.,  San  Jose; 
owner,  Harry  Wetmore,  264  N-19th 
St..  San  Jose;  contractor,  G.  M. 
l.alta,  25  Rhodes  St.,  San  Jose. 
.St.,  near  Empire,  San  Jose;  owner. 
De  Cola  &  Clift,  511  E-Empire  St., 
San  Jose. 


Saturday,   April   18.  1925 

RESIDENCE.    9-room,    16000;    Sixth    St. 

near  Julian,     San  Jose:     owner.  P. 

Nawgren,   232  N-19th  St..  San  Jose; 

contractor,  C.  I.  Carlson,  4   Menker 

Ave..  San  Jose. 
RESIDENCE,     6-room,     $3400;     12th    St. 

opp.      Orvls,      San   Jose;      owner,    F. 

Armonlnl,    SE    12th    and    Orvis    Sts., 

San  Jose;  contractor,  John  Caserta, 

436  N-12th  St.,  San  Jose. 
RESIDENCE,    4-room,    $1500;    Almaden 

St.,    near   Floyd,    San    Jose;    owner. 

Thos.    Tireci,    Sorosis    Ranch,    Sara- 
toga. 
RESIDENCE,    5-room.    $1850;    Plum    St. 
near    Floyd    St.,    San    Jose;    owner, 

S.    Carriso,      149    Almaden      St.,    San 

Jose. 
WAREHOUSE.   $1800;   Autumn   St.   near 

San  Fernando  St.,  San  Jose;  owner, 

H.  C.   Schlossen,   115  Hollywood   St., 

San  Jose;  contractor,  R.  T.  Souther, 

43  Grand  Ave.,  San  Jose. 
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BUILDING 

LOT  27  AND  N  2%  LOT  28.  Landers' 
Sub.  of  Oak  Park,  Sacramento.  All 
work  for  three-story  brick  build- 
ing. 

Owner — Eagles'  Hall  Ass'n  of  Oak  Park, 
Inc.,    902   J    St.,    Sacramento. 

Architect — None. 

Contractor — G.  E.  Harvle,  2212  T  St.. 
Sacramento. 

Filed  April   8,   '25.      Dated  . 

TOTAL  COST.  $36,500 

Bond,    limit,    forfeit,    plans    and    speci- 
fications, none. 


COMPLETION  NOTICES 


SAIVT.V    CLARA    COINTY 

Recorded  Accepted 

April  4,  1925— LOT  16  BLK  17,  Beach 
Tract  known  as  Beach  Alley,  San 
Jose.  Orin  Crow  to  whom  it  may 
concern April   3,   1925 

-Vpril  4,  1925— LOT  17  BLK  17,  Beach 
Tract  known  as  Beach  Alley,  San 
Jose.  Orin  Crow  to  whom  it  may 
concern April    3,    1925 

April  4,  1925 — SE  PHYLLIS  AVE  AND 
San  Fernando  St.  E  42.91xS  89. 72, San 
Jose.  R  J  Dannemark  to  whom  it 
may    concern April    1,    1925 

April  6,  1925— SW  WEBSTER  ST.  & 
NW  Everett  Ave  SW  50x100  ft.  Part 
Lot  3  Blk  35,  Palo  Alto.  Raymond 
M  Sullivan  to  whom  it  may  concern 

April  4,   1923 

♦ ■ 

LIENS  FILED 


SAIVTA        CliARA       COU.\TV 


Recorded  Amount 

.April  3.  1925 — LOT  19  BLK  3,  Burrell 
Park  Resbdvn,  San  Jose.  C  L 
Snyder  et  al  vs  Geo  Maehren  .  .  .  .$177 


FELEASJS  OP  LIEN? 


SANTA    CLARA    COUNTY 


Recorded  Amount 

April  4.  1925— LOT  45  BLK   1,  Burrell 

Park,    San   Jose.      San    Jose    Sash    & 

Door     Co.      $117;      Borchers      Bros, 

$187.26  to  W  F  Eldredge  et  al 


BUILDING  CONTRACTjS 


S.4CRA.MEXTO    COUNTV 


DWELLING 

LOT  1435.  W.  &  K.  TRACT  NO.  30,  Sac- 
ramento. All  work  for  six-room 
dwelling. 

Owner — Margaret  May  and  Horace  G. 
Bone,    1310   Q   St.,   Sacramento. 

Architect — None. 

Contractor — H.  A.  Hendren,  3125  Don- 
ncr   Way,    Sacramento. 

P'iled    April    13,    1925.      Dated   . 

TOTAL  COST,   $4645 

Bond,    limit,    forfeit,    plans    and    specifi- 
cations, none. 


BUILDINF    &    GARAGE 

S  40  FEET  LOT  2010  and  N  10  ft.  Lot 
2011  W.  &  K.  Tract  No.  24,  Sacra- 
mento. All  work  for  six-room 
brick    veneer    building   and    garage. 

Owner — Edward  H.  Sehestedt.  811  10th 
St.,   Sacramento. 

Architect — None. 

Contractor — A.  W.  Pattiani  Jr.,  1621 
17th  St.,  Sacramento. 

Filed   April   13.    1925.      Dated   . 

TOTAL  COST,   $6165 

Bond,  limit,  forfeit,  plans  and  specifica- 
tions,   none. 


CSIDENCE 

)T   30   Parkside   Sub.,   Sacramento. 

work    for    5-room    stucco    residt 

and  garage, 
vner — Delia    M.    Joslin. 
■cbitect — None. 
Mtraotor— 1.,.     F.    Gould,     1623     O 

Sacramento.  "  ■ 

led    .Vpril    10,   1925.      Dated.   . 

TOTAL  COST,  $ 
tnd.  limit,  furfcit.  plans  and  specil 
iii.'^,    none. 


BUILDING 

LOT  23,  Stuber  Knoll,  Sacramento.     All 

work    for    one-story    building    and 

garage. 
Owner — C.  A.  Fogus. 
Architect — None. 
Contractor — Emory  E.  Sudenstricker. 

Filed   Apr.    2.   1925.      Dated  . 

TOTAL  COST.  $6095 
Bond,  limit,  forfeit,  plans  and  specifica- 
tions,  none. 


GARAGE,    $9400;   No.   1220    1    St..    Sacra- 
mento;   owner,      Campbell      Constr. 
Co.,    601    Nicolaus    Bldg.,    Sacto. 
DWELLING,  5-room  and  garage,  $3100; 
No.  1541  32nd  St.,  Sacramento;  own- 
er,  Fred  Patrick,   3117  O  St.,   Sacto. 
DWELLING.  5-room  and  garage.  $3100; 
No.  1559  32nd  St.,  Sacramento;  own- 
er,  Fred   Patrick. 
DWELLING,  4-room  and  garage,  $2800; 
No.  1552  32nd  St.,  Sacramento;  own- 
er, Fred  Patrick. 
DWELLING,  5-room  and  garage,  $2950; 
No.   2604  Harkness  St.,  Sacramento; 
owner,    C.    H.    Hagan,    910    13th    St., 
Sacramento. 
DWELLING.  5-room  and  garage,  $3550; 
No.   1205  X  St.,   Sacramento;  owner, 
Geo.  Bennett,  1205  X  St.,  Sacramen- 
to;   contractor,    J.    Edenhofer,    4408 
G  St.,   Sacramento. 
DWELLING.  5-room  and  garage,  $3200; 
No.     2432    Montgomery     St.,     Sacra- 
mento; owner,  L.  J.  Miller,  932  41st 
St.,  Sacramento. 
FLATS    (4)    4-room,    $11,500;   No.    3431    I 
St.,  Sacramento;  owner.  Robt.  John- 
ston,   815      J   St.,   Sacramento;     con- 
tractor,  J.   E.   Vaughn,   4339   Stock- 
ton  St.,  Sacramento. 
ADDITION   for   class   and   social    rooms, 
$3000;    Xo.    2632      30th    St.,      Sacra- 
mento;   owner,      Bertrany      Presby- 
terian  Church,   Premises. 
DWELLINGS    (2)     5-room    and    garage, 
$3500   each;   No.   2401   and  2409   Por- 
tola  Wav,  Sacramento;  owner,  W.  B. 
Phillips,    2300    R   St..    Sacramento. 
DWELLINGS    (3)     5-room    and    garage. 
$3400  each;   No.  2595.   2585  and   2575 
26th   St.,   Sacramento;   owner,   M.  C. 
Bolts.    1414    44th    St..      Sacramento; 
contractor,  J.   P.  Howell.   1837   47th 
St..  Sacramento. 
DWELLING.  6-room  and  garage.  $4950; 
.Vo.  1225  35th  St..  Sacramento;  own- 
er.  Michael  Lasich,   1125  O  St..  Sac- 
ramento; contractor.  J.   W.  Hoopes, 
.".120   1 4th  Ave..   Sacramento. 
RAISE  and  install  flats,  $3000;  No.   1721 
1)     SI..     Sacramento;     owner,     F.     L. 
.''chniidt,    Premises. 
DWELLING.  5-room  and  garage.  $2500; 
No.    2609   U  St..   Sacramento:   owner, 
B.    L.      McMahvney,    16-^      30th    St., 
Sacramento;  contractor.  M.  A.  Bob- 
ley,    lit.   7.    Box    1044,    Sacramento, 
STORE  and  apartment  building.  $35,000 
No.   2101    T  St.,   Sacramento:   owner, 
L.    D.    Eliret.    1050    38th    St.,    Sacra- 
mento:  contractor,   Ed.   D.   Brier. 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   Placerviile, 
Nevada  City,  Reno 


SACRAMENTO    OFFICE 
ROSS  E.  PIERCE.   Manager 

90.5  Sixth  Street 


DWELLING,  o-room  and  garage.  $7000; 
No.  2929  22nd  St..  Sacramento;  own- 
er,  L.   F.    Best,   Marshall   Way,   Sac- 
ramento; contractor,  Martin  Constr. 
Co..   801   8th   St.,   Sacramento. 
DWELLING,  8-room  and  garage,  $6500; 
No.    2625      4th      Ave.,      Sacramento; 
owner,   Thos.  Rogers,   2120   24th   St., 
Sacramento;  contractor,  H.  A.  Hen- 
dren.   1012    26th    St.,    Sacramento. 
DWELLING,  5-room  and  garage,  $3500; 
No.  912   47th  St.,   Sacramento;   own- 
er, Wm.  Carmody.  817  J  St..  Sacra- 
mento; contractor,  H.   A.  Hendren. 
DWELLING,  4-room  and  garage,  $3000; 
No.  701  San  Miguel  St.,  Sacramento; 
owner,    C.   J.   Johnson,   909    43rd   St., 
Sacramento. 
DWELLING,  5-room  and  garage,  $3950; 
No.    1425   Santa   Yanez  Way,   Sacra- 
mento; owner,  F.  H.  Bell,  1330   36th 
St.,    Sacramento. 
DWELLING,    5-room   and   garage,    $3950 
No.    1417    Santa    Ynez   Way,    Sacra- 
mento; owner,  F.  H.  Bell. 
DWELLING  and  garage,  $6095;  No.  854 
36th    St.,    Sacramento;   owner,    C.    A. 
Fogue,    1526    25th    St.,    Sacramento; 
contractor,  E.  E.  Sydenstricker,  1010 
27th    St.,   Sacramento. 
DWELLING,  5-room  and  garage,  $3750; 
No.  1533  35th  St.,  Sacramento;  own- 
tr,    B.    J.    Brady,    1229    O   St.,    Sacra- 
mento;   contractor,    T.    B.    Hunt. 
GENERAL   repairs.    $1150;   No.   841    38th 
St..  Sacramento;  owner.  Miss  Emily 
Smith,     851     38th     St.,    Sacramento; 
contractor,  T.  B.  Hunt.  1510  30th  St. 
Sacramento. 
DWELLING,  4-room  and  garage,   $3900; 
No.  2609  27th  St.,  Sacramento;  own- 
er,   Rudy    Strauch.    2600   J    St.,    Sac- 
ramento;   contractor,    E.    M.    Reigh, 
914    P    St.,    Sacramento. 
GENERAL    repairs,    $3500;    No.    716    K 
St..   Sacramento;   owner,   M.   Combs, 
Sacramento;  contractor,  S.  Kutchar, 
Oakland. 
DWELLING,  2-family  and  garage,  $4500 
No.      2416    5th      Ave.,      Sacramento; 
owner,  Agnes  M.  Smith,  2223  K  St., 
Sacramento;       contractor.     Smith       & 
King. 
DWELLING,   6-room   and   garage,   $3500 
No.  3325  V  St..   Sacramento;  owner, 
C.     Gooddell,     2139    6th     St.,     Sacra- 
mento; contractor,  N.  H.  Lund,  2685 
Elliott    Ave.,    Sacramento. 
DWELLING,  5-room  and  garage,  $4500; 
No.    2533    Curtis   Way.    Sacramento; 
owner.    S.    Hill,    1204    Dolores    Way, 
Sacramento;  contractor.  N.  H.  Lund. 
DWELLING,  5-room  and  garage,  $4500; 
No.    2525    Curtis    Way,    Sacramento; 
owner,    S.    Hill;    contractor.    N.    H. 
Lund. 
DWELLING,  5-room  and  garage,  $2700; 
No.  2716  Harkness  St.,  Sacramento; 
owner,   Carl   Vogt,   2714   Santa   Cruz 
Way,  Sacramento. 
DWELLING,  4-room  and  garage,  $2500; 
No.   4516  U  St.,   Sacramento;   owner, 
Bowen   &   Klein,    916    7th   St.,   Sacto. 
DWELLING,  5-room  and  garage,  $3500; 
No.    4932      12th    Ave..      Sacramento; 
owner,   P.   S.   Woodward,   4955    12th 
Ave..   Sacramento. 
GARAGE,    $18,000;    No.    1331    S  St.,    Sac- 
ramento; owner,   Capital  Dairy  Co., 
13th   and   S   Sts.,    Sacramento;   con- 
tractor, E.  A.  Book,  2912  G  St.,  Sac- 
ramento. 
REMODEL   into   4   flats,   $3970;  No.    3468 
J    St.,    Sacramento;    owner,    Mrs.    R. 
F.    Turner,      Premises;      contractor, 
Davies  &  Rugg,  3200  S  St.,  Sacto. 
MOVE    from    1604    K    St.    to   2320    E    St., 
Sacramento.    $1400;    owner,   S.   Mon- 
della,    1917  E  St.,   Sacramento;   con- 
tractor, C.  Vanina,  2022  M  St.,  Sac- 
ramento. 
FL.VTS,  (6)  4-room  ,'nd  garage.  $20,000; 
.No.   1801   P  St..   S.icramento;   owner. 
Jos.    Silva.    2905    Q    St.,   Sacramento; 
contractor,  M.  A.  Frates,  1728  S  St., 
Sacramento. 


COMPLETION  NOTICES 


SACIIA.MEXTO    COUNTY 


Recorded  AoceBt«d 

.\pr.  6.  1925 — LOT  12.  Stubes  Knoll, 
.S'acramento.  Vernon  L  Rose  to 
whom  it   may  concern. March  20.   1925 

.Vpr.  7,  1925 — LOTS  203,  204  AND  295, 
Odd  Fillows  Cemetery,  Sacramento, 
.luhn  Ochsner  lo  whom  it  may  con- 
ctrn      ; -.April    7.    1925 

\],r.  8,  192.'. — W  771/i  LOT  1,  J.  K'. 
12th  and   13th   Sts.     W   P  Fuller   & 

Co   til  whom   it  may  concern 

-April  1.  1925 
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Apr.  8.  1925 — SEVENTH  AND  1  STS. 
and  R  R  tracks  on  Ftn  of  Southern 
racific  station  ground,  bet.  2nd 
and  L  Sts.  Southern  Pacific  Co  to 
whom  it  mav  conctrn .  .^larch  31,  l'.t25 

Apr.  9,  1925 — LOT  297  BLK  26,  Col. 
Heights,  Sacramento.  John  K  Gar- 
nett  and  Burlett  E  Garnett  (ux)  to 
whom  it  may  concern  ...  .Apr.  8,  1925 
\l)r.  9,  1925— N  15  FT.  LOT  142  and 
S  27  ft.  Lot  143,  Casita  Sub.,  Sacra- 
mento. Albert  Keating  to  whom 
it   may   concern Jan.   1,    1925 

Apr.  10,  1925 — W  V^  LOT  7,  L,  M,  4lh 
and  5th  Sts.,  Sacramento.  John 
Canthon  to  whom  it  may  concern.. 
April    7,    1925 

Apr.  11,  1925 — LOT  772  W.  &  K.  Sub. 
20,  Sacramento.  C  D  and  Onelta 
ilae  (ux)  Bennett  to  whom  it  may 
concern April  9.   1925 

Apr.  11,  1925 — LOT  194  Heilbron  Oaks 
Sacramento.  Alexander  R  Smith  to 
whom  it  may  concern ..  .April  8,  1925 

Apr.  11.  1925— W  77fe  FT.  LOT  1,  J, 
K,  12th  and  13th  Sts.,  Sacramento. 
W  P  Fuller  &  Co  to  whom  it  may 
concern April   3,   1925 

Apr.  13,  1925 — S  50  FT.  LOT  1,  D,  E. 
14th  and  15th  Sts.,  Sacramento.  J 
C  Jlatranga  to  whom  it  may  con- 
cern  April    10,    1923 


BUILDING    AND    ENGINEERING    NEWS 


LIENS  FILED 


SAOHAMENTO    COV SW 


Recorded  .imount 

Apr.  6,  1925— E  %  OF  S  %  LOT  8, 
B,  C,  24th  and  25th  Sts.,  Sacra- 
mento. Charles  Lynn  vs  Anthony 
Virgilio     J431.75 

April  7,  1925 — LOT  65,  Heilbron  Oaks 
Sacramento.  W  J  McLaughlin  vs 
Arthur  F  Henning  and  Gesine  .\ 
(ux) $350 

Apr.  8,  1925— LOT  1809  and  N  %  Lot 
1808  W.  &  K.  Tract  24.  Sacramento. 
E  R  Zeigerst  vs  John  T  Skelton.J275 

Apr.  S.  1925— LOT  112  Heilbron  Oaks. 
Sacramento.  Chamberlin  Metal 
Weather  Strip  Co  vs  H  J  McCurry 
$238.55 


BUILDING  CONTRACTS 


S-\N    JOAQIIX    COUXTY 


RESIDENCE,  $3900;  No.  1130  W-Oak 
St.,  Stockton;  owner,  John  R.  "Wil- 
liams, 648  W-Rose  St..  Stockton; 
contractor,  Charles  Garfield,  212  N- 
California  St..   Stockton. 

RESIDENCE  and  garage,  $4000;  No.  711 
W-Harding  Wav,  Stockton;  owner, 
John  Kestin,  623  Sharon  St.,  Stock- 
ton; contractor,   Ecker  Bros. 


RESIDENCE  and  garage,  $7000:  No. 
155  W-Euclid  St.,  Stockton;  owTierj 
Prof.  Luthe  Sharp,  College  of  Paci- 
fic, Stockton;  contractor,  J.  H.  Car- 
penter. 

RESIDENCE  and  garage,  $6500;  No.  931 
W-Magnolia  St.,  Stockton:  owner, 
C.  A.  Waite,  6  Monroe  Apartments, 
Stockton;  contractor,  F.  E.  Daniels. 
1029   W-Park   St.,  Stockton. 

RESIDENCE  and  garage,  $3300;  No. 
3006  N-Sutter  St..  Stockton:  owner, 
H.  W.  Kelton,  3102  N-Sutter  St., 
Stockton. 

RESIDENCE  &  garage,  $1000;  No.  1350 
N-Pershing  Ave.,  Stockton;  owner, 
B.  F.  Keller,  531  N-Stanlslaus  St., 
Stockton;  contractor,  T.  W.  Wil- 
liamson. 

SOFT  drink  stand.  $2500;  No.  1711 
French  Cat»p  Turnpike,  Stockton; 
owner.  S.  Villaron;  contractor,  C. 
H.  Dodd,  328  E-Lindsay  St..  Stock- 
ton. 

RESIDENCE  &  garage,  $4000;  No.  1112 
N-Argonaut  St.,  Stockton;  owner, 
V,    Vaio.    408   E-Noble   St.,   Stockton. 

ItESIDEXCE  and  garage.  $3000;  535 
B  Pine,  Stockton;  owner.  C.  R. 
League. 

REMOVAL.  $1000:  446  E  Main,  Stock- 
ton; owner,  K.  E.  and  N.  E  Dake: 
contractor.  Louis  Kragon. 

RESIDENCE  and  garage,  $3000:  No.  209 
E-Pine  St.,  Stockton;  owner,  Frank 
R.  Rossi,  419  S-Stanislaus  St., 
Stockton;   contractor.  D.  Bregante. 

SERVICE  station,  $5000;  No.  433  E- 
Market  St.,  Stockton:  owner.  Geo. 
L.  Wolf,  741  E-Weber  St.,   Stockton 


Bini-DING    CONTRACTS 


FRESNO   COUNTY 


DWELLING,  $4000;  No.  1486  College 
Ave.,  Fresno;  owner,  J.  I.  Sherrill. 
1045  Weldon  St..  Fresno;  contrac- 
tor, Paul  T.  Stange,  835  Divisadero 
St.,  Fresno. 

SYRUP  plant,  $30,000;  Hamilton  Ave. 
and  First  St.,  Fresno:  owner.  Sun 
Maid  Raisin  Growers,  2131  Fresno 
St..  Fresno:  contractsor,  Trewitt- 
Shields  Co.,  435  Rowell  Bldg., 
Fresno. 


COMPLETION  NOTICES 


FRESNO     COUNTY 


Rcorded  Accepted 

April  9,   1925— LOTS  19   AND   20  BLK 
46,     K.    B.     Heights,     Fresno.       Geo 

Smith  to  L  Russo April   8.   1925 

April  9.   1925— LOTS  1  AND  2  BLK  3, 
Woodward    Addition,    Fresno.      J    T 

Kennedy   to   Howard   Dickey 

April    7,    1925 


Saturday,   April   18,   1926 

LIENS  FILED 


FRESNO    COUNTY 


Amount 


Ap 


rded 

7,  1925 — LOT.'S  10  TO  15.  18,  19 
Blk  1,  Droge  Park,  Fresno.  Electric 
Constr  Co  vs  Valley  Bldg  &  Invst 
Co  and  Mary  J  Furman $240 

Apr.  7.  1925— LOTS  8  AND  9  Blk  1. 
Droge  Park,  Fresno.  Electric  Constr 
Co  vs  Valley  Bldg  &  Invst  Co  and 
Wallace    A    Patch $60 

\pr.  7.  1925 — LOTS  10  TO  15,  18,  19 
Blk  1,  Droge  Park,  Fresno.  Cali- 
fornia Pottery  Co  vs  N  L  McKenzie 
and  Mary  J  Furman $20 

COMPLETION   NOTICES 


.SAN   JOAttUIN    COUNTY 


Recorded  Accepted 

Apr.  8.  1924— N  Vi  LOTS  3  AND  5 
Blk  9,  G.  W.  Phelps'  Map  of  West 
Stockton.  Arthur  HoUenbeck  to 
whom  it  may  concern.  .  .April   7.  1925 

Apr.  8,  1925— S  %  LOTS  1,  3  AND  E 
Blk  9,  G.  W.  Phelps'  Map  of  West 
.Stockton.  Arthur  HoUenbeck  to 
whom  it  may  concern. .  .April  7,  1925 

Apr.  8.  1925 — LOT  5  BLK  7,  West 
Stockton.  Arthur  HoUenbeck  to 
whom  it  may  concern.  .  .  .April  7,  1925 

Apr.  9,  1925 — LOT  12  BLK  22,  Stock- 
ton City  Homestead  Ass'n  Map  filed 
Jan.  24,  1924,  Stockton.  Henry 
Wieckhorst  to  whom  it  may  con- 
cern   April    6.    1925 


HVSINESS        OUTLOOK        FOR        ROCK 
PRODUCTS    CO.MPANY    F.\VOR.\BLE 


C.  E.  Clough,  president  of  the  Rock 
Products  Company,  operating  a  plant  at 
Emeryville,  Calif.,  at  the  annual  meet- 
ing: of  stockholders  of  the  company  in 
Riiio.  Nevada,  April  8,  reported  com- 
pletion of  the  sale  of  $50,000  worth  of 
the  company's  preferred  stock  recently 
offered. 

W.  J.  Walmsley,  general  manager,  re- 
cently returned  from  an  extensive  trip 
in  Northern  and  Southern  California 
reported  a  bright  outlook  for  1925  busi- 
ness. 

"Prospective  installation  amount  to 
a  very  large  volume  of  business," 
Walmsely  reported.  "For  Nevada,  ■we 
have  in  view  prospective  contracts  for 
nearly  90,000  square  feet  of  flooring,  for 
northern  California,  nearly  150.000 
square  feet,  and  for  southern  California 
about  370,000  square  feet." 


Reinhart  Lumber  and  Planing  Mill  Company 

GENER.\L   LUMBER  YARD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 
General    Mill    and    Cabinet    'Work,    Stock    Doora,    Saab 

Framen   and    Mnnldlnen  

JERROLD  ATE.  Ss.  VARNBTTEXD  A'VIC 

Mission   901-J02-902-904  San  Francl«c« 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CROCKER    BUILDING 


YEON   BUILDING 


San   Francisco,  Cal. 


Portland,  Oreicon 


ICarH^n  (UnitHtrurtton  IrpnrtH 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
818    MISSION    STREET  SAN    FRANCISCO 


Phone  Franklin   34003 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 
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SOME  DANDIE  Mw^ 


Published  by  Koehring  Co, 


The  1925 
Impro\ed 
DANDIE 

One  Sack 

xMixer  with 

Two  or  Four 

CyHnder 

Engine    Has 

Arri\ed 


A  New 

Standard  in 

Light  Mixer 

Construction. 

The  Price 

Is  Right  — 

Come  in 

and  See 

Them 


The  Same  DependabiHty  which  Owners  of  Koehring  Hea\  y 
Duty  Pa\ers,  Mixers  and  ShoN  els  Ha\e  Come  to  Take 
For  Granted,   Is  Embodied  in 

This  Dandie  Light  Mixer 

Manufactured  by 

KOEHRING  CO,  MILWAUKEE,  WIS. 

Everything  for  the  Contractor 

Harron,Rickard&McCone  Co. 


139-149  Townsend  St. 

SAN  FRANCISCO 


225  So.  San  Pedro  St. 
LOS  ANGELES 
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S.ILVAGING       OLD       M.\TERl.4.L       RE- 
DUCES  RAILROAD   COSTS 


Manufacturing  scraping  knives  from 
old  shovels,  conduit  from  discarded 
boiler  lubes,  wrapping  twine  from  rope 
scrap,  drawn  bars  from  steel  axliis.  and 
chisels  from  worn  out  files,  are  a  few 
of  the  many  ways  in  which  the  South- 
lern  Pacific  Company  saves  hundreds  of 
thousands  of  dollars  annually  by  sal- 
aging  obsolete  and  scrap  materials  and 
Supplits. 

In  announcing,  this  A.  S.  McKelligon, 
'general  Btorelieeper  for  the  company, 
stat^'d  that  rigid  economy  is  practiced 
■by  t\iv,  railroad  in  salvaging  used  ma- 
•temis. 

Various  machines  sind  devices,  them- 
selves constructed  of  salvaged  ma- 
terial, have  been  invented  by  the  com- 
pany's employes  to  reclaim  supplies 
which  otherwise  would  be  thrown 
away  as  useless. 

following  are  some  of  the  articles 
manufactured  from  scrap: 

Car  lining  paper  from  heavy  wrap- 
ping paper;  pipe  clamps  from  sheet 
metal,  torpedo  cases  from  car  roofing, 
velocipede  handles  from  old  steel, 
gaskets  from  lead,  packing  hooks  from 
coll  springs,  water  glass  holders  from 
galvanized  iron,  pin  trays  from  type- 
writer metal  covers,  indicator  numbers 
from  car  roofing,  whistle  nipples  from 
axle  steel,  flange  oilers  from  old  brass, 
center  punches  from  tool  steel,  stove 
pipe  from  sheet  Iron  and  locomotive 
pilots  from   boiler  tubes. 


Rebuilding  of  the  Colgate  power 
tilant  of  the  Pacific  Gas  &  Electric  Com- 
pany would  have  to  be  undertaken  if 
the  proposed  water  storage  dam  on  the 
Yuba  River,  under  study  as  part  of  the 
state-wide  survey  of  water  resources 
on  which  Paul  Bailey,  engineer  in 
charge,  has  just  reported  to  the  state 
legislature,    is   ever  constructed. 

Discussing  the  Yuba  River  unit, 
which  would  be  part  of  the  plan  to  in- 
clude the  Kennett,  Oroville  and  Ameri- 
can River  reservoirs  in  the  Sacramento 
■Valley  storage  system,  Bailey  says  in 
his  report: 

"The  Yuba  River  is  the  fourth  most 
important  tributary  of  the  Sacramento 
system.  Its  mean  seasonal  run-oft  is 
2,6.50.000  acre-feet.  The  only  dam  site 
below  the  junction  of  the  forks  is  at 
the  Narrows,  near  the  town  of  Smarts- 
ville. 

"Information  on  the  dam  site  was 
obtained  from  borings  made  by  the 
California  Debris  Commission  and  the 
Yuba  River  Power  Company.  A  sur- 
vey of  the  reservoir  has  not  been 
made.  Preliminary  estimates  of  the 
cost  have  been  made  as  follows: 
"Preliminary  Co.st  E.stimate  of  Nar- 
rows Reservoir  on  "Vuba  River. 
Hight  Total  Capacity  Cost    per 

5  feet         cost  of         in  acre-         acre- 
freeb'd         reservoir         feet  foot 

350  $16,750,000  247,000         $68.00 

400  20,500,000  353,000  $58.00 

"The  lands  flooded  in  this  reservoir 
site  are  of  little  value,  and  the  only 
improvement  of  importance  is  the  Col- 
gate power  plant  of  the  Pacific  Gas  & 
Electric  Company,  a  15,575  k.v.a.  in- 
stallation. This  plant  would  have  to 
be  rebuilt  at  a  higher  elevation,  with  a 
consequent   loss   of  power." 


H.\LF        MILLION        DOLLARS        FOR 
FOREST    HIGH-WAYS 


Highway  projects  costing  approxi- 
mately half  a  million  dollars  will  be 
undertaken  in  California  during  the 
fiscal  year  1926  by  the  United  States 
Forest  Service,  according  to  informa- 
tion furnished  the  good  roads  bureau  of 
the  California  State  Automobile  Asso- 
ciation by  Paul  G.  Redington,  district 
forester.  Most  of  this  worlc  will  in- 
volve the  continuation  and  extension  of 
projects  already  under  way. 

This  work  will  be  made  possible  as 
the  result  of  the  Federal  aid  authoriza- 
tions made  by  the  recent  Congress 
which  authorized  appropriations  of  $7,- 
500.000  for  forest  roads  and  trails  for 
each  of  the  fiscal  years  1925  and  1926. 
according  to  A.  E.Loder.  manager  of 
the  Automobile  Association's  good  roads 
bureau.  It  is  expected  that  the  money 
will  be  made  available  by  the  end  of 
the  present  calendar  year  and  that 
contracts  will   be   let  early  in    1926, 

Of  the  total  authorization  of  $7,500,- 
000  made  by  Congress  for  the  fiscal 
year  1926,  Loder  said  that  $4,500,000 
would  be  used  for  forest  highway  pro- 
jects and  the  balance  for  other  pur- 
poses including  forest  development 
roads.  California's  total  appropriation 
for  forest  highways  amounts  tn  $683,- 
034. 


The  Department  of  Commerce  an- 
nounces that,  according  to  a  summari- 
zation of  the  data  collected  at  the  bi- 
ennial census  of  manufacturers  1923. 
the  value  of  products  (at  factory 
prices)  of  manufacturing  establish- 
ments in  California  aggregated  $2,216,- 
639.000.  This  aggregate  represents  an 
increase  of  26  per  cent  as  compared 
with    $1,758,682,000   in    1921. 

Those  figures  relate  to  manufacturing 
establishments  whose  output  during 
the  year  was  valued  at  $5000  or  more. 
The  elimination  of  data  for  the  small- 
er establishments  has  only  a  slight 
effect  on  the  totals. 

In  making  use  of  the  statistics  for 
value  of  products,  it  must  be  remember- 
ed that,  because  of  the  fact  that  the 
products  of  many  manufacturing  es- 
tablishments are  used  as  materials  by 
other  establishments,  the  aggregate 
value  of  the  products  of  all  manufac- 
turing industries  combined  is  con- 
siderably in  excess  of  the  total  value  of 
finished  manufactured  products  in  the 
form  in  which  they  reach  the  ultimate 
consumer. 

The  average  number  of  wage  earn- 
ers employed  during  1923.  246,975,  ex- 
ceeded by  24.5  per  cent  of  the  number 
reported  for  1921,  198,334;  and  the  total 
wage  payments  in  1923,  $353,205,000, 
show  an  increase  of  24.2  per  cent  as 
compared  with  $284,373,000  in  1921. 

The  "lumber  and  timber  products" 
industry  (embracing  logging  camps 
and  saw  mills),  is  the  leading  one  in 
California,  as  measured  by  number  of 
wage  earners.  In  this  industry  the 
average  number  of  wage  earners  em- 
ployed during  the  census  years  in- 
creased from  19,290  in  1921  to  24.772  in 
1923,  the  per  cent  of  increase  being  28.4. 

Measured  by  total  value  of  products, 
however,  the  petroleum-refining  indus- 
try is  the  most  important  in  the  state. 
This  industry,  which  employed  only 
7106  wage  earners  in  1923 — less  than 
one-third  as  many  as  were  employed  by 
the  "lumber  and  timber  products"  in- 
dustry— reported  a  total  output  valued 
at  $267,383,000,  an  increase  of  3.3  per 
cent  over  the  1921  total.  $258,746,000. 


LOS  ANGELES  TO  BAR  HORSES  IN 
TRADE  AREA 


Under  a  traffic  ordinance  that  goes 
into  effect  on  July  1,  next,  horse  drawn 
vehicles  will  be  barred  from  the  down- 
town business  district  of  Los  Angeles. 
The  ordinance  also  provides  for  traffic 
lanes  and  rules  for  pedestrians,  the 
same  as  motorists.  There  will  be  "No 
walking"  and  "No  standing"  signs. 
Fine  and  imprisonment  will  be  the 
punishment  for  disregarding  them. 
The  signs  for  pedestrians  will  be  paint- 
ed on  sidewalks.  Jay-walking  is  for- 
bidden and  those  who  cross  the  streets 
afoot  are  to  be  compelled  to  signal 
their  intention  with  the  upraised  arm, 
just  as  autoists  signal  for  turns.  If  an 
unfortunate  walker  carries  bundles  in 
both  arms  he  can  make  two  trips  each 
time  with  one  armful,  but  he  must  hold 
the  disengaged  palm  up  or  tell  it  to  the 
judge.  Some  long  street  blocks  will 
have  pedestrian-crossing  zones  painted 
in  the  middle. 
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WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


The  Assembly  has  passed  and  sent  to 
the  Governor  the  bill  by  Senator  Boggs, 
Stockton,  approving  the  report  of  the 
California  Debris  Commission,  wh'ch 
recommends  expenditures  totaling  $51,- 
000,000  for  flood  control  work  on  the 
Sacramento  and  San  Joaquin  rivers. 
The  report  was  prepared  by  a  corps  of 
army  engineers  and  has  been  trans- 
mitted to  Congress  for  approval.  The 
project  would  be  financed  on  the  one- 
third  participation  basis,  the  State 
Government,  Federal  Government  and 
property  owners  affected  each  con- 
tributing one-third  to  the  total  cost. 

Conditions  in  Fresno  should  be  looked 
upon  with  optimism,  Ross  Cox,  man- 
ager of  the  San  Joaquin  Valley  In- 
dustrial Association,  told  members  of 
he  Fresno  Round  Table  at  their  regular 
weekly  luncheon  held  in  the  Hotel 
Fresno.  "New  buildings  already  under 
construction  or  planned  for  the  near 
future  total  $5,000,000  for  this  year  as 
compared  with  a  building  total  of  only 
$1,500,000  last  year,"  said  Cox.  "This 
does  not  include  homes  or  the  altering 
of  buildings." 


A  uniform  building  code  for  the  East- 
bay  cities,  designed  to  govern  construc- 
tion of  residences  is  to  be  ready  for 
adoption  by  the  various  municipalities 
about  July  1.  Many  of  the  present 
building  laws  are  obsolete  and  a  new 
and  uniform  building  code  is  essential 
if  building  progress  is  to  keep  pace 
with  community  growth  in  the  East- 
bay,  backers  of  the  uniform  code  de- 
clare. 


According  to  Public  Health  Report, 
the  California  District  Court  of  Ap- 
pead.  Third  District,  has  held  that  a 
permit  issued  by  the  state  board  of 
health  authorizing  a  city  to  discharge 
sewage  effluent  into  a  river  does  not 
authorize  the  city  to  create  or  continue 
a  nuisance  or  in  anywise  limit  the 
power  of  the  court  to  abate  the  same  if 
found  to  exist.  (People  v.  City  of 
Reedley  et  al.,  226  Pac.  408.) 


The  forty-eighth  annual  convention 
of  the  National  Electric  Light  Associa- 
tion will  be  held  in  San  Francisco,  June 
15-19.  The  sessions  will  be  held  in  the 
Exposition  building  and  the  program, 
in  addition  to  reflecting  the  varied  ac- 
tivities of  the  association,  will  embrace 
many  outstanding  features  of  value  to 
the  industry.  It  is  expected  there  will 
be  a  very  large  attendance  from  all 
parts   of   the   countrv. 


An  amendment  to  the  building  laws 
of  San  Francisco  which,  it  is  declared, 
will  save  10  per  cent  on  the  cost  of 
steel  in  steel-frame  buildings,  has  been 
approved  by  the  Supervisors'  building 
committee.  The  amendment  increases 
the  allowed  stress,  permits  of  cutting 
down  the  amount  of  steel  by  10  per 
cent  and  will  greatly  increase  steel- 
frame  building  in   San   Francisco. 


Southern  California  Edison  Company 
will  start  construction  about  July  1 
on  $2,500,000  double  steel  tower  line 
traversing  Kern  county  for  a  distance 
of  100  miles.  The  line  will  be  a  unit 
in  the  system  connecting  Huntington 
Lake  with  Los  .\ngeles. 


A  judgment  by  the  superior  court  of 
San  Joaquin  County  awarding  $1950  to 
the  Davis-Heller-Pearce  Company  of 
Stockton  in  payment  for  services  as 
architects  rendered  tor  L.  Boscou,  also 
of  Stockton,  has  been  affirmed  by  the 
third  district  court  of  appeal.  Boscou 
contested  the  payment  of  the  claim  on 
the  ground  that  the  plans  and  speci- 
flcations  prepared  by  the  architects  did 
not  meet  his  requirements.  It  appears 
from  the  records,  however,  that  the  ar- 
chitects stood  ready  to  modify  the 
building  plans  at  his  bidding. 


Officials  of  the  Reno  Central  Trades 
and  Labor  Council  and  Washoe  Coun- 
ty, Nevada,  Building  Trades  Council 
have  signed  an  agreement  with  the 
board  of  governors  of  the  Reno  1926 
exposition  to  prevent  any  labor 
troubles  during  construction  of  the 
buildings.  The  board  of  governors  has 
agreed  that  only  union  labor  will  be 
employed.  Should  any  labor  trouble 
develop  all  matters  will  be  referred  to 
a  board  of  arbitration,  whose  decision 
shall  be  binding. 


The  Senate  has  approved  an  $8,600,- 
000  state  bond  issue  for  a  $3,000,000 
addition  to  the  University  of  Southern 
California  at  Beverly  Hills,  a  $3,000,- 
000  addition  for  the  University  of  Cali- 
fornia at  Berkeley,  $1,125,000  for  a 
state  building  in  Los  Angeles  and  $1,- 
125,000  for  completion  of  state  capitol 
group  at  Sacramento.  The  issue  will 
be    ratified   at    the   polls. 

Ray  F.  Herrod,  purchasing  agent  of 
the  Pacific  Portland  Cement  Company, 
Consolidated,  and  president  of  the  Pur- 
chasing Agents'  Association  of  North- 
rn  California,  at  the  April  meeting  was 
unanimously  elected  delegate  to  rep- 
resent the  association  at  the  annual 
convention  to  be  held  in  Millwaukee, 
May  25  to  28. 


C.  E.  Cornwall  has  applied  to  the 
State  Railroad  Commission  for  permis- 
sion to  operate  automobile  truck  ser- 
vice for  the  transportation  of  cement 
and  cement  containers  between  the 
plant  of  the  California  Portland  Cement 
Company  at  Colton,  San  Bernardino 
County,  and  Los  Angeles,  and  along  the 
Sacatela  storm  drain. 


The  electric  service  companies  of  the 
United  States  during  1924  had  a  gross 
revenue  from  the  sale  of  electrical 
energy  of  $1,335,100,000,  the  operating 
and  maintenance  expenses  of  these 
companies  for  the  same  period  was 
$690,800,000. 


Eastbay  builders,  contractors  and 
hardware  men  have  promised  support 
to  the  Oakland  Chamber  of  Commerce 
in  its  campaign  to  raise  a  $60,000  in- 
dustrial promotion  fund.  Frank  MV. 
Bilger,  Oakland  paving  contractor,  is 
a  prime  mover  in  the  campaign. 


Atchison,  Topeka  and  Santa  Fe  Rail- 
way is  reported  to  be  planning  early 
construction  of  a  railroad  from  Bakers- 
field  to  Los  Angeles,  via  the  Tejon  Pass. 


Stockton  has  voted  bonds  of  $3,000,000 
to  finance  a  deep  water  project. 


J.  W.  McQueen,  of  Birmingham.  Ala., 
president  of  the  Sloss  Shetfleld  Steel 
Company,  died  of  pneumonia  at  the 
Waldorf  Astoria  Hotel,  New  York,  April 
20. 


William  MulhoUand,  of  Los  Angeles, 
and  C.  E.  Grunsky  of  San  Francisco, 
as  consulting  engineers,  have  been 
commissioned  by  the  directors  of  the 
Sacramento  Utility  District,  to  review 
the  report  of  Manager  Albert  Glvan  on 
the  Silver  Creek  project.  The  resolu- 
tion adopted  by  the  directors  author- 
izes the  engineers  to  submit  a  Joint 
report  of  their  findings,  and  requests 
that  they  begin  their  work  at  the 
earliest    possible    time. 


Examinations  for  surveyors,  engin- 
eering draftsmen,  surveyors'  field  as- 
sistants and  inspectors  of  streets  and 
sewers,  will  be  held  on  April  28,  April 
29,  May  2,  and  May  9,  respectively,  ac- 
cording to  an  announcement  of  the  San 
Francisco  Civil  Service  Commission. 
Application  forms  and  further  Informa- 
tion are  available  from  the  offices  of 
the  commission.  Room  154  City  Hall. 

James  T.  Narbett,  Richmond  Archi- 
tect, left  for  New  Tork  April  16  to 
attend  the  annual  convention  of  the 
American  Institute  of  Architects  to  be 
held  in  that  city.  Mr.  Narbett  goes  as 
a  delegate  of  the  San  Francisco 
chapter.  He  expects  to  be  gone  about 
three  weeks. 


Wm.  Wrignt  of  the  Wright  Lumber 
Company  of  Stockton  was  a  recent 
visitor  to  the  San  Francisco  Builders' 
Exchange.  Before  opening  yards  at 
Stockton,  Mr.  Wright  was  engaged  in 
the  lumber  business  in  Modesto  and 
prior  to  that  lime  operated  in  the  San 
Francisco  Bay  District. 


Stuart  C.  Morton,  38,  San  Francisco 
civil  engineer,  shot  himself  through  the 
head  in  his  apartment,  1740  Washing- 
ton Street,  San  Francisco,  April  16. 
He  had  been  in  ill  health  for  the  past 
three  years.  A  widow  and  five  year 
old  son  survive. 


R  D.  Meridith,  for  the  past  year  con- 
nected with  the  city  engineer's  office  at 
Santa  Cruz,  has  accepted  a  position 
with  the  Nevada  State  Highway  Com- 
mission Surveying  Department. 

Andrew  M.  Jensen  was  elected  com- 
missioner of  public  works  of  Fresno, 
at  the  recent  municipal  election,  de- 
feating Wm.  Stranahan,  the  present 
incumbent. 


Marin  Municipal  Water  District  de- 
feats bond  issue  for  $1,500,000.  Pro- 
ceeds of  the  sale  of  the  bonds  were  to 
be  used  to  finance  extensions  to  the 
present   system. 


Howard  Schroder,  architect,  formerly 
located  at  357  Twelfth  Street,  Oakland. 
has  moved  to  larger  quarters  at  354 
Hobart  street.  Oakland. 

Senate  has  passed  bill  appropriating 
$250,000  to  deepen  and  widen  mouth  of 
San  Joaquin  and  Sacramento  rivers. 


L.  D.  Esty,  designer  and  builder  of 
homes,  has  opened  offices  in  the  Alta 
Building,  Santa  Crua. 
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ORGANIZATION  NEWS 


atlons    bavins    a    direct    connection 


vlth   the  constrnction   Industry   are    Invited    to   vnbmlt   itefra    for   pilMf« 
tlon  in  tills  departneBt. 


SOiXOMA    COl.'>'TY     I'LUMBEUS    FORM 
Tn-\J)B    ORGANIZATION 


The  Sonoma  County  Plumbers'  As- 
sociation "was  perfected  in  Santa  Rosa, 
April  16,  at  a  largely  attended  meeting 
of  plumbers  from  Petaluma,  Sebasto- 
pol,  Sonoma  and  Santa  Rosa.  The 
principal  objects  of  the  new  organiza- 
tion are  to  secure  the  enactment  of 
rules  and  regulations  for  the  enforce- 
ment of  sanitary  and  healthful  plumb- 
ing in   the  homes  of  Sonoma  County. 

P.  A.  Van  Beber,  of  Petaluma,  was 
elected  president;  E.  G.  Metcalf  of 
Sebastopol,  vice  president;  O.  C. 
Hughes  of  Santa  Rosa,  secretary-treas- 
urer. Among  the  visitors  at  the  meet- 
ing were  H.  G.  Newman,  president  of 
the  State  Master  Plumbers'  Associa- 
tion; Wm.  Goss,  another  state  official, 
and  C.  C.  Newkirk,  traveling  state 
secretary. 

Among  the  Sonoma  county  plumbers 
present  were  E.  Peterson  and  H.  Mar- 
cey,  Sonoma;  F.  J.  Hoirup,  P.  A.  Van 
Beber,  E.  Hobbie,  C.  O.  Jones  and  A. 
M.  Anderson.  Petaluma;  E.  G.  Metcalf 
and  W.  D.  Callahan,  Sebastopol;  J.  R. 
Mailer,  O.  C.  Hughes,  A.  F.  Todd  and 
G.  Mitchell,  Sana  Rosa. 


BlyECTRIOAl.    SHOW   PLANNED 


Electrical  dealers  of  Marysville  and 
various  sections  of  Tuba  County  are 
planning  to  hold  an  electrical  show 
in  the  Memorial  Auditorium  at  Marys- 
ville during  the  month  of  September. 
R.  E.  Lance,  a  member  of  the  Ways  and 
Means  Committee  of  the  Merchants'  As- 
sociation of  Marysville  is  in  charge  of 
arrangements.  The  show  will  be 
staged  to  educate  the  public  asi  to  the 
many  uses  of  electrical  appliances  and 
to  further  the  sale   of  such  appliances. 


WITHDRAW    DEMAND 


The  bricklayers  union  of  Rochester 
withdrew  its  demand  for  an  increase 
of  $1.00  per  day  and  signed  a  contract 
at  the  1924  rate  prior  to  the  first  of . 
April.  Nearly  all  of  the  other  major 
trades  had  signed  agreements  before 
that  time  to  go  along  under  last  year 
rates.  Laborers  and  hoisting  engineers 
will  continue  to  work  without  agree- 
ments. The  agreement  with  the  plumb- 
ers has  another  year  to  run. 


TRADES    SCHOOLS    URGED 


A  movement  is  on  foot  in  Louisville, 
sponsered  by  the  local  chapter  of  the 
Associated  General  Contractors  of 
America,  to  introduce  the  building 
trades  into  the  new  Vocational  School 
being  built  in  that  city.  A  survey  is 
being  made  by  the  association  to  de- 
termine what  trades  are  in  need  of 
apprentices  as  well  as  the  number  of 
boys  that  should  be  learning  one  of 
the   building   trades. 


NAMED    OFFICIAL    ORG.VN 


The  Master  Builder,  weekly  construc- 
tion ntwspaper  of  Portland,  Ore.,  has 
been  named  the  official  organ  of  the 
Northwest  Contractors'  Association. 
Bruce  O.  Rowan,  e.xecutive  secretary  of 
the  organization,  will  act  as  editor  of 
the  organization's  department  in  the 
publication,  and  through  this  means 
will  keep  the  membership  informed  on 
association  affairs. 


Good  Roads  Bureau  Analyzes 

Road   Programs  in  Various  States 


With  14  states  planning  to  spend  $S,- 
000,000  on  the  construction  of  new 
state  highways  during  1925.  California 
must  mal<e  adequate  provision  for  fi- 
nancing new  highway  construction  in 
this  state  if  it  is  to  maintain  its  well 
advertised  position  as  a  national  play- 
ground, as  well  as  an  agricultural  and 
industrial    commonwealth. 

This  statement  is  issued  by  the  Cali- 
fornia State  Automobile  Association 
together  with  an  analysis  made  by  its 
good  roads  bureau  of  highway  con- 
struction rates  in  other  states.  Unless 
some  feasible  financing  plan  is  evolved 
by  the  Legislature  now  in  session,  the 
expenditure  per  motor  vehicle  for  state 
highway  construction  in  California 
during  the  present  year  will  be  the 
lowest  in  the  nation  with  the  excep- 
tion of  Rhode  Island  and  Massachu- 
setts. 

According  to  figures  furnished  by  A. 
E.  Loder,  manager  of  the  Association's 
good  roads  bureau,  the  expenditure 
during  1925  for  new  state  highway 
construction  will  be  $8,000,000  or  more 
in  each  of  14  states.  It  will  be  $10,000,- 
000  or  more  in  nine  states.  Six  states 
will  expend  $15,000,000  or  more  each, 
and  five  will  expend  $20,000,000  or 
more. 

Pennsylvania  leads  in  the  amount  of 
money  planned  for  expenditure  on  new 
state  highway  construction  during  1925 
with  $45,000,000  for  new  construction 
and  an  additional  $21,000,000  for  main- 
tenance and  reconstruction.  Illinois 
is  a  close  second  with  $42,000,000  for 
new  construction  alone.  New  York  with 
the  largest  motor  vehicle  registration 
slightly  exceeding  California,  will  ex- 
pend $27,000,000  while  Missouri  with 
less  than  one-half  the  number  of  mo- 
tor vehicles  in  California,  will  expend 
$23,000,000  in  1925  for  new  state  high- 
way   construction. 

Loder  pointed  out  that  the  state  of 
Florida,  with  a  registration  of  only 
210,000  motor  vehicles  and  with  com- 
paratively small  population  and  re- 
sources, is  expending  $8,000,000  in  1925 
on  new  roads,  having  found  that  its 
state  highway  system  is  bringing 
wealth  into  the  state  so  rapidly  as  to 
make  highway  building*  one  of  the 
state's  most  profitable  investments. 

A  careful  study  of  the  situation  in 
California.   Loder   said,   shows   that   un- 


less some  new  provision  is  made  by 
Ihe  Legislature,  the  total  amount  of 
money  available  from  all  sources,  in- 
cluding Federal  aid,  for  new  highway 
building  in  tnis  state  during  1925  will 
amount   to    but    $4,500,000. 

The  number  of  vehicles  is  a  direct 
measure  of  the  traffic  to  be  carried  in 
each  state,  according  to  Loder,  who 
pointed  out  that  a  comparison  of  the 
tabulated  rates  of  annual  expenditure 
from  all  sources  per  registered  motor 
vehicle  for  new  construction  is  of 
especial  interest  and  shows  some  sur- 
prising results. 

The  average  rate  of  construction  per 
vehicle  in  the  United  States  for  1925 
will  be  $22.26,  while  Nevada  heads  the 
procession   with    $136.41    per  vehicle. 

California  with  only  $4,500,000  in 
sight  at  the  present  time  for  new  con- 
struction in  1925,  stands  at  $3.33  per 
vehicle,  which  is  the  lowest  rate  of  all 
except  Rhode  Island  and  Massachusetts 
both  of  which  are  pioneers  in  state 
road  building  and  because  of  small 
area  have  practically  completed  their 
initial   improvements. 

If  California's  rate  for  new  con- 
struction were  increased  to  $10,000,000 
for  1926  it  would  stand  at  $6.21  per 
vehicle  on  that  year's  estimated  regis- 
tration, while  at  $12,000,000  per  year 
it  would  be  $7.45,  leaving  it  still  only 
fourth  from  the  lowest  of  all  states. 

A  number  of  states  with  large  annual 
expenditures  for  new  work,  such  as 
New  Jersey,  New  Tork  and  Pennsyl- 
vania, have  been  building  state  high- 
ways at  a  substantial  rate  for  many 
yeaJ"s'.  The  state  of  Illinois  during* 
1924  alone  constructed  nearly  half  as 
many  miles  of  heavy  state  highway 
pavement  as  have  been  paved  in  Cali- 
fornia from  state  and  federal  funds 
since  the  beginning  of  state  work.  Dur- 
ing the  same  year,  by  an  overwhelming 
popular  vote,  Illinois  started  on  a  new 
$100,000,000  cons'truetion  program  to 
be  entirely  paid  for  by  motor  vehicle 
taxation. 

California,  with  its  unexcelled  natur- 
al resources,  travel  attractions,  and 
rapid  growth  in  population  must  be 
adequately  served  by  a  state  highway 
system  if  it  is  to  maintain  its  well  ad- 
vertised position  as  a  national  play- 
ground, as  well  as  an  agricultural  and 
industrial   commonwealth. 


FRESNO      ENGINEERS      NAME      COM- 
MITTEEMEN 


TO    LICENSE    PLUMBERS 


Committee  chairmen  for  the  year 
have  been  appointed  by  President 
George  Swendson  of  Fresno  Chapter, 
American   Association   of  Engineers. 

The  committee  chairman  are:  S.  P. 
Laverty,  A.  L.  Finney,  J.  A.  Ross,  W.  F. 
p;antsma.  S.  A.  Chapman,  C.  W.  Manley, 
J.  Allen  Hall,  Dr.  F.  E.  Twining,  E.  K. 
Barnum,  Max  Enderlein.  Chris  P.  Jen- 
sen, Edgar  C.  Smith,  Charles  Kaupke. 
L.  J.  Moore,  C.  B.  Merrick,  J.  W.  Jour- 
dan  and  William  Stranahan.  The  dele- 
gate to  the  national  convention  is  J. 
M.  Buswell  with  E.  K.  Barnum  as  al- 
ternate. 


Whether  or  not  a  license  fee  of  $50 
levied  on  Palo  Alto  plumbers  under  a 
proposed  plumbing  ordinance  wo'uld 
throttle  competition  in  Palo  Alto  is  a 
question  the  city  council  must  settle  at 
its  next  regular  session.  Preliminary 
discussion  of  the  proposed  measure 
provided  frank  expressions  of  opinion 
from  both  the  plumbers  and  city 
fathers. 

The  plumbers  claim  a  license  fee  will 
discourage  "fly-by-night"  artisans  op- 
erating in  this  part  of  the  county  and 
are  strongly  in  favor  of  the  measure 
but  the  council  members  insisted  that 
it  be  given  a  thoroughgoing  investiga- 
tion. 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,   April   25,   19J5 


TRADE  NOTES 


It.  N.  Nason  of  R.  N.  Nason  &  Co.,  151 
Potrero  Ave.,  San  Francisco,  who  estab- 
lished one  of  the  first  plants  on  the 
Pacitic  Coast  nearly  forty  years  ago  for 
the  manufacture  of  paints  and  var- 
nishes, has  retired  from  active  business. 
Direction  of  the  company's  affairs  now 
rests  upon  Its  new  president,  D.  J. 
Tight,  who  has  been  associated  with 
the  company  since  1921.  Simultaneously 
with  his  connection  with  the  R.  N. 
Nason  Company  came  the  appointment 
of  W.  W.  Holt  as  vice  president  and  L. 
X.  Carlson  of  San  Francisco  and  L.  T. 
Bradley  of  Los  Angeles  as  directors. 


The  Los  Angeles  Wall  Bed  Com- 
pany In  an  eight  by  four  Inch  adver- 
tisement in  San  Francisco  newspapers 
advises  the  public  of  a  patent  infringe- 
ment suit  brought  in  the  U.  S.  District 
Court  against  the  Rip  Van  Winkle 
Wall  Bed  Company,  alleging  an  in- 
fringement of  patent  rights.  The  ad- 
vertisement warns  prospective  pur- 
chasers of  wall  beds  to  Investigate  the 
patent  rights  of  the  Los  Angeles  Wall 
Bed  Company  before  purchasing. 


California  Granite  Company,  operat- 
ing a  quarry  on  Rocli  Hill,  six  miles 
east  of  Porterviile,  has  been  awarded  a 
contract  to  furnish  granite  for  a 
mausoleum  to  be  erected  in  Los  Angeles 
County.  The  contract  price  runs  in  the 
neighborhood  of  540.000. 


Tyre  Bros.  Glass  Co.,  666  Townsend 
street,  San  Francisco,  is  having  plans 
prepared  for  a  concrete  and  steel  plant 
to  be  erected  at  Seventh  and  Cypress 
streets,  Oakland.  The  structure  will 
be  one-story,  of  special  1>  eight,  to  per- 
mit the  installation   of  a  craneway. 


N.  E.  Lund  of  Oroville  has  purchased 
equipment  and  will  open  a  plant  for 
the  manufacture  of  brick  from  clay  de- 
posits near  Oroville.  A  plant  with  a 
daily  capacity  of  40,000  brick  is  con- 
templated. 


L.  F.  King  and  E.  T.  Russell  of  San 
Jose  have  formed  partnership  and  will 
operate  in  San  Jose  under  the  trade 
name  of  King-Russell  Electric  Com- 
pany. 


L.  L.  Dougan,  formerly  of  the  firm  of 
Houghtaling  &  Dougan,  architects, 
Gearin  Bidg.,  Portland,  Ore.,  has  es- 
tablished offices  at  309  Western  Bond 
and  Mortgage  Bldg.,  Portland,   Ore. 


Acme  Gravel  Company  of  San  Fran- 
cisco, capitalized  at  ?100,000,  has  been 
incorporated  with  the  follovring  direc- 
tors: E.  P.  Hulme,  E.  Wright,  R  Fer- 
beck,  A.  M.  Cole  and  G.  L.   Dillman. 

Withington  Iron  Works,  780  Brannan 
street,  San  Francisco,  announces  a 
change  of  name  to  Sullivan  Iron 
Works.  Wm.  H.  Sullivan  is  the  owner 
of  the  company. 


F.  A.  Dailey  will  operate  from  330 
Rialto  Bldg.,  San  Francisco,  under  the 
firm  name  of  Ajax  Construction  Com- 
pany. 


R.  L.  Ingham  will  operate  from  443 
California  street,  San  Francisco,  unde 
the  firm  name  of  Richmond  Windov 
Shade  Factory. 


The  Gazelle  Lumber  Co.,  operating  in 
Siskiyou  county,  has  been  taken  over 
by  J.  R.  Roberts  of  Medford,  Ore. 

D.  R.  Capito  has  opened  a  plumbing 
and  electrical  shop  at  Meridian,  Calif. 


$44,456,918  Is   Pacific  Coast 

Building    Expenditure    for    March 

A  grand  total  of  $44,456,918  in  bull  ding  permits  were  Issued  during  March 
in  79  cities  of  the  seven  Pacific  Coast  States,  the  highest  monthly  total  since 
March  of  last  year.  This  figure  shows  a  12%  gain  over  the  total  for  February, 
but  a  16%  reduction  from  the  figures  of  last  March,  an  11%  reduction  from  the 
March  total  of  1923,  but  a  31%  gain  over  March  of  1922.  This  is  shown  by  an 
analysis  of  building  statistics  comprised  in  the  Pacific  Coast  section  of  the 
National  Monthly  Building  Survey  of  S.  W.  Straus  &  Co. 

Following  are  the  official  March,  1925,  building  permit  figures  reported  by 
building  department  executives  from  79  cities  comprised  in  the  Pacific  Coast 
Section: 

March,  1925 


ARIZONA: 

I^hoenlx      $ 

Tucson 

Total    '. '.'.      $ 

CALIFORNIA: 

Alameda { 

Alhambra     

Anaheim     

Bakersfield 

Berkeley     

Beverly  Hills    '... 

Burbank     

Buriingame     

Colton     

Compton     

Coronado      

Culver    City    

Emeryville    

Eureka    

Fresno     

Fullerton '. 

Glendale     

Huntington    Park     

Inglewood     

Long   Beach    

Los  Angeles   

Lynwood    

Modesto      

Monrovia     

Montebello     

National    City    

Oakland      

Orange      

Palo    Alto    

Pasadena     

Piedmont     

Pomona     

Redlands    

Redwood    City     

Richmond    

Riverside     

Sacramento     

San    Bernardino    .... 

San  Diego   

San    Francisco     

San   Gabriel    

San   Jose    

San    Leandro    

San    Mateo    

San   Rafael    

Santa   Ana    

Santa    Barbara 

Santa    Cruz     

Santa   Monica    

South    Gate     

Stockton     

Torrance     

Venice     

Ventura     

Vernon      

Whittier     

Total     $37,65 

IDAHO: 

Boise     $ 

Twin   Falls    

Total     $ 

NEVADO: 

Reno     $ 

OREGON: 

Eugene     f 

Klamath   Falls    

La    Grande    

Portland     

Salem      

Total     $5,163,245 

UTAH: 

Logan     ? 

Ogden     

l^rovo      

Salt  Lake   City    

Total     ?   1,012,490 

WASHINGTON: 

Bellingham     

Everett      

Hoquiam      

Seattle      

Spokane     

Tacoma     

Vancouver     

Walla    Walla    

Yakima     

Total      $ 


233,789 
126,146 
459,935 

154,717 

328,295 

40,814 

204,968 

1,029,452 

749,127 

102,515 

206,476 

20,800 

120,893 

23,755 

107,529 

15.75C 

70,800 

152,199 

83,886 

798,021 

227,550 

222,450 

1,013,671 

14,714,002 

37,250 

50,710 

181,060 

37,535 

21.900 

3,331,110 

111.550 

195,887 

820,933 

176,452 

148.413 

195,715 

109,942 

131,490 

178,421 

853,266 

237,081 

1,448,899 

5,130.965 

71,275 

315.340 

110,290 

171,555 

81.194 

184,837 

401,500 

88,644 

1,159,875 

58,950 

536,107 

20  170 

309,300 

71,768 

253,575 

28,244 

""  873 


55,950 
14,500 
70,450 

96,925 

188,130 

117,375 

57,000 

4,645,140 

155,600 


33,000 
133,800 
40,950 

804,740 


178,580 

215,645 

38,718 

3,477,820 

647,335 

756,891 

73,385 

5,450 

224,735 

.618,559 


Grand    Total — 79    Cities      $44,456,918 
•Estimated.     Correct  figures  not  available. 


Murcb,  1934 

February,  192S 

$   118,000 

$   409.351 

115,175 

100,787 

$   233,185 

$   510,138 

$   193,289 

$   125,059 

859,520 

174,420 

321,515 

7,058 

59.790 

88,767 

956,950 

669,639 

423,207 

460,452 

290,593 

161,530 

176,055 

182,815 

67,400 

39,050 

95,401 

100.975 

91,475 

51,815 

60.455 

70,275 

94,135 

32,275 

lis. 000 

442,565 

175,943 

201,041 

122,860 

60,845 

968,050 

613,280 

196,925 

90,890 

136,530 

204,920 

2,287,240 

1,520.892 

17,279,758 

10.884.244 

40,440 

40,300 

37,576 

52,240 

120,000 

130,250 

34,770 

30,950 

24,250 

37.660 

2,896,416 

3,540,141 

40.850 

15,500 

130.000 

179.170 

885.252 

509.656 

186,805 

154.772 

215,085 

55.680 

46,895 

175.472 

142,635 

126.248 

87,395 

30,215 

156,675 

130,413 

622,072 

1,966,158 

145.660 

212,988 

917,832 

1,028,360 

4,652,933 

3,871,487 

45,865 

54,865 

217.175 

465,445 

106,836 

58,650 

116,925 

74,800 

53,110 

36,000 

211,970 

237,966 

807,280 

227,785 

48,755 

102.168 

630,085 

274,350 

102,200 

67,000 

810,140 

306,750 

141.345 

38,125 

193.450 

120,400 

48,380 

•60,000 

78,160 

15,950 

78,426 

42.190 

$40,048,634 

$30,652,901 

$    71,777 

$    58,695 

1,450 

3,650 

$    73,227 

$    62,345 

$    26,900 

$    50,325 

$   465,685 

$   300,525 

56,263 

36,755 

45.610 

10,140 

3.247,290 

3.504.680 

180.000 

154,950 

$  3,994,848 

$  4,007,050 

$    6,ono 

$     3,500 

204,500 

64.850 

110,050 

17.000 

833, C20 

472.700 

$  1,153.560 

$   548,050 

$   102,630 

$   184.550 

158,475 

189.208 

44,334 

34.380 

2,151,860 

2,052,105 

359,485 

344,851 

773.102 

737.645 

43,415 

29.760 

52.725 

16,675 

36,570 

46.045 

$  3,722,596 

$  3.635.219 

$62,976,868 

$39,466,025 
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APARTMENTS 


Plans  Being  Figured. 

APTS.   &   STORES  Cost,   $45,000 

OAKIjAND,    Cal.,   SE  Cor.    41st   St.   and 

Broadway. 
Three-story    and    basement    frame    and 

stucco  apartment  house  and  stores 

(5  stores,  4  apts.) 
Owner — D.  Sahaklan. 
Architect — A.    J.    Yerrick,    5255    College 

Ave.,   Oakland. 


To  Be  Done  By  Day's  Work. 
APARTMENTS  Cost,    Jlg.006 

SAN    FRANCISCO,    N    Market    140    W 

Castro  St. 
Three-story   and   basement   frame    (12) 

apartments. 
Owner — Thomas  A  Daniel  Feeney,  3918 

20th    St.,    San   Francisco. 
Architect   —   J.    C.    Hladik,   Monadnock 

Bldg.,   San   Francisco. 

Plans   Being   Prepared. 

APTS,   ETC.  Cost,   $12,000 

SAN   FRANCISCO.      1010   Powell   St. 

Converting  3-story  residence  to  apart- 
ments   (4    2-rm.   apts.) 

Owner — John   Hitchcock. 

Architect — Henry  H.  Gutterson,  526 
Powell   St.,   S.   F. 


Contract   Awarded. 

APARTMENTS  Cost,  $12,400 

OAKLAND,     Alameda    Co.,    Cal.  NE 

92nd  Ave.  and  A  St. 
One-story    16-room    8-family    apts.   and 

two    1-story    sheds. 
Jwner — H.    Aronsen,     2233    Santa    Rita 

St.,  Oakland. 
Architect — None. 
Contractor— Jos.  Flittner,  1700  35th  Ave 

Oakland. 


Plans   Being  Prepared. 
STORE   &  APT.  Cost,   $10,000 

ST    FRANCIS   WOOD,    San      Francisco. 
Monterey      Blvd.        and      Hamburg 
Ave. 
Two-Story   frame  and  stucco  store  and 
apartment   house. 

Owner — ,     ,.,    „ 

Architect — E.   A.  Newmarkel,   544   Mar- 
ket St.,   S.  F. 


Plans  Being  Prepared. 

APARTMENTS  Cost,  $ 

SAN  FRANCISCO.  NW  Pacific  Ave  and 
Laguna  St. 

Ten-story  reinforced  concrete  com- 
munity Apartment  House. 

Owner — Miss  G.  A.  Shaffer  et  al,  5b0 
Sutter  St.,   San   Francisco. 

Architect — S.  Lightner  Hyman,  68  Post 
St.,    San   Francisco. 


Contract  Awarded.  __   __  ___ 

,\PARTMENTS  Approx.  $75,000 

SAN  FRANCISCO,  Washington  Street 
near  Kearny  Street. 

Four-story  steel  frame  and  concrete 
apartment   house. 

Owner — Alfred   M.   Iiai. 

Architect  —  Fabre  &  Hildebrand,  110 
Sutter  St..  San  Francisco. 

Contractor — G.  P.  W.  Jensen,  320  Mar- 
ket St.,   San  Francisco, 


Contract   Awarded. 

APARTMENTS  Cost,     $12,230 

RICHMOND,     Contra     Costa     Co.,     Cal., 

22nd   St.   bet.    Nevin     and     Barrett 

Avenue. 
Two-story  apartments  (4)   and  garages 
Owner — V.  Boschetti,  2121  Barrett  Ave., 

Richmond. 
Contractor    —    Carl    Overaa,    21st    and 

Roosevelt,    Richmond. 


To  be  Done  by  Day's  Work. 
APARTMENTS  Cost,  $15,000 

OAKLAND,    Alameda  Co.,   Cal.      N   Mer- 

ritt  Ave.,  200  W  Wesley. 
Two-story    17-room    apartments. 
Owner — E.    Field,    607    American    Bank 

Bldg.,  Oakland. 
Architect — None. 


Sub-Contracta    Awarded. 
APARTMENTS  ETC.  Cost,   $90,000 

OAKLAJSID.      SW   Cor.   E    12th   St  &  3rd 

Ave. 
Three-story     48-room     brick     and    con- 
crete  apartments   and   market. 
Owner— Turlock    Produce    Co.,     E    12th 

St     and   3rd   Ave.,   Oakland. 
Architect  —  W.   J.   Wilkinson,   Howard 

Ave.,    Piedmont. 
Contractor — Barrett    &    Hilp,    361    12th 

St.,    Oakland. 
Excavating — Arlss-Knapp   Co.,   961    41st 

•St..    Oakland. 
Structural   Steel — Herrick    Iron    Works, 

18th  A    Campbell    Sts.,    Oakland. 
Elcrvators — General   Elevators  Co.,   1161 

Howard    St.,    San    Francisco. 
Common     Brick    and    Mortar — Oakland 

Lime  &  Cement  Co.,  ft.  of  7th  Ave., 

Oakland. 
Face  Brick — Livermore   Fire  Brick  Co., 

351    12th    St.,    Oakland. 
Flumbine — Carl    T.    Doell,    467    21st    St., 

Oakland. 
Fire    Escapes^ — Pacific   Iron   Wks.,    1155 

67th    St.,   Oakland. 
Steel     Forms — Steel    Form     Contr.     Co., 

Monadnock    Bldg.,  S.    F. 
Electrical    Work    —    Slater    Elec.    Co., 

Oakland. 
Sound-proofing — Waterhouse     &       Wil- 
cox,   351    12th   St.,  Oakland. 
Imcinerators — Kerner     Incinerator    Co., 

Phelan    Bldg.,    San    Francisco. 
Concrete — J.    J.    Kennedy    Co.,    4  th    and 

Oak    St.,    Oakland. 
Cement — Am.    Finance      &      Commerce 

Co.,    150    California   St.,    S.    F. 
Sidewalks — Pacific       Sidewlalk       Liglht 

Co.,    252    Lobos    St.,    S.    F. 
Cement    AVk. — Beurthell    &    Chiantaret- 

to,    Oakland. 
MIU    Work — National    Mill    &    Lbr.    Co., 

High  St.  &  Tital  Canal,  Oakland. 
Lumber — Sunset    Lhr.    Co.,    1st   .t    Oak 

Sts.,    Oakland. 


Contract   Awarded. 

APARTMENTS  Cost,   $12,000 

OAKL.AND,  Alameda  Co.,  Cal.     SW  cor. 

Fruitvale  and  Nichol  Ave. 
Two-story    18-room    apartments. 
Owner — Gus    A.    Zimmerman,     589    29th 

St.,  Oakland. 
Architect — None. 
Contractor — W.    F.    Lynn,    460    12th   St., 

Oakland. 


Plans  Be'ng  Figured. 

APARTMENT.  Cost,    $28,000 

SAN  FRANCISCO.  NW  Cor.  Army  & 
Bartlett  Sts. 

Three-story  and  basement  frame  and 
brick  veneer  apartment  house  con- 
taining   six    2    and    4-roora    apts. 

Owner — VV.  E.  Sisk,  1125  Church  St., 
San  Francisco. 

Architect— Baumann  &  Jose,  251  Kear- 
ny  St.,   S.   F. 


MARTSVILLE,  Yuba  Co.,  Cal. — Ellis 
Sutliffe,  Marysville,  has  purchased 
property  in  B  St.,  bet.  5th  and  6th  Sts., 
and  plans  early  erection  of  two-story 
brick    apartments. 


Fire  Protection  Muds  Go 

FIRE  DOOR  EXPERTS 


Onuuaental    Bntraaeea 

§he«t  Hetal  IVork  of  Bvery 

Doer  lirtl  OB 

CHAS.   SCHULTHEIS,  Mgr. 

S117-S119  TWENTIETH   STRESEn* 

soar    HjirrljMia    Bt. 

SAN    rRANGISOO,    OALIF. 


Additional   Contracts  Awarded. 
APARTMENTS.  Cost,   $800,000 

OAKLAND,  Alameda   Co.,   Cal.     Facing 

Lake    Merritt,    between    Alice    and 

Jackson   Sts. 
twelve    -    story    Class   A   "Community" 

apartment    building    (20    apts.,      7 

room  each). 
Owner — Lake    Drive    Corporation. 
Architect  —  Maury  I.  Diggs,  19th  and 

Telegraph  Ave.,  Oakland. 
Havdwood     Floors — Royal     Floor    Co^, 

62U    4th   St.,    S.    F. 
Cast    Cement   and   Ornamental   Flaster- 

imgr    —     Burcheil     &    Chiand,     3029 

Myrtle,    Oakland. 
I.athins    &   Furringr — National    Lathing 

Co.,    Monadnock    Bldg.,    S.    F. 
Mill    Work — Contractors    and    Builders 

Supply    Co.,    1403    Dth    St.,   Oakland. 
Lnmber — Tilden     Lumber     &     Mill    Co., 

2nd   and   Harrison   Sts.,   Oakland. 
Steel    Sasli    —    Michel    &    Pfetfer    Iron 

Wks.,    1415   Harrison   St.,   S.   F. 
Brick    Work — Wm.    Baccus    Co.,      City 

Hall,   Oakland. 
Electrical   AVork — Spott   Electrical   Co., 

2144    Broadway,    Oakland. 
Plumbing  and  Heatins — Feary  &  Moll, 

1075   40th  St.,  Oakland. 
Painting    &    Antomatic      Blectrlc     Re- 
frigeration— Frank   L.   Pollard  Co., 

320    13th   St.,   Oakland. 
Linoleum    —    Bonded    Floors    Co.,    1404 

Franklin    St.,    Oakland. 
Plumbing  Supplies — R.   W.  Kinney  Co., 

902   Franklin   St.,   Oakland. 
Exterior  Plastering — Cement  Gun  Con- 
struction   Co.,    Hobart   Bldg.,   S.    P. 
Roofing — H.     C.     Brown    Roofing       Co., 

326i)    San    Pablo   Ave.,    Oakland. 
Marble — American    Marble    &      Mosaic 

Co.,    25    Columbia   Sq.,    S.    F. 
Hardivood      &     EUeetrlkml     FtKtores  — 

Maxwell    Hdwe.    Co.,    1320      Wash- 
ington St.,  Oakland. 
Rolling    Screens — Disappearing    Screen 

&  Shade  Co.,  701  50th  Ave.,  Oak. 
As  previously  reported:  Plastering 
contract  was  awarded  to  T.  D.  Sexton, 
351  12th  St.,  Oakland;  tile,  Rigney 
Tile  Co.,  260  Walsworth  Ave.,  Oakland; 
ornamental  iron,  Michel  &  Pfeffer, 
10th  and  Harrison  Sts.,  S.  F.;  elevators, 
(2  passenger  and  2  service).  General 
Elevator   Co.,    1161   Howard   St.,   S.   F. 


Contract  Awarded. 

APARTMENTS  Cost,  $50,000 

SAN  FRANCISCO,   SE  Bay  &  Polk  Sts. 
Three-story   and   basement   frame    (12) 

apartments. 
;)wner — J.   G.    Kincanon,   275  Russ  Bldg 

San   Francisco. 
Architect — None. 
Contractor — Kincanon    &    Walker,    275 

Kuss  Bldg.,  San  Francisco. 


To  Be  Done  By  Day's  Work. 

APARTMENTS  Cost,  $100,000 

SAN  FRANCISCO,  NH  Washington  and 
Webster  Streets. 

Six-story  and  basement  fireproof  (30) 
apartments. 

Owner — D.  J.  Clancy,  285  Turk  St.,  San 
Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny  Street,   San  Francisco. 


To   Be  Done  By  Day's  Work. 

APARTMENTS  Cost,  $100,000 

SAN  FRANCISCO,  S  Sacramento  62  W 
Octavia  Street. 

Six-story  and  basement  steel  fr.  (24) 
apartments. 

Owner — D.  J.  Clancy,  285  Turk  St.,  San 
Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny St.,  San  Francisco. 


Plans  Being   Figured. 

APARTMENT.  Cost,  $25,000 

SA.V  FRANCISCO.  28th  Ave.  and  Tara- 
val  St. 

Two-story  frame  and  brick  veneer  of- 
fice   and    apartment    bldg. 

Owner — Cutler  &  Co. 

Architect — Baumann  &  Jose,  261  Kear- 
ny St.,  S.  P. 


8 

Sub-Figures    Being    Taken. 

APT.  HOUSE  Cost,  $55,000 

SAX     FRANCISCO,     Leavenwortli     near 

Green. 
Three-story    frame    and    stucco    apart- 
ment  house    (16    2-rm.    apts.,   front 
elevator,    slate   ro<jf). 
Owner — J.    K.    Calley.    1159    Green    St., 

San    Francisco. 
Architect — Jas.   L.  Stewart,  703  Market 

St.,  San  Francisco. 
Contractor — M.  C.  Ingrraham,  165  Fell 
St.,  San  Francisco. 
All  aiKirtments  will  command  a  ma- 
rine view  and  extra  size  windows  will 
be  used.  Interior  will  be  of  antique  fin- 
ish, the  living  rooms  being  16x21  feet. 
Bathrooms  will  all  be  tile. 

Folowing    sub    contracts    have    been 
awarded: 
Plastering — E.  O.   Ward,  30  Santa  Tsa- 
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Plnmbing — Somerton    &    Carlson, 

Union,    S.    F. 
Lumber — William    Smith    Lbr.    C< 

&    Channel    Sts.,    S.    F. 
Sub  bids  are  being  taken  on  all  other 
portions  of  the  work. 


Segregated  Figures  Being  Taken. 

APARTMENTS.  Cost,  ?110,000 

SAN  FRANCISCO.  NW  Twentieth  and 
Valencia  Streets. 

Five-story  and  basement  reinforced 
concrete  apartment  and  store  build- 
ing containing  48  2  and  3-room 
apis,  and  4   stores. 

Owner — H.  E.  and  E.  H.  Norman,  >;; 
Architect. 

Architect — Wm.  F.  Gunnison,  57  Post 
St.,  San  Francisco, 


LOS  ANGELES.  Cal. — D.  C.  Messen- 
ger, 1210  Taft  Bldg.,  has  compl.  plans 
for  3-stcry  class  D  24-rm.  apt.  bldg.  at 
6424  Yucca  St.,  for  J.  M.  Beauchamp; 
fr.  and  stucco,  tile  and  comp.  rfg., 
hdwd.  firs.,  pine  trim,  tile  baths  and 
drainbds.,  elevators,  built-in.  refrig., 
gas  rads.,  aut.  storage  water  htr.,  in- 
cinerator, ornam.  iron:   $60,000. 


GLENDALE,  Los  Angeles  Co.,  Cal. — 
H.  R.  Palmer,  3101  N.  1st  St.,  Los  An- 
geles, has  contract  for  three-story 
brick  apartment  building,  70  rooms,  30 
apartments,  a  two-story  frame  apart- 
ment, 34  rooms,  16  apartments:  a  two- 
story  brick  apartment,  40  rooms,  20 
apartments  at  121  S.  Isabel  St.,  Glen- 
dale,  for  ViUeroy  Gleason.  Plans  by 
W.  A.  Swan:  brick  and  frame  constr., 
composition  roofing,  hardwood  floors, 
pine  trim,  tile  baths  and  sinks,  gas 
radiators,  automatic  storage  water 
heaters,  built-in  refrig.,  incinerators. 
Cost,    $140,000. 


LONG  BEACH,  Los  Angeles  Co.,  Cal. 
— Trewitt-Shields  Co.,  Western  Mutual 
Life  Bldg.,  Los  Angeles,  are  taking  bids 
on  plumbing,  heating,  electric  wiring, 
structural  and  ornamental  iron,  brick- 
work, millwork.  painting  and  glazing, 
plastering,  sheet  metal,  roofing,  marble 
and  tile,  elevators,  mail  chutes,  refrig- 
erators, for  ten-story  and  basement 
class  A  apartment  building  at  the 
northwest  corner  Third  St.  and  Cedar 
Ave.,  Long  Beach,  for  Stillwell  Own- 
Your-Own-Apartments:  125  apartments, 
large  basement  to  accommodate  100 
cars,  plaster  and  art  stone  exterior,  or- 
namental iron,  composition  roof,  tile 
baths  and  drainboards,  steam  heating 
svstem,  tile,  hardwood  and  cement 
floors,  hardwood  and  pine  trim,  ele- 
vators, wallbeds,  refrigerators,  etc. 
Cost,   $750,000. 


LOS  ANGELES,  Cal — Edward  C.  Eng- 
lish, 508  Cit.  Nat.  Bank  Bldg.,  will  erect 
a  6-story  and  basement  reinf.  cone, 
apartment  bldg.  at  s.w.  cor.  4th  St. 
and  .Noimandie  Ave.  for  self;  Emmet 
G.  Martin,  archt.,  620  Cit.  Nat.  Bank 
Bldg,,  has  compl.  plans:  63  single  and 
double  apts.,  lobby,  dining  rm.,  under- 
ground garage;  150x225  ft.,  rug.  br. 
facing,  terra  cotta  trim,  comp.  rfg., 
steam  htg.  sys.,  storage  water  htr., 
tiled  baths  and  drainbds.,  2  elec.  ele- 
vators, pine  trim,  hdwd.,  pine  and  cera. 
firs.,  marble  wk.,  vacuum  clg.  sys., 
refrig.  sys.,  ornam.  iron  wk.,  wall 
beds,  plate  glass;  wk.  will  be  started 
i:oon. 


LOS  ANGELES,  Cal — California  Land 
&  Bldg.  Co.,  720  Story  Bldg..  is  taking 
sub  bids  for  4-story  class  C  130-rm..  60 
apt.  bldg.  at  400  S  Kenmore  Ave.  for 
self.  Plans  bv  Roy  L.  Jones  and  Dick 
M.  Ward,  1555  N  Western  Ave.:  75x142 
ft.,  brick  constr.,  struc.  steel,  rug. 
brick  front,  comp,  rfg.,  hdwd.  firs., 
pine  trim,  tile  baths  and  drainbds.,  met. 
covered  sash,  disappearing  beds,  sky- 
lights, aut.  storage  water  htr.,  incin- 
erator, elevator,  gas  steam  rads..  and 
steam    htg.,    built-in    refrig;    $90,000. 


HOLLYWOOD,  L.  A.  Co.,  Cal. — Harry 
Genser,  603  Hibernian  Bldg.,  Los  An- 
geles, is  preparing  plans  for  4-story 
and  basement  96-rm.  brick  apt.  bldg., 
50x130  ft.,  on  Beachwood  Dr..  Holly- 
wood, for  Mr.  Fleischman;  com- 
position roof,  art  stone  trim,  wr.  iron, 
steel  tile  baths,  drainbds.  and  mantels, 
gas  htg.  sys.,  aut.  water  htrs.,  hdwd. 
and  tile  firs.,  pine  trim,  wallbeds,  re- 
frigerators, elevator. 


LOS  ANGELES,  Cal. — Harley  S.  Bra<l- 
ley,  901  Guaranty  Bldg.,  is  preparam 
working  plans  for  4-story  and  basL- 
mcni  own-your-own  apt.  bldg.  with  il 
3  and  5-rm.  apts.  at  cor.  2nd  and  La- 
fayette Sts.,  for  Ridgley  Wilson;  HO 
by  108  ft.,  struc.  steel,  briCk  constr. 
cem.,  plas.  and  art  stone  front,  tile 
ijaths  and  drainbds.,  comp.  and  til. 
rig.,  elevator,  firs,  and  trim  undecidtd. 
sieam  htg.,  aut.  storage  water  htr.,  in- 
cinerator. 


SEATTLE,  Wash. — E.  G.  Peters,  Cali- 
fornia capitalist,  has  purchased  site 
and  will  erect  $125,000  apartment  house 
at  n.w.  corner  Broadway  and  Roy  Sts.; 
will  be  3-story  and  basement,  brick 
and  terra  cotta  containing  10  three  and 
23  two-room  apts.  Sale  of  property  was 
handled  by  J.  Davis  and  Co.,  S07  2nd 
Ave.,   Seattle. 


SACRAMENTO,  Cal.  —  Lee  Flaven. 
associated  with  Hickman-Coleman  Co., 
real  estate  operators,  724  "J"  St.,  Sac- 
ramento, has  purchased  site  and  plans 
erection  of  three-story  store  and  apart- 
ments at  n.e.  Tenth  and  H  Sts.  Mission 
type  of  architecture  with  4  stores  on 
ground  floor. 


BONLS 


COMPTON,  Los  Angeles  Co.,  Cal — 
iVillowbrook  School  District  will  hold 
hond  election  on  April  24,  at  which  time 
ft  is  proposed  to  vote  $40,000  for  school 
Improvement.      A.   Herskind,   clerk. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  May  4,  bids  will  be  received  by 
supervisors  for  purchase  of  $60,000 
bond  issue  of  Manteca  Grammar  School 
District;  proceeds  of  sale  to  finance 
erection  of  new  school  building. 


YREKA.  Siskiyou  Co.,  Cal. — Until 
May  4  bids  will  be  received  by  county 
supervisors  for  purchase  of  $30,000 
bond  issue  of  Weed  Grammar  School 
District;  proceeds  of  sale  to  finance 
erection  of  new  school. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— Until  May  4  bids  will  be  received  by 
supervisors  tor  purchase  of  $90,000  bond 
issue  of  Redwood  City  School  District; 
proceeds  of  sale  to  finance  school  im- 
provements. 


FRESNO,  Fresno  Co.,  Cal. — Easterby 
School  District  rejects  proposal  to 
issue  bonds  of  $40,000  to  finance  erec- 
tion of  ne'w  school.  Another  election 
is  probable. 


I  Reinhart  Lumber  and  Planing  Mill  Company 

GEXERAL    LUMBER   YARD 

Dry  Kiln  Capacity.  10  Million  Feet  per  Annum 
General    MUI    and    Cabinet    Work,    Stock    Doora,    Sash 


Ml! 


FrameB    and    M<i  

JBRROLD  AVE.  A  VARNBrVTlLD  ATB. 

sion   901-902-902-904  San  FrancUco 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 


CROCKER   BUILDING 

San   Francisco.   Cal. 


TEON  BUILDING 

Portland,  Oregon 


ICarHfn  (dnnatrurtifln  ISpportH 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  In  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
818   MISSION    STREET  SAN    FRANCISCO 


Phone  Franklin   9400 J 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
insurance  Brokers  Exchange 
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.^     _  /I  Sub-Contracts   Awarded.  ,,,,„„„ 

ik  uS.^%'?T9^63;^=P^C2Ld?'^t';'«'nal?e  ^tte^  a£''b^ur.,1S7l6r"=''  ^'^°''  ^""^  Cons?rS^t^Te°;"?i  Jle^^lravel   bunUers 

-Sll,"Znre?e%°'-C0..  Ca,.-Bo„ds  O.^^^^^^^^^  Metal  W.s..  ^^  -_>e^--^ -,    ^o..    eS3    Mission 

?r4^^to°7,rc%^^?e^t\r^o^flfw1r?f  Are4t  ct          Dean   g,-an.   ^n.a  ^^^ -,  S_an^/-n.^^co.^^_   ^^^    ^^^^,^„ 

mar    «ohool    The   district   is   located   in  „_iiln'':    constr.    Co.,    2608    R    St.,  St.,    San    Francisco.                  „    m  ™ 

Sf"  ^"""^''^  '^"'  ''^^  ""  °    rTioil?fson:y.;::::-.::::::*K    --Z=nWm?r^''^t."^^a^n  ^r.^o\Ltl 

•=°"""''- Chas    T    aiaSrey 20.m  i.„„ber-Pope    and    Talbot.    859    Third 

■ '  PaiTiDbell  Constr.  Co ^^'Ht  St.,  San  Francisco. 

rHTJKnHES  St"  Hudnutt  &  Co 21.16*  Scales— Fairbanks-Morse   &    Co..   Spear 

Or/  UKLinca  ueo.  »""■  "        21,340  ^nd  Harrison  Sts.,  San  Francisco. 

■ ^-    H.^Betz .°" ■■■ 'l\-llt       Plunibi-S    -    ^0^°"'    B«<=''^'^    0°-    ^"^ 

working    Drawings    To    Be    Prepared.^       Herndon    &    Flnnigan^ 22.868  p„i,^„,    St.,    San    Francisco. 

^SKkKLEY,   Dana   St     be?w.   Bancroft  ^ub  ^   n^-'^i|,<,^-"^«^-    cost.   ?550,000  1%^^^^^  ""'  °"'''  '^"''cost,    nO.OOO 

Way  and  Durant  Ave  SAN  FRANCISCO.    S  of  Market  St.  g^^x    fraNCISCO.    E    San    Bruno    Ave. 

New    church,     seating    capacity    aoout  ^.^rge-story  Class  B  lott  building,  rein-  opposite  Leland  Ave. 

1500.  r^v.„,„v,     Tiorkp-  forced  concrete  covering  53.000  sq.  a'wo-story    brick   factory. 

Owner— Trinity    M.    E.    Church.    Berke  torcea  com.       e  Owner— Bodinson    Manufacturing      Co.. 

Arcrect^iilo.Hushforth    354^PmeSt  Ow.er   -    R.^  Mc.e^ran^^^    Co.,    Hearst  ^^^U^Minn^a^St^.  -n ^Francisco. ^^^^^ 

Srkla^nras'lS^iat^eTo^pr^eli^lnar.  -see     ™^Bak.ng^^^^^^^^  St..    San   Fra_nc^ 

les).                 Ornkniental    Iron— B'olsom    Street    Iron  PORTLAND,   Ore.— Archs.   Claussen  & 

Z      ^   ,      Th»   =!t  ToTkt,   18th   and  Treat  Ave..  S.   F.  claussen,      Macleay      Bldg.,      preparing 

PASADENA,  L,.  A.  Co.,  Cal.— The  bt.  Sash— U  S.  Metal  Products  Co.,  plans  for  furniture  factory  and  ware- 
Andrews  Catholic  Church  IS  negotiat-  ****L^"^Jth  St.,  S.  F.  nouse  for  Ira  F.  Powers  Furniture  Co. 
Ing  with  A.  M.  Yale  of  Glendale  for  ,,.^tl\\'P  Fuller  &  Co.,  301  Mission  will  be  located  in  E-Third  St.,  bet.  E- 
thl  purchase  of  n.w.  cor.  N  Raymond  Glass— NN.i".  J^U'^er  «  ^^^^^  _^^^  E-Davis  Sts.;  five-story,  100 
Ave.  and  Chestnut  St.,  Pasadena  Plana  as  p'reViously  reported,  reinforcing  by  200  feet,  reinforced  concrete  and 
for  a  new  church  are  being  considered.  ^^As    PJ^viousiy^^  awarded  W.  S.  Wet-  frame   construction;   est,   cost.   $250,000. 

LOS   ANGELES    Cal.-Archts.    S.   Til-  ^"i^^^'Jo^    %eJce^r  ^Bllvat'lV^^Co!'    ui  SANTA    MONICA,    L.    A     Co      Cal.    - 

den    Nonon    and    Frederick    H.   Wallis.  f^^|\°'|.   |.^;%"'iectrical   work.   Decker  Kaeding    Constr     Co        517      State      St 

7??  s  Soring   St.  are   compl.   plans   for  i.,ee     Con=tr     Co.,    149    New    Montgom-  Glendale,   has  started  work   0°   1  "Story 

^-r.-?,,,!  fro   fnr   brick   synagogue  at  ^'"c.   ^on-ir    >-"••.  j     -^     Bender  class  C  ice  cream  and  candy  mfg.  bldg. 

ITl   FH3o¥"^ofUy7r  |£-|  ^l^aving^'  -..^-   Monadnock  -150  ft.^at^Pe^nnsylva^^^ 

'^?'Lk!lrRa'i  "if' Auditorium    and    bal-  «'|f^„fes^are    being^  taken    on      other  ^J^atson    Glendale.  L.J    Chnstopher^^^^^^ 

^b?v"\L'?l'^?o'seir'4fo°claL?ms..'  oTal  i'0^"°-   °^   the  wort^  -11   -->J,f„'„d,S-^f3af „-,!-",  7,?  ,    : 

bly    hall    to    seat    4t.u    ciassriu    .  erating  equip.  Press,  brick  exter.,  plate 

?lokl  0  ff'tr*  plas''  anrart'stone  fac-  Additional    Sub-Contracts    Awarded  |,ass.  ^co„%.  V.,  Summerbell  rf.  truss- 

liiuxiou  II.,   ui.  *""■  „  ^,_     -„„    tiled  PACTORY  Cost.   ?150.uuo         „     skylights,    cone,      fl.,      struc.      Iron. 

L"nl'hdw^f'"/A:rrfglass^ornam.Vron  l.t^^^glNCISCO.      NE    Eleventh    and  ^^1,^^^,' fnowers^ 

:'i'n%7r'len'''nipl'or|ln''L''R!'''Arm:  Thre'l-sfo^Vrl-inforced   concrete    ware-  san   JOSE,   Santa     Clara  Co..     Cal.- 

gan   screen     pipe   organ     i..      ri.  ^^^  factory,   120x120.  Hamlin     Packing    Co.,    San    Jose,    will 

strong,   Ho"'"f sworth   Bldg^    h^3  cone  Owner-American  Meter  Co.,  1122  Har-  «a                            ^^^.^   packing  plant  at 

^rilt°°fri?vel'°i^fd's  f^or'su'p^P'uctur^  ^^^  nson  S_t.,  San^F..ancis^c<.^^^^^^_     ^^^  Lincoln  Ave.  and_Sunol_ St. 

will  be  taken  about  next  week.  California  St.,  San  Francisco.  TURLOCK    Stanislaus   Co.,   Cal.— San 

Contractor— Geo.   Wagner,   Inc.,   181   bo.  j^aquin  Lumber  Co.,  Stockton,  at  $1240 

SACRAMENTO,^  Cal.-E      M-     Welch  ....ri^'U^lbftroit^Sp'froducts   Co.,  ^^^^  ^'roS^inl  ll^'^r^tcl^ili'Tol 

SS?cgas^ed^?i^e'%°Jnt?o^{i'n^'^in°t;^res^fo?  ^.^iL^^V.^klf^r"  C^o??oT^M°i-ssion  St.  and^Ta^r  Storage    bgildings    of    district. 

compan1-'^foT^hrunTomSand''of''thl  As^1,"rea'Ssir°reported  ,    plastering  SAN    FRANCISCO-Pacific    Box   Fac- 

East    Lawn    Cemetery,    and    plans    the  contract  was  awarded  to  San  Francisco  lory.   Beach  and  Taylor  Sts.,  destroyed 

U^mediate   erection   of  a  $125,000   mau-  Lathing    &    Plastering    Co.;    roofing    to  fty  fire  April   19;  damage   estimated  at 

soleum    The  announcement   is  made  by  ^^      Roofing    Co.,    3048    16th    St.,    S     F.;  $500,000. 

Chauncev    H.    Dunn,    a    director    of    the  ^/ectric  work  to  H.  S.  Tittle,  85  Colum-                                         __ 

remeterv      association.      The      proposed  ,3;^   Square,    San   Francisco;      piling      to  MERCED,   Merced  Co.,  Cal.— P.  Arez- 

^trurture  will  be  75  by  200  ft.,  2  stories  Renner    Foundation   Co.,    628   Montgom-  ^o   Lupls,    secfy.,    Merced    Tomato    Pro- 

'in    heicht    of    reinforced    concrete    and  ery  St..  S.  F.;  lumber  to  Pope  &  Talbot,  ducts   Co.,    is    in    Merced    from   Los    An- 

marblP   construction,   housing   a  chapel  poot  of  3rd  St.,  S.  F. ;  cement  to  Henry  geles,  to  receive  bids  to  erect  proposed 

'L  .Co well   Lime    &   Cement   Co.,    2    Market  tomato    canning   plant;   bids   are   being 

.  St..   S.  F.;  reinforcing     steel     to  Gunn-  asKed   for    tile   and    concrete   construc- 

■  Carle  Co.,  444  Market  St.,  S.  P.;  plumb-  ^,o„ 

FACTORIES  k  WAREHOVSES     f,l  r.tl'^^Vn  i^^lfis^o^'"'''''''"'-     _ 

■ PT  AT^ 

SAN  FRANCISCO-Contract  for  struc         __\0^^t^^f^T'  T%%r  "&'o\\o^n°-  S^'d         

¥lfe^ktTk''pfpe'J:t  irn-F^Pp     2  l^^f^^^X^  ^oA  '^i^y  g^A^I"   ""^■■'^'^• 

$60,650  and  .contract  for  artificial  stone  are    prepa^^g^  P^   ^^    740-44    Kohler    St.,  l^CRAMENTO,  3431  I. 

and    plastering    for    main    entrance    has  central     Realty     Co.,     Loew     State  ^^^^    ^.room    flats.                  ^^^    .,^„    ^^ 

been  awarded  to  Paul  E    Deni\eiieD^»  Bj^g-.;   80x102  feet,  composition  roofing,  owner— Robert    Johnston,    815    "J"    St.. 

7th  St..  Sari   Francisco    at  *  17 3 7   in  con  ^/^f^  •    ,ass,   skylights,    stee     sash,   cem.  "^^  Sacramento. 

nect.on  with  the  _Hills  Bros^  warehouse  P^^^^^pj^g    trim,    day    work    and    sub-  ^ontractor-J.   E.   Vaughn,   4339   Stock- 
being    constructed    at    '^^  '?^i^"son    a  contracts  by  owner.                                                        ton  St..  Sacramento. 
I?d|:  lan'Fran?fsco,"is'^hl^ar™hitect.°  sired   obtainable   from   above   office.                                                                           


"MacArthur  For  Piles" 

COMPOSITE  COMPRESSED  CONCRETE  PILE 

cover  all  lengths  and  conditions  without  change  of  rigging,  delay  and 
consequent  financial  loss. 

MacArthur  Concrete  Pile  & 
Foundation  Co.,  Inc. 

373  MONADNOCK  BUILDING,  SAN  FKANCISCO,  CALIF. 

PHONE  SUTTER  3549 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Member*  Builders'   BxohanK*) 


lOSS  MAHKVr  >T. 
Phone  Market  8»1    S»n  ¥T»nol»oo 


iO 
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Contract  Awarded. 

FLATS    .     1       i\  Cost,    $14,900 

SAN  .FHANCI9C0.     E  Sixteenth  Ave  455 

N  Judah   Street. 
Two-stoiy  and  basement  frame  flats. 
Owner — Charles    Kleinclaus,    1321    16th 

Ave.,  San  Francisco. 
Architect — None. 
Contractor  —  Arvid  Peterson,  1560  10th 

Ave.,  San  Francisco. 


'io  He  Done  By  Day's  Work. 

FLATS  Cost,    $10,000 

SAxX  FRANCISCO,  E  Noe  39  N  Alvarado 

Street. 
Two-story   and    basement      frame      (4) 

flats. 
Owner — A.  R.  Larson,  516  San  Jose  Ave 

San  Francisco. 
Architect  —  J.    C.    HIadik,   Monadnock 

Bids.,  San  Francisco. 


Contract  Awarded. 

FLATS  Cost,  $18,000 

SAN  FRANCISCO.  W  Stockton  28  S 
Lombard   St. 

Three-story  and  basement  frame  (6) 
flats. 

Owner — Liugi  Stagnaro,  23  Bond  Alley, 
San   Francisco. 

Architect — Chas.  Fantoni,  550  Mont- 
gomery St.,  San  Francisco. 

Contractor — Fracchia  &  Rosina,  36  Cun- 
ningham Place,   San  Francisco. 


Contract  Awarded. 

FLATS  Cost,  $10,000 

SAN    FRANCISCO,    NE    9  th    Ave.    and 

Pacheco  Street. 
Two-story    and     basement    frartte     (2) 

flats. 
Owner — Mrs.   Ruth   W.   Thompson,   4220 

Fulton    St.,    San    Francisco. 
Architect — None. 
Contractor    —    Williams    &    Wood,    405 

Mills  Bldg.,  San  Francisco. 


To  Be  Done  By  Day's  Work. 

FLATS  Cost,   $«000  each 

SAN   FRANCISCO,  N  Toledo   165   &   190 

B   Pierce   St. 
Two  2-story  and  basement  frame  flats 

(2   flats   in   each   build. ng). 
Owner — Ward    C.    Brown,    195    Duncan 

St.,    San    Francisco. 
Architect — None. 


Bids  Being  Taken]. 

FLAT    BLDG.  Cost,    $8000 

OAKLAND,  College  Ave.  near  Broad- 
way. 

Two-story  frame  and  stucco  flat  bldg. 
(two   4-room  flats). 

Owner — Mrs.    May   Myers. 

Architect  —  Miller  &  Warnecke,  1404 
Franklin  St.,  Oakland. 


LOS  ANGi.i-.ES,  Cal. — Ray  De  Camp, 
1277  W  24th  St.,  has  been  awarded 
contr.  for  4-story  class  C  flat  bldg.  at 
519  S  Mariposa  St.  for  L.  O.  Stocker. 
Plans  now  being  completed  by  L.  A. 
Smith.  3rd  St.  and  Western  Ave.  Bldg. 
to  be  L  shape,  40x60  ft.  and  30x60  ft. 
and  will  contain  S  suites;  face  brick, 
art  stone,  comp.  shgle  rf.,  struc.  steel, 
ornam.  iron,  fire  escapes,  oak  and  pine 
firs.,  mahog.  and  O.  P.  trim,  marble 
and  tile  work,  2  aut.  elec.  elevators, 
refrigeration  sys.,  incinerator,  steam 
htg;   $80,000.  Work  to  start  next  week. 


Contractors  Attention! 

I  am  selling  lumber  from  mill 
to  you  in  car  lots  at  whole- 
sale prices.  Can  furnish 
dimension  all  lengths,  also 
mixed  cars  including  uppers. 

W.  H.  SMITH 

MEDFORD,  OREGON 


G  J  RAGES 


Contract  Awarded. 

GARAGE  Cost,  $14,000 

RICHMOND,  Contra  Costa  Co.,  Cal.,  NE 

Cor.  Macdonald  and  14th  St. 
One-story  brick  and  tile  garage. 
Owner — Harry    Curry,    307    So.    5th    St., 

Richmond. 
Contiacior — N.   Snelgrove,    160    18th   St., 

Richmond. 


LOS  ANGELES,  Cal. — Archt.  John  J. 
Fraucnfelder,  1116  story  Bldg.,  is  pre- 
paring plans  for  a  class  A  garage  bldg 
on  Bimini  Place  near  1st  St.  for  Bimini 
Income  Properties  Co.  One  section  will 
be  1-stoiy  and  basement,  97x104  ft., 
and  the  other  1-story  160x50  ft.;  reinf. 
cone,  walls  and  fls.,  stucco  exter.,  plate 
glass,  comp.  rfg.,  metal  skylights,  steel 
sash. 


PITTSBURG,  Contra  Costa  Co.,  Cal. — 
S.  Carusa  and  Bro.,  Pittsburg,  will 
shortly  commence  the  erection  of  a 
fireproof  garage  and  auto  sales  rooms 
in  East  Filth  St.,  bet.  R.  R.  and  Black 
Diamond  St.;  will  be  50  by  250  ft.,  con- 
crete and  steel  construction;  est.  cost, 
$20,000. 


GOVERNMENT  fVORK 
AND  SUPPLIES 


SAN  FRANCISCO — Until  April  29,  11 
a.  m.,  bids  will  be  rec.  by  Bureau  of 
Yards  and  Docks,  Navy  Department, 
Washington,  D.  C,  to  fur.  and  install 
adjustable  metal  shelving  and  lockers, 
complete,  in  Marine  Coips  Depot  for 
Supplies  at  Spear  and  Harrison  Sts., 
San  Fiancisco,  under  Specification  No. 
5096.  See  call  tor  bids  under  official 
proposal  section  in  this  issue. 


SAN  DIEGO,  San  Diego  Co.,  Cal.  — 
Congressman  Phil  D.  Swing  announces 
large  constr.  program  for  th.s  dist.  has 
been  outlined  including  naval  hangar 
on  North  Island  to  cost  $1,500,000,  re- 
construction of  Camp  Hearne,  resur- 
vey  of  San  Diego  harbor,  constr.  of 
quay  at  naval  training  station  and  ex- 
tension   of    navy    shops. 


PEARL  HARBOR,  T.  H.— Austin  En- 
gineering Co.,  121  W-42nd  St.,  New 
York,  N.  Y.,  at  $221,272  awarded  con- 
tract under  Specification  No.  5064  to 
const,  hangars  at  Pearl  Harbor,  T.  H. 
and  Cocoa  Solo,  C.  Z.  Items  1  to  8 
and  11  accepted,  time  for  completion, 
270  days  Pearl  Harbor  and  4U0  days 
Cocoa   Solo. 


SAN  FRANCISCO — Until  April  27,  11 
a.  m.,  under  Order  No.  5962-718,  bids 
will  be  rec.  by  U.  S.  Engineer  Office, 
85  2nd  St.,  to  fur.  and  del.  Rio  Vista, 
Solano  county,  miscellaneous  hardware 
and    supplies.    I^ists    of    materials     de- 


WASHIN'GTON,  D.  C— Until  May  1,  2 
p  m.,  bids  will  be  rec.  by  U.  S.  Shipping 
Board,  Emergency  Fleet  Corp.,  to  fur- 
nish topside  paints  in  Quantities  a#  re- 
quired for  six  months  beginning  June 
1.  at  Atlantic,  Gulf  and  Pacific  Coast 
ports.  Further  information  obtainable 
from  above  office. 


WASHINGTON,  D.  C. — Interior  Dept. 
announces  plans  for  erection  of  three 
new  Indian  hospitals  and  an  addition 
to  one.  Klamath,  Ore.,  reservation,  40- 
bed  general  hospital,  $25,000;  Fort 
Peck  .Montana,  24-bed  hospital,  $20,000; 
Pyramid  Lake,  Nevada,  $30,000  for  en- 
largement of  present  and  erection  of 
new  hospital.  A  50-bed  addition  is 
planned   for  Fort  Lapwai,  Idaho. 


PEARL  HARBOR,  T.  H.— Bids  will 
be  asked  shortly  by  Bureau  of  Yards 
and  Docks,  Navy  Dept.,  Washington, 
D.  C.  under  Specification  No.  5097,  to 
erect  building  at  Pearl  Harbor  with 
steel  frame,  concrete  foundations  and 
footings,  concrete  floor  on  coral  fill, 
structural  steel  columns,  girts  and  roof 
trusses,  galvanized  c  rrugated  steel 
siding  and  roofing,  steel  sash,  metal 
covered  doors,  electric  lighting  and 
plumbing  and  fire  protection  systems. 
See  notice  under  offlelnl  proposal  sec- 
tion in  this  Issue, 


WASHINGTON,  D.  C— Bids  are  be- 
ing received  by  Bureau  of  Supplies  and 
Accounts,  Navy  Department,  Washing- 
ton, to  fur.  and  del.  Materials  to  navy 
yard  and  stations  as  follows,  date  to 
open  bids  as  noted  at  close  of  eacb 
paragraph: 

.Sched.  3581,  various  yards,  steel 
shapes  and  plates,  April  28. 

Sched.  3583,  various  yards,  steel  balls, 
brackets,  catches,  chain,  clips,  screw 
eyes,  grommets,   handles,  etc.,  April  28. 

Sched.  3601,  Mare  Island,  10,000  lbs. 
monel  metal.  May  5. 

Sched.  3602,  Puget  Sound,  4400  lbs. 
bra.ss  tubes,  May  5. 

Sched.  3603.  Mare  Island,  5000  lbs. 
.sheet  copper.  May  5. 

Sched.  3605,  eastern  &  western  yards, 
brass  and  brass  screws,  cap  screws,  lag 
screws  and  machine  and  wood  screws. 
May   5. 

Sched.  3610,  eastern  &  western  yards, 
2.000.000   lbs.   ingot  copper,  April   21. 

Sched.  3615,  various  yards,  large 
quantity  of  bar  steel.  May  5. 

Sched.  3518,  Mare  Island,  300  water- 
gauge  glasses.  May  5. 

Sched,  3631,  Mare  Island.  10,000  ft 
sugar  pine.  May  5. 


WASHINGTON,  D.  C— Until  May  4, 
10:30  A.  M.,  bids  will  be  rec.  by  Pur- 
chasing Officer,  Panama  Canal,  to  fur. 
and  del.  Balboa  (Pacific  Port),  under 
Circular  No.  1663:  Boiler,  cable,  wire, 
motors,  electric  drills,  batteries,  street 
globes,  transformers,  rectifiers,  rheo- 
stats, electrical  fixtures  and  fittings, 
pipe  fittings,  screws,  hinges,  locks, 
sanitary  fixtures,  washtubs,  shower 
heads,  valves,  cocks,  folding  chairs, 
axe  handles,  varnish  brushes,  etc.  Fur- 
ther information  obtainable  from  As- 
sistant Purchasing  Agent,  Fort  Mason, 
San   Francisco. 


HALLS  AND  SOCIETY 
BUILDINGS 


LODGE  BLDG.  Cost,  $35,000 

H.A.YWARD,  Alameda  Co.,  Cal. 
Three-Story      brick     and      wood     frame 
lodge    and    store    building,    43x125 
(Masonic   Temple). 
Owner — Masonic   Lodge   of   Hayward. 
Architect — James  T.  Narbett,   910  Mac- 
donald Ave.,   Richmond. 
Two    stores    will    occupy    the   ground 
floor.      Two    remaining   stories    will   be 
devoted   to   lodge   rooms. 
Einer  C.   Peterson,  290  Hayes  St, 

San     Francisco $31,965 

L.    N.    Frostholm     32,360 

Miner  Constr.  Co 33,997 

F.    L.    Hansen    34,444 

F.    W.    Maurice     34,536 

H.    H.    Larsen    34,884 

Cobby    &    Owsley    34,990 

C.    A.    Gossett    35,450 

Hansen,  Robertson  &  Zumwalt..    35,750 

Lawton    &    Vezey    35,890 

A.    E.    Sorenson    36,800 

Bids   have   been   taken   under  advise- 
ment. 


Working  Drawings  Being  Prepared. 
LODGE   HALL  Cost,    $20,000 

GUERNEVILLB.   Sonoma  Co.,  Cal. 
Two-storj-  frame  and  stucco  lodge  hall 
Owner — Masonic  Lodge,  Guerneville. 
Architect    —   Miller    &    Warnecke,    1404 
Franklin   St.,   Oakland. 
Plans    will    be    ready   for   bids    about 
April    28th. 


CROWE 

GLASS 

CO. 

674  Eddy  St 
Phone  Prospect  6U 

Erinipped   To  Handle 
Any    Size   Job. 

DEBECT  FACTORY  BUTEBS 
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Contract  Awarded.  ^   ,  „„„ 

THEATRE,  ETC.     Cost,  Approx.  J75,000 
DUNSMUIR,    Siskiyou   Co.,    Cal. 
Three-story   Class   C   lodge   and   theatre 

building   (Italian  architecture). 
Owner — Dunsmuir  Lodge  of  Masons. 
Architect — Carl  Werner,  Santa  Fe  Bldg. 

San  Francisco. 
Contractor — Wagner     Constr.     Co.,      74 

New    Montgomery     St.,     San    Fran- 
Theatre   will  occupy  first   floor,  office 
rooms   on    second   floor   and    third   floor 
will  be  devoted  to  lodge  rooms. 

Steel    Sash    Contract    Awarded 


Cost,  ?600,000 
Post    St.    W.    of 


relnfo 


CLUB  BLDG 

SAN    FRANCISCO. 

Powell. 
Seven-story     Class 

Crete   club  bldg. 
Owner — Post    Street    Investment    Co 
Architect — Willis     Polk     &    Co.     (J. 

Mitchell     and    Austin       Moore 

charge),  Hobart  Bldg 
Mgr.    of    Constr.    —   C.    R. 

California  St.,  S.  F. 
Steel    Sash — C.   J.   Hillard  Co 

Minnesota   Sts.,   S.   F. 


CoUupy,   464 
19th  and 


YREKA,  Siskiyou  Co.,  Cal.  —  Scott 
Valley  Lodge  No.  229,  Knights  of 
Pythias  has  voted  to  purchase  site  on 
which  to  erect  lodge  hall  and  civic 
auditorium  building;  will  be  approx. 
50  by  125  ft. 


LOS  ANGELES,  Cal. — Archts.  Krem- 
pel  &  Erkes  Bradbury  Bldg.,  are  com- 
pleting plans  for  new  club  bldg.  on 
Washington  St.  near  Toberman  St.  for 
Turnverein  Germania.  Two-story  114 
by  265  ft..  6  stores,  club  rooms,  social 
rms.,  library,  bowling  alleys,  billiard 
rm.,  gymnasium,  ballroom  with  stage 
and  dressing  rms.,  locker  and  shower 
rms;  class  B  constr.,  steel  beams  and 
columns,  brick  walls,  press,  brick  and 
terra  cotta  facing,  hdwd.  and  pine  trim 
and   firs.,   steam   htg.;   $200,000. 


OAKL.\ND.  Cal. — Aahmes  Temple  of 
the  Mystic  Shrine  has  purchased  prop- 
erty ad.ioining  its  present  holdings  on 
Harrison  and  13th  Sts.,  on  which  it  is 
proposed  to  erect  a  new  temple  build- 
ing in  the  near  future.  This  purchase 
gives  the  organization  a  total  frontage 
of  190  ft.  in  13th  St.,  200  ft.  in  Harri- 
son St.  and  70  ft.  on  12th  St. 


HOSPITALS 


Contract  Let. 

DORMITOItY  Cost,   $25,000 

SAN    FR.\N<'ISro.      Two-story    Class   C 

dormitory,    45x62   feet. 
Owner — The  McKinley  Orphanage. 
Architect — Wythe,  Blaine  &  Olson,  1800 

Telegraph  Ave.,  Oakland. 
Contractor — Thos.    A.    Cuthbertson,    430 

Noriega  St.,  San  Francisco. 


LOS  ANGELES,  Cal. — Until  2  p.  m., 
May  11.  bids  will  be  rec.  by  L.  A. 
county  for  genl.  constr.,  including  pile 
round.,  struc.  steel  and  connecting 
bridge,  for  new  1-story  laundry  bldg., 
100x200  ft.,  at  L.  A.  General  Hospital. 
Flans  and  spec,  obtainable  at  mech. 
dept..  10th  floor.  Hall  of  Records.  Cert. 
or  cash,  check  or  bond  107c.  Reinf.  cone 
walls  and  fl.  and  rf.  slabs,  cone,  pile 
found.,  steel  beams  and  cols.,  steel 
sash,   Troy  laundry   equip. 


SAN  MATEO,  San  Mateo  Co.,  Cal. — 
Leadley  &  Wiseman,  207  Second  St.,  San 
Mateo,  at  $20,000  awarded  contract  by 
Mills  Memorial  Hospital,  2nd  Ave.  and 
El  Camino  Real,  to  erect  concrete 
boiler  plant  to  operate  laundry  and 
other   mechanical  appliances. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Senate  has  passed  bill  appropriating 
$250,000  to  finance  erection  of  new 
building  at  Agnew  state  hospital. 


LOS  ANGELES,  Cal. — Archt.  Albert 
C.  Martin,  227  Higgins  Bldg.,  has  been 
commissioned  to  prepare  plans  for 
class  A  hospital  bldg.  for  Franciscan 
Sisters,  who  have  an  option  and  plan 
to  purchase  a  site  300x300  ft.  at  Water- 
loo St.  and  Bellevue  Ave.  The  first  unit 
will  be  a  7-story  structure,  110  rooms, 
steel  frame,  reinf.  cone,  firs.,  brick 
filler  walls,  hollow  tile  partitions, 
stucco  and  cast  stone  exter.,  marble 
and  tile  work,  steam  htg.,  elevators; 
1500,000. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Until  Mav  18,  11  A.  M.,  bids  will  be 
received  by  Henry  A.  Pfister.  County 
Clerk,  to  erect  additions  for  Isolation 
Ward  at  County  Infirmary.  Binder  & 
Curtis,  architects,  35  West  San  Carlos, 
San  Jose.  Plans  obtainable  from  of- 
fice  of   Clerk. 


SAN  DIEGO,  San  Diego  Co.,  Cal.  — 
T.  M.  Russell,  3036  30th  St.,  awarded 
contr.  for  new  nurses'  home  at  Scripps 
Memorial  Hospital.  Design  and  constr. 
will  conform  to  present  bldgs.;   $56,000. 


HOTELS 


Preliminary   Plans   Completed. 

HOTEL.  Cost,  $ 

SAX  JOSE,  Santa  Clara  Co.,   Cal.,  Mar- 
ket  and   San   Carlos    St. 
Six-story  class  A  hotel   to  contain   ap- 
proximately   200    rooms. 
Owner — Saint   Claire    Realty   Co.    (T.    S. 
Montgomery,   president),    San   Jose. 
Architect — Weeks    &     Day,     315     Mont- 
gomery  St.,   San    Francisco. 

Preliminary  plans  have  been  com- 
pleted and  drawings  will  be  submitted 
for    approval    of    the    owners. 

Further  report  will  be  given  very 
shortly. 


SAN  GABRIEL,  Los  Angeles  Co.,  Cal. 
— Architect  Roljt.  H.  Orr,  1300  Corpora- 
tion Bldg.,  Los  Angeles,  will  revise 
plans  tor  group  of  brick  buildings  on 
7-acre  tract,  bounded  by  Mission  Dr., 
Allen  St.,  Second  St.  and  Grand  Ave., 
San  Gabriel,  for  National  Benevolent 
Assn.  It  will  be  known  as  the  Massie 
Old  Peoples  Home.  First  units  to  be 
erected  at  this  time  will  accommodate 
about  60  people;  tile  roofing,  cast  stone 
trim;  $250,000.  Plans  were  made  for  a 
site  in  Pasadena  which  was  sold  be- 
cause of  certain  city  steet  plans  and 
new   site   was   purchased. 

WASHINGTON,  D.  C— See  "Govern- 
ment Work  and  Supplies,"  this  issue. 
Interior  Dept.  plans  Indian  hospitals. 


LOS  ANGELES,  Cal. — Stanton,  Reed 
&  Hibbard.  622  Metropolitan  Bldg.. 
have  prepared  prelim,  plans  for  a  12- 
story  and  basement  reinf,  cone,  and 
steel  women's  hotel  at  941  S  Figueroa 
St..  for  Young  Women's  Christian  Assn; 
bldg.  comm.  is  composed  of  Mrs.  Ches- 
ter Ashley,  pres..  Mas.  Mary  P.  Hall, 
chairman.  Lyman  Farwell,  A.  C.  Smith- 
ers  and  Jamos  G.  Warren:  72x170  ft., 
about  300-rms.  with  75<^  baths;  press, 
br.  and  terra  cotta  facing,  comp.  rfg., 
plate  glass,  steam  htg..  elec.  passenger 
elevators,  tile  and  marble  wk;  $900,000. 


ALAMEDA.  Alameda  Co.,  Cal. — Louis 
D.  Barr,  representing  the  Hockenbury 
Hotel  System,  Inc.,  is  conferring  with 
Alameda  Chamber  of  Commerce  regard- 
ing the  erection  of  a  $300,000  beach 
hotel  to  contain  300  rooms  at  the  south 
end  of  Park  street.  R.  W.  Calcutt, 
president  of  the  Chamber  of  Commerce, 
is  an  active  mover  in  the  proposed 
project. 


EL  SEGUNDO.  L.  A.  Co.,  Cal. — R.  M. 
Converse,  359  Virginia,  EI  Segundo, 
has  award,  contr.  to  A.  J.  Sullivan  for 
2 -story  bldg.  at  cor.  Grand  Ave.  and 
Richmond  St.,  El  Segundo;  stores,  of- 
fices  and   29  hotel   rms.;   $60,000. 


LOS  ANGELES,  Cal. — Archts.  Cur- 
lett  &  Beelman,  408  Union  Bank  Bldg., 
are  preparing  plans  for  13-story,  base- 
ment and  mezzanine  story  store  and 
hotel  bldg.  at  n.w.  cor.  of  7th  and  Le- 
banon Sts.  for  Sun  Realty  Co;  87x113 
ft.,  312  rms.,  70%  baths  with  showers 
for  remainder  of  rooms,  class  A  reinf. 
cone,  constr.,  press,  brick  and  terra 
cotta  facing,  plate  glass,  marble  and 
tile  work,  hdwd.  trim,steam  htg.,  3 
elevators;  $900,000. 


LOS  ANGELES,  Cal. — Archts.  Curlett 
&  Beelman.  408  Union  Bank  Bldg.,  are 
preparing  plans  for  13-story  and  base- 
ment class  A  store  and  hotel  bldg.  at 
7th  and  Hartford  Sts.,  for  Sun  Realty 
Co.,  122x150  ft.,  350  rms.,  class  A  reinf. 
cone,  constr.,  press,  brick  and  terra 
cotta  facing,  plate  glass,  hdwd.  trim, 
tiled  baths  and  showers,  3  elevators, 
steam   htg.;   $1,000,000. 


ICE  &  COLD  STORAGE 
PLANTS 


WILMINGTON,  L.  A.  Co.,  Cal.— R.  E. 
Campbell,  302  B  Anaheim  St.,  Long 
Beach,  will  build  ice  mfg.  plant  on  La- 
goon Ave.,  bet.  B  and  C  Sts.,  Wilming- 
ton, for  Harbor  Ice  Co.  A.  Guensel  and 
B.   Bowman,   engrs;   $40,000. 


LOS  ANGELES,  Cal. — Harry  Genser, 
603  Hibernian  Bldg..  has  completed 
working  plans  and  Is  taking  sub-bids 
for  4-story  class  C  hotel  bldg.,  100  by 
150  ft.,  at  504  S  Bonnie  Brae  for  H. 
Feigenbaum.  6225  Afton  PI;  182  rms. 
with  lOO^t  baths  and  showers;  press, 
brick  facing,  cast  stone  trim,  comp 
rfg..  fire  escapes,  struc.  steel,  sky- 
lights, fire  drs.,  tiled  lobby,  baths  and 
showers,  pine  firs.,  steam  htg.  sys., 
Humphrey  water  htr.,  passenger  and 
freight  elevators,  vent,  sys.;  $175,000. 


Mailing  Lists 


LOS  ANGELES,  Cal. — Winter  Palace 
Amusement  Corp.  represented  by  Jas. 
O.  Allen,  Inc..  W.  H.  Dillehunt  709  Com- 
mercial Exchange  Bldg.,  contemplate 
erecting  an  ice  skating  arena  at  Ver- 
mont Ave.  and  Beverly  Blvd.  nr.  1st 
St;  310x140  ft.,  balcony  for  spectators, 
shops  and  stores  for  concessions.  No 
archt.  has  been  retained. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Architect  John  M.  Cooper,  321  Marsh- 
Strong  Bldg.,  is  revising  plans  and  has 
contract  on  percentage  basis  for  4- 
story  and  basement  general  and  cold 
storage  building,  at  1120  Towne  Ave., 
for  L.  A.  Creamery  Co.,  1120  Towne  Ave. 
80x120  feet,  composition  roofing,  con- 
crete exterior,  steel  sash,  skylights, 
cement  floors,  2  electric  elevators,  addi- 
tion to  present  refrigerating  system, 
wire  glass,  ornamental  iron  work,  cork 
Insulation,  wood  cooling  tower.  Cost, 
$90,000. 


POWER  PLANTS 


SAN  FRANCISCO— Bids  will  be  asked 
by  Board  of  Public  Works  shortly  to 
install  electrically  operated  traffic 
gates,  warning  signals  and  lights  on 
bridge  at   3rd   and  Islais  Creek. 


MERCED,  Merced  Co.,  Cal.— See  "Ir- 
rigation Pro.'ects."  Bids  wantedi  by 
Merced  Irrigation  District  for  spillway 
gates  and  other  equipment  for  Exche- 
quer Dam  and  Power  Plant.  Official 
proposal  published  in  this  issue. 


BAKERSFIELD,  Kern  Co.,  Cal.  — 
Southern  California  Edison  Co.,  Kerch- 
koff  Bldg.,  Los  Angeles,  will  commence 
about  July  1  the  construction  of  a  $2,- 
aOO.iiOO  double  steel  tower  line  travers- 
ing Kern  county  for  a  distance  of  100 
miles;  to  be  unit  of  system  connecting 
Huntington  Lake  with  Los  Angeles. 


REDONDO.  Cal. — Redondo  Home  Tel- 
ephone Co.  (Thos.  A.  Gould,  pres.  and 
gen.  mgr.),  will  start  work  soon  on  an 
extensive  program  of  imps,  and  better- 
ments, Incl.  underground  cable  exten- 
sions, etc.     Cost,  $80,000. 


PUBLIC   BUILDINGS 


JACKSON,  Amador  Co.,  Cal. — Until 
Mav  4.  2  p.  m.,  bids  will  be  received  by 
John  R  Hubarty.  county  clerk,  to  erect 
reinforced  concrete  library  on  s.w.  por- 
tion of  Courthouse  property.  Cert.  chk. 
10%  req.  with  bid.  Plans  on  flla  In  of- 
fice  of  clerk. 
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LOS  ANGELES,  Cal. — Archts.  John 
Parkinson  and  Donald  B.  Parkinson, 
420  Title  Insurance  Bldg.,  are  prepar- 
ing new  plans  for  the  Law  building  to 
be  erected  for  University  of  Southern 
California  .New  plans  required  on  ac- 
count of  change  of  site.  Three-story 
and  basement,  106x130  ft.,  class  C 
brick  constr.,  cast  stone  trim,  clay  tile 
rfg..  pine  trim,  oak  firs.,  steam  htg. 

HANFORD.  Kings  Co.,  Cal.  —  Until 
April  29,  8  p.  m.,  bids  will  be  rec.  by 
D.  C.  Williams,  city  clerk,  to  fur.  and 
install  in  Municipal  Auditorium,  the 
following  equipment: 

500  8-in.,  500  6-in.  cfe  500  4-in.  plates; 
500  cups;  500  saucers;  1000  fruits;  36 
7-in.  nappies;  6  doz.  12-in.  vegetable 
dishes;  3  doz.  S-in.  vegetable  dishes; 
100  oblong  dishes,  glass,  for  relishes; 
100  round  dishes,  glass,  for  relishes; 
6  doz.  sugar  bowls,  medium  size,  glass; 
6  doz.  creamers,  medium  size,  glass;  100 
Salt  Shakers  glass;  100  pepper  shak- 
ers, glass;  500  knives  (nickel  silver); 
500  forks  (nickel  silver);  1000  tea- 
spoons (nickel  silver);  6  doz.  table- 
spoons (nickel  silver);  500  hotel 
glasses;   2   doz.   aluminum   trays,   24-in; 

2  doz.  meat  platters,  medium  size;  4 
dish  pans,  metal,  oblong,  about  2  ft.  in 
length;  1  doz.  white  enamel  pitchers, 
narrow  mouth,  1-gal.  All  dishes  to  be 
semi-porcelain. 

Separate  bids  will  be  received  for 
the  following  items:  60  dining  room 
tables,    unfinished,     folding    legs,     size 

3  ft,  X  7  ft.;  6  tables,  finished,  size  3   X 

4  ft. 

Cert,  check  10%  payable  to  city  req. 
Additional  information  obtainable  from 
city  clerk. 

BERKELEY,  Alameda  Co.,  Cal.  — 
W.  D.  Ellis,  766  Euclid  Ave.,  Berkeley, 
at  $1872  awarded  contract  by  Regents 
of  University  of  California,  to  const, 
memorial  steps  (concrete)  to  replace 
present  steps  on  west  side  of  Stephens 
Union    on   the    campus. 


LOS  ANGELES,  Cal. — Bowman  Con- 
struction Co.,  2269  W  Washington  St., 
sub.  low  bid  at  ?119.992  to  bd.  pub. 
wks.  April  14  for  2-story  and  basement 
class  C  police  sub-station,  70x114  ft., 
at  4526-34  W  Pico  St;  assembly  rm., 
offices,  kitchen,  locker  rms.,  cells, 
storage  rms.  and  vaults,  rifle  range 
in  basement,  garage  and  shop;  reinf. 
cone,  and  brick  constr.,  face  brick, 
terra  cotta,  tile  and  comp.  rf.,  struc. 
steel,  cone,  piling,  tiled  toilets. 


PASADENA,  L.  A.  Co.,  Cal. — Until  10 
a.  m.,  April  25  (time  extended  from 
April  20  and  Apr.  22),  bids  will  be  rec. 
by  City  Clerk  of  Pasadena,  202  City 
Hall,  for  new  municipal  libraiy  bldg. 
Separate  bids  will  be  taken  on  general, 
plumbing.  heating  and  ventilating, 
electrical  equipment  and  art  stone. 
Plans  on  file  with  Asst.  City  Manager 
of  Pasadena  and  Myron  Hunt,  archt., 
1107  Hibernian  Bldg..  Los  Angeles.  Cert 
or  cashier's  chk.  10%.  Bessie  Chamber- 
lain, city  clerk. 

CALIFORNIA — The  Senate  has  ap- 
proved an  $8,500,000  state  bond  issue 
for  a  $3,000,000  addition  to  the  Univer- 
sity of  California  at  Beverly  Hills;  a 
$3,000,000  addition  at  Berkeley;  $1,250,- 
000  for  a  state  building  in  Los  Angeles 
and  $1,125,000  foor  two  state  buildings 
at  Sacramento.  The  issue  will  be  rati- 
fied at  the  polls. 


STOCKTON,  San  Joaquin  Co.,  Calif. 
— Plans  and  specifications  are  on  file 
in  the  office  of  Larsen  Advance  Con- 
struction Reports,  818  Mission  street, 
San  Francisco,  for  the  proposed  mu- 
nicipal fire  alarm  station  to  be  erect- 
ed for  the  City  of  Stockton.  Bids  will 
be  opened  April  27.  Will  be  one  story 
and  basement  brick  and  concrete  con- 
struction. Est.  cost  $20,000.  Mayo, 
Cowell  and  Blssell,  21  South  San  Joa- 
quin street,  Stockton,  are  the  archi- 
tects. "' 


SALINAS,  Monterey  Co.,  Cal. — Coun- 
ty supervisors  contemplate  erection  of 
new  county  hospital  to  be  erected  on 
the  unit  system,  without  resort  to  a 
bond  issue,  adding  to  the  structure 
from  time  to  time  as  increased  accom- 
modations are  required.  Funds  to  fi- 
nance   would    be    raised   by    taxation. 


OAKLAND,  Cal.^Untll  April  23,  11 
a.  m.,  bids  will  be  received  by  Eugene 
K.  Sturgis,  city  clerk,  to  fur.  and  in- 
stall window  shades  In  Fire  Engine 
House.  Bond  of  25%  of  contract  price 
required   of    successful   bidder. 


SAN  MATEO,  San  Mateo  Co.,  Cal. — 
Until  May  4,  4  p.  m.,  bids  will  be  re- 
ceived by  E.  W.  Foster,  city  clerk,  to 
erect  two  comfort  stations  in  city  park. 
Cert,  check  5%  req.  with  bid.  Plans  on 
file  in  office  of  clerk. 


RESIDENCES 


Bids   Being  Taken. 

RESIDENCE.  Cost,    $15,000 

SAN    FRANCISCO.      Pacific   Ave. 
Two-story   frame  and   stucco   residence 

9    rooms,    2    baths,    terra   cotta   tile 

roof. 
Owner — Dr.  and  Mrs.  Wallace  B.  Smith. 
Architect — Henry    H.      Gutterson,      526 

Powell  St. 


Plans   Being  Prepared. 

RESIDENCE.  Cost,   $20,000 

PIEDMONT.      Alameda    Co,,    Cal. 

Two-story  frame  and  stucco  English 
residence. 

Owner — A.  W  Clark,  6  Loreta,  Oak- 
land. 

Architect — W.  E.  Schlrmer,  Thayer 
Bldg.,   Oakland. 


To  Be  Done  By  Day's  Work. 

RESIDENCES  Cost    $5000    each 

SAN  FRANCISCO,  N  Rico  Way  115  & 
145   E  Avila. 

Two  2-story  and  basement  frame  resi- 
dences. 

Owner — F.  W.  Varney,  860  Bush  St., 
San  Francisco. 

Architect— Chas.  P.  Strothoff,  2274  15th 
St.,   San    Francisco. 


Completing  Plans. 

RESIDENCE.  Cost,     $16,000 

SAN  MATEO,   San  Mateo,   Cal. 
"Two-story    and   basement      frame     and 

stucco    English    residence. 
Owner — Mrs.    John   Merrill. 
Architect — Thomas    Kent,      Underwood 

Bldg.,   San   Francisco. 


To  Be  Done  By   Day's  Work. 
RESIDENCE  Cost,   $6500 

LARKSPUR,    Marin    Co..    Cal. 
One-story   frame   and   stucco    residence, 

garage  in   basement. 
0"R^ner — Mr.    A.    Collins 
Architect    —    Walter    C.    Falch,    Hearst 

Bldg.,   San    Francisco. 


flans   Being  Figured. 

l^ESIDBNCE  Cost,  $9000 

OAKL.^ND,    Alameda    Co.,    Cal.,    Lake- 
shore    Highland. 

Two-story    frame    and      brick      veneer 
residence.    English    type. 

Owner — O.   O.   Gilbert. 

Architect    —    W.    E.    Schirmer,    Thaver 
Bldg..  Oakland. 
Bids   are    being   taken    for   a   general 

contract. 

Segregated   Figures   Being   Taken. 
RESIDENCE  Cost,   $14,000 

PALO   ALTO,    Santa    Clara    Co.,    Cal. 
Two-story   frame  and   stucco  residence. 
Owner — (3.    Berson. 

Architect — W.   L.  Sehmolle,   Russ  Bldg., 
San  Francisco. 


Member  S    F.  Builders'  BzchanK« 
Phone   Sutter   6700 

ALBERT  DEAN 

Raniluni  Varieerated  Colors  Slate 

Roofing 

and 

Uandoin   Yariepatert  Colors  Tile 

RoofinR 

Composition   Roofing 

General  Roof  Repairing 

Samples  Submitted 

180  Jeanlr    St.,   San    F*riincUco 

Res     4201    Mission    St 

Phons    Randolph    S982 


To    Be    Done    By   Day's    Work. 

RESIDENCES  Cost,  $4000   each 

SA.N  FRANCISCO,  vicinity  or  Geary 
and   Emerson  Sts. 

Fifteen  1-story  and  basement  frame 
residences. 

Owner — Jas.  Welsh,  1  Northwood  Dr.. 
San    Francisco. 

.\rchitect — Eaumann  &  Jose,  251  Kear- 
ny St.,  San  Francisco. 

Bids   Being  Taken. 

RESIDENCE  Cost,  $20,000 

SAN    RAFAEL,    Marin   Co.,  Cal. 
Two-story   frame   and   stucco   residence 

separate   garage. 
Owner — L.   Stanley. 
Architect   —   N.    W.    Sexton,   De    Young 

Bldg.,  San  Francisco. 


Contract   Awarded. 

BUILDING  Cost,   $75,000 

SAN      FRANCISCO.      Washington      and 

Cherry  Streets. 
Two-story   and   basement   brick   Italian 

style   architecture   building. 
Owner — -Walter  Heller. 
Architect  —  Bakewell  &     Brown,      251 

Kearny  St.,   San   Francisco. 
General  Contractor — Mattock  &  Feasey, 

210  Clara  St.,  San  Francisco. 
Contracts     for  excavating,     concrete, 
plumbing,    electrical    and    heating    will 
be  awarded  separately  very  shortly. 

Bids  Opened. 

RESIDENCE  Cost,    $ 

SACRAMENTO,    Sacramento    Co.,    Cal. 
Two-story  frame  and  plaster  residence, 

tile  roof,  detached  garage. 
Owner — A.   R.   Hallaway  Jr. 
Architect  —  Dean    &    Dean,    California 

State  Life  Ins.   Bldg.,   Sacramento. 
Contractor — M.  N.  Gould. 

Complete  list  of  bids  follow: 

M.   N.   Gould $16,800.00 

Frank  Moloney   17,000.00 

Paul   Opdyke    17.390.00 

W.   L.   Chatterton 18,097.90 

Thos.   B.  Hunt 18,500.00 

W.    B.    Ladue 18,766.00 

H.    W.    Robertson 20,405.00 


To   Be   Done  By  Day's  Work. 
RESIDENCE  Cost,  $10,000 

SA.N  FRANCISCO,  NE  Green  and  Mason 

Streets. 
Two-story    and    basement    frame    resi- 

Owner — G.   B.   Antonini,   758   Green   St., 

San  Francisco. 
Architect — Earle    B.    Bertz,    168    Sutter 

St..  San  Francisco. 


Contract   Awarded. 

RESIDENCE  Cost,   $8000 

BERKELEY,  Alameda  Co.,  Calif.  N 
Virginia    St.    near    Spruce. 

One-story  frame  and  stucco  residence, 
English  style,  6  rooms  and  bath. 
separate   garage. 

Owner — Mary   L.    Dungan. 

Architect — Jas.  W.  Plachek.  Mercan- 
tile   Bank    Bldg.,    Berkeley. 

Contractor  —  Conner  cfe  Conner,  1726 
Grove  St.,   Berkeley. 


Contract  Awarded. 

RESIDENCE  Cost.   $12,000 

.NORTH  BERKELEY,  Contra  Oosta  Co., 

Cal.    (Craigmont  Tract) 
Two-story   frame   and   stucco  residence 
Owner — Carl  Salsbach. 
.Architect    —    Miller   &    Warnecke,    1404 

Franklin    St.,   Oakland. 
Contractor — B.    F.    Wooley,    707    Adams 

St.,    Albany.    Cal. 

RESIDENCE  &  GARAGE.    Cost,  $11,500 

OAKLAND.      644    Trestle    Glenn    Rd. 

Two-story  S-room  residence  and  gar- 
age. 

Owner — Dr.  and  Mrs.  J.  F.  'Vickerson, 
NW  C:r.   8th  and  Henry  Sts.,   Oak. 

Architect — None 

Contractor — Oscar  Soder,  2438  Ashby 
Ave.,    Berkeley. 


Sub-bids   Being   Taken. 

DWELLING.  Cost,   $12,008 

.SAN   FRANCISCO.      S  Green   St.    100   W 

Pierce   St. 
Two-story    and    basement    frame      and 

stucco    residence. 
Owner— E     G.    Meyer.    Mills    Bldg.,    San 

Francisco. 
.Architect  —  Henry    H.     Gutterson,    526 

Powell   St.,   San   Francisco. 
Contractor — M.    C.    Ingraham,    165    Fell 

St.,  San  Francisco. 
Bids    are    being    taken    for    plaster- 
ing,    painting,     hardwood     floors,    bath 
tile,    slate   roof. 
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Completing   Plans. 

RESIDENCE  Cost,    $25,000 

LOS  GATOS.  Santa  Clara  Co.,  Cal. 
Spanish    residence,    frame    and    stucco, 

tile  roof,  patio  style. 
Owner — Samuel  Mosher. 
Architect— McWetliy    &    Greenleaf,    2910 

Telegraph    Ave.,    Oakland. 
Plans  will  be  ready  for  figures  about 

April  25th. 


To  be  Done  by  Day's  Work. 
RESIDENCES  Cost,   $4000   each 

SAN  FRANCISCO.     W  Forty-sixth  Ave. 

25,    50    and    75    N    Sutro   Heights. 
Three    one-story    and    basement    frame 

residences. 
Owner — Alvin  J.  Stern,   647  Mission  St., 

San  Francisco. 
Plans  by  Owner 


Sub-figures  Being  Taken. 

RESIDENCE.  Cost,    ? 

SAN    FRANCISCO.      Seaclitf    Ave.      bet. 

26th    and    25th    Sts. 
Two-story    frame    and    stucco    12-room 

residence    Italian    style,      2      baths, 

shingle    roof. 
Owner — B.  G    Meyer  and  R.  Van  Vleit, 

Mills   Bldg. 
Architect — Samuel      Lightner      Wyman 

and    A.     Appleton    Assoc,     68    Post 

St..   S.  F. 
Owner— M.    C.    Ingraham,    165    Fell    St., 

S.  F. 
Bids  are  being  taken  for  concrete, 
hardwood  floors,  plastering,  sheet 
metal,  etc.  Contract  for  lumber  has 
been  awarded  to  the  William  Smith 
Co.,  3rd  &  Channel  Sts.,  San   Francisco. 


Contract    Awarded. 

LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Architect  Henry  F.  Withey,  405  S. 
Western  Ave.  has  prepared  plans  and 
will  build  two-story,  14-room,  L-shaped 
residence,  35x75  feet  and  20x26  feet,  at 
128  N.  June  St.  for  Samuel  Beekman, 
432  S.  Manhattan  PI.;  tile  and  composi- 
tion roof,  liollow  tile  garden  wall, 
Tuffa  stone  entrance,  sandstone  mantel, 
wrought  iron,  5  tiled  baths,  oak  floors 
in  13  rooms,  gum  and  O.  P.  trim.  Lino- 
tile  kitchen  floor,  steel  windows,  roller 
screens,  canvas  covered  walls,  Ruud 
water  heater,  unit  heating  system,  in- 
cinerators,   garage.      Cost,    $40,000. 


BEVERLY  HILLS,  Los  Angeles  Co., 
Cal. — Newman  &  Newman,  347  S.  West- 
ern Ave.,  Los  Angeles,  will  build  two- 
story  and  basement,  12-room  dwelling 
on  Roxburv  Dr.,  S  of  Sunset  Blvd., 
Beverly  Hills,  for  J.  E.  and  Ella  P. 
Schell.  Plans  by  Murray-Conway 
Studios,  Beverly  Hills;  52x71  ft.,  frame 
and  stucco,  art  stone  trim,  tile  and 
composition  rooflng,  hardwood,  pine  and 
Diato  floors,  pine  trim,  tile  baths  and 
drainboards,  3  tile  hearths,  electric 
heating  system,  metal  lath,  ornamental 
iron,  incinerator,  water  softener,  re- 
frigeration plant,  lawn  sprinkler  sys- 
tem, garage  and  servants'  quarters. 
Cost,    $41,000. 


BEVERLY  HILLS  L.  A.  Co.,  Cal.— 
Francis  H.  Dlouhy,  1209  Per.shing  Sq. 
Bldg.  is  compl.  plans  and  will  erect 
a  15-rm.  fr  and  stucco  res.  at  Sunset 
Blvd.  and  Crescent  Dr.,  Beverly  Hills, 
for  self:  60x50  ft..  3-story  and  base- 
ment, tile  rfg.,  gas  unit  htg.  sys.,  aut. 
water  htr.,  hdwd.  firs,  and  trim,  7 
tiled  baths,  3  art  stone  mantels,  refrig. 
sys.,  g'lrage,  swimming  pool  and  sta- 
bles;   $30,000. 


SAN  DIEGO.  San  Diego  Co.,  Cal.— 
F.  L.  Stimson,  La  Jolla,  will  build  2- 
story  7-room  res.  on  Avenida  Cresta 
for  Balfour   Co.;   $20,000. 


GLENDALE,  L.  A.  Co.,  Cal.— E.  A. 
Hayes,  designer  and  supt.  of  constr.  for 
Barnum  Building  &  Finance  Co.,  200  E 
Broadway,  Glendale.  is  preparing  plans 
for  an  8  or  9-rm.  Spanish  type  res.  in 
Montecito  Park  section  of  Sparr  Hts. 
for  Dr.  Arthur  Hook,  5314  N  Ellenwood, 
Eagle  Rock,  owner,  office  in  Merchants 
Nat.  Banli  BIdg.,  Los  Angeles;  the  res. 
will  be  erected  by  the  newly  formed 
Barnum  Bldg.  &  Finance  Co.;  $30,000. 
Plans  are  also  being  prepared  for  other 
dwigs.   in   this   district. 


SAN  RAFAEL.  Marin  Co.,  Cal. — John 
A.  McNulty  and  C.  J.  Dennis,  Minneapo- 
lis capitalists,  have  taken  over  the 
Hanta  Venetia  holdings  of  Mabray  Mc- 
Mahon  and  will  have  plans  prepared  at 
once  for  25  modern  bungalows,  costing 
$4000  each.  Considerable  landscape 
work  is  contemplated  by  the  ne'w 
owners. 


SCHOOLS 


Bids   Being  Taken. 

ADDITION  Cost,   $75,000 

TAFT.  Kern  Co.,  Cal.,  Taft  High  School 
One-story    9-room    reinforced    concrete 

addition  to  high  school. 
Owner — Taft  High  School  District. 
Architect — W.    H.    Weeks,    369    Pine    St., 
San   Francisco. 
Bids  close  May   15,  1925. 


Completing    Plans. 

SCHOOL  BLDG.  Cost,  $50,000 

STJNOL,   Alameda  Co.,  Cal. 

One-story    reinforced    concrete      school 

building. 
Owner — Sunol    Glen    School    Dist. 
Architect — W.    H.    Weeks,    369    Pine   St., 

San    Francisco. 
Bond   election   will   be  held   in  a   day 


Completing    Plans 

ADDITION  Cost.   $30,000 

REDWOOD   CITY.    San    Mateo    Co.,    Cal. 

Washington  School. 
One-story  frame  addition  (6  classrms.) 
Owner — Redwood  City  School  District. 
Architect  —  N.  W.  Sexton,  De  Young 
Bldg.,  San  Francisco. 
Plans  "will  be  ready  for  figures  in 
about   a   week. 


All-Key 
Plaster  Lath 

(Patented) 
100%    Mechanical   Ker. 


Plaster 
Wall    Board 

(Patent   applied   for) 
The  Last  Word  In  Wall   Boar 


CALIFORNIA   CEDAR   PRODUCTS   COMPANl 

STOCKTON,    CALIFORNIA 


Contract    Awarded. 

ADDITION.  Cost,  $61,289 

SACRAMENTO,    Cal.      3  5th    and   K    Sta., 

David    Lubin    School    site. 
Two-story    brick    school   addition,    hol- 
low   tile    corridors. 
Owner — Board    of    Education — Saoto. 
Architect   —    De.m   &    Dean,   California 
State    Life    Bldg.,    Sacramento. 
Contract  has   been  awarded  to   Fred- 
erick   H.    Betz,    Ochsner    Bldg.,    Sacra- 
mento.     Following    is    a    complete    list 
of  bids  submitted: 

Frederick    H.    Betz $61,289 

Geo.    D.    Hudnutt,    Inc 63,444 

Frederickson    &    Watson    65,055 

Herndon    &    Finnigan    65,294 

Campbell    Const.    Co 65,646 

Chas.    Mabrey     67,666 

Wm.    Murcell    68,824 

J.    P.   Shepherd    69,677 

Plans   Approved — Bids   Being   Taken. 
COLLEGE    BLDGS.  Cost,    $350,000 

Equipment,    $50,000 
SACRAMENTO,    'Sacramento     Co.,    Cal. 

Freeport    Blvd. 
Two    college    buildings,    Class    C,    con- 
sisting    of      administration      bldg. 
with    science      wing,       gymnasium 
and    auditorium    combined:       brick 
construction    on      both      buildings; 
fireproof   corridors;    tile    roof. 
Owner — City    of   Sacramento. 
Architect  —   Dean  &   Dean,   California 
State  Life   Bldg.,   Sacramento. 
Bids  will  be  received  until  May  18th, 
1925,    7:20   P.    M.,   for  general   construc- 
tion.  Plumbing,   heating,  electrical  and 
painting   work    separately. 

SCHOOL  Cost,    $15,000 

PORTOLA,    Plumas    Co.,    Cal. 
Two-story   8-room    frame   school  build- 
ing, being  the  first  unit  of  the  high 
school. 
Owner — Plumas     County     High     School 

Board. 
Architect — John  W.  Woollett  of  Wooll- 
ett  &  Lamb,  Mull  Bldg.,  Sacramento 
General 
Jenkins    &    Elton,    3560    Y    St., 

Sacramento,    (awarded)     $15,249 

Ira  Boss    16,951 

Herndon    &    Finnigan    17,814 

Electrical 
Sterling   Elec.    Co.,    907    8th   St., 

Sacramento 942 

Plumbing 
E.   T.   Alderman,   Portola, 

(awarded)     1,065 

Luppen    &    Hawley     1,307 

Heating 
Luppen    &    Hawley,    906    7th    St. 

Sacramento,    (awarded)     2,259 

Call    for    bids    on    electrical    wiring 
will    be    readvertised    shortly. 


ELK  GROVE,  Sacramento  Co.,  Cal. — 
Until  April  24,  8  p.  m.,  bids  will  be  re- 
ceived by  S.  R.  Gage,  clerk.  Elk  Grove 
Union  High  School  District,  to  install 
automatic  sprinkling  system  in  school 
grounds.  Cert,  check  10%  payable  to 
clerk  req.  Plans  obtainable  from  clerk. 

LONG  BEACH,  Los  Angeles  Co.,  Cal. 
— Davison  &  Thompson,  361  Walnut  St., 
Long  Beach,  subm.  low  bid  at  $64,850  to 
Long  Beach  Board  of  Education  for 
new  James  R.  Lowell  school.  Long 
Beach.  Low  bids  on  sub-trades  were: 
Plastering,  L.  A.  Walquist,  $3389;  paint- 
ing. Long  Beach  Paper  &  Paint  Co 
$2900;  plumbing,  Hickman  Bros.,  $6740; 
electric  wiring,  N.  M.  Baird.  $2900;  heat- 
ing. Hickman  Bros.,  $6478;  Kirtland 
Cutler,  1010  Farm.  &  Merch.  Bank  Bldg., 
Long  Beach,  and  E.  H.  Gates,  1261 
American  Ave.,  Long  Beach,  associate, 
architects. 

LOS   ANGELES,   Cal.— The  bd.  of   ed. 

has  authorized  its  architectural  dept. 
to  prepare  plans  for  a  12-unlt  addition 
at  59th  St.  school  site.  It  is  to  cost 
$80,000.  B.  L.  Ellingwood  waS  appoint- 
ed heating  engineer. 

LOS  ANGELES,  Los  Angeles  Co.,  Cal. 

Architects  Noerenberg  &  Johnson,  401 

L.  A.  Railway  Bldg..  have  been  com- 
missioned by  the  Board  of  Education 
to  prepare  plans  for  new  building  at 
Breed  St.  school  site.  It  is  to  cost 
$80,000. 

NAPA,  Napa  Co.,  Cal. — Preliminary 
plans  have  been  completed  for  a  voca- 
tional training  building  to  be  erected 
at  Napa  High  School  grounds.  Will  be 
46  by  160  ft.  The  school  trustees  have 
$19,000    available    for   construction. 
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HOLLYWOOD,  Los  Angeles  Co  Cal. 
—Architect  Paul  C.  Pape,  Central  Bldg., 
has  been  commissioned  by  board  ot  ed- 
ucation to  prepare  plans  for  new  gym- 
nasium building  at  Hollywood  high 
school  to  cost  $60,000.  D.  S.  Reynolds 
was   appointe<i   as   heating  engineer. 

GARBERVILLE,  Humboldt  Co.,  Cal. 
—Until  May  10,  1  p.  m.,  bids  will  be 
received  by  Garberville  School  District 
to  erect  school  addition.  Newton  Acker- 
man,  architect.  533  6th  St.,  Eureka.  Cert 
check  5%  req.  with  bid.  Plans  obtain- 
able from  architect.  Trustees  of  the 
district  are:  E.  R.  Linser,  L.  A.  Robert- 
son and  J.  P.  Thomas  . 

FER>fDALE,  Humboldt  Co.,  Cal.  — 
Trustees  of  Grant  Union  School  Dis- 
trict contemplate  1-classroom  addition 
to   present   school. 

OAKLAND,  Cal.— Until  April  28,  9:45 
a.  ni.,  bids  will  be  received  by  John  W. 
Edgemond,  secy.  Board  of  Education, 
211  City  Hall,  for  excavation  and 
grading  in  connection  with  Maxwell 
Park  school  at  Fleming  and  Monti- 
cello  Sts.  Cert,  check  10%  req.  with 
bid.  Specifications  obtainable  from 
Supt.  of  Buildings,  Room  415,  532  16th 
St.,   on   deposit  of  $10,   returnable. 

HAYWARD,  Alameda  Co.,  Cal. — Plans 
will  be  ready  for  figures  in  about  ten 
days  for  the  new  auditorium,  science 
and  classroom  buildings  to  be  erected 
in  Hayward  in  the  Hayward  Union 
High  School  District.  Buildings  will 
cost  approximately  $275,000.  Henry  C. 
Smith,  Humboldt  Bank  Bldg.,  San 
Francisco,  is  the  architect.  Further 
report  will  be  given  very  shortly. 

LOS  ANGELES,  Cal. — Archt.  T.  Bev- 
erly Kelm,  Jr.,  716  Haas  Bldg.,  has 
completed  working  plans  for  2-story  & 
Dasement  grammar  school,  130x134  ft., 
at  225  E  Ave.  19  for  L.  A.  bd.  educ. 
bids  to  be  called  for  soon.  Auditorium 
to  seat  250,  and  9  classrms;  plas.  exter., 
corap.  rfg.,  reinf.  cone,  stairs  and  cor- 
ridors, cem.  and  maple  firs;  $84,000. 


OAKLAND,  Alameda  Co. — Alfred  Ol- 
son, Builders'  Exchange,  Oakland,  con- 
tractor for  the  construction  of  the  fire- 
proof "Cole"  school  at  Union,  12th, 
Poplar  and  10th  streets,  Oakland,  has 
awarded  the  following  sub-contracts: 
Expa-ratlng — W.    H.    Hauser,    3129    East 

7th  St.,  Oakland. 
Stmctnral    Steel    —    Independent      Iron 

Works,   1820   Chase   St.,   Oakland. 
ReinforoInK    Steel — Truscon    Steel    Co., 

709  Mission  St.,  S.  F. 
Roofing; — \V.    I.    Adams,    4219       Gilbert 

St..    Oakland. 
PlnmbinK     and     Heating — Scott       Com- 
pany. 
PainMng; — Joseph    J.    Burdon,    351    12th 

St.,    Oakland. 
Electrical    Work — Ne    Page,    McKlnney 

Co.,    128    10th   St.,    Oakland. 
PlasterlnK — P.     H.     Donnelly,     553     37th 

St.,   Oakland. 
BlackhoardH— C.   F.   Weber  &  Co.,  2d  & 

Mission  St.,  S.  P. 
Glaas — Tyre    Glass    Works,    666   Towns- 
end   St.,    San   Francisco. 
Shades^Chas.    F.    Osgood,    593    16th   St., 

Oakland. 
TUe — Rigney    Tile    Co.,    260    Walsworth 

St..    Oakland. 
Sheet    Metal     AVork — E.    Anderson    Co., 

Oakland. 
Hardnnre  &  .Mill  Work — Contractors  & 

Builders    Supply    Co.,    1403    5th    St., 

Oakland. 
Brick  Work — Herman   Block,   1408    36th 

St.,    Oakland. 
Lnmber — Sunset    Lumber    Co.,     1st    and 

Oak   St.,   Oakland. 


TEMPE,  Ariz. — Architects  Lescher  & 
Mahoney,  Bank  of  Ariz,  Eldg..  Phoenix, 
are  preparing  plans  for  two-story  brick 
additions  to  north  and  south  dormi- 
tories of  Arizona  State  Teachers'  col- 
lege here.  Bids  will  be  taken  about 
May  1.  Twenty  rooms  each  with  sleep- 
ing porch;  pressed  brick  exterior,  com- 
position roofing,  concrete  floors.  Cost, 
$60,000. 


CHICO.  Butte  Co.,  Cal.— Until  May 
5,  5  p.  m  ,  bids  will  be  rec.  by  Chas.  A. 
Camper.  Supt.  of  Schools,  to  fur.  school 
supplies,  including  materials  for  man- 
ual training  shops,  etc.  Lists  of  ma- 
terials and  equipment  desired  obtain- 
able  from  above   offic* 


SAN  FRANCISCO— Until  May  19,  2  P. 
M.,  bids  will  be  received  by  State  De- 
partment of  Public  Works,  Division  of 
Architecture,  Forum  Bldg.,  Sacramento, 
for  general  work  in  connection  with 
Kindergarten  Building  and  all  excava- 
tion and  concrete  for  the  boiler  plant  at 
the  San  Francisco  Teachers'  College. 
Separate  bids  will  be  received  for 
plumbing  and  heating  work  and  elec- 
trical work.  Geo.  B.  McDougall,  State 
Architect.  See  call  tor  bids  under  of- 
tlcial    |iro|>o.s]il   Kec'tion    in   tbin   iNNUe. 


SAN  FRANCISCO  —  Until  May  27,  3 
p.  m.  bids  will  be  received  by  Board 
of  Public  Works  to  erect  Douglas- 
Everett  School  in  block  bounded  by 
16th  and  17th,  Sanchez  and  Dehon  Sts. 
Segregated  bids  are  wanted  for  (1) 
general  construction,  est.  cost,  $306,- 
000;  (2)  electric  work.  $9,000;  plumb- 
ing, (3)  and  gas  fitting,  $14,500;  (4) 
mechanic  equipment,  $16,500.  Plans 
obtainable  from  Bureau  of  Architecture 
2nd    floor.   City   Hall. 


AMERICAN    RIVER   at    12th    Street. 
APRIL   22,    1925. 
SANDY   PRATT   is   here. 

WATCHING  THE  American  River. 

•  •      • 

BRING  DOWN  clean  sand. 

AND  SANDY  has  nothing. 

TO  WRITE  about. 

SO  SANDY  said. 

TO  MRS.  Proficient  office-manager. 

AT    SANDY'S    sand    plant. 

"I  HAVE  no  'Concrete  Mix.' 

•  •     • 

FOR  THIS  week's  paper." 
SHE    SAID,    "Tell    them. 
ABOUT  YOUR  real  'concrete  mix.' 
MADE   OUT  of  Prattrock  gravel. 
AND  PRATTROCK  concrete  sand. 
FROM  PRATTROCK   (near  Folsom). 
BECAUSE   WE   now  have. 
A  REAL  "concrete   mix." 

AND  MAYBE  Mrs.  Proficient. 

•  •     • 

THINKS  THIS  near  comedy. 

OF  SANDY  Pratt's. 

IS  THE  bunk. 

MANY  THINK  so. 

MANY  THINK  Sandy  is  conceited. 

BECAUSE   SANDY  writes, 

.\BOUT   HIMSELF. 

AND  SANDY'S  clean  sand. 

AND  HARD,  crushed  rock. 

SANDY  HOPES. 

HE  IS  not  conceited. 

IT  IS  a  terrible  affliction, 

BUT  ABOUT  real  "concrete  mix." 

•  •     * 

MADE  OF  sand,  rock  and  gravel. 

•  •      • 

AND  NOT  a  bunch. 

OF  WORDS  ("Pratt's  Concrete  Mix") 

SAXDY'S  COMPANY  is  producing. 

AT  PRATTROCK   (near  Folsom). 

A   "CONCRETE  mix." 

SUITABLE  FOR  good  concrete. 

AND  NOT  suitable. 

TO  FILL  newspapers.    ^ 


WITH   BUM   reading   matter. 

LIKE  THIS  near-comedy, 

THE  SAND  In  this  mix. 

IS  CLEAN  and  sharp. 

AND  WELL  graded. 

THE  ROCK  or  gravel. 

IS  EVERYTHING. 

THAT  SANDY  says. 

FOR  THE  sand. 

AND  THEN  some. 

SEVERAL  DEALERS  and  contractors. 

SAID  SANDY'S  concrete  mix. 

(NOT  HIS  newspaper  kind). 

IS  THE  best. 

IN    THE    west. 

BUT  THAT'S  too  strong. 

•  •     • 

THESE   OVER   enthusiastic   friends. 

SHOULD  SAY. 

"PRATT'S  CONCRETE  Mix." 

MADE  OF  sand,  rock  and  gravel. 

•  •     • 

IS  AS  good. 
.\S  THE  best. 
■1  THANK  you." 


The  above  illustration  depicts  the  at- 
titude our  proficient  Sacramento  ofiice- 
manager  takes  when  now  and  then  a 
prospective  buyer  is  slow  to  be  con- 
vinced that  Pratt's  Concrete  Mix  is  one 
of  the  best  on  the  market.  The  favorite 
slogan  ot  Mrs.  Proficient,  Ofllce  Manager 
is,  "Pratt's  Concrete  Mix  is  better 
than  the  best." 


Saturday,   April  25,  1925 


BUILDING    AND    ENGINEERING    NEWS 


15 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Architect  T.  Franklin  Power,  2615 
W.  7th  St.,  is  preparing  plans  tor  new 
college  buildings  on  16th  St.  west  of 
Vermont  Ave.  tor  Loyola  College.  The 
buildings  will  include  chapel,  offices, 
dining  hall  and  (acuity  residence;  rein- 
forced concrete  frames  and  floors,  brick 
tiller  walls,  face  brick,  cast  stone,  tile 
and  composition  roofing.     Cost,  $250,000. 


INGLEWOOD,  L.  A.  Co.,  Cal. — James 
P.  Steele,  15913  S  Western  Ave.,  Moneta 
was  low  bidder  at  $113,832  for  erecting 
three  new  grade  schools  at  Ingle  wood; 
Norman  F.  Marsh,  211  Broadway  Cen- 
tral Bldg,,  archt.  Low  bidders  on  other 
contracts  were:  Inglewood  Plumbing 
Co.  on  plumbing  at  $15,337;  Pacific 
Gas  P>adiator  Co.  on  heating  at  $5560; 
Aylesworth  Electric  Co.  en  wiring  at 
$3260;  R.  B.  Swan  on  painting  at  $4800; 
F.alrview  Heights  school  will  contain 
10  rms.,  frame  and  plaa.  constr.;  Kelso 
St.  school,  12  rms.,  frame  and  rug.  brick 
veneer;  North  Inglewood  school,  8  rms 
frame  and  brick  veneer;  comp.  rfg. 
for  all   bldgs. 


NORWALK,  Los  Angeles  Co.,  Cal.— 
Architect  J.  A.  Larralde,  1400  Stock  Ex- 
change Bldg.,  Los  Angeles,  has  been 
commissioned  to  prepare  plans  for  4 
6-room  grammar  school  building  and 
alterations  to  present  buildings  at  Nor- 
walk  for  Norwalk  Grammjir  School 
District.  Bonds  to  the  amount  of  $40,- 
000  will  be  voted  on  May  12th. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
Following  bids  were  received  by  Ansel 
S.  Williams,  clerk,  Board  of  Educa- 
tion, to  erect  auditorium  balcony  In 
high  school.  Louis  Stone,  architect, 
357  12th  St.,  Oakland. 
R.  W.  MoUer,  74  New  Montgom- 
ery  St..    S.    F $33,927 

H.    Vlckroy    34,615 

J.    F.   Sheperd    34,817 

F.    R.    Zinck    35,488 

Davidson    &    Nicolson    36,748 

Bid    of    R.    W.    Moller    is    being    held 
under  advisement. 


ALAMEDA,  Alameda  Co.,  Cal. — First 
I'resbylerian  Church,  Earle  P.  Co- 
chran, pastor,  plans  erection  of  $30,- 
UOU  bunday  school  building  within  one 
year.  E.  F.  Buirell  is  president  of  the 
Hoard  of  Church  trustees. 


LOS  ANGELES,  Cal. — Until  9  a.  m., 
.May  s,  bids  will  be  rec.  by  L.  A.  bd. 
cduc.  for  2-story  12-unit  addition  pro- 
posed lor  Wadswurth  St.  school  site, 
11)25  E  3Sth  Si.  Separate  bids  on  plbg., 
ijainting,  htg.  and  vent.,  and  elec.  wir- 
ing. Plans  and  spec,  obtainable  at  761 
U  A.  Cham,  of  Coram.  Bldg.  Cert,  or 
'•ash.  check  or  bond  ii%.  Wm.  A.  Shel- 
don, secy.  Alfred  \V.  Kea  and  Chas.  E. 
uarstang,  archts.,  903  Trust  &  Sav. 
Hldg.;  stucco  exter.,  comp.  r(.,  reinf. 
cone,  corridors  and  stairs,  cem.  and 
maple   fUs.;    $75,000. 


SAX  JOSE,  Santa  Clara  Co.,  Cal. — 
Following  contracts  have  been  award- 
ed for  work  in  connection  with  Theo- 
dore Roosevelt  and  Woodrow  Wilson 
Junior  High  School  buildings.  W.  H. 
Weeks,  architect,  369  I'ine  St.,  San 
Francisco,  and  Binder  &  Curtis,  asso- 
ciated architects,  San  Jose. 
Labor,  paiintiiis  Wilsou  school  —  Wm. 

Loos,    27    Pershing    St.,    San    Jose, 

$9476. 
Labor,     painting    Roosevelt    school    — 

Wm.  Herman,  127  Sierra,  San  Jose, 

$6609. 
Special    fixtnrcs — Brass    &    Kuhn,    1917 

Bryant   St.,   San   Francisco,    $37,207. 
Electric  clocks — Pacific  Clock  Co.,   San 

Francisco,    $2435. 
NOTE — Painting    bids    were    submit- 
ted  item  for   item,  and  several  awards 
made.   Owing   to   number   of  items   and 
bids   these  are   not   listed. 


SAN  FRANCISCO.— Until  April  29,  3 
P.  M.,  bids  will  be  received  by  Board 
of  Public  Works  to  erect  metal  shop 
building  at  Francisco  School,  Francis- 
co and  Powell  Sts.;  est.  cost,  $5500. 
Plans  obtainable  from  Bureau  of  Arch- 
itecture, Department  of  Public  Works, 
2nd   floor,    City   Hall. 


COMPTON,  L.  A.  Co.,  Cal. — Crum  & 
Dawson,  Compton,  were  awarded  contr. 
at  $38,278  for  1-story  8-classrm.  brick 
grammar  school  at  Eastside,  Compton, 
lor  Compton  Grammar  School  Dist.; 
Frank  M.  Goodwin,  207  W  Main  St., 
Compton,  archt.;  press,  brick  and  art 
stone  exter.,  comp.  rf.,  hdwd.  firs.,  pine 
trim,  gas  htg.,  slate  blackbds.,  toilets 
and  offices. 


LOS  ANGELES.  Cal. — Ray  De  Camp, 
1277  W  24th  St.,  has  been  awarded  cent 
tor  4-story  58-room  8-family  class  C 
flat  bldg.,  143x50  ft.,  at  405  Alexandria 
Ave.  for  Lilly-Fletcher  Co.,  Natl.  City 
Bank  Bldg.  Plans  by  L.  A.  Smith,  3rd 
St.  and  Western  Ave.;  face  brick,  art 
stone,  comp.  shgle.  rf.,  fire  escapes, 
ornam.  iron,  struc.  steel,  oak  and  plno 
firs.,  mahog.  and  O.  P.  trim,  marble 
and  tile  work,  16  tiled  baths,  aut.  elec. 
elevators,  refrigeration  sys.,  incinerat- 
or, steam  htg.;  $95,000.  Work  to  start 
about  April  27. 


COMPTON,  Los  Angeles  Co.,  Cal.— 
Until  1:30  P.  M:,  May  14,  bids  will  be 
received  by  Board  of  Trustees  of  Comp- 
ton Union  High  School  District  for 
erecting  new  administration  building 
at  Compton  High  School;  Alfred  W.  Rea 
and  Chas.  E.  Garstang,  Trust  &  Savings 
Bldg.,  architects.  Bids  will  be  taken 
for  all  work  complete  in  one  contract 
and  separately  for  general  work, 
plumbing,  painting,  electric  wiring,  gas 
radiators  and  auditorium  heating  and 
ventilating.  188x220  feet,  18  class- 
rooms, auditorium  to  seat  1800,  study 
hall,  library,  cafeteria  in  basement;  2- 
story,  brick  construction,  stucco  ex- 
terior, cast  stone  trim,  tile  and  compo- 
sition  roofing,   elevator.     Cost,    $300,000. 


LOS  ANGELES,  Cal.  —  Archt.  T. 
Franklin  Power,  2615  W  7th  St.,  has 
completed  working  plans  for  2-story 
12-classroom  school  bldg.  60x119  ft., 
with  wing  36x100  ft.,  at  3263  Larga 
Ave.,  for  L.  A.  bd.  educ;  reinf.  cone, 
walls,  tile  and  comp.  rf.,  hoi.  tUe  and 
fr.  partit.,  reinf.  cone,  corridors  and 
stairs,    cem.    and   maple   firs.;   $84,000. 


A  "Pittsburg"  Automatic 
Gas  Water  Heater  in- 
staUed  In  the  Home  iadl- 
cates  higb  qnality 
thronghont. 

Recommended  and  specl- 
fled  by  all  of  the  leading 
architects,  plumbera  and 
builders. 

Consider    the   high    merit 
of     the    Pittsburg    coupled 
Pittsburg      Perfect 


with      • 

Service. 

"Hot 
wink  " 


water    quick    as    a 


PITTSBURG  WATER  HEATER  CO. 

Makers  of 
"PITTSBURG    AUTOMATIC" 

"BUNGALOW    AUTOMATIC" 

STORAGB   SYSTEMS 
and  "LION"  TANK  WATER  HBIATERS 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 


"Westest" 

Dead  Front  Safety 

Panel  Boards  with 

Cabmet 

New  style  duplex,  type 
as  lllTJBtrated,  "Westest" 
Dead  Front  Panels  are 
absolutely  dead  front,  yet 
they  are  easily  accessible 
for  testing.  Fittings  are 
G.  E.  standard  and  are 
mounted  on  Johns-Man- 
ville  ebony  asbestos 
wood.  Plates  and  trim  are  In  Special  Crystalac 
Finish.  All  "Westest"  Panels  are  approved  by 
the  National  Board   of  Fire   Underwriters. 

Western  Safety  Mfg.  Co.,  Inc. 

Member   California   Development   Association 
California  BlectragiBts'  Association 


"WESTEST" 

ELECTRIC  PRODUCTS 

1261  Folsom  Street 

San  Francisco 

Phones  i 


Enclosed  externally  operated 
Safety  Switches,  Knite 
Switches,  Metal  Switch  and 
Cnt-out  Boxes,  Safety  Panel 
Boards. 

Catalog  and  Prices  on  Rcanest 
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KLAMATH  FALiiS,  Ore.  —  John  H. 
Almeter,  8S0  E.  Ash  St..  Portland,  at 
^ISa.uuo,  submitted  low  bid  for  general 
construction  ot  new  school.  Harold 
D.  Marsn,  Henry  Bldg.,  Poitland,  Ore., 
architect.  Bid  does  not  include  heat- 
ing,  plumbing,    electric   worli. 

SAN  FRANCISCO. — Following  bids 
rec.  by  Bd.  Pub.  Wks.  to  erect  Al- 
vardo  school  at  SE  corner  of  22nd  and 
Douglas   streets: 

General    Construction 
ilonson    Bros.,    251    Kearny    St. 

si.  i,' $261,860 

Jas.    Li.    McLaughlin    266,800 

C.    L.    Wold    268,035 

Alfred    Kohn    275,137 

R.    W.    iloUer    277,000 

Barrett    &    HUp     277,856 

Sampel   &    Cody     278,400 

Anderson    &    Kingrose    285,000 

Keilly    &    Nemetz    293,400 

Slevlianical  Equipment 
Latourette      Flcal      Co.,      Sacra- 
mento,   Cal $14,790 

Henry    Ernst    &    Sons     15,904 

Lawson    &    Drucker     16,280 

A.     Lettich     16,920 

Noble-Powers    Co 16,990 

P     J.    Enright    17,050 

Knittle    Bros 17,051 

J.     E.    O'Mara     17,160 

Scott     Co. 17,470 

\\m.    J.    Bays    18,100 

The    Turner    Co 18,760 

W.   H.  Picard    19,134 

PlnnbtBgt 
Noble-Powers    Co.,    Wells    Fargo 

Bldg.,    S.    F $12,995 

\Vm.    F.    Wilson    Co 13.662 

Turner    Co 14,560 

Henry  Ernst  &  Sons    14,573 

A.  Littich 13,700 

J.  E.  OMara   14,900 

Thos.    Skelly    15,250 

W.    H.    Picard    14,348 

Latourette    Fical    Co 15,590 

Lawson   &   Drucker   17,000 

Electrical    Work 

L.     Flatland     $8200 

Butte    El.    Eq.    Co 8254 

Newbery-Pearce    El.    Co 8296 

Pac.    El.    Const.     Co 8760 

M.    E.    Ryan    8890 

Latourette  Fical  Co 8900 

Crown    Electric    Co 9025 

Standard  Elec  Const    Co 9200 


SAN  FRANCISCO  —  Following  bids 
received  by  Board  of  Public  Works  to 
erect  Cabrillo  school  in  block  bound- 
ed by  Cabrillo  and  Balboa  Sts.,  24th 
and  25th  Aves.;  temporary  construc- 
tion: 

Theo.   Meyer    $71,990 

C.    L.    Wold     72,500 

R.    W.    Moller    73,000 

Alfred    Kohn     75,000 

J.    V.    Bryant    77,200 

F.    L.    Hansen     78,880 

John    Beck     78,900 

Amoroso   and   Damico    79,674 

Anderson    &    Ringrose    82,150 

Reilly    &    Nemetz    83,980 

C.ntract  awarded  to  Theo.  Meyer, 
First  National  Bank  Bldg.,  San  Fran- 
cisco,  at  $71,990. 


FT.  THOMAS,  Ariz.— Pierson  &  John- 
on,  Gila  Bend,  Ariz.,  awarded  contract 
t  $42,580  for  one-story  high  school 
uilding    for    Ft.    Thomas    Union    High 


CLAWSON    PATENT 
CHIMNEY   CO. 


CLAWSON'S    PATEIVT   CHIMNEY 

i<  the  Most   Complete  on   tbe 

Market 


CLAWSON'S     FTIRNACE     GRATE 
tor  Gaa,  Coal  or  Wood 


OLAWSON'S 

HOODS   and    DAMPERS    for 

Open    FHrepIacc« 


Bzperta    In    Cnrlns    Smokr   Flues 
and   In   Veatilatlns: 

Terra  Cotta  and  Galvnnlxed  Iron 

Citlainey   Tops    Erected 

dlUnney  Sweeptns 


School  Dist. 
tccts.  Bank 
Tul'a  Ktone   < 


eseher  &  Mahoney,  archi- 
Arizona  Bldg.,  Phoenix; 
erior,   uomuusition   roof. 


BJNKS,  STORES  &   OFFICES 


rded. 


1130,000 


Contract  Awar 

OFFICE  BLDG. 

BURLINGAME,   San  Mateo  Co.,  Cal. 

Burlingame    Ave.    near   El    Camino 
Heal. 

Three-story  and  basement  office  build- 
ing. 

Owner— Pacific    Tel.    &    Tel.    Cu.,    Head 
Office,   San  Francisco. 

Architect    —    Bliss    &    FaviUe,    Balboa 
Bldg.,  San  Francisco. 

Contractors — Monson    Bros.,    251    Kear- 
ny St.,  S.  F. 


Sub-Contracts   Awarded 

STORE   &   LOFT  '       Cost,    $50,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.,  South 
1st  Street. 

Two-story  class  B  reinforced  concrete 
store  and  loft  building  68x125, 
terra   cotta  front. 

Owner — W.  L.  Prussia  Co.,   San  Jose. 

Architect — Weeks  &  Day  315  Montgom- 
ery   St.,    San    Francisco. 

Contractor — Cahill  Bros.,  55  New  Mont- 
gomery St.,  San   irancisco. 

Roofing — Alta  Roofing  Co.,  570  Waller 
St.,    San    Francisco. 

Metal  sash  —  Michel  &  Pfeffer  Iron 
Works,   1415   Harrison  St.,  S.  F. 

Plastering — Peter  Biadley  180  Jessie 
St.,    San    Francisco. 

Klectrical  work — H.  S.  Tittle.  85  Co- 
lumbia  Sq.,   San   Francisco. 

Plumbing — Wm.  J.  Forster  670  Howard 
St..   San   Francisco. 


Plans   Being   Prepared. 
STORE    BLDG.  Cost.    $11,000 

GILROY,    Santa  Clara   Co.,    Cal 
One-story    brick   and   hollow   tile   store 

building,    covering    10,000    sq.    ft. 
Owner — H.    E.     Robinson,     116     5th    St., 

Gilroy. 
Architect   ^   Miller   &   Warnecke.    1404 

Franklin   St..   Oakland. 
Mr.    Robinson    will      build     by      days 
labor. 


Cost.    $15,000 
Pablo    Avenue    and 


Bids   Being  Taken 
STORE    BLDG. 
BERKELEY,     San 

Dwight    Way. 

store    building    (1   apt.) 
Owner — Herold   Dry   Gouds  Co. 
Architect   —   Miller   &    Warnecke 

Franklin    St.,    Oakland. 


Cost,    $25,000 


Saturday,   April   25,   1926 


Contract  Award. 

FIXTURES  Cost,    $10,990 

SAN  JOSE.  Santa  Clara  Co..  Cal.,  First 

and   San   Carlos   Sts. 
New    store   front,    fixtures,   etc. 
Owner — A.    S.    Appleton   &   Co.,   Lessee, 

90  S  First  St.,  San  Jose. 
Architect  —  Herman   Krause,  Bank   of 

Italy,   San   Jose. 
Contractor    —    H.    C.    Jorgensen,    63    W 

Santa  Clara,  San  Jose. 


Plans    Being    Figured. 

KUILDING  Cost,    $- 

S.\N    JOSE.    Santa    Clara    Go..    CaL 


69 


First  St. 
Onc-.story    reinforced    concrete   stone    & 

brick    building,    22V4x208. 
Owner — Guaranty   Bldg.   &   Loan   Assn., 

94    N   First    St.,    San   Jose. 
Architect — M.    G.    West    Co.,    115    Front 

St.,  .San  Francisco. 
Bids  are  being  taken  for  general 
construction,  heating  and  electrical 
work  separate.  Directors  meeting  will 
be  held  April  22nd,  at  which  time  bids 
will   be  opened. 


Plans    Being    Prepared. 

OFFICE   BLDG. 

OAKLAND,  Alameda  Co..  Cal.  Frank- 
lin   St.,    bet.    17th   and   18th   Sts. 

Two-story  and  basement  and  mezzanine 
reinforced  concrete  office  building, 
30x150    feet. 

Owner — Fred  T.  Wood,  417  15th  St., 
Oakland.    . 

Architect — Guy  L.  Brown,  First  Trust 
Bldg.,  Oakland. 

painting   and    decorating    or- 

ization    that    prides    itself    In 

tradition    of    excellence    and 

craft.sniaiiship       maintained        for 

ver  40  years. 

May  nve  not  cooperate  ^vith  you 
for  the  economy  of  quality  f 

Our  operations  are  state-nride. 
An  Inquiry  ^vill  receive  our  care- 
ful   consideration. 


Am  Quandt  &  Sons 

Painters « Decorators 

Since  1885 
4  GUERRERO  STREET  •  MARKET  17C9 

SAN  raaHcisco 

Los  Angeles 


THE 
EASY  HARDWARE 


Any  carpenter — whether  he  is 
familiar  with  it  or  not — can 
make  a  perfect  installation  with 
■ftTilTCO  on  old  or  new  sash 
easier,  quicker  and  more  eco- 
nomically than  with  any  other 
kind  of  hardware. 
Made  in  3  sizes — 8  inch,  12  inch 
and  16  inches  long.  Take  case- 
ments up  to  48  inches  wide. 

Manafaetured  by 


IDEALERSINIIBUILDINCU: 


Saturday,  April   25,  1925 
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Completing   Plans. 

AUTO  SALES  ROOM,  ETC.  Cost,  $20,000 

OAKLAND,   Alameda  Co.     Harrison   St. 

(Piedmont  Baths). 
Converting   portion   of   bath   house     to 

auto    sales    rooms. 
Lessees — Don  Lee  Co.,  head  office,  San 

Francisco. 
Architect — Clay  N    Burrell,  First  Trust 

Bldg..  Oakland. 


Cost,    i- 


Completing  Plans. 

BANK 

TIBURON,  Marin  Co.,  Cal. 

Two-story   brick  and   hollow   tile  Class 

"C"  bank  building,   30x60. 

Owner — Tiburon-Belvedere     Branch     of 
the  Bank  of  Sausalito.  , 

Engineers — Herman   Safe   Co.,   216  Fre- 
mont St.,  San  Francisco. 
Plans  will  be  ready  for  figures  about 

April    21st.       Bids    will    be     taken    for 

general  contract   except   interior  finish, 

fixtures,  etc.,  which  will  be  separate. 


Segregated  Bids  Being  Taken. 

STORE   BLDG.,   ETC.  Cost,   »155,000 

MODESTO,     Stanislaus      Co.,   Cal.        SW 

Eleventh  and  J  Streets. 
Three-story    Class    C    brick    store    and 

office    building.      Enameled   pressed 

brick  front. 
Owner — Withheld. 
Architect     and  Contractor — Hubbert    & 

Weiland     Bros.,     Russ   Bldg.,     San 

Francisco  and  Black  Bldg.,  Modesto 
There    will    be   13    stores    on    ground 
floor,   167      offices.      Electrical      heating 
and     ventilating   system     will      be   In- 
stalled. 


Plans  Being  Prepared. 

STORE,    OFFICE  Cost,    $ 

SALINAS,    Monterey    Co.,    Cal. 

Two-story  brick  store  and  office  build- 
ing,   5U    X   70. 

Owner — F.  N.  Hitchcock,   Salinas. 

Architect  —  Ralph  Wyckoff,  Growers 
Bank  Bldg.,  San  Jose. 


Contracts   Awarded. 

PUBLISHING  PLANT.  Cost,  ?300,000 

SAN  FRANCISCO.  N  Mission  St.  75  W 
Fourth   St. 

Six-storj-  steel  and  reinforced  concrete 
Class  A  office  building,  cement  and 
plaster    front,    Gothic   architecture. 

Owner  —  A.  Aronson,  Merchants  Ex- 
change   Bldg.,    San   Francisco. 

Lessee — The  Bulletin,  767  Market  St., 
San   Francisco. 

Architect — Ashley  &  Evers,  58  Sutter 
St.,    San    B^rancisco. 

Contract  Work — Barrett  &  Hilp,  918 
Harrison  St.,  S.  F. 

^levators — (2  passenger  and  2  side- 
walk)— Otis  Elevator  Co.,  No.  1 
Beach   St.,   S.   F. 

Plniublng     and     Heating — William       F. 

Wilson   Co.,  328  Mason   St.,  S.  F. 

As    previously    reported    contract    for 

carpentry    was    awarded    to    Robinson 

&    Gillespie.    1051    Sutter    St.,       S.      F.; 

structural   steel,   Schrader  Iron    Works, 

Inc.,    1247    Harrison  St.,   San   Francisco. 


Plans  Being  Figured. 

STORE   BLDG.  Cost,    $8000 

OAKLAND,  Alameda  Co.,  Cal.,  North 
9th   St.   near  Clay  St. 

One-story  hollow  tile  and  brick  store 
building  25x100. 

Owner — Sherwood-Swan    &    Co. 

Architect — William  Knowles  1214  Web- 
ster St.,  Oakland  and  Hearst  Bldg., 
San   Francisco. 

Contract  Awarded. 

BUILDING  Cost,   $51,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.,  First 
and    Post    Sts. 

Two-story  class  C  business   building. 

Owner — Phillips  &  Holman  Inc.,  Alex- 
ander Bldg.,  San  Francisco. 

.'Architect — George  Cantell,  45  2nd  St., 
San    Francisco. 

Contractor — H.  P.  Hoyt,  45  2nd  St., 
San   Francisco. 

Plans   Being   Prepared. 

ADDITION  Cost,  $ 

WATSONVILLE,    Santa    Cruz    Co.,    Cal. 

Main    St. 
Two-storv     reinforced     concrete     store 

addition,  85   x   110. 
Owner — Charles  Ford  Co.,   Watsonville, 

Cal. I 
Architect    —    Ralph    Wyckoff,    Growers 

Bank   Bldg.,   San  Jose. 
Frame  structure  now  occupying  rear 
of  the  brick  building  will  be  torn  down. 
Foundation  will  be  laid  to  support  ad- 
ditional stories. 


Bids  Being  Taken. 

BANK   BLDG.  Est.    Cost,    $150,000 

HANFORD,    Kings    Co.,    Cal.        Seventh 

and  Irwin  Streets. 
One-story    and      mezzanine      reinforced 

concrete   bank   building,   75x136  ft., 

probably  Gothic  style. 
Owner — Bank  of  Italy,  Head  Office,  San 

Francisco. 
Architect— H.  A.  Minton,  Bank  of  Italy 

Bldg.,    Powell   and    Eddy    Sts.,    San 

Francisco. 
Bids   are    being   taken   for  a    general 
contract.      Heating,    plumbing,    plaster- 
ing, electrical  work  and  fixtures,  sepa- 
rately. 


FRESNO,  Fresno  Co.,  Cal.  —  S.  N. 
Griffith,  Grlffith-McKenzle  Bldg.,  has 
submitted  proposition  to  county  su- 
pervisors to  erect  a  4  or  5-story  class 
A  structure  at  M  and  Mariposa  streets, 
to  be  leased  to  the  county  for  a  term 
of  from  10  to  99  years.  The  offer  has 
been  taken  under  advisement.  The 
Grand  Jury  recently  reported  the  coun- 
ty was  paying  $21,000  annually  to 
rent  office  space  and  recommended  an 
addition  to  the  present  county  court- 
house to  house  these  offices. 


Contract  Awarded. 

ELEVATOR 

SAN     FRANCISCO. 
Powell    Sts. 

Install   additional      electric      passenger 
elevator. 

Owner — Wm.  M.  and  Mary  B.  Fltzhugh, 
834    Post   St.,   San   Francisco. 

Architect — None. 

Contractor — P.  J.  Walker  Co.,  607  Shar- 
on Bldg.,  San  Francisco. 


Contract  Awarded. 

ADDITION  Cost,   $16,179 

SACRAMENTO,      Sacramento      Co.,    Cal. 

Ptn.    Lot    4.   L,   M.    7th   and   8th   Sts. 
Additional  story  to  present  building  and 

alterations   to  first  story. 
Owner — R.    G.    and    Walter    E.    Kaeses, 

3200  Montgomery  Way,  Sacramento 
Architect— None. 
Contractor— Chas.    S.    Mabrey    Co.,    227 

Ochsner  Bldg.,  Sacramento. 


VENTURA,  Ventura  Co.,  Cal.— Archi- 
tect H.  H.  Winner,  Sharon  Bldg.,  San 
Francisco,  will  shortly  complete  plans 
for  extensive  alterations  to  a  three- 
story  brick  Class  C  bank  and  office 
building  and  figures  will  probably  be 
taken  in  about  ten  days.  Alterations 
will  cost  approximately   $100,000. 


FAST 


SAFE 
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Saturday,   April   26,   1926 


sub-Contracts    Awarded. 

STORE,    ETC.  »-OSt.    $31,500 

KliliKKLEY.     Alameda    Co.,    Cal.       No. 

:;-73  Shatiuck  Ave. 
,lusic  store  and  studio. 
,^^-„er — Tupper  &   lieed,    2237   Shattuck 

Ave.,    Berkeley.  _ 

.Vrclutect— VV.   H.   Yelland,   1404   Frank- 
lin  St.,   Oakland, 
lontractor    —    Hansen,      Robertson    & 

Zumwalt,  4145  Broadway,  Oakland. 
l'.-ilntnis--A.    Van    Pelt,    5429      College 

Ave.,  Oakland. 
I::;ci.tTie:il    AVork — Spott    Electrical    Co., 

zm   Broadway,  Oak. 
I'lombuis  &  Sheet  Metal  Work — Al   M. 

>'eary,    437»    Adeline    St.,    Oakland. 
MUl    IVork    —    I'acific    Manufacturing 

Co.,    1001    Frauklin    St.,    Oakland. 
l^umber — Hunter  Lumber  Co.,  De  Frem- 

ury    Wharf,    Oakland. 
Ulass— W.    P.    Fuller    &    Co.,    259    10th 

St.,    Oakland. 
Struetaral    Steel — Herrick    Iron   Works, 

isth  &  Campbell  St.,  Oakland. 
Reinforeins    Steel — Truscon    Steel    Co., 

7U9   Mission  St.,  S.  F. 


Additional    Sub-Contracts    Awarded. 
OFFICE   BLDG.  Approx.    $400,000 

SACRAJMEA'TO,  Cal.  K  Street,  bet.  14th 

and  15th  Sts. 
Six-story   and   basement   pressed   brick 

and   terra   cotta   class   B   telephone 

office    building. 
Owner — Pacific  Telephone  &  Telegraph 

Co.,    Head    Office,    San    Francisco. 
Architect    —    Bliss    &    Faville,    Balboa 

Bldg.,   San   Francisco. 
Contractor   —  L.indgren-Swinerton   Co., 

Inc.,  Standard  Oil  Bldg.,  S.  F. 
Plasterins — Jas.    F.    Smith,     180    Jessie 

St.,    San    Francisco. 
Granite — McGilvray     Raymond    Granite 

Co.,  634  Townsend  St.,  S.  F. 
Hardware — Baker    Hamilton    &    Pacific 

Co.,   700   7th   St.,   San  Francisco. 
Ornamental    Iron — Federal    Ornamental 

Iron  Co.,   IBth  and  San   Bruno,  San 

Francisco. 
Glass — W.l    P.    Fuller    Co., 

St.,    San    Francisco. 
Eleetrieal — Chas.   Banglais, 

San  Francisco. 
Roofing — Capital    Roofing      &      Supply 

Co.,   1015%    10th  St.,   Sacramento. 
Ceramic  Tile — H.  P.  Fisher,  Sacramen- 
to. 
Sheet    Metal — Latourrette    -    Fical    Co., 

907    Front   St.,    Sacramento. 


301    Mission 
313   Bth  St., 


RENO,  Nevada  —  Ben  Barbash  has 
purchased  Geo.  H.  Taylor  property  in 
South  Virginia  St.  and  plans  to  im- 
prove with  autosales  and  store  rooms. 
Approx.  ?50,000  will  be  expended  in 
improvements  at  this  time.  A  six  story 
fireproof  business  block  is  also  con- 
templated to  be  undertaken  at  a  later 
date.  The  site  covers  an  area  of  125x 
175x273   ft. 


PASADENA,  L.  A.  Co.,  Cal. — S.  M. 
Benet  Co.,  210  E  Colorado  St.,  Pasa- 
dena, has  contr.  at  $37,400  for  2-story 
and  basement,  15-rm.  office  bldg.  at 
54  S  Los  Robles  Ave.,  Pasadena,  for 
Pacific  Properties  Corp.  Marston,  Van 
Pelt  &  May  bury,  archts.,  25  S  Euclid 
Ave.,  Pasadena;  32x119  ft.,  brick  con- 
struction, lime  stone  front,  marble 
columns,  tile  and  comp.  rfg.,  marble 
and  hdwd.  firs,,  skylights,  copper 
fronts,  plate  glass,  marble  window 
base,,  metal  lath,  steel  sash. 


SEATTLE,  Wash.  —  Henrickson- 
Alstrora  Construction  Co.,  Inc.,  Sea- 
board Bldg.,  at  approx.  $250,000  award- 
ed contract  to  erect  four-story  addi- 
tion to  Securities  building  at  n.w.  cor. 
Fourth  Ave.  and  Stewart  St.;  Class  A 
construction,  100x125  ft.;  terra  cotta 
trimmings.  Henry  Bittman,  architect. 
Securities    Bldg.,    Seattle. 


LOS  ANGELES,  Cal. — Bavin  &  Burch 
Co.,  173  E  Jttfer.son  St.,  has  been  award 
contr.  at  approx.  $255,000  for  erection 
complete  of  2-story  office  and  store 
bldg.,  120x269  ft.,  and  2-story  film 
exchange  bldg.,  120x120  ft.,  at  1900-74 
S  Vermont  Ave,  for  Film  Exchange  Co. 
200  Knickerbocker  Bldg.;  plans  by  L. 
A.  Smith,  3rd  St.  and  Western  Ave; 
relnf.  cone,  and  brick  constr.  stucco 
and  tile  exter.,  tile  and  comp.  rfg., 
plate  glass  and  marble  fronts,  art 
stone,  wr.  Iron,  skylights,  struc.  steel, 
steel  sash,  vaults,  cem.,  oak  and  ma- 
ple firs.,  hot  water  htg.  sys.,  aut.  stor- 
age water  htrs. 


LOS  ANGELES,  Cal. — Lynn  C.  Buxton 
1635  S  Figueioa  St.,  has  secured  99- 
year  lease  on  property,  80x200  ft.,  at 
n.w.  cor.  Figuer^a  ii  17th  Sts.  Mr.  Bux- 
ton states  that  class  A  commercial 
bldg.  to  house  his  business  will  even- 
tually be  erected  on  site,  work  not  to 
be   started  under   2  years. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
Walker  &  Eisen,  Great  Republic  Life 
Ins.  Bldg.,  Los  Angeles,  will  draw 
the  plans  for  construction  of  hotel  and 
office  buildings  at  an  expenditure  of 
appioximately  $1,500,000,  on  Vine  St., 
between  huich  Street  and  Walnut  Ave. 
and  on  the  southwest  corner  of  Pacific 
Ave.  and  Church  St.,  for  a  corporation 
headed  by  F.  E.  Morgan  of  Los  Angeles 
formerly  of  Santa  Cruz.  The  office 
building  will  be  ten  stories  high  with 
150-ft.  wmg  to  extend  on  each  side  of 
building,  to  house  stores  and  a  1000- 
seating  capacity  theatre.  The  hotel  will 
be  three  stories.  Mission  type  of  archi- 
tecture and  will  contain  150  rooms. 
Both  buildings  will  have  every  modern 
convenience. 


OCEANSIDE,  San  Diego  Co.,  Cal.  — 
Chas.  G.  Rieke,  Oceanside,  has  contract 
and  started  work  on  1-story  and  part 
2-stury  brick  bldg.  at  cor.  2nd  and  Hill 
Sts.  for  B'irst  Natl.  Bank.  Bank  quar- 
ters, stores  and  offices;  press,  brick 
face,  terra  cotta  trim,  comp.  rfg.,  plate 
glass,  cem.  and  hdwd.  firs.,  relnf.  cone. 
vault;   $40,000. 


SANTA  BAJtBARA,  Santa  Barbara 
Co..  Cal. — Aicht.  Roland  Sauter,  San 
Marcos  Bldg.,  is  completing  working 
plans  for  2-story  class  C  bldg.  at  De  la 
Guerra  and  Fernald  Avenue,  for  Pete 
Giorgi,  821  Bath  St.  Work  to  start  soon; 
stores  and  17  single  apts;  brick  constr., 
plas.  exter.,  tile  and  comp.  rfg.;  $46,000 

LOS  ANGELES,  Cal. — Archt.  Albert 
C.  Martin,  227  Higgins  Bldg.,  is  taking 
bids  for  4-story  class  C  store  and  of- 
fice bldg.  at  n.e.  cor.  6th  St.  and  West- 
ern Ave.  for  Hohm  Bldg.  Co.  Bids  are 
being  taken  separately  on  general 
work,  plumbing,  heating,  wiring  and 
elevators;  65x155  ft.,  brick  walls,  cast 
stone  and  stucco  exter.,  plate  glass, 
marble  and  tile  work  steel  beams, 
comp.  rfg.,  metal  skylights,  steel  sash, 
hdwd.  trim,  Terrazzo  firs.,  steam  htg., 
two  elevators. 


PORTLAND,  Ore.— Bids  will  be  asked 
within  ten  days  by  Arch.  A.  E.  Doyle 
Worcester  Bldg.,  to  erect  $500,000  ad- 
dition to  Meier  and  Frank  Department 
Store  in  Alder  St.  T.  Ronneberg, 
Crocker  Bldg.,  San  Francisco,  is  in 
charge  of  engineering  details. 


LOS  ANGELES,  Cal. — Mover  A  Hol- 
ler, 315  Wright  &  Callender  Bldg..  will 
build  2-story  class  C  bldg.,  150x130  ft., 
at  647-49  S  Berendo  St.  for  Abram  A. 
Post,  P.  O.  Box  12,  Hollywood;  7  stores 
and  mezzanine,  and  6  lofts;  cast  stone 
and  stucco  exter.,  tile  and  comp.  rf., 
wr.  iron,  hoi.  tile  and  fr.  partit.,  sky- 
lights, steel  sash,  struc.  steel,  metal 
covered  and  steel  rolling  drs.,  plate 
glass,  cem.  and  oak  firs.,  met.  toilet 
partit.;   $138,900. 


INGLEWOOD,  L.  A.  Co.,  Cal.— Archt. 
Frank  M.  Goodwin,  207  W  Main  St., 
Compton,  is  preparing  prel.  plans  for 
2-story  Spanish  colonial  type  bldg.  on 
X  Market  St.,  Inglewood,  for  Inglewood 
Chamber  of  Commerce,  Frank  D.  Par- 
ent, pres.;  chain,  of  comm.  quarters 
and  stores  with  mezzanine  firs,  on  1st 
fl.,  and  10  office  suites  and  banquet 
h;ill  above;  stucco  exter,,  tile  and  comp 
rf.;    $45,000. 


THEATRES 


Segregated     Figures    Being    Taken     by 

Owner. 

THEATRE  &  STORE  Cost.  $ 

SAN   FRANCISCO.      NB   Balboa  St.    and 

Thirty-eighth   Avenue. 
Clas.s   A  theatre  and  store  building. 
Owner — Samuel    Levin,    2055    Union    St., 

San  Francisco. 
Architect — Reid  Bros.,   105  Montgomery 

St.,  San  Francisco. 


Contracts   Awarded. 

THEATRE   ETC.  Cost,   $125,000 

SA.N    FItANCISCO,   S  Irving   betw.   14th 

and   15th  Aves. 
Clas.s  A  theatre,  store  and  office. 
Owner — Golden  State  Theatre  Co. 
Architect — Mark   Jorgensen,   110   Sutter 

St.,    San   Francisco. 
E^xcavatine,    masonry    and    concrete    .^ 

Mission    Concrete   Co. 
Strut'tiiral  Hteel — Herrick  Iron  Works. 


I'ate  Opening  Bids. 

THEATRE,    ETC.  Cost,    $80,000 

OAKLA.ND,  Alameda  Co.,  Cal.  Stanford 
and   San  Pablo  Ave. 

Cement  and  plaster  front  Class  C 
theatre  and  store  building  (thea- 
tre having  1000  seating  capacity. 
Building  will  be  one-story  with 
balcony. 

Owner — Golden  State  Theatre  Realty 
Corporation. 

Architect — Mark   Jorgensen,   110   Sutter 
St.,  San  Francisco. 
Bids     will     be     opened     Wednesday, 

April   22. 


Structural  Steel  Contract  Awarded. 
THEATRE,   ETC.  Cost,    $1,500  000 

S.\N  FRANCISCO.     Triangle  at  Market, 

Fulton  and  Hyde  Sts, 
Four-story  steel  frame  Class  A  theatre, 

store  and     office   building;      theatre 

capacity,   2400;    13   stores.     Spanish 

architecture. 
Owner — William  B.  Wagnon. 
Lessee — Alexander   Pantages. 
.\rchitect — B.  Marcus  Preteca,  Pantages 

Theatre   Bldg.,   Los  Angeles   &   San 

Francisco. 
Contractor — R.    McLeran    &    Co.,   Hearst 

lUdg..  San   Francisco. 
.'itructurul    Steel — Minneapolis    Steel    & 

Jlachinery  Co.,  Chapman  Bldg.,  Los 

Angeles. 
Bids   are   now   being   taken   for   rein- 
forcing steel. 

As  previously  reported,  grading  was 
awarded  to  Sibley  Grading  &  Teaming 
Co.,   165  Landers  St.,  San  Francisco. 


EUGENE,  Ore. — Stein  Bros.,  Eugene, 
at  approx.  $50,000  awarded  contract  to 
erect  theatre  and  apartments  in 
Eleventh  street  near  Alder  street.  The 
theatre  will  seat  650.  Brick  and  con- 
crete construction.  Mrs.  L.  B.  Paine, 
owner. 


LOS  ANGELES,  Cal.— Archt.  T.  Bev- 
erly Keim,  Jr.,  709  Haas  Bldg.,  is  pre- 
paring prelim,  plans  for  a  3-story  and 
basement  class  A  theater  and  loft 
bldg.  adjoining  the  Arnold  Bldg.  on 
7th  St.  extending  through  to  Wilshire 
Blvd.  near  Figueroa  St.,  for  Harold 
L.  Arnold  Co.;  105x325  ft.,  relnf.  cone; 
b:dg.  will  be  designed  to  carry  limit 
height  addition. 


CARTHAT  CENTER,  L.  A.  Co.,  Cal.— 
Archt.  A.  B.  Rosenthal,  709  Hillstreet 
Bldg.,  Los  Angeles,  Is  compl.  wk.  plans 
for  class  A  theatre  at  Carthay  Center 
for  Carthay  Center  Holding  Corp.,  J. 
Harvey  McCarthy,  pres.,  and  Chas.  R. 
Bell,  Hellman  Bank,  Los  Angeles, 
treas;  theater  with  balcony  will  seat 
2000;  7  stores,  2  offices  and  court  en- 
trance; 155x150  ft.,  art  stone  and  cone. 
exter.,  tile  and  comp.  rfg.,  plate  glass, 
ornam.  iron  and  bronze,  gas  htg,  forced 
fan  sys.  of  vent.,  tile  and  marble  wk., 
terrazzo,  tile,  hdwd.  and  cem.  firs., 
marquis,  staff  and  ornam.  plas.,  steel 
sash,  indirect  lighting,  pine  and  hdwd. 
trim,   pipe  organ. 


SAN  FTIANCISCO,  California.- Max 
'jraf.  1179  Market  street,  head  of  the 
"Little  Theatres  of  America"  Corpora- 
tion, announces  that  twenty  theatres 
of  various  types  of  construction  and 
size  will  be  built  throughout  the  state 
this  year.  Options  are  being  secured 
at  this  time,  and,  it  is  stated,  construc- 
tion will  start  as  soon  as  property  is 
secured,  and  plans  are  drawn.  No 
architect  has  been  named  in  connec- 
tion   with   the   project   at   this   date. 

Mr.  Graf  is  also  contemplating  the 
construction  of  a  Motion  Picture  Pro- 
duction Plant  In  the  Sunset  District. 

(Continued   on   Page   20) 
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NOTICE    TO    BIDDERS 

(Merced    Irrigation    District) 
(.Spillnay  Gates  and  Other  Equipment) 

Notice  is  hereby  given  that  sealed 
proposals  will  be  received  at  the  offlce 
ot  the  Board  of  Directors  of  Merced 
Irrigation  District  in  the  Earcroft  Bldg., 
Merced.  California,  nntil  Tuesday,  June 
2nd,  1935  at  10  o'clock  A.  M.  for  the 
furnishing  ot  the  Spillway  Gates  and 
other  equipment  of  the  Exchequer  Dam 
and  Power  Plant  of  the  Merced  Irriga- 
tion District  consisting  of  the  following 
materials: 

14  Plate  Steel  Gate  Leafs  with  struc- 
tural steel  and  cast  steel  frame. 

14    Cast    Steel   Bearing   Plates. 

84  Semi-Steel  Crest  Plates. 

4  Sets  of  Plate  Steel  Wall  Plates. 

14  sets  of  Gate  Operating  Gearing, 
consisting  of  Cast  Steel  Gears  and 
Racks  with  screw  stems  on  cast  steei 
bed    plate,    and   worm    and    bevel    gear 

"^Motor-driven   Gate   Operating  Cars. 

1  Travelling  Crane. 

1  Centrifugal  Pump. 

•i  Hydraulic  Ejectors.  „      ,   „ 

1  High-Pressure  Oil  Pumping  System. 

Speciflcations  for  said  material  can 
be  seen  at  the  office  of  said  Board  and 
copies  thereof  will  be  furnished  upon 
application  to  the  Secretary  of  said 
Board  accompanied  by  a  deposit  of  ?-U 
to  be  repaid  to  all  bidders  and  to  all 
others  upon  return  of  the  plans  and 
specifications  in  good  and  acceptable 
condition  not  later  than  the  day  set 
for  opening  bids.  , 

Said  Board  will  be  in  session  at  its 
office  at  10  o'clock  A.  M.,  on  Tuesday 
June  2,  1925,  and  open  all  proposals  re- 
ceived in   response  to  this  notice. 

The  contract  will  be  let  to  the  Iciwest 
responsible  bidder,  but  the  Board  re- 
serves  the  right   to   reoect  any   and  all 

'"sl'dders  may  submit  bids  upon  any  or 
all  of  the  schedules,  but  no  schedule 
will  be  subdivided.  . 

Each  proposal  must  be  accompanied 
by  a  certified  check  for  five  (5)  per 
cent  ot  the  amount  of  the  schedules 
bid  upon,  payable  to  the  order  of  the 
Merced  Irrigation  District  as  a  guar- 
antee that  the  bidder  will,  if  successful, 
execute  a  satisfactory  contract  and 
furnish  a  bond  in  the  sum  of  not  less 
than  twenty-five  (25)  ped  cent  of  the 
amount  of  his  bid  for  the  faithful  per- 
formance of  the  work  in  accordance 
with  the  plans  and  speciflcations,  said 
Bond   to   be  approvel  by   said  Board. 

The  proposal  forms  bound  with  the 
specifications  must  be  properly  filled 
out  by  the  bidder,  and  the  plans  and 
specifications,  including  the  proposal 
must  be  submitted  intact  with  the  bid 
in  a  sraled  envelope  addressed  to  the 
Board  of  Directors  of  the  Merced  Ir- 
rigation District,  and  marked  to  in- 
dicate that  it  is  a  proposal  for  S-pillway 
Gates  and  other  equipment  for  the  Ex- 
chequer Dam.  ,  o  »v,o 

Done  in  pursuance  of  an  order  of  the 
Board  of  Directors  of  the  Merced  Ir- 
rigation District,  this  14th  day  of  April, 

^^^^'  H.  P.   SARGENT, 

Secretary  of  the  Board  of  Directors  of 
the  Merced  Irrigation  District. 


NOTICE    TO    BIDDERS 


A  call  for  bldB  published  In 
this  section  Indicates  that  bias 
are  desl.-ed  from  other  than  local 
bidders  Maximum  competition 
is  desired,  and  this  Is  assured 
through  BUILDING  AND  ENGI- 
NEERING NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
public    work. 

Rntet  10  cents  per  line,  per 
insertion. 

Ail  olficlal  calls  for  bids  of 
the  California  State  HIg-hway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   In    this    section. 


Yard.  Mare  Island,  Calif.,  or  to  the 
Commandant,  Naval  Operating  Base, 
Pearl  Harbor,  T.  H..  a  check  or  postal 
money  order  for  $10  payable  to  the 
Chief  of  the  Bureau  of  Yards  and  Docks 
as  security  for  the  safe  return  of  the 
drawings  and  specification. 

Inasmuch  as  the  specifications  and 
accompanying  drawings  are  nearing 
completion,  it  is  suggested  that  you 
submit  your  application  as  soon  as 
practicable  in  order  that  the  bidding 
data  may  be  forwarded  when  the  speci- 
fications are  received  from   the  printer. 

Prospective  bidders  on  the  West 
Coast  should  make  application  at  the 
Navy  Yard,  Mare  Island,  Calif.,  for  the 
bidding  data. 


NOTICE   TO   BIDDERS 


6  six  (6)  inch  by  six  (6)  inch  by  four 
(4)    inch   cast   iron   tees. 

6  four  (4)  inch  cast  iron  tees. 
All  pipe  to  be  of  bell  and  spigot  pat- 
tern, in  lengths  of  not  less  than  twelve 
(12)  nor  more  than  sixteen  (16)  feet. 
All  pipe  and  fittings  shall  conform  to 
American  Water  Works  Association 
specifications  Class  B.  .       .,  j 

The  Board  of  Trustees  invites  and 
will  receive  alternate  bids  upon  the 
above  quantities  of  pipe  and  fittings 
for  deLavaud  centrifugally  cast  iron 
pipe,  Class  150,  and  McWane  cast  iron 
pipe.  ,  K4      * 

All  pipe  and  specials  to  be  subject 
to  inspection  by  the  Superintendent  of 
Water  System  of  the  Town  of  Redwood 
City  and  rejected  pieces  to  be  stored  at 
the"  expense  and  subject  to  the  order  ot 
shipper. 

Delivery  to  be  made  within  ninety 
(90)  davs  after  placing  order,  and  con- 
tract to  be  entered  into  within  five  (5) 
davs  after  acceptance  of  bid. 

Bids  to  be  accompanied  by  a  certified 
check  made  payable  to  the  President 
of  the  Board  of  Trustees  of  Redwood 
Citv.  Checks  of  unsuccessful  bidders 
to  'be  returned  at  once  and  check  of 
successful  bidder  to  be  returned  upon 
acceptance  of  goods  ordered. 

The  Board  of  Trustees  reserves  the 
right  to   reject   any  and  all   bids. 

By  order  of  the  Board  of  Trustees  of 
the   Town  of  Redwood  City,   California. 
Dated:     April  5,  1925. 

W.   A.  PRICE. 
Clerk  of  the  Town   of  Redwood  City. 


Sealed  Proposals,  indorsed  "Proposals 
for  Steel  Lockers  and  Shelving  for 
Jlarine  Corps  Depot  for  Supplies,  San 
Francisco,  Calif.,  Specification  No.  5096" 
will  be  received  at  the  Bureau  of  Yards 
and  Docks,  Navy  Department,  Wash- 
ington. D.  C  until  11  o'clock  A.  M.. 
April  29,  1925,  and  then  arid  there  pub- 
licly opened,  for  adjustable  metal 
shelving  and  lockers  complete,  install- 
ed where  directed  in  the  Marine  Corps 
Depot  for  Supplies.  Spear  and  Harrison 
Streets,  San  Francisco,  Calif.,  Specifica- 
ton  No.  5096  and  accompanying  draw- 
ing may  be  obtained  on  application  to 
the  Bureau  or  to  the  Commandant, 
Twelfth  Naval  District.  San  Francisco, 
Calif.  Deposit  of  a  check  or  postal 
money  order  for  $10.00,  payable  to  the 
chief  of  the  Bureau  of  Yards  and 
Docks,  is  required  as  security  for  the 
safe  return  of  the  drawings  and  speci- 
fication. L.  E.  GREGORY,  Chief  ot 
Bureau. 


NOTICE    TO    CONTRACTORS 


(Redwood    City — Cast    Iron    Pipe,   Etc.) 

Public  notice  is  hereby  given  that 
sealed  bids  will  be  received  by  the 
Board  of  Trustees  of  the  Town  of  Red- 
wood City,  California,  np  to  and  includ- 
inir.  Monday,  the  4th  day  of  May,  1925, 
nl  the  hour  of  8:00  o'clocli  P.  M.,  for 
the  following  materials  to  be  delivered 
f    o    b.   cars  at   Redwood   City,    to-wit: 

1700  lineal  feet  of  six  (6)  inch  cast 
iron  water  pipe.  .,   .      , 

2000  lineal  feet  of  four  (4)  Inch  cast 
iron  water  pipe. 

1  six  (6)   inch  cast  iron  tee. 


The  Bureau  of  Yards  and  Docks  in- 
vites attention  to  the  proposed  work 
under  Specification  No.  5097.  Marine 
Railway  Accessories  House,  Naval  Op- 
erating Base  (Navy  Yard).  Pearl  Har- 
bor. T.  H.,  on  which  bids  will  be  opened 
in  the  near  future.  The  project  con- 
sists of  a  building  having  steel  frame, 
concrete  foundations  and  footings,  con- 
crete floor  on  coral  flll,  structural  steel 
columns,  girts  and  roof  trusses,  gal- 
vanized corrugated  steel  siding  and 
roofing,  steel  sash.  metal  covered 
doors,  electric  lighting  and  plumbing, 
and  flre  protection  systems. 

In  the  event  that  this  work  is  of  In- 
terest to  you.  you  should  forward  to 
the   Bureau,   to   the  Commandant,   Navy 


QUANTITY  SURVEYOR 

Valuation    Engineer 
ARTHUR    F»RIDDLE 

003    Mission    Street,    at   Third    St. 
San     Francisco.    Calif. 

Telephone   Douglas   8-4-9-3 

General  LIstlne  Bureau 

Architect's  Preliminary  Estimate* 


NOTICE    TO    CONTRACTORS 

Teachers'   State   College,   San  Francisco 

Sealed  bids  will  be  received  by  Geo. 
B.  McDougall.  State  Architect,  Chief, 
Division  of  Architecture,  Forum  Build- 
ing, Sacramento,  California,  up  to  a 
o'clock  P.  M.,  Tuesday,  May  19th,  19-o, 
said  bids  then  and  there  to  be  publicly 
opened  and  read,  for  furnishing  all 
plant,  materials  and  labor  required  for 
thePlumbine  and  Heatinc  Wo'k.  an<i 
the  Electrical  -Work  for  the  Kindergar- 
ten Building  and  Boiler  Plant  Building, 
San  Francisco  State  Teachers  College, 
San  Francisco,  California,  in  accordance 
with  plans  and  specifications  therefor, 
copies  of  which  may  be  obtained  on  ap- 
plication to  the  Division  of  Architecture, 
State  Department  of  Public  Works. 
Fot-um  Building,  Sacramento,  California. 
The  Kindergarten  Building  will  be 
completed  under  the  terms  contemplat- 
ed bv  this  Contract  but  the  Boiler  Plant 
Building  will  be  left  in  a  roiigh  stage 
of  completion  and  only  a  small  amount 
of  roughing-in  is  included.  Separate 
proposlls  liU  be  received  f or  "P  umb- 
ng  and  Heating  Work"  and  the  Elec- 
trical Work."  Bids  must  be  submitted 
on  forms  prepared  and  furnished  by  the 

'calsh,  a  bidder's  bond,  made  payable 
to  the  State  of  California,  or  a  certified 
check  made  payable  to  the  "State  Engi- 
neer" Department  of  Public  Works,  in 
the  sum  of  at  least  ten  per  centum 
(10%)  of  the  amount  of  the  bid,  must 
be   enclosed   with    each    bid  ,,o-nn^ 

A  deposit  of  Twenty-five  ($25,001 
Dollars  will  be  required  on  plans  and 
Specifications,  the  deposit  to  be  return- 
ed immediately  on  the  return  of  plans 
and  specifications  to  the  said  Division 
of  Architecture,  at  Sacramento,  Califor- 
nia, in  good  condition. 

The    Division    of    Architecture,    State 
Department   of  Public   Works    reserves 
the   right  to   reject  any  or  all  bids  and 
waive  any   Informality   In   any   bid   re- 
All  bids  must  be  addressed  to  Geo.  B. 
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McDoueall.  State  Architect,  Chief,  Di- 
vision of  Architecture,  Forum  Bui  ding, 
Sacramento,  California,  and  Pla'n'> 
marked  on  the  envelope:  "P>;.°P,^^.tri.nI 
Plumbing  and  Heating''  or  "Klectrical 
Work"     San    Francisco    State    Teachers 

statue'  department    of    public 
works,    division    of    archi- 

TECTURE^^^     B.    McDOUGALL, 

State  Architect. 
W.    F.   McCLURE, 
Director   of   Public   Works. 


IVOTICE   TO    CONTRACTORS 
Teachers'   State    ColIeKe,   San   PVanoisoo 

Sealed  bids  will  be  received  by  Geo. 
B  McDougall,  State  Architect,  Chief, 
Division  of  Architecture,  Forum  Build- 
ing Sacramento,  California,  up  to  3 
o'clock  P  M.,  Tuesday,  May  l»th,  1B25. 
said  bids  then  and  there  to  be  publicly 
opened  and  read,  for  furnishing  all 
plant,  materials  and  labor  for  "General 
Work"  required  for  the  erection  and 
completion  of  the  Kindergarten  Build- 
in"  and  all  "Excavating  and  Concrete 
Work"  for  the  Boiler  Plant,  San  Fran- 
risco  State  Teachers'  College,  San 
Francisco,  California,  in  accordance 
with  plans  and  specifications  therefor, 
copies  of  which  may  be  obtained  on 
application  to  the  Division  of  Archi- 
tecture, State  Department  of  Public 
Works,  Forum  Building,  Sacramento, 
California.  . 

The  Kindergarten  Building  will  be 
completed  under  the  terms  contemplat- 
ed by  the  Contract,  but  the  Boiler 
Plant  will  be  left  in  a  rough  stage  of 
completion,  only  the  work  specified 
under  "Excavation"  and  "Concrete 
Work"  together  with  such  other  work 
that  necessarily  must  be  installed  in 
in  the  concrete  work  being  included. 
Plumbing,  Heating  and  Electrical 
Work  will  be  installed  under  separate 
Contract.  Bids  must  be  submitted  on 
forms  prepared  and  furnished  by  the 
State. 

Cash,  a  bidder's  bond,  made  payaole 
to  the  State  of  California,  or  a  certified 
check  made  payable  to  the  "State  En- 
gineer, Department  of  Public  Works," 
in  the  sum  of  at  least  ten  per  centum 
(10%)  of  the  amount  of  the  bid,  must 
be  enclosed  with  each  bid. 

A  deposit  of  Twenty-five  ($25.00) 
Dollars  will  be  required  on  plans  /.nd 
specifications,  the  deposit  to  be  return- 
ed immediately  on  the  return  of  plans 
and  specifications  to  the  uaid  Division 
of  Architecture,  at  Sacramento,  Califor- 
nia, in   good  condition. 

The  Division  of  Archite -ture.  State 
Department  of  Public  Works,  re.serves 
the  right  to  reject  any  or  all  bids  and 
waive  any  informality  in  any  bid  re- 
ceived. 

All  bids  must  be  addressed  to  Geo.  B. 
McDougall,  State  Architect,  Chief,  1)1- 
vision  of  Architecture,  Forum  Building, 
Sacramento,  California,  and  plainly 
marked  on  the  envelope:  Proposal  for 
"General  Work,"  San  Francisco  State 
Teachers'  College. 
STATE  DEPARTMENT 
WORKS,  DIVISION 
TECTURE, 

GEO.    B.    McDOUGALL. 

State  Architect. 
W.   F.   McCLURE, 
Director    of  Public    Works. 


THEATRES 


(Continued   from   Page   18) 

FRESNO,  Fresno  Co..  Cal.— Erection 
of  a  $300,000  theatre  in  Fresno  for  the 
Otffheum  Circuit  and  other  productions 
is  planned,  according  to  announcement 
of  A.  L.  CJore,  vice-pres.  of  the  West 
Coast  Theatres,  Inc.,  and  president  of 
the  West  Coast  Theatres  of  Northern 
California.  It  is  expected  that  negotia- 
tions will  be  completed  to  permit  con- 
struction  within   the   next  few  months. 
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Owner — Ladles'  Relief  Society,  365  45th 

St.,   Oakland. 
Architect— Hugh    C.    White,    Syndicate 

Bldg.,    Oakland. 
Engineer    —    T.    Ronneberg,      C*ocK»r 

Bldg.,    San    Francisco. 
Plans    will    be    ready    for    figures    in 
abjut   two  weeks. 


Electrical    Contract    Awarded    —    Bids 

Being  Taken  for  Heating. 
THEATRE  Cost,    $125,000 

HAYWARD,  Alameda  Co.,  Cal. 
One   and   two-story   class   B   reinforced 

concrete    and    steel    theatre     (1200 

seats). 
Owner — Chas.    W.    Heyer. 
Architect    —    Henry    H.    Meyers,    Kohl 

Bldg.,   San   Francisco. 
Contractor — Chas.    W.   Heyer   Jr.,   Mills 

Bldg.,   San   Francisco. 
Blectrioal  work — Kenyon  Elec.   Co.,  526 

13th  St.,  Oakland. 
As  previously  reported,  excavating 
contract  was  awarded  W.  H.  Hauser 
Co.,  361  12th  St.,  Oakland;  structural 
steel  to  Judson  Mfg.  Co.,  Emeryville, 
and  reinforcing  steel  to  Steel  service 
Corp.,   1529   9th  St.,  Alameda. 


WHARVES  &  DOCKS 


LOS  ANGELES,  Cal.— Until  2  p.  m., 
April  29,  bids  will  be  rec,  by  harbor 
dept.,  1017  S  Figueroa  St.  for  oil  load- 
ing wharf  at  Berths  216-17;  spec.  684 
may  be  obtained  from  spec,  engrs., 
berth   90,   San   Pedro. 

SAN  DIEGO,  Cal. — Until  2  p.  m.,  Apr. 
30,  bids  will  be  rec.  by  Custodian  of 
U.  S.  Quarantine  Sta.,  San  Diego,  for 
new  piling,  repairs  to  piling,  etc.,  in 
accordance  with  drawing'  4-705  and 
spec,  copies  of  which  may  be  obtained 
from  custodian. 


MISCELLANEOUS  BUILDING 
CONSTRUCTION 


Bids  In — Under  Advisement. 

DEPOT  Cost,    $200,000 

SACRAMENTO,   North   I   St.,   bet.   Third 

and    Fifth. 
Three-story   passenger  and  freight  d«- 

pot.    First    story    will     be    class    B 

construction,     remaining    Class    C. 

Terra  cotta  roof. 
Owner — Southern    Pacific  Co. 
Architect    —    Bliss    &    Faville,    Balboa 

Bldg.,  San  Francisco. 
Bids  were  opened  today  in  the  office 
of  the  Southern  Pacific  Co.  at  65  Mar- 
ket St.  and  have  been  taken  under  ad- 
visement. Report  will  be  given  on  con- 
tract award  in  about  a  week. 


SANTA  ROSA,  Sonoma  Co.,  CaL — C. 
G.  Moorish,  San  Francisco  reprensenta- 
tlve  of  Munger  and  Zeburg,  owners  of 
the  Mark  West  Springs,  announces 
nlan.s  are  under  way  for  the  organiza- 
tion of  the  Mark  West  Springs  Coun- 
try Club,  with  a  membership  of  1000, 
which  plans  an  expenditure  of  $175,000 
tennis  courts  and  playground  faclll- 
to  finance  construction  of  three  golf 
courses,  a  clubhouse,  swimming  pool, 
ties.  Preliminary  surveys  for  the  pro- 
posed improvements  have  been  com- 
pleted and  early  construction  la  con- 
templated. 


LOS  ANGELES,  Cal. — Archt.  Clarence 
L.  Jay,  S45  E  Washington  St..  Pasa- 
dena, is  compl.  plans  and  work  Is 
starting  on  4000  crypt  Mausoleum  on 
X  Marengo  St.,  Pasadena,  for  Mountain 
View  Mausoleum  Assn.,  Pac.  S.  W. 
Bldg..  Pasadena;  C.  E.  Bryan,  genl. 
nmgr. ;  300x200  It.,  reinf.  cone,  constr., 
tile  rfg.,  travertine  and  cast  stone 
exter..  marble  firs,  and  walls,  bronze 
and   tile   work,  art  glass;   $400,000. 


Completing  Plans. 

NURSERY    BLDG.  Cost,    $60,000 

OAKL.\ND.      45th    St..    nr.    Broadway. 
Two-story    Class    B    and    C    children's 

nursery  building  45x148  terra  cotta 

tile  roof. 


MEMORIALS  Cost,    $16,886 

0.\KL.\ND,  Alameda  Co.,  Cal.  Moun- 
tain  View  Cemeteries. 

Two   memorials. 

Owner — Trustees,  under  will  of  W.  E. 
Dargie,    deceased. 

Architect — A.  R.  Martin,  supervised  by 
John  J.  Donovan,  1916  Broadway, 
Oakland. 

Contractor — Raymond  Granite  Co.,  Inc.. 
3    Potrero    Ave.,    9.    F. 

SALINAS,  Monterey  Co.,  Cal. — Bids 
will  be  asked  at  once  by  city  council 
to  erect  stalls  for  horse  show  at  Rodeo 
grounds. 

EUREKA.  Humboldt  Co.,  Cal.  — 
Knights  of  Pythias  Lodges  of  Hum- 
boldt county  will  campaign  for  funds 
to  finance  construction  of  a  public 
swimming  pool  or  natatorium.  A 
structure  costing  apprux.  $55,000  Is 
contemplated,  according  to  Harry  W. 
Falk,  president  of  the  Pythian  Plunge, 
Inc.,  the  name  under  which  the  finan- 
cial campaign  will  be  operated.  Pre- 
liminary plans  for  the  project  have 
been  prepared  by  Architect  Frank  T. 
Georgesrn.  Eureka.  Construction  costs 
are  itemized  as  follows:  Building,  tank, 
machinery  for  pumping,  heating,  fil- 
tration, laundry,  etc.,  $55,0000;  property 
$S500;  equipment,  suits,  towels,  etc, 
$2000;  organization  expense,  and  com- 
mission selling  the  stock,  $2000;  Inci- 
dentals, $3000;  total,  $70,000. 


LOS  A.VGELES,  Cal — Archts.  Schultze 
&  Weaver,  Pac.  Mut.  Bldg.,  are  tak- 
ing bids  for  excavating  and  construct- 
ing basement  and  sub-basements  up 
to  first  floor  level  of  the  subway 
terminal  bldg.  to  be  erected  on  west 
side  of  Hill  St.,  bet.  4th  and  5th  Sts. 
for  .Subway  Terminal  Corp.  The  site  is 
141x324  ft.  and  will  be  excavated  to 
T.   depth  of  61  ft. 


S.^NTA  BARBARA.  Santa  Barbara 
Co..  Cal. — City  has  decided  on  E  Ca- 
briilo  blvd.  site  for  new  public  bath- 
house to  be  donated  city  by  David 
Gray.  Archt.  Roland  F.  Sauter  will 
prepare  plans  for  bldg.  which  will  be 
2-stnrv  mission  type  to  cost  approx. 
$100,000. 


STOCKTON.  San  Joaquin  Co.,  Call — 
Western  Pacific  R.  R.  will  construct  a 
$100,000  stock  feeding  and  resting  yard 
at  the  south  end  of  the  company's  ter- 
minal south  of  Stockton.  Plans  have 
been  completed  by  J.  W.  Williams, 
chief   engineer  for   the   company. 


SAN  FRANCISCO— Mission  Athletic 
Club  will  erect  a  fight  arena  in  Mission 
St.,  near  14th,  adjoining  the  Armory, 
to  seat  10,000.  Harry  Morrison,  a  pro- 
moter of  the  club,  announces  the  pro- 
ject is  fully  financed. 


SALINAS,  Monterey  Co.,  Cal.— Until 
May  4,  7:30  p.  m..  bids  will  be  received 
by  M.  R.  Keef.  city  clerk,  toi  const. 
stalls  at  Sherwood  Park  Rodeo 
grounds..  Cert,  check  lO'??-  payable  to 
city  req.  Plans  en  file  in  office  of  clerk 


CRESCENT  CITY,  Del  Norte  Co..  Cal 
— Until  May  5,  5  p.  m.,  bids  will  be  re- 
ceived by  C.  W.  Nohl,  secy.  Crescent 
City  Fire  Engine  Co.,  No.  1,  to  paint 
fire  tower  and  siren  at  G  and  2nd  St. 
Further  information  obtainable  from 
secretary. 


BUSINESS    OPPORTUNITIES 


SAN  FRANCISCO— Further  informa- 
tion regarding  these  opportunities  may 
be  obtained  from  the  office  of  Larsen 
Advance  Construction  Reports.  818 
Mission  Street,  San  Francisco,  either  by 
phone,  letter,  or  personal  call.  Re- 
quests for  additional  information 
should  be  made  to  the  Business  Oppor- 
tunities Department.  Such  requests 
must  be  accompanied  by  the  Index 
Number  of  each  opportunity. 

9093 — San  Francisco.  Salesman,  rep- 
resenting local  hardware  manufacturer, 
leaves  May  15th  to  cover  completely 
Latin  America  and  Spain.  He  Is  avail- 
able to  handle  another  hardware  pro- 
duct on  straight  commission  basis  and 
expenses.      Best   references. 

9096 — Osaka,  Japan.  Large  import- 
ers of  Radio  Apparatus  desires  to 
secure  the  agency  of  a  San  Francisco 
manufacturer  of  these  products.  Radio 
Headsets   are   particularly   desired. 

D-1514 — Chicago,  111.  Manufacturers 
nf  electric  dishwashers  want  to  secnn^ 
distributor  for  San  Francisco  territory. 

D-1521 — Tuckahoe,  N.  Y.  Manufac- 
turers of  electrical  products  such  as 
plugs,  heating  pads,  etc.,  want  repre- 
sentation in  San  Francisco. 
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BRIDGES 


SACRAMENTO  COUNTY,  Cal.— Lord 
&  Bishop,  Napa,  at  $39,895  awarded 
cont.  by  State  Highway  Commission  to 
const,  undergrade  crossing,  30  ft.  wide, 
under  Western  Pacific  R.  R.  near  North 
Sacramento,  consisting  of  62  ft. 
through  plate  girder,  ballast  deck 
bridge  on  triangular  cone,  abutments. 
Engineer's    estimate    $41,850. 


SACRAMENTO  COUNTY,  Cal. — Lord 
&  Bishop,  Napa,  at  $20,728  awarded 
cont.  by  State  Highway  Commission  to 
const,  undergrade  cro.ssing,  30  ft.  wide, 
under  Sacramento  Northern  R.  R.,  near 
North  Sacramento,  consisting  of  a  61  ft. 
skewed  through  steel  girder,  open  deck 
span  on  concrete  piers.  Engineer's 
estimate,    $22,305. 

VENTURA  COUNTY,  Cal.— As  prev- 
iously reported,  bids  will  be  rec.  by 
State  Highway  Commission,  Forum 
Bldg.,  Sacramento,  May  4,  to  const, 
rein.  cone,  girder  bridge  over  Ventura 
river  near  "V'entura,  consisting  of  one 
30-ft.  and  three  60-ft.  spans  with  ap- 
proach fills.  Project  involves:  630  cu. 
yds.  Class  "A"  cem.  cone;  84,000  lbs. 
reint.  steel;  310  cu.  yds.  structure  ex- 
cavation; 275  cu.  yds.  roadway  embank- 
ment;   removing    timber    trestle. 


SAN  FRANCISCO — Bids  will  be  asked 
by  Board  of  Public  Works  shortly  to 
install  electrically  operated  traffic 
gates,  warning  signals  and  lights  on 
bridge   at    3rd   and   Islais   Creek. 


SAN  FRANCISCO— Board  of  Public 
Works  requests  supervisors  to  enter 
into  agreement  with  Market  Street 
Railway  Co.  to  const,  bridge  at  cross- 
ing of  San  Jose  and  Mount  Vernon 
Aves.  Under  the  plan  the  railway 
company  would  pay  $18,941  of  the  total 
cost,   $75,000. 


ORANGE  COUNTY,  Cal.  —  Stevens 
Bros,  and  Haas,  Lomita,  Cal.,  at  $25,- 
576.60  awarded  cont.  by  State  Highway 
Commission  to  const,  bridge  over  San 
Juan  Creek  near  San  Juan  Capistrano, 
180  feet  long  and  30  feet  wide,  consist- 
ing of  three  46-ft.  and  two  21-ft'>rein. 
cone,  spans  on  cone,  piers  and  pile 
bents.      Engineer's    estimate,    $33,582.50. 


LOS  ANGELES,  Cal.— City  council 
plans  const,  of  pedestrian  tunnels  op- 
posite school  buildings  in  accordance 
with  report  of  City  Engr.  H.  A.  Van 
Norman.  Est.,  $500,000,  to  be  raised 
probably  by  bond  issue. 


YOLO  COUNTY,  Cal. — Bill  has  been 
sent  to  Senate,  having  passed  lower 
house,  appriprlates  $225,000  to  finance 
construction  of  causeway  on  Wood- 
land-Y'olo   City   cut-off. 


AUBURN.  Placer  Co.,  Cal.— Until  May 
5,  11  a.  m.,  bids  will  be  rec.  by  A.  S. 
Fleming,  county  clerk,  to  const,  rein, 
cone,  arch  bridge  over  Auburn  Ravine 
on  Gold  Hill-Lincoln  rd.  in  Gold  Hill 
Dlst.  Cert,  check  10%  payable  to  clerk 
req.  Plans  obtainable  from  J.  A.  Shields 
county  surveyor,  on  deposit  of  $10,  re- 
turnable. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Until  July  6,  11  A.  M.,  bids  will  be 
rec.  by  Henry  A.  PflBter,  County  Clerk, 
to  const,  two  rein.  cone,  culverts  on 
Farr  rd.,  near  Jones  Place,  Supervisor 
Dlst.  5,  and  for  two  rein.  cone,  cul- 
verts In  Campbell  Ave.  over  San 
Tomas  Aquino  Creek,  Sup.  Dlst.  Nos. 
4  and  5.  Plans  on  file  In  office  of 
clerk.  Robt.  Chandler,  county  sur- 
veyor. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
County  Surveyor  Robt.  Chandler  pre- 
paring- spec,  for  rein.  cone,  bridge  on 
Bollinger  rd.  over  Campbell  Creek  in 
Sup.  Dlat.   4. 


S.\N  DIEGO  COUNTY,  Calif.  —  Fol- 
lowing bids  rec.  April  20  by  State 
Highway  Commission  to  const,  bridge 
30  ft.  wide  over  San  Onofre  creek  near 
San  Onofre  consisting  of  six  60-ft. 
rein.  cone,  girder  spans  on  cone,  piers 
with  paving  of  slopes  involv.  1185  cu. 
yds.  class  "A"  Port.  cem.  cone,  (piers); 
675  cu.  yds.  class  "A"  Port.  cem.  cone, 
(superstructure);  65  cu.  yds.  class  A 
Port.  cem.  cone,  (slope  paving);  30  cu. 
yds.  class  E  Port.  cem.  cone;  163,000 
lbs.  rein,  steel  in  place;  1100  yds.  ex- 
cavation for  bridge  structure;  270  cu. 
yds.  backfill  for  bridge  structure;  2400 
cu.  yds.  roadway  embankment  without 
classification;  230  Douglas  fir  piles  in 
place. 
Flour  Const.  Co.,  Van  NuysBldg., 

Los    Angeles    (low)     $55,216 

Chas.     &     F.     W.     Steffgen,       San 

Diego    58,526 

Mercereau  Bridge  &  Const.  Co..  59,595 
Rocca    &    CallettI,    San    Rafael..   63,434 

H.    H.    Peterson,    San    Diego    64,185 

J.   L.    Webster,    Chico    64,212 

W.  M.  Ledbetter,  Los  Angeles..  64,319 
Gibbons    &    Reed    Co.,    Los    An- 

gelei     75.275 

R.  D.  McKenzle,   Gerger    78,384 

Engineer's    estimate    69855 

LOS  ANGELES  CC.  Calif.— Follow- 
in.g  bids  rec.  April  20  by  State  High- 
way Commission  to  clean  and  paint 
four  steel  bridges  in  Los  Angeles  coun 
ty: 
D.   E.   Burgess,   Stockton    (low)  ...  $7,006 

R.    Swan    Co.,    Los    Angeles 8,216 

John  Huhn,  Los  Angeles    8,310 

W.  M.  Ledbetter,  Los  Angeles. ..  .11,456 
Campbell  Contrs.,  Los  Angeles.  .18,503 
Engineer's    estimate     11.510 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Rocca  and  Colettl,  San  Rafael,  at  $23,- 
725  awarded  cont.  by  city  council  to 
const,  rein.  cone,  girder  type  bridge 
over  Guadalupe  river  in  Julian  St. 
Other  bids  were:  Proctor  &  Cleghorn, 
Santa  Rosa,  $24,750;  Noble  Bros.,  Vlsa- 
lia,  $26,695;  Wm.  Radtke,  Gilroy,  $26,- 
977;  Davison  &  Nicolsen,  Stockton,  $27,- 
780;  Herschbach  &  Scarriano,  San  Jose 
$28,500;  E.  Nommensen,  San  Jose,  $29,- 
533;  C.  C.   Gildersleeve,  Fresno,   $31,780. 


LOS  ANGELES,  Cal.  —  State  R.R. 
Comm.  orders  subway  to  be  eonstr.  un- 
der Butte  St.  at  Santa  Fe  Ave.  City  and 
Santa  Fe  and  Salt  Lake  Rys.  Tvill 
share   cost,   est.   at   $233,000. 


YREKA,  Siskiyou  Co.,  Cal. — A.  Young 
Yreka,  at  $1755  awarded  cont.  by  su- 
pervisors to  const,  cone  bridge  In 
Etna  Rd.  Dist.  over  slough  in  Griffith 
Lane. 


Carbide  Flare  Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried   In   stock 

E.    D.    BULLARD 

365  HOWARD  STREET 
San  Franclaco,  Calif. 

DouKlas  6S20 


FAIRFIELD,  Solano  Co.,  Cal.  — 
County  Surveyor  Steiger  preparing  spec, 
for  new  bridge  at  Denverton  Just  out- 
side Suisun  city  limits;  est.  cost,  $1200. 


LOS  A.N'GELES.  Cal.— Until  10  a.  m.. 
May  11,  bids  will  be  rec.  by  Bd.  Pub. 
Wks.  to  const.  Macy  St.  viaduct  across 
Los  Angeles  Riv.,  A.  T.  &  S.  F.  tracks 
and  U.  P.  Ry  tracks.  Structure  will  be 
1274  ft.  long,  with  56-ft.  rdwy.,  with 
5-ft.  walks  on  ea.  side.  The  river  arch 
span  will  be  215  ft.  Approx.  quan. 
are:  Arch  centers  (lump  sum),  1,450,000 
lbs.  reinf.  steel,  8700  cu.  yds.  "A"  cone, 
3900  cu.  yds.  "C"  cone,  1000  cu.  yds. 
"D"  cone,  earth  fill,  cem.  curb,  gut., 
walk,  curbs  around  column  bases  (lump 
sum),  remov.  existing  bridge  (lump 
sura). 


SACRAMENTO,  Cal. — Supervisors  ap- 
point committee  to  investigate  feasi- 
bility of  constructing  pioneer  memorial 
bridge  over  the  Sacramento  river  at 
W  St.,  to  connect  Sacramento  with 
West  Sacramento.  The  investigating 
committee  will  be  known  as  the  Pio- 
neer Memorial  Bridge  Committee.  Chas. 
W.  Deterding,  Jr.,  Sacramento  county 
engineer  and  Asa  Proctor.  Yolo  county 
surveyor,  are  members  of  the  commit- 
tee. The  cost  Is  estimated  between 
$250,000  and  $500,000.  It  is  suggested 
that  money  to  finance  be  raised  either 
through  popular  subscription,  private 
initiative  repaid  through  toll,  or  legis- 
lative, city  and  highway  provision. 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


SACRAMENTO,  Cal.  —  Senate  has 
passed  bill  providing  $250,000  to  deep- 
en and  widen  mouth  of  San  Joaquin 
and  Sacramento  rivers. 


SACRAMENTO,  Cal. — Assembly  Bill 
appropriating  $30,000  for  improvement 
work  on  Yuba  River  has  been  passed. 
Federal  Government  will  match  the  ap- 
propriation  with   an   additional   $30,000. 


LOS  ANGELES,  Cal. — Until  2  p.  m.. 
April  27,  bids  will  be  rec.  by  L,  A. 
county  flood  contr.  dist.  (county  su- 
perv.)  for  approx.  50,000  tons  rip-rap 
rock,  with  the  option  to  the  dist.  of 
increasing  such  amount  to  100,000  tons; 
the  price  bid  by  contractors  to  be 
f.  0.  b.  railway  cars  in  the  quarry  or 
quarries.  Cert,  check  or  bond  $10,000. 


PETALUMA,  Sonoma  Co.,  Cal. — Ren- 
ner  Foundation  Co.,  628  Montgomery 
St..  San  Francisco,  at  $425  awarded 
cont.  by  council  to  drive  piles  alone 
PetaJuraa  river. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
City  votes  bonds  of  $3,000,000  to  finance 
dredging,  etc..  In  connection  with  har- 
bor project. 


IRRIGATION  PROJECTS 


MERCED,  Merced  Co.,  Cal.  —  Until 
June  2,  10  a.  m.,  bids  will  be  rec.  by 
H.  P.  Sargent,  secy.  Merced  Irrigation 
District,  Earcroft  Bldg.,  to  furnish 
spillway  gates  and  other  equipment  for 
Exchequer  Dam  and  Power  Plant,  con- 
sisting of: 

14  plate  steel  gate  leafs  with  struc- 
tural steel  and  cast  steel  frame. 

14   cast  steel   bearing  plates. 

84  semi-steel  crest  plates. 

4  sets  of  plate  steel  wall  plates. 

14  sets  of  gate  operating  gearing. 
consisting  of  cast  steel  gears  and  racks 
with  screw  stems  on  cast  steel  bed 
plate,  and  worm  and  bevel  gear  drives. 

2  motor-driven  gate  operating  cars. 

1   traveling  crane. 
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1  centrifugal  purap. 

2  hydiaulic  ejectors. 

1    high-pressure  oil   pumping   system. 

Spec,  obtainable  from  secy,  on  de- 
posit of  120  returnable.  Cert,  check 
^%  payable  to  District  req.  See  call  tor 
bids  under  oi'fieial  proposal  section  in 
tills  issue. 


SUSANVILLE,  Lassen  Co.,  Cal. — 
Election  will  be  held  iMay  S)  in  Ked 
Rock  Creek  Irrig-ation  District  to  vote 
bonds  of  1442, OUU  to  finance  construc- 
tion of   irrigation   works. 


PHOEXrx,  Ariz. — Proposal  of  Salt 
Riv.  Valley  Water  Users'  Assn.  to  in- 
stall pumps,  etc.,  for  an  additional 
lSU,uOu  ac.  ft.  water  supply  has  been 
sanctioned  by  the  land  owners.  Cost, 
^450,000. 


LIGHTING  SYSTEMS 


PACIFIC  GROVE,  Monterey  Co.,  Cal. 
— City  Eng.  H.  D.  Severance  preparing 
spec,  for  electric  conduits  in  Grand 
and  Forest  Aves. 


LOS  ANGELES,  Cal.— H.  C.  Reld  & 
Co.,  Grant  Bldg.,  Los  Angeles,  sub.  low 
bid  to  city  at  $7550  for  ornam.  lights 
in  Anaheim  St.,  bet.  Daisy  Ave.  and 
e.  right-of-way  of  L.  A.  county  flood 
control  channel. 


LOS  ANGELES,  Cal.— Until  10  a.  m., 
April  27,  bids  will  be  rec.  by  bd.  pub. 
wks.  for  ornam.  lights  In  39th  St.,  bet. 
Western  and  Van  Ness  Aves.;  concrete 
posts;    1911  act. 


SOUTH  PASADENA,  Cal.— A.  C.  Rice, 
1963   Santee  St.,  Los  Angeles,  award- 
ed  cont.    at   ?2660      for      ornam.      lights 
compl.  in  Bonita  Dr.,  bet.  Meridian  Ave. 
and  Gillette  Crescent    (14  concr.  posts). 


SAN  BERNARDINO,  Cal.  —  Council 
awards  contracts  for  street  lighting 
systems  as  follows:  Arrowhead  Ave.  to 
Finley-Hunt  Co.,  San  Bernardino,  at 
$48,985;  Fourth  St.  to  A.  C.  Rice,  1963 
Santee  St.,  Los  Angeles,  at  $10,374  ;I  St., 
to  H.  C.  Reid  &  Co.,  Grant  Bldg.,  Los 
Angeles,  at  $6171;  G  St.,  to  H.  C.  Reid 
&   Co.    at   $8023. 


SAN  DIEGO,  Cal. — Mission  Beach  Co. 
will  start  at  once  on  const,  of  ornam. 
light  sys.  for  Mission  Beach,  compris- 
ing 100  lights,  at  an  approx.  cost  ot 
$60,000.  H.  A.  Kuehmsted,  chief  engr. 


NEWPORT  BEACH,  Cal. — Harry  M. 
Rouse,  San  Bernardino,  awarded  cont. 
by  city  at  $30,176.50  for  ornam.  lights 
in   Coast  Blvd.,   bet,    3Sth  and   46th  Sts. 


SAN  DIEGO,  Cal. — Until  10:30  a,  rn., 
April  27,  bids  will  be  rec.  by  city  for 
ornam.  lights  in  F  St.,  bet,  9th  and  16th 
Sts.:  c.  i.  and  pressed  steel  posts. 


EL  MONTE,   Cal.-^Clty   plans   ornam. 
light  system  in  Main  St. 


BERKELEY,  Alameda  Co.,  Cal.  — 
Council  rejects  bids  to  install  elec- 
trolier systems  in  Durant  Ave.  and 
in  Bancroft  Way  bet.  Piedmont  and 
Shattuck  Aves.  New  bids  will  be  asked 
Frank  B.  Rae,  city  electrical  engineer. 


LOS  ANGELES,  Cal.— Bd.  Pub.  Wks. 
authorizes  installation  of  ornam.  lights 
under  1911  act  in:  Curson  Ave.,  bet. 
Hollywood  and  Sunset  Blvds. ;  pressed 
steel  posts.  Wilcox  Ave.,  bet.  Santa 
Monica  Blvd.  and  Melrose  Ave.;  concr, 
posts.  Hill  St.,  bet.  Pico  and  Jefferson 
Sts.:  pressed  steel  posts.  Hayworth 
Ave.,  bet.  Willoughby  and  Melrose 
Aves.:  concr.  posts.  Hobart  Blvd.,  bet. 
Sunset  Blvd.  and  Fountain  Ave.:  press- 
ed steel  posts. 


LOS  ANGELES,  Cal.— Awards  for 
ornam,  lights  under  1911  act.  by  Bd. 
Pub.  Wks.  are:  Vineyard  Ave.,  bet. 
Washington  and  Adams  Sts.,  to  Robert- 
son Elec.  Co.,  Santa  Ana,  at  $4323; 
Edgemont  St.,  bet.  Beverly  Blvd.  and 
Second  St.  to  Robertson  Elec.  Co,  at 
$3195;  N  side  Beverly  Blvd.  bet.  Nor- 
mandie  Place  and  Kingsley  Dr.,  to  A.  C. 
Rice,  1963  Santee  St.,  at  $2585;  Cata- 
lina  St.,  bet.  First  and  Fifth  Sts.,  to  H. 
C.  Reid  &  Co.,  Grant  Bldg.,  Los  An- 
geles, at  $4190. 


MACHINERY  &  EQUIPMENT 


SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
County  Purchasing  Agent  instructed 
to  pui  chase  60-h.p.  Best  tractor,  cost 
not  to  exceed  $5500.  E.  A.  Peugh,  coun- 
ty surveyor. 


MERCED,  Merced  Co.,  Cal. — See  "Ir- 
rigation Projects."  Bids  wanted  by 
Merced  Irrigation  District  for  spillway 
gates  and  other  equipment  for  Exche- 
quer Dam  and  Power  Plant.  Official 
proposal   published  in    this  issue. 


LOS  ANGELES,  Cal,— Until  10  A,  M„ 
April  27,  bids  will  be  rec,  by  Bd.  Pub. 
Wks.  to  fur.  and  install  one  20-ton 
auto  truck  scale.  Spec,  on  file  at  office 
of  city  engr.,   405   S.  City  Hall  Annex, 

LOS  ANGELES,  Cal.— Until  10  a.  m„ 
April  27,  bids  will  be  rec.  by  bd.  pub. 
wks.  tor  5  1200-gal.  power  flushing 
units. 

Bids,  same  date,  to  fur.  one  motor 
road  roller.  Spec,  on  file  at  office  of 
city   engr.,   405   s.  city  hall  annex. 


RAILROADS 

SAX  FRANCISCO— Bureau  of  Engin- 
eering, Department  of  Public  Works, 
making  surveys  for  extension  of  Muni- 
L'lpal  Railway  System  into  the  Excel- 
sior District.  The  proposed  extension 
will  be  a  branch  of  the  Potrero  avenue 
municipal  line  and  will  cost  approx 
$1,000,000.  The  extension,  as  planned, 
will  be  routed  from  Potrero  Ave.  and 
Army  St.  southerly  parallel  to  San 
Bruno  rd.  and  thence  along  right  of 
way  of  old  Ocean  Shore  railroad,  re- 
cently acquired  by  city,  directly  into 
Excelsior  district.  The  cars  will  run 
through  the  St.  Mary's  Park  tract  par- 
allel to  Mission  street. 


BAKERSPIELD,  Kern  Co.,  Cal  — 
Atchison,  Topeka  and  Santa  Fe  Rail- 
way is  reported  to  be  planning  con- 
struction of  railroad  from  Bakersfield 
to  Los  Angeles,  via  the  Tejon  Pass. 

SACRAMENTO,  Cal.  —  Extension  of 
street  car  service  or  bus  line  into  East 
Sacramento  residenfial  sections  is 
planned  by  Pacific  Gas  and  Electric 
Co.,  operating  the  street  railway  com- 
pany. 


FIRE  ALARM  SYSTEMS 


LOS  ANGELES,  Cal.— Brown  &  Pen- 
gilly,  2114  E  9th  St.,  sub.  low  bid  to 
county  at  $49,050  for  fire  alarm  sys. 
for  Belvedere  county  fire  protection 
dist.  Other  bids:  Newbery  Elec.  Co 
$49,728;  Sierra  Elec.  Co.,  $65,000.  Bids 
referred  to  county  fire  warden  for  re- 
port. 

Newbery  Elec.  Co.,  724  S  Olive  St„ 
low  bid  at  $16,851  for  fire  alarm  sys 
for  Belvedere  Gardens  county  fire  pro- 
tection dist.  Other  bids:  Brown  and 
Pengilly,  $17,730;  Sierra  Elec,  Co,,  $27,- 
000.  Bids  referred  to  county  fire  war- 
den   for    report. 


PASADENA,  Cal.  —  Until  10  a.  m,. 
April  28,  bids  will  be  rec.  for  elec.  con- 
duits, transmission  lines,  wires  for  fire 
alarm  sys.,  etc.,  in  Euclid  Ave.,  bet. 
Walnut  St.  and  Colorado  St.  and  por- 
tions of  other  sts.  Bessie  Chamberlain, 
city  clerk.   W,   C.   Earle,  city  engr. 


FIRE   EQUIPMENT 


SACRAMENTO,  Cal, — Until  April  30, 
9:15  p,  m,,  bids  will  be  rec,  by  H.  G. 
Denton,  city  clerk,  to  fur.  17  positive 
non-interferring  and  succession  type 
fire  alarm  boxes.  Cert,  check  5%  pay- 
able to  city  controller  req.  with  bid. 
Additional  information  obtainable  from 
clerk. 


MISCELLANEOUS    SUPPLIES 


PACIFIC  GROVE,  Monterey  Co.,  Cal. 
— E.  S.  Johnson,  city  clerk,  authorized 
to  purchase  25  gallons  white  paint  for 
painting  parking  zones. 


PIPE  LINES,   WALLS,  ETC. 


LOS  .4NGELES,  Cal, — J.  M.  Eustace, 
1246  E  9th  St.,  sub.  low  bid  to  L.  A, 
harbor  comm.  at  $16,225  to  const,  oil 
pipe  line  on  wharves  at  Berths  230  D 
and  E,  232  A,  B,  D  and  E,  under  spec. 
677.  Other  bids;  Thos.  Haverty  Co.,  $19,- 
246;  Howard  Olsen  Co.,  $21,850;  R.  H. 
Travers,  $24,800;  Hartley-Camp  Const. 
Co.,  $26,000;  Fluor  Constr,  Co.,  $28,790; 
San  Pedro  Marine  Engine  Co.,  $32,- 
677.40;  A.  Robertson,  $36,920.35;  Pan 
Pacific  Constr.  Co.,  $41,018.80;  South- 
west  Welding  &  Machinery  Co.,  $49,111 


SAN  BERNARDINO,  Cal.T-tUiUa  11:^5 
a.  m,,  April  30,  bids  will  be  rec.  for  oil 
well  casing  as  follows:  240  ft.  18-in. 
outside  diam.,  242  ft.  8H-in.  outside 
diam.  Prices  to  be  per  ft.  f.  o.  b.  San 
Bernardino.  Cert,  check  or  bond  10%. 
J.  H.  Osborn,  city  clerk. 


LOS  ANGELES,  Cal.  —  Bids  rec,  by 
pub.  serv.  comm.  for  std.  galv,  wrought 
steel   pipe    under   spec,    W-471   are: 

N,  O,  Nelson  Mfg,  Co, —  (1)  75,000  ft, 
1-in.  at  $9  per  C  ft.,  (2)  50,000  ft.  "A-in. 
at  $5.2546  per  C  ft.,  (3)  10,000  ft.  1%- 
in.  at  $14.9122  per  C  ft.,  (4)  2000  ft. 
3-in.  at  $41.79  per  C  ft.,  (5)  1000  ft.  4- 
in.  at  $63,229  per  C  ft.,  (6)  200  ft.  6-in. 
at    $109,586    per    C   ft. 

A.  9.  Well  &  Co.— (1)  $9.20,  (2)  $5.25. 
(3)  $14.89,  (4)  $41.43,  (5)  $62.40,  (6) 
$109.90. 

Grinnell  Co. —  (1)  $9.06,  (2)  $5.16,  (3) 
$14.65,  (4)  $40.77,  (5)  $61.13,  (6)  $107,68. 

Thos,  Haverty  Co. — Total  of  $12,- 
424,39, 

Richmond  Sanitary  Mfg.  Co.  —  (1) 
$9.20,    (2)    $5. .25,    (3)    $14.90,    (4)    $41.50, 

(5)  $62.30,    (6)    $109.80, 

Busch  Pipe  &  Supply  Co,— (1)  $9,19, 
(2)  $5.24,  (3)  $14.87,  (4)  $41.37.  (5) 
$62.05,    (6)    $109.30. 

Crane  Co.— (1)  $9.21,  (2)  $5.25,  (3) 
$14.90,  (4)  $41.45,   (6)   $62.16,   (6)  $109.50. 

Republic  Supply  Co. —  (1)  $9.15,  (2) 
$5.22,    (3)    $14.81,    (4)    $41.19,    (5)    $61.80, 

(6)  $108.86. 


Contractors  Machine  Works 

We  Specialize  in  rebuilding  and  repairing  contractors'  equipment 
We  build  rock  bunkers,  elevators  and  conveyors,  portable  pumping 

plants,  hoist  and  rock  crushers. 
Let  us  give  you  an  estimate  on  your  work. 
We  buy  and  sell  ua«d  equipment. 

CREAR  &  BATES 


38  Stanford 


San  Franclseo 


Phone  Kearnj  1886 
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Associated  Supply  Co. — (1)  $9.21,  (2) 
J5:25,  (3)  $14.89,  (4)  $41.44,  (6)  $61.15, 
(6)    $109.48. 

i'ac.  ripe  &  Supply  Co.— (1)  $9.21, 
(2)  $5.25.  (3)  $14.89,  (4)  $41.44,  (5) 
$62.15.   (6)   $100. .48 

Smith-Booth-Usher  Co.  —  (1)  $9.20, 
(2)  $5.24,  (3)  $14.88,  (4)  $41.46,  (5) 
$62.18,    (6)    $109.54. 


SEWAGE  DISPOSAL  PLANTS 


SANTA  ROSA,  Sonoma  Co.,  Cal.— 
Henry  E.  Elrod,  consulting  engineer, 
MlUs-Fraser  Bldg.,  Santa  Monica,  has 
presented  preliminary  plans  to  city 
council  for  improved  activated  sewage 
disposal  plant;  est.  cost,  $50,000.  The 
city  has  $165,000  on  hand  from  bonds 
sold  about  two  years  to  finance  con- 
struction of  such  a  plant. 


MISCELLANEOUS 
CONSTRUCTION 


CORNING,  Tehama  Co.,  Cal. — Bids  are 
being  received  by  M.  L.  Mithan,  Corn- 
ing, to  remove  by  scraper  900  cu.  yds. 
dirt  to  distance  of  from  30  to  60  yards; 
fur.  260  cu.  yds.  gravel,  suitable  for 
concrete  work;  labor  and  mi.x  and  pour 
into  froms  270  cu.  yds.  concrete.  Forms, 
runways,  scaffolds  and  elevator  to  be 
furnished  by  owner.  Further  informa- 
tion obtainable  from  above. 


LOS  ANGELES,  Cal. — Tunnels  Trans- 
portation Co.,  Wm.  C.  Hodges  Jr.,  vice- 
president  and  general  manager,  F.  A. 
Lorentz,  chief  engineer,  426  California 
Bldg.,  awarded  franchise  by  city  council 
to  const,  sub-tunnel  under  present  2nd 
St.  tunnel,  with  pedestrian  runways  and 
moving  sidewalk.  Flans  being  drawn 
by  company's  own  eng.  dept.  and  It  Is 
intention  to  start  work  in  30  to  60 
days,  completion  in  4  months  thereafter. 
E.xcav.  will  be  made  by  open  cut 
through  floor  of  present  tunnel;  dimen. 
12i^.\18  ft.  by  1500  ft.  in  length;  reinf. 
concr.  slab  constr.     Cost,  $250,000. 


WATER  WORKS 


LA  VERNE,  Cal.— Black  &  Veatch, 
607  Fergii.oon  Bldg.,  Los  Angeles,  con- 
sulting engrs.,  completes  plans  for 
pumping  plant  for  waterworks;  $5000 
to  $6000. 
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LOS  ANGELES,  Cal. — Bids  for  sew- 
age pumping  plant,  for  which  contract 
was  recently  awarded  to  Mora  Pump 
Co..  have  been  rejected  on  account  of 
bid  not  conforming  to  spec.  New  spec, 
will  be  prepared  and  the  work  readver- 
tised. 


MERCED,  Merced  Co.,  Cal. — See  "Ir- 
rigation Projects."  Bids  wanted  by 
Merced  Irrigation  District  for  spillway 
gates  and  other  equipment  for  Exche- 
quer Dam  and  Power  Plant.  Official 
proposal    published   in   this   issue. 


VISALI.\.  Tulare  CD.,  Oal. — Voters 
express  desire,  at  recent  election,  to 
vote  bonds  to  finance  construction  of 
new  water  system.  Proposal  to  pur- 
chase the  privately  owned  plant  for 
a  municipal   project  was  defeated. 


FLAGSTAFF.  Ariz. — Cook  &  O'Brien, 
Kansas  City,  Mo.,  awarded  cont.  by  city 
at  $144,400  to  const.  79,000  ft.  flowline 
for  new  reservoir  and  water  works, 
using  concr.  pipe  furnished  by  Bent 
Concr.  Pipe  Co.  Combination  contrs. 
No.  7  and  2. 

C.  E.  Green,  418  'Western  Mutual  Life 
Bldg.,  Los  Angeles,  awarded  contr.  at 
$173,026  for  const,  concr.  reservoir  in 
connection  with  new  water  works  sys. 
Contr.  No.  3. 

Irick  &  Fredell,  Plainview,  Texas, 
awarded  contr.  at  $98,709.42  for  const, 
of  distrib.  sys.  for  new  water  works 
SYS.      Contr.    No.   4. 

Burns-McDonnell-Smith.  415  Marsh- 
Strong  Bldg.,  Los  Angeles,  consulting 
engineers. 


INGLEWOOD,  Cal.— Until  8  P.  M., 
April  27,  bids  will  be  rec.  for  one  deep 
well  turbine  centrifugal  pump  of  en- 
closed line  shaft  type,  having  cap.  of 
1125  gals,  per  min.  against  a  head  of 
165  ft.  when  operating  at  a  speed  of 
about  950  to  975  R.  P.  M.,  with  one 
440-volt  elec.  motor.  Spec,  on  file  at 
office  of  citv  clerk  Otto  H.  Duelke. 
Cert.  chk.  or  bond,   10%. 


RED-WOOD  CITY,  San  Mateo  Co.,  Cal. 
— Until  May  4,  8  P.  M.,  bids  will  be  rec. 
bv  \V.  A.  Price,  city  clerk,  to  del.  f.  o. 
b."  cars  Redwood  City,  1700  lin.  ft.  6-in. 
c.  i.  water  pipe;  2000  lin.  ft.  4-in.  c.  i. 
water  pipe;  one  6-in.  c.  1.  tee;  six  6-in. 
by  6-ln.  by  4-in.  c.  1.  tees:  six  4-m.  c.  i. 
tees.  Pipe  to  be  bell  and  spigot  in  not 
less  than  12  ft.  nor  more  than  16  ft 
lengths.  Class  B.  Alternative  bids  will 
be  rec.  upon  above  quantities  for  de- 
Lavaud  centrifugally  c.  i.  pipe.  Class 
150,  and  McWane  c.  i.  pipe.  See  call  for 
bi(l.s  under  official  proposal  section  in 
tliis  is.sue. 

HATWARD,  Alameda  Co.,  Cal. — AJax 
Construction  Co.,  330  Rialto  Bldg.,  San 
Francisco,  at  $4900  awarded  cont.  by 
city  trustees  to  const,  c.i.  water  mains 
in   Castro   and   Atherton   Sts. 

ALHAMBRA,  Cal.— Election  will  be 
held  June  2  to  vote  on  a  $150,000  water 
extension   bond   issue. 

ESCONDIDO,  Cal.— City  calls  $35,000 
bond  issue  for  a  filter  and  water  puri- 
fication plant. 


SAN  DIEGO,  Cal.  —  $400,000  bond 
money  transfer  to  general  fund  for 
new  water  mains  carried  at  recent 
election. 

SACRAMENTO,  Cal. — Until  April  23. 
9  15  P  M..  bids  will  be  rec.  by  H.  G. 
Denton,  city  clerk,  to  fur.  1296  brass 
gate  valves  to  Stores  Dept.  Cert,  check 
5%  pavable  to  City  Controller  req.  Ad- 
ditional information  obtainable  from 
clerk. 

SAN  RAFAEL,  Marin  Co.,  Cal. — Marin 
Municipal  'Water  District  defeats  pro- 
posal to  issue  bonds  of  $1,500,000  to 
finance  extensions  to  system.  1460  in 
favor  and  1017  against. 
Another   election    is   probable. 


EUGENE,  Ore. — City  votes  bonds  of 
$375,000  to  finance  McKenzie  River 
water  project  and  $135,000  to  finance 
const,   of  reservoir. 


HAMPTON 

ELECTRIC  AND  MFG.  CO. 
ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
525  HOWARD  STREET,  SAN  FRANCISCO 

MOTORS 

New  and   Used,  Bonght,  Sold,  Exchanged,  Rented  and  Repaired 
Industrial  Light  and  Power  Installatioii 

Telephone  SUTTER  3366 


ELSINORE,  Cal.— Until  7;30  P.  M., 
Apr.  27,  bids  will  be  rec.  to  const, 
waterworks  sys.  under  1915  Imp.  Bond 
Dist.  Act.  Proposed  work  will  incl.  3 
wells  of  10-in.,  12-in.  and  14-in.  diam.. 
approx.  500  ft.  deep,  incl.  casing,  a 
2,000,000-gal.  reinf.  concr.  reservoir, 
150x60  ft.,  16  ft.  deep,  and  distrib.  sys., 
comprising  12-in.  to  2-in.  wrt.  iron 
screw  pipe.  Pumps  required  will  be  2 
450-gal.  per  min.,  and  1  290-gal.  per 
min.  against  120  ft.  head,  and  one 
booster  pump  of  450  gal.  per  min.  ca- 
pacity, against  385  ft.  head.  Est.  cost, 
$100,000  to  $125,000.  Cert.  chk.  or  bond 
10%.  Deposit  for  plans,  $10.  C.  J. 
Kalina,  city  clerk.  Crouch  &  Crouch, 
attorneys  for  district.  Curt  Miller, 
city  engineer. 


WASCO,  Kern  Co.,  Cal.— Bonds  of 
$50,000  voted  to  finance  construction  of 
municipal  water   system. 


LOS  ANGELES,  Cal.— Until  3  P.  M., 
Apr.  28,  bids  will  be  rec.  by  Pub.  Serv. 
Comm.,  207  S.  Broadway,  for  (1)  5000 
i^-in.;  (2)  10,000  %-in.,  and  (3)  5000 
1-in.  curb  cocks.  Spec.  P.  A.  Adv.  No. 
W-482.     Jas.  P.  Vroman,  secretary. 


PLAYGROUNDS  AND   PARKS 


S.\N  RAFAEL,  Marin  Co.,  Cal.— John 
A.  McNulty  and  C.  J.  Dennis,  Minneapo- 
lis capitalists,  have  purchased  the 
"Santa  VeneTia"  holdings  and  In  addi- 
tion to  expending  approx.  $100,000  in 
the  erection  of  twenty-five  bungalows 
will  undertake  considerable  landscape 
work  in  connection  with  the  project. 


SEWERS  &  STREET  WORK 


OAKLAND.  Cal. — Joe  Triberti  and  P. 
Massaro,  Oakland,  awarded  cont.  by 
council  at  $.195  sq.  ft.  to  const,  cem. 
cone,   walks   In   portions  of  29th  Ave. 


SOUTH  PASADENA,  Cal.— 'W.  J.  Cur- 
ren,  221-A  West  Broadway,  Glendale, 
sub.  low  bid  to  city  at  $40,922  to  imp. 
Arroyo  Dr.,  bet.  Arm  St.  and  Pasadena 
Ave.,  involv.  6-in.  cem.  cone,  pave.,  8- 
in.  vit.  sewers,  6-In.  c.i.  water  main,  6 
culv.  intakes,  etc. 


PACIFIC  GROVE,  Monterey  Co..  Cal. 
— Bond  issue  for  approximately  $25,000 
contemplated  by  city  trustees  to  fi- 
nance paving  streets  around  city  parks. 
H.  D.  Severance,  city  engineer. 

MARSHFIELD,  Ore.  —  City  votes 
bonds  of  $60,000  to  finance  sewer  ex- 
tensions. 


LOS  ANGELES,  Cal. — Supervisors  de- 
clare inten.  to  imp.  Whittier  Blvd.,  bet. 
e.  boundary  of  Montebello  and  Phila- 
delphia St.,  and  portions  of  other  sts. 
and  highways  under  R.  D.  I.  No.  287, 
involv.  cem.  curb,  cone,  gut.,  5-in.  old 
mac.  and  dislnt.  gran,  sub-base,  7.46-ln. 
cem.  cone,  pave.,  reinf.  cone,  box  cul- 
verts, inlet,  etc. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  April  27,  5  P.  M.,  bids  will  be  rec. 
by  A.  L.  Banks,  city  clerk,  (Res.  758), 
to  imp.  portions  of  East  Main  St.,  etc., 
involv.  grading;  const,  comb.  cone,  curbs 
and  gutters;  cone,  walks;  pave  with 
2Vi-in.  cementing  gravel  base,  3%-in. 
asph.  base  and  ll^-ln.  Warrenlte-Bit. 
surface,  1911  Act  and  Bond  Act  1915. 
Cert,  check  10%  payable  to  city  req. 
Plans  on  file  in  office  of  clerk.  W.  B. 
Hogan,  city  engineer. 

PHOENIX,  Ariz. — Until  2  p.  m.,  May 
4,  bids  will  be  rec.  by  state  highway 
dept..  Phoenix,  for  Tucson-Nogales 
highway.  Fed.  Aid  Proj.  No.  86-A,  In- 
volving 8000  cu.  yds.  rdwy.  excav.,  66,- 
000  cu.  yds.  rdwy.  borrow,  3000  cu.  yds. 
struc.  excav.,  1000  cu.  yds.  ditches  and 
dykes,  28,000  cu.  yds.  rdwy.  surf.,  70,- 
000  yd.  ml.  surf,  overhaul,  3800  cu.  yds. 
cone,  440  lin.  ft.  met.  pipe,  105,000  lbs. 
reinf.  steel,  and  other  incidental  Items. 
Cert,  check  5%.  Plans  obtainable  from 
state  engr..  or  from  county  engr.'s  of- 
fice on  payment  of  $5  to  W.  C.  Lefebvre 
state  engineer. 
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PACIFIC  GROVE,  Monterey  Co.,  Cal. 
— Council,  E.  S.  Johnson,  clerk,  declares 
inten.  (2163)  to  imp.  Grand  Ave.,  bet. 
Lighthouse  and  Pine  Aves.,  involving 
grading;  pave  with  3^-ln.  asph.  cone, 
base  with  IVi-in.  Warrenite-Bit.  sur- 
face; cone,  curbs  and  gutters;  corru. 
iron  culvert;  sidewalk  crossings.  1911 
Act  and  Bond  Act  1915.  Protests  May 
t>.  H.   D.  Severance,  city  eng. 


ORAXGE  CO.,  Calif. — Following  bids 
rec.  April  20  by  State  Highway  Cora- 
mission  to  pave  With  Port.  cera.  cone. 
o.S-mi.  in  Orange  county  bet.  San  Juan 
Creek  and  Galivan,  involv.  22- 
UUO  cu.  yds.  roadway  embankment 
without  classification;  26,u00  sta.  yds. 
overhaul  (two  stations  or  less);  4OS»,0UO 
sta.  yds.  overhaul  (greater  than  two 
.stations):  450  cu.  yds.  structure  exca- 
vation withi  ut  classification;  2740  tons 
rock  (shoulders);  20,000  sq.  ft.  sub- 
grade  (preparing  and  shaping);  130  cu. 
yds.  sand  cushion;  13,400  cu.  yds.  class 
A  Foit.  cem.  cone,  (pavement  and  re- 
pairs to  existing  pavement) ;  125  cu- 
yds.  class  A  Port,  cem.  cone,  (struc- 
tures); yiOO  lbs.  bar  reinforcing  steel 
in  place  (structures);  25.000  sq.  yds. 
furnishing  and  placing  reinforcing 
steel  (pavement);  16  lin.  ft.  12-ln.,  218 
lin.  ft.  IS-in.,  50  lin.  ft.  24-in.  and  12 
lin.  ft.  30-in.  corru.  metal  pipe;  500  cu- 
yds.  removing  cone,  in  existing  pave- 
ment. Comm.  will  fur.  corr.  metal  pipe: 
Jahn  &   Bressi,   Laughlln  Bldg., 

Los    Angeles    (low)     ?160,987 

Pioneer    Trans.    Co.,    Calexieo..    163,974 

Ed  Johnson  &  Son,  L.  A 170,891 

Basick    Bros.    Co.,    L.    A.    ^ 171,844 

Wills  A   Brussler.   Santa  Ana..    174,029 

R.    B.    Ford,    Santa    Ana    175,434 

C     W.    Oglenby,    Santa    Ana 176,236 

J.    Paul    Benson,    L.    A 177,771 

\V.   D.   McCrea,  L.   A 179,549 

Sam  Hunter,  Santa  Barbara  ...  179,679 
Dewey    &   Rasson,    Pasadena    . .   179,716 

H.  H    Peterson,  San  Diego 180,637 

Griffith    Co.,    L.    A 181,606 

David    H.    Ryan,    San    Diego    . .   185,105 

Geo.    H.    Oswald,    L.   A 187,394 

Gibbons  &  Reed  Co.,  L.  A.  .  .  188,635 
Engineer's     Estimate     ?1S6,895 


MOUNTAIN  VIEW,  Santa  Clara  Co., 
Cal. — Town  trustees  contemplate  paving 
Castro  St.,  the  main  business  street, 
from  highway  to  Southern  Pacific  sta- 
tion. C.  C.  Kennedy,  engineer,  Call 
Bldg.,  San  Francisco. 


HUNTINGTON  PARK,  Cal.— Until  8 
P.  M.,  May  4,  bids  will  be  rec.  to  imp. 
portions  of  California  Ave.,  involv.  3555 
cu.  yds.  excav.:  107,239  sq.  ft.  6-ln. 
concr.  pave.  Plans  on  file  at  office  of 
Paul  E.  Kressly,  consulting  engineer, 
732  H.  W.  Hellman  Bldg.,  Los  Angeles. 
Cert.  chk.  or  bond,  10%.  H.  H.  Hunter, 
city  clerk. 


SANTA  MONICA,  Cal. — Council  de- 
clares inten.  to  imp.  Fifth  St.,  bet.  Wil- 
shire  Blvd.  and  Colorado  Ave.:  1%-in. 
Warrenite-Bitul.  pave,  on  2%-in.  asph. 
concr.  base,  walk,  cem.  concr.  lighting 
posts,  corr.  iron  culv.  with  reinf.  concr. 
intake  and  outlets;  1911  act.  Howard 
B.    Carter,    city    engineer. 


SAN  FRANCISCO— C.  B.  Eaton,  715 
Ocean  Ave,,  at  $31,531.21  submitted  low 
bid  to  Bd.  Pub.  Wks.  to  imp.  30th  Ave. 
bet.  Geary  and  Anza  and  Anza  and  Bal- 
boa   bet.    31st    and    32nd    Aves.,    involv. 

(a)  62,920    cu.    yds.    cut,    $.49    cu.    yd.; 

(b)  70,121  cu.  yds.  fill,  $.01  cu.  yd.  Other 
bids    were: 

R.  W.  Rohl.  San  Francisco,  (a)  $.32; 
(b)    $.32.      Total    $42,573.12. 

A.  E.  Hennessy,  San  Francisco,  (a) 
$.60:    (b)    $.08.      Total,    $43,361.68. 

Blanchard  Co.,  San  Francisco,  (a) 
$.353;    (b)    $.353.      Total,    $46,963.47. 

Granficld  Co..  San  Francisco,  (a)  $.01; 
(b)    $.76.      Total    $53,921.16. 


OLYMPIA,  Wash — Johnson  Construc- 
tion Co.,  Portland,  Ore.,  at  $156,680 
submits  low  bid  to  State  Highway  Com. 
to  clear,  grade  and  drain  4.5-ml.  of 
State  Rd.  No.  1  (Pacific  Highway)  bet. 
Salmon  Creek  and  Vancouver,  Federal 
Aid  Project  No.  147-B  in  Clarke 
county. 


SAN  FRANCISCO— Louis  J.  Cohn,  110 
Sutter  St.,  at  $46,199  awarded  cont.  by 
Bd.  Pub.  Wks.  to  const,  rein.  cone. 
sewer  in  30th  Ave.  bet.  Lincoln  Way 
and  Klrkham  St.,  and  In  Kirkham  St., 
bet.  26th  and  30th  Aves.  Unit  bids  pre- 
viously   reported. 


SAN  FRANCISCO— A.  E.  Hennessy, 
Sharon  Bldg.,  at  $13,042.36  submitted 
low  bid  to  Bd.  Pub.  Wks.  to  imp.  Sa- 
dowa  St.  bet.  Capitol  and  Orizaba  Sts., 
Involv.  (a)  2,000  cu.  vds.  cut,  $.30  cu. 
yd;  (b)  2,016  lin.  ft.  cone,  curb,  $1 
lin.  ft.;  (c)  4  br.  catchbasins,  $115  ea; 
(d)  72  lin.  ft.  10-in,  culvert,  $1.50  lin. 
ft.;  (e)  416  sq.  ft.  art.  stone  walks,  $.18 
sq.  ft.:  (f)  38,068  sq.  ft.  asph.  cone, 
pavement,  $.257  sq.  ft.  Other  bids  were: 

Haisch  Imp.  Co.,  San  Francisco,  (a) 
$.50;  (b)  $1;  (c)  $120;  (d)  $2;  (e)  $.16; 
(f)    $.23.      Total    $13,223.56. 

C.  B.  Eaton,  San  Francisco,  (a)  $1.30; 
(b)  $1;  (c)  $140;  (d)  $2;  (e)  $.19;  (f) 
$.265.     Total   $14,487.06. 

Pacific  States  Const.  Co.,  San  Fran- 
cisco, (a)  $1;  (b)  $1;  (c)  $140;  (d) 
$2.40;  (e)  $.20;  (f)  $.28.  Total  $15,- 
491.04. 

City  Construction  Co.,  San  Francisco, 
(a)  $2;  (b)  $1;  (c)  $140;  (d)  $3;  (e) 
$.20;    (f)    $.28.      Total    $17,534.24. 


SAN  FRANCISCO  —  Municipal  Con- 
struction Co.,  112  Lyon  St..  at  $4,607.61 
submitted  low  bid  to  Bd.  Pub.  Wks.  to 
imp.  Mt.  Vernon  Ave.  bet.  Howth  and 
Louisburg  Sts.,  involv.  (a)  953  cu.  yds. 
cut,    $1:   (b)    508   lin.   ft.   cone,   curb,   $1; 

(c)  660    sq.    ft,    art    stone    walks,    $,18; 

(d)  9,103  sq,  ft.  asph.  cone,  pavement, 
$.27;  (e)  3  br.  catchbasins,  $140  ea. ; 
(f)  75  lin,  ft.  10-in.  vit.  culvert,  $2  lin. 
ft.      Other   bids: 

Pacific  States  Construction  Co..  (a) 
$1;  (b)  $1;  (c)  $.20;  (d)  $.27;  (e)  $130; 
(f)   $2,50.     Total  $4,628.31. 

C.  B,  Eaton,  (a)  $1;  (b)  $1;  (c)  $,20; 
(d)  $,29-  (e)  $120;  (f)  $2,  Total  $4,- 
742.87. 


ELKO  CO..  Nevada— C.  A.  Robia- 
son.  Twin  Falls.  Idaho,  at  $68,606.80 
awarded  cont.  by  State  Highway  Com- 
mission to  grade,  const,  culverts  and 
gravel  surface  16,86-mi.  in  Elko  coun- 
ty, from  4-mi.  east  of  Silver  Zone  to 
Nevada-Utah  State  Line,  66.000  cu.  yds. 
excavation  unclassified;  5305  yd.  sta. 
overhaul;  14.42  ml.  prepare  subgrade 
and  shoulders;  18,000  cu.  yds.  load  and 
screen  gravel;  36,000  yd.  ml.  haul 
gravel;  18,000  cu.  yds.  spread  gravel; 
9S8  lin.  ft.  15-ln.,  636  lin.  ft.  18-in.,  292 
lin.  ft.  24-in.,  60  lin,  ft.  30-ln.  and  30 
lin.  ft.  36-in.  corru.  metal  pipe;  150  cu. 
yds.  dry  rubble  masonry;  384  lin.  ft. 
stand  wood  guard  rail;  1064  lin.  ft. 
special  wood  guard  rail;  60  monuments 
6  sign  posts.  Other  bids  were:  Ken 
Hodgman.  Reno,  Nevada,  $76,699;  Geo. 
K.  March.  Spokane,  Wash.,  $76,974; 
Maney  Bros.  A  Co.,  Oklahoma  City, 
Oklahoma,  $77,168;  I.yon  Construction 
Co.,  Ogden,  Utah,  $77,782;  Suraslon  & 
Clyde,  Sprlngville,  Utah,  $79,444; 
Wlieelwright  Construction  Co.,  Ogden, 
Utah,  $82,313;  Morrlson-Knudsen  Co., 
Boise,  Idaho,  $82,320;  Bishop  &  Brooks, 
Sacramento,  Cal.,  $83,131;  Dodge  Bros. 
Inc..  Reno,  Nevada,  $89,052;  Tieslau 
Bros..  Wells,  Nevada,  $89,240;  R.  L. 
Reed,  Jerome,  Idaho,  $89,253;  W.  S. 
Craven  Cont.  &  Engr.  Co.,  Ogden,  Utah 
$97,442;  Strange  &  Vallandingham, 
Golconda,  Nevada,  $102,114;  Wasatch 
Grading  Co.,  Provo.  Utah..  $107,124; 
Pa.^ton,  Dorrity  &  Black,  Cedar  City, 
Utah,  $108,115. 


SAN  LUIS  OBISPO  &  SANTA  B.\R- 
BARA  COUNTIES,  Cal.— Chas.  W,  Wim- 
mer,  Bakersfleld,  sub.  low  bid  to  bureau 
of  public  roads,  9  Main  St..  San  Fran- 
cisco, (for  Joint  Highway  Dist.  No,  2), 
at  $67,302.45  to  grade  24  ml,  on  Cuyama 
Valley  Highway  In  San  Luis  Obospo 
and  Santa  Barbara  counties,  involv. 
about  140,000  cu.  yds.  excuv.  Burch  & 
Beck  engineers.  Commercial  Bank  Bldg,, 
San   Luis  Obispo. 


PACIFIC  GROVE,  Monterey  Co..  Cal. 
— City  Eng.  H.  D.  Severance  preparing 
spec,  to  pave  I9th  St.,  bet.  Lighthouse 
Ave.  and  Ocean  View  Ave. 


SAN  DIEGO,  Cal.  —  Bert  Noble, 
Spreckels  Bldg.,  San  Diego,  sub.  low 
bid  to  city  at  $42,549  to  Imp.  Washing- 
ton, Pringle,  (juy  and  four  other  sts,, 
involv,  6153.8  cu,  yds,  excav.  90c  yd; 
1796.1  cu.  yds.  embank  Ic  yd.,  136.007.95 
sq,  ft.  5-in.  cone.  pave.  19c  sq.  ft.. 
6828,05  ft,  cem.  curb  60c  ft.,  33,609.76 
sq.  ft.  walk  ISc  ft.,  11  4-in.  cem.  sewer 
laterals  $20  ea.,  5  6-ln.  cem.  sewer  lat- 
erals $22  each,  sewer  main  $450,  culv. 
at    $225. 

H.  G.  Fenton,  1980  Main  St.,  San 
Diego,  low  at  $13,253  to  imp.  32nd,  Ban- 
croft, 33rd,  and  Date  Sts.,  involving 
6715.5  cu.  yds.  excav.  90c  yd.,  2429.2 
cu.  yds.  embank.  Ic  yd.,  4503.84  ft.  curb 
BOc  ft.,  23,434.6  sq.  ft.  walk  18c  ft..  2 
culv,  compl.  $265. 


Barber    Greene   Model    42    Loader 


Otber  Prumlnent 
Tserg  Are 

Pratt  Building 
Materials  Co. 

North  Beach  Auto 
Hauling  Co. 

Arthur   Hesa 

Oakland   Paving  Co, 

California    Highway 
Commiasion 

Bates  and  Borland 

And  20  others 
.411  Satisfied 


Sibley  Grading  &  Teaming  Co. 


SMITH-BOOTH-USHER  CO. 

Direct  Factory  Representatives  and   DlBtrlbutor« 

60-60  FREMONT  ST. 
Sntter  961!  San  FrmBcliee 


Saturday,   April  23,  1925 

SAN  FRANCISCO — Ralsch  Imp.  Co., 
»6  Kearny  St.,  at  J1600  submits  only 
bid  to  Bd.  Pub.  Wks.  to  imp.  4l8t  Ave. 
bet.  Irving  and  Judah  Sts.,  involv.  200 
lin.  ft.  cone,  curb,  ?1  lin.  ft.;  4000  sq. 
ft.    aspli     cone,    pavement,    J. 35    sq.    ft. 

Franlv  MeHugh,  474  17th  Ave.,  at 
1262.50  only  bidder  to  imp.  32nd  Ave. 
bet.  CabriUo  and  Fulton  Sts.  (where 
not  already  improved),  involv.  25  lin. 
ft.  cone.  curb.  $1,50  lin.  ft.;  500  sq.  ft. 
asph     cone,    pavement,    $.45    sq.    ft. 

Franl<  McHugrh,  only  bidder,  at  $1875 
to  imp.  (where  not)  west  half  of  32nd 
Ave.  bet.  Cabrlllo  and  Fulton  Sts.,  in- 
volv. 150  lin.  ft.  cone,  curb,  $2.50  lin. 
ft.;  1050  sq.  ft.  cone,  pavement,  $.50 
sq.  ft.;  1950  sq  ft,  asph.  cone,  pave- 
ment,   $.50   sq.    ft. 

PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
Until  April  27,  5  p.  m.,  bids  will  be  rec. 
by  E.  L.  Beach,  city  clerk,  to  const, 
sanitary  sewers  for  South  Palo  Alto.  J. 
F.  Byxbee,  .Ir..  city  eng.  Plans  obtain- 
able  from   office  of  city  eng. 
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HANFORD.  Kings  Co.,  Cal.  —  City 
trustees  will  co-operate  with  county 
In  financing  paving  of  Court  street, 
the  southerly  boundary  of  the  civic 
center.  Citv's  portion  of  cost  will  be 
approx.   $1200. 


CALIFORNI.4.  —  Paul  G.  Redington 
district  forester,  San  Francisco,  an- 
nounces approx-.  $500,000  will  he  e.\- 
pended  in  California  during  fiscal  year 
of  1926  by  U.  S.  Forest  Service  for 
highways.     Five  major  pro,1ects  include: 

Yuba  Pass,  extending  present  pro- 
ject 4.5  miles  at  a  cost  of  $100,000;  en- 
lire  project  costing  $325,000. 

Emigrant  Gap,  surfacing  7.2  mi.  with 
crushed  rock  and  extension  of  project 
now  under  const,  near  Donner  LaEe  at 
a  cost   of  $100,000. 

Tahoe-Truckee  project;  $100,000  will 
be  expended  in  preliminary  work  and 
construction  on  a  new  project. 

Levartout  project,  const,  of  14  mi. 
of  road  connecting  with  the  Los  An- 
geles municipal  camp  in  San  Bernar- 
dino county  at  a  cost  of  $125,000. 

Crescent  City-Grants  Pass,  9.5  mi. 
surfacing  on  Smith  river  project  to 
cost   $60,000. 


WATTS.  Cal. — Geo.  H.  Oswald,  366  E. 
58th  St.,  Los  Angeles,  awarded  cont.  by 
city  at  $6749  to  imp.  Morton  Ave.,  bet. 
Central  .Ave.  and  S.  Compton  Ave.,  in- 
volv. grade.  5-ln.  cem  concr.  pave.,  curb, 
5-ft.    walks. 


SAN  FRANCISCO — Louis  J.  Cohn,  110 
Sutter  St.,  at  $45,999  submitted  low  bid 
to  Bd.  of  Pub.  Wks.  to  const,  sewer 
in  30th  Ave.,  bet.  Lincoln  Way  and 
Kirkham  St..  and  in  Kirkham  St.  bet. 
26th  and  30th  Aves.,  involv.  (a)  670 
lin.  ft.  3-ft.  6-in.  by  5-ft.  3-in.  cone. 
sewer.  $17  lin.  ft.;  (b)  2,553  lin.  ft. 
3-ft.  by  4-ft.  6-in.  cone,  sewer,  $13 
lin.    ft.;     (c)     1    taper    connection,    $150; 

(d)  1  lapiM-  connection,  $150;  (e)  1 
junction  chamber,  $120;  (f)  10  man- 
holes.   $100    ea.      Other   bids    were: 

R.  W.  Rohl,  San  Francisco  (a)  $17.50; 
(b)  $13.25;  (c)  $300;  (d)  $200;  (e)  $300; 
(f)    $100;  Total  $47,352.25. 

C  B  Eaton,  San  Francisco.  (a) 
$25.75;    (b)    $11.70;    (c)    $250;    (d)    $250; 

(e)  $300;    (f)    $70;    Total    $48,622.60. 
Smith   Const.    Co..   San   Francisco,    (a) 

$15;  (b)  $15;  (c)  $100;  (d)  $100;  (e) 
$50;   (f)   $12.-..     Total,  $49,845. 

SchultE  Const.  Co.,  San  Francisco,  (a) 
$18.50;  (b)  $15;  (c)  $240;  (d)  $175;  (e) 
$350;    (f)    $50.      Total    $51,955. 

C  W  Cowden.  San  Francisco,  (a) 
$20i  (b)  $14.70;  (c)  $350;  (d)  $190;  (e) 
$200;    (f)    $70;   Total,   $52,369.10. 

Grant  &  Hart,  San  Francisco  (a)  $22; 
(b)  $16.15;  (c)  $300;  (d)  $228;  (e) 
$365;    (f)   $94.      Total,   $57,803.95. 

Martin  Murphy,  San  Francisco,  (a) 
$23:  (b)  $16;  (c)  $250;  (d)  $250;  (e) 
$1000;    (f)    $100.      Total,   $59,758. 

LOS  ANGELES,  Cal.  —  Supervisors 
award    contracts    as    follows: 

Co.  Imp.  No.  298,  to  M.  Miller,  208  W. 
2nd  St..  sewer  in  Compton  Ave.  at 
$43,544.30. 

Co.  Imp.  No.  276,  to  John  S.  Mitch- 
I'll.  3225  York  Ave.,  sewer  in  Hammel 
:  t  '  at   $2(iys.25. 

Ci.  Imp.  No.  291,  to  W.  H.  Robin- 
son 403  Lankershim  BIdg.,  at  $7218.54 
sower    in    ;t6th    St. 


SAN  FRANCISCO— A.  E.  Hennessy, 
Sharon  Bldg.,  at  $42,825.51  submitted 
low  bid  to  Bd.  Pub.  Wks.  to  imp.  Ori- 
zaba St.  bet.  Broad  and  Randolph  Sts., 
involv.  (a)  6,135  cu.  yds.  cut,  $.01  cu. 
vd.;   (b)   3,750   cu.  yds.   fill,   $.01   cu.  yd.; 

(c)  4,697    lin.   ft.   cone,   curb,    $1    lin.    ft.; 

(d)  6,474  sq.  ft.  art,  stone  walks,  $.16 
sq.  ft.;  (e)  36  br.  catchbasins,  $115  ea.; 
(f)  1,365  lin.  ft.  10-in.  culvert,  $1.50 
lin.  ft.:  (g)  42  lin.  ft.  12-in.  sewer,  $2 
lin.  ft.;  (h)  111.760  sq.  ft.  asph.  cone, 
pavement,  $.257  sq.  ft.  Other  bids  were: 

Jas.  M.  Smith,  San  Francisco,  (a) 
$.50;  (b)  $.01;  (c)  $1:  (d)  $.18;  (e) 
$110;  (f)  $1.50;  (g)  $2.50;  (h)  $.245. 
Total    $42,461.02. 

Municipal  Construction  Co.,  ban 
Francisco,  (a)  $.70;  (b)  $.70;  (c)  $1; 
(d)  $.15;  (e)  $120;  (f)  $1;  (g)  $3;  (h) 
$.26.      Total    $47,456.20. 

Fav  Improvement  Co.,  San  Francisco, 
(a)  $.95;  (b)  $.01;  (c)  $1;  (d)  $.18;  (e) 
$120;    (f)    $1.95;    (g)    $3;    (h)    $.26.     Total 

(f)'$2:'(g)  $3;  (h)   $.25.  Total  $48,720.30. 

REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
—City  trustees,  W.  A.  Price,  clerk,  de- 
clare inten.  {H-4)  to  imp.  El  Camino 
Real,  involv.  grading;  5-in.  cone,  pave- 
ment (Vibrolithic  Method);  corru.  iron 
arch  culverts;  storm  water  inlets;; 
cone,  curbs  and  gutters.  1911  Act.  Pro- 
tests May  4. 

YREK.\,  Siskiyou  Co.,  Cal.  —  Until 
May  5,  bids  will  be  rec.  by  supervisors 
to  grade  and  pave  the  main  street 
from  Pacific  Highway  through  Shas- 
tina  to  Weed.  Plans  obtainable  from 
Albert   F.  Parrott,   county  surveyor. 

OAKLAND,  Cal. — Council,  E.  K.  Stur- 
gis  clerk,  declares  inten.  to  imp.  por- 
tions of  Redding  Place  and  portions  of 
Redding  St.,  Kingsland  and  Birdsall 
Aves..  involv.  grading;  curbs,  gutters, 
walks  and  paving;  storm  water  drain- 
age system.  1911  Act.  Protests  May  7. 

OROVILLE.  Butte  Co..  Cal.  —  Bids 
will  be  asked  at  once  by  C.  F.  Beld- 
ing,  county  clerk,  to  grade  Mt.  Ida- 
Wyandotte  rd.  approx.  I'^-mi.  In 
length,  also  to  resurface  Oroville- 
Marvsville  rd.  starting  from  Oro  Viata 
to  Baggetts  tract.  Harry  H.  Hume.  co. 
road  engineer. 


LOS  ANGELES,  Cal. — Council  de- 
clares inten.  to  const,  concr.  storm 
drains,  reinf.  concr.  pipe  sewers  compl. 
in  De  La  Torre  Way,  bet.  26th  and 
Lorena  Sts..  Badini  Blvd..  Velaseo  St., 
Mines  Ave.  and  portions  of  other  Sts. 
in  Bovle  Heights.  Storm  Drain  System 
Nc    3;   1911   act. 

CALIFORNIA — The  following  meas- 
ures carrying  appropriations  for  high- 
way construction  in  various  sections  of 
the  state,  including  a  causeway  across 
the  Sutter  bypass  have  been  sent  to  the 
Senate  after  a  passage  in  the  lower 
house: 

$4110,000  for  const,  of  highway  from 
Alturas.  Modoc  c"unty.  to  New  Pine 
Creek  on  Oregon-California  state  line 
by  most  direct  route  in  connecting 
with   Oregon   state   highway. 

Con.st.  of  causeway  on  Woodland- 
Yuba  city  cutoff  appropriates  $225,000 
for   its   c  nstruction. 

State  highway  from  Vallejo  to  Sears 
Point,  located  on  Black  Point  cutoff 
appropriating  $100,000  for  this  pur- 
pose. 

$100,000  to  complete  highway  betw. 
Middlestown  and  Lower  Lake,  in  Lake 
county. 
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SAN  FRANCISCO  —  Board  of  Pub. 
Wks.  has  requested  supervisors  to 
authorize  call  for  bids  to  grade  Pulgas 
road  in  vicinity  of  Tubercular  Pre- 
ventorium near  Redwood  City,  In  San 
Mateo  county;  est.  cost  $55,000  exclu- 
sive of  concrete  pipe  culvert  to  be  fur- 
nished by  city  to  contractor  at  cost  of 
$21,000,  bringing  total  cost  to  $76,000. 
Project  involves  36,500  cu.  yds.  un- 
classified excavation;  1000  cu.  yds. 
trench  excavation  for  culvert  pipe;  2600 
lin.  ft.  4-in.  inside  dia.  cone,  culvert 
pipe;  16,000  cu.  yds.  backfill;  600  lin. 
ft.  18-In.  corru.  metal  pipe  encased  in 
cone,  to  be  furnished  and  laid;  1300 
lin.  ft.  12-in.  corru.  metal  pipe  en- 
cased in  cone,  to  be  furnished  and  laid; 
200  cu.  yds.  I:2i4;4%  cone;  6200  lin. 
ft.  7-strand  barbed  wire  fencing;  6 
manhole    frames   and   covers. 


ARCADIA.  Cal.— Until  8  V.  M..  May  6, 
bids  will  be  rec.  to  imp.  Fairview  Ave., 
Huntington  Dr.  and  Fourth  .-Ave,  flans 
fn  file  at  Office  of  City  Engineer  G.  B. 
Watson.  1911  act.  Cert.  chk.  or  bond, 
10%.     G.  G.  Meade,  city  clerk. 


HAYWARD,  Alameda  Co.,  Cal.  — 
Jones  and  King,  Hayward.  at  approx. 
$16,000  awarded  cont.  by  city  trustees 
to  pave  Main  St.,  bet.  A  and  S'mon  sts. 


LOS  ANGELES,  Cal.— Ed  Johnson  & 
Sons.  41S3  S  Normandie  Ave.,  sub.  low 
bid  to  county  at  $71,545  to  imp.  San 
Gabriel  Blvd.,  bet.  Maple  Ave.  and  So. 
I'ac.  Ry.  (City  Bound.  Imp.  No.  11), 
inv  Iv.  1483  cu.  yds.  remov.  old  mac, 
13.347  sq.  yds.  6-in.  mac.  base;  4-in. 
mac.,  13.415  sq.  yds.  2-in.  to  3-in.  asph. 
top,  13,347  sq.  yds.  3-in.  asph.  cone. 
tL.p,  SO.OOO  sq.  ft.  cem.  walk,  6772  ft. 
curb,  13,550  sq.  ft.  5-in.  gut.,  55S  sq.  ft. 
8-in.    gut.,   culverts,   etc. 


FRESNO,  Fresno  Co.,  Cal. — Thompson 
Bros..  Divisadero  and  H  Sts.,  Fresno, 
awarded  cont.  by  supervisors  for  imps, 
in  Rd.  Dist.  Imp.  No.  10,  involv.  cem. 
cone,  walks.  iV-"  thick  includ,  grading, 
$  179;  cons.  curb.  6"  top.  8"  bottom,  14" 
high.  $.50  lin.  ft.:  earth  excavation,  $.50 
1-11.  yd.;  corru.  iron  pipe  culverts,  8-in. 
'lia.,  $1.40  ft.;  cem.,  cone,  calchbasin 
manhole,  $50;  gate  valve,  $20. 


S.\N  DIEGO,  Cal. — Council  awards 
contrs.   for  street   work  as  follows; 

Utah  St.  to  G.  R.  Daley,  4430  Boun- 
dary St..  at  $60,449,  involv.  273,948.7  sq. 
ft.  lV4-in.  asph.  cone.  pave,  on  5-in. 
cone,   base,    and   other  items. 

Kettner  Blvd.  and  Ivy  St.,  to  G.  R. 
Daley,  4430  Boundary  St.,  at  $54,847.76 
involv.  203,039.93  sq.  ft.  lV4-in.  asph. 
cone.  pave,  on  5-in.  cone,  base  and 
other  items. 

G  St.,  to  Griffith  Co.,  25  14th  St.,  at 
$20,778,  involv.  131.968  sq  ft.  l^i-in. 
asph.  cone,  pave  on  2V4-in.  bitum.  base 
and  other  items 


SAN  FR.A.NCISCO.— .A.  E.  Hennessy, 
Sharon  Bldgt.,  at  $12,543.80,  submits 
low  bid  to  Bd.  Pub.  Wks.  to  imp.  Saga- 
more St.  bet.  Capitol  and  Orizaba  Sts., 
involv.  (a)  2028  lin.  ft  .cone,  curb,  $1; 
(b)  3  br.  catchbasins,  $115  ea.;  (c) 
90  lin.  ft.  10-in.  culvert,  $1.50;  (d) 
554  sq.  ft.  art.  stone  walks,  $.18;  (e) 
37,924  sq.  ft.  asph.  cone,  pavement, 
$.262.     Other  bids; 

Pacific  States  Coast  Const.  Co.,  (a)  %1; 
(b)  $140;  (c)  $2;  (d)  $.20:  (e)  $.276. 
Total    $13,167.90. 

City  Construction  Co.,  (a)  $1.10;  (b) 
$140;  (c)  $3;  (d)  $.20;  (e)  $.30.  Total 
$14,408.80. 


.OAKLAND,  Cal. — Heafey-Moore  &  Mc- 
Nair,  2030  High  St.,  Oakland,  awarded 
cont.  by  council  to  imp.  portions  of 
Jefferson  St.,  Involv.  grading,  $.07  sq. 
ft.;  cone,  curb  with  steel  guard,  $1  lin. 
ft.;  cone,  gutter,  $.30  sq.  ft.;  2-in.  War- 
renite-Bit.  surface  with  6-in.  Port.  cem. 
cone,  base  pavement,  $.31  sq  ft.;  War- 
renite-Bit.  surface  pave  on  present 
base,  $.25  sq.  ft.;  21-in.  sewer,  $4  lin. 
ft.;  10-in.  pipe  conduit,  $2.50  lin.  ft.; 
manholes.  $100  ea.;  br.  catchbasins,  $100 
ea.;  cone,  catchbasins,  $100  ea.;  wye 
branches,  $2  ea. 

OROVILLE.  Butte  Co..  Cal.— Until 
May  5,  1:50  P.  M.,  bids  will  be  rec.  by 
C.  F.  Belding,  county  clerk,  to  resur- 
face Oroville-Marysville  County  Bond 
Rd.  Section  A,  near  Oroville.  Spec,  ob- 
tainable from  Co.  Rd.  Eng.  Harry  H. 
Hume. 


EL  CENTRO,  Cal.— Until  7:30  p.  m., 
April  30,  bids  will  be  rec.  to  imp.  (1) 
Main  St.,  bet.  Ninth  St.  and  Imperial 
Ave.,  (2)  Fourth  St.,  bet.  State  St.  and 
s.  city  limits,  (3)  Lenrey  Ave.,  bet.  5th 
and  6th  Sts.,  (4)  Sandalwood  Dr.  bet. 
4th  and  5th  Sts.  Sts.  pave,  with  War- 
renite-bitul.  pave.  &  asph.  cone,  wear- 
ing surf.  Alternative  bids  will  be  rec. 
tor  asph.  cone,  wearing  surf,  and  also 
tor  Warrenite-bitul.  pave.  Cert,  check 
or  bond  107(..  James  A.  Schofield,  city 
clerk.  Bonds  in  the  sum  of  $42,000  were 
recently  voted  for  this  work. 
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TRACY,  San  Joaquin  Co.,  Cal.— Bids 
will  be  asked  at  once  by  city  clerk  to 
furnish  gravel  for  filter  beds  of  septic 
tank. 


COMPTON,  Cal. — Until  8  p.  m..  May 
5.  bids  will  be  rec.  to  imp.  under  1911 
and    1915    acts: 

L.ee  and  otiier  sts..  involv.  12,240  sq. 
ft.  -nalk,  2540  ft.  curb,  37,330  sq.  ft. 
grade,  37,330  sq.  ft.  5-in.  cone,  pave., 
1259  ft.  S-in.  cem.  sewer,  800  ft.  6-ln. 
hse.  sewers,  4  m.  h.  or  Jst.  cham.,  1 
f  t..  1331  ft.  4-in.  c.i.  water  main,  819 
ft.  %-in.  wr.  Iron  water  serv.  connec- 
tions, cone,  and  corru.   iron  culv. 

West  rdwy.  of  Wilmington  St.,  in- 
volving 478  ft.  curb,  2200  sq.  tt.  walk, 
60.570  sq.  ft.  grade,  60,570  sq.  ft.  5-ln. 
cone,  pave.,  101  ft.  10-in.  cem.  sewer, 
2293  ft.  8-in.  cem.  sewer,  550  ft.  6-in. 
hse.  sewers,  6  jet.  cham.,  1  drop  m.  h., 
3  f.  t.,  2315  ft.  4-in.  c.i.  pipe,  360  ft.  1- 
in    wrt.  iron  water  serv.  connections. 

Plans  on  file  at  office  of  Maude 
Hecock,  citv  clerk.  Edw.  M.  Lynch, 
Central  Bld'g.,  Los  Angeles,  city  engr. 
Cert,  check  or  bond  10%. 

EUGENE,  Ore. — City  votes  bonds  of 
$50,000  to  finance  sewer  extensions. 

LOS  ANGELES,  Cal. — Until  2  p.  m.. 
May  4.  bids  will  be  rec.  by  county  for 
rd.  "work   as   follows: 

C  I  No.  150,  Ford  St.,  bet.  Eugene 
St.  and  Chicago  Ave.,  .43  mi.,  involv. 
9890  sq.  yds.  shape,  4057  ft.  curb,  15,186 
sq.  ft.  walk,  8531  sq.  ft.  gut.,  9890  sq. 
yds  6-in.  cone.  9S90  sq.  yds.  4-in.  sub- 
base,  850  cu.  yds.  remov.  old  mac.  Est. 
contr.   price   $28,847.25. 

C  I  No.  173,  San  Pedro  St.,  between 
Manchester  Ave.  and  96th  St.,  .74  ml., 
involv.  6276  cu.  yds.  excav.,  23,941  sq. 
vds.  shape  rdwy.,  23,941  sq.  yds.  cone, 
pave,,  5326  ft.  curb,  13,182  sq.  ft.  gut., 
653  ft.  10-in.  cem.  sewer,  3252  ft.  8-in. 
cem.  sewer.  426  ft.  8-in.  cem  sewer, 
6148  ft.  6-in.  vit.  hse.  sewers,  one  std. 
(lushing  m.  h.,  11  jet.  cham.  Est.  contr. 
price.   $67,258.50. 

Plans  are  on  file  at  office  of  county 
rd.   dept. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
Until  April  30,  9  a.  m.,  bids  will  be 
rec.  by  S.  A.  Evans,  city  clerk,  to  Imp. 
(No  341)  Mason  St.,  bet.  Bay  and  Palm 
Sts..'  involv.  grading;  pave  with  5-ln. 
Port.  cem.  cone;  cone,  curbs  and  walks; 
vit  clay  lateral  sewers.  1911  Act.  Cert, 
check  10%  payable  to  city  req.  Plans 
on  file  In  office  of  clerk.  H.  E.  Gode- 
gast,    city   engineer. 


GLENDALE,  Cal.— J.  C  Hickey,  320 
l^alm  St..  Alhambra,  awarded  cont.  by 
city  at  $61,184  to  const.  Sec.  8  of  the 
Glendale  intercepting  sewer  system. 
Burns-McDonnell-Smith,  415  Marsh- 
Strong  BIdg.,  Los  Angeles,  consulting 
engrs.  Culjak  &  Bebek,  low  bidders  at 
$58,900  were  previous  low  bidders  Mar. 
3.  but  failed  to  sign  cont.  in  required 
time.  The  award  of  J.  C.  Hickey  was 
made   on  vit.   type  pipe. 

LOS  ANGELES,  Cal. — Awards  by  bd. 
pub.   wks.   for  st.   work   under  1911   act 

Vanowen  St.,  bet.  e  city  limits  and 
1120  ft.  e  of  Woodman  Ave.,  involv. 
319.590  sq.  ft.  asph.  cone,  pave.,  and 
83.000  sq.  ft.  decomposed  gran,  surf., 
grade,  etc.,  to  Gibbons  &  Reed  Co.,  905 

5  Olive  St.,  at   $62,712.35. 

Tremont  St..  bet.  Medford  St.  and 
Lancaster  Ave,  Involv.  55.289  sq.  ft. 
rone    pave.,  curb,  etc.  to  Stevens  Bros. 

6  Haas.  Lomita.  at  $18,513.82. 

Ascot  Ave.,  bet.  Vernon  Ave.  and  53rd 
St  involv.  81,997  sq.  ft.  asph.  pave., 
2266  sq.  ft.  cone,  pave.,  12,976  sq.  ft. 
asph.  cone,  wearing  surf.,  curb,  etc.,  to 
Geo  R.  Curtis  Pav  Co.,  2440  B  26th  St. 
at  $30,904.40. 

Mav  7.  bids  will  be  rec.  (or  sewer  mains 
in  various  streets  of  Claremont,  under 
1911  act.  Involv.  7630  ft.  10-in. ;  35.420 
ft.  8-in.:  3360  ft.  6-in.  cem.  sewer  pipe; 
150  10x6-in.  wye  branches;  880  8x6-in. 
wye  branches:  75  m.  h.:  45  f.  t.;  116  ft. 
concr.  protection  around  sewer  pipe 
under  railroad  tracks.  Plans  obtain- 
able from  City  Engr.  O.  A  Gierlich.  209 
First  Nat'l.  Bank  Bldg..  Monrovia,  on 
deposit  of  $15.  $10  returnable.  Cert. 
ck.  or  bond.  10%.  J.  D.  Johnson,  city 
clerk. 


PHOENIX,  Ariz. — Schmidt  &  Hitch- 
cock, Phoenix,  awarded  cont.  by  state 
highway  dept.  at  $177,136  to  const.  9 
mi.  of  highway  bet.  Congress  Jet.  and 
Yarnell  on  Phoenix-Prescott  highway. 
Fed.  Aid  Proj.  No.  72-B.  Cont.  involves 
116,592  cu.  yds.  rdwy.  excav.  unci.  84c 
vd;  46,468  cu.  yds.  rdwy.  excav  unci.  47c 
yd;  1477  cu.  yds.  struc.  excav.  unci. 
$1.60  yd;  607  cu.  yds.  ditches  and  chan- 
nels unci.  40c  yd;  5  cu.  yds.  levee  79c 
yd;  11,931  sta.  yds.  overhaul  earth- 
work 5.5c  yd;  207S  cu.  yds.  surf  56c 
yd;  103.900  sta.  yds.  surf,  overhaul  1.6c 
yd;  338  cu.  yds.  "A"  cone.  CS.  F.  C.  & 
S.)  $22.25  yd;  56  cu.  yds.  "B"  cone.  (S. 
F.  C  &  S.)  at  $22.25  yd.;  1882  cu.  yds 
cem.  rubble  masonry  (S.  F.  C.)  $9.o5 
yd;  one  cattle  guard  (S.  F.  M.)  $115: 
1266  lin.  ft.  24-in.  C.  M.  P.  90c  ft;  838 
ft.  30-in.  C.  M  P.  $1.02  ft;  490  ft.  36- 
in.  C.  M.  P.  $1.27  ft.  (S.  F.  P.),  4696  ft. 
guard  fence  (S.  F.  wire  mesh)  79c  ft.: 
23,856  lbs.  steel  reint.  steel  (S.  F.  S.) 
4c  lb.  Struc.  over  20-ft.  clear  span:  660 
cu.  yds.  excav.  unci.  $1.60  yd;  335  cu. 
yds.  "A"  cone.  (S.  F.  C.  &  S.)  $22.25  yd; 
72  cu  yds.  "B"  cone.  (S.  F.  C.  &  S.) 
$22. 50'  vd;  47,770  lbs.  reinf.  steel  (S. 
F  S  )  '4c  lb.;  732  ft.  concrete  piling 
(S.  F.  C.  &  S.)  $6.37  ft.  Other  bids: 
Twohy  Bros.  Co.,  $200,517.71;  Lee  Moor 
Contr!  Co..  $201,844.51;  Henry  Gal- 
braith,  $207,077.13;  Phoenix-Tempe 
Stone    Co.,    $262,208.61. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— Until  May  4,  10  a.  m.,  bids  will  be  rec. 
by  Elizabeth  M.  Kneese,  county  clerk 
to  repair  and  resurface  portion  of  Half 
Moon  Bay  to  Tunitas  rd..  from  Garri- 
gan's  Gate  to  Tunitas  Creek  in  4th  Rd. 
Dist.  Cert,  check  lO'^t  payable  to  county 
req.  Plans  obtainable  from  Geo.  A. 
Kneese,   county   surveyor. 

MARYSVILLE.  Yuba  Co..  Cal. — City 
Eng.  Leslie  B,  Crook  in  report  to  coun- 
cil estimates  cost  of  paving  Browns 
Valley  grade  from  12th  St.  to  city 
limits  at  $45,000.  Taken  under  advise- 
ment. 


MAYWOOD.  Cal. — Geo.  R.  Curtis  Pav. 
Co.  2440  E.  26th  St..  Los  Angeles,  sub. 
low  bids  to  city  for  street'  work  as 
follows: 

Slauson  Ave.,  bet.  Mayflower  and  e. 
citv  boundarv,  involv.  excav.  at  $3000: 
54.300  sq  .ft.  H4-in.  National  pave,  on 
4M;-in.  asph.  base,  26.9c  sq.  ft.;  2-in. 
asph.  intersection  pave.,  14c  ft.:  4100 
sq.  ft.  gut..  32c  ft.:  hse.  sewers.  $1.40  ft. 
vit.    sewer   compl..   $6452.50. 

Loma  Vista  Ave.,  bet.  s.  and  n.  city 
boundaries,  involv.  grade  at  $4500;  91,- 
900  sq.  ft.  lV.-in.  National  pave,  on  3%- 
in.  asph.  concr.  base.  26.9c  ft.;  2-in.  in- 
tersection pave.  14c  ft.:  4600  ft.  curb. 
55c  ft.:  5500  sq.  ft.  gut.:  1120  sq.  ft. 
walk;  hse.  sewers.  $1.40  ft.;  sewer  com- 
plete,   $6999.90. 

SALINAS.  Monterey  Co.,  Cal. — City 
Eng.  Howard  F.  Cozzens  preparing 
spec,  for  5-in.  cone,  pavement  in  Chest- 
nut St.,  bet.   Pajaro  and  California  Sts. 

SAN  DIEGO.  Cal.— The  $130,000  park 
paving  bond  issue  failed  to  carry  at 
the  recent  election. 


LOS  ANGELES,  Cal.— Tryon  &  Brain 
201  Tajo  Bldg.,  sub.  low  bid  to  bd. 
pub.  wks.  at  $41,640  to  imp.  sts.  In 
Diaz  Ave.  and  Moorpark  Imp.  Dist., 
involv.  grade  at  $3'jOO  lump  sum,  3107 
sq.  ft.  6-in.  cone.  pave.  20.5c  ft.,  177,766 
sq.  ft.  4-in.  waterbound  decomposed 
gran.  rdwy.  4c  ft.,  14,602  ft.  light  curb 
36c  ft.,  54,112  sq.  ft.  cem.  walk  11.5c  ft., 
14.400  sq.  ft.  cone.  gut.  23c  ft.,  wooden 
pole  lighting  sys.  compl.  $3000,  water 
main  and  fire  hydrant  sys.  compl.  $12,- 
200. 

Geo.  H.  Oswald,  366  E  58th  St.,  low 
at  $67,735  to  imp.  Roscoe  St.,  between 
Rfcsrda  and  Canoga  Aves.,  involving 
grade  at  $7000,  368,242  sq.  ft.  2-ln.  asph. 
cone,  wearing  surf,  on  3-In.  asph.  cone, 
base  15.8c  ft.,  wooden  bridge  compl. 
$2350,  wooden  guard  rail  compl.  $200. 


VENICE.  Cal. — Council  declares  inten 
to  imp.  Penmar  Ave.,  bet.  Venice  Blvd. 
and  Zanja  St.;  grade,  curb,  walk,  cem. 
cone  pave,  remov.  of  old  curb,  etc.; 
1911  act.  T.  H.  Hanna,  city  clerk. 


ALHAMBRA.  Cal. — Election  will  be 
held  June  2  to  vote  $135,000  bond  issue 
for  sewer  constr.  Otto  Rugen,  asst.  city 

engineer. 

SALINAS.  Monterey  Co..  Cal. — W.  A. 
Dontanville.  Salinas,  at  $3881.02  award- 
ed cont.  bv  council  to  imp.  Palmetto 
St..  bet.  Salinas  and  Market  Sts..  in- 
volv. grading:  const,  hyd.  cem.  concrete 
"urbs:  5-in.  hyd.  cem  cone,  pavement 
Granite    Construction    Co.    bid    $3,926.13. 


SALINAS.  Mrnterey  Co..  Cal.— City 
Eng.  Howard  F.  Cozzens  preparing 
spec    for  sewer  in  Lake  street. 


POMONA.  Cal. — W.  H.  Goff.  74  5  Lvon 
St  Los  Angeles,  awarded  cont.  by  city 
at  $12,364  to  imp.  Franklin  Ave.  bet. 
Garey  and  Towne  Aves.:  5-ln.  oil  mac. 
pave.,   concr.   curbs. 


SALINAS,  Monterey  Co.,  Cal. — Gran- 
ite Construction  Co.,  WatsonviUe,  at 
$16,83S.«8  awarded  cont.  by  council  to 
imp.  Pajaro  St.,  bet.  Sausal  and  John 
Sts.,  involv.  grade  and  reshape  present 
water  bound  macadam;  const,  hyd.  cem 
cone,  gutters  and  curbs  and  pave  with 
2  ^2 -in.  asph.  macadam.  W.  A.  Dontan - 
vUle.   Salinas,  bid  $17,298.97. 


TORRANCE,  Cal.  —  City  plans  to 
pave  Redondo  Blvd.  bet.  w  city  limits 
and   Madrid  Ave. 


EL  MONTE,  Cal. — Plans  under  way 
to  pave  Main  St.,  bet.  Pac.  Elec.  tracks 
and    bridge.    W.    G.    Grldley,    asst.    city 

engineer. 


CHICO,  Butte  Co.,  Cal.— No  bids  rec 
April  20  by  council  to  imp.  portions  of 
Olive.  Mill,  Elm.  Laurel  Sts.,  involving 
grading;  hyd.  cem.  cone,  curbs,  walks 
and  alley  approaches.  New  bids  will 
be  asked  at  once.  Raymond  H.  Vitt,  city 
engineer. 


GLENDORA,  Cal. — City  has  started 
proceedings  to  imp.  five  sts.  more  or 
less,  est.  to  cost  $50,000.  A.  E.  De  Mott, 
city  engr. 


SALINAS.  Monterey  Co.,  Cal.  —  Bids 
will  be  asked  at  once  by  supervisors, 
to  be  opened  probably  May  9,  to  Imp. 
Monterey-Carmel  rd.  from  top  of  Car- 
mel  Hill  to  city  of  Carmel-by-the-Sea. 
Plans  on  file  in  office  of  county  clerk. 
Howard    F.    Cozzens,    county    surveyor. 


LOS  ANGELES,  Cal— Ingalls  and 
Marks,  sub.  low  bid  to  bd.  pub.  wks. 
at  $64,089  to  imp.  sts.  in  Sherman  Way 
and  Cohassett  St.  imp.  dist.,  involving 
grade  at  $7250,  329.502  sq.  ft.  6-in.  cone, 
pave  17.25c  ft.,  reinf.  cone.  culv.  $225. 


OROVILLE.  Butte  Co.,  Cal.  —  Until 
May  5,  1:40  p.  m.,  bids  will  be  rec.  by 
C.  F.  Belding,  county  clerk,  for  grad- 
ing the  Wyandotte  rd.  near  Oroville. 
Cert,  check  10%  req.  with  bid.  Plans 
obtainable  from  office  of  clerk.  Harry 
H.   Hume,  co.   rd.   eng. 


VENICE,  Cal. — J.  Tomer,  379  Carson 
St..  Culver  City,  sub.  low  bid  to  citv  at 
$31  276  to  imp.  Rialto  Ct.,  Sunset  Ave., 
and  other  streets,  involv.  38.000  sq.  ft. 
5-in.  cem.  concr.  pave,;  7494  lin.  ft. 
16-in.  vit.  pipe  sewer;  440  ft.  12-in.  vit. 
pipe:  273  ft.  10-in.  vit.  pipe;  1241  ft.  8- 
in.  vit.  pipe;  178  ft.  6-in.  pipe;  25  m.  h.; 
9  jet.  cham.     H.  D.  Chapman,  city  engr. 


EUREKA,  Humboldt  Co.,  Cal. — Coun- 
cil, A.  Walter  Kildale,  clerk,  declares 
inten.  (182)  to  imp.  Union  St.  from 
Harris  St.  to  pt.  240  ft.  south  of  An- 
drew St.  and  portion  of  Harris  and 
Albee  Sts.,  involv.  grading;  pav  with 
2Vi-in.  asph.  cone,  base  with  H4-in. 
"Warrenite-Bit.  surface;  const.  6-in.  vit. 
sanitary  sewer  and  house  laterals;  cem. 
cone,  sanitary  sewer  manholes  with  c. 
i.  tops  and  covers  and  wrought  iron 
steps;  c.  i.  and  cone,  culverts;  cem. 
cone,  curbs.  1911  Act  &  Bond  Act  1915. 
Protests  May  5.  Harry  H.  Hannah,  city 
engineer. 


INDEPENDENCE.  Inyo  Co.,  Cal. — 
White  Smith.  C.  M.  Dixon  and  G.  M. 
Garner  awarded  cont.  by  supervisors  at 
$20,000  to  const.  Saline  Valley  Road, 
about  12  mi.,  route  leaving  Darwin 
county  road  at  Lee  Flat,  giving  access 
to  saline  marshes  and  undeveloped 
mineral  deposits.  Tom  Zambarelon  and 
Geo.  Anagnost  bid  $43,874. 


Saturday,   April   25.  1925 

ARCADIA,  Cal.— C.  E.  West,  1266 
Wtsley  Ave.,  Pasadena,  sub.  low  Dla  to 
city  at  $4313  to  grade  and  oil  mac.  on 
Duarte  Rd.,  bet.  Baldwin  Ave.  and  W 
city  limits. 

HAYWARD,  Alameda  Co.,  Cal.— Oro 
Loma  Club  is  backing  movement  to  or- 
ganize Oro  Loma  Sanitary  District.  A 
bond  issue  is  contemplated  to  finance 
construction  of  a  sewer  system,  should 
the  district  be  organized. 
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LOS  ANGELES,  Cat. — Martin  G.  Brk- 
ich  Co.,  309  Douglas  Bldg.,  awarded 
cont.  by  Bd.  Pub.  Wks.  at  $210,500  to 
const.  Sec.  24  of  N.  Outfall  sewer,  using 
brick-concrete   type  construction. 


OAKLAND,  Cal. — Council,  E.  K.  Stur- 
gis,  clerk,  declares  inten.  to  imp.  por- 
tions of  E-26th  St.,  bet.  23rd  and  25th 
Aves..  involv.  grade;  curb,  gutters, 
walks  and  pave;  storm  water  inlets; 
culvert;  sewer  with  lampholes  and 
wye  branches.     1911  Act.     Protests  May 


HERMOSA  BEACH,  Cal.— Geo.  E. 
Johnson  awarded  cont.  by  city  to  imp. 
E-Pirst  St..  Lyndon  St.,  Redondo  St., 
Hermosa  Ave.,  Monterey  Blvd.,  and 
other  streets,  involv.  cem.  concr.  walk, 
18c  sq  .ft.;  cem.  concr.  class  "A"  curb, 
55c  ft.;  5-in.  cem.  pave.,  17.5c  ft.;  5-in. 
cem.  concr.  gut.,  19c  ft.;  redwood  head- 
ers,  19c  lin.  ft. 


CALIFORXIA^The  upper  house  of 
the  Legislature  approved  Assembly 
bills  adding  Ave  more  highways  to  the 
State  highway  system.  The  proposed 
new  highways   are: 

Williams,  Glenn  County,  to  Westport, 
Mendocino   County. 

Fresno  to  Tracy  (Fresno  and  San 
Joaquin  Counties). 

Douglas  City,  Trinity  County,  to  Pea- 
nut Trinity  County. 

Niles  to  Santa  Kita,  Alameda  County. 

Rio  Vista  bridge,  Sacramento  County, 
along  Brannan  and  Sherman  islands 
levees  to  the  new  Antloch  bridge. 
Contra  Costa  County. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  April  27,  5  P.  M.,  bids  will  be  rec. 
by  A.  L.  Banks,  city  clerk,  to  pave 
East  Main  St.,  bet.  Wilson  Way  and 
City  Limits.  Cert,  check  10%  payable 
to  City  Auditor  req.  Plans  obtainable 
from  W.  B.  Hogan,  city  engineer. 

GLENDALE,  Cal.— Until  10  A.  M., 
Apr.  23.  bids  will  be  rec.  to  imp.  Eaton 
Ave.,  Orchard  Ave.  and  other  Sts.,  in- 
volv. 205,527  sq.  ft.  grade,  105,500  sq. 
ft.  3-in.  oil  mac,  17,337  sq.  ft.  5-in.  gut.; 
44.014  sq.  ft.  walk;  7358  ft.  "B"  curb; 
5550  ft.  8-in.  vit.  sewer  pipe;  14  m.  h..  6 
jet.  Cham..  2  f.  t.;  3  1.  h.;  154  6-in.  hse. 
sewers,  2415  ft.  4-in.  Class  "B"  C.  I. 
water  pipe:  1323  ft.  6-in.  class  "B"  C. 
I.  water  pipe;  2  S.  F.  hydrants.  A.  J. 
Van  Wle,  city  clerk. 


SANTA  ROSA.  Sonoma  Co..  Cal. — A. 
leichert  &  Son,  Ochsner  Bldg..  Sacra- 
mento, at  $116, 069. S8  awarded  cont.  by 
Supervisors  to  pave  4.9  mi.  of  College 
Ave.  highway  to  connect  with  Forest- 
ville-Sebastopol  highway.  Other  bids 
were:  Clark  &  Henery,  $123,631.08; 
Christian  Construction  Co.,  $123,909.- 
52:  F.  L.  Carson,  Inc.,  $124,207.42;  Pa- 
cific Construction  Co.,  $124,533:  Fede- 
ral Paving  Co.,  $128,124.42.  Unit  bids 
of  Teichert  follows:  Asph.  cone,  base 
with  Willite  surface  pavement,  $.214 
sq.  ft.;  unclassified  excavation,  $1  cu. 
vd.:  rein.  cone.  "A"  cone,  in  head- 
walls,  $29  cu.  yd.;  guard  fence,  $.70 
iin.  ft.;  corru.  metal  pipe  culverts,  as 
follows:  8-ln.  $1.80  Im.  ft.;  10-in.  $2.20 
lin.  ft.:  12-in.  $2.20  lin.  ft.:  15-in.  $2.50 
lin,  ft.;  IS-in.  $2.50  Iln.  ft.;  21-ln.  |3 
lin.    ft.:    24-ln.    $3    lin.    ft. 


CONTRA  COSTA  CO.,  Calii. — Follow- 
ing bids  rec.  April  20  by  State  High- 
way Commission  to  widen  with  asph. 
macadam  pavement  6.6-mi.  in  Contra 
Costa  County  bet.  San  Pablo  Creek  and 
El  Ciervo.  involv.  38,000  cu.  yds.  road- 
way excavation  without  classification; 
260,000  sta.  yds.  overhaul:  1200  cu.  yds. 
structure  excavation  without  classifi- 
cation: 18,000  tons  broken  stone  (wa- 
terbound  macadam  base);  10,000  tons 
broken  stone  (asphalt  macadam);  535 
tons  asph.  grade  E  spread:  310  cu.  yds. 
class  A  Port.  cem.  cone,  (structures); 
26,800  lbs.  bar  reinf.  steel  in  place 
(structures):  556  lin.  ft.  12-ln.,  64  lin. 
ft.  15-in.,  138  lin.  ft.  18-In.,  16  lin.  ft. 
24-in.  and  66  lin.  ft.  30-in.  corru.  metal 
pipe:  10,400  lin.  ft.  Redwood  curb;  800 
lin.  ft.  8-in.  tile  drain;  300  cu.  yds.  re- 
moving cone,  in  existing  pavement;  300 
cu.  yds.  class  D  Port.  cem.  cone,  (re- 
pairs to  existing  pavement).  Comm. 
will  furnish  corru.  metal  pipe. 
Kaiser     Paving    Co.,     American 

Bank  Bldg.,  Oakland $136,498 

Blumenkranz  &  Vernon.  Stock- 
ton        139,436 

Galliraith   &  Janes,  Napa 141,741 

A.    J.    Grier,    Oakland 143,771 

E.  B.   &  A.   L.  Stone,  S.  F 166,340 

Associated  Const.  Co.,  S.  F 168,825 

A.    W.    Kettle  well,    Oakland 182,332 

Engineer's  estimate   135,057 


POMONA,  Cal. — W.  H.  GofC,  745  Lyon 
St.,  Los  Angeles,  awarded  cont.  at  $12,- 
365  to  imp.  Franklin  Ave.,  bet.  Garey 
and  Towne  Aves.:  5-in.  oil  mac.  pave., 
concr.  curbs. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
County  Surveyor  Robt.  Chandler  pre- 
paring spec,  to  Imp.  Rucker  Ave.  from 
Monterey  Rd.  to  New  Rd;  San  Martin 
Ave.  from  Llagas  Rd  to  New  Rd;  wid- 
ening of  Tully  and  White  Rds.  In  Sup. 
Dist.  No.  2  and  the  imp.  of  San  An- 
tonio Rd.  from  1st  and  Main  Sts., 
Los  Altos. 


LOS  ANGELES,  Cal. — State  Senate  has 
passed  amendment  to  L.  A.  county  flood 
control  dist.  act  providing  for  water 
conservation  as  well  as  flood  control, 
in  order  that  dist.  may  secure  permit 
from  federal  govt,  for  San  Gabriel  Can- 
yon dam.  Water  conservation  is  a  fed- 
eral requirement  for  dam  permit  ap- 
plications. 


OROVILLE,  Butte  Co..  Cal. — Until 
May  5,  1:45  P.  M.,  bids  will  be  rec. 
by  C.  F  Belding,  County  Clerk,  to 
imp.  Neal  Rd.  and  Chlco-Oroville  Rd. 
Cert,  check  10%  req.  with  bids.  Plans 
oljtainable  from  Co.  Rd.  Eng.  Harry 
H.  Hume. 


SAN  BERNARDINO,  Cal. — Until  7:30 
p.  m..  May   4,  bids  will  be  rec.  to  imp: 

Mountain  View  Ave.,  bet.  27th  St.  and 
Highland  Ave.:  curbs,  corru.  iron  culv., 
4-)n.  cone.  pave. 

Mt.  Vernon  Ave.,  bet.  Base  Line  St. 
and  Highland  Ave.:  curb,  walks,  4-in. 
cone.   pave. 

E  St.,  bet.  Highland  Ave.  and  n  city 
limits;  curbs,  walks,  4-in.  cone.  pave. 

7th  St.,  bet.  I  St.  and  Stanford  Ave.: 
curbs,   walks,   4-in.   asph.   cone.   pave. 

H  St..  bet.  16th  and  17th  Sts.:  curbs, 
walks,  4-in.  cone,  pave.;  also  Trenton 
St.,  bet.  Castle  Park  Sub.  and  I  St.; 
cuibs,  walks,  4-ln.  cone.  pave.  1911  act, 
J.  H.  Osborn,  city  clerk. 


WATSONVILLE,  Santa  Cruz  Co.,  Cal. 
— Until  May  5,  bids  will  be  rec.  by  city 
clerk  to  fur.  five  fire  boxes,  new  bat- 
tery rack  and  other  equipment.  Speci- 
fications on  file  in  office  of  clerk. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Until  May  18,  bids  will  be  rec.  by 
county  supervisors  to  pave  with  oil 
macadam,  8908  ft.  of  Ygnacio  Valley 
road.  Separate  bids,  same  date,  to 
grade  Edwards  street  In  town  of 
Crockett.  Plans  on  file  in  office  of 
clerk.    R.    R.    Arnold,   county    surveyor. 


SAN  BERNARDINO,  Cal. — Until  7:30 
P.  M.,  May  4,  bids  will  be  rec.  for  8-in. 
vit.  sewer  in  Fifth  St.,  bet.  Stanford 
Ave.  and  Tia  Juana  St.,  incl.  f.  t.,  m.  h., 
etc.;   1911  act. 

Bids,  same  date,  for  8-in.  vit.  sewer 
in  H  St.,  bet.  Trenton  St.  and  16th  St.; 
also  8-in.  vit.  sewer  in  a  portion  of 
16th  St.;  1911  act.  J.  H.  Osborn,  city 
clerk. 


UKIAH,  Mendocino  Co.,  Cal. — Until 
May  12,  11  A.  M.,  bids  will  be  rec.  by 
W.  H.  Prather,  county  clerk,  to  const, 
unflnished  portion  of  Sec.  3  Navarro  Rd. 
in  5th  R.  Dist.,  involv.  12,500  cu.  yds. 
unclassified  excavation;  250  cu.  yds. 
borrow;  bridge;  rein.  cone,  work  (coun- 
ty to  fur.  sand,  gravel,  cenient  and 
steel  at  site);  40  Tin.  ft.  24-in.  corru. 
iron  culvert,  14-gauge;  20  lin.  ft.  12-in. 
corru.  iron  pipe,  16-gauge;  county  will 
furnish  latter  two  items.  Cert,  check 
10%,  req.  Plans  on  file  in  office  of 
clerk. 


SUBSCRIPTION  BLANK 

Cot  Out  and  Mall  Today 
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I   enclose  check  for  $5.00       (Bemlttance   mnat  accompany  order) 
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BUILDING  CONTRACTS 


SAIV    KIIANCISCO    COUNTY 


tl.OUO  and  Over  R«vartMl 

The    toUowlns    Is    an    Index    for    the 
contractu  In   this  Isaua. 

No      Ownei-  Contractor 


167S 
1679 
16S0 
1681 
1682 
1683 
1684 
1685 
16S6 
16S7 
16S8 
1689 
1690 
1691 
1692 
1693 
1694 
1695 
1696 
1697 
1698 
1699 
1700 
1701 
1702 
1703 
1704 
1705 
1706 
1707 
1708 
1709 
1710 
1711 
1712 
1713 
1714 
1715 
1716 
1717 


1721 
1722 
1724 


1727 
1728 
1729 
1730 
1731 
1732 
1733 
1734 


1739 
1740 
1741 

1742 


174S 
1749 
1750 
1751 
1752 
1753 
1754 
1755 
1756 
1757 
1758 
1759 
1760 
2461 
1762 
1763 
1764 
1765 
1766 
1767 
X768 


Carlson 

Herman 

Fianchi 

Clausen 

Berwick 

Johnson 

McGo'wan 

Davis 

King 

Egan 

Breeze 

Carlson 

Steur 

Moneta 

Crocker 

Mannheim 

Mannion 

Mannion 

Feeney 

Varney 

Hansen 

Commercial 

Welsh 

Peirano 

Eichendorff 

Crocker 

CoUmg 

Burke 

Walpman 

Crowe 

Bianchi 

Nelson 

Nelson 

Jehn 

Bsposito 

Adams 

Kincanon 

Clancy 

L.evln 

Levin 

Larson 

Radovich 

Kyer 

Post 

St.  Francis 

Quinn 

Roos 

First 

Mangels 

Rinon 

Samuelson 

Parkside 

Filmer 

Potter 

Hills 

Hills 

Kleinclaus 

Uhl 

Glutschkin 

Arnolt 

>.lcolai 

Baraco 

Zupar 

Pasqualetti 

Howard 

Korn 

Bodkin 

Carusio 

McLean 

Thom 

Gunn 

Bodinson 

Cervitte 

Servall 

Grass! 

Erklie 

Isaacson 

Monteverdi 

Costello 

Berendaon 

Koener 

Knipschild 

Monson 

Mayer 

Stagnaro 

Stern 

Norman 

Fltzhugh 

Nlcolai 

Steers 


Amt. 
1500 
1000 
3000 
8000 
4000 
6000 
3000 
2900 
4500 
9000 
2000 
3000 


Fontalla 

Owner 

Ash 

Owner 

Owner 

Nelson 

Pereira 

Owner 

Sutherlln 

Anderson 

Malloch 

Bosi 

Owner   120000 

Arnott     12000 

Owner 

Erickson 

Cereghino 

Cereghlno 

Owner 

Owner 

Owner 

Dunn 

Owner 

Marsden 

Penny 

Bosch 

Magill 

Magill 

Jones 

Hinson 

Barsotti 

Owner 

Owner 

Owner 

Owner 

Owner 

Kincanon 


32100 

1500 

1000 

5800 

18000 

10000 

15000 

16000 

60000 

2896 

5600 

3645 

6000 

9000 

6000 

6800 

2400 

4000 

5000 

4000 

4500 

2500 

50000 


Owner  100000 
Owner  100000 
Owner     50000 


Owner 

Harder 

Demaiais 

HiUard 

Kenneally 

Owner 

Fordered 

Fordered 

Mangels 

Little 

Owner 

Owner 

Papenhausen 

Cahill 

Steel 

Denivelle 

Peterson 

Owner 

Novelty 

Arnott 

Pietro 

Little 

Owner 

Owner 

Owner 

Little 

King 

Owner 

Owner 

Carson 

Morris 

Owner 

Owner 

San    Francisco 

Jackson 

Owner 

Owner 

Owner 

Owner 

Owner 

Owner 

Balllet 

Cederborg 

Little 

Fracchla 

Owner 

Owner   110000 

Walker     2B000 

Pietro      10000 

Cox   5750 


10000 
12200 
6500 
5000 
3360 
7000 
1925 
3500 
7000 
8000 
7400 
16000 
1000 
80000 
60650 
1737 
14900 
6000 
1000 
8000 
7000 
4000 
4000 
8000 
3000 
4000 
4000 
4000 
4000 
1000 
10000 
10000 
1500 
3600 
1000 
3000 
6800 
6000 
300O 
3000 
3000 
5000 
6365 
4000 
18000 
12000 


1779 
I7S0 
1781 
1782 
17S3 
1784 
1785 
1786 
17S7 


1790 
i791 
1792 


1795 


Kirby 

O'Brien 

Winkler 

Backman 

Wiseman 

Dahlberg 

Clarizio 

Colautti 

Frohman 

Clark 

Lai 

Brown 

Antonini 

Thompson 

Hurablelle 

Home 

Westgate 


Owner 

2000 

Halsen 

6000 

Heglln 

3000 

Owner 

8000 

Wisnom 

3000 

Owner 

8000 

Owner 

1000 

Owner 

1500 

Barrett 

3000 

Nichols 

1000 

Jensen 

50000 

Owner 

12000 

Owner 

10000 

Williams 

10000 

Parker 

5764 

Mulcahy 

6107 

Wood 

9896 

(Correction  in  Cost) 

DORMITORY 

(1677)  NO.  3481  NINETEENTH.  All 
work  for  Class  C  dormitory  build- 
ing adjoining  present  orphanage 
building. 

Owner — McKinley  Orphanage,  Premises 
Architect — W'ythe,  Blaine  &  Olson,  1800 

Telegraph    Ave.,    Oakland. 
Contractor — Thos.   A.   Cuthbertson,   1766 

12th  Ave.,  San  Francisco. 
Filed   April   15,   '25.      Dated  Mar.  27,   '25. 
Payments  of  all  bills  on  1st  and 

loth   of   each   month    

Contractor's  fee  as  follows: 

Roof  on    $400 

Brown    coated    400 

Completed    and    accepted 400 

Usual    35    days 400 

TOTAL    COST— Actual    cost    plus 
$1600   for  contractor. 
Bond,    limit,    forfeit,    none.      Plans    and 
specifications    filed. 

LAUNDRY 

(1678)  NO.  1055  PINE  ST.  (rear).  One 
story   frame   laundry. 

Owner — Dr.    A.    W.    Morton,    1055    Pine 

St.,   San   Francisco. 
Architect — None. 
Contractor — Fontanella      &      Teza.       41 

Sheridan  St.,  San  Francisco.       $1500 

ADDITION 

(1679)  W  HOWTH  46-6  S  Geneva. 
Two-room    addition    to  dwelling. 

Owner — A.    F.    and    Ella    Herman,    125 

Howth   St.,  San  Francisco. 
Architect — None.  $1000 

ALTERATIONS 

(1680)  NW  NORTH  POINT  &  HYDE. 
Alterations  and  additions  to  flat  and 
store. 

Owner — Guido   Franchi,   2721   Hyde   St., 

San  Francisco. 
Architect — None. 

Contractor — Ash   &  Hand,   1728  Mission 
St.,  San  Francisco.  $3000 

FLATS 

(1681)  E  FORTY-SIXTH  AVE  250  S 
Balboa.  Two-story  and  basement 
frame   (2)    flats. 

Owner  —  C.    O.   Clausen,   Hearst  Bldg., 

San   Francisco. 

Architect — C.   O.   Clausen,  Hearst  Bldg., 

San   Francisco.  $8000 


DWELLING 

(1682)  SW  SEVILLE  AND  NAPLES. 
One-story  &  basement  frame  dwlg. 

Owner — ^\^   Berwick,    1040  Geneva  Ave. 

and  E.  Allsebrook,  1127  Munich  St., 

San    Francisco. 
Plans  by  Owner.  $4000 

STORE 

(1683)  N  PACIFIC  206  E  Polk.  Two- 
story  brick  store. 

Owner — J.   M.   Johnson. 

Architect  —  J.    C.    HIadik,    Monadnock 

Bldgr..   San  Francisco. 
Architect — A.    Nelson,    2230    Steiner    St., 

San  Francisco.  $6000 

DWELLING 

(1684)  W  TWENTY-NINTH  AVE  200  N 
UUoa.  One-story  and  basement 
frame  dwelling. 

Owner — Horace  McGowan. 
Architect — None. 

Contractor — John  A.  Pereira,  1430  19th 
Ave.,   San   Francisco.  $3000 


DWELLING 

(1685)  E  COOK  364.10  N  Geary.  One- 
story    and    basement    frame   dwlg. 

Owner — F.  J.  Davis,  661  Joost  Ave.,  San 
Francisco. 

.\rchltect — None.  $2900 


DWELLING 

(1686)      W    MAGELLAN      AVE       50      N 

Pacheco.     One-story   and   basement 

frame  dwelling. 
Owner — W.  B.  King,  Irquols  Hotel,  San 

Francisco. 
Architect — C.  F.  Parker,  251  Kearny  St., 

San  Francisco. 
Contractor — G.  W.  Sutherlln,  1135  Ccle 

St.,  San  Francisco.  $4600 


FLATS 

(1687)      W  SECOND  AVE  150  S  Lincoln 

Way.       Two-story     and     basement 

frome  (2)  flats. 
Owner — William      D.   Egan,     72      Elgin 

Park,  San   Francisco. 
Architect — None. 
Contractor — S.    R.    Anderson,    1433    7th 

Ave.,  San  Francisco.  $9000 


ADDITION 

(1688)      NO.      374      PARNASSUS      AVE. 

Three-room  addition  to  flats. 
Owner'— Miss  S.  Breeze,  Premises. 
Architeci--S.   Heiman,   57   Post   St.,   San 

Francisco. 
Contractor — J.  S.  Malloch,  180  Jessie  St., 

San  Francisco.  $2000 


DWELLING 

(1689)      nf    POPE      100    S   Morse.        One- 

stor.v    and    basement   frame    dwlg. 
Owner — Mrs.    Maria    S.      Carlson,      226 

Pope  St.,  San  Francisco. 
Architect — None. 
Contractor — Victor    Bosi,     563    Victoria 

St.,    San   Francisco.  $3000 


APARTMENTS 

(1690)  E  LEAVENWORTH  90  N 
O'Farrell.  Eleven-story  and  base- 
ment  Class   A   (62)    apartments. 

Owner — J.  Steur,  760  Geary  St.,  San 
Francisco. 

Architect — C.  O.  Clausen.  Hearst  Bldg., 
San  Francisco.  $120,000 


DWELLINGS 

(1691)  E  DETROIT  75,  100,  125  and  150 
S  Staples.  Four  one-story  and  base- 
ment frame  dwellings. 

Owner — Moneta  Investment  Co.,  233 
Pacific  Bldg.,  San  Francisco. 

Architect — None, 

Contractor — James  Arnott  &  Son,  235 
Granville  Way,   S.  F.         $3000  each 


DWELLINGS 

(1692)  N  BALTIMORE  229.97  W  Naylor 
S  Prague  306.8  W  Cordova:  SE  Cor- 
dova and  Chicago  Way;  S.  Prague 
97  W  Cordova:  E  Naylor  33.33  N 
Baltimore:  S  Munich  334  W  Cor- 
dova: S  Prague  336.8  W  Cordova:  S 
Prague  276. S  W  Cordova:  N.  Balti- 
more 133.31  W  Naylor.  Nine  one- 
story  and  basement  frame  dwellings 

Owner — Crocker  Estate  Co.,  525  Crock- 
er Bldg..   San   Francisco. 
Architect — None. 

(7)   at  $3500  each:   (2)  at  $3800  each 

DWELLING 

(1693)  N  MIGUEL  50  E  Laidley.  One- 
story   and    basement   frame  dwlg. 

Owner — Mrs.  Elizabeth  Mannheim,  201 
Miguel  St.,  San  Francisco. 

Architect — Thomas  Bros..  235  Mont- 
gomery St.,   San  Francisco. 

Contractor  —  Henry  Ericksln,  1825 
Church  St.,   S.   F.  $1500 

MOVE    COTTAGE 

(1694)  E  FUNSTON  AVE  275  S  Lin- 
coln Way.  Move  cottage  and  under- 
pin. 

Owner — Charles  Mannion,  1246  Funston 

Ave.,  San  Francisco. 
Architect — None. 
Contractor — Louis     Cereghino     &     Son. 

1160  Guerrero   St.,   S.  F.  $1000 
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DWELLING 

(1695)  B  FUNSTON  AVE  275  S  Lin- 
coln Way.  One-story  and  basement 
Iraine   dwelling;. 

Owner — Charles  Mannion,  1246  Funston 

Ave.,  San  Francisco. 
Architect — Kd.    J.    O'Connor,    346    Wool- 

sey    St.,    San    Francisco. 
Contractor  —  L.  Cereghino  &  Son,  1160 

Guerrero  St.,   San  Francisco.     J5800 

APARTMENTS. 

(1696)  N  MAKKET  140  W  Castro. 
Three-story  and  basement  frame 
(12)    apartments. 

Owner — Thomas    and    Daniel      Feeney, 

3918   20th   St. 
Architect   —   J.    C.    Hladik,   Monadnock 

Bldg.  $18,000 


DWELLINGS. 

(1697)    N   RICO   WAY  115    145   B.   Avila. 

Two    2-story    and    basement    frame 

dwellings. 
Owner — B:   W.  Varney,  860  Bush  St. 
Architect— Chas.     F.       Strothoff,       2274 

15th     St.  $5000     each 


DWELLINGS. 

(1698)  SW  SAN  JUAN  and  Capistrano 
and  W.  Capistrano  25  50  75  100 
S.  San  Juan.  Five  1-story  and 
basement  frame  dwellings. 

Owner — Walter  E.  Hansen,  485  Capis- 
trano Ave. 

Architect — None.  $3000   each 


STORES. 

(1699)  N  GREEN  80-1  E  Stockton.  One- 
story  and  basement  reinforced  con- 
crete   stures. 

Owner — Commercial  Center  Realty  Co., 
916  Kearny  St. 

Architect — W.  L.  SchmoUe,  235  Mont- 
gomery  St. 

Contractor — Joseph  Dunn,  235  Mont- 
bomery.  $16,000 


DWELLINGS. 

(1700)  W  EMERKON  250  275  300  325 
350  375  400  425  450  475  N  Geary 
B  Emerson  350  N  Geary  B  Wood 
375  4U0  425  350  N  Geary.  Fifteen 
l-8tory  and  basement  frame  dwell- 
ings. 

Owner — Jas.    Welsh,    1    Northwood    Dr. 

Architect  —  Baumann  and  Jose,  251 
Kearny   St.  $4000   each. 


RAISE  BLDG. 

(1701)  E  COLE  37-6  N  Carl.  Raising 
building. 

Owner    —    G.    B.    and    Blancre    Peirano, 

854    Cole    St.,    S.    F. 
Architect — None. 
Contractor — J.    W.    Marsden,    1663    20th 

Ave.,    S.    F. 
Filed    April    16,    1925.      Dated    April    6, 
1925. 

Raising   and   roughed    in    $1000 

Completed   and   accepted    1146 

Usual    35    days 750 

TOTAL  COST,  $2896 
Bond,  sureties,  forfeit,  none.  Limit, 
35  days.  Plans  and  specifications  not 
filed. 

BUILDING,   ETC. 

(1702)  S  IRVING  32-6  W  24th  Ave.  N 
25x100.  One-story  frame  building, 
stores  and  living  rooms. 

Owner — B.   Eichendorff,   1458   25th  Ave., 

S.  F. 
Architect — None. 
Ctontjractor — Isaac    Penny,    De    Tounff 

Bldg..    S.    F. 
Filed   April    16,    1925.     Dated   April    14, 
1926. 
Foundation     in    and    frame    up..  25% 

Plastered   and  enveloped 25% 

Completed    and    accepted    25% 

Usual    35    days    25% 

TOTAL  COST,  $5600 
Bond,  sureties,  forfeit,  none.  Limit, 
3  months.  Plans  and  specifications 
filed. 

RESIDENCE. 

(1703)  LOTS  10  11  BLK  6910  fronting 
on  Cedro  Way  in  Ingleside  Ter- 
races. Lath,  plaster,  stucco  and 
cementing,  etc.  for  2-story  and 
basement    frame    residence. 

Owner — A.  J.   Crocker,   58   2nd  St.,  S.  F. 
Architect — C.   E.   Gottschalk   and   M.   J. 

Uist,    Phelan    Bldg.,    S.    F. 
Contractor — Leonard   Bosch,    180   Jessie 

Filed   April    16,    1925.      Dated   April    10, 
1925. 
Payments    of   75%   on    1st   day   of   ea. 
mo. 


25%   usual   35   days   after. 

TOTAL    COST,    $3645 
Bond,    sureties,    forfeit,    none.      Limit, 
30   days.     Plans   and   specifications 
filed. 


FLATS 

(1704)      B    FIFTH    AVE.    150    N    Geary. 

2-story    and    basement    frame     (2) 

flats. 
Owner — F.    Colling,    185    19th    Ave.,    San 

Francisco. 
.-Architect — None. 
Contractor — C.  T.  Magill,  185  19th  Ave., 

San    Francisco.  $6000 


FLATS 

(1705)      NW    SCOTT    &    ELLIS    STS.    2- 

story  and  basement  frame  (4)   flats 
Owner — G.  J.  Burke,  185   19th  Ave.,  San 

Francisco. 
Architect — None. 
Contractor — C.  T.  Magill,  185  19th  Ave. 

San  Francisco.  $9000 


DWELLING 

(17U6)  W  FORESTSIDE,  BETWEEN 
UUoa  and  Taraval.  2-story  and 
basement    frame   dwelling. 

Owner — D.    Walpman,  —  24th  St.,   S.  F. 

Architect — None. 

Contractor — Thomas  M.  Jones,  643  29th 
Ave.,   San   Francisco.  $6000 


DWELLING 

(1707)      SW    FAXON    AND    KENWOOD 

Way.    1-story   and   basement   frame 

dwelling. 
Owner — Margy   Crowe,   care   Mercantile 

Trust  Co. 
Architect — Geo.   H.    Wiemeyer,   67   Post 

St.,    San    Francisco. 
Contractor — L.  A.  Hinson,  1738  Howard 

St.,  San  Francisco.  $5800 


DWELLING 

(170S)      N     SHAFTER     75    E    Jennings. 

1-story   and  basement  frame   dwlg. 
Owner — Serafino   Bianchi. 
Architect^None. 
Contractor — A.    Barsottl,    1512    Quesada 

St.,  San  Francisco.  $2400 


DWELLING 

(1709)      E   WAWONA   178-4   N  UUoa.   1- 

story  and  basement  frame  dwelling 
Owner — Fernando  Nelson  &  Sons,  Inc., 

2  West  Portal  Ave.,  S.  F. 
Architect — None.  $4000 


DWELLING 

(1710)      E  WAWONA   150  N  Vicente.   2- 

story  and  basement  frame  dwlg. 
Owner — Fernando  Nelson   &  Sons,  Inc., 

2  West  Portal  Ave.,  S.  F. 
Architect — None.  $5000 


DWELLING 

(1711)      W    GENESBE    25    S   Joost    Ave. 

1-story   and   basement  frame  dwlg. 
Owner — Gust    Jehn,    Il94    Guerrero    St., 

San   Francisco. 
Plans  by  owner.  $4000 


REMODEL 

(1712)  1344  GEARY  STREET.  Re- 
model for  apartments. 

Owner — Mrs,    A.    Esposito,    premises. 

Architect — Fabre  &  Bearwald,  110  Sut- 
ter  St.,    S.   F.  $4600 


.\DDITION 

(1713)  1703  JACKSON  STREET.  One- 
room  addition  for  dwelling. 

Owner — Dr.  E.  M.  Adams,  1703  Jackson 
St.,    San    Francisco. 

Architect  —  Fabre  &  Hlldebrand,  110 
Sutter  St.,  S.  F.  $2500 


APARTMENTS. 

(1714)  SB  BAY  and  Polk  Sts.  Three- 
story  and  basement  frame  (12) 
apartments. 

Owner — J.  G.  Klncanon,  276  Russ  Bldg. 

Architect — None. 

Contractor — Klncanon  and  Walker,  175 
Russ    Bldg.  $50,000 


-APARTMENTS. 

(1715)  S  SACRAMENTO  62-6  W  Oc- 
tavia.  Six-story  and  basement 
steel    frame    (24)    apartments. 

Owner — D.    J.    Clancy,    285    Turk   St. 

Architect  —  Baumann  and  Jose,  251 
Kearny  St.,  S.  F.  $100,000 


APARTMENTS. 

(1716)  NB  WASHINGTON  &  Webster 
Sts.  Six-story  and  basement  fire- 
proof   (30)    apartments. 


Owner — D.  J.  Clancy,  285  Turk  St. 
Architect    —    Baumann    and    Jose,    251 
Kearny    St.  $100,000 


THB.'^.TRB,    ETC. 

(1717)  NB  BALBOA  AND  38TH  Ave. 
One-story  concrete  theatre  and 
stores. 

Owner — Samuel    H.    Levin. 

Architect — Reid  Bros.,  105  Montgom- 
ery   St.  $60,000 


FLATS. 

(1718)  E  NOB  39  N  Alvardo.  Two- 
story  and  basement  frame  (4) 
flats. 

Owner — A.  R.  Larson,  516  San  Jose 
Ave. 

Architect — J.  C.  Hladik,  Monadnock 
Bldg.  $10,000 


FRAME    BLDG. 

(1719)  B  VAN  NESS  AVE  100  N  Green 
N  25xE  125.  All  work  except 
plumbing  and  gas  fitting,  paper- 
ing, painting,  window  shades, 
electric  fixtures  and  finish  hdw. 
for  2 -story  and  basement  frame 
building 

Owner — John  L.  Radovich,  1525  Green 
St.,    S.    F. 

Architect — Wm.  H.  Armitage,  72  New 
Montgomery    St.,    S.    F. 

Contractor — John  Harder,  870  39th 
Ave.,    S.    F. 

Filed   April   17,    1925.      Dated  April   15, 
1926. 
Rough      frame      up      and      roof 

sheathed    $3050 

Brown    coated     3050 

Completed    and     accepted     ....   3060 

Usual    35    days     3060 

TOTAL    COST,    $12,200 

Bond,   $6100.     Sureties,   The   Fidelity  & 

Casualty  Co.     Forfeit,   none.     Limit,  90 

days.      Plans   and   specifications   filed. 


FRAME    BLDG. 

(1720)  E  34TH  AVE  200  N  Irving. 
Two-story    frame    building. 

Owner — Dr.  M.  B.  Ryer,  400  Steiner  St., 

S.  F. 
Architect — None. 
Contractor — B.    "w.    Demarals    &    Sons, 

732    Page    St.,    S.    F. 
Filed    April    17,    1925.      Dated   April   20, 
1925. 

Roof    on     $1625 

Rough  coated  plaster  on    1625 

Completed    and   accepted    1625 

Usual    35    days    1626 

TOTAL  COST,  $6500 
Bond,  sureties,  forfeit,  none.  Limit, 
90  days.   Plans  and  specifications  filed. 

STEEL  SASH  FOR  CLUB  BLDG. 

(1721)  S  Post  110  E  Mason  E  110-7%x 
S  137-6.  Steel  sash  for  Women's 
Club   Bldg. 

Owner — Post    Street    Invesement    Co. 
Architect — Willis  Polk  &  Co.,  277  Pine 

St.,   S.   F. 
Contractor — C.  J.  Hillard  Co.,  19th  and 

Minnesota  Sts.,  S   P. 
Filed    April    17,    1925.      Dated   April    13, 
1925. 

Monthly     75% 

36   day.s  after    25% 

TOTAL  COST,  $6000 
Bond,  $2500.  Sureties,  Hartford  Acci- 
dent &  Indemnity  Co.  Forfeit,  none. 
Limit,  60  days.  Plans  and  specifica- 
tions  filed. 

ALTERATIONS 

(1722)  NE  NORIEGA  AND  GREAT 
Highway,  No.  1796  Great  Highway. 
All  work  except  painting  for  re- 
modeling 2-story  bldg. 

Owner — St.   Francis   Retreat. 

Architect — O.  R.  Thayer,  110  Sutter  St., 

San   Francisco. 
Contractor — H.  J.   Kenneally  and  Edw. 

Grace,    770    5th    Ave..    S.    P. 
Filed  Apr.  17,  1925.  Dated  Apr.  16,  1925. 

Plumbing  roughed  in   $1000 

Completed  and  accepted    $1000 

Usual    35    days    1350 

TOTAL  COST,  $3350 
Bond,  $3350.  Sureties,  Mrs.  J.  J.  Kear- 
ney and  Wm.  H.  Miller.  Forfeit,  none. 
Limit.  25  days.  Plans  and  specifica- 
tions filed. 

FLATS 

(1724)      N   THIRTIETH    105   E   Sanchez. 

Two-story  and  basement  frame   (2) 

flats. 
Owner — Patrick   Qulnn,    235   Jersey   St., 

San   Francisco. 
Plans  by  Owner.  $7000 
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MARQUISE 

(1725)  NO.    140   MONTGOMERY.    Erect 
marquise. 

Owner — Roos  Bros.,  140  Montgomery  St.. 

San  Francisco. 
Architect — G.    Albert      Lansburgh,       140 

Montgomery   St..   San   Francisco. 
Contractor — Forderer    Cornice     Worlts, 

269  Potrero  Ave.,  S.  F.  11925 

MARQUISE 

(1726)  POST       AND       MONTGOMERY. 
Erect   marquise. 

Owner — First    Federal    Trust    Co. 
Architect — Willis    PoU    &    Co. 
Contractor — Forderer    Cornice     Works, 
269    Potrero   Ave.,   S.    F.  $3500 


DWELLING 

(1727)  W  SANTA  CLARA  75  S  Portola. 
Two-story  and  basement  frame 
dwelUng. 

Owner— H.  <J.  and  W.  J.  Mangels,  4792 
Mission   St.,   San   Francisco. 

Architect — B.  C.  Corbett,  1720  Pacific 
Ave.,    San    Francisco. 

Contractor — Mangels  Bros.,  4792  Mis- 
sion  St.,   San   Francisco.  J7000 


STORES 

(728)      NW    HOWARD    &    WASHBURN. 

Two-story  brick  stores. 
Owner — G.  Renon,  Premises. 
Architect — C.  O.   Clausen,   Hearst  Bldg., 

San  Francisco. 
Contractor — William    Little,    1328    Hyde 

St.,  San   Francisco.  $8000 


DWELLINGS 

(1729)      S  ROLPH  83  and  116  E  Athens. 

Two  one-story  and  basement  frame 

dwellings. 
Owner — A.    M.    Samuelson,    901    Geneva 

Ave.,   San   Francisco. 
Architect — None.  $3700  each 


DWELLINGS 

(1730)      N    ULLOA    32-6,    57-6,    82-6   and 

107-6  W   34th  Ave.     Four  one-story 

and  basement  frame  dwellings. 
Owner  —  Parkside      Realty      Co.,      525 

Crocker  Bldg.,   San   Francisco. 
Architect — Chas.  F.  Strothoff,  2274  15th 

St.,  San  Francisco.  $4000   ea 


ADDITION 

(1731)  S  GREEN  42  W  Jones.  One- 
story  addition   to  dwelling. 

Owner — W.  Coy  Filmer,  Crestview  Apts. 
San   Francisco. 

Architect  —  Aoland  Irving  Stringham, 
260   California  St.,   San   Francisco. 

Contractor — H.  Papenhausen,  532  3rd 
Ave.,  San  Francisco.  $1000 


GARAGE 

(1732)  S  BUSH  137-6  E  Kearny.  6- 
story  fireproof  garage. 

Owner — J.  Sheldon  Potter,  315  Mont- 
gomery St.,  San   Francisco. 

Architect — Powers  and  Ahnden,  460 
Montgomery  St.,   San   Francisco. 

Contractor — Cahill  Bros.,  55  New  Mont- 
gomery St.,  S.  F.  $80,000 


DORMITORY 

S  NINETEENTH  200  W  Church.  2-story 

class  C  dormitory. 
Owner — McKinley  Orphanage,  3841  19th 

St.,  San  Francisco. 
Architect— Wythe,  Blaine  &  Olson,  1800 

Telegraph    Ave.,    Oakland. 
Contractor — Thos.    A.    Cuthbertson,    430 

Noriega  St.,  San  Francisco.    $25,000 


(1733)      N    HARRISON    &    SPEIAR    NE 

275  X  NW  276.  Structural  steel  bins 

for    6-story    reinforced    cone.    bldg. 

Owner — Hills    Bros.,    175    Fremont    St., 

San   Francisco. 
Architect — George   W.   Kelhara,   Sharon 

Bldg.,   San   Francisco. 
Contractor — The    Steel  &    Pipe  Co. 
Filed  April  18,  1925.  Dated  April  10,  '25. 

10    days    after    delivery 50% 

Completed    and   accepted    25% 

Usual  35  days   25% 

TOTAL  COST,  $60,650 
Bond,  $30,325;  Sureties,  United  States 
Fidelity  &  Guaranty  Co.;  Forfeit,  none; 
Limit,  63  days;  Plans  and  specifications 
filed. 


(1734)      ARTIFICIAL  STONE   &   PLAS- 

tering  for  main  entrance  on  above. 

Contractor — Paul   E.   Denivelle,  548   7th 

St.,    San    Francisco. 
Filed  April  18,  1925.  Dated  April  14,  '25. 

10th    each    month    75% 

Usual   35   days    25% 

TOTAL  COST,  $1737 
Bond,  $869;  Sureties,  Fidelity  &  Deposit 
Co.  of  Maryland;  Forfeit,  none;  Limit, 
May  23,  1926;  Plans  and  specifications 
filed. 


FLAT  BLDG. 

11735)      E    SIXTEENTH    AVE.      465      N 
Judah  N  28-11  x   E   127-6.  All  work 
for   2-story   frame  flat  bldg. 
Owner — Charles    Klelnclaus,    1321    16th 

Ave.,    San    Francisco. 
Architect — None. 
Contractor — A.  Peterson,  1660  10th  Ave. 

San   Francisco. 
Filed  April   18,  1925.  Dated  Apr.  16,  '26. 

Frame   up    

Plaster  finished    

Completed  and  accepted   

Usual    35    days    

TOTAL  COST,  $14,900 
Bond,  none;  Sureties,  H.  A.  Nounan  & 
Chas.  Anderson;  Forfeit,  $10;  Limit,  90 
days;   Plans   and  specifications   none. 


ADDITIONS 

11736)  SE  PACIFIC  AVE  AND  LA- 
guna.  Bath  room  additions  for 
residence;   install  attic  stairs,   etc. 

Owner— Adolph  Uhl,  2099  Pacific  Ave., 
San   Francisco. 

Architect — None.  $6000 


SIGN 

(1737)      NO.     1739     FILLMORE.       Erect 

electric  sign   marfquise    (theatre). 
Owner — M.   Glutschkln,  Premises. 
Architect— None. 
Contractor — Novelty  Elec.  Sign  Co.,  435 

Turk  St.,  San  Francisco.  $1000 


DWELLINGS 

(1738)  N  PORTOLA  30  and  98  W  Dor- 
chester. Two  two-story  and  base- 
ment  frame   dwellings. 

Owner — James  A.  Arnott,  235  Granville 
Way,  San  Francisco. 

Architect — None. 

Contractor — James  Arnott  &  Son,  235 
Granville  Way,  San  Francisco. 

$4000  each 


FLATS 

(1739)  N  GREENWICH  162-6  E  Web- 
ster. Two-story  and  basement 
frame   (2)   flats. 

Owner — Alphonso  Nicolai,  2006  Green- 
wich St.,  San  Francisco. 

Plans  by  Owner. 

Contractor — Chas.  Pietro,  605  Arguello 
Blvd.,  San  Francisco.  $7000 


DWELLING 

(1740)  W  THIRTY-EIGHTH  AVE 
194-9  S  Anza.  One-story  and  base- 
ment frame  dwelling. 

Owner — Gus  Baraco,  1147  Lake  St.,  San 
Francisco. 

Architect — None. 

Contractor — Little-Christensen,  1442  8th 
Ave.,  San  Francisco.  $4000 


DWELLING 

(1741)      E      THIRTIETH      AVE    175      S 

Irving.     One-story     and     basement 

frame   dwelling. 
Owner — William     G.     Zupar,     1318     30tll 

Ave.,  San  Francisco. 
Architect — None.  $4000 


FLATS 

(1742)  E  LARKIN  82-6  S  Filbert. 
Two-story  and  basement  frame  (4) 
flats. 

Owner — G.   B.   Pasqualettl,   2330   Larkln 

St.,   San   Francisco. 
Architect — None.  $8000 

DWELLING 

(1743)  W  TWENTY-THIRD  AVE  175  S 
Taraval.  One-story  and  basement 
frame  dwelling. 

Owner — Joseph  Howard,   1180  8th  Ave., 

San    Francisco. 
Architect— None,  $3000 


DWELLING 

(1744)      W    FOURTEENTH    AVE    160    S 

Kirkham.     One-story  and  basement 

frame   dwelling. 
Owner — Alice  F.   Korn,   1325  Irving  St., 

San   Francisco. 
Architect — None. 
Contractor — Little-Christensen,  1442  8th 

Ave.,   San   Francsico.  $4000 


FLATS 

(1745)      S  PAGE   78-6  E   Steiner.      Two- 

stor.v  and  basement  frame  (2)  flats 
Owner — Dr.  T.  P.  Bodkin,  %  Contractor 
Architect — None. 
Contractor — W.    S.    King,    Hearst    Bldg., 

San  Francisco.  $4000 


DWELLING 

(1746)      W    FORTY-FIRST    AVE    275    N 

Fulton.     One-story     and     basement 

frame  dwelling. 
Owner — L.  M.  Ciaruslo  Co.,   3917  Balboa 

St.,   San  Francisco. 
Architect — None.  $4000 


Saturday,   April  26,   1926 


MILL 

(1747)  W  LOOMIS  431  N  Waterloo. 
Erect   crushing   mill. 

Owner — Walter  S.  McLean,  1801  Frank- 
lin St.,  San  Francisco. 

Architect — None.  $4000 


ALTERATIONS 

(1748)     NO.    1442   SANCHEZ.      Terrazzo 

steps;  concrete  work,  etc.,  for  dwlg. 
Owner — C.  W.  Thom,  Premises. 
Architect — None. 
Contractor— Otto  Carson,  180  Jessie  St., 

San   Francisco.  $1000 


DWELLINGS. 

(1749)  SB  &  SW  COR3.  Holloway  & 
Ramsell  St.  Two  l-story  and  base- 
ment   frame    dwellings. 

Owner — C.   Gunn,   1222   Plymouth  Ave. 

Architect  —  Chas.  F.  Strothoff,  2274 
15th    St. 

Contractor — G.  W.  Morris,  101  Urbano 
Dr.  75000  each 


FACTORY. 

(1750)  E  SAN  BRUNO  AVE.  Opposite 
Leiand  Ave.  Two-story  brick  fac- 
tory. 

Owner — Bodinson  Mfg.  Co.,  11  Minna 
St. 

Engineer — Frank  A.  Johnson,  11  Minna 
St.  $10,000 

FLATS. 

E  VAN  NESS  AVE  100  N  Green.  Two- 
story  and  basetaent  frame  (4) 
flats. 

Owner — John  L.  Radovlch,  1526  Green 
St. 

Architect — W.    H.    Armltage,    72      New 

Montgomery   St.  $11,000 

NOTE:      Recorded    contract    reported 

April    17.    1925.      No.    1719. 


ALTERATIONS 

(1751)  NO.  2414  SAN  BRUNO  AVE. 
Replace  galvanized  Iron  roof;  re- 
pair trusses,  glass,  electric  work 
and  painting  for  garage  and  ma- 
chine shop. 

Owner — Mrs.  Crevitte.  180  Jessie  St., 
San    Francisco. 

Architect — None. 

Contractor — Chas.  Coburn,  180  Jessie 
St.,  San  Francisco.  $1500 


BAKE  OVEN 

(1752)   SE  TENTH  AND  SHERIDAN. 

Construct  bake  oven. 
Owner  —  Servall     Automatic     System, 

Premises. 
Architect — None. 
Contractor — S.   F.   Oven   Co.,   1263  Eddy 

St.,   San   Francisco.  $3600 


ALTERATIONS 

(1753)      NO.  2862-64  TWENTY-SECOND. 

Alter  for  private  garage. 
Owner — G.     F.     Grassi,     2856    22nd     St., 

San  Francisco. 
Architect — None. 
Contractor — Jackson   Bros.,    2847   Army 

St.,  San  Franciijpo.  $1000 


ALTERATIONS 

(1754)   GEARY  AND  FOURTEENTH 

Ave.      Remodel    and    additions    for 

stores  and  apartments. 
Owner — Gustav    Erklle,    129    Sutter   St., 

San   Francisco. 
Architect — None.  $3000 


DWELLINGS 

(1755)  N  MONTEREY  BLVD.  175  and 
200  E  Genesee.  Two  one-story  and 
basement  frame  dwelling. 

Owner — Isaacson  &  Nylund,  3902  Fol- 
som  St.,  San  Francisco. 

Architect- — None.  $3400  each 


FLATS 

(1756)  N  GREENWICH  176  W  Bu- 
chanan. Two-story  and  basement 
frame    (2)    flats. 

Owner — J.  Monteverdi,  3053  Webster  St. 

San  Francisco. 
Architect — None.  $6000 

DWELLING 

(1757)  W  FORTY-FIRST  AVE  160  N 
Cabrillo.  One-story  and  basement 
frame  dwelling. 

Owner— William  Coatello,  758  29th  Ave. 

San  Francisco. 
Architect — None.  $3000 


DWELLING 

(,1758)  E  TEXAS  130  S  Nineteenth  St. 
One-story  and  basement  frame 
dwelling. 

Owner — Julius  F.  Berendsen,  1823  Irv- 
ing St.,  San  Francisco. 

Architect — None.  $3000 


Saturday,   April   25,  1925 
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(1759)  E  COLLINGWOOD  2!'l  S  20th. 
One-story  and  basement  frame 
dwelling.  _      „   „. 

Owner — Geo.    E.   Koerner,    321    CoUmg- 

wood  St.,  San  Francisco. 
Architect — N.    W.    Mohr,    4405    20th    St., 

San   Francisco.  $3000 

DWELLING  _,    „ 

(1760)  E  FOURTEENTH  AVE  176  S 
Kirkham.  One-story  and  basement 
frame  dwelling. 

Owner— C.    M.    Knipschild,    57    3rd    St., 

San  Francisco. 
Architect— Geo.     F.     BalUet,     4184     17th 

St.,   San  Francisco. 
Contractor — Fred  Balllet,  4184   17th  St., 

San  Francisco.  J6000 


DWELLING 

(1761)      E    NINETEENTH    AVE    200    E 

Ortega.      One-story    and    basement 

frame  dwelling. 
Owner— H.    F.   KrausIcofE,    183A   Balboa 

St.,  San  Francisco. 
Architect — None.  $4000 


DWELLING 

(1762)      W   THIRTY-FOURTH  AVE  150 

N   Anza,      One-story   and   basement 

frame  dwelling. 
Owner — Jesse  L.  Mayer,   225   22nd  Ave., 

San   Francisco. 

Contractor — Little-Christensen,1442   8th 
Ave.,   San   Francisco.  $4000 


FX,ATS. 

(1763)  W  STOCKTON  28-6  S  LOM- 
bard.  Three-story  and  basement 
frame    (6)    flats. 

Owner — Liugi  Stagnaro,  23  Bond  Al- 
ley. 

Architect — Chas.  Fantoni,  550  Mont- 
gomery   St. 

Contractor — Fracchia  and  Rosina,  36 
Cunningham    Place.  $18,000 


DWELLINGS 

(1764)  W  46TH  AVE  25  50  75  N  Sutro 
Heights.  Three  1-story  and  base- 
ment   frame    dwellings. 

Owner — Alvin    J.    Stern,    647      Mission 


St. 
Architect — None. 


$4000    each 


APTS.    &    STORES. 

(1765)  NW  TWENTIETH  and  Valencia 
Sts.  Five-story  and  basement  re- 
inforced concrete  (48)  apartments 
and   stores. 

Owner — H.  E.  &  E.  H.  Norman,  % 
architect. 

Architect — Wm.  F.  Gunnison,  57  Post 
St.  $110,000 


ELEVATOR. 

(1766)  NO  POST  AND  Powell  Sts.  In- 
stall  electric  passenger  elevator. 

Owner — Wm.  M.  &  Mary  E.  Fitzhush, 
834    Post    St. 

Architect — None. 

Contractor  —  P.  J.  Walker  Co.,  607 
Sharon   Bldg.  $25,000 


FRAME    BUILDING. 

(1767)  GREENWICH  162-6  E  Webster. 
Two-story  and  basement  frame 
bldg. 

Owner — Alplionso  &  Armanda  Nicolal, 
2005     Greenwich    St.,    S.    F    . 

Architect — Charles    Pietro. 

Contractor — Charles  Pietro,  605  Ar- 
guello    Blvd..    S.    P. 

Filed   Apr.   21,   1925.  Dated  Apr.   6,   1925. 

Roof    on      $2500 

Brown   coated    2500 

Completed    and    accepted    2600 

Usual     35    days     2500 

TOTAL  COST,    $10,000 

Bond,    sureties,    forfeit,    none.       Limit, 

150    days.      Plans      and      specifications 

filed.   • 

NOTE:       Permit    reported    April     21, 

1925.     No.   1739. 

BUNGALOW. 

(1768)  E  35TH  AVE  225  S  Lincoln  Way 
S  25xE  120.  Carpenter,  plastering, 
electric,  plumbing,  cement  and 
mill  work  1 -story  frame  bungalow. 

Owner — Howard  Steers,  662  11th  Ave., 
S.  F. 

A  rch  I  tect — None. 

Contractor — Cox  Bros.,  1309  9th  Ave., 
S    F. 

Filpri   Apr.   21.  1925.  Dated  Apr.  20,  1925. 

I''rame    up     $1250 

l!inwn     coated     1250 

Completed    and    accepted    1250 

Usual    35    days     1250 


Secured   by   deed   of   trust    ....   2500 

TOTAL    COST,    $6760 

Bond,    sureties,    forfeit,    none.      Limit, 

120    days.      Plans      and      specifications 

filed. 


DWELLING 

(1779)  W  ATHENS  250  E  Persia.  One- 
story  and  basement  frame  dwell- 
ing. 

Owner — Jas.  A.  Kirby,  75  Joost  Ave., 
San  Francisco. 

Architect— None.  $2000 


DWELLINGS 

(1780)      E  TWENTY-FOURTH  AVE  325 

and  350  S  Taraval.     Two  one-story 

and  basement  frame  dwellings. 
Owner — T.  J.  O'Brien,  1355  4th  Ave.,  San 

Francisco. 
Architect — Chas.  F.  StrothofE,  2274  15th 

St.,  San  Francisco. 
Contractor — A.    Halsen,    37    Fair    Ave., 

San   Francisco.  $30uu    ea 


DWELLING 

(1781)  S  PARK  175  W  Andover.  One- 
story  and   basement  frame  dwlg. 

Owner— Philip  Winkler,  366  Park  St., 
San  Francisco. 

Architect — None. 

Contractor — Ben  Heglin,  251  Richland 
Ave.,  San  Francisco.  $3000 


DWELLINGS 

(1782)'  W  BRIGHT  140  &  165  S  Hollo- 
way.  Two  one-story  and  basement 
frame  dwellings. 

Owner — Backman  Bros.,  124  Foerster 
Ave.,  San  Francisco. 

Architect— None.  $4000   eacl. 


DWELLING 

(1783)      W    NINETEENTH    AVE    150    S 

Santiago.     One-story  and  basement 

frame  dwelling. 
Owner — John  Wiseman  Jr.,  2810  Gough 

St.,  San  Francisco. 
Architect — None. 
Contractor — S.   F.   Wisnom,   400   Duboce 

Ave.,  San  Francisco.  $3U0U 


(1784)  W  EIGHTEENTH  AVE  260  N 
Irving.  Two-story  and  basement 
frame    (2)    flats. 

Owner — Eric  Dahlberg,  122  Buena  Vista 

Terrace,   San   Francisco. 
Architect— None.  $8000 

ADDITION 

(1785)  NO.  105  COLERIDGE.  Three- 
room  addition   to  flats. 

Owner — P.  Clarizio,  Premises. 
Architect — None.  $1000 


Re- 


(1786)      E   THIRD   25   S   Key    Ave. 

model  I'or  apartments. 
Owner — Louis    Colautti,    501    Broadway, 

San  Francisco. 
Architect — None.  $1500 


(1787)  N  MISSION  140  W  Fourth.  Un- 
derpinning. 

Owner — I.  Frohman,  Mills  Bldg.,  San 
Francisco. 

Archiieot — None. 

Contractor — Barrett  &  Hilp,  918  Harri- 
son   St.,   San    Francisco.  $3000 


REPAIRS 

(1788)  SW  GOLDEN  GATE  AVE  AND 
Van  Ness.  Repair  cornice;  paint 
front. 

Owner — A.  Clark,  80  Post  St.,  San  Fran- 
cisco. 

Architect — None. 

Contractor — H.  D.  Nichols,  1381  Steven- 
son  St.,   San   FrancBCO.  $1000 


AP.\RTMENTS. 

(17SS1)  N  WASHINGTON  107-11  W 
Kearny.  Four-story  and  basement 
steel   frame    (23)    apartments. 

Owner — Alfred    M.    Lai,    %    architects. 

Architect — Fabre  and  Hildebrand,  110 
Suiter  St. 

Contractor — G.  P.  W.  Jensen,  320  Mar- 
ket  St.  $50,000 

FLATS. 

(1790)  N  TOLEDO  165  190  E  Pierce. 
Two  2-story  and  basement  frame 
flats    (2    flats    in    each    building). 

Owner — Ward    C.    Brown,     195     Duncan 


St. 
Architect — None. 


$6000    each 


RESIDENCE. 

(1791)     NE    GREEN  and    Mason        Sts. 

Two-story     and  basement     frame 

residence. 
Owner — G.    B.    Antonini,    758   Green   St. 

Architect — Earle    B.  Bertz,    168    Sutter 

St.  $10,000 


FLATS. 

(1792)     XE    9TH    AVE    and      Pacheoo. 

Two-story    and      basement      frame 

(2)   flats. 
Owner — Mrs     Ruth   W.    Thompson,   4420 

Fulton     St. 
Architect — None. 
Contractor — Williams     and     Wood.     405 

Mills   Bldg.  $10,000 


DWELLINGS. 

E.  THIRTY-FIFTH  AVE.  225  S  Lin- 
coln Way.  One-story  and  base- 
ment  frame  dwelling. 

Owner — Howard    Steers,    662    11th    Ave. 

Architect — None. 

Contractor — Cox    Bros.,    1309    9th    Ave. 

$4000 

NOTE:      Recorded    contract    reported 

April    22.    1926.      No.    1768. 


ALTERATIONS 

(1793)      NW  FULTON  &  FILLMORE,  N 
37-6    X    W    87-6.      All    work    for   al- 
terations  and   additions    to   3-3tory 
building. 
Owner   —   P.    Hurabielle.    482    Page    St., 

San    Francisco. 
Architect — Albert    J.    Fabre    and    B.   H 

Hildebrand,    110    Sutter    St.,    S.    F. 
Contractor — C.    P.    Parker,    251    Kearny 

St..    S.    F. 
Filed  Apr.   22.  1925.  Dated  Apr.  16,  1925. 

Brown    coated    $2161 

Completed    and    accepted    2161 

U.'iual    35    days    1442 

TOTAL  COST.  $5764 
Bond,  $2882.  Sureties,  K.  E.  Parker  & 
R.  K.  Reed.  Forfeit.  $20.00  per  day. 
Limit,  ."iO  days.  Plans  and  specifica- 
tions  filed. 


ALTERATIONS  „ 

(1794)  S    WASHINGTON       137-6    W 

Stockton   S  137-6  E  55-2  N  137-6  W 

50-7'4,    907-911    Washington.         All 

work   for  alterations  and  additions 

to    building.  

Owner— Home  Cleaning  &  Dyeing  Wks. 

909  Washington  St.,  S.  F. 
Architect— Dodge    A.   J.    Reidy,    860   Pa- 
cific   Bldg.,    S.    F. 
Contractor — Thomas     F.     Mulcahy,     180 

Jessie  St.,   S.   F. 
Filed  Apr.  22,  1925.  Dated  Mar.  31,  1925. 

Ready   for  root   joists $2000.00 

Roof  on  and  brick  work  done.    1580.25 

Completed    and    accepted    ....    1000.00 

TOTAL   COST.    $6107 

Bond,  sureties,   forfeit,  none.     Limit.  60 

days.      Plans  and  specifications   filed. 

NOTE  —  Permit    reported   March   26, 
1925,  No.  1329. 


RESIDENCE 

(1795)      LOT  10  BLK.  11,   ST.  FRANCIS 

Wood  and  ptn.  Lot   11,  Blk.   11  St. 

Francis    Wood    Extn.    No.    1.         All 

work   for   frame   residence. 

Owner — Westgate    Park    Co.,    278    Post 

St.,   S.   F. 
Architect — Masten     &    Hurd,     278     Post 

St.,    S.    F. 
Contractor— W.  E.  Wood,  1219  12th  Ave 

San    Francisco. 
Filed  Apr.  22,  1925.  Dated  Apr.  20,  1925. 

Frame  up   $2473.75 

Brown   coated    2473.76 

Completed   and   accepted    2473.76 

Usual    35    days    2473.75 

TOTAL  COST,  $9895. 
Bond,  $4947.50.  Sureties,  Hartford  Ac- 
cident &  Indemnity  Co.  Forfeit,  $5.00 
per  day.  Limit,  105  days.  Plans  and 
specifications  filed, 

« 

COMPLETION  NOTICES 


S4N    niAlVClSCO    COI'IMTV 

Recorded  Accented 

April  14.  1925— W  PIERCE  175  N 
Capra  Way  N  lOOxW  100.  R  S  Hall 
to  Thos   Hamiil April   14,    1925 

April  14,  1925— NW  LAKE  &  SECOND 
Ave,  Lot  57-6x99,  irregular. I  Epp 
to  whom  it  may  concern.  .Apr.  14,  '25 

April  13,  1925— LOT  D  BLK.  3252 
Balboa  Terrace.  Stephen  E  and 
Bernice  A  Dunn  to  F  W  Varney.. 
Anril    7.    1925 

April  15,  1925— W  PLYMOUTH  AVE. 
227-5  S  Ocean  Ave.,  Lot  45  Blk.  9. 
Lakeview  Addition.  Wm.  F.  Ber- 
nell  to  whom  it  may  concern.... 
April    15,    1925 

April  15,  1925— NW  FULTON  &  24TH 
.\ve,  100  x  W  32-6,  Herman  D.  and 
Belle  Freiberg  to  The  Alberton 
Realty    Co April    6,    1925 
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Saturday,  April   25,   1925 


April  15,  1925— W  IITH  AVE.  250  S 
Lawton  S  25  x  W  120.  John  E.  and 
Etliel  M.  McCarthy  to  whom  it  may 
concern    April   15,   1925 

April  15.  1925 — W  SAN  CARLOS  AVE. 
85  N  21st  378,  380  San  Carlos  Ave. 
Antonio  Talassano  to  Robert  Hill.. 
April    15,    1925 

April  15,  1925 — N  NEWCOMB  75  W 
Newhall  W  25  .x  N  100.  Blk.  265 
ON'eil  &  Haley  Tract.  Charles  H. 
McTernan  to  Lindsay  Construction 
Co     April    13,    1925 

April  15,  1925 — W  VICTORIA  200  N 
Garfield  25  x  100.  E.  J.  Hargrave 
to  whom  it  may  concern. April  13,  '25 

April  15,  1925 — W  39TH  AVE.  125  N 
on  W  39th  Ave.  50  x  120,  No.  771, 
775,  39th  Ave.  Frederick  Huelter 
to   Henry  S.   Nelson    ....April   1,   1925 

April  15,  1925— COM.  450  S  CABRIL- 
lo  and  82-6  W  6th  Ave.  W  37-6  S 
103-9%  NE  37-8%  N  99-11%.  Lager 
and  Val  Franz  to  whom  It  may 
concern    April  15,   1925 

April  15,  1925— W  27-6  AVE  275  S 
Taraval  25x120.  Timothy  &  Nellie 
Regan    April   15,   1925 

April  15,  1925— W  6TH  AVE  490  S 
Cabrillo  W  82-6  S  59-11%  NB  82- 
11%  N  51-55%.  Lager  and  Val 
Franz     April    15,     1925 

April  15,  1925— SW  LANE  25  FROM 
Cor.  Wallace  Ave.  and  Lane  25x 
100.  Joseph  Ferii  to  whom  it  may 
concern    April   15,   1925 

April  14,  1925— W  TWENTY-SIXTH 
Ave  100  N  UUoa  25x120.  Margaret 
E  Lacy  to  whom  it  may  concern. . . 
April  11,  1925 

April  15,  1925— SE  CLEMENT  AND 
Tenth  Ave  E  32-6  S  75  W  32-6  th  to 
beg.  S  T  Hilson  to  Philip  Schwerdt 
April    14,    1925 

April  15,  1925— N  O'FARRELL  377-6 
W  Steiner  W  22xN  82-6.  Wm  F 
Itsell  to  whom  it  may  concern... 
April    10,    1925 

April  15,  1925— BLK  BDED  BY  ARMY 
Valencia,  Duncan  &  San  Jose  Ave- 
St.  Lukes  Hospital  to  Chas  Stock- 
holm   &    Sons April    9,    1925 

April  13,  1925—745  MARKET  ST. 
Jenny  Wren  Stores,  Inc,  to  Auslen 
&   Stone    Co March   18,    1925 

April  14,  1925— E  MARKET  AND 
Beale  NE  137-6xSE  138-2.  Pacific 
Gas  &  Electric  Co  to  United  States 
Metal  Products  Co,  April  4;  Louis  J 
Cohn,  April  6;  Crowe  Glass  Co,  Apr 
13;  D  N  &  E  AValter  Co,  April  6;  N 
V   Edgington April    6,    1925 

April  11,  1925— NW  THIRTY-NINTH 
Ave  and  Anza  N  lOOxW  157-6.  E 
Torres  to  Meyer  Bros.. April  10,   1925 

April  11,  1925— NE  REVERE  AVE 
37-6  NW  Hawes  NW  37-6xNE  100 
Ptn  Lot  16  Blk  352,  South  San 
Francisco  Hd  and  R  R  Assn. 
Albert  L  and  Elizabeth  M  Stewart 
to  whom  it  may  concern. April  8,  1925 

April  13,  1925— S  FIFTEENTH  77-2^^ 
E  Park  Hill  Ave  E  25  x  100  W 
12-7^  m  or  1  SW  10  m  or  1  NW 
8-10  m  or  1  N  105  Ptn  Blk  9,  Flint 
Tract  Hd  Assn.  Aurilla  Langstaft 
to  Frank  Sherry April   13,    1925 

April  13,  1925 — 2706  MCALLISTER  N 
Side  25  W  Willard.  Harry  Barman 
and  W  B  Barbe  to  whom  it  may 
concern    April   13,   1925 

April  15,  1925 — WINFIELD  AVE  300 
N  Courtland  Ave.  Steve  Garibaldi 
to  A.    P.   Allen Jan.    14,    1925 

April  15,  1925— W  IITH  AVE  150  N 
Lawton  N  25  x  W  120.  Ella  L.  and 
Wm.  P.  Shaughnessy  to  John  E. 
McCarthy    April   14,    1925 

April  16,  1925— W  TARAVAL  82-6  E 
3Pth    th    alg    Taraval    E    25xN    100. 

H.    J.    Lyons    to    J.    H.    Pererra 

April     15.     1925 

April  16,  1925—  E  22ND  AVE  100  N 
Fulton  25x120,  E  22nd  Ave  125  N 
Fultcn    25x120.      Elizabeth    G.    and 

Mrs.   W.   Magill   to  C.   T.  MagiU 

April     15,     1925 

April  16,  1925 — 25x95  ON  S  ALLISON 
50  SE  of  Cross.  Primo  Deyll  Es- 
posti  &  Assunta  Deyli  Espostl  to 
whom   it  may  concern.  .Mar.   10,   1925 

April  16,  1925— SW  17TH  &  DIA- 
mond  S  75  E  37-6  N  75  W  37-6. 
August  F.  Peterson  to  whom  It 
may    concern April    15.    1925 

April  16,  1925— W  16TH  AVE  225  N 
Judah  26x120.  Gustav  Peterson  to 
whom  it  may  concern.  .April  16,  1925 

April  16.  -25- N  BUSH  110  E  GRANT 
Ave  165  on  Bush  xl94-6.  The  Pa- 
cific Telephone  and  Telegraph  Co. 
to   Dinwiddle   Constr.    Co. .Apr.    7,   '25 

April  9,  1925— S  MIZPAH  125  E  Chen- 
ery.     Timothy  and  Myrtle  Kalahar 


to    Henry    Erickson April    7,    1925 

April  16,  1925— W  40TH  AVE.  216-8 
S  Geary  S  29-2xW  120  W  40th 
Ave.  215-10  S  Geary  S  29-2  x  W 
120.       H.     O.     Llndeman     to     W.     R. 

Lindeman    April   15,   1925 

April  16,  1925— NW  POST  &  POW- 
ell.  E.  W.  Hopkins  &  Argonaut 
Club    to   Barrett  .&   Hilp.Apr.    11,   '25 


April  17,  1925— W  THIRTY-EIGHTH 
Ave  279-3  N  Balboa  N  25xW  120. 
J  Harold  Johnson  to  whom  it  may 
concern April   17,    1925 

April  17.  1925— W  THIRTY-EIGHTH 
Ave  254-3  N  Balboa  N  25xW  120.  J 
Harold  Johnson  to  whom  It  may 
concern April    17,    1925 

April  17,  1925— NE  CABRILLO  AND 
Thirty-fifth  Ave  E  82-6xN  20.  S  F 
Johnson  to  whom  it  may  concern,. 
April    17,    1925 

April  17,  1925— LOT  31  BLK  16. 
Crocker  Amazon  Tract.  Peterson 
&  Olson  to  whom  it  may  concern.. 
April    17.    1925 

April  17,  1925 — E  TWENTY-FIFTH 
Ave  250  N  UUoa  N  25x120.  George 
O  Bendon  to  whom  it  may  concern. 
April   17,    1925 

April  17,  1925 — W  SHRADER  100  S 
Haight  S  75x82-6.  Arthur  H  Klahn 
to  whom  it  may  concern  .April  16,  1925 

April  17,  1925— W  CURTIS  300  N 
Morse  75x107.25  Lots  23,  24  and  25 
Blk  4,  Crocker  Amazon  Tract.  F 
G  Pfeifer  to  whom  it  may  concern 
April    17,    1925 

April  17,  1925— W  TWENTIETH  AVE 
150  N  Balboa  N  25xW  120;  W  40th 
Ave  100  N  Cabrillo  N  125xW  120. 
Michael  and  Lawrence  Costello  to 
whom  it  may  concern  .  .April   15,   1925 

April  17,  1925 — LOT  6  BLK  7,  St. 
Francis  Wood.  H  C  &  W  J  Mangels 
(as  Mangels  Bros)  to  whom  it  may 
concern April    16,    1925 

April  17,  1925— N  CLEMENT  25  E  31st 
Ave  E  25xN  75;  W  34th  Ave  128  N 
Cabrillo  N  84xW  120.  Michael  and 
Lawrence  Costello  to  whom  it  may 
concern April    15,    1925 

April  17,  1925— SE  TAY'LOR  AND 
Geary  S  137-6xE  137-6.  Clift  Real- 
ty Co  to  Farrar  &  Carlin. April  7,  1925 

April  17,  1925 — W  TWENTY-SECOND 
Ave  180  S  UUoa  30x120.  Mrs.  Min- 
nie. Pengelly  to  whom  it  may  con- 
cern  April    16,    1925 

April  17,  1925 — LOTS  31  AND  32  BLK 
34,  Sunnyside.  Henry  &  Katherine 
Dobert  to  whom  it  may  concern... 
April    16,    1925 

April  17,  1925- NW  FOURTH  AVE  & 
Parnassus  Ave  75x88.  Fred  Warden 
to  whom  it  may  concern.  .April  17,  "25 

.'Vpril  16,  1925— N  ENTRADA  COURT 
190-27  W  Borico  W  59  N  124-69 
E  12-17  E  41-50  S  106-27  Lot  5 
Blk  15  Ingleside  Terrace.  C.  M. 
Smith  to  whom  it  may  concern... 
April    15.    1925 

April  18.  1925— N  SA-CRAMENTO  107- 
11  W  Kearny  W  23xN  60.  Chinese 
Chamber  of  Commerce  to  R  S  K 
MacMillan    April  16,  1925 

April  18,  1925— S  CABRILLO  40  W 
40th  Ave  W  25xS  100.  Benjamin 
Schnier  and  David  Leigh  to  whom 
it  may  concern April   16,   1925 

April  18,  1925— SW  SHAFTER  AVE 
175  SE  Lane  SE  25xSW  100  Ptn  Lot 
6  Blk  387,  South  S.  F.  Hd.  and  R 
R  Ass'n.  Aladino  Giovannelli  to 
Arturo  Barsotti April   16,    1925 

April  18,  1925 — SW  SHAFTER  AVE 
200  SE  Lane  SE  25xSW  100  Ptn  Lot 
6  Blk  387,  South  S  F  Hd  and  R  R 
Ass'n.  Onorato  Tippi  to  Arturo 
Barsotd April  16,  1925 

April  18,  1925— SW  MONTEREY  BLV 
and  San  Rafael  Way,  50x90.  A  R 
and  Mrs.  A  R  McCullough  to  Posper 
Bon March  3.  1925 

April  18,  1925— S  CLAY  bet.  Presidio 
Ave  and  Walnut  St.  known  as  No. 
3385  and  3387  Clay  St.  Italo  Man- 
tredi  to  E  Blanckenburgr.  Apr.  17,  1925 

.\pril  18.  1925 — N  FRANCISCO  150  E 
Divisadero  25x137-6.  Mason  & 
Pierce  to  whom  it  may  concern... 
April     18.     1925 

April  18.  1925— N  CUMBERLAND  25-7 
E  Dolores.  49-4x65.  O  E  Carlson 
to   whom   it   may  concern. Apr.    18,   '25 

April  18,  1925— E  DELMAR  236  S 
Frederick  S  25x85.  Henry  Stern 
to  Neisch  Bros April   15.   1925 

April  18,  1925— N  PACIFIC  AVE  92-6 
E  Pierce  N  127-814  W  0-4%  N  19-0% 
K  66-7%  S  19-0^4  w  1-3  S  127-8% 
to  Pacific  Ave  W  alg  N  Pacific  Ave 
65  to  pt  of  beg  Ptn  W  A  393.  Cecile 
M  Brooke  to  Frederick  W  Snook.. 
April    15,    1925 


April     20,     1925— N    BEACH    243-6     B 
Avila  E  30  N  55  NW  33-6  S  69  m  or.  . 
1   to    beg.      Mrs.    Carrie    F   Blake    to 
'J'h    mas    Hamill April   20,   1926 

April  20,  1925 — N  WINDING  WAY 
167.05  W  Cordova  W  36  NW  100  B 
33.61  SE  100  Ptn  Lots  19  and  20  Blk 
6450,  Crocker  Amazon  Tract  Sub.  2. 
Crocker  Estate  Co  to  whom  it  may 
concern April  13,  1925 

April  20,  1925— SE  GOUGH  AND  BAY 
No.    3260   Gough.      Chas    A   Johnson 

to    whom    it    may    concern 

April    15,    1925 

April  20,  1925— W  TWENTIETH  AVE 
133-4  N  UUoa  N  33-4xW  120.  J  A 
Hey  ward  to  whom  it  may  concern. 
April  20.  1925 

April  20,  1925— W  GOUGH  137  N 
Sutter  No.  1511  Gough.  Geo  C 
Heinz  to  H  B  Ray April  18.  1925 

April  20.  1925 — W  GIRARD  100  S 
Wayland  S  25x120.  Jos  W  and 
Luella  Hoppe  to  whom  it  may  con- 
cern   March   26.    1925 

April  20.  1925— NO.  767  TO  771  Mis- 
sion. Consumers  Furniture  Factory 
to  John  Spargo April  17,  1925 

April  20,  1925— N  TWENTY-EIGHTH 
266-8  E  Noe  53x114.  Christian 
Bomerer  and  John  Michael  to  whom 
it  may  concern April  18,  1925 

April  20,  1925— E  JANSEN  AND  W 
Columbus   Ave   49-6   S  of   Lombard. 

Luigi    Dallorso    to    Louis    Cohn 

April  17.  1925 

April  20,  1925 — N  ALHAMBRA  106  E 
Pierce  37  E  100  S  102  A.  W. 
Keinecke  to  Stempel  &  Cooley.... 
April    15,    1925 

April  20,  1925— SW  JACKSON  &  OC- 
tavia  W  lOOxS  42.  Frederick  R. 
Grannis    April    15.    1925 

April  20.  1925- LOT  15  BLK  B  MAP 
Mission  Terrace.  Walter  B.  Han- 
sen to  whom  it  may  concern.... 
April    20,    1915 

April  20,  1925 — LOT  9  BLK  15  SB 
Rolph  and  Athens'  Crocker  Ama- 
zon Tract.  John  Bjorkman  to 
whom  it  may  concern.  .April  18,  1925 

April  20,  1925— LOT  4  BLK  10  ST. 
Francis  Wood.  Joseph  A.  Hatter 
to    Henry   F.    Papenhausen. Apr  20.25 

April  21,  1925— SE  DRUMM  &  SAC- 
ramento  E   137-6xS  91-8.      George  J 

Panario   to   Cahill   Bros,   Inc 

April    17,    1925 

April  21,  1925 — NE  GOUGH  AND 
Francisco    N    lOOxE    37-6.      Stock    & 

Jose   to  whom  it  may  concern 

April  20.  1925 

April  21,  1925— W.  HAMPSHIRE  234 
N  24  N  26x100.  T  T>  &  Elizabeth 
Sullivan  to  whom  it  may  concern. 
April  20,  1925 

XprW  21.  1925 — NW  LUNDY'S  LANE 
25  SW  Esmeralda  Ave  SW  25x70 
Lot     186,     Gift    Map.       Charles    and 

Mary  Meletis   to    F  T  McGuire 

April    10,    1925 

April  21,  1925— LOTS  28  TO  35  BLK 
3258  Balboa  Terrace.  E.  C.  &  O. 
M.  Hueter  to  Boxton  and  Zwieg. 
March    9,    1925 

April  21,  1925— W  FAXON  AVE  136- 
386  W  Ocean  Ave  N  35  W  115-676 
S  30  E  110-304.  Arvid  Peterson  to 
whom   it   may   concern.  .Apr.    21,    1926 

April  21,  1925— W  24TH  AVE  175  N 
UUoa  25x120.  Joseph  Howard  to 
whom   it   may   concern.  .Apr.   21,"  1925 

April  21,  1925 — W  22ND  AVE  150  S 
Judah  75x120.  Cox  Bros,  to  whom 
it   may  concern April   16,   1925 

April  21,  1925  —  W  26TH  105  W 
Church.  Ward  C.  Brown  to  whom 
it   may   concern April    20,   1925 

April  21,  1925 — N  CERVANTES  BLVD 
431  E  Beach.  Joseph  Fusco  to 
whom    it   mav   concern.  .Apr.    20,    1925 

April  21,  1925 — B  ISTH  AVE  N  JU- 
dah  N  25xE  120.  Corinne  Marich 
to  whom  it  may  concern. Apr.   21,  '25 

April  21.  1925— LOT  IS  BLK  1325 
Sea  Cliff  Sub  No.  3.  Emily  B. 
Hicks  tj  Daniel  L.  Eienfleld. . .  . 
April    16,    1925 

April  15,  1925—  S  FILBERT  100  E 
Webster    S    125xE    37-6.      Clorinda 

Giampaoli     to    M.    E.    Greene 

April    14,    1925 

April  16,  1925— W  CHATTANOOGA 
185  S  23rd  25x175.  Mrs  C  F  Mao- 
pherson  to  T  McCormick — 

April  16,  1925— W  RAMSELL  140  S 
HoUoway  Ave  S  25xW  100.  Dorothy 
La  Plant  Baker  to  whom  It  may 
concern     April    16.    1925 

Anril  16,  1926— B  PLYMOUTH  AVE 
125  N  Grafton  Ave  N  75xE  112-6 
Blk  5.  Lakeview.  B  F  Hinkel  to 
whom  It  may  concern.  .April  15,  1925 
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April  16.  1925 — LOT  14  BLK  N,  Mis- 
sion St.  Land  Cix  Charles  Gust  to 
whom  It  may  concern.  .April  15,  1925 

April  17,  1925— NW  BATTERY  AND 
Sacramento  W  275xN  119-6.  Fed- 
eral Reserve  Bank  to  S  F  to  M  G 
West    Co.. March    30,    1925 


ARCHITECT'S  CERTIFICATE 


LIENS  FILED 

9AN   PRANCI8CO   COVNTT 

Recorded  Amount 
April  15,  1925— E  GATES  25  N  OG- 
den  Ave  N  50xE  70  Lots  17  and  18 
Blk  5726.  John  Surdiacourt  vs. 
Beerraan  Jacob,  Seraphine  L.  and 
Mary    C    Holvoet    $340 

April  11,  1925— N  LIBERTY  225  W 
Church  W  25xN  114.  Thos  F  O'Con- 
nor vs  Hugh  P  and  Bernardette 
Martin  and  Ernest  Miller $37 

April  18,  1925— SW  COR.  TWENTY- 
seventh  &  Sanchez  W  80  alg  S  27th 
by  S  24.  A  Fraumeni  vs  Auslin  & 
Stone     Co $336.90 

April  17,  1925— E  VAN  NESS  AVE  30 
N  Union  N  70xE  108.  Hill  Hubbell 
&  Co  vs  Guarantee  Painters  and  C 
W  and  E  V  Gould $450.87 

April  17,  1925— N  LOMBARD  107  E 
Stockton  th  137-6  E  30  S  137-6  W 
to  beg.  M  G  Peek  vs  Ferruccio  Dl 
Granzi  and  The  Co-Operative  Build- 
ers' Inc   $189.50 

April  17.  1925— N  FREDERICK  100  E 
Belvedere  E  26xN  110.  N  George 
Wienholz  vs  James  L  Gallagher... 

«34247 

April '  '  Vo', '  '  'l925' '—  SW  '  "  TWENTY- 
seventh  and  Sanchez  W  80xS  24. 
Reinhart  Lumber  &  Planing  Mill  Co 
vs  A  B  Auslen,  A  L  Stone,  John  T 
Shaler  and  Hannah   Shaler.  .  .$1306.23 

April  18,  1925 — W  PUTNAM  150  S 
Jarboe  Ave  S  25xW  70.  James  T 
Tobin  vs  H  Schneider    $58.25 

April  18,  1925 — E  PUTNAM  25  S  Jar- 
boe Ave  S  25xE  70.  Jame^  T  Tobin 
vs  Anna  M,  Mary  Z  and  Howard 
Haight     $58.25 

April  18,  1925  —  SE  PUTNAM  AND 
Jarboe  Ave  S  25xB  70.  James  T. 
Tobin  vs  Frank  L  and  Annie  S 
Haight     $58.25 

April  18.  1925— W  PUTNAM  125  N 
Tompkins  Ave  N  50xW  70.  James 
T  Tobin  vs  Thomas  Kennedy ..  $116.50 

April  18.  1925— W  PUTAM  50  N 
Tompkins   Ave   N   75xW   70.      James 

T  Tobin   vs   Serpahine  Holvoet 

$174.75 

April  18,  1925 — W  PUTNAM  50  N 
Tompkins  Ave  N  75xW  70.  James 
T  Tobin  vs  Arthur  D  Shealer.  .$174.75 

April  20.  1925— SW  27TH  &  SAN- 
chez.  The  Hoosier  Store  vs.  T.  T. 
Shaler    and    Auslen    &    Stone| .  $141.75 

April  20.  1925 — E  CHURCH  100  S 
15th  S  25xE  120.  Martin  Nelson 
vs.  Timothy  and  Margaret  Galvin, 
Chas.  Ash   and   Burton   H.   Bruce.  $120 

April  18,  192E— ON  WALLER  85  E 
Shrader  E  25xS  100.  Inlaid  Floor 
Co   vs  E  and  Mrs.    H   Schwarz .  .$21.30 

April  21,  1925— N  LOMBARD  137  E 
Stockton  30x137.  Bowman  Plumb- 
ing Supply  Co  vs  Ferruccio  Dl 
Grazia  and  Co-Operative  Builders. 
Inc     $414.34 

Ai.nl  21.  1925— SW  SANCHEZ  AND 
Twenty-seventh  W  80xS  24.  The 
Hoffman  Heater  Co  vs  John  Shaler 
and    .\uslen    &    Stone $192.39 

April  16.  1025- W  ARGUELLO  BLVD 
25  N  Clement  N  75  W  120.  Jas.  B. 
Lennon  Lime  &  Cement  Co.  vs. 
Joseph   and   Mary  Solari   and  Bruce 

,  &    Ash    $58.80 

April  15,  1925— S  EDDY  62-6  E  HYDE 
E  65xS  87-6.  R  G  Williams  as  The 
Eagle  Company  vs.  Frank  H.  Brick 
and    L.    S.    Ulman     $840 

RELEASE  OF  LIENS 


SAN     PH.MVrT«CO     cor  NT' 


Recorded  Ammml 

April  16  1925  —  N  TURK  87-6  W 
Leavenworth  W  50  N  137-6.  Pioneer 
Plate  &  Window  Glass  Co.  vs.  A. 
Penziner     $ 

Aprid  13.  1925— S  PACIFIC  AVE  165 
W  Broderirk  W  55xS  127-8M.  W  * 
J  Sloane  to  S  A  and  Bella  Schwartz 
;inrt    \    M    Hardy .$222  75 

Anril  22  I92.i — SE  NE'WCOMB  100  RE 
from  SW  Mendell  and  S'W  Newcomb 
SE  2.r,vSW  inn  The  Greater  Citv 
r-iimber  Co  to  Emma  B  Pontet,  Wni 
.'  «  Arnold  McKellar  (as  McKellar 
&  Son)    


SAX  TRANCISCO   COUNTt 


Benjamin  C.  Corbett  has  filed  his 
certificate  of  architecture  for  San 
Francisco   County. 


April  20.  1925— Cancellation  of  building 
contract  recorded  April  16,  1925.  B 
Eichendorff    with    Isaac    Penny. 


BUILDING  CONTRACTS 


ALAMEDA   COUNTY 


No. 

Owner 

Contractor 

Amt. 

2329 

Gamborini 

Owner 

2250 

2330 

Babbitt 

David 

5200 

2331 

Nelson 

Owner 

4000 

2332 

Ader 

Lee 

1950 

2333 

Farogher 

Owner 

2500 

2334 

James 

Myers 

2800 

2335 

Hayman 

Foreman 

7500 

2336 

Alder 

Bowers 

3000 

2337 

Simpson 

Marshall 

9000 

2338 

Dunn 

Owner 

2800 

2339 

Dunn 

Dunn 

2800 

2340 

Lundberg 

Owner 

2900 

2341 

Lamb 

Owner 

4300 

2342 

McCord 

Owner 

2500 

2343 

Watson 

Mantitel 

2000 

2344 

Thomson 

Owner 

4200 

2345 

Barcus 

Owner 

2000 

2346 

McCord 

Owner 

3200 

2347 

Haler 

Owner 

1850 

2348 

Perata 

Owner 

2500 

2349 

Nichols 

Owner 

5350 

2350 

Nichols 

Owner 

2850 

2.(51 

Fillmore 

Owner 

2500 

2352 

Nobrlga 

Pickrell 

3150 

2353 

Williams 

Van  Ness 

4500 

2354 

Weihstein 

Lambrecht 

1500 

2355 

Del    Fava 

Owner 

4000 

2356 

Robinson 

Coates 

1000 

2357 

Gama 

Moniz 

2600 

2358 

Harriman 

Owner 

3250 

2359 

Feldman 

MacGregor 

4150 

2360 

Aronsen 

Flittner 

12400 

2361 

Shaw 

Owner 

10000 

2362 

Farley 

McCullough 

18300 

2363 

Dargie 

Raymond 

16886 

2364 

Southern 

Truscon 

6963 

236.1 

Cohn 

Anderson 

7450 

2366 

Martin 

M.    &    L. 

4500 

2.iB7 

Roberts 

Owner 

6000 

2368 

Nichols 

Owner 

6000 

2369 

Clark 

Owner 

2000 

2370 

McEwen 

Estey 

4000 

2371 

Van  Horn 

Owner 

3000 

2372 

Kipke 

Matteson 

5500 

2373 

Mattson 

Ulin 

2500 

2374 

Fish 

Owner 

4200 

2375 

Johnson 

Owner 

3000 

2376 

Ktolte 

Owner 

3250 

2377 

Hill 

Owner 

3150 

2378 

Arnold 

Green 

3700 

2379 

Knipe 

Smith 

3000 

2380 

Mortensen 

Owner 

1160 

23S1 

Realty 

Owner 

1000 

23S2 

Schuneman 

Schuneman 

7500 

2383 

Ritchie 

Daniels 

3000 

23S4 

Bargeson 

Owner 

3000 

2385 

Herrick 

Owner 

9000 

2386 

Lanther 

Murray 

2000 

2387 

Newton 

Owner 

2500 

2388 

Hoxie 

Owner 

2000 

2389 

Dennis 

Butler 

16000 

2390 

Dungan 

Conner 

SOOO 

2391 

Southern 

East 

993 

2392 

Davis 

Mason 

3500 

2393 

Estes 

Owner 

4000 

2394 

Soloman 

Owner 

4000 

2395 

Darby 

Owner 

3000 

2396 

Oman 

Owner 

2000 

2397 

Timerney 

Owner 

3000 

2398 

Realty 

Owner 

1000 

2399 

Hargraves 

Hargraves 

1250 

2400 

Murphy 

Owner 

4250 

2401 

Pfrang 

Owner 

7950 

2402 

Sk  jonand 

Owner 

4175 

2403 

Noble 

Owner 

8000 

2404 

MacMurty 

Blodgett 

3000 

Owner 

1000 

2406 

Banks 

Owner 

7200 

Bonham 

Owner 

1600 

2408 

Aronsen 

Flittner 

12400 

2409 

Panosian 

Bishop 

13122 

2410 

Streuli 

Owner 

1150 

2411 

Peterson 

Owner 

4500 

2412 

Bauphead 

Granberg 

3000 

2413 

Whitcher 

Owner 

1100 

2414 

Blackstone 

Owner 

1200 

2415 

Weaver 

Owner 

11800 

2416 

McGrew 

Moore 

3700 

2417 

Hidecker 

Owner 

1500 

2418 

Rairdon 

Rose 

1325 

2419 

Clemons 

Owner 

2300 

2420 

Benedetti 

Owner 

3500 

2421 

Rugg 

Owner 

4200 

2422 

Rugg 

Owner 

15000 

2423 

Pricco 

Owner 

5000 

2424 

Cramer 

Owner 

1000 

2425 

Norton 

Bound 

1000 

2426 

Vernon 

Randall 

7500 

2427 

Albright 

Fernstrum 

2000 

2428 

Statter 

Owner 

1500 

2429 

Bald 

Sohr 

1650 

2430 

Gorwea 

Webber 

2050 

2431 

Swan 

Owner 

8000 

2432 

Vickerson 

Soder 

11500 

2433 

Magann 

Pinkerton 

3500 

2434 

Williford 

Owner 

3600 

2435 

Jones 

Legault 

4000 

2436 

Nelson 

Owner 

4000 

2437 

Love 

Kopf 

2235 

Plummer 

Owner 

7500 

2439 

Walsh 

Owner 

2500 

2440 

Saake 

Owner 

5000 

2441 

Richfield 

Owner 

1000 

2442 

Beckley 

Beckley 

5175 

2443 

Konigsberg 

Lidell 

5300 

2444 

Perata 

Leekins 

4000 

2445 

Newman 

Owner 

3650 

2446 

Costa 

Lassen 

8000 

2447 

Clark 

Owner 

4500 

2448 

Gunneson 

Owner 

3600 

2449 

Trinity 

Andersen 

4000 

2450 

Hicks 

Owens 

4200 

2451 

Hobson 

Owner 

1000 

2452 

Olivera 

Owner 

1000 

2453 

Mitich 

Owner 

1500 

2454 

McCurdy 

Owner 

1500 

2455 

Sexton 

Owner 

9000 

Yemo 

Hitchcock 

3200 

2457 

Davis 

Owner 

4250 

2458 

Nielsen 

Owner 

,  3660 

2459 

Glantz 

Glantz 

^4000 

2460 

VVakerling 

Owner 

3000 

Monson 

Ceberborg 

6365 

2462 

Costa 

Lassen 

8000 

2463 

Cornwell 

Knight 

24500 

Peters 

Bramlage 

SOOO 

Bramlage 

Bramlage 

6000 

2466 

Scott 

Wierk 

2500 

2467 

Bentley 

Owner 

2000 

2468 

Case 

Telcheira 

7000 

Carlson 

Owner 

6800 

2470 

Wacher 

Gottfriedsen 

3305 

2471 

Westwood 

Owner 

3000 

2472 

Wing 

Schultz 

1000 

2473 

Coyne 

Shart 

7500 

2474 

Camara 

Owner 

1700 

2475 

Fleshman 

Damgaard 

5000 

2476 

Drysdalfe 

Owner 

3150 

2477 

Teales 

Rollins 

4200 

247S 

Drysdale 

Owner 

2600 

Grady 

Owner 

5000 

2480 

First 

Slack 

3500 

2481 

Block 

Owner 

4000 

24S2 

Blais 

Rushing 

3700 

2483 

Community 

Whitton 

6000 

Ellis 

Wright 

2000 

24  85 

Matteson 

Owner 

5000 

2486 

Montgomery 

Federal 

1400 

Zimmerman 

Lynn 

12000 

2488 

Field 

Owner 

15000 

DWELLING 

(2329)      NO.  1607  LEA  COURT,  Alameda 

One-story    4-room   dwelling. 
Owner — B.  Gamborini,   1537  Everett  St., 

Alameda. 
Architect — None.  $2260 


DWELLING 

(2330)      NO.    2121    SAN  ANTONIO   A'VE., 

Alameda.      One-story   7-room    dwlg. 
Owner — Mrs.  Babbitt,  1500  Pacific  Ave., 

Alameda. 
Architect — None. 
Contractor — W.   J.   David,   1500   Hampel 

St..    Oakland.  $5200 


DWELLING 

(2331)      NO.  3235  CENTRAL  AVE.,  Ala- 
meda.     One-story   6-roora   dwelling. 


iVOW   RE.4DY    FOR    DELIVERY — 

PRIDDLE-S   TABLES.    euUed   ".ITOO   Splay    Baaea   and   Other   OaJewla- 
tlons,*^    for  (iuantit:p    Survej-ors   and    Contractora. 

Loose     Leaves    in     Fabrikoid    Covers    $3.50    Net.    Postpaid.      9am«    In 
Genuine   Leather  Covers   $5.50  Net,    Postpaid. 

Mail    Personal    Check    to   ARTHUR   PRIDDLE,   Publisher,   «9S   Mission 
St.,  San   Francisco.  Calif.,  U.  S.  A. 
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Owner — J.  H.  Nelson,  2428  Central  Ave. 

Alameda. 
Architect — None.  $4000 


ALTERATIONS 

(2332)      NO.  2121   SANTA  CLARA  AVE., 

Alameda.     Alterations. 
Owner — Leon  Ader,  City  Hall,  Alameda. 
Architect — None. 
Contractor — Sam    Lee,     1801     Lafayette 

St.,  Alameda.  $1950 


DWELLING 

(2333)     NO.   2771   DOHR   ST.,   Berkeley. 

One  family  dwelling. 
Owner — G.   F.   Farogher,    2759    Dohr   St., 

Architect — W.    H.    Stanley,    1336    Chan- 
ning  Way,  Berkeley.  $2500 


DWELLING 

(2334)  NO.  1235  OREGON  ST.,  Ber- 
keley.    One   family  dwelling. 

Owner — Bertha  James,  Bo.\  187,  San 
Lorenzo,   Cal. 

Architect — None. 

Contractor — G.  H.  Myers,  Bo.x  251,  San 
Lorenzo,    Cal.  $2800 


RESIDENCE 

(2335)  NO.  1529  SPRUCE  ST.,  Berkeley 
Two   family   residence   and    garage. 

Owner — P.  Hayman,  Berkeley. 
Architect — None. 

Contractor — A.  M.  Foreman,  1617  Ox- 
ford  St.,    Berkeley.  $7500 

RESIDENCE 

(2336)  NO.  1606  ROSE  ST.,  Berkeley. 
One   family   residence. 

Owner — H.  Alder,  1321  McGee  Ave., 
Berkeley. 

Architect — None. 

Contractor — H.  P.  Bowers,  1811  Addi- 
son St.,  Berkeley.  $3000 


DWELLING. 

(2337)    E.    SEQUOYAH    RD    500   S    Glen 

Park    Rd.,    Oakland.      One-story    6- 

room    dwelling. 
Owner — Lloyd  Simpson,  San   Francisco. 
Architect — None. 
Contractor — Alex    T.       Marshall,       1410 

Madison   St.,   Oakland.  $9000 


DWELLING. 

(2238)       S    ARTHUR    ST    130    W     73rd 

Ave.,    Oakland.      One-story    4-room 

dwelling. 
Owner — J.     Ritchie    Dunn,     297      Perry 

St.,    Oakland. 
Architect — None.  $2800 


DWELLING. 

(2339)    W    82ND    AVE.,    340    N    E    14th 

St.,    Oakland.      One-story      4-room 

dwelling. 
Owner — Bertha    E.   Dunn,    1610   Central 

Ave.,  Alameda. 
Architect — None. 
Contractor— J.  Ritchie  Dunn,  297  Perry 

St.,  Oakland.  $2800 


DWELLING   &   GARAGE. 

(2340)  1422  81ST  AVE.,  Oakland.  One- 
story  4-room  dwelling  and  garage. 

Owner — H.  Sundberg,  1416  50th  Ave., 
Oakland. 

Architect— None.  $2900 


DWELLING    &    GARAGE. 

(2341)       3411    HALEY    AVE.,    Oakland. 

One-story    6-room      dwelling      and 

garage. 
Owner — Dr.    S.    L.    Lamb,    3411    Halley 

Ave.,   Oakland. 
Architect — None.  $4300 


DWELLING. 

(2342)  3736  35TH  AVE.,  Oakland.  One- 
story   4-room  dwelling. 

Owner — J.  A.  McCord,  3458  Davis  St., 
Oakland. 

Architect — None.  $2600 


DWELLING. 

(2343)  W  PATTERSON  ST.,  100  N  Har- 
bor View,  Oakland.  One-story  4- 
room  dwelling. 

Owner — Wm.  Watson,  1635  9th  St., 
Oakland. 

Architect — None. 

Contractor — F.  W  Montlfel,  3652  Har- 
bor View  Ave.,  Oakland.  $2000 


DWELLING  &    GARAGE. 

(2344)  E  BENEVIDES  AVE.,  290  N 
El  Centre,  Oakland.  One-story  6- 
room   dwelling   and   garage. 

Owner — J.  H.  Thomson.  4645  Dolores 
Ave.,   Oakland. 

Architect — None.  $4200 


DWELLING. 

(2345)  E  SIMSON  ST.,  100  E  Altamont, 
Oakland.  One-story  4-roora  dwell- 
ing. 

Owner — B.    W     Barcus,    Oal 

Architect — None. 


$2000 


DWELLING  AND   GARAGE. 

(2346)    3807    WISCONSIN    ST.,   Oakland. 

One-story  5-room  dwelling  and  gar- 
age. 

Owner— T.  J.  McCord,  4741  B  14th  St., 
Oakland. 

Architect — None.  $3200 


ADD.    &    ALTER.    TO    APTS. 

(2347)  830  IITH  ST.,  Oakland.  Addi- 
tion to  apartments  and  alterations. 

Owner — H.  W.  Haler,  Syndicate  Bldg., 
Oakland. 

Architect — None.  .  $1850 


DWELLING. 

(2348)  1300  75TH  AVE.,  Oakland.  One- 
story    4-room   dwelling. 

Owner — G.  Perata,  2908  Filbert  St., 
Oakland. 

Architect — None.  $2500 


DWELLINGS. 

(234'l)  2011A  2011B  HIGH  ST.,  Oak- 
land. Two  1-story  4-room  dwell- 
ings. 

Owner — R.  D.  Nichols,  2825  Park  Blvd., 
Oakland. 

Architect — None.  $2500    &    $2850 

STORE  &  GARAGE. 

(2350)  2011  HIGH  ST.,  Oakland.  One- 
story    tile    store    and    garage. 

Owner— R.  D.  Nichols,  2S25  Park  Blvd., 
Oakland. 

Architect — None.  $2860 


DWELLING. 

(2351)  NE  COR  lOSTH  and  Voltaire 
St.,  Oakland.  One-story  5-room 
dwelling. 

Owner — W.  H.  Fillmore,  12  Sierra  Ave., 

Piedmont. 
Architect — None.  $2500 

DWELLING  &  GARAGE 

(2352)  1812  73RD  AVE.,  Oakland.  One- 
story  5-room  dwelling  and  garage. 

Owner — John    Nobiidge,    Oakland. 
Architect — None. 

Contractor — J.  H.  Pickrell,  696  Ne- 
vada   St.  $3160 


DWELLING. 

(2353)  2557-59  CHURCH  ST..  Oakland. 
One-story  6-room  2-family  dwell- 
ing. 

Owner — W.   B.   Williams,  Oakland. 

Architect — None. 

Contractor— L.  E.  Van  Ness,  4920  Park 
Vlvd.,    Oakland.  $4500 


DWELLING. 

(2354)    E   98TH  AVE.,   50  N  Almond  St., 

Oakland.      One    -    story    3    -    room 

dwelling. 
Owner — J.    L.    Weihstein,    Oakland. 
-Architect — None. 
Contractor    —    Vigo     Lambrecht,    9401 

Scott  St.,   Oakland.  $1500 


SERVICE    STATION. 

(2355)    SW    COR    7TH    and    Union    Sts., 

Oakland.      One-story    steel    service 

station. 
Owner — G.    Del    Fava,    1533      5th      St., 

Oakland. 
Architect — None.  $4000 


DWELLING. 

(2356)  S.  GREENLY  DR.,  40  E  Co- 
lumbia Dr.,  Oakland.  One-story 
3-room   dwelling. 

Owner — Leo  S.  Robinson,  2237  San  An- 
tonio   Ave.,    Alameda. 

Architect — None. 

Contractor — B.  W.  Coates,  4330  72nd 
Ave.,   Oakland.  $1000 


DWELLING. 

(2357)  152S  24TH  AVE  Place,  Oak- 
land.     One-story    3-room   dwelling. 

Owner — Joe  Gama,  1529  24th  Ave., 
Oakland. 

Architect — None. 

Contractor — C.  G.  Moniz,  2S52  E  9th 
St.,  Oakland.  $2600 


DWELLING. 

(235S)  W  68TH  AVE.,  30  N  Arthur  St., 
Oakland.  One-story  6-room  dwell- 
ing. 

Owner — A.  M.  Harrlman,  6811  68th 
Ave.,  Oakland. 

Architect — None.  $3250 


DWELLING. 

(2359)  4435  WEBSTER  ST.,  Oakland. 
One-story  6-room  dwelling. 

Owner — Geo.  C.  Feldman,  4892  Broad- 
way.  Oakland. 

Architect — None. 

Contractor — C.  M.  MacGregor.  470  13th 
St.,  Oakland.  $4160 


DWELLING,    SHEDS 

(2360)     NE  COR.  92ND  AVE.  and  A  ST., 

Oakland.     1-stotT  16-room  8-faraily 

dwelling   and    two    1-story   8he<]s. 
Owner — H.    Aronsen,    2233    Santa    Rita 

St.,  Oakland. 
.Architect — None. 
Contractor   —   Jos.    Flittner,    1700    35th 

Ave.,  Oakland.  $12,100 


DWLG.,    STORE 

(2361)      3400    LYNDE    ST.,    Oakland.    1- 

story    10-room    5-family   dwlg.    and 

store. 
Owner — C.  R.  Shaw,  1620  Lafayette  St., 

Alameda. 
Architect — None.  $10,000 


STORE,    LOFT 

N  FIFTH  STREET,  75  E  Franklin. 
Oakland.  2-story  brick  and  con- 
crete  store   and    loft. 

Owner — Mathes  &  Sheridan,  429  Clay 
St.,   Oakland. 

Architect  —  Schirmer-Bugbee,  Thayer 
Bldg.,   Oakland. 

Contractor — Barrett  &  Hilp,  354  Hobart 

St..   Oakland.  $22,846 

NOTE  —  Recorded  contract  reported 

April  10,   1925,  No.   2196. 


RESIDENCE 

(2362)  NORTHAMPTON  AVE.,  (Lot  4 
Blk.  2,  — ),  Berkeley.  General  con- 
struction except  finish  hardware, 
electrical  fixtures  and  heating 
equipment,  residence. 
Owner — Mrs.  W.  S.  Farley  and  Ray  W. 
Farley,  21  Amador  Road,  Berkeley. 
Architect — Bliss  &  Faville.  Balboa  Bldg 

San   Francisco. 
Contractor — Chas.  H.   McCuIlough,   1634 

Berkeley  Wav,   Berkeley. 
Filed  Apr.  15,  1925.  Dated  Mar.   18,  1925. 
Monthly    payments    of    value    in- 
corporated      75% 

Usual   35   days    Balance 

TOTAL  COST,  $18,300 
Bond,  $9150.  Sureties,  Maryland  Casu- 
alty Co.  Forfeit,  none.  Limit,  Sept.  1, 
1925.      Plans    and   specifications   filed. 


MEMORIALS 

(2363)  MOUNTAIN  VIEW  CEMETERY 
Dargie  Memorial:  and  St.  Mary's 
Cemetery,  Peralta  Dargie  Memo- 
rial, Oakland.  General  construc- 
tion. 

Owner — J.  F.  Conner?  and  M.  C.  Chap- 
man, trustees  under  the  will  of  W. 
E.    Dargie,    deceased. 

Architect — A.  R.  Martin,  supervised  by 
John  J.  Donovan,  1916  Broadway, 
Oakland. 

Contractor — Raymond  Granite  Co.,  Inc., 
3    Potrero    Ave.,    S.    F. 

Filed  Apr.  15,  1925.  Dated  Apr.  14,  1925. 
Full   payment   within    10   days   of   ar- 
chitect's acceptance. 

TOTAL  COST,  $16,886. 

Bond,      sureties,      forfeit     limit,      none. 

Plans  and  specifications  filed. 


BUILDING 

(2364)         OAKLAND      PIER,      Oakland. 
General    construction    mail    sorting 
building. 
Owner — Southern    Pacific    Co.,    65    Mar- 
ket   St..    S.    F. 
Architect — None. 

Contractor — Truscon  Steel  Co.,  701  Mis- 
sion  St.,    a   F. 
Filed  April  15.  1925.  Dated  Mar.  2,   1925. 
Last  of  each  month,  of  value   In- 
corporated      75% 

Usual    35   days    Balance 

TOTAL  COST.  $6962.90 
Bond.  $6962.90.  Sureties,  Southern  Se- 
curity Co.  Forfeit,  none.  Limit,  90 
days  frome  date.  Plans  and  specifica- 
tions  not   filed. 


STORE  BLDG. 

(2365)  PTN.  LOT  1  BLK.  1  MAP  OF 
State  University  Homestead  Assn., 
Berkeley.  General  construction  1- 
story   brick  store   bldg. 

Owner— Abe   Cohn,   Oakland. 

Architect  — ■  Plans  furnished  by  con- 
tractor. 

Contractor — A.  Frederiekson  Anderson, 
2800    Df-Iaware    St.,    Oakland. 

Filed  Apr.  15,  1925.  Dated  Apr.  13,  1925. 

Walls   are    up    25% 

1st   coat  plaster    25% 


Saturday,    April   25,   1925 

When  completed   25% 

Usual    35    days     •„;-i?,S, 

TOTAL  COST,  ?74B0 
Bond,  sureties,  forfeit,  none.  Limit,  60 
working  days  after  April  15,  19-i5. 
Plans  and  specifications  not  Hied. 
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DWELLINGS 

(2368)      NO.  1815  AND  1817  WARD  ST., 

Berkeley.     Two  one  family  dwlgs. 
Owner— W.  W.  Nicholes,  2729  Derby  St., 

Berkeley. 
Architect— C.      E.   Pugh,      444    24th      St., 

Oakland.  $3000   each 


DWELLING  „     „     ,     , 

(2366)  NO.  2804  ACTON  ST.,  Berkeley. 
One   family  dwelling. 

Owner— Alberta  Martin,  2228  E-25th  St., 

Oakland. 
Architect— D.  M.  Cooks. 
Contractor  —  M.    &    L.    Realty    Co.,    560 

17th  St.,   Oakland.  J4500 

RESIDENCE 

(2367)  NO.    1428    SPRUCE      ST.,      Ber- 
keley.    Two  family  residence. 

Owner — Gray     &    Roberts,      2535      Tele- 
graph Ave.,  Berkeley. 
Architect — None.  J6000 


DWELLING 

(2369)     N  SIMSON  ST.  500  W  Altamont, 

Oakland.      1-story   4-room   dwlg. 
Owner — W.  A.  Clark,  927  Divisadero  St., 

San   Francisco. 
Architect — None.  $2000 


ALTERATIONS 

(2370)      476   CHETWOOD    ST.,    Oakland. 

Alterations    and   additions. 
Owner — John  A.  McEinen,  476  Chetwood 

St.,  Oakland. 
Architect — None. 
Cuntractor — G.    F.    Estey    &    Son,    1015 

Hearst   Ave.,    Berkeley.  $4000 


In  addition  to  business  correspondence  the  modern 
c  'fice  has  a  large  variety  of  work  for  the  typewriter. 

Tabulating,  billing  (simple  and  condensed)  sten- 
c.i  cutting,  writing  on  ruled  forms  and  many  other 
kinds  of  office  work  can  all  be  done  on  the  L.  C. 
Smith  &  Bros,  typewriter. 

Ths  decimal  tabulator  and  the  variable  line 
spacer  are  part  of  the  inbuilt  service  of  every  L.  C 
Smith  &  Bros,  machine. 

Typewriters  Rented 

L.  C.  SMITH  &  BROS. 
TYPEWRITER  CO. 

Executive  Offices,  Syracuse,  N.  T. 

San  Francisco  Branch,  432  Market  St.;  Ph.  Garfield  4289 

Oakland  Branch,  456— l»th  St.;  Ph.  Lakeside  752 


SBfWiffli^^,KW^ffi?^<te^ffl?^^^ 


DWELLING 

(2371)  N  MONADNOCK  WAY  0pp.  Slat 
Ave.,  Oakland.  1-story  B-room 
dwelling. 

Owner — D.  W.  Van  Horn,  6004  Monad- 
nock  Way,  Oakland. 

Architect — None.  $3000 


DWELLING 

(2372)  N  CHABOT  RD.  2000  E  Broad- 
way, Oakland.  1-story  6-room  dwlg 

Owner — Mrs.  P.  Kipke,  402  Grand  Ave., 
Oakland. 

Architect — None. 

Contractor — J.  V.  Matteson,  355  12th  St. 
Oakland.  $6500 


DWELLING 

(2373)  5107  CLARKE  ST.,  Oakland.  2- 
story    3-room    dwelling. 

Owner — S.  Mattson,  450  51st  St.,  Oak- 
land. 

Architect — None. 

Contractor— Ulin  &  Edlurg,  1356  E  28th 
St.,   Oakland.  $2500 


DWELLING 

(2374)       2027    E-TWENTY-NINTH    ST., 

Oakland.      1-story   5-room  dwelling 

and    garage. 
Owner— L.    C.    Fish,    2453    Park    Blvd., 

Oakland. 
Architect — None.  $4200 


DWELLING 

(2375)      5537    EDGERLT   ST.,   Oakland. 

1-story    5-room    dwelling. 
Owner  —  A.   Johnson,   2363   Church  St., 

Oakland. 
Architect— None.  $3000 


DWELLING 

(2376)      3133    SYLVAN   AVE.,    Oakland. 

1-story    5-roora   dwelling. 
Owner — F.  C.  Stolte,  3455  Laguna  Ave,, 

Oakland. 
Architect — None.  $3250 


DWELLING 

(2377)  2106  SIXTY-SIXTH  AVE.,  Oak- 
land. 1-story  5-room  dwelling  and 
garage. 

Owner — Geo.  Hill,  1629  45th  Ave.,  Oak- 
land. 

Architect — None.  $3150 


DWELLING 

(2378)  2335  SIXTY-FIFTH  AVE.,  Oak- 
land. 1-story  5-room  dwelling  and 
garage. 

Owner— C.  A.  Arnold,  4730  E-14th  St., 
Oakland. 

Architect — None. 

Contractor — R.  C.  Green,  1730  69th  Ave. 
Oakland.  $3700 


DWELLING 

(2379)      4153  MASTERSON  ST.,  Oakland 

1-story   5-room   dwelling. 
Owner — Margaret  Knipe,  Hayward. 
Architect — None. 
Contractor — Fred  Smith,  2566  68th  Ave. 

Oakland.  $3000 


ALTERATIONS 

(2380)         7221    ARTHUR    ST.,    Oakland. 

Alterations  and  addition. 
Owner — H.    L.    Martensen,    Oakland. 
Architect — None.  $1100 


DWELLING 

(2381)  LOT  342  MERRIEWOOD,  Oak- 
land.     1-story   3-room   dwelling. 

Owner — Realty  Syndicate,  1440  Broad- 
way,  Oakland. 

Architect — None.  $1000 


DWLG.,    STORE. 

(2382)      W  THORN  RD.  1500  N  Moraga 

Rd.,  Oakland.     2-story  7-room  dwlg 

and  store. 
Owner — O.    A.    Schuneman,    281    Thorn 

Road,  Oakland. 
Architect — None, 
Contractor — Chas.  Schuneman,   Masonic 

Ave.   and   St.   Paul   Court,   Oakland. 
$7600 


ST., 


ALTERATIONS 

(2383)         4025      E-FOURTEENTH 

Oakland.      Alterations. 
Owner — Ritchie  Field  Inc.,   3865   E-14th 

St.,  Oakland. 
Architect — None. 
Contractor — A.  Daniels,  2223  E-21st  St., 

Oakland.  $3000 


DWELLING 

(2384)     E  HOPKINS  ST.  100  N  Montana 

Oakland.     1-story  5-room   dwlg. 
Owner  —  Gus   Bargeson,   1369   Hopkins 

St.,  Oakland. 
Architect — None.  $3000 
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?2385^      SW    COR.    EIGHTEENTH    and 
'        Campbell    Sts..    Oakland.        1-story 

Owner— Herrick   Iron   Works,    10th   and 

Campbell  Sts.,  Oakland. 
Architect— None^ ♦="'"" 

?238?)'"^E°COR.  ALTAMONT  and  Sim- 
son,  Oakland.     1-story  4-room  dwlg 

Owner— J.  Lanther,  1107  Buena  Vista 
Ave.,  Alameda. 

Contr'ac'lo7-^G"^A.  Murray,  Millsmont 
Oakland.  *2000 


?238f)'"s^?06TH  AVE.  208  W  Stanley 
Rd.,  Oakland.     1-story  4-room  dwlg 

Owner— Newton  &  Billiard,  1806  33rd 
Ave.,   Oakland. 

Architect — None.  »i»uu 


[2388)      S  SEMINARY    140  W   Seminary 
PI.,  Oakland.     1-story  4-room  dwlg. 
Owner— N.   Hopie,   3926   Lyon   St.,   Oak- 
Architect— None.  12000 
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DWELLING  „,„„,, 

(2396)  NO.  2434  CURTIS  ST.,  Berkeley. 
One  family  dwelling. 

Owner— Henry  Oman,  2120  Lincoln  Ave. 

Alameda.  .onnn 

Architect— None.  ♦2000 

DWELLING  „      ,     , 

(2397)  NO.  2433  CURTIS  ST.,  Berkeley. 
One  family  dwelling.        „„„._. 

Owner — E.    G.    Timerney,    552    62nd    St., 

Oakland. 
Architect — None.  J300U 

DWELLING  ,      „, 

(2398)  LOT  281  Merriewood  Tract. 
Oakland.     One-story  3-room  dwlg. 

Owner— Realty      Syndicate      Co.,       1440 

Broadway,  Oakland.  ,,„«„ 

Architect — None.  11000 

DWELLING 

(2399)  MOUNTAIN  BLVD.  opp.  Ad- 
miral Way,  Oakland.  One-story  4- 
room  dwelling. 

Owner — Barbara    Hargraves,    Box    572, 

Mountain  Blvd.,  Oakland. 
Architect — None.  „    ,  , 

Contractor— Jas.  Hargraves,  Oakland. 


STORE  &  APT.  BLDO. 
(2409)      E    SIDE    OF    BROADWAY    1U7 
ft.    N    of   Mather   St.,    Oakland.   All 
work  for  2-story  stores  and  apart- 
ment building. 
Qwner — J.  S.   Panoslan,  587  Athol  Ave., 

Oakland. 
\rchitect    —    Hutchison    &    Mills,    1214 

\\  ebster  St.,  Oakland. 
Contractor   —   J.   B.    Bishop,   687   Athol 

Ave.,   Oakland. 
Filed  April  18.  1925.  Dated  April  7,  '25. 

Ratters    in   place    $2500 

1st   coat   of  plaster   3600 

Completed  and  accepted   3600 

Usual    35    days     3622.50 

TOTAL  COST,  $13,122.50 
Bond,  $6561.25;  Sureties,  Globe  Indem- 
nity Co.;  Forfeit,  none;  Limit,  100 
working  days;  Plans  and  specifications 
tiled. 


APARTMENTS.  „„     „   ,  ,      ., 

(23Si))    201  FAIRMONT  AVE.,  Oakland. 

Two-story   16-room   apartment, 
owner- W.    H.    Dennis,    245      29th      St.. 

Oakland. 
.Architect — None. 
Contractor-H.   S       Butler,      5679      Oak 

Grove  Ave.,  Oakland.  $16,0U0 

RESIDENCE.  ^    ,, 

(2390)  LOT  12  BLK  4  Kellogg  Prop- 
erties, Berkeley.  General  construc- 
tion   1-story   frame    residence. 

Owner    Mary    L.    Dungan,    676    62na 

Ave.,   Oakland. 
Architect    —    James    W.    Plachek,    404 

Mercantile   Bank    Bldg.,    Berkeley. 
Contractor — Conner    and    Conner,    1726 

Grove    St.,   Berkeley. 
Filed   April    17,    1925.      Dated   April   16, 
1925. 
First  of  ea.  mo.  75%  of  value  Inc. 

Bal.   usual   35   days.  

TOTAL  COST,  $8000 
Bond  sureties,  forfeit,  none.  Limit, 
90  working  days  from  date.  Plans  and 
specifications   filed. 

AIR    WASHER,    ETC. 

(2391)  FRUITVALE  Power  Station,  in- 
stallation of  air  washer  and  air 
ducts.  ^        „,   ., 

Owner — Southern    Pacific   Co..    65   Mar- 
ket St.,  S.  F. 
Architect — None. 

Contractor— J.  P.  Moeller  and  C.  J. 
Kutschmar  (East  Bay  Sheet  Metal 
Works),  223  Brodway,  Oakland. 
Filed  April  17,  1925.  Dated  April  6, 
1925. 
End  of  ea.  mo.  75%  estimated  to  be 
due. 

Bal.  usual  35  days.  

TOTAL  COST,  $993 
Bond,  $993.  Sureties,  The  Fidelity  and 
Casualty  Co.  of  New  York.  Forfeit, 
none.  Limit,  25  working  days  from 
date.      Plans   and   specifications   filed. 

f2^92T^N0.^824  UNIVERSITY  AVE., 
Berkeley.  Residence,  store  and  ga- 
rage. _     ,    , 

Owner— F.  Davis,  Berkeley.    ^  „^    .,     , 

Architect— C.  R.  Madison,  2045  Shattuck 
Ave.,   Berkeley. 

Contractor — Mason-McDuffle,  2045  Shat- 
tuck Ave.,  Berkeley.  $3600 

DWELLING  „ 

(2393)  NO.  1520  ADDISON  ST.,  Ber- 
keley.    One  family  dwelling. 

Owner — R.   M.  Estes,   1719   Hearst  Ave., 

Berkeley. 
Architect — None.  $4000 

DWELLING  „ 

(2394)  NO.  621  COLUSA  AVE.,  Ber- 
keley.    One  family  dwelling. 

Owner— Solomon    Bros.,    2612    Mathews 

St.,  Berkeley. 
Architect— None.  ♦*'""' 

RESIDENCE  „„      „ 

(2395)  NO.  15  HALKIN  LANE,  Ber- 
keley.    One  family  residence. 

Owner— R.    B.    Darby,    2008    Grove    St., 

Berkeley.  ,,„«« 

Architect — None.  $3000 


(2400)  NO.  2728  SIXTY-SEVENTH  AV. 
Oakland.  One-story  5-roora  dwlg. 
and   garage. 

Owner     -  J    E.   Murphy,   1916  Franklin 

St.,  Oakland. 
Architect — None.  $4^60 

DWELLING  »    „    „ 

(2401)  E  FRUITVALE  AVE  50  S  E- 
Twenty-ninth,  Oakland.  One-story 
8-room    2-family   dwelling  and   ga- 


Owner— H.  C.  Pfrang,  5659  Ocean  View 

Ave.,  Oakland.  ,-„cn 

Architect — None.  $i950 

?2402)  E  FIFTY-SEVENTH  AVE  220 
N  Brann,  Oakland.  One-story  6- 
room  dwelling  and  garage. 

Owner — Wm.  Skoonand,  1639  6th  Ave., 
Oakland. 

Architect — None.  $4175 

DWELLING  „    „   , 

(2403)  NO.  558  RANDOR  ROAD,  Oak- 
land. Two-story  7-room  dwelling 
and  garage.  ,    „ 

Owner— G.  H.  Noble,  1336  Park  St.,  Ala- 
Architect— None.  $8000 


SIXTY-SEVENTH 
One-story    5-room 


(2404)  NO  1824 
Ave.,  Oakland, 
dwelling.  „„„„    „        , 

Owner— A.  B.  MacMurty,  6326  Broad- 
way.  Oakland. 

Architect — None. 

Contractor — N.  A.  Blodgett,  2558  Semi- 
nary Ave.,  Oakland.  $3000 

ALTERATIONS  „„,  ^       . ,™ 

(2405)  NO.  841  WARFIELD  ^  AVE., 
Oakland.     Alterations  and  addition. 

Owner— C.   C.    Mallary,      607      American 

Bank  Bldg.,  Oakland. 
Architect— None^ $1000 

(2406)  NO.  821  TRESTLE  GLEN  ROAD 
Oakland.  Two-story  6-room  dwell- 
ing and  garage. 

Owner — Nell      Banks,      304   E-18th      St., 

Oakland.  ,79nn 

Architect — None.  $7.^00 

ADDITION 

(2407)  NO.  2686  SEVENTY-SEVENTH 
Ave.,   Oakland.      Addition. 

Owner — M.    T     Bonham,    2401    Havens- 
court  Blvd.,  Oakland. 
Architect — None.  jibuu 

STORES  &  APTS.  „.„„„„    t> 

(2408)  LOTS  445  &  446  MAP  OF  E.  B. 
and  A.  L.  Stone  Co.'s  Lots,  Oakland. 
All  work  for  frame  store  and  apt. 
bldg.   (8  2-roora  apts.) 

Owner— H.   and   Hermila  Aronsen,   2233 

Santa   Rita   St.,   Oakland. 
Plans  furnished  by   contractor. 
Contractor— Joseph    Flittner,    1700    35th 

Ave..   Oakland.  

Filed  April  18,  1925.  Dated  April  11,    25 

Frame  up    ♦jj"" 

1st  coat  of  plaster """ 

Completed  and  accepted    3100 

Usual  35  days   3100 

TOTAL  COST.  $12,400 
Bond,  Sureties,  none;  Forfeit,  $1  per 
day;  Limit,  99  working  days  after  April 
15    1925;  Plans  and  specifications  filed. 


ALTERATIONS 

(2410)  NO.  2127     McGEE     AVE.,     Ber- 
keley.    Alterations. 

Owner — W.  A.  Streuli,  2141  McGee  Ave., 

Berkeley. 
Architect — None.  $1160 

RESIDENCE 

(2411)  NO.  1345  DERBY  ST.,  Berkeley 
Four  family  residence. 

Owner — A.    Peterson,     1037    Curtis    St.. 

Architect — A.  Ambruster,  2447  Edwards 
St.,   Berkeley.  $4500 


DWELLING 

(2412)  NO.  1406  SANTA  FE  AVE.,  Ber- 
keley. One  family  dwelling  and 
garage. 

Owner — Mrs.  D.  Bauphead,  Berkeley. 

Architect — None. 

Contractor — G.  Granberg,  511  Stannage 
Ave.,  Berkeley.  $3000 


DWELLING  „  ,„„ 

(2413)  S  EDENVALE  AVE.  90  E  Mills- 
mont. Oakland.  1-story  3-room 
dwelling    and    garage. 

Owner— G.  Whitcber,  536  E  11th  St., 
Oakland.  -,,„„ 

Architect — None.  $1100 


DWELLING 

(2414)  E  FIFTY-SEVENTH  AVE.  108 
N  Noble,  Oakland.  1-story  3-room 
dwelling. ^ 

Owner — Blackstone  &  Eaton,  1812  57th 
Ave.,   Oakland. 

Architect — None.  $1200 


DWELLINGS  „„ 

(2415)  4683  SAN  SEBASTIAN  AVE., 
Oakland.  Two  1-story  7-room 
dwellings. 

Owner — P.  B.  Weaver,  1718  Welling- 
ton Ave.,   Oakland.  

Architect — None.  Each  $5900 


DWELLING  .  „„ 

(2416)  1141  NINETY-FIRST  AVE., 
Oakland.  1-story  5-room  dwelling 
and  garage.  „„   .    . 

Owner— E.   A.   McGrew,   1326   83rd  Ave., 

Oakland. 
Architeet — None.  .  „,,^    . 

Contractor— R.  A.  Moore,  1355  84th  Ave. 

Oakland.  $3700 

SHED 

(2417)  NW  COR.  24TH  AND  POPLAR 
Sts.,    Oakland.      1-story    shed. 

Owner— G.    Hldecker,    3821    Park   Blvd., 

Oakland.  .,-„„ 

Architect — None.  $1500 

REPAIRS  „    , 

(2418)  826  FIFTY-THIRD  ST.,  Oak- 
land.    Fire   repairs. 

Owner — H.    A.    Rairdon,    826    53rd    St., 

Oakland. 
Architect — None. 
Contractor— A.    H.    Rose,    478    25th    St., 

Oakland.  $1325 


DWELLING  ,  ,      ^     , 

(2419)  4018    LYON    AVE.,    Oakland.    1- 
story  6-room  dwelling  and  garage. 

Owner — H.  C.  demons,  4016  Lyon  Ave., 

Oakland.  ,„„„« 

Architect — None.  $i300 

DWELLING  ,  ,       .       , 

(2420)  3912  LYON  AVE.,  Oakland.     1- 
story  5-room  dwelling. 

Owner — S.  Benedettl,  558  43rd  St.,  Oak- 


land. 
Architect — None. 


$3500 
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DWELLING 

(24:;i)       2700    SEVENTY-NINTH    AVE., 

Oakland.      1-story   4-room  dwelling 

and    garage. 
Owner — Kugg  &  Lisbon,   6047  Harwood 

Ave.,   Oakland. 
Architect — None.  $4200 


DWELLINGS 

(2422)      7866-72,   7914   HILLSIDE   AVE.; 

2707-11    79th    Ave.,    Oakland.      Five 

1-story  4-room  dwellings. 
Owner — Rugg  &  Lisbon,   6047  Harwood 

Ave.,   Oakland. 
Architect — None.  Each  $3000 


DWELLING 

(2423)       NW    COR.    TWENTY-EIGHTH 

and  Chestnut,  Oakland.     1-story  8- 

room    2-family    dwelling. 
Owner — August  Pricco,  1201  Oregon  St., 

Berkeley. 
Architect — M.     Ruggles,     1723    Webster 

St.,  Oakland.  $5000 


ADDITION 

(2424)  848    CREED   ROAD,   Oakland. 

Addition. 

Owner — R.  E.  E.  Cramer.,  1055  Lake- 
shore    Ave.,   Oakland. 

Architect— None.  $1000 


ALTERATIONS 

(2425)  8527  E-14TH  ST.,  Oakland.  Al- 
terations  and   addition. 

Owner — C.  C.  Norton,  8527  E-14th  St., 
Oakland. 

Architect — None. 

Contractor — Bound  &  Van  Allst,  2910 
Capp   St.,    Oakland.  $1000 


DWELLING 

(2426)  N  FORTIETH  ST.  185  W  Mar- 
ket, Oakland.  1-story  9-room  2- 
famlly  dwelling. 

Owner  —  Frank  Vernon,  933  40th  St., 
Oakland. 

Architect — None. 

Contractor— W.  W.  Randall,  1024  Ex- 
celsior Ave.,   Oakland.  $7500 


DWELLING 

(2427)      N  SANTA  CLARA  320  E  Perry 

St.,  Oakland.     1-story  4-room  dwlg. 
Owner — A.    Albright,    387    Santa    Clara 

Ave.,    Oakland. 
Architect — None. 
Contractor — Chas.    V.    Fernstrom,    3516 

Laguna  Ave.,   Oakland.  $2000 


DWELLING 

(2428)      E    WEBSTER    ST.    200    S    40TH 

St.,  Oakland.     1-story  4-room  dwlg. 
Owner— L.    H.    Statter,    4329    Salem    St., 

Oakland. 
Architect — None.  $1600 


DWELLING 

(2429)  2021    EIGHTY-NINTH    AVE., 

Oakland.     1-story  3-room   dwelling. 
Owner — Miss  J.  D.  Ball,  2021  89th  Ave., 

Oakland. 
Architect — None. 
Contractor — H.    W.    Sohr,     3439    Haven 

St.,  Oakland.  $1650 


STORES 

(2430)       S    E-FOURTEENTH    ST.    80    E 

82nd  Ave.,  Oakland.     1-story  stores. 
Owner — J.    M.    Gouvea,    2318    25th   Ave., 

Oakland. 
Architect — None. 
Contractor  —  Wm.    Webber,    1825    67th 

Ave.,  Oakland.  $2050 


ADDITION 

(2431)  N  NINTH  ST.  75  E  CLAY  ST., 
Oakland.      Tile  addition. 

Owner — Sherwood  Swan  &  Co.,  11th  & 
Washington   Sts.,   Oakland. 

Architect — Wra.  Knowles,  1214  Webster 
St.,  Oakland. 

Contractor — Wm.  Knowles,  1214  Web- 
ster St.,  Oakland.  $8000 


DWELLING 

(2432)  644    TRESTLE    GLENN    RD., 

Oakland.  2-story  8-room  dwelling 
and  garage. 

Owner — Dr.  and  Mrs.  J.  T.  Vickerson, 
NW  cor.  8th  and  Henry  Sts.,  Oak- 
land. 

Architect — None. 

Contractor — Oscar  Soder,  2438  Ashley 
Ave.,   Berkeley.  $11,500 


GARAGE,    ETC. 

(2433)    LOT   65    BLK   4   Mp   of  a  Resub. 

of    a    portion    of    North    Cragmont, 

Berkeley.     General  construction  of 

garage   and   appurtances. 
Owner — Elizabeth    T.    Magann,    Vine    & 

Oxford    Sts.,    Berkeley. 


Architect — Plans    furnished      by      con- 
tractor. 
Contractor — J.  A.   Pinkerton,   1931  Ber- 

ryman    St.,   Berkeley. 
Filed    April    20,    1925.      Dated    April    2, 
1925. 
'i   when  frame   is   up. 
14    "When   brown   coated. 
Vi    when    accepted. 
Vi    usual    35    days. 

TOTAL  COST.  $3600 
Bond,  sureties,  none.  Forfeit,  $10  per 
day.  Limit,  70  working  days  from  fil- 
ing of  contract.  Plans  and  specifica- 
tions not  filed. 


DWELLING 

(2434)  3215  MADISON  STREET,  Ala- 
meda.   1-story   5-room   dwelling. 

Owner— Howard  Williford,  3237  Bayo 
Vista  Ave.,  Alameda. 

Architect — None.  $3600 


DWELLING 

(2435)      1713  NINTH  STREET,  Alameda 

Two-story    6-room    dwelling. 
Owner — L.     E.    Jones,    1713     Ninth    St., 

Alameda. 
Architect — None. 
Contractor — O.    Legault,   96   Montel   St., 

Oakland  $4000 


DWELLING 

(2436)  1415  CHESTNUT  STREET, 
Alameda.    1-story   6-room  dwelling. 

Owner — A.  Nelson,  1548  Pacific  Avenue 

Alameda. 
Architect — None.  $4000 

DWELLING  "" 

(2437)  1308  FERNSIDE  BLVD.,  Ala- 
meda. 1-story  4-room  dwelling. 

Owner — Mrs.     E.    Love,     3300    Fernside 

Blvd.,    Alameda. 
Architect — None. 
Contractor — Ben    F.    Kopf,    845    Pacific 

Ave.,  Alameda.  $2235 

DWELLING 

(2438)  2330  KEITH  AVENUE,  Berke- 
ley. 1-faraily  dwelling. 

Owner — B.  E.  Pluramer,  1119  Shattuck 
Ave.,  Berkeley. 

Architect — W.  K.  Barlges,  2045  Shat- 
tuck  Ave.,   Berkeley.  $7600 


DWELLING 

(2439)  3010  CALIFORNIA  ST.,  Berke- 
ley.   1 -family  dwelling. 

Owner — Maurice   Walsh,   1248   Rose   St., 

Berkeley. 
Architect — None.  $2500 

DWELLING 

(2440)  SE  COR.  SIXTY-SIXTH  AVE. 
and  Beck  St.,  Oakland.  1-story 
dwelling  and  store. 

Owner — E.  J.  Saake,  1601  Clay  St.,  Oak- 
land. 
Architect — None.  $5000 


BOILER    ROOM 

(2441)      SE    COR.   NINTH   AND   B   STS., 

Oakland.     1 -story  brick  boiler  room 
Owner — Richfield    Oil    Co.,     9th    and    B 

Sts.,   Oakland. 
Architect — None.  $1000 


DWELLING 

(2442)      E   NINTH  AVE.    230    S   E    28TH 

St.,  Oakland.     1-story  5-room  dwlg. 
Owner — Manda    M.    Beckley,    522     38th 

St.,  Oakland. 
Architect — None. 
Contractor — H.    M.    Beckley,    522     38th 

St.,   Oakland.  $5175 


DWELLING 

(2443)      W    BRUNS   DRIVE,    382    S   Mo- 

raga  Rd.,  Oakland.     1-story  6-room 

dwelling  and   garage. 
Owner — Dr.  C.   F.  Konigsberg,  Oakland 
Architect — None. 
Contractor — J.    A.   Lidell,    6051    Outlook 

Ave.,  Oakland.  $5300 


DWELLING 

(2444)  SB  COR.  FLORIDA  and  Lau-el, 
Oakland.     1-story   6-roora  dwlg. 

Owner  —  L.  Perata,  2981  Hopkins  St., 
Oakland. 

Architect — None. 

Contractor — C.  W.  Leekins,  2981  Hop- 
kins St.,  Oakland.  $4000 


DWELLING 

(2445)       268!)    SIXTY-SEVENTH     AVE.. 

Oakland.      1-story   5-room   dwelling 

and  garage. 
Owner  —  E.    A.    Newman,    2316    Bu(-na 

Vista  Ave.,  Alameda. 
Architect — None.  $3650 


DWELLING 

(2446)  2317-19  SEVENTH  AVE.,  Oak- 
land. 1-story  8-room  2-fami;y 
dwelling    and   garage. 

Owner  —  A.  L.  Costa,  Brockhorst  St., 
Oakland. 

Architect — None. 

Contractor — C.  C.  Lassen,  123  Palm  Dr., 
Piedmont.  $8000 


DWELLING 

(2447)      N  MONTANA   ST.,    120   E   Adell 

Court,  Oakland.     1-story  6-room  2- 

family   dwelling. 
Owner — R.   O.   Clark,   2002  Montana  St., 

Oakland. 
Architect — None.  $4500 


DWELLING 

(2448)      E    SIXTIETH  AVE.    100   S  Tre- 

nor,  Oakland.    1-story  5-room  dwlg. 
Owner — E.    A.    Gunneson,    4015    E-16lh 

St.,  Oakland. 
Architect — None.  $3600 


ALTERATIONS 

(2449)       823    ATHENS    AVE.,    Oakland. 

Aiteratii|ns   and  addition. 
Owner  —  Trinity    Church,    823    Athens 

Ave.,   Oakland. 
Architect — None. 
Contractor — A.   T.   Andersen,   2248    62nd 

Ave.,   Oakland.  $4000 


DWELLING 

(2450)      S  EDITH  ST.  80   W  Maxwelton, 

Piedmont.      1-story   6-room   dwlg. 
Owner — T.    C.    Hicks,     237    Moss    Ave., 

Oakland. 
Architect — None. 
Contractor — Jas.  Owens.  4385  Howe  St., 

Oakland.  $4200 


DWELLING 

(2451)  E  ALTAMONT  AVE.  inter.  Sem- 
inary, Oakland.  1-story  3-room 
dwelling  and  store.  ■• 

Owner — M.  E.  Hobson,  3636  Maple  Ave.. 
Oakland. 

Architect — None.  $1000 


DWELLING 

(2452)     E  SEVENTY-NINTH  AVE.  40  S 

Alder  St.,  Oakland.     1-story  3-room 

dwelling. 
Owner — T.    H.    Olivera,    1468    79th   Ave., 

Oakland. 
Architect — None.  $1000 


(2453)  220  GRAND  AVE.,  Oakland.  Al- 
terations to  apts. 

Owner — W.  L.  Mitick,  220  Grand  Ave., 
Oakland. 

Architect — None.  $1500 


ALTERATIONS 

(2454)  724     THIRTY-FOURTH     ST., 

Oakland.     Alterations  and  addition 

to   apts. 
Owner — W.  H.  McCurdy,  526  Hobart  St., 

Oakland. 
Architect — None.  $1500 


DWELLINGS 

(2455)  S  FIFTY-EIGHTH  ST.  205,  243, 
281  W  Adeline,  Oakland.  Three  1- 
story  5-room  dwellings. 

Owner — J.  Sexton,  1449  Alice  St.,  Oak- 
land. 

Architect — None.  Each  $3000 


DWELLING 

(2456)  W  NINETY-SECOND  AVE.  250 
S  Birch  St..  Oakland,  l-story  6- 
room  dwelling. 

Owner— Geo.  Yemo,  1629  Mi  7th  St.,  Oak- 
land. 

Architect — None. 

Contractor— H.  H.  Hitchcock,  856  KtUi 
St.,  Oakland.  $MO0 
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DWELl.INC 

(2457)  4615  FLEMING  AVE.,  Oakland. 
1-story  5-room  dwelling  and  ga- 
rage. 

Owner — Geo.  B.  Davis,  4508  Fleming 
Ave.,   Oakland. 

Architect — None.  J4250 


DWELLING 

(2458)      2014  E-TWENTY-EIGHTH   ST., 

OalUand.      1-story   6-room  dwelling 

and   garage. 
Owner— P.  M.   Nielsen,   2020  E-28th  St., 

Oakland. 
Arcliltect— None.  $3650 


DWELLING 

(2459)      582G  ROBERTS  AVE.,  Oakland. 

1-story    6-room   dwelling. 
Owner — C.    W.    Glantz,    737    Brookwi  od 

Road,   Oakland. 
Architect — None. 
Contractor   —   E.   G.    Glantz,    1666    83rd 

Ave.,  Oakland.  J4U0U 


DWELLING 

(2460)      W    LYMAN   RD.,    <:00    S    Hanley 

Rd.,       Oakland.         1-story       5-room 

dwelling. 
Owner — W.    H.   Wakerling,    1136    E-14th 

St.,    Oakland. 
Architect— None.  J3000 


RESIDENCE 

(2461)      LOCATION    NO'i    GIVEN.    Gen- 
eral construction  2-story  residence. 
Owner — F.  F.  Monson,   Piedmont 
Architect  —  Houghton   Sawyer,   Hear»t 

Bldg.,   S.   F. 
Contractor — A.    Cederborg,    1544   Excel- 
sior   Ave.,    Oakland. 
Filed  Apr.  20.  1925.  Dated  Apr.  14,  1926. 
1st   of   each   month,   of   value    in- 
corporated      75% 

Usual   35   days    Balance 

TOTAL  COST,  $6364.45 
Bond,  $3182.22.  Sureties^  Union  Indem- 
nity Co.  Forfeit,  none.  Limit,  120  days 
from  date.  Plans  and  speciflcationa 
filed. 


BUNGALOW 

(2462)      LOT    77    ARBOR    VILLA,    Oak- 
land.    General   construction   double 
bungalow    and    garage. 
Owner — A.    L.    and    Frieda    Costa.    Oak- 
land. 
Architect — Plans  furnished  by  contrac 

tor. 
Contractor — Carl    C.    Lassen,    123    Palm 

Ave.,   Oakland. 
Filed  Apr.  21,  1925.  Dated  Apr.  21,  1925. 

When   frame    is   up    $1900 

When  plastered 1900 

When  completed   1900 

Usual    35    days    2300 

TOTAL  COST,  $8000. 
Bond,  sureties,  none.  Forfeit,  $5  00  per 
day.  Limit,  100  working  days  after 
April  21,  1925.  Plans  and  specifications 
filed. 


APTS.,    STORES. 

(2463)  LOTS  14  AND  15  ARBOR  VILLA 
Tract,  Oakland.  General  construc- 
tion four  4-room  apts.,  two  stores 
and    6    garages. 

Owner  —  Josephine  Cornwell,  1428 
Franklin   St.,   Oakland. 

Architect — Plans  by  contractor. 

Contractor  —  Harry  C.  Knight,  1428 
Franklin  St.,  Oakland. 

Filed  Apr.  21,  1925.  Dated  Mar.   14.  1925. 

Ist   coat  of  plaster    $4500 

Usual    35    days    20000 

TOTAL    COST,     $24,500 

Bond,  sureties,  forfeit,  none.     Limit,  90 

working  days  after  laying  sills.     Plans 

and  specifications  filed. 


DWELLINGS 

(2464)  967  &  969  TULARE  AVENUE. 
Berkeley.   Two   1-family   dwellings. 

Owner — E.  R.  Peters,  18  Hilldale  Ave., 
Berkeley. 

Architect — None. 

Contractor — B.  D.  Bramlage,  649  Ar- 
lington  Ave.,    Berkeley.    $4000   each 


(2465)  2206  2208  BYRON  ST,  Berkeley. 
Two    I-family   dwellings. 

Owner — Mabel  M.  Bramlage,  649  Ar- 
lington Ave.,  Berkeley. 

Architect — None. 

Contractor — E.  D.  Bramlage,  849  Ar- 
lington Ave.,  Berkeley.     $3000  each 

ALTERATIONS 

(2466)  47  OAKVALB  AVE..  Berkeley. 
Alterations. 

Owner — G.    A.    Scott,    47    Oakvale    Ave., 

Berkeley. 
Architect — None. 
Contractor— Nick    Wlerk,    404    46th    St., 

Oakland.  $2500 


ALTERATIONS 

(2467)      2529    ETNA    ST.,    Berkeley. 

Alteration. 
Owner — G.    W.    Bentley,    2833    HlUegass 

Ave.,  Berkeley. 
Architect — None.  $2000 


DWELLING 

(2468)      2015    LOS    ANGELES    AVENUB 

Berkeley.    1-family   dwelling. 
Owner — W.   E.   Case,   1907  Palo  Avenue 

Berkeley. 
Architect — C.   R.   Madison,   Berkeley. 
Contractor — E.  Teichelra,  2336  Edwards 

St.,   Berkeley.  $7000 


DWELLING 

(2469)  867     INDIAN    ROCK    AVENUB, 
Berkeley.    1-family   dwelllDg. 

Owner — C.    E.    Carlson,    2038    Delaware, 

Berkeley. 
Architect — None.  $6800 

STORES 

(2470)  1917   ASHBY  AVENUE,   Berke- 
ley. 2  stores. 

Owner — May    Nacher,    Nlles,    Cal. 
Architect — T.   Jacobsen,    1180   61st  Ave., 

Oakland. 
Contractor — Arthur    Gottfriedsen,    1114 

Ward  St.,  Berkeley.  $3350 


DWELLING 

(2471)  1349  CARLTON  STREET.  Ber- 
keley.  1-family  dwelling. 

Owner — Charles  Westwood,  3807  Clark 
St.,  Oakland. 

Architect — None.  $3000 


ADDITION. 

(2472)  1118  WOOD  ST.,  Oakland.  Addi- 
tion. 

Owner — Elemer  Lew  Wing,  1118  Wood 
St.,  Oakland. 

Architect — None. 

Contractor — H.  E.  Schultz,  1409  Per- 
alta   St.,   Oakland.  $1000 


DWELLING. 

(2473)  W  YORK  ST  40  S  Weldon  St., 
Oakland.  Two-story  7-room  dwell- 
ing. 

Owner — D.    J.    Coyne,   Oakland. 

Architect — None. 

Contractor  —  C.  W.  Short,  574  Rosal 
Ave.,   Oakland.  $7500 


(2474)    7217    RUDSDALE    ST.,    Oakland. 

One-story    4-room    dwelling. 
Owner — L.    Camara,    1274      72nd      Ave., 

Oakland. 
Architect — None.  $1700 


DWELLING. 

(2475)  1419  61ST  AVE.,  Oakland.  One- 
story    6-room    2-family    dwelling. 

Owner — L.  L.  Fleshman,  1419  61st  Ave., 
Oakland. 

Architect — None. 

Contractor — S.  Damgaard,  1297  64th 
Ave.,    Oakland.  $6000 


DWELLING  &  GARAGE. 

(2476)    3624    NEVIL      AVE.,       Oakland. 

One-story    5-room      dwelling      and 

garage. 
Owner — Geo.    H.    Drysdale,      2321      38th 

Ave.,   Oakland. 
Architect — None.  $3160 


DWELLING  &  GARAGE. 

(2477)    5857    ROBERTS   AVE.,   Oakland. 

One-story    6-roora      dwelling      and 

garage. 
Owner— M.    J.    Teales,    2030    E    15th    St., 

Oakland. 
Architect — None. 
Contractor— B.    E.    Rollins,    357      Athol 

Ave.,    Oakland.  $4200 


DWELLING  &  GARAGE. 

(2478)       3958    ANGELO    AVE.,    Oakland. 

One-story    4-room      dwelling      and 

garage. 
Owner — Geo.    H.    Drysdale,      2321      38th 

Ave.,  Oakland. 
Architect — None.  $2600 


DWELLINGS. 

(2479)  3946-52  ANGELO  AVE.,  Oak- 
land. Two  l-8tory  4-room  dweU- 
Ings. 

Owner — Edward  F.  Grady,  3626  Lyon 
Ave.,  Oakland. 

Architect — None.  $2500  eaeh 


DWELLING. 

(2480)  SE  COR  61ST  and  Canning  St, 
Oakland.  Two  -  story  6  -  room 
dwelling. 

Owner — First  Free  Methodist  Church, 
61st   and   Canalng   St.,   Oakland. 

Archil  tect — None. 

Contractor — Chas.  W.  Slack,  1818  Der- 
by St.,  Berkeley.  $3500 


DWELLING. 

(2481)    1316-1320,   91ST   AVE.,    Oakland. 

Two-story  4-room  dwelling. 
Owner — W.  B.  Black,  Oakland. 
Architect — None.  $2090  each 


DWELLING. 

(2482)  N  58TH  ST.,  244  W  Adeline  St., 
Oakland.  One-story  5-room  dwell- 
ing. 

Owner — Harvey    Blals,    3747    San    Pablo 

Ave.,    Oakland. 
-Architect — None. 
Contractor    —    W.    E.    Rushing,      1001 

Channing   Way,   Berkeley.  $3700 

ALTER.  &  REPAIRS. 

(2483)  4236-38  BROADWAY,  Oakland. 
Alter,    and    repairs. 

Owner — Community    Candy      Co.,      2833 

Hannah   St.,  Oakland. 
Architect — None. 
Contractor — F.    Whitton,   805   Exchange 

Bldg.,    S.    F.  $6000 


FIRE    REPAIRS. 

(2484)  6409  REGENT  ST.,  Oakland. 
Fire   repairs. 

Owner — Mr.  E.  Ellis,  6409  Regent  St., 
Oakland. 

Architect — None. 

Contractor — Curtis  Wright,  2716  Tele- 
graph Ave.,  Berkeley.  $2000 


DWELLING,    ETC. 

(2485)    3826    LAGUNA    AVE.,    Oakland. 

One-story    6-room      dwelling      and 

store   and   garage. 
Owner — E.    T.    Matteson,    2445    Laguna 

Ave.,    Oakland. 
Architect — None.  $5000 


ALTERATIONS. 

(2486)  2825  E  14TH  ST.,  Oakland.  Al- 
terations. 

Owner — Montgomery  Ward  Co.,  2826 
E.   14th  St.,  Oakland. 

-Architect — None. 

Contractor — Federal  Elec  Co.,  Emery- 
ville,   Cal.  $1400 


APARTMENTS. 

(2487)    SW    COR.    FRUITVALB"  &   Nicol 

Ave.,    Oakland.      Two-story    8-room 

apartment*.  > 

Owner — Gus   A.   Zimmermann,   689   29th 

St.,  Oakland. 
Architect — None. 
Contractor — W.    F.    Lynn.    460    12th   St., 

Oakland.  $12,000 


APARTMENTS. 

(24S8)  N  MERRITT  AVE.,  200  W  Wes- 
ley, Oakland.  Two-story  17-room 
apartments. 

Owner — E.  Field,  607  American  Bank 
Bldg.,    Oakland. 

Architect — None.  $15,000 


COMPLETION  NOTICES 


ALAMEDA   COOJfTy 


Recorded  Accepted 

April  15.  1925— LOT  20  BLK  17  MP 
of  Blks  17  18  19  Thousand  Oaks, 
Berkeley.  Beadell  and  Lane  to 
whom   it  may  concern.  .April  14,  1925 

April  15,  1925—3320  ADELL  COURT, 
Oakland.  P.  Castleman  to  W.  C. 
Applewhite    April    14,    1925 

April  15.  1925—2227  2281  2301  2307 
S7th  Ave.,  Oakland.  C.  B.  Deuble 
to  whom  It  may  concern. April  14,  '25 

April  15,  1925— LOT  6  MP  OF  THE 
Ordway  Tract,  Berkeley.  Albert 
Klaeger  to  whom  it  may  con- 
cern      April    15,    1925 

April  15,  1925 — LOT  7  BLK  L  MAX- 
well  Park.  Oakland.     Frank  O  and 

Rose    M.    Reis    to    L.    Zwaal 

April    14,    1925 

April  15,  1925  —  2228  SPAULDING 
Ave.,  Berkeley.  Ira  H.  Latour  to 
D.    B.    Roby   and    Son.. April    14,    1925 


Saturday,  April  26,  192S 
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April  15,  1925— PTN  LOT  12  MP  OF 
portion  of  Highland  Park,  etc., 
Oakland.      Frances    L.    Beer    to    R. 

A.  Smith    April   14,   1925 

April  15,   1925 — 1537  FIFTY-FOUKTH 

Ave.,    Oakland.      B.    F.    Murrin    to 
whom  it  may  concern.  .April  11,  1925 
April     15,    1925 — LOT    14    AND    N    25 
of   Lot    G   Blk    3    Mp   of   the    Town 
of   San    Leandro,    San   Leandro.      J. 

B.  Mirande  to  Ernest  Andersen. 
April    5,    1925 

April  16,  1925  —  LOT  26  BLK  4 
Dwight  Way  Terrace,  Berkeley. 
Chas.  W.  Slack  to  whom  it  may 
concern .  .April  16,   1925 

April  16,  1925 — S  20  LOT  84  AND  N 
15  Lot  82,  Aerminal  Junction  Tract. 
Albany.  G.  W.  Owens  to  whom  it 
may    concern April    14,    1925 

April  16,  1925— S  25  LOT  86  AND  N 
10  Lot  84  Terminal  Junction  Tract, 
Albany.  G.  W.  Owens  to  whom  it 
may    concern March    14,    1925 

April  16,  1925— N  %  LOT  156  SE- 
quoyah  Hills  Map  of  Subdiv.  Se- 
quoyah Hills,  Oakland.  Salve 
Mathcson  to  American  Bldg.  Co. 
April    14,    1925 

April  16,  1925—2527  67TH  AVE.,  Oak- 
land. Charles  E.  Reischach  to 
whom   it  may  concern .  .April  16,  1925 

April  16,  1925- LOT  27  SUBDIV.  OF 
Lots  12  13  29  and  30  of  the  Kings- 
ley  Tract,  Oakland.  Frank  L.  Lin- 
ville  to  whom  it  may  concern... 
April     15,     1925 

April  16,  1925— LOT  1  BLK  1  MP  OF 
the  Santa  Fe  Tract  No.  5,  Oakland. 

C.  L.  Hoffman  to  Dinnie  Construc- 
tion Co April  9,  1925 

April  16.  1925— LOT  2  BLK  R  MP  OF 
Foothill  Park,  Oakland.  Edith  W. 
Burges  to  C.  A.  Tornell .  .April  16,  '25 

April  16,  1925— LOT  12  BLK  1  HUFF 
Tract.  F.  M.  Neher  to  whom  It 
may    concern     April    16,    1925 

April  16,  1925— N  55  LOT  16  BLK  16 
Mp  of  Broadmoor,  San  Leandro.  L. 
L.  Wilson  to  whom  It  may  con- 
cern      April    16.    1925 

April  16,  1925— PTN  LOT  10  BLK  1 
Mp  No,  2  of  the  Blasdel  Tract  East 
Oakland  Heights,  Oakland.  J.  G. 
Fisher  to  James  G.  Fisher  and 
Wilton    G.    Sturtevant.  .April    16,    1925 

April  16.  1925— LOT  5  BLK  2  THOU- 
sand  Oaks  Tract,  Berkeley.  E.  H. 
Foster  to  whom  it  may  concern.. 
April    16.    1925 

April  17,  1925— LOT  12  BLK.  1,  Walk- 
er's   Sutxliv.     of    a    pt.     of    Blk.     1, 
Soaulding  Tract,  Berkeley.     M.  and 
Vi  Turturice   to  G.  F.  Estey  &  Son 
April    16.    1925 

April  17,  1925— LOT  3  AND  PTN.  LOT 
4,  Blk.  A.  Baker  Subdivision  of 
Yoakum  Tract,  Oakland.  Lillian  B. 
Baker  to  Joseph  Parker.  .Mar.   26,  '25 

Apr.  17,  1925 — LOT  5  BLK.  10  Amend- 
ed Map  of  the  Putnam  Tract.  Oak- 
land. Peter  Wallin  to  whom  it 
may  concern   April   1,  1925 

April  17.  1925— LOT  5  BLK.  H,  Mills 
Gardens,  Oakland.  Alex  F.  Mar- 
shall to  whom  it  may  concern.. 
April    17,    1925 

April  17.  1925 — PTN.  LOTS  18  and  19 
Guilford  Place,  Piedmont.  H.  W. 
Jewett  to  H.  Goranson. April   16.   1925 

April  16,  1925— LOT  33  AND  PTN. 
Lot  32,  Blk.  8,  Havenscourt  Tract, 
Oakland.  C.  A.  Rogers  to  whom  it 
may    concern     April    15.    1925 

April  17,  1925  —  620  ARLINGTON. 
Albert  Hammarberg  to  whom  it 
may   concern    April    15.    1925 

April  17,  1925—5826  BOND  ST.,  Oak- 
land. James  Javedas  to  Calif. 
BIdrs.   Co April   16,   1925 

April  17,  1925  —  1844-46-48-50-52-54- 
56-58-  11th  Ave.,  Oakland.     Herbert 

Higton     to    Calif.    Builders    Co 

Vpril    16.    1925 

Subdivisions  9  and  10,  Hardy  Tract, 
Berkeley.  W.  D.  Wisdom  to  Fox 
Bros April    15.    1925 

April   17,    1925— PTN.  LOT  10   MAP   of 

.4pril  18,  1925 — LOT  20  BLK.  4,  Kin- 
sel  Tract  No.  2,  Oakland.  C.  E. 
Milton   to  Adolph  Jackson  Apr.  10,  '25 

April  18.  1925— NO.  4542  ELLEN  ST.. 
Oakland.  Charolette  L  Chapman 
to   O   Zitterblad April    IS.    i;(25 

April  IS,  1925- NO,  3815  MAPLE  AVE. 
Oakland.  F  W  S  Brookes  tn  whom 
il    may  concern April    18,    1925 

April  18.  1925— COMPANY'S  STATION 
"B."  Oakland.  Pacific  Gas  &  Elec- 
tric Co  to  Montague  Pipe  &  Steel 
I'o April   9.   1925 

April  18.  1925— COMPANY'S  SUB- 
station   "D,"  Oakland.     Pacific  Gas 


&  Electric  Co  to  William  Makin... 
April    10,    1925 

April  18,  1925— NO.  463  JEAN  ST., 
Oakland.  F  L  and  Dorothy  H  Bar- 
ber to  Emil  Person April  18,  1925 

April  20,  1925  —  COMPANY'S  SUB- 
station,  Oakland.  Pacific  Gas  & 
Electric  Co.  to  Herman  Bosch.... 
April    9,    1925 

April  20,  1925—1084  TRESTLE  GLEN 
Road,     Oakland.       Adolph    Morgen- 

sen   to   whom    it  may  concern 

April    18,    1925 

April  20,  1925— LOT  30  BLK.  A,  Map 
of  Rose  P.irk  Tract,  Brooklyn  Twp. 
Celia  R.  McKaig  to  whom  it  may 
concern    April   15,   192.'i 

April  20,  1925— LOT  5  BLK.  1,  Map 
of  North  Cragmont,  Berkeley. 
Myrtle  I.  Harmon  to  whom  It  may 
concern    April   11,   1925 

April  18,  1925— NE  COR.  38TH  AVE. 
and  Hopkins  St.,  Oakland.  Lester 
R.  and  Dorothea  C.  Dray  to  F.  A. 
MuUer    April   17,   1925 

.-Vprii  18,  1925 — 734,  734.*.,  734B,  Grand 
Ave.,  Oakland.  Lester  R.  and  Dor- 
othea C.  Dray  to  F,  A.  Muller.,., 
April    10,    1925 

April  21,  1925 — 3381,  3383  ADELINE 
St.,  Berkeley.  J.  D.  'Asaro  to  C.  C. 
Lewis    April   16,   1925 

.A,pril  21,  1925— PTN.  LOT  34  ELK.  B, 
Map  of  Fourth  Ave.  Terrace,  Oak- 
land. Mrs.  M.  Cook  to  Leo  J.  Dolan 
April    18,    1925 

April  21,  1925— LOT  55  BLK.  2,  Hav- 
enscourt, Oakland.  Duncan  Stew- 
art to  whom  it  may  concern.... 
April    16.    1925 

April  21,  1925—1181  TRESTLE  GLEN 
Road,  Oakland.  Jas.  B.  Grubb  to 
whom  it  may  concern.  .April  21,  1:12.". 

April  21,  1925 — 1171  TRESTLE  GLEN 
Roail,  Oakland.  Jas.  B.  Grubb  to 
whom  it  may  concern .  .April  21,  1925 

April  21,  1925— LOT  2  BLK.  A,  53RD 
Ave.  Tract,  Oakland.  Wm.  H.  Sims 
to  whom  it  may  concern  .  .April  20.  '25 

April  21,  1925— LOT  130  AND  NW  V3 
Lot  131  Blk.  23,  Map  of  Havens- 
court,  Oakland.  S.  Damgaard  to 
whom    it    may    concern .  .Apr.    4,    1925 

April  21,  1925-5410,  5416,  5422  WAL- 
nut  St.  C.  M.  and  Thirza  B.  Jack- 
son to  whom  it  may  concern.... 
April    18,    1925 

-■Vpril  21,  1925— SE  37%  FT.  OF  LOT 
22  Blk.  B,  Map  of  Locke  Tract, 
Oakland.  Lewis  Graham  to  whom 
it   may  concern April    21,    1925 

.\pril  21,  1925— LOT  25  BOULEVARD 
Elms,  Oakland.  Elton  M.  Young  to 
whom  it  may  concern.  .  .  .April  10,  '25 

.A.pril  20,  1925— N  Vz  LOT  155  Sequoia 
Hills  designated  on  Map  of  Sub- 
div. of  Sequoyah  Hills.  Oakland. 
The  American  Building  Co.  to 
whom    it   may   concern .  .Apr.    14,    1925 

.A.pril  21,  1925— NO.  1350  107TH  AVE,, 
Oakland.  W  H  Higgins  to  whom  it 
may  concern April  17,   1925 

April  21.  1925— NO.  1036  SAN  AN- 
tonio  Ave,,  Alameda.  Julius  J 
Groden   to  whom  It  may  concern... 

April  21,  1925— LOT  12  BLK  14, 
Havenscourt.  Oakland.  Abbie  L 
Valley  to  whom  it  may  concern... 
April  21,  1925 


LIENS  PILED 


ALAMBDA    COUNTY 


Recorded  Amo»nt 

April  15.  1925— LOT  7  BLK  G  Mp  of 
P'ourth  Ave.  Terrace.,  Oakland. 
Robert  Hrwden,  Jr..  and  J,  Watson 
Howden  (Robert  Howden  &  Sons) 
vs.  Frank  Harris  and  Rosalvn 
Harris     i, .]"$134 

April  15.  1925— LOT  7  BLK  6  MP 
of  Fourth  Ave.  Terrace.  Oakland. 
Robert  Howden,  Jr.,  and  J.  Watson 
Howden  (Robert  Howden  .fe  Sons) 
vs.  Fiank  Harris,  Rosalyn  Harris 
and  J.  W.  Merritt    $364.70 

April  15.  1925— LOTS  13  14  15  16  & 
ptn  Lot  12  Blk  M  Mp  of  Trum- 
bull Tract,  Oakland.  Smith  Hard- 
ware Co.  vs.  H.  S.  Foreman  and 
Freda     Smith      $108.64 

April  15  1925 — PTN  LOT  12  MP  OF 
ptn  of  Highland  Park,  Oakland.  F. 
W.    Barton     (Barton    Electric    Co.) 


vs.  Frances  L.  Beer  and  R.  A. 
Smith     J73.65 

April  17.  1925— INTERSECTION  OF 
SW  line  of  E-llth  St.  with  the  NW 
line  of  8th  Ave.  85  x  85,  Oakland. 
Robert  A.  Johnson  vs.  Victor  A. 
Dunn    and    V.    A.    Dunn     $155. 

April  17,  1925— LOT  3  BLK.  7  MAP 
of  Thousand  Oaks  Tract,  Berkeley. 
Humphrey  Heater  Agency  vs.  Rob- 
ert A.  Holt  and  Thomas  J.  Fee.. $212. 

April  17,  1925— LOTS  5  AND  6,  BLK. 
300  Map  of  redivision  of  Blk.  300, 
Oakland.  Rhodes  Jamieson  Co.  vs. 
Annie  F.  Lindow  and  B.  MacNichol 
$358  25 

April  17,  1925— NFRAziER  194  W 
Stanley  Rd.  .Oakland.  Rigney  Tile 
Co.  vs.  C.  L.  Jury $47. 

April  17,  1925 — LOT  13  BLK.  I  MAP 
of  Bryant  Tract,  Berkeley.  D.  M. 
Chiodo  vs.  C.  Pregno  and  G.  Pregno 
and  H.   C.   Horn    $177. 

April  17,  1925 — LOT  118  CROCKER 
Highland,  Oakland.  Garrett  Mill 
&  Lbr.  Co.  vs.  Mary  Adamski  and 
Wladyslaw   Adamski $703.78 

April  16,  1925  —  LOT  8  BLK  1 
Dwight  Way  Terrace,  Berkeley. 
Ralph  M.  Pettis  vs.  Karl  Von 
Hacht     1115 

April  18,  1925— LOT  27  BLK  C  Map 
Fruitvale  Addition  Tract,  Oakland. 
Tilden  Lumber  &  Mill  Co  vs  Joseph 
Blankstein    to    A   Ortzow $349.92 

April  18.  1925 — NO.  4210  PIEDMONT 
Ave.,  Oakland.  Tilden  Lumber  & 
Mill  Co  vs  Myer  Elgarten  and  A 
Ortzow     $410.86 

April  18,  1925— N  65  LOTS  60  AND  61 
Blk  F  Map  Central  Oakland  Tract 
No.  2,  Oakland.  Tilden  Lumber  & 
Mill  Co  vs  Clayton  Bush,  A  Ortzow 
and  .\   Kalman $769.55 

April  18.  1925— NO.  2708-2708'^  14th 
Ave.,  Oakland.  Oakland  Bldg  Ma- 
terial Co  vs  Frances  L  Beer,  R  A 
Smith,  Chas  Robbins  and  Robt  De 
Laittre  (as  Robbins  &  DeLaittre) . 
$291  33 

April  18.  1925-^P'rNLO'r  i2'Map  Ptri 
Highland  Park,  Oakland.  Raymond 
E  Ford  vs  Frances  L  Beer,  and  R  A 
Sinith    $137 

April  20,  1925 — LOT  7  BLK.  G,  MAP 
of  Fo'.:rth  .4venue  Terrace,  Oak- 
land, Claude  R.  Montgomery  vs. 
Frank  Harris.  Roselyn  Harris  and 
J.    W.    Merritt     $93.0'J 

-ipril  21.  1925— LOT  7  BLK.  G,  Fourth 
.\venue  Terrace,  Oakland.  H.  L. 
Call  Lumber  Co,,  vs.  Frank  Harris, 
Rosalyn  Harris  and  E,  Bowersmith 
$150.90 


RELEASE  OF  LIENS 


ALAItlEDA  COUNTY 


Kecorde'j  ai«i<«>ib< 

April  14.  1925— LOTS  5  6  7  8  AND  9 
Blk  159  Kellersberger's  Survey  of 
Oakland.  Robert  Howden  &  Sons 
by  Robert  Howden,  Jr.,  to  Agnes 
Borland.  E.  A.  Gaston,  Sam  Pa- 
gonis    and    Tony    Julius $66.62 

April  16.  1925 — .N  40  OF  LOT  3  BLK 
5  Daley's  Scenic  Park  Tract,  Berk- 
eley. Contra  Costa  Building  Ma- 
terials Co.  to  William  Steffen  and 
Clara   Van    Ness    Steffen $186.20 


BUILDING  CONTRACTS 


SAN    MATEO   COUNTY 


RECORDED 

RESIDENCE 

LOT    22    BLOCK    9    BURLINGAMB   SUB 
Burlingame.    All    work   for   2-8tory 
residence  and  garage. 
Owner — Sig,  J.  Olafsson,  Burlingame. 
Architect — None. 

Contractor — John    Borden,    Jr..    Burlin- 
game. 
Filed  April  11,  1925.  Dated  April  4,  1926 

Roof    sheathed    11900 

Brown    coated    1900 

Completed  and  accepted 1900 

Usual    35    days    1900 

TOTAL  COST,  $7600 
Bond,  $3800:  Sureties,  Indemnity  Ins. 
Co.  of  Maryland:  Ferfeit,  none;  Limit, 
110  working  days;  Plans  and  specifica- 
tions filed. 


ADDITION 

S  SIDE  BROADWAY  NEXT  TO  POST- 
offlce  Redwood  City.  All  work  for 
3  stores  In  an  old  building-. 
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Saturday,   April   25,   1925 


Owner — W.   T.    Chubbuck,    151    Elwood. 

Redwood  City. 
Architect — A.   I.   Coffey,   257   Arlington, 

Redwood  City. 
Contractor — Arthur   Payne,   Oak  Knoll, 

Redwood   City. 
Filed  April  11,  1925.  Dated  April  10,  '25 

Brown    coated     $  710 

Completed    and    accepted    1000 

Usual    35    days    570 

TOTAL  COST,  $2280 
Bond,  $1140;  Sureties,  P.  E.  Brand  and 
H.  H.  Pfofflin;  Forfeit,  J5;  Limit,  30 
working  days;  Plans  and  specifications 
filed. 


COMPLETIOH  NOTICES 


SAN    MATEO    COtNTY 


ALTERATIONS  ETC. 

DEAHL   RES.   WOODSIDE.   Alterations 

and  repairs  to  2-story   building. 
Owner — John   L.    Deahl,    3757    Washing- 
ton St.,  San   Francisco. 
Architect    —    Bliss    &    Faville,    Balboa 

Bldg.,   San   Francisco. 
Contractor — Gus  Waller,  221  Hudson  St 

Redwood  City. 
Filed  April  11,  1925.  Dated  April  8,  1925 

Each   month    75% 

Usual  35  days   25% 

TOTAL  COST,  $4836 
Bond.  $2418;  Sureties,  P.  E.  Braull  and 
W.  P.  Gray;  Forfeit,  $10;  Limit,  none; 
Plans   and   specifications   filed. 


BUNGALOW  and  garage,  $4000;  Lot 
20  Blk  53  North  H  St,  San  Mateo; 
owner,  A.  Devlncenzl,  89  North  H 
St.,  San  Mateo;  contractor.  J.  E. 
Bale,    199   H  St.,   San   Mateo. 

BUNGALOW  and  garage,  $5000;  Lot  5 
Blk  S  Wisnom  Ave..  San  Mateo; 
owner.  James  Kennedy,  San  Mateo 
contractor,  Robert  Brodrick,  413 
Poplar    Ave.,    San   Mateo. 

BUNGALOW,  $4000;  Lot  21  E  10  ft. 
20  Blk  R  16th  Ave.,  San  Mateo; 
owner,  Roy  See.  San  Mateo;  con- 
tractor, Harry  Klme,  San  Mateo. 

BUNGALOW  and  garage,  $3800;  Lot  10 
Blk  A  El  Camino  Real,  San  Mateo; 
owner,  Mrs.  J.  Campbell,  San  Ma- 
teo; contractor,  Cushbore  &  War- 
ren.  629   Prospect   Row,   San   Mateo 

BUNGALOW  and  garage,  $6000;  Lot  11 
Roches  Resub  Costa  Rica  and 
Clark,  San  Mateo;  owner,  F.  Gib- 
son, San  Mateo;  contractor,  Cuch- 
bou  &  Warren,  629  Prospect  Row, 
San  Mateo. 

RESIDENCE.  $9000;  Lot  41  36  West 
Bellevue,  San  Mateo;  owner,  Ardee 
Rochex,  36  West  Bellevue  Ave, 
San  Mateo;  architect,  Howard 
White,  San  Francisco;  contractor, 
Ardie  Rochex,  36  West  Bellevue. 
San   Mateo. 

RESIDENCE,  $5500;  West  50  ft.  212 
Borriolhet  Ave.,  San  Mateo;  owner 
J.  J.  Bolger,  19  Ashberry  St.,  San 
Mateo;  contractor,  J.  J.  Bolger,  19 
Ashberry  St.,  San  Mateo. 

ALTERATIONS  and  repairs,  $1000;  Lot 
3  Blk  30  4th  Ave.,  San  Mateo; 
owner,  James  Lawrence,  San  Mateo 
contractor,  T.  C.  Farris  Jr.,  1325 
Paloma.    Burllngame. 

BUNGALOW  and  garage.  $3000;  Lot  33 
Blk  12  South  7th  St,  San  Mateo; 
owner,  Mitchell  &  Kelley,  1236  Ca- 
puchino,    Burllngame. 

BOILERHOUSE,  concrete,  $20,000;  Lot 
46  2nd  Ave.,  San  Mateo;  owner. 
Mills  Memorial  Hospital;  architect 
Lewis  P.  Hobart,  San  Mateo;  con- 
tractor, Leadley  &  Wiseman,  San 
Mateo. 

BUNGALOW  and  garage,  $5000;  Lot  9 
Blk  13  Benito  Ave.,  Burllngame; 
owner,  U.  S.   Slmonds. 

BUNGALOW  and  garage,  $4500;  Lot  19 
Blk  27  Arundel  Rd.,  Burlingame; 
owner,   H.   Ziemienczuk. 

BUNGALOW  and  garage.  $6000;  Lot  6 
Blk  59  De  Soto,  Burllngame;  own- 
er, Thos.  Gesso,  1200  Vancouver, 
Burlingame. 

BUNGALOW  and  garage,  $5000;  Lot  6 
Blk  40  Balboa,  Burlingame;  owner 
J.  H.  Early;  contractor,  H.  H.  Put- 
nam, 250  E  Easton,  Burllngame. 

BUNGALOW^  and  garage,  $6000;  Lot  3 
Blk  71  Hillside  Dr.,  Burllngame; 
owner,  F.  F.  Krause;  contractor, 
A.    C.    Homerton. 

BUNGALOW  and  garage,  $6000;  Lot  25 
Blk  40  Cortez  Ave.,  Burllngame; 
owner,  J.  Blckle  Jr;  contractor,  F. 
J.  Regan,  1515  Willow,  Burllngame 


Recorded  Accepted 

April  17,  1925— PART  137  SAN  MA- 
teo  Park.  Allen  Mclntyre  to  whom 
it   may   concern April   17,   1925 

April  16,  1925— LOT  29  BLK  58  EAS- 
ton  No.  7,  Burlingame.  W.  R. 
Thompson  to  whom  it  may  concern 
April    15.    1925 

April  16.  1925— LOT  19  BLK  G  HAY- 
ward  Park,  San  Mateo.  James  Rich 
to  whom  it  may  concern.  .Apr.  14,  '25 

April  16,  1925 — LOTS  9  &  10  Fl.VGER 
Tract  Redwood  City.  John  Rich- 
ardson   to    H.    C     Groom.. Apr.    16,   '15 

April  17,  1925 — LOT  8  BLK  C,  LOT 
9  Blk  C  Hoag  and  Lansdale  Sub 
Menlo  Park.  L.  H.  Cook  to  whom  it 
mav  concern    April   16,  1925 

April  15,  1925— LOT  25  BLK  12  BUR- 
iingame  Ave..  Burlingame.  Simonds 
&  Simonds  to  whom  it  may  concern 
March     15,     1925 

April  15,  1925 — PART  LOTS  2  AND  3 
Blk  11  Burlingame  Sub  Burlingame 
Simonds  &  Simonds  to  whom  it 
may    concern    Mar.    27,   '25 

April  14.  1925— LOT  7  WLSNOM  SUB 
Blk  8  Western  Add  San  Mateo.  C. 
W.  Parsons  &  Co.  to  \vhom  it  may 
concern April    10,    1925 

April  14,  1925— PORT.  LOTS  8  &  9 
Blk  10  Burlingame  Park  .Burlin- 
game. William  B.  Fields  to  whom 
it   may    concern April   25.    1925 

April  13,  1925— LOT  16  BLK  R  SAN 
Mateo  Heights,  San  Mateo.  H. 
Ridges   to   A.   W.    Waldo.. Apr.    10,   '25 

April  13,  1925— LOT  54  BLK  17  BUR- 
lingame.  Peter  Liberapulas  et  al 
to   whom   it   may   concrn..Apr.   6,    '25 

April  11.  1925— LOT  3  BLK  3  BUR- 
lingame  Villa  Park.  Burllngame. 
Homer  J.  Shiny  to  whom  It  may 
concern     April    6,    1925 

April  11.  1925 — LOT  10  BLK  40  EAS- 
ton  Add,  Burlingame.  Clayton 
Westbay  to  Mitchell  Jackson  Co. 
April    8,    1925 

April  11.. 1925— LOT  41  BLK  44  EAS- 
ton.  Burlingame.  J.  P.  Read  et  al 
to  E.   S.  Shaver    April  7,  1925 


BUILDING  CONTRACTS 


SANTA   CLAn*   COUNTY 


ALTERATIONS,  $3985;  City  Hall,  San 
Jose;  owner.  Citv  of  San  Jose;  ar- 
chitect. Binder  &  Curtis,  35  W-San 
Carlos  St.,. San  Jose;  contractorfi  R. 
O.  Summers,  17  N-First  St.,  San 
Jose. 

RE.SilDENCE.  6-room.  $6500;  14th  near 
Reed  St.,  San  Jose;  owner,  Alfred 
Jones,  595  S-15th  St.,  San  Jose;  ar- 
chitect. W'olfe  &  Higgins,  Auzerais 
Bldg..   San   Jose. 

RESIDENCE,  5-room.  $3600;  llth  and 
Empire  Sts..  San  Jose;  owner,  H.  B. 
Jordan,  386  N-Eighth  St.,  San  Jose; 
contractor,  Vincent  Magglo,  452  N- 
12th  St.,   San  Jose. 

RESIDENCE,  5-room,  $3200;  St.  John 
and  16th  Sts..  San  Jose;  owner,  R. 
Le  Clere,  80  N-16th  St.,  San  Jose; 
contractor.  H.  R.  Miller,  637  N-San 
Pedro    St.,    San   Jose. 

RESIDENCE,  4-room,  $2250;  No.  611  N- 
15th  St.,  San  Jose;  owner,  W.  H. 
O'Neil,  50  Sierra  St.,  San  Jose. 

BUSINESS  building.  2-story  Class  C, 
$51,000;  Firsa  and  Post  Sts.,  San 
Jose;  owner,  Phillips  &  Holman, 
Inc.;  architect,  Geo.  Cantell,  45  2nd 
St.,  San  Francisco;  contractor,  H.  P. 
Hoyt,  45  2nd  St.,   San   Francisco. 

COTTAGE.  3-room,  $1975;  Balbach  St. 
near  Locust  St.,  San  Jose;  owner, 
M.  W.  Overhulse,  246  Vine  St.,  San 
Jose;  contractor,  F.  C.  Nelson,  Im- 
perial  Hotel.   San  Jose. 

RESIDENCE,  5-room,  $1800;  St.  James 
and  24th  Sts.,  San  Jose;  owner,  T. 
O.  Ennis,  125  N-24th  St.,  San  Jose. 

RESIDENCE,  5-room,  $4100;  S  20th  and 
Santa  Clara  Sts..  San  Jose:  owner. 
A.  H.  Weber,  128  S-7th  St.,  San  Jose 
contractor,  L.  C.  Rossi,  965  Keller 
St.,  San  Jose. 

L.\BORATORy  and  office,  $6675;  San 
Augustine  and  Montgomery  Sts., 
San  Jose;  owner.  Pacific  Gas  & 
Electric  Co.,  48  E-San  Antonio  St., 
San  Jose;  architect,  Company  Engi- 
neer. 


INSTALL  fronts,  $10,990;  First  and  San 
Carlos  Sts.,  San  Jose;  owner,  A.  S. 
Appleton  &  Co,  90  S-First  St.,  San 
Jose;  architect,  Herman  Krause,  Bk 
of  San  Jose  Bldg.,  San  Jose;  con- 
tractor, H.  C.  Jorgensen,  63  W  Sta. 
Clara  St.,  San  Jose. 

ALTERATIONS,  $1200;  Eighth  St.  near 
Taylor  St.,  San  Jose;  owner,  Cali- 
fornia Packing  Corp.,  101  Califor- 
nia  St.,   San   Francisco. 

RESIDENCE,  5-room,  $4680;  Second  St. 
near  Mission,  San  Jose;  owner,  F. 
Mortensen,  203  S-19th  St.,  San  Jose; 
architect,  Wolfe  &  Higgins,  Au- 
zerais  Bldg.,   San   Jose. 


COMPLETION  NOTICES 


.SANTA   CLARA   COUNTY 

Recorded  Accepted 

Apr.  13.  1925— LOTS  15  AND  16  BLK 
10,  Sunnyvale.  Frank  Toussau  to 
whom  it  may  concern  ...  .April  1.  1925 

April  13.  1925— LOT  12  BLK  23.  Seale 
Addition  No.  2,  Palo  Alto.  Mrs. 
Laura  Kuhn  et  al  to  whom  it  may 
concern April    10.   1925 

-Apr.  13.  1925— W  46%  ft.  of  Lots  19 
and  20  Blk  2,  N  R  60  W,  San  Jose. 
Victor  Oddle  to  whom  it  may  con- 
cern   

.\pr.  13,  1925— LOT  10  BLK  7,  Len- 
drum  Tract,  San  Jose.  William 
Beaudikofer  et  al  to  whom  it  may 
concern April    4.     1925 

Apr.  13,  1925— E  THIRTEENTH  ST. 
77.50  N  Julian  St.  E  42.56x60  ft., 
San  Jose.  August  Sgarlato  et  al  to 
whom   it  may  concern ..  April   19.   1925 

Apr.  14.  1925— LOTS  1  AND  2  BLK 
15,  Evergreen  Park,  San  Jose.  W  I 
Moore  et  al  to  whom  it  mav  con- 
cern  .\pril    9,    1925 

Apr.  14,  1925— ADDISO.V  AVE.  being 
Lot  81.  Palo  Alto  City  School  Dist., 
Palo  Alto.  Board  of  Education  of 
Palo  Alto  City  School  District  to 
whom  it  may  concern  ..  .Mar.  13.  1925 

Apr.  15,  1925— LOT  28  Alameda  Manor 
San  Jose.   Margaret  Elizabeth  Hub- 

bert   to  whom  it  may  concern 

April  15,  1925 

Rcorded  Accepted 

Apr.  7,  1925— LOT  1  BLK  66,  Naglee 
Park  Tract,  San  Jose.  George  S 
Kocher  to  whom  it  may  concern. 
April    4.    1925 

April  7,  1925— LOT  15  BLK  19,  Ever- 
green Park,  Mayfield.  Fred  L  Kim- 
berk   to  whom  it  may  concern 

April    6,    1925 

Apr.  7.  1925 — LOT  21  Hanchett  Court 
San  Jose.  Clyde  Alexander  et  al  to 
whom  it  may  concern.  .  .April  6,   1925 

Apr.   7,   1925— E  PHYLLIS  AVE  384.75 

5  San  Fernando  SE  42.o0xNE  128.51, 
San  Jose.  Oscar  B  Anderson  et  al 
to  whom  it  mav  concern .  ..\pr.  3,  1925 

Apr.  7,  1925— LOT  37  BLK  1.  Burrel 
Park,  San  Jose.  W  Altevogt  to 
whom  it  mav  concern ...  .Apr.  6.  1925 

Apr.  7,  1925— SB  THIRD  AND  ST. 
James  Sts.,  San  Jose.  Scottish  Rite 
Hall  Ass'n   to  whom  it  may  concern 

Apr.  7,  1925— SE  THIRD  AND  ST. 
James.  Sts.,  San  Jose.  Scottish  Rite 
Hall  Ass'n  to  whom  it  mav  concern 

Apr.    8,    1925— N    FIFTH    46=^    ft.  xl25 

ft.  deep  9314   ft.  E  of  E  line  Carmel 

St.  part  Lots  19  and  20  Blk  2  N  R 

6  W,  Gilroy.  George  C  Renz  to 
whom  it  may  concern.  .  .  .April  7,  1925 

Apr.  10,  1925— NE  TWENTY-FIRST 
St.  240  ft.  NW  San  Fernando  St.  NW 
40x130  ft.,  San  Jose.  Gilbert  L 
Stewart  to  ■whom  it  mav  concern.. 
April    10,    1925 

Apr.  10.  1925 — LOT  7  Newhall  &  Cott- 
rell  Sudbivision,  San  Jose.  J  B 
Smith  to  whom  it  mav  concern... 
April    9.    1925 

Apr.  11.  1925— LOT  1,  L.  E.  Appleton 
Addition,  San  Jose.  Whiteside- 
Davidson  Constr  Co  to  whom  it 
may  concern April   10,    1925 

Apr.  11,  1925— NW-  MARG.ARET  AND 
SW  Third  St.  NW  60xSW  125.34  ft., 
San  Jose.  H  C  and  M  E  Hagen  to 
whom  it  may  concern.  .  .April  8,   1925 


LIENS  FILED 

S.\XTA  CLARA    COUNTY 


Recorded                                              Amount 
Apr.    7,     1925 — LOTS    20,    21    AND    22 
Blk    1,    Burrell    Resubdlvision,    San 
Jose.      Theodore   W   Malott   vs   Ed- 
ward L  Chapel  et  al $214 


Saturday,   April   25,   1925 

Apr.  7,  1925— NE  WEBSTER  150  SW 
Channing  Ave  SE  50x150  ft..  Part 
Lot  1  Blk  74,  Palo  Alto.  E  R  Neil 
vs  Rita  A  Lemos  et  al ;,;,;* Vr„*" 

Apr.  7.  1925— NE  WEBSTER  ST.  150 
SW  Channing  Ave  SE  50x150  Part 
Lot  1  Blk  74,  Palo  Alto.  W  S  For- 
rest vs  Rita  A  Lemos  et  al. . .  .»luo.'o 

Apr.  8,  1925— LOT  21  BLK  11,  Han- 
chett  Residence  Park,  San  Jose. 
Vincent  Maggio  vs  Leonore  Vargas^^ 

Apr.'  io,'  "mV— LOTS  19  To'  22Burrell 
Resubdivislon,  San  Jose.  California 
Wall  Paper  Mills  vs  E  L  Chaple^.^.^.  ^^ 

Apr.'  iV,  1925— lot'  23  'bLK'  Vf,  Lin- 
coln Park  Addition,  Palo  Alto. 
Dudfield  Lumber  Co  vs  Rose  G 
Balcombe ;^1M.»» 

RELEASE  OF  LIENS 

SANTA   CLARA  COUNTY 

Recorded  Amaunt 

Apr  15?  1925-LOTS  20  TO  23  Wilson 
Subdivision,  San  Jose.  Growers 
Lumber  Co  to  Eleanor  Gay  et  ^n-^-^-^^ 

Apr."  15,'  '1925— N  ■l'5'o'  'lOT  '26' 'bLK  1, 
Burrell  Park,  San  Jose.  Southern 
Lumber  Co   to   Fred  N  Waterman  .^.^^ 

— ♦ 

BUILDING  CONTRACTS 

CONTRA      COSTA      COUNTY 

DWELLING,  one-story  frame,  $4650; 
Chanslor  Ave.,  bet.  12th  and  13th 
Sts  Richmond:  owner,  O.  Brom- 
bucher,  13th  and  Chanslor  Sts., 
Richmond;  contractor,  L.  G.  Geary, 
Oakland. 

DWELLING,  one-story  frame,  $3000; 
25th  St.,  bet.  Macdonald  and  Nevln, 
Richmond;  owner,  H.  E.  Bishop, 
2121  Barrett  Ave.,  Richmond;  con- 
tractor, E.  A.  F.  Carson,  542  4th 
St..  Richmond. 

STORE  and  residence,  $3500;  36th  St., 
bet.  Wall  and  Cutting  Sts,,  Rich- 
mond; owner,  V.  Carmagnola,  385 
S-36th  St..   Richmond. 

STORE  building,  $3550;  Barrett  St.,  bet. 
Wilson  and  San  Pablo,  Richmond; 
owner,  David  Vallerga,  628  6th  St.. 
Richmond;     contractor,     Tandy     & 

DWELLING,  one-story  frame,  $6100; 
Amador  Ave.,  bet.  Humboldt  and 
Brooks  Sts.,  Richmond;  owner,  H. 
L  Whalen,  706  Nevin  Ave.,  Rich- 
mond; contractor,  Carl  Overaa,  21st 
and   Roosevelt   Sts.,   Richmond. 

DWELLING,  one-story  frame,  $2600; 
21st  St..  bet.  Macdonald  &  Nevin, 
Richmond;  owner,  R.  Zumwalt.  643 
22nd  St.,  Richmond;  contractor,  J. 
Fagerstrom,  1135  Chanslor  St, 
Richmond.  ,    ^__ 

DWELLING,  one-story  frame,  $3500; 
McLaughlin  Ave.,  bet.  Barrett  and 
Roosevelt  Sts..  Richmond;  owner, 
M.  Morken,  125  8th  St.,  Richmond; 
contractor.  Waring  &  Pimm,  319 
42nd   St..   Richmond. 

DWELLINGS      (2)      one-story       frame, 
$3000  each;  Pennsylvania  Ave.,  bet. 
Sth  and  !lth   Sts.,  Richmond;  owner, 
K.    J.    Henning,    Mira    Vista. 
« 

BUILDING  CONTRACTS 

SAN    JOAQUIN    COUNTY 


BUILDING    AND    ENGINEERING    NEWS 


41 
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COMPLETION  NOTICES 


RESIDENCE  and     garage.      $3000;     No. 

2271   E-Scotts  St.,   Stockton;   owner, 

Herbert    W.    Durand,    2291    E-Scotts 

St.,    Stockton. 
RESIDENCE  and  garage,  $4000'  No.  121 

E-Noble  St..  Stockton;  owner,  A.  H. 

Crocker.     435     Ellis     St,.     Stockton; 

contractor,   H.   H.   Thurston,   433    E- 

Wyandotte  St.,  Stockton. 
RESIDENCE     and  garage,     $3000;     No. 

2420  E-Hazelton  St.,  Stockton;  own- 
er,  E,   R.  Hibbard. 
I;ESIDENCE     and     garage,     $4000;     No. 

1222    N    St..    Stockton;    owner,    Du 

Brutz  &.  Thompson. 
REMODEL,     $1500;    No.     129     E-Willow 

St.,   Stockton;  owner,  Mrs.   F.   Reed. 
REMODEL,     $1000;    No.     227     W-Poplar 

St..  Stockton;  owner,  M.  J.  Singh. 
ItRRlDENCE  and  garage,  $ ;  No.  701 

W-Elni    St..    Stockton;   owner,   G.   E, 

Tnothacre   &    Son. 
liRSIDENCE,   $7000:  No.  231   Dorris   PI., 

Stockton:    owner,    O.    C.    Parkinson, 

314  E-Oak  St,,  Stockton. 


SAN   JOAQUIN    COUNTY 


Recorded  Accepted 

April  14,  1925— W  %  OF  EACH  OF 
Lots  13  &  14  Blk  24  Searchlight 
Addition.  Maria  Obertello  to  wnom 
it   may   concern April    11,   1925 

April  14,  1925  —  LOT  13  PARKER 
Villas  being  a  subdivision  of  lots 
45  to  69  inclusive  of  Parker  Acres, 
situated  in  Sec.  21  T  2,  S.,  R.  5  E. 
Willie  O.  McKasson  to  Johnson 
Brothers    April  8,  1925 

April  18,  1925— LOT  7  BLK  13,  Lake 
Park  Subjected  to  D.  T.  to  Security 
Building  Assn.  Birdie  Filbert  to 
L  L  Turner April    10,   1925 


BUILDING  CONTRACTS 

S.\CRAMENTO    COUNTY 


ADDITIONS 

PTN  LOT  4,  L,  M,  7th  and  8th  Sts,. 
Sacramento.  All  work  for  addi- 
tional story  to  present  building 
and  alterations  to  first  story. 

Owner  —  R.  G.  and  Walter  E.  Kaeser, 
3200    Montgomery  Way,   Sacto. 

Architect — None. 

Contractor — Chas.  S.  Mabrey  Co.,  227 
Ochsner    Bldg.,    Sacramento. 

Filed  April  7,  1925.     Dated,  . 

TOTAL  COST,   $16,179 

Bond,  limit,  forfeit,  plans  and  specifica- 
tions, none. 


DWELLING,  5-room  and  garafee,  $2500; 
No.  4524  U  St..  Sacramento;  owner, 
Ed,  Worthlngton,  2557  5th  Ave., 
Sacramento;  contractor,  Bowen  & 
Klein,   916   7th  St.,   Sacramento. 

ADDITION,  $1527;  No.  3304  Second  Ave., 
Sacramento;  owner,  J.  Whittaker, 
3302  2nd  Ave.,  Sacramento;  con- 
tractor, G.  E.  Harvie.  2212  T  St., 
Sacramento. 

DWELLING,  4-room  and  garage,  $2500; 
No.  1857  48th  St.,  Sacramento:  own- 
er, Ed.  Worthington,  2557  Sth  Ave., 
Sacramento;  contractor,  H.  Willis, 
3009    St.,    Sacramento. 

DWELLING,  5-room  and  garage,  $2800; 
No,  3017  Y  St.,  Sacramento:  owner, 
Geo.  W.  Hannah,  2410%  K  St..  Sac- 
ramento. 

DWELLING,  5-room  and  garage,  $2775; 
No,  4424  Sth  Ave.,  Sacramento:  own- 
er, B.  H.  Bill,  3252  Marshall  St., 
Sacramento. 

DWELLING,  5-room  and  garage,  $4200; 
.No.  2574  Harkness  St.,  Sacramento: 
owner,  Jos.  Sturm,  2321  23rd  St., 
Sacramento. 

FLATS,  (2)  5-room,  $8000;  No.  3424  I 
St.,  Sacramento;  owner,  H.  Butler, 
1248  37th  St.,  Sacramento;  contrac- 
tor. W.  R.  Saunders,  2615  I  St.,  Sac- 
ramento. 

IRON  shed,  $1500;  No.  2530  R  St.,  Sac- 
ramento; owner,  P,  F.  Kelly,  2016 
25th  St.,  Sacramento. 

STORE  building  (4),  $9800:  No.  930  T 
St.,  Sacramento;  owner,  Mrs.  H.  P. 
Galarneaus,  924  T  St.,  Sacramento; 
contractor,  F.  Maloney,  3172  T  St., 
Sacramento. 

DWELLING,  8-room  and  garage.  $8000; 
No.  3816  H  St.,  Sacramento;  owner, 
Mrs.  M.  N.  Wood,  2315  K  St.,  Sac- 
ramento; contractor,  F.  Maloney. 
GARAGE,  $3000;  No.  2438  First  Ave,, 
Sacramento;  owner,  S,  N,  Parsons, 
2611    25th    St.,    Sacramento, 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   PlacerviJle, 
Neyada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE.   Manager 

90.5  Sixth  Strfi  t 


SACRAMENTO  COUNTY 


Rcorded  Accepted 

Apr.  15,  1925 — S  '/»  LOT  33  Park  Villa, 
Sacramento.  Sharidan  Bradford  to 
whom   it  may  concern.  .April  14,   1925 

Apr.  15.  1925— LOT  11  BLK  23,  Sup- 
plement to  Survey  No.  2999,  Sac- 
ramento. Mrs.  Stephen  F  Phelan  to 
whom  it  may  concern.  .April  14,   1925 

April  15,  1925— LOT  12  BLK  22,  Sup- 
plement to  Survey  No.  2999,  Sac- 
ramento. Mrs.  Stephen  F  Phelan  to 
whom  it  may  concern  .  .April  14,   1925 

Apr.  16.  192.5 — LOT  5  BLK  1,  Yosemite 
Terrace,  Sacramento.  Robt  Krenz 
to  C  Elves  Totten April   15,  1925 

Apr.  16,  1925— LOT  10,  Sacramento 
Electric,  Gas  and  Ry  Co.,  Oak  Park, 
Sacramento.  Henry  and  Lena  Ar- 
chinal  to  whom  it  may  concern... 
April    6.    1925 


LIENS  FILED 


SACRAMENTO    COUNTY 

Recorded  Amount 

Apr,  10,  1925— LOTS  776  AND  777  C. 
C,  T,  Unit  8,  Sacramento.  Sacra- 
mento Lumber  Co  vs  Herman  F 
Norden    $459 

Apr.  11,  1925— LOT  1809  and  N  hi  Lot 
1808  W.  &  K.  Tract  No.  24,  Sacra- 
mento. W  J  McLaughlin  vs  John  T 
and  Amanda    (ux)    Shelton $350 

Apr.  n,  1925 — LOT  112  Heilbron  Oaks 
Sacramento.  W  J  McLaughlin  vs 
Harold  J  and  Louise    (ux)   McCurry 

Apr.  'l'5'.  r9'2'5'— LOT  '  '112,  '  'Heilmron 
Oaks.  Sacramento.  Luppen  & 
Hawley,  Inc  vs  Harold  J  McCurry 
and   Louise  Schaal    (ux)    $977.50 

April  16,  1925— LOT  65  Heilbron  Oaks, 
Sacramento.  Electric  Service  Co  vs 
Arthur  I  Henning  and  Gesine  (ux) 
$287.50 

April  16,  1925— LOT  1809  and  N  V4  Lot 
1808  W  &  K  Tract  No,  24,  Sacra- 
mento. Electric  Service  Co  vs  John 
T  Skelton   and    Amanda    (ux) .,  $155.98 

Apr.  16,  1925— LOT.  112,  Heilbron 
Oaks,  Sacramtnto.  Electric  Service 
Co  vs  Harold  J  McCurry  and  Louise 

(ux)    $331.85 

* 

BUILDING  CONTRACTS 


FRESNO   COUNTY 


DWELLING,  $3000;  No.  427  Oleander 
St.,  Fresno;  owner,  Tony  Camoroda, 
1352   D  St.,   Fresno. 

DWELLING  and  garage,  $2000;  No| 
34  36  Alta  Ave.,  Fresno;  owner, 
Fresno  Home  Builders,  1231  Broad- 
way.   Fresno 

DWELLING,  $2800;  No.  2131  Rose  St., 
Rresno;  owner,  Peter  Bandy;  con- 
tractor, Carl  Rudolph,  2144  Kirk 
St.,   Fresno. 

DWELLING.  $2800;  No.  3270  Nevada 
Ave.,  Fresno;  owner,  F.  W.  Henry, 
3260  Nevada  Ave.,  Fresno;  contrac- 
tor, J.  B.  Cobbey,  2634  Madison  St., 
Fresno. 

DWELLING,  $4500;  No.  1520  Glenn  Ave. 
Fresno;  owner,  C.  Sonniksen,  817 
T  St.,  Fresno. 


COMPLETION  NOTICES 


FRBSNO   COUNTY 

Recorded  Accepted 

Apr.  10,  1925 — LOT  7,  except  E  17  ft., 

E  33.817  of  Lot  8  Blk  2  St.  Francis 

Wood.  Fresno.     H  G  Miles  to  Shorb 

&  Neads Mar.  12,  1925 


COMPLETION  NOTICES 


FRES.\0    COUNTY 


Recorded  Accepted 
April  16,  1925— LOTS  20  AND  21  BLK 
17,     North     Park     Terrace,     Fresno. 
Rov   Martin    to    whom    it    may   con- 
cern  April    14,    1925 

April  17,  1925— S  60  FT.  LOTS  55  TO 
60  Blk  4,  Sunvale.  P  O  Wolff  Bldg 
&  Invst  Co,  Inc  to  whom  it  may 
concern April  14,   1925 


42 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,   April   25,   1925 


LIENS  FILED 


FRESNO   COUNTY 


Amount 


Recorded 

April  18.  1925— LOT  8  TO  15,  18,  19 
Blk  1,  Droge  Park,  Fresno.  Stewart 
&  Nuss,  Inc  vs  Valley  BWg  &  Invst 
Co.  Mary  J  Furman  and  Wallace  A 
Patch     $153 

April  18,  1925— LOTS  19  AND  20  BLK 
11,  Dean  Addition,  Fresno.  Edw 
Koch  vs  E  A  Fritz $103 


OPENING    BIDS    IN    PUBLIC 


Let  us  go  on  the  question  of  opening 
bids  in  public.  If  we  can  put  this 
across  we  will  have  taken  a  long  step 
towards  eliminating  the  greatest  temp- 
tation that  confronts  the  owner,  the 
architect  and  the  general  contractor, 
to  violate  the  ethics  of  our  profession. 

It  will  force  the  owner  and  the  ar- 
chitect to  select  a  comparable  list  of 
firms  when  compiling  their  list  of 
bidders.  It  will  eliminate  the  old  game 
of  playing  one  contractor  against  the 
other  to  force  a  lower  figure.  We  all 
know  what  our  costs  are  and  should 
be  willing  to  stand  by  our  first  propo- 
sition. We  are  not  fair  to  ourselves 
or  our  fellow-members  when  we  be- 
come party  to  shopping  after  bids  are 
opened.  We  enter  into  the  competition 
with  the  idea  of  winning.  It  costs  us 
from  $100  to  $1,000  or  more  to  figure 
a  set  of  plans  and  our  competitors  a 
like  figure.  Assuming  there  are  ten 
bidders,  that  means  from  $1,000  to  $10.- 
000  has  been  spent  to  get  the  job. 

Is  it  fair  that  one  firm  should  have 
any  "inside"  on  another,  all  things 
being  equal?  Certainly  after  spending 
the  time  and  money  to  prepare  a  bid 
we  are  entitled  to  know  where  we 
stood.  If  an  owner  or  architect  wants 
a  certain  firm  to  get  a  job,  let  him 
give  it  to  them  on  a  fee  basis  or  any 
other  basis  that  is  mutually  agreeable, 
but  once  a  job  is  put  out  for  compe- 
titive figures,  let  us  insist  on  public 
opening. 

Competitive  bidding  Implies  fair 
play  for  all.  Let  us  make  it  so  by 
opening  bids  in  public.  We  can  do 
this  if  we  stand  together,  by  taking 
the  stand  that  we  will  not  figure  plans 
unless  they  are  opened  in  public. 

If  we  do  this  we  cannot  help  but  win. 
— (K.  P.  Lowell  in  the  August  News 
Letter  of  the  Southern  California 
Chapter,  Associated  General  Contrac- 
tors). 


U.   A.  BUILDING   FOR   MARCH 


Building  permits  issued  in  Los  An- 
geles for  the  month  of  March,  1925, 
totaled  4264  with  an  estimated  valua- 
tion of  $14,714,002  as  compared  with 
5256  permits  wltth  an  estimated  valu- 
ation of  $17,279,758  for  the  same  month 
a  year  ago.  March  was  the  peak  month 
for  building  in  1924.  For  February, 
1925,  the  number  of  permits  was  3336 
and  the  estimated  valuation  was  $10,- 
884,244. 

Class  A  construction  started  during 
March  amounted  to  $2,380,000  for  10 
structures,  and  Class  C  construction 
amounted  to  $1,745,033  for  78  structures. 
Class  D  all  frame  construction  totaled 
$6,634,310  for  2976  buildings. 

For  the  first  three  months  of  1925 
Los  Angeles  building  total  was  $36,769,- 
408,  or  $9,752,288  less  than  for  the  first 
three  months  of  1924. 

Housing  operations  for  March  were 
represented  by  1590  permits  for  dwell- 
ings and  apartments  with  an  estimated 
valuation  of  $6,611,413,  or  37.3  per  cent 
of  the  entire  number  of  permits  and  44.9 
per  cent  of  the  entire  valuation  for  the 
month.  Accommodations  will  be  pro- 
vided by  these  buildings  for  2362 
families. 


CONCRETE       SPECIFICATIONS       ARE 
CRITICIZED 


The  usual  method  of  specifying  con- 
crete as  1-2-4  or  1-2-3  mixtures  re- 
ceived some  hard  raps  at  the  twenty- 
first  annual  convention  of  the  American 
Concrete  Institute  held  in  Chicago  the 
week  of  February  24.  In  the  presen- 
tation of  papers  descriptive  of  field 
methods  of  controlling  concrete  mix- 
tures it  was  repeated  again  and  again 
that  specified  proportions  of  aggre- 
gates and  cement  have  absolutely  no 
meaning  when  the  facts  regarding  the 
bulking  of  sand,  the  variation  of  voids 
in  gravel,  and  workability  aie  con- 
sidered. 

The  enthusiasm  with  which  engi- 
neers, architects  and  contractors  re- 
ceived such  statements  points  to  the 
probability  of  a  radical  change  In 
future  concrete  specifications.  Actual 
field  results  indicate  that  contractors 
are  now  losing  money  by  using  more 
cement  than  would  be  necessary  if 
proper  control  of  porportions  were  a 
general  practice.  They  Indicated  that 
owners   were  losers   because   they  have 


not  received  concrete  of  the  quality 
that  the  materials  can  develop  If  prop- 
erly porportloned  and  controlled. 

The  discussions  of  the  institute  cent- 
ered on  Job  practice  rather  than  on 
theory.  When  mention  was  made  of 
2000-pound  concrete  at  28  days  from 
mi.\tures  averaging  less  cement  than 
usually  required  for  a  1-2-4  mix,  the 
speakers  were  telling  of  actual  job 
experiences  with  average  crews  of 
workmen.  Such  tests  of  theory  are  the 
only  practical  tests  that  can  be  made. 
They  prove,  as  no  theoretical  discus- 
sion or  laboratory  research  could  ever 
prove,  that  the  industry  is  still  in  it» 
infancy  when  it  comes  to  getting  the. 
most   out   of   Portland   cement. 


Novo  Power,  January  edition.  Is  de- 
voted to  Novo  road  building  equipment. 
Air  compressor  outfits,  drag  lines,  pres- 
sure pumps,  portable  air  compressors, 
industrial  hoists,  are  featured.  Novo 
Power  is  published  by  the  Novo  Engine 
Company,  Lansing,  Michigan. 
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"Equipped  by  Clyde"  has 
become  a  mark  of  distinction  in 
the  construction  field.  More 
and  more  are  complete  Clyde 
outfits  being  purchased.  The 
resulting  splendid  service  justifies 
the  expenditure. 

Illustrated  here  is  a  Clyde  20-ton  guy  derrick  with  a  I  I  5  foot  boom 
operated  by  a  Clyde  two  drum  electric  hoist.  Both  are  owned  and  oper- 
ated by  the  Phoenix  Utility  Company  on  the  $10,000,000  development 
for  the  Minnesota  Power  &  Light  Co.,  at  Fond  du  Lac,  Minnesota. 

The  outfit  handles  all  material  excavated  for  a  large  power  house 
and  was  one  of  six  similiar  installations  used  on  the  project. 

Clyde  Electric  Hoists  are  built  with  all  the  thoroughness  found  in  any  other  Clyde 
unit.  They  are  provided  with  especially  designed  motors,  automatic  mechanical  brakes 
in  addition  to  foot  brakes,  rugged  drum  type  controllers,  semi-steel  friction  drums,  and 
gears  with  machine  cut  teeth  The  lever  arrangement  is  designed  for  easy  and  instan- 
taneous control. 

Additional  information  given  cheerfully. 

You'll  Take  Pride  in  Your  Clyde! 

CLYDE  IRON  WORKS  SALES  COMPANY 

Sole  Distributors  for    CLYDE  IRON  WORKS,  Duluth,  U.  S,  A.  \ 
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KOEHRING  CO.,  MILWAUKEE,  WIS. 
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AS   OUR  NEIGHBOR  SESES  IIS 


The  Southwest  Builder  and  Contrac- 
to'r,  the  construction  publication  of 
Los  Angeles,  in  the  current  issue  says: 

"Apparently  the  people  of  San  Fran- 
cisco are  pretty  well  satisfied  with  the 
operation  of  the  'American  Plan'  in  the 
construction  industry.  Building"  has 
prospered  under  it  despite  the  predic- 
tions that  it  would  bring  calamity  on 
the  city.  There  has  been  entire  free- 
dom from  strikes  for  the  last  two 
years,  which  has  meant  a  great 
economic  gain.  Workers  in  the  build- 
ing trades  have  received  as  good  wages 
as  are  paid  in  the  average  large  city, 
which  means  that  as  much  money  has 
been  distributed  as  would  have  been 
paid  through  the  construction  industry 
under  any  other  plan.  Establishing  of 
the  'American  Plan'  in  San  Francisco 
has  made  it  a  stronger  competitor  of 
Los  Angeles  than  it  would  have  been 
otherwise.  It  has  enabled  that  city 
to  add  materially  to  her  industries  and 
to  forge  ahead  in  many  lines  which 
offered  little  promise  of  expansion. 
There  has  been  talk  recently  that  the 
'American  Plan'  was  waning  in  San 
Francisco,  but  there  has  been  n6  sur- 
face indication  of  it,  at  least." 


ARE   ASKED   FOR  *14M)O,00O 
BRIDGE 


Bids  will  be  considered  by  the  Mul- 
tnomah County  Commissioners,  Port- 
land, Ore.,  on  May  26  to  construct  the 
new  Ross  Island  bridge  over  the  Wil- 
lamette river.  The  structure  is  esti- 
mated to  cost  $1,900,000  not  including 
engineering  fees.  The  bridge  will  be 
3701  feet  long,  including  approaches, 
with  a  retaining  wall  341  feet  in 
length.  The  main  structure  will  be 
1819  feet  long,  the  west  approach  1482 
feet  long  and  the  east  approach  400% 
feet   long. 

The  middle  span  will  have  a  clear- 
ance o£  123  feet  above  low  water  and 
will  be  535  feet  in  length.  The  bridge 
will  have  a  roadway  38  feet  wide  be- 
tween curbs,  with  two  five-foot  side- 
walks, the  total  width  being  51  feet 
7^4  inches.  Including  railings.  The 
main  structure  will  consist  of  five  steel 
truss  deck  spans  with  reinforced  con- 
crete  viaducts   as   approaches. 

Bids  will  be  recveived  for  the  whole 
bridge  or  separately  for  the  approaches 
and  for  the  main  river  spans.  The  ap- 
proaches contain,  among  other  items, 
approximately  17,400  cubic  yards  of 
concrete  and  2,160,000  pounds  of  rein- 
forcing steel.  The  main  river  spans 
contain,  among  other  items,  approxi- 
mately 10.250,000  pounds  of  structural 
steel;  300.000  pounds  cast  steel;  19,400 
cubic  yards  concrete  and  480,000  pounds 
of  reinforcing  steel. 

Gustav  Lindenthal  is  consulting  en- 
gineer and  Hans  H.  Rode  is  resident 
engineer   on    the   project. 


NEW   BUILDING   INSPECTORS 


To  keep  up  with  the  phenomenal 
growth  of  building  in  San  Francisco,  as 
shown  since  the  first  of  the  year,  the 
San  Francisco  Civil  Service  Commission 
announced  twenty-one  new  building 
inspectors  who  have  qualified  for  as- 
signment to  duty  as   needed. 

The  new  inspectors  are; 

C.  Harris  Potts,  Charles  F.  Armstrong, 
George  W.  Marsh,  Ivan  Flamm.  William 
C.  Hume,  Axel  E.  Elfstrum,  Cornelius 
P.  Dempsey,  Frederick  E.  Patterson, 
Richard  P.  Gorman,  Michael  Steele,  Al- 
exander Cleland,  Robert  J.  Cairns,  John 
Piacsan,  Gustave  T.  Stahlberg,  Leslie  J. 
Sullivan,  Henry  J.  Broderick,  Timothy 
J.  Dolly,  Charles  V.  Lynch,  David  L. 
Stewart,  Luke  T.  Curran,  Arthur  L. 
Christiansen. 


BRITISH     ARCHITECT     WINNER     OF 
U.   S.   MEDAL 


The  gold  medal  of  the  American  In- 
stitute of  Architects  will  be  given  to 
Sir  Edwin  Landseer  Lutyens,  British 
architect,  at  the  convention  of  the 
American  Institute  of  Architects  and 
the  Architectural  and  Allied  Arts  Ex- 
position, both  of  which  open  in  New 
York,   April   20. 

The  award  will  be  for  conspicuous 
service  and  only  the  sixth  time  it  was 
conferred  in   19  years. 

It  was  Sir  Edwin  Lutyens  who  de- 
signed the  famous  Queen's  Doll  House, 
a  miniature  palace  presented  to  Queen 
Mary  of  England.  He  has  also  designed 
many  buildings  in  this  country,  includ- 
ing the  chapel  at  West  Point  ana  the 
Nebraska   state   capitol. 


TO  REDUCE   SIZE  VARIETIES  IN 
SIDEWALK    GLASS 


Initial  steps  for  the  reduction  of  the 
variety  of  sizes  and  types  of  sidewalk 
glass  were  taken  at  a  preliminary  con- 
ference of  manufacturers  representing 
some  90  per  cent  of  the  production  of 
this  commodity.  The  conference  was 
held  under  the  auspices  of  the  Division 
of  Simplified  Practice,  Department  of 
Commerce,  and  E.  W.  Ely  of  the  Di- 
vision  presided. 

The  discussions  revealed  that  the 
last  decade  has  seen  large  sums  spent 
by  the  industry  in  the  improvement  of 
its  product  and  in  overcoming  techni- 
cal problems.  They  also  disclosed  that 
from  some  500  types  and  sizes  of  side- 
walk glass  in  use  15  years  ago,  the 
present  day  variety  has  been  reduced 
to  less  than  a  tenth  of  that  number. 

The  meeting  named  a  Simplified 
Practice  Committee  of  the  Industry 
comprising  Davis  Carpenter  (chair- 
man) of  Davis  Carpenter  &  Company, 
Inc.,  New  Tork  City.  Charles  P.  Mills 
of  the  American  3  Way-Luxfer  Prism 
Company,  Long  Island  City,  N.  Y.,  and 
L.  W.  Mulford,  of  the  American  Bar 
Lock  Company,  Inc.,  Long  Island  City, 
N.  Y. 

This  committee  will  undertake  a  sur- 
vey of  existing  variety  and  will  pre- 
pare recommendations  which  will  be 
presented  at  a  general  conference  of 
manufacturers.  architects,  construc- 
tion and  technical  organizations  and 
distributors  early  in  the  fall  for 
action. 


INCORPORATION     ARTICLES     FILED 

BY  Mccormick  lusiber  co. 


Articles  of  incorporation  of  the 
Charles  R.  McCormick  Lumber  Com- 
pany, organized  under  the  laws  of 
Delaware  and  capitalized  at  $15,000,000, 
have  been  filed  in  the  office  of  Frank 
C.   Jordan,   secretary   of  state. 

The  company  is  believed  to  be  the 
reorganization  of  five  different  lumber 
and  steamship  companies  throughout 
the  state,  with  headquarters  in  San 
Francisco,  and  controlled  by  the  Mc- 
Cormick interests  and  all  bearing  his 
name.  The  Charles  R.  McCormick  Com- 
pany is  one  of  the  largest  lumber  and 
shipping  concerns  on   the  coast. 

Directors  of  the  newly  organized 
company  are:  Charles  R.  McCormick, 
Sidney  M.  Hauptman,  J.  Arthur  Olson, 
Theodore  M.  Levy,  Hunt  C.  Hill,  Joseph 
J.  Geary.  Chalmers  G.  Graham  and 
Charles  L.  W^heeler,  all  of  San  Fran- 
cisco; Thomas  M.  Hencken  of  Oakland, 
James  S.  Brown  of  Berkeley  and  Ira  S. 
Lillick  of  Atherton. 


R.4^ILWAY   EXTENSION   PLANNED 


The  Bureau  of  Engineering  of  the 
San  Francipco  Department  of  Public 
AVorks  is  maliing  surveys  for  the  pro- 
posed extension  of  the  Municipal  Rail- 
way into  the  Excelsior  district.  The 
unit  will  be  an  extension  of  the  Po- 
trero  avenue  line.  The  proposed  rout- 
ing would  be  from  Potrero  avenue  and 
Army  street  southerly  parallel  to  San 
Bruno  road  and  thence  along  the  right- 
of-way  of  the  old  Ocean  Shore  railroad, 
recently  acquired  by  the  city,  directly 
into  the  Excelsior  district. 
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WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


In  the  interests  of  the  Southern  Cali- 
fornia plaster  board  industry  a  com- 
prehensive program  of  research  and 
experimentation  on  gypsum-centered 
plaster  lath  will  be  undertalten  im- 
mediately by  a  special  testing  labora- 
tory, which  has  just  been  established 
at  the  University  of  Southern  Califor- 
nia, under  the  direction  of  Prof.  R.  M. 
Fox,  head  of  the  university  civil  engi- 
neering department.  According  to  O. 
D.  Goerz,  member  of  the  General  Com- 
mittee of  Plaster  Board  industries,  rep- 
resenting the  $1,000,000  Southern  Cali- 
fornia Industry,  the  program  of  experi- 
mentation and  research  will  include 
fire  tests,  experiments  to  determine  the 
maximum  stress  capacity,  development 
of  new  uses  and  the  technical  analysis 
of  the  product  in  its  relation  to  interior 
and   e.Kterior  bacliings  of  plaster. 


The  United  States  circuit  court 
cleared  the  way  for  the  city  of  Seattle 
to  begin  construction  of  the  Montlalie 
bridge,  a  municipal  enterprise,  when 
it  overturned  an  injunction  proceeding 
against  the  bridge  which  had  been  in- 
stituted by  the  Strauss  Bascule  Bridge 
company.  The  company  had  held  that 
the  construction  of  the  city  project 
would  be  an  infringement  on  some 
of  Its  claims  to  certain  bridge  fittings 
and  appliances.  The  lower  court  held 
that  there  was  no  contention  in  the 
plea  and  the  circuit  court  upheld  this 
judgment. 


In  a  decision  in  the  case  of  the  C.  R. 
McCauley  Co.  (No.  342.  Docket  No.  12, 
submitted  Feb.  17,  1925,  decided  April 
6,  1925),  the  United  States  Board  of 
Tax  Appeals  ruled  that  on  a  reinforced 
concrete  building  in  good  condition  an 
allowance  for  depreciation  at  the  rate 
of  2  per  cent  per  annum  is  reasonable. 
The  building  in  question  is  a  four-story 
and  basement  reinforced  concrete 
building,  100x100  feet,  erected  in 
Brooltlyn,  N.  T.,  in  1905-6.  at  a  cost  of 
$150,000. 


Work  on  the  construction  of  the 
estuary  tube,  to  connect  Alameda  with 
Oakland  at  Harrison  street  and  entail- 
ing the  removal  of  the  Webster  street 
bridge,  will  be  started  at  once  by  the 
A.  J.  Crocker  Co.,  the  successful  bid- 
ders on  the  project.  The  county  super- 
visors have  approved  the  two  bonds  of 
the  company  for  $1,942,000  each. 


Ten  million  dollars  to  improve  ex- 
isting parks  and  to  create  new  ones 
and  to  develop  Municipal  Railway  e.x- 
tensions  will  be  available  to  San  Fran- 
cisco if  the  voters  at  the  municipal 
for  that  amount  which  will  be  on  the 
ballot. 


Oakcale  Irrigation  District  and  South 
San  Joaquin  Irrigation  District  will 
vote  May  18  on  proposal  to  issue  bonds 
of  $2,200,000  to  finance  construction  of 
the  proposed  Melones  reservoir  and 
power  plant  project. 


Friermuth  Pipe  &  Sheet  Metal  Com- 
pany of  Watsonville  has  been  incor- 
porated with  a  capital  stock  of  $50,000. 
Directors  are:  H.  D.  Friermuth,  Geo. 
P.  Friermuth,  A.  M.  Earle,  Vincent  J. 
Friermuth   and  Thomas  C.   Jameson. 


A  trade  school  for  the  trainlngr  of 
marble  setters  is  being  conducted  in 
connection  with  the  engineering  de- 
partment of  the  University  of  Ten- 
nessee. The  school,  which  Is  said  to  be 
the  only  one  of  its  kind  in  the  country, 
was  opened  In  September  1924.  It  was 
established  through  the  cooperation  of 
the  marble  manufacturers  with  the 
University  officials  for  the  purpose  of 
training  men  in  the  trade  which  was 
rapidly  becoming  a  lost  art.  On  account 
of  the  scarcity  of  skilled  mechanics  in 
this  trade,  architects  have  been  spec- 
ifying substitute  materials  with  the 
result  that  there  has  been  a  consider- 
able falling  off  in  the  amount  of  mar- 
ble used. 


Lumber  manufacturers  declare  the 
forests  of  the  country  are  needlessly 
drained  and  $140,000,000  worth  of  wood 
wasted  by  insistence  on  long  lengths 
of  boards.  This  sentiment  was  ex- 
pressed at  a  conference  of  the  trade 
extension  committee  of  the  National 
Lumber  Manufacturers'  Association, 
preliminary  to  the  opening  of  the  an- 
nual convention  of  the  association  at 
Chicago,  April  27.  The  committee 
agreed  that  the  people  must  be  dis- 
suaded from  refusing  short,  odd  lengths 
of  lumber. 


Tentative  plans  for  the  consolidation 
of  about  seventy-five  of  the  largest 
sawmills  in  Oregon,  Washington  and 
Northern  California  with  a  capitaliza- 
tion of  $130,000,000,  are  being  laid  be- 
fore some  of  the  principal  owners.  Two 
of  the  largest  operators  on  Coos  Bay 
have  been  approached  with  the  propo- 
sition. Identity  of  the  interests  back 
of  the  proposed  merger  was  not  dis- 
closed. 


Agreement  was  reached  in  Washing- 
ton at  the  closing  session  of  the  meet- 
ing of  the  joint  board  of  State  and 
Federal  highway  officials  to  create  a 
group  of  interstate  roads  to  be  known 
as  "United  States  highways."  which 
will  be  designated  with  uniform 
markers.  The  first  regional  meetmg 
will  be  held  on  the  Pacific  Coast  in 
May,  probably  at  San  Francisco. 

The  San  Francisco  Board  of  Super- 
visors has  voted — unanimously  to  join 
the  proposed  bridge  and  highway  dis- 
trict which  removes  the  chief  obstacle 
in  the  construction  of  the  proposed 
Golden  Gate  Bridge.  Under  the  plan, 
San  Francisco  will  join  with  northern 
communities  in  financing  the  project. 

R.  O  Deacon  Lumber  Company  has 
filed  articles  of  incorporation  at  Fresno. 
The  company  is  organized  under  the 
laws  of  Delaware  and  is  capitalized  at 
$1,000,000.  The  incorporators  are  given 
as  T.  L.  Croteau,  L.  L.  Miller  and  M. 
A.  Bruce,  all  of  Wilmington.  Del 


Yuba  River  Lumber  Company  of 
Marysville,  has  been  incorporated  with 
a  capital  stock  of  $50,000.  Directors 
are  Jas.  D.  Poole,  J.  A.  B.  Smith  and  W. 
F.  Mandery. 

The  United  Stat  ;s  Dejartment  of 
Labor  reports  that  of  54  4  labor  dis- 
putes submitted  to  it  in  1024  that  it 
settled  482. 


The  Senate  has  passed  the  McPher- 
son  bill  regulating  the  practice  of  pro- 
fessional engineering  and  providing  for 
the  creation  and  establishment  of  a 
State  Board  of  Registration  for  profes- 
sional engineers.  The  measure  has  been 
the  bone  of  contention  of  various 
groups  of  engineers  throughout  the 
Stale, 


H.  A.  Storrs.  for  the  past  two  years 
consulting  engineer  for  the  Modesto 
Irrigation  District,  has  tendered  his 
resignation  to  the  directors  of  the 
district,  giving  as  his  reason  that  the 
project  has  been  far  enough  advanced 
to  enable  the  district  to  dispense  with 
his  services.  The  resignation  is  to  be- 
come  effective   in   thirty   days. 


L.  M.  Turton,  Napa  architect,  died  in 
that  city  April  27  following  an  illness 
of  two  years  duration.  Deceased  was 
born  in  Nebraska  in  1862.  He  came  to 
California  in  1876.  He  graduated  from 
the  old  Collegiate  Institute  In  Napa 
and  later  studied  architecture  in  San 
Francisco.  A  widow  and  daughter 
survive. 


Warren  H.  Swayne,  president  of  the 
Swayne  Lumber  Company,  died  in 
Oroville  April  26  from  acute  appendi- 
citis. Mr.  Swayne  was  40  years  old.  a 
native  of  San  Francisco.  He  went  to 
Oroville  from  Alameda  in  1909  with  his 
father.  Robert  H.  Swayne,  establishing 
the  Swayne  Lumber  Company  with  a 
mill    at    Stanwood. 


Felix  Marcuse.  pioneer  San  Francisco 
contractor,  died  at  his  home  103  Third 
avenue,  April  22.  Death  was  due  to 
heart  disease.  He  was  eighty  years  old 
and  came  to  California  in  the  early  60's 
making  the  trip  from  Germany  by  boat 
around  Cape  Horn. 


James  James,  Engineer  of  San  Mateo, 
has  been  named  city  engineer  of  Bur- 
lingame.  succeeding  Carl  A.  Torello. 
Mr.  James  was  formerly  connected 
with  the  Lang  Realty  Company,  en- 
gaged in  subdivision  work  in  Hills- 
borough Acres.  San  Mateo  County. 


Yuba  Manufacturing  Company  of 
Marysville  has  contract  to  construct 
five  13^4  cubic  foot  dredgers  for  the 
Soviet  Government  of  Russia  to  be  used 
in  platinum  mines.  The  contract  runs 
in  the  neighborhood  of  $2,000,000. 


Fresno  county  contemplates  a  bond 
election  for  approximately  $500,000  of 
which  $350,000  would  finance  additions 
to  courthouse  and  $150,000  for  addi- 
tional buildings  at  the  county  hospital 
grounds. 


R.  A.  Herold.  Sacramento  architect, 
accompanied  by  Mrs.  Herold.  is  in 
New  York  attending  the  First  Interna- 
tional Conference  on  City  Planning. 


Bids  will  be  asked  at  once  by  the  U. 
S.  Engineer's  Office  for  dredging  in  the 
Oakland  Estuary.  The  estimated  cost 
is  placed  at  $885,000, 
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TRICK    DECLARED    IN    N.   Y.   BUILD- 
ING   DISPUTE 

As  a  result  of  a  meeting  arranged  by 
the  Building  Trades  Employers  Associ- 
ation of  New  York,  which  was  held  m 
that  city  on  April  6.  between  the  offi- 
cers of  the  Operative  Plasterers"  & 
Cement  Finishers'  International  Asso- 
ciation and  the  Bricklayers,  Masons 
and  Plasterers'  International  U"'o".  »; 
truce  has  been  declared  and  officials 
of  both  organizations  have  agreed  to 
Return  theif  men  to  work.  The  Execu- 
tlve  Boards  of  the  two  organizations 
will  meet  in  New  York  shortly  and  en- 
deavor to  come  to  an  understanding 
on  all  the  points  in  dispute. 

Jobs  in  New  York,  Chicago  and  Phil- 
adelphia, which  were  tied  up  when  the 
trouble  started  some  two  weeks  ago. 
are  now  going  ahead  pending  the  final 
outcome  of  the  controversy  It  was 
feared  at  the  time  the  trouble  started 
that  it  would  spread  to  other  cities  and 
eventually  tie  up  building  construc- 
tion all  over  the  country. 

The    dispute,    which   came   to   a   head 
in   Miami,    involves   the    right   of    plas- 
terers  to   organize   in   locals  under  the 
control     of     the     Operative     Plasterers 
and    Cement    Finishers       International 
Association.    In    a    statement    given    to 
the   New  York   papers,     Wa  ter     Price, 
vice   president   of   the   Bricklayers,   Ma- 
sons     and      Plasterers'      International 
Union,    set    forth    the    position    of    his 
organization    in    the      controversy      as 
follows:   "There  is   no  dispute  between 
the    bricklayers    and    plasterers    as    to 
who    should    do    stucco    work    as    ha,s 
been    charged.    If   there   Y^'"%^^''%''^,  '^ 
a  body  that  would  settle  it  without  any 
strike— the    National    Board    for   Juris- 
dictional   Awards      in      the      Building 
Trades    We   have   never   claimed   to   do 
stucco 'work.   The     grievance     of     the 
bricklayers   has  as  Its  basis  the   desire 
of  the  plasterers'   organization  to  taKe 
over    the    work    that    properly    belongs 
to    masons    and    bricklayers,    such    as 
artificial    stone    setting.     The    trouble 
was    started    by    the    Plasterers     Union 
setting  up  rival  locals  in  territory  or- 
ganized    and     controlled     by     us     for 
twenty-five  years  and  more.  In  confer- 
ences   in    Washington    and    Miami    we 
asked   for   restoration   of   the   old   rela- 
tions  and   insisted  upon   the   establish- 
ment of  old  conditions.  After   the   con- 
ference   failed    the    plasterers    notified 
all  the  bricklayers  that  the  agreement 
was  at  an  end  and  that  all  bricklayers 
and    masons    who    might    be    at    work 
must  join  that  union." 


"American  Plan"  Move  is  Defensive- 
Citizens'  Alliance  of  St.  Paul,  Says 


The  aims  and  purposes  of  the  open 
shop  movement  are  defined  as  follows 
in  a  bulletin  issued  by  the  Citizens  Al- 
liance  of  St.    Paul: 

"Few  people  ever  get  far  enough 
into  the  intricacies  of  this  industrial 
problem  of  the  open  shop  to  realize 
what  a  baffling  thing  it  is.  Proponents 
of  the  closed  shop  insist  that  it  is  a 
movement  to  bust  all  unions.  As  a  mat- 
ter of  fact,  it  is  a  defensive  movement 
to  keep  the  autocratic  power  accom- 
panying the  closed  shop  from  busting 
everything  the  public  has,  including 
our    government    itself. 

"It  it  were  only  a  movement  to  bust 
the  unions,  the  open  shop  advocate 
would  have  an  easy  time  of  it.  Con- 
scientiously, we  cannot  endorse  the 
busting  of  the  unions,  and  we  hate  to 
admit  that  is  what  it  seems  to  do. 
This  is  the  fault  of  the  unions  them- 
selves, because  they  have  built  them- 
selves up  on  false  premises,  adopted 
unethical  and  unAmerican  standards 
and  abrogated  to  themselves  a  power 
which  no  group  should  have  under  our 
American  freedom.  Taking  by  sheer 
force  of  numbers  what  you  are  not 
otherwise  able  to  get  is  Iiardly  a  prin- 
cipal of  action  that  we  could  afford  to 
permit  others   to   adopt. 

"For  instance,  suppose  the  fajrm- 
crs  adopted  organized  labor's  plan 
_  30  000,000  farmers.  The  public 
would  then  realize  too  late  what 
thev     permitted,     and     organized  labor 
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mould  realize  too  late  what  they  had 
started,  for  the  farmers'  closed  shop 
would  have  both  the  public  and  or- 
ganized labor  by  the  throat.  That 
should  not  be  permitted  by  govern- 
ment, and  no  government  can  remain 
.stable    that   permits    it. 

"It  is  urged  that  the  farmers  cannot 
organize.  They  can,  if  they  can  be 
made  class  conscious,  and  here  in  the 
Northwest  we  know  what  class  con- 
scious farmers  can  do. 

"Organized  labor  has  the  public  by 
the  throat  now,  but  the  public  does  not 
realize  it  fully.  Personally,  we  are  not 
willing  to  consent  to  the  breaking 
down  of  the  working  man's  defense 
given  by  organization,  in  spite  of  the 
fact  that  we  neither  can  agree  with  the 
so-called  demands  of  the  present  un- 
ions nor  sanction  many  of  their  meth- 
ods. 

"Greater  problems  than  this  were 
solved  at  the  dawn  of  our  government 
and  with  enough  men  of  intelligence 
and  conscience  working  on  it,  we  can 
sclve  it  with  fairness  to  all.  The  diffi- 
culty is  to  get  men  to  think.  Those  in 
the  "combat  are  influenced  by  the  heat 
of  the  hour.  Most  teachers  and  preach- 
ers although  well  intentioned,  are  too 
theoretical  and  inclined  to  make  the 
mistake  of  trying  to  'gentle  rattle- 
snakes,' to  aid  materially.  Those  social- 
istically  minded  simply  clutter  up  the 
landscape. 


Representatives  from  twelve  tile 
firms  in  the  San  Francisco  Bay  District 
attended  an  organization  at  the  ban 
Francisco  Builders'  Exchange,  April  2, 
and  formed  an  association,  electing  A. 
S  Mangrum,  president;  J.  J.  Daly,  vice- 
president;  Robert  Howden,  second 
vice-president;  Thomas  Duffy,  secretary 
and   H    Ginsberg,    treasurer. 

A  Committee  on  Constitution  and  By- 
Laws  composed  of  Thos.  F.  O'Connor 
O.  Anderson  and  E.  H.  Peterson  was 
appointed  by  the  president  The  As- 
sociation will  meet  every  .uesday  at 
the   San   Francisco   Builders'   E.xchange. 


PENINSULA       ELECTRICAL.       INTEJR- 
ESTS     PERFECT     ORGANIZATION 


PORTLAND   CONTRACTORS  PLAN  TO 
BOND   AND    LICENSE 


The  Northwest  Contractors'  Associa- 
tion, Portland,  Ore.,  has  appointed  a 
legislative  committee,  C.  L.  EHiffen- 
bacher,  chairman,  to  co-operate  with 
the  city  administration,  loan  com- 
panies, building  material  dealers  and 
manufacturers,  in  getting  behind  a 
movement  for  licensing  and  bonding 
contractors  and  for  the  more  careful 
grading  of  building  construction.  The 
committee  sent  out  numerous  letters  to 
the  different  financial  Institutions  and 
other  associations,  asking  for  an  ex- 
pression from  them  regarding  thisl 
matter.  The  movement  Is  being 
heartily  endorsed. 


L.   A.   BUILDERS    ELECT    OFFICERS 

Lvnn  S.  Atkinson,  general  engineer- 
ing'contractor,  has  been  elected  presi- 
dent of  the  Los  Angeles  Builders  Ex- 
change, succeeding  Godfrey  Efward. 
of  the  contracting  firms  of  L-dAWiros. 
Wildey  &  Dixon.  G.  E.  Arbogast  of 
the  Newbery  Electric  Co.  ^a.s  re-elected 
first  vice-president  and  J.  C.  "anxe.  , 
second  vice-president  ani  Emil  Brown 
was  re-elected  treasurer. 


Alfred  E.  Werry  of  Palo  Alto  was 
elected  president  of  the  Peninsula 
Electrical  Development  League,  at  the 
organization  meeting  of  the  League  in 
Burlingame.  April  23.  Fred  A.  Peck. 
district  manager  for  the  Pacific  Gas 
&  Electric  Company  at  Redwood  City, 
was  elected  secretary. 

The  meeting  was  attended  by  elec- 
trical dealers  from  San  Francisco,  San 
Mateo  and  Santa  Clara  counties.  J.  P. 
Keefer   acted   as    temporary   chairman. 

Addresses  werf  made  by  C.  B.  Ken- 
ney  president  of  the  San  Francisco 
league:  Chester  E.  Hershey,  president 
of  the  Santa  Clara  league;  J.  C.  Ross, 
Victor  Lemoge,  H.  E.  Sandeval,  Edward 
Martin  and  Walter  F.  Price,  secretary 
of  the  California  Electrologists,  all  of 
San  Francisco.  . 

The  directors  of  the  new  organization 
are  Charles  F.  Shurk  of  South  San 
Francisco,  Seth  Cohn  of  San  Mateo  and 
L.  H.  Cook  of  Menlo  Park,  together 
with   the   two   oflScers. 


BUSINESS     IS    GOOD 


The  federal  trade  commission's 
suit  to  compel  the  Claire  Furnace 
company  and  21  other  steel  corpora- 
tions to  make  reports  concerning  their 
output,  capacity,  production  cost  and 
other  information  which  has  been  in  the 
supreme  court  since  December  6,  19iS. 
was  restored  for  argument  on  Novem- 
ber 2. 


W.  A.  Brigham,  president  of  the 
Brick  Contractors'  Association  of  Ala- 
meda County,  reports  that  members  of 
his  organization  are  busy.  Brigham 
says  the  use  of  brick  has  been  greater 
this  year  than  in  the  past  few  years 
and  attributes  the  increase  to  the  na- 
tional advertising  campaign  which  is 
featuring  brick  as  the  most  economical 
and  most  lasting  building  material  for 
home  or  office  building. 
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Permit   System    Wins— Extracts   From  U.  S.  Supreme 

Court  Decision 


On  April  Ks,  the  Building;  and  Eng.  News  published  a  Washington  dispatch 
Court,  in  the  case  entitled  The  Industrial  Association  of  San  Francisco  and 
Santa  Clara  County  and  the  California  Industrial  Council,  et  al.,  appellants 
versus  the  United  States  of  America. 

The  case  was  an  appeal  from  a  decision  by  Judge  Dooling  in  the  federal 
district  court  of  ban  Francisco  against  the  appellants  named,  in  a  suit  brought 
by  the  Building  Trades  Council  and  other  organizations  of  labor  unions,  to  have 
the  'permit  system"  of  an  organization  of  "open  shop"  employers  declared  an 
interference  with  the  interstate  commerce,  and  so  unlawful 

Judge  pooling's  decision  was  to  that  effect.  The  appeal  was  then  taken 
direct  to  the  United  States  Supreme  Court,  which  reversed  his  judgment  and 
ordered  the  original  case  dismissed  in  the  district  court 

In  view  of  the  importance  of  the  final  decision,  and  its  future  bearing  in 
all  parts  of  the  United  States  on  the  "open  shop"  issue,  Bldg.  and  Eng  News 
has  selected  from  a  complete  copy  of  the  judgment  of  the  supreme  court  the 
following  extracts,  word  for  word,  which  fully  present  the  material  points  in- 
volved and  decided. 

The  suit  was  brought  in  the  name  of  the  United  States  against  a  number 
of  voluntary  associations,  corporations,  and  individuals,  charging  them  with  en- 
gaging, and  threatening  to  continue  to  engage,  in  a  conspiracy  to  restrain  trade 
and  comnierce  in  building  materials  among  the  several  states,  in  violation  of 
the  Anti-Trust  Act  of  July  2,  1890.  It  prayed  for  an  injunction  restraining  the 
further  execution  of  the  alleged  conspiracy;  for  a  dissolution  of  certain  of  the 
associations  as  illegal,   and  for  other  relief. 

After  a  hearing.  Judge  Dooling  of  the  federal  district  court  declined  to 
dissolve  any  of  the  appellants,  or  interfere  with  their  general  activities,  but 
entered  a  decree  enjoininB  them  speriaoall,  from  requiring  any  permit  for  the 
pnrcha^ie,  sale  or  u.se  of  building  material.<<  or  supplie.s  produced  nithout  the 
state  of  California  and  coming  into  that  state  in  interstate  or  foreign  com- 
merce; making,  as  a  condition  for  the  issuance  of  any  permit  for  the  purchase, 
sale  or  use  of  building  materials  or  supplies,  any  regulations  that  nonld  in- 
terfere with  the  free  movement  of  building  materials,  plumbers'  or  other  sup- 
plies produced  without  the  state;  attempting  to  prevent  or  discourage  any  person 
without  the  state  from  shipping  building  materials  or  other  supplies  to  any 
person  within  the  state;  or  aiding,  abetting  or  assisting,  directly  or  indirectly, 
individually  or  collectively,  others  to  do  anything  of  the  kind. 

A  reversal  of  this  decree  was  sought  upon  the  ground,  mainly,  that  the 
evidence  wholly  failed  to  show  any  contract,  combination  or  conspiracy  in 
restraint  of  intersate  or  foreign  trade  or  commerce,  or  a  violation  in  any  re- 
spect of  the  provisions  of  the  Anti-Trust  Act. 

Extracts  from  the  unanimous  decision  of  the  United  States  Supreme  Court 
are  published  herewith. 


"That  there  was  a  combination  and 
concerted  action  among  the  appellants 
is  not  disputed.  The  various  agree- 
ments, courses  of  conduct  and  acts 
relied  upon  to  establish  the  case  for  the 
government  arose  out  of  a  long  con- 
tinued controversy — or,  more  accurate- 
ly, a  series  of  controversies — between 
employers  engaged  in  the  construction 
of  buildings  in  San  Francisco,  upon  the 
one  side,  and  the  building  trade  unions 
of  San  Francisco,  of  which  there  were 
some  fifty  in  number  with  a  combined 
membership  of  about  99  per  cent  of  all 
the  workm.Ti  engaged  in  the  building 
industries  of  that  city,  upon  the  other 
side. 

The  "Closed    Shop"  Enforced 

"The  unions  rigidly  enforced  the 
•closed  shop' — that  is,  they  denied  the 
right  of  the  employer  to  any  workman, 
however  well  qualified,  who  was  not  a 
member  of  a  San  Francisco  union;  and 
this  applied  to  a  member  of  a  labor 
union  in  another  locality,  who,  more- 
over, practically  was  precluded  from 
joining  a  San  Francisco  union  by 
reason  of  the  cost  and  onerous  condi- 
tions imposed.  They  were  confederated 
under  the  name  of  the  Building  Trades 
Council,  by  means  of  which  their  com- 
bined power  was  exerted  in  support  of 
the  demands  and  policies  of  each,  until 
they  had  acquired  a  virtual  monolopy 
of  all  kinds  of  building  trade  labor  in 
San  Francisco,  and  no  building  work 
of  any  consequence  could  be  done  in 
that  city  except  in  subordination  to 
those  demands  and  policies." 

"The  American"  Plan 

The  decision,  after  outlining  the 
history  of  labor  troubles  in  San  Fran- 
cisco,  proceeds   t?  say: 


"One  of  the  appellants,  the  Builders' 
Exchange  of  San  Francises,  with  a 
membership  of  more  than  1000  build- 
ing contractors  and  dealers  in  building 
materials,  in  co-operation  with  the  In- 
dustrial Association  and  other  ap- 
pellants, devised  and  put  into  effect, 
what    is   called    the   'American    Plan.' 

"The  basic  requirement  of  the  plan 
was  that  there  should  be  no  discrimi- 
nation for  or  against  an  emplove  on 
account  of  his  affiliation  or  non-affllia- 
tion  with  a  labor  union,  except  that  at 
least  one  non-union  man  in  each  craft 
should  be  employed  on  each  particular 
job  as  an  evidence,  it  is  suggested,  of 
good_  faith.  In  effect  the  'American 
Flan"  ind  the  'open  shop"  policy  are  the 
same. 

"PERMIT"  SYSTE'»I  ADOPTED 
"The  principal  means  adopted  to  en- 
force the  plans  was  the  'permit  system.' 
the  object  of  which  was  to  limit  sales 
of  certain  specified  kinds  of  material  to 
builders  who  supported  the  plan.  To 
rciiiler  this  restriction  eflfeetive.  the 
person  concerned  was  required  to  ob- 
tain a  permit  from  the  Builders'  Ex- 
change, specifying  the  kinds  and 
quantities  of  materials  to  be  furnished 
and  the  particular  job  on  which  they 
were    to   be  used. 

"The  materials  specified  were  cement, 
lime  .  plaster,  ready-mixed  mortar, 
brick,  terra  cotta  and  clay  products, 
.sand  rock  and  clay  products,  sand  rock 
and  gravel.  Substantially  all  of  these 
were  California  productions  and  were 
deliberately  selected  for  that  reason, 
in  order  to  avoid  interference  with  in- 
terstate commerce. 

"The  only  material  exception  was 
plaster,  which  was  brought  in  from  the 
outside,   but  consigned   to   local   repre- 


.sentalives  of  the  manufacturers  or  to 
locnl  dealers  in  San  Francisco,  and 
brought  to  Test  in  salesrooms  and 
warehouses  and  commingled  with  other 
goods  and  property,  before  being  sub- 
jected  to  the  permit  rule. 

Enforcing  The  "Permit"  Plan 

"There  is  evidence  of  eltorts  to  ex- 
tend the  'American  Plan'  to  other 
cities  and  states.  Permits  were  ex- 
tensively withheld  in  respect  of  build- 
ings where  the  'American  Plan'  was  not 
adopted  or  not  enforced.  Builders  and 
contractors  were  constantly  urged  to 
observe  the  plan  and  were  warned  that 
failure  to  do  so  would  result  in  a  denial 
of  future  permits.  A  check  was  kept 
upon  shops  and  building  jobs  by  in- 
spectors, and  daily  reports  were  made 
as  to  whether  the  plan  was  being  ob- 
served. Whenever  it  appeared  in  any 
case  that  the  plan  waa  not  being  lived 
up  to,  a  warning  letter  was  sent  out. 
Under  appropriate  by-laws,  members 
of  organizations  subscribing  to  the 
plan,  who  violated  it  were  fined  and 
in  some  instances  expelled;  and  other 
methods,  not  necessary  to  be  recited, 
in  part  persuasive  and  in  part  coercive, 
were  adopted  and  enforced  in  order  to 
secure  a  thorough-going  maintenance 
of  the  plan. 

The    Legal    Issue    Involved 

"With  the  conflict  between  the  policy 
of  the  'closed  shop'  and  that  of  the 
'open  shop,'  or  with  the  'American 
plan.'  per  se,  we  have  nothing  to  do. 
And  since  it  clearly  appears  that  the 
object  of  the  plan  was  one  entirely 
apart  from  any  purpose  to  affect  in- 
terstate commerce,  the  sole  inquiry  we 
are  called  upon  to  make  is  whether  the 
means  employed  to  eSectnnte  it  con- 
stituted a  violation  of  the  .\nti-Trust 
Act;  and,  in  the  light  of  the  evidence 
adduced,  that  inquiry  need  be  pursued 
little  beyond  a  consideration  of  the 
nature  of  the  permit  system,  what  waa 
done  under  it.  and  the  effect  thereof 
upon  interstate  commerce. 

Findings  of  The  Lower  Court 
"The    bases    of    the    decree,    which,    in 
the    opinion    of   the    court   below,    were 
established,  may  be  briefly  and  categor- 
ically stated  as  follows: 

"1.  Permits  were  required  for  the 
purchase  of  building  materials  and 
supplies  produced  in  and  brought  from 
other  states  into   California. 

"2.  Permits,  even  if  limited  to  Cali- 
fornia produced  materials,  neverthe- 
less interfered  with  and  prevented  the 
free  movement  of  building  materials 
and  supplies  from  other  states  Into 
California. 

"3.  Persons  in  other  states  were  di- 
rectly prevented  or  discouraged  from 
shipping  building  materials  and  sup- 
plies  into   California. 

Tin  Interference  Intended 
"It  will  be  well,  in  limine,  to  em- 
phasize certain  clearly  established 
general  facts,  in  the  light  of  which 
these  grounds  must  be  considered. 
Interference  with  interstate  trade  was 
neither  desired  nor  intended.  On  the 
contrary,  the  desire  and  intention  was 
to  avoid  any  such  interference,  and.  to 
this  end,  the  selection  of  materials  sub- 
ject to  the  permit  system  was  sub- 
stantially confined  to  California  pro- 
ductions. 

"While    about    2S.0OO    permits    in    all 
were    Issued,      there      is    a      significant 
absence   of  evidence   that   any   of   them 
(Continued    on    Page    42) 
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Building  News  Section 


APARTMENTS 


Contract   Awarded. 

STORE   &    APTS.  Cost,    ?41,348 

SAN   FRANCISCO,   Cor.   Irving   St.   and 

Twentieth  Ave. 
Three-story     frame    and    stucco    store 
and    apartment    building    (10    apts. 
and  5  stores). 
Owner    —    G.    B.    Jackson   &    Son,    1929 

Irving    St.,    San   Francisco. 
Architect    —    E.    E.    Young,    2002    Cali- 
fornia St.,   San   Francisco. 
Contractor — Calrl     Olson,     963     Sanchez 
St.,  San  Francisco. 
Apartments  will  be  thoroughly  mod- 
ern,  steam   heating   plant,    etc. 


To  Be  Done  By  Day's  Work. 

APARTMENTS  Cost,    J15,000 

SAN  FRANCISCO,  N  Sacramento  81  E 
Divisadero    Street. 

Three-story  and  basement  frame  (6) 
apartments. 

Owner — Shatter  &  Sons,  3201  Washing- 
ton   St.,    San   Francisco. 

D^si^ner — Klaus  Adler,  2210  Balboa  St., 
San   Francisco. 


To  be  Done  by  Day's  Work. 
APARTMENTS  Cost,   $40,000 

SAN    FRANCISCO.         NW      Thirty-flfth 

Ave.  and  Geary  St. 
Three-story    and   basement   frame    (18) 

apartments. 
Owner — Wm.  McDonald,  6140  Geary  St., 

San    Francisco. 
Architect — M.    Morrison,    601    42nd   Ave., 

San  Francisco. 


Sub-Contracts  Awarded. 
APARTMENTS.  Cost,    $250,000 

SACRAMENTO,    Sacramento      Co.,      Cal. 

SE   Eleventh   and   N   Sts. 
Nine-story   reinforced  concrete     apart- 
ment house  (48  2  and  3-room  apts.) 
Owner — Manuel    Lewis. 
Architect — Geo.    C.    Sellon    &   Co.,   Cali- 
fornia State  Life  Bldg.,   Sacramen- 
to. 
Contractor — Wm.    C.     Keating,     Forum 

Bldg.,   Sacramento. 
Elec-trical  Work — J.  C.  Hobrecht  &  Co., 

1030  K  St.,   Sacramento. 
Relntorelng    Steel    and    Steel    Joists   — 
Truscon     Steel    Co.,    1015     10th    St., 
Sacramento. 
Mlllwork — Capital    City    Planing      Mill, 

815  S  St.,  Sacramento. 
Plastering: — Thos.  ScoUan  Co.,  2919  T 
St..  Sacramento. 
Structure  will  be  of  Italian  Ren- 
naisance  style  of  architecture  with 
flanking  pavilions.  Will  have  water- 
proof sandstone  effect  at  base  sup- 
porting a  buff  lime-stone  colored  ex- 
terior. Clay  tile  mansard  roof.  Top 
floor  will   house   ball   room. 


Contract    Awarded. 

APARTMENTS  Cost,  $10,000 

OAKLAND,  Alameda  Co.,  Cal.  SE  cor. 
45th  and  Shaffer  Aves. 

One-story    15-room    (5)    apartments. 

Owner  —  Morris  &  Meyers,  4109  Ter- 
race  St.,   Oakland. 

Architect — None. 

Contractor  —  Carl  H.  Franzen,  2574 
Grove    St.,   Oakland. 


Additional  Contracts  Awarded. 

APARTMENTS  Cost,   $150,000 

SAN    FRANCISCO.      S    Post    St.    137    W 
Leavenworth  St. 

Six-story  and  basement  Class  C  apart- 
ment house,  containing  53  apts. 

Owner  —  Post   &   Leavenworth   Realty 
Company. 

Architect — Sylvain     Schnaittacher,     233 
Post  St..   San   Francisco. 

Contractor — G.    P.   W.  Jensen,    320  Mar- 
ket   St.,    San    Francisco. 
The     following    additional    contracts 

have  been  awarded  by  the  architect  and 

owner; 

Electrical    Work — Smith    Elec.    Co.,     50 
Natoma  St.,  San  Francisco. 


Plumbins    and   Heating — Scott   Co.,    243 

Minna  St.,  San  Francisco. 
Structural    Steel— Central    Iron    Works, 

2050   Bryant  St.,   San   Francisco. 


Contract  Awarded. 

APARTMENTS  Cost,   $16,610 

SAN  FRANCISCO.     Seventeenth  St.  near 
Castro  Street. 

Three-story    frame,    brick    veneer    and 
plaster    apartment    building. 

Owner — Hahn   &  Co. 

Architect   —    Kuhn    &    Edwards,    Com- 
mercial  Bldg.,   San   Francisco. 

Contractor — Wm.  Martin,  180  Jessie  St., 
San  Francisco. 
Store  will  occupy  the  ground  floor. 


Plans  Completed. 

APARTMENTS  Cost,  $50,000 

SAN  FRANCISCO.     S  Market  St.  315  W 

Sanchez   St. 
Three-story  and     basement     reinforced 

concrete  and  frame  (12)  apartments 

and    stores. 
Owner — Jennie  Steineke,  1317  Hyde  St., 

San  Francisco. 
Architect — E.   H.   Denke,   1317   Hyde   St., 

San  Francisco.  V 


Completing   Plans. 

APARTMENTS  Cost,    $90,000 

SAN  FRANCISCO.     South  line  of  Pacific 

Ave.  and  Franklin   St. 
Six-.story     reinforced     concrete     apart- 
ment   house    to    contain    24    three- 
room  apts. 
Owner — J.   Greenbach,      180    Jessie      St., 
San  Francisco. 
Segregated   bids   will      be     taken      in 
about   ten   days. 

Building    will   have    all   modern   con- 
veniences,  including  steam   heat,   etc. 

Painting-       and        Flooring        Contracts 

Awarded. 
APARTMENTS  Cost,    $75,000 

SAN  FRANCISCO.     Bush  and  Hyde  Sts. 
Seven-story    and     basement     reinforced 
concrete   apartment    house   contain- 
ing   42    two-room    apts.      Garage    in 
basement  to   accommodate    15  cars. 
Owner  —  J.   Greenbach,    180    Jessie   St., 

San  Francisco. 
Architect — None. 
fainting — A.    Zelinsky,     180    Jessie    St., 

San  Francisco. 
Hardwood  Flooring — Roval  Floor  Co., 
620  4th  St.,  San  Francisco. 
As  previously  reported  concrete  con- 
tract was  awarded  to  the  Mission  Con- 
crete Co.,  125  Kissling  So.:  plumbing 
to  E.  V.  Lacey,  180  Jessie  St.:  heating 
and  sheet  metal  to  Atlas  Heating  & 
Ventilating  Co.,   557   4th  St. 


To   Be  Done  By  Day's  Work 

APARTMENTS  Cost,    $30,000 

SAN  FRANCISCO,  N  California  162  E 
Arguello   Blvd. 

Two-story  and  basement  (16)  apart- 
ments. 

Owner — ^D.  Emanuel,  825  Monadnock 
Bldg.,  San  Francisco. 

Architect  —  J.  C.  Hladik,  Monadnock 
Bldg.,    San   Francisco. 


Fire  Protection  Products  Co 

FIRE  DOOR  EXPERTS 


Kalameln,     Copper     and 

Doora   and   Trial 

Ornamental    Entraneea 

Sheet  Metal  VTork  of  B-reir 

Description 

CHAS.   SCHULTHEIS.  M»r. 

SllT-SllO  TWISNTIETH   STREKT 

near    Harrlaoa    St. 

SAN    FBANCISOO.   OAIilF. 


Completing   Plans. 

APARTMENTS  Cost,     $30,000 

SAN  FRANCISCO.     W.  Third  St.,  125  N 

Thornton  Ave. 
Two-story    frame,     brick    veneer    front 

apartment     building    containing     8 

three-room  apts.  and  2  stores. 
Owner — A.  Filippi. 
Architect — G.    A.    Berger,    261    Valencia 

St.,   San   Francnsco. 
Building     will     have     every     modern 
convenience.      Plans   will   be   ready   for 
figures   in   about   two   weeks. 


Contract  Awarded 

APT.     BLDG.    &.    GAR.         Cost    $14,000 

OAKLAND.         NB      COR        FOOTHILL 

Blvd.   and   26th   Ave. 
Two     stores    and     two    3     and    4-room 

apartment  bldg.   and  four  garages. 
Owner— A.    C.    Smith,       1428      Franklin 

St.,    Oakland. 
Designer    and    Contractor — Harry      C. 

Knight,  1428  Franklin  St.,  Oakland. 


Plans    Being   Prepared. 
STORE,  APTS.  Cost,  $40,000 

SAN  FRANCISCO,  Mission  St.  bet.  Rus- 
sia  and   Persia   Sts. 
Group   two-story   frame   store   and   apt. 

buildings. 
Owner — A.   B.    Frank,    Brazil   and   Mis- 
sion  Sts.,   S.   F. 
Architect — Plans    by    owner. 

There  will  be  seven  apartment  build- 
ings, each  being  two  stories  with 
etores  on  ground  floor.  Owner  will 
take    figures. 


Ready  for  Figures  Shortly. 

APARTMENTS. 

SAN  FRANCISCO.  E  Valencia  St.  126  S 
Twenty-first    Street. 

Three-story  frame,  brick  veneer  front 
apartment  and  store  building  con- 
taining 2  three  and  8  two-room 
apartments  and  2  stores. 

Owner — Peter  E.   Lynch. 

Architect— G.  A.  Berger,  261  Valencia 
St.,  San  Francisco. 


To  Be  Done  By  Day's  Work. 
APARTMENTS  Cost,    $30,000 

SAN    FRANCISCO,    W    Howard    St.    165 

S  20th   St. 
2 1^ -story    and    basement      frame      (15) 

apartments. 
Owner — Wm.  Bateman  Jr.,  1915  Bryant 

St.,  San  Francisco. 
Architect — None. 


To   Be  Done   By  Day's  Work. 

APARTMENTS  Cost,   $75,000 

SAN  FRANCISCO,  N  Jackson,  95  W 
Laguna   St. 

Eight-story  and  basement  class  A  (8) 
apartments. 

Owner  —  Carl  Jorgenson,  Atlas  Bldg., 
San  Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny  St.,   San   Francisco. 

Owner    Taking   Sub-Figures. 

APT.  HOUSES  Cost,  $40,000  each 

SA.N    FRANCISCO,    South    line   of   Page 

St.,  bet.  Fillmore  and  Steiner. 
Two  3-story  frame  and  stucco  apart- 
ment houses  (each  to  contain  10 
apartments). 
Owners  &  Builders— August  Magnusen 
and  Adrian  Peterson,  208  Noe  St 
San    Francisco.  ' 

Architect  —  J.  C.  Hladik,  Monadnock 
Bldg.,  San  Francisco. 
Steam  heating  system  will  be  used 
and  both  buildings  will  contain  every 
modern  convenience.  Construction  on 
one  of  the  buildings  has  Just  started. 
Sub-figures  are  being  taken  on  all  por- 
tions  of   the  work. 


Segregated  Figures  Being  Taken  by 
Owner. 

APARTMENTS.  Cost,  $45,000 

BERKELEY.      North   Berkeley. 

Three-story  frame  and  stucco  24  2- 
room  apts.  house,  42x88,  felt  and 
gravel  roof,  Individual  gas  heating 

Owner — C.    H    Qlsh. 

Architect— Walter  King.  74  New  Mont- 
gomery St.,  San  Francisco. 
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LOS  ANGELES,  Los  Angeles  Co.,  Cal. 

Architect  S.  uhark-s  Lee,  sau  Douglas 

Bldg.,  is  preparing  preliminary  plans 
for  tour-siory,  lOU-room  brick  apart- 
ment building,  8U.\133  feet,  at  10th  and 
Valencia  Sts.;  composition  roofing,  tile 
baths  and  drainboards,  gas  steam  heat- 
ing system,  storage  water  heater,  hard- 
wood and  tile  floors,  hardwood  and  pine 
trim,  wallbeds,  built-in  refrigerators, 
sound  deadening.  ' 

SANTA  BARBARA,  Santa  Barbara 
Cv.,  Cal. — C.  L.  Vivian,  representing 
local  syndicate,  has  acquired  200  ft.  of 
ocean  frontage  in  Ambassador  tract  as 
sice   for   laige   apartment   building. 

LOS  ANGELES,  Cal. — Mann  Bldg.  Co. 
416  1.  W.  Hellman  Bldg.,  will  build  4- 
story  and  part  basement  50-rm.  class  C 
apt.  bldg.  on  Vermont  Ave.,  n  of  Santa 
Monica  Blvd.,  for  A.  C.  Vaughn.  Postel 
&  Postel,  Van  Nuys  Bldg.,  archt. ;  face 
brick,  art  stone  trim,  tile  and  comp. 
rfg.,  fire  escapes,  tile  baths  and  drain- 
boards,  gas  rads.,  tile  cem.  and  hdwd. 
firs.,  hdwd.  and  pine  trim,  wallbeds, 
built-in  refrig.,  elevator;   $120,000. 


SEATTLE,  Wash. — Stephen  Berg,  3402 
Woodland  Park,  Seattle,  at  approx. 
$700,000  awarded  contract  to  erect  10- 
story,  120  by  108  feet  Class  A  apart- 
ments at  2004  Fourth  Ave.,  for  Olympus 
Holding  Corp.;  will  contain  300  rooms 
divided  into  2-room  suites  and  hotel 
rooms,  approx.  45  of  the  latter.  Brick 
and  terra  cotta  trimmings.  Stuart  & 
Wheailey,  arthitects,  Walker  Bldg., 
Seattle. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Architect  S.  Charles  Lee,  329  Douglas 
Bldg.,  is  preparing  preliminary  plans 
for  four-story,  100-room  brick  apart- 
ment building  at  1225  Winfield  St.;  com- 
position rooHng,  tile  baths  and  drain- 
boards,  storage  water  heater,  gas  steam 
heating  system,  hardwood  and  tile 
floors,  hardwood  and  pine  trim,  wall- 
beds,  built-in  refrigerating,  sound 
deadening. 


HOLLYWOOD,  L.  A.  Co.,  Cal. — Harry 
Censer,  603  Hibernian  Bldg.,  Loa  An- 
geles, is  taking  bids  for  4-story  and 
basement,  96-rm.  47-fam.  class  C  apt. 
bldg.,  50x130  ft.,  at  1975  N  lieachwood 
Dr.,  Hollywood,  for  Robt.  Fleishman, 
6225  Afton  PI.;  comp.  rf.,  art  stone  trim 
wr.  iron,  struc.  steel,  tile  baths  and 
drainbds.,  gas  rtg.  sys.,  aut.  water  htrs 
hdwd  and  tile  firs.,  pine  trim,  wall- 
beds,  refrig.,  elevator,  tile  mantels, 
met.  sash  and  drs. 


LOS  ANGELES,  Cal.— H.  R.  Palmer, 
3101  W  1st  St.,  will  build  3-story  70-rm 
30-fam.  apt.  bldg.  50x120  ft.,  at  715 
S  Mariposa  Ave.  for  self;  face  brick, 
comp  rf..  tile  coping,  fire  escapes,  sky- 
lights, oak  and  pine  firs.,  tiled  baths, 
built-in   beds;   $70,000. 


LOS  ANGELES,  Cal. — Arthur  Bard  & 
Co.,  405  Union  Oil  Bldg.  have  contr.  and 
are  taking  sub-bids  for  4-story  and 
part  basement  class  C  apt.  bldg.,  112x 
115  ft.,  at  1S25  S  Cahuenga  Ave.  for 
Geo.  Marcell,  Plans  by  Wm.  Allen,  1018 
Bank  of  Italy  Bldy.;  20-double  apts., 
32  single  apts.  and  4  hotel  rms;  tapes- 
try brick  facing,  art  stone  trim,  tile 
and  comp.  fr.,  struc.  steel,  fire  escapes, 
pine  trim  and  firs.,  tiled  baths  and 
tmks,  wall  beds,  steam  htg.  sys.,  aut. 
storage  water  htr.,  2  aut.  clec.  eleva- 
tors; $250,000    Work  to  start  next  week 


BONDS 


MODESTO,  Stanislaus  Co.,  Cal.  — 
County  supervisors  sell  $60,000  bond 
issue  of  Hughson  School  District  and 
$38,000  issue  of  Turlock  School  District: 
proceeds  of  sales  to  finance  school  im- 
provements. 

COLTON,  San  Bernardino  Co.,  Cal. — 
City  trus.  have  authorized  special  bond 
election  on  April  27  at  which  time  it 
is  proposed  to  vote  $45,000  for  remod- 
eling present  city  hall  and  erecting 
new   fire   engine   house. 

MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Supervisors  sell  $8,000  bond  issue  of 
Lafayette  School  District;  proceeds  of 
sale  to  finance  school  improvements. 

CARMEL-BY-THE-SEA,  Monterey  Co. 
Cal. — Election  will  be  called  shortly  to 
vote  bonds  to  finance  erection  of  new 
city  hall,  Harrison  Memorial  Hall  and 
fire   house. 


MADERA,  Madera  Co..  Cal. — May  21 
is  date  set  in  Madera  School  District 
to  vote  bonds  of  $56,000  to  finance 
school  improvements;  one  new  build- 
ing and  additions  and  alterations  to 
two  standing  structures.  H.  E.  Cook, 
H.  C.  Austin  and  Clayton  W.  Clawson 
are  trustees  of  district.  Ernest  J. 
Kump  Co.,  Rowell  Bldg.,  Fresno,  are 
the  architects. 


HAYWARD,  Alameda  Co.,  Oal.  — 
Hayward  Grammar  School  District 
vote  bonds  of  $62,000  to  finance  erec- 
tion of  one  new  school  and  additional 
wings   to   standing  structures. 


CHURCHES 


Contract  Awarded. 

ADDITION  Cost,    $75,000 

SANTA  BARBARA,   Santa   Barbara  Co  , 

Cal.     Slate  Street. 
One    and    part    two-story    native    stone 

veneer,       brick       backing.       Parish 

House  addition  to  church.  Tile  roof, 

cast  cement   trim,   metal   sash. 
Owner  —  Santa       Barbara      Episcoopal 

Church. 
Architect — Soule,    Murphy    &    Hastings, 

1206  State  St.,  Santa  Barbara. 
Contractor  —  Wagner    Constr.    Co.,    74 

New   Montgomery   St,    S.   F. 


Working  Drawings  Being  Prepared. 
CHURCH  Cost,    $85,000 

SACRAMENTO,    Cal.,    37th    and    K    Sts. 
i;rick    church. 

Owner — li'remont   Presbyterian   Church. 
Architect — Leonard   F.   Starks,   Ochsner 
Bldg.,    Sacramento. 
Plans    will    be    ready    for    figures    In 
about  three  months. 


contract   Awarded. 

CLASS  A  BLDG.  Cost,   $125,000 

SAX    FRANCISCO,    Ellis    St.,    bet.    Bu- 
chanan   and    Webster   Sts. 

Steel   frame  concrete  and  cement  class 
A   tabernacle,    130x137-6. 

Owner — Glad    Tidings    and    Bible    Tab- 
ernacle. 

Architect — AVm.    F.    Gunnison,    67    Post 
St.,    San    Franciscj. 

Lumber — Tiernan    Lumber    Co. 

Glass — W.    P.    Fuller   &   Co. 

Electric   Work  —   Dowd-Seld      Electric 
Co.,    2369    Mission    St.,    S.    F. 

Stmotiiral    Steel   —    Pacific    Structural 
Iron    Works,    370    10th   St.,    S.    F. 

Reinforcing   Steel — Badt-Falk   Co.,    Call 
Bldg.,    S.    F. 
Contracts    on      plastering,      heating, 

foofing,   etc.,   will   be  awarded   shortly. 


Working  Drawings  Being  Prepared. 
CHURCH.  Cost,    $35,000 

MARY'SVILLE,    Y'uba   Co.,    Cal.      8th    & 

D   Sts. 
Two-story   frame   and   stucco   church. 
Owner — Methodist   Episcopal   Church. 
Architect— -RoUin     S.     Tuttie,     351     12th 
St.,  Oakland. 

Besides  the  large  main  auditorium, 
8w-ucture  will  contain  a  number  of 
class  rooms,  a  kitchen  and  social  hall, 
Epworth  League  room,  study  for  the 
pastor,  choir  loft  and  other  depart- 
ments. 

Plans  will  be  ready  for  figures  in 
about  two  weeks,  at  which  time  bids 
will   be   taken   for  a  general   contract. 


Reinhart  Lumber  and  Planing  Mill  Company 

GBXRRAL,   LUMBER   YARD 

Dry  Klin  Capacity,  10  Million  Feet  per  Annum 

General    Mill    and    Cabinet    Work,    Stock    Door*.    Sa«h 

Krames   and    Monldlngs 

JKRROLJ)  AVE.  A  VARNli-vBlliD  ATB. 

Mission  901-»03-90a-904  San  FrancUc* 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CROCKER   BUILDING  YBON   BUILDING 


San  Francisco,   Cal. 


Portland,  Oregon 


ICararn  (Unttatrurtiuu  E^pnrtH 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  Interested. 
S18   MISSION    STREET  SAN    FRANCISCO 


Phone  Franklin   9400j 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 


Saturday,  May  2,  1925 
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i'lans   Being   Prepared. 

CHURCH  Cost,    J25.000 

liL,   CERRITO,    Contra   Costa   Co.,   Cal., 

Cor.    Stockton   and   Everett  Sts. 
Church    (Sunday   school,      club      rooms, 

kitches,    etc.) 
Owner — Methodist     Episcopal     Church, 

El   Cerrito. 
Architect— Wythe,  Blaine  &  Olson,  1800 

Telegraph  Ave.,  Oakland. 
Only  first  unit  will  be  constructed  at 
this  time,   to  cost  approximately   $6000. 


LOS  ANGELES,  Cal. — John  Simpson 
&  Co.,  701  Antonio  Ave.,  awarded  gen- 
eral contract  at  $74,229  for  erecting 
church  section  of  Plaza  Conununity 
Church  project  at  Los  Angeles  and 
Marchessault  Sts.;  Train  &  Williams, 
226  Western  Mutual  Life  Bldg.,  archts. 
Plumbing  was  awarded  to  B.  W.  Crow- 
ell  Co.,  at  $1555;  Wiring  to  Newbery 
Elec.  Corp.  at  $2333;  and  painting  to  A. 
S.  Grant  at  $2300.  Baker  Iron  Works 
has  contr.  for  struc.  steel;.  48x84  ft., 
main  auditorium  with  balcony  and  so- 
cial rooms  in  basement.  Class  A  steel 
frame,  reinf.  cone.  firs,  and  curtain 
walls,  stucco  exter.,  cast  stone  trim, 
clay  tile  and  comp.  rfg.,  gypsum  block 
and   metal   lath   and   plas.   partlt. 


AIHAMBRA,  Los  Angeles  Co.,  Cal. — 
J.  T.  Smoot,  512  N.  1st  St.,  Alhambra, 
was  awarded  contract  at  $55,424  for 
frame  and  stucco  church  2n  the  north- 
west corner  of  4th  St.  and  Common- 
wealth, Alhambra,  for  First  Christian 
Church.  H.  M.  Banfleld,  514  Bryson 
Bldg.,  Los  Angeles,  architect;  auditor- 
ium and  balcony  to  seat  600  people, 
Sunday  school  section  will  have  social 
center,  classrooms,  kitcliens,  etc.;  51x 
91  ft.,  with  large  wing,  composition 
roofing,  basement,  gas  unit  heating  sys., 
ventilating  system,  automatic  storage 
heater,  pine  trim,  art  glass,  hardwood, 
pine  and  cement  floors,  pipe  organ. 
Plumbing,  heating,  electric  wiring  and 
painting   to   be   awarded   ne.xt    week. 


LOS  ANGELES,  Cal. — Archt.  C.  F. 
Skilling,  431  Bradbury  Bldg.,  is  pre- 
paring preliminary  plans  for  1-story 
brick  church  bldg.,  90x64  ft.,  at  n.e. 
cor.  of  Sunset  Blvd.  and  Alexandria 
Ave.,  for  the  Bethany  Lutheran  Church; 
art  stone  trim,  asbestos  shingle  rf., 
hdwd.  and  cem.  firs.,  hdwd  and  pine 
trim,  art  glass,   organ;   $40,000. 


HATWARD,  Alameda  Co.,  Cal.— Hay- 
ward  Congregational  Church  plans  to 
erect  new  church  building  to  replace 
structure  in  First  St.  Rev.  A.  P.  Orth 
is   pastor. 


BAKERSFIELD,  Kern  Co.,  Cal.  — 
Archt.  Emmett  G.  Martin,  620  Clt.  Nat. 
btnk  Bldg.,  Los  Angeles  has  been  com- 
missioned to  prepare  plans  for  a  1- 
story  and  balcony  auditorium  on  Cali- 
fornia Ave.,  Bakersfield,  for  Roman 
Catholic  Bishop  of  Monterey  and  Fres- 
no. A.  C.  Sttuhlmann,  pastor  Bakers- 
field  parish;  seat  650  people:  stucco, 
shgle.  rfg.,  hdwd.  firs,,  gas  rads,,  art 
glass,  pine  trim.  bldg.  will  be  used  for 
church.  This  bldg.  is  the  first  of  group 
of  6  including  rectory,  convent,  church 
and   school. 


DELANO,  Kern  Co.,  Cal. — Methodist 
Church  plans  campaign  to  raise  $45,000 
to  finance  erection  of  modern  church 
edifice. 


FACTORIES  &  WAREHOUSES 


Plans   Being   Prepared. 

WAREHOUSE  Cost,  $ 

PALO  ALTO,  Santa  Clara  Co.,  Cal. 
High  St. 

One-story  reinforced  concrete  ware- 
house. 

Owner — Madison-Thoits   Co.,    Palo  Alto. 

Architect — Birge  M.  Clark,  600  Embar- 
cadero,    Palo    Alto. 


Contract   Awarded. 

FOUNDRY,   ETC.  Approx.   $194,000 

EMERYVILLE,   Alameda   Co.,    Cal. 

Four  concrete  buildings,  foundry,  ma- 
chine shop,  laboratory,  etc. 

Owner  —  Pacific  Gas  and  Electric  Co., 
Oakland. 

Architect  —  Engineering  Department 
of  owner. 

Contractor — Thebo-Starr  &  Anderton, 
Sharon  Bldg.,   San  Francisco. 


Contract  Awarded. 

BAKERY  Cost.   $14,000 

BERKELEY,  2029  Channing  Way. 

Bakery. 

Owner    —    Grocers'    Baking    Co.,    2029 

Channing    Way,    Berkeley. 
Designer — F.    A.    Post,    309    De    Young 

Bldg.,   San   Francisco. 
Contractor — F.   P.   Bowers  &   Son,   1811 

Addison    St.,    Berkeley. 


Contract  Awarded. 

WAREHOUSE  Cost,   $17,000 

SACRAMENTO,     Sacramento     L\>.,     Cal. 

No.  1730  R  St. 
Warehouse    and    corrugated    iron    shed. 
Owner — Tacoma   Brewing   Co.,    3rd   and 

R  Sts.,  Sacramento. 
Architect — None. 
Contractor   —    Chas.    Peterson,    1023    W 

St.,   Sacramento. 


Sub-figures    Being   Tak«n. 
WAREHOUSE.  Cost,    $40,000 

OAKLAND.     10th   and   Lowell. 
140X20U     1-story    Class       C      saw-tooth 

warehouse. 
Owner — Standard    Wire   Fence. 
Engineer — R.    Vane    Woods,    505      17th 

St..   Oakland. 
Contractor  —  H.    J    .Christensen,       605 

17th  St.,   Oakland. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Los  Angeles  Gas  &  Electric  Corp.,  810 
S.  Flower  St.,  has  prepared  working 
plans  and  will  start  work  in  about  3 
weeks  on  3-story  and  basement  Class  B 
building,  230x65  feet,  at  1324  Wall  St. 
to  house  electric  shop  offices  and  meter 
department.  Work  will  be  done  bv 
owner  under  supervision  of  Mr.  Kister, 
manager  of  operation  and  construction; 
brick  walls,  reinforced  concrete  floor 
and  roof  slabs,  composition  roofing, 
hollow  tile  partitions,  variegated  brick 
facing,  art  stone  trim,  fire  escapes,  steel 
sash,  marble  and  tile  work,  lockers,  gas 
fired  boiler.     Cost,   $250,000. 

SAN  BERNARDINO,  San  Bernardino 
Co.,  Cal. — San  Bernardino  Warehouse  & 
Storage  Co.,  Geo.  Herz,  president,  is 
having  plans  drawn  for  three-story  re- 
inforced concrete  warehouse,  120x200 
feet,  on  South  E  St.  Work  to  start 
about  May  15.  Reinforced  concrete, 
frame  and  floor  and  roof  slabs,  compo- 
sition roofing,  elevators.  Cost,  $175,000. 
Building  will  be  designed  to  carry  2 
additional  stories. 


UPLAND,  San  Bernardino  Co.,  Cal. — 
Upland  Citrus  Assn.,  Geo.  G.  Laidlaw, 
president,  P.  H.  Norton,  manager,  has 
voted  to  erect  new  Class  A  packing 
plant,  220x160  ft.,  on  site  of  present 
plant  at  A  St.  and  3rd  Ave.  Plans  are 
being  drawn  and  work  will  probably 
start  within  30  days.  Reinforced  con- 
crete construction,  saw-tooth  type  roof, 
conveyor.      Cost,   $150,000. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — 
Petaluma  and  Santa  Rosa  Railway  Co., 
granted  building  permit  by  city  council 
to  erect  $10,000  warehouse  at  439  Boyd 
street.  An  apple  packing  shed  will  also 
be  erected  in  connection  with  the 
warehouse. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
General  Petroleum  Co.  plans  early  con- 
struction of  a  distributing  and  ware- 
house plant  here. 


SAN  LUIS  OBISPO,  Cal.  —  Theo.  A. 
Maino,  San  Luis  Obispo,  awarded  con- 
tract by  San  Luis  Obispo  Industrial  Co., 
to  erect  first  unit  of  packing  plant  In 
Suburban  Tract  south  of  city.  This 
unit  will  be  40  by  100  feet,  of  corru. 
iron  construction. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
—Bavin  &  Burch,  173  E.  Jefferson  St., 
have  contract  for  2-story  reinforced 
concrete  warehouse  and  factory  at  1924 
Atlantic  St.  for  Southwest  Hardware 
Co.;  Noerenberg  &  Johnson,  401  L.  A. 
Ry.  Bldg.,  architects;  80x140  ft.,  stucco 
exterior,  composition  roofing,  steel 
sash,  plate  glass,  cement  floors,  2  elec- 
tric freight  elevators,  sprinkler  system, 
gas  heating,  ornamental  iron  work,  of- 
fices, storage  and  factory  space, 

.WOLLISTER,  San  Benito  Co.,  CaL— 
Hollister  Contracting  and  Building  Co., 
Hollister,  has  contract  to  erect  ware- 
house 54  by  84  ft.  tor  Stewart  Fruit  Co. 

'iAN  DIEGO,  San  Diego  Co.,  Cal  — 
Moran  Co.,  Rm.  6,  Kerckhoff  Bldg.,  Los 
Ajigeles,  has  compl.  plans  for  a  1-story 
mill  constr.  canning  factory  at  San 
Diego,  for  American  Can  Products  Co; 
80x200  ft.,  stucco  exter.,  comp  rfg  wd 
trusses,  skylights,  cem.  firs.,  steel  sash' 
mach.  found.,  mach.,  belting,  shafting; 
$  i  5,000. 


MERCED,  Merced  Co.,  Cal.— Moran 
Co.,  Rm.  6,  Kerckhoff  Bldg.,  Los  An- 
geles, has  compl.  plans  for  a  2-story 
frame  canning  factory  at  Merced,  for 
Merced  Tomato  Products  Co;  80x100 
ft.,  stucco  exter.,  comp.  rfg.,  cem.  and 
factory  maple  firs.,  steel  sash,  sky- 
lights, wire  glass,  mach.,  shafting, 
belting,  etc;  $75,000 

FLATS 


Contract    Awarded. 

FLATS  Cost,    $8500    each 

SAN   FRANCISCO.     E  Stanyan   St.   50  N 

Grove    St. 
Two     two-story    and    basement     frame 

flats    (2   flats   in   each   building). 
Owner — John   Fischer,   713   Clayton   St 

San  Francisco. 
Architect — E.  A.  Neumarkel,  544  Market 

St.,  San  Francisco. 
General  Contractor — John  Casty  &  Son, 

180  Jessie  St.,  San  Francisco. 
Painting,    electrical    work    and    shade 
contracts  will  be  awarded  separately. 


"MacArthur  For  Piles" 

STRAIGHT  SHAFT   COMrilESSED    CONCRETE   PILE 
PEDESTAL  COMPRESSED  CONCRETE  PILE 
COMPOSITE  COMPRESSED  CONCRETE  PILE 

cover  all  lengths  and  conditions  without  change  of  rigging,  delay  and 
consequent  financial  loss. 

MacArthur  Concrete  Pile  & 
Foundation  Co.,  Inc. 

373  MONADNOCK  BUILDING,  SAN  FBAIfCISCO,  CALIF. 

PHONE  SUTTER  »549 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members  Builders'   Bxehance) 

loss  MAJUurr  st. 

Phone  Market  t*l    San  Pr»Delseo 
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Contract  Awarded.  ,,onnn 

FL.\TS  Cost,    $12,000 

SAN    FRANCISCO.      NE    Funston    Ave. 

and  Judah  Street.  „,  ^    , 

Two-story  and  basement  frame  (6)  flats 
Owner — L.     Kolbe,     701     Broderick     St., 

San  Francisco. 
Architect — None. 
Contractor — R.    O.    Beach    &    Son,    4173 

23rd  St.,   San  Francisco. 


To  be   Done   by   Day's  Worlt. 

FL,ATS  Cost,   J9000  each 

SAN  FRANCISCO.     W  Thirty-third  Ave. 

100,   125  and  150  S  Clement  St. 
Three    two-story    and    basement    frame 

flats    (2   flats   in   each   building). 
Owner— H.  O.   I^indeman,   619   27th  Ave., 

San   Francisco. 
Architect — None. 


Bids  Being  Taken. 

FLATS  Cost,   $16,000 

SAN  FRANCISCO.     S  Union  Street  near 

Broderick   Street. 
Three-story     frame     and     stucco      flat 

building  containing    (3)    flats. 
Owner — Withheld. 
Architect   —   Fabre   &   Hildebrand,    110 

Sutter  St.,  San  Francisco. 
Bids   are    being   taken   for   a   general 
contract. 


To  Be  Done  By  Day's  Work. 

FLATS.  Cost,    15000    each 

SAN  FRANCISCO.  W  35th  Ave.,  N. 
CabriUo. 

Three  2-story  and  basement  frame 
flats    (2   flats   in    each    building). 

Owner — Walter  G.  Vodden,  1135  Ca- 
briUo St.,  S.  F. 

Architect — None. 


To   be   Done  by  Day's   Work. 

FLATS  Cost,    $12,800 

SAN    FRANCISCO.      N   Twenty-fifth    St. 

68  W  Bartlett  St. 
Two-story  and  basement  frame  (6)  flats 
Owner  —  Hermanson   &   Bergquist,    323 

Clipper  St.,  San  Francisco. 
Architect — None. 


Contract  Awarded. 

FLATS  Cost,   $10,647 

SAN  FRANCISCO.      N   California   St.    57 

W  'Twenty-seventh  Ave. 
Two-story  and  basement  frame  flats. 
Owner — G.   B.   Guaraglia. 
Architect — None. 
Contractor— O.   K.  Holt,   3877  26th   Ave., 

San  Francisco. 


To  be  Done  by  Day's  Work. 

PLATS  Cost,  each  $7000 

SAN  FRANCISCO,  E  34th  Ave.,  225,  250, 

275   S  Clement. 
Three  2-story  and  basement  frame  flat 

(2   flats   in   each    bldg.) 
Owner — P.  J.  Phelan,  519  14th  Ave.,  San 

Francisco. 
Architect — A.    H.    Knoll,    Hearst    Bldg., 

San  Francisco. 


To  Be  Done  By  Days  Work. 

FLATS  Cost,  $10,000 

SAN  FRANCISCO,  N  Pacific  22%  W 
Hyde  St. 

Three-story  and  basement  frame  (5) 
flats. 

Owner — I.  Wallroth,  2311  Jackson  St., 
San   Francisco. 

Architect — Gustave  Stahlberg,  544  Mar- 
ket St.,  San  Francisco. 


Contractors  Attention! 

I  am  selling  lumber  from  mill 
to  you  in  car  lots  at  whole- 
sale prices.  Can  furnish 
dimension  all  lengths,  also 
mixed  cars  including  uppers. 

W.  H.  SMITH 

MEDFORD,  OREGON 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— -Ley  Bros.,  311  S.  Vermont  Ave.,  are 
preparing  plans  for  4-story  4,  5  and  6 
room  brick  flat  building  in  the  Wilshire 
Dist. ;  face  brick,  art  stone  trim,  com- 
position roof,  tile  baths  and  drain- 
boards,  water  heater,  gas  heating  sys- 
tem, hardwood  and  tile  floors,  hardwood 
and   pine   trim,   fire   escapes,   etc. 


GARAGES 


Bids   Opened. 

GARAGE  Cost,    $20,000 

REDDING,    Shasta    Co.,    Cal. 

Brick   and  concrete   garage,    100x140    ft. 

(composition  roof). 
Owner — J.   D.   Wease,  Redding. 
Architect — Mayo,    Cowell    &    Bissell,    21 
S-San   Joac-iuin    St.,    Stockton. 
J.    P.    Brannan,    Redding,    submitted 
low    bid   at    $19,989.        Construction    has 
been    postponed    for    six    months,    how- 
ever,   and    further   information    will    be 
given  at  that   time. 


Contract  Awarded. 

FLATS  Cost,    $12,000 

SAN    FRANCISCO,   E    Pearl   398    N   Du- 

boce  St. 
Three-story    and    basement    frame    (6) 

flats. 
Owner — R.   C.   Curryer. 
Architect   . —   J.    C.    Hladik,   Monadnock 

Bldg.,  San  Francisco. 
Contractor — Stoneson  Bros.  &  Thorison 

3835  Mission  St.,   San   Francisco. 


Electrical    Contract    Awarded. 

GARAGE    ADDITION.  Cost.    $40,000 

SAN   FRANCISCO.     S.  O'Farrell   St.    68 
E.   Taylor  St. 

Pour-story    concrete    addition    to    pub- 
lic  garage.  i 

Owner — Bohemian    Garage,    375    O'Far- 
rell  St.,    San   Francisco. 

Architect — s.    Schnaittacher,    233      Post 
St.,  San  Francisco. 

Contractor — Barrett    &    Hilp,    918    Har- 
rison  St.,   San   Francisco. 

Electrical    Work — M.    Lemoge,    281    Na- 
toma  St.,  S.  F. 
As   previously  reported,   contract   for 

steel    sash   was   awarded   to   Michell   & 

Pfeffer   Iron    Wks.,    1415    Harrison   St., 

S.    F. 


Contract    Awarded. 

GARAGE.  Cost,    $21,453.80 

PALO  ALTO,    Santa   Clara  Co.      Lots   7 

S    26   &    27    Elk    10,    Palo   Alto. 
One-story    garage. 
Owner — Adolf      Gahlnbeck,     Woodland- 

Ravenswood,   Palo   Alto. 
Architect — None. 
Contractor — R.     W.    Pollmer,    465    Lyt- 

ton,    Palo    Alto. 


SAN  DIEGO,  Cal. — See  "Wharves  and 
Docks,"  this  issue.  Bids  wanted. 


SAN  FRANCISCO — Bids  were  opened 
April  23,  11  A.  M.,  by  the  Constructing 
Quartermaster,  Fort  Mason,  to  install 
gasoline  tanks  at  Crissy  Field,  San 
Francisco.  List  of  bids  follow: 
Jas.    Currne,    1100    Peninsula    Ave., 

Burlingame     $1384 

Eastman    &    Munger 1800 

Bids    have   been   rejected   and   will   be 
re-advertised    for    shortly. 


LOS  ANGELES,  Cal. — Archt.  Edward 
Cray  Taylor  and  Ellis  Wing  Taylor, 
engr.,  713  W  8th  St.,  have  been  com- 
missioned to  prepare  plans  for  a  3-sto. 
and  part  basement  reinf.  cone,  automo- 
bile bldg.  at  cor.  21st  and  Figueroa 
Sts.,  for  Pierce-Arrow  Automobile  Co., 
Mr.  Lusby;  showrm.,  60x97  ft.,  genl. 
and  sales  offices,  work  shop,  paint  and 
repair  rms.,  oil  rm.;  97x253  ft.,  press, 
br.  and  terra  cotta  facing,  comp.  rfg., 
plate  glass,  skylights,  steel  sash,  steel 
rolling  doors,  ornam.  iron  wk.,  cem. 
tile  and  hdwd.  firs.,  gas  htg.,  marble 
wk.,  pine  and  hdwd.  trim,  elec.  freight 
elevator,  ramps,  toilets,  ornam.  plas., 
etc.;   $200,000,   Bldg.   des.  for  4  or  6  sto. 


GOVERNMENT  WORK 
AND  SUPPLIES 


Contract  Avrarded. 

GARAGE  Cost,  $14,820 

SAN   JOSE,    Santa   Clara  Co.,   Cal.,   San 

Fernando  near  Market. 
Concrete  garage. 
Owner — Schenk  &  Doyle,  439  S  First  St. 

San   Jose. 
Architect — Wolfe    &   Higgins,    Auzerais 

Bldg.,  San  Jose. 
Contractor — Z.    O.    Field   &   Son,    76    W 

San  Antonio,  San  Jose. 


SAN  FRANCISCO  —  Following  bids 
were  received  April  24,  11  a.  m.,  by 
Constructing  Quartermaster,  Fort  Ma- 
son, for  tar  and  gravel  roofing  re- 
pairs at  Fort  Mason,  San  Francisco. 
Robert  F.  Smith  Co.,  433  Clemen- 
tina   St.,    San    Francisco,    low.. $1175 

A.    R.    Goodmundson     1313 

American    Rooting   Co 1392 

Alta    Roofing    Co 1398 

"Vlallott    .%    Peterson     1405 

Bender    Roofing    Co 1496 

West    Eros.    Roofing   Co 1568 

SAX  FRANCISCO — Until  May  8,  bids 
will  be  received  by  Constructing  Quar- 
termaster, Fort  Mason,  for  new  fender 
line,  piling,  etc.,  at  Fort  Mason 
wharves.  Further  information  obtain- 
able  from   above  office. 

WASHINGTON,  D.  C. — Bids  are  be- 
ing received  by  Bureau  of  Supplies  and 
Accounts,  Navy  Department,  Wash- 
ington, to  fur.  and  del.  Materials  to 
navy  yard  and  stations  as  follows,  date 
to  open  as  noted  at  close  of  each  para- 
graph: 

Sehed.  3623,  Western  Yards,  12,300 
scrubbing  brushes.  May  12. 

Sched.  3624,  eastern  and  western 
yards,  iieiting  leather,  lacing  leather. 
fillet  leather,  upholstery  leather,  arti- 
ficial leather,  sole  leather,  rigging 
leather,  harness  leather  and  rawhide 
leather.  May  12. 

Sched.  3640  Mare  Island,  3000  gals. 
linseed  oil.  May  12. 

Sched.  3641.  eastern  and  western 
yards,  large  quantities  of  benzol,  cresol 
insecticide  litiuid,  naphthalene  and  so- 
dium  fluoride,   May    12. 

Sched.  3643,  Puget  Sound,  2000  lbs. 
naval    rolled   brass,    May   5. 

Sched.  3644,  eastern  and  western 
yards,   wire   rope,   May   12. 

Sched.  3645,  San  Diego,  19,000  lbs. 
rust    preventive    compound,    April    28. 

Sched.  3649,  eastern  and  western 
yards,  brushes  and  daubers.  May  12. 

Sched.  3651,  eastern  and  western 
yards,  sheet  lead  and  solder.  May  5. 

Sched.  3655,  Mare  Island,  450  boiler 
tube  brushes.   May   19. 

Sched.  3656,  Mare  Island,  8300  lbs. 
acetone,  May  19. 

W'ASHINGTON,  D.  C. — Following 
bids  received  by  Supervising  Architect, 
Treasury  Department,  opened  simul- 
taneouslv  at  San  Francisco  and  Hono- 
lulu for  linoleum  for  floors  of  Honolulu 
Post  Office: 

At    San    Francisco: 

Gardner-Pa  vne  Co..  $7058:  add  for 
court  rooms  324  and  325,   $852. 

Van  Fleet-Freear  Co.,  $8102  and  $1010. 

At    Honolulu: 

Lewers  &  Cooke,  Ltd.,  $6070.75  and 
$874.80. 

Theo.   N.   Davids   &   Co.,    $7098.15   and 

Biiilding  Specialty  Co.,  $8814  and  $951. 
No   bids   received   at   Washington. 


SAN  FRANCISCO— Until  May  5,  11 
A.  M.,  bids  will  be  rec.  by  U.  S.  Engi- 
neer office,  85  2nd  St.,  under  Order  No. 
5932-707  to  fur.  and  del.  Rio  Vista, 
Solano  County,  steel  bunks  and  mat- 
tresses. Further  information  obtain- 
able from  above   office. 


CROWE 

GLASS 

CO. 

67*  Eddy  St. 
Phon«  Prospect  619 

E(|iiipped  To   Handle 
Any  Size  Job. 
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PHOENIX,  Ariz. — Until  May  13,  bids 
will  be  rec.  by  Superintendent,  Phoenix 
Indian  Scliool,  to  fur.  and  del.  pipe, 
tees  elbows,  nipples,  unions,  valves, 
traps,  etc.  Bids  until  May  15  to  fur. 
50S  ft.  4-in.  c.i.  pipe,  3  tees  and  200 
lbs.  caullcinf?  lead.  Bids  until  May  15 
to  fur.  2  fire  hydrants.  Further  in- 
formation obtainable  from  Supt.  at 
Phoenix. 

WASHINGTON,  D.  C— Until  May  6 
10:30  a.  m..  bids  will  be  rec.  by  Pur- 
chasing Officer,  The  Panama  Canal,  to 
fur.  and  del.  Balboa  (Pacific  Port), 
under  Circular  No.  23S2:  spot  lights, 
radio  time  receiver,  annunciators, 
bench  grinders,  bolts  (deck  &  timber), 
asbestos-magnesia         pipe  covering, 

paints  and  silica  sand.  Further  infor- 
mation obtainable  from  Assistant  Pur- 
chasing Agent,  Fort  Mason,  San  Fran- 
cisco. 

PEARL  HARBOR.  T.  H.— Following 
bids  rec.  by  Bureau  of  Yards  and  Docks, 
Navv  Department.  Washington,  U.  c, 
under  Specification  No.  5067.  for  fence 
and  entrance  gates  at  Naval  Operating 
Base,  Navy  Yard,  Pearl  Harbor: 

Item  1,  entire  work:  2,  deduct  it  ,s,- 
800  ft.  of  fence  is  omitted. 

Page  Steel  &  Wire  Co..  Bridgeport, 
Conn      iter^   1,   $20,611.62  and   $20,341.62; 

'■  Itfen- Fence  &  Constr    Co     205  King 

St..   Honolulu,   iteni   1,    *19.6Jg-    l;.*!,"^ 

Austin   Engineering  Co.,   121   W.   42nd 

St..   New   York    City,    item   1,    $24,272,    2, 

'"Lmiis  R.  Smith.  Honolulu,  T.  H.,  item 
1,    $20,400;    2.   $3500.  ™      xi 

Russell  P.  Ames,  Honolulu,  T.  H., 
item    1.    $21,539:    2,    $4169. 

Bitulithic  Paving  &  Concrete  Co , 
Ltd..  Honolulu,  item  1,  $29,465;  2,  $5976. 

GLENDALE,  Los  Angeles  Co.,  Cal. — 
Elmer  Elliott,  612  E.  Elk  Ave.,  Glen- 
dale  awarded  general  contract  for  one- 
story  Class  C  automobile  sales  and  ga- 
rage building  at  the  southeast  corner 
of  Central  Ave.  and  Colorado  St  Glen- 
dale,  for  Stephen  C.  Packer,  Alfred  F. 
Priest,  719  Fay  Bldg..  Los  Angeles  ar- 
chitect. Building  will  be  occupied  by 
Packer  Motor  Car  Co.,  Studebaker 
agents;  125x150  ft.,  showroom,  used 
car  department  and  service  garage; 
front  portion  will  have  18-ft.  story  with 
mezzanine  floor;  brick  walls,  Spanish 
design,  stucco  front,  tile  roofing,  tile 
floor  in  showroom,  steel  sash,  plate 
glass  copper  fronts,  reinforced  con- 
crete lintels,  metal  skylights,  cimposi- 
tion  roofing.  Coker  &  Taylor,  Glen- 
dals,  have  plumbing  contract  and  Lowe 
Electric  Co.,  1046  Serrano  Ave.,  has 
contract  for  electric  work.  Total  cost, 
$50,885. 
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OAKLAND,  Cal. — ^Uniil  May  23,  11 
a.  m.,  bids  will  be  received  by  U.  S. 
Engineer  Office,  Customhouse,  San 
Francisco,  for  dredging  in  Oakland 
Harbor.  Spec,  and  further  information 
obtainable    from    above    office. 


WASHINGTON,  D.  C— Until  May  14, 
10:30  A.  M.,  bids  will  be  rec.  by  Pur- 
chasing Olhcer,  Panama  Canal,  to  fur. 
and  del.  Balboa  (Pacific  Port)  under 
Circular  No.  1666,  Southern  Yellow  pine 
or  Douglas  fir  lumber  and  creosoted 
piles  and  cypress  cross  and  switch  ties. 
Further  information  obtainable  from 
Assistant  Purchasing  Agents,  Fort 
.Mason.   S.in   Francisco. 


HALLS  AND  SOCIETY 
BUILDINGS 


Plans  Being  Prepared. 
OFFICE  BLDG.  Cost,  $100,000 

OAKLAND,   Alameda   Co.,   Cal. 
Three-story   reinforced   concrete   lodge, 

store   and   ofHce  building. 
Owner  —  Corporated    Masonic    Temple 

Association. 
Architect — Paul  R.  Williams,  1400  Stock 

Exchange  Bldg.,  Los  Angeles. 
There  will  be  stores  and  entrance  in 
first  floor,  offices  and  lodge  rooms  in 
second  with  auditorium  and  balcony  to 
seat  1000  in  3rd;  90x100  feet,  rug.  brick 
and  art  stone  facing,  composition  roof- 
ing, steel  trusses,  plate  glass,  orna- 
mental iron  work,  cement,  tile  and 
hardwood  floors,  gas  radiators,  storage 
water  healer,  pine  and  hardwood  trim. 


BENICIA.  Solano  Co.,  Cal.  —  Until 
May  H.  11  A.  M.,  bids  will  be  re- 
ceived by  T.  J.  Smith,  Major,  Ord.  Dept., 
Commanding,  Benicia  Arsenal,  to  fur- 
nish seven  galv.  sheet  metal  skylights, 
complete,  and  installed  on  roof  of 
Building  No.  71  at  Benicia  Arsenal. 
Snecifications  on  file  in  office  of  Lar- 
sen  Advance  Construction  Reports. 

S.\N  LUIS  OBISPO.  Cal.— Until  May 
22,  3  P.  M..  bids  will  be  received  by 
Supervising  -Architect,  Treasury  De- 
partment, Washington,  D.  ".,  to  erect 
building  and  approaches  at  San  Luis 
Obispo,  including  mechanical  equip- 
ment of  a  one-story  tile  and  stucco, 
stone  trimmed,  fireproof  first  floor  post 
office.  62  by  69  feet.  See  call  for  bids 
nnder    official    proposal   eoluuiii    in    this 


Ready   for   Sub-Figures   Shortly. 
THEATRE,  ETC.     Cost,  Approx.  $75,000 
DUNSMUIK,  Siskiyou  Co.,  Cal. 
Three-story  Class   C  lodge  and   theatre 

building  (Italian  architecture)  . 
Owner — Dunsmuir  Lodge  of  Masons. 
Architect — Carl  Werner,  Santa  Fe  Bldg., 

San  Francisco. 
Contractor    —    Wagner    Constr.    Co.,    74 

New    Montgomery    St.,    S.    F. 
Theatre,  will   occupy   first  floor,   office 
rooms    on    second   floor    and    third    floor 
will   be   devoted  to  lodge  rooms. 

Plans  are  being  slightly  revised  and 
contractors  will  be  ready  for  sub-fig- 
ures in  about  three  weeks. 


Plans  to  be   Prepared. 

ADDITIO.N  Cost,  $125,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  Second 

and  San  Antonio  Sts. 
Four-story  reinforced  concrete  or  steel 

frame      addition      {accommodations 

for  75). 
Owner — Y.  W.   C.  A. 
-Architect — Binder  &   Curtis,    35   W-San 

Carlos    St.,    San   Jose. 


Completing    Plans. 

ALTERATIONS  Cost,  $10,000 

SAN  JOSE,  Santa  Clara  Co.,  Market  and 
San  .\ntonio. 

Remodeling  of  Interior  of  three-story 
brick  building  to  armory,  new  com- 
position roof. 

Owner — Victor   Scheller,   San  Jose. 

Architect — Wolfe  &  Higgins,  Auzerais 
Bldg.,    San    Jose. 


Plans   Approved. 

LODGE    BLDG.  Cost,    $60,000 

ROSEVILLE,   Placer   Co.,   Cal.     Vernon 

and    Washington    Sts. 
Two  and  one-half  story  Masonic  lodge 

bldg. 
Owner — Masonic    Lodge    of      Roseville, 

No.   222. 
Architect — Norman      R.       Coulter,      46 

Kearny  St.,  S.  F. 
The  building  will  have  store  space 
on  the  ground  floor,  a  banquet  room 
and  roof  garden  on  the  upper  floor, 
a  large  lodge  room  and  balcony  with 
a  seating  capacity  of  250  persons  and 
an  auditorium  with  a  balcony  having 
a  combined  seating  capacity  of  850 
persons    on   the  second   floor. 


Bids  Being  Taken  From  a  Selected  List 
of  Contractors. 

CLASS  C  BLDG.  Cost,   $225,000 

OAKLAND,  Alameda  Co.,  Cal.  Harri- 
son  St.   near   Grand   Ave. 

Five-story  class  C  boarding  home  for 
girls. 

Owner— Y.   W.   C.    A. 

-Architect— C.  W.  McCall,  1404  Frank- 
lin   St.,    Oakland. 


SAN  DIEGO.  Cal.— Until  11  .\.  M..  May 
12,  bids  will  be  rec.  by  public  works 
office.  Naval  operating  base,  11th  Naval 
Dist.,  for  aut.  refrigerating  olant  at 
Naval  operating  base  here,  consisting 
of  one  2-ton  motor  driven  ammonia 
refrigerating  machine,  828  lin.  ft.  1-in. 
pipe  coils,  aut.  control,  wiring  and  pipe 
connections,  etc.  Plans  No.  5055  ob- 
tainable from  public  works  officer,  Ft. 
of  Broadway,  on  deposit  of  $10,  return- 
able. 


SAN  LE.\NDRO,  Alameda  Co.,  Cal. — 
Harry  Begier,  748  E-14th  St.,  San  Le- 
andro,  at  approx.  $35,000  awarded  con- 
tract to  remodel  and  make  additions  to 
.American    Legion    clubhouse. 


Mailing  Lists 


SAN  PEDRO,  Los  Angeles  Co.,  Cal. — 
Architects  Jay,  Rogers  &  Stevenson,  919 
California  Bldg.,  Los  Angeles,  and 
Pasadena,  have  completed  plans  for  a 
5-story  and  basement  reinforced  con- 
crete Y.  M.  C.  A.  on  Beacon  St.,  between 
9th  and  10th  Sts.,  facing  Harbor,  San 
Pedro,  for  Young  Men's  Christian  As- 
sociation; L.  S.  Anderson,  chairman:  I. 
\V.  Larrimore,  secretary;  300  rooms  and 
public  baths,  library,  reading  rooms, 
lobby,  gymnasium,  restaurant,  canteen 
school  rooms,  etc.;  stucco  and  art  stone 
e.xterior,  142x186  feet,  composition  and 
tile  roofing,  plate  glass,  steam  heating 
system,  electric  elevators,  ornamental 
iron  work  , cement,  tile  and  hardwood 
floors,  storage  water  heater,  pine  trim, 
ornamental  plaster,  shower  baths,  fire 
escapes.  Cost,  $550,000.  Bids  will  be 
taken  April   29th. 


LOS  ANGELES,  Cal. — Archts.  S.  Til- 
den  Norton  and  Frederick  H.  Wallis, 
716  S  Spring  St.,  are  preparing  plans 
for  a  2-story  and  basement  brick  club 
Oldg.,  at  n.w.  cor.  Soto  St.  and  Michi- 
gan Ave.,  for  Young  Men's  Hebrew  As- 
sociation; swimming  pool,  gym.,  show- 
ers and  locker  rms.,  lodge  quarters,  of- 
fices, dance  hall,  billiard  rm.,  ladies 
and  men's  rest  rms.;  79x100  ft.,  press. 
br.  and  or.  stone  trim,  comp.  rfg.,  cem. 
and  hdwd.  firs.,  steam  htg.  sys.,  reinf. 
cone,  tiled  pool,  plate  glass,  struc.  steel 
ornam.  plas.,  pine  and  hdwd.  trim; 
$75,000. 


SAN  FRANCISCO  —  Coast  Construc- 
tion Co.,  Crocker  Bldg.,  contractors, 
have  awarded  the  following  sub-con- 
tracts in  connection  with  the  construc- 
tion of  a  frame  clubhouse  to  be  erect- 
ed at  the  stadium  in  Golden  Gate  Park. 
Plans  by  Architects  Masten  and  Hurd, 
278  Post  St. 
Reinforcing    steel — Truscon     Steel     Co., 

709  Mission  St.,  S.  P. 
Excavating  —  Carlin    Grading   Co.,    180 

Jessie    St.,    S.    F. 
Millnork  —  Empire    Planing    Mill,    750 

Bryant  St.,  S.  F. 
Plumbing  and   heating  —  Noble-Powers 

Co.,    Wells   Fargo    Bldg.,    S.   P. 
Electrical  work — Smith  Electric  Co.,  50 

Natoma    St.,    S.    F. 
Roofing  and  nater-proofing — Mallott  & 

Peterson,   2412   Harrison  St.,  S.  F. 
Sheet    metal    work — Capitol    Art    Metal 

Co.,   1133   Howard   St.,   S.   F. 


LODI,  San  Joaquin  Co.,  Cal. — White 
Apron  Club,  Mrs.  J.  Knothe,  chairman 
of  Building  Committee,  plans  early  con- 
struction   of   $6000    clubhouse. 


HOLLYWOOD.  Los  Angeles  Co.,  Cal. 
— -Architect  Julia  Morgan,  Merchants' 
E.xchange  Bldg.,  San  Francisco,  is 
taking  bids  from  selected  list  of  con- 
tractors for  three-story  and  basement 
class  A  club  with  70  bedrooms,  kitchen, 
recreation  rooms  and  office  at  Lodl 
Place  and  Lexington  Ave.,  Hollywood, 
for  Hollywood  Studio  Club.  Miss  Wil- 
liams, secretary,  6129  Carlos  Ave.,  Hol- 
lywood. Reinforced  concrete  construc- 
tion, stucco  surfacing,  tile  roofing,  ce- 
ment and  hardwood  floors,  tile  baths 
and  showers,  steam  heating.  Cost  $160,- 
000. 


BEVERLY  HILLS.  Los  Angeles  Co., 
Cal. — Architects  Gable  &  Wyant,  634  S. 
Western  Ave.,  has  completed  plans  for 
2-story  clubhouse  on  Benedict  Canyon 
Dr.,  Beverly  Hills,  for  Beverly  Hills 
Woman's  Club;  frame  and  plaster,  tile 
roof,  ornamental  iron,  hardwood  and 
tile  floors,  hardwood  and  pine  trim,  gas 
heating  sj-stem.  Bids  will  be  taken 
soon. 

HOSPITALS 

EUREKA.  Humboldt  Co.,  Cal. — Fred 
J.  Maurer  &  Son,  Eureka,  at  $25,560 
submitted  low  bid  to  supervisors  to 
erect  ten  cottages  for  tubercular  unit 
at  County  hospital.  Other  bids,  taken 
under  advisement  until  May  12,  were: 
Louis  Halvorson,  Eureka,  $26,920;  Mer- 
cer-Fraser,  Eureka,  $28,877. 
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OAKLAND,  Cal.— Until  May  25.  11  A. 
M.,  bids  will  be  received  by  Geo.  E. 
Gross,  County  Cleric,  for  the  comple- 
tion of  the  carpenter  work  and  mis- 
cellaneous interior  finish,  plumbing 
fixtures,  heating  and  electrical  equip- 
ment sanitary  base,  heating  and  ven- 
tilating work  and  electric  work  at  the 
Highland  Hospital.  The  work  is  di- 
vided into  the  following  departments: 
Dept.  S,  Carpentry  Work,  etc.;  Dept. 
13  Plumbing  Fixtures;  Dept.  14,  Heat- 
ing and  Electrical  Equipment;  Dept. 
1.-  Sanitary  Base;  Dept.  17,  Heating 
and  Ventilating  Work;  Dept.  18,  Elec- 
tric Work.  Henry  H.  Meyers,  archi- 
tect, 1201  Kohl  Bldg.,  San  Francisco. 
See  call  for  bids  nufler  official  pro- 
IH>Hal   section   In   this    issue. 

FRESNO,  Fresno  Co.,  Cal. — Election 
will  be  called  shortly  to  vote  bonds  of 
apprux.  $150,000  to  finance  erection  of 
additional  buildings  at  county  hospital 
grounds. 


OAIiLAND,  Alameda  Co.,  Cal. — J.  E. 
Branagh,  1S4  Perry  St.,  Oakland,  has 
awarded  the  following  sub-contracts 
in  connection  with  the  construction 
of  the  Pathological  Laoratory,  garage 
and  power  house  for  Highland  (coun- 
ty) hospital  at  14th  Ave.  and  Val- 
lecito  Place.  Henry  H.  Meyers,  archi- 
tect. Kohl  Bldg.,  San  Francisco.  Con- 
tract   price    $153,000: 

Exacavatingr — Ariss    Knapp.    Oakland. 
Rocli,   Sand,  Gravel   and    Cement — Oak- 
land Building  Material  Co. 
Liunher — J.    H.    McCallum,    S.    F. 
mm    Work — Sunset    Lumber    Co.,    Oak- 


land. 


S.    F. 


and 
Co., 


Plastering — A.    Knowles, 

Architectural    Terra    Cotta,    Manfg. — N. 

Clark   &   Son. 
Brlclc    and    Hollow      Tile — White 

Gloor,  S.  F. 
Pinmblntv    and    Heating    —    Scott 

Oakland. 
Sheet    Metal    Work — East      Bay      Sheet 

Metal  Works,  Oakland. 
Electrical    Work — Pierce    Electric      Co., 

S.    F. 
Structural   Steel,  Ornamental  and  Misc. 

Iron — Pacific      Coast       Engineering 

Co..  Oakland. 
Steel    Sash — Met    Prod      Co.         Moulded 

Section,   Jambs — U.    S.    Metal      Pro- 
ducts  Co.,    S.   F. 
Reinforced    Steel    —    W.    S.    Wetenhall, 

S.   F. 
Acme   Rolling   Doors— Chas.      Christen- 

sen  Co..  Oakland. 
Gas    Equipment  —   S.    F.   Bower   &    Co., 

S.    F. 
Air  Compressor  Baker  Ball  Bearing'  — 

William  Moon  Co.,  Oakland. 
Hardware — Emeryville     Hardware     Co., 

Oakland. 
Incinerator — Kerner     Incinerator       Co.. 


S.   F. 
Johnson     Burner — S. 

Oakland. 
Glass — Cobbledick-Kibbe 

Oakland. 
WindoTF    Screens — Simpson 

Oakland. 


Johnson 


Co., 
Co., 

Co., 


HOTELS 


Contract    Awarded. 
ALTERATIONS 
OAKLAND,  Alameda  Co 

Ave. 
Alterations    and    addition    tc 

house. 
Owner — Neal.   Hanna   &  Neal 

Ave.,   Oakland. 
Architect — R.   E.   Remmel,    945   Warfield 

Ave.,    Oakland. 
Contractor — Grigsby     Bros.,     3911     Vale 

Ave.,   Oakland. 


rooming 
1607    2nd 


Plans  Being  Prepared. 

HOTEL  Cost,    $125,000 

HUMBOLDT    CO..    N    Fork    Eel    River, 

20   miles    So.    of   GarbervUle. 
Two-story     frame     and     plaster     hotel 

building,      containing     100      rooms, 

English   architecture. 
Owner — Benbow  Development  Co.,  Gar- 

berville.    Calif. 
Architect — Albert  Farr,  68  Post  St.,  San 

Francisco. 


PITTSBURG.  Contra  Costa  Co..  Cal.— 
Ground  has  been  broken  for  proposed 
two-story  hotel  and  store  building  at 
E-4th  and  Cumberland  Sts.  for  Chris. 
Notis;   fireproof  construction. 


Plans    Being   Prepared.  „ 

HOTEL.  Cost,   $125,000 

SA.V   FRANCISCO.     Downtown   section. 
Five-story    Class    C   Hotel,    75x137,    100 

rms.    100%    baths,    steam      heating 

plant,   etc. 
Owner — Withheld. 
Architect    —    Wm     F.    Gunnnlson,    57 

Post  St.,  S.  F. 


Option  Secured. 

HOTEL 

SAN  MATEO  COUNTY 

Near    Woodslde. 
Two-story    Spani 


sion    style   hotel 


300  rooms,  100%  baths.;  golf  course, 

tennis  courts,   plunge,   etc. 
,-ner — Harry   Louterbach    Co.,   Burlin- 

game,  representing  a  group  of  San 

Francisco    and    Peninsula   interests, 
chitect — Not   Selected. 


LOS  ANGELES.  Cal. — The  Postle  Co., 
archts.  and  engrs.,  631  Van  Nuys  Bldg., 
have  prepared  plans  for  12-story  and 
basement  class  A  store  and  hotel  bldg. 
on  west  side  of  Carondelet  St.  n  of  7th 
St.,  for  Arthur  C.  Vaughan  and  assoc. 
Four  stores  and  265  hotel  rooms;  75x123 
ft.,  reinf.  cone,  constr.,  press,  br.  and 
terra  cotta  facing,  plate  glass,  hdwd. 
trim,  tiled  baths  and  showers,  steam 
htg.,  vacuum  cleaning.  1  freight  and  2 
passenger    elevators;    $800,000. 


NEWPORT  BEACH,  Orange  Co.,  Cal. 
— Frank  Musselman.  1908  W.  5th  St., 
Santa  Ana,  has  purchased  old  Newport 
hotel  property.  100x150  ft.,  at  corner 
Ocean  and  23rd  Sts..  where  he  contem- 
plates erecting  new  hotel. 


LOS  ANGELES,  Los  Arge'es  Co.,  Cal. 
— Samuel  Pollack,  194S  New  .lersev  St., 
is  taking  bids  for  4-story  and  base- 
ment. 173-room,  Class  C  hotel  building, 
on  Westlake  Ave.,  bet.  7th  and  .'^th 
Sts.,  for  himself.  E.  Van  Den  Hov-n. 
627  I.  W.  Hellman  Bldg.,  architect. 
Face  brick,  art  stone  trim,  composition 
roofing,  structural  steel,  ornamental 
iron,  100%  tile  baths,  steam  heating 
system,  tile,  cement  and  pine  floors, 
telephone  system,  kitchen  equipment. 
Cost,    $160,000. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Architect  S.  Charles  Lee.,  329  Douglas 
Bldg.,  is  preparing  preliminary  plans 
for  5-story,  100-room.  Class  A  hotel 
building  on  Leeward  St..  125  feet  east 
of  Vermont  Ave.;  100%  tile  baths, 
steam  heating  system,  hardwood,  tile 
and  cement  floors,  hardwood  and  pine 
(rim.  levator.  There  probably  will  be 
kitchen  and  dining  room  equipment. 


Preliminary    Plans    Completed. 
•ADDITION  Cost.   $500,000    or  more 

S.A.X    FRANCISCO.      Market    at   Eighth. 
Seven-story,  roof  garden  and  basement 
reinforced   concrete    and   steel    con- 
struction hotel  addition. 
Ownf-r    —    Whitcom*!      Estate,      Ernest 
Drury,  Mgr..  Hotel  Whitcomb,  S.  F. 
.Architect — Myron  Hunt,  1107  Hibernian 
Bldg.,    Los   Angeles. 
Preliminary  sketches  have  been  turn- 
ed over  to  the  owner  for  approval,  and 
are   a'waiting  approval. 


LOS  ANGELES,  Cal. — Archts.  John 
Parkinson  and  Donald  B.  Parkinson, 
420  Title  Ins.  Bldg..  are  taking  bids 
for  struc.  steel  for  12-sto.  addition  to 
Hayward  Hotel  at  6th  and  Spring  Sts. 
for    Harry   Fryman. 


Member  S.  F.  Builder*'  Bxchang* 
Phone   Sutter   1700 

ALBERT  DEAN 

Random  Varieiarated  Colors  Slate 

Roofing 

and 

Random  Variegated  Colors  Tile 

Roofing 

Composition   Hoofing 

General  Roof  Repairing 

Samples  Submitted 

ISO  Jesaie    St.,   Son   F^ancUeo 

Res     4201    Mission    St. 

Phone    Randolph    (982 


LOS  ANGEI..ES,  Cal. — Archt.  E.  Van 
Den  Hoven,  672  1.  W.  Hellman  Bldg.,  is 
taking  bids  for  4-story  and  basement 
173-rm  class  C  hotel  bldg.  on  West- 
lake  Ave.,  bet.  7th  and  8th  Sts.  for 
Samuel  Pollack,  1948  New  Jersey  St., 
face  brick,  art  stone  trim,  comp.  rf., 
struc.  steel,  ornam.  iron,  100%  tile 
baths,  steam  htg.  eys.,  tile,  cem.  and 
pine  fls.,  telephone  sys.,  kitchen 
equipment,     etc.;     $160,000. 


HONOLULU,  T.  H. — Matson  Naviga- 
tion Co.,  Matson  Bldg.,  San  Francisco, 
in  conjunction  with  Territorial  Hotel 
Co.  of  Honolulu,  will  erect  a  $2,000,- 
000  hotel  building  at  Waikiki,  T.  H. 
The  announcement  is  made  by  B'rank 
Atherton  of  Castle  &  Cook.  Honolulu 
agents  for  the  Matson  Company. 


ASTORIA,  Ore. — Archs.  Lucius  & 
Cash,  Lewis  Bldg.,  Portland.  Ore.,  pre- 
paring plans  for  four-story  and  base- 
ment concrete  and  brick  hocel  to  be 
erected  for  E.  F.  Weinkebach  at  ilth 
and  Wayne  Sts.;  will  conlain  two  ."itores 
and  lobby  on  ground  floor  and  51  rooms 
in  upper  floors.     Est.  cost,  $80,000. 


ALHAMBRA.  L.  A.  Co.,  Cal. — Mann 
Bldg.  Co.,  416  I.  W.  Hellman  Bldg.,  Los 
Angeles,  are  taking  sub-bids  for  4-sto. 
and  basement,  127  rms..  Moorish  hotel 
and  apt.  bldg.,  300x300  ft.  at  cor.  First 
St.  and  Maclay  Ave.,  Alhambra,  for  the 
Alhambra  Community  Hotel  Corp., 
headed  by  Dr.  C.  B.  Alexander,  of  Al- 
hambra; plas.  exter.,  tile  rf.,  wr.  and 
ornam.  iron,  fire  escapes,  100%  tile 
baths,  low  pressure  steam  htg.  sys., 
metal  lath  and  plas.,  tile,  cem.  and 
hdwd.  firs.,  hdwd.  and  pine  trim,  wall- 
beds,  kitchen  and  dining  rm.  equip- 
ment, refrig.  plant,  elevators,  etc; 
$300,000. 


ICE  &  COLD  STORAGE 
PLANTS 


PATTERSON,  Stanislaus  Co.,  Cal. — 
Walfred  Kutson,  Patterson,  at  approx. 
$55,000  awarded  contract  by  Mutual 
Creamery  to  erect  creamery  plant  in 
West  Thomas  Avenue;  brick  construc- 
tion:  180  by  245   ft. 


WATSONVILLE,  Santa  Cruz  Co.,  Cal. 
— Davis-Heller-Pearce  Co.,  Delta  Bldg., 
Stockton,  are  preparing  plans  for  a 
reinforced  concrete  ice  manufacturing 
and  storage  plant  at  Watsonville  Junc- 
tion adjoining  the  S.  P.  Railway  yards 
for  the  Union  Ice  Co..  head  office,  354 
Pine  street,  San  Francisco.  Approxi- 
mate cost  is  $350,000.  Further  informa- 
tion "Will  be  given  very  shortly. 


SAN  DIEGO.  Cal. — See  ' 
Work  and  Supplies,"  this 
wanted. 


POWER  PLANTS 


LOS  ANGELES,  Cal.— Until  3  p.  m.. 
May  15,  bids  will  be  rec.  by  pub.  serv. 
comm.,  207  S  Broadway,  for  electrical 
relays  under  spec.  P-352-479.  Jas.  P. 
\'ronian,  secretary. 


SALINAS,  Monterey  Co.,  Cal. — Geo.  F. 
I'hythian,  construction  superintendent 
for  H.  M.  B_vllesby  Engineering  and 
Management  Corp.  of  Chicago,  is  in 
charge  of  construction  for  improve- 
ments for  the  Coast  Valleys  Gas  and 
Electric  Co.,  with  offices  at  Salinas. 
Construction  has  been  started  on  a  two 
story  reinforc'ed  concrete  and  steel 
sub-station  at  Bridge  and  Carneros  Sts 
and  work  will  be  started  shortly  on  a 
garage,  machine  shop  and  store  room 
structure  immediately  adjoining  the 
sub-station. 


PUBLIC   BUILDINGS 


SAN  FRANCISCO.  —  Scott  Co.,  243 
:\nnna  St.,  S,  F.,  at  $2,896  submits  low 
bid  to  Bd.  Pub.  Wks.  to  remodel  heat- 
ing system  in  Hall  of  Justice.  Other 
bids:  P.  J.  Enright,  $2,920;  The  Turner 
Co.,  $3,180;  A.  Lettich  $3,429;  Chas.  H. 
Brown,    $3,470. 
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Bids   Opened. 

STATION  Cost,    $20,000 

STOCKTON,  San  Joaquin  Co.,  Cal.  Civic 
Center,     between     new    Auditorium 
and  City  Hall  now  under  construc- 
tion. 
One-story  and  basement  bricl<  and  con- 
crete   flrepjroof  central    fire    alarm 
station,   45   feet   square. 
Owner — City   of  Stockton. 
Architect — Mayo,    Cowell   &    Bissell,    21 

S-San    Joaquin    St.,  ^tockton. 
Frank  Tucker,  321  N-Sierra  Nevada 

St.,  Stockton $23,769.25 

J.    F.    Shepherd 25,797.00 

J.   A.   Allen 27,495.00 

Bids  have  been  talten  under  advise- 
ment. Further  report  will  be  given 
very  shortly. 

HEALDSBURG,  Sonoma  Co.,  Cal.  — 
Until  May  11,  7:30  p.  m.,  bids  will  be 
received  by  J.  W.  Hillhouse,  city  clerk, 
to  fur.  materials  and  labor  to  repaint 
city  hall.  Cert,  clieck  10%  payable  to 
Pres.  of  Bd.  of  Trustees  req.  Further 
information  obtainable  from  clerk. 

LOS  ANGELES,  Los  Angeles  Co.,  Cal, 
— Dept.  of  Constr.,  grandstand  Exposi- 
tion Park,  799  W.  Santa  Barbara  Ave., 
Chas.  O.  Brittian,  supt.,  is  preparing 
working  plans  for  three-story  and  base- 
ment reinforced  concrete  police  sub- 
station at  1345  Georgia  St.  for  city  of 
Los  Angeles:  cells,  offices,  kitchen,  din- 
ing room,  toilets  and  showers,  pistol 
range,  assembly  hall,  etc.:  50x125  feet, 
pressed  brick  facing,  composition  roof- 
ing, tile,  hardwood  and  cement  fioors, 
plate  glass,  skylights,  steel  sash,  steam 
heating  system,  storage  water  heater, 
pine  trim.  Bids  will  be  taken  in  about 
30  davs. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Dept.  of  Constr.,  grandstand.  Exposi- 
tion Park,  799  W.  Santa  Barbara  Ave., 
Chas.  ®.  Brittian,  supt.,  has  completed 
preliminary  plans  for  a  two-story  and 
basement  tirick  and  reinforced  concrete 
police  sub-station  on  York  Blvd.,  bet. 
Branch  St.  and  Aldama  St.  foro  city  of 
Los  Angeles;  assembly  hall,  cells,  of- 
fices, toilets,  lockers  and  shower  baths, 
pistol  range,  etc.;  100x80  ft.,  pressed 
brick  and  art  stone  facing,  composition 
roofing,  steel  sash,  skylights,  pine,  ce- 
ment and  hardwood  floors,  steam  heat- 
ing system,  storage  water  heater,  struc- 
tural steel,  garages. 


HEALDSBURG.  Sonoma  Co.,  Cal.— 
Until  May  11,  bids  will  be  received  by 
town  trustees  to  paint  and  renovate  the 
interior  of  the  city  hall.  Plans  on  file 
in   office  of  city  clerk. 


FRESNO,  Fresno  Co.,  Cal.  —  County 
superv.  are  considering  advisability  of 
calling  special  bond  election  to  provide 
$500,000  for  new  county  bidgs.  and  im- 
provements as  follows:  Courthouse  ad- 
dition, $2S0.000;  new  htg.  plant  for 
courthouse,  $70,000;  new  tubercular  and 
contagious  disease  wards,  and  new 
steam  plant  at  county  hospital,  $150,000 


FRESNO,  Fresno  Co.,  Cal.  —  County 
supervisors  vote  to  call  election,  prob- 
ably in  July,  to  vote  bonds  of  approx. 
$400,000  to  finance  erection  of  additions 
to    present    courthouse. 


SANTA  CKUZ,  Santa  Cruz  Co.,  Cal. — 
Following  bids  were  received  April  23, 
2:30  P.  M.,  by  H.  E.  Miller,  county 
clerk,  to  erect  county  garage  and  ma- 
chine shop  in  Eagle  St.: 
Lozier  &  Carr,  Santa  Cruz  (award- 
ed)     $13,226.75 

N.  M.  Thief,  Santa  Cruz 13,409.75 

Palmer  &  Balsiger,  Santa  Cruz   14,275.00 
West  Coast  Constr.  Co.,   S.   F..    14,734.12 


SAN  FRANCISCO — City  Purchasing 
Agent  Leonard  Leavy  has  been  in- 
structed to  purchase  equipment  for 
lighting  the  City  Hall  dome:  total  es- 
timated cost  $8000.  Equipment  con- 
sists of: 

113-L  9  projectors  with  clear  lenses 
similar  to  Cat.  No.  195863,  General 
Electric    Co. 

oO-L  15  projectors  with  clear  lenses, 
leaded  similar  to  Cat.  No.  224810,  G.  E. 

8  18-in.  incandescent  searchlights 
similar   to   Cat.    No.   248S07,   G.    E. 

16    Ivanhoe    R.    E.   L.   100   reflectors. 

Forty-eight    16x8-in.    ball   globes. 


COMPTON,  L.  A.  Co.,  Cal.— Witt  & 
Chute,  2514  W  Santa  Barbara  Ave., 
L,  A.,  were  low  bidders  on  gen.  contr. 
at  $78,615  Anr  21.  Other  low  bids  were: 
Plumbing,  Thos.  Haverty  Co.,  316  E  8th 
St.,  Los  Angeles:  elec  wiring,  H.  A. 
Paschall,  11735  Willowbrook  Ave.. 
•  'omnton,  for  2-story  and  basement 
lirick  citv  hall  fir  the  city  of  Compton: 
Frank  M.  Goodwin.  207  W  Main  St., 
archt. :  plas.  and  art  stone  exter.,  tile 
and  comp.  rfg.,  gas  htg..  cem..  hdwd. 
and  pine  fls..  hdwd.  and  pine  trim, 
storage  water  htr..  tile  and  marble 
work;  the  alternates  are  all  deduc- 
tions: fl)  substituting  cem.  for  tile 
fls..  (2)  substituting  cem.  for  quarry 
tile,  (3)  substituting  two  coats  of 
paint  for  washable  paints. 


PASADENA.  L.  A.  Co.,  Cal.— Orndnrff 
Constr.  Co..  351  N  'Western  Ave.,  Los 
Angeles,  sub,  lotv  bid  on  genl.  contr.  at 
$318, S17  to  city  of  Pasadena  April  25 
for  new  municipal  library  hldg.  Lo^v 
b'dders  on  sub-trades  were:  Plumbing, 
Thos.  Havertv  Co..  8th  St.  and  Maple 
Ave,.  Los  Ane-eles,  $11,2.'?2:  htg.  and 
vent.  Foos-T-nes  Co,.  E  Union.  Pasa- 
dena, $5<i,S6<i:  elec,  wiring.  Jensen  Fl. 
Co.,  114  W  7th  St,.  Long  Poach.  $15,400: 
art  stone.  Wm  Smith.  $47,312:  substi- 
lutinpT  Indiana  pmestone  fc-  art  stone. 
ATcGilvray-Paymond  Co,  hid  $127,147. 
and  for  using  archtl  terra  rotta  Lns 
Angeles  Pressed  Rr'ck  Co.  bid  $54,000. 
Mvron  Hunt,  archt.,  1017  Hibernian 
Bldg,,  Los   .\ngeles. 


All-Key 
Plaster  Lath 

(Patented) 
100%    Mechanical   Key. 


Plaster 
Wall    Board 

(Patent    applied    for) 
e  Laiit  Word  in  W'all  Board. 


CALIFORNIA  CEDAR  PRODUCTS  COMPANl 

STOCKTON,  CALIFORNIA 


RESIDENCES 


Contract   Awarded. 

ALTERATIONS  Cost,  $42,000 

SAN   FRANCISCO.        Divisadero     Street 

and    Broadway. 
Itemodeling  and   additions  to   residence 

including     new      rooms,      painting, 

plastering,   etc. 
Owner— W.    P.    Williamson. 
Architect  —  Lewis   P.   Hobart,   Crocker 

Bldg.,    San    Francisco. 
Contractor— Chas.     Stockholm     &     Son, 

Monadnock   Bldg.,   San   Francisco. 


Contract  Awarded 

RESIDENCE.  '  Tost    Sin  »?■; 

BERKELEY.  Lot  16,  Bik  3  Berkeley 
Square. 

Two-story   and   basement   residence. 

Owner— J.  K.  Wilson,  1153  The  Ala- 
meda  Berkeley. 

Architect— Sidney  B.  &  Noble  Newsom. 
Nevada    Bank    Bldg.,     S.    F 

Contractor— Conner  &  Conner,  1726 
Grove   St.,  Berkeley. 


Contract   Awarded. 

RESIDENCE  Cost,  $11,421.90 

PALO_  ALTO,   Santa  Clara  Co.,   Cal.   Lot 

la       San    Juan    Subdivision    No.    1, 

Stanford   University. 
Frame   and   stucco    residence 
Owner— George  E.  Osborne,  Santa  Cruz 

St.,  Palo  Alto. 
Architect— Binder   &   Curtis,   35   W   San 

Carlos,   San  Jose. 
Contractor— William    Short,    2121   Wav- 

erly  St.,   Palo  Alto. 


Completing    Plans. 

RE.SIDENCE  Cost,  $40,000 

PIEDMONT,   Alameda    Co.,   Cal. 
Two-story    and    basement      frame    and 
brick      residence,      English      Tudor 
style. 
Owner — Withheld. 

Architect — Sidney    B.    and    Noble    New- 
som,  14  Montgomery  St.,  S.  F. 
Bids    will    be    taken    for   general   con- 
tract in  about  a  week. 


To  Be   Done  By  Day's  Work 

RESIDENCES  Cost,  $3000  each 

SAN  FRANCISCO,  NW  Naples  75  to  225 
SW   Peru   St. 

Seven  1-story  and  basement  frame  resi- 
dences. 

Owner— Victor  Holmgren,  5485  Mis- 
sion St..  San  Francisco. 

Architect — None. 


Contract   Awarded. 

RESIDENCES  Cost,  $6000  each 

SAN  FRANCISCO,  W  Santa  Ana  165  to 
300    inc.    S    Darien    Way. 

Five  1-story  and  basement  frame  resi- 
dences. 

Owner — E.  C.  &  O.  M.  Hueter,  806  Flat- 
iron   Bldg.,   San   Francisco. 

Architect — H.  G.  Stoner,  1st  Natl.  Bank 
Bldg.,    San    Francisco. 

Contractor — Boxton  &  Zwieg.  San  Le- 
andro  Way,  San  Francisco. 


To  be  Done   by  Day's  Work. 
RESIDENCES  $3000    each 

SAN   FRANCISCO.      W   Eighteenth    Ave 

125   to   375   inc.   S  Taravel   St. 
Eleven   on§-story  and   basement   frame 

residences. 
Owner— A.     M.     Hardy,     212     Ritch     St., 

San   Francisco. 
Designer    &    Contractor — A.    M.    Hardy, 

212  Ritch  St.,  San  Francisco. 


Contract  Awarded. 

RESIDENCE.  Cost,    $11,750 

OAKLAND.  812  Rosemont  Road,  Oak- 
land. 

Two-story   7-room   residence. 

Owner — jas.  Arena,  346  Santa  Clara 
Ave.,    Oakland. 

Architect  —  C.  N.  Burrell,  American 
Bank   Bldg.,   Oakland. 

Contractor  —  Niles  W.  Place,  2031 
Broadway,    Oakland. 


Plans   Complete. 

HOMES.  Cost.    $ 

.SAN    FRANCISCO.      35th    near    Anza. 

Series   of   homes   to   be   five  rooms,   ce- 
ment  ext.,    terra   cotta   tile   trim. 

Owner — S.  A.  Schwartz,  2040  16th  Ave., 
S.  F. 

Architect — Henry     Shermund,      Nevada 
Bk.   Bldg.,   S.   F. 
Plans    for    the    first      residence      are 

complete. 
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To  Be  Done   By  Day's  Work. 
RESIDENCE  Cost,   $10,000 

BERKELEY,   748   Santa  Barbara   Rd. 
One-family    residence. 
Owner — G.  M.  Moore,   817  Indian   Road, 

Berkeley. 
Architect — H.    H.    Gutterson,    2922   Gar- 

ber    St.,   Oakland. 
Plans   Complete. 

RESIDENCE.  Cost,    $10,000 

SAN    FRANCISCO.      Chestnut    St. 
Two-story   frame   and   stucco   residence 

(7  rooms,   garage   in  basement). 
Owner — Mrs.    A.    L.    Schurman. 
Architect — Wm.    F.    Gunnison,    57    Post 

St..   S.   F. 


SACRAMENTO,  Cal.— J.  D.  Tucker, 
North  Sacramento,  has  purchased  18 
lots  facing  Southgate  rd.  and  Garden 
street  and  plans  to  erect  bungalows 
for  sale   on   the   easy   payment  plan. 

Plans    Being  Prepared.  

RESIDENCES        Cost,    $6500    to    $10,000 
BURLINGAME,  San  Mateo  Co.,  Cal. 
Twelve    five-room    two-story      Colonial 
style   residences    and    detached   ga- 

Ownel-— Allen  &  Co.,  168  Sutter  St.,  S.  F. 
Architect — Earl  B.  Bertz,  168  Sutter  St., 
San  Francisco. 


Contract   Awarded. 

RESIDENCE.  Cost,  Approx.   $12,000 

PALO  ALTO,  Santa  Clara  Co.,  Cal. 
Stanford  University. 

Two-story  frame  and  stucco  lO-rm. 
Colonial  residence,  shingle  roof, 
detached    garage. 

Owner  —  M.  S.  Wildman,  University 
Campus. 

Architect — John  K.  Branner,  251  Kear- 
ny  St.,   S.   F. 

Contractor — Geo.  Mosher,  760  Webster 
St..  Palo  Alto,  Calif. 

PASADENA,  L.  A.  Co.,  Cal.— Archts. 
Marston,  Van  Pelt  &  Maybury,  25  S 
Euclid  Ave.,  Pasadena  and  422  Union 
Oil  Bldg..  Los  Angeles,  have  completed 
plans  and  bids  have  been  taken  for 
12-room  2-story  and  basement  dwelling 
on  Lombardv  Rd.,  Pasadena,  for  Mr. 
Sklllen.  Hollow  tile  walls,  stucco  exter, 
cast  stone  trim,  tile  rfg.,  mantels,  tile 
and  hdwd.  firs.,  hdwd.  trim,  steel  sash, 
tile  baths  and  drainbds.,  ornam.  iron 
unit  sys.  htg.,  garage  and  servants 
quarters;   $45,000. 


PASADENA,  L.  A.  Co.,  Cal. — Archts. 
Marston,  Van  Pelt  &  Maybury,  25  S 
Euclid  Ave.,  Pasadena,  and  422  Union 
Oil  Bldg.,  Los  Angeles,  have  taken  bids 
for  14-rm.  2-story  and  basement  dwlg. 
near  Linda  Vista  bridge,  Pasadena,  for 
W.  W.  Stephens.  Hollow  tile  walls, 
stucco  exter..  cast  stone  trim,  tile  rfg., 
steel  sash,  tile  and  hdwd.  firs.,  hdwd. 
trim,  mantels,  tile  baths  and  drainbds., 
ornam.  iron,  unit  sys.  htg.,  garage  and 
servants  quarters;  $50,000. 

LOS  ANGELES,  Cal. — ^Archts  Mar- 
ston, Van  Pelt  &  Maybury,  25  S  Euclid 
Ave.,  Pasadent,  and  422  Union  Oil  Bldg 
Los  Angeles,  have  taken  bids  for  18-rm 
2-story  and  basement  Norman  French 
type  dwlg.  in  West  Los  Angeles  for 
Mr.  Reticker.  Brick  timber  and  plas. 
exter.,  cast  stone  trim,  slate  rfg.,  wr. 
iron,  stone  mantels,  tile  baths  and 
drainbds..  tile  and  hdwd.  firs.,  hdwd. 
trim,  steel  sash,  leaded  glass,  unit 
sys.   htg.,   garage;    $65,000. 


SCHOOLS 


Bids  Being  Taken. 

SCHOOL.  Cost,   $60,000 

HUGHSON,    Stanislaus   Co.,    Cal. 

Two-story  12-room  grammal-  school, 
pressed   brick   exterior,   tile   roof. 

Owner — Hughson    School    District. 

Architect — Geo.  C.  Sellon  &  Co.,  Cali- 
fornia State  Life  Bldg..  Sacramento 
Bids   will   be   received   until   Monday, 

May    4th,    1925. 


Cost,   $55,000 


Plans   Being   Prepared 
SCHOOL 

MADERA,    Madera   Co.,    Cal. 
New  fireproof  grammar  school. 
Owner — Madera  School  District. 
Architect — Ernest  J.  Kump  &  Co.,  Row- 
ell  Bldg.,  Fresno. 
Slight    alterations    are    also    planned 
to   elementary  school  just  completed. 


SAN   FRANCISCO.  —  Following  con- 
tracts   awarded    by      Board    of    Public 
Works    in    connection      with      Alvarado 
school: 
General    Contract  ■ —  O.      Monson,       251 

Kearny   St.,   S.    F.,    $261,860. 
Mecliiinical   equipment     —     Latourette- 

Fical    Co.,    Sacramento,    $14,790. 
Plumbing   find    etas   fitting      —      Noble- 
Powers    Co.,    Wells    Fargo    Bldg.,    S. 
F      $12  995 
Klectrieal  work — L.  Flatland,  1959  Mis- 
sion  St.,   S.  F.,   $8,200. 


Excavating   Sub-Contract    Awarded. 

AUDITORIUM,    ETC.  Cost,   $ 

SACRAMENTO,  Calif.,   25th  and  K   Sts., 

St.    Francis    Parochial    School    site. 
Reinforced    concrete     auditorium      and 

gymnasium    building. 
Owner — St.  Francis  Parish. 
Architect — R.    A.   Herold,   Forum   Bldg., 

Sacramento. 
Contractor — Wm.   C.     Keating,     Forum 

Bldg.,   Sacramento. 
Excavating — D.    McDonald,    1118   G   St., 

Sacramento. 


CRE 


NOTE: — Following  K.C.B.-like  "gems  of  literature"  arrived  at  Sandy 
Pratt's  crushed  rook,  clean  sand  and  washed  gravel  emporium.  It  looks  like 
Captain  George  Thomas,  traffic  manager  tor  the  Mack  truck  wrote  it.  Here  is 
his  stuff,   stars  and  all — Sandy  Pratt. 


SANDY  PRATT  of  Prattrock  fame. 
SELLS  CLEAN,  sharp  sand. 

TO  A  lot. 

•  •      • 

OF  THE  boys. 

AMONG    WHOM    is    Tommy    Butler. 

NOW,  TOMMY  Butler. 

OWNS  A  sand  bunker. 

AT   SEVENTH   and    Berry   streets. 

AND  FROM  that  modern  bunker. 

BUTLER   LOADS   Sandy   Pratt's   sand. 

PROM   PRATTCO   (Monterey  County). 

INTO  STURDY  Mack  trucks. 

MACK  TRUCKS  haul  this  sand. 

SOLD  TO  Tommy  Butler. 

BY  SANDY  Pratt. 

OF  THE  Pratt  Building  Material  Co. 

DOUGLAS  300 — "easy  to  remember." 

•  •     • 

TO   .\LL   points. 

IN    SAN  Francisco. 

THAT  MAKES  a  great   trio. 

SANDY   PRATT'S  Amber  sand. 

TOMMY   BUTLER'S   bunkers. 

HAULED  IN  Mack  trucks. 

EVER  SO  often. 

CAPTAIN   GEORGE   Thomas. 

WHO  SELLS  Mack  trucks. 

CORNERS  TOMMY  Butler. 

GETS  TOMMY. 

INTO  THE  Mack  plant. 

.\ND  BEFORE  Tommy. 

CAN  SHAKE  his  blond  head. 

CAPTAIN   GETS   Tommny's    name. 

ON    AN   order. 

FOR  ANOTHER  Mack  truck. 

THEN   TOMMY. 

T.\KES  MORE  orders. 

.VND    BUYS   more    sand. 

FROM  SANDY'S  sand  plant. 


AT    PRATTCO    (Monterey   County). 

•  •     • 

AND  THE  new  Mack  truck. 

IS  KEPT  busy. 

HAULING  "PRATTCO  Amber"  sane 

SO    SANDY    likes. 

TO  SEE  Tommy  Butler. 

IN  TOW  by  Capt.   Thomas. 

BECAUSE   SANDY'  knows. 

THAT   TOMMY. 

IS  BUYING  more  Mack  trucks. 

TO  SELL  more  Monterey  sand. 

•  •     • 

■I  THANK  you." 


Billy  Feary,  head  of  the  Holmes  Lime 
Company's  ready  mixed  mortar  plant. 
Bill  told  Sandy  Pratt,  president  of  the 
Pratt  Building  Material  Co.  and  pro- 
ducer of  hard,  crushed  rock;  washed 
gravel  and  clean,  sharp  sand,  that  he 
would  buy  "Prattco  Amber  No.  4 
(coarse)  sand  (from  Monterey  County) 
from  Tommy  Butler  to  put  in  his  ready 
mixed  mortar,  because  it  improves  the 
mortar. 
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,    .  Rlrtc    nnened  STOCKTON,    San    Joaquin    Co.,    Cal. — 

Terazzo   Sub-Contract  Awarded  SCHOOlT                                     Cost,  $40,000  Until  May  6,  f:30  p.  m.,  bids  will  be  re- 

SCHOOL                                    Coat    1450,000  |^"';^"{iiTy    gutter  Co.,   Cal.  ceived  by  Ansel  S.  Williams,  secretary 

EUREKA,    Humboldt    Co.,    Calif.  Eieht-room  elementary  school  building  Board  of  Education,  to  furnish  and  in- 

Two-story    and     Part    basement    re  n-  '^'S'^t  r°om  e^emenmry  s,c^)oo                  b  Monroe    School    hot-air    furnace. 

forced    concrete    high      school      (30  Qwner-Yuba   &ity   Hi|h   School    DIst.  Cert,    check    10%    req.    with    bid.    Plans 

classrooms,  auditorium  and  2  gym-  Architect— Geo   C   Selion  &  Co.,  Callfor-  obtainable   from  secretary. 

Owne?-ETreka  High  School  District                   "ia  ,f^-^«„^'^/^^fi,  Sac.-™-^-  lqng  BEAdiTETX  Co.,   Cal.-C.  T. 

Architect— John    J.    Donovan,    Tapscott  j^^^   j,   "'"^rhart    313   E   Poplar  McGrew    &    Sons,    1345    W   Ocean   Ave.. 

Bldg.,   Oalcland.                                                   gt     stocltton    (awarded)    $18,137  Long    Beach,    awarded    gen.    contr.    at 

Contractor — Jas.    U    McLaughlin    Co.,  h    W     Robertson        19,336  $76,a70    for    erecting    new    Wilmington 

251  Kearny  St.,  San  Francisco.  jj-    j,"   yicliroy      19,463  Parlt    school      bldg.      Other      contracts 

Travertite    &    terazzo — Peter    Grassl    &  Marders  &  Hite        19,475  awarded  as  follows;   Plumbing  to  J.  H. 

Co.,   135   Tehama  St..   San  Francisco.  Holdener   Constr.    Co 20,142  Stoclcton    &    Co.,    at    $7000;    heating    to 

As   previously   reported,    contract   for  jj    Hendren        20,448  Hickman    Bros,    at    $9867;    painting    to 

blackboards    was    awarded    to    W.    D.  ^^^    ^    McLaughlin    21,250  R.     Rasmussen    at    $3500;    and    wiring 

King    &    Son,    351    12th     St.,      Oakland;  Campbell    Constr.   Co 21,950  to   H.   H.   Zimmerman  at  $2560. 

grading  to  Englehart  Paving  and  Con-  Kooflng  ■ 

struction    Co.,    Eureka,    Cal.;    mlUwork  ,pj,g    Allyn    Burr   Co.,    11th   and 

to  Redwood  Mfg.  Co.,  Pittsburg;  paint-           jj    g^g      Sacramento    (awarded) $2,458  TRACY,   San   Joaquin   Co.,   Cal. — Bids 

ing  to  Metzger  &  Christensen,  2320  21st  Gladding-MoBean    2,470  were    received    April    25,    2    p.    m.,    by 

St.,  San   Francisco.                                                               Electrical   AVork  Frank  H.  Westlake,  clerk,  Tracy  School 

Partitions  to  Chas.  Christensen   Co.,  77  ^     H     gcott,    Yuba    City     $  925  District,    for   additions    and   alterations 

O'Farrell   St.,  S.  F.  Syvester   &   Sons    1112  to    West    Park    and    South    Side    Gram- 

Plumbing,  Heating  and  Sheet  Metal  mar   schools   and  are   being   held   under 

(Combined)  advisement.     It  is.  probable   that   plans 

Plans  Being  Prepared.                                 „  Booth    &    Herboth,    Marysville $3351  will  be  slightly  revised.     W.H.  Weeks, 

SCHOOL                                       Cost,  $22,000  Luppen    &    Hawley    3640  architect,    1924   Broadway,    Oakland. 

AROMAS,    San   Benito   Co.,   Cal.  Plumbing,    Heatine,     Sheet    Metal    and  

One-story    grammar   school   building    4-                    Electrical   Work.   Combined  TURLOCK,    Stanislaus    Co.,   Cal. — Un- 

classrooms.  Latourrette   &  Fical     Co.,      907  jjl  jyjay   9    7:30  p.   m.,   bids   will  be  re- 
Owner — Aromas   Grammar   School   Dist.           Front  St.,   Sac.    (awarded) $4290  oeived    by     Chas     V.     Lundahl,     clerk. 

Architect— W.   H.   Weeks,    369    Pine   St.,                                    Plastering               ^,  ,,,:,,  Turlock   Grammar    School   District,   for 

San  Francisco.  Mistke  Bros.,  Marysville  (aw  ded)  $Z511  two-story    and    basement    addition    to 

Marders    &    Kite 2719  Lowell      Grammar      School.     Bids      are 

Tr.o     .t.t/.^t:^tt?<!     0=1       Tintil    0    a_    m  ^'^°^-    ^-    ^^ollin    Co.     3411  wanted  for  general  contract   with  sep- 

LOS    ANGELES,    Cal. — Until    9    a.    m..                                        PalntinK  arate    bids    for    heating    system.    G.    N. 

May   15    bids   will  be   rec,   by   L    A.   bd  Robinson   Co.,   Marysville  Hitburn,    IrchUecrSie^rra    Bldg.,    Tur- 

educ     for    a"d.torum    bldg     at    yirgll           (awarded)    ^tHH  lock.   Cert,   check    5%   payable   to  clerk 

Jr.    high    school    site     ne.    cor.    1st   St.  p    E.    Biirgess    ^^"i^iqS  req.  Plans  obtainable  from  architect. 

and    Vermont    Ave.    Separate    bids    oo  m.    J.    Miller    1493  ^-  

plbg.,   painting,  htg.   &  vent.,   and  elec.  Coniad  Schneider 1803  lqNG  BEACH,  L.  A.  Co.,  Cal.— Archt. 

wiring.    Plans   and    spec,   obtainable   at                                      , Emniett  G.  Martin,  620  Citz.  Nat.  Bank 

761   L.   A.   Cham,   ol  Comm.   tsiae-  <-«rt.  Plrie-     t  nsi   Aneeles    is  DrenarinE  plans 

or    cash,    check    or    bond    5%.    Wm.    A.           OILDALE,   Kern  Co.,  Cal.— Until  May  rof^'tory  and  basementX'ick  school 

Sheldon,    secretary.      Hunt      &      Burns,  7,    8    p.    m.,    bids    will    be    received    by  ft  cor7th'^anS  Tempi? s"s..  Long  Beach 

SAN     FP^NCISCO-Until    May    4,     3  school.     Sn.ith    Glass  and  Dupes    archi-  g^'-, .-.^'homas   MoTrls,  'p'ast^r?™ 

p.  m.,  bids  will  be  received  by  Leonard  tects,     Nevv     Fish     Bldg       bakerslield  ci^gg^^s    ^n^  auditorium  to  seat  about 

S.    Leavy.    city    purchasing    agent     270  Lert.   ^'I'^c'^  ^"J?     'JfJ'^f7^„'°,.^'i^\'^^^^^  700;    press,    br.    facing,    comp.    rfg.,    63 

City  Hall,  to  fur.  and  del.  school  desks  ^^<l-.^Jf'!-i'J^nf\'?0    returnabTe      Se^  call  by   90  ft.,  steam  htg.  sys.  from  central 

&  chairs  for  Bd.  of  Education.  Lists  of  °"'*,,X'd„r  official   nroposal^s^^^^  htg.    plant,     relnf.     cone,     corridor    and 

materials     desired     obtainable    on    re-  f"'.h  ^   isTie       "*"*'"    "•'"»»»"*  section  __^  5.^  Constr.,  maple  and  cem.  firs.,  steel 

quest  to  above.                                                                                 "  trusses,   stone   trim,  pine   trim. 


A  '•Pittsburg"  AntomBtlc 
Gas  Water  Heater  In- 
stalled In  the  Hame  indi- 
cates high  qnality 
throaghont. 

Recommended  and  speci- 
fied by  all  of  the  leading 
architects,  plumbers  and 
builders. 

Consider  the  high  merit 
of  the  Pittsburg  coupled 
with  "I'ittsburg  Perfect 
Service." 

"Hot  water  quick  as  a 
wink." 


PITTSBURG  WATER  HEATER  CO. 

Makers  ot 
"PITTSBURG    AUTOMATIC" 

"BUNGALOW    AUTOMATIC" 

STORAGE   SYSTEMS 
and  "LION"  TANK  WATER  HBJATERS 

309  13th  Street  478  Sutter  Street 

oakland  san  francisco 

Send  For  Catalogs 


"Westest" 

Dead  Front  Safety 

Panel  Boards  with 

Cabinet 

New  style  duplex,  type 
as  illustrated,  "Westesf 
Dead  Front  Panels  are 
absolutely  dead  front,  yet 
they  are  easily  accessible 
for  testing.  Fittings  are 
G.  E.  standard  and  are 
mounted  on  Johns-Man- 
ville  ebony  asbestos 
wood.  Plates  and  trim  are  in  Special  Crystalac 
Finish.  All  "Westest"  Panels  are  approved  by 
the  National  Board   of  Fire   Underwriters. 

Westernl  Safety^  Mfg.  Co.,  Inc. 

Menilier    Califoriiin    Development   A«»oclatioil 
Cnlifomia  Elcctroglsts'  Association 

Manufacturers  and 
nistrlbntors  of 

"WESTEST" 

ELECTRIC  PRODUCTS 

1264  Folsoni  Street 

San  Francisco 


Phones  i 


Hemlock  3874 
Hemlock  3875 


Enclosed  externally  operated 
Safety  Switches,  Knife 
Switches,  Metal  Switch  and 
Cut-ont  Boxes,  Safety  Panel 
Boards. 

Catalos  and  Prices  on  Request 
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SACRAMENTO,  Cal. — As  previously 
reported,  bids  will  be  received  by 
Board  of  Education,  Chas.  C.  Hughes, 
secretary,  Jlay  IS,  7:30  P.  M.,  to  erect 
buildings  at  Junior  College  site.  Dean 
and  Dean,  arcliitects,  1406  California 
State  Life  Bldg..  Sacramento.  See  call 
lor  bids  under  official  proposal  section 
in  tliis  issue. 


SAX  MATEO,  San  Mateo  Co.,  Cal. — 
Election  will  be  called  shortly  in  San 
Mateo  Union  High  School  District  to 
vote  bonds  of  $200,000  to  finance  pur- 
chase of  i'acific  Studio's  (motion  pic- 
ture plant)  and  remodel  same  for 
school  purposes. 


AUSTIN,  Nevada.  —  Lander  county 
commissioners  call  election  for  May  15 
to  determine  if  high  school  building 
will  be  erected  at  Austin.  Sites  for  the 
proposed  structure  are  being  investi- 
gated by  the  County  Board  of  Educa- 
tion. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Architects  Russell  &  Alpaugh,  1105 
Story  Bldg.,  are  preparing  working 
plans  for  an  18-unit  commercial  build- 
ing at  Warren  G.  Harding  high  school 
site  at  Sawtelle  for  L.  A.  Board  of  Ed- 
ucation. Two-story;  151x132  ft.,  brick 
constr.,  ruft.  brick  facing,  clay  tile 
roofing,  pine  trim,  reinforced  concrete 
corridors  and  stairways,  metal  lath. 
Cost,  $114,000. 


SAN  FRANCISCO.  —  Chas.  Holloway, 
Jr.,  735  14th  Ave.,  S.  P.,  at  $5,745  sub- 
mits low  bid  to  Bd.  Pub.  Wks.  to  erect 
metal  shop  building  at  Francisco 
School.  Other  bids:  I.  M.  Sommer, 
$5,850;  Leibert  &  Trobock,  $5,985,  (bid 
void). 


OAKLAND,  Cal. — Until  May  12,  9:45 
A.  M.,  bids  will  be  received  by  John  W. 
Edgemond,  Sect'y.,  Board  of  Education. 
211  City  Hall,  to  erect  Columbia  Park 
School  in  72nd  Ave.  Cert,  check  10% 
payable  to  Oakland  School  District  req. 
with  bid.  Deposit  of  $25  req.  for 
plans  obtainable  from  Sup't.  of  Build- 
ings, Rm.  415,  532  16th  St.,  Oakland. 
See  call  for  bids  under  official  proposal 
section  in  this  issue. 


FRESNO,  Fresno  Co.,  Cal. — Prelimin- 
ary plans  for  a  gymnasium  for  the 
high  school  have  been  prepared  by 
students  of  the  Rifle  Club  of  the  Fres- 
no High   School;   est.   cost  $60,000. 


WASCO,  Kern  Co.,  Cal. — Contract  has 
been  awarded  to  J.  H.  Dequine,  Wasco, 
at  $45,300  for  construction  of  manual 
training  shops,  etc.,  for  the  Wasco 
High  School. 


MADERA,  Madera  Co.,  Cal. — Election 
will  be  held  shortly  to  vote  bonds  of 
$56,000  to  finance  school  improvements 
J30,000  for  Pershing  school  to  Improve 
lighting  facilities,  install  heating  and 
erect  additions;  $21,000  far  new  31- 
classroom  school  at  Olive  and  Madera 
Ave.;  $5000  for  plumbing  work,  etc., 
at  Lincoln   school. 


CLAWSON    PATENT 
CHIMNEY   CO. 


OliAWSON'S   PATENT   CHIMNEY 

1«  tbe  Moat   Complete  on   tbc 

Market 


CLAWSON'S     FUR.NACE     GRATE: 
tor  Gas,  Coal  or  Wood 


OLAWSON'S 

HOODS  and   DAMPERS  for 

Open   Rireplace* 


Bxperta    In    Onrlnsr    Smnkr    Flnea 
and   In   Ventilating 


Terra  Cotta   and   Galvanized  Iron 

Chimney  Tops    Erected 

Chimney  SvreepInK 


LOS  ANGELES,  Cal.— Salih  Bros.,  515 
Detwiler  Bldg.,  sub.  low  bid  at  $171,657 
to  L.  A.  bd.  educ.  April  22  for  3  new 
bidgs.  at  Roosevelt  high  school  site. 
Salih.  Bros,  were  also  low  on  each 
individual  bldg.  Low  bidders  on  sub- 
trades  were:  Plbg.,  South  Pasadena 
I'lbg.  Co.,  717  Fair  Oaks  Ave.,  South 
Pasadena,  $19,360  (also  low  on  ea.  in- 
dividual bldg.) ;  htg.  and  vent.,  Hick- 
man Bros,  471  W  Sth  St.,  San  Pedro, 
$24,224;  painting,  Horace  H.  Mann,  2411 
S.  Vermont  Ave.,  $7S90  (H.  H.  Mann 
low  on  classrm.  bldg.,  Leo  H.  Hubbert 
low  on  gym.,  and  Arenz-Warren  Co. 
low  on  shop  bldg.);  elec.  "wiring,  H.  H. 
Walker,  1800  W  12th  St.,  $38S0  (H.  H. 
Zimmerman  low  on  classrm.  bldg.  and 
H.  H.  Walker  low  on  gym.)  Hunt  & 
Burns,  archts.,  701  Laughlin  Bldg. 
Group  includes  3-story  20-classroom 
bldg.,  3-story  gym.,  and  1-story  shop; 
face  brick  and  cem.  plas.  exter.,  terra 
cotta  trim,  comp.  rfgi,  reinf.  concL 
corridors  and  stairs,  hoi.  tile  and  fr. 
partlt.,  cem.  and  maple  firs.,  steam 
heating. 


SAN  FRANCISCO — Senate  has  passed 
bill  appropriating  $90,000  to  purchase 
land  fur  San  Francisco  Teachers'  Col- 
lege. The  bill  goes  to  the  Governor  for 
approval. 


LOS  ANGELES,  Cal.— Until  9  a.  m.. 
May  13,  bids  will  be  rec.  by  L.  A.  bd. 
educ.  for  2-story  18-unit  grammar 
school  at  42nd  St.  school  site,  s.w.  cor. 
42nd  St.  and  4th  Ave.  Separate  bids 
on  blbg.,  painting,  htg.  and  vent.,  and 
elec.  wiring.  Plans,  spec,  and  addenda 
No.  1  obtainable  at  761  L.  A.  Cham,  of 
Comm.  Bldg.  Cert,  or  cash  check  or 
bond  5%.  Wm.  A.  Sheldon,  secy.  A.  F. 
Rosenheim,  archt.,  515  Broadway  Ar- 
cade Bldg.  Auditorium  to  seat  300;  rug. 
brick  and  art  stone  exter.,  comp  rf., 
reinf.  cone,  corridors  and  stairs,  maple 
and   cem.   firs.;   $125,000. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
R.  W.  MoUer,  74  New  Montgomery  St., 
San  Francisco,  has  been  awarded  con- 
tract at  $33,927  for  the  construction 
of  balcony  in  auditorium  of  the  Stock- 
ton High  School.  Louis  Stone,  357  12th 
St..  Oakland,  Is  the  architect. 

Mr.  Moller  will  take  sub-bids  on 
different  portions  of  the  work  very 
shortly. 


PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
Until  May  7,  7:30  P.  M.,  bids  will  be  re- 
ceived by  A.  C.  Barker,  Secretary, 
Board  of  Education,  549  Channing  Ave., 
to  furnish  and  install  school  desks. 
Specifications  obtainable  from  secretary. 


Bids   Being   Taken. 

ADDN    SCHOOL    BLDG.      Cost,    $15,000 
SAN  LORENZO,  Alameda  Co. 
Two-story  frame   addition  school   bldg. 
Owner — San    Lorenzo    Grammar    School 

District. 
Architect — Wm.    H.    Weeks,    369      Pine 

St.,  San   Francisco. 


paiutin^r  and  decorating  or*, 
ganization  that  prides  itself  In 
the  tradition  of  excellence  and 
crnft.sninnship  maintained  for 
over  40  years. 

May  n'e  not  cooperate  Yvith  you 
for  tlie  economy  of  quality? 

Our  operations  arc  state-fvlde. 
inquiry  will  receive  our  care- 
consideration. 


A.  Quandf  &  Sons 

Painters  -  Decorators 


Since  1885 
1  GUERRERO  STREET  ■  MARKET  17C9 

SAN  FBAHCISCO 

Los  Angeles 


Saturdaj',  May  2.  I'.izr, 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
—Until  May  14,  8  P.  M.,  bids  will  be 
received  by  Henry  Steinberger,  county 
clerk,  to  erect  2-room  addition  to 
Washington  school  together  with  other 
alterations;  also  for  a  4-room  addition 
to  Lincoln  school  together  with  other 
alterations.  Bids  may  be  submitted  on 
either  of  the  additions  separately  or  a 
combination  bid  including  both  jobs. 
N.  W.  Sexton,  architect,  1607  De  Young 
Bldg.,  San  Francisco.  Cert,  check  10% 
payable  to  Trustees  of  Dist.  req.  Plans 
obtainable  from  architect  on  deposit  of 
$10,   returnable. 


WILMINGTON.  L.  A.  Co.,  Cal.— Ar- 
chitect Harwood  Hewitt,  rm.  515,  110 
W  11th  St.,  Los  Angeles,  has  complet- 
ed working  plan.s  for  2-story  and  part 
basement  school  bldg.  75x280  ft.,  at 
Gulf  Ave.  school  site,  Wilmington,  for 
L.  A.  bd.  educ.  Bids  to  be  called  for 
soon;  art  stone  trim,  slate  and  comp. 
rf.,  maple  and  cem.  firs.,  reinf.  cone, 
corridors  and  stairs,  pine  trim;  $112,- 
000. 


WHITCn 

Jrri){iAis®waK[i 


THE 
EASY  HARDWARE 


Any  carpenter — whether  he  is 
familiar  with  it  or  not — can 
make  a  perfect  installation  with 
WHITCO  on  old  or  new  sash 
easier,  quicker  and  more  eco- 
nomically than  with  any  other 
kind  of  hardware. 
Made  in  3  sizes — 8  inch,  12  Inch 
and  16  inches  long.  Take  case- 
ments up  to  48  inches  wide. 

Mannfaetared  by 


pcmWffnefMN? 

IDEALE.RS  MnBUILDINCUSFEGlALTES 


Saturday,  May  2,  1925 
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CULVER  CITY,  L.  A.  Co.,  Cal.— Ar- 
chitect Harry  Hayden  Whiteley,  Madi- 
son Ave.,  Culver  City,  Is  taking  bids 
for  3-story  and  basement  military 
academy,  220x120  ft.,  near  California 
Country  Club,  Culver  City,  for  the  Pa- 
cific Miiitary  Academy,  Culver  City. 
Accommodations  for  200  boys;  audi- 
torium to  seat  400,  10  classrms.,  gym- 
nasium, mess  hall,  staff  quarters,  re- 
creation hall,  150  bedrooms,  swimming- 
pool,  brick  and  cem.  stuccoed  tile  and 
comp.  rf.,  ornam.  iron,  tile  baths  and 
showers,  steam  htg.  sys.,  metal  lath 
and  plas..  hdwd.,  tile  and  cem.  firs., 
hdwd.  and  pine  trim,  filter  plant,  land- 
.scaping;    $100,000. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Until  May  12,  12  noon,  bids  will  be  re- 
ceived by  Thos.  B.  Swift,  clerl-:,  Martinez 
School  bistrict.  to  erect  wire  fencing, 
gates,  base-ball  back-stops,  window 
guards,  etc.  Louis  S.  Stone  and  Frank- 
lyn  E.  Warner,  architects.  Plans  ob- 
tainable from  C.  H.  Hayd.in,  a  member 
of  the   school   board  at  Martinez. 


OAKLAND.  Cal.— Until  May  12,  8;30 
A.  M.,  bids  will  be  received  by  John 
W.  Edgemond.  Secfy.,  Board  of  Educa- 
tion, 211  City  Hall,  to  fur.  school  desks, 
teachers'  desks,  chairs,  surfacing  and 
lumber.  Further  information  obtain- 
able  from   secretary. 


BANKS.  STORES  &   OFFICES 


Segregated   Figures  Being  Taken. 
STORE  ELDG.  Cost,  Jll.OOO 

MODESTO,   Stanislaus   Co.,   Cal.     Tenth 

and  G  Streets. 
One-story  concrete  and  face  brick  front 

store  building. 
Owner — T.    Griffin,    Modesto,    Calif. 
Architect — Hubbert    &    Welland    Bros., 

Russ     Bldg.,      San   Francisco,     and 

Black  Bldg.,  Modesto. 


Planned. 

SEX-STORY  BLDG.  Cost,  $— 

SAN  FRANCISCO,  O'Farrell  St.  west  of 

Stockton. 
Six-story  building. 
Owner — Kohler  &  Chase  Co. 
Architect — Not   selected. 


Contract    Awarded. 

ALTERATIONS  Cost,    $12,900 

SAN  JOSE,  Santa  Clara  Co.,  Cal.     Santa 

Clara  and  Second  Sts. 
Alter   store. 
Owner — H.     Bercovich,     200     20th     Ave., 

San  Francisco. 
Architect — B.  J.  Joseph,  Call  Bldg.,  San 

Francisco. 
Contractor — H.     C.     Jorgensen,     63     "VV- 

Santa  Clara  St.,  San  Jose. 


Contract  Awarded.  ,„.  „„„ 

STORE  Cost,   $34,000 

PALO  ALTO,  Santa  Clara  Co.,  Cal.  Uni- 
versity Ave.  (site  of  present  Roos 
Bros.  Building). 

One-story  and  mezzanine  reinforced 
concrete  store  building,  terra  cotta 
front,   tar  and   gravel   roof. 

Owner — Willis  Thoits,  Palo  Alto. 

Lessee — Roos  Bros. 

Architect — Birg  M.  Clark,  600  Embar- 
cadero,  Palo  Alto. 

Contractor — Wells  P.  Goodenough,  435 
Tennyson  St.,  Palo  Alto. 


Plans   Being  Prepared. 
STORE    ELDG.  Cost,    $10,000 

OAKLAND.      Alameda   Co.,   Grand   Ave. 
One-story    frame      and      brick      veneer 

store   bldg.,   50-ft.   frontage. 
Owner — Withheld. 
Architect — Hutchinson    and    Mills,    1214 

Webster   St.,    Oakland. 

Working   Drawings   Being   Prepared. 

RESTAURANT   BLDG.  Cost,    $50,000 

BERKELEY.     Alameda  Co. 

Two-story  reinforced  concrete  restau- 
rant building. 

Owner — Withheld. 

Architect — Hutchinson    &      Mills,      1214 
Webster  St.,  Oakland. 
Plans   will   be   ready   for   sub-figures 

in    about   a   week. 

Contracts  Awarded. 

BANK  BLDG.  Cost.  $150,000 

PETALUM.4,  Sonoma  Co. 

One-story,  two  mezzanines  and  base- 
ment, reinforced  concrete  bank 
building,    terra    cotta    facing. 

Owner — Sonoma  County  Nat'l.   Bank. 

Architect  —  H.  H.  Winner,  55  New 
Montgomery  St.,   S.   F. 

Elevator — Otis  Elevator  Co.,  1  Beach 
St.,   San    Francisco. 

Terra  Cotta — N.  Clark  &  Sons,  116  Na- 
toma   St..   S.    F. 

Grading  —  H.  Reid  Tucker  Co.,  Peta- 
luma. 

Heatlnj!:,  plnmblns  and  ventllatlngr  — 
F.   P.  McKeon,  233   Post  St.,  S.  P. 

Steel   Tnwses  —  Erode    Iron    Works,    37 
Hawthorne  St.,  S.  F. 
Bids   are   being   taken   on   other   por- 
tions  of  the   work. 


Bids  Being  Taken  From  a  Selected  List 

of   Contractors. 
STORE  Cost,  $8000 

OAKLAND,  Alameda  Co.,  Cal.     38th  Ave 

near  Penniman   St. 
One-story     store     building,     frame     and 

stucco. 
Owner — Lawrence    Borg,    1039   Bancroft 

Way,    Berkeley. 
Architect — Jas.   W.   Plachek,    2014   Shat- 

tuck  Ave.,  Berkeley. 


To  be  Done  by  Day's  Work. 

STORES  Cost,    $10,000 

SAN  FRANCISCO.  NE  Taraval  St.  and 
Twenty-first    Ave. 

Two-story  frame  stores  and   (4)   flats. 

Owner— John  E.  Hill,  4046  Fulton  St., 
San  Francisco. 

Architect — Edward  E.  Young,  2002  Cali- 
fornia St.,  San  Francisco. 


SANTA  ANA,  Orange  Co.,  Cal — Group 
of  local  men  has  purchased  property 
at  s.w.  cor.  Broadway  and  5th  St.  and 
will  erect  2  or  3-story  brick  business 
bldg.  providing  tenants  can  be  secured. 
Ed  Farnsworth,  vice-pres.  1st  Natl. 
Bank,  will  manage  property. 


Commissioned   to    Prepare    Plans. 

GROUP   BLDGS.  Cost,   $ 

ORINDA,  Oakland  San  Pablo  Highway. 

Group  business  buildings  including 
stores,  garage,  post  office,  bank, 
bakery,  church,  etc.,  Spanish  archi- 
tecture. 

Owner — E.  I.  de  Laviaga,  315  14th  St., 
Oakland. 

Architect  —  Hamilton  Murdock,  426 
Kearny  St.,  S.   F. 


Contract  Awarded. 

STORE  cost,   $5000 

SAN  JOSE,   Market  near  Park  Ave. 
One-story      reinforced     concrete     store 

building   30   x  40. 
Owner — Joe  McKernan,   San  Jose. 
Architect — Wolfe    &    Higgins,    Auzerais 

Bldg.,   San   Jose. 
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Plans  Being  Prepared. 

STOKE  BLDG.  Cost,  $ 

WATSONVILLE,    Santa    Cruz   Co.,    Cal. 

Two-story  and  basement  frame  rein- 
forced concrete  and  brick  veneer 
store  and  apartment  liouse  (13 
stores  and  3  apts.) 

Owner — Schmidt  &  Vogensen,  Watson- 
ville. 

Architect — W.   H.   Weeks,   369   Pine  St., 
San  Francisco. 
Plans    will      be    ready      for      figures 

shortly. 


Segregated  Figures  Being  Taken  by 
Owner. 

STORE  Cost,  $12,000 

SAN  JOSE,  Santa  Clara  Co.,  The  Ala- 
meda. 

One-story  brick  store  building  80x75, 
containing  four  stores. 

Owner — A.  B.  Atlan,  San  Jose. 

Architect — Wolfe  &  Higgins,  Auzerais 
Bldg.,   San   Jose. 


Bids   Being   Taken. 

STORE  Cost,  $10,000 

SAM  JOSE,  First  and  Reed  Sts. 
One-story  brick   and   frame   store   bldg., 

80  ft.   frontage  containing  4   stores. 
Owner — M.  Saso,  San  Jose. 
Architect — Wolfe    cS:    Higgins,    Auzerais 

Bldg.,   San   Jose. 
Bids   are   being   taken    for   a   general 
contract. 


Contract   Awerded. 

STORE  Cost,  $6,480 

SAN   JOSE,    San   Fernando    bet.   Market 

and  El  Mandln  Ave. 
One-story     reinforced     concrete     store 

building    30    x    80    containing    two 

stores. 
Owner — C.   M.   Costere,   San   Jose. 
Architect — Wolfe    &    Higgins,    Auzerais 

Bldg.,  San   Jose, 
Contractor — L,  Compton,  San  Jose. 


Bids   Being  Taken. 

ONE-STORY  BLDG.  Cost,   $12,000 

SAN  JOSE,  Santa  Clara  Co.,  San  Augus- 
tine  St. 

One-story    brick    bakery    and    one   apt. 
on   side. 

Owner — B.   Nurillo,   San   Jose. 

Architect — Wolfe    &    Higgins,    Auzerais 
Bldg.,   San  Jose. 
Bids   are   being   taken   for   a   general 

contract. 


LOS  ANGELES,  Cal. — Archts.  John 
and  Donald  B.  Parkinson,  420  Title  In- 
surance Bldg.,  are  taking  bids  for  a 
2-story  class  C  brick  bank,  store  and 
office  bldg.,  at  247-51  S  Western  Ave., 
for  Security  Trust  and  Savings  Bank; 
banking  space,  5  stores  and  16  office 
suites;  77x127  ft.,  press,  br.  and  terra 
cotta  facing,  plate  glass,  comp  rfg., 
cast  stone  wk.,  metal  doors,  struc.  steel 
tile  and  marble  wk.,  ornam.  iron  and 
bronze  wk.,  steel  sash,  hdwd.  trim. 


FRESNO,  Fresno  Co.,  Cal.— Monson 
Bros.,  251  Kearny  St.,  San  Francisco, 
have  been  awarded  contract  at  about 
$326,000  for  the  construction  of  the 
4-story  Class  A  telephone  exchange 
and  office  bldg.  for  the  Pac.  Tel.  Co. 
on  Van  Ness  Ave.  Plans  were  pre- 
pared in  the  Engineering  Department 
of  the  Pac.  Tel.  &  Tel.  Co.  (B.  V. 
Cobby  in  charge),  Sheldon  Bldg.,  San 
Francisco.  The  Judson  Mfg.  Co.  have 
been  awarded  contract  for  the  struc- 
tural  steel. 


LOS  ANGELES.  Los  Angeles  Co.,  Cal. 
— Bavin  &  Burch  Co.,  173  E.  Jefferson 
St.,  awarded  contract  at  approximately 
$220,000  for  two-story  store  and  office 
building,  84x150  ft.,  on  Vermont  Ave., 
between  1st  and  3rd  Sts.:  John  J.  Frau- 
enfelder,  architect,  1116  Story  Bldg.; 
and  two-story  theatre,  store  and  office 
building,  100x156  feet,  at  128  S.  Vermont 
Ave.;  plans  by  L.  A.  Smith,  3rd  St.  and 
Western  Ave.,  for  J.  J.  Warrick.  Thea- 
tre is  leased  to  West  Coast  Theatres. 
First  building  will  have  reinforced 
concrete  frame  with  brick  filler  walls, 
and  latter  will  be  concrete  and  brick 
construction;  auditorium  to  seat  1500; 
terra  cotta  and  pressed  brick  facing, 
plate  glass,  marble  and  tile  work,  tile 
and  composition  roofing,  wrought  iron, 
.structural  steel,  skylights,  steel  sash, 
concrete  and  wood  floors,  ventilating 
system. 


LOS  ANGELES,  Cal.— C.  L.  Peck,  H. 
W.  Heliman  Bldg.,  awarded  cont.  for 
9-story  and  basement  class  A  medical 
office  bldg.,  at  1405-07  S  Hope  St.,  for 
Ur.  Albert  Soiland.  John  J.  Frauen- 
felder,  1116  Story  Bldg.,  archt.;  49x154 
ft.,  with  a  rear  wing;  600  offices,  reinf. 
cone,  constr.,  press,  brick  and  terra 
cotta  facing,  plate  glass,  marble  and 
tile  work,  hollow  metal  inter,  trim, 
mahog.  doors,  3  elevators,  steam  htg; 
$600,000. 


LOS  ANGELES,  Cal. — Archts.  Curlett 
&:  Beelman,  408  Union  Bank  Bldg.,  are 
taking  bids  on  genl.  contr.  for  12-story 
and  basement  class  A  office  and  loft 
bldg.  at  n.w.  cor.  of  7th  and  Main  Sts. 
for  Seventh  &  Main  Bldg.  Co.;  170x145 
ft.,  steel  frame,  brick  filler  walls,  press, 
br.  and  terra  cotta  facing,  reinf.  cone, 
firs.,  plate  glass,  hdwd.  trim,  eleva- 
tors, steam  htg.  N.  Clark  &  Son  have 
the  contract  for  terra  cotta  and  Baker 
Iron  Works  has  contract  for  struc. 
steel.  Bids  will  be  taken  separately  for 
salvaging  present  bldgs.,  glazing  and 
copper  work  for  store  fronts,  ornam. 
met.  wk.,  rolling  steel  shutters,  marble 
and  tile  wk.,  painting,  met.  windop's. 
fin.  hdwe.,  elevators,  mall  chute  and 
ventilating,  wiring,  sprinkler  system, 
lighting  fixtures,  shades  and  Venetian 
blinds,    illuminated    signs. 


OAKLAND,  Alameda  Co.,  Cal. — Fol- 
lowing contracts  were  awarded  in  con- 
nection with  the  construction  of  a 
one-story  reinforced  concrete  store 
liuilding  in  Havenseourt  Blvd.,  for  the 
Weeks  Investment  Co.,  369  Pine  St., 
San  Francisco,  and  Ray  Bldg.,  Oak- 
land. W.  H.  Weeks,  architect. 
GpiiernI — Schnebly  &  Hostrawser.  6tb 
and  Jackson  Sts.,  Oakland,  $6,425. 
Masonry — J.    B.    Bishop,    587    Athol    St., 

Oakland,    $2,945. 
Plumbing;  and   electrical  work — Latou- 
rette-Fical   Co.,   Sacramento,   $1,600. 
PIn.steringr  —   Vincent   Satta,    Oakland. 

$1,170. 
Rnofing  —  Bradhoff   Roofing   Co.,    Oak- 
land,   $226. 
ttlass— W.  P.  Fuller  Co.,  Oakland,  $1,197 
Terra    cotta — N.    Clark    &    Son,    116    Na- 
toma   St.,    S.   F.,    $1,150. 


THEATRES 


Sub-Bids  Being  Taken  on  Office  Portion 

of    Building. 
THEATRE,    ETC.  Cost,    $1,500,000 

SAN  FRANCISCO.     Triangle  at  Market, 

Fulton  and  Hyde  Streets. 
Four-story  steel  frame  Class  A  theatre. 

store  and  office     building;     theatre 

capacity,    2400;    13    stores.      Spanish 

architecture. 
Owner — William    B.    Wagnon. 
Lessee — Alexander   Pantages. 
Architect — B.  Marcus  Preteca,  Pantages 

Theatre  Bldg.,  Los  Angeles  and  San 

Francisco. 
Contractor — R.   McLeran   &   Co.,   Hearst 

Bldg.,  San  Francisco. 
Sub-bids  are  being  taken  on  all  por- 
tions of  work  in  connection  with  the 
office  and  store  building.  Plans  for 
theatre  have  not  been  quite  completed 
to  date. 

As  previously  reported,  grading  was 
awarded  to  Sibley  Grading  &  Teaming 
Co.,  165  Landers  St..  San  Francisco; 
structural  steel  to  Minneapolis  Steel  & 
Machinery  Co..  Chapman  Bldg.,  Los  An- 
geles. Contract  for  reinforcing  steel 
has  not  yet  been  awarded. 


TUBA  CITY,  Sutter  Co.,  Cal.— Schnei- 
der Bros,  have  started  excav.  and  will 
erect  for  themselves  a  1-story  brick  42 
by  80  ft.  (2)  stores  in  Plumas  Street. 


Plans    Completed. 

THEATRE  Cost,  t 

SAN    FRANCISCO.        Mission      St.    near 

Oliver  Street. 
One-story      steel   frame      and      concrete 

theatre  and  store   building,    75x130; 

seating  capacity,  1000;  2  stores. 
Owner — West  End  Investment  Co. 
Architect  —  Paul    F.    De    Martini,    946 

Broadway,  San  Francisco. 
Mr.  De  Martini  is  taking  bids  from  a 
selected  list  of  contractors.. 

Working    Drawings    Being    Prepared. 

THEATRE  Cost,    $125,000 

FRUITVALE,  Alameda  Co.,  Cal. 

One-story  Class  A  Egyptian  stvle 
theatre  and  store  building,  lOOx 
190   a   stores;  theatre  to  seat  1500) 

Owner — Withheld. 

.Architect — A.       A.       Cbntin,       Flatiron 
Bldg.,  San  Francisco. 
Plans    will    be    ready    for    figures    in 

about   two  weeks.     Bids  will  be  taken 

for   a   general   contract. 


Saturday,  May  2,  1926 


Contract    Awarded. 

THEATRE  &  STORE.  Cost.  $44,300 

SA.\  FRANCISCO.  NB  Balboa  St.  and 
Thirty-eighth   Avenue. 

Class  A   theatre  and  store  building. 

Owner — Samuel  Levin,  2055  Union 
St.,    San    Francisco. 

Architect — Reid  Bros.,  105  Montgomery 
St.,   San   Francisco. 

Contractor — G.  B.  Pasquaiettl,  Hum- 
boldt Bank  Bldg.,  S.  F. 


Steel    Contracts   Awarded. 

THEATRE    BLDG.  Cost,    $200,000 

BURLINGAME,    San    Mateo    Co.,    Calif., 

Burlingame    Ave.    bet.    Primrose    & 

the    Highway. 
Class      A      reinforced    concrete    theatre 

building. 
Owner — Ellis  J.   Arkush,  25   Taylor  St., 

San   Francisco. 
Architect — Weeks  &  Day,  Cal.  Ins.  Bldg 

San    Francisco. 
Contractor— Barrett  &  Hilp,  918  Harri- 
son   St.,    San    Francisco. 
Reinfurcine    Steel — W.      S.      Wetenhall 

17th  and  Wisconsin,  S.  F. 
Structural     Steel  —  Golden     Gate     Iron 

Works,   1541  Howard  St.,  S.  F. 

LOS  A.NGELES,  Cal.— W.  T.  Jefferson 
&  Co.,  30a  W  Los  Fellz,  Glendale  con- 
template erecting  2-story  bldg.  at 
Adams  St.  and  Park  Ave.  when  definite 
plans  for  extension  of  Chevy  Chase 
Ur.  across  Adams  St.  are  completed 
It  would  contain  theater  auditorium 
with  seating  capacity  of  approx.  900 
An  archt.  has  not  yet  been  selected. 

LOS  ANGELES,  Cal— Archts.  Starrett 
&  Payne,  426  Western  Mutual  Life 
P'ldg.,  are  preparing  plans  for  2-story 
and  part  basement  class  C  theatre 
store  and  apt.  bldg.,  60x178  ft.,  at  s  e' 
cor.  Vine  St.  and  La  Mirada  Ave.,  for 
Walter  B.  and  Molly  Peck  Bishop,  to  be 
leased  by  The  Hollywood  Theatres  Co  • 
R.  O.  Taylor,  426  Western  Mutual  Life 
Bldg..  promoter;  seating  capacity  900. 
2  stores,  4  apts.,  brick  and  plas.,  tile 
and  comp.  rfg..  wr.  iron,  copper  store 
fronts,  tile  and  marble  base,  plate 
glass,  metal  lath  and  plas.,  mushroom 
sys.  htg.  and  vent.,  cem.  and  wood 
firs.,  pine  trim,  wallbeds,  built-in  re- 
frig.,  Wurlitzer  double  organ. 


LOS  ANGELES,  Los  Angelea  Co.,  CaL 
— L.  L.  Bard  Theatres,  Inc.,  1001  Persh- 
ing Square  Bldg.,  is  taking  bids  for  2- 
story  building.  100x205  ft.,  at  1617-21  N 
Vine  St.  Plans  by  L.  A.  Smith,  3rd  St. 
and  Western  Ave.  Theatre  auditorium 
and  balcony  to  seat  1800.  4  stores  and 
12  offices;  theatre  portion  reinforced 
concrete  construction  and  remainder 
Class  C;  stucco  exterior,  staff  work, 
cast  stone,  tile  and  composition  roof, 
wrought  iron,  plate  glass  and  tile 
fronts,  structural  steel,  fire  escapes, 
hollow  tile,  marquise,  lockers,  metal 
doors  and  sash,  skylights,  cement,  pine 
and  maple  floors,  marble  and  tile  work, 
sprinkler  system,  heating  and  ventilat- 
ing.     Cost,   $175,000. 


Reinforcing  Steel  Contract   Awarded. 
S?.?^J^^'    ETC.  Cost,    $125,000 

SAN    FRANCISCO.       S    Irving    St.,    bet. 

14th  and  15th  Aves. 
Class  A  theatre,  store  and  office  build- 
ing. 
Owner — Golden    State    Theatre    Co. 
Architect — Mark   Jorgensen,    110   Sutter 

St.,  San  Francisco. 
Reinforcing  Steel— W.   S.  Wetenhall. 

As  previously  reported,  contracts  for 
excavating,  masonry  and  concrete  were 
awarded  to  Mission  Concrete  Co.;  struc- 
tural steel  to  Herrick  Iron  Works. 

Bids  are  being  taken  on  other  por- 
tions  of   the  work. 


FRESNO,  Fresno  Co.,  Cal.— West 
Coast  Theatres,  A.  L.  Gore,  vice-presi- 
dent, Los  Angeles,  contemplates  erect- 
ing vaudeville  theatre  here  to  cost 
$300,000.  Pending  erection  of  new 
building  either  Liberty  or  Kinema 
theatre  may  be  remodeled. 


WHARVES  &  DOCKS 


SA.\-  FRANCISCO— Until  May  8,  bids 
will  be  received  by  Constructing  Quar- 
termaster, Fort  Mason,  for  new  fender 
line,  piling,  etc.,  at  Fort  Mason 
wharves.  Further  information  obtain- 
able from  above  office. 

(Continued   on   Page   20) 
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Columbian   Park    School— Oaklan.l.Cal. 

Office    of    the    Secretary   of   the    F.odia 
o£  Educatior.  o£  the  City  o£  Oakland. 

Notice  is  hereby  siven  that  the  Board 
of  Education  of  the  City  of  Oakland 
and  of  the  Oakland  School  District  of 
Alameda  County,  hereby  <=alls  for  sealed 
proposals  to  be  delivered  to  the  Sec 
retarv  of  said  Board,  Room  211,  City 
Hall,  "Oakland,  California,  nnUl  Tnesday, 
the  13fh  clay  of  May,  1925,  at  »■*■> 
o'clock  A.  M..  at  which  time  said  bids 
wUl  be  opened  for  the  erection  and 
completion  of  the  Columbian  ^Pfrk 
|?hool  Building,  of  the  Oakland  Schoo^ 
District,  facing  on  72nd  Avenue  and 
further  described  as  Lots  Nos.  5,  6  7,  S, 
9  and  10  of  Block  D,  being  a  Portion  9f 
a  one  hundred  acre  tract  described  in 
deed  to  Mutual  Investment  U"'""'  ^ 
corporation,  dated  March.31  1904,  and 
recorded  A^ril  15,  1904,  '"  Liber  9660 
of  Deeds,  at  page  157,  in  the  office  of 
the  County  Recorder  of  Alameda 
County.  Stafe  of  California.  These  bids 
will  be  presented  m  accordance  w  th 
nlans  and  specifications  for  said  build- 
Fnlon  file  in  the  office  of  the  Secretary 
of  the  Board  of  Education,  City  Hall, 
and  in  the  office  of  the  Superintendent 
of  Buildings,  Room  415.  532  16th  Street, 
Oakland,    California. 

On  a  deposit  of  Twenty-five  (?25) 
Dollars,  complete  sets  of  plans  and 
specifications  may  be  had  by  any 
bidder  on  application  to  the  Supei- 
inTendent  of  Buildings  at  his  office 
hereinbefore  mentioned  and  in  eacn 
else  shall  be  returned  within  ten  (10) 
days  after  securing  same,  to  the 
Superintendent  of  Buildings.  If  the 
plans  and  specifications  are  not  re- 
turned within  said  "."^e,  or  If  mu- 
tilated, the  said  deposit  shall  be  re- 
tained by  the  said  School  District  as 
agreed  and  liquidated  damages  for  said 
mutilation   or  detention. 

Bids  must  be  made  on  proposals  ob- 
tained at  the  office  of  the. Superinten- 
dent of  Buildings,  and  be  fign/d  by  the 
bidder  and  accompanied  by  a  certitied 
check,  certified  to  by  sorne  responsible 
bank  or  banker,  and  made  payable  to 
the  Oakland  School  District,  to  be  re- 
tained by  said  School  District  as  agreed 
and  liquidated  damages  should  the 
party  or  parties  to  whom  the  contract 
should  be  awarded  fail  to  enter  into  the 
contract  after  the  award,  or  to  give 
bonds  required  for  the  faithful  perfor- 
mance of  the  contract,  or  anj;  bond  re- 
quired by  law.  The  amount  of  said 
check  shall  not  exceed  Five  Thousand 
($5000)  Dollars,  but  tor  all  bids  of  less 
than  Fifty  Thousand  ($50,000)  Dollars, 
said  check  shall  be  for  at  least  ten 
(10%)  per  cent  of  the  amount  of  the 
bid.'  Each  bidder  shall  execute  the 
affidavit  accompanying  the  proposal 
obtained    from    the    Superintendent    of 

^"Bidrvpill  be  opened  by  the  Board  of 
said  District  on  Tuesday,  the  12th  da> 
of  May,  1925,  at  9:45  A.  M.,  m  the  Board 
Room,  211  Second  Floor  of  said  City 
Hall  in  said  City  of  Oakland.  The 
Board  reserves  the  right  to  reject  any 
and  all  bids  or  any  or  all  items  of  such 

'"'^^'  JOHN  W.   EDGBMOND, 

Secretary  of  the  Board  of  Education  of 
Oakland,  California. 

NOTICE    TO    CONTBACTORS 

Stnnilard  School  District — Kern  County 

Pursuant  to  the  direction  of  the 
Board  of  Trustees  of  the  Standard 
School  Disctrict  of  the  County  of  Kern, 
sealed  bids  will  be  received  at  the  place 
and  time  hereinafter  mentioned  by  the 
School  Board  of  said  Standard  School 
District  for  the  construction  and  erec- 
tion of  a  four-room  brick  building  tor 
school  purposes,  to  be  erected  at  a 
place  to  be  designated  by  the  Board  of 
Trustees  of  the  said  Standard  School 
District,  the  said  four-room  brick  build- 
ing to  be  constructed  according  to  the 
plans    and    specifications    for    the   same 


A  call  for  bids  published  In 
this  section  Indicates  that  bids 
are  desl.-ed  from  other  than  local 
bidders  Maximum  competition 
is  desired,  and  this  l8  assured 
through  BUILDING  AND  ENGI- 
NEERING NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
public    work. 

Riitet  10  cents  per  line,  per 
insertion. 

All  official  calls  for  bids  of 
the  California  State  Highway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   In    this   section. 


now  on  file  with  the  Clerk  of  the  Board 
of  School  Trustees,  to-wit,  Bert  Brown, 
Post  Office  Address,  Oildale,  Kern 
County,  California,  and  also  on  file  in 
the  office  of  Smith,  Glass  tc  Dupes.  Ar- 
chitects, Room  26,  New  Fish  Building, 
Bakersfield,   California. 

The  said  contract  will  be  let  tc  the 
lowest  and  best  bidder. 

That  said  bids  must  be  accompanied 
with  a  certified  check  for  ten  per  cent 
of  the  amount  of  the  bid.  said  check  to 
be  returned  in  the  event  of  the.  rejec- 
tion of  said  bid  or  in  the  event  of  the 
bid  being  accepted,  then  the  said  certi- 
fied check  to  be  returned  upon  the  ex- 
ecution and  delivery  to  the  Board  of 
Trusttees  of  the  School  District  of  a 
good  and  sufficient  bond  for  the  faith- 
ful performance  of  the  said  contract 
proposed  to  be  entered  into  for  the 
erection   of  said  building. 

Said  bids  must  be  sealed,  directed  to 
the  said  Clerk  at  the  above  address 
and  delivered  to  the  said  Clerk  at  the 
above  address  or  delivered  to  the  said 
Architects  tor  consideration  by  the 
Board  prior  to  the  7th  day  of  May.  1925, 
and  thereafter  the  said  bids  will  be 
opened  on  the  7th  day  of  May.  1»25.  at 
the  hour  of  8  o'clock  P.  M..  at  the  office 
of  the  clerk  of  said  School  Board. 

The  Board  reserves  the  right  to  re- 
ject any  and  all  bids. 

Ten  Dollars  must  be  paid  by  any  bid- 
der   withdrawing    the    plans   and    speci- 
fications  from    the   Architects    or   Clerk 
of    the    School    District    as    security    for 
the  return   of   said   plans  and   specifica- 
tions,  to   be  forfeited   in   case  the   plans 
and   specifications   are   not   returned. 
W.  E.   SNELL. 
BERT  BROWN, 
A.  R.  GANN, 
Trustees  of  Standard   School  District. 


Monterey  County,  between  one  mile 
north  of  Bradley  and  San  Lucas  (V- 
Mon-2-G,  H  &  I),  about  twenty-three 
and  one-tenth  (23.1)  miles  in  leng-th, 
to  be  widened  with  waterbound  ma- 
cadam shoulders. 

San  Diego  County,  a  reinforced  coii- 
cre'te  girder  bridge  30  feet  wide,  across 
San  Mateo  Creek  about  one  mile  north 
of  San  Onofre  (VII-S.D-2-D),  consist- 
ing of  eight  50  foot  spans  on  a  concrete 
abutments  and  concrete  piers. 

San  Bernardino  County,  Between 
Santa  Ana  River  and  Redlands  (VIII- 
S.Bd-26-A),  about  five  and  five-tenths 
(5.5)  miles  in  length,  three  (3.0)  miles 
to  be  paved  with  Portland  cement  con- 
crete, and  two  and  five-tenths  (2.5) 
miles  to  be  widened  with  Portland  ce- 
ment concrete  shoulders  and  surfaced 
with  asphalt  concrete. 

Plans  may  be  seen,  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said  office 
and  they  may  be  seen  at  the  offices  of 
the  Division  Engineers  at  Los  Angeles 
and  San  Francisco,  and  at  the  office  of 
the  Division  Engineer  of  the  division 
in  which  the  work  is  situated.  The  Di- 
vision Engineer's  offices  are  located  at 
Willits,  Redding,  Sacramento,  San 
Francisco.  San  Luis  Obispo.  Fresno,  Los 
Angeles.   San  Bernardino  and   Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quality  of 
work  to  be  done,  with  a  representative 
of  the  Commission.  It  is  requested  that 
arrangements  for  joint  field  inspection 
be  made  as  far  in  advance  as  possible. 
Detailed  information  concerning  the 
proposed  work  may  be  obtained  from 
tile  Division  office. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  di- 
rections as  to  bidding,  quantities  of 
work   to  be  done,  etc. 

The  California  Highway  Commission 
reserves  the  right  to  reject  any  or  all 
bids  or  to  accept  the  bid  deemed  for  the 
best  interests  of  the  State. 

HARVEY    M.    TOT. 
LOUIS    EVERDING, 
N.  T.  EDWARDS, 
California  Highway  Commission. 
R.   M.   MORTON, 

State   Highway   Engineer. 
W.    P.   MIXON,    Secretary. 
Dated:  April  27,   1925.  „  ,,   „„^ 

(May   1-8-15-22) 


STATE  OF  CALIFORNIA 


CALIFORNIA  HIGH'WAY  COMMISSION 


NOTICE   TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  receiv- 
ed at  the  office  of  the  California  High- 
way Commission,  515  Forxim  Building, 
Sacramento,  Cal.,  until  S  o'clock  P.  M., 
on  May  S5.  1925,  at  which  time  they 
will  be  publicly  opened  and  read,  for 
construction,  in  accordance  with  the 
specifications  therefor,  to  which  special 
reference  is  made,  of  portions  of  State 
Highway,   as  follows: 


QUANTITY  SURVEYOR 

Valuation    Eni^fneer 
ARXHUR    F«RIDDLE 

eo.l    Mission    Street,    ot   Third    St. 
Snn    Francisco,     Calif. 

Telephone    Douelas    8-4-9-S 
neneral  Llstlnc  Burrau 

Architect's  Preliminary  Estimates 


NOTICE    TO    CONTRACTORS 

(Highland    Hospital — Oakland) 

Office  of  the  Clerk  of  the  Board  of 
Supervisors,    Alameda   County,    Califor- 

Sealed  bids  will  be  received  by  the 
Clerk  of  the  Board  of  Supervisors  of 
■Vlameda  County,  at  his  office  nntll 
Monday,  May  25,  1925,  at  11   o'clock  A. 

M.  (the  day  when  said  bids  w-ill  be 
opened  and  the  contract  awarded),  for 
the  completion  of  the  carpenter  work 
and  miscellaneous  interior  finish, 
plumbing  fixtures,  heating  and  elec- 
trical equipment,  sanitary  base,  heat- 
ing and  ventilating  work  and  electric 
work  at  the  Highland  Hospital,  Oak- 
land, Alameda  County,  California. 

The  above  specified  work  is  divided 
into  the  following  departments:  Dept. 
8,  Carpentry  Work,  etc.;  Dept.  13, 
Plumbing  Fixtures:  Dept.  14,  Heating 
and  Electrical  Equipment;  Dept.  15, 
Sanitary  Base;  Dept.  17,  Heating  and 
Ventilating  Work;  Dept.  18,  Electric 
Work.  ..      ^.  . 

Complete  plans  and  specifications  for 
each  ot  the  above  specified  Depart- 
ments are  on  file  In  the  office  of  the 
County  Clerk,  in  the  Hall  of  Records 
Building,  Oakland,  California,  where 
copies   may   be   obtained   by   depositing 
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with  the  County  Clerk  the  sums  set 
opposite  the  respective  departments, 
as  follows,  to-wit:  Department  No.  8, 
Carpentry  Work,  etc.,  deposit  $100.00; 
Department  No.  13,  Plumbing  Fixtures, 
deposit  $20.00;  Department  No.  14, 
Heatinpr  and  Electrical  Equipment,  de- 
posit $20.00;  Department  No.  15,  Sani- 
tary Base,  deposit  $50.00:  Department 
No.  17,  Heatingr  and  Ventilating  Work, 
deposit  $50.00;  Department  No.  18,  Elec- 
tric ^Vork,  deposit  $50.00.  Contractors 
will  be  restricted  as  to  the  length  of 
time  these  plans  and  specifications  may 
be  retained  to  ten  days.  Contractors 
failing  to  return  said  plans  and  speci- 
fications within  said  time  limit  will 
forfeit  their  deposit  to  the  County  of 
Alameda. 

Each  bid  must  be  accompanied  by  a 
check  for  at  least  10%  (ten  per  cent) 
of  the  amount  of  the  bJd  or  proposal, 
certified  to  bv  some  responsible  bank 
and  made  payable  to  Geo.  E.  Gross, 
Clerk  of  the  Board  of  Supervisors,  to 
be  forfeited  to  the  County  of  Alameda 
as  agreed  and  liquidated  damages 
should  the  party  or  parties  to  whom 
the  contract  shall  be  awarded  fail  to 
enter  into  the  contract  after  the  award 
or  to  give  the  bond  required  by  the 
Board  for  the  faithful  performance  of 
the    Contract. 

The  Board  of  Supervisors  reserves 
the  right  to  reject  any  and  all  bids. 

Dated:     April  20th,   1925. 

GEO.    E.    GROSS, 
Clerk  of  the  Board  of  Supervisors,  Ala- 
meda County. 


NOTICE  TO  CONTRACTORS 


NOTICE  TO  CONTRACTORS 


(Junior  College,  Saernmento) 

NOTICE  is  hereby  given  that  sealed 
bids  will  be  received  by  the  Board  of 
Education  of  the  Sacramento  City 
Junior  College  District  tor  the  erec- 
tion of  a  group  of  buildings  in  accord- 
ance with  plans  and  specifications  on 
file  in  the  office  of  the  Secretary  of 
the  Board  of  Education  of  the  Sacra- 
mento City  Junior  College  District, 
1200 — 21st  Street.  Sacramento,  Cali- 
fornia, and  also  in  the  office  of  Dean 
and  Dean,  Architects.  1406  California 
State  Lite  Building,  Sacramento,  Cali- 
fornia. 

The  said  woric  is  to  be  done  on  the 
property  owned  by  the  .lunior  College 
District,  at  northwest  corner  of  Free- 
port  Boulevard  (21st  Street)  and  Sut- 
terville  Road,  situated  in  the  City  of 
Sacramento,    State    of    California. 

On  a  deposit  of  $20.00  with  the 
Board  of  Education,  or  the  Architects, 
complete  sets  of  plans  and  specifica- 
tions may  be  had  by  any  prospective 
bidder,  and  retained  for  a  period  of  20 
days.  The  deposit  will  be  returned  to 
the  Tlidder  on  the  return  of  the  plans 
and  specifications  in  good  condition. 

The  work  is  segregated  under  five 
separate  heads,  and  bids  are  to  be  re- 
ceived for  each  division  separately,  as 
follows:  (1)  General  Contract;  (2) 
Painting;  (3)  Plumbing:  (4)  Heating 
and  Ventilating,  and  (5)  Electrical 
Work.  Contractors  applying  for  plans 
must  give  name  of  the  work  in  which 
they   are    interested. 

Bids  must  be  made  on  proposals  ob- 
tained at  the  office  of  the  Architects, 
and  be  signed  by  the  bidder,  accom- 
panied by  a  certified  check  for  at  least 
10%  of  the  amount  of  the  bid  or  pro- 
posal, certified  to  by  some  responsible 
bank  or  banker,  and  made  payable  to 
the  Secretary  of  the  Board  of  Educa- 
tion of  the  Sacramento  City  Junior 
College  Dislrict,  said  check  to  be  for- 
feited to  and  retained  by  the  District, 
should  the  party  or  parties  to  whom 
the  contract  shall  be  awarded  fail  to 
enter  into  the  contract  after  the  award, 
or  to  give  bonds  as  required.  Bids 
must  be  plainly  marlced  on  the  ex- 
terior "Proposal  for  (name  of  segre- 
gation)   for   Junior   College   Buildings." 

All  bids  must  be  filed  with  the  Sec- 
retary of  the  Board  of  Education  of  the 
Sacramento  City  Junior  College  Dis- 
trict, Sacramento,  California,  not  later 
than  Tr.W  o'clock  P.  M.,  Monday.  May 
18»h,  l»2,-5. 

The  Board  of  Education  of  the  Sac- 
ramento City  Junior  College  District 
reserves  the  right  to  reject  any  and  all 
bids. 

BOARD    OF    EDUCATION.    SACRA- 
MENTO,   CITY    JUNIOR    COLLEGE 
DISTRICT. 
Chas.  C.  Hughes,  Secretary, 


(Post  Office — San  Luis  Obispo) 


TREASURY  DEPARTMENT,  Office  of 
the  Supervising  Architect,  Washington, 
D.  C,  April  25,  1925.  SEALED  PRO- 
POSALS will  be  opened  in  this  office  at 
3  P.  M.,  May  22,  1925,  for  the  construc- 
tion of  building  and  approaches  com- 
plete, including  mechanical  equipment 
of  a  one-story  tile  and  stucco,  stone 
trimmed,  fireproof  first  Hoor  Post  Office 
building  approximately  62  x  69  feet  in 
size,  at  San  Luis  Obispo,  Cal.  Draw- 
ings and  specifications  may  be  ob- 
tained from  the  Custodian  of  the  site 
at  San  Luis  Obispo,  Cal.,  or  at  this  of- 
fice in  the  discretion  of  the  Supervising 
architect.  JAS.  A.  WETMORE,  Acting 
Supervising    Architect. 


NOTICE    TO    CX>NTRAC3TORS 


(Wharf  Piling; — Fort  Mason) 


OFFICE  CONSTRUCTING  QUAR- 
TERMASTER, Fort  Mason,  Cal.  Sealed 
proposals  will  be  received  here  until 
May  8,  1925,  for  new  fender  line,  piling. 
etc.,  at  Fort  Mason  wharves.  Informa- 
tion upon  application. 


MISCELLANEOUS  BUILDING 
CONSTRUCTION 

(Continued   from    Page   18) 

Contract    Awarded. 

DEPOT  Approx.  $200,000 

SACRAMENTO,  North  I  St.,  bet.  Third 
and  Fifth. 

Three-story  passenger  and  freight  de- 
pot. First  story  will  be  class  B 
construction,  remaining  Class  C. 
Terra  cotta  roof. 

Owner — Southern   Pacific  Co. 

Architect  —  Bliss  &  Faville,  Balboa 
Bldg.,    San   Francisco. 

Contractor — Davison  and  Nicolsen,  336 
W  Lafayette,  Stockton. 

REEDLEY,  Fresno  Co.,  Cal.— Stand- 
ard Fence  Co.,  Oakland,  at  $1,680.24 
awarded  cont.  by  city  trustees  to  fur. 
and  install  woven  wire  fence  with  steel 
posts  at  Sanitary  Sewerage  plant  in 
Riverside   Colony. 


LAKEPORT.  Lake  Co.,  Cal.— Prank 
C.  Goodrich,  local  plumber,  has  pur- 
chased site  at  4th  and  Main  St.,  and 
will  erect  two-story  brick  store  and 
apartments;   55  by   70  ft. 


Contract    Awarded. 

PARLORS.   RESIDENCE       Cost,   $13,990 

DALY  CITY,  San  Mateo  Co.,  Calif.  Mis- 
sion  and  Wilson   Sts. 

Two  undertaking  parlors  and  residence 

Owner — -W.  C.  Laswell  Leonettl.  Daly 
City,   Cal. 

Architect — A.  R.  Thayer,  110  Sutter  St., 
San  Francisco. 

Contractor — E.  K.  Nelson,  77  O'Farrell 
St.,    San    Francisco. 


FRESNO,  Fresno  Co.,  Cal.  —  E.  M. 
Welch  and  S.  B.  Bailie,  Portland.  Ore., 
owners  of  East  Lawn  Inv.  Co.  (East 
Lawn  Cemetery),  Fresno,  will  have 
plans  prepared  for  2-story  reinf.  cone, 
and  marble  mausoleum  200x75  ft.,  here; 
i.125,000. 


CATALINA  ISLAND— Santa  Catalina 
Island,  contemplate  erecting  a  large 
amusement  center  and  resort,  at 
White's  Landing,  4  miles  west  of 
Avalon,  Catalina  Island.  There  will  be 
a  large  hotel  and  various  amusement 
buildings  all  of  French  architecture. 
Preliminary  surveys  have  been  made  by 
John  Duncan  Dunn,  for  9  hole  golf 
course. 


Preliminary   Plans   Being   Prepared. 
PAVILION.  Cost    $250,000 

SAN     FRANCISCO.       Mission     St.,     near 

14th,  adjoining  Armory. 
Concrete    fight    pavilion. 
Owner — Mission    Athletic    Club,    Harry 

Morrison,    Promoter. 
Architect — Powers     and     Ahnden,       460 

Montgomery    St..    S.    F. 
Contractor — Cahill  Bros.,  55  New  Mont- 
gomery St.,  S.  F. 
Plans    are    not   far   enough   advanced 
for   description    of   building   to  be   giv- 
en at  this  time. 


LOS  GATOS,  Santa  Clara  Co.,  Cal. — 
Bonds  to  $22,000  voted  to  finance  con- 
struction of  swimming  pool  and  park 
improvements. 


Plans  Being  Prepared. 

BUILDINGS  r;ost,    $500,000 

APTOS,  Santa  Cruz  Co.,  Cal.     Sea  Cliff. 

Group  of  concrete  and  frame  summer 
resort  buildings,  consisting  of  bath 
houses,  dining  rooms,  board  walk, 
pleasure  pier,  swimming  pool, 
dance  hall,  hotel  cottages  and 
various  buildings  for  concession 
purposes. 

Owner — Sea  Cliff  Co.,   Aptos,   Cal. 

Architect  —  Lewis  P.  Hobart,  Crocker 
Bldg.,    San   Francisco. 


SAN  FRANCISCO  —  Until  April  29. 
2:30  p.  m.,  bids  will  be  received  by  M. 
Philomene  Hagan,  secy.  Playground 
Commission,  City  Hall,  to  Improve 
James  Lick  Playground,  in  north  side 
of  Clipper  St.,  west  of  Noe.  Cert,  check 
10%  payable  to  secretary  req.  Plans 
obtainable    from   above   office. 


NOGALES,  Mex.— Southern  Pacific  de 
Mexico  Ry.  contemplates  erecting  new 
passenger  depot  here  to  cost  $75,000. 
Native  stone  would  be  used  in  construc- 
tion. 


CHICO,  Butte  Co.,  Cal. — Walter  Hann, 
supervising  engineer,  Chico  State 
Teachers'  College,  has  prepared  plans 
for  bleachers  to  be  erected  in  school 
grounds,  seating  2500  people.  Plans 
awaiting  approval  of  State  Dept.  of 
Engineering. 


BUSINESS  OPPORTUNITIES 


SAN  FRANCISCO— Further  informa- 
tion regarding  these  opportunities  may 
be  obtained  from  the  office  of  Larsen 
Advance  Construction  Reports.  818 
Mission  Street,  San  Francisco,  either 
by  phone,  letter  or  personal  call.  Re- 
quests for  additional  information 
should  be  made  to  the  Business  Op- 
portunities Department.  Such  requests 
must  be  accompanied  by  the  Index 
Number  of  each  opportunity. 

D-1523 — Chicago.  III.  Manufacturers 
of  patented  teleghone  self  and  other 
metal  products  to  be  sold  to  hardware 
dealers,  architects  and  hotels  w,ajit 
representation   San   Francisco. 

D-1524 — Los  Angeles,  Calif.  Concern 
specializing  in  high  grade  asphalts 
wants  contact  with  local  firms  dealing 
in   this   commodity. 

D-1525 — (Thlcago,  111.  Manufacturers 
of  steam  heating;  specialties  for  vapor, 
vacuum  or  gravity  heating  want  rep- 
resentative this  territory  to  sell  their 
thermostatic  return  line  traps  for  ra- 
diators  and   heating   units. 

D-1526 — Miami.  Florida.  Individual 
wants  contact  with  Coast  building  sup- 
ply dealers. 

D-1527 — Uwchland,  Pa.  Manufactur- 
ers of  ironing  tables  and  ironing 
stands  want  representation  San  Fran- 
cisco. 

D-1528  —  Marshfield,  Ore.  Large 
quantity  of  fir  timber  and  piling  for 
sale:   attractive   price. 

9109 — Wellington,  N.  Z.  Firm  desires 
to  buy  one  hundred  tin  plate  enameled 
signs,  fifteen  inches  by  eighteen  inches 
and    requests    prices    C.I.F.    Wellington. 

9111 — Tokyo,  Japan.  Manufacturers 
of  small  electric  light  bulbs  for  use  in 
flashlights,  motor  cars,  and  Christmas 
tree  decorations,  desire  to  send  full  In- 
formation   to    interested   importers. 

9114  —  Brisbane,  Australia.  Import 
representative,  possessing  a  large  staff 
of  salesmen  covering  (Queensland  and 
New  South  Wales,  desires  to  act  as 
representative  for  San  Francisco  ex- 
porters of  hardware,  cutlery,  and  farm- 
ing utensile.  References  are  given  and 
interested  parties  are  asked  to  write. 

9119 — Santiago,  Chile.  Imp'rters  of 
plumbing  supplies  and  fixtures  desire 
to  represent  San  Francisco  manufac- 
turers in  Chile.  Best  American  refer- 
ences given  and  correspondence  In- 
vited. 

8120 — -Bremen.  Germany.  Export  firm 
offers  wide  variety  of  products.  In- 
cluding aluminum  cups,  pencils,  spoons, 
steel  knives,  porcelain  dinner  sets, 
chinaware  toys,  aluminum  goods,  etc., 
to  San  Francisco  importers.  Tentative 
prices  are  on  file. 
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BRIDGES 


VENTURA,  Cal. — Until  11  a.  ra..  May 
18,  bids  will  be  rec.  by  supervisors  to 
const,  rein.  cone,  bridge  30  ft.  wide  and 
50  ft.  span  on  timber  pile  foundation 
across  Big-  Sycamore  Creek  on  the 
Coast  Route  of  the  state  highway, 
involv.  84  timber  piles,  140  ou.  yds. 
"A"  cone,  in  beams  and  slabs,  317  cu. 
yds.  "B"  cone,  in  abutments,  34,565  lbs. 
reinf.  steel.  Plans  obtainable  from 
County  Surveyor  Chas.  W.  Petit.  Cert, 
check    10%.   L.   E.   Hallowell,   clerk. 


EUREKA,  Humboldt  Co.,  Cal. — Until 
May  12,  2  p.  ra.,  bids  will  be  rec.  by 
Fred  M.  Kay,  county  clerk,  to  const, 
cone,  pier  at  Carlotta  bridge  over 
Yager  Creek  In  Rd.  Dist.  No.  2.  Cert, 
check  10%  req.  Plans  on  file  in  office 
of  clerk.  A.  J.  Logan,  county  surveyor. 


LOS  ANGELES,  Cal.— Bids  rec.  by  bd. 
pub.  wks.  April  23  for  ornara.  worlt  for 
city   bridges   follow: 

Ninth  St.  Bridge — Calif.  Street  Ltg. 
Sales  Co.,  ornam.  lights,  $14,754  (using 
Union  met.  stds.)  All  castings  to  be 
copper  plated  in  statuary  brouze  fin- 
ish); J.  S.  Watkins,  all  work  complete 
$79,910  (should  Union  met.  stds.  be 
used  in  place  of  bronze  as  specified, 
deduct  $5410  from  estimate);  W.  R. 
Farris,    $85,000. 

State  St.  Bridge — John  Oberg,  all 
work  compl.,  $4665;  Farris  Bros.  & 
Hart  Stone  Co.,  all  work  compl.,  $6505 
(no  bronze  or  light  fixture  stds.);  J.  S. 
Watkins,  all  work  compl.  $732(). 


HUMBOLDT  COUNTY,  Calif.— Henry 
Padgett,  Fields  Landing,  Calif.,  at  $17,- 
680  (engineer's  estimate,  $17,295) 
awarded  cont.  by  State  Highway  Com- 
mission for  sidewalk,  approx.  1130  ft. 
long,  composed  of  wood  and  structural 
steel;  and  a  redwood  block  rdwy.  pave- 
ment, appro.x.  1,111  ft.  long  and  16  ft. 
9  in.  wide,  on  bridge  over  Eel  River, 
about   ^/^    mile  north  Scotia. 


LOS  ANGELES,  Cal. — Bids  to  const, 
viaduct  on  West  Anaheim  St.  will  be 
called  shortly.  The  application  to  rail- 
road comm.  for  permit  has  been  for- 
warded to  Los  Angeles  city  atty.  with 
signatures  of  Long  Beach  city  officials. 
Within  week  an  agreement  will  prob- 
ably be  reached  with  A.  T.  &  S.  F. 
Ry.  whereby  railway  company  will  se- 
cure crossing  at  Anaheim  St.  by  use 
of  bridge.  The  cost,  est.  at  $535,000,  will 
be  borne  jointly  by  cities  of  Los  An- 
geles and  Lung  Beach  and  the  U.  P  Ry 
and  A.  T.  &  S.  F.  Ry.  Engr.  and  legal 
details  will  be  handled  by  the  Los  An- 
geles  city   engr.,   H.  A.   Van  Norman. 


LOS  ANGELES,  Cal. — Municipal  Con- 
struction Dept.  is  sinking  test  holes 
preliminary  to  locating  foundation  and 
cone.  cols,  for  the  bridge  across  the 
L.  A.  riv  .at  Univer.sal  City.  Plans  for 
the  bridge  have  been  compl.  and  work 
will  be  started  by  June  1.  Est.,  $40,000. 
The  old  struc.  will  be  incorporated 
with  the  new,  making  It  40  ft.  wide 
v.'ith   walks  on   each  side. 


.SWN  DIEGO,  Cal.— Until  Mav  25.  2  P 
M.,  bids  will  be  rec.  by  State  Highway 
Commission  to  const,  rein.  cone,  girder 
bridge  30  ft.  wide  over  San  Mateo 
creek  about  1  mi.  north  of  San  Onofre, 
consisting  of  eight  50  ft.  spans  on  cone, 
abutments  and  cone,  piers.  R.  M.  Mor- 
ton, state  highway  eng.  See  call  for 
bids  under  official  proposal  section  in 
this  issue. 


LOS  ANGELES,  Cal.— A.  A.  Alexan- 
der, 1721  E  20th  St.,  awarded  cont.  by 
bd.  pub.  wks.  at  $19,765  to  const.  Tu- 
Junga  Ave.  Bridge  across  Little  Tu- 
junga  Wash,  bet.  Clybourn  and  Orcas 
Avenues. 


TUCSON,  Ariz. — Borderland  Constr. 
Co..  Tucson,  awarded  cont.  by  city  at 
$182,125  to  const.  Arroyo  culv.,  known 
as  Arroyo  Culvert  &  Imp.  Project. 


PORTLAND,  Ore.— Until  May  26,  11 
A.  M.,  bids  will  be  rec.  by  Multnomah 
County  Commissioners,  Jos.  W.  Bev- 
eridge,  clerk,  to  const.  New  Ross 
Island  Bridge  over  Willamette  river; 
est.  cost,  $1,900,000.  Will  be  3701-ft. 
long,  including  approaches,  with  re- 
taining wall  341-ft.  long;  main  struc- 
ture will  be  lS19-ft.  long,  the  west  ap- 
proach 14S2-ft.  and  east  approach 
400V4-tt.  long;  middle  span  will  have 
a  clearance  of  123-ft.  above  low  water 
and  will  be  535-ft.  in  length.  Bridge 
will  have  rdwy.  38-ft.  wide  bet.  curbs 
with  two  5-ft.  walks,  the  total  width 
being  51  ft.  76Vi  in.  Main  structure 
will  consist  of  five  steel  truss  deck 
spans  with  rein.  con.  viaducts  a^  ap- 
proaches. Bids  will  be  rec.  for  the 
whole  bridge  or  separately  for  the 
approaches  and  for  the  main  river 
spans.  The  approaches  contain,  among 
other  items,  approx.  17,4000  cu.  yds. 
reinf.  steel.  The  main  river  spans  con- 
tain, among  other  items,  approx.  10,- 
250,000  pounds  of  structural  steel,  300,- 
000  pounds  of  cast  steel,  19,4000  cu. 
yds.  oonc.  and  480,000  pounds  of 
reinforcing  steel.  Cert,  check  10%  pay- 
able to  Bd.  of  Co.  Comm.  req.  with  bid. 
Plans  obtainable  from  office  of  Gustav 
Lindenthal,  consulting  engineer,  250^4 
Third  St.,  Portland,  on  deposit  of  $100, 
of  which  $60  is  returnable.  Hans  H. 
Rode   is  resident  eng.  on  project. 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


LONG  BEACH,  Cal.— L.  A.  Dredging 
Co.,  Long  Beach,  sub.  low  bid  to  City 
Mgr.  C.  H.  Windham,  at  44c  cu.  yd.  for 
approx.  420,000  cu.  yds.  dredging  in 
Long  Beach  harbor,  to  constr.  a  chan- 
nel approx.  200  ft.  wide,  2800  ft.  long, 
and  26  ft.  in  depth.  Bids  referred  to 
Maj.  R_  G.  McGlone,  harbor  const,  eng. 
Other  bids:  United  Dredging  Co.,  46.5c; 
San  Francisco  Bridge  Co.,  55c. 


SACRAMENTO,  Cal.— Bill  has  been 
for-warded  to  (Governor  for  approval 
appropriating  $1,000,000  to  be  used 
during  the  ensuing  biennium  for 
dredging  and  improving  Sacramento, 
San  Joaquin  and  Feather  rivers.  This 
is  a  recurrent  appropriation  and  is  to 
be  matched  by  a  like  amount  by  the 
Federal    Government. 


Carbide   Flare   Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried   In   stock 

E.    D.    BULLARD 

56S  HOWARD  STREET 
San   Pranclaco,  Calif. 

Douglas  6S20 


OAKLAND,  Cal.— Until  May  23,  11  a. 
m.,  bids  will  be  rectived  by  U.  S.  En- 
gineer Office,  Customhouse,  San  Fran- 
cisco, for  dredging  in  Oakland  Harbor. 
Spec,  and  further  information  obtain- 
able from  above  office. 


OAKLAND,  Cal. — Bids  will  be  asked 
shortly  by  U.  S.  Engineer  Office  Cus- 
tomhouse, San  Francisco,  to  dredge 
Oakland  Estuary  bet.  Webster  St.  and 
Park  St.  bridges;  est.  cost  $884,000; 
estuary  will  be  widened  to  approx. 
500  to   600  ft.   and  made  30-ft.   deep. 


IRRIGATION  PROJECTS 


VISTA,  Cal.— Low  bids  on  contrs.  for 
distrib.   sys.  for  Vista   Irrig.   Dist.   are: 

Janes  Contr.  Co.,  Marsh-Strong  Bldg., 
Los  Angeles,  on  excav.  and  backfilling 
475,000  ft.  trench  for  cone,  and  steel 
pipe  ranging  from  4-in.  to  36-in.  dlam. 
Stroud  Bros.  &  Seabrook  next  low  bid- 
ders. 

Escondido  Cem.  Prod.  Co.,  Bscondido, 
for  making  and  laying  approx.  308,000 
ft.  cone,  pipe  ranging  from  8-ln.  to  36- 
in.   diam.   for   distrib.   sys. 

Baker  Iron  Wks.,  Los  Angeles,  const, 
approx.  167,000  ft.  wrapped  rlv.  steel 
pipe  and  fittings  ranging  from  4-ln.  to 
IS-in.  diam.  for  distrib.  system. 


MANTECA,  San  Joaquin  Co.,  Cal  — 
Election  will  be  held  May  18  in  Oakdale 
Irrigation  District  and  South  San  Joa- 
quin Irrigation  District  to  vote  bonds 
to  finance  construction  of  Melones  res- 
ervoir and  power  plant.  Bach  district 
will    vote    $1,100,000. 


LIGHTING  SYSTEMS 


LOS  ANGELES,  Cal.— Walker  and 
Martin,  402  W  Wilshlre,  Fullerton,  sub. 
low  bid  to  bd.  pub.  wks.  at  $7666  for 
ornam.  lights  in  Norton  Ave.,  bet.  8th 
and  Pico  Streets. 


SAN  DIEGO,  Cal.  —  Mission  Beach 
chamber  of  commerce  has  recommend- 
ed that  metal  standards  of  the  "Holly- 
wood "  design  be  used  in  New  Mission 
Beach  ornam.  light  system. 


SAN  BERNARDINO,  Cal.— Until  7:30 
p.  m..  May  4,  bids  will  be  rec.  for  ornam 
lights  in  H  St.,  bet.  Rialto  Ave.  and 
5th  St.:  cem.  cone,  posts;  1911  act.  J.  H. 
Osborn,   city  clerk. 


LODI,  San  Joaquin  Co.,  Cal. — Prop- 
erty owners  in  Barnhart  Tract  In 
southern  section  of  city,  petition  city 
trustees  to  permit  the  formation  of  a 
lighting  district.  It  is  proposed  to  in- 
stall a  system  comprising  200  stand- 
ards in  streets  already  paved.  Est.  cost 
of  underground  wiring,  $7000;  cement 
electroliers,   est.  cost  $2800. 


LOS  ANGELES,  Cal.— Awards  by  bd. 
pub.  wks.  for  ornam.  lights  are: 

First  St.,  bet.  Mott  and  Soto  Sts.  to 
Robertson  Elec.  Co.,  Santa  Ana,  at 
$7745;  Santa  Barbara  Ave.,  bet.  West- 
ern and  Van  Ness  Ave.,  to  Robertson 
Elec.  Co.,  Santa  Ana,  at  $16,460;  Am- 
brose Ave.,  bet.  Edgemont  St.  and  w 
terminus  of  Ambrose  Ave.,  to  Geo.  W 
Kemper,  P.  O.  Box  126,  Alhambra,  at 
$2300;  Leighton  Ave.,  bet.  Western  and 
Van  Ness  Aves.,  to  R.  A.  Wattson,  1026 
McCadden  PI.,  at  $5367;  West  Blvd., 
bet.  Adams  and  Jefferson  Sts.,  to  Rob- 
ertson Elec.  Co.,  Santa  Ana,  at  $4150. 

REDONDO  BEACH,  Cal. — Until  8  p. 
m.,  May  4,  bids  will  be  rec.  for  ornam. 
lights  in  portions  of  Camino  Real,  Dia- 
mond, Beryl,  Opal  Sts.,  etc.  involving 
approx.  44,597  ft.  1%-tn.  conduit,  800 
posts,  and  450  ft.  2-ln.  conduit  (sherar- 
post  compl.  Victor  H.  Staheli,  city  eng. 
dized);    1911   act.   Bids   are   desired   per 
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LONG  BEACH,  Cal.— Southwest  Pav. 
CO.,  806  Washinslon  Bldg.,  Los  Angeles 
!>ub.  low  bid  lo  city  at  *5I),S26  for  or- 
namental lights  in  Anaheim  St.,  bet. 
Ameiican  and  Temple  Aves. 


I'KTALUMA,  Sonoma  Co.,  Cal. — Until 
May  4,  S  p.  m.,  bids  will  be  rec.  by  G. 
V.  Kobeits,  city  clerk,  to  fur.  and  In- 
stall electroliers.  Cert,  check  10%  req. 
with  bid.  I'lans  on  file  in  office  of 
clerk. 


RJSDDIXG,  Shasta  Co.,  Cal.  —  Until 
May  4,  8  p.  m.,  bids  will  be  rec.  by 
Leslie  Engram,  city  clerk,   to  fur.  f.  o. 

b.  Redding,  21  ornamental  lighting 
standards    of    either    fluted    column    or 

c.  i.  design;  height  of  light  center  to 
be  not  less  than  14-ft.  6-in.  to  be 
equipped  with  Mogul  sockets  and  auto- 
transformers  to  accoinmodate  4000- 
lumen  15  ampere  lamps  and  6000-luraen 
20  ampere  lamps.  Standards  may  be 
provided  with  either  of  the  following 
tops:  (a)  Westinghouse  Meridian  Sen- 
ior, designed  for  use  with  4000  to  lo,- 
000  Lumen  Series,  Type  C  lamps;  (b) 
Holophane  '■Bowlolite"  Unit,  assigned 
for  use  with  4000  to  10,000  Lumen 
Series,  Type  C  lamps;  tc)  General 
Electric  No.  2o76a3,  Furm  12,  Novalux 
Unit  for  use  with  IL  Transformer. 
Bidders  will  be  required  to  stite  ap- 
proximate date  of  delivery  and  furnish 
cuts  and  description  of  equipment  pro- 
posed. Further  information  obtainable 
from  clerk. 


LOS  ANGELES,  Cal.— Until  2  p.  m.. 
May  G  bids  will  be  rec.  by  harbor 
comm.,  1017  S  Figueroa  St.,  for  verti- 
cal steam  engine  for  yuarry  Lighting 
Manl;   spec.   «86.    Jas.   1'.   Vroman,   secy. 

VALLBJO,  Solano  Co.,  Cal. — Stuart  S. 
Smith,  San  Francisco,  at  t760U  award- 
ed cont.  by  council  to  fur.  gasoline  re- 
volving shovel  for  use  on  Gordon  Val- 
ley rd.  Other  bids:  C.  1{.  Adams,  Col- 
fa.\,  $7700;  Fawling  and  Harnishfeger 
Co.,   San  Francisco,   $aa56.15. 


FIRE  ALARM  SIHTEMU 


BEVEIiLY  HILLS,  Cal. — Until  S  p. 
m,,  May  4,  bids  will  be  rec.  to  furnish, 
erect  and  connect  10  police  and  fire 
alarm  boxes,  fcpec.  may  be  obtained 
from    city   clerk.   B.   J.   Firrainger. 


WATSON VILLE,  Santa  Cruz  Co.,  Cal. 
— Lniil  May  5,  S:30  p.  m.,  bids  will  be 
rec.  by  M.  M.  Swisher,  city  clerk,  to 
fur.  and  install  1  6o-in.  4  double  shelf 
metal  battery  rack  with  glass  and 
porcelain  insulation  complete;  56  F.  I. 
P.  storage  battery  couples;  4  F.  I.  p. 
terminal  plates;  60  F.  1.  P.  glass  jars; 
60  F.  1.  P.  glass  covers;  5  Peerless  posi- 
tive non-interfering  sector  fire  alarm 
boxes.  Cert,  check  10%  payable  to  city 
req.   Plans   on  file   in  office  of  clerk. 


VALLEJO,  Solano  Co.,  Cal. — City  Eng 

T.    D.   Kilkenny    estimates   cost   of   lire 

alarm    system    extension    in    Marin    St. 
FRESNO,  Fresno  Co.,  Cal.— Robinson       '■^'-  *1250. 
Electric  Co.,  Fresno,   at   $2012   awarded  26 

cont.    by    council    to    Install    six    orna-       ^^_^-^^^.^__^^_______ 

mental  light,  standards  in  Dudley  Ave.        ,,.^„^.,,  , 

bet.   Forthcamp  and  Echo   Aves.   Valley       MISCELLANEOUS    SUPPLIES 

Elcc.    Supply    Co.,    Fresno,    only    other       ^ 


bidder  at  ?2080. 


LOS  ANGELES,  Cal.— Until  10  a.  m., 
May  4,  bids  will  be  rec.  by  bd.  pub. 
wks.  for  ornam.  lights  in  39th  St.,  Let. 
Western  and  Van  Ness  Aves.:  cone, 
posts;   1911   act. 


SACRAMENTO,  Cal. — City  Manager 
H.  C.  Bottorff  will  recommend  to  coun- 
cil advertising     for     bids     to  purchase 

street   signs. 


SAN  DIEGO,  Cal. — Walker  &  Martin, 
402  W  Wilshire,  Fullerton,  sub.  low  bid 
to  citv  at  ?H,999  for  ornam.  lights  in 
Gth  St.,  bet.  B  and  F  Sts. 

SAX  BERNARDINO,  Cal. — Until  7:30 
p.  m..  May  4,  bids  will  be  rec.  for  ornam 
lights  in  N  side  of  6th  St.,  bet.  Arrow- 
head Ave.  and  "F"  St.,  and  in  S  side 
of  6th,  bet.  Arrowhead  j^ve.  and  "E" 
St.;    1911   act.   J.   H.   Osborn,   city   clerk. 


SACRAMENTO,  Cal. — Until  May  14, 
9:15  p.  m.,  bids  will  be  rec.  by  H.  G. 
Denton,  city  clerk,  to  fur.  and  del.  3375 
street  signs.  Cert,  check  5%  payable 
to  City  Controller  req.  Further  infor- 
mation   obtainable   from  clerk. 


ALHAMBRA,  Cal.  —  Until  8  p.  m., 
May  4,  bids  will  be  rec.  for  ornam. 
lights  in  Lemon  St.,  bet.  Marengo  and 
Raymond  Aves.;  1911  act.  R.  B.  Wallace 
city   clerk.   R.    C.   Farmer,   st.   supt. 


MACHINERY  &  EQUIPMENT 


ONTARIO,  Cal.— Until  8  p.  m..  May  4, 
bids  will  be  rec.  for  one  H4-ton  truck 
chassis  with  6-cyl.  motor.  Spec,  on  file 
at  office  of  O.  S.  Roen,  city  service 
mgr.  Cert,  check  or  bond  107o.  D.  B. 
Wynne,  city  clerk. 


BAKERSFIELD,  Kern  Co.,  Cal.— Un- 
til May  4,  7:30  p.  ra..  bids  will  be  rec. 
by  B.  R.  Fitzgerald,  clerk,  Kern  Coun- 
ty Union  High  School  District,  to  fur. 
one  or  more  busses  for  transportation 
of  school  pupils.  Spec,  on  file  in  office 
of  clerk.  Cert,  check  10%  req.  with 
bid. 


HILLSBOROUGH,  San  Mateo  Co.,  Cal 
— City  trustees  order  estimates  pre- 
pared to  install  street  signs  at  inter- 
sections. 


PIPE  LINES.   WALLS.  ETC. 


OILDALE,  Kern  Co.,  Cal.— Until  May 
H,  bids  will  be  rec.  by  Oildale  Mutual 
v\  ater  Co.,  to  drill  water  well.  Plans 
on  file  at  Oildale  Drug  Store  C.  W. 
Salyer,   pres.   of   company, 

MISCELLANEOUS 
CONSTRUCTION 

MARYSVILLE.  Yuba  Co.,  Cal.— Yuba 
Manufacturing  Co.  awarded  contract  by 
Soviet  Government  of  Russia  to  con- 
struct live  13  H  cu.  ft.  dredgers  to  be  used 
in  platinum  mines  of  the  Ural  moun- 
tains. The  contract  price  is  in  the 
neighborhood  of  $2,000,000. 


LOS  ANGELES,  Cal.— Russell-Foell 
Co.,  396  P.  E.  Bldg.,  sub  low  bid  to 
county  at  98c  per  ton  for  from  25,000 
to  100,000  tons  granite  rip-rap  rock  at 
rate  of  about  15,000  tons  per  month. 
Other  bids:  Bly  Bros,  care  McGliliard 
Stone  Co.,  $1.06;  Hamilton  &  Gleason 
Co.,  $1.18;  Soledad  Rock  Co.,  first  50.- 
000  tons,  $1,228  per  ton,  2nd  50.000 
tons,   $1.1475   per  ton. 


IV ATER   JIORKS 


COMPTON,  Cal,  —  Council  declares 
iiiten.  to  install  water  mains  in  Ben- 
nett St.,  bet.  Temple  St.  and  Long 
Beach  Blvd.,  and  portions  of  other  Sts., 
invl.  valves,  fire  hydrants,  etc.;  1911 
act  and  1915  bond  act.  Maude  Hecock, 
city  clerk. 


TP.ACY,  San  Joaquin  Co.,  Cal. — Geo. 
L.  Frerichs,  city  clerk,  instructed  to 
secure  estimates  of  cost  for  cooling 
tank  for  water  at  public  drinking 
fountain   fronting  city  hall. 

NEWPORT  BEACH.  Cal.— Eng.  Paul 
IC.  Kressly,  732  H.  W.  Hellman  Bldg.. 
Las  Angeles,  presents  to  city  trustees 
estimates  of  cost  of  enlargement  and 
reconstruction  of  present  waterworks 
system.  The  estimate  is  $225,000,  and 
incl.  a  3,000,000-gal.  reservoir.  Taken 
under  advisement  for  two  weeks. 


HEMET.    Cal— $120,000    water    bonds 
failed  to  carry  at  recent  election. 


ALH-^VMBP^,  Cal. — Council  declares 
inten.  to  install  4-in.  c.i.  water  mains 
in  Granada  Ave.,  bet.  400  and  150  ft.  n. 
of  Mission   Rd.   R.   B.   Wallace,  city  elk. 


MONTEBELLO,  Cal.— Election  wUl 
be  held  shortly  to  vote  $325,000  bond 
issue  for  water  sys.,  incl.  distrib.  lines 
etc.  L.   G.  Herr,   city  clerk. 


HUNTINGTON  PARK,  Cal— Until  8 
p.  m..  May  4,  bids  will  be  rec.  to  const, 
circular  relnf.  cone,  reservoir  and  cone, 
fo:  tings  for  steel  tank  on  lot  23,  blk  A 
Tr.  1662.  Plans  obtainable  from  Paul 
E.  Kressly,  732  H.  W.  Hellman  Bldg., 
Los  Angeles,  sonsulting  engr.  Cert,  chk 
or  bond  10%.  H.  H.  Hunter,  city  clerk. 


HUNTI.NGTON  PARK.  Cal.— Until  8 
p.  m..  May  4,  bids  will  be  rec.  to  erect 
elevated  steel  water  tank  on  lot  23, 
blk  A  Tr.  1662.  Plans  obtainable  from 
consulting  eng.,  Paul  E.  Kressly.  732 
H.  W.  Hellman  Bldg.,  Los  Angeles.  Cert 
check  or  bond  10%.  H.  H.  Hunter,  city 
clerk. 


S.\N  CARLOS.  San  Mateo  Co.,  Cal.— 
San  Carlos  Water  Co.,  applies  to  State 
R.  R.  Commission  for  permit  to  issue 
$8600  of  its  capital  stock  to  finance  ad- 
ditions and  betterments  to  distributing 
system   in  town  of  San  Carlos. 


LA  VERNE.  Cal. — Until  7  p.  m..  May 
11,  bids  will  be  rec.  for  one  motor  pro- 
pelled pump,  capacity  900  gals,  per 
min.,  installed  at  new  city  well,  incl. 
tower  over  well  and  hoisting  equip, 
compl.,  and  a  water  pipe  line  connect- 
ing said  well  with  city  reservoir.  Cert, 
check  or  bond  10%.  Black  &  Veatch,  617 
Ferguson  Bldg.,  Los  Angeles,  consult- 
ing   engineers. 


VALLBJO,  Solano  Co.,  Cal. — Sewart 
Smith  Co.,  Vallejo,  at  $7600  submits 
low  bid  to  council  to  fur.  shovel  to  be 
used  in  connection  with  Gordon  Valley 
rd.  project.  Taken  under  advisement. 
T.   D.  Kilkenny,   city   engineer  . 


SAN  BERNARDINO,  Cal.— Until  7:30 
p.  m..  May  4,  bids  will  be  rec.  for  one 
fire  truck  chassis,  t.  o.  b.  San  Bernar- 
dino. Cert,  check  or  bond  10%.  J.  H. 
Osborn,  city  clerk. 


LOS  ANGELES,  Cal.— Until  3  p.  m.. 
May  1.  bids  wil  be  rec.  by  pub.  serv. 
comm.,  April  25,  for  one  trench  excav. 
machine  capable  of  digging  trench  18 
to  21  in.  wide  and  approx.  6  to  8  ft. 
deep,  under  spec.  760-C.  Jas.  P.  Vroman 
secretary. 


Contractors  Machine  Works 


We  Specialize  in  rebuilding  and  repairing  contractors'  equipment. 
We  build   rock  bunkers,   elevators  and  conveyors,  portable  pumping 

plants,  hoist  and  rock  crushers. 
Let  us  give  you  an  estimate  on  your  work. 
We  buy  and  sell  used  equipment 


CREAR  &  BATES 


38  Stanford 


San  Frandseo 
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SACRAMENTO,  Cal. — Until  May  17, 
9:15  p.  m.,  bids  will  be  rec.  by  H.  G. 
Denton,  city  clerk,  to  fur.  and  del.  60 
lire  hydrants.  Cert,  check  5%  payable 
to  City  Controller  req.  Further  Infor- 
mation  obtainable   from   clerk. 


PLAYGROUNDS  AND   PARKS 


REEDLEY,  Fresno  Co.,  Cal.— Stand- 
ard Fence  Co.,  Oakland,  at  $1,680.24 
awarded  cont.  by  city  trustees  to  fur. 
and  install  woven  wire  fence  with  steel 
posts  at  .Unitary  Sewerage  Plant, 
Riverside   Colony. 
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PHOENIX,  Ariz.— Until  May  13,  bids 
win  be  rec.  by  Superintendent,  Phoenix 
Indian  School,  to  fur.  and  del.  pipe, 
tees,  elbows,  nipples,  unions,  valves, 
traps,  ets.  Bids  until  May  15  to  fur. 
608  ft.  4-in.  c.i.  pipe,  3  tees  and  200  lbs. 
caulking-  lead.  Bids  until  May  15  to  fur. 
2  fire  hydrants.  Further  information 
obtainable  from  Supt.  at  Phoenix. 


LOS  GATOS,  Santa  Clara  Co.,  Cal.— 
Bonds  to  $22,000  voted  to  finance  con- 
struction of  swimming  pool  and  park 
improvements. 


SEWERS  &  STREET  WORK 


PHOENIX,  Ariz.  —  Phoenix-Tempe 
Stone  Co.,  Phoenix,  awarded  cont.  by 
state  highway  dept.  at  $85,759.55  for 
approx.  10  mi.  of  3-in.  asph.  cone.  pave, 
with  flush  coat  on  the  Benson-Douglas 
highway,  fed.  aid  proj.  No.  79-A,  In- 
volving 900  eu.  yds.  rdwy.  excav.,  10,- 
000  cubic  yards  roadway  borrow,  5,- 
000  sta.  yds.  earthwork  overhaul,  58,133 
sq.  yds.  asph.  cone,  pave.,  120  cu.  yds. 
B  cone,  136  ft.  corru.  met.  pipe  for 
culv.,    and    incidental    Items. 

Phoenix-Tempe  Stone  Co.,  Phoenix, 
awarded  cont.  at  $26,543  for  resurfac- 
ing on  the  Blsbee-Tombstone  highway, 
approx  10  mi.,  Involv.  105,600  sq.  yds. 
asph.  flush  coat  on  old  pave.,  1100  tons 
asph.  cone,  for  patching,  etc.,  and  5500 
ton  mi.  asph.  cone,  hauled. 


SANTA  ANA,  Cal.— City  Eng.  Natt  H. 
Neff  preparing  spec,  to  pave.  Garnsey 
Rd.,  bet.  5th  and  6th  Sts. 


YOSEMITE,  Cal. — V.  R.  Dennis  Con- 
struction Co.,  Bryte  Bldg.,  Sacramento, 
at  $335,835  for  asph.  cone,  pavement, 
awarded  cont.  by  National  Park  to  re- 
flnish  and  pave  approx.  7%  ml.  of  El 
Portal  road  and  13  mi.  of  Valley  roads 
in   Tosemite  Nat'l  Park. 


REDONDO  BEACH,  Cal.— O.  U.  Mira- 
cle, 227  Ave.  D,  Redondo  Beach,  award. 
cont.  by  city  at  $42,630  to  imp.  Lucia 
Avenue. 


BEVERLY  HILLS,  Cal.— Bids  will  be 
called  shortly  for  approx.  15,000  ft.  of 
miscellaneous  sewers,  principally  of  8- 
in.,  vit.  or  cem.  pipe,  under  Contrs.  Nos. 
3,  4,  5  and  6,  for  proposed  sewer  sys. 
being  constr.  under  agreement  with  Los 
Angeles  for  use  of  Los  Angeles  Outfall. 
Plans  for  this  and  other  sewer  work 
for  new  city  system  have  been  pre- 
pared by  Salisbury,  Bradshaw  &  Taylor, 
consulting  engineers,  518  Mortgage 
Guarantee  Bldg.,  Los  Angeles. 


CHICO,  Butte  Co.,  Cal. — City  Eng. 
Raymond  Witt  preparing  spec,  to  pave 
appro.x.  30  blocks  to  include  all  cross 
streets  between  Main  and  Broadway 
from  6th  St.  to  the  Junction  including 
triangular  section  at  the  Junction  and 
Humboldt  Road. 


CHICO,  Butte  Co.,  Cal.— Until  May  5, 
8  P.  M.,  new  bids  (no  bids  received  un- 
der last  call)  will  be  rec.  by  Ira  R. 
Morrison,  city  clerk,  to  imp.  portions  of 
Olive,  Mill,  Elm,  Laurel  Sts.,  involving 
grading;  hyd.  cem.  cone,  curbs,  walks 
and  alley  approaches.  1911  Act  and 
Bond  Act  1915.  Cert,  check  10%  pay- 
able to  city  req.  Plans  on  file  in  office 
of  clerk.     Raymond  H.  Witt,  city  eng. 


SANTA  ROSA,  Sonoma  Co.,  Cal.— 
Clark  &  Henery  Constr.  Co.,  Chancery 
Bldg.,  San  Francisco,  awarded  cont.  by 
council  to  imp.  following  Sts;  Polk  St., 
bet.  W-7th  and  Hewitt  Sts.;  Orchard 
St.,  bet.  5th  and  Spencer  Ave.;  A  St., 
bet.  2nd  and  3rd  Sts.,  involv.  grading; 
reconst.  existing  waterbound  macadan' 
surface  to  form  4-in.  waterbound  ma 
cadam  base  and  surface  witli  3-in 
Wiliite  Process  asph.  cone.  laid  in  1 
course,  hyd.  cem.  cone,  curbs  and 
gutters.  Bid  is  $.208  pave;  $.85  curb 
gutter;  $.35  curb  along;  $.65  gutlei 
alone. 


REDONDO  BEACH,  Cal.— Until  8  p 
m.,  May  4,  bids  will  be  rec.  to  improve 
Garnet  St.,  bet.  Camino  Real  and  Lucia 
Ave.,  involv.  96,268  sq.  ft.  rock  and  oil 
pave.,  2035  lin.  ft.  grade;  1911  act.  Vic- 
tor H.  Staheli,  city  engr.  Walter  J. 
Halaam,   city  clerk. 


S.\N  DIEGO,  Cal. — Until  10:30  A.  M., 
May  11,  bids  will  be  rec.  to  imp.  Pepita 
St.,  involv.  2093.94  cu.  yds.  excav.,  62.5 
cu.  yds.  embank.,  24,273.69  sq.  ft.  4-in. 
concr.  pave.,  1629.12  lin.  ft.  concr.  curb, 
8213.83  sq.  ft.  cem.  concr.  walk,  1024.72 
lin.  ft.  6-in.  cem.  concr.  sewer  pipe,  and 
miscellaneous  items. 

Bids,  same  date,  to  imp.  20th  St., 
involv.  220,816.55  sq.  ft.  H4-in.  asph. 
concr.  pave,  on  2V^-in.  bitum.  base, 
1130.8  sq.  ft.  cem.  walk,  1508.34  lin.  ft. 
concr.  curb,  430.5  lin.  ft.  6-in.  cem. 
sewer.  F.  A.  Rhodes,  city  engineer.  A. 
H.  Wright,  city  clerk. 

ALAMEDA,  Alameda  Co.,  Cal. — Hut- 
chinson Co.,  Hutchinson  Bldg.,  Oakland, 
awarded  cont.  by  council  to  imp.  Cal- 
houn St.,  involv.  oil  macadam  pave., 
$.128  sq.  ft.;  gutters,  $.30  sq.  ft.;  cone, 
curb,  $.60  lin.  ft.;  earth  grading,  $.03 
sq.  ft.;  corru.  iron  culverts,  7x24-in., 
$4.40  lin.  ft.;  6xl8-in.  do,  $4  lin.  ft.; 
cone,    bridges,    $.30   sq.   ft. 


LONG  BEACH,  Cal. — Council  orders 
plans  for  consolidated  storm  drain  to 
serve  dist.  bounded  by  California  and 
Redondo  Aves.,  and  bet.  Pacific  Electric 
Railway  Newport  Beach  line  and  ocean. 
Est.  cost,  $617,222,  according  to  recom- 
mendation by  Asst.  City  Engr.  Arthur 
Adams. 


OAKLAND,  Alameda  Co.,  Cal.  — 
Rights-of-way  are  being  purchased  to 
straighten  curves  and  reduce  grades 
from  18  to  5  per  cent  on  the  Crow 
Canyon  Road.  Geo.  Posey,  county  sur- 
veyor. 


ONTARIO,  Cal.— Plans  under  way 
for  drainage  project  on  Mountain  and 
Magnolia  Aves.  Cost  bet.  $150,000  and 
$175,000.  County  superv.  will  provide 
$26,000  of  cost.  Work  will  Incl.  pave. 
O.  S.   Roen,  city  st.  supt. 
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SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
Plans  for  proposed  highway  from  Bo- 
dega Corners  to  mouth  of  Russian 
river  have  been  filed  with  supervisors 
by  J.  B.  Piatt,  engineer  for  district,  to 
finance  work.  Approx.  lS\4-mi.  In 
length,  consisting  of  grading  and  pav- 
ing with  oil  macadam  20-ft.  wide;  ad- 
ditional 5000  ft.  will  be  graded  to  con- 
nect with  Jenner-Guerneville  highway. 

SANTA  ANA,  Cal.— Griff ith  Co..  602 
L.  A.  Ry.  Bldg.,  Los  Angeles,  awarded 
cont.  by  city  at  $19,825  to  imp.  N  Baker 
St.,  bet.  W  8th  and  Wasliington  Ave., 
involv.  98,472  sq.  ft.  5-in.  cone  pave., 
curb,  etc. 


LOS  ANGELES,  Cal.— Until  10  a.  m., 
-May  11,  new  bids  will  be  rec.  by  bd. 
pub.  wks.  for  sewer  in  Ellenwood  iir. 
and  Ave.  54  Sewer  Dist.,  involv.  6  In. 
to  18-in.  cem.  sewer.  Thos.  Haverty  Co. 
was  previous  low  bidder  at  $23,984  All 
bids  rejected  April  23 


KERN  COUNTY,  Calif. — As  previous- 
ly reported,  bids  will  be  rec.  by  State 
Highway  Commission,  Forum  Bldg., 
Sacramento,  May  11,  to  widen  with 
Port  cem.  cone,  or  asph.  cone,  shoulders 
and  surface  with  asph.  cone,  8.2-ml.  in 
Kern  county  bet.  Beardsley  Canal  and 
Lerdo.  i'roject  Involves  6000  cu.  yds. 
rdwy.  embankment  without  classifica- 
tion; 50  cu.  yds.  structure  excavation 
without  classification;  4730  cu.  yds. 
class  "A."  cem.  cone,  (shoulders  and  re- 
pairs to  existing  pavement);  14,900 
tons  asph.  cone,  surface;  60  cu.  yds.  "A" 
cem.  cone,  (structures);  4000  lbs.  bar 
reinf.  steel  in  place  structures;  16  Un. 
ft.  12-in.,  24  lin.  ft.  IS-in.,  and  12  lin. 
ft.  24-in.  corru.  metal  pipe;  100  cu.  yds. 
removing  cone,  in  existing  pavement. 
Alternative  items:  24,300  tons  asph. 
cone,  (surface  and  shoulders);  100  cu. 
yds.  class  "A"  cem.  cone,  (repairs  to 
existing  pavement). 


SAN  F'RA.N'CISCO  —  Following  con- 
tracts   awarded    by    Bd.    of    Pub.    Wks: 

Municipal  Construction  Co.,  112  Lyon 
St.,  at  $2!i82.57,  to  imp.  south  half  of 
Rivera  St.,  bet.  18th  and  19th  Aves., 
(where  not)  involv.  153  lin.  ft.  cone, 
curb,  $1  lin.  ft.;  3  catchbasins,  $140  ea; 
105  lin.  ft.  10-in.  culvert,  $2  lin.  ft.;  660 
sq.  ft.  art  stone  walks,  $.20  sq.  ft.; 
6347  sq.  ft.  asph.  cone,  pavement,  $.31 
sq.   ft. 

Municipal  Construction  Co.,  at  $1200 
to  imp.  north  half  of  Rivera  St.,  bet. 
lath  and  20th  Aves.  (where  not)  involv. 
3750  sq.  ft.  asph.  cone,  pavement,  $.32 
sq.   ft. 

Frank  J.  McHubh,  474  17th  Ave.,  at 
$1150  to  imp.  Anza  St.,  bet.  42nd  and 
43rd  Aves.,  involv.  100  lin.  ft.  cone,  curb 
$2  lin.  ft.;  2500  sq.  ft.  asph.  cone,  pave- 
ment,  $.38   sq.   ft. 

Fay  Imp.  Co,  Phelan  Bldg.  at  $3097.20 
to  imp.  (where  not)  32nd  Ave.,  bet. 
Ulioa  and  Vicente,  involv.  435  lin.  ft. 
cone,  curb,  $1.14;  8700  sq.  ft.  asph.  cone. 
pavement,  $.299. 

Fay  Imp.  Co.,  at  $2308.15,  to  imp. 
36th  Ave.,  bet.  Taraval  and  Ulloa  Sts.. 
involv.  325  lin.  ft.  cone,  curb,  $1.05;  650 
sq.  ft.  cone,  gutters,  $.38;  5850  sq.  ft. 
asph.   cone,   pavement,   $.294. 

Raisch  Imp.  Co.,  46  Kearny  St.,  at 
$1600  to  imp.  41st  Ave.,  bet.  Irving  and 
Judah  Sts.,  involv.  200  lin.  ft.  cone. 
curb,  $1  lin.  ft.;  4000  sq.  ft.  asph.  cone. 
pavement,    $.35   sq.   ft. 

Frank  McHugh.  474  17th  Ave.,  at 
$262.50  to  imp.  32nd  Ave.  bet.  CabrlUo 
and  Fulton  Sts.  (where  not  already 
improved),  involv.  25  lin.  ft.  cone,  curb 
$1.50  lin.  ft.,  500  sq.  ft.  asph.  cone. 
pavement,    $.45    sq.    ft. 

Frank  McHugh  at  $1875  to  Improve 
(Where  not)  west  half  of  32nd  Ave.  bet. 
Cabrillo  and  Fulton  Sts.,  involv.  160  lin. 
ft.  cone,  curb,  $2.50  lin.  ft;  1050  sq.  ft. 
cone,  pavement  $.50  sq.  ft;  1960  sq.  ft. 
asph.   cone,   pavement,    $.50   sq.   ft. 

SANTA  BARBARA,  Cal.  —  Jas.  T. 
Cornwall,  227  Equestrian  St.,  awarded 
cont.  by  city  at  $123,510  to  const,  reinf. 
cone,  storm  drain,  cone,  box  culv.,  etc., 
in  portions  of  Laguna  St.,  Gutierrez  St, 
Salsipuedes  St.,  Quarantina  St.,  Ortega 
St.,  and  other  sts.,  known  as  the  East 
Side  Drainage  Project.  Approx.  quant. 
are:  83.5  ft.  12-in  vit.  pipe:  1263.46  ft. 
IS-in.,  1435.40  ft.,  24-in.,  1037.70  ft.  30- 
in.,  2038.57  ft.  36-in.,  1272.50  ft.  42-in., 
1602.06  ft.  48-ln.,  and  6878.37  ft.  54-ln. 
reinf.  cone,  pipe;  509.75  ft.  4.5x10.6  ft, 
reinf.  cone,  box  culv.,  29  Jet.  boxes  and 
box  culv. 
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EL  DORADO  COUNTY,  Cal. — Ab  pre- 
viously reported,  bids  will  be  rec.  by 
State  Highway  Commission,  Forum 
Bldg-.,  Sacramento,  May  11.  to  grade 
and  surface  portions  with  crushed  gra- 
vel or  stone,  5.S-mi.  in  El  Dorado  coun- 
ty, bet.  Camino  &  2-mi.  east  of  Sports- 
man's Hall.  Project  Involves:  35,000 
cu.  yds.  rdwy  excavation  without 
classification;  70,00a  sta.  yds.  over- 
haul; 450  cu.  yds.  structure  e.xcavation 
without  classification;  5250  tons 
crushed  gravel  or  stone  surface;  12,- 
750  ton  miles  haul  crushed  gravel  or 
stone;  95  cu.  yds.  class  A  cem.  cone, 
(structures);  7100  lbs.  bar  reinforcing 
steel  in  place  (structures);  156  lln.  ft. 
12-in.,  1394  lin.  ft.  18-in.  and  36  lin.  ft. 
24-in.  corrugated  metal  pipe;  112  mon- 
uments. Comra.  will  fur.  corru.  metal 
pipe.  

VENICE,  Cal.— J.  Tomei,  6379  Car- 
son St.,  Culver  City,  awarded  cent,  by 
city  at  $31,277  to  Imp.  Rialto  Ct.  Work 
involv.  38,000  sq.  ft.  5-in.  cone.  pave, 
and  vit.  sewer  sys. 

LOS  ANGELES,  Cal. — Until  2  p.  m.. 
May  11,  bids  will  be  rec.  by  supervisors 
to  imp.  Chevy  Chase  Dr.  bet.  %  mi. 
n  e  of  s.w.  boundary  of  lot  C,  Sicomoro 
Canyon  Tr.  and  Flintridge  and  Linda 
Vista  Rd.  from  Chevy  Chase  Dr.  to 
Linda  Vista  Tr.,  3.09  mi.,  involv.  104.020 
cu  yds.  e.xcav.,  41,335  sq.  yds.  shape 
rd.,  7377  sq.  yds.  6-in.  to  8-in.  cone, 
pave.,  12,894  sq.  yds.  6-ln.  c^nc.  Paye., 
7241  ft.  combination  curb  and  gut.,  2902 
sq  ft  6-in.  gut.,  21.064  sq.  yds.  oil  and 
screenings  surf.,  72  ft.  12-in.,  162  ft 
IS-in.,  402  ft.  24-in.,  118  ft.  30-ln.,  412 
ft  36-in  corru.  iron  pipe,  31S0  ft.  guard 
rail  202  ft.  6xl4x24-in.  cone,  curb,  3b4 
ft  cone,  curtain  wall  on  inlets.  Est. 
contr.  price.  $118,735.60.  R.  D.  1.  No.  2o8 

REDONDO  BEACH,  Cal.— O.  U.  Mira- 
cle 227  Ave.  D,  Redondo  Beach,  award- 
ed cont.  by  city  at  $42,630  to  imp.  Lucia 
Ave.,  involving  124.929  scj.  ft.  4-in. 
water  bound  mac.  with  2-in.  oiled  mac. 
wearing  surf.  11.75c  ft.,  3356  lin.  ft. 
grade  $13,500  lump  sum,  6471  ft.  curb 
65c  ft.,  19,412  sq.  ft.  gut.  22c  ft.,  31,- 
43S  sq.  ft.  walk   19c  ft. 

LOS  ANGELES,  Cal.— S.  C.  Weaver 
Const.  Co.,  1001  S.  Hill  St.,  awarded 
cont.  bv  Bd.  Pub.  Wks.  at  $11,021  for 
sewer  in  84th  St.  M.  Miller,  208  W.  2nd 
St.,  awarded  cont.  at  $17,289  for  sewer 
in   Marcia   Dr. 


SANTA  MO^^CA.  Cal.— Kneen  Pav. 
Co..  Dudley  Blk.,  awarded  cont.  by  city 
at  $45,588  to  imp.  Marine  St.,  bet.  Hatch 
St.  and  Lincoln  Blvd.,  involv.  asph.  cone 
pave,  and  Warrenite-bitul.  surf.,  cem. 
walk,  curbs,  sewers,  storm  drains  and 
culv.;  1911  act. 


ALHAMBRA.  Cal. — Until  8  p.  ra.,  May 
11.  bids  will  be  rec.  for  storm  drain  in 
Main  St.  bet.  Valencia  and  Almansor 
Sts.,  incl.  m.  h..  c.  b.,  laterals,  etc.;  also 
drains,  etc.,  in  Granada  Ave.,  bet.  Com- 
monwealth Ave.  and  (iourt  Lindaraxa, 
and  in  portions  of  (Cordova  St.  and 
Hidalgo  Ave.;  1911  act.  R.  B.  Wallace, 
city   clerk.   R.   C.  Farmer,   city  st.   supt. 


NORTH  SACRAMENTO,  Cal.— Until 
May  5,  8  p.  m.,  bids  will  be  rec.  by 
W.  O.  Irwin,  city  clerk,  to  construct 
sewer  system.  Plans  obtainable  from 
city   clerk. 

STOCKTON.  San  Joaquin  Co..  Cal.— 
City  Eng.  W.  B.  Hogan  completes  spec 
for  sewers  in  Tosemlte  sub-division; 
est.  cost  $18,000. 


LOS  ANGELES.  Cal. — Until  10  a.  m., 
May  11,  bids  will  be  rec.  by  bd.  pub. 
wks.  to  const,  rein.  cone,  storm  drain 
for  Los  Feliz  Blvd.  and  Gleneden  St. 
storm  drain  sys.,  incl.  Blake  Ave.. 
Pirtle  St.,  Riverside  Dr.,  Queen  St.. 
Benedict  St.,  Newell  St..  Knox  Ave.  and 
other  sts.;    1911   act. 

ALHAMBRA.  Cal.— Until  8  p.  m.,  May 
4,  bids  will  be  rec.  to  grade  Pac.  Elec. 
light-of-way  and  n.  and  s.  drives  of 
Main  St..  bet.  Fremont  and  Palm  Aves.. 
incl.  constr.  of  automatic  flagmen, 
track  and  wiring  changes;  1911  act.  R. 
B.  Wallace,  city  clerk.  R.  C.  Farmer. 
street  superintendent. 

GLENDALE,  Cal.— C.  L.  Hill,  516  S 
Glendale  Ave.,  Glendale.  sub.  low  bid  to 
city  April  23  at  $37,505.04  for  imp. 
Eaton  Ave.,  Orchard  Ave.  and  other 
sts.,  under  1911  act^  involv:  205.527  sq. 
ft.  grade  7c  ft..  105.500  sq.  ft.  3-in.  oil 
mac.  pave.  S.5c  ft.,  17.337  ft.  5-in.  gut. 
17c  ft..  44.014  sq.  ft.  walk  14c  ft..  7358 
ft.  class  -B"  curb  40c  ft..  5550  ft.  8-in. 
vit.  sewer  90c  ft..  14  m.  h.  $85  ea.  6  jet 
Cham.  $85  ea..  2  f.  t.  $180  ea.,  3  1.  h. 
$20  ea.,  154  ft.  6-in.  hse.  sewer  conn. 
$12  ea.,  water  sys.  compl.  (1323  ft.  6- 
in.  class  B  c.  i.  pipe  and  2  S.  F.  hy- 
drants),  at   $6000.  culv.  $100. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Council,  J.  J.  Lynch,  clerk,  declares 
inten.  to  Imp.  Lenzen  Ave.,  bet.  Spring 
St.  and  pt.  238  ft.  e.  of  Vendome  Ave., 
involv.  grading;  pave  with  lV4-in.  Du- 
rite  asph.  cone,  surface  with  3-in.  Du- 
rite  asph.  cone,  base;  hyd.  cem.  cone, 
curbs,  gutters  and  walks.  1911  Act  & 
Bond  Act  1915.  Protests  May  11.  Wm. 
Popp,  city  engineer. 


RIVERSIDE.  Cal.  —  Until  10  a.  m.. 
May  12.  bids  will  be  rec.  by  city  for  6- 
in.  sewer  with  wye  branches  and  m.  h. 
in  Howard  Ave.,  bet.  14th  St.  and  360 
ft.   s;   1911  act.   C.   B.   Burns,  city  clerk. 


OAKLAND,  Cal. — Until  May  7,  11  a. 
m.,  bids  will  be  rec.  by  E.  K.  Sturgis, 
city  clerk,  to  imp.  portions  of  Parker 
Ave.,  involv.  grading;  curbs,  gutters 
and  walks;  one  culvert.  1911  act.  Cert, 
check  107ci  payable  to  city  req.  Plans 
on  file  in  office  of  clerk. 


SANTA  BARBARA,  Cal. — Cornwall 
Constr.  Co.,  227  Equestrian  St.,  award- 
ed contr.  by  city  at  $52,195  to  improve 
Santa  Barbara  St.,  bet.  CarrlUo  and 
New  De  La  Guerra  Sts.,  and  portions 
of  Ortega  and  Anacapa  Sts..  at  20c  sq. 
ft.,  11/2 -in.  asph.  cone,  wearing  surf, 
on  5-in.  cem.  cone,  base,  incl.  grading. 
20.4c  sq.  ft.  1%-in.  asph.  cone,  wearing 
surf,  on  6-in.  cone.  base.  incl.  grading. 
$1.10  lin.  ft.  combined  cone,  curb  and 
gut..  3-ft.  wide.  60c  ft.  curb,  22c  sq.  ft. 
cem.  gut..  25c  lin.  ft.  re-set  stone  curb. 
15c  sq.  ft.  cem.  walk.  $25  per  lateral 
side  connection  sewer  on  Santa  Bar- 
bara St.  and  on  Ortega  St..  $25  for 
stub  sewer.  Santa  Barbara  St.,  betw. 
Haley  and  Gutierrez  Sts.,  $25  for  stub 
sewer  on  Santa  Barbara  St.  at  Intersec- 
tion with  Mason  St.,  $650  for  drainage 
compl.,  $100  for  m.  h.  oompl.  (Ortega 
St.),   $200  grade  compl. 


BEVERLY  HILLS,  Cal. — J.  L.  Mc- 
Clain,  3452  W  Slauson  Ave.,  Los  Ange- 
les, awarded  cont.  by  city  at  $35,146  to 
imp.  Canyon  Dr.  bet.  Burton  Way  (San- 
ta Monica  Blvd.)  and  Wilshire  Blvd., 
and  portions  of  other  sts;  1911  act. 

VENICE,  Cal. — J.  Tomei,  6379  Car- 
son St.,  Culver  City,  awarded  cont.  by 
city  at  $31,276  to  imp.  Rialto  Ct.  Work 
involv.  38,000  sq.  ft.  5-in.  cone,  pave., 
and  vit.  sewer  sys. 


PLACENTIA,  Cal. — Until  7:30  p.  m., 
May  5,  bids  will  be  rec.  by  Sanitary 
Dist.  of  Placentia  Placentia,  for  the 
constr.  of  an  interior  sewer  sys.  under 
the  Sanitary  Dist.  law  and  the  1911 
act.  Plans  and  spec,  prepared  by  dist. 
engr.  W.  G.  Knox,  225  Ramona  Bldg., 
Santa  Ana,  from  whom  copies  may  be 
obtained  upon  deposit  of  $5.  Cert.  chk. 
or  bond  10%  of  aggregate  proposal. 
Approx.  quan.  are:  (1)  7733.75  ft.  6-in. 
vit.  sewer,  (2)  10,356.7  ft.  8-in.  pipe. 
(3)  1646  ft.  10-in.  pipe.  (4)  917.15  ft. 
12-in.  pipe.  (5)  65  cone.  m.  h.,  (6)  6  f. 
t  with  Miller  Potter  syphons.  (7)  3 
1.  h..  (8)  209  6x4-in.  wyes,  (9)  116 
Sx4-in.  wyes.  (10)  35  10x4-in.  wyes  (11) 
18  12x4-in.  wyes,  (12)  1200  ft.  4-in.  hse. 
sewers. 


PACIFIC  GROVE,  Monterey  Co..  Cal. 
— Council,  E.  S.  Johnston,  city  clerk, 
declares  inten.  (2157)  to  imp.  19th  St., 
bet.  Ocean  View  Ave.  and  Lighthouse 
Ave.,  involv.  grading;  pave  with  2^- 
in.  asph.  cone,  base  with  1^-in.  asph. 
cone,  surface;  cone,  curbs  and  gutters; 
2  corru.  iron  culverts.  1911  Act  and 
Bond  Act  1916.  Protests  May  13.  H.  D. 
Severance,   city   eng. 

OAKLAND.  Cal. — Until  May  7,  11  A. 
M.,  11  A.  M..  bids  will  be  rec.  by  E.  K. 
Sturgis,  city  clerk,  to  imp.  portions  of 
88th  Ave.,  involv.  grading;  pave,  curbs, 
gutters  and  walks.  1911  Act.  Cert, 
check  10%  payable  to  city  req.  Plans 
on   file   in  office  of  clerk. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Council,  J.  J.  Lynch,  clerk,  declares 
inten.  to  imp.  Lenzen  Ave.  bet.  Spring 
St.  and  pt.  238  ft.  east  of  Vendome  Ave., 
involv.  grading;  pave  with  lV4-in.  Du- 
rite  asph.  cone,  surface  on  3-in.  Durite 
asph.  cone,  base;  hyd.  cem.  cone,  curb, 
gutter  and  walks.  1911  Act  and  Bond 
Act  1915.  Protests  May  11.  Wm.  Popp, 
city  engineer. 


ANNOl'BfCING 

THE.*RRIV.4b  OF 

A  COMPLB>TE 

STOCK  OF 

Stewart 

Builders' 

Mixers 

Sturdy,  light,  com- 
pact— suited  for  all 
classes  of  concrete 
construction  —  can 
be  had  with  or 
without  power — on 
steel  trucks  or 
trailer  with  pneu- 
matic tires. 


SPECIAL   IXTKODrCTORT  OFFER 


Trailer  type  with  Herculea  anslne 
in   steel   housing,  pneumatic  tire* 

3  cu.  ft.  capacity 9235 

5    cu.    ft.    capacity 9330 

All  equipped  with  latest  improved    type  mixing  drum,  easy  to  charge 
and  pour.     The  standard  small  builders'    mixer  for  the  past  twenty  years. 


Steel     truck     type    with     Hercules 
engine   In   steel   bousing 

3  cu.  fj.  capacity $200 

5  cu.  ft.  capacity WOO 

7  cu.   ft.  capacity $370 


ON   DISPL.4Y    AT 


SMITH-BOOTH-USHER  CO. 


Phone  Sutter  952 


60-60  Fremont  St^  San  Francisco 


Saturday,  May  2,  1925 
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SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Council,  J.  J.  Lynch,  clerk,  declares  in- 
tention to  imp.  Vine  St.,  bet.  Santa 
Clara  and  San  Fernando  Sts.,  involving 
grading;  pave  witfi  2-in.  Durite  asph. 
cone,  surface  on  3% -in.  Durite  asph. 
cone,  base;  liyd.  cem.  cone,  curbs,  gut- 
ters and  walks;  2  hyd.  cem.  cone,  storm 
water  inlets;  S-in  vit.  pipe  drains.  1911 
Act  &  Bond  Act  1915.  Protests  May  11. 
\Vm.   Popp,   city   engineer. 


VENICE,  Cal.— Walter  F.  Crawford, 
Venice,  sub.  low  bid  to  city  at  J2S99 
for  vit.  sewer  in  alley  n.e.  of  Washing- 
ton Blvd.,  bet.  Westminster  and  Cali- 
fornia Aves 


SAN  RAFAEL,  Marin  Co.,  Cal. — Until 
May  5,  11  A.  M.,  bids  will  be  rec.  by 
Rob.  E  Graham,  county  clerk,  tor  road 
improvements  in  Rd.  Dist.  Imp.  No.  9, 
comprising  Sts.  and  Rds.  in  Pacheco 
Tract,  Fairfa.x,  Pacheco  and  Dominga 
Aves.,  etc.,  involving  grade  and  pave 
with  4-in.  asph.  cone,  consisting  of  tVz- 
in.  asph.  base  with  Hi-in.  asph.  cone, 
surface,  Willite  process;  hyd.  cone, 
curbs  and  gutters;  catch  basins;  12-in. 
and  18-in.  ironstone  pipe  culverts;  one 
rein.  cone,  bridge;  24-in.  corru.  iron  pipe 
culvert.  Rd.  Dist.  Imp.  Act  1917.  Cert, 
check  10%  payable  to  county  req.  Plans 
on  file  in  office  of  clerk. 


BEVERLY  HILLS— Cal.— Until  8  P. 
M.,  May  4,  bids  will  be  rec.  to  const, 
sewers,  inci.  outfall  connection  with 
city  of  Los  Angeles.  Salisburg,  Brad- 
shaw  &  Taylor,  engineers,  518  Mort- 
gage Guarantee  Bldg.,  Los  Angeles. 
Work  contingent  upon  bonds  carrying 
April  24.  B.  J.  Firminger,  city  clerk. 
Worli  will  involve  two  contrs.  viz::  No. 
1,  Outfall  connection  to  Los  Angeles 
sys.,  comprising  165  ft.  24-in.,  1503  21- 
in.  (vit.  or  cem.  pipe  under  L.  A.  spec), 
one  special  gauging  m.  h.  4  std.  m.  h.; 
No.  2,  Sewer  in  Wilshire  Blvd.  to  serve 
L.  A.  Country  Club  and  vicinity,  com- 
prising 1005  ft.  8-in.  pipe  with  m.  h.,  etc. 


COMPTON,  Cal.— Geo.  H.  Oswald,  366 
E  58th  St.,  awarded  cont.  by  city  at 
$100,089.15  to  imp.  portions  of  Comp- 
ton  Ave.,  Kemp.  St.,  and  other  sts.,  in- 
volving 284,550  sq.  ft.  grade  Ic  ft., 
71,770  sq.  ft.  5-in.  cone.  pave.  14.5c  ft., 
34,675  ft.  curb  4Dc  ft.,  170,570  sq.  ft. 
walk  12c  ft.,  52,295  sq.  ft.  5-in.  gut.  17c 
ft.,  3140  sq.  ft.  8-in.  gut.  24c  ft.,  3378 
ft.  10-in.  cem.  sewer  90c  ft.,  19,190  ft. 
S-in.  eem.  sewer  SOc  ft.,  10,993  ft.  6-in. 
hse.  sewers  75c  ft.,  65  m.  h.  or  jet. 
Cham.  $75  ea.,  15  f.  t.  $140  ea.,  4133  ft. 
4-in.  c.  i.  water  pipe  $1.30  ft.,  270  ft. 
%-in.  water  serv.  $1  ft.,  13  culv.  $3600 
lump   sum. 


PETALUMA,  Sonoma  Co.,  Cal.— City 
Council,  G.  V.  Roberts,  clerk,  declares 
inten.  (3125)  to  imp.  G  St.,  bet.  8th 
St.  and  city  limits,  involv.  grading;  oil 
macadam  pavement;  curbs  and  gutters. 
1911  Act  and  Bond  Act  1915.  Protests 
May  11. 

POMONA,  Cal.— Until  12  m.,  May  5. 
bids  will  be  rec.  to  imp.  Palomar  St., 
bet.  5th  and  Holt  Aves.  under  1911 
act,  involv.  2247.5  ft.  curb,  113,537  sq. 
ft.  6-in.  cone,  pave.,  F.  C.  F'roehde,  city 
engr.   T.    R.  Trotter,  city   clerk. 

AWARD 

EUREKA,  Humboldt  Co..  Cal. — Mer- 
cer-Fiaser  Co.,  Eureka,'  at  $1.90  cu.  yd. 
awarded  cont.  by  council  to  fur.  1000 
cu.  yds.  giavel  for  st.  work.  W.  C. 
Elsemore,    only    other    bidder,    $1.94. 


CORONA.  Cal. — Stahlman-Potter  Co., 
Riverside,  were  awarded  cont.  by  city 
at  $30,017  to  imp.  Merrill  St.,  bet.  Olive 
and  Railroad  Aves.,  involv.  7367  cu. 
yds.  grade,  134,200  sq.  ft  oil,  9258  ft. 
curb,  25.0.S6  sq.  ft.  gut.,  11,975  sq.  ft. 
walk,  6  curb  inlet  culv.  with  30-ft.  S-in. 
cem.  pipe  connection  to  storm  drain.  J. 
J.  Jessup.  city  engineer. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Council.  ,1.  J.  Lynch,  clerk,  declares 
inten.  (2450)  to  imp.  Vine  St.,  betw. 
Santa  Clara  and  San  Fernando  Sts.,  in- 
volving grading;  pave  with  2-in.  Dur- 
ite aspli.  cone,  surface  on  3  Vi -in.  Dur- 
ite asph.  cone,  base;  hyd.  cem.  cone, 
ru  b-,  gutter,  storm  water  inlets.  1911 
Act  &  Bond  Act  1915.  Protests  May  11. 
\N'm,    Popp,   city   eng. 


SAN  RAFAEL,  Marin  Co.,  Cal.  — 
Council,  Eugene  W.  Smith,  clerk,  de- 
clares inten.  (277)  to  imp.  Maple  St., 
bet.  Lincoln  and  McCrea  Aves.,  and  Mc- 
Crae  Ave.,  from  Maple  St.  south  involv. 
grading;  pave  with  2^^-in.  asph.  cone, 
liase  wltli  H4-in.  Durite  asph.  cone, 
surface,  26-ft.  wide  in  Maple  St.  and  21 
ft.  wide  in  McCrae  Ave.;  cone,  curb  and 
gutter;  6-in.  and  4-in  .sewers;  cone, 
and  corru.  iron  culvert;  cone,  catch- 
hasins;  br.  manhole.  1911  Act  &  Bond 
Act  1915.   Protests  May  18. 


SAN  FRANCISCO— Bd.  Pub.  Wks.  re- 
jects bids  to  imp.  Orizaba  St.,  between 
Broad  and  Randolph  Sts.  Low  bid  was 
submitted  by  A.  E.  Hennessy,  Sharon 
Bldg.,  at  $42,825.51.  Unit  bid  follows: 
6135  cu.  yds.  cut,  $.01  cu.  vd;  3750  cu. 
yds.  fill  $.01  cu.  yd;  4697  lin.  ft.  cone, 
curb,  $1  lin.  ft.;  6474  sq.  ft.  art  stone 
walks,  $.16  sq.  ft;  36  br.  catchbasins. 
$115  ea;  1365  lin.  ft.  lO-in.  culvert,  $1.50 
lin.  ft.;  42  lin.  ft.  12-ln.  sewer  $2  lin. 
ft;  111,760  sq.  ft.  asph.  cone,  pavement 
$.257    sq.    ft. 


SAN  DIEGO,  Cal.  —  H.  H.  Peterson, 
Spreckels  Bldg.,  sub.  low  bid  to  city 
at  $35„313  to  imp.  Irving  Ave.  and  N 
St.,  involv.  211,319.94  sq.  ft.  I'/i-in.  asph 
cone.  pave,  on  2^-in  bitum.  base  15.6c 
sq.  ft..  1788.91  sq.  ft.  cem.  walk  21c 
ft..  389.74  ft.  curb  70c  ft.,  5S8.94  cu.  yds. 
excav.  $1  yd.,  miscellaneous,  incl.  culv 
water  serv.,  etc.,   $1109.71. 


MODESTO,  Stanislaus  Co.,  Cal.— Un- 
til May  6,  S  p.  m.,  bids  will  be  rec.  by 
H.  E.  Gragg,  city  clerk  (460)  to  imp. 
Alice  St.,  bet.  McHenry  and  Elmwood 
involv.  grading  and  pave  with  2^^-in. 
asph.  cone,  base  with  1^-in.  Warren- 
ite-Bit.  surface;  cone,  curbs,  gutters 
and  alley  approaches.  1911  Act  &  Bond 
Act  1915.  Cert,  check  10%  payable  to 
city  req.  Plans  on  file  in  office  of 
clerk.  F.  W.  McCarton,  city  engineer. 


MODIDSTO,  Stanislaus  Co.,  Cal.— Until 
May  6,  8  p.  ra..  bids  will  be  rec.  by  H.  E. 
Gragg,  city  clerk,  (457)  to  imp.  Downey 
Ave.,  bet.  James  St.  and  alley  in  Block 
596,  involving  grade  and  pave  with  2V4 
in.  asph.  cone,  with  1%-in.  Warrenite- 
bit.  surface,  cone,  curbs  and  gutters; 
c.  i.  electroliers  with  conduits,  etc.  1911 
.Act  and  Bond  Act  1915.  Cert,  check  10% 
payable  to  city  req.  Plans  on  file  in 
office  of  clerk.  F.  W.  McCarton,  city 
engineer. 


BURBANK.  Cal.  —  Until  7:30  p.  m.. 
May    19,   new   bids   will    be   rec.    to   imp: 

Fairmount  Rd.,  approx.  1000  ft.,  in- 
volving grade,  bitum.  cone,  pave.,  cem. 
curb,  walks. 

Frederick  St.,  Pacific  Ave.,  Buena 
Vista  St..  Brighton  St.,  Lincoln  Blvd., 
approx.  1900  ft.,  involv.  grade,  bitum. 
cone,  pave.,  curb,  walks  and  laying  of 
water    main. 

Buena  Vista  St.,  Frederick  St..  Naomi 
St..  and  Oak  St..  in  Tr  7567;  also  a  por- 
tion of  Buena  Vista  St.,  Frederick  St.. 
Naomi  St.,  and  Verdugo  Ave.,  in  Tr. 
6464;  ?.pnrox.  3000  ft.,  involv.  grade, 
curb,  walks. 

Plansi  on  file  at  office  of  city  engr., 
A.  ,T.  Rose.  F.  S.  Webster,  city  clerk. 
No    bids    rec.    fcr   this   work    April    21st. 

MODESTO,  Stanislaus  Co.,  Cal.  — 
Standard  Paving  Co..  Modesto,  award- 
ed cont.  by  council  to  imp.  allev 
throueh  Block  213.  bet.  Pleasant  si. 
and  Fairview  Ave.,  involv.  grading, 
$.05  sq.  ft.;  5-in.  cone,  pave.,  $.19  sq.  ft.: 
headers.  $.10  lin.  ft:  e-rade  walks,  $.07 
sq.  ft:  cem.  walks.  $.16  sq.  ft.:  cut  and 
replace  pavement.  $.25  sq.  ft.:  Modesto 
No  5  lisrbting  standards  and  founda- 
ti''n'=.  $62.50  ea :  Westinghouse  Paragon 
Senior  tops  with  lamps.  $36  ea.;  con- 
nection boxes.  $6.50  ea.:  1-in.  galv.  con- 
duit. $.23  lin  ft.;  No.  8  B  .%  S  lead  cov- 
ered cable  $.165  lin.  ft. 


SANTA  CRUZ.  Santa  Cruz  Co  .  Cal. — 
Council.  S.  A.  Evans,  clerk,  declares  in- 
ten. (343-D)  to  imp.  Washington  St., 
bet.  Lincoln  St.  and  Pacific  Ave.  exten- 
sion soiitherly  and  Lincoln  Ave.,  bet. 
Chestnut  Ave.  and  renter  St..  involv. 
errading:  reconst.  existing  5-in.  water- 
bf^und  macadam  base  for  2'&-in.  asph. 
macadam  surface:  cone,  curbs,  gutters: 
vit.  clay  pipe  4-in.  lateral  sewer.  1911 
Act.  Protests  May  14.  H.  B.  Godegast, 
city   engineer. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
Clark  and  Henery  Construction  Co., 
Chancery  Bldg.,  San  Francisco.,  at  $19,- 
809  awarded  cont.  by  supervisors  to 
pave  with  asph.  cone.  IS  to  20-ft.  wide, 
lV4-mi.  of  road  bet.  Woodbridge  and 
Acampo.  J.  E.  Johnston,  Stockton,  bid 
$22,500. 


SOUTH  PASADENA,  al.— Council  de- 
clares inten.  to  imp.  Exchange  Lane, 
bet.  Mission  and  El  Centro  Sts.,  and 
betw.  El  Centro  and  Oxley  Sts.:  5-ln. 
cem.  cone,  pave;  1911  act.  Nettie  A. 
Hewitt,   city  clerk. 

TURLOCK,  Stanislaus  Co.,  Cal.— A. 
Teichert  and  Son,  1846  37th  St.,  Sacra- 
mento, awarded  cont.  by  council  to  imp 
portions  of  Third,  Fifth,  C  Sts.,  Involv. 
grading,  $.035  sq.  ft.;  3-in.  asph.  cone. 
base  with  1%-in.  Warrenlte-blt.  sur- 
face pavement,  $.209  sq.  ft.;  cone,  gut- 
ters, $.28  sq.  ft.;  catchbasins,  $40  ea; 
header  board   $.10  ft. 


MENDOCINO  COUNTY,  Calif.  —  Fol- 
lowing bids  rec.  April  27  by  State 
Highway  Commission,  to  grade  and 
surface  with  crushed  gravel  or  stone, 
6.3-mi.  in  Mendocino  county  bet.  Leg- 
gett  Valley  and  2-mi.  north  of  Rock 
Creek  involv.  279,000  cu.  yds.  roadway 
excavation  without  classification:  406,- 
600  sta.  yds.  overhaul  (two  (2)  stations 
or  less);  576,400  sta.  yds.  overhaul 
(greater  than  two  (2)  stations;  3,010 
cu.  yds.  structure  excavation  without 
classification;  12,100  cu.  yds.  crushed 
gravel  or  stone  surface;  200  cu.  yds. 
Class  ".V  Portland  cement  concrete 
(structures);  16,100  lbs.  bar  reinforc- 
ing steel  in  place  (structures);  697  lin. 
ft.  size  "2"  and  178  lin.  ft.  size  '•5'" 
light  rein.  con.  culvert  (Type  "A"  or 
"B"  or  "C"  or  "D");  472  lin.  ft.  size 
"2"  heavy  and  158  lin.  ft.  siz,e  "5"  heavy 
rein.  con.  culvert  (Type  "A"  or  "B"  or 
•■C"  or  •■D");  162  lin.  ft.  corru.  metal 
Iiipe  (clean  and  relay);  500  lin.  ft.  6" 
drain  tile;  908  M  gal.  water  applied  to 
crushed  gravel  or  stone  surface;  180 
monuments: 
Butterfleld-Sears     Co.,     410     W 

6th    St.    San    Pedro    (Low)     ..$194,772 
Christiansen   Const.   Co.,    S.    F. .  .    226,700 

H.    W.     Rohl,     S.    F 230,747 

Wm.   E.    Ede,    S.   F 239,177 

Chas.  G.  Willis  &  Son,  L.  A 242,063 

Walter    M.    Willet,    S.    F 245,840 

A.  D.  Kern,  Portland   258,274 

Tieslau    Bros.,    Berkeley    259,223 

Joplin  &  Eldon  Co.,  Portland..  273,914 
Marsh  Bros.  &  Gardenier,  S.  F..  279,365 
Chas.  Harlow  &  O'Connor,  Flor- 

iston     281,907 

Tvvohy  Bros.   Co.,   S.   F 282,927 

Palmer  &   McBride,   S.   F 294,602 

A.  J.  &  J.  I.  Fairbanks,  S.  F 302,547 

Haden    &   White.   S.    P 308,151 

Hauser  Conslr.  Co.,  Oakland 312,430 

Engineer's  estimate    249.056 


SAN  MATEO  County,  Calif.— Follow- 
ing bids  rec.  April  27  by  State  High- 
way Commission,  to  widen  with  Port. 
cem.  cone,  and  portions  surfaced  with 
asph.  cone.  4.4  ml.  in  San  Mateo  Co 
bet.  Cypress  Lawn  Cemetery  and  San 
Bruno  involv.:  25,000  cu.  yds.  road- 
ways excevatlon  without  classiflca- 
lion:  300,000  stat.  yds,  overhaul;  1000 
cu.  yds.  structure  excavation  without 
classification;  286,400  ft.  subgrade 
I  preparing  and  shaping);  1860  tons 
rocks  (shoulders);  10,225  cu.  yds.  Class 
A  cone,  (pavement  and  repairs  to  ex- 
isting pavement);  450  cu.  yds.  Class  A 
cone,  (structures).  75  cu.  yds.  Class  A 
cone,  (curbs):  6000  tons  asph.  cone 
(surface):  41.4000  lbs.  bar  rein,  steel 
in  place  (structures);  702  lineal  ft.  12- 
in..  58  lineal  ft.  18-in.,  22  lineal  ft. 
24-in.,  and  8  lineal  ft.  30-In.  light  re- 
in, cone,  pipe;  100  cu.  yds.  removing 
cone,  in  existing  pavement.  (Comm. 
will  fur.  corr.  metal  pipe): 
Federal    Paving   Co.,      Standard 

Oil    Bldg.,    S.    F.    (low)    $204,002 

Union    Paving   Co.,    S.    F 206,902 

Kaiser   Paving   Co.,    Oakland    .  .    207,112 

Galbraith  &.  Janes,  Napa   212  797 

Pacific     States     Const.     Coj,     S.  ' 

F 216,130 

A.    J.    Grier,    Oakland    228  726 

Timothy     E.     Treacy,    S.    F 247!988 

Engrs.     Est $206,129 

SAN  DIEGO,  Cal.— Until  10:30  A.  M 
.April  27,  bids  will  be  rec.  for  sewer 
compl.  in  Felton  St.,  33rd  St.,  Bancroft 
St.,  32nd  St.'  and  other  Sts.  1911  Act 
A.  H.  Wright,  city  clerk. 
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SALINAS,  Monterey  Co.,  Cal.— Until 
May  9,  10  A.  M.,  bids  will  be  rec.  by  T. 
P  Joy,  county  clerk,  to  imp.  Monterey- 
Carmel  Rd.,  from  Carmel  Hill  to  city 
of  Carmel-by-the-Sea,  Rd.  Dist.  No.  5. 
Spec,  obtainable  from  Howard  F.  Coz- 
zons,  county  surveyor. 

CERE'S.  Stanislaus  C^.,  Ja!.— Thos. 
Berestord,  Richmond,  at  approx.  J30,200 
awarded  cont.  by  city  trustees  to  imp. 
portions  of  4th,  5th  and  other  Sts.,  in- 
volv.  5-in.  cone,  pavement;  cone,  curbs, 
eutter.s  and  walks,  etc.  Other  bids:  C. 
H  and  A  W.  Gorrill,  ?30,279;  G.  W. 
Cushing,  $30,802;  Valley  Paving  &  Con- 
truction  Co.,  $31,123;  N.  M.  Ball,  $31,288; 
S.  C.  Rogers,  $31,389;  Blumenkranz  & 
Vernon,  $31,553;  Merced  Cone.  Pipe  Co., 
$33,193;  C.  H.  Whitty,  $33,332;  Carlson 
Bros.,  $33,584;  E.  F.  Hilliard,  $34,577; 
Standard  Paving  Co.,  $36, ^20. 

OAKLAND,  Cal.  —  Hutchinson  Co., 
Hutchinson  Bldg.,  Oakland,  awarded 
cont.  by  council  to  imp.  portions  of 
Walnut  St.,  involv.  grading,  $.05  sq.  ft; 
cone,  curb,  $.75  lin.  ft.;  cone,  gutter, 
$.27  sq.  ft.;  oil  macadam  pave,  $.12  sq. 
ft;   cem.    walks,   $.18   sq.    ft. 

MONTEREY,  Monterey  Co.,  Cal.  — 
J.  L.  Connor,  Alma,  Calif.,  at  $82,- 
024.SO  awarded  cont.  by  council  to  imp. 
portions  of  Oak,  Newton,  Lily  Sts.,  etc., 
involv.  grading;  pave  with  5-in.  quarry 
waste  rock;  cone,  curbs,  gutters  and 
walks;  10  catchbasins  with  12-in.  cem. 
pipe  connections;  37  sidewalk  cross- 
ings; 18-in.  cem.  pipe  culv.;  25  12-in. 
corru.  iron  pipe  culverts;  6  and  8-in. 
vit.  sewer;  20  manholes;  1  Inspection 
hole;  302  wye  branches.  Sidney  Ruth- 
ven  bid  $84,327.30;  Downer  and  Mero, 
$93,933.24.  Eng.  est.  $84,889.30. 


SIGNAL  HILL,  Cal.  —  Griffith  Co., 
502  L.  A.  Ry.  Bldg.,  Los  Angeles, 
awarded  cont.  by  city  at  $143,088  to 
imp.  State  St.  and  other  sts..  approx.  3 
mi.,  (1915  bond  act),  involv.  excav.  70c 
yd.,  embank.  5c  yd.,  approx.  105,000  sq. 
ft.  4-in.  asph.  cone,  pave  with  2-in. 
Willite  wearing  surf.  20c  ft.,  curb  45c 
ft.,  2x6-in.  O.  P.  headers  7c  ft.,  8-in. 
cone,  sewer  (excav.,  lay  and  backfill) 
$1  ft.,  6-in.  cem.  pipe  hse.  sewers  $1 
ft.,  cone.  m.  h.  compl.  $85  ea.,  dead 
ends  compl.  $45  ea.,  culv.  No.  1  compl. 
$500,  culv.  No.  2  compl.  $400.  Other 
bids:  Geo.  R.  Curtis  Pav.  Co.,  Inc.  $148,- 
954.67;  Southwest  Pav.  Co.,  $149,802.73; 
Kuhn  Bros.,  $151,080.70;  H.  H.  Peter- 
son, $153,104.09;  Hall-Johnson  Co., 
$161,697.55. 


OAKLAND,  Cal.  —  G.  O.  Thomas 
awarded  contract  by  council  to  imp. 
portion  of  Montana  St.,  involv.  fill, 
$1.25  cu.  yd;  cone,  culvert,  $37.69  lin. 
ft;  curtain  wall  and  wing,  $.60  cu.  yd, 
c.  i.   inlets  $30  each. 


LOS  ANGELES,  Cal.— S.  C.  Weaver 
Constr.  Co..  1001  S  Hill  St.,  awarded 
cont.  by  bd.  pub.  wks.  at  $11,021,  for 
sewer  in  84th  Street,  bet.  Raymond  Ave 
and  1st  alley  w.  from  Vermont  Ave. 

M.  Miller,  208  W  2nd  St.,  award,  cont. 
at  $17,289  for  sewer  in  Marcia  Dr.,  bet. 
Maltman   Ave.   and   Edgecliffe   Dr. 

MONTEREY  COUNTY,  Calif. — Until 
May  25,  2  p.  m.,  bids  will  be  rec.  by 
State  Highway  Commission  to  widen 
with  waterbound  macadam  shoulders. 
23.1-mi.  in  Monterey  county  bet,  1-mi. 
north  of  Bradley  and  San  Lucas,  R.  M. 
Morton,  state  highway  eng.  See  coll 
for  bids  nnder  official  proposal  sec- 
tion  in   this   issue. 


PHOENIX,  Ariz.  —  Phoenlx-Tempe 
Stone  Co.,  Phoenix,  awarded  cont.  by 
city  to  imp.  Grant  St.,  bet.  Third  and 
Seventh  Sts.,  and  prtion  of  Third  St., 
involv.  4271  sq.  yds.  6-in.  cone,  pave, 
$2.10  yd.,  4271  sq.  yds.  grade  25c  yd., 
2633  ft  comb,  curb  and  gut.  $1.40  ft., 
132  ft.  12-in.  cone,  pipe  $2.25  ft.,  64  ft. 
12-in.  cone,  pipe  bell  joint  plain  $1.60 
ft.,  74  ft.  12-in.  cone,  pipe  slip  joint 
$1.40,  2  storm  m.  h.  $450  each,  4  gut. 
inlets  $18  ea.,  one  st.  sign  $20.  3  stand- 
pipes  $20  ea.,  4  12-in.  irrig.  gates  $3.75 
ea.,  one  detail  "R"  change  $10,  2  mon. 
covers  $5  ea.,  2\i  St.  intersections 
graded  $5  ea..  5  ft.  6-in.  wrt.  steel  pipe 
$1.50  ft.,  2  ft.  12-in.  cone,  pipe  $3  ft., 
13  ft.  single  curb  $1  ft.,  2  ft.  single  gut. 
$1  ft.,  2  ft.  valley  gut.   $1.50  ft. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Until  May  18,  bids  will  be  rec.  by  super- 
visors for  fencing  Crow  Canyon  road. 
Spec,  on  file  in  office  of  clerk.  R.  R. 
Arnold,   county  surveyor. 


LOS  ANGELES,  Cal.— Until  10  a.  ra.. 
May  4,  bids  will  be  rec.  by  bd.  pub. 
wks.  tor  6-in.  to  21-in.  cem.  pipe  sewer, 
6-in.  to  10-ln.  c.  i.  pipe  sewer  and  21-ln. 
vit.  pipe,  in  Warwick  Ave.,  bet.  Na- 
varro St.  and  150.47  ft.  n  of  Martin  St; 
1911  act. 


SAN  FRANCISCO— Until  May  20,  3 
p.  m.,  bids  will  be  rec.  by  Bd.  Pub. 
Works  to  grade,  etc.,  for  Pulgas  Road 
project  in  San  Mateo  county,  near  Red- 
wood City,  in  connection  with  Tuber- 
culosis Preventorium  to  be  erected  by 
city  of  San  Francisco.  Plans  obtain- 
able from  Bureau  of  Engineering,  3rd 
noor,    City    Hall. 


SAN  BERNARDINO  COUNTY.  Calif. 
— Until  May  25.  2  p.  m.,  bids  will  be  rec 
by  State  Highway  Commission  to  imp. 
5.5-mi.  in  San  Bernardino  county  bet. 
Santa  Ana  river  and  Redlands;  3.0-mi. 
to  be  paved  with  Port.  cem.  cone,  and 
2.5-mi.  widened  with  Port.  cem.  cone, 
thoulders  and  surfaced  with  asph.  cone. 
R,  M.  Morton,  state  highway  eng.  See 
call  for  bids  under  official  proposal 
section  in   this  issue. 


WATTS,  Cal. — City  trustees  declare 
inten.  to  imp.  Defiance  Ave.,,  bet.  Mill 
and  York  Sts.,  Involv.  5-in.  cone,  pave; 
1911  and  1915  acts.  Sarah'  A.  Smith, 
city    clerk. 


LOS  ANGELES,  Cal. — Until  10  a.  m.. 
May  11,  bids  will  be  rec.  by  bd.  pub. 
wks.  to  const,  sec.  23  of  North,  Outfall 
Sewer.  Plans  prepared  by  North  Out- 
fall Sewer  Dept.,  under  direction  of 
City  Eng.  H.  A.  Van  Norman.  Copies 
may  be  obtained  upon  application  to 
main  office  of  engr..  405  s.  city  hall 
annex,  or  to  office  of  n.  outfall  sewer 
dept.,  254  S.  Broadway.  Approx.  length 
will  be  6718  lin.  ft.,  as  follows:  type  1. 
semi-elliptical  brick-cone,  (a)  3238  ft. 
6  ft.  and  (b^  3480  ft.  3-in.,  type  2, 
semi-elliptical  cone,  (a)  323S  ft.  6-ft. 
and  (b)  3480  ft.  5-ft.  3-in.  (city  to  fur- 
nish all  materials  on  types  1  and  2); 
type  3.  pre-cast  cone.  pipe,  (a)  3238  ft. 
6-tt.  6-in.,  (b)  34S0  ft.  5-ft.  9-in.  (con- 
tractor  to   furnish   all   materials.) 


HERMOSA  BEACH,  Cal — Council  de- 
clares Inten.  to  imp.  8th  Court  between 
''amino  Real  and  I'rospect  Ave.  and 
portions  of  other  sts.,  involv.  5-ln.  cone 
pave.,  class  "B"  curbs,  4-ft.  walks,  etc; 
1911  act.  B.  F.  Brown,  city  clerk. 


MERCED,  Merced  Co.,  Cal. — City  Eng 
instructed  to  prepare  spec,  to  pave  P 
St.,  bet.  16th  and  20th  Sts.;  J  St.,  bet. 
L  and  15th  Sts.  and  V  St.,  bet.  13th 
and   16th  Streets. 


POMONA.  Cal. — Until  12  m.,  May  5. 
bids  will  be  rec.  to  pave  a  strip  of 
land  36  ft.  wide  on  W  Holt  Ave.,  bet. 
Hamilton  Blvd.  and  west  city  limits. 
Plans  No.  41  on  file  at  office  of  city 
engr  Cert,  check  10%.  T.  R.  Trotter, 
city  clerk.  F.  C.   Froehde,   city  engr. 

STOCKTON,  San  Joaquin  Co.,  Cal. — 
Clarl;  and  Henery  Construction  Co., 
Chancerv  Bldg.,  San  Francisco,  at  $75,- 
802  submits  low  bid  to  council  to  imp. 
E-Main  St..  bet.  Wilson  Way  and  City 
Limits  involv.  grading:  cone',  curb's 
and  gutters;  (approx.  218,000  sq.  ft.) 
21'. -in  gravel  liase.  3'^ -in.  asnh.  cone, 
h.n'se  and  l'/.-in.  Warrenite  Bit.  sur- 
face pavement:  vit.  sewers,  etc.  Other 
bids-  J  E  Johnston,  $77,215;  A.  Teich- 
ert  &  Pons.  $82,364;  McGillivray  Const. 
Co.  $82,948:  Warren  Construction  Co., 
$S6,8S5. 

STOCKTON.  San  Joaquin  Co.,  Cal. — 
City  Eng  .W.  B.  Hogan  preparing 
plans  for  storm  water  sewer  in  North 
Stockton  in  vicinity  of  Alpine  St.;  est. 
cost    $40,000. 

SAN  DIEGO,  Cal. — City  Eng.  com- 
pletes spec,  to   imp.   under  1911   act: 

Voltaire  St..  Bacon  St..  De  Foe  St  , 
West  Point  Loma  Blvd.:  3S6.439  sq.  ft. 
3-in.  bitum.  base  with  H4-in.  asph. 
cone,  surf.,  9744  sq.  ft.  walk.  1312  ft. 
6-in.  curb,  1619  ft,  8-in.  curb.  5  6-in. 
rem  sewer  laterals.  5  4-in.  cem.  sewer 
laterals.  44  ft.  12-in.  d.  s.  cem.  pip,  one 
curb   inlet. 

32nd  and  Grape  Sts.:  67.202  sq.  ft. 
lii-in  asph.  cone.  surf,  on  4-in.  cone, 
base  9797  ft.  4-in.  cone,  pave.,  3199  sq. 
tt.  walk,  453  ft.  curb. 

SAN  T>Tns  OBISPO  .5:  SANTA  BAR- 
BARA COUNTIES,  Cal — Chas.  W.  Wim- 
nier.  Bakersfield.  awarded  contract  by 
Joint  Highway  Dist.  No,  2  at  $67.- 
302  if,  to  grade  24  mi.  on  Cuyama  Val- 
ley Highway  in  San  Luis  Ob'spo  and 
S.inta  Barbara  counties,  involv.  ah'ut 
140, oon  cu.  yds.  excav.  Burch  &  Beck, 
engineers.  Commercial  Bank  Bldg.,  San 
IjuIs   Obispo. 


RICHMOND,  Contra  Costa  Co.,  Cal. — 
.National  Paving  Co.,  Richmond,  at 
$121,132.53  awarded  cont.  by  council 
to  imp  portions  of  Ohio,  Center,  Flor- 
ida and  Waller  Aves.,  37th,  39th,  41st 
and  42nd  Sts.,  involv.  grade,  pave  with 
2-cour.sp  asph.  cone,  consisting  of  3-in. 
asph.  cone,  base  with  IH-in.  top  course 
of  National  wearing  surface;  cem.  cone 
curbs  with  steel  curb  bars;  cem.  cone, 
gutters,  ■wingwalls  and  portals;  corru. 
iron  and  cone,  culverts;  remove  and 
relay  existing  vit.  pipe  culverts;  const. 
6-in.  vit.  sewer.  Other  bids  were: 
Hutchinson  Co.,  $124,166.45;  Oakland 
Paving    Co.,    $131,345.27. 


SANTA  BARBARA,  Cal.— Until  7:30 
p.  m..  Ma.v  7,  bids  will  be  rec.  to  imp. 
I'roppeot  Ave.,  bet.  Pedregosa  St.  and 
"Las  Jiedras  Line"  of  the  city  and 
portions  of  Cleveland  Ave.,  Islay  St. 
and  other  sts.:  4-in.  cone,  pave.,  curb, 
cone,  driveways,  corru.  iron  and  cem. 
diain,  4-in  vit.  pipe  side  connections, 
6-in.  vit.  stub  sewer,  6-in.  vit.  main; 
1911   act.  S.   B.  Taggart,  city  clerk. 


LOS  ANGELES,  Cal.— Griffith  Co.,  L. 
A.  Ry.  Bldg.,  sub.  low  bid  to  bd.  pub. 
wks.  at  $46,930  to  imp.  Boyle  Ave.,  bet. 
7th  and  9th  Sts..  involv.  grade  at  $4800 
lump  sum.  155.587  sq.  ft.  asph.  pave 
21.5c  ft..  690  sq.  ft.  6-in.  cone.  pave.  20c 
ft.,  4269  sq.  ft.  2-in.  sheet  asph.  -wear- 
ing surf.  8c  ft..  265  sq.  ft.  3-in.  sheet 
asph.  wearing  surf  10c  ft..  505  ft. 
curb  60c  ft..  3916  sq.  ft.  walk  ISc  ft.. 
6850  sq.  ft.  combination  gut.  22c  ft., 
49  ft.  armored  curb  $1.70  ft.,  sewer 
compl.  $3150,  2020  ft  hse.  sewers  $1.20 
ft. 

Hall-Johnson  Co.,  3025  Fowler  St., 
low  at  $11,337  to  imp.  Hunting;ton  Dr. 
South,  Topaz  St.  and  Turquoise  St., 
involv.  grade  at  $1800,  26,291  sq.  ft. 
asph.  cone,  pave  19c,  1442  ft  curb  55c 
7130  sq.  ft.  walk  18c,  1626  sq.  ft.  gut. 
22c.  1461  ft.  hse.  sewers  $1.40,  770  sq. 
ft.  asph.  cone.  ■v\'ear  surf.  8c 

Joe  Mullarkey,  S435  S  Vermont  Ave., 
sub.  low  bid  at  $73,965  to  imp.  Vermont 
Ave.,  bet.  63rd  St.  and  Manchester  Ave. 
involv.  grade  at  $10,000.  8355  sq.  ft. 
2-in.  Warrenite  bit  wear.  surf.  15c.  251 
sq.  ft.  8-in.  cone  pave  ISc,  361.869  sq. 
ft.  Warrenite  bitul.  pave.  15c.  4007  ft. 
curb  60c.  17.086  sq.  ft.  walk  18c.  8718 
sq.  ft.  comb.  gut.  25c.  reinf.  cone.  culv. 
$500,  125  ft.  hse.  sewers  $1.50,  74  ft. 
curb  armor   50c. 


LOS  ANGELES,  Cal. — Until  10  a.  m., 
May  11.  bids  will  be  rec.  by  bd.  pub. 
wks.  for  materials  for  const,  of  North 
Outfall  Sewer  as  follows:  Common 
sewer  brick,  approx.  1400  M;  vitrified 
clay  lining  blks  94,000  lin.  ft;  crushed 
rock  or  screened  gravel  max.  of  6000 
tons  and  minimum  of  3000  tons;  Port- 
land cem.,  approx.  11,000  bbls;  sand, 
approx.  3800  tons,  incl.  both  cone,  and 
mortar  sand.  Spec,  obtainable  from  city 
engr.,    405    S  city  hall   annex. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
San  Jose  Paving  Co.,  San  Carlos  and 
Dupont  Sts..  San  Jose,  at  $1988.45  sub- 
mits low  bid  to  supervisors  to  imp. 
Emory  St.  in  Supervisor  Dist,  4.  Sur- 
veyor's est.  $1975.  John  F.  Adams  bid 
$2500.  Taken  under  advisement. 

MODESTO,  Stanislaus  Co.,  Cal. — Un- 
til May  6,  8  p.  m.,  bids  will  be  rec.  by 
H.  E.  Gragg,  city  clerk.  (463)  to  imp. 
Morris  Ave.,  bet.  Sycamore  Ave.  and 
McHenry  Ave.,  and  Lottie  and  Adams 
-Aves..  from  Morris  to  Achor  Court.  In- 
volv. 210 -in.  asph.  cone,  pavement  with 
I'i-in.  Warrenite  Bit.  surface;  cone. 
curbs  and  gutters;  corru.  Iron  culvert; 
concrete  electroliers  (marhelite)  with 
conduits,  etc.  1911  Act  and  Bond  Act 
1916.  Cert,  check  10%  payable  to  city 
req.  Plans  on  file  in  office  of  clerk. 
F.   W.  McCarton,  city  engineer. 
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BUILDING  CONTRACTS 


8AN   FRANCISCO   COUNTY 


$1,OVO  and  Over  R««orted 

The    following   Is   an    Index   for    the 
contracU  In  tbim  Uaue. 

No      Owner  Contractor     Amt. 


Kennett 

Conrad 

Miller 

Altman 

Casa 

Pointon 

Band 

Spencer 

Gustavson 

Lind 

Tilley 

Chiapparl 

Horgan 

Phelan 

Maas 

Vodden 

Shelter 

McDonald 

Kolbe 

Fischer 

Jackson 

Mullen 

Casa 

Spencer 

Pacific 

Prime 

Kraul 

Clausen 

McKnight 

Mohr 

Soracco 

Wood 

Rodney 

Mangels 

Crocker 

Swanson 

Wangenhelm 

Wulzen 

Berg 

Ng 

Vigen 

Teater 

Phelan 

Hill 

Steineke 

Hermanson 

Paratore 

Post 

Post 

Post 

Post 

Hahn 

Guaraglia 

Latorre 

Fagen 

Sunset 

Newcomb 

Michael 

Harts 

Max 

Nelson 

BattagUa 

Farewell 

Rasmussen 

Scoble 

Redlick 

Stoff 

Cherry 

Wcrnet 

Sorbi 

Hardy 

Lindeman 

Villa 

De    Guire 

Sperb 

Rench 

Kelley 

Clayes 

Collins 

Davis 

Tlttler 

Blair 

Reid 

March 

Holmgren 

Bateman 

Wallroth 

Hueter 

West 

Jorgensen 

Arrighi 


Taylor 

9000 

Dowling 

6000 

Owner 

3000 

Jones 

5700 

Owner 

7000 

Owner 

6750 

Wiander 

4000 

Dousett 

6000 

Botman 

3500 

Owner 

5800 

Owner 

3000 

Ardito 

1500 

Owner 

8000 

Owner 

7000 

Owner 

2800 

Owner 

15000 

Owner 

15000 

Owner 

40000 

Beach 

12000 

Casty 

20000 

Olson 

41348 

Cohn 

11336 

McDonough 

7550 

Dowsett 

10100 

Holland 



Walters 

3000 

Doering 

3000 

Owner 

9000 

Owner 

3000 

Arnott 

3000 

Owner 

3600 

Thorup 

7500 

Gust 

3000 

Mangels 

8000 

Owner 

3500 

Owner 

2500 

Jacks 

2000 

McCuUough 

2000 

Owner 

2800 

Klimm 

4957 

Owner 

3800 

Wood 

8000 

Owner 

21000 

Owner 

10000 

Owner 

50000 

Bergquist 

12800 

Owner 

12000 

Scott 

Central 

Martin 

Holt 

Warder 

Owner 

Mission 

Hansel 

Owner 

Soderberg 

Owner 

Owner 

Owner 

Rosen 

Owner 

Owner 

Hotchner 

Owner 

Taylor 

Sorbi 

Owner 

Owner 

Owner 

Sourich 

Owner 

Owner 

Owner 

Owner 

Fink 

Collins 

Coburn 

Anderson 

Coburn 

Coburn 

Roth 

Owner 

Owner 

Owner 

Boxton 

Owner 

Owner 

Maffei 


19527 

22200 

16640 

10640 

8000 

2500 

34500 

2500 

3000 

4000 

2000 

4000 

6000 

3500 

3000 

4000 

1900 

1000 

6000 

3000 

3000 

33000 

27000 

6175 

4000 

8250 

4000 

3000 

3900 

3000 

2000 

2300 

3000 

2000 

2000 

2100O 

30000 

10000 

30000 

45000 

75000 

9500 


18S7 
1S88 

issa 

1890 
1891 
lii!l2 
1S93 
1894 
1895 
1S96 
1897 

isas 

1SSI9 
190U 
19U1 
1902 
1903 
1904 
1905 
19U6 


Tagerberg 

Pierotti 

Johnson 

Stendell 

Stendell 

Bernhardt 

Tighe 

Giocomini 

Lutz 

McCarthy 

Arnott 

Cunningham 

Magnuson 

Kmanuel 

Ritzau 

Demecio 

Pasqualetti 

Curryer 

Levin 

Mason 


Owner 

Olsen 

Owner 

Swanson 

Swanson 

Bernhardt 

Owner 

Brueck 

Owner 

Arnott 

Arnott 

Owner 

Owner 

Owner 

Johnson 

McDonough 

American 

Stoneson 

Pasqualetti 

Clinton 


3000 

6000 

6000 

3000 

3000 

3000 

4000 

8000 

1000 

lOOOO 

30000 

80000 

25000 

16000 

17,350 

44300 

867000 


DWELLING 

(1796)  E  FORTY-EIGHTH  AVE  68-6 
S  Anza.  Two-story  and  basement 
frame  dwelling. 

Owner — Mrs.  Harry  Kennett,  4430  Ca- 
brillo  St.,  San  Francisco. 

Architect — Milton  W.  Morrison,  601  42d 
Ave.,   San   Francisco. 

Contractor — Taylor  &  Jackson,  290  Te- 
hama St.,  San  Francisco.  $9000 


FLATS 

(1797)  E  BAKER  112-6  N  Green.  Two- 
story  and  basement  frame  (2)  flats. 

Owner — Dorothy  Conrad,  2471  Vallejo 
St.,   San  Francisco. 

Architect — None. 

Contractor — J.  F.  Dowling,  271  Russ 
Bldg.,  San  Francisco.  $6000 


DWELLING 

(1798)      W  TWENTY-EIGHTH  AVE  175 

S  Taraval.   One-story  and  basement 

frame   dwelling. 
Owner— P.  S.  Miller,     1250     15th     Ave., 

San  Francisco. 
Architect — None.  $3000 


DWELLING 

(1799)  W  CEDRO  AVE  60  S  Ocean  Ave. 
One-story  and  basement  frame 
dwelling. 

Owner — Marck    Altman,    143    23rd   Ave., 

San  Francisco. 
Architect— Geo.    Ralph,      Rialto      Bldg., 

San  Francisco. 
Contractor — Thos.    M.    Jones,     643     29th 

Ave.,  San  Francisco.  $5700 

STOKE,  ETC. 

(1800)  S  OCEAN  AVE  204  E  Victoria. 
Two-story  and  basement  frame 
store  and  flat. 

Owner — Joseph     V.  Casa,     1604     Ocean 

Ave.,   San   Francisco. 
Architect — None.  $7000 


FLATS 

(1801)      W  ASHBURY  77-7  S  17th.  Two 
tory  and  basement  frame  (2)  flats, 
and  Emma  L.  Pointon, 


-Jas 
177  Satu 
Plans    by    Owner. 


St.,  San  Francisco. 


$6750 


DWELLING 

(1802)  S  TWENTY-FIFTH  227-2  W 
Sanchez.  One-story  and  basement 
frame  dwelling. 

Owner — M.  Band. 
.\rchilect — None. 

Contractor — E.  Wiander,  41  Coleridge 
St.,  San  Francisco.  $4000 

DWELLING 

(1803)  NE  SAN  JOSE  AVE  AND 
Santa  Ynez.  One-story  and  base- 
ment  frame   dwelling. 

Owner— J.  M.  Spencer,  3648  16th  St., 
San   Francisco. 

Architect — Benj.  Schreyer,  105  Mont- 
gomery  St.,   San   Francisco. 

Contractor — Dousett  Ruhl  Co.,  77  O'Far- 
rell  St.,  San  Francisco.  $6000 

ADDITIONS         ' 

(1804)  NO.  453  PINE.  Additions  and 
alterations   to   restaurant. 

Owner — J.  W.  Gustavson,  3021  Wash- 
ington St.,  San  Francisco. 

Architect — None. 

Contractor — John  Botman,  739  Brannan 
St.,  San  Francisco.  $3500 


DWELLINGS 

(1805)  W  BRIGHTON  175  and  200  N 
HoUoway.  Two  one-story  and 
basement  frame  dwellings. 

Owner — Oscar  Lind,  1162  Capitol  Ave., 
San    Francisco. 

Architect — None.  $2900    each 


DWELLING. 

(1806)    E    35TH    AVE.    100    S    Taraval. 

One-story     and      basement      frame 

dwelling. 
Owner — TUley    and    Thorsen,    409    10th 


St. 
Architect — None. 


$3000 


RAISE   DWELLING.    ETC 

(ISO?)  146  BLAKE  ST.  Raise  dwell- 
ing, construct  foundations,  add 
one    room. 

Owner— P.   Chlappari,   146   Blake  St. 

Architect — None. 

Contractor — A.  Ardito,  1921  Donner 
Ave.  $1500 


DWELLINGS. 

(1808)  S  THERESA  330-6  &  355-6  W 
Mission.  Two  1-story  and  base- 
ment  frame  dwellings. 

Owner — Patrick  Horgan,  915  Pierce  St. 

iirchitect — None.  $4000    each 


FLATS 

.180S)    E    .t4TH    AVE.    300    S    Clement. 

Two-story  and  basement  frame  (2> 

flats. 
Owner — P,   J.   Phelan,   519   14th  Ave. 
Architect — A.   H.    Knoll,   Hearst   Bldg. 
$7000 

DWELLING. 

(1810)  W  PARIS  150  N  Russia.  One- 
story  and  basement  frame  dwell- 
ing. 

Owner — R.  Mass.  466  Paris  St. 

Architect — None.  $2800 


FLATS 

(1811)  W  THIRTY-FIFTH  AVE.  125, 
150,  175  N  Cabrillo.  Three  2-story 
and  basement  frame  flats  (2  flats 
in    each    building). 

Owners-Walter  G.  Vodden,  1135  Cabril- 
lo  St.,   S.   F. 
Architect — None.  Each   $5000 

APARTMENTS 

(1812)  N  SACRAMENTO  81-3  E  Dl- 
visadero.  3-story  and  basement 
frame   (6)   apartments. 

Owner — Shefter  &  Sons,  3201  Washing- 
ton  St.,   S.  P. 

Designer  —  Klaus  Adler,  2219  Balboa 
St.,    S.   F.  $16,000 

APARTMENTS 

(1813)  NW  THIRTY-FIFTH  AVE.  and 
Geary.  3-story  and  basement  frame 
(18)  apartments. 

Owner — Wm.  McDonald,  6140  Geary  St., 

San   Francisco. 
Architect — M.   Morrison,   601   42nd  Ave., 

San    Francisco.  $40,000 

FLATS 

(1814)  NE  FUNSTON  AVE.  and  Judah 
St.  2-story  and  basement  frame 
(6)    flats. 

Owner  —  L.    Kolbe,    701   Broderick   St., 

San   Francisco. 
Architect — None. 
Contractor — R.    O.    Beach    &    Son.    4173 

23rd  St.,  S.  P.  ^12,000 

FRAME   BLDGs! 

(1815)  E  STANYAN  50  N  GROVE,  E 
106-3  X  N  50.  All  work  except 
painting,  electric  fixtures  and 
shades  for  two  2-story  and  base- 
ment   frame    buildings. 

Owner — John   and   Ottilie   C.   Fischer. 
Architect — E.  A.  Neumarkel,  544  Market 

St.,    S.    F. 
Contractor — John  Casty  &  Son.  180  Jes- 

Filed  Apr.  "23,  1925.  Dated  Apr.  22,  1925. 

Ready    for    roofing    $3760 

Ready   for  plaster    3750 

Standing    inside    finish    3750 

Completed  and  accepted 3750 

Usual    35    days    6000 

TOTAL    COST,    $20,000 
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Bond,  $10,000.  Sureties,  Peter  T.  C. 
Wolff  and  Julius  Bonadurer.  Forfeit, 
none.  Limit,  110  days.  Plans  and 
specifications   filed. 


STORE,  APTS. 

(1816)      S  IRVING  100  W  20TH  AVE.   S 
50  E  100  N  50  W  100.     All  work  for 
3-story   and    basement    frame   bldg., 
(store  and  apartments). 
Owner — George  B.,  Emma  J.,  Milton  E., 
and  Alice  J.  Jackson,  282  10th  Ave., 
San   Francisco. 
Architect — Edward  E.  Young,  2002  Cali- 
fornia St.,  9.  F. 
Contractor   —    Carl    Olson,    146    Ashton 

Ave.,  S.  F. 
Filed  Apr.  23,   1925.  Dated  Apr.  21,  1925. 
2nd   story   joists   in   place. ..  .J6891. 33 

Roof  sheathing  on    6891.33 

Brown  coated    6891.33 

Finish    carpenter    work    done.    6891.33 

Bldg.    completed     6891.34 

Usual    35    days    6891.34 

TOTAL  COST,  $41,348 
Bond.  $20,000.  Sureties,  John  Nelson 
and  N.  George  Weinholz.  Forfeit,  none. 
Limit,  111  days.  Plans  and  specifica- 
tions filed. 


BUILDING 

(1817)  NE  SUMNER  &  CLEMENTINA 
58  X  60.  All  work  e.\cept  electric 
wiring,  roofing.  plumbing  and 
painting  for   2-story  concrete  bldg. 

Owner — Mullen    Manufacturing    Co.,    68 

Rausch    St.,    S.    F. 
Architect    —    Dodge    A.    Riedy,    Pacific 

Bldg.,  S.   F. 
Contractor — Louis   J.   Cohn,   1   De  Haro 

Filed  Apr'.  23,  1925.  Dated  Apr.  16,  1925. 
Concrete  poured   to   2nd  fioor 

line    $4251 

Completed    and    accepted    4251 

Usual  35  days    2834 

TOTAL  COST,  $11,336 
Bond,  $5668.  Sureties,  Geo.  Cohn  and 
Frank  H.  Nelson.  Forfeit,  none.  Limit, 
40  days.     Plans  and  specifications  filed. 

(Correction  in  Nature  of  Work) 

(1818)  LOT  22  BLK  12,  Ingleside  Ter- 
races. All  work  for  store  and 
apartment  building. 

Owner — Joseph    V.    Casa,    1604      Ocean 

Ave.,   S.  F. 
Architect    —    John     C.       Thayer,       261 

Kearny   St.,   S.   F. 
Contractor — W.    E.       McDonough,      225 

Powell  St.,  S.  P. 
Filed  Apr.  23,  1925.  Dated  Apr.  20,  1925. 

Heady    for   roofing    $2300 

Brown   coated    2800 

Completed    and    accepted    2300 

Usual    35    days     660 

TOTAL  COST,  $7550 
Bond,  sureties,  forfeit,  none.  Limit, 
60  days  after  April  22,  1925.  Plans 
and   specifications    filed. 

RESIDENCE. 

(1819)  NE  SAN  JOSE  AVE  and  St. 
Ynez.  One-story  and  basement 
frame   residence. 

Owner — Mr.    J.    M.    Spencer,    364S    16th 

St.,  S.  F. 
Architect — Benj.    Schreyer,    106      Mont- 
gomery  St.,   S.   F. 
Contractor    —    Dowsett    Ruhl    Co.,    77 

O'Farrell  St.,   S.  F. 
Filed  Apr.  23,  1925.  Dated  Apr.  11,  1925. 

Before     erection    of    frame $3000 

Enclosed    and    rough      coat      of 
plaster   on   inside   and  outside 

and    plumbing    in    3000 

Completed   and   accepted    3000 

Usual   35   days    Balance 

TOTAL  COST,  $10,100 
Bond,  sureties,  forfeit,  limit,  none. 
Plans   and   specifications  filed. 


EXCAVATION,    ETC. 

(1820)    NE    ILLINOIS    &    22ND    N    280x 
E  260.     Excavation  and  grading  for 
Station   A. 
Owner — Pacific    Gas   &      Electric      Co., 

245   Market   St.,   S.   F. 
Architect- — None. 

Contractor — J.    P.    Holland,    640    Bran- 
nan    St. 
Filed  Apr.  23,  1925.  Dated  Apr.  16,  1925. 
Payments   of   75%  on   15th  of  ea.  mo. 
25%  usual  35  days  after. 
TOTAL   COST   for   removal   of   exist- 
ing concrete,   etc.,   $1583.60.     Exca- 
vation    61c    cubic    yard.       Excava- 
tion soft   pockets   1.11c  cu.   yd.  Ex- 
cavation   lof    trenches,     etc     $2.60 
cu.  yd. 
Bond,    $25,000.      Sureties,    Fidelity    and 
Deposit    Co.      of      Maryland.        Forfeit, 
none.    Limit,  60  days.    Plana  and  speci- 
fication   filed. 


DWELLING 

(1821)  N  ALLISON  225  S  Cross.  One- 
story   and   basement   frame  dwlg. 

Owner — D.  Primo,  239  Allison  St.,  San 
Francisco. 

Architect — H.  Walters,  74  Gambetta 
Ave.,    San    Francisco. 

Contractor — H.  Walters,  74  Gambetta, 
Ave.,   San   Francisco.  $3000 


ADDITION 

(1822)  NO.  428  FOURTEENTH.  One- 
story  addition   to  dwelling. 

Owner— T.  O.  Kraul,  428  14th  St.,  San 
Francisco. 

Architect — None. 

Contractor — G.  J.  Doering,  1218  Ma- 
sonic  Ave.,    S.    F.  $3000 


FLATS 

(1823)      E    FORTY-SIXTH    AVE    250    S 

Balboa.     Two-story     and     basement 

frame    (4)   flats. 
Owner  — ■  C.    O.    Clausen,    Hearst    Bldg., 

San  Francisco. 
Architect — C.   O.  Clausen,  Hearst   Bldg., 

San  Francisco.  $9000 


DWELLING 

(1824)      S   CA9ANADA   186  W  Whlttier. 

One-story      and      basement      frame 

dwelling. 
Owner — W.    R.    McKnight,    34    Whlttier 

St.,    San   Francisco. 
Plans  by  Owner.  $3000 


DWELLING 

(1825)  V/  DETROIT  25  S  Staples.  One 
story  and  basement  frame  dwelling 

Owner — H.    E.   Mohr,    233   Pacific  Bldg., 

San   Francisco. 
Arcihtect — None. 
Contractor — Jas.     Arnott     &     Son,     236 

Granville  Way,  S.  F.  $3000 

DWELLINGS 

(1826)  W  AVILA  230  and  256-3  S 
Capra.  Two  one-story  and  base- 
ment frame  dwellings. 

Owner — Soracco  Bros.,  127  30th  St.,  San 

Francisco. 
Architect — Soracco   Bros.,    127    30th    St., 

San    Francisco. 
Contractor — Soracco  Bros.,   127  30th  St., 

San  Francisco.  $3500 


FLATS 

(1827)      N  CABRILLO  94  E  Twenty-first 

Ave,        Two-story      and      basement 

frame    (2)    flats. 
Owner — Samuel    A.    Wood,    53    Presidio 

Ave.,   San   Francisco. 
Designer— J.   H.   Thorup,   800   35th   Ave., 

San  Francisco. 
Contractor — J.  H.  Thorup,  800  35th  Ave. 

San  Francisco.  $7500 


DWELLING 

(1828)  N  LOBOS  100  W  Plymouth. 
One-story  and  basement  frame 
dwelling. 

Owner — Thomas  E.  Rodney,  132  Saga- 
more St.,  San  Francisco. 

Architect — None. 

Contractor — Charles  Gust,  41  Shakes- 
peare   St.,    S.    F.  $3000 

DWELLING 

(1829)  E  SANTA  ANA  61  S  San  An- 
selmo.  Two-story  and  basement 
frame  dwelling. 

Owner — H.  C.  and  W.  J.  Mangels,  4792 
Mission   St.,   San   Francisco. 

Contractor — B.  C.  Corbett,  1720  Pacific 
Ave.,  San  Francisco. 

Contractor — Mangels  Bros.,  4792  Mis- 
sion St.,  .San  Francisco.  $8000 


DWELLING 

(1830)      NW  CORDOVA  &  BALTIMORE 

Way.        One-story      and      basement 

frame   dwelling. 
Owner — Crocker  Estate  Co.,  525  Crocker 

Bldg.,    San    Francisco. 
Architect — None.  $3500 


DWELLING 

(1831)  E  WINFIELD  AVE  25  S  Eu- 
genia. One-story  and  basement 
framm   dwelling. 

Owner — Oscar  Shawnson,  440  Courtland 

Ave.,  San  Francisco. 
Architect — None.  $2500 

ALTERATIONS 

(1832)  NO.  3525  WASHINGTON.  Re- 
model for  basement  garage;  minor 
changes     in     dwelling. 

Owner — M.  M.  E.  Wangenheim,  Prem. 

Architect — S.  L.  Hyman  and  A.  Apple- 
ton,  68  Post  St.,  San  Francisco. 

Contractor — Jacks  &  Irvine,  180  Jessie 
St.,    San    Francisco.  $2000 


I.VSIDE    WORK    FOR   APTS. 

(1833)  4096  18TH  ST.  Hardwood  floors, 
papering,  painting,  install  oil 
burning  system,  etc.,  for  apart- 
ments. 

Owner — D.  H.   Wulzen,   2425  Market  St. 

Architect — None. 

Contractor — W.  R.  McCullugh,  4011 
18th   St.  $2000 


DWELLING. 

(1834)    W    HOFFMAN    235      S      24TH. 
One-story     and      basement      frame 
dwelling. 

Owner    Einar    J.    N.    Berg,    69      Home- 
stead  St. 

Architect — None.  $2800 


ALTER   FOR   APTS. 

(1836)    665    CLAY   ST.     Alterations   for 

apartments. 
Owner — Ng  Gee  Herb  Co.,   678  Clay  St. 
Architect    and      Contractor — Frank      J. 

Klimm    Co.,    456     Ellis    St.         $4957 


DWELLING. 

(1836)     W    25TH    AVE.    125    S    Irving. 

Two-story    and      basement      frame 

dwelling. 
Owner — E.   Vigen,   1805  Lincoln  Way. 
Architect  —  J.    C.    Hladik,    Monadnock 

Bldg.  $3800 

DWELLING. 


DWELLING. 

(1837)  W  SAN  BENITO  WAY  400  N 
St.  Francis  Blvd.  Two-story  and 
basement   frame   dwelling. 

Owner — G.  T.   Yeater,   278  Post  St. 

Architect — Masten   and   Hurd,   278   Post 


St. 


E. 


Wood,     1219     12th 
$8000 


FLATS. 

(1838)  E  34TH  AVE  225  250  276  S 
Clement.  Three  2-story  and  base- 
ment frame  flats.  (2  flats  in 
each   building). 

Owner — P.   J.   Phelan,   519   14th   Ave. 

Architect— A.  H.   Knoll,  Hearst  Bldg. 

$7000   each 


FLATS. 

(1839)     NE    TARAVAL    &    21ST      AVE. 

Two-story    frame    stores    and     (4) 

flats. 
Owner— John    E.    Hill,    4046    Fulton    St. 
Architect — Edward     E.       Young,       2002 

California   St.  $10,000 


APTS.   &   STORES. 

(1S40)  S  MARKET  315-8  W  Sanchez. 
Three-story  and  basement  rein- 
forced concrete  and  frame  (12) 
apartments   and   stores. 

Owner — Jennie  Steineke,  1317  Hyde 
St. 

Architect— B.  H.  Denke,  1317  Hyde  St. 
$60,000 


FLATS. 

(1841)  N  25TH  68-6  W  Bartlett.  Two- 
story  and  basement  frame  (6) 
flats. 

Owner — Hermanson  and  Bergquist,  323 
Clipper  St. 

Architect — None.  $12,800 


ARTMENTS. 

(1842)  S  JACKSON  107  W  Jones.  Three- 
story  and  basement  frame  (6) 
apartments. 

Owner — R.   Paratore,   683  Alvardo  St. 

Architect— Fabre  and  Hildebrand,  110 
Sutter   St.  $12,000 


APT     BLDG. 

(1S43)  S  POST  137-6  W  Leavenworth 
W  55xS  137-6.  All  work  except 
structural  steel,  plumbing,  heating, 
wiring,  painting,  elevator,  wall 
beds,  stoves,  lighting  fixtures  & 
shades  for  Class  C  steel  frame 
apartment  bldg. 
Owner — Post    and    Leavenworth    Street 

Building  Co. 
Architect — Sylvain     Sehnaittacher,    233 

Post  St.,  S.  F. 
Contractor — G.   P.   W.  Jensen,  320  Mar- 
ket St..  S.  F. 
Filed  Apr.  24,   1925.   Dated  Apr.  9,  1925. 

Payments,    5th    of   ea.    mo 75% 

Usual   35   days    25% 

TOTAL  COST,  $101,470 
Bond,  $50,735.  Sureties,  Geo.  W.  Hoop- 
er and  John  A.  Grennan.  Forfeit,  $50 
day.  Limit.  175  days.  Plans  and  speci- 
fications  filed. 
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(1S44)   ELECTRICAL,  WORK  on  above. 
Contractor— Smith    Electric      Co.,       50 

iNat  ima    St.,    S.    F. 
Filed  Apr.  25.  1D25.  Dated  Apr.  25,  1925. 
I'ayments,    same. 

TOTAL  COST,  J7259 
Bond,  $3630.  Sureties.  H.  C,  Hassel- 
back  and  Louis  N.  Schallich.  Forfeit, 
J60  day.  Limit,  without  delay.  Plans 
and    specifications    filed. 


(1845)    PLUMBING,    GAS   FITTING   and 

Heating  on  above. 
Contractor— Scott    Co.,    243    Minna    St., 

Filed'  Apr.   24,  1925.  Dated  Apr.  9,   1925. 
Payments,    same. 

TOTAL  COST,  ?19,527 
Bond,  $9764.  Sureties,  H.  W.  Van 
Pelt  and  Peter  W.  Scott.  Forfeit,  $50 
day.  Limit,  without  delay.  Plans  and 
specifications    filed. 


(1846)   STRUCTURAL  STEEL  on  above. 
Contractor — Central    Iron    Works,    2050 

Bryant   St.,   S.  F. 
Filed  Apr.   24,   1925.   Dated  Apr.   9,  1925. 

On     signingr    contract     $5000 

Ready     for    erection     10000 

Completed    and    accepted     1650 

Usual    35     days     5500 

TOTAL  COST.  $22,200 
Bond,  $n,100.  Sureties,*  Andrew  A. 
Devoto  and  L.  G.  V.  Bottarini.  For- 
feit, $50  day.  Limit,  65  days.  Plans 
and   specifications   filed. 


APT.    &    STORE    BLDG. 
(1847)       S    17TH    75    E    CASTRO    E    25xS 
100.      Tliree-story    apartment      and 
store    building. 
Owner — Hahn  and  Co. 
Architect — Kuhn    and      Edwards,       833 

Market    St.,    S.    F. 
Contractor — Wm.    Martin,     180      Jessie 

St.,   S.   F. 
Filed  Apr.  24,  1925.  Dated  Apr.  23,  1925. 

Frame    completed     $4160 

Finish    coat    plaster    on     4160 

Completed     and     accepted     ....    4160 

Usual    35    days    4160 

TOTAL  COST,  $16,640 
Bond  $S320.  Sureties,  New  Amsterdam 
Casualty  Co.  Forfeit,  $10  day.  Limit, 
100  days.  Plans  and  specifications 
filed. 


FLATS. 

(1S48)  N  CALIFORNIA  57-6  W  27th 
Ave.  25x100.  Two-story  and  base- 
ment frame  bld^.  (flats). 

Owner — <i.  B.   Guaragrlia. 

Architect — None. 

Contractor_0.  K.  Holt,   3877  26th  Ave., 

Filed' Apr.  24.  1925.  Dated  Apr.  23,  1925. 

Frame     up     $2660 

Brown    coated     2660 

Completed    and    accepted    2667 

Usual    35    days     2660 

TOTAL    COST,    $10,647 

Bond,     sureties,    forfeit,    none.      Limit, 

100   days.        Plans     and     specifications 

filed. 


FLATS 

(1849)  NW  FRANCISCO  &  STOCKTON 
Two-story  and  basement  frame  (2) 
flats. 

Owner — M.  Latorre,   %  Architect. 

Architect — P.  E.  De  Martini,  946  Broad- 
way,  San    Francisco. 

Contractor — Pat  Warden,  San  Bruno. 

$8000 


ALTERATIONS 

(1850)      N   TWENTY-THIRD    50    and   75 

E  De  Haro.     Remodel  two  cottages. 
Owner — M.  J.  Fagen,  51   Cortland  Ave., 

San   Francisco. 
Architect — None.  $1250  each 


THEATRE 

(1851)      NW   IRVING  &   FOURTEENTH 

Ave  W  127-6xS  175.     Concrete,  ma- 

sonery     and   carpentry     work     for 

theatre  building. 

Owner — Sunset   Theatre    Co.,    86    Golden 

Gate  Ave.,  San  Francisco. 
Architect — Mark  T.  Jorgensen,  110  Sut- 
ter St.,   San  Francisco. 
Contractor — The    Mission    Concrete    Co., 

125   Kissling   St.,   San    Francisco. 
Filed  April  25,  '25.     Dated  April   17,  '25. 
On  or  before  10th  of  each  month   75% 

Usual    35    days 25% 

TOTAL  COST.  $34,500 
Bond,  $17,250.  Sureties,  John  Cassaret- 
to  and  Edwin  T.  Peterson.  Limit,  90 
days.  Forfeit,  none.  Plans  and  speci- 
fications filed. 

NOTE: — Permit  reported  Feb.  21,  1925 
No.  796,  under  name  of  Golden  State 
Theatre    &    Realty    Co. 


DWELLING 

(1852)  SE  MARKET  155  NE  Twenty- 
fourth.  One-story  and  basement 
frame  dwelling. 

Owner — A.  E.  Newcomb  and  wife,  4530 
24th   St.,   San  Francisco. 

Architect— J.  B.  Hensel,  336  Clemen- 
tina St.,  San  Francisco. 

Contractor — -J.  B.  Hensel,  366  Clemen- 
tina St.,  San  Francisco.  $2500 


DWELLING 

(1853)      W    TREAT    AVE    75    S    Precita 

Ave.        One-story      and      basement 

frame  dwelling. 
Owner — J.  Michael  and  C.  Bomerer,  762 

De  Haro  St.,   San  Francisco. 
Architect-^None.  $3000 


DWELLING 

(1854)  E  TWENTY-FIFTH  AVE  175  N 
Ulloa.  One-story  and  basement 
frame  dwelling. 

Owner— Donald  Harts,  808  Rlevera  St., 
San  Francisco. 

Architect — John  Carl  Thayer,  251  Kear- 
ny St.,   San  Francisco. 

Contractor — A.  K.  Soderberg,  2166  18th 
Ave.,   San   Francisco.  $4000 


DWELLING 

(1855)      W    OXFORD      150      N    Silliman. 

One-story      and      basement      frame 

dwelling. 
Owner — Roy   Max,    450   Oxford   St.,   San 

Francisco. 
Architect — None.  $2000 


DWELLING 

(1856)      E  WAWONA  144  N  Ulloa.     One 

story  and  basement  frame  dwelling 
Owner — Fernando   Nelson    &   Sons,    Inc., 

2  West  Portal  Ave.,  S.   F. 
Architect — ^None.  $4000 


ADDITION 

(1857)      NO.  605  CORTLAND  AVE.  Two 

4-room     apartment    additions. 
Owner — John    Battaglia,    Premises. 
Architect — C.  O.   Clausen,  Hearst  Bldg., 

San    Francisco.  $5000 


ADDITIONS 

(1858)  NO.  630  NATOMA.  Minor  ad- 
ditions to  apartments. 

Owner — Mrs.  N.   Farewell,   Premises. 

Architect — None. 

Contractor — Rosen  &  Son,  176  Chatta- 
nooga St.,  S.  F.  $3500 


(1859)      NO.    1300    RHODE    ISLAND    St. 

Complete    construction     of    5-room 

flat. 
Owner — H.    A.    Rasmussen,    Premises. 
Architect — None.  $3000 


DWELLING 

(1860)  N  RICO  WAY  49.906  W  Retire 
Way.  Two-story  and  basement 
frame    dwelling. 

Owner — D.  W.  Scoble,  321  Bush  St.,  San 

Francisco. 
Architect — B.  E.  Young,  2002  California 

St.,  San  Francisco.  $4000 

SIGN 

(1861)  NO.  2101  MISSION  ST.  Erect 
single    faced   electric   roof   slsn. 

Owner — Kedlick-Newman     Co.,     Prem. 

Contractor — Hot'chner  Bros.,  200  9th 
St.,  San  Francisco.  $1900 


ALTERATIONS 

(1862)  NO  860  MCALLISTER.  Remodel 
portion   of  store  for  flat. 

Owner — Lester  Stoff.  26  Montgomery 
St.,    San   Francisco. 

Architect — M.  G.  Bugbee,  619  Wash- 
ington St.,  S.  F.  $1000 


DWELLING 

(1863)      SW   MAGELLAN  &   TWELFTH 

Ave.        One-story      and      basement 

frame  dwelling. 
Owner — Mrs.  H.  E.  Cherry,  2515  Dwight 

Way,    Berkeley. 
Architect — None. 
Contractor — Taylor  &  Goericke,  Sharon 

Bldg.,  San  Francisco.  $6000 


DWELLING 

(1864)      S     SANT       YNEZ       48-3%       W 
Cayuga.      One-story      and      basement 

frame  dwelling. 
Owner — Chas.  Wernet,   %   Contractor. 
Architect — None. 
Contractor — A.   Sorbi,   234   Russia   Ave., 

San  Francisco.  $3000 


DWELLING 

(1865)      N   NIAGARA    78   E   Hu/on.   One 

story  and  basement  frame  dwelling 
Owner — A.   Sorbi,   234   Russia  Ave.,   San 

Francisco. 
Architect — None.  $3000 


DWELLINGS. 

(1866)  W  18TH  AVE.  125  150  176  200 
225  250  275  300  325  360  376  S| 
Taraval.  Eleven  1-story  and 
basement  frame  dwellings. 

Owner — A.    M.    Hardy,    212    Ritch    St. 
Architect  and  Contractor — A.  M.  Hardy, 
212   Ritch   St.  $3000   each 

FLATS. 

(1867)  W  33RD  AVE.  100  125  150  S 
Clement.  Three  2-story  and  base- 
ment frame  flats.  (2  flats  in  each 
building). 

Owner— H.    O.   Lindeman,    619    27th  Ave 
Architect — None.  $9000    each 


N    CALIFORNIA    57-6     W    27TH    AVE. 

Two-story  and  basement  frame  (2) 

flats. 
Owner— G.    B.    Guaraglia,    6508      Calif. 

Architect — None. 

Contractor — O.    K.    Holt,    3877    26th    St 
18000 

ALTER.    &    ADDITIONS. 

(1S6,S)  622  GREENWICH  ST.  Altera- 
tion and  additions  to  2-story  and 
basement   frame   bldg. 

Owner— Riamond  Villa,  622  Greenwich 
St.,  S.  F. 

Designer — T.   A.   Sourich. 

Contractor— G.    M.    Sourich,    1733   Palou 

F^led  Apr.  27,'  1925.  Dated  Mar.  28,  1925. 
Raised   and   rear   walls   comp...$1233 

Frame   up   and  roof   on    1233 

Brown    coated     1233 

Completed    and    accepted    1233 

Usual    35    days     1243 

„       ^  TOTAL   COST,      $6176 

Bond,  sureties,  none.  Forfeit,  $10  day. 
Limit,  90  days.  Plans  and  specifica- 
tions filed. 


DWELLING 

(1869)  E  THIRTY-SIXTH  AVE.  200  S 
Anza.  2-story  and  basement  frame 
dwelling. 

Owner — Arthur  H.  DeGuire,  3431  Geary 

St.,   San   Francisco. 
Architect — None.  J4000 

DWELLING 

(1870)  W  SAN  LEANDRO  170  S  St 
Francis  Blvd.  2-story  and  basement 
frame    dwelling. 

Owner— H.    A.    Sperb,    1939  Cedar    St., 

Berkeley 

Architect— W.    L.   Brodrick,  1625   Cedar 

St.,  Berkeley.  $8250 

DWELLING 

(1871)  E  TWENTY-NINTH  AVE.  150 
S  Irving.  1-story  and  basement 
frame  dwelling. 

Owner— M.   C.   Rench,   38   Lyon   St.,   San 

Francisco. 
Architect — None.  $4000 


ADDITION 

(1872)  N  EDDY  50  W  Divlsadero.  One 
story  addition  for  apartments;  un- 
derpinning. 

Owner— M,   J.  Kelley,   care  architect 
Architect  —  Arthur   G.    Scholz,   Phelan 
Bldg.,   San   Francisco.  $3000 

ALTERATIONS  ' 

(1873)  214  POST  STREET.  Remodel 
show  windows;  erect  mezzanine 
floor  and  partitions,  etc.,  (art 
shop). 

Owner— Miss   Clayes,   Inc.,   284   Post  St 

San   Francisco. 
Architect — None, 
contractor  —  The   Fink  and  Schlndler 

Co.,  226   13th  St.,  S.  P.  $3900 

DWELLING 

(1874)  S  RIVERA  88  W  22nd  Avenue. 
1-story  and  basement  frame  dwell- 
ing. 

Owner— J.  G.  Collins,  615  5th  Ave.,  San 

Francisco. 
Architect    &   Contractor — J.   G.    Collins. 

615  5th  Ave.,  S.  F.  $3000 

REPAIRS 

(1875)  337  PARNASSUS  AVENUE. 
Repair  fire  damage  to  residence. 

Owner — Mr.   Davis,   premises. 
Architect — None. 

Contractor — Chas.  Coburn,  18<>  Jessie 
St.,   San   Francisco.  $2000 

ALTERATIONS 

(1876)  1964  LARKIN  STREET.  New 
store  fronts;  excavate  for  base- 
ment, etc. 
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Owner — Lilliau  Tittler,  133  Kearny  St., 
San  Francisco. 

Architect — None. 

Contractor — J.  M.  Anderson,  1612  Pa- 
cific Ave.,   S.   F.  12300 


KEPAIRS 

11877;      750   FOLSOM   STREET.    Repair 

fire  damage  to  warehouse. 
Owner — John   Biair,    180  Jessie   St.,    San 

Francisco. 
Architect — None. 
Contractor — Chas.    Coburn,     180    Jessie 

St.,   San  Francisco.  13000 

i^EFAIRS 

US7S)      377     MINNA     STREET.     Repair 

fire  damage   for  garage. 
Owner — A.    W   .Reid,    180   Jessie   Street, 

San   Francisco. 
Architect — None. 
Contractor — Chas.     Coburn,     180    Jessie 

St,.   San  Francisco.  $2000 

INCLINE 

tl87a)     N  CALIFORNIA   150  E  Steiner. 

Construct    timber    incline    for    auto 

repair  shop. 
Owner — Mr.  March,  premises. 
Architect  &  Contractor — Irving  C.  Roth 

447   Broderick  St.,  S.  F.  $2000 


DWELLINGS. 

(ISSiT)  N\V  NAPLES  75  100  125  150  175 
200  225  SW  Peru.  Seven  1-story 
and   basement   frame   dwellings.  • 

Owner  —  Victor  Holmgren,  5845  Mis- 
sion   St. 

Architect — None.  $3000    each 


APARTMENTS. 

tlSSl)  W  HOWARD  165  S  20th.  2 hi- 
story and  basement  frame  (15) 
apartments. 

Owner — Wm.  Bateman,  Jr.,  1915  Bry- 
ant  St. 

Architect — None.  $30,000 


(1882)  N  PACIFIC  22%  W  Hyde.  Three- 
story  and  basement  frame  (5) 
flats. 

Owner— I.    Wallroth,   2311   Jackson   St. 

Architect — Gustave  Stahlberg,  544  Mar- 
ket St. 

Architect — None.  $10,000 


DWELLINGS. 

(1883)  W  SANTA  ANA  165  207  247 
287  300  S  Darlen  Way.  Five  1- 
story  and  basement  frame  dwell- 
ings. 

Owner — E.  C.  &  O.  M.  Hueter,  806  Flat- 
iron    Bldg. 

Architect — H.  G.  Stoner,  1st  Nat'l  Bank 
Bldg. 

Contractor — Boxton  and  Zwleg,  San 
Leandro  Way,   City.  $6000  each 


THEATRE.    ETC. 

(1884)  B  MISSION  60  S  Oliver.  Class 
A   theatre  and  stores. 

Owner — West  End  Investment  Co.,  5724 
Mission    St. 

Architect — P.  F.  DeMartini,  946  Broad- 
way. $46,000 

APARTMENTS. 

(1885)  N  JACKSON  95  W  Laguna.  8- 
story  and  basement  Class  C  (8) 
apartments. 

Owner — Carl    Jorgensen,   Atlas    Bldg. 
Architect    —    Baumann    and    Jose,    251 
Kearny    St.  $75,000 

FRAME   BLDG.   &   GARAGE. 

(1886)  S  CALIFORNIA  26-8  E  17th  Ave 
26-8x96-1  E  17th  Ave  70  S  Califor- 
nia 26-8x26-6.  One-Story  frame 
bldg.  and  garage. 

Owner— E.  Arrighi,  2807  Polk  St.,  S.  F. 
Architect  —  Louis    Mastropasqua,     580 

Washington  St.,  S.  F  . 
Contractor    —    Maftei    Brothers,    1837 

Green   St.,   S.  F. 
Filed  Apr.   28,   1925.   Dated  Apr.   2,   1926. 

Temporary    roof    on    $2376 

First    coat    plaster    on    2376 

Completed    and   accepted    2375 

Usual     35     days     2375 

TOTAL  COST,  $9500 
Bond,  $4750.  Sureties.  The  Aetna  Cas- 
ualty &  Surety  Co.  Forfeit,  none. 
Limit,  90  days.  Plans  and  specifica- 
tions  filed. 


DWELLING 

(1S87)  NW  MOSCOW  225  SW  Excel- 
sior. 1-story  and  basement  frame 
dwelling. 

Owner — P.  Tagerberg,  231  Paris  St., 
San  Francisco. 

Architect — None.  $2800 


DWELLING 

(18S8)  E  GRAFTON  240  S  HoUoway. 
1-story  and  basement  frame  dwell- 
ing. 

Owner — A.  Plerottl,  2123  Larkin  Street 
San   Francisco. 

Architect  —  J.  C.  Hladlk,  Monadnock 
Bldg.,   San   Francisco. 

Contractor— E.  A.  Olsen,  894  Chenery 
St.,   San   Francisco  $4000 


DWELLING 

(1889)      W    TWENTY-SIXTH   AVE.    150 

N    Ulloa.      1-story      and      basement 

frame  dwelling. 
Owner — Hugo   C.   Johnson,   234    Liberty 

St.,    San    Francisco. 
Architect — None.  $ — 


DWELLING 

(lb9U)  W  TWENTY-SEVENTH  AVE., 
275  S  Ulloa.  1-story  and  basement 
fiurae    dwelling. 

Owner — Carl  Stendell,  41  Cumberland, 
San   Francisco. 

Architect — None. 

contractor — Oscar  Swanson  2703-A  Mc- 
Allister St.,  S.  F.  13000 


DWELLINGS 

(1891)  W  TWENTY-SEVENTH  AVE. 
300  325  S  Ulloa,  Two  1-story  and 
basement  frame  dwellings. 

Owner — Augusta  Stendell,  41  (timber- 
land    St.,    San   Franoisco. 

Aicliitect — None. 

Contractor — Oscar  Swanson  2703-A  Mc- 
Allister  St.,   S.    F.  $3000   each 

DWELLINGS 

(1892>  W  FORTY-SIXTH  AVEl,  175 
200  N  Judah.  2  1-story  and  base- 
ment  frame    dwellings. 

Owner  —  H.  B.  Bernhardt,  1350  29th 
Ave.,  San  Francisco. 

Architect — None. 

Contractor  —  Bernhardt  Building  Co., 
1350  29th  Ave.,  S.  F.  $3000  each 


DWELLING 

(1893)  N  SILVER  AVE.  175  B  Cong- 
don.  1-story  and  basement  frame 
dwelling. 

Owner— C.  W.  Tlghe,  1645  Folsom  St., 
San   Francisco. 

Architect — None.  $3000 


DWELLING 

(1894)  W  HOLYOKB  126  S  Felton.  1- 
story  and  basement  frame  dwell- 
ing. 

Owner  —  N.  T.  Glocomlnl,  8340  San 
Bruno   Ave.,   San   FVanolsco. 

Architect — None. 

Contractor  —  M.  Brueck,  600  Charter 
Oak  Ave.,   S.  F.  $3000 


DWELLING 

(1895)  NW  MORSE  205  NE  LowelL   1- 
story  and  basement  frame  dwelling 

Owner — Nelson   E.  Lutz,  521   Waller  St. 

San    Francisco. 
Architect    &    Contractor    —    Nelson    E. 

Lutz,  521  Waller  St.,  S.  F.         $3000 

DWELLING 

(1896)  E   JULES  AVE.   235  N  Grafton. 
1-story   and    basement   frame   dwlg. 

Owner — The  McCarthy  Co.,  316  Bush  St., 

San   Francisco. 
Architect — None. 
Contractor   —    Jas.    Arnott    &    Son,    235 

Granville  Way,  S.  F.  $4000 


DWELLINGS 

(1897)  E  EIGHTEENTH  AVE.  175,  200 
N  Ulloa.  Two  1-story  and  base- 
ment frame  dwellings. 

Owner  —  James  Arnott,  235  Granville 
Way,     S.    F. 

Architect — None. 

Contractor  —  Jas.  Arnott  &  Son,  235 
Granville  Way,  S.  F.         Each  $4000 

ALTERATIONS 

(189S)  N  EIGHTEENTH  325  W  Hattie. 
Kemodel    for    flats. 

Owner — Josepli  and  Mary  A.  Cunning- 
ham,  87    Merritt    St.,   S.   F. 

-Architect — None.  $1000 


APARTMENTS. 

(1899)  S  PAGE  193-6  W  Fillmore.  2- 
story  and  basement  frame  (10) 
apartments. 

Owner — Magnuson    and    Peterson,      175 

Vasquez   Ave. 
.Architect— J.    c.      Hladik,      Monadnock 

Bldg.  $10,000 

APARTMENTS. 

(1900)  N  CALIFORNIA  162-6  B  Ar- 
guello.  Two-story  and  basement 
frame    (16)    apartments. 


Owner — D.     Emanuel,     825  Monadnock 

Bldg. 

Architect — J.     C.     Hladik,  Monadnock 

Bldg.  $30,000 


GARAGE. 

(1901)  W  4TH  137-6  N  Howard.  Two- 
story    reinforced    concrete    garage. 

Owner — C.  L.  Ritzau,  460  Montgomery 
St. 

Architect — John  H.  Ahnden  &  John  H. 
Powers,    460    Montgomery    St, 

Contractor — Louis  Johnson,  729  Occi- 
dental  Ave.  $80,000 


APARTMENTS. 

dsUL')  ,\w  RICHLAND  AVE.  and 
Mission.  Three-story  and  base- 
ment frame   (7)   apartments. 

Owner — M.   Demeclo,   %   architect. 

Architect — Mark  T.  Jorgensen,  110  Sut- 
ter St. 

Contractor  —  W.  R  McDonough,  226 
Powell   St.  $25,000 


GARAGE. 

(1903)     W     HYDE     60     N    North    Point. 

One-story    and    basement    concrete 

garage. 
Owner  —  Joseph      A.    Pasqualettl,    786 

Market   St 
Architect — None. 
Contractor — American      Concrete      Co., 

785    Market    St.  $16,000 


APARTMENT  BLDG. 

(1904)    E   PEARL  398  N  DUBOCB  AVE 
25x80.      Three-Story    and    basement 
frame  apartment   bldg. 
Owner — R.    C.    Curryer. 
Architect — J.    C.      Hladik,      Monadnock 

Bids..   S.   F. 
Conti actor — Stonesou    Bros     &    Thorin- 

son,  3835  Mission  St.,  S.  F. 
Filed  Apr.  29,  1925.  Dated  Apr.  28,  1926. 

Roof    on    $4337.60 

Brown    coated     4337.50 

Completed   and   accepted    ....    4337.60 

Usual    35    days    4337.60 

TOTAL  COST.  $17350 
Bond.  $8675.  Sureties,  S.  Steinberg  & 
W.  B.  Jefferson.  Forfeit,  none.  Limit, 
120  daya  Plans  and  specifications 
filed. 


THEATRE    BLDG. 

(1905)  N  BALBOA  62  B  38TH  AVEi. 
E  58  N  155  W  120  S  86  g  62  S  69. 
All  work  except  electric  wiring, 
heating  and  interior  decoration 
for   Class   A    theatre    bldg. 

Owner — Samuel    H.    Levin,    Inc. 

Architect — Reid  Bros.,  105  Montgom- 
ery  St.,   S.   F. 

Contractor  —  G.  B.  Pasqualettl,  2330 
Larkin   St.,    S.   F. 

Filed  Apr.  29,  1925.  Dated  Apr.  28,  1926. 

Payments,   on    7th   of   ea.   mo 76% 

Usual     35    days     26% 

TOTAL    COST,    $44,300 

Bond,    $22,160.     Sureties,   R.   P.   Phillips 

and   Chas.      A.     Oliva.        Forfeit,    none. 

Limit,  Dec  .1.  1925.  Plans  and  speci- 
fications  filed. 


GARAGE. 

(1906)  NE  SACRAMENTO  and  Mason 
E  275xN  137-6.  All  work  for  10- 
story  and  basement  reinforced 
concrete  apartment  house,  3-story 
reinforced   concrete  garage. 

Owner — Mason  Sacramento  Co.,  Ameri- 
can  Bank  Bldg.,  S.  F. 

Architect — Weeks  &  Day,  315  Mont- 
gomery   St. 

Contractor — Clinton  Construction  Co. 
of    Cal.,    923    Folsom    St.,    S.    F. 

Filed  Apr.  29,  1925.  Dated  Apr.  27,  1925. 
Contractor    to   pay   all   bills   for   ma- 
terial   and    labor   and    to    be    reim- 
bursed   monthly. 
Bal    due    35    days    after    completion. 
TOTAL  COST  not   to  exceed  $828,000. 
Cont     to    receve    $39,000. 

Bond,    $425,000.      Sureties      A.      Huber, 

Jr.,  and  W.  B.  Brlnker.     Forfeit,  none. 

Limit,   Feb.   15,   1926.     Plans  and  speci- 
fications   filed. 


RINTING 


P 

■  COMPLETE    MODERN     FACILITIES 

■  FOR  PUBLICATIONS,  CATALOGS  and 
Ceneral  Commercial  PrintinK 

Garfleid     "^"tHE  mFrCURY  PRESS 

3140-1-2     818  Mission  St..  nr.  4:h 
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Recorded  Accented 

April  :;i.  1925— LOT  18  BLK  1326 
Sea  Cliff  Sub.  No.  3.  Emily  B  Hicks 
to  Daniel  L  Blenfield Apr.   16,  1925 

April  22,  1925— SE  JULES  AND  DE 
Montford,  25x100.  Lucy  Newman 
to   Sim  Rosen   &   Son... April   17,   1925 

April  22.  1925— S  CABRILLO  77-6  E 
16th  Ave  E  75x9  100.  Wm  McDon- 
ald to  whom  it  may  concern 

April     22,     1925 

April  22,  1925— E  DOLORES  26-6  N 
Twentieth  N  alg  E  Dolores  25xE  80. 
H  W  Remensperg-er  to  Meyer  Bros 
April  16,  1925 

April  22,  1925 — S  MAYNARD  440W 
Craut  W  30.\S  85  Ptn  Lot  10  BLK 
4,  College  Hd  Assn.  Patrick  Mor- 
gan  to   whom   it  may   concern 

April  21.  1925 

April  22,  1925— W  EIGHTH  AVE  200 
S  Noriega   25x120.      Gustaf  Johnson 

to   whom   it  may  concern 

March    20,    1925 

April  22.  1925— NE  CRESCENT  AVE 
and  Murray  E  34xN  50  Ptn  Lots  59 
and  60  Blk  8,  Holly  Park  Tract. 
Marie  Sanchez  to  whom  it  may  con- 
cern   April   21,   1926 

April  22,  1925— W  TENTH  AVE  200.20 

5  Noriega  W  120xN  37.50.  John 
Thompson  to  Walter  Hennings... 
March    14,    1925 

April  22,  1925— NW  BATTERY  AND 
Sacramento  W  275xN  119-6.  Federal 
Reserve  Bank  of  S  F  to  Lawson  & 
Drucker,  April  15;  Dahlstrom  Me- 
tallic Door  Co April  16,  192S 

April  22,  1925— LOT  5  BLK  D  Map 
Sub  Columbia  Heights  Tr.  C  A 
Eldridge  to  whom  it  may  concern 
April   21,    1926 

April  22,  1925— N  BROADWAY  52-6 
W  Steiner  W  52-6xN  137-6.  Edyth 
E  Eotsford  to  whom  it  may  con- 
cern  April    22,    1925 

April  22,  1925 — N  PACIFIC  137-6  E 
Stockton  N  97-6xE  20.  Ng  Yow  to 
Louis   J  Cohn April   21,   1925 

April  22,  1925 — LOT  6  BLK  3199  West- 
wood  Park.  T  W  Scott  to  Charles 
Lind March   1,  1925 

April  22,  1925— E  THIRTY-SIXTH  AV 
180  N  Balboa,  25x120.  Joseph  J 
Barrett  to  whom  it  may  concern... 
April    22,    1925 

April  22,  1925 — W  :50URTEENTH  AV 
152-8  S  Balboa  S  35xW  135  N  10-10 
E  2  N  24-2  E  133.  Martin  P  and 
Eda  D  Hunius  to  whom  it  may  con- 
cern  April     14,     1925 

April  23,  1925— S  LINCOLN  WAY  82-6 
E    18th   Ave    25x100.      A   P   Buhman 

6  C  B  Rivers  to  whom  it  may  con- 
cern  April    23,    1925 

April  23,  1925 — W  VAN  NESS  AVE 
110  S  Lombard  W  100  N  27-6  E  100 
N  27-6.  Axel  A  Johnson  to  whom 
it  may  concern April  21,  1925 

April  23,  1925— S  CHESTNUT  111-6  B 
Divisadero  E  25x137-6.  Frederick 
Muys  to  whom  it  may  concern... 
April  22,    1925 

April  23,  1925— NE  37TH  AVE  AND 
Fulton  25x82-6.  L  B  Hammond  to 
whom  it  may  concern.  .April   21,   1925 

April   23,    1925 — SW   ALLISON    100   SE 

Cross    SE    lOOxSW    95    Ptn    Lot    75, 

Bernal      Hd.    Assn.        Prinio      Degll 

Esposti  to  whom  it  may  concern... 

.    April    22,    1925 

April  23,  1925 — LOT  14  BLK  5  ST. 
Francis  Wod  Exten  No.  1.  H.  C. 
and  \V.  J.  Mangels  as  Mangels 
Bros,  to  whom  it  may  concern.... 
April     22,     1925 

April  23,  1925 — 37-6x80  ON  SE  STILL- 
man  350  from  SW  3rd.  E.  Schenk 
to   Buschke   &   Brown.. April    15,   1925 

April  23,  1925 — N  25TH  37-6  W 
Bartlett  3460  25th  St.  C.  P.  Her- 
manson  tor  Hermanson  &  Berg- 
quist  to  whom  it  may  concern... 
April     23,     1925 

April  23,  1925— NW  THERESA  318  343 
368  NE  of  San  Jose  Ave.  J.  C.  Boi- 
tano    to    whom    it    may    concern... 

April     15,     1925 

1925— S    CHENERY    174     E 
Walter   R.   Koch    to  whom 
concern     ....April     15,     1925 
1925— E    BRIGHTON    AVE 
Hulloway    Ave.      Oscar    W. 


April  23, 
iNatlch. 
It    may 

April  ^ 
250 


l-.ind     to    whom    it 


may  concern. . 
April    23,    1925 

1925— LOT  23  BLK  2918 
Honda  Park.  Hawkins 
to   whom   it   may  concern 

April     21,     1923 


April  23,  1926— W  22ND  AVE  175  N 
Geary.  Francis  L.  Bolsson  to  whom 
it  may  concern Apr.  15,  1925 

April  23,  1926 — W  LEE  AVE  275  S 
Holloway  Ave  S  25xW  112-6  Lot 
42  Blk  2  Lakeview.  Marguerite 
Do   Lay   to  John   Brymnsr.  Apr.  18, '25 

April  13,  1925 — S  ARMY  265  W  DO- 
tores  W  S  114xE  23  N  114.  Martin 
and  Delia  M.  Jensen  to  whom  It 
may    concern April    1,    1925 

April  20,  1925— E  RHODE  ISLAND 
350  S  25th  S  83xE  100.  Parmenas 
Morris  to  whom  It  may  concern. 
April    20,    1925 

April  17.  1925 — E  MARKET  AND 
Beale  NE  137-6xSE  138-2.  Pacific 
GFas  &  Electric  Co  to  Pacific  Ma- 
terial Co April   16,  1925 

April  16,  1925— E  27TH  AVE  AND 
California  N  25xE   70.     Orrin  Knox 

to     whom     it    may    concern 

April    15,    1925 

April  21,  1925 — SW  LOMBARD  and 
Steiner  35  on  Steiner  by  100  on  Lom- 
bard. W  A  Savage  to  whom  it 
may   concern    Apr.   21.    192!> 

April  24.  1925  —  E  SCOTT  50-12  N 
Chestnut  N  50  x  E  100.  W  Mira- 
mar  Ave.  225  N  Grafton  Ave.  N  50 
X  W  112-6.  Meyer  Bros,  to  whom 
it    may    concern April    2,    1925 

April  24,  1925— NW  LANE  75  NE  Yo- 
semite   Ave.    NE    25    x   NW    100.   Lot 

4  Blk.  454  Hudson  Garden  Orchard 
Tr.  J.  M.  Hoeye  and  Conception 
J.  Hoeye  to  whom  it  may  concern 
Not    given 

April  24,  1925- W  LEAVENWORTH 
100  N  Broadway  N  20  x  W  60.  John 
Diestel  to  whom  it  may  concern.. 
April    24,    1925 

April  24.  1925— N  ALVARADO  130  B 
Noe  25  X  114.  Axel  R.  Larson  to 
whom  it  may  concern.  .April  24,  1925 

April  24,  1925—25  x  128  E  COLE  60 
N  Carl.  Julia  M.  Michaels  to  J.  W. 
Marsden   April  25,  1925 

April  24,  1925— E  COLE  60  N  Carl,  25 
xl28.  Julia  M  Michaels  to  J  W 
Marsden    April    24,    1925 

April  24,  1925— E  MISSION  BET  24th 
and  25th,  2843,  2847%  Mission.  Jean 
Pats  to  H  S  Meinberger.  .Apr  21,  1925 

April  24.  1925  —  N  NORTH  POINT 
87-6  E  Hyde  E  50  x  N  100.  Gullio 
Barsotti  and  Ugo  Stiavetti  to  J. 
Martinelli    April  22,   1925 

.A.pril  24,  1925 — E  VIENNA  100  N  Am- 
azon Ave.  E  100  X  N  25.  John 
Stanley  to  whom  it  may  concern.. 
April    20,    1925 

April  24.  1925— W  20TH  AVE.  33-7  N 
Cabrillo  N  25  x  W  95.  L.  Skoll  to 
F.   F.   Ralston    April   14,   1924 

April  24,  1925— N  ALVARADO  130  E 
Noe  25x114.  Axel  R  Larson  to 
whom   it  may  concern .  .April   24.  1925 

April  24.  1925— S  LOMBARD  155  W 
Gough  W  25  S  60  E  15  S  32  E  10  N 
92.  Pietro  and  Teresa  Gavazza  to 
whom   it  may  concern  .  .April  23,  1925 

April  24,  1925— N  HARRISON  AND 
Spear  NE  275xNW  276.  Hills  Bros 
to  Pacific  Materials  Co.... Apr.  15,  '25 

April  24,  1925— SE  THIRD  AND  OAK- 
dale.      -Associated   Oil   Co    to    Ideal 
Cornice  Co .April   16,  1925 

-April  24,  1925— E  FORTY-FIFTH  AVE 
150  .S  Cabrillo  S  25  E  92-1  NE  25  m 
or  1  W  98-4.  David  Leigh  to  whom 
it   may   concern April    22.    1925 

April  23.  1925  —  E  MARKET  AND 
Heale  .\'E  137-6xSE  138-2.  Pacific 
Gas  &  Electric  Co.  to  Forderer 
Iron   Works April   13.   1925 

•April  22.  1925 — .\'W  H.ARRISON  -AND 
Spear  NE  275xNW  276.  Hills  Bros 
to  Farrar   &   Carlin  .  .  .  .  Anril    20.    1925 

-April  25,  1925— SW  GREEN  AND 
Webster,  Lot  54-6x106-6.  Strand 
&  Strand  to  whom  it  may  concern. . 

April     25,     1925 

jiApril  25,  1925 — LOT  13  SUB  NO.  3. 
.St.  Francis  Wood  No.  1520  Monterey 
Blvd.  Wm  M  Nelson  to  Mangels 
Bros    April    23,   1925 

-April    25.   1925 — E   CHATT.ANOOGA   50 

5  24th  —  25xE  100.  Victor  Gullmes 
to  whom  it  may  concern  .April  25,  '25 

-April  25,  1925— W  FORTIETH  AVE 
150  S  Cabrillo.  Ernest  J  Olson  to 
whom    it  may  concern    .Apr.    24.   '1925 

.April  25.  1925 — SW  THIRTY-FOURTH 
Ave  and  Balboa  40  on  34th  Ave  bv 
45  on  Balboa.  John  P  Sheehan  to 
Ed  Zinkand  &  Sons Apr.    18.   1925 

April  25.  1925— E  WESTWOOD  DR 
240  N  Wildwood  Way  N  40x100. 
Thomas  Johnsen  to  whom  it  may 
concern April    24.    1925 

April  25,  1925— W  THIRTY-NINTH 
Ave  at  pt  of  inter.>!ection  of  N 
Geary  N  104xW  120.  Henry  C 
Moeller  to  Meyer  Bros.. Apr.   24,    1925 


April  25,  1925— S  FLOOD  25  E  Congo, 
25x75.  Leonard  and  Alfred  Jacobson 
to  whom  it  may  concern.  .April  25,  '25 

April  21,  1925— NW  LUNDYS  LANE 
25  SW  Esmeralda  Ave  SW  25xNW  70 
Lot   186   Gift  Map  No.   3,   Charles   & 

Mary  Meletis'  to   F  T  McGuire 

April    10,    1925 

-April  20.  1925— N  ALHAMBRA  106  E 
Pierce  37  N  100  S  102.  A  W 
Reinecke  to  Stemple  &  Cooley.... 
April  15,  1925 

April  20,  1925— W  GIRARD  100  S 
Wayland  S  25x120.  Jos  W  and 
Lucile  Hoppe  to  whom  it  may  con- 
cern   March    26,    1925 

April  24,  1925— LOT  12  BLK.  J,  Mis- 
sion Terrace,  E  Delano  Ave.  bet. 
Santa  A'nez  and  San  Juan  Ave.  167 
Delano  Ave.  Peter  H.  WulfC  to 
whom  it  may  concern. .  .April  24,  1925 

April  22,  1925— SW  BOSWORTH  425 
m  or  1  W  Burnside  Lot  25-6x103. 
Benjamin  and  Ellen  Carwardine  to 
L  Travels April  22.  1925 

-April  27,  1925— W  18TH  AVE.  225  S 
Lincoln  Way  S  40  x  W  120  N  40 
E  to  W  line  18th  Ave.  and  pt.  of 
beg.  G.  Hunseth  to  whom  it  may 
concern    March  26,  1925 

-April  27,  1925  —  S  TEHAMA  130  E 
3rd  th.  50  E  alg.  S  Tehama  x  S  80. 
Edward  W.  Smith  to  Barrett  & 
Hilp   April  24,  1925 

April  27,  1925 — N  Fell  100  W  Schrad- 
er  W  37-6  x  N  137-6.  O.  E.  An- 
derson  &   Harry  L.   Sandow 

April    27,    1925 

April  27,  1925— COM.  100  S  18TH  & 
W  75  th  at  right  angles  41-0%  S 
E  65-9%  NE  16-0%  N  13-6.  F.  S. 
and  Minna  Ballinger  and  B.  F. 
Modghin  to  whom  it  may  concern 
April  6,  1925 

April  27.  1925— SW  24TH  .AND  LAKE 
50  on  Lake  and  100  on  24th  Ave. 
F.  H.  Turner  to  Robert  A.  McLean. 
April    20,    1925 

April  27,  1925— LOTS  11  AND  12  BLK 
23  Ingleside  Terraces  Amended  Map 
Gordon  W.  and  Linnie  Morris  to 
whom  it  may  concern .  .April   24,   1925 

April  27,  1925 — LOTS  16  AND  20  BLK 
B  Mission  Terrace.  Max  Hansen  to 
whom  it  may  concern.  .  .  .April  24,  '25 

April  27,  1925— W  MALLORCA  WAT 
187-5  S  Beach  S  76-6  W  —  N  75 
E  95-06.  P.  Sanfilippo  to  Thomas 
Hamill    April    27,    1925 

-April  27,  1925 — W  20TH  AVE.  200  S 
Irving  25  x  120.  Mrs.  Rosa  Cohen 
to  Thomas  M.  Jones April  8,   1925 

April  27,  1925  —  LOT  14  BLK.  12, 
-Amended  Map  Ingleside  Terraces. 
Thine  and  Sigurd  Larsen  to  whom 
it   may   concern April    27,    1925 

April  27,  1925 — SW  CONCORD  241-6 
from  Mission  21  x  90,  No.  40  Con- 
cord. George  W.  Witbeck  to 
whom   it  may  concern .  .April   25,   1925 

-April  27,  1925— SE  7TH  &  MARKET. 
John  C.  and  Joseph  Seagrave  as 
Seagrave  Bros,  to  Braas  &  Kuhn 
Co April    22,    1925 

-April  27,  1925— E  MILTON  150  N  Bos- 
worth.  Hans  M.  Pedersen  to  whom 
it  may  concern 

April  27,  1925- LOT  14  BLK.  12  and 
Lot  15  Blk.  12  Amended  Map  of 
Ingleside  Terraces.  Thine  and  Sig- 
urd Larsen  to  whom  it  may  con- 
cern        April   27,   1925 

-April  27,  1925 — 25  x  105  x  109  IRREG- 
ular  on  E  line  Cordova  25  N  from 
.Seville  No.  137  Cordova.  John  L. 
Kidd  to  whom  it  may  concern.. 
April    17,    1925 

April  27,  1925 — E  25TH  AVE.  100  S 
Taraval  S  25  x  E  120.  M.  Callagy 
to  whom  it  may  concern  .April  27,  '25 

April  27,  1925 — N  MAYNARD  329.81 
E  Mission;  N  Maynard  354.81  E 
Mission;  N  Maynard  379.81  E  Mis- 
sion. Lindsay  Construction  Co.  to 
whom   it  may  concern  .  .April  25,   1925 

-April  28.  1925— NO.  1496  THOMAS  ST 
near  Keith.  Wm  A  Gallagher  to 
Philipp   Fetz April   27,   1926 

-April  28,  1925 — LOT  10  BLK  17 
Crocker  Amazon  Tract  on  B  Naples 
125  N  Geneva  25x100.  Marie  A 
Rudolph  to  whom  it  may  roncern 
April    28,     1925 

Apriu  27.  1925— S  FULTON  —  E  Clay- 
ton B  25x137-6.  Anton  Ondry  to 
whom  it  may  concern .  .April  20.  1925 

April  28,  1926— E  20TH  AVE.  200  N 
Lawton  Ave.  N  25  x  E  100.  J.  C 
Pabst  to  Meyer  Bros April  18    '25 

April  28,  1925— LOTS  6,  7,  17  BLK 
Bnded.  by  Leidesdorff,  Commercial, 
Sansome  and  Sacramento.  Pacific 
Gas  &  Electric  Co.  to  Frank  J. 
Klimm    Co April    21,    1926 
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April  28,  1925  —  N  WINDING  WAY 
203-05  W  Cordova  W  36  NW  100 
E  33-61  SE  100  W  Ptn  lot  20  &  E 
ptn  lot  21  Blk  6450,  Crocker  Ama- 
zon Tr.  Sub.   2.     Crocker  Estate  Co. 

to    whom    it    may    concern 

.1   April     19.     1925 

April  28,  1925—  E  MARKET  &  Beale 
XE  137-6XSE  138-2.  Pacific  Gas 
&  Electric  Co.  to  Mangrum  &  Otter 

April    20,    1925 

April  28,  1925— ALD  PTN  OF  LOT  14 
Blk  23  St.  Francis  Wood  Exten  No. 
2  lying  S  of  line  part  to  N  bdry 
line  Lot  14  &  dist  thence  from  10 
S  alg  W  Santa  Paula  Ave  from  Its 
int.  with  N  bdry  line  lot  14.  A. 
R.  Lindburg  to  W.  J.  Armstrong.. 

April     15,     1925 

April  28,  1925— E  WATEUVILLE  350 
N  Augusta.  Louis  Silverstein  to 
S.   Saari    April   2.    1925 

April  28,  1925— S  SWEENEY  ABOUT 
250  W  Barnevald.  Louis  Silver- 
stein  to  S.   Saarl April   28,   1925 

April     28,     1925—1224     EVANS     AVE. 

Mary    Seaforth     to    V.    Filippis 

'  April    15,    1925 

April  28,  192.'')— S  PARK  329  W  AN- 
dover  W  25xS  100  Lot  17  Blk  7, 
Holly  Park  Tract.  Ben  Heglin  to 
whom  it  may  concern.  .April  28,  1925 

April  28,  1925— S.  FRANCISCO  143  E 
Broderick  25x137-6  and  S.  Francis- 
co 118  E  Broderick  25x137-6.  S. 
Stelnauer  to  whom  it  may  concern 

April    28,    1925 

April"  28,  1925— NE  FULTON  &  35TH 
Ave.  E  90xN  25.  Bryan  Feerick  to 
whom  it  may  concern.  .April  28,  1926 

A.pril  28,  1925— LOT  12  BLK.  26  MAP 
Ingleside  Terraces.  C.  M.  Smith  to 
whom   it  may  concern  .  .April  27,   1925 

April  28,  1925— E  TWENTY-THIRD 
Ave  175  and  200  N  Ulloa  N  25xE  120 
each.  Daniel  Purtill  to  whom  it 
may    concern April    27,    1925 

April  28,  192.5— E  HAROLD  AVE  ,5 
N  Bruce  N  25xE  112.  George  J. 
Zehender  to  whom  It  may  con- 
cern     April   27,   1926 


LIENS  FILED 

SAN  FRANCISCO  COUNTY 


Recorded  Amount 

April  22,  1925— N  LOMBARD  107  E 
Stockton  E  30  X  N  137-6.  Rock, 
Sand  &  Gravel  Sales  Co.  vs.  F.  Di 
Granzi  and  The  Co-operative  Bldrs. 
Inc $49.18 

\prn  22,  1925— N  LOMBARD  107  E 
Stockton  N  137-6  x  E  30.  John  A. 
Roeblings  Sons  Co.,  $14.60;  Forde 
&  Farrell,  $11.27;  Marshall  Newell 
Supply  Co.,  $197.11;  Howes  Lum- 
ber Co.,  Inc.,  $3822.95;  vs.  Ferruc- 
cio  Di  Grazia,  Co-Operative  General 
Contractors    &    Builders    and    T.    A. 

Apr*!""  2,    l'9'25— N  '  LOMBARD  '  i  07 '  E 
Stockton    E    30    x    N    137-6.      P.    A. 
Smith   Co.    vs.    F.    Di   Granzi   &   The_ 
Co-operative    Builders    Inc.     ..$103.50 

April   22,   1925— SW    27TH    AND   SAN- 
chez  No.  1400  Sanchez.     Pacific  Ter- 
■  razzo  Marble  Co.   vs.  J.  T.   Shaler  & 
Auslen    &    Stone    $53.00 

April  20,  1925— N  CHESTNUT  150  E 
Laugna  E  25xN  137-6.  Golden  Gate 
Bldg  &  Materials  Co  vs  Wm  and 
Agnes  Chorovski  and  Clark  &  Gus- 
tafson   i-y^" 

April  24,  1925— N  LOMBARD  107  E 
Stockton  N  137-6  x  E  30.  North 
End  Mfg.  Co.  vs.  Ferruccio  Di 
Grazia,  Co-operative  General  Con- 
tractors &  Builders,  and  T.  A.  Sou- 
rich    ■■•    *160. 

April    24,      1925— W      POLK      36-6      N 
Chestnut  N   27xW   85.      John   Cas- 
saretto  vs  W  J  McKellar,  Salvatore 
and    Rose    Trentacosta $56.75 

April  23,  1925— S  VALLEJO  162-6  W 
Broderick  W  25xS  137-6.  Frank 
Ayers  vs  C  F  Parker,  E  J  Bowen,  E 
J  Lapachet  and  Jane  Doe  Lapachet 

April"  Vz. '  ■i"9"2"5— "s"  'iiiii '  so'  "w  "san- 

ohez  S  24xE   80.     Mallott  &  Peter- 
son   vs.   Auslen    &   Stone   and   J.   T. 

Shaler     '31 

April  25,  1925— N  LOMBARD  107  E 
Stockton  N  137-6  x  E  30.  W.  Wes- 
ley Hicks,  $200;  Golden  Gate  Build- 
ing Materials  Co.,  $95.48;  New 
Mission  Sheet  Metal  Wks.,  $98.45; 
The  Hoosier  Store,  $39.80  vs  Fer- 
ruccio Di  Grazia  &  Co-Operative 
General  Contractors  &  Builders, 
T.  A.  Sourich   


April    23,    1925 — N    LOMBARD    107    E 

Sstockton    N    137-6    E    30.        Henry 

Harder  vs.    Ferruccio   Di   Grazia   & 

Co-Operative    General    Contractors, 

T   A   Sourich    $155.77 

April  23,  1925 — SW  27TH  AND  SAN- 
chez  401-3-5  27lh.  Emile  Feld  vs. 
J.    Shaler     $145 

April  23,  1925— SW  27TH  AND  SAN- 
chez  W  80xS  24.  A.  Shalaba  vs. 
Auslen  &  Stone,  John  T  and  Han- 
nah   Shaler    $193.35 

April  25,  1925— W  THIRD  AVE.  94 
N  California  N  25  x  W  120.  Oak 
Floor  Co.  vs  Marie,  Helen  and 
Louis  P.  Pinque,  Geo.  M.  Merritt  $279 

April  20,  1925 — SW  27TH  &  SAN- 
chez  W  80xS  24.  The  Hoosier  Store 
vs  J  T  Shaler  and  Auslen  &  Stone 
$141.75 

April  27,  1925 — N  28TH  125  W  Church 
N  114  X  W  35.  The  Greater  City 
Lumber  Co.  vs.  Bernardo  Ramo- 
rino   and   Joe   Cerritto    $169.65 

April  27,  1925 — SE  CALIFORNIA  & 
Taylor  E  137-6  x  S  137-6.  J.  C 
Martin  vs.  Mrs.  Lillian  Martin  and 
Huntington    Apartments    Inc..  .  $437.27 

April  27,  1925- LOT  17  BLK.  62  N 
Lombard  107  E  Stockton  —  30  x  N 
137-6.  James  Lombard,  $165;  C.  V. 
Davis,   $240;  Thos.  A.  Sourich,  $770; 

A.  Fonticelli,  $233.25;  vs.  Ferruccio 
Di    Grazia    

April  24.  1925— LOT  24,  BLK.  6521, 
No.  2883  Folsom.  John  L.  Higgins 
vs   P  and    Rose    Balistrieri $100 

Aoril  25,  1925— N  LOMBARD  107  E 
Stockton  N  137-6  x  E  30.  P.  Pelle- 
grini &  Charles  P.  Murphy  as  Pro- 
.ijressive  Tile  &  Mantel  Co.  vs  Fer- 
ruccio Di  Grazia  &  Co-Operative 
General  Contractors  &  Builders,  & 
T    A    Sourich $150.30 

April  28,  1925— W  39TH  AVE.  125  N 
Balboa  —  50  x  W  107-6.  Conrad  S. 
Sovig    vs.    Frederick    Heulter     ..$254. 

April  28,  1925— SE  WINFIELD  AVE. 
325  SW  Coso  Ave.  SE  70  x  SW  25 
Lot  327-386  Gift  Map  3.  The  Great- 
er City  Lumber  Co.  vs.  Lillian  A. 
and   John    Hadzes    $846.45 

April  28,  1925— W  39TH  AVE.  100  N 
Balboa    N    25    x    W    107-6.      Conrad 

B.  Sovig  vs.  John  R.  and  Gertrude 
B.  Raymond  and  Henry  S.  Nelson 
$254. 

April  28,  1925— W  SAN  BRUNO  AVE. 
25  S  Gavin  S  25  x  W  100.  Howes 
Lumber  Co.  Inc.  vs.  P.  Levinsky 
and    Jas.   G.    Neish    $587.50 


RELEASE  OF  LIENS 


SAN   FRANCISCO    COUNTY 


Rccordc-d  Amount 

April  22,  1925— SW  NEWCOMB  AVE 
100  SE  Mendell  SE  25xSW  100.  W 
J  McKellar  &  Son,  A  J  Bin  and  P 
J  Ratto  to  Emma  E  Pontet  and  A 
Pontet    Jr     

April  22,  1925— SE  NEWCOMB  AVE 
100  SE  Mendell  SE  25xSW  100.  Na- 
tional Plumbing  Supply  Co  to  Emma 
Pontet  and  W.  J.  McKellar  &  Son.. 

April  22,  1925— W  CHURCH  114  N 
Twentieth  N  25xW  105.  Beattie  & 
McGillis  to  .Toseph  Kennedy  and 
Frank  J  Reilly 


BUILDINa  CONTRACTS 


ALAMEDA    COUNTY 


No. 

Owner 

Contractor 

Amt. 

2489 

Hartman 

Owner 

4000 

2490 

Jensen 

Owner 

3500 

2491 

Heina 

Hagland 

2000 

2492 

Hansen 

Lundgren 

2500 

i'4l>3 

Grocers 

Bowers 

14000 

2494 

University 

Cederburg 

53000 

2495 

Fageol 

West 

1085 

2496 

Davis 

Owner 

4000 

2497 

Parson 

Owner 

2000 

2498 

Realty 

Owner 

6000 

2499 

Semple 

Murray 

2000 

2500 

Eldridge 

Owner 

1000 

2501 

Gerrlck 

Owner 

1000 

2502 

Stanton 

Owner 

1000 

2503 

Hofner 

Owner 

1000 

2.'i04 

Ehrenpfort 

Owner 

3000 

2;.05 

Hammond 

Warner 

3000 

2506 

Holmes 

Skraggs 

1400 

2507 

Dahlstrom 

Owner 

1000 

25U8 

Wenfch 

Owner 

4000 

2.09 

Andrea 

Owner 

4895 

2510 

Jackson 

Owner 

2650 

2511 

Orton 

Owner 

4250 

2512 

Netherby 

Owner 

2100 

2513 

Fritz 

Berger 

3300 

2514 

Ualph 

Patrick 

1500 

2615 

Ferguson 

Thompson 

9200 

No.      - 

Owner 

Contractor 

Amt. 

2516 

Gllmour 

Barrett 

12766 

2517 

Green 

Hopper 

4900 

2518 

MacGregor 

Owner 

9800 

2519 

Morgensen 

Owner 

6000 

2520 

Furth 

Marrow 

8000 

2521 

Starkweather 

Owner 

8000 

2522 

Henderson 

Owner 

2523 

Nelson 

Owner 

24000 

2524 

Jones 

House 

3500 

2525 

Reiff 

Owner 

4000 

2526 

Peck 

Bernhardt 

2000 

2527 

Werner 

Owner 

2000 

252S 

Hink 

Pearson 

8500 

Ford 

Owner 

5000 

2530 

Hart 

Goldsworthy 

6000 

2531 

McBride 

Owner 

6000 

2532 

Downing 

Owner 

2200 

2533 

Wolfe 

Owner 

2150 

2534 

Flittner 

Owner 

3800 

2535 

Nicalli 

BuUene 

1000 

2536 

Brougher 

Robinson 

3000 

2537 

Wilkening 

Hememeyer 

2000 

2538 

Frutads 

Brown 

4500 

2539 

Lytle 

Owner 

3000 

2540 

Rinkert 

Owner 

2500 

2541 

Laurey 

Adams 

6000 

2542 

Perigo 

Jones 

5000 

2543 

Harris 

Harris 

6000 

2544 

Gleiss 

Schmitz 

3000 

2515 

Morris 

Franzen 

10000 

2546 

Neal 

Grigsby 

18000 

2547 

Alameda 

Branagh 

153000 

2548 

Ratto 

Lassen 

4000 

2549 

Oscar 

HiUen 

5250 

2550 

Hansen 

Hansen 

3250 

2551 

Damon 

Ahnfeld 

4500 

2552 

Brazier 

Owner 

4500 

2553 

Freeman 

Owner 

2408 

2554 

Pembertly 

Owner 

3000 

2555 

Weston 

Owner 

4250 

2556 

McCauley 

Owner 

8000 

2557 

Miller 

Owner 

2500 

2558 

Edwards 

Owner 

4200 

2559 

Coffee 

Owner 



2560 

Nash 

Coffee 

2561 

Johnson 

Omalls 

2200 

2562 

O'Connell 

Owner 

9000 

2563 

De   Vorin 

Owner 

8000 

2564 

Wolfe 

Owner 

2150 

2565 

California 

Ulin 

3100 

2566 

Strehle 

Warner 

7400 

2567 

Mieback 

Owner 

3500 

2568 

Mieback 

Owner 

4500 

2569 

Vickery 

Owner 

3000 

2570 

Gilliam 

Owner 

1200 

2571 

Faulkes 

Owner 

2000 

2572 

Osequeda 

Hunter 

4800 

2573 

Grow 

Wells 

6500 

2574 

Wolfe 

Owner 

3200 

2575 

Jeuese 

Spence 

490(? 

3576 

Kaliski 

Roth 

7500 

2577 

Bettleman 

Owner 

1500 

2578 

Scharer 

Fish 

2989 

3579 

Gamborini 

Owner 

2508 

2580 

Codbugh 

Sims 

5000 

2';81 

Chase 

Owner 

1200 

25S2 

Anderson 

Flittner 

2500 

2583 

Stein 

Sims 

3000 

2584 

Black 

Stockholm 

6000 

2585 

Black 

Stockholm 

10000 

2586 

De    Jong 

Owner 

3000 

2587 

Smiih 

Owner 

3000 

2588 

Hopkinson 

Elrod 

9000 

2589 

Clarox 

wner 

7500 

2590 

Johnson 

Owner 

6100 

2591 

Gomes 

Elrod 

4000 

2592 

Grasch 

Owner 

4750 

2593 

Ferguson 

Thompson 

9200 

2  594 

Hercules 

White 

3000 

2595 

Fults 

Fults 

1000 

2596 

Wheeler 

Owner 

6350 

2597 

Hayford 

Owner 

3000 

2598 

Ratto 

Lassen 

4000 

2599 

Turner 

Owner 

3000 

2600 

Stenberg 

Owner 

1000 

2601 

Moulton 

Owner 

2500 

2602 

Southern 

Owner 

3000 

2603 

Lee 

Owner 

12000 

2604 

Dugan 

Conner 

2605 

Duhem 

La   Vaui 

4000 

2606 

Muther 

Owner 

2750 

2607 

Gustatson 

Granquist 

3200 

2608 

Smith 

Owner 

3300 

2609 

Duster 

Rush 

1500 

2610 

Eddy 

Bixler 

7500 

2611 

Carello 

Owner 

3000 

2612 

Duchencau 

Rose 

1572 

2613 

Bradley 

Bachelder 

3500 

2614 

Alden 

Pearson 

3000 

2615 

Beadel 

Owner 

5000 

2616 

Moore 

Owner 

10000 

2617 

Smith 

Owner 

3000 

2618 

Robinson 

Blome 

2750 

2619 

Dunn 

Owner 

2900 

2620 

Moore 

Owner 

3500 

2621 

Leland 

Owner 

3000 

2622 

Deasy 

Smith 

5000 

2623 

Revithe 

Pacific 

1700 

2624 

McLeod 

Van  Ness 

1750 

2625 

Bann 

Owner 

2500 

2626 

Smith 

Owner 

3000 

2627 

Fortado 

Glynn 

1200 

Saturday,  May  2,  1925 


BUILDING    AND    ENGINEERING    NEWS 


No. 

Owner 

Contractor 

Amt. 

2628 

Bibber 

California 

13500 

2629 

Arena 

Place 

11750 

2630 

County 

General 

49309 

2631 

County 

O'Mara 

69877 

2632 

Funke 

Grodeu 

3710 

2633 

McQuarrie 

Owner 

3000 

2634 

Reichel 

Thlele 

2800 

2635 

Mehrtens 

Thiele 

5600 

2636 

Smith 

Smith 

5000 

2637 

Benson 

Owner 

2400 

2638 

Rice 

Wolbold 

4500 

2639 

Davis 

Davis 

3000 

2640 

Lilya 

Owner 

2500 

2641 

Thomas 

Owner 

2100 

2642 

Woodburn 

Owner 

6000 

2643 

Gartlnckle 

Potter 

7000 

2644 

Mills 

Waterman 

2000 

2645 

Vohte 

Owner 

2000 

2646 

May 

Owner 

2000 

2649 

Thorne 

Rugrg 

3200 

2650 

Dorman 

Owner 

3250 

2651 

Innocencia 

Taliatero 

1000 

2652 

Shaler 

Suburban 

4000 

2653 

Dacha 

Almquist 

7500 

2654 

Fennelly 

Owner 

3000 

2655 

Watts 

Vaughn 

6100 

2656 

County 

Clinton 

483800 

2657 

County 

Grossi 

30340 

2658 

County 

Forderer 

3191 

2659 

County 

Schuler 

264000 

2660 

County 

Art 

64700 

2661 

County 

Vermont 

12219 

2662 

Kugg 

Owner 

12000 

2663 

Weeks 

Schnebly 

6425 

2664 

Weeks 

Latourette 

1600 

2665 

Weeks 

O'Connell 

226 

2666 

Weeks 

Fuller 

1197 

2667 

Wilson 

Conner 

10835 

2668 

Smith 

Knight 

14000 

2669 

Hackley 

Liner 

12500 

2670 

vVoodward 

Blabon 

2495 

DWELLING 

(2489)  NO.  1311  NIELSON  ST.,  Berkeley 
Two    family  dwelling. 

Owner — Alex      Hartman,       1307      North 

Side   Ave.,   Berkeley. 
Architect — None.  $4000 

DWELLING 

(2490)  NO.    1254    VIRGINIA    ST.,    Ber- 
keley.    One  family   dwelling. 

Owner — N.  E.  Jenson,  1254  Virginia  St., 

Berkeley. 
Architect — None.  $3500 


DWELLING 

(2491)  NO.  1241  HEARST  AVE.,  Ber- 
keley.    One  family   dwelling. 

Owner — Mrs.  E.  Heina,  2648  Mathews 
St.,    Berkeley. 

Architect — None, 

Contractor — C.  A.  Hagland,  1029  Pardee 
St.,  Berkeley.  $2000 


DWELLING 

(2492)      NO.  2032  PRINCE  ST.,  Berkeley 

One   family  dwelling. 
Owner — Geo.    and    Hanna    Hansen,    3150 

Shattuck   Ave.,   Berkeley. 
Designer — H,  W.  Lundgren,  1110  Parker 

St.,   Berkeley. 
Contractor — H.       W,      Lundgren,        1110 

Parker  St.,   Berkeley.  $2500 


BAKERY 

(2493)      NO.      2029      CHANNING      WAY, 

Berkeley.     Bakery. 
Owner — Grocers   Baking   Co.,    Premises. 
Architect — F.    A.    Post,    309    De    Young 

Bldg.,   San  Francisco. 
Contractor — F.    O.    Bowers    &    Son,    1811 

Addison    St.,    Berkeley.  $14,000 


Ber- 


APARTMENTS 

(2494)  NO.  2319  COLLEGE  AVE., 
keley.      Apartments    (14). 

Owner — University   of  California,   Bklv. 
Architect— Reed  &  Carlett,  1801  Oakland 

Bank    Bldg.,   Oakland. 
Contractor  —  A.   Cederburg.     Builders' 

Exchange    Bldg.,    Oakland.      $53,000 

BURNER 

(2495)  HOLLYWOOD  AND  107TH  Aves 
Oakland.      Steel    burner. 

Owner — Fageol  Motors   Co.,   Oakland. 
.Architect — None. 

Contractor — West     Coast    Blower     Pipe 
Co.,   1739   E-14th   St.,  Oakland.  $1085 

FLATS 

(2496)  2086  CHURCH  ST.,   Oakland    2- 
story    8-room    flats. 

°"'";^'"T^'^-  J^-    Davis,    1957    69th    Ave., 

Oakland. 
Architect — None.  $4000 

DWELLING  ' 

(2497)  1757  CHURCH  ST.,  Oakland    1- 
story    4-room    dwelling, 

Ouner--H.     Parsons,     4203     E-14th     St., 

Oakland. 
Architect — None.  $2000 


DWELLINGS 

(2498)      LOTS   71,    344,    341,   37,   104,    103, 

Merriewood     Tract,     Oakland.       Six 

1-story  3-room  dwlgs. 
Owner    —    Realty    Syndicate    Co.,    1440 

Broadway,  Oakland. 
Architect — None.  Each   $1000 


DWELLING 

(2499)  E  EDGEMOOR  AVE.  300  S  Sun- 
nymere,  Oakland.  1-story  4-room 
dwelling. 

Owner — I.    M.    Semple,    Hotel    Touraino, 

Oakland. 
Architect — None. 
Contractor — G.      Murray,      Simson      St., 

Millsmont.  $2000 

DWELLING 

(2500)  E  SIMSON  ST.  150  S  Altamoiit, 
Oakland.      1-story   3-room  dwelling 

Owner— G.  W.  Eldridge,  2522  Myrtle  St. 

Oakland. 
Architect — None.  $1000 


DWELLING 

(2501)      E   SIMSON  ST.   100  S  Altamont, 

Oakland.      1-story   3-room   dwlg. 
Owner— G.    L.    Gerick,    2522    Myrtle    St., 

Oakland. 
Architect — None.  $1000 


DWELLING 

(2502)      E  SIMSON  ST.   150  N  Altamont, 

Oakland.      1-story   3-room    dwlg. 
Owner— T,     R.     Stanton,     407     12th     St.. 

Oakland. 
Architect — None.  $1000 


DWELLING 

(2503)  S  SEMINARY  AVE.  50  E  Alta- 
mont, Oakland.  1-atory  3-room 
dwelling. 

Owner— H.  Hofner,  3601  Telegraph  Ave 
Oakland. 

Architect — None.  $1000 


DWELLING 

(2504)  2856  PERALTA  AVE..  Oakland. 
1-story    5-room    dwelling. 

Owner — G.    W.    Ehrenpfort,    454    Cres- 
cent St.,  Oakland. 
Architect — None.  $3000 

DWELLING 

(2505)  E  CHAMPION  ST.  115  N  School 
Oakland.     1-story  5-room  dwelling. 

Owner— G.  W.  Hammond,  2812  School 
St.,    Oakland. 

Architect — None. 

Contractor — S.  A.  Warner,  850  Cleve- 
land   Ave.,    Oakland.  $3000 


ALTERATIONS. 

(2506)  585  FORTY-FOURTH  ST..  Oak- 
land.    Alterations  and  additions. 

Owner— C.  A.  Holmes,  585  44th  St.,  Oak- 
land. 

Architect — None. 

Contractor— J.  H.  Skaggs,  536  44th  St.. 
Oakland.  $1400 


DWELLING 

(2507)  E  EIGHTIETH  AVE.  160  S 
Plymouth.  Oakland.  1-story  3-rm. 
dwelling. 

Owner  —  Oscar    Dahlstrom,    2123    90th 

Ave..   Oakland. 
Architect — None.  $1000 

DWELLING 

(2508)  4539  SAN  CARLOS  ST.,  Oak- 
land.     1-story   6-room   dwelling. 

Owner— V,    S.    Wentch,    2233    47th    Ave., 

Oakland. 
Architect  —  None.  $4000 


STORES 

(2509)     NW  COR.  SIXTY-EIGHTH  AVE 

and    E-Hth    St.,    Oakland.      1-story 

stores. 
Owner— Tony   D.    Andrea,   1375    11th   St.. 

Oakland. 
Architect  —   Guy    L.   Brown,   American 

Bank   Bldg..   Oakland.  $4895 


DWELLING 

(2510)       6431    FLORA    ST..    Oakland.    1- 

story   4-room   dwelling  and   garage. 
Owner   —    Andrew   Jacobson,    2817    67th 

Ave..   Oakland. 
Architect — None.  $2650 


33 

DWELLING 

(2511)  5701  ROBERTS  AVE.,  Oakland. 
1-story  5-room  dwelling  and  ga- 
rage. 

Owner— A.    E.    Orton,    5748    E-14th    St.. 

Oakland. 
Architect — None.  $4250 

DWELLING 

(2512)  S  PLEASANT  ST.  50  E  Cham- 
pion, Oakland.  1-story  4-roora 
dwelling    and    garage. 

Owner — W.     A.     Netherby,     3879    Fruit- 
vale   Ave.,   Oakland. 
Architect — None.  $2100 

DWELLING  ' 

(2513)  E  FIFTY-SIXTH  AVE.,  300  N 
E-14th  St.,  Oakland.  1-story  5-rm. 
dwelling. 

Owner — Daniel    Fritz,    1452    56th    Ave., 

Oakland. 
Architect — None. 
Contractor— Geo.  Berger,   716   Tyler  St., 

Oakland.  $3300 

ALTERATIONS 

(2514)  N  ESTATE  DR.,  near  Masonic 
Ave.,  Oakland.  Alterations  and  ad- 
ditions. 

Owner    —    Robert    Dolph,    542    31st    St., 

Oakland. 
Architect — None. 
Lontractor — T.  M.  Patrick,  782   13th  St., 

Oakland.  jisoo 


APARTMENTS 

(2515)  PTN.  LOTS  11  AND  12,  MAP  OF 
College  View  Tract,  etc.,  (SE  cor. 
Market  and  Brockhurst  St.),  Oak.» 
land.  General  construction  2-story 
apartment  bldg. 
Owner — N.  s.  and  Gwendolyn  Fergu- 
son. 
Architect — H.    J.    Thompson,    878    Cedar 

St.,  Alameda. 
Contractor— Harvey    J.    Thompson,    878 

Cedar   St.,    Alameda. 
Plied  Apr.  23,   1925.  Dated  Apr.  22,   1925. 

When    enclosed    $2300 

when   rough  mortar  is   on 2300 

When    completed    2300 

Usual    35    days    2300 

TOTAL  COST,  $9200 
Lend,  $4600.  Sureties,  Maryland  Casu- 
alty Co.  Forfeit,  none.  Limit,  90  work- 
ing days  from  above  date.  Plans  and 
specifications   filed. 


STORE  BLDG. 

(2516)    LOT    24    AND    W    28    of    Lot    25 

Blk    6    Northbrae       Station      Tract, 

Berkeley.      General   construction   1- 

story    Class    C    store    building. 

Owner — William    G.    Gilmour,    354    Ho- 

bart    St.,    Oakland. 
Architect — None. 

Contractor — Barrett  and  Hilp,  354   Ho- 
bart    St.,    Oakland,    and   918    Harri- 
son  St.,    S.    F. 
Filed   Apr,    23.    '26.      Dated   Mar.    25,    25. 
First   of   each   mo.   75%   of  value   inc 
Bal.    usual    35    days. 

TOTAL  COST,  $12,766 
Bond,  sureties,  forfeit,  none.  Limit 
75  working  days  from  Date  of  Re- 
cording.    Plans  and  specifications  filed. 

ALTERATIONS 

(2517)  NO.  312  SHERIDAN  AVE.,  Pied- 
mont.    Alterations  and  garage 

Owner— M.   L.   F.   Green,   Premises. 
Designer — M.    E.    Hopper    &    Son,    1117 

Webster  St,,  Oakland. 
Contractor — M.   E.    Hopper  &    Son,    1117 

Webster  St.,  Oakland.  $4900 

RESIDENCE 

(2518)  NO  .    614      HIGHLAND       AVE. 
Piedmont.     Residence  and  garage. ' 

Owner— C.   M.   MacGregor,    470    13th   St 

Oakland,  ' 

Architect— None.  $9800 

RESIDENCE 

(2519)  NO.     1118      HARVARD      ROAD 
Piedmont.     Residence  and  garage.   ' 

Owner — Murgensen    Bros.,    5664    Broad- 
way, Oakland. 
.\rchitect — None.  $6000 


XOW   READY    FOR    DELIVERV — 

PRIDDLE'S   TABLES,   called    "3700   Spiny   Baaea   and    Other   OkleaU- 
tions,"  for  Quantity   Sarveyors  and   Contraetora. 

Loose    Leaves    In    Fabrlkoid    Covers    $3.50    Net,    Postpaid.      Sanu    In 
Genuine   Leather  Covers   $5.50   Net,    Postpaid. 
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ALTERATIONS 

(2520)  NO.  133  CAPERTON  AVE., 
Piedmont.     Garage   and  alterations 

Owner — Mr.   Furth,   Premises. 
Architect — Contractor. 
Contractor — Morrow      &      Garren,      De 
Young  BIdg.,  S.  F.  $8000 

RESIDENCE 

(2521)  NO.  104  FAIRVIEW  AVE., 
Piedmont.     Residence  and  garage. 

Owner — P.  H.  Starliweather,  357  Lester 

St..  Oaliland. 
Architect — Williams  &  Wastell,  362  17th 

St.,   Oaliland.  18000 

ALTERATIONS 

(2522)  NO.  541  BOULEVARD  WAY, 
Piedmont.  Moving  house  from  city 
line    to  No.    541    Boulevard   Way. 

Owner^H.  B.  Henderson,  198  Mountain 

Ave.,  Piedmont. 
Architect — None.  i 


RESIDENCES 

(2523)     NO.  143-47-51  -53  Ricardo  Ave., 

Piedmont.       Four     residences     and 

garages. 
Owner — E.   M.  Nelson,   2712   Russell   St., 

Berkeley. 
Architect — None.  $6000  each 


DWELLING 

(2524)  NO.  1247  PERALTA  AVE.,  Ber- 
keley.    One  family  dwelling. 

Owner  —  Ada  B.  Jones,  2625  Benvenue 
Ave.,   Berkeley. 

Architect — H.  J.  House,  1907  Chestnut 
St.,   Oakland. 

Contractor  —  House-Thompson  &  Co., 
1951  Grove  St.,  Berkeley.  $3500 


STORES 

(2525)      NO.     2901     SAN     PABLO     AVE.. 

Berkeley.      Three    stores. 
Owner — Leslie    B.    Reiff,    5515    Shattuck 

Ave.,  Berkeley. 
Archntect — None.  $4000 


ALTERATIONS 

(2526)      NO.    2005      SHATTUCK      AVE., 

Berkeley.     Alterations. 
Owner — V.   Peck,   Premises. 
Architect — None. 
Contractor — G.       L.       Bernhardt,       2168 

Shattuck  Ave.,  Berkeley.  $2000 


DWELLING 

(2527)  NO.  1124  CARLTON  ST.,  Ber- 
keley.    One  family  dwelling. 

Owner — C.  A.  Werner,     2416     10th     St., 

Berkeley. 
Architect — None.  $2000 

RESIDENCE 

(2528)  NO.  747  YOSEMITE  ROAD,  Ber- 
keley.    One  family  residence. 

Owner — Henry      Hink,      740     Arlington 

Ave.,   Berkeley. 
Architect — Roy  Bancroft,  1426  Franklin 

St.,  Oakland. 
Contractor — Ben    Pearson,    2403    Grant 

St.,   Berkeley.  $8500 

(2529)  793  FAIRVIEW  AVE.  and  6452 
Dover  St.,  Oakland.  Two  l-story 
4-roora  dwellings. 

Owner — W.    D.     Ford,    4324    Howe    St., 

Oakland. 
Architect— None.  $2600   each 

DWELLINGS. 


DWELLING. 

(2530)  27S1  BELLAIRB  PLACE,  Oak- 
land.     One-story    5-room    dwelling. 

Owner — A.   G.   Hart,   South   Vallejo. 
Architect — None. 

Contractor — ^Allen  Goldswoorthy,  8'56 
20th    St.,    Oakland.  $5000 

APARTMENTS. 

(2531)  N  38TH  ST  126  B  Clarke  St., 
Oakland.  Two-story  10-room  rm. 
apartments. 

Owner — R.    C.    McBride    &      Son,      3669 

Telegraph   Ave.,   Oakland. 
Architect— None.  $6000 


ALTER.    &    GARAGE. 

(2532)  525  VALLE  VISTA  AVE.,  Oak- 
land. Alterations  and  1-story 
concrete   garage. 

Owner — G.  J.  Downing,  777  Grand 
Ave.,   Oakland. 

Architect — None.  $2200 


DWELLING   &   GARAGE. 

(2533)  1631  69TH  AVE.,  Oakland.  One- 
story  4-roora  dwelling  and  garage. 

Owner — Wm.  Wolfe,  128  13th  St.,  Oak- 
land. 

Architect — None.  $2150 


DWELLING   &    GARAGE. 

(2534)  2469  66TH  AVE.,  Oakland.  One- 
story  5-room  dwelling  and  garage. 

Owner — Jos.  Flittner,  1700  35th  Ave., 
Oakland. 

Architect — None.  $3800 


DWELLING. 

(2535)      N     MICHIGAN     AVE       200       W 

79th   Ave.,    Oakland.      One-story    3- 

roora  dwelling. 
Owner — Mildred  Nlccalll,  Box  835A  Rt. 

1,  Oakland. 
Architect — None. 
Contractor — G.    E.    Bullene,    2522    78th 

Ave.,   Oakland.  $1000 


DWELLING. 

(2536)   6150  HARWOOD  AVE.,  Oakland. 

One-story   4-room   dwelling. 
Owner — Mrs.     H.     C.     Brougher,       6150 

Harwood  Ave.,  Oakland. 
Architect — None. 
Contractor — Frank    Robinson.   924   Car- 

mel    Ave..    Albany.  $3000 


DWELLING. 

(2537)  E  BOTH  AVE  440  S  E-14th  St., 
Oakland.  One-story  4-rooni  dwell- 
ing,  Oakland. 

Owner — H.  Wilkening,  1332  80th  Ave., 
Oakland. 

Architect — None. 

Contractor— F.  H  Hememeyer,  586  39th 
St.,   Oakland.  $2000 


FLATS. 

(2538)    E   73RD   AVE.   300  N  E-14th  St.. 

Oakland.     Two-story   8-room   flats. 
Owner— B.     F.     Furtado,     7300     E-14th 

St..  Oakland. 
Architect — None. 
Contractor — M.    Brown.     1922,       E-14th 

St..  Oakland.  $4600 


DWELLING. 

(2539)  6625  BRANN  ST.,  Oakland.  One- 
story   5-room   dwelling. 

Owner — A.  Lytle.  2495  94th  Ave.,  Oak- 
land. 

Architect — None.  $3000 


DWELLING. 

(2540)  2411  26TH  AVE.,  Oakland.  One- 
story   4-roora  dwelling. 

Owner — Otto  Rinkert,  4020  Lusk  St., 
Oakland. 

Architect — None.  $2500 


DWELLING. 

(2541)    920    McKINLEY   AVE.,    Oakland. 

One-story   6-roora  dwelling.     * 
Owner — L.    E.    Laurey.   Oakland. 
Architect — None. 
Contractor — E.    H    Adaras.      2840      23rd 

Ave.,    Oakland.  $6000 


DWELLING. 

(2542)    2900   PERALTA   AVE.,   Oakland. 

One-story    6-room    dwelling. 
Owner — Mrs.     Elizabeth       Perigo,       860 

16th    St.,    Oakland. 
Architect — None. 
Contractor — Ira    Jones,    3212    Bona    St.. 

Oakland.  $5000 


DWELLING. 

(2543)  N  HILLGIRT  CRL..  168  E  Ex- 
celsior. Oakland.  One-story  S-room 
2-fam.   dwelling. 

Owner — M.  &  L.  H  Harris,  750  Trestle 
Glen    Rd..   Oakland. 

Architect — A.  R.  Denke,  222  Dalziel 
Bldg..  Oakland. 

Contractor — M.  Harris,  750  Trestle  Glen 
Rd,,    Oakland.  $6000 


WAREHOUSE. 

(2544)  S  ATLANTIC  ST.  200  W  Camp- 
bell St.,  Oakland.  One-story  tile 
warehouse. 

Owner — G.   Gleiss,   Oakland. 

Architect — None. 

Contractor — H.  J.  Schmitz,  1121  Ward 
St..    Berkeley.  $3000 


DWELLING. 

(2545)   SE  COR  45TH  and  Shatter  Ave., 

Oakland.       One-story     15-room       5- 

fam.    dwelling. 
Owner — Morris  &  Meyers,   4109  Terrace 

St.,  Oakland. 
Architect — None. 
Contractor    —    Carl    H.    Franzen,    2674 

Grove  St.,   Oakland.  $10,000 


ALTER.   &  ADDITIONS. 

(2546)  1607  2ND  AVE.,  Oakland.  Al- 
terations and  addition  to  rooming 
house. 

Owner — Neal,  Hanna  and  Neal,  1607 
2nd  Ave..  Oakland. 


Architect — R.  E.  Remmel.  945  War- 
field  Ave.,  Oakland. 

Contractor — Grigsby  Bros.,  3911  Vale 
Ave.,   Oakland.  $18,000 

ADDITION. 

(2547)  14TH  AVE  and  Vallecito  Place. 
Oakland.     Concrete  Addition. 

Owner — County   of   Alameda.   Oakladd. 
Architect — H.    H.    Meyers.    Kohl    Bldg., 

S.    F. 
Contractor    —    John     E.    Branagh,     184 

Perry  St.,  Oakland.  $153,000 

DWELLING. 

1031  ARDMORE  AVE.,  Oakland.  Two- 
story  6-roora  dwelling. 

Owner — F.   F.   Monson,   Oakland. 

Architect — H.  Sawyer,  Hearst  Bldg.. 
S.    F. 

Contractor — A.  Cederborg.  1455  Ex- 
celsior Ave.,  Oakland.  $10,000 
NOTE:      Recorded    contract    reported 

April   22,   1925.      No.    2461. 

RESIDENCE. 

(2548)  W  SIDE  OF  44TH  ST  46  W 
of  Market  St  W  44  N  50  E  44  S  50 
to  beg.,  Oakland.  General  con- 
struction   6-room   residence. 

Owner — Giacomo  Ratto,  Oakland. 
Architect  —  Lawrence    F.    Hyde,    1465 

16th  St.,  Oakland. 
Contractor — Carl    C.    Lassen,    123    Palm 

Ave.,   Oakland. 
Filed  Apr.  24,  1925.  Dated  Apr.  23,  1925. 

When   frame   is   up    $1000 

When    plastered     1000 

When    completed    1000 

Usual    35    days    1000 

TOTAL  COST,  $4000 
Bond,  sureties,  none.  Forfeit,  $1  per 
day.  Limit,  90  working  days  after 
April  27.  1925.  Plans  and  specifica- 
tions  filed. 

DWELLING. 

"2549)  LOTS  5  6  7  BLK  K  Mp  of 
Trumbull  Tract,  Oakland.  Gene- 
ral construction    1-story   dwelling. 

Owner — Carl  Oscar  and  Catherine  H. 
Dahl. 

Architect — Plans  furnished  by  con- 
tractor. 

Contractor — R.  C.  Hillen,  5364  Trask 
St.,  Oakland. 

Filed  Apr.  24,  1925.  Dated  Apr.  18.  1926. 

On    signing    of   contract    ....$3105.11 

On  completion.  Tr.  Deed  for..    2144.89 

TOTAL    COST,    $5250 

Bond,    sureties,    forfeit,     none.       Limit, 

90    days    after    April    18.    1925.      Plans 

and  specifications  filed. 


DWELLING 

(2550)  NO.  1306  STANNAGE  AVE.,  Ber- 
kelely.     One   family  dwelling. 

Owner — Lee  Hansen,  564  7th  St.,  Oak- 
land. 

Architect — None. 

Contractor— Hansen  &  Strang,  1521  9th 
St.,    Alameda.  $3250 


DWELLING 

(2551)      NO.   1642   SAN  LORENZO  AVE., 

Berkeley.     One  family  dwelling. 
Owner — R.    Damon,   Berkeley. 
Architect — None. 
Contractor — H.     Ahnefeld,     1969    Marin 

Ave.,  Berkeley.  $4500 


DWELLING 

(2552)     NO.  1227  SPRUCE  ST.,  Berkeley 

One   family  dwelling. 
Owner — J.    W.    Brazier,    1912    Blake    St., 

Berkeley. 
Architect — None.  $4500 


RESIDENCE 

(2553)      NO.  1234  TALBOT  ST..  Berkeley 

One  family  residence. 
Owner — Arthur  Freeman.  1611  Julia  St.. 

Berkeley. 
Architect — None.  $2408 


DWELLING 

(2554)  NO.  1217  CARLTON  ST..  Ber- 
keley.     One   family   dwelling. 

Owner — H.  S.  Penbertly,  3828  Everett 
St.,   Oakland. 

Architect — None.  $3000 


DWELLING 

(2555)      ENCENARDO   AND   PERALTA. 

Berkeley.     One  family  dwelling. 
Owner — J.    O.      Weston.      1731      Dwight 

Way.   Berkeley. 
Architect — None. 


RESIDENCE 

(2556)      NO.    2936   GARBER  ST., 

ley.     One  family  residence. 
Owner — J.      I.    McCauley,      2917 

Ave.,  Berkeley. 
Architect — None. 


$4250 

Berke- 
Ashby 
$8000 
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DWELLING 

(2557)      NO.  1611  CURTIS  ST.,  Berkeley 

One   family  dwelling. 
Owner — C.     VV,     Miller,     1640    Belvedere 

St.,  Berkeley. 
Architect — None.  12500 


DWELLING 

(2558)  NO.  811  COLUSA  AVE.,  Ber- 
keley.     One   family   dwelling. 

Owner  —  Mary  E.  Edwards,  Crockett. 
Calif. 

Architect — None.  14200 


DWELLING 

(2559)      NO.  1900-2  VINE  ST.,  Berkeley. 

Two   family  dwelling. 
Owner — S.    R.   Coffee,      1142      Arch      St.. 

Berkeley. 
Architect — S.   G.    Jackson,    863    36th    St.. 

Oakland.  $5000 


DWELLING 

(2560)      NO.   819      SAN      DEAGO     AVE., 

Berkeley.     One  family  dwelling. 
Owner — G.  N.  Nash  Jr.,  Berkeley. 
Architect— S.    G.    Jackson,    863    36th    St., 

Oakland. 
Contractor — S.  R.  Coffee,  1142   Arch  St. 

Berkeley.  S4000 


DWELLING 

(2561)      E   EIGHTY-EIGHTH   AVE.    335 

S  "D"   St.,  Oakland.   1-story  4-room 

dwelling. 
Owner— W.  H.  Johnson,  1210  90th  Ave., 

Oakland. 
Architect — None. 
Contractor — J.    Omalls,    1033    90th   Ave., 

Oakland.  $2200 


(2562)  NE  COR.  MOSS  &  MANILA 
Ave.,  Oakland.  2-story  12-room 
Apartments. 


A  Variety  of  Work 
on  the  Same  Machine 


In  addition  to  business  correspondence  the  modern 
c  'Kce  has  a  large  variety  of  work  for  the  typewriter. 

Tabulating,  billing  (simple  and  condensed)  sten- 
c.x  cuttmg,  writing  on  ruled  forms  and  many  other 
kinds  of  office  work  can  all  be  done  on  the  L.  C. 
Sn-ith  &  Bros,  typewriter. 

The  decimal  tabulator  and  the  variable  line 
spacer  are  part  of  the  inbuilt  service  of  every  L.  C 
Smith  &  Bros,  machine. 

Typewriters  Rented 

L.  C.  SMITH  &  BROS. 
TYPEWRITER  CO. 

Executive  Offices,  Syracuse,  N.  Y. 

San  Francisco  Branch,  432  Market  St.;  Ph.  Garfield  4289 

Oakland  Branch,  456— 19fh  St,;  Ph.  Lakeside  752 


rfflfri^iffm^lirirrWIJhlWff^^ 


Owner— Don     O'Connell, 

Oakland. 
Architect — None. 
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798     40th     St., 
$9000 

DWELLINGS 

(2563)  N  HOPKINS  60  80  B  Stuart, 
Oakland.  2  1-story  6-room  dwell- 
ings and  garages. 

Owner— Samuel    De    Vorln,    862    Grand 

Ave.,   Oakland. 
Architect — None.  $4000    each 

DWELLING 

(2564)  S  SIXTY-NINTH  AVE  70  W 
69th  Ave.  PI.,  Oakland,  l-story  4- 
room  dwelling  and  garage. 

Owner— Wm.   Wolfe,   128  13th  St.,  Oak- 
land. 
Architect-  -None.  $2160 

GARAGE 

(2565)  641  HOBART  ST..  Oakland.  1- 
story  concrete  and  tile  garage. 

Owner— Calif.    Peanut    Co.,      Mth      and 

Grove    Sts.,    Oakland. 
Architect — None. 
Contractor— Ulin  &  Edberg.   687  Apgar 

St.,    Oakland.  $3100 

SHOP  ■ 

(2566)  N  THIRTY-SIXTH  ST  116 
E  Telegraph,  Oakland,  l-story  tile 
shop.  , 

Owner— W.  H.  Strehle,  3608  Telegraph 
Ave.,   Oakland. 

Architect— Paul  La  Vergne,  3121  San 
Pablo   Ave.,    Oakland. 

Contractor — S.  A,  Warner,  850  Cleve- 
land Ave.,  Oakland.  $7400 

DWELLING 

(2567)  S  RAMONA  AVE  75  W  Mora- 
ga,  Oakland,  l-story  4-room  dwell- 
ing. 

Owner— Hans  Miebach,   722  Brockhuret 

St.,  Oakland 
Architect — None.'  $3500 

(2568)  SW  COR.  RAMONA  &  MORA- 
ga,  Oakland,  l-story  5-room  dwell- 
ing. 

Owner — Hans      Miebach,      772      Brock- 
hurst   St.,    Oakland. 
Architect — None.  $4600 

DWELLING 

(2569)  N  AVENAL  AVE.  100  B  Semin- 
ary. Oakland,  l-story  6-rm  dwell- 
ing. 

Owner— H.Vickery,    2607     109tli    Ave., 

Oakland. 
Architect — None.  $3000 

ALTERATIONS  ETC. 

(2570)  2240  THIRTEENTH  AVENUE 
Oakland.    Alterations    and    repairs 

Owner— Gilliam    Bros.,    2242    13th    Ave 

Oakland. 
Architect — None.  $1200 

ALTERATIONS 

(2571)  357  TWELFTH  STREET,  Oak- 
land. Alterations. 

Owner — Edw.   T.   Faulkes,   367   12th  St. 

Oakland. 
Architect — None.  $2000 

DWELLING 

(2572)  W  SIXTY-FIRST  AVE.  176  N 
Camden  St..  Oakland,  l-story  7- 
room  dwelling. 

Owner — Jas.  Osequeda,  E  10th  and  33rd 

Ave.,   Oakland. 
Architect — None. 
Contractor— J.  A.  Hunter,  903  37th  Ave. 

Oakland.  $4800 

DWELLING  &  STORE 

(2673)      S  E-FOURTEENTH  ST    120  W 

82nd  Ave.,  Oakland.  2-story'  6-rooni 

dwelling  and  store. 
Owner — Emily  T.  Graw,  4411  E-14thSt 

Oakland. 
Architect — None. 
Contractor— T.    P.    Wells.    Porter   Ave., 

Oakland.  $6600 

DWELLING 

(2574)  1651  SIXTY-NINTH  AVENUE, 
Oakland,  l-story  5-room  dwelling 
and  garage. 

Owner— Wm.  Wolfe,  128   13th  St.,  Oak- 
land. 
.■Architect — None.  $8200 

DWELLING 

(2575)  NO.  2983  JOHNSON  AVE.,  Ala- 
meda.    One-story  6-room  dwelling 

Owner — H.    V.    La    Jeuesse,    2517    Webb 

Ave.,  Alameda. 
Architect — -None. 
Contractor— A.    T.    Spence,    641    Taylor 

Ave.,    Alameda.  $4900 
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DWULLliNGS 

(2576) 


NO     1522    CENTRAL    AVE.    and 
1519    Alameda    Ave.,    Alameda. 
Two    one-story    5-room    dwellings. 
Owner^—  L.   Kallskl,   2414     Marti     Kay 
Court,    Alameda. 

^lT.l>.%^T^cZr..    Rotn,    Hayward.^^ 


f.^5T7'i''Vo.°ni7     STANTON    ST.,    A.a- 
OwnT^-W.   W.-^BeUlelon,   1717   Stanton 

St.,    Alameda. 
Architect — None. 


$1500 


f2Y7f^To°  2915  SAN  JOSE  AVE  Ala- 
meda      One-story   4-room  dwelling. 

owner— Mrs.  Scharer,  1026  Oak  St.. 
Alameda. 

Arcliitect — None, 
itractoi 
St.,   Alameda. 

^2^7^ ^^Na  1606  LEA  COURT,  Alameda 
One-story    4-room    dwelling. 

Owne?-B  Gamborini,  1537  Everett  St., 
Alameda.  toosn 

Architect— None^ ♦'='"'" 

f2T8?^"N'a^l71  AND  1175  CAMELIA 
St.,  Berlceley.  Two  one  family 
dwellings. 

Owner — A.    Codbugh      and    Clute. 
Chilton  Way,  Berkeley. 

^o^n^^acUT-^r^M.  Sims,  1812  Vlrgnia 
St.,    Berkeley. 


2536 


$2500    each 


?2Y8!^"^a  1148  FRANCISCO  ST.,  Ber- 
keley.    One   family  dwellmg. 

Owner— R.  D.  Chase,  2888  Georgia  St., 
Oakland.  tipnn 

Architect— None.  ♦1200 


l2'58f)''"NO.''  1520  TENTH   ST.    BerkeUy. 

One  family  dwelling 
l,^^.ne^— F.     Anderson.    4221     li.    I4lh     bt.. 

Oakland 
Architect — None 
Contractor— .las.       Fliltr 

Ave,    Oakland. 


1700       35th 
$2500 


f2Y8f)^"N'o°     1730      BANCROFT      WAY, 
Berkeley.     One  family  dwelling. 

Owner— A.  Stein,  1732     Bancroft     Way, 
Berkeley. 

Architect — None, 

Contractor — S.    M. 
St..   Berkeley. 


R.    R.    200   W    HIGH   ST., 
One-story    concrete    fll- 


(2589)N   S.    P. 

Oakland. 

ter  plant. 
Owner — Clorox    Chem.    Corp.,    850    42na 

St.,   Oakland. 
Architect — T.     E.    Fullmer.      850      42nd 

Ave..  Oakland.  »7600 

DWELLINGS  &  GARAGES. 

(2590)  3907  3915  MAGEB  AVE..  Oak- 
land. Two  l-story  5-roora  dwell- 
ings  and    2    1-story   garages. 

Owner — K.  A.  Johnson,  2439  13th  Ave.. 
Oakland. 

Architect — None.  $3050    each 


D  WELLLNGS. 

(2603)  2963-64-81-88  107TH  AVE..  Oak- 
land. Four  1-story  4-room  dwell- 
ings. 

Owner — Lee  Investment  Co.,  106th  Ave. 
and  Ft.  Blvd.,  Oakland. 

Architect — None.  $3000    each 


KELLOGG 


STORE. 

(2591)  S  FT.  BLVD  100  W  FAIRFAX, 
Oakland.      One-story   brick   store. 

Owner — J.  A.  &  G.  A.  Gomes,  3308  Ade- 
line   St.,   Oakland. 

Architect — None. 

Contractor— C.  H.  Elrod,  1017  Ray 
Bldg.,    Oakland.  $4000 

DWELLING  &   GARAGE. 

(2592)  W  56TH  AVE  200  N  Brann' St.. 
Oakland.  One-story  6-room  dwell- 
ing  and   garage. 

Owner  —  M.    P. 

Oakland. 
Architect — None. 


DWELLING  „  .  .^     „ 

(2584)  NO.  190  ALVRADO  ROAD.,  Ber- 
keley. One  family  dwelling  and 
garage.  ,  j,     „      j 

Owner — H.  S.  Black.  190  Alvarado  Road, 
Berkeley. 

Architect— C.  Tantau,  251  Kearny  St.. 
San   Francisco. 

Contractor  —  Chas.  Stockholm  &  Son, 
849  Monadnock  Bldg.,  San  Fran- 
cisco. Jfiooo 

ALTERATIONS  ^    „ 

(2585)  NO.  190  ALVARADO  ROAD,  Ber- 
keley.     Alterations. 

Owner — H.    S.    Black,    Premises. 
Architect — C.    Tantau,    251    Kearny    St.. 

San    Francisco. 
Contractor  —  Chas.   Stockholm   &    Son, 

849   Monadnock   Bldg.,  S.   F.    $10,000 

DWELLING. 

(2586)  N  BROOKDALE  AVE.,  120  W 
Lilac.  Oakland.  One-story  5-room 
dwelling. 

Owner — Louis  De  Jong,  2462  Wilbur  St.. 

Oakland. 
Architect — None.  $3000 


DWELLING. 

(2587)  3607  13TH  AVE.,  Oakland.  One- 
story  B-room  dwelling. 

Owner — Frank  Smith,  1396  B  32nd  St.. 
Oakland. 

Architect — None.  $3000 


Brasch.    392    17th    St.. 
$4750 


APARTMENTS. 

(2593)    SE    COR      BROCKHURST      and 

Market   Sts.,   Oakland.       Two-story 

9-room    apartments    (3). 
Owner— N.   S.   &  G.   Ferguson,  Oakland. 
Architect — None. 
Contractor — H.  J    Thompson.  878  Cedar 

St.,   Alameda.  »9200 


DWELLING. 

(2594)  E  87TH  AVE.,  65  S  Olive  St., 
Oakland.  One-story  5-room  dwell- 
ing. 

Owner — G.  Hercules.  Oakland. 
Architect — None. 

Contractor — J.     F.     White.    6680    Brann 
St..   Oakland.  »3000 

(2595)  4044  PATTERSON  ST.,  Oakland. 
Addition. 

Owner — Dilda  B.  Fults,   3809  35th  Ave.. 

Oaklsjid. 
Architect — None. 
Contractor— L.  C.  Fults,  3809  35th  Ave., 

Oakland.  $1000 


(2596)  W  HIGH  ST.,  100  N  COURT- 
land.  Oakland.  One-story  6-room 
2-fam  .dwelling. 

Owner— R.  D.  Wheeler,  2825  Park 
Blvd.,    Oakland. 

Architect — None. 


$5350 


STABLE 

(2597)  4869  CALAVERAS  AVE..  Oak- 
land.     One-story    stable. 

Owner — Don    Hagford,    4869    Calaveras 

Ave.,  Oakland.  ,,»„„ 

Architect — None.  $3000 

DWELLING. 

(2598)  906  44TH  ST.,  Oakland.  One- 
story  5-room  dwelling. 

Owner — G.    Ratto,    16th   &   Jeralta   Sts.. 

Oakland. 
Architect — None. 
Contractor — Lassen  &  Shields.  123  Palm 

Drive,   Oakland.  $4000 

DWELLING. 

(2599)  E  60TH  AVE.,  40  N  BRANN 
St.,  Oakland.  One-story  B-room 
dwelling. 

Owner — Fred    G.    Turner,    1938    Auseon 

Ave.,   Oakland. 
Architect — None.  $3000 


DWELLING. 

(2588)    S  54TH  ST.,   193  W  SHATTUCK, 

Oakland.      One-story      12-room      6- 

fam.   dwelling. 
Owner  —  Eliz.     Hopklnson,     1017     Ray 

Bldg..   Oakland. 
Architect — ^None. 
Contractor — C.    H.      Elrod.      1017      Ray 

Bldg.,  Oakland.  $9000 


DWELLING.  „_„  ^  „ 

(2600)  W  BDGEMOOR  PL..  282  S  Sun- 
nymere.  Oakland.  One-story  3- 
room  dwelling. 

Owner — Oscar    Stenberg.     593     31st    St., 

Oakland.  ,,„«« 

Architect — None.  $1000 

DWELLING. 

(2601)  NW  COR  ALTAMONT  &  Simp- 
son, Oakland.  One-story  4-room 
dwelling.  .    ,     „ 

Owner— H.    P.    Moulton,    3115    High   St.. 

Oakland. 
Architect — None. 


(2604)    LOT      12       BLK      4 

Properties.    Berkeley. 
Work    to    be    done — Not    given. 
Owner — Mary  L.  Dugan.  676  62nd  Ave., 

Oakland. 
Architect — James       W.       Plachek,      404 

Mercantile    Bank    Bldg,    Berkeley. 
Contractor — Conner    &      Conner,      1728 

Grove    St.,    S.    F. 
Filed  Apr.  27,  1925.  Dated  Apr.  27,  1925. 
NOTE:      Supplemental   plana   to  conu 
tiled  Apr.    17,   1925. 


DWELLING 

(2605)  2801-03  TENTH  STREET,  Ber- 
keley. 2-family  dwelling. 

Owner — V.  L.  Duhem.  36th  Ave.,  Oak- 
land. 

Designer  &  Contractor  —  Paul  E.  La 
Vaui,  3351  Abby  St.,  Oakland     $400U 


$2600 


OFFICE.  „„    ^   , 

(2602)  WEST  OAKLAND  YARDS,  Oak- 
land.    One-story  office. 

Owner — Southern  Pacific  Co.,  Oakland 
Pier,  Oakland.  .,„„„ 

Architect None.  $3000 


DWELLING 

(2606)      1534   BUENA   ST.   ,Berkeley. 

1-family  dwelling. 
Owner — G.  N.  Muther,  5519  Thomas  St.. 

Oakland. 
Architect — None.  $2760 


RESIDENCE 

(2607)      1136    BLAKE   ST.,  Berkeley. 

1-family    residence. 
Owner — Gus     Gustafson,     222S     9th    Su, 

Berkeley. 
Architect — None. 
Contractor — Emil  Granquist  1532  Wool- 

sey  St..  Berkeley.  $3200 


DWELLING 

(26U8)      2416     SACRAMENTO     STREET, 

Berkeley.    1-faraily   dwelling. 
Owner  —  Andrew   Smith,    1469    7th   St., 

Oakland. 
Architect — None.  $3300 


RESIDENCE 

(2609)      1420-B   SPRUCE  ST.,   Berkeley. 

1-family    residence. 
Owner — Mrs.  J.   L.   Duster,   1418   Spruce 

St.,    Berkeley. 
Architect — O.    B.    Roby,    2428    Jefferson 

St     Berkeley. 
Contractor — B.    B.    Rush,    628    Vincente 

Avenue,    Berkeley.  $1S00 


RESIDENCE 

(2610)      1001    EUCLID    AVE.,    Berkeley. 

1-family  residence. 
Owner— H.    G.    Eddy.    2556    Regal    Rd., 

Berkeley. 
Architect — L.   B.   Miller. 
Contractor — H.  E.  Bixler  3708  East  14th 

St.,    Oakland.  $7600 


DWELLING 

(2611)  2221  SIXTH  STREET,  Berkeley 
1-family  dwelling. 

Owner — C.  Carello,  2221  8th  St.,  Berke- 
ley. 

Architect — None.  $S000 


ALTERATIONS 

(2612)      2620  DANA  STREET,  Berkeley. 

Alterations. 
Owner — W.    H.    Ducheneau,    2620    Dana 

St.,  Berkeley. 
Architect — None. 
Contractor — A.    H.    Rose,    478    25th    St., 

Oakland.  »1572 


DWELLING 

(2613)  939  CRAGMONT  AVE.,  Berke- 
ley.  1-family  dwelling. 

Owner — G.  Bradley. 

Architect — J.    White. 

Contractor — M.  A.  Bachelder,  1638  Carl- 
ton St.,  Berkeley.  $3600 


DWELLING 

(2614)  1629   CEDAR  ST.,   Berkeley. 
1-family  dwelling. 

Owner — Clarence  J.  Alden,  1821  Sacra- 
mento St.,  Berkeley. 

.\rchltect — None. 

Contractor — Ben  Pearson,  2403  Grant 
St.,   Berkeley.  $3000 

RESIDENCE 

(2615)  580  THE  ALAMEDA,  Berkeley. 
1-famlly    residence. 

Owner — Beadel  &  Lane,  909  Spruce  St, 

Berkeley. 
Architect — None.  $6000 
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KK.SIDENCE 
^•IB)     748   SANTA  BARBARA,  Berke- 
ley,   l-family    residence. 

'  wner — G.  M.  Moore,  817  Indman  Rock 
Ave.,   Berkeley. 

Architect— H.  H.  Gutterson,  2922  Gar- 
ber  St.,  Berkeley.  {10,000 

ALAMEDA  Permits  for  Reports   

DWELLING. 

i:;617)  E  60TH  AVE  240  S  Brann  St. 
Oakland.  One-story  5-room  dwell- 
ing. 

Owner— H.  A.  Smith,  3124  60th  Ave.. 
Oakland. 

Architect — None.  $3000 


One- 


l.WELLIXG. 

(261S)     730    45TH    ST..    Oakland. 

story  4 -room  dwelling. 
Owner — C.    E.    Robinson,    732    45th     St.. 

Oakland. 
Architect — None. 
I'ontractor — Chas.      Blome.      2014      83rd 

Ave.,   Oakland.  $2750 


J 'WELLING  &  GARAGE. 

(2619)  1806  74TH  AVE.,  Oakland.  One- 
story  4-room  dwelling  and  1-story 
garage. 

Owner — J.  Ritchie  Dunn,  297  Perry  St., 
Oakland. 

Architect — None.  $2900 


DWELLING 

(2620)  N-ESTATB  DR..  300  W  Bullard, 
Oakland.  1'^ -story  6-room  dwell- 
ing. 

Owner — Ernest  T.  Moore,  1388  B  28th 
St.,  Oakland. 

Architect — None.  $3500 


DWELLING. 

(2621)  W  TALBOT  AVE.,  60  N  Truman, 
Oakland.  One-story  6-room  dwell- 
ing. 

Owner — C.  A.  Leland,  2951  Talbot  Ave.. 


Oakland. 

Architect — None 


$3000 


DWELLING. 

(2622)  1072  UNDERHILLS  ROAD.  Oak- 
land.     One-story   5-room    dwelling. 

Owner — Pierce    J.    Deasy,       671      Athol 

Ave,,   Oakland. 
.Architect — None. 
Contractor — H.    Smith,    671   Athol   Ave., 

Oakland.  $5000 

SERVICE  STATION. 

(2623)  SW  COR  61ST  and  SAN  PABLO 
Ave.,  Oakland.  One-story  steel 
Service   Station. 

Owner — E.    Revetle    and    P.    Abborello, 

1612   62nd  St.,  Oakland. 
Architect — None. 
Contractor — Pacific  Steel  Bldg.  Co.,  134 

14th   St.,  Oakland.  $1700 


DWELLING. 

(2624)  N  GUIDO  ST.,  400  W  Rettig, 
Oakland.  One-story  4-room  dwell- 
ing. 

Owner — Thos.  D.  McLeod,  3835  Mc- 
Leod,  Oakland. 

Architect — None. 

Contractor — Lester  Van  Ness,  3531  Wil- 
son Ave.,  Oakland.  $1750 


DWELLING. 

(2625)  5533  VESTA  ST.,  Oakland.  One- 
story  4-room  dwelling. 

Owner — Otto   Bann,      1350     53rd      Ave., 

Oakland. 
Architect — None.  $2500 

ADDITION. 

(2626)  SE  COR  E  12TH  ST  and  51st 
Ave.,  Oakland.     Addition. 

Owner  —   Geo.    Smith,    1914   35th   Ave., 

Oakland. 
Architect — None.  $3000 

ALTER.   &   ADDITION. 

(2627)  5744  TELEGRAPH  AVE.,  Oak- 
land.     Alter.    &    addition. 

Owner — J.    Fartado,       5744       Telegraph 

Ave.,   Oakland. 
Architect — None. 
Contractor — H.    Glynn,    5133    West    St., 

Oakland.  $1200 

APARTMENTS 

(2628)  520  FORTY-NINTH  ST.,  Oak- 
land. 2-story  12-room  apartment 
and  garage. 

Owner— T.  B.  Bibber,  1636  Franklin  St., 

Oakland. 
Architect — None. 
Contractor    —    Calif.       Builders,       1636 

Franklin   St.,   Oakland.  $13,500 


DWELLING 

(2629)  812  ROSEMONT  ROAD,  Oak- 
land.    2-story   7-room  dwlg. 

Owner  —  Jos.    Arena.    346    Santa   Clara 

Ave.,   Oakland. 
Architect    —    C.    N.    Burrell,    American 

Bank   Bldg.,   Oakland. 
Contractor   —   Niles     W.      Place.      2031 

Broadway   .Oakland.  $11,750 

ELEVATORS 

(2630)  FOURTEENTH  AVENUE  AND 
Vallecito  Place,  Oakland.  Elevat- 
ors. 

Owner — County  of  Alameda. 
Architect — None. 

I'ontractor — General  Elevator  Co.,  1161 
Howard   St.,   S.   F.  $49,309 

PLUMBING 

(2631)  P'OURTEENTH  AVENUE  AND 
Vallecito    PI.,    Oakland.      Plumbing. 

Owner — County  of  Alameda. 
Architect — None. 

Contractor — J.  E.  O'Mara,  218  Clara  St., 
San   Francisco.  $69,877 

RESIDENCE. 

(2632)  N  LINE  CENTRAL  AVE.,  325 
E.  of  E.  line  of  High  St.,  running 
thence  E  50  N  125-6  W  50  S  125-6 
to  beginning,  Oakland.  general 
construction  5-room  residence. 

Owner — William    M    S.   Funke,    524    8th 

St.,   Oakland. 
Architect  —  Plans    furnished    by    con- 
tractor. 
Contractor  —  Julius    J.     Grodem,     1011 

Santa  Clara  Ave.,  Alameda. 
Filed  Apr,  27,  1925.  Dated  Apr.  27,  1925. 

When   roof  is  on    % 

When    brown    coated    ^ 

When    completed    % 

Usual    35    days     V4 

TOTAL  COST  $3710 
Bond,  sureties,  none.  Forfeit,  $10  per 
day.  Limit,  150  working  days  after 
signing.     Plans  and  specifications  filed. 


DWELLING 

(2633)  NO.  1611  PARU  ST.,  Alameda. 
One-story   6-room   dwelling. 

Owner — T.    H.    McQuarrie,    1595    Pacific 

Ave.,  Alameda. 
Architect — None.  $3000 

DWELLING 

(2634)  NO.  1726  UNION  ST.,  Alameda. 
One-story  4-room  dwelling. 

Owner — O.  Reichel,  2509  Clement  Ave., 
Alameda. 

Architect — None. 

Contractor — A.  J.  Thiele,  3221  Thomp- 
son Ave..  Alameda.  $2800 


DWELLINGS 

(2635)  NO.  533  TAYLOR  AVE.  AND 
No.  1715  Schiller  St.,  Alameda.  Two 
one-story    4-room    dwellings. 

Owner — H.  G.  Mehrtens.  1536  Webster 
St..  Alameda. 

Architect — None. 

Contractor — A.  J.  Thiele.  3221  Thomp- 
son Ave..  Alameda.  $2800  each 


DWELLING 

(2636)  NO.   680  CONTRA  COSTA  AVE.. 
Berkeley.     One  family  dwelling. 

Owner — Jacob  Smith. 

Designer — J.    Harry   Smith.   1532    Grove 

St.,    Berkeley. 
Contractor — J.  Harry  Smith.  1532  Grove 

St.,    Berkeley.  $5000 

DWELLING 

(2637)  NO.   1317  CORNELL  AVE.,  Ber- 
keley.    One   family  dwelling. 

Owner — Martin     Benson,     3735     Laguna 

Ave.,   Oakland. 
Architect — None.  $2400 


DWELLING 

(2638)  NO.      500      ARLINGTON     AVE., 
Berkeley.     One  family  dwelling. 

Owner — Josephine  K.  Rice,  Berkeley. 
Architect — None. 

Contractor — J.    Henry      Wolbold,       2115 
Center  St.,  Berkeley.  $4500 

RESIDENCE 

(2639)  NO.      1347      CHANNING      WAY, 
Berkeley.     One  family  residence. 

Owner— C.    A.    Davis,    1023    Aileen    St 

Oakland. 
Architect — None. 
Contractor — Davis    Bros.,    3406    Market 

St.,    Oakland.  $3000 

RESIDENCE 

(2640)  NO.  2237  CURTIS  ST.,  Berkeley 
One  family  residence. 

Owner — Otto    Lilja,      2239      Curtis      St 

Berkeley. 
Architect — None.  $2500 


RESIDENCE 

NO.  2265  VIRGINIA  ST.,  Berkeley.  One 

family  residence  and  garage. 
Owner — May    L.   Dungan.    676    62nd   St., 

Oakland. 
Architect  —  J.  W.   Plachek,  Mercantile 

Bank  Bldg.,  Berkeley. 
Contractor   —   Connor   &    Connor,    1733 

Francisco  St.,  Berkeley.  $8000 

NOTE; — Recorded  contracts  reported 
April  17,  1925,  No.  2390  and  April  28, 
1925,    No.    2604. 


DWELLING   &    GARAGE. 

(2641)  E  SUNNYMERE  250  S  Eden- 
vale,  Oakland.  One-story  4-room 
dwelling   and   garage. 

Owner — W.  M.  Thomas,  1316  50th  Ave., 
Oakland. 

Architect — None.  $2100 


DWELLING. 

(2642)  632  TRESTLE  GLEN  RD.,  Oak- 
land.     Two-story   6-room  dwelling. 

Owner — F.  L.  Woodburn,  1143  The 
Alameda. 

Architect — None.  $6000 


i<LATS. 

(2643)  2312-14  12TH  AVE.,  Oakland. 
Two-story    lO-room   flats. 

Owner — David   Garfinkle,   Oakland. 
Architect — None. 

Contractor — A.  W.  Pother,  4025  Agua 
Vista  Ave.,   Oakland.  $7000 

STORES. 

(2644)  N  TRENOR  ST.,  125  W-61st 
Ave,,    Oakland.      One-story    stores. 

Owner — Mills  College  Park  Hall  Assn., 
Oakland. 

Architect — None. 

Contractor — P.  Waterman,  6136  Monad- 
nock   Way,   Oakland.  $2000 


DWELLING. 

(2645)  LOT  172  BRUNELL  DRIVE, 
Oakland.  Two-story  4-room  dwell- 
ing. 

Owner — Emil  Vohte,  353  Lester  Ave., 
Oakland. 

Architect — None.  $2000 


DWELLING  &   STORE. 

(2646)    W    SEMINARY    AVE..    75    S    Ft. 

Blvd..      Oakland.        Two-story      3- 

room  dwelling  and  store. 
Owner — Walter    S.    May.    5859    Foothill 

Blvd..  Oakland. 
Architect — None.  $2000 


DWELLINGS. 

(2647)  4468  4474  TULIP  AVE.,  Oak- 
land. Two  1-story  5-room  dwell- 
ings. 

Owner — John  C.  Williams,  1306  Trib- 
une   Tower,   Oakland. 

Architect — None.  $2500    each 


DWELLING  &   GARAGE. 

(2648)  5424  RUTH  AVE.,  Oakland.  One- 
story  5-room  dwelling  and  garage. 

Owner — G.    Watkins,    2151    B    24th    St., 

Oakland. 
Architect — None.  $3160 

DWELLING  &   GARAGE. 

(2649)  1564  EXCELSIOR  AVE.,  Oak- 
land. One-story  5-room  dwelling 
and   garage. 

Owner — J.  &   F.   Thorne,   Cor.   Hopkins 

and   Bruce   St.,   Oakland. 
Architect — None. 
Contractor — Rugg   &   Lisbon,      6682      E 

14th   St.,   Oakland.  $3200 


DWELLING. 

(2650)  7006  OUTLOOK  AVE.,  Oakland. 
One-story   5-room   dwelling. 

Owner— Wm.    Dorman,      7006     Outlook 

Ave..   Oakland. 
Architect — None.  $3260 

DWELLING. 

(2651)  SE  COR.  EDGBMORE  and  Sun- 
nymere,  Oakland.  One-story  3- 
room  dwelling. 

Owner — J.    Innocencla,     6717    Paladean 

St.,  Oakland. 
Architect — None. 
Contractor — J.    L.    Taliaferro,    714      B. 

14th    St.,    Oakland.  $1000 


DWELLING. 

(2652)    2836    MADERA   AVE.,    Oakland 

One-story   5-room  dwelling. 
Owner — L.   R.  Shafer  and  E.  C    Shafer, 

1431    46th   Ave.,   Oakland. 
Architect — None. 
Contractor — Suburban  Realty  Co.,  1431 

46th  Ave.,   Oakland.  $4000 
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ADD.     TO    APTS.    &    STORES. 

(2653)  493  61ST  ST.,  Oakland.  Two- 
story    addition    to    apartments   and 

Owner— John  Dacha,  491  51st  St.,  Oak- 
land. 

Architect — None.  . 

contractor— A.  W.  Almquist,  2701  13th 
Ave.,    Oakland.  ♦7600 

DWELLING    &   GARAGE.                    ,,  „ 

(2654)  E  MONTICELLO  AVE..  44  N 
Fairfax,  Oakland.  One-story  5- 
room  dwelling  and  srarage. 

(jwner— J.    D.    Fennelly,    2300    Mitchell 

St.,    Oakland. 
Architect— None^ ♦3000 

(a655)"^79TBROOKWOOD  RD.,  Oak- 
land.     One-story   4-room    dwelling. 

owner— Mrs.  M.  L.  Watts,  929  Broad- 
way, Oakland. 

^IIVA%T^-Tt.  Vaughn,  601  Weldon 
St.,   Oakland.  ♦"1"" 

r^Fe""  FOURTEENTH  AVE.  and  Val- 
lecito    Place,    Oakland.  Addition 

concrete. 

Owner — County   of   Alameda. 

Architect— None. 

Contractor  -Cl.nton  Const.  Co-.,  923 
Folsom    St.,    ».    r. 


{483,800 


TERRAZO   WORK  ,„  .   ,t   , 

(2657)      FOURTEENTH   AVE.   and  Val- 
*        lecito      Place,      Oakland.        Terrazo 

work. 
Owner — County  of  Alameda. 
Architect — None.  .    .     „        lojc    onn 

?2°6?8T^FOUR?EENTH  AVE.   and  Val- 
lecito   PI.,  Oakland.     Cornice  work. 
Owner — County  of  Alameda. 

Con^rlcwT  — "Forderer  Cornice  Works 
269    Potrero    St.,    S.    F.  ♦•5191 

r'^Fg^^FOURTEENTH  AVE.  and  Val- 
lecito  Place,  Oakland.  Concrete  ad- 
dition. _    , , 

Owner — County   of   Alameda. 

Architect — None.  „     ,,     r^        ,j 

contractor  —  Schuler  &  MacDonald, 
Builders    Exchange,    Oakland^.^^  ^^^ 


TOTAL  COST,  $1600 
Bond,  sureties,  forfeit,  Umlt.  none. 
I'lans  and  specifications  not  filed. 

(2665)  COMPOSITION  ROOFING 
work    on   above.             .,    „   ,  ,       . 

Contractor— E.  A.  O'Connell,  Oakland 

TOTAL  COST,  $226 
Bond  sureties,  forfeit,  limit,  none. 
Plans  and  specifications  not  filed. 

(2666)  GLASS    AND    GLAZING    ON 

Contractor— W.    P.    Fuller   &   Co.,   Oak- 

'and-  TOTAL  COST,  J1197. 

Bond,     sureties,     forfeit,     limit,     none. 
Plans  and  specifications  not  filed. 

RESIDENCE. 

(2667)  LOT  16  BLK  3  Berkeley  Square, 
Berkeley.  General  construction  ex- 
cept electric  fixtures,  soap  dishes, 
towel  rack,  finished  hardware, 
painting,  papering,  wall  paper, 
heating  and  shades.  2-story  and 
basement    residence. 

Owner — J     K.    Wilson,    1163    The    Ala- 
meda.   Berkeley. 
Architect — Sidney    B.    &      Noble      New- 

som,    Nevada   Bank   Bldg.,   S.   F. 
Contractor — Conner    &      Conner,      1726 

Grove    St.,   Berkelef. 
Filed  Apr.  29,  1925.  Dated  Apr.  23,  1925. 

When    frame    is    up    J2708 

When    brown    coated    2708 

When     completed     2708 

Usual     35     days     2711 

TOTAL  COST,  J10,835 
Bond,  sureties,  none.  Forfeit,  $5  per 
day.  Limit,  without  delay.  Plans  and 
specifications    filed. 

STORES,   APTS,    ETC. 

(261)8)  NE  COR  FOOTHILL  BLVD.  & 
25th  Ave.,  Oakland.  General  con- 
struction 2  stores  and  2  apts.  of  3 
and  4  rooms  each  and  4  garages. 

Owner — A.  C.  Smith,  1428  Franklin  St., 
Oakland.  .,.„ 

Architect  —  Harry  C.  Knight,  1428 
Franklin  St.,  Oakland. 

Contractor— Harry  C.  Knight,  1428 
Franklin   St.,   Oakland. 

Filed  Apr.   29,    1925.   Dated  Apr.  3,   1926. 
To  be  paid  from  proceeds  of  loan  to 
be    obtained    on     the    property    by 
Harry  C.  Knight. 

TOTAL  COST,    $14,000 

Bund,    sureties,    forfeit,    none.      Limit, 

90    working    days    after      laying      sills. 

Plans   and   specifications   filed. 


TILE,    MARBLE  ^^^  ,   ,,   , 

(2660)      FOURTEENTH   AVE.   and  Val^ 

lecifo   Place,    Oakland. 

marble  work. 
Owner — County  of  Alameda. 

ContrLc'toTiAH'  Tile  &  Marble  Co.,  221 
Oak   St.,   S.  F. 


Tile   and 


$64,700 


MARBLE  WORK  „  ,   ,,   , 

72661)      FOURTEENTH   AVE.   and  Val- 
lecito  Place,  Oakland.  Marble  work 
Owner — County    of    Alameda. 

Contrac*toV  -^"vermont  Marble  Works 
244  Brannan  St.,  S.  F.  $12,219 

('2T6f^"??-!5-22-23  SEVENTY-NINTH 
Ave.,  Oakland.  Four  1-story  5-room 
dwellings. 

Owner— Rugg  &  Lisbon,  6682  K-14th 
St.,    Oakland.  ,,nnn 

Architect— None.  Each  $3000 

STORE   BLDG 

(2663)  HAVENSCOURT    BLVD.    and 

Beck  St.,  Oakland.  General  con- 
tract except  composition  roofing, 
electric  work,  plumbing,  plastering 
tile  work,  masonry  and  glass  and 
glazing.  1-story  brick  store  bldg., 
containing   6   stores. 

Owner— F.  W.  Weeks,  820  Ray  Bldg.. 
Oakland.  „        „,., 

Architect  —  W.  H.  Weeks.  Ray  Bldg., 
Oakland.  .  ,  ,    ,     _ 

Contractor— H.  W.  Schnebly  and  J.  F. 
Hostrawser,    601    Jackson    St.,    S.    * . 

Filed  Apr.  28,  1925.  Dated  Apr.  24.  1925. 
Monthly,  as  work  progresses   ....75% 

Usual   35   days    Balance 

TOTAL  COST,    $6425. 

Bond,  $3213.     Sureties,  New  Amsterdam 

Casualty  Co.     Forfeit,  none.     Limit^  100 

working  days  after  Apr.  24.  1925.  Plans 

and   specifications   filed. 

(2664)  ELECTRIC  AND  PLUMBING 
work   on   above. 

Contractor — Latourette-Fical  Co.,  Sac- 
ramento,  Cal. 


DWELLING. 

(2669)  LOT  15  BLK  4  Amended  Por- 
tion of  La  Loma  Park  and  Wheel- 
er Tract,  Berkeley.  General  con- 
struction 2-story  8-room  frame 
dwelling,  stucco  exterior. 
Owner — R.  C.  Hackley.  Berkeley. 
Architect — R.     G.    de    Lappe,    2715    9th 

Ave.,     Oakland. 
Contractor — Irving   M.    Liner   Co.,    2090 

University   Ave. 
Filed  Apr.  29,  1925.  Dated  Jan.  14,  1926. 
On    commencement   of   work. ..  .$1000 

Tr.     deed    for     700O 

Completed    and    accepted    4600 

TOTAL  COST,  $12,500 
Bond,  sureties,  forfeit,  none.  Limit, 
90  day.s  from  filing  contract.  Plans 
and    specification    not    filed. 


RESIDENCE 

(2670)  PTN.    LOT    10    BLK.    3,    MAP 

State    University    Homestead    Assn. 
No.  4,  Berkeley.     General  construc- 
tion   1-story    5-room   residence   and 
garage. 
Owner — Samuel   G.   Woodward. 
Architect — None. 
Contractor  —   E.    R.   Blabon,   3227   61st 

Ave.,    Oakland. 
Filed  Apr.  29,  1925.  Dated  Apr.  27,  1925. 
When    roof   sheathing    is    on.... $625 

When   brown   coated    625 

When  completed 625 

Usual   35   days    620 

TOTAL  COST,  $2495 
Bond,  sureties,  none.  Forfeit,  $1.00  per 
day.  Limit,  60  working  days  after  May 
4,  1925.     Plans  and  specifications  filed. 


COMPLETION  NOTICES 


ALAMEDA   COUNTV 


Recorded  Accepted 

April  22,  1925—2484  65TH  AVE.,  Oak- 
land. Edward  A.  Brandhorst  to 
whom  It  may  concern 

April  22,  1925— LOT  4  BLK.  1,  RE- 
sub  of  ptn.  of  Blk.   1,   Hotel  Clare- 


mont   Tract,    Berkeley.      George    R. 
and   Elizabeth   Cornwell   Kingsland 

to  Mason-McDuffle   Apr.  14,  1925 

April  22,  1925— LOT  49  BLK.  3,  Crag- 
mont,  Berkeley.     L.  H.  Williams  to 
who  mit  may  concern.  .April  22,  1925 
April  22,  192.5-3040  E-19TH  ST.,  Oak- 
land.   John  A.  Lombard  to  Harry  C. 

Knight    April    13,    1925 

April  22,  1925- W  PTN.  LOT  19  BLK. 
30  Smith's  Subdiv.  of  the  Mathew's 
Tract,  Berkeley.  F.  S.  and  L.  J. 
Reeder   to   whom   it  may  concern.. 

April    17,    1925 

April  23,  1925— NO.  2440  BARTLETT 
St.,  Oakland.     R  W  Ogden  to  whom 

it  may  concern April  23,  1925 

April  23,  1925— LOT  6  BLK  A,  Mills 
Gardens  Tract,  Oakland.  William 
Watson  to  A  E  Ortzow,.Apr.  23.  1925 
April  23,  1925 — LOT  3  and  N  30  Lot 
2  Blk  13,  Daley's  Scenic  Park,  Ber- 
keley.    Del  Rey  Club  Inc  to  Mason- 

McDuflSe  Co April  15,   1925 

April  23.  1925— LOT  4  BLK  2,  Crag- 
mont,  Berkeley.  John  E  Polster  to 
whom  it  may  concern  .  .April  22,  1925 
April  23,  1925— S  THIRTY-EIGHTH 
Ave  124  W  Penniman  Ave.,  Oakland 
George  Macdonald  to  whom  it  may 

concern April  1,   1925 

April  23,  1925— NO.  1148  HOLLY- 
wood  Ave.,  Oakland.     J  E  Reite   to 

Reite    Bros Feb.    2,    1925 

April  23,  1925— LOT  25  BLK  10,  East- 
lawn  Tract,  Oakland.  Mrs.  Rose 
Crane  to  N  A  Blodgett.  .April  23,  1925 
April  22,  1925— LOT  3  BLK  1,  North 
Cragmont,  Berkeley.  City  of  Ber- 
keley to  Heath  &  Wendt 

April    21,    1925 

April  22,  1925— LOT  12  BLK  13, 
Daley's  Scenic  Park,  Berkeley.  City 
of  Berkeley  to  David  Nordstrom... 

April    21,    1925 

April  22,  1925 — LOT  34  and  Ptn  Lot 
35  Blk  2099  Map  Paradise  Park, 
Oakland.     Henry  W  Haler  to  whom 

it  may  concern April  22,  1925 

April  22.  1925— PTN  LOTS  136  and 
137,  Map  Stonehurst  Orchard,  Oak- 
land.     W    I    De   Long    to    whom    It 

may  concern April  22,   1925 

April  22.  1925 — PTN  LOTS  1  and  2 
Blk  A  May  Lots  12  to  17.  Baker's 
Sbdvn  of  part  of  Lot  1.  Yoakum 
Tract,  Oakland.  W  I  De  Long  to 
whom  it  may  concern.  .April  22.  1925 
April  22,  1925 — PTN  LOTS  1  and  2 
Blk  A  Map  Lots  12  to  17,  Bakers 
Sbdvn  of  part  Lot  1,  Yoakum  Tract, 
Oakland.     W  I  De  Long  to  whom  it 

may   concern April    22,    1925 

April  22,  1925— E  LINE  OF  SHAT- 
tuck  Ave.  137-30  ft.  S  of  S  line  of 
55th  St.  thence  S  38-9  ft.  NE  130 
ft.  N  38-9  ft.  SW  130  ft.  to  beg., 
Oakland.     H.  W.  Mclntier  to  whom 

it   may   concern April   20,   1925 

April  24,  1925— CENTRAL  MARKET, 
Livermore.         A.      Goebel    to    M.    I. 

Diggs    April  14,   1925 

April  24,  1925— PTN.  LOTS  25  AND  26 
Blk.  B,  Map  of  a  portion  of  the 
Alta  Vista  Tract,  Brooklyn  Twp. 
J.  E.  Gray  to  whom  it  may  con- 
cern         April    20,    1925 

April  24,  1925— PTN.  LOT  25  BLK.  B 
Map  of  a  portion  of  the  Alta  Vista 
Tract,  Brooklyn  Twp.  J.  E.  Gray 
to  whom  it  may  concern.  .Apr.  20,  '25 
April  24,  1925— PTN.  LOTS  25  AND  26 
Blk.  B  Map  of  a  portion  of  the 
Alta  Vista  Tract,  Brooklyn  Twp. 
J.  E.  Gray  to  whom  it  may  concern 

April   20,    1925 

April  24,  1925- SE  COR.  28TH  AND 
Magnolia  St.,  Oakland.  Ambassa- 
dor    Laundry     Co.     to     L.     P.    Price 

April   18,    1925 

April  24,  1925 — PTN.  LOT  2  BLK.  2. 
Map  of  the  Teachers  State  Univer- 
sity Homestead,  Berkeley.  G.  F. 
Zurilgen  to  A.  Jaronski .  .April  6,  '25 
April  24,  1925  —  3237  KANSAS  ST., 
Oakland.      Cora    B.   Elliott   to   Paul 

E.  La  Voice    April  20.   1925 

Aiiril  24.  1925—830  MATHEWS  AVE.. 
Oakland.  Dorothy  G.  Hooper  to 
whom  it  may  concern .  .April  18.  1925 
April  24,  1925— ABOUT  3  MILES  SO. 
of  Dublin  on  the  Dublin-Sunol 
Foothill  Road  on  Meadow  Lark 
Dairy,  Alameda  County.  Walter  M. 
Briggs    to    A.    Frederick    Anderson 

April   23,    1926 

April  23,  1925— PTN.  LOT  14,  BLK.  24 
Fitchburg   Tract.      Sherman    Kemp, 

Sr.,   to  whom   it  may  concern 

April    23.    1925 

April  24,  1925— N  65  OF  LOTS  60  &  61 
Blk  F  Map  of  Central  Oakland 
Tract  No.  2,  Oakland.  A.  Kalman 
and  Clayton  H.  Bush  to  whom  It 
may  concern April  22,  1925 


Saturday,  May  2,  1925 


BUILDING    AND    ENGINEERING    NEWS 


lApril  24,  1925— LOT  22  &  E  %  LOT 
I  23  Blk  14  Solano  Avenue  Terrace, 
I     Berkeley.  Constance  Gray  Dixon  to 

Henry  W.   Dixon    April   23,   1925 

■  April  25,  1925— LOTS  242  &  243  MAP 
of  Stone  Orchard,  Stonehurst,  Oak- 
land. Martin   Herceg  to  J.   Marcef- 

.  sky      April  22,  1925 

April  25,  1925— LOT  4  BLOCK  9  DA- 
ley's  Scenic  Park,  Berkeley.  Upsl- 
lon    of    Zeta    Tau    Alpha    Building 

Assn.    to    Heath    ahd    Wendt 

.   ■  •. April    24,    1925 

April  25,  1925 — NO.  717  MATHEWS 
Avenue,    Oakland.    Geo.    A.    Taylor 

to  J.  R.  B.  Wilson April  24,  1925 

April  25,  1925— LOT  12  BLK  H  MILLS 
Gardens,  Oakland.  W.  A.  Croll  to 
whom  it  may  concern.  .April  24,  1925 
April  25,  1925— LOT  29  &  %  LOT  30 
Blk  E  Rose  Park  Tract,  Oakland. 
John   C.   Williams  to  whom  it  may 

concern    April    23     1925 

April  25,  1925— LOT  31  &  %  LOT  30 
Blk  E  Rose  Park  Tract,  Oakland. 
John   C.   Williams  to  whom   It   may 

concern    April    23,    1925 

April  27,  l.'»25— W  45  OF  S  50  OF  LOT 
22  Blk  L  4th  Ave.  Terrace,  Oak- 
land.     Wm.    F.    Silver    to    whom    it 

may   concern April    15,    1925 

April  27,  1925— LOT  23  AND  SW  25 
5-10  of  Lot  24  Blk  3  Mp  of  Resub. 
of  Blk  Y  of  the  Moss  Tract,  Brook 
Twp.     Lewis  H.   Brien   to  P.   Dlne- 

.  ^"^  „•-;  •  •  ;i; April   22,    1925 

\pril  27,  1925— SH  COR  WILD  WOOD 
Ave  and  Woodland  Way,  Pied- 
mont.    H.   G.   Hills  to  Emil   Person 

,   ■••.•• April    24,    1925 

ipril  27.  1925—2812  HOPKINS  ST., 
Oakland.     Wm.  Bakker  to  whom  it 

may  concern    April   27    I'Sa'i 

Vpril  27,  1925-2401  RANSOM  AV^. 
Oakland.      T.    Stringer   to   whom   it 

may    concern     April    25      !<)?'; 

ipril  27.  1925— 2349  RANSOM  AVE., 
Oakland.      T.    Stringer   to   whom   it 

may    concern     April    25      1925 

^pril  27,  1925—2355  RANSOM  AVE 
Oakland.      T.|   Stringer   to   whom    it 

™fiy„  concern     April    25,    1925 

ipril  27.  192d— S  SIDE  SCHOOL  ST. 
about  60  E  of  Fruitvale  Ave.,  Oak- 
land.     Mrs.    Lizzie    Smith    to    Wm 

■^''o-;  ■  •,•„■„•; AP"""  25.   1925 

Lpril  27,  1925— PTN  LOT  154  MAP 
of  Crocker  Tract,  Piedmont.  Ver- 
non   Waldron    to    Chas   L.    Trow... 

••.■••„ April    22,    1925 

.pril  27,  1925— LOT  6  BLK  D  MAP 
Edgemont,   Piedmont.  J.  W.  Martin 

to    whom    it    may    concern 

April    27,    1925 

pril   27.   1925—426   MITCHELL  AVE 

P.    J.    Cook    to    J.    H.   Pickrell .' 

April    25,    1925 

pril  28.  192.1—1266  AND  1268  94TH 
Ave.,  Oakland.     Harry  YounKlove  to 

C.   W.   Griffith April    27,    1925 

pril  28.  192.';— PTN.  LOT  14  BLK  17 
Map  of  Broadmoor.  San  Leandro 
Broadmoor   Improvement   Co     to    H 

A.   Brown    April    24,   1925 

Pr",.  28.  .1925— LOT  19  BLK.  11  of 
(alifornia  Subdivision,  Oakland. 
John   H.   De  Groot  to   whom   it   mav 

concern    Anril   28     I')''; 

pril  28.  192.i_PTN.  LOTS  4 s!  44  45 
and  46  Blk.  5,  Map  of  Solano  Ave. 
Terrace,  Berkeley.  C.  H.  Fox  to 
Fox    Bros Anril    '5     199^ 

"/i^'tj^I  ^I^^TT'^'^'^-  LOTS  10  "and 
11  Blk.  M  Map  of  Central  Pied- 
mont Tract  No.  2,  Piedmont,  Harry 
P.    l-isher    to    whom    it    may    con- 

'^'^''^    April   8,    1925 

pril  28  1925— LOTS  114  AND  115 
Map  of  Elmhurst  Part  No.  2,  Oak- 
land.    Joe  A.  Dias  to  whom   it  mav 

('oricern    April    18.   1925 

Pj}\^«-J^2'^—P'rN.  LOT  40  ELLEN 
Stotts  Tract  No.  1.  Oakland.  F.  W 
h.  Brooks  to  whom  it  may  concern 
ApVil    28,    1925 

p''  ,^*'  l"-^  —  ^"'2  MANDANA 
Boulevard  Oakland.  Mary  Adam- 
sRi    to    whom    it    may    concern 

;n.-28,m5-cbM;A¥/F¥'c?:^-^^^ 

^°.^00^7t"'si^%r^rt^h^e'^nte7: 
section  thereof  with  the  NE  line  of 
rf  4  .■■.■  ^^  described  in  Decree 
nf  Partition  in  the  action  of  L  J 
■iinning:  thence  SW  40  SE  118  NE 
Haralson     vs.    M.    A.    Renwick,     re- 

in  y\\  118  to  beg..  Oakland.  R  L 
nodins  to  whom  it  may  concern.. 
April    18,    1925 


April  27,  1925  —  LOTS  20  AND  22, 
Daley's  Scenic  Park,  Berkeley  Nu 
of  Tau  Kappa  Epsilon  Bldg.  Assn. 
to  Mason  McDuffie  Co.  ..April  22.  '25 
April  27,  1925  —  LOT  19  BLK.  1, 
Lakeshore  Glen  Tract,  Oakland. 
Mabel  B.  Higgins  to  Henry  T.  Mc- 
Kallor    April    27,    1925 

April  28.  1925— PTN.  LOT  16  BLK.  28 
Amended  Map  of  Fairraount  Park, 
Albany.  John  A.  and  Lena  C.  John- 
son  to  O.  F.  Lyon April  15,  1925 

April  28,  1925— NO.  3038  BLOSSOM, 
Oakland.  E  E  Ferrier  to  C  R 
Squires  &  Co April  27,  1925 

April  28,  1925— PTN  LOTS  3  AND  4 
and  all  Lot  6  Blk  11,  Fitchburg 
Homestead  Lots,  Oakland.  G  K 
Porterfeld   to   Allen  Bros.. Apr.  24,  '25 

April  28,  1925— NW  30  LOT  11  and  SE 
10  Lot  12  Map  Button  Manor,  San 
Leandro.  Joseph  Franklin  to  whom 
It    may   concern April    27,    1925 

April  28,  1925— PTN  LOT  84,  Pleasant 
Valley  Court,  Oakland.  E  A  Com- 
mins   to   S   A  Warner.  .April   25,   1925 

April  28,  1925— NO.  1318  NINETY- 
fifth   Ave.,   Oakland.     J   J   Early   to 

iffith April   27,    1925 


C   W 


LIENS  PILED 


ALAHXJDA   COUNTY 


AmoMnt 


Recorded 

April  22,  1925— LOT  7  BLK.  G.  Fou'nh' 
Avenue  Terrace  Tract,  Oakland. 
Paul  T.  Swedberg  (Paul  T.  Swed- 
berg    Company)    vs.    Frank    Harris 

April    Vi'igis— lot'  232V  MAP   'of'^" 
Jremont     Tract,     Oakland.       E.     K 
Wood    Lumber    Co.    vs.    H.    S    Fore- 
man   and    Freda    Smith     $465^6 

April  22  1925- LOT  13,  14,  15,  16  and 
ptn.  Lot  12,  Blk.  M,  Map  of  the 
Trumbull  Tract,  Oakland.  E  K 
Wood  Lumber  Co.  vs.  E.  S  Fore- 
man    and   Freda   Smith    $107108 

April  22  1925-LOT  13,  BLK.  C,  MAP 
of  Orchard  Tract,  Eden  Twp.  Stowe 
Lima  Lumber  Co.  vs.  Manuel  Ruiz 
and    Mary    si  17  7-! 

April    22,    1.925— LOTS    13,    iV  '  15     16 

Trumbull  Tract,  Oakland.  Ray 
Childers  ys  H.  S.  Foreman  and 
Freda   Smith    s;i=;k  sn 

April  22,  1925-LOT  11  BLK.' F,  Lake- 
shore  Terrace,  Oakland.  Arthur  D. 
Aston  vs.  W.  T.  Vaughn  and  Anna 
Vaughn    Sinn  nn 

April  22,  1925-LOT  7  BLK. '  G,  MAP 
of  Fourth  Ave.  Terrace,  Oakland. 
2  estern  Door  &  Sash  Co.  vs.  Frank 

.  ^""1!.^   ^"^   Rosalyn    Harris..      $3740 

April  22  1925-LOT  7  BLK.  g!  Fourth 
tilV^  Terrace,  Oakland.  B.  Simon 
Hardware  Co.  vs.  Frank  Harris 
Losalyn  Harris.  J.  W.  Merritt .  $249  74 
'»^"  ~h  1925— PTN.  LOTS  6  and  7 
^^S,  '^°.-  2  S.^  ''"^  G><^"  Echo  Tract' 
Oakland.  B.  Simon  Hardware  Co 
vs.    Meyer  Elgarten    and  A.   Ortzow 

April  ■  22.  ■  1925— lots'  S   AND  '  7 '  MAp" 

i.n>"  °'t,''"'  "^"^S,  ^''^^  Tract,  Oak- 
land.      Rigney    Tile     Co.     vs.     Myer 

.        Pi!;'''"    ^""J    A-    Ortzow $315  00 

April  22  I925-PTN.  LOTS  60  AND  61 
Blk.  F.  Map  of  Central  Oakland 
Tract  No.  2,  Oakland.  W.  P  Fu|- 
ler  &  Co.  vs.  A.  Kalman,  C.  h'  Bush 
and  A.   Ortzow    ...  iK7an-> 

■^"Rl't  2-\.'^25-PTN.  LOTS  60  AND  61 
Tract  No  HP  ^f,,F<'"i'-a'  Oakland 
iract  No.  2,  Oakland.  Seward's 
P  f "'"«?  Mi"  vs.  A.  Kalman!  C.H 
Bush   and   A.   Ortzow    .  .  i^\n 

"fiV  uM  i.^^^r-PTN.  LOTS  eo  AND 
Tr'x?,  v^'  Map  of  Central  Oakland 
iract  No.  2.  Oakland.  B.  Simon 
Hardware  Co  vs.  A.  Kalman,  C.  H 
Bush  and  A.  Ortzow   ..  J7i  ir; 

"bi"  ''F''I?«T''TJf^O'^«  60-AND*  61    ' 
OIK.     b.     Map    of    Central    Oaklanrt 
Tract  No.   2,   Oakland.      The   APinev 
JnJ"  ';°'  X^-   ^-  K=*'man,  C.   H.   Bush 
and    A.    Ortzow     tiiitn 

April  22,  1925-LOT  27  BLK.r.MA?^ 
^anrf'^w''?^*,,-^'^'""''"  Tract,  Oak- 
stein    and    A.    Ortzow    .  t^^-u  n„ 

April  22    1925-PTN.  LOTS  Vo-XnD  61     ' 
?r«cf     'n  ^^P  ^°*    Central    Oakland 
Iract,    Oakland.       Royal    Floor    Co 

X'^'  O^'tz^f '™^"'    ^''•y'""    Bush    and 

■■"iV'  i-iu^^~J^°'^J^  AN-bPTN.*Lot"" 
tLJ^%    }•    A'"«'n'3ed    Map    of    Mel- 
Rnvr.i^V'""^'?"      Tract,      Oakland. 
Royal    Floor    Co.    vs.    M.    P.    Graves 
$143.00 
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^%'^^,^-  IS'25— LOTS  10  AND  11  BLK. 
80,  Map  of  Tract  B,  B.  L    T    I    Assn 

Finch   and   Coast    Construction    Co. 
AprVr  -22,  ■  ibV?'  -  -fdr    iV    BLK*"^" 
Lakeshore    Highlands,    Oakland.    J 
wV.!?'^^*,?^   Lumber   Co.    vs.    W.   M. 
Mlo^^Co^-.^-    ^--   -<»   K-f^-  , 

"^  Ave^'nii'??-^'  K^'^f  °^'  Lincoln" 

Ave.    110    ft.    east   of   Morton   St.    E 
Co  "L^^'f     Garrett  Mill  &  Lumber 

ApHi  2^3  ■,9t5-^£oTlo''ELK"22    lH'^' 
Shore  Highland°s  No"  Toikfin'd^'^ X 
M   Dale   vs   Clara     E   Meves       B    a 
Meves,    Wm    H   Holton^iril's    T^  & 

April   23,   1925— SE  MONTECiTO 'ivF*" 
%?t,^^y  /"'<=«'    Oakland       DetroU 
rl\P^y  'o?s7.  Fa^S['°s^7rS 
c'ons'?^'^'cr     ^""^   ^"-'^    ^'"SV 

April    24,    1925    -    LOt'  m    MAP    ol" 

monrMm"'/'"r/'  O?.'^'''"*''     Pi^^ 
nionc     MlU     &     Mfg.     Co      vs      H      « 

Foreman  and  Freda  Smith         sig?'?'; 

April   24,    1925-SE   COR.    OF -seMIn" 
fand       Cifh"''  Edenville  Place    Oak- 
n    «!«.?"''""'    ^-    Murray   vs.   Mrs. 

AiM-il    9'f '??fc"  '*",''„«•  Wilkinson.  $256. 
4v»      n      ,^^  ~   1^5^    CAPISTRANO 
A     P.,//'"'i?^'.    ^-    E.    Holt   vt  ll. 
Reid  •  ^-    °"''"    and   S.    C. 

^'it  ''r'"u^X  -  'l"'2  'CAPiSTRANo"" 
^     ;■     Berkeley.       W.    E.    Holt      vs 

keil'      '■"""'•  ^-  ^-  Oliver  and  S.C: 

April    24,'  ■i925-LdTs'  iV, '  iV  '  IS  ^W" 

and   Ptn  Lot   12  Blk  M    Mao   Tr,>m 

|ai'p-iyd';^o--'Jf',wJ;gg/i|e 

fmi1?°a"nd^H 'sV:;'/^  ^'°^   ^^^-^^^ 

April    24,    1925-LOT    10    BLK    ^V  mIo*" 

Oakland"""!,  ".i^hlands   Addn   n"    1 

Oakland.     B  Simon  Hardware  Co  vs 

M^ort^or..''.'!^^^^^---^„w. 

April    24,    1925— no'."  ii76"  ninety- 
^  waTl-o\%-j°K%^i-''-     «°''  «fI-eo 
rf^"?-^-ei^S^"^p'^4 

T?L^bL]l^T°rUSi'k'^ln^^:'4ie2 
mont  Mill  &  Mfg.  Co.  vs.  H  S 
Foreman   and  Freda   Smith  ss?'k=: 

April  25,  '25-SW  LINE  OF  E  'fOUR- 
'^O^U'h  St.  115  NW  Of  NW  l^n^^f 
4f  lf^f,-Tr"j?r^  NW  35  SW  100 
Ifme.  w^T,}"".  '°  ^^B-  Oakland 
W     R     ^„T^^^   "^    Blanch    Baird. 

'V     B.    Maddox    si^bsoc 

ot:     loot      T  ^„,    i:.    ^•-•ij  ■     *i'">»-80 
-   C  MAP 
Oakland. 


April  25,  1925-LOT  27  BLK  C  ILAP 
of  Fruitva  e  Addition,  Oakl^d 
?„ '"\"'\„L'"'«  and  Cement  Co  vs 
Joseph  Blankstein,  A.  Ortzow  $650  83 
April  25,  '25- LOT  10  BLK  22  LAKE- 
shore  Highlands  Addition  No.  1 
Oakland.   Albert   J.  Koughan   vs   B 

A.   Meves,    Wm.   M.   Holton $350 

^^.""f"  J^'  M-^TLOT  7  BLOCK  G  Map 
Ar  J.°="il;'^.'^''?■  Terrace,  Oakland 
Artcraft  Metal  Specialties  Co.  vs 
Frank  Harris,  Rosalyn  Harris  $212  66 
"]■"  25,  1925— NO.  4210  PIEDMONT 
Ave.,  Oakland.  Livermore  Fire 
Brick  Works,  Inc.  vs  Myer  Elgar- 
ten,   A.    Ortzow    $192  77 

■"^"oVi^^'a.^^^^-jPTN.  LOTS  1  &  2  BLK 
-lis  Map  of  Alden  Tract  at  Te- 
mascal,  Oakland. vs  A  Kal- 
man,   Clayton    H.   Bush,   A.   Ortzow 

.    $526.75 

April  25,  1925— LOT  27  BLK  C  MAP 
of  Fruitvale  Addition.  Livermore 
Fire    Brick    Works    Inc.    vs    Joseph 

Blankstein.    A.    Ortzow J40C 

April  25,  1925— PTN  LOTS  60  &  ll 
^^  .^x,^*^?  °^  Central  Oakland 
Tract  No.  2,  Oakland.  Livermore 
Fire  Brick  Works  Inc.  vs  A.  Kal- 
man,   Clayton      Bush,      A.      Ortzow 

Aprii    25,'  '1925— PTN.'  'loTS'  'eo    1^  Vl'^^ 
Blk     F     Map    of     Central     Oakland 
Tract    No.    2,    Oakland.    Calif    Wall 
Bed    Co.    vs   A.      Kalman,      Clayton 
Bush,  A.  Ortzow   jiog 

April  27,  1925—3030  SEMINARY  AVE 
Oakland.  Valentino  Dl  Zillo  vs 
Franklin  M.  Jones  and  C.  P.  Jones 
$67.50 
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April  27,  1926— N  65  OF  LOTS  60  & 
61  Blk  F  Central  Oakland  Tract 
No  2,  Oakland.  Oakland  Lime  & 
Cement  Co.  vs.  A  Kalman,  Clay- 
ton H.  Bush  and  A.  Ortzow.  .$1019.40 

Apri"  27.  1925-LOT  183  SEQUOYAH 
Hill  Tract.  Oakland.  Royal  Floor 
Co  vs.  Marlon  Ezell,  Martha  Ezell, 
P.  Petersen  and  American  Bldg  Co^^^ 

April 'Z?.' 1925— N  es'oF  LOTS  60  XnD 
Bl  Blk  F  Central  Oakland  Tract 
No  2,  Oakland.  Oakland  L  me  & 
Cement  Co.  vs.  A.  Kalman.  Clayton 
H.  Bush  and  F.  J.  Grensky^.  .$292^16 

Apr  1  28,  1925— SE  MONTECITO  AVE 
and  Bay  Place,  Oakland.  ^George 
C  Lester  vs  The  Rector,  Wardens 
and  Vestrymen  of  St.  Pauls  Church 
o?  Oakland  and  Murch   &  Williams 

(-ntiistr  Co  ?4/bl.U3 

Apr°r  28,  1925-NO.  2218  TWELFTH 
Ave.,  Oakland.     Rhodes-Jamieson  & 

aSiIs"^  l^.^LOT-  ■  VlV  ■  -C'rocUV" 
^"mghlandsl'oakUand.,   W  L  Scott  vs 
Mary  and  W   Adamski *■>»•> 


BUILDING    AND    ENGINEERING    NEWS 


Filed  Apr.  15,  '25.     Dated  Apr.  14.    26. 

Koof  Bheathing  on 26% 

Plastering  finished 26% 

Completed   25% 

usual   35  days^^^^.^.^^.^....^|6% 

I3ond,  $5710.  95.  Sureties,  D.  W.  Buchan 
and  C.  E.  Jordan.  Limit,  Sept.  15,  1925, 
Forfeit,  none.  Plans  and  speciflcations 
filed. 


BUNGALOW  ^    .    , 

HOBART  AVE.  oft  White  Road,  being 
Lots  39  and  41,  Home  Acres  part 
Pala  Rancho,  near  San  Jose.  All 
work    for   one-story    bungalow. 

Owner— J.  J.  and  Mary  Breitweiser,  140 
Auzerais  St.,  San  Jose. 

Architect — None. 

Contractor — Herbert  C.  Jorgensen,  63 
W-  Santa  Clara  St.,  San  Jose. 

Filed  Apr.  17,  '25.     Dated  Apr.  11,    26. 
Foundation   in  and   framing  lumber 


RELEASE  OF  LIENS 
ai.ambda'county 

AprlTll'  1925-NB    112    FT     o/lOT 

4  and  NE  22.40  ft.  Lot  5.  Map  of 
inna  Best  Tract,  Oakland.  Henry 
Cowell  Lime  &  Cement  Co.  to  W.  F. 
Knp-irt    and   O    M.    Furtain  .  .  .  . S250.00 

Apr?f  18     1  "25-SW   2.60   FT    OF  LOT 

5  and  NE  41.40  Lot  6,  Map  of  the 
Anna**  Best  Tract,  Oakland.  Henry 
Cowell  Lime  &  Cement  Co.  to  W  F 
Boeart    and    O.    M.    Furtain      .$249.^1 

Apr?lt2  1925-LOT  IV  BLK  3,  Thous- 
and Oaks  Heights,  Berkeley.  E  K 
Wood  Lumber  CO  to  Paul  Sampson 

be-ci-met  rnd^^3tme*l^^.^|oO 

'^''2'2'J,d^*St.  T^l^  n^J.^^ve?^Oak^ 
land.  A.  C.  Nutter  to  Huddles  and 
Blue    M.   J.   Mathias    ^AWr-ir 

Ap."  24  1925-LOTS  19  &  20  BLK. 
^^4  Map  No.  6  of  Regents  Park 
OaU  Two  Stege  Lumber  ana  tiara- 
ware  Co^toJ^^.  McFarland.  .$158.65 

BUILDING  CONTRACTS 

SANTA  CLABA  COUNTY 

£ocItWN  not  given.     All  work   for 
Own°erl:^"E.  Bu'rifett,   91  Rutland   St.. 

San  Jose. 
Architect — None. 
Contractor-G.  D.  McCrary- 
Filed  Apr.  14.  '25.     Dated  Apr.  14,    2o 

Frame  completed    ^"  « 

-.wTi     tilaster    on |»* 

.'..'.'.'.'.      25% 

TOTAL  COST.  $3660 

Bond,   none.     Limit,  on   or  b^efore  July 

15,   1925.     Forfeit,     none. 

specifications  filed. 

DWELLING 


Brown  plaster 
Completion  .  . . . 
Usual    35    days. 


Plans     and 


one-story  6-room  dwelling. 
Owner — Blanche  L.  Lowe. 
^Jntr'a1='io7-^John  N.  Gollner.  613  N-2nd 

Filed  Ap^r^^L"!!:    Dated  Apr.  17.  '25. 
Frame   completed    and   sheathing  ^^^ 

lst"coat  'piaster   on^  •  ■  • 1  oiHo 

Completed  and  accepted Jsi^sn 

usual  35  aays..^^;^.^^..^^^;j,--jl212.5» 
Bond  $1223.  Sureties,  S.  Sgarlatto  and 
N  Gollner.  Limit,  90  days  from  April 
17.  1925.  Forfeit,  none.  Plans  and 
specifications  filed. 

LOT^?5^Sa^  Juan  Subdvn  No.  1,  Stan- 
ford University,  Palo  Alto.  All  work 
for  residence. 

Owner— George   E.   Osborne. 

Architect— Binder  &  Curtis,  35  W-San 
Carlos  St.,  San  Jose. 

Contractor — William  Short. 


site 
Frame  up 


25% 
25% 


Plaster  on   25% 

Completed    and    accepted......      25% 

TOTAL  COST,  $4200 
Bond,  none.  Limit,  90  days  after  the 
day  water  is  available  for  the  purpose 
of  carrying  on  the  construction.  For- 
feit, none.  Plans  and  speciflcations 
filed. 


ALTERATIONS,  $2000;  No.  338  E-Santa 
Clara  St.,  San  Jose;  owner,  T.  Don- 
nelly. Premises:  contractor,  K. 
Nommenson,  101  S-16th  St.,  San 
Jose. 

RESIDENCES  (2) 
Twenty-first  St 
San  Jose;  owne 
596   N-Socust   St.,   San  Jose 

ALTERATIONS,  $1900;  Spencer  and  San 
Fernando  Sts.,  San  Jose;  ownerj 
The  Misses  Corkery,  378  W-San 
Fernando  St.,  San  Jose:  contractor. 
C.  Maurer,  241  S-Locust  St.,  San 
Jose. 


4-room,  $2500; 
near  Julian  St., 
Fetterman, 


N( 


i.   155  N-Sixth 
J.   A.   and  B. 


ALTERATIONS,   $1500 

St.,   San   Jose;   owner, 
Colombet,    Premises. 
ALTERATIONS.    $1200;    Reed    St.    near 
Fifth    St.,    San    Jose;    owner,    A.    A. 
Davis,    506   9-Ninth   St..    San   Jose. 
RESIDENCE,    5-room,    $1900;    Park    St. 
opp.    Josefa    St.,    San    Jose;    owner, 
Hersbach    &    Sciarrino,    308    Wash- 
ington Ave.,  San  Jose. 
ALTERATIONS,    $600;    No.    624    N-Sixth 

St.,  San  Jose;  owner.  Tie  Chang. 
RESIDENCE,       6-room,       $9200:       Palm 
Haven   and:   Bird   Sts.,      San     Jose; 
owner,     M.     Saso,     594     S-First     St., 
San    Jose;    contractor,    L.    C.    Rossi, 
965  Willow  Glen  Way,  San  Jose. 
ALTERATIONS,    $700;      San     Fernando 
and    River    Sts.,    San    Jose;    owner, 
Church   of  Holy   Family,   Premises: 
contractor,    G.    Garavaglia    &    Sons, 
860    Sherman    St..   Santa  Clara. 
SMALL    store,    $1600:    13th    and    Wash- 
ington   Sts.,      San    Jose;      owner,   J. 
D'Angelo,    397   N-13th  St.,   San   Jose. 
RESIDENCE,   4-room,   $2500;  Eighth  St. 
near  Washington,  San  Jose;  owner, 
Bert   Gamble.    63   Pershing   St.,   San 
Jose. 
ALTERATIONS.    $1200:    San    Carlos    St. 
near    Prevost,    San      Jose:      owner. 
Harry      Shepherd:     contractor,      T. 
Herschbach,  Bank  of  San  Jose  Bldg 
San  Jose. 
ALTERATIONS.   $12,900:      Santa      Clara 
and    Second    St.,    San    Jose;    owner, 
H.    Bercovich,    200    29th    Ave.,    San 
Francisco;   architect.   B.    J.   Joseph, 
Call  Bldg.,  San  Francisco:  contrac- 
tor,   H.    C.    Jorgensen,    63    W-Santa 
Clara  St.,  San  Jose. 
RESIDENCE.   6-room,   $4850;   Second  St. 
near   Jackson,     San     Jose;     owner, 
Blanche  Lowe,   323  Spencer  St.,  San 
Jose;   contractor,  J.  N.   Gollner,   614 
N-Second  St.,  San  Jose. 
GARAGE,  concrete  commercial,  $14,820; 
Son  Fernando  St.  near  Market,  San 
Jose;  owner,  Schenk  &  Doyle.  439  S 
First  St..  San  Jose;  architect,  Wolfe 
&   Higgins,      Auzerais     Bldg.,      San 
Jose;  contractor.  Z.  O.  Field  &  Son. 
76   W-San    Antonio    St.,    San   Jose. 
ALTERATIONS,  $3500;  San  Antonio  and 
Second  Sts.,   San  Jose;  owner,   Dud- 
ley   Wendt.    Central      Market,      San 
Jose;  architect.  Binder  &  Curtis,  35 
W-San    Carlos    St.,    San    Jose;    con- 
tractor, C.  H.  Youngker,  1357  Sher- 
man  St.,   San   Jose. 


COMPLETION  NOTICES 

SANTA    CLAHA   COUNTY 

Recorded  Accepted 

April  16,  192.-,— LOTS  14,  15  AND  16, 
Sbdvn  Blk  89.  University  Park. 
Palo  Alto.     John   Reitz  to   whom  It 

may  concern April  14,   1925 

April  17,  1925— LOT  9  ELK  23,  Los 
Altos  No.  3.  Haward  A  Welsh  to 
whom  it  may  concern .  .April  10,  1925 
April  17,  1925— S  SAX  FERNANDO 
St.  42.91  E  Phyllis  Ave  E  42.90  S 
87.68  W  42.90  N  87.72  Ptn  Lot  24, 
Los  Coches  Rancho.  Richard  J 
Dannemark  to  whom  It  may  con- 
cern  April    11,   1925 

April  17,  1925— W  FIFTEENTH  ST.  10 
S  from  line  bet.  Lots  7  and  8  S  45x 
125  N  &  S  Addition.  San  Jose.  An- 
thony G  Rose  to  whom  it  may  con- 
cern  April     16,     1925 

April  20,  1925— LOT  22  BLK  15.  Rose 
Lawn,  San  Jose.     Hazel  A  McQueen 

to    whom    it    may   concern 

April  17.  1925 

April  20,  1925— LOTS  26  AND  27  BLK 
15,  Evergreen  Park,  Mayficld. 
Louts    Charles    DIcner    to    whom    It 

may  concern April  13.   1925 

April  20.  1925— LOT  6  BLK  3,  Ala- 
meda Park,  San  Jose.  Frank  T 
Lannin  to  whom  It  may  concern    . . 

April    16,    1925 

April  20.  1925— LOT  26  Delwood  Park 
San    Jose.      A    R    Dias    to    whom    it 

may   concern April    18.    1925 

April  20.  1925— LOTS  2  TO  5,  28  to  39. 
Alameda  Court,  San  Jose.  Christo- 
pher M  Cook  to  whom  It  may  con- 
cern  April    20.    1925 

April  22.  1925— LOT  8  BLK  1,  Sbdvn 
of  Lots  1  and  3,  Alba  Park,  San 
Jose.      Theodore   Bernard    to   whom 

it   may  concern April   20,   1925 

April  22,  1925— LOT  10  BLK  12.  Ever- 
green Park.  Mayfleld.  The  National 
Building  &  Investment  Co  to  whom 

it  may  concern April  21,  1925 

Apr.  21.  1925— LOT  46,  Bender's  Subd.. 
San  Jose.  Chester  H  Crosby  et  al  | 
to  whom  it  mav  concern.  Apr.  21.  1925  ' 
.\pril  21,  1925 — SE  ST.  JOHN  AND 
Sixth  Sts.  S  34.21x86.84  ft.  Part  Lot 
2  Blk  2  R  7  N,  San  Jose.  Chas  O 
Mace  et  al  to  whom  it  may  concern 

April    21,    1925 

April  22.  1925— LOT  8  BLK  1,  Sbdvn 
Lots  1  and  3,  Alba  Park,  San  Jose. 
Theodore  Bernard   to  whom   it  may 

concern April    20,    1925 

April  23,  1925— LOT  5,  J.  M.  Nelson's 
Nob  Hill  Sbdvn.,  San  Jose.  Frank 
Mortenson  to  ^vhom  it  may  con- 
cern  April    23.    1925 

April  24.  1925— SE  WASHINGTON  & 
Seventh  Sts.  E  46x90  feet,  San  Jose. 
Giuseppe    Ferrera   to   whom    it   may 

concern April  24.   1925 

April  24.  1925 — NO.  31  ALVARADO 
Row,  Stanford  Campus,  Palo  Alto. 
Warren    D    Allen    to    whom    it    may 

concern April  16,  1925 

April  24.  1925 — LOT  6  BLK  22,  Beach's 
Addition,  San  Jose.  J  F  Howell  to 
whom  it  may  concern  .  .April  24,   1925 


LIENS  FILED 


SANTA       CI^ARA       COUNTY 


Recorded  Amount 

April  16,  1925— LOT  17  BLK  9,  East 
San  Jose  Homestead  Assn,  San  Jose. 
Pacific  Mfg  Co  vs  Harry  V  Heer 
et  al    $362.89 

April  16,  1925 — LOT  43,  Sierra  Park, 
San  Jose.  S  H  Chase  Lumber  Co 
vs  E  M  Wallace $60.46 

April  16,  1925 — LOT  21  BLK  11,  Han- 
chett  Residence  Park,  San  Jose.  S 
H  Chase  Lumber  Co  vs  Leonore 
Vargas     $125.30 

April  17,  1925— LOTS  12  TO  15,  Los 
Alamos.  Sterling  Lumber  Co  vs 
Manuel  George    $1377.91 

April  21.  1925— NE  WEBSTER  ST.  & 
Coleridge  Ave  NW  75x150  ft.  Ptn 
B  36  Scale  Addition  No.  2,  Palo  Alto. 
H  A  Spreen  vs  Alice  D  Frost .  $3109.85 

April  22.  1925 — LOT  6  BLK  27,  Len- 
drum  Tract.  San  Jose.  Tilden  Lum- 
ber &  Mill  Co  vs  E  E  Brindos 

$411.65 

April  23,  1925— BEG.  AT  PT.  279.30  ft. 
N  and  290  ft.  E  from  SW  Cor.  Lot 
87,  Los  Coches  Rch  E  40x162  ft.  San 
Jose.  California  Planing  Mill  Co  vs 
Edward   G  W   Harmon $522.80 


Saturday,  May  2,  1925 

BELEASE  OF  LIENS 


BUILDING    AND    ENGINEERING    NEWS 
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SANTA       CLARA      COUNTY 

Recorded  Amount 

April  16,  1925— LOTS  1  AND  4  BLK  6 
R  6  S  Snow  &  Petti's  Addition,  Mt. 
View.  The  Minton  Co  to  J  F  Deray 
$82.40 

April  17,  1925— LOTS  16,  17  and  18 
Blk  5,  Hanchett  Tract,  San  Jose. 
John  Doyle  to  J  T  Kay $ — 

April  22,  1925— LOT  43,  Sierra  Park, 
San  Jose.  S  H  Chase  Lumber  Co  to 
E  M  Wallace    $60.40 

April  23,  1925- LOT  23  John  B.  Chase 
Villa  Lot  No.  26  also  N  63  ft.  front 
on  33rd  St.  of  Lot  22,  San  Jose. 
Sunset  Lumber  Co  to  E  E  Weldon 
et  al    $ — 

BUILniNG  CONTRACT? 


SAN   MATt;0    COUNTY 

BUNGALOW  and  earage,  $5000;  Ft. 
Lot  1  Blk  9  Ralston  Ave.,  Burlin- 
game;  owner,  T.  J.  Jones,  Poett, 
San  Mateo. 

RESIDENCE  and  garage,  $7000;  Lot  22 
Blk  9  Carlos  Ave.,  Burlingame; 
owner,  John  D.  Boden;  contractor, 
S.   J.   Olatson. 

STORE  BUILDING,  $10,000;  Lot  6  Blk 
1  Locton  Ave.,  Burlingame;  owner 
S.  D.  Meek,  121  Crescent,  Burlin- 
game; contractor,  Daley  Bros. 

BUNGALOW  and  garage,  $5000;  Lot  7 
Blk  28  Cortez  Ave.,  Burlingame; 
owner,  H.  W.  Wallace;  contractor, 
H.  J.  Hughes,  1041  El  Comeno, 
Burlingame. 

ALTERATIONS,  $1800;  415  California 
Drive,  Burlingame;  owner,  J. 
Syracuse;  contractor,  C.  G.  Adams, 
115    Arundel,    Burlingame. 


COMPLETION  NOTICES 


SAN    MATEO    COUNTY 

Recorded  Ace«pt«4 

April  20,  1925— ATHERTON  SELBY 
Tract  Partitian  Map.  John  Gerdes 
to   whom   it  may  concern. .  Apr.  3,  '25 

April  20,  1925— LOT  39  BLK  44  EAS- 
ton   No.   3,  Burlingame.  P.  J.  Mona- 

han  to  whom  it  may  concern 

April    18,    1925 

April  20,  1925— LOT  23  BLK  5  CEN- 
tral    Add.    San    Mateo.      James      B. 

Temple    et  al    to    H.   T.   Holsher 

April    16,    1925 

April  21,  1925 — LOT  2  BLK  2  MEN- 
lo  Oaks.  E.  Edwards  et  al  to  Wm. 
T.    Klay    April    20,    1925 

April    21,    1925 — LOTS    2    3    &    4    BLK 

5  Schwerin  Add  Visitacion  Valley. 
J.  H.  Taulouse  et  al  to  whom  it 
may  concern April   14,   1925 

April  21,  1925 — LOT  10  BLK  46  LYON 

6  Hoag  Sub  Burlingame.  Charles 
Macdonald  to  M.  Sorensen. Apr.  16,  '25 

April  22,  1925 — PORT.  LOT  22  BLK 
127  So  San  Francisco.  Sterling  Fos- 
ter Inc  to  whom  it  may  concern.. 
March    10,    1925 

.April  22,  1925 — SAN  MATEO  DEPOT 
site.  Southern  Pacific  Co.  to  Fred 
D.    Turner    April    14,    1925 

.April  23,  1925 — NEW  JEFFERSON 
Union  High  School  Colma  .School 
Dist.  to  S.  Fink  &  Shindler,  Sam- 
pel  &  Cody,  D,  .V.  &  E.  Walter  Co., 
M.  E.  Ryan,  McLaughlin  Sheet  Met- 
al Works,  Standard  Electric  Time 
Co.,  Frederick  W.  Snook  Co.,  and 
Stewart    Sales    Co April    18,    1925 


LIENS  PILED 


SAN   MATEO    COUNT't 

Recorded  Amoun\ 

April  22,  1925 — PORT.  LOTS  3  &  4 
Blk  1  San  Mateo  Park.  San  Mateo 
F.ldg.  Trade  Material  vs  Clara  M. 
McGowan    et    al $100.05 

April  22,  1925— PORT.  LOTS  3  &  4 
Blk.  1  San  Mateo  Park.  Wisnom 
Hardware  Co.,  $42;  San  Mateo  Feed 
&  Fuel  Co.  $136.40  vs  Clara  M. 
McGowan    et    al    

April  22.  1925— LOTS  7  &  8  BLK  9 
San  Carlos.  E.  E.  Urch  vs  J.  M. 
Crawford    et    al     $261 

April  23.  1925 — LOTS  7  &  8  BLK  9 
San  Carlos.  Arlington  Dimerg  vs 
J.    M.    Crawford    et    al    $235 


April  23,  1925— LOT  9  BLK  62,  LOT  6 
Blk  61,  Lot  1  Blk  69,  Lot  3  Blk  66 
Lot  28  Blk  72  Burlingame  Sub. 
Harry  Webly  vs  Leonard  &  Holt 
et   al $ — 


COMPLETION  NOTICES 


BUILDING    CONTRACl'S 


■AORAHENTO    COUNTY 


RESIDENCE 

N  75  FEET  OF  LOT  1924  W  &  K 
Tract  24  Sacramento.  All  work  for 
frame  and  stucco  residence. 

Owner — A.  R.  Gallaway  Jr.  and  Lilla 
Gallaway  1358  40th  St.,  Sacramento 

Architect — None 

Contractor — L.  F.  Gould,  1623  O,  Sacra- 
mento. 

Filed  April   20,   1925.  Dated,  — . 
No   payments  given. 

TOTAL    COST.    $16,485 

Bond,    Sureties,    Forfeit,    Limit,    Plans 

and    Specifications,   none. 


DWELLING,  5-room  and  garage  $2000; 
3232  U,  Sacramento;  owner,  W.  S. 
Steeves,   521    38th,    Sacramento. 

DWELLING  5-room  and  garage  $2000; 
3224  U,  Sacramento;  owner,  W.  S. 
Steeves,   521  38th,  Sacramento. 

DWELLING  5-room  and  garage  $2500; 
2521  25th,  Sacramento;  owner,  M. 
Fernandez,  4354  8th  Ave.,  Sacra- 
mento. 

DWELLING  5-room  and  garage,  $2500; 
6200  Slh  Ave.,  Sacramento;  owner 
Floyd  Thompson,  3029  62nd.  Sac- 
ramento. 

BUR  BLDG.,  $6500;  1800  E,  Sacramento; 
owner  M.  Mento,  North  Sacramento 
contr.ictor,  Kinner  &  McAdams, 
Fa-r  Oaks. 

DWELLING  and  garage,  $9000;  2733 
Donner    Way,    Sacramento;    owner, 

F.  Bottaro,    1515    2nd,    Sacramento; 
contractor,    Kinney   &    McAdams. 

STORE,  5-room,  $5700;  No.  3000  C  St., 
Sacramento;  owner,  P.  L.  Phillips, 
2632  H  St..  Sacramento;  contractor, 
A.  L.  Johnson,  2710  Marshall  Way, 
Sacramento. 

DWELLING  5-room  and  garage,  $1100; 
220S  23rd,  Sacramento;  owner 
Greer  &  Harrigan,  618  J.  Sacra- 
mento: contractor,  H.  G.  BIrdsall 
1508    45th,    Sacramento. 

DWELLLN^C,  5-room,  and  garage,  $2800 
1S32  46th.  Sacramento;  owner, 
Greer    &    Harrigan;    contractor,    H. 

G.  Birdsall. 

FL.ATS  (4)  4-room  each,  and  garage, 
$11,000;  2300  N,  Sacramento;  owner 
M.  Hurto,  Blue  Canyon;  contrac- 
tor.   H.    G.    Birdsall. 

DWELLING,  5-room,  and  garage,  $6000 
70S  34th.  Sacramento;  owner,  Mrs. 
Stella  M.  Joslin.  1528  27th,  Sacra- 
mento; contractor,  L.  F.  Gornea, 
1623   O,    Sacramento. 

L.ADIES  rest  room,  $1200;  No.  1531  E 
St..  Sacramento;  owner.  Standard 
Oil    Co. 

FL.AT.  3-room  on  lower  floor,  $1000;  No. 
1006  G  St..  Sacramento;  owner,  M. 
Neilsen.     Premises. 

FLATS    (3)    and    garage,      $11,500;      No| 
2308    V    St..    Sacramento:    owner     E 
A.    Ward,    1428    D   St.,    Sacramento; 
contractor.  E.  W.  Brook,  2912  G  St 
Sacramento. 

RAISE  roof  and  add  2  stories  for  ware- 
house. $16,179;  No.  730  L  St.,  Sacra- 
mento: owner,   R.  G.  Kaeser.   Prom 
contractor,   Chas.   Mabrev   Co 

April  20,  192.") — W  40  FT.  OF  LOT  32 
Blk  14  Gould.  Rex  Jones  to  whom 
It  may  concern April  18,  1925 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   PlacerviJle, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE.   Manager 

905  Sixth  Strkft 


SACRAMENTO    COUNTY 

Recorded  •  Accepted 

April  21,  1925— S  40  FT.  LOT  1858 
and  N  10  ft.  Lot  1859  W.  &  K.  Tract 
24,  Sacramento.  Evelyn  Carithers 
to  whom  it  may  concern. April  13,  1925 
April  22,  1925— S  %  LOT  1,  I,  J,  20th 
and  21st  Sts.,  Sacramento.  Roy  W 
Blair    to   whom    it    may   concern... 

.    •  •. April  15,  1925 

-April  22,  1925— RIGHT-OF-WAY  OP 
railroad,  Sacramento.  Southern 
Pacific  Co  to  whom  it  may  concern 

.   •  •.•, April    21,    1925 

April  17.  1925— W  %  LOT  17  J  ST 
Sub  Tct  1,  Sacramento.  Arthur  C. 
Ryan  to  whom  it  may  concern.... 
April    10,    1925 

♦ 

LIENS  FILED 


SACRAMF.NTO    COf/NTY 

Recorded  .imount 

April  21,  1925— LOT  112,  Heilbron 
Oaks.  Allyn  L  Burr  Co  vs  H  J 
McCurry    and      Louise    Schall      Mc- 

,  "^""y    $1159.25 

April  21.  1925— S  10  FT.  LOT  1812, 
W-.  &  K.  Tract  No.  24,  Sacramento. 
Alfred    H    Borchard    vs    Clarence    L 

Bittner    $235 

April  22,  1925— LOT  78  and  s'l^'  Lot 
1 8.    Heilbron    Oaks.      E    R    Zeigerst 

vs  Lena  E  Hostetter $93  60 

April  22,  192.5— LOT  112  Heilbron  Oaks 
E  R  Zeigerst  vs  Harold  J  Mc- 
Curry      $332  15 

April  20.  1925— S  Vi  OF  LOT  l' T  U 
24  25.  Sacramento.  S.  M.  Wilman 
vs  Everett  Esmond  &  Marie  (ux) 
$272 

♦ 

BUILDING  CONTRACTS 

SAN     >OAavIN    COUNTY 

RESIDENCE  and  garage,  $4700;  644 
Lexington.  Stockton;  owner,  V.  H. 
Schultz.  650  Lexington,  Stockton; 
contrnctor.  F.  P.  Dobson,  920  W 
Harding  Way,  Stockton, 

RESIDENCE  and  garage,  $3150;  2430 
E  Hazel  ton,  Stockton;  owner,  F.  F. 
Hibbard. 

PACKING   SHED,    $4300;    101   N  Locust 
Stockton;      owner,       San       Joaquin 
Market    Assn.,    Wilson    Way   cor. 
Weber.      Stockton;     contractor.      S. 
Potter. 

DWELLING,  $1000;  1651  S  Aurora, 
Stockton;  owner,  Otis  Wlsler,  334 
N  Aurora,  Stockton;  contractor,  H. 
E.  VIckroy,  1122  N  Commerce, 
Stockton. 

RESIDENCE  and  garage,  $4000;  1136 
N  San  Jose,  Stockton;  owner,  L. 
Harrington;  contractor,  P.  J.  Har- 
rington. 

RESIDENCE  and  garage,  $4500;  1646 
W  Poplar;  owner.  K.  T.  Howe;  con- 
tractor, owner. 

RESIDENCE  and  garage,  $8000;  465  N 
Central,  Stockton;  owner,  D.  Chan- 
gala,  536  S  San  Joaquin.  Stockton; 
contractor,  O.  H.  Chain.  807  F  & 
M    BIdg..    Stockton. 

RESIDENCE  and  garage.  $7000;  19  W 
Wyandotte,  Stockton;  owner,  J.  B. 
Podesto.  5  E  Maple,  Stockton;  con- 
tractor.  J.   B.   Goldsmith. 

RESIDENCE  and  garage,  $3000;  616  E 
Miner,  Stktn;  owner,  M.  Schweitzer 

DWELLING  and  garage,  $6000;  1204  W 
Walnut,  Stockton;  owner,  P.  L. 
Hyde. 

RESIDE.N'CE  and  garage.  $3200;  66  W 
Fourtn,  Stockton;  owner,  Henry 
E.  Harrison;  contractor,  O.  A. 
Lundberg. 

RESIDENCE  and  garage,  $7000;  1404 
Plcardy  Drive,  Stockton;  owner,  J. 
A.  Bathhurst,  2104  N  El  Dorado, 
Stockton. 

ENLARGE  B.ARN,  $1500;  1135  E  Jef- 
ferson, Stockton;  owner,  R.  Col- 
danl,  2510  E  Main,  Stockton;  con- 
tractor, P.  Nomellini.  2286  E  Wash- 
ington,   Stockton. 
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COMPLETION  NOTICES 


SAN  JOA<VUIN    COUNTY 


Recorded  *  Accepted 

April  21,  1925— LOT  2  BLOCK  12 
City  Park  Terrace  Deed  trust  loan 
to  Stockton  Land  Loan  .&  Building 
Co.  Mahel  N,  Faraclas  to  whom  it 
may    concern April    8,    1925 

April  21,  1925— LOTS  7  &  13  BLOCK 
3  City  Farms.  R.  C.  Burnett  to  L.  P. 
Haney    April   16,    1925 

April  22,  1925— LOT  4  IN  BLOCK  6 
Lake  Park.  Floyd  R.  Love  to  whom 
it   may   concern April   20,   1925 


LIENS  FILED 


SAN   JOAaUIN    COUNTY 


Recorded  Amount 

April  21,  1925— LOT  12  BLOCK  22 
Stockton  City  Homestead  Associa- 
tion, San  Joaquin  Co.  Central  Lum- 
ber Co.  of  Stockton  vs  Henry 
Weckhorst     $265.30 

April  23,  1925- LOT  4  BLK  5  PARK 
Addition  to  the  City  of  Manteca. 
Hayward  Lumber  &  Investment  Co 
vs  J.   P.  Gephart    $179.70 

April  23,  1925— LOT  7  BLOCK  1 
Park  Addition  to  City  of  Manteca. 
Hayward  Lumber  &  Investment 
Co.  vs  W.  A.  Greer   $213.36 

BUILDING  CONTRACTS 


FRESNO     COUNTY 


PACKING  HOUSE,  $56,000;  2741  Ven- 
ture Ave.,  Fresno;  owner,  J.  B. 
Imdenieden  Co.,  R  St.  corner  Ven- 
ture, Fresno;  contractor,  James  A. 
McCullough  925  Forthcamp,  Fresno 


PEHMIT     SYSTEM    WINS 


(Continued    from    Page    6) 


so    issued    related    to    other    than    sucli 
listed  materials. 

"Upon  the  proof,  we  reasonably  can- 
not accept  the  view  that  these  letters 
are  enough  to  show  a  departure  from 
the  declared  and  established  purpose  of 
the  movement  on  the  whole,  to  avoid 
interference  with  interstate  trade  by 
confining  the  permit  system  sub- 
stantially to  California  produced 
articles. 

The  Issue  As  To   Plaster 

"It  is  true,  however,  that  plaster,  in 
large  measure  produced  in  other  states 
and  shipped  into  California,  was  on  the 
list;  bat  the  eviflenoe  is  that  the  permit 
requirement  wns  coiiliiied  to  such 
plaster  as  previously  hnd  been  broutfht 
into  the  state  and  conuuingled  'irith  the 
couimoii  mass  of  local  property,  anil  in 
respect  of  which,  therefore,  the  inter- 
state movement  and  the  interstate  com- 
mercial status  had  ended. 

"Second:  That  the  permit  require- 
ment for  California  produced  materials 
interfered  with  the  free  movement  of 
materials  and  supplies  from  other 
states.  No  doubt  there  was  such  an  in- 
terference, but  the  extent  of  it,  being 
neither  shown,  nor  perhaps  capable  of 
being  shown,  is  a  matter  of  surmise. 
It  was,  howevei,  an  interference  not 
within  the  design  of  the  appellants,  but 
purely  incidental  to  the  accomplish- 
ment of  a  different  purpose. 

A    Comparison    AVith    Strikes 

"If  an  e.xecuted  agreement  to  strike 
with  the  object  and  effect  of  closing 
down  a  mine  or  a  factory,  by  prevent- 
ing the  employment  of  necessary  work- 
men, the  indirect  result  of  which  is 
that  the  sale  and  shipment  of  goods  and 
products  in  interstate  commerce  is  pre- 
vented or  diminished,  is  not  an  unlaw- 
ful restraint  of  such  commerce,  it  can- 
not consistently  be  held  otherwise  in 
respect  of  an  agreement  and  combina- 
tion of  employers  or  others  to  frustrate 
a  strike  and  defeat  the  strikers  by 
keeping  essential  domestic  building  ma- 
terials out  of  their  hands  and  the  hands 
of    their      sympathizers,      because      the 


means  employed,  whether  lawful  or  un- 
lawful, produce  a  like  Indirect  result. 
A    Liocal    Situation 

"The  alleged  conspiracy  and  the 
acts  here  complained  of,  spent  their 
intended  and  direct  force  upon  a  local 
situation — for  building  is  as  essentially 
local  as  mining,  manufacturing  or 
growing  crops — and  if,  by  a  resulting 
diminution  of  the  commercial  demand. 
Interstate  trade  was  curtailed  either 
generally  or  in  specific  instances,  that 
was  a  fortuitous  consequence  to  remote 
and  indirect  as  plainly  to  cause  It  to 
tall  outside  the  reach  of  the  Sherman 
Act. 

"Third:  That  persons  in  other  states 
were  directly  prevented  or  discourag- 
ed from  shipping  into  California.  In 
respect  of  the  alleged  instances  of  di- 
rect interference  with  interstate  sales 
and  shipments,  the  evidence  is  sharply 
conflicting,  with  the  preponderance  in 
most  cases,  we  think,  on  the  side  of 
appellants.  In  many  of  them  the  in- 
terferences had  no  connection  with  the 
'American  Plan'  or  the  system  and 
efforts  employed  to  effectuate  it  but 
were  in  furtherance  of  independent 
trade  policies  or  other  Isolated  and  dis- 
connected purposes. 


Exceptions   of  81l«ht  Welrbt 

"By  the  foregoing  process  of  elim- 
ination, the  interferences  which  may 
have  been  unlawful  are  reduced  to  some 
three  or  four  sporadic  and  doubtful  in- 
stances, during  a  period  of  nearly  two 
years.  And  when  we  consider  that  the 
aggregate  value  of  the  materials  in 
volved  In  these  few  and  widely  seiii 
rated  instances,  waui,  at  the  atmoNt,  :, 
fe«v  thousand  dollam  compared  irlth  an 
estimated  e.\pendlture  uf  $100,000,00<> 
in  the  construction  of  buildings  in  San 
Francisco  during  the  same  time,  their 
weight,  as  evidence  to  establish  a  con- 
spiracy to  restrain  Interstate  commerce 
or  to  establish  such  restraint  in  fact, 
becomes  so  Insignaflcant  as  to  call  for 
the  application  of  the  maxim,  de  mini- 
mus non  curat  lex.  (The  law  takes  no 
account  of  the  inconsequential). 

"To  extend  a  statute  Intended  to 
reach  and  suppress  real  interferences 
with  the  free  flow  of  commerce  among 
the  states,  to  a  situation  so  equivocal 
and  so  lacking  in  substance,  would  be 
to  cast  doubt  upon  the  serious  purpopf 
with  which  it  was  framed. 

''The  decree  of  the  court  belovr  must 
be  reversed  and  the  case  remand^ 'J 
with   instructions   to  dismiss  the  bill." 


Illustration  shows  a  Clyde  three  drum 
Steam  Hoist  with  swinger  attached  oper- 
ating a  Clyde  Guy  Derrick  handling  the 
coal  supply  for  the  Hydro-Electric  1  jght 
&  Power  Co.,  Connersville,  Indiana. 


Wherever  you  go,  you 
will  find  Clyde  Hoisting 
Equipment  playmg  ajx 
important  part  in  the  in- 
dustrial life  of  the  Nation. 


Complete   Information  about  any  unit  of  the  Clyde  Line  given  cheerfully 
by  the  home  office  or  any  branch. 

You'll  take  pride  in  your  Clyde  ! 


CLYDE  IRON  WORKS  SALES  COMPANY 

Sole  Distributors  for    CLYDE  IRON  WORKS,  Dulutli,  U.  S.  A. 
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SOME  DANDIE  ^^^^ 


Published  by  Koehring  Co, 


The  1925 
Improved 
DANDIE 
One  Sack 
Mixer  with 

Two  or  Four 
Cyhnder 

Engine    Has 
Arrived 


A  New 

Standard  in 

Light  Mixer 

Construction. 

The  Price 

Is  Right  — 

Come  in 

and  See 

Them 


The  Same  Dependability  which  Owners  of  Koehring  Heavy 
Duty  Pavers,  Mixers  and  Shovels  Have  Come  to  Take 
For  Granted,   Is   Embodied  in 

This  Dandie  Light  Mixer 

Manufactured  by 

KOEHRING  CO.,  MILWAUKEE,  WIS. 

Everything  for  the  Contractor 

Harron,Rickard&McConeCo. 
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POWER      DEVELOPMENT      PLANNED 


To  help  defray  the  cost  of  an  exten- 
sive program  of  expansion  on  many 
portions  of  its  territory  in  the  San 
Joaquin  Valley,  the  San  Joaquin  Light 
and  Power  Corporation  has  asked  the 
railroad  commission  of  California  for 
authority  to  issue  and  sell  $1,000,000 
par  value  of  its  7  per  cent  prior  pre- 
ferred stock. 

Foremost  among  the  improvements 
contemplated  are  the  erection  of  new 
substations  at  Kingsburg  and  Le  Grand 
to  cost  $250,000  and  300,000  respec- 
tively. 

The  entire  program  is  to  be  under- 
taken under  the  annual  budget  appro- 
r»riations  aggregating  approximately 
$8,000,000,  and  will  be  an  important 
step  in  the  power  corporation's  prepa- 
ration for  a  great  increase  in  the  de- 
mand for  power,  both  for  agricultural, 
industrial  and  domestic  purposes. 

In  addition  to  the  two  new  sub- 
stations, additional  equipment  is  to 
be  installed  in  the  substations  at 
Kearney,  Coarse  Gold,  Caruthers,  Ray- 
mond, Henrietta  and  Weed  Patch,  and 
the  Merced  gas  plant   is   to   be  rebuilt. 


Southern  Pacific  Railroad  will  con- 
struct 12-mile  extension  of  company's 
line  from  Valley  Springs  to  site  of 
Calaveras  Cement  plant  at  Kentucky 
House,  one  mile  south  of  San  Andreas 
In   Calaveras  county. 


California  has  been  one  of  the  lead- 
ing Portland  cement  producing  states 
since  the  installation  of  the  first  plant 
in  this  state  in  1898  and  now  ranks 
third  in  the  manufacture  of  this  pro- 
duct, according  to  information  con- 
tained in  United  States  geological  sur- 
vey reports.  This  state  also  bears  the 
distinction  of  being  the  leading  cement 
producer  west  of  the  Mississippi. 

The  importance  of  the  Portland  ce- 
ment industry  to  California  is  best  ex- 
emplified by  the  consumption  of  fuel, 
in  which  it  is  second  only  to  the 
petroleum  industry.  Last  year  the 
Portland  cement  industry  used  well 
over  three  million  barrels  of  fuel  oil. 
This  industry,  which  converts  rock  into 
a  highly  manufactured  product,  en- 
riches the  state  by  about  $30,000,000 
yearly. 

In  the  case  of  Portland  cement,  Cali- 
fornia leads  all  states  with  a  per 
capita  quota  of  about  two  and  a  quar- 
ter barrels.  California  produced  ce- 
ment builds  California  road,  street  and 
alley  pavements,  homes,  factory  and  of- 
fice structures,  and  is  used  in  myriad 
other  ways. 

In  the  building  of  concrete  streets, 
California  again  topped  her  sister 
states  Last  year  this  state  contracted 
for  the  building  of  about  269  miles  of 
pavement  of  the  average  width  of  30 
feet.  California  now  has  1007  miles  of 
this  type  of  pavement.  About  twenty 
miles  of  concrete  alley  paving  were  also 
contracted  for  last  year. 

This  state  now  ranks  second  in  the 
total  mileage  of  concrete  rural  high- 
ways, with  3466  miles.  Illinois  forged 
into  the  lead  by  building  1204  miles  in 
1924.  California  built  only  178  miles 
last  year,  but  indications  are  that  this 
mileage  will  be  exceeded  in  1925.  How- 
ever, this  state  may  well  be  proud  of 
her  system  of  improved  highways, 
which  is  methodically  being  added  to 
each  year. 

In  1924  this  state  produced  about  11,- 
615,000  barrels,  an  increase  of  about  5 
per  cent  over  the  previous  year.  At 
the  end  of  1923  the  California  mills  had 
a  surplus  of  290,183  barrels,  and  the 
production  in  1924  was  111,000  barrels 
greater  than  the  year's  shipments, 
making  a  total  surplus  of  some  400,000 
barrels. 


RECLAMATION    HEAD      GOES      EAST 
TO    DISCUSS   IRRIGATION 


A.  T.  Spencer,  president  of  the  state 
reclamation  board,  has  left  for  Wash- 
ington to  discuss  with  government 
officials  the  Boggs  plan  for  spending 
$51,000,000  on  reclamation  and  irriga- 
tion work  in  the  San  Joaquin  River 
Valley. 

If  bills  introduced  by  Senator  Frank 
S.  Boggs  of  Stockton  and  passed  by 
both  houses  of  the  legislature  are 
signed  by  the  governor  the  state  will 
contribute  one-third  of  the  money  con- 
tingent upon  a  similar  appropriation 
from  the  federal  government. 

Land  owners  In  the  valley  have  al- 
ready pledged  themselves  to  pay  the 
remaining  $17,000,000  and  Spenc'er'sJ 
purpose  in  the  national  capital  will  be 
to  promote  the  federal  aid. 


California  producers  and  users  of 
minerals,  as  well  as  executives  of  re- 
lated industries  and  utilities  will  as- 
semble at  the  statewide  mineral  con- 
ference to  be  held  in  the  New  Chamber 
of  Commerce  building  in  Los  Angeles, 
May  15  and  16.  This  meeting  was 
called  by  the  California  Development 
Association  at  the  request  of  the  De- 
partment of  Mines  and  Mining  of  the 
Sacraii.ento  Chamber  of  Commerce.  All 
mining-  men  interested  are  urged  to  at- 
tend. Vice  President  C.  E.  Jarvis,  and 
Manager  Bert  F.  Hews,  will  represent 
the  Department. 

President  R.  E.  Hjle  of  the  Associa- 
tion will  be  the  general  Chairman, 
while   the  session   chairmen   will   be: 

Morning  May  15,  W.  J.  Loring  of  the 
Northern  Mining  Group;  Afternoon, 
Chairman  Rush  T.  Sill,  of  the  Southern 
Mineral  Group;  Morning,  May  16th  Ex- 
ecutive Secretary  Edwin  Higgins  of  the 
Los  Angeles  Chamber  of  Mines  and  Oil. 

Speakers  .ind  subjects  will  Include; 
Paul  Shoup,  Vice  President,  Southern 
Pacific  Company.  "Relation  of  Trans- 
portation to  our  Natural  Resources;" 
John  Treanor,  Riverside  Portland  Ce- 
ment Co..  "Cement  Industry  of  Cali- 
fornia;" Athol  McBean,  President  Glad- 
ding, McBean  Corp.,  "Clay  Products  In- 
dustry of  California;"  W.  J.  Loring, 
Past  President,  American  Mining  Con- 
gress. "Increasing  the  Production  of 
Metallic  Minerals  in  California;"  Max 
T.  Seaton,  president  Sierra  Magnesite 
Company,  "California's  Production  of 
Magnesite  and  Non-metallic."  One  of 
the  Power  Company's  representatives 
will  also  speak  on  Hydro-electric 
Power   and    the   Mining   Industry." 

Special  problems  to  be  considered  in- 
clude: Mineral  production  and  con- 
sumption study,  with  view  towards  en- 
couraging new  markets  and  new  min- 
eral manufacturing  payrolls;  investi- 
gation of  tariffs  to  obtain  just  protec- 
tion against  foreign  competition  in 
minerals;  studies  of  taxation,  trans- 
portation, labor,  mining,  and  metallur- 
gical problems;  publicity  campaign  to 
broadcast  the  mineral  opportunities  in 
State  and  Coast;  co-ordination  of  min- 
eral and  related  industrial  groups. 


.SOVIET      GOVERNMENT      SEEKS      TO 
EMPLOY  LOCAL  ENGINEER 


Reports  that  John  B.  Bubb,  former 
superintendent  of  the  Tuba  Manufac- 
turing Company's  plant  here,  has  been 
offered  a  position  as  consulting  engi- 
neer for  the  Union  of  Soviet,  Socialistic 
Republics  of  Russia,  have  been  con- 
firmed  by   Yuba   officials. 

The  imprfssion  which  Bubb  made 
upon  members  of  a  commission  from 
the  Soviet  government  which  recently 
visited  America  and  spent  considerable 
time  at  the  Yuba  plant  in  Marysville, 
led  to  his  selection  for  the  important 
post.  If  he  accepts  he  will  advise  with 
Soviet  agents  in  the  mining  of  platinum 
in  the  Ural  Mountains.  The  Tuba 
Manufacturing  Company  is  now  engag- 
ed on  a  $2,000,000  contract  for  the  man- 
ufacture of  five  dredgers  for  the  Soviet 
power. 

Bubb  is  at  present  in  Seattle  on  busi- 
ness for  the  Yuba  Company.  His  head- 
fiuarters  are  in  San  Francisco. 
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April  building  permits  in  San  Francisco,  totaling  994  and  involving  an 
expenditure  of  ?6,],02,731,  establishes  another  new  construction  record  for 
this  city. 

Although  the  number  ot  permits  for  the  month  just  passed  Is  somewhat 
less  than  for  the  preceeding  month  when  they  numbered  1125,  nevertheless  the 
expenditures  involved  in  April  permits  exceeds  by  $971,766  those  of  permits 
Issued  in  March  of  this  year,  the  latter  amounting  to  $5,130,965. 

Compared  with  April  of  last  year,  the  month  just  ended  shows  a  gain  of 
$1,066,058. 

A  comparison  of  building  activities  for  the  first  four  months  of  this  year 
shows  that  San  Francisco's  building  program  is  well  under  way,  particularly 
for  this  time  of  year.  More  buildings  are  being  erected  than  ever  before  and  at 
a  greater  investment  cost,  proof  of  the  fact  that  the  expansion  of  San  Fran- 
cisco la  developing  at  a  most   rapid  rate. 

The  steady  and  continuous  growth  of  building  this  year  and  compared 
with  the   corresponding   period  of   1924   will   be   seen  from   the   following   table- 

1925  1924 

No.  of  Permits  Value  No.  of  Permits  Value 

January      875  $3,403,623  773  $3,178  413 

■^P'''!      994  6,102.731  1045  5.036,673 

March     1125  5,130,965  994  4,652,933 

There  have  been  less  strikes  and  Good  concrete  can  be  made  from 
labor  troubles  so  far  this  year  than  crushed  limestone  or  hollow  tile  waste 
in  the  corresponding  period  during  any  the  Bureau  of  Standards,  Department 
of  the  past  ten  years,  according  to  the  of  Commerce,  finds.  The  only  drawback 
figures  compiled  on  labor  conditions  by  to  the  use  of  such  material  Is  the 
Roger  W.  Babson,  statistician  and  angularity  of  the  pieces,  wjhich 
business  authority.  "This  is  not  a  mere  malces  the  concrete  flow  less  readily 
accident,"  according  to  Mr.  Ba,bson,  and  makes  it  harder  to  handle  by  the 
"but  IS  the  result  ot  certain  funda-  methods  used  In  large  construction  en- 
mental  conditions  that  are  bound  to  terprises.  This  drawback  can  be  reme- 
affect  the  trend  ot  trade  unionism  dur-  died  by  oversanding,  the  Bureau  be- 
ing the  next  ten  years."  Mr.  Babson  lieves.  Large  quantities  of  waste  ma- 
believes  that  the  trade  unions  ot  lerial  accumulate  around  quarries 
America  will  have  "poor  business"  for  producing  dressed  limestone,  and  the 
awhile  because  ot  the  lack  of  outlet  for  same  is  true  of  plants  manufacturing 
surplus  manufactured  articles.  During  hollow  tile.  An  investigation  was  un- 
the  war,  plant  facilities  were  in-  dertaken  by  the  Bureau  of  Standards 
creased  to  such  an  extent  that  we  now  to  see  If  this  material  could  not  b* 
manufacture  60  per  cent  more  goods  used  for  concrete.  Test  cylinders  were 
than  we  have  a  domestic  market  for.  made  up,  using  several  standard  pro- 
European  trade  would  ordinarily  as-  portions,  and  using  as  the  coarse  ag- 
similaie  this  vast  surplus,  but  Europe  gregate  limestone  in  some  of  the  cyl- 
owes  us  $20,000,000,000,  and  the  only  inders,  crushed  tile  in  others,  and  Po- 
way  she  can  pay  us  is  in  goods.  Under  tomac  river  gravel  in  others.  The  other 
this  condition  we  shall  likely  see  conditions  were  made  as  nearly  the 
foreign  made  goods  competing  in  our  same  as  possible.  In  the  tests  the 
markets  to  such  an  extent  that  the  limestone  concrete  proved  slightly 
production  in  this  country  will  be  con-  weaker  than  the  gravel,  and  the  tile 
siderably    under   the      capacity     of   our  concrete  about   one-fourth   stronger. 

greatly  enlarged  manufacturing  plants.  

Organized  labor  is  most  successful  in  a  Ed    Hebern,    inventor    of   the    electric 

market  where  the  demand  for  men  ex-  code  machine  and  president  of  the  He- 

ceeds   the   supply   and    since   conditions  bern      Electric     Code      Company,      was 

will    be    reversed    for    some    little    time  arrested  in  Oakland,  May  1,  on  charges 

to    come,    Mr.      Babson      predicts      that  of  violating  the   state   "Blue  Sky  law." 

labor  will  not  be  quite  so  aggressive  in  Hebern's     arrest    followed    a     meeting 

the    future    as    it   has    been    during   the  of   more   than    100    stockholders    of   the 

past  few  years.  company,  mostly  women,  with  deputies 

of     the    state    corporation    department 

rph^  „,.„ J       T-                  ^.   ,             ,,  and   Prosecuting   Attorney   Fred   Dona- 

The  proposed  ordinance  which  would  h^e.    Warrants    were    also    issued    for 

IZ   J^l.^    "  ^    "f-  •;""  •^l"^'    T    l""^*  the  arrest   of  J.  A.  Wright,  vice  presi- 

WrtZVi'^^      nTl     '^'^Vl^T'^^M''  ^f"""  dent    of   the   company.    It    was   charged 

Pl?.n  np.  r               heard  before  the  C.^^  ^^^^  ^^^^^  ^.^^^  ^           ^                       ^ 

Planning  Commission  May  15.     William  ^^Id   for  $5. 

H.    George,    president    of    the    Builders'  

Exchange,   has   a   petition    signed   by   a  Forest  acreage  containing  from  250.- 

number   of   organizations   in   protest    to  000,000    to    300,000,000    feet    of    lumber 

the  ordinance  as   it  now  stands.  („    the    Fandango    unit    of    the    Modoc 

-   national    forest,    will   be   appraised   and 

Northern  Pacific  Railway  officials  sold  to  the  highest  bidder  within  a 
vote  to  construct  150  miles  of  rail-  short  time,  according  to  Paul  G.  Red- 
road  between  Bend  and  Klamath  Falls,  ington,  of  San  Francisco,  federal  dis- 
Ore.,  at  a  cost  of  $6,500,000.  The  line  trict  forester.  The  tract  is  expected 
win  be  an  extension  of  the  Oregon  to  furnish  from  10,000,000  to  12,000,000 
Trunk  Railway,  according  to  A.  D.  feet  of  lumber  annually  for  25  years 
Charlton,  general  passenger  agent  for  and  will  require  the  services  of  100 
the  Northern  Pacific  at  Portland.  men. 

Building     permits     issued     in     Sacra-  J.    M.    Evans,    for    the    past    eighteen 

mento  for  the  first  four  months  ot  1925  months  city  electrician  of  Modesto,  has 

totaled   1099   in   number,   valued   at   $4.-  tendered    his    resignation    to    the    city 

158.426,    in    comparison    with    1214    per-  council  to  accept  a  more  lucrative  po- 

mlts,    valued    at    $2.S1 9.426,    issued    for  sitlon    under    civil      service      with      the 

the  same  period  In  193<.  state. 


ALONG  THE  LINE 


Fire  originating  In  a  hot  box  de- 
stroyed the  mill  of  the  Modoc  Pine 
Company  at  Aspgrove,  twenty-five 
miles  north  of  Klamath  Falls,  Ore., 
May  5,  with  an  estimated  loss  of 
$125,000.  The  loss  was  partially  covered 
by  insurance.  The  mill  employed  about 
eighty  men  and  had  a  dally  capacity  of 
110,000  feet.  The  yard  and  offices  of 
the  company  were  untouched.  The  mill 
was  owned  by  the  Menefee  Interests 
of  Portland  and  did  not  run  last  sea- 
son. It  was  purchased  this  Spring 
from  J.  O.  Goldthwaite,  Klamath  Falls 
lumberman. 


The  Geyser  Highway  Association 
has  filed  articles  of  incorporation  with 
Secretary  of  State  Frank  C.  Jordan. 
The  purpose  of  the  organization  Is  to 
promote  the  construction  of  a  highway 
from  Oakland  to  Geyser  Springs,  pass- 
ing through  Oakland,  Pinole,  Rodeo, 
Vallejo,  Napa,  St.  Helena,  Yountville, 
Oakvllle.  Callstoga,  GeyservIIle,  Alex- 
ander Valley  and  Layton.  The  directors 
are:  A.  G.  Haskell,  St.  Helena;  John  D. 
Cochrane,  Napa,  and  T.  D.  Kilkenny, 
Vallejo. 


Frank  Davis,  26,  lost  his  life  at 
Bakersfield  April  30  when  he  attempted 
to  swim  the  swift  water  of  the  Kern 
river  in  the  gorge  at  the  Kern  river 
canyon.  He  was  an  employe  of  the 
state  highway  commission  and  met  his 
death  after  he  is  said  to  have  volun- 
teered to  swim  the  river  to  place 
stakes  on  the  opposite  bank  for  one 
of  the  surveyors  of  the  commission. 


Albert  H.  Morgan,  Jr.,  for  two  years 
a  member  of  the  Berkeley  City  Plan- 
ning Commission,  was  unanimously 
elected  president  of  the  commission  at 
a  reorganization  meeting  of  that  body. 
Col.  Edwin  Landon  has  been  named  first 
vice  president  and  Mrs.  Aaron  Schloss, 
second   vice  president. 


Utah  Construction  Company  of  San 
Francisco  and  Suit  Lake  City  has  been 
awarded  a  contract  by  the  Department 
of  the  Interior  to  construct  the 
Guernesy  Dam  on  the  North  Platte  re- 
clamation project  in  Nebraska  and 
Wyoming.  The  contract  price  is  $1,- 
288,121. 


H.  F.  Holley  has  resigned  as  en- 
gineer of  surveys  and  designs  for  the 
Nevada  Highway  Department  to  be- 
come assistant  chief  engineer  ot  the 
Automobile  Club  of  Southern  Cali- 
fornia. 


Monterey  wants  a  city  manager.     Ap- 
plications     should      be      addressed      tr> 
Argyll    Campbell,      city    attorney,      -.r,-  ' 
must  be  accompanied  by  full  details 
to   age,    education,    experience   and    i 


John  L.  Bacon,  present  mayor  of  San 
Diego,  Calif.,  and  an  engineer,  has 
been  re-elected  for  his  third  consecu- 
tive  term. 


Saturday,  May  9,   1925 


BUILDING    AND    ENGINEERING    NEWS 


ORGANIZATION  NEWS 


Or^antzatlons    havlitg    a    direct    connection 


rlth   the  constmctlon   indnatry  are  Invited   to   rabmit   nena   (or   pnbUea-       ' 
tlon  In  thia  departaaeBt. 


'CLOSED  SHOP"  CONDITIONS 

HAMPERS  SCHOOL 


Closed  shop  conditions  in  the  building 
industries"  are  indirectly  hampering 
children  o£  Cleveland,  and  other  Ameri- 
;an  cities,  preventing  them  from  being 
supplied  with  adequate  facilities  for 
heir  education,  according  to  a  report 
compiled  by  the  American  Plan  Asso- 
nation    of   Cleveland,   Ohio. 

It  is  the  claim  of  the  organization 
;hat  the  cost  of  constructing  school 
buildings  is  so  much  greater  than  it 
A'ould  be  under  open  shop  that  funds, 
A'hich  should  be  ample  to  provide  ade- 
luate  facilities,  do  not  meet  the  need 
:or  school  room. 

Based  on  finding  in  58  American 
cities,  the  association  asserts,  it  costs 
jn  an  average  of  30  per  cent  more  to 
!rect  public  schools  in  communities 
where  the  closed  shop  has  sway  than 
t  does  in  cities  where  there  is  an  open 
ihop. 

In  Cleveland  during  1924  the  report 
states  that  it  cost  47  cents  per  cubic 
foot  for  school  buildings  under  the 
:losed  shop  plan,  as  against  21  cents  in 
Los  Angeles  under  open  shop  condi- 
Lions. 


rRADES     IN    DES    .MOINES    VOTE    TO 
CONTINUE    1924    RATES 

The  majority  of  the  building  trades 
in  Des  Moines.  Iowa,  have  voted  to  con- 
tinue 1924  rates  for  this  year.  Struc- 
tural iron  workers  will  continue  at  the 
old  rate  of  $1.12i,^  until  July  1,  when 
the  scale  will  go  to  $1.25  under  an 
agreement  expiring  March  31,  1926. 
Plasterers  were  raised  from  $1.37%  to 
$1.50  on  April  1.  Cement  finishers  were 
granted  an  increase  from  $1.12  Vi  to 
$1.25  on  April  1.  Other  rates  are:  com- 
mon laborers,  67%  cents;  bricklayer 
hodcarriers,  77%  cents;  plasterer 
tenders,  90  cents;  painters,  $1.00;  elec- 
tricians, 1.12%;  plumbers  and  steam- 
fitters,    $1.25;    carpenters,    $1.12%. 


BRICKLAYERS  RENEAV  AGREEMENT 

Announcement  is  made  by  the  Asso- 
ciated Builders  of  Chicago  that  the 
present  agreement  with  the  bricklayers 
has  been  renewed  for  a  period  of  one 
year  at  the  old  rate  of  $1.50  per  hour. 
The  only  change  in  the  agreement  is 
the  a'ldition  of  a  clause  which  provides 
that  "all  checks  issued  must  have  the 
contractors  name,  office  or  home  ad- 
dress and  telephone  number  printed 
thereon." 


APPRENTICE      SCHOOLS    BEING      OR- 
GANIZED   IN     SYRACUSE 

The  latest  addition  to  the  list  of 
large  cities  where  courses  in  the  build- 
ing trades  are  offered  by  the  public 
schools  is  Syracuse.  The  classes 
which  are  being  started  will  be  under 
the  control  of  joint  committees  made  up 
of  employers,  union  men  and  a  repre- 
sentative of  the  Board  of  Education. 
Union  officials  have  assured  the  con- 
tractors of  their  willingness  to  co- 
operate, and  will  compel  each  ap- 
prentice to  attend  the  class  in  his  par- 
ticular trade. 


PLUMBER    HONORED 

In  recognition  of  two  years  of  ser- 
vice as  president  of  the  San  Francisco 
Master  Plumbers'  Association,  In  ad- 
dition to  active  work  before  entering 
that  office,  the  aR."iociation  has  present- 
ed William  P.  Goss  a  beautiful  chest 
of  silver. 


Electrical   Meet   Will   Draw 

2500  to  San  Francisco  Next  Month 


The  pilgrimage  westward  next  month 
of  some  2500  or  more  Eastern  leaders 
in  the  olectrical  industry  on  the  occa- 
sion of  the  forty-eighth  annual  con- 
vention of  the  National  Electric  Light 
Association  to  be  held  here  June  15  to 
19,  is  an  event  of  great  significance  to 
the  future  development  of  the  entire 
Pacific  Coast. 

This  is  the  belief  of  Western  leaders 
in  the  electrical  field,  who  are  complet- 
ing plans  for  the  reception  and  enter- 
tainment of  what  is  said  to  be  the  larg- 
est single  industrial  organization  in 
the    country. 

The  convention  will  represent  a 
business  capitalized  at  seven  billion 
dollars.  Its  financing  totals  more  than 
a  billion  dollars  annually.  Although 
the  sessions  of  the  convention  will  all 
be  held  here,  the  Pacific  Coast  as  a 
whole  will  join  in  being  host  to  these 
distinguished  visitors.  The  registered 
attendance  of  the  convention  is  ex- 
pected   to    exceed    five   thousand. 

Four  special  trains  have  already 
organized  for  Eastern  delegations. 
Others  will  in  all  probability  be  added 
to  these  to  accommodate  sectional 
groups  now  being  formed.  A  special 
housing  committee  has  commandeered 
all  of  the  best  hotel  facilities  in  San 
Francisco  and  broadcasted  the  news  to 
association  members  that  there  will  be 
room  for  everyone. 

The  interest  of  the  East  is  two-fold — 
to   attend     the     deliberations     of     this 


meeting,  considered  one  of  the  most 
important  in  recent  years  from  the 
standpoint  of  program,  and  to  see  the 
great  hydroelectric  development  of  the 
West  in  which  this  section  of  the  coun- 
try has  been   the   pathfinder. 

The  visiting  Eastern  captains  of  the 
electrical  industry  will  personally  in- 
spect many  of  the  big  projects  on  the 
Pacific  Coast. 

A  recent  survey  Indicated  that  dur- 
ing 1925  alone  the  Western  states  will 
bring  in  some  585,000  horsepower  In 
new  generating  capacity  to  serve  the 
great  region  this  side  of  the  Rocky 
mountains.  This  program  Is  conserva- 
tively estimated  to  represent  an  In- 
vestment of  approximately  $220,000,000 
in  dams,  tunnels,  power  houses,  trans- 
mission lines,  substations  and  distrib- 
uting  systems. 

One  of  the  big  topics  for  discussion 
at  the  convention  will  be  the  subject 
of  customer  ownership.  This  subject 
will  be  presented  to  the  convention  In 
a  report  of  the  public  relations  com- 
mittee of  the  association,  which  has 
spent  many  weeks  in  study  and  prepa- 
ration. 

It  has  been  five  years  since  the  Na- 
tional Electric  Light  Association  has 
met  on  the  Pacific  Coast.  During  the 
intervening  years  the  industries  of  the 
West  have  recorded  many  achieve- 
ments which  have  commanded  the  at- 
tention of  the  East. 


'American   Plan"   Recommended   For 
Study  by  Portland  Building  Interests 


O.  G.  Hughson,  editor  of  the  "Master 
Builder,"  the  oflicial  organ  of  the 
Northwest  Contractors'  Association  of 
Portland,  Ore.,  and  the  Master  Build- 
ers' Association  of  that  city,  recom- 
mends that  the  construction  interests 
in  that  section  study  the  "American 
Plan"  system  as  operated  in  San  Fran- 
cisco in  an  effort  to  break  "a  strangle- 
hold on  the  building  industry"  in  Port- 
land. 

Under  the  caption  "If  there  ever  was 
a   time,"   Mr.   Hughson   says: 

If  there  ever  was  a  time  when  the 
building  contractors  of  this  city  should 
consider  their  obligation  to  the  public 
in  exerting  their  utmost  endeavor  to 
keep  the  cost  of  building  construction 
within  reasonable  bounds,  that  time  is 
NOW. 

It  was  the  general  opinion  of  the 
building  contractors  not  only  of  Port- 
land but  of  the  Northwest  that  there 
was  nothing  in  conditions  to  justify 
any  material  .  raise  in  wages  for  1925, 
but  nevertheless,  since  that  conclusion 
was  arrived  at  $1.00  per  day  increase 
has  been  demanded  and  granted  to  the 
pliasterers  and  the  bricklayers,  and 
now  the  demand  of  the  lathers  for 
another  $1.00  has  been  granted.  After 
July   1   there   will  be  no  more  time   and 


one-half  time  for  over  work  by  the 
structural  iron  ■workers — all  over  time 
will  call  for  double  time.  The  wages 
for  carpenters  remain  at  present  at 
$8.00,  but  we  have  heard  two  contrac- 
tors say  they  would  not  oppose  very 
strenuously  should  the  carpenters  seek 
to  place  themselves  up  somewhere  near 
the  new  scale  for  the  other  crafts. 
And  so  it  goes.  In  this  connection  at- 
tention i.s  called  to  the  decision  of  the 
U.  S.  supreme  court  in  the  case  of  the 
district  court  of  California  against  the 
material  men  of  San  Francisco,  in  which 
the  decision  of  the  lower  court  was  re- 
versed and  thus  the  American  plan  be- 
comes a  legalized  device  for  combatting 
such  conditions  as  obtained  at  the 
Golden  Gate. 

It  would  be  well  for  those  con- 
tractors upon  whose  shoulders  falls 
the  burden  of  fighting  these  battles 
for  the  public,  to  carefully  post  them- 
selves on  this  San  Francisco  plan  for 
breaking  what  was  considered  a 
strangle-hold  on  the  building  industry 
there. 

With  the  prospective  rapid  expansion 
of  the  city  every  consideration,  it  would 
seem,  should  be  given  those  who  stand 
ready  to  "freeze"  their  capital  in  the 
construction  of  buildings,  for  it  is  only 
by  such  construction  that  the  city 
grows. 


BXOH.ANGE  TO  BANftUET 


The  fourth  anniversary  banquet  of 
the  Contra  Costa  County  Builders'  Ex- 
change, with  headquarters  in  Rich- 
mond, will  be  held  Friday  evening 
May   15.   Committees     have     been     ap- 


pointed and  a  complete  report  cover- 
ing speakers  and  entertainment  fea- 
tures will  be  submitted  at  the  next 
regular  meeting  of  the  exchange.  The 
event  promises  to  be  the  biggest  so- 
cial affair  undertaken  by  the  organiza- 
tion. 
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Apprentice   Training   Movement   in   Cleveland 
Meeting  With   Success 


(Special  Correspondence) 


A  new  tra  in  the  woild  of  education 
in  this  country  was  Initiated  In  Cleve- 
land on  Friday,  April  10,  1925,  when  a 
group  of  building  trade  apprentices, 
who  had  completed  certain  prescribed 
work,  were  presented  with  diplomas 
by  the  public  school  system  of  that 
city.  This  is  the  first  time  that  edu- 
cation has  officially  placed  its  stamp 
of  approval  as  symbolized  by  a  diploma 
upon  men  of  brawn  and  skill  rather 
than  upon  men  of  abstract  learning 
and   theory. 

Those  who  witnessed  the  impressive 
ceremony,  which  was  held  in  the  audi- 
torium of  the  East  Technical  High 
School,  were  convinced  that  the  public 
educators  of  the  country  are  beginning 
to  realize  their  responsibility  in  the 
training  not  only  of  the  minds  but  the 
hands  of  the  youth  of  America. 

The  opinion  was  freely  expressed  on 
all  sides  that  the  first  annual  com- 
mencement of  a  building  trade  school, 
which  was  in  the  way  of  being  some- 
what a  novelty,  would  witliin  the  next 
few  years  be  a  well  established  Insti- 
tution  in   every   city. 

Plumbers    Start    Movement 

The  apprentice  training  movement  In 
Cleveland  dates  back  to  1917  when  a 
night  class  for  sheet  metal  workers 
was  organized.  In  1918,  a  committee  of 
master  and  journeymen  plumbers  de- 
cided that  some  provision  must  be 
made  to  recruit  apprentices  for  that 
important  branch  of  the  building  in- 
dustry. This  committee  petitioned  the 
Board  of  Education  to  assist  in  the 
work  of  starting  and  maintaining  such 
a  school.  The  request  was  granted  and 
in  the  brief  space  of  seven  years  the 
movement  has  grown  until  now  in 
place  of  a  handful  of  boys  in  one  trade 
there  are  nearly  one  thousand  boys  in 
six  trades  attending  the  part-time 
schools. 

All  of  the  schools  are  conducted  un- 
der the  same  general  plan,  which  pro- 
vides for  a  joint  committee  in  charge, 
composed  of  an  equal  number  of  con- 
tractors and  journeymen  and  a  repre- 
sentative of  the  public  school  system. 
The  schools  come  under  the  provisions 
of  the  Smith  Hughes  Act,  which  is  a 
Federal  Statute  enacted  in  1917,  that 
provides  for  federal  and  state  aid  in 
apprentice    training. 

The  Federal  Board  for  Vocational 
Education  and  the  State  Board  for 
Vocational  Education  have  cooperated 
in  every  possible  way  with  the  Cleve- 
land committees  in  making  the  appren- 
tice  schools   successful. 

HoldH    PnpU's   Interest 

One  of  the  strong  features  of  the 
Cleveland  system  is  that  every  possible 
effort  is  made  to  keep  the  boy  inter- 
ested In  his  job  and  further  to  keep 
him  steadily  employed.  Many  trade 
schools  in  the  past  have  prospered  for 
a  time  and  then  failed  utterly  because 
too  little  attention  was  paid  to  these 
two  important  factors. 

In  order  to  retain  the  Interest  of  the 
apprentices  they  are  given  instruction 
in  both  the  theoretical  and  practical 
problems  of  their  trade.  A  bricklayer 
for  instance  is  not  only  taught  how  to 
lay  brick  in  a  wall,  but  he  is  also 
taught  something  of  the  history  and 
development  of  this  ancient  art.  He  is 
also  given  instruction  in  the  mathe- 
matics of  his  trade  and  learns  how  to 
lay  out  his  work  from  plans  which  he 
himself  has  drawn.  This  same  course  Is 
followed    in    all    the    trades    with    the 


result  that  the  apprentice  looks  upon 
his  chosen  trade  somewhat  in  the 
same  light  as  a  professional  man  does 
his  profession  rather  than  merely  as 
an    avenue    for   a   livelihood. 

Motion    Plctnreti    Viwd 

In  addition,  from  time  to  time  even- 
ing meetings  are  arranged  at  which 
moving  pictures  depicting  certain 
phases  of  the  manufacture  of  materials 
used  by  the  students  are  shown.  Not 
long  ago  the  bricklayers  were  Invited 
to  attend  a  meeting  of  this  kind  where 
a  picture  was  thrown  on  the  screen 
showing  the  processes  of  manufactur- 
ing brick.  At  this  meeting  an  architect 
delivered  an  address  relative  to  the 
art  of  bricklaying,  in  which  was  em- 
phasized the  fact  that  the  skilled  me- 
chanic is  necessary  in  the  proper  de- 
velopment of  the  Ideas  which  the  ar- 
chitect has  in  mind  when  he  draws 
a   set   of   plans   for  a  building. 

In  order  to  insure  an  apprentice  that 
he  will  be  given  steady  employment 
during  his  entire  four  year  course  each 
boy  is  indentured  to  a  contractor  in 
his  chosen  trade  with  the  understand- 
ing that  if  his  employer  runs  out  of 
work  he  will  be  given  temporary  em- 
ployment with  another  employer  in 
that  branch.  Thus  the  danger  of  boys 
leaving  before  the  expiration  of  their 
apprenticeship  period  due  to  unemploy- 
ment  is  minimized. 

Strict  disciplinary  measures  are  used 
on  the  boys  who  willfully  absent 
themselves  from  the  class-room  or  job. 
Each  boy  is  taught  the  sacredness  of 
the  contract  which  he  himself  has  en- 
tered Into,  and  those  who  violate  their 
agreement  are  dealt  with  severely. 
Classroom    and    Job 

Each  apprentice  spends  four  hours  a 
week  in  the  class-room  for  which  he  is 
paid  by  his  employer,  and  the  balance 
of  the  time  is  spent  on  the  Job.  In  this 
way  the  practical  and  theoretical  parts 
of  his  trade  are  so  correlated  that 
when  he  is  through  he  is  a  thoroughly 
trained    mechanic. 

Plumbers,  bricklayers  and  carpen- 
ters to  the  number  of  one  hundred  and 
fifty  made  up  the  first  graduating 
class.  In  addition  to  these  trades,  class- 
es in  painting  and  electrical  work  were 
organized  early  this  year,  while  the 
sheet  metal  course.  whl.,n  was  started 
in  1917,  is  still  training  apprentices 
in   that  trade. 

Leaders  in  industry,  labor  and  educa- 
tion were  in  attendance  to  offer  their 
felicitations  to  the  graduates.  Secre- 
tary of  Labor  Davis,  who  was  unable 
to  be  present,  sent  a  message  as  did 
Franklin  D.  Roosevelt,  president  of  the 
American  Construction  Council. 

A  number  of  the  officers  of  national 
contractor  associations,  international 
and  state  labor  organizations  were  in 
attendance. 

One  of  the  speakers  of  the  evening 
was  Matthew  AVoll  of  New  York,  vice 
president  of  the  American  Federation 
of  Labor.  He  said  in  part:  "Here  we 
have  the  realization  of  labor's  concept 
of  education.  Here  is  apprenticeship 
in  the  hands  of  the  schools,  advised  by 
industry  as  represented  both  by  the 
employer  and  the  employe. 

Apprenticeship    Revived 

"Apprenticeship  is  not  dead.  It  is 
being  revived  and  applied  in  modern 
terms.  Labor  is  happy  to  cooperate 
with  the  school  system  of  America, 
which  it  helped  to  nourish.  In  it  we 
find   the  great  hope  of  the  masses  and 


the  solution  of  many  of  our  most  press- 
ing problems. 

"The  first  attempts  to  utilize  the 
schools  for  trade  training  secured  no 
enthusiasm  from  labor.  It  was  an  at- 
tempt to  seize  the  schools  and  operate 
them  as  a  factory  to  produce  skilled 
workers  who  would  operate  machines 
for  profit  alone.  To  that  we  were  op- 
posed. 

"But  we  do  approve  of  this,  for  it 
produces  citizens,  not  automatons.  It 
is  developing  again  a  pride  in  work- 
manship and  It  Is  making  the  shop  not 
a  place  of  toil  alone  but  a  place  of 
education.  From  that  education  shall 
arise  a  better  understanding  between 
employer  and  employe  and  a  better  and 
more  Just  distribution  of  the  fruits 
of   toil. 

"I  say  to  you  graduates,  value  these 
diplomas  as  highly  as  do  those  enter- 
ing the  professions  value  theirs.  I 
would  rather  have  the  diploma  of  es- 
sential and  skilled  workmanship  than 
that  of  any  lawyer  or  doctor.  For  we 
are  needed  as  much  as  they." 

J.  C.  Wright  of  Washington,  D.  C 
director  ot  the  Federal  Board  for  Vo- 
cational Education,  said  in  part: 
"Tuesday  marks  one  of  the  most  en- 
couraging chapters  in  the  development 
if  what  has  been  so  well  termed — The 
New  Apprenticeship.  To  have  a  com- 
mencement exercise  such  as  this  (or 
a  group  of  apprentices  who  are  com- 
pleting their  preliminary  training  and 
are  about  to  enter  upon  their  careers 
as  skilled  and  qualified  craftsmen  in 
the  construction  trades,  marks  an 
epoch  in  American  industry  and  crafts- 
manship. 

Commends    Movement 

"This  occasion  is  noteworthy  not 
merely  as  an  indication  of  the  appre- 
ciation of  well  trained  and  skilled 
craftsmen  in  Cleveland,  but  it  Is  sig- 
nificant in  its  relationship  to  a  na- 
tion-wide development  of  interest  In 
the  training  of  skilled  workers.  What 
has  been  done  in  Cleveland  is  being  ac- 
complished with  varying  degrees  of 
success  in  many  other  places.  The 
scope  of  this  new  apprenticeship  ex- 
tends from  coast  to  coast  and  from 
Canada  to  the  Gulf  and  the  work 
which  is  being  developed  in  all  these 
places  shows  a  steady  and  consistent 
tendency    toward    greater    efficiency. 

"While  it  is  true  that  much  is  need- 
ed in  addition  to  a  plan  of  organiza- 
t'on,  no  scheme  of  apprenticeship  has 
a  chance  to  succeed  if  it  is  built  upon 
an  insecure  and  unstable  foundation. 
The  finest  possible  group  of  appren- 
tices, the  best  and  most  skillful  in- 
structors, tile  latest  and  best  courses 
of  training,  the  best  tools  and  ma- 
terials and  the  best  Jobs  in  the  world 
on  which  to  work  are  of  little  value 
unless  they  are  integrel  parts  of  a 
superstructure,  which  has  a  solid  and 
substantial  foundation  with  coopera- 
tion as  its  cornerstone.  Here  In  Cleve- 
land effective  cooperation  in  the  train- 
ing of  apprentices  has  been  realized 
There  has  been  some  difficulty,  as 
there  always  is  in  connection  with  the 
performing  of  any  great  or  important 
work,  hut  as  Roosevelt  said:  ■Difficul- 
ties are  thiny^s  to  be  overcome." 

"The  big  problem  then  is  how  can 
education  and  labor  be  most  satisfac- 
torily combined.  This  is  not  a  new 
problem  and  Abraham  Lincoln  recog- 
nized its  existence  when  in  1859  at 
Milwaukee     he     uttered     these     words: 
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"Educated  people  must  labor.  Other- 
wise education  Itself  would  become  a 
positive  and  intolerable  evil.  No  coun- 
try can  sustain  in  Idleness  more  than 
a  small  percentage  of  its  numbers.  The 
great  majority  must  labor  at  some- 
thing productive.  From  these  premises 
the  problem  springs.  "How  can  labor 
and  education  be  the  most  satisfactory 
combined?" 

Another  prominent  speaker  was  Wal- 
ter Klie  of  Cleveland,  president  of  the 
Associated  Plumbing  Contractors  and 
past  president  of  the  National  Associa- 
tion of  Building  Trades  Employers.  He 
delivered  an  excellent  address  on  the 
romance  and  development  of  the  con- 
struction industry  from  the  beginning 
('1  civilization  down  to  the  present 
time.  He  also  outlined  the  development 
of  the  apprenticeship  training  move- 
ment in  Cleveland. 

Secretary  of  Labor  Davis  in  his 
message,  which  was  read  by  Mr, 
Wright,  said  in  part:  "The  old  system 
of  apprenticeship  under  which  th« 
master  and  the  apprentice  worked  side 
by  side  cannot  be  revived.  It  does  not 
fit  into  modern  production.  Education 
through  the  public  schools  offers  th» 
modern    solution   to    the    problem. 

'We  are  rapidly  restoring  the  dig- 
nity of  labor  and  are  overcoming  that 
tendency  to  look  upon  work  with  the 
hands  as  degrading  and  menial.  Work 
is  happiness.  There  is  no  joy  that  stirs 
tlie  human  heart  that  is  so  complete 
as  the  sense  of  work  well  done,  of  a 
task   completed." 

Industrial    Advancement 

Mayor  Clayton  C.  Townes  brought 
a  message  of  felicitation  from  the  city 
administration  and  called  the  com- 
mencement exercises  "another  forward 
step  in  the  social  and  industrial  life 
of  Cleveland."  Supt.  of  Schools,  R.  G. 
Jones,  in  a  brief  address  stated  that 
the  public  school  system  of  Cleveland 
welcomed  the  opportunity  of  being  of 
service  in  the  work  of  training  ap- 
prentices and  expressed  the  desire  that 
more  and  more  interest  in  the  matte 
might   be   created. 

The  diplomas  were  presented  by  E. 
M.  Hiiliams,  president  of  the  Board  of 
Education.  Charles  H.  L^ke,  assistant 
superintendent  of  schools,  presided  and 
the  invocation  was  asked  by  Rev.  L..  C. 
Wright,  fraternal  delegate  from  the 
Federated  Churches  to  the  Cleveland 
Federation  of  Labor. 

Every  speaker  on  the  program  called 
attention  to  the  fact  that  the  success 
of  the  movement  in  Cleveland  was  due 
to  the  spirit  of  cooperation  manifested 
on  the  part  of  the  participating  groups, 
namely,  employers,  employes  and  pub- 
lic  school    officials. 


More   About   Belgian   Cement 


GAS   HE.VTERS   SHOULD  BE   VENTED 


Los  Angeles  has  learned  in  a  strik- 
ing manner,  during  the  last  tew 
months,  that  a  gas  heater  which  merely 
provides  warmth  is  dangerous,  accord- 
ing to  a  recent  statement  of  A.  J.  Hart- 
fleld,  president  of  the  Pacific  Gas  Radi- 
ator Company. 

"Heating  engineers  know  that  it  Is 
just  as  dangerous  to  burn  a  gas  heater 
in  an  unventilated  room  as  it  is  to 
burn  a  coal  or  wood  stove  without  a 
stovepipe  to  take  care  of  the  gases 
outside,"  he  said. 

According  to  Mr.  Hartfleld's  state- 
ment it  is  not  generally  known  that  a 
vented  gas  radiator  circulates  air  or 
draws  in  air  through  keyholes,  under 
the  door,  through  cracks  in  the  win- 
dows and  in  a  hundred  and  one  places 
in  a  room  which  apparently  are  closed 
to  outside  air. 

"It  Is  a  recommendation  of  a  vast 
majority  of  heating  engineers,"  he 
added,  "that  Installations  in  gas  heat- 
ing appliances  be  made  by  experts. 


"The  Knave"  in  the  Oakland  Tribune, 
under  date  of  May  3,  discusses  the  use 
of  Belgian  cement  in  California,  as 
follows: 

"Construction  circles  hereabouts  are 
giving  a  wondering  attention  to  a  veil- 
ed threat  made  by  representatives  of 
Belgian  cement  firms.  The  recent  agi- 
tation seeking  the  use  of  California 
cement  on  highway  work  done  here  is 
said  to  have  brought  an  assertion  from 
the  Belgian  competitors  that  reprisals 
would  be  in  order  and  that  effects  upon 
the  California  fruit  markets  in  Belgium 
may  be  expected.  I  have  it  on  good 
authority  that  this  impression  was 
created  and  certainly  the  story  has 
been  carried  in  all  parts  of  the  state. 
When  all  of  the  arguments  are  laid  on 
the  table  and  official  Belgium  takes 
cognizance  there  will  be  no  boycott  for 
it  is  next  to  impossible  to  believe  that 


the  attitude  of  a  few  representatives  of 
cement  Arms  will  be  shared  by  those 
who  view  the  question  with  open 
minds.  California's  tax  system,  levying 
upon  corporations,  brings  a  situation 
which  means  a  positive  saving  when 
the  local  cement  is  used.  The  railroad 
haul  on  7000  tons  of  cement,  an  amount 
recently  shipped  in  from  Belgium, 
amounts  to  a  large  sura  upon  which 
the  state  lost  $4000  in  taxes.  Then  there 
is  the  tax  figure  which  the  state  would 
have  netted  had  California  power  sup- 
plied the  energy  in  making  the  pro- 
duct. But  all  of  this,  even,  is  more  or 
less  beside  the  point.  Belgium  would 
not  buy  California  fruit  if  she  raised 
the  same  fruits  herself.  Indeed,  she 
would  seek  to  have  her  people  consume 
the  local  supply,  just  as  Callfornians 
are  asking  that  the  local  cement  be 
used.  At  any  rate,  the  argument  is 
assuming  large  proportions." 


East  Bay  Water  Co.  Moves  to  Bring 

Sacramento  River  Flood  Supply 


m 


Asserting  that  water  must  be  deliv- 
ered to  the  East  Bay  cities  within  less 
than  two  years  to  prevent  a  possible 
shortage  in  1927,  the  East  Bay  Water 
Company  has  filed  an  application  with 
the  Railroad  Commission  requesting 
authorization  to  bring  in  an  additional 
water  supply  from  the  flood  waters  of 
the  Sacramento  river. 

Edwin  O  .Edgerton,  president  of  the 
water  company,  in  a  statement  fixed 
tile  estimated  cost  of  the  project  at 
Jii, 500,000  and  declared  that  "the  Sac- 
ramento can  be  made  an  essential  unit 
in    the    Mokelumne   project." 

Edgerton's  statement  follows  in 
part: 

"The  records  of  East  Bay  Water 
Company  show  an  uninterrupted 
growth  in  population  and  industry  in 
the    territory   served    with    water. 

"Reliable  evidence  indicates  that 
there  is  immediately  ahead  great  for- 
ward strides  by  the  east  bay  communi- 
ties  in   growth  and  prosperity. 

"This  advance  depends  definitely 
upon  an  adequate  water  supply. 

"The  time  has  come  when  the  public 
must  be  bluntly  told  that  unless  work 
starts  on  a  water  project  immediately, 
to  be  completed  to  the  point  of  actual 
delivery  of  water  within  less  than  two 
years,  there  is  a  possibility  of  water 
shortage  in  1927.  Each  year  thereafter 
the  condition  may  become  increasingly 
critical.  Inaction  means  that  the  people 
are  gambling  the  prosperity  and 
growth  of  the  east  bay  communities  on 
the  highly  uncertain  weather  condi- 
tions. 

"No  construction  has  been  com- 
menced and  there  is  no  immediate 
prospect  of  sufficiently  speedy  action 
being   taken   unless   this   company   acts. 

"The  people  by  vote  created  the  East 
Bay  Municipal  Utility  District  in  May, 
1923,  nearly  two  years  ago  and  in  No- 
vember, 1924,  by  vote  authorized  the 
issuance  of  bonds  to  bring  in  a  dis- 
tant water  supply. 

"These  bonds  are  now  in  litigation  as 
serious  question  has  been  raised  as  to 
tlieir  validity  and  no  money  is  avail- 
able from  this  source. 

Sacramento  River  Supply 

"The  engineers  of  East  Bay  Water 
Company,  who  for  years  studied  the 
water  supply  problems  of  the  East  Bay 
cities  have  established  the  following 
facts: 


"1.  Ample    flood    waters   of    the    Sacra- 
mento   river   are   available   for   de- 
livery  to   our  San   Pablo   reservoir. 
"2.  This     supply    is    the    shortest    dis- 
tance of  any  from  our  reservoirs. 
"3.  This  water  can  be  brought  in  with- 
in the  shortest  period  of  time. 
"4.   The    cost    of    this    water    would    be 
the   lowest   as   compared   with   any 
other    supply. 
"5.  This     water     will     be    delivered    to 
consumers    clean,     pure,    palatable, 
soft  and  in  every  respect  satisfac- 
tory   for    domestic    and    industrial 
use.    As    to   purity,    by    actual    test 
this  water  will  meet  the  most  rigid 
requirements  of  the  health  author- 
ities." 
"6   The    investment      to      bring      it      In 
would   be   comparatively   small,  the 
estimated  cost  being  $9,500,000. 
"7.   This   project   will   fit  into  any  plan 

for   future   water  supply. 
"8.  The     immediate    construction    of    a 
line   from   the   Sacramento   river   to 
our  San   Pablo   reservoir  will   fully 
insure    the    east    bay    communities 
against   a    water   shortage    In    1927 
and  thereafter. 
Could  Join  Mokelumne  Later 
"The    proposal    of    East    Bay    Water 
Company  would   la   no   degree   obstruct 
or  prevent  the   public  from   developing 
the    Mokelumne    or   any    other    supply, 
as  the  Sacramento  project  can  be  made 
an    essential    unit   in    the       Mokelumne 
project.  We  will  welcome  the  coopera- 
tion of  the  Utility  District. 

"This  enterprise  would  not  result  in 
any  profit  to  the  East  Bay  Water  Com- 
pany as  it  would  only  be  allowed  an 
interest  return  on  the  money  actually 
invested. 

"This  company  has  a  trained  organi- 
zation of  experienced  men  who  have 
demonstrated  their  ability  to  econom- 
ically and  efficiently  construct  works 
representing  millions  of  dollars.  The 
organization  is  available  immediately 
to  start  work  on  the  project. 

"Under  these  circumstances  the  di- 
rectors of  East  Bay  Water  Company 
after  the  most  serious  consideration 
have  determined  to  meet  this  situation 
by  building  a  system  to  bring  In  the 
flood  waters  of  the  Sacramento  river. 

"To  that  end  application  has  been 
made  to  the  Railroad  Commission.  If 
the  Railroad  Commission  after  a  public 
hearing  and  a  complete  exposition  of 
the  facts  gives  the  necessary  author- 
ization. East  Bay  Water  Company  will 
proceed  with  this  project  unless  pre- 
vented  by   causes   beyond   Its  control." 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,   May  9,   1926 


TRADE  NOTES 


Mayer  Construction  Co.,  "builders  of 
distinctive  homes,"  has  opened  offices  at 
518-520  Oakland  Bank  Building,  Oak- 
land. The  principals  In  the  new  or- 
ganization are  Otto  W.  Mayer  and  H. 
H.  Canhain.  The  company  has  a  com- 
plete building  organization,  including 
a  department  for  the  development  of 
ideas  expressed  by  the  prospective 
owner.  Seven  homes  are  at  present 
under  construction.  Carl  Walstrom, 
well  known  in  the  Oakland  section, 
has  been  engaged  as  building  superin- 
tendent. 


Representing  the  Rock  Product* 
Company  of  Reno,  Nevada,  Judge 
Frank  H.  Norcross,  John  A.  Fulton 
and  W.  Li.  Walmsley,  are  reported  to 
have  closed  a  deal  with  Claus  Spreck- 
els  of  San  Diego,  for  the  purchase  of 
the  plant  of  the  Granite  Manufacturing 
Company  at  209  Utah  Street,  San  Fran- 
cisco. The  heavy  demand  for  Rockada 
products  on  the  Pacific  Coast  has 
made  necessary  the  purchase  of  the 
plant.  The  company  now  has  plants  In 
Reno,  Oakland  and  San  Francisco. 


Leroy  H.  and  Mary  A.  Lynn  of  Sa- 
linas announce  the  sale  to  Clarence 
Tynan  of  the  Salinas  Planing  Mill  at 
Salinas.  All  business  transacted  after 
May  1  will  be  handled  by  the  new 
owners. 


J.  H.  Collins,  for  the  past  seven 
years  operating  as  a  painting  contrac- 
tor in  the  San  Joaquin  Valley  section, 
has  opened  a  paint  and  wall  paper 
store  at  Manteca,  and  will  handle  a 
complete  line  of  Magner  Bros,  paints. 

General  Contracting  Company,  cap- 
italized at  $50,000,  with  the  principal 
place  of  business  as  San  Francisco, 
has  been  Incorporated.  Directors  are: 
J.  E.  Burke,  C.  L.  McEnerney  and  P. 
J.  Mullins. 


Decker  Electrical  Construction  Co., 
formerly  located  at  149  New  Mont- 
gomery street  has  moved  to  new  and 
larger  quarters  at  638  Bryant  street, 
San  Francisco. 


A  charter  has  been  filed  at  the  State 
Department,  Dover,  Del.,  by  E.  C.  Peck, 
of  Sacramento,  California,  for  the 
United  Lumber  Yards,  Inc.  The  capital 
stock  is  placed  at  ?8, 000,000. 


HIGHWAY    COMMISSION    TO     Oil/ 
SKYLINE    BOUIiEVAIlD 


In  an  effort  to  relieve  the  dust  situ- 
ation on  the  Skyline  Boulevard  in  San 
Francisco  and  San  Mateo  counties,  the 
California  Highway  Commission  has 
authorized  the  expenditure  of  main- 
tenance funds  for  an  application  of 
road  oil  on  the  recently  graded  sec- 
tions. Because  of  the  heavy  traffic 
over  this  highway  calcium  chloride, 
used  as  a  dust  preventive  last  Summer, 
was  not  wholly  satisfactory  and  road 
oil  will  be  tried  this  year.  Due  to  the 
necessity  for  settlement  of  heavy 
grades  and  fills,  a  rock  surfaced  high- 
way will  have  to  be  maintained  on  this 
route  for  several  years.  Other  roads 
in  the  San  Francisco  bay  district, 
which  will  be  oiled,  include  the  Black 
Point  cut  off  in  Marin,  Sonoma  and 
Napa  counties;  the  recently  completed 
Beltane-Schellville  highway  in  Sonoma 
county,  and  sections  of  the  Pacheco 
Pass  highway,  east  of  Gllroy. 


Proper  Advertising  Sells 

Paint  Products  in  West  Indies 


Proper  advertising  is  recommended 
as  a  means  of  developing  the  American 
paint  and  varnish  trade  in  the  West 
indies,  according  to  J.  W.  Wizeman, 
Chemical  Division,  Department  of  Com- 
merce, in  a  pamphlet  just  issued,  en- 
tilled  "i'aint,  I'igments,  and  Varnishes 
in  the  West  Indies."  The  importance  of 
this  market  for  these  materials  is  evi- 
denced by  the  fact  that  American  ship- 
ments during  1923  (the  latest  statistics 
available),  amounted  to  over  $2,500,000, 
or  one-eighth  of  the  total  amount 
shipped  from  the  United  States  to  all 
countries. 

The  almost  total  absence  of  paint- 
manufacturing  establishments  in  the 
West  Indies  makes  the  territory  an  ex- 
cellent market  for  imported  materials, 
the  pamphlet  shows.  Mr.  Wizeman 
points  out  that  the  need  for  protection 
against  natural  deterioration  is  great, 
because  of  climatic  conditions  such  as 
heat,  copious  rains,  salt  air,  etc.  In 
addition,  there  are  the  ravages  of  in- 
sects and  fungus  growths  to  contend 
with. 

Those  conditions  require  special  com- 
po.sitions  in  some  sections,  according 
to  the  pamphlet,  and  several  American 
manufacturers  have  developed  suitable 
materials  upon  which  they  have  built 
up  an  excellent  trade.  Other  manu- 
facturers have  attained  good  results  by 
concentrating  their  efforts  on  the 
marketing  of  a  few  of  their  specialties. 
It  therefore  behooves  manufacturers,  it 
advises,  to  study  their  markets  care- 
fully and  push  the  sale  of  the  products 
that  they  know  will  render  service  to 
the  consumer.  The  United  States  sup- 
plies a  large  share  of  the  paint  re- 
quirements of  some  of  the  islands, 
while  in  others  the  competition  of 
Canadian  and  British  manufacturers  Is 
severely  felt. 


Though  the  group  of  Islands  in  the 
West  Indies  comprles  Cuba,  Porto  Rico, 
Dominican  Republic,  the  Bahamas,  Haiti, 
Jamaica,  Trinidad,  Bermuda,  Barbadoes, 
Dutch  West  Indies,  Virgin  Islands  of 
the  U.  S.  and  the  French  West  Indies, 
all  of  these  save  Cuba  and  Porto  Rico 
are  insignificant  in  their  prospects. 
Cuba,  Mr.  Wizeman  points  out,  on  the 
other  hand,  is  an  ideal  market  for  the 
American  paint  manufacturer,  both  be- 
cause of  its  proximity  to  the  United 
States,  the  rather  large  purchasing 
power  of  the  people,  and  a  tariff  pre- 
ferential granted  America  i^alnts  under 
the  Cuban  treaty  of  reciprocity. 

"It  will  be  found  decidedly  advan- 
tageous," says  Mr.  Wizeman,  "to  win 
the  support  of  the  interior  decorators 
and  house  painters  through  the  medium 
of  instructive  but  brief  semi-technical 
literature  printed  in  Spanish.  A  wider 
circulation  of  American  trade  Journals, 
as  well  as  occasional  advertisements  In 
the  Cuban  daily  papers  should  promote 
the  sale  of  American  paints  in  general, 
and  of  the  brands  advertised  in  par- 
ticular." 

The  full  report  is  published  as  Trade 
Information    Bulletin    No.    341,    "Paints, 
Pigments.   And  Varnishes  In   The  West 
Indies,"  and  outlines  in  detail  the  many 
phases     of    trade    with      all   the      West 
Indies,   including  a   discussion   of  pecu- 
liarities  and  styles  of  construction  re- 
quiring paint   materials,   importance   of 
price    considerations,    preferred    terms,    I 
and  proper  presentation  of  goods  in  the    j 
island   markets.      The    bulletin    may   be    I 
had    upon    application    to    the    Superin-    i 
tende.nt      of      Documents,      Government 
Printing   Office,    Washington,    D.    C.,   or 
any    district    office    of    the    Bureau    of 
Foreign  and  Domestic  Commerce.     The 
price  is  10  cents. 


Building 


Officials  Witness 
Severe   Timber   Test   at   Madison 


The  members  of  the  Municipal  Build- 
ing Officials  Conference,  which  held  its 
eleventh  annual  convention  at  Madi- 
son, Wis.,  spent  a  day  at  the  Forest 
Products  Laboratory  of  the  United 
States  Forest  Service  inquiring  into 
the  numerous  investigations  the  lab- 
oratory is  conducting  into  the  charac- 
teristics and  qualities  of  wood  as  a 
building  material.  One  of  the  prob- 
lems lumber  manufacturers  and  dealers 
have  to  deal  with  is  the  effect  of  knots 
in  joists  and  columns  as  well  as  other 
wooden  members  of  buildings  that  are 
subjected  to  heavy  strain.  Tests  were 
especially  arranged  to  enlighten  the 
delegates  on   this  point. 

The  laboratory  scientists  explained 
that  the  load  which  can  be  carried  by 
a  long  column,  that  is,  one  whose 
length  is  about  twenty  or  more  times 
its  least  dimension,  is  dependent  on 
stiffness  and  not  on  its  crushing 
strength.  Consequently,  the  effect  of 
knots  on  bending  strength  is  very 
great  if  they  happen  to  be  at  a  critical 
point  while  their  effect  on  crushing 
strength  is  less  and  their  effect  on 
stiffness  is  very  small.  Hence,  low 
grade  defective  material,  if  sound,  can 
1)6  effectively  used,  even  for  long 
columns  in  heavy  mill  construction.  The 
tests  the  building  officials  witnessed 
are  the  final  ones  in  a  series  of  tests 
of  southern  yellow  pine  and  Douglas 
flr  columns  up  to  twenty-four  feet  in 
length.      In    one    of    the    tests,    a    very 


knotty  column  twelve  by  twelve  and 
twenty-four  feet  long,  of  Douglas  fir, 
sustained  an  actual  load  of  270,000 
pounds.  The  previous  test  of  this  col- 
umn showed  that,  notwithstanding  the 
knots,  it  was  a  very  stift  piece  of  tim- 
ber and  should,  theoretically,  support 
266,000  pounds. 

A  number  of  interesting  tests  of  the 
strength  of  beams  and  joists  showed 
that  in  practice  knots  do  not  materially 
impair  it  except  when  they  are  on  the 
bottom  or  tension  side,  and  near  the 
center  of  the  load.  A  knotty  joist, 
having  the  knots  on  the  bottom,  was 
able  to  stand  a  load  of  only  2,200 
pounds,  whereas  one  with  the  knots  on 
the  top  or  compression  side  stood  4,300 
pounds  and  an  absolutely  clear  piece 
5,470  pounds. 

The  final  results  of  these  tests  make 
it  possible  to  establish  rules  for  the 
grading  of  timbers  for  structural  pur- 
poses so  reliably  that  builders  who  are 
familiar  with  them  can  adapt  joists, 
beams  and  columns  according  to  the 
loads  they  are  likely  to  bear,  without 
rejecting  material  on  account  of  the 
presence  of  knots.  This  is  of  great  im- 
portance in  a  number  of  ways,  not  the 
least  of  which  is  the  conservation  of 
forest  materials,  as  these  large  mem- 
bers require  large  amounts  of  forest 
material,  and  waste  on  account  of  ap- 
parent but  not  actual  defects  in  prac- 
tice would  unnecessarily  deplete  the 
forests. 
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:XCINAL    TERMINALS    OOBtPANTf    TO 

Bl'ILiD    THIRD    UNIT    OP    PIER 

PROJECT 


Completion  of  the  second  million  dol- 
lar unit  of  thie  Encinal  terminal  on  the 
estuary  next  September  1  is  to  be  fol- 
lowed at  once  by  a  third  pier  to  be 
built  on  a  parallel  line  with  the  estu- 
ary, it  is  announced  by  C.  M.  Covell, 
president  and  general  manager  of  the 
Encinal  Terminals  company  of  Ala- 
meda. 

The  completion  of  the  second  unit 
and  plans  which  call  for  the  building 
of  10  piers  at  a  total  cost  estimated 
at  nearly  $10,000,000,  will  mark  another 
step  in  Alameda's  growth  as  a  world 
port.  This  event,  next  September,  Is 
to  be  celebrated  with  a  city-wide  car- 
;  nival  being  planned  under  the  auspices 
'.  of  the  Alameda  chamber  of  commerce 
and  other  civic  and  commercial  bodies. 

The  pier,  which  is  to  be  completed  at 
that  time,  will  combine  with  the  orig- 
inal pier  finished  last  February,  mak- 
ing a  docking  space  1500  feet  in  length 
and  nearly  300  feet  in  width.  The  two 
units  will  represent  an  Investment  of 
nearly  $2,000,000. 

The  pier  will  be  an  open  dock,  600 
feet  long  and  80  feet  wide,  to  cost  ap- 
proximately $100,000.  The  three  piers 
will  then  form  an  "L"  shape,  each  bor- 
dering on  deep  water  and  with  rail 
connections. 

That  a  fourth  may  soon  be  started 
either  on  the  west  side  of  Alaska  ba- 
sin or  in  Fortson  basin  is  revealed  by 
Covell,  who  says  the  present  piers  are 
being  used  to  capacity  by  shippers  and 
his  company  Intends  to  Increase  its 
facilities  just  as  quickly  as  the  traf- 
i:ic   demands. 


PAVIXG       COIVCERNS    ARE      HIT      BV 
BERKELEY     OFFICIAL 


Representatives  of  patented  paving 
concerns  are  charged  by  City  Manager 
John  N.  Edy  of  Berkeley  with  having 
inserted  "jokers"  into  measures  spon- 
sored in  the  legislature  by  the  Califor- 
nia League  of  Municipalities  which  vir- 
tually nullified  the  effect  desired  by  the 
cities. 

"Assembly  bills  1294,  1296  and  1298," 
said  Edy,  "liave  been  so  emasculated  by 
the  paving  interests  that  they  will  ac- 
complish little,  even  should  they  be 
signed  by  the  governor.  In  their  prs- 
ent  form  they  cover  only  competitive 
bidding  on  sewers,  and  do  not  affect 
paving,  the  original  object  in  introduc- 
ing the  bills." 

The  league  of  municipalities  backed 
senate  bill  No.  685,  designed  to  bring 
about  competitive  bidding  on  the  part 
of  patented  paving  concerns,  but 
switched  to  assembly  bills  No.  1294,  1296 
and  1298  when  it  was  found  S.  B.  No. 
685  only  affected  sewers. 

"Now,"  said  Edy,  "we  find  that  these 
latter  bills  have  been  robbed  of  their 
effectiveness  liy  the  paving  concerns' 
'jokers,'  so  that  we  have  made  no  real 
progress  in  our  move  to  secure  real 
competitive  bidding." 


SACRAIMENTO    ORCHITECTS    AWARD 
INSIGNIA   PRIZES 


The  Architects  and  Engineers'  Club 
of  Sacramento  has  placed  the  awards 
in  the  competition  for  a  design  of  in- 
signia to  be  used  by  the  club.  H.  W. 
DeHaven  was  given  first  prize;  J.  Lee 
Cunningham,  second  prize,  and  R.  M. 
Eskil,  honorable  mention.  The  judges 
were  Arthur  H.  Memmler,  Eugene 
Seadler   and   Frederick    Ruckh. 

The  committee  appointed  to  examine 
and  criticise  the  proposed  building 
code  for  Sacramento  and  other  cities 
written  by  Mark  C.  Cohn  of  San  Fran- 
cisco, announced  that  It  would  deliver 
a  complete  report  at  the  next  meeting. 
This  committee  consists  of  Messrs.  C. 
H.  Kromer,   Memmler  and  Ruckh. 


Here,  There  and  Everywhere 


Special     Correspondence 


Losa   Dae   To   Unemployment 

The  report  of  the  Hoover  committee 
on  waste  in  industry  contains  the  in- 
formation that  the  loss  of  wages  in 
the  building  trades  due  to  seasonal 
fluctuation  amounts  to  $500,000,000  an- 
nually. When  to  this  enormous  bill  is 
added  the  losses  sustained  by  all  the 
other  elements  in  the  industry  it  is 
apparent  that  the  habit  of  postponing 
construction  awaiting  more  favorable 
weatlier  conditions  is  a  costly  one. 
Much  has  been  done  during  the  past 
two  or  three  years  to  correct  this  con- 
dition. From  the  above  figures  it  is 
seen  that  the  movement  on  behalf  of 
winter  construction  has  not  been  en- 
tirely successful,  and  that  much  re- 
mains yet  to  be  done.  However,  a  start 
in  the  right  direction  has  been  made. 
The  average  contractor  is  equipped 
to  render  just  as  efficient  service  in 
winter  as  he  is  in  summer.  The  fault 
lies  largely  with  the  building  public 
which  still  believes  that  it  is  impos- 
sible to  maintain  warm  weather  effi- 
ciency during  the  winter  months.  This 
wrong  impression  can  only  be  cor- 
rected through  an  intensive  publicity 
campaign  in  which  attention  is  drawn 
to  specific  major  constructioiy  pro- 
jects that  were  successfully  put 
through  during  the  winter  season. 


Voting   Employers    Offer 

The  various  building  trade  unions  of 
Boston  are  voting  on  the  proposal 
evolved  at  a  recent  conference  of  a 
committee  of  fourteen  members  com- 
posed of  seven  representatives  of  the 
Building  Trades  Employers'  Associa- 
tion and  an  equal  number  from  the 
Building  Trades  Council,  the  terms  of 
which  provide  for  the  signing  of  three 
year  agreements,  the  wage  rata  for 
the  first  year  to  be  the  same  as  the 
1924  scale,  after  which  time  either 
party  seeking  to  change  the  rate  will 
give  proper  notice  and  submit  the 
matter  to  a  board  of  arbitration.  It  is 
believed  that  all  the  unions  will  ratify 
the  proposal  inasmuch  as  it  has  al- 
ready met  with  the  approval  of  the 
Building   Trades   Council. 


Return    To   IVork 

Members  or  the  glaziers  union  of 
Cleveland,  who  have  been  on  strike 
since  March  1,  returned  to  work  on 
April  22  pending  arbitration  of  their 
differences  with  the  employers.  The 
employers  will  be  represented  on  the 
arbitration  committee  by  W.  P.  Car- 
roll, Secretary  of  the  Building  Trades 
Employers'  Association.  while  the 
union  representative  will  be  Clark 
Beach,  Business  Agent  of  the  Painters 
District  CounciL  Another  member  will 
be  selected  by  the  present  members  of 
the   committee. 

Seek   Increase 

Structural  iron  workers  and  elec- 
tricians in  Syracuse,  New  York  have 
served  notice  on  their  employers  that 
when  their  present  agreements  expire 
they  will  expect  Increases.  In  the  case 
of  the  former  this  amounts  to  12  V4 
cents  an  hour  while  the  electricians 
have  not  as  yet  made  knowail  the 
amount  they  will  demand.  Rod  work- 
ers who  now  receive  $1  a  day  less  than 
the  structural  iron  workers  are  asking 
to  be  raised  to  $9  a  day,  the  rate  now 
paid  the  latter. 


Strike    Ended 

Prompt  action  on  the  part  of  the 
Associated  Building  Interests  of  St, 
Louis  brought  an  end  to  the  strike  of 
hoisting  engineers  and  further  settled 
the  possibility  of  any  serious  labor 
troubles  in  that  city  for  this  year.  Al- 
though only  fifteen  members  of  the 
union  went  on  strike  April  1  in  an  en- 
deavor to  secure  an  advance  in  wages 
the  contractors  took  the  stand  that 
the  agreement  had  been  violated  and 
proceeded  to  lock  out  the  rest  of  the 
members  of  the  union.  As  a  result  of 
this  action  many  men  in  other  trades 
were  thrown  out  of  work  because  of 
the  refusal  of  a  small  group  to  accept 
a  renewal  of  last  year's  agreement  of- 
fered by  the  employers.  The,  engineers 
returned  to  work  on  April  15  after 
having  accepted  the  demands  of  the 
contractors  that  a  new  agreement 
elimllnating  certain  objectionalj  fea,- 
tures  be  drawn  up  within  thirty  days. 
As  a  result  of  the  failure  of  tbU 
strike  it  is  believed  that  the  laborers 
will  not  press  their  demands  for  a 
12  Vi    cent   increase   on   June  11. 


Long   Term    Agrreementa 

A  long  term  contract  between  the 
building  trade  mechanics  and  their 
employers,  in  order  to  stabilize  the 
construction  industry  in  the  District 
of  Columbia  to  take  care  of  the  pres- 
ent building  boom  and  the  pending 
large  government  contracts,  will  be 
one  of  the  principal  suggestions  to  be 
made  by  John  Colpoys,  mediator  for 
the  Department  of  Labor,  should  he 
succeed  in  his  efforts  to  bring  the 
union  men  and  the  contractors  of 
Washington  into  a  conference.  As  to 
what  wage  rates  this  would  Involve 
seems  to  be  the  crux  of  the  situation. 
It  is  understood  that  the  men  will  be 
unwilling  to  enter  Into  three  year 
agreements  unless  hlghetr  rates  are 
included,  while  on  the  other  hand  the 
employers  are  unfavorably  inclined 
toward  signing  long  term  agreements 
at  $9   a  day  rates. 

Conference    Postponed 

The  conference  between  officers  of 
the  Bricklayers,  Masons  &  Plasterers 
International  Union  and  the  Operative 
Plasterers  &  Cement  Finishers  Inter- 
national Association,  which  was 
scheduled  to  be  held  in  New  Yorlt  on 
April  16,  was  postponed.  It  is  under- 
stood that  another  attempt  is  being 
made  to  get  the  two  factions  together 
in  an  endeavor  to  have  the  differences 
ironed  out.  The  truce  between  the  two 
groups  arranged  at  a  former  confer- 
ence still  continues  to  be  in  force  and 
the  men  who  were  called  out  on  Jobs 
in  New  York,  Chicago,  Philadelphia 
and  one  or  two  other  cities  are  back 
at  work. 


Sign    Agrrcement 

An  agreement  has  been  consum- 
mated between  the  Building  Trades 
Employers'  Association  of  Pittsburgh 
and  the  Hoisting  and  Portable  Engin- 
eers' Union  calling  for  a  wage  scale 
of  $1.31%  pe'"  hour  when  operating 
any  machine  under  the  jurisdiction  of 
the  Engineers'  Union,  excepting  steam 
shovels.  Keystone  diggers,  pile  driv- 
ers, locomotive  cranes,  double  drum 
hoists  and  derricks,  for  which  men 
will  be  paid  $63.25  per  week  of  44 
hours  straight  time  not  to  Include 
pay    for   holidays. 
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APARTMENTS 


Contract  Awarded  on  Cost   Plus  Basis 

APARTMENTS  Approx.    $500,000 

SAN  FRANCISCO — NW  I-aciflc  Ave  and 
Laguna  St. 

Ten-story  steel  frame  and  concrete 
community  apartment  house,  67x137 

Owner  —  Miss  G.  A.  Shaffer  et  al,  560 
Sutter  St.,   San  Francisco. 

Architect — Hyman  &  Appleton,  68  Post 
St.,    San   Francisco. 

Contractor — Cahill  Bros.,  55  New  Mont- 
gomery  St.,  San  Francisco. 

Contract  Awarded. 

APARTMENTS  Cost,   ^3,000 

SAN  FRANCISCO.  W  Mission  St.  110  N 
Niagara   Ave. 

Three-story  frame  and  stucco  apart- 
ment flat  building  (2  apt.  fiats  and 
1  store). 

Owner — Jas.  Mancuso,  5172  Mission  St., 
San   Francisco. 

Architect — J.  A.  Porporato,  619  "Wash- 
ington St.,  San   Francisco. 

Contractor — John  P.  Cuneo,  110  Amazon 
St.,  San  Francisco. 


I'ontract    Awarded. 

APARTMliNTS.  Cost,   »22,600 

OAKLA.ND.      NW   49th   &   Clarke   Sts. 
Two-story    2! -room   apartments. 
Owner — Celia  Schwartzreid. 
Architect — None. 

Contractor — Pacific  Coast  Bldg.  Co., 
351   Hobart  St.,   Oakland. 

To  Be  Done  By  Day's  Work. 

APARTMENTS  Cost,    $12,000 

SAN  FRANCISCO,  NW  Castro  and  Al- 
varado  Streets. 

Three-story  and  basement  (5)  apart- 
ments. 

Owner — James  Smith,  914  Folsom  St., 
.San   Francisco. 

Designer — M.  J.  Hansen,  Civic  Center 
Hotel.   San   Francisco. 


Commissioned   to   Prepare   Plans. 

APARTMENT  Cost,    $1,000,000 

SAN  FRANCISCO.  SW  California  and 
Taylor    Sts. 

Fifteen-storv  Class  A  community  apart- 
ment building  with  adjoining  ga- 
rage for  tenants. 

Owner  —  Huntington  Community,  Inc., 
Mr.   Degolia,   Manager. 

Architect — Weeks  &  Day,  315  Mont- 
gomery  St.,    San    Francisco. 

Contract  Awarded. 

APARTMENTS.  Cost,    $42,136 

OAKLAND.      NW    28th    and    Grove    Sts. 
Three-story    store    and    apartments. 
Owner — Guillaume   Hourcade,    Oakland. 
Architect — Clay    N.    Burrell,    American 

Bank  Bldg.,  Oakland. 
Contractor    —    Niles    W.    Place,      2031 

Broadway,  Oakland. 


Contract  Awarded. 

APARTMENTS,  ETC.     Est.  Cost,  $35,000 

SAN   FRANCISCO.     Mission   Street  and 
Richland  Avenue. 

Three-story  store  and  apartment  house 
(frame    and    stucco   construction)    . 

Owner — M.   Demecio. 

Architect — Mark  T.  Jorgensen,  110  Sut- 
ter  St.,    San   Francisco. 

Contractor  —  W.    E.    McDonough,    225 
Powell  St.,  San  Francisco. 
Building   will   contain     large      single 

market    on    ground    floor,    two    stories 

above    to    contain    eight    2    and    3-room 

apartments   and    one    6-room   apt. 


To   Be   Done   By   Day's   Work. 
APARTMENTS.  Cost,     $17,500 

SAN    FRANCISCO.      NB    16TH    AVE.    & 

Judah. 
Twio-story    and    basement    frame    (B) 

apartments. 
Owner — M.    Sullivan,    416    Dolores   St. 
Architect — J.    J.    Foley,    770    5th    Ave., 

S.  P. 


Plans  Being  Prepared. 

APARTMENTS  Cost,  $30,000 

SAN  FRANCISCO.  St.  Francis  Wood 
District. 

Three-Story  frame  and  stucco  apart- 
ment and  store  building  to  contain 
eight  3-room  apts.  and  3  stores  on 
ground  floor. 

Owner — Withheld. 

Architect  —  Fabre  &  Hildebrand,  110 
Sutter  St.,   San  Francisco. 

To   Be    Done    By   Day's   Work. 
APARTMENTS  Cost,    $18,000 

SAN    FRANCISCO,    SE    Clement   &    8th 

Avenue. 
Three-story   and   basement   frame    (12) 

apartments. 
Owner — J.   M.   Hoscus,   339   Clement   St.. 

San  Francisco. 
Architect  —   J.    C.    Hladik,    Monadnock 

Bids.,   San   Francisco. 


To  Be  Done  By  Day's  Work. 
APARTMENTS  Cost,    $15,000 

SAN   FRANCISCO,    SE   Lincoln   Way   & 

2nd  Avenue. 
Two-story    and    basement    frame    (10) 

apartments. 
Owner — Fred    Warden,    1515    11th    Ave., 

San  Francisco. 
Architect   —  J.    C.    Hladik,   Monadnock 

Bldg.,   San   Francisco. 


Contract  Awarded. 

APARTMENTS.  Cost,    $50,000 

OAKLAND.      N    10th    St.,    100   W    Grove 

St. 
Three-story  36-room  apartment. 
Owner — M.    A.    Weaver,    1636    Franklin 

St.,  Oakland. 
Architect — None. 
Contractor — California     Builders.     Inc., 

1636  Franklin  Ct.,   Oakland. 


To  be   Done   by  Day's  Work. 
APARTMENTS.  Cost,   $12,000 

OAKLAND.      E.    23rd    Ave.,    100    S    B- 

22nd    St. 
Two-story    16-room    apartments. 
Owner— A.    J.    Agrelll,   Jr.,    1811   E    19th 

St.,    Oakland. 
Architect — None. 


Working  Drawings  Being  Prepared. 
APARTMENTS  Cost,  $28,000 

SAN   FRANCISCO. 

Two-story  frame  and  stucco  apartment 
house    containing      twelve      2-room 
apts.;  T.  &  G.  roof;  all  modern  con- 
veniences. 
Owner — Withheld. 

Architect — Richard  R.  Irvine,  Call  Bldg., 
San   Francisco. 
Plans  are  being  prepared  for  a  con- 
tractor whose  name  is  withheld  at  this 
time.     Will  construct  by  day's  labor. 


Fire  Protection  Products  Co 

FIRE  DOOR  EXPERTS 


Oraameiital    ESntraneca 

8he«t  Hetal  ^Tork  of  IBt«7 

I>e«crI|»tloa 

CHAS.   SCHULTHEIS,  Mgr. 

311T-S118  TWENTIETH   STREET 

Dear    UarrlMm    9t* 

SAN    FRANCISCO,    CALIF. 


LOS  .\NGELKS,  Los  Angeles  Co.,  Cal. 
— Arthur  C.  Wright  Co.,  1425  W.  6th  Si  , 
are  taking  sub  bids  for  four-story,  9S- 
room  brick  apartment  building,  48x139 
feet,  at  465  S.  New  Hampshire  Ave.,  for 
Percy  M.  Roberts;  tile  and  slate  roof. 
cast  stone  trim,  fire  escapes,  tile  bath.s 
and  drainboards,  gas  steam  heatinu 
system,  tile,  cement  and  hordwood 
floors,  pine  and  hardwood  trim,  wall- 
beds,  built-in-refrigerators,  elevator.s, 
landscaping;  $95,000. 

SEATTLE,  Wash. — Albertson,  Cornell 
Bros.  &  Walsh,  112  Massachusetts  St., 
at  $325,000  awarded  contract  by  Dr.  e'. 
S.  Leede  to  erect  six-story  and  base- 
ment, 120  by  120  ft.,  apartments  at 
Boren  Ave.  and  Union  St.  Henry  Bitl- 
man,  architect,  Securities  Bldg.,  Seattle. 
(Contract  does  not  include  plumbing, 
heating,  electric  work  nor  excavation. 
Will  be  reinforced  concrete  construc- 
tion with  terra  cotta  trimmings  con- 
taining 77  two  and  three-room  apart- 
ments. 


BONDS 


SACRAMEN^TO,  Cal.— Election  will 
be  held  May  23  in  Sylvan  School  Dis- 
trict to  vote  bonds  of  $18,000  to  finance 
erection  of  new  school.  Trustees  of 
district  are:  Oswald  H.  Chorley  and 
George    R.    Gilliam. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Wm.  Feigenbaum,  1943  W  37th  PI., 
will  build  4-story,  95-room,  47-family 
Class  C  apartment  building,  132x40  ft., 
at  425  S.  Bonnie  Brae  St.  for  self;  ruff, 
brick  face,  art  stone,  wrought  iron, 
fire  escapes,  structural  steel,  pine  trim 
and  floors,  tiled  baths  and  sinks,  sky- 
lights, incinerator,  automatic  electric 
elevator,  Areola  heating  and  gas- 
steam   raidators.      Cost,   $110,000. 


BAKERSFIELD,  Kern  Co.,  Cal. — 
B.ikersfield  School  District  has  sold 
$.SOO,000  bond  issue  to  finance  school 
Improvements.  Plans  for  the  work  are 
now  being  prepared. 

SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Until  June  1,  11  A.  M.,  bids  will  be  re- 
ceived bv  Henry  A.  Pfister,  county  clerk, 
for  purchase  of  $250,000  bond  issue  of 
Westside  Union  High  School  District, 
proceeds  of  sale  to  finance  erection  of 
new  high  school,  plans  for  which  are 
being  prepared  by  Architect  W.  H. 
Weeks,  369  Pine  St.,  San  Francisco. 

STOCKTON,  San  Joaquin  Co.,  Cal. — 
Election  will  be  held  May  20  in  Island 
Grammar  School  District  to  vote  bonds 
of  $15,000  to  finance  construction  of 
new  school.  Trustees  of  district  are: 
Delbert  Brooks,  (clerk),  Nels  J.  Lund 
and  J.  L.   Mullally. 


EUREKA.  Humboldt  Co.,  Cal. — Elec- 
tion will  be  held  May  19  in  Klamath 
School  District  to  vote  bonds  of  $5000 
to  finance  school  improvements.  Trus- 
tees of  district  are:  Sam  Tuley,  Wm. 
Bow  and  Ed.  Mitchell. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Election  will  be  held  May  22  in  Valley 
Grammar  School  District  to  vote  bonds 
of  $40,000  to  finance  erection  of  new 
sihool.  Trustees  of  district  are:  Jos. 
J.  Raspo,  (cler),  Wiley  Burns  and  Ben 
Canale. 


MERCED.  Merced  Co.,  CaL — Merced 
Grammar  School  District  votes  direct 
tax  for  $21,000  to  finance  additions  to 
two  grammar  schools. 


ANTIOCH.  Contra  Costa  Co.,  Cal. — 
Election  will  be  held  shortly  inAntioch- 
Live  Oak  School  District  to  vote  bonds 
of  $50,000  to  finance  erection  of  new 
school  building.  Structure  will  be  so 
designed  as  to  permit  additions  at  later 
date. 


COLTON,  San  Bernardino  Co.,  Cal. — 
Electors  defeated  proposal  to  issue 
bonds  in  sum  of  $45,000  for  remodeling 
city  hall  and  erecting  new  fire  station. 


MANTECA,  San  Joaquin  Co.,  Cal. — 
$60,000  bond  issue  of  Manteca  Union 
High  School  District  has  been  sold; 
proceeds  will  finance  school  improve- 
ments. 
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DAVIS,  Yolo  Co..  Cal. — Steps  are  be- 
ig  taken  to  organize  Joint  union  high 
hool  district,  which  after  formation, 
'juld  vote  bonds  to  finance  construc- 
i"n  of  new  liigh  school  In  Davis. 


OAKLAND,  Cal. — Bids  are  being  re- 
i>  ived  liy  supervisors  for  purchase  of 
>.iii.iJOO  bond  issue  of  Sunol  Glen  School 
iMstrict;  proceeds  of  sale  to  finance 
iM  \v  school.  W.  H.  Weelts,  369  Pine 
bi  ,  San  Francisco,  and  Tribune  Tower, 
LMliland,    architect. 

OROVILLE,  Butte  Co.,  Cal.  —  Bonds 
'f  $80,000  voted  to  finance  erection  of 
:\vo  schools,  one  in  Southside  and  an- 
■  tlier   in   Eastside  district. 


CORTE  MADERA,  Marin  Co.,  Cal. — 
Election  will  be  held  May  27,  to  vote 
bonds  of  $30,000  to  finance  erection  of 
new  city  hall. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— Redwood  City  School  bond  issue  for 
$90,000  sold  for  premium  of  $4,663; 
proceeds  to  finance  school  improve- 
ments. 


COLUSA,  Colusa  Co.,  Cal.— Bids  will 
be  considered  by  county  supervisors 
June  2  for  purchase  of  $200,000  bond 
issue  of  Colusa  Union  High  School 
District;  proceeds  of  sale  to  finance 
erection  of  new  high  school,  plans  for 
which  are  being  prepared  by  Archi- 
tect Geo.  C.   Sellon,   Sacramento. 


BENICIA,  Solano  Co.,  Cal. —  $70,000 
bond  issue  of  Benicia  High  School  Dis- 
trict have  been  sold;  proceeds  to 
finance    school   improvements. 


CHURCHES 


WOODL.^ND,  Yolo  Co.,  Cal.— Archi- 
tect D.  A.  Walton,  Woodland,  will 
shortly  take  bids  to  erect  social,  Sun- 
day school  and  gymnasium  building  for 
Holy  Rosary  Parish  in  Walnut  street; 
est.  cost,  $15,000.  Will  be  50  by  125  ft. 
Rev.  Thomas  W.  Horgan  is  pastor  of 
parish. 

HERMOSA  BEACH,  Los  Angeles  Co., 
Cal. — Authur  G.  Lindley,  800  American 
Bank  Bldg.,  Los  Angeles,  is  preparing 
plans  for  a  one-story  and  basement 
brick  and  concrete  church  at  the  cor- 
ner of  Washington  and  16th  Sts.  and 
Palm  Drive,  Hermosa  Beach,  for  First 
Church  of  Christ,  Scientist;  auditorium 
and  balcony  to  seat  about  600,  class- 
rooms, reading  rooms,  foyer,  etc.;  56x86 
feet,  pressed  brick  facing,  art  stone 
trim,  composition  roofing,  gas  unit 
heating  system,  cement  and  hardwood 
floors,  art  glass,  pine  trim,  mechanical 
ventilating  system,  indirect  lighting, 
ornamental  plaster,  organ  grille,  pipe 
organ.      Cost,    $40,000. 


LOS  ANGELES,  Cal.— Archt.  Robert 
H.  Orr,  1300  Corporation  Bldg.,  has 
compl.  plans  and  will  take  bids  this 
week  on  segregated  contrs.  for  2-story 
and  basement  brick  church,  at  501  N 
New  Hampshire  Ave.,  for  Melrose 
Avenue  Methodist  Episcopal  Church; 
auditorium  to  seat  300  and  balcony, 
Sunday  sch.  assembly  hall,  classrms., 
kitchen,  social  hall,  and  gymnasium; 
107.X112  ft.,  ruff.  br.  exter.,  comp.  shgle 
rfg.,  art  stone  trim,  hdwd.  and  cem. 
firs.,  pine  trim,  gas  furnace  htg.  sys., 
storage  water  htr.,  art  glass,  pipe 
organ;    $65,000. 


GRAFTON,  Yolo  Co.,  Cal.— Rev.  T.  W. 
Horgan  of  Catholic  Church  at  Wood- 
land, announces  construction  will  be 
started  shortly  on  new  church  building 
at    Grafton. 


FACTORIES  &  WAREHOUSES 


Contract   Awarded. 

FACTORY  Cost,   $15,000 

SAN   FRANCISCO.      W   Ninth    St.    192    S 

Howard  St. 
Two-story  and  mezzanine  floor  concrete 

factory. 
Ov,-ner — L.  A.  Glacobbi  &  Son,  150  Post 

St.,  San  Francisco. 
Engineer  &  Contractor — J.  H.  Hjul,  128 

Russ   St.,   San   Francisco. 


i-ALERMO,  Butte  Co.,  Calif.  —  H. 
Freeman  has  contract  to  erect  5-unit 
cotton  gin  for  R.  P.  Mott,  president  of 
the  Alameda  Land  Company.  Con- 
struction will  be  started  at  once.  Ma- 
■:erials  are  now  being  purchased  by 
contractor.      Will    be    40x230   ft. 


Contract  Awarded. 

FACTORY  Cost.    $12,000 

SAN  FRANCISCO.  W  Sixth  St.  25  S 
Harrison  St. 

One-story  and  mezzanine  floor  concrete 
factory. 

Owner — C.  A.  Chaquette,  156  Montgom- 
ery St..  San  Francisco. 

Engineer  &  Contractor — J.  H.  HJul,  128 
Russ  St.,   San  Francisco. 


PORTLAND,  Ore.— L.  H.  Hoffman,  214 
U.  S.  Bank  Bldg.,  Portland,  at  approx. 
$100,000  awarded  contract  by  Balfour- 
Guthrie  Co.,  to  erect  grain  elevator  at 
Front  and  Pettygrove  Sts.;  will  be  9 
story,  crib  construction,  50  by  100  ft. 
Leland  S.  Rosener,  consulting  engineer. 
Insurance  Exchange  Bldg.,  San  Fran- 
cisco. 


Contract  Awarded. 

ADDITION  Cost,  $10,000 

OAKLAND,  Alameda  Co.,  Cal.  107th 
Ave.   and   Hollywood. 

Brick  addition. 

Owner. — Fageol  Motor  Co.,  107th  Ave. 
and    Hollywood,    Oakland. 

Architect — W.  J.  Wilkinson,  220  How- 
ard St.,  Piedmont. 

Contractor — E.  T.  Lelter  &  Son,  3601 
West  St.,  Oakland. 


Plans  Being  Prepared — To  be  Done  by 
Day's  Work. 

SHOP,   ETC.  Cost,   $15,000 

SAN  FRANCISCO.  Howard  St.,  between 
Sixth  and  Seventh  Sts. 

One-story  reinforced  concrete  shop  and 
office   building,   62x100   feet. 

Owner — Withheld. 

Architect — Meyer  &  Johnson,  742  Mar- 
ket St.,  San  Francisco. 


Bids  Being  Taken. 

WAREHOUSE  Cost,    $100,000 

SACRAMENTO,    Cal.      Portion    of    block 
bounded  by  22nd.  23rd,  R  and  S  Sts. 

Two-story    brick    and    concrete    distrib- 
uting and  jobbing  warehouse. 

Owner    —    Geo.    H.    Tay    Co.    (plumbing 
supplies),  165  8th  St.,  San  Francisco 

Architect — R.    A.    Herold,    Forum    Bldg., 
Sacramento. 
Bids   are    being   taken   for   a   general 

contract  and  will  be  opened  Thursday, 

May  7  th,   in  the  office  of  Mr.  Herold  at 

2   o'clock. 


Sub-Contracts   Awarded. 
FOUNDRY.    ETC.  .  Approx.    $194,000 

EMERYVILLE,   Alameda   Co.,   Cal. 
Four   concrete   buildings,    foundry,   ma- 
chine shop,   laboratory,   etc. 
Owner   —    Pacific    Gas    &    Electric    Co., 

Oakland. 
Architect— Eng.  Dept.  of  Owner. 
Contractor  —  Thebo-Starr  &  Anderton. 

Sharon   Bldg.,   San  Francisco. 
Alillnork  —  National    Mill    &    Lbr.    Co., 

High  St.  and  Tidal  Canal,  Oakland. 
Pluuilting'  and  Heating — Fearey  &  Moll, 

1075  IPth  St.,  Oakland. 
Compa.sition    Roof  —  The   Alta    Roofing. 

221    Oak   St.,    San    Francisco. 
Sheet   .Metnl — Forderer   Cornice   Works, 

16th  and  Potrero,  San   Francisco. 
J»li.sc.  Iron  Work — Monarch  Iron  Works, 

262   7th  St.,   San   Francisco. 
Structural    Steel — Herrick    Iron    Works, 

18th  and  Compbell  Sts.,   Oakland. 
Horiz.    &    Vert.    Mnllions    —    Morteson 

Constr.   Co.,   19th   and   Indiana   Sts., 

San  Francisco. 
Steel   Sash — Detroit  Steel  Products  Co.. 

68  Post  St.,  S.  F. 
Steel    Rolling    Doors    —    J.    G.    Wilson 

Corp.   Co.,      634      Call      Bldg.,      San 

Francisco. 
Glazing — P.   A.   Smith  Co.,   310   Webster 

St.,   Oakland. 
PaintiasT — D.  Zelinsky  &  Son,  165  Grove 

St.,  San  Francisco. 
FinLsh  Hardtvare  —  Maxwell  Hardware 

Co.,   1320  Washington   St..   Oakland. 
5000  Gal.  Tank.s — California  Steel  Prod. 

Co..    Hobart    Bldg.,    S.    F. 
Vault   Doors     —     Herring-Hall-Marvin 

Sate  Co.,   214  California  St.,  S.  F. 
Lathing    and    Plastering    —    Carroll    & 

O'Brien,  180  Jessie  St.,  S.  F. 
Previously  reported  sub  -  contracts 
are:  Grading,  J.  Catucci,  1212  18th 
Ave.,  Oakland;  Rock,  sand  and  gravel, 
The  Oakland  Paving  Co.,  Ft.  Adeline 
St.,  Oakland;  lumber,  Tynan  Lumber 
Co.,  6225  E-14th  St.,  Oakland;  reinforc- 
ing steel.  Steel  Service  Corp.,  1529  9th 
St.,   Alameda. 

Contract    Awarded. 

FACTORY    BLDG.  Cost,     $12  500 

RICHMOND,  Contra  Oosta  Co.  San 
Pablo  Ave.,  bet.  Andrade  and 
Lowell,    Richmond. 

One-story    factory    bldg. 

Owner — Rust  Campbell  Co.,  Los  An- 
geles, Calif. 

Architect — None. 

Contractor — Miner  Co.,  23rd  and  Mac- 
donald,    Richmond. 


Plans   Being  Prepared. 
UFFICE    BLDG.  Cost    $40,000 

SAN    FRANCISCO.       Fremont    St. 
T77o-story   Class   B   50x150   factory   and 

office    building. 
£>-vner — Philadelpiiia    Storage    Battery 

Co.,  37  Spear  St.,  San  Francisco, 
Architect — Ashley   &    Evers,-  58    Sutter 

St..  San  Francisco. 


Contract  Awarded. 

WAREHOUSE.  Cost,  % 

PALO  ALTO,  Santa  Clara  Co.,  Cal. 
High   St. 

One-story  reinforced  concrete  ware- 
house. 

Owner — Madison-Thoits  Co.,   Palo  Alto. 

Architect— Birge  M.  Clark,  600  Embar- 
cadero,   Palo  Alto. 

Contractor — Wells  P.  Goodenough,  310 
University,   Palo  Alto. 


DI  GIORGIO,  Kern  Co.,  Cal.— Chas. 
Rayburn,  Sup't.,  for  Earl  Fruit  Co.,  an- 
nounces construction  will  be  started 
shortly  on  new  packing  plant;  est.  cost, 
$50,000. 


"MacArthur  For  Piles" 

STRAIGHT  SHAFT   COMl'RESSED   COXCRETE   rttE 
PEDESTAL  COMPRESSED  CONCRETE  PILE 
COMPOSITE  COMPRESSED  CONCRETE  PILE 

cover  all  lengths  and  conditions  without  change  of  rigging,  delay  and 
consequent  financial  loss. 

MacArthur  Concrete  Pile  & 
Foundation  Co.,  Inc. 

373  MONADNOCK  BUILDING,  SAN  FRANCISCO,  CALIF. 

PHONE  SUTTER  3549 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members  Builders'   ElxohanKC) 
1003  BfAHKBT  ST. 

Phone  Market  891     Sian  Franolnio 
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SmLDING  ""'"''"'•  ^o.l.   $100,000 

SAN    FRANCISCO.       Mariposa     Kansas, 

Seventeenth  and  Rhode  Island  Sts 
One-stoiy  steel     frame  and     reinforced 

concrete  transportation  building, 
owner— University    of   California,    Ber- 

Arch'ifict-Geo.  De  Colraesnll,  De  Young 
Bide.,  San  Francisco.     „    ^,   .        ,„. 

Contractor  —  MacDonald  &  Kahn,  130 
Montgomery  St.,   San   Francisco. 

Sub-Contracts   Awarded.  ti„annn 

FOUNDRY,  KTC.  ^^pprcx^  $194,000 

E.MKllYVILLE,  Alameda  Co.,  Cal. 

Four  concrete  buildings,  foundry,  ma- 
chine  shop,    laboratory,   etc. 

Ownet  —  Pacific  Gas  &  Electric  Co., 
Oakland.  ^   „ 

Architect — Eng.   Dept.   of   Owner. 

Contractor- Thebo-Starr  &  Anderton, 
Sharon  Bldg.,  San  Francisco. 

Gradlns— J.     Catucci,     1212     18th     Ave., 

Bock,"  slfn"d''-  and  Gravcl-The  Oakland 
raving  Co.,   Ft,   Adeline   St.,  OKd. 

Lumber— Tynan  Lumber  Co.,  62^5  E- 
14th    St.,    Oakland. 

Reinforcing  Steel— Steel  Service  Corp., 
1529   9th   St.,  Alameda. 

LONG  BEACH,  Los  Angeles  Co.,  Cal. 
—National  Bakery,  1790  Locust  St., 
Long  Beach,  has  had  plans  prepared 
for  one  and  part  2-story  Class  C  bakery 
ftt  1501  Daisy  St.,  Long  Beach,  for  self , 
100x117  feet,  structural  steel,  brick 
construction,  cement  and  hardwood 
floors,  tile  and  composition  roofing, 
loading  platform.  freight  elevator. 
metal  lath.     Cost.   $40,000. 

WILMINGTON,  Los  Angeles  Co.,  Cal. 
— Catalina  Storage  &  Warehouse  C9rp., 
John  Y.  Lambert,  president,  Wilming- 
ton, will  build  2-story  reinforced  con- 
crete storage  warehouse  ^"^^^X,  *  A' 
on  B  St.,  Wilmington.  It  will  be  de- 
signed to  carry  2  additional  stories. 
Cost,    $50,000.      

MERCED,  Merced  Co.,  Cal.  —  M. 
Steinmetz,  engineer  for  Merced  Toniato 
Products  Company,  announces  bids  to 
erect  proposed  canning  plant  have  been 
rejected  and  work  will  be  started  at 
once  by  company  crews  under  the  day 
labor  system;  main  plant  will  be  ib  by 
67  ft.,  housing  cannery  and  omces. 
Other  units  will  be  undertaken  when 
this  section  of  work  is  completed. 
Amon  Moore  is  president  of  company. 
H.  B.  Trusso  of  Harbor  City  has  been 
appointed  plant  manager. 

TERRA  BELLA,  Tulare  Co.,  Cal.— 
Terra  Bella  Citrus  Ass'n.,  votes  to  in- 
crease capital  stock  from  $2o,000  to 
$75,000  to  finance  additions  to  plant 
and  installation  of  new  equipment  in- 
cluding one  sizer  and  sorting  table.  C. 
L.  Y'oung,  manager  of  association. 

EL  MONTE,  Los  Angeles  Co.,  Cal.-- 
Valley  Maid  Ice  Cream  Co.,  A.  J.  An- 
drews, general  manager,  El  Monte,  an- 
nounces enlargements  to  be  made  to 
El  Monte  plant  and  establishment  of 
branch  distributing  plant  at  Pomona 
this   year;    $50,000. 

LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Davenport  Mfg.  &  Implement  Co.,  R. 
M  Davenport,  1032  E  1st  St.,  will  start 
work  about  July  1  on  group  of  factory 
buildings  at  the  northeast  corner  of 
Atlantic  and  Manchester  Blvds.  Ten- 
tative plans  are  being  prepared  lay 
owners.  Tnere  will  be  one-story  and 
part  two-story  main  building,  90.\150 
feet,  and  six  smaller  buildings  con- 
sisting of  sample  room,  44x70  feet, 
storage  room,  44x70  feet,  steel  plant. 
44x100  ft.,  setting  up  plant,  44x60  ft., 
foundry.  44x100  ft.,  and  wood  working 
shop,  44x60  ft.;  concrete  wall  and 
plaster  construction,  brick  front  on 
main  building,  structural  steel,  steel 
sash,  skylights,  composition  and  gal- 
vanized iron  roofing,  cement  and  as- 
phalt floors. 

LOS  ANGELES,  Cal. — Wm.  Simpson 
Construction  Co.,  6331  Hollywood  Blvd. 
awarded  contract  for  12-story  class  A 
■warehouse  on  Highland  Ave.  near 
Santa  Monica  Blvd.  for  Hollywood 
Fireproof  Storage  Co.  Morgan,  Walls 
&  Clements,  1124  Van  Nuys  Bldg.,  ar- 
chitects. Dimensions,  50x200  ft.,  relnf. 
cone,  constr.,  steel  sash,  plate  glass, 
ornamental  iron,  elev-itors,  steel  roll- 
ing doors;  $600,000. 
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VAN  NUYS,  Los  Angeles  Co^  ^.^i'TT 
Robert-Morton  Oregan  Co.,  H.  P.  Piatt, 
factory  manager.  Van  N"y% '^  taking 
bids  to  close  between  May  7  and  May 
10  for  one-story  factory  building, 
covering  45,000  sq.  ft.  floor  space,  and 
drying  shed,  100x100  ft.  with  dry  kiln, 
at  Van  Nuys.  Plans  by  Wm.  A.  Schiller, 
Berkeley;  steel  frame  and  trusses, 
brick  walls,  saw-tooth  type  roof,  com- 
position roofing,  steel  sash  cement 
floors,  sprinkler  system,  60,000-gal. 
steel   tank,   spur   track;    $200,000. 


FLATS 


Contract    Awarded.  .icnnn 

FLATS  Cost,  $15,000 

SAN   FRANCISCO.        NE   Cabrillo     and 

Twenty-fifth  Ave. 
Two-story  and     basement     frame      (4) 

Owne?— Mrs.  E.  Carlysle,  795  25th  Ave., 

San   Francisco. 
Designer— A.    Carlysle,    795    25th    Ave., 

San   Francisco.  _  _ 

Contractor— Thomas  Hamill,  6140  Geary 

St.,  San  Francisco. 


i-o  be  Done  by  Day's  Work. 

FLATS  Cost,    $7000    each 

SAN  FRANCISCO.     E  Scott  St.  225  and 

250  N  Alhambra. 
Two    two-8tory     and   basement      frame 

nats  (2  flats  in  each  building). 
O-vner — J.  V.  Campbell  &  J.  M.  Hooper, 

1072  Bryant  St.,  San  Francisco. 
Architect — None. 

To   be   Done   by  Day's  Work. 

FLATS  Cost,  $7000  each 

SAN      FRANCISCO.        E      Thirty-ninth 

Ave.  318  and  344  S  Balboa  St. 
Two    two-story    and      basement      frame 

flats    (2   fiats   In   each   building). 
Owner— Benj.    Schmier,    1766    O'Farrell 

St.,   San   Francisco. 
Architect — None. 

To  Be  Done  by  Day's  Work. 

KLATS  Cost,    $6000    each 

BAN  FRANCISCO.  E  17TH  AVE.,  187 
262  and  337  N  Lake. 

Three  2-story  and  basement  frame 
flats    (2    flats    In    each    bldg.) 

O^-ner — Lager  &  Val  Franz.  180  Jes- 
sie   St.,    S.    F. 

Architect — J.  C.  HIadik,  MonadnocK 
Bldg. 


Contract  Awarded.  -,„„„„ 

FLATS  Cost,   $12,000 

SAN  FRANCISCO.     E  McAllister  St.  149 

E  Baker  St. 
Three-story    and    basement    frame    tb) 

Owner— I.  Franusich,   1442  Fillmore  St., 

San  Francisco. 
Architect — None. 
Contractor— N.  J.  Nelson,  354  29th  Ave., 

San  Francisco. 


iijfitract   Awarded.  .„„.. 

FLAT  BLDG.  Cost.  $8000 

OAKLAND,  Alameda  Co.,  Cal.  College 
Ave.    near   Broadway. 

Two-story  frame  and  stucco  flat  build- 
ing   (two    4-room    flats). 

Owner — Mrs.   Mary   Myers. 

Architect  —  Miller  &  Warnecke,  1404 
Franklin    St.,    Oakland. 

Contractor — Matkala    &    Lampela. 

Contract   Awarded.  «,„„„„ 

FLATS  Cost,   $12,000 

SACRAMENTO,  Sacramento  Co.,  Cal. 
No.  920  35th  St. 

Four  flats  and  garage. 

Owner— H.  L.  Mee,  3117  V  St.,  Sacra- 
mento. 

Architect — None. 

Contractor— H.  L.  Mee,  3117  V  St.,  Sac- 
ramento. 

Contract  Awarded.  ..„„„„ 

FLATS.  Cost,    $10,000 

SAN  FRANCISCO.  North  Line  Vallejo. 
ISO   ft.   west  of  Larkin. 

Two-story  and  basement  frame  and 
stucco  flat  building  containing  2 
flats. 

Owner— Emil  Bagnasacco.  S.  F. 

Architect — J  A.  Porporato.  619  Wash- 
ington,  S.   F. 

Contractor — Peter    Gavazza.    S.    F. 


Member  S.  F.  Builders'  Exchange 
Phone   Sutter   6700 

ALBERT  DEAN 

Ranildm  Yariegate"!  Colors  Slat© 

Roofing 

and 

Random   Tiiriegated  Colors  Tile 

Roofing 

CompoBltlon   Roofing 

General  Roof  Repairing 

Samples  Submitted 

ISO   JeMiiie    ft..   San    PrnncUeo 

Res     4201    Mission    St 

Phone    Randolph    6982 


To  be  Done  by  Day's  Work. 

FLATS  Cost,    $15,000    each 

SAN  FR.ANCISCO.     N  Bay  27,  55,  82  and 

110  W  Larkin  St. 
1-our    three-story    and    basement    flats 

(9   flats   in   each   building). 
Owner^ — Axel  A.  Johnson,  632  Belvedere 

St.,   San   Francisco. 
Architect  —  J.    C.    HIadik,    Monadnock 

Bldg.,   San   Francisco. 


To   be  Done  by  Day's  Work. 

FLATS  $7000   each 

SAX   FRANCISCO.      W   Scott   St.   50,   75 

and    100   N    Bay   St. 
Three    two-story    and    basement    frame 

flats   (2  flats  in  each  building). 
Owner — Meyer  Bros.,  1  Montgomery  St., 

San  Francisco. 
Architect — None. 


Contract  Awarded.  .       „„„ 

FLATS  Cost,  $14,600 

SAN   FRANCISCO.      E   Central  Ave.   100 

N  Hayes. 
Two-story      and      basement    frame    (4) 

Owner — ^Axla  E.  Roberts,  742  Fulton  St.. 

San   Francisco. 
Architect — None. 
Contractor — B.    W.    Demarais    &    Sons. 

732    Page   St..   S.   F. 


GARAGES 


Contract  Awarded. 

GARAGE  Cost,    $11,000 

BERKELEY,  Alameda  Co..  Cal.  No. 
2014   Center   Street. 

Garage.  „     ,    , 

Owner — Johnson  &  Nielson,  Berkeley. 

Designer — A.  H.  Broad,  2117  Kitteridge 
St     Berkeley 

Contractor  —  A.' H.  Broad,  2117  Kitte- 
ridge St.,  Berkeley. 

SAN  PEDRO,  Los  Angeles  Co.,  Cal. — 
Myles  Regan  Co.,  535  37th  St.,  San 
Pedro,  will  build  2-story  building,  50x 
125  feet,  on  5th  St.,  San  Pedro,  for 
Pacific  Telephone  &  Telegraph  Co:  Ga- 
rage on  ground  floor  and  clubrooms 
above.      Cost,   $45,000. 

Contract  Awarded. 

GARAGE  Cost.    $10,590 

SACRAMENTO,  Sacramento  Co.,  Cal. 
1110  F  St. 

Brick   garage. 

Owner— Edith  Grove,  1621  I  St..  Sac- 
ramento. 

Contractor  —  Wm.  Murcell,  Ochsner 
Bldg.,    Sacramento. 


GOVERNMENT   WORK 
AND  SUPPLIES 


HONOLULU,  T.  H. — Lewers  &  Cooke, 
Ltd.,  169  King  St.,  Honolulu,  at  $6945 
awarded  contract  by  Supervising  Ar- 
chitect, Treasury  Dept..  to  fur.  and  lay 
linoleum  in  post  office  building. 


PEARL  HARBOR,  T.  H. — Axlee  Pence 
&  Constr.  Co..  Ltd.,  Honolulu,  T.  H.,  at 
$19,675.  time  for  completion  210  days, 
awarded  contract  by  Bureau  of  Yards 
and  Docks,  Navy  Dept.,  to  erect  fence 
and  entrance  gates  -at  Pearl  Harbor, 
under   Specification   5067. 

POINT  ST.  GEORGE,  Cal. — Campbell 
.S:  Thayer,  Crescent  City,  at  $950.  time 
for  completion  45  days,  awarded  con- 
tract by  Bureau  of  Y'ards  and  Docks, 
Navy  Dept.,  to  erect  garage  at  Point  St. 
George,  under  Specification  No.  5038. 


Saturday,  May  9,   1925 
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PEARL  HARBOR,  T.  H.— Following 
are  three  lowest  bids  received  by  the 
Bureau  of  Yards  and  Docks,  Navy  De- 
partment. AVashington,  D.  C,  under 
specification  No.  5076,  for  concrete 
pavement  and  runway  for  Seaplane 
Hangar  at  Ford  Island,  Naval  Operat- 
ing Kase,  (air  station),  Pearl  Harbor. 
Work  consists  of  cutting  and  grading 
of  the  shore  portion  of  the  site,  the 
filling  and  riprapping  of  a  portion  of 
the  water's  edge,  the  performance  of 
certain  work  in  taking  care  of  existing 
services,  placing  of  concrete  paving  to 
i.f.  cast  in  place  and  placing  of  precast 
concrete  slabs  under  water, 

Lewis    R.. Smith,    Honolulu ?37,800 

Russell  R.  Ames,  Honolulu 39,378 

Austin   Engr.   Co.,   New   York....    39,472 


MARE  ISLAND,  Cal.— See  "Sewers  & 
Street  Work,"  this  issue.  Bids  opened 
for  paving. 


PUGET  SOUND.  Wash.— Henry  and 
McFee,  Northern  Life  Bldg.,  Seattle, 
Wash.,  at  $35,000,  time  for  completion 
240  days,  awarded  contract  by  Bureau 
of  Yards  and  Docks,  under  Spec.  5095, 
for  reinforced  concrete  shells  around 
existing  shafts  and  bells,  replacing 
missing  or  deteriorated  concrete  of  the 
shafts  and  bells  and  removal  of  un- 
Bound  portion  of  timber  piles  under 
bells  at  Puget  Sound  Navy  Yard. 

WASHINGTON,  D.  C— Bids  are  be- 
ing received  by  Bureau  of  Supplies  and 
Accounts,  Navy  Department,  Wash- 
ington, to  fur.  and  del.  materials  to 
navy  yard  and  stations  as  follo'ws,  date 
to  open  as  noted  at  close  of  each  para- 
graph. 

Sched.  3658,  various  yards,  hingei. 
latches  and  locks,  May  19. 

Sched.  3664,  eastern  and  westeri. 
yards,  large  quantities  of  boiler  gas- 
kets.  May  26. 

Sched.  3663.  all  yards,  packings  of 
all   kinds,   May  19. 

Sched.  3669,  Mare  Island,  1  central 
battery  central  office  telephone  equip- 
ment  complete.   May   19. 

Sched.  3670.  Mare  Island,  170  storage 
batteries,  May  19. 

Sched.  3673,  Mare  Island,  4  motor 
generators  and  2  sets  of  spares.  May  19. 

Sched.  3679.  Mare  Island,  6500  lbs. 
powdered  aluminum.  May  26. 

Soiled.  36S0,  Mare  Island,  miscella- 
neous strawboard  shipping  boxes, 
May  26. 

Sched.  3686,  various  yards,  bolts, 
nuts,  washers  and  burrs,  copper, 
May  19. 

Sched.  3687,  Puget  Sound,  9200  ft. 
electric    cable.   May    12. 

SAN  FRANCISCO.— Until  May  11,  11 
A.  M.,  bids  "will  be  received  by  Con- 
structing Quartermaster,  Fort  Mason, 
for  tar  and  gravel  repairs  to  roofs  at 
Presidio.  See  eall  lor  bM.s  under  offi- 
einl    propos-nl    section    in    this    issne. 


PEARL  HARBOR.  T.  H. — See  "Sew- 
ers and  Street  Work,"  this  issue.  Bids 
opened   for  concrete  pavement. 


HALLS  AND  SOCIETY 
BUILDINGS 


Contract   Awarded. 

BOARDING  HOME  Approx.    ?175,000 

OAKLAND,  Alameda  Co.,  Cal.    Harrison 

St.   near  Grand  Ave. 
Four  and  part  six-story  Class  C  board- 
ing home  for  girls. 
Ow^ner — Y^  W.  C.  A. 

Architect — C.    W.    McCall,    1404    Frank- 
lin St.,  Oakland. 
Contractor  —  Villadsen  Bros.,  Inc.,  417 
Market  St.,  San  Francisco. 
Sub-bids  on  all  portions  of  the  work 
will   be   taken    in   about  a  month.     Con- 
tract was  awarded  on  percentage  basis. 


Plumbing  &  Heating  Bids  Being  Taken. 
Y".    M.    C.    A.    BLDG.  Cost,    $900,000 

SAN    FRANCISCO.      Embarcadero      bet. 

Mission   and    Howard   Sts. 
Eight-story    reinforced    concrete    Y.   M. 
C.    A.    building      (Army    and    Navy 
Branch). 
Owner — Y.    M.    C.    A. 
Designer  —  International   Bldg.    Bureau 

of   Y'.   M.    C.   A.,   New   Y'ork. 
Local  Architect — Carl  Werner,  605  Mar- 
ket St.,  San  Francisco. 
Engineer — T.  Ronneberg,  Crocker  Bldg. 
San    Francisco. 
Plans    call    for    a    structure    covering 
137    square    feet,    with    swimming    pool, 
g.vmnasium,  dormitory,  club  rooms  and 
other    conveniences. 

As  previously  reported  contract  for 
excavating  and  piling  has  been  award- 
ed to  Healy-Tibbitts  Construction  Co., 
64    Pine    St.,    San    Francisco. 


Contract   Awarded. 

ADDITION  Cost,    $9620 

SAN     .lOSE,     Santa    Clara    Co.,     Cal.     N 

First    near    Santa   Clara. 
Addition  work. 
Owner — Knights  of  Columbus,   N  Third 

St.,  San  Jose. 
Architect — Leo.  J.  Devlin,  Pacific  Bldg., 

San   Jose. 
Contractor  —  John   D.   and   G.  Carlson, 

235    Sierra   St.,    San   Jose. 

LONG  BEACH,  D.  A.  Co.,  Cal. — C.  T. 
McGrew  &  Sons,  1345  W  Ocean  Ave., 
Long  Beach,  awarded  contr.  at  $801,- 
62S  for  all  "work  complete  for  erecting 
new  class  A  bldg.  for  Pacific  Coast 
Club  at  First  Place  and  Ocean  Blvd., 
Long  Beach:  Curlett  &  Beelman,  408 
Union  Bank  Bldg.,  L.  A.,  archts.  The 
contract  will  be  reduced  about  $40,000 
by  accepting  lowest  bidders  on  sub- 
contracts which  were  figured  separ- 
ately. 


OAKLAND,  Alameda  Co.,  Cal.— Con- 
tract for  elevators  has  been  awarded 
to  the  Spencer  Elevator  Co.,  166  7th 
St..  San  Francisco,  in  connection  with 
$1,000,000  Elks  building  being  con- 
structed on  the  southeast  corner  of  20th 
St.  and  Broadway,  Oakland.  William 
Knowles,  1214  Webster  St..  Oakland, 
architect  and  manager  of  construction. 


All-Key 
Plaster  Lath 

(Patented) 
10O%    Mechanlcnl  Key. 


Plaster 
Wall    Board 

(Patent   applied   for) 
e  Last  Word  in  Wall   Ronrd. 


CALIFORNIA   CEK.Ul   PKODUCTS   COMPANY 

STOCKTON,    CALIFORNIA 


Contract   Award. 

LODGE    BLDG.  Cost,    $31,965 

HAY' WARD,    Alameda    Co.,   Cal. 
Three-story     brick      and      wood     frame 

lodge    and    store     building,    43x125 

(Masonic    Temple). 
Owner — Masonic   Lodge   of   Hayward. 
Architect — James    T.   Narbett,   910  Mac- 

onald   Ave.,    Richmcnd. 
Contractors — Petersen    &    Persson,    180 

Jessie  St..   San  Francisco. 


EUGENE,  Ore. — Architects  Lawrence 
and  Holford,  Chamber  of  Commerce 
Bldg.,  Portland,  and  O.  R.  Bean,  asso- 
ciated, preparing  plans  for  $85,000 
Masonic  Temple  to  be  erected  In  Eu- 
gene: will  be  concrete  construction, 
73x149   ft. 


Bids  Being  Taken. 

LODGE  HALL  Cost.  $16,000 

GUERNEVILLE,  Sonoma  Co.,  Cal. 
Two-story  frame  and  stucco  lodge  hall 
Owner — Masonic  Lodge.   Guerneville. 
Architect —    Miller    &     Warnecke,     1404 
Franklin    St.,    Oakland. 
Bids   are   being   taken    for   a   general 
contract   and   will   be   opened  May   15th 
at  4  P.  M.  in  the  office  of  the  architects 
in    Oakland. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — San 
Jose  Woman's  Club  votes  to  purchase 
site  in  S-Eleventh  St.  near  San  Fer- 
nando St.  on  which  it  is  proposed  to 
erect  new  clubhouse;  site  is  75  by  137% 
feet. 


GLENDALE,  Los  Angeles  Co.,  Cal. — 
Architects  Jay,  Rogers  &  Stevenson,  as- 
sociates. S45  E.  Washington  St.,  Pasa- 
dena, are  preparing  working  plans  for 
4-st  and  basement  Class  A  Y.  M.  C.  A. 
with  100  dormitory  rooms,  gymnasium, 
swimming  pool,  social  and  locker  rooms, 
on  Louise  St..  between  Broadway  and 
Wilson  Sts.,  Glendale:  83x135  ft.,  rein- 
forced concrete  construction,  stucco 
facing,  art  stone  trim,  tile  and  com- 
position roofing,  tile  cement  and  hard- 
wood floors,  steam  heating,  tile  pool, 
showers,  wrought  iron,  fire  escapes; 
$225,000. 


BEVERLY  HILLS,  Los  Angeles  Co., 
Cal. — Architects  Gable  &  Wyant,  634  S. 
Western  Ave.,  will  receive  bids  until  11 
A.  M.,  May  12th,  for  general  construc- 
tion, plumbing,  heating,  electric  wiring, 
kitchen  diuipment,  painting  and  deco- 
rating, for  two-story  clubhouse  on 
Benedict  Canvon  Dr.,  Beverly  Hills,  for 
Beverly  Hills  Woman's  Club.  Bids  will 
be  opened  in  public  at  Masonic  Hall, 
Beverly  Hills;  frame  and  plaster,  orna- 
mental iron,  hardwood  and  tile  floors, 
hardwood  and  pine  trim,  gas  heating 
system. 


LONG  BEACH,  Los  Angeles  Co.,  Cal. 
— Chas.  S.  Rowe,  1120  I'ine  Ave.,  Long 
Beach,  has  contract  for  two-story  club 
building  with  auditorium,  gymnasium, 
locker,  shower,  billiard  and  dining 
rooms,  swimming  pool  at  2  Pier  Place, 
Alamitos  Bay,  for  the  Long  Beach 
Shore  Club,  90S  Farmers  and  Merchants 
Bank  Bldg.,  Long  Beach.  Plans  by  M. 
C.  Parker,  107  Adair  Bldg..  4th  and 
Locust  Sts.,  Long  Beach;  frame  and 
stucco,  shingle  and  composition  roof- 
ing, pine,  cement  and  hardwood  floors, 
pine  trim:  $50,000. 

PESCADERO,  San  Mateo  Co.,  Cal. — 
Independent  Order  of  Odd  Fellows 
plans  erection  of  structure  to  serve 
both  fraternal  and  community  func- 
tions. Building  committee  will  be  ap- 
pointed   shortly. 

WILLITS,  Mendocino  Co.,  Cal. — Farm 
Bureau  Center  &  Farm  Bureau  Ladies' 
Club  will  raise  funds  to  finance  erec- 
tion of  community  club  house;  48  by  60 
ft.,   est.   cost,   $3000. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Architect  Samuel  B.  Birds,  425  S. 
Western  Ave.,  will  receive  bids  till  12 
noon.  May  4th,  for  foundations  and  ex- 
cavating for  two-story.  Class  D  Spanish 
ballroom,  276x150  ft.,  at  3rd  St,  and 
Vermont  Ave.,  for  Austin  McFadden 
Co.;  balcony  to  scat  1000  people,  stucco 
exterior,  tile  roofing,  ornamental  iron, 
art  stone  trim,  Sumraerbell  truss  roof, 
ornamental  plaster  and  staff  oak  and 
magnesite  composition  floors;  architect 
will  supervise  construction  and  will 
take  bids  later  on  plumbing,  plaster- 
ing, roofing,  ventilation,  millwork; 
$150,000. 
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MC5ntEBELLO,  L.  a.  Co.,  Cal.— W. 
K  Taylor,  5337  Whlttler  Blvd.,  has 
compl.  plans  for  4-story  class  C  club 
bldg.  with  4  stores,  12  offices,  lodge 
rms.  and  kitchen  in  Montebello  for  the 
Masonic  Lodge  of  Montebello;  65x130 
ft.,  brick  constr.,  struc.  steel,  art  stone 
trim,  hdwd.,  pine  and  cem.  firs.,  pine 
trim,  aut.  elevator,  comp.  rf.,  metal 
lath,  wr.  iron,  plate  glass;  $85,000. 


HOSPITALS 


Working    Drawings   Being    Prepared. 
HOSPITAL,  Cost,    $:5U,000 

SAX    FKAJvCISCO.     Location    withheld. 
Five-story   and     basement     reinforced 
concrete    hospital       (veneered        in 
buff  brick).  ,  „      . 

Owner — San    Francisco    Drugless    Sani- 
tarium,   care    Hospital    (Dr.    F.    H. 
Miller,    president),    18th    Ave.    and 
tjeary    St.    ,San    Francisco. 
Architect— Shea  &  Shea,  454  Montgom- 
ery  St.,   San   Francisco. 
Win    be    old   Colonial    type   of   archi- 
tecture; consisting  of  120-bed  unit,  to- 
gether with  two  wards  of  25  beds  each. 

Low    Bidder    for    Providence    Hospital. 
HOSPITAL  Approx.    $750,000 

OAKLAND,  Alameda  Co.,  Cal.     Webster 

and   Summit  Streets. 

Five-story     and     basement     reinforced 

concrete  hospital.  „   ,  ,       , 

Owner — Providence    Hospital,    Oakland. 

Architect  —  R.  A.  Herold,  Forum  Bldg., 

Sacramento.  .^.    ^  ^ 

Low  bid  of  $576,000  was  submitted  by 
Schuler  &  MacDonald,  306  12th  St., 
Oakland,  which  did  not  include  heating, 
plumbing,  electrical  work,  excavating 
or  painting.  Complete  list  of  bids  will 
be  available  early  part  of  next  week. 
Architect  Clarence  C.  Cuff  is  represent- 
ing Architect   R.   A.   Herold. 

Hospital  will  accommodate  about  150 
patients.  As  previously  reported,  con- 
tract for  excavating  was  awarded  J. 
Catucci,   1212   18th  Ave.,  Oakland. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Following  bids  received  May  4,  11  a.  m. 
by  Henry  A.  Pfister,  county  clerk,  to 
erect  two-story  dormitory  building  at 
County  Almshouse  at  Milpltas: 
R.  O.  Summers.  17  N  First  St.,  San  Jose 
(1)  tile,  $28,538;  (2)  concrete  $28,- 
167   (awarded).  „,    .„„ 

B.  Nommenson,     (1)     $28,985;     (2)    $28,- 

485. 
H.  R.  Sherman,   (1)    $39,233;   (2)   $29,533. 
B    R.   Byron,    (1)    $29,787,    (2)    $29,387. 

C.  W.  Cook,    (1)   $29,610;   (2)   $— .    „„ 
Chas.  S.  Collins,  (1)  $— ;   (2)  $30,300. 

H.  C.  Jorgensen,  (1)   $31,668,  (2)  $29,875 
Al    Compton,    (1)    $37,000,    (2)    $35,398. 

OAKLAND,  Cal. — Until  June  1,  10  a. 
m  bids  will  be  rec.  by  Geo.  E.  Gross, 
county  clerk,  to  fur.  refrigerating 
equipment  for  Dept.  16  and  kitchen 
equipment  tor  Dept.  19,  at  Highland 
(county)  Hospital,  14th  Ave.  and  Valle- 
cito  Place.  Henry  H.  Myers,  architect, 
Kohl   Bldg.,    San   Francisco. 

Contract    Awarded — Sub-figures    Being 

Taken. 
NURSERY  BLDG.  Cost,   $60,000 

OAKL.AND.      4oth    St.,    nr.    Broadway. 
Two-story    Class    B    and    C    children's 

nursery   building   45x148   terra  cot- 

ta    tile    rcof. 
Owner — Ladies'  Relief  Society,  365  45th 

St.,   Oakland. 
.\rchitect — Hugh    C.    White,    Syndicate 

Bldg.,    Oakland. 
Engineer    —    T.     Ronneberg,    Crocker 

Bldg..    San    Francisco. 
Contractor — F.     A.     Muller,       Syndicate 

Bldg.,  Oakland. 
Sub-t!gures   being   taken   on   all  por- 
tions of  the  work. 


PENDLETON,  Ore. — Archs.  Knighton 
&  Howell.  U.  S.  Bank  Bldg.,  Portland, 
will  shortly  take  bids  to  erect  $225,000 
wing  for  Eastern  Oregon  State  Hospi- 
tal.     Will   be   fireproof   construction. 


HOTELS 


QUINCY,  Plumas  Co.,  Cal. — Archi- 
tects Cole  &  Brouchard,  Waterlund- 
Breslauer  Bldg.,  Chico.  commissioned  to 
prepare  plans  for  new  hotel  building 
on  site  recently  purchased;  will  con- 
tain between  forty  and  fifty  rooms  with 
large  loT>by  and  dining  room. 


Contract  Awarded, 

HOTEL   &    APTS.  Cost,    $160,000 

OAKLAND.  S  E-15TH  ST..  W.  Fruit- 
vale. 

Three-story    110-rm.    hotel    and    apts. 

Owner  —  Nicholas  &  Karl  Banhofer, 
T636   Franklin   St.,   Oakland. 

Architect — None. 

Contractor — California  Builders,  Inc., 
1636  Franklin  St.,  Oakland. 


Fletcher  Bldg.,  3rd  St.  and  Western 
Ave.,  des.;  50x135  ft.,  br.  walls,  cone, 
frame,  tapestry  br.  facing,  art  stone 
and  terra  cotta  trim,  plate  glass,  tile 
and  marble  wk.,  steam  htg.  sys.,  elec. 
elevator,  ornam.  iron  wk.,  tiled  baths, 
pine  and  hdwd.  firs.,  pine  trim.  Incin- 
erator. 


Contract   Awarded. 

HOTEL 

SAN    FRANCISCO. 

Stockton. 
Three-story    reinforced    concrete    hotel. 
Owner — W.    D.    Brown,    4202    California 

St.,    S.    F. 
-Vrchitect— None. 
Contractor   —  H.   C.   Hogrefe,   273    20th 

Ave.,  S.  F. 


SACRAMENTO.  Cal.— Chas.  S  Mabrey 
Co.,  Ochsner  Bldg.,  Sacramento,  at  $53.- 
ono  awarded  contract  by  Kantaro  Fur- 
utani  to  erect  three-story  and  basement 
fireproof  hotel  and  stores  at  northwest 
Sixth  and  M  Sis.:  will  contain  57  rooms 
with    6   stores    on    ground    floor 


LOS  ANGELES,  Cal. — Arthur  Bard  & 
Co.,  405  Union  Bank  Bldg.,  has  contr. 
at  about  $160,000  for  6-story  and  base- 
ment, class  B  hotel  and  store  bldg.,  on 
Loomis  St.  near  6th  St.,  for  B.  Hoffman: 
2  stores,  lobby  and  S6-rms.  with  100% 
baths  and  showers;  L.  A.  Smith,  Lilly- 


LOS  ANGELES.  Cal.  —  L.  A.  Smith, 
Lilly-Fletcher  Bldg..  3rd  St.  and  West- 
ern Ave.,  is  completing  working  plans 
and  will  take  bids  latter  part  of  this 
week  for  4-story  and  basement  class  C 
hotel  at  336  S  Figueroa  St.  for  Gore 
Bros.  It  will  contain  100  rms.  with 
100%  baths;  face  brick,  art  stone  or 
terra  cotta  trim.  comp.  rf.,  fire  escapes, 
skylights,  steel  sash,  marble  and  tile 
work,  pine  trim  and  firs.,  aut.  elec.  ele- 
vator, steam  htg.  sys.,  aut.  water  htr. 


CONCl?EYr'  A 


CRE- 


We. 


euxtc 


To  Mother,  tho'  I'm  far  away. 
My  thoughts  are  wandering  back  today. 
Back   to  my  childhood's  home  and  you. 
My  first,  best  friend,  one  always  true. 


NEXT  SUNDAY  is  Mother's  Day. 

AND  IF  you  are  so  fortunate. 

•  •     • 

AS  TO  have  a  mother. 

SHOWER  HER  with  attention. 

REMEMBER  SHE  loves  attention. 

SHE  LOVES  you. 

DON'T  WAIT  'till  she  has  gone. 

THEN  PLACE   beautiful  flowers. 

ON  HER  casket. 

GIVE  HER  the  flowers  now. 

LET  HER  enjoy  them. 

•  •     • 

SHE  CAN'T  see  them  on  the  casket. 

YES.  SANDY  knows. 

IT  IS  a  little  inconvenient. 

TO  TAKE  her  next  Sunday. 

IN  THE   auto  picnic  party. 

OR  PERHAPS  the  ball  game. 

OR  A   game  of  golf. 

IS  MUCH  more  fun. 

BUT  DO  you  stop  to  think. 

THAT  SHE  will  not  be  here  always. 

YOU   HAVE    forgotten. 

THAT  WHEN  you  were  a  child. 

SHE   SACRIFICED  day  after   das'. 

FOR  YOU  and  your  pleasure. 

LET   YOUR  conscience. 

BE  ABLE  to  say. 

•  •      • 

THAT  YOU  did  your  duty. 


TOWARD  YOUR  best  friend. 

HAVE  YOU  planned  on  whom. 

AND  HOW   you. 

ARE  TO  be  cared  for. 

WHEN  YOU  grow  old. 

YOU  KNOW,  if  you  never  give. 

YOU  NEVER   receive. 

AND  YOUR  children  will  say. 

PAPA  AND  Mamma  didn't  bother. 

ABOUT  GRANDMA. 

WHEN  SHE  was  here. 

IF  YOUR  mother  is  away  frona  you. 

PHONE,  WIRE,   or  write   to  her. 

SEE  TH.AT  she  hears  from  you. 

ON  MOTHER'S  Day,  Sunday  next. 

YOUR  ATTENTION  Is  better. 

THAN  RICHES  or  everything. 

IN  THIS   whole  world. 

THESE   ARE    the   sentiments. 

OF  CLARENCE  Sand  Pratt,  President. 

OF  THE  Pratt  Building  Material  Co. 

DOUGLAS  300 — "easy  to  remember." 

•  •     • 

PRODUCER  OF  clean,  sharp  sand. 
FOR    LOCOMOTIVES   and    concrete. 
SAND-BLASTING   and   plastering. 
ALSO   PRODUCER. 

OF  CRUSHED  rock  and  gravel. 

•  •     • 

"I  THANK  you." 


Out   in   Lite's   garden,   where   sympathy  grew 

God   planted   a   soul — 'twas   the  soul   o'  you. 

Life's  wonderful   garden.  Love,   seeking  went    through. 

Till   he   found  a   heart — 'twas   the  heart  o'  you. 

I  have  sought  through  Life's  garden  of  roses  and   rue, 

.\nd  I  find  one  sweet  blossom  all  Jeweled  with  dew — 

Love.  Sympathy.  Faith — all  unchanging  and  true — 

Are  the  heart  of  my  flower — dear  Mother,  'tis  you. 


iturday,  May  9,   1925 
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COMPTON,  L.  A.  Co.,  Cal.  —  Archt. 
\\  111.  Bruce,  525  Chapman  Bldg.,  Los 
Angeles,  Is  preparing  wk.  plans  for  a 
3-story  frame  and  stucco,  120x227  ft. 
hotel  and  apt.  bldg.  on  Long  Beach 
Blvd.  and  Temple  St.,  Compton,  for  A. 
T.  Williams;  88-rms.  with  100%  baths, 
12  3-rm.  apts.,  kitchen,  lobby,  billiard 
rm.  and  ballrm.,  plate  glass,  comp. 
rfg.,  cem.,  pine  and  hdwd.  firs.,  gas 
rads.,  storage  water  htr.,  tlie  baths  and 
dralnbds.,  wall  beds,  pine  trim. 


VENTURA,  Ventura  Co.,  Cal. — Archi- 
tect Clarence  L.  Jay,  845  E.  Washing- 
ton St.,  Pasadena,  is  taking  bids  for  5- 
story  and  basement  Class  C  hotel  with 
95  rooms,  stores  and  lobby,  in  Ventura, 
for  the  Berg  Investment  Co.;  150x150 
ft.,  80%  baths,  structural  steel,  brick 
walls,  stucco  facing,  art  stone  trim, 
tile  and  composition  roofing,  tile  and 
hardwood  floors,  tile  baths,  metal  lath, 
steel  sash,  plate  glass,  steam  heating 
system,  automatic  electric  elevators, 
fire   escapes;   $150,000. 


LOS  ANGELES,  Cal.— The  Postle  Co., 
archts.  and  engrs.,  631  Van  Nuys  BldK.> 
are  preparing  working  plans  for  12- 
story  and  basement  class  A  store  and 
hotel  bldg.  on  w.  side  of  Carondelet  St. 
n.  of  7th  St.,  for  Arthur  C.  Vaughan 
and  assoc.  Four  stores  and  265  hotel 
rms.,  75x123  ft.,  press,  brick  and  terra 
cotta  facing,  plate  glass,  hdwd.  trim, 
tile  baths  and  showers,  100%  baths, 
steam  htg.,  vacuum  cleaning,  2  pas- 
senger and  1  frt.  elevators,  ornam. 
iron,    comp.    rfg.,    incinerator;    $800,000. 


MURRIETTA  HOT  SPRINGS,  River- 
side Co.,  Cal. — Stromwell  &  Halperin, 
1007  S  Grand  Ave.,  Los  Angeles,  have 
compl.  plans  for  2-story  reinf.  cono. 
hotel  at  Murrletta  Hot  Springs  for 
Ganthers,  Murrietta  Hot  Springs  Hotel 
Co.,  Murrletta  Hot  Springs;  63  rooms, 
100%  baths  and  lobby;  61x205  ft.,  tile 
rf.,  part  basement,  ornam.  iron,  cem. 
and  tile  firs.,  pine  trim,  tile  baths, 
steam  htg.,  storage  water  htr.  Own«r 
taking  bids. 


ICE  &  COLD  STORAGE 
PLANTS 


KENO,  Nevada.  —  Humphrey  Supply 
Co.,  Herbert  L.  Nichols,  manager,  will 
start  work  at  once  on  first  unit  of 
packing  and  cold  storage  plant  at 
eastern  city  limits;  first  unit  will  cost 
$50,000.  Other  units  to  be  undertaken 
at   later  date. 


POfVER  PLANTS 


LOS  ANGELES,  Cal.— Southern  Cali- 
fornia Edison  Company  has  been  au- 
thorized by  the  Railroad  Commission 
to  issue  and  sell  on  or  before  December 
31,  1925,  15,000  shares  of  its  seven  per 
cent  preferred  stock  of  the  aggregate 
par  value  of  $1,500,000,  and  100,000 
shares  of  its  six  per  cent  Series  "B" 
preferred  stock  of  the  aggregate  par 
value  of  $10,000,000,  and  to  use  the 
proceeds  for  additions  and  betterments. 
Applicant  states  that  its  total  esti- 
mated expenditures  during  1925  will 
be  $25,000,000,  of  which  $11,500,000  will 
be  spent  for  new  production,  and  the 
balance  on  transmission  and  general 
system   betterments. 


FRESNO.  Fresno  Co.,  Cal.— San  Joa- 
quin Liglit  &  Power  Co.,  Fresno,  seeks 
authority  of  State  Railroad  Commission 
to  sell  $1,000,000  of  its  7%  prior  pre- 
ferred stock,  to  finance  erection  of  new 
sub-stations  at  Kingsburg  and  Le 
Grand,  costing  $250,000  and  $300,000  re- 
spectively. Installation  of  additional 
equipment  will  use  up  balance  of  funds. 


LAKE  COUNTY,  Cal.— Plans  for  a 
$1,000,000  extension  of  the  irrigation 
and  power  facu.ties  of  the  Yolo  Water 
and  Power  Company  in  Lake  County 
are    announced     by    W.     W.     Skidmore 


Barrett  of  London,  England,  represen- 
tative of  British  holders  of  some  $1,- 
500.000  in  bonds  of  the  company.  The 
plan  contemplates  tapping  the  waters 
of  Clear  Lake  and  construction  of  can- 
iils  for  irrigation   in  Indian  Valley 


PUBLIC   BUILDINGS 


OAKLAND,  Alameda  Co.,  Cal. — Fol- 
lowing bids  were  received  by  the  Clerk 
of  the  Board  of  Supervisors  of  Alameda 
County.  California,  at  his  office,  May 
4,  11  o'clock  a.  m.  for  the  installation 
of  equipment  consisting  of  metal  files, 
shelving  and  grilles  in  the  office  of 
the  County  Treasurer,  Hall  of  Records 
Building,  Oakland,  Alameda  County, 
California. 

General  Fireproofing     Co.,     (1)     metal 
files,    $1601;    (2)    shelving   $446.60;    (3) 

grilles  $552.60. 
Geo.  H.  Trask— (1)   $759.05;   (2)   $366.90; 

(3)    $425.60. 
M.  G.  West  Co.,  (1)  $1135;  (2)  $345;  (3) 

$265. 
Jamestown   Metal     Products     Co.,      (1) 

$Si75;  (2)   $725;  (3)  $325. 
Fred  H.  Medart,   (1)   $ — ;   (2)   $190;   (3) 


SEATTLE,  Wash.  —  Archs.  Schack, 
Young  &  Myers,  Central  Bldg.,  Seattle, 
commissioned  to  prepare  plans  for  pro- 
posed civic  auditoroium;  est.  cost,  $560,- 

000. 


PITTSBURG,  Contra  Costa  Co.,  Cal. — 
Bids  will  be  asked  shortly  by  city  trus- 
tees to  erect  municipal  library;  est.  cost, 
$20,000.  A.  W.  Cornelius,  architect. 
Merchants  National  Bank  Bldg.,  San 
Francisco. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Frank  Tucker,  321-N,  Sierra  Nevada, 
Stockton,  at  $23,769.25  awarded  contract 
by  city  council  to  erect  central  Are 
alarm  station  on  civic  memorial  site. 
Mayo,  Cowell  &  Bissell,  21  S  San  Joa- 
quin St.,  Stockton,  architects. 


A  "Plttsbnrg"  Antomatlc 
Gas  Wat«r  Heater  In- 
stalled in  the  Home  indi- 
cates high  qnslity 
tliTonghont. 

Recommended  and  speci- 
fied by  all  of  the  leading 
architects,  plumbers  and 
builders. 

Consider    the    hieh    merit 
of     the     Pittsburg     coupled 
Pittsburg      Perfect 


with 

Service. 

"Hot 
wink  •■ 


water    quick    as    a 


PITTSBURG  WATER  HEATER  CO. 

Makers  of 
"PITISBURG    AUTOMATIC" 

"BUNGALOW    AUTOMATIC" 

STORAGE   SYSTEMS 
and  "LION"  TANK  WATER  HEATERS 

309  13th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 


"Westest" 

Dead  Front  Safety 

Panel  Boards  with 

Cabinet 

New     style     duplex,     type 

as    iUtistrated,    "Westest" 

Dead     Front     Panels     are 

absolutely  dead  front,  yet 

they  are  easily  accessible 

for  testing.     Fittings  are 

G.    E.    standard    and    are 

mounted    on    Johns-Man- 

vllle      ebony      asbestos 

wood.      Plates    and    trim   are    In    Special    Crystalac 

Finish.      All    "Westest"    Panels    are    approved    by 

the  National  Board  of  Fire  Underwriters. 

Western  Safety  Mfg.  Co.,  Inc. 

Member   California    Developmetit   Association 
California  BlectraGrlsts'  Association 


"WESTEST" 

ELECTRIC  PRODUCTS 

1264  Folsom  Street 

San  Francisco 


Enclosed  externally  operated 
Safety  Switches,  Knife 
Switches,  Metal  Switch  and 
Cut-out  Boxes,  Safety  Panel 
Boards. 

Cntalos  and  Price*  on  Beqneat 
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HANFORD,  Kings  Co.,  Cal. — Kutner- 
(Joldstein  Co.,  Hanford  awarded  cont. 
to  turn,  and  install  kitchen  equipment 
in  municipal  auditorium;  dining  tables, 
S4ia;  SOU  table  sets,  spoons  and  lork.s, 
$7a8.88. 


SAX  FRANCISCO  —  Scott  Co.,  243 
Minna  St.,  at  ?2!sa6  awarded  c  ntract 
by  Bd.  Pub.  Wks.  to  remodel  heating 
system   in   Hall   of  Justice. 


lASADENA,  L.  A.  Co.,  Cal.— W.  C. 
Cri'Wull,  440  Chamber  of  Commerce 
Bldg.,  Pasadena,  awarded  general  con- 
tract at  ?2!>6,141  for  new  Pasadena 
municipal  library  building;  Myron 
Hunt,  1107  Hibeinian  Bldg.,  L.  A., 
arclit.  Other  contracts  were  awarded 
as  follows:  Eleciric  wiling  to  Jensen 
Elect. ic  Co.,  Lung  Beach,  at  $13,890; 
plumbing  to  Thos.  Haverty  Co.  at 
?lo,97!>,  and  cast  stone  work  to  Win. 
Smith,  Pasadena,  at  $43,687.  Bids  for 
heating  were  held  under  Advisement. 


LOS  ANGELES,  Cal. — The  following 
subcontrs.  have  been  let  for  the  cen- 
tral library  being  erected  at  cor.  5th 
St.  and  Grand  Ave.,  for  L.  A.  library 
bd.:  Htg.  and  plug.,  J.  G.  Morgan,  512 
N  Western  Ave,;  elec.  wiring,  New- 
bery  Elec.  Corp,,  7:;4  E  Olive  St.; 
painting,  Arenz-Warien  Co,,  2121  W 
Pico  St.;  glass,  California  Glass  and 
Paint  Co.,  510  Commercial  St;  mill 
work.  Southern  California  Hardwood 
&  Mfg.  Co.,  1430  S  Alameda  St.;  eleva- 
tcrs,  Otis  Elevator  Co.,  300  E  Sth  St.; 
oinam.  and  siruc.  lion,  Phillip  Fried- 
man &  Son,  5000  Pac.flc  Ave.;  lime 
stone  setting,  Hugh  Cairns,  442  West- 
minster St.;  lime  stone,  William  Mc- 
MuUen  &  Sons,  Bedford,  Ind.;  rfg.  and 
waterproofing,  Johns-Manville,  Inc., 
1301  W.  7th  St.;  sheet  metal,  California 
Cornice  Wks.,  1620  N  Spring  St.;  mar- 
ble and  tile,  B.  V.  Col. ins,  1431  E  16th 
St.  Bertram  Goodhue,  New  York  City, 
and  Carleton  M.  Winslow,  921  Van 
iSuys  Bids.,  Los  Angeles,  assoc.  archts. 
Weymouth  Ciowell  Co.,  2104  E  loth, 
genl.   contr. 


LOS  ANGELES,  Cal. — Baruch  Mfg. 
Co.,  801  E  61st  St.,  sub.  low  bid  to  L. 
A.  county  May  4  at  $49,777  for  cabinet 
work  for  court  and  jury  rms.  in  new 
Hail  of  Justice,  N  Broadway  and  Tem- 
ple St.  Other  bids:  Wheat  Cab.  Co., 
$50,000;  McClure  Cab  Wks.,  $56,000; 
Cowan  Showcase  &  Fix.  Co.,  $58,518; 
So.  Cal.  Hdwd.  &  Mfg.  Co.,  $59,730; 
Standard  Cab.  Wks.,  $59,921;  Weber 
Showcase  &  Fix.  Co.,  $73,844;  L.  A. 
Plan.  Mill  Co.,  $76,380;  C.  T.  McGrew  & 
Sons,  $8:;, 623;  Hammond  Lbr.  Co.;  $86,- 
000;  Wahlman  Fix.  Co.,  $S9,235;  Crown 
Sash  Door  &  Mill  Co.,   $112,059. 


LOS  ANGELES,  Cal. — A.  J.  Bayer  & 
Co.,  Santa  Fe  and  Slauson  Aves.,  sub. 
low  bid  to  L.  A.  county  May  4  at  $17,- 
530  for  orn.  iron  and  miscellaneous 
met.  work  at  Patriotic  Hall,  ISth  and 
Figueroa.  Allied  Archts  Assn.,  archt. 
Other  bids:  Phillip  Friedman  &.  Son, 
$17,850;  Lowith  Iron  Wks.,  $18,900; 
Jackson  Iron  Wks.,  $22,765;  Brom- 
bacher  Iron  Wks.,  $24,659;  Cal.  Artistic 
Metal  &  Wire  Co.,  $26,300. 


CLAWSON    PATENT 
CHIMNEY   CO. 


CLA^'SON'S    PATEXT  CHIMNEY 

ll   the   Bloat    Complete  on  the 

Market 


CLAWSON'S 

HOODS  and   DAMPERS  tor 

Open    Rtreplace« 


Experts    In    Curiae    Smoky    Fines 
and   In    Venlllntlngr 


Terra   Cotta   and   Galvanized  Ir 
Chimney   Tops    Erected 
Chimney  Snreeplng 


I'ACIFIC  GROVE,  Monterey  Co.,  Cal. 
— Livic  organizations  are  conferring 
witii  city  trustees  regarding  erection  of 
municipal  auditorium;  two-story  siruc- 
ture  is  conieinplated  with  auditorium 
in  upper  iloor  and  museum  in  urst  noor. 

PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
City  Kngineer  J.  F.  Bxybee,  Jr.,  has 
.submitted  preliminary  plans  to  Board 
of  Public  Works  for  proposed  police 
department  and  jail  building;  will  be 
two-story  and  basement.  B^nds  of  ap- 
prox.  $50,000  will  be  voted  to  finance 
construction. 


COMPTON,  L.  A.  Co.,  Cal.— Witt  & 
Chute,  2514  Santa  Barbara  Ave.,  Los 
Angeles,  have  been  awarded  genl.  con- 
tract at  $7S,Blo  for  biicic  2-story  and 
basement  city  hall  at  Compton  for 
city  of  Compton;  Frank  M.  Goodwin, 
Compton,  aruhc.  Otiier  contrs.  awarded 
were:  i'lbg.  to  Thomas  Haverty  Co., 
316  E  8th  St.,  Los  Angeles,  at  $4954: 
elec.  wiring  to  H.  A.  Paschall,  11735 
Willowbrook  Ave.,  Compton,  at  $2250; 
plas.  and  art  stone  exter.,  tile  rfg.,  gas 
htg.,  cem.  lidwd.  and  tiled  firs.,  pine 
and  hdwd;  trim,  water  htr.,  marble  wk; 
fire  engine  house,  jail,  court  room, 
offices. 


SAN  FRANCISCO— Until  May  21,  2  P. 
M.,  bids  will  be  received  by  State  Board 
of  Harbor  Commissioners,  Ferry  Bldg., 
to  paint  rear  of  Feri'y  building  and  ad- 
joining structures;  contractor  to  fur- 
nish labor  and  materials.  See  call  for 
tiiils  under  ullieiul  propuauti  Meetiun  in 
lliis  issue. 


RESIDENCES 


Contract    Awarded. 

RESIDENCE  Cost.    $10,000 

BERKELEY,     Alameda     Co.,     Cal.       No. 

2136  Grant  St. 
Four  family   residence. 
Owner — J.  P.  and  Mrs.  M.  M.  Utter,  2214 

Grant    St.,    Berkeley. 
Designer   &   Contractor  —  Hinds  Bros., 

3118  King  St.,  Berkeley. 


Plans  Being  Prepared. 

RESIDENCE  Cost,    $8000 

SAN  FRANCISCO.     Cor.  Santa  Tnez  and 

Capistrano    Sts. 
One-story    frame   and   stucco   residence 

(Spanish  style),  tile  roof. 
Owner — A.  B.  Carfagni. 
Architect — Richard  1^.  Irvine,  Call  Bldg. 

San  Francisco. 


Plans  Being  Prepared. 

RESIDENCE  Cost,    $8,000 

SAN    FRANCISCO.       SW    Lincoln    Way 

and  Thirty-fourth  Avenue. 
Frame  and  stucco  seven-room  residence 

Spanish  style,  T.  Sc  G.  and  part  tile 

roof. 
Owner— Wm.  F.  Yates,  619  Clayton  St., 

San   Francisco. 
Architect — Richard  R.  Irvine,  Call  Bldg. 

San  Francisco. 
Contractor — Wm.  F.  Yates,   619  Clayton 

St.,   San   Francisco. 


Since  1S85 
374  GUERRERO  STREET  •  MARKET  17 

SAN  rnaNcisco 

Los  AN 


Contract   Awarded. 

RESIDENCE  Cost,    $10,794 

SAN  FRANCISCO.     St.  Francis  Wood. 

Two-story  and  basement  frame  resi- 
dence and  garage. 

Owner — John  and  Rose  Hepburn,  219 
Clayton   St.,  San  Francisco. 

Architect — B.  Cooper  Corbett,  1720 
Pacific  Ave..   San  Francisco. 

Contractor — Mangels  Bros.,  4792  Mis- 
sion  St.,   San   Francisco. 


Contract    Awarded. 

RESIDENCE  Cost,   $10,000 

SAN  FRANCISCO.     Pacific  Ave. 
Two-story    frame   and   stucco    residence 

9    rooms,    2    baths,    terra   cotta    tile 

roof. 
Owner — Dr.  and  Mrs.  W'allace  B.  Smith, 

(Mrs.  Louise  Blake  Smith). 
Architect  —  Henry    H.    Gutterson,      526 

Powell   St.,   S.   F. 
Contractor — H.     Papenhausen,     532    3rd 

Ave.,  S.  F. 


A  palntiugr  and  decoratingr  or- 
anization  that  prides  itself  In 
he  tradition  of  excellence  and 
raft-snianship  maintained  for 
iver  40  years. 

May  we  not  cooperate  ivith  you 
for  the  economy  of  quality? 

Our  operations  are  state-wide. 
An  Inquiry  will  receive  our  care- 
ful  consideration. 


A.  Quandt  &  Sons 

Painters  <  Decorators 


THE 

EASY  HARDWARE 


Any  carpenter — whether  he  is 
familiar  with  it  or  not — can 
make  a  perfect  installation  with 
WHITCO  on  old  or  new  sash 
easier,  quicker  and  more  eco- 
nomically than  with  any  other 
kind  of  hardware. 
Made  in  3  sizes — 8  Inch,  12  inch 
and  16  inches  long.  Take  case- 
ments up  to  48  inches  wide. 

Manafactared  by 
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IDEA1,5RS  WllBUlLDINcUsrEClAmES 


Saturday,  May  9.  1925 


BUILDING    AND    ENGINEERING    NEWS 


It 


Contract   Awarded. 

RESIDENCE  Cost,    $12,000 

BERKELEY,  Alameda  Co.,   Cal.     No.  24 

Vincente   Road. 
One  family  residence  and  garage. 
Owner — A.    B.   Howe,    151    The    Uplands, 

Berkeley. 
Architect — A.  W.  Smith,  American  Bank 

Bldg.,   Oakland. 
Contractor  —  C.    L.    Barham,    338    Park 

View  Terrace,  Oakland. 

PORTLAND,  Ore.  —  Universal  Plan 
Service,  architectural  designers.  Rail- 
way Exchange  Bldg.,  preparing  plans 
for  thirty  residences  to  be  erected  In 
Kenton  district  for  Kirkland  Brothers; 
est.  cost  $3000  each;  4  and  5  rooms. 


To   Be  Done   By  Day's  Work. 

RESIDENCES  Cost   each,   $4000 

SAN  FRANCISCO.  E  28th  Ave.  N  Vi- 
cente. 

Four  1-story  and  basement  frame  resi- 
dences. 

Owner — Johnson  &  Erlendsen,  956  Post 
St.,   S.   F. 

Architect — None. 


Plans  Completed — To  be  Done  by  Day's 
Work. 

BUNGALOWS  Cost,    $36,00Q 

BERKELEY,  Alameda  Co.,  Cal.  Grove 
St.  near  Derby. 

Seven  4-room  bungalows  (court  ar- 
rangement; fountain,  pool,  etc.) 
Living  room  of  Southern  gum,  ex- 
terior, stucco,  terra  cotta  tile  roofs. 

Owner — Mrs.    A.    R.    Danton. 

Architect — Henry  Shermund,  Hearst 
Bldg.,  San  Francisco. 


Contract   Awarded. 

RESIDENCE  Cost,    $11,342 

OAKLAND,    Alameda   Co.,   Cal.     Lot   10 

Blk  1,  Hopkins  Terrace. 
Two-story  residence. 
Owner — Ethel      M.      Underbill,      2539-A 

Dwight   Way,   Berkeley. 
Designer — E.  S.  Riddell,  2327  Cragmont 

Ave.,   Berkeley. 
Contractor — J.    B.    Malstrom,    2326    27th 

Ave.,  Oakland. 


Segregated   Figures   Being   Taken. 
RESIDENCE  Cost,   $40,000 

PIEDMONT,  Alameda  Co.,  Cal. 
Two-story    and      basement   frame      and 

brick      residence,      English      Tudor 

style. 
Owner — Withheld. 
Architect — Sidney  B.  &  Noble  Newsom, 

11   Montgomery   St.,   San  Francisco. 


Contract   Awarded. 

RESIDENCE  Cost,  $16,988 

SAN  MATEO,   San  Mateo  Co.,  Cal. 
Two-story    and    basement      frame      and 

stucco   English   residence. 
Owner — Mrs.  John  Merrill. 
Architect  —  Thomas  Kent,  Underwood 

Bldg.,   San   Francisco. 
Contractor  —  Dawsett-Ruhl       Co.,       77 

O'Farrell    St.,    San    Francisco. 
Plumbing   and   heating   work   will   be 
done  by  H.  R.  Park,  Burlingame,  owner 
to    provide    materials. 


Contract    Awarded. 

RESIDENCE  Cost,    $20,000 

SAN  RAFAEL,  Marin  Co.,  Cal. 
Two-story   frame   and   stucco   residence 

with  separate  garage. 
Owner — L.    Stanley. 
Architect    —   N.    W.    Sexton,    De    Young 

Bldg.,   San   Francisco. 
Contractor — Miller    &    Van    Horn,    San 

Rafael. 


Plans  Being  Prepared. 

RESIDENCE.  Cost,    $16,000 

HALO  ALTO,  Santa  Clara  Co.,  Cal. 
Stanford  Campus. 

Two-story  frame  and  stucco,  8-room, 
Spanish  style  residence,  attached 
garage,    tile   roof. 

Owner — Withheld. 

Architect — Birge  M.  Clark,  600  Embar- 
cadero,   Palo  Alto,  Cal. 
Bids  will  be  taken  for  a  general  con- 
tract  in   about   a  month. 


Plans  Being  Prepared. 
RESIDENCE.  Cost,    $14,000 

PALO    ALTO,    Santa   Clara   Co.,    Cal. 
Two-story    frame    and    stucco,    Italian 

style,    8-room      residence,      shingle 

roof. 
Owner — Withheld. 
Architect — Birge    M.     Clark,     600    Em- 

barcadero,    Palo   Alto. 
Bids    will    be    taken    for    a    general 
contract  In  about  a  month. 


Plans    Being   Prepared. 
RESIDENCa  Cost,    $18,000 

PALO  ALTO,  Santa  Clara  Co.,  Cal. 
Two-story    frame    and    stucco    Spanish 

type   8-room   residence,   tile   roof. 
Owner— Withheld. 
Architect — Birge    M.    Clark,    600      Em- 

barcadero,  Palo  Alto. 
Bids     will    be    taken    for    a    general 
contract    in   about   six   weeks. 


Bids  Being  Taken. 

RESIDENCE  Cost,   $7600 

MARYSVILLE,   Tuba   Co.,   Cal. 
Two-story  frame  and  stucco  residence. 
Owner — Dr.   Fred  Tapely,   Marysville. 
.VrchiLect — Dean   &   Dean,   City  Library 
Bldg.,   Sacramento. 
Bids  will  be  opened  at  11  a.  m..  May 
12th,  1925,  in  the  office  of  the  architect. 


To   be  Done   by   Day's  Work  . 
RESIDENCES  Cost,   $3000   each 

SAN   FR.A.NC1SCO.     XW  Edinburgh  150, 

175,   200   and   225   SW   Russia. 
Four  one-story     and     basement     frame 

residences. 
Owner — R.    N.    Gibson,    55    5th   St.,    San 

Francisco. 
Designer   &    Contractor — R.    N.    Gibson, 

55th  5fh  St.,   San   Francisco. 


Contract  Awarded. 

RESIDENCE  &  GARAGE.   Cost,   $12,450 

OAKLAND.      961    Larkspur    Road. 

Two-story  10-room  residence  and  gar- 
age. 

Owner — E.   A.  Moore. 

.Architect — None. 

Contractor — Alex  C.  Wieben,  839  Rose- 
mont   Road,   Oakland. 


Contract  Awarded. 

RESIDENCE  Cost,    $11,260 

SA.N  FRANCISCO,   St.   Francis  Wood. 

Two-story  and  basement  frame  resi- 
dence  and  separate   garage. 

Owner — A.  R.  and  Ruby  M.  Atwood,  750 
Sutter    St.,    San    Francisco. 

Architect — Masten  &  Hurd,  278  Post  St. 
San   Francisco. 

Contractor — Nels  P.  Johnson,  1934  Fol- 
som  St.,  San  Francisco. 


BEVERLY  HILLS,  Los  Angeles  Co., 
Cal. — Wm.  M.  Mclntyre,  906  Bedford 
Dr.,  Beverly  Hills,  will  build  two-story 
and  basement,  11-room  d"welling  at  906 
Bedford  Dr.,  Beverly  Hills,  for  self. 
Plans  by  David  S.  Haag,  332  W.  Santa 
Barbara  Ave.;  62.X85  ft.,  frame  and 
stucco,  brick  veneer  trim,  shingle  roof- 
ing, tile  and  hardwood  floors,  mantels, 
pine  trim,  tile  baths  and  sinks,  unit 
system  heating,  garage  and  servants' 
quarters;    $25,000. 


RIPSAWING  CUT-OFF  MACHINE 
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Contract  Awarded. 

KJSMUliNCES.  Cost   $3000    each 

OAKl^A.ND.  2126  D  E  F  &  G  and  2134 
I)    B    F    cSt    G,    62nd    Ave. 

Eight    1-story    5-room   residences. 

Owner  —  W.  L.  Cleveland,  Martinez, 
Calif. 

.Architect — None. 

Contractor — H.  T.  Caskey,  6929  Mauri- 
tania  Ave.,   Oakland. 


I'iaiis   Being   Trepared. 

CONVEiNT.    ETC.  Cost,    1140,000 

H01>l-lt)TBU,    San    Benito    Co. 

Tliree  building.s,  convent,  parochal 
school  and  hall,  school  and  hall 
rcinf.  cone,  and  convent  frame  & 
stucco   construction. 

Owner — Sacred    Heait   Convent. 

i^rchitect — bhea  &  Shea,  454  Montgom- 
ery  St.,   San   Francisco. 


I'lans   Being   Prepared. 

ItESlDIONCE  Cost,    $8000 

SAN   FRANCISCO.      Francisco   St.   near 

Polk. 
Two-story       seven-room       frame       and 

stucco  Spanish  style  residence. 
Owner —  Withheld. 
Architect   —   Fabre    &   Hildebrand,    110 

Sutter  St.,  San  Francisco. 


Contract   Awarded. 

RESIDENCE  Cost,    ?9000 

OAKLAND,  Alameda  Co.,  Cal.,  Lake- 
shore   Highland. 

Two-story  frame  and  brick  veneer 
residence,  English   type. 

Owner — O.    O.    Gilbert. 

Architect  —  W.  E.  Schirmer,  Thayer 
Bldg.,  Oakland. 

Contractor— George  Maurer,  177  Ridge- 
way   Ave.,   Oakland. 


GLENDALE,  Los  Angeles  Co.,  Cal. — 
Franz  Herding,  1002  Citizens  National 
Bank  Bldg.,  Los  Angeles,  is  preparing 
plans  for  a  brick  Spanish  10-room,  1- 
story  and  part  2-story  residence  in 
Chevy  Chase  Tract,  on  Chevy  Chase  Dr. 
near  Glendale,  for  Bert  Farrar,  Hi 
Pacific  Finance  Bldg.,  Los  Angeles;  45x 
50  feet,  tile  roofing,  stucco  exterior,  gas 
furnace  heating  system,  automatic 
water  heater,  tiled  baths  and  drain- 
boards,  pine  and  hardwood  trim,  hard- 
wood floors,  tile  mantels,  formal  gar- 
dens, pools,  terraces;  $35,000.  Owner 
will   probably  erect. 

LODI,  San  Joaquin  Co.,  Cal. — Burton 
A.  Towne,  Lodi,  will  rebuild  his  resi- 
dence recently  destroyed  by  fire.  The 
loss  is  estimated  between  $50,000  and 
$60,000. 


SCHOOLS 


Time  of  Opening  Bids. 

SCHOOL  Cost,    $60,000 

HUGHSON,  Stanislaus  Co.,  Cal. 
Two-story     12-room     grammar     school, 

pressed  brick  exterior,  tile  roof. 
Owner — Hughson   School  District. 
Architect — Geo.    C.    Sellon    &   Co.,    Cali- 
fornia State  Life  Bldg.,  Sacramento 
Bids   will   be    received   until   Monday, 
May   4th,    1925,    at   8   P.   M. 

Time   of   Opening   Bids. 
SCHOOL.  Cost,   $55,000 

DECOTO,    Alameda   Co.,    Cal. 
One-story    frame    and    stucco,    S-class- 

room    and    auditorium    elementary 

school   building. 
Owner — Decoto   School   District. 
Architect— H.    H.    Myers,    Kohl      Bldg., 

San  Francisco. 
Bids   will   be   opened   Saturday,   May 
9th,   at   2   P.   M.,   at   Decoto. 

SAN  RAFAEL,  Marin  Co.,  Cal. — Until 
May  13,  8  P.  M.,  bids  will  be  received 
by  Oliver  R.  Hartzell,  Sect'y.,  Board  of 
Education,  to  erect  vocational  building 
at  new  San  Rafael  High  School.  Cert. 
check  10%  payable  to  Secfy.  rep.  Plans 
obtainable  from  C.  H.  Towle,  Cheda 
Bldg.,  San  Rafael. 


Contractors  Attention! 

I  am  selling  lumber  from  mill 
to  you  in  car  lots  at  whole- 
sale prices.  Can  furnish 
dimension  all  lengths,  also 
mixed  cars  including  uppers. 

W.  H.  SMITH 

MEDFORD,  OREGON 


SAN  FRANCISCO  —  Bd.  Pub.  Wks. 
has  rejected  bids  to  erect  metal  shop 
at  Francisco  school.  New  Bids  will  be 
asked    shortly. 


Contracts    Awarded. 

SCHOOL.  Cost,    $60,000 

HUGHSON,    Stanislaus    Co.,    Cal. 
Two-sioiy    12-room    grammar      school, 

pre.ssed  brick  exterior,  tile  roof. 
Owner — Hughson  School  District. 
Architect — Geo.    C.    Sellun   &   Co.,   Cali- 
fornia State  Life  Bldg.,  Sacramen- 
to. 

Masonry    and    Carpentry 
J.   P.   Shepherd,   1st   Nat'l.     Bank 

Bldg.,    Stockton     (awarded) ..  .$36,815 

Allen    ct    Cheinhart    37,119 

H.    E.    Vickroy     43,592 

Masonry    Alone 

J.     F.     Figge     16,835 

H.    E.   Vickroy    14,000 

Carpentry    Alone 

M.     O.    Ward     25,550 

H.     E.     Vickroy     30,000 

Linoleum    Floors 
Hughson    Furn.    Co.,    Hughson. $1160.25 
Sierra     Furn.     Co.,     (awarded).      890.00 

Osborne   &   Son    1380.00 

Plastering 
T.    S.    Scollan      Co.,       Sacramento 

(awarded)      $5841 

J.    F.    Sheplierd    6903 

Painting 
Conrad      Schneider,      Sacramento, 

(awarded)     $1873 

D.    E.    Bergess     2528 

Rooting 
Gladding,   McBean   So.,   San   Fran- 
cisco    (warded)     $3390 

Allen    L.    Burr    Co 3449 

Plumbing 
Ed   H.    Wolfe,    Turlock    $2975 

C.  B.    Headman     3128 

McMullen    &    Young     3196 

Andy     Thorsea     3320 

D.  R.     Hoffman     3559 

Sheet    Metal 

D.    R.    Hoffman    (awarded) $  665.00 

Ed    H.     Wolfe     790.00 

McLaughlin  Sheet  Metal  Co.    . .      820.00 

Andy    T.    Thorsen     825.00 

McMullen  &    Young    905.80 

Ellectrieal    Work 
C.    P.    R.    Electrical    Co.,    Turlock, 

(awarded)     $5293 

Plumbing,  sheet  metal  and  electrical 
work,  combined  bid,  was  submitted  by 
Latourette  Fical  Co.,  Sacramento,  at 
$y490. 


LA  CKESCENTA,  L.  A.  Co.,  Cal.  — 
Until  7:30  p.  m..  May  20,  bids  will  b'.- 
rtc.  by  Cresccnta  school  dial,  for  4-rm. 
second  unit,  asxllo  ft.,  including  walks, 
curbs,  gutters,  etc.,  at  Montrose  gram- 
mar school,  Mira  Vista  Ave.,  Montrose, 
J-classroom  bldg.,  28x82  ft..  Including 
eem.  court,  walks,  curbs,  etc,  at  La 
Crescenta  grammar  sclii-ol,  Los  Ange- 
les St..  La  Crescenta,  ai'd  i-classini. 
bidg.,  2!)X82  ft.,  including  sanitary 
bldg.,  at  v.'t-st-side  gramin.ir  school, 
Altura  S'.,  La  Crescenta,  in  accordance 
with  ph. ns  and  spec,  by  Archts.  Train 
&  Wil'iams.  Chas.  A.  ^re--'th,  assoc, 
and  o)it£inable  at  office  of  Chas.  A. 
creelh,  236  E  Michigan  Ulvd ,  La 
Crcsrcnta.  Deposit  of  $10  for  plans,  re- 
turnable. Cash,  or  cert,  check  cr  bond 
u%.  H.  A.  Balbndge,  clerk.  Reinf.  cone, 
brick  and  hoi.  tile  constr.,  stuoco  exter., 
comp.  rfg.,  tile  cornice,  struc.  steel, 
met.  lath,  maple  and  pine  firs.,  omum. 
iron,   gas   rads;   $40,000. 


BERKELEY,  Alameda  Co.,*  Calif. — 
Until  May  26,  4  P.  M.,  bids  will  be  re- 
ceived by  M.  J.  James,  secfy..  Board 
of  Education,  to  fur.  and  del.  lumber 
for  school  year  commencing  July  1, 
1!>25.  and  ending  June  30,  1926.  Lists 
of  materials  desired  obtainable  from 
sect'y.    on   request 


PORTLAND.  Ore.— Parker  &  Banfield, 
62  East  Third  St.,  North,  Portland,  at 
$209,800  submits  low  bid  to  School 
Board  to  erect  Hosford  school  in  Kenil- 
worth  Ave.  Other  low  bids:  Plumbing, 
Fox  &  Co.,  27i  Fifth  St.,  Portland,  $13,- 
917;  heating  and  ventilating,  Williams 
&  Gibson,  Inc.,  205  Clay  St.,  Portland, 
$36,700:  electric  work,  NePage-McKen- 
ney  Co.,  388  Burnside  St.,  Portland, 
$6094.  Will  be  two-story  reinforced 
concrete  construction  with  brick  veneer 
exterior,  165x278  feet,  containing  24 
classrooms.  Edw.  A.  Miller,  architect, 
Portland. 


Henr 


Bldg., 


LOS  ANGELES,  Cal. — Until  9  a.  ni.. 
May  20,  bids  will  be  rec.  by  L.  A  s..^. 
educ.  for  2-story  side  addition,  120x123 
ft.,  at  'J7th  St.  school,  4O0  W  jiTth  St. 
Separate  bids  on  pibg.,  painting,  htg. 
and  vent.,  and  elec.  wiring.  Plans  and 
spec,  obtainable  at  761  L.  A.  Cham,  of 
Comm.  B.dg.  Cert,  or  cash,  check  or 
bond  59;.  Wm.  A.  Sheldon,  secy.  Paul 
C.  Pape,  archt.,  1133  Central  Bldg. 
Auditorium  to  seat  300,  12  classrms., 
and  offices;  tile  and  comp.  rf.,  cem. 
and  maple  firs.,  reinf.  cone,  corridors 
and  stairs,  add.  to  present  steam  htg. 
sys. ;    $108,000. 


Mailing  Lists 

Will   help  you  increase  sales 

S,nd  for  FREE  caUlog  gKins  cujits 
and  prices  on  thoasanda  ot  tlas^ihed 

erB— National. Stateaodl^'a^-lndlvid- 


SAN  RAFAEL,  Marin  Co..  Cal.— Until 
May  13,  8  P.  M.,  bids  will  be  received 
by  Oliver  Hartzell,  Secfy.,  Board  of 
Education,  to  fur.  and  install  school 
desks,  furniture  and  equipment.  Cert, 
check  10%  payable  to  Secfy.  req.  Lists 
of  materials  desired  obtainable  from 
secretary. 


LAWNI>AL,E,  L.  A.  Co.,  Cal.— Until 
7:30  p.  m..  May  29th,  bids  will  be  rec. 
by  bd.  of  trus.  of  Lawndale  grammar 
sch.  dist.  for  1-sto.  6-rra.  brick  and 
stucco  grammar  sch.  at  Lawndale;  A. 
S.  Nibecker,  Ja.,  625  Calif.  Bldg.,  Los 
Angeles,  archt.;  tile  rfg.,  gas  rade., 
maple  firs.,  pine  trim,  blackbds. ;  $44,- 
000.  All  work  is  Included  in  genl.  cont. 
Bids  will  be  opened  on  or  about  8  p.  m. 
May    29th. 


SAN  GABRIEL,  L  A.  Co.,  Cal.  — 
Archts.  Quinton  &  Kerr,  310  Weber 
Bldg.,  Alhambra,  have  been  commis- 
sioned to  prepare  plans  for  a  new 
bldg.  on  south  side  and  classrm.  and 
kindergarten  to  Washington  &  Roose- 
velt schools,  at  San  Gabriel,  for  San 
Gabriel  sch.  dist.;  $95,000.  S.  S.  Hotch- 
kiss,   clerk  of  board. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  May  20,  7:30  P.  M.,  bids  will  be 
received  by  Ansel  S.  Williams,  Secfy.. 
Board  of  Education.  San  Joaquin  and 
Lindsay  Sts.,  to  complete  two-story 
(Luther  Burbank)  school  building  at 
Pilgrim  and  Jefferson  Sts.  Chas.  H. 
Young,  architect,  725  N-Eldorado  St.. 
Stockton.  Bids  will  be  taken  under 
Proposition  (1),  interior  finish,  except 
blackboards;  Proposition  (2),  slate  or 
composition  blackboards.  Cert,  check 
10%  req.  with  bid.  Plans  obtainable 
from  architect  and  on  file  in  office  of 
clerk.  See  enll  for  bids  under  offleial 
propoKal  Keetion  in  this  issue. 


99%  byrelundVl    3    each 


CROWE 

GLASS 

CO. 

67<  Eddy  St 
Phoii«  Prospect  6U 

Equipped   To   Handle 
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TAFT.  Kern  Co.,  Calif. — As  prev- 
iously reported,  bids  are  being  taken 
for  a  one-story  9-room  reinforced  con- 
crete addition  to  High  School  tor  the 
Taft  High  School  District,  and  will  be 
opened  at  7  P.  M.  May  15,  1925.  B. 
Kintoul,  Clerk.  Cert,  check,  10%.  W. 
H.  Weeks,  369  Pine  St.,  San  Francisco, 
architect.       Approximate    cost,     $75,000. 


PASADENA,  Los  Angeles  Co..  Cal. — 
Architects  Wright  &  Gentry,  316  Marine 
Bank  Bldg.,  Long  Beach,  have  completed 
plans  forl2-unit  2nd  story  addition  and 
new  wing  to  Lincoln  school  at  corner 
of  Lincoln  Ave.  and  Peoria  St.,  Pasa- 
dena, for  Pasadena  Board  of  Education. 
Briclv  construction,  enamel  brick  facing, 
composition  and  tile  roofing,  hardwood 
floors,  pine  trim,  reinforced  concrete 
corridors  and  stairs,  steam  heating. 
Cost,    $90,000. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
Los  Angeles  Board  of  Education  Archi- 
tectural Dept.  has  completed  working 
plans  for  two-story,  35-room  school 
building,  65x189  feet,  at  1232  Naomi 
Ave.,  face  brick,  art  stone  trim,  tile 
and  composition  roof,  hollow  tile  and 
frame  partitions,  reinforced  concrete 
corridors  and  stairs,  steam  heating, 
cost,    $165,000. 

BEVERLY  HILLS,  Los  Angeles  Co., 
Cal.— Architects  Gable  &  Wyant,  634  S. 
Western  Ave.,  are  preparing  plans  for 
two  addition  to  building  at  Beverly 
Vista  School,  for  the  Beverly  Hills 
School  District.  Manual  Arts  building, 
2-story,  60x75  feet;  6  classrooms,  kin- 
dergarten building,,  1-story,  40x80  ft.; 
5  classrooms,  brick,  stone  trim,  tile  and 
composition  roofing,  maple  floors,  pine 
trim,    blackboards,    cement    walks. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Los  Angeles  Board  of  Education  Ar- 
chitectural Department  has  completed 
working  plans  for  two-story  school 
building,  63x132  feet,  at  4731  S.  Ver- 
mont Ave.;  stucco  and  face  brick  ex- 
terior, composition  roofing,  reinforced 
concrete  corridors  and  stairs,  cement 
and  maple  floors,  steam  heating.  Cost, 
$80,000. 


SAN  LORENZO,  Alameda  Co.,  Cal. — 
Until  May  19,  8  P.  M.,  bids  will  be  re- 
ceived by  W.  S.  Perkins,  clerk,  San  Le- 
andro  School  District,  to  remodel,  and 
erect  additions  for  San  Leandro  Gram- 
mar school  and  additions  to  Ashland 
school.  Separate  bids  w-anted  tor  heat- 
ing in  San  Lorenzo  school  addition. 
Cert,  check  5%  payable  to  clerk  req. 
Plans  obtainable  from  W.  H.  Weeks, 
architect,  1924  Broadway,  and  on  file 
in  oflice  of  Principal  of  school  at  San 
Lorenzo. 


OAKLAND,  Cal. — Plans  are  underway 
by  the  construction  Department  of  the 
Board  of  Education  for  the  proposed 
Oakland  High  School  to  replace  the 
structure  at  Twelfth  and  Grove  Sts. 
This  site  will  be  sold  and  proceeds  of 
the  sale  applied  to  the  new  structure 
which  will  be  erected  on  a  9-acre  tract 
at  Park  Blvd.  and  Hopkins  St.  The 
new  school,  it  is  estimated,  will  cost 
in   excess  of  $850,000. 


CUMMINGS,  Mendocino  Co.,  Cal. — 
Until  May  23,  1  P.  M.,  bids  will  be  re- 
ceived by  C.  N.  Underwood,  clerk,  Leg- 
gett  Valley  School  District,  to  erect 
elementary  school.  Norman  R.  Coulter, 
architect,  46  Kearny  St.,  San  Francisco. 
Cert,  check  10%  payable  to  Bd.  of 
Trustees  of  Dist.  req.  Plans  obtainable 
from  architect. 


RAINIER,  Ore. — Until  May  18,  7;30 
P.  M.,  bids  will  be  received  by  Union 
High  School  District,  No.  3,  Columbia 
County,  to  erect  high  school.  Separate 
bids  for  heating,  plumbing  and  electric 
work.  Lee  Thomas  and  Albert  Mercier, 
architects,  U.  S.  National  Bank  Bldg., 
Portland.  Est.  cost,  $100,000.  Will  be 
reinforced  concrete  construction,  24- 
classrooms  and  gymnasium.  Plans  ob- 
tainable   from    architects. 


LAWNDALE,  Los  Angeles  Co.,  Cal. — 
Architect  A.  S.  Nibecker  Jr.,  625  Wash- 
ington Bldg.,  Los  Angeles,  has  com- 
pleted plans  for  one-story  6  classroom, 
grammar  school  at  Lawndale  for  the 
Lawndale  School  District;  brick 
stuccoed,  tile  roof,  gas  radiators,  maple 
floors,  pine  trim,  blackboards,  etc.  Bids 
will  be  called  this  week;  $44,000  has 
been   voted.    , 


SAN  GABRIEL,  Los  Angeles  Co.,  Cal. 
—Until  10  A.  M.,  May  23,  bids  will  be 
received  by  San  Gabriel  school  district 
for  new  6-room  elementary  school  on 
west  end  of  Fiske  Tract,  west  of  Del 
Mar  Ave.,  San  Gabriel.  Bids  will  be 
opened  on  or  about  12  o'clocli  noon. 
May  23.  Plans  and  specifications  on 
file  with  clerk  of  Board,  101  E.  Las 
Tunas  Dr.,  San  Gabriel,  after  May  8, 
between  9  A.  M.  and  5  P.  M.  Cert,  or 
cash,  check  or  bond  5%.  S.  S.  Hotch- 
kiss.  clerk.  Quintin  &  Kerr,  archi- 
tects, 310  Weber  Blk.,  Alhambra.  Con- 
crete block,  unit  construction,  stucco 
exterior  ,  tile  and  composition,  gas- 
steam  radiators. 


GRIDLEY,  Butte  Co.,  Cal.— Trustees 
of  Gridley  School  District  plan  to  erect 
2-classroom  w-ing  addition  to  Wilson 
school.  Bonds  will  probably  be  voted 
to  finance  the  work. 


UKIAH,  Mendocino  Co.,  Cal. — Until 
May  23,  10:30  A.  M.,  bids  will  be  re- 
ceived by  Chas.  Hagemann,  clerk,  Signal 
Hill  School  District,  to  erect  new  ele- 
mentary school.  Norman  R.  Coulter, 
architect,  46  Kearny  St.,  San  Francisco. 
Cert,  check  10%  payable  to  Board  of 
Trustees  of  Dist.  req.  Plans  obtain- 
able from  architect. 

RIO  OSO,  Sutter  Co.,  Cal. — Bonds  of 
$6500  voted  in  Rio  Oso  School  District 
to  finance  addition  to  Brown  School. 


DUARTE,  Los  Angeles  Co.,  Cal. — 
Duarte  school  district  is  having  peti- 
tion prepared  asking  election  to  vote 
on  $50,000  bond  issue  for  new  grammar 
school  building  to  contain  several  class- 
rooms and  manual  training  and  agri- 
cultrual  departments.  J.  M.  Bashor, 
Durate,   clerk  of  board  of   trustees. 

SAN  FRANCISCO. — Following  bids 
were  received  by  the  Playground  Com- 
mission of  San  Francisco  for  grading 
and  imprcving  playground  at  James 
Lick  Gram.  Sch.  Site: 
Elliott  &  Grant,   180  Jessie  St., 

San     Franc:sco      $4,305.50 

Eaton    &    Smith     4,407.00 

Grant  &   Hart    4,509.05 

Granfield     Co,     5,442.70 

LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Torleifson  &  Piatt,  San  Fernando 
Bldg.,  awarded  general  contract  at 
$52,235  for  erecting  new  El  Sereno 
school  building;  Monaco  &  Bordeaux, 
Pershing  Square  Bldg.,  architects.  Other 
contracts  were  awarded  as  follows: 
Plumbing  to  South  Pasadena  Plumbing 
Co.  at  $4467;  heating  to  Hickman  Bros, 
at  $5262;  painting  to  Hoelzel  &  Ehmig 
at  $2295,  and  wiring  to  American  Elec- 
tric Constr.   Co.   at   $1857.10. 

LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
. — The  Board  of  Education  has  commis- 
sioned architects  to  prepare  plans  for 
new  school  buildings  as  follows:  Saul 
H.  Brown,  Lincoln  Bldg.,  8-unit  build- 
ing at  City  Terrace  school  site;  D.  S. 
Reynolds,  heating  engineer,  $56,000;  El- 
mer Grey,  Bank  of  Itlay  Bldg.,  12-unit 
addition  to  Custer  Ave.  school;  O.  W. 
Ott,  heating  engineer,  $84,000;  Rudolph 
Falkenrath,  Jr.,  Chamber  of  Commerce 
Bldg.,  10-unit  addition  to  Laurel  Can- 
yon school,  Martin  T.  Hooper,  heating 
engineer,  $64,000;  George  C.  Burnett, 
406  Lankershim  Bldg.,  12-unit  build- 
ing at  Roscoe  school  site,  D.  S.  Rey- 
nolds, heating  engineer,  $84,000;  Frank 
D.  Hudson,  Douglas  Bldg.,  12-unit 
building  at  Westgate  school  site, 
Holmes  &  Sanborn,  heating  engineers, 
$70,000;  John  C.  Austin,  Chamber  of 
Commerce  Bldg.,  southeast  and  south- 
west wings  at  L.  A.  high  school;  B.  L. 
Ellingwoor,  heating  engineer,  $125,000; 
architectural  department  of  Board  of 
Education,  additions  to  boys'  and  girls' 
physical  training  departments  and  en- 
larging cafeteria  at  Sentous  St.  junior 
high    school;    $30,000. 

CLAREMONT,  L.  A.  Co.,  Cal. — Until 
7  p.  ra.,  June  1.  bids  will  be  rec.  by 
Claremont  city  school  dist.  for  primary 
and  kindergarten  bldg.  on  Claremont 
grammar  school  grounds.  Plans  and 
spec,  obtainable  from  W.  S.  Wood, 
Claremont  high  school  bldg.,  cor.  In- 
dian Hill  and  Foothill  Blvd.,  upon  de- 
posit of  $10,  to  be  refunded.  Cert,  or 
cash,  check  or  bond  5%.  W.  S.  Wood, 
business   manager. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
Architect  Thornton  Fitzhugh,  W.  W. 
Teal,  associate,  401  W.  Ave.  50,  has 
completed  working  plans  for  two-story, 
12-unit  school  building,  90x123  feet,  at 
321  E.  67th  St.,  for  L.  A.  Boaid  of  Kdu- 
cation;  selected  common  brick  facing, 
composition  roofing,  steam  heating,  se- 
ment  and  marble  floors,  reinforced  con- 
crete  corridors   and  stairs;    $S4,U00. 


ALAMEDA,  Alameda  Co.,  Cal.— Until 
May  19,  8  P.  M.,  bids  will  be  received 
by  C.  J.  DuFour,  sect'y.,  Board  of  Edu- 
cation, City  Hall,  Oak  and  Santa  Clara 
Ave.,  to  fur.  lumber  for  manual  train- 
ing departments;  bids  to  be  f.  o.  b. 
various  schools.  Further  information 
obtainable    from   secretary. 


BERKELEY,  Alameda  Co,  Calif.  — 
Until  May  26,  4  P.  M.,  bids  will  be  re- 
ceived by  M.  J.  James,  sect'y..  Board 
of  Education,  to  fur.  and  del.  manual 
training  supplies  and  equipment  and 
elementary  storeroom  supplies  for 
school  year  commencing  July  1,  1925, 
and  ending  June  30,  1926.  Lists  of  ma- 
terials desired  obtainable  from  sect'y. 
on    request. 


SA.X  FRANCISCO.— Until  May  20,  3 
p.  m.  bids  will  be  received  by  Bd.  Pub. 
Wks.  to  erect  Brete  Harte  School  in 
block  bounded  by  Railroad,  Key, 
Jamestown  and  Jennings  Ave.  Segre- 
gated bids  are  wanted  for  (1)  general 
construction,  est.  cost  $32,000;  (2) 
plumbing,  $3,500;  (3)  gas  fitting,  $5000. 
Plans  obtainable  from  Bureau  of  Ar- 
chitecture, Dept.  of  Pub.  Wks.,  2nd  floor 
City   Hall. 


BANKS,   STORES   &   OFFICES 


Bids    Being    Taken. 

BANK  Cost,    $40,000 

OAKL.AND,      Alameda     Co.,     Cal.       San 

Pablo  Ave.  and  40th  St.  (Emeryville 

Branch). 
One-story     reinforced     concrete     bank 

building. 
Owner — American  Bank. 
Architect — Edward  T.  Foulkes,  Crocker 

Bldg.,    San   Francisco. 
Figures   are   being   taken   for  a  gen- 
eral contract. 


Bids  Being  Taken. 

BANK,    ETC.  Cost,   $30,000 

CRESCENT  CITY,  Del  Norte  Co.,  Cal. 

One-story  frame  and  stucco  or  rein- 
forced concrete  bank  and  store 
building,  60x56  feet. 

Owner — Bank   of   Italy. 

Architect — H.  A.  Minton,  Bank  of  Italy 
Bldg.,    Powell    and    Eddy    Sts.,    San 
Francisco. 
Bids  will  be  opened  in  about  ten  days. 

Definite  date  will  be  announced  shortly. 


Contract    Awarded. 

ALTERATIONS.  Cost    $12,000 

OAKLAND.  NE  Cor  26th  St.  &  Har- 
rison  Blvd. 

Alterations. 

Owner — Pacific    States    Invest.    Co. 

Architect — -None. 

Contractor — T.  A.  MuUer,  805  Syndi- 
cate  Bldg.,    Oakland. 

Contract  Awarded. 

STORE   BLDG.  Cost,    $13,700 

BERKELEY,    Alameda    Co.,    Cal.      San 

Pablo  Ave.  and  Dwight  Way. 
One-story  store  building  (1  apartment). 
Owner — Herold  Dry  Goods  Co. 
Architect   —  Miller   &   Warnecke,    1404 

Franklin    St.,    Oakland. 
Contractor — Lawton   &   Vezey,   354   Ho- 

bart    St.,    Oakland. 


Cost,   $- 


Plans   to  be  Prepared. 

BANK    BLDG. 

SAN  FRANCISCO. 

Class  A  bank  building. 

Owner — Hibernia   Savings    &   Loan    So- 

Architect— Bakewell      &      Brown,      251 
Kearny  St.,  San  Francisco. 
Size    and    cost    of    building    have    not 
been   decided   upon   at   this   time. 

Contract  Awarded.  .,„.„„ 

ALTERATIONS.  Cost,    $12,000 

OAKLAND.      SW    24th    &    Broadway. 
Alterations.  ,      _ 

Owner — Western  Auto  Supply  Co.,  Los 

Angeles,    Calif. 
Architect — None. 
Contractor — Geo.   J.   Ulrlch,   354  Hobart 

St.,    Oakland. 
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Bids  Being  Taken. 

STORE  BL,DG.  Cost,   $20,000 

ME.N'LO  PARK,  Santa  Clara  Co.,  Cal. 
One-story     reinforced    concrete      store 

building-   containlngr    four   stores. 
Owner — Palo     Alto     Improvement    Co., 

Palo  Alto. 
Architect— Birge     M.    Clark,     600    Em- 

barcadero   Road,    Palo   Alto. 
Bids    tor   a   general   contract   will   be 
received    until    May    12th. 


Contract    Award. 

BUILDING  Cost,   130,660 

SAX  JOSE,  Santa  Clara  Co.,  Cal.  69 
So.  First  St. 

One-story  reinforced  concrete  stone  & 
brick   building,   22^x208. 

Owner — <;uaranty  Bldg.  &  Loan  Assn., 
94   First   St.,   San   Jose. 

Architect — M.  G.  West  Co.,  115  Front 
St.,   San   Francisco. 

Contractor— Barrett  &  Hilp,  918  Harri- 
son   St.,    S.    F. 


Date    of   Opening   Bids. 
BANK    BLDG.  Cost,    $75,000 

RED    BLUFF,    Tehama   Co.,    Cal. 
One-story   reinforced  concrete  and  ter- 
ra cotta  bank   building. 
Owner — First    National     Bank     of    Te- 
hama   County,    Red    Bluff,    Cal. 
Architect — Wra.     H.     Weeks,     369     Pine 
St.,     San    Francisco,    and    Tribune 
Tower,    Oakland. 
Architect    is      receiving      segregated 
bids    as    follows:    general    construction, 
granite,    masonry      and      terra      cotta, 
marble,    tile,    glass    and    glazing,    roof- 
ing,   lathing   and   plastering,    electrical 
work   and   painting. 

Bids   will   be   opened   May   18th,   1926, 
at  12,  noon. 


Plans  Being  Prepared. 

ALTERATIONS 

BERKELEY,      Alameda     Co.,   Cal.     SW 

Cor.  University  &  Shattuck  Aves. 
Remodelling  two-story  frame  store  and 

office  building. 
Owner — Bank  of  Italy,  Head  Office,  San 

Francisco. 
Architect — H.  A.  Mlnton,  Bank  of  Italy 

Bldg.,    Powell    and    Eddy    Sts.,    San 

Francisco. 


Completing  Plans. 

STORE    BLDG.  Cost,    $40,000 

SAN  FRANCISCO.  Irving  St.,  between 
22nd  and  23rd  Aves. 

Frame  and  stucco  arcade  store  build- 
ing, Spanish  Patio  style,  to  contain 
13  stores. 

Owner — Lang  Realty  Co.,  First  National 
Bank   Bldg.,   San    Francisco. 

Architect — Harold  G.  Stoner,  810  Ulloa 
St.,   San   Francisco. 


Prelminarv   Plans   Being   Prepared. 
LOFT    BLDG,  $700,000 

SAX    FRANCISCO.      E    side    of    4th    St., 

bet.   Jessie  and  Stevenson  Sts. 
Ten-story       reinforced       concrete       loft 

building. 
Owner — Harry    Lesser,    A.    Aronson,    et 

al.,   58   2nd  St.,  San,  Francisco. 
Architect — Ashley   &    Evers,    58    Sutter 

St.,   San  Francisco. 


Segregated    Figures    Being    Taken 
BANK    BLDG.  Cost,    $75,000 

RED    BLUFF.    Tehama    Co.,    Cal. 
One-story  reinforced  concrete  and  terra 

cotta   bank   building. 
Owner — First    National    Bank    of      Te- 
hama  County.   Red   Bluff,   Cal. 
Architect — Wm.    H.     Weeks,     369     Pine 
St.,    San    Francisco,      and      Tribune 
Tower,   Oakland. 
Architect    is      receiving      segregated 
bids    as    follows:    general    construction, 
granite,     masonry      and       terra      cotta, 
marble,    tile,    glass    and    glazing,    roof- 
ing,   lathing    and    plastering,    electrical 
work  and  painting. 

Date    of    opening    bids    will    be      an- 
nounced  later. 


Plans    Being    Prepared. 
BANK  Cost,  ? — 

EMERYVILLE,     Alameda    Co.,     Cal. 
Bank     Building. 
Owner — American  Bank. 
Architect — Edw.     T.     Foulkes,    Crocker 
Bldg.,    San    Francisco. 


Flans   Being  Prepared. 
ALTERATIONS  Cost,    $ — 

SAN    LEANDRO.      Alameda      Co.,      San 

Leandro    Branch. 
Alterations   to   bank. 
Owner — American   Bank. 
Architect — Eclw.    T     Foulkes,     Crocker 

Bldg..    San    Francisco. 


Contract  Awarded. 

LOFTS.  Co»t,  $16,000 

SAN   FRANCISCO.     N.   Howard,   125   W 

7th   St. 
Two-story   reint.   cone,   lofts. 
Owner    —    M.    Sternsher,    850      Pacific 

Bldg.,  S.  F. 
Architect — Dodge  A.  Rledy,  829  Market 

St..    S.    F. 
Contractor — Fred    Moller,      180      Jessie 

St.,  S.   F. 


OAKLAND,  Alameda  Co.,  Calif. — F. 
A  Muller,  Syndicate  Bldg.,  Oakland, 
has  awarded  the  following  sub-con- 
tracts in  connection  with  the  altera- 
tion of  Piedmont  Baths  site,  to  be  oc- 
ciiDled  by  Don  Lee  Agency.  Plans  pre- 
pared by  Reed  &  Corlett,  Oakland 
Bank  of  Savings,  Oakland: 
Eleofrifal    Work — Scott-Buttner      Elec. 

Co.,    15    Grand   Ave.,    Oakland. 
Plumbing- M,     H.     Finzel,       3825       14th 

Ave.,    Oakland. 
Cement    Floors — RIechel      &     Bredhoff, 

2509   Clement  Ave.,   Alameda. 
Stmotnral    Steel    —    Judson    Mfg.    Co., 

Emeryville,    Cal. 
Brick  Work — Wra.  J.  Baccus,  City  Hall, 

Oakland. 


SAN  DIEGO,  San  Diego  Co.,  Cal.— 
Crane  Co.,  H.  F.  Allison,  local  manager, 
345  4th  St.,  has  purchased  100  ft.  front- 
age on  India  street,  between  B  and  C 
Sts..  as  site  for  fireproof  building  to 
house  sales  and  display  rooms  and 
warehouse  space. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Architects  Schultze  &  Weaver,  Paci- 
fic Mutual  Bldg.,  are  preparing  plans 
for  a  12-story  and  basement  Class  A 
office  building  on  east  side  of  Spring 
St.,  between  6th  and  7th  Sts.  for  Joe 
Toplitzky  and  associates;  65x120  feet, 
steel  frame  construction,  terra  cotta 
and  stone  exterior,  marble  and  tile 
work,  elevators,  steam  heating;  $1,000.- 
000. 


FRESNO,  Fresno  Co.,  Cal. — R.  F.  Fel- 
chlin  Co.,  architects  and  contractors,  T. 
W.  Patterson  Bldg.,  Fresno,  have 
awarded  the  following  sub-contracts  In 
connection  with  the  Radkin  &  Kamp 
Department  Store  building  now  in 
course  of  construction. 
Pnintinf; — James  E.  Harrison,  $3970. 
Tile — Fresno  Marble  &  Tile  Co.,  $2757. 
Elevntor.s — General  Elevator  Co..  $27,799 


LONG  BEACH,  Los  Angeles  Co..  Cal. 
— Architect  Hugo  R.  Davles.  1010  Farm, 
and  Merch.  Bank  Bldg.,  Long  Beach, 
has  completed  preliminary  plans  for 
4-story  and  basement  Spanish  style 
stores,  offices  and  apartment  building, 
on  W.  14th  St..  Long  Beach,  for  T.  J. 
Sten;  52x200  feet,  structural  steel,  brick 
construction,  stucco  exterior,  art  stone 
trim,  tile  roofing,  cement  and  hardwood 
floors,  pine  trim,  tile  baths  and  sinks, 
metal  lath,  wrought  Iron,  elevator,  plate 
glass,    steam    heating;    $200,000. 


PORTL.4XD,  Ore.— Archt  A.  E.  Doyle 
Worcester  Bldg.,  preparing  plans  for 
12-story  and  basement  fireproof  of- 
fices to  be  erected  for  Wm.  L.  Thomp- 
son, vice  president  of  First  National 
Bank  at  Broadway  and  Stark  Streets; 
est.  cost  $1,000,000;  will  be  90  by  100 
ft.  The  structure  is  already  financed. 


S.\N  PEDRO.  Los  Angeles  Co..  Cal. 
— Arthur  E.  Mortimer  Co.,  818  Chapman 
Bldg.,  has  contract  at  $105,000  for  3- 
story  and  part  basement  Class  C  brick 
store,  office  and  apartment  building  at 
110-16  N.  San  Pedro  St.  for  San  Pedro 
Firm  Inc.;  4  stores,  20  single  apart- 
ments and  24  offices;  William  E.  Young, 
818  Chapman  Bldg.,  designer;  78x159 
ft.,  pressed  brick  facing,  art  stone  trim, 
plate  glass,  hollo-w  metal  sash,  skj'- 
lights.  copper  store  fronts,  composition 
roof,  storage  water  heater,  gas  radi- 
ators, cement  and  hardwood  floors, 
composition  baths  and  drainboards, 
pine  trim,  wail  beds. 


LO.=!  ANGELES.  Cal. — Archts.  Mor- 
gan. Walls  &  Clements.  1124  Van  Nuys 
Bldg.,  are  taking  bids  on  general  con- 
tract for  12-st-ry  .^nd  basement  class 
A  bank  and  office  bldg.  at  n.w.  cor. 
of  9th  and  Hill  Sts,  for  Pacific  National 
Bank.  Dimensions.  95x166  ft.  banking 
room  and  stores  in  first  story;  300 
offices  above;  steel  frame,  brick  filler 
walls,  reinf.  cone.  firs.,  terra  cotta 
facing,  plate  glass,  ornamental  ir  n, 
marble  and  tile  work.  hdwd.  trim,  ele- 
vators,   steam    htg. ;    $1,600,000. 


SPOKANE,  Wash. — Engineer  E.  V. 
Cobby,  of  the  Pacific  Telephone  and 
Telegraph  Co.,  head  cffice,  San  Fran- 
cisco, will  shortly  prepare  plans  for  a 
Class  A  building  to  be  constructed  In 
Spokane. 

SANTA  MONICA,  Los  Angeles  Co., 
Cal.— Architect  Albert  C.  Martin,  227 
Higgins  Bldg.,  Is  taking  bids  for  add- 
ing an  additional  story  to  the  Juniper 
building  at  Santa  Monica  for  L.  A.  In- 
come Properties  Co.,  50x150  ft..  15  of- 
fices. Class  B  construction,  steel  frame, 
brick  walls,  glazed  brick  and  terra 
cotta  exterior,  composition  roofing,  new 
elevator. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Architects  Morgan,  W'alls  &  Cle- 
ments, 1124  Van  Nuys  Bldg.,  are  pre- 
paring plans  for  a  four-story  Class  A 
store  and  loft  building  on  Wall  St., 
between  7th  and  8th  Sts.,  for  Angelus 
Shoe  Polish  Co.;  44x150  ft.,  reinforced 
concrete  construction,  stucco  exterior, 
plate  glass,  fire  escapes,  composition 
roofing,  metal  skylights,  steel  sash,  2 
elevators   . 


OAKLAND,  Alameda  Co..  Cal. — S.  H. 
Kress  &  Co.,  chain  store  concern,  have 
leased  property  at  southwest  corner  of 
Broad  A'ay  and  14th  St..  being  the  Del- 
ger  Bldg. 

Leases  have  been  signed  with  the 
chain  store  company  and  with  expira- 
tion of  existing  leases.  Dec.  31,  1926. 
the  present  building  will  be  razed  and 
construction  started  on  a  ne-w  seven- 
stor.v  class  A  store  and  office  building, 
to  cost  approximately   $500,000. 


LOS  ANGELES.  Cal. — Archt.  Richard 
D.  King.  519  Van  Nuys  Bldg..  is  pre- 
paring plans  for  a  2-story  brick  class 
C  top  add.  to  2-story  brick  store  and 
loft  bldg..  at  S23  S  Los  Angeles  St.  for 
Jaffa  Bros.;  60x150  ft.,  new  terra  cotta 
facing  for  entire  bldg.,  steel  sash,  sky- 
lights, plate  glass,  gas  htg..  marble 
floors. 


SACRAMENTO.  Sacramento  Co..  Cal. 
— Geo.  D.  Hudnutt.  Inc..  Sacramento, 
contractors  for  the  $65,000  two-atory 
Class  C  brick  railroad  terminal  build- 
ing (brick  exterior,  marble  and  tile 
work),  being  constructed  at  Eleventh 
and  H  streets,  Sacramento,  for  the  Sac- 
ramento Northern  Railroad,  have 
awarded  the  following  additional  sub- 
contracts. Woollett  &  Lamb.  Hagel- 
stein  Bldg..  Sacramento,  are  the  archi- 
tects. 

Painting — Jas.  Saunders.  727  K  St.,  Sac- 
ramento. 
Sheet   Metal    Work — Park    Street   Metal 
Works.  2844  Sacramento  Blvd.,  Sac- 
ramento. 


LONG  BEACH,  Los  Angeles  Co.,  Cal. 
— Architect  W.  Horace  Austin.  521  Paci- 
fice  S.  W.  Bank  Eld.g..  Long  Beach,  is 
taking  bids  for  four-story  and  base- 
ment I'l.Tss  A  store  building  at  11.^-12:1 
E.  Broadway,  Long  Beach,  for  W.  H. 
Wise,  manager  of  Cash  Store  Co.;  75x 
150  ft.,  reinforced  concrete  construction, 
brick  filler  walls,  art  stone  and  brick 
facing,  terra  cotta  trim,  hardwood,  tile 
•and  cement  floors.  1  freight  and  2  pas- 
senger elevators,  steel  sash,  steam 
heating;    $200,000. 


LOS  ANGELES.  Los  -Angeles  Co..  Cal. 
— Arcihtects  Gable  &  Wyant,  634  S. 
Western  Ave.,  have  completed  plans  and 
will  take  segregated  bids  for  two- 
story  Class  C  store  and  office  building 
at  the  northeast  corner  La  Brae  and 
Country  Club  Drice,  for  Whittekind  Co.; 
5  stores.  8  offices,  brick,  plaster  and  art 
stone,  tile  and  composition  roofing,  or- 
namental iron,  hardwood  and  cement 
floors,  copper  store  fronts,  plate  glass; 
$50,000. 


BEVERLY  HILLS.  Los  Angeles  Co.. 
("•al. — -Architects  Gable  &  Wyant.  634  S. 
Western  Ave.,  are  preparing  plans  for 
2-s(orv  bricl^  store  and  office  building, 
40x160  feet,  on  Santa  Monica  Blvd.,  near 
Beverly  Drive,  for  the  Security  Trust 
&  Savangs  Bank;  8  stores.  25  offices, 
stone  trim,  tile  and  composition  roof- 
ing, steam  heating  system,  cement  and 
hardwood  floors,  pine  trim,  copper  store 
fronts,   plate  glass,  , 
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Architects=Engineers 

City  and  County  Officials 

How  about  bids  wanted  ? 

Are  you  satisfied  with  the  bids  you  received  on  that 
last  job? 

Did  you  have  competition— and  plenty  of  it? 
If  not — why  not? 


Without  charge  the  BUILDING  &  ENGINEERING 
NEWS  will  place  your  job  before  the  construc- 
tion interests  of  the  Pacific  Coa^.  That  means 
competition  and— competition  means  the  lowest 
possible  bid. 

If  you  want  competition  send  particulars  of  your  job 
to  BUILDING  &  ENGINEERING  NEWS— 
also  a  set  of  plans  and  specifications. 

Reach  the  Independent  Bidder  through  the  columns 
of  BUILDING  &  ENGINEERING  NEWS 

The  combined  news  services  of  BUILDING  &  EN- 
GINEERING NEWS  have  a  circulation  of 


3340 


—reaching  the  Engineer,  Contractor  and  Mate- 
rial Dealer. 


Can  you  reacn  one  quarter  the  amount  of  interested 
people  through  any  other  news  service  published 
in  this  section?  We  think  not — in  fact,  we  know 
you  cannot. 


If  you  want  competition — if  you  want  independent 
contractors  to  figure  your  job — if  you  want  the 
lowest  possible  hid — send  particulars  of  your 
project  to 


iJuilding  &  iLngineering  INews 
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PALISADES  DEL  RBY,  L.  A.  Co.,  Cal 
Lester  H.  Sherer,  1028  W  7th  St.,  Los 
Angeles,  is  preparing  plans  for  2-8tory 
brick  and  plas.  store  bldg.,  100x120  ft., 
at  Palisades  Del  Rey;  B  stores  and  six 
2-rm.  apts.,  tile  and  comp.  r£.,  ornam. 
iron,  prob.  cop.  store  fronts,  tile  base, 
plate  glass,  cem.  and  hdwd.  firs.,  pine 
trim,  wallbeds,  built-in  refrlg.,  kind  of 
htg.    not    decided;    $40,000. 

SAN  PEDRO,  Los  Angeles  Co.,  Cal. — 
Arciiitect  I'aul  C.  Pape,  1133  Central 
Bldg..  Los  Angeles,  is  preparing  pre- 
liminary plans  lor  new  bank  building, 
100x120  feet,  at  the  southwest  corner 
of  7th  and  Mesa  Sts.,  San  Pedro,  for 
Bank  of  San  Pedro.  Details  of  con- 
struction and  time  for  starting  work 
not  vet   decided  upon;    $200,000. 


LOS  ANGELES,  Cal.— Walter  Slater 
Co.,  2314  Santa  Fe  Ave.,  awarded  gen- 
eral contr.  at  $86,000  for  4-story  class 
C  store  and  office  bldg.,  at  n.e.  cor. 
of  6th  St.  and  Western  Ave.,  for  Hohm 
Building  Co.;  Albert  C.  Martin,  227 
Higgins  Bldg.,  archt.  Other  contracts 
were  awarded  as  follows:  Plumbing 
to  Thos.  Hogan  at  $7430;  heating  to 
Thos.  Haverty  Co.  at  $5810;  sprinkler 
system  to  Grinnel  Co.  at  $890;  passen- 
ger elevator  to  Baker  Iron  Wks.  at 
$7020;  structural  steel  to  Baker  Iron 
Wks.,  at  $6795;  book  elevator  to 
Llewellyn  Iron  Wks.  at  $2625;  wiring 
to  Newbery  Electric  Corp.  at  $2882; 
total   cost   about   $140,000. 


HUNTINGTON  PARK,  L.  A.  Co.,  Cal 
—A.  H.  McCullough,  152  Olive  St., 
Huntington  Park.  Is  preparing  prelim- 
inary plans  for  2-story  brick  bldg.  100 
by  122  ft.,  at  s.w.  cor.  Seville  and 
Florence.  Huntington  Park,  for  Mr. 
Stanler,  Detroit,  Mich.  Stores  on  first 
floor  and  offices  above;  $45,000. 


THEATRES 


Contract    Awarded. 

THEATRE,  ETC.      Cost,  Approx.  $80,000 

OAKLAND,  Alameda  Co.,  Cal.  Stanford 
and    San    Pablo    Ave. 

Cement  and  plaster  front  Class  C 
theatre  and  store  building  (theatre 
having  1000  seating  capacity.  The 
building  will  one-story  with  bal- 
cony. 

Owner — Golden  State  Theatre  Realty 
Corporation. 

Architect — Mark  Jorgensen,  110  Sutter 
St.,  San  Francisco. 

Contractor — Jas.  L.  McLaughlin  Co.,  251 
Kearny  St.,   San  Francisco. 


LONG  BEACH,  L.  A.  Co.,  Cal.— Mal- 
colm Smith  o.,  6665  Sunset  Blvd.,  Los 
Angeles,  has  contr.  for  2-story  and 
mezzanine  theatre,  stores  and  office 
bldg.  at  s.w.  cor.  6th  St.  and  Atlantic 
Ave.,  LonK  Beach,  for  G.  M.  Knapp. 
Plans  by  Harvey  H.  Lochridge,  311 
Markwell  Bldg.  Annex,  Long  Beach. 
Seating  capacity  850;  50x150  ft.,  brick 
constr.,  struc.  steel,  stucco  facing,  terra 
cotta  trim,  cem.,  Iridwd.  and  tile  firs., 
plate  glass,  ornam.  iron,  gas  htg.  sys.; 
$70,000. 


LOS  ANGELES,  Cal. — Wm.  Simpson 
Construction  Co.,  6331  Hollywood  Blvd. 
awarded  contract  for  class  A  theatre 
and  office  bldg.  on  s.  side  of  Holly- 
wood Blvd.  between  Highland  and 
Orchid  Aves.  for  C.  E.  Toberman  Co. 
Dimensions  123x179  ft.,  6-sto.,  steel 
frame  and  reinf.  cone,  constr.,  terra 
cotta  facing,  plate  glass,  marble  and 
tile  work,  brick  filler  walls,  steam  htg., 
ornamental  iron,  staff  and  ornamental 
plaster,  sprinkler  system,  elevators, 
steel  sash.  Baker  Iron  Works  has  con- 
tract for  structural  steel;  $700,000.  G. 
Albert  Lansburgh,  700  Hill  St.  Bldg., 
architect. 


LOS  ANGELES,  Cal.— J.  V.  McNeil  Co 
5860  South  Park  Ave.,  awarded  general 
contract  at  $450,000  for  class  A  theatre 
and  office  bldg.  on  Hollywood  Blvd. 
betw.  Highland  and  Orchid  Aves.  for 
C.  E.  Toberman.  G.  Albert  Lansburgh, 
Hill  St.  Bldg.,  archt.  Dimensions,  123 
by  179  ft.,  6-story,  steel  frame  and 
reinf.  cone,  constr.,  terra  cotta  facing, 
plate  glass,  marble  and  tile  work,  or- 
namental iron,  etc.  It  was  previously 
reported  that  contract  for  this  bldg. 
had  been  awarded  to  Wm.  Simpson 
Construction  Co.,  but  contract  was 
not   consummated. 


DALY  CITY,  San  Mateo  Co.,  Cal. — 
Local  business  men  will  organize  com- 
pany to  finance  erection  of  $100,000 
theatre  building  at  corner  of  Klournoy 
and  Mission  .Sts.;  reinforced  concrete 
construction,  seating  appro.x.  1000;  Mis- 
sion type  of  architecture.  Further  de- 
tails   will   be    published    shortly. 


WHARVES  &  DOCKS 


RICHMOND,  Contra  Costa  Co.,  Cal.— 
I'lans  for  proposed  Municipal  Wharf 
No.  2  will  be  submitted  to  city  council 
shortly.  A.  C.  Faris,  city  clerk  and  E. 
A.  Hoffman,  city  eng. 


MISCELLANEOUS  BUILDING 
CONSTRUCTION 


Plans  Completed. 

SWIMMING  POOL  Cost,   $20,000 

AL.\MEDA    COUNTY,    Cal. 
Swimming  pool. 
Owner — G.    Henshaw. 

Architect — Weeks  &  Day,  315  Montgom- 
ery St.,  San  Francisco. 
Owner    has   selected   contractor.    Con- 
struction   will    start    in    two    or    three 
months. 


'.'ontract    Awarded. 

BUNKERS  Cost,    $15,000 

SA.N'  FRANCISCO,  E  Potrero  Ave.  200  N 

Army  Street. 
Construct   wood   bunkers. 
Owner — Acme    Gravel    Co.,    693    Mission 

St.,  San  Francisco. 
Designer — R.    R.   McLeran,    693   Mission 

St.,  San  Ftancisco. 
Contractor — R.    W.  Littlefield,   357   12th 

St.,    Oakland. 


Plan   Being   Prepared. 

SWIMMING    TANK  $25,000 

LOS  GATOS,  Santa  Clara  Co.,  Cal.     Los 

Gatos  Memorial   Park. 
Swimming  tank,  40x70  feet  with  modern 

batli  house. 
Owner — -City  of  Los  Gatos. 
Architect — Wyckoff   &    White,    Growers 

Bank  Bldg.,  San  Jose. 


Contract  Awarded. 

STATION  Cost,  $18,000 

STOCKTON,   San   Joaquin  Co.,   Cal.     No. 

802   E-Main   St. 
Service  station. 
Owner — Ressa  A.  Wolf. 
Architect — -None. 
Contractor — L.   S.   Peletz,    314   Exchange 

Bldg.,    Stockton. 


LOS  ANGELES.  Los  Angeles  Co.,  Cal. 
—Santa  Fe  Railway  has  purchased  50 
acres  bordering  on  north  of  its  present 
right-of-way  and  yards.  It  is  reported 
that  engine  house,  ice-making  and  pre- 
cooling  plant  and  repair  yards  will  be 
built,  and  classification  yards  enlarged. 

SALINAS,  Monterey  Co.,  Cal.— Until 
May  18,  7;30  p.  m.,  bids  will  be  received 
by  M.  R.  Keef,  city  clerk,  to  construct 
fence  at  Cherwood  Park.  Plans  on  file 
in  office  of  clerk.  Cert,  check  10%  pay- 
able  to   city   required   with  bid. 


LOS  ANGELES,  Cal.— P.  J.  Walker 
Co.,  W.  M.  Garland  Bldg.,  has  been 
awarded  contract  on  guaranteed  cost 
plus  fixed  fee  basis  for  excav.  and  con- 
structing basement  and  sub-basement, 
up  to  first  floor  level  of  sub'way  ter- 
minal bldg.  on  w  side  of  Hill,  between 
4th  and  5th  Sts.,  for  Subway  Terminal 
Col  p.  Structure  will  provide  terminal 
facilities  for  Pacific  Electric  Ry.,  un- 
derneath class  A  office  bldg.  for  which 
Walker  Co.  also  has  contr.  Site  is  141 
by  324  ft.  and  will  be  excavated  to 
depth  of  61   ft.  Work  to  start  at   once. 


SAN  JOSE.  Santa  Clara  Co.,  Cal.— 
H  R.  Sherman.  San  Jose,  at  $9064  (en- 
gineer's estimate  $12,535)  awarded  con- 
tract by  county  supervisors  to  erect 
new  bunkers  at  couniv  quarrv  at  Sara- 
toga. Other  bids:  Wm.  Radtke,  $9677; 
Chas.  S.  Collins,  $10,100;  Arthur  Hol- 
yoake,  $12,307;  E.  Nommensen.  $10,626; 
Herbert  C.  Jorgensen,    $11,799. 


MADISON,  Yolo  Co.  Cal.— A.  S. 
r'rowder,  Madison,  has  let  contract  to 
Contractor  Hinckle  of  Esparto  to  con- 
struct swimming  pool.  Cement  work 
awarded  to  King  Lindale  of  Woodland. 
Will  be  50  by  110  feet,  with  112  dress- 
ing rooms.  Will  range  from  18  inches 
to    10    ft.    depth.      Est    cost,    $12,000. 


SALINAS,  Monterey  Co.,  Cal.— F.  C. 
Carlson,  Salinas,  at  $21,000  awarded 
contract  by  H.  V.  Muller  to  erect  mor- 
tuary parlors  at  Alisal  and  Pajaro  Sts.; 
will  contain  chapel  and  elevated  choir 
loft.  Frame  and  stucco  construction 
with   60   ft.    frontage. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
—Architect  Chas.  R.  Selkirk,  800  Ameri- 
can Bank  Bldg.,  has  been  commissioned 
to  prepare  plans  for  an  ice  skating 
arena  at  Vermont  Ave.  and  Beverly 
Blvd.,  near  1st  St.,  for  Winter  Palace 
Amusement  Corp.,  represented  by  James 
O.  Allen,  Inc.,  W.  H.  Dillehunt,  709  Com- 
mercial Exchange  Bldg.;  spectators' 
balcony  and  seating  space  around 
arena  will  seat  about  3000,  locker 
rooms,  restrooms,  skating  arena,  80x 
200  feet,  and  4  stores;  310x140  feet,  tile 
and  composition  roofing,  pressed  brick 
and  plaster  facing,  plate  glass;  $250,000. 


HANFORD,  Kings  Co.,  Cal.— Until 
May  25,  8  P.  M.,  bids  will  be  received 
by  D.  C.  Williams,  city  clerk,  to  erect 
comfort  station.  Cert,  check  10%  pay- 
able to  city  req.  Plans  on  file  in  of- 
fice   of   clerk. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Beaver  Constr.  Co.,  1019  S.  Main  St., 
has  contract  at  $85,000  for  three-story 
and  basement  brick  bath  house  at  the 
corner  of  Gable  and  Chicago  Sts.,  for 
Aron  Swartz;  F.  Sward,  designer; 
swimming  pool,  barber  shop,  treatment 
rooms,  restaurant,  barns;  pressed  brick 
facing,  art  stone  trim,  structural  steel, 
100x110  feet,  fire  escapes,  cement  floors, 
steam  heating  system,  pine  trim,  plate 
glass,  pumps,  boilers,  Chlornater  and 
filter. 


BUSINESS    OPPORTUNITIES 


SAN  FR.\NCISCO— Further  informa- 
tion regarding  these  opportunities  may 
be  obtained  from  the  office  of  Larsen 
Advance  Construction  Reports,  818 
Mission  Street,  San  Francisco,  either 
by  phone,  letter  or  personal  call  Re- 
quests for  additional  information 
should  be  made  to  the  Business  Op- 
portunities Department.  Such  requests 
must  be  accompanied  by  the  Index 
Number  of  each  opportunity. 

D-1530 — Chicago,  111.  Electrical  sup- 
ply company  desires  contact  with  local 
manufacturers  of  wrought  iron  elec- 
irical    fixtures, 

D-1531 — Wasco,  Calif.  Hotel  owner 
wants  to  get  in  touch  with  local  hotel 
furniture  and  supply  houses;  cata- 
logues  and   price   lists   requested. 

D-1532 — Sacramento,  Cal.  Individual 
starting  specialty  business  wants  con- 
tact with  wholesalers  of  articles  such 
as  dishes,  glassware,  kitchenware,  etc., 
selling  from   5   to   50  cents. 

D-1534  —  Los  Angeles,  Cal.  Cornice 
works  wants  contact  with  manufactur- 
ers or  distributors  of  worm  gear  (rod 
to  be  ?i-in.  diameter)  also  foundries 
casting  small  parts  in  iron  and  steel. 

9123 — Brussels,  Belgium.  Manufac- 
turer of  cloth  especially  prepared  for 
painting  and  decoration  purposes, 
wishes  to  get  in  touch  with  direct 
buyers  and  importers  on  the  Pacific 
Coast. 

9140 — Tientsin,  China.  Rug  factory, 
desires  to  secure  a  responsible  repre- 
sentative in  San  Francisco.  Correspon- 
dence  is   invited. 


BERKELEY,  Alameda  Co.,  Cal. — City 
rejects  proposal  to  issue  bonds  of  $50,- 
OUO  to  finance  erection  of  recreational 
buildings. 


A  Chicago  firm  manufacturing  steam 
ncating  specialties  for  vapor,  vacuum 
ur  gravity  heating  for  the  past  thirty- 
five  years  and  who  has  agents  in  many 
of  the  principal  cities  of  the  U.  S., 
seeks  an  agent  in  the  Northern  Cali- 
fornia section.  Agent  must  understand 
Ihe  heating  game  and  be  able  to  figure 
plans  and  specifications;  call  upon  the 
neating  trade  and  also  take  up  the  sale 
"f  Thermostatic  Return  Line  traps 
among  manufacturing  plants  and 
building  direct.  Address  communica- 
tions to  Box  222.  Larsen  Advance  Con- 
struction Reports,  S18  Mission  Street, 
San  Francisco, 
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Official    Proposals 


NOTICE    TO    BIDDERS 


Lntber  Burbunk   School — Stoc-kton,  Cal. 

Notice  is  hereby  given  that  bids  tor 
all  worlt  and  materials  required  in  the 
completion  of  a  two-story  school  build- 
ine  at  Pilgrim  and  Jefferson  streets  as 
per  plans  and  speciflcations  prepared 
for  the  same  by  Chas.  H.  Young,  and  on 
file  in  the  ollice  ut  Chas  H.  \oung,  i/D 
N.  Kl  Dorado  street,  and  the  City  bu- 
nerintendent  o£  Schools,  corner  Lindsay 
and  San  Joaquin  streets,  Stockton,  cal- 
itornia,  will  be  opened  on  ^^edllesdaJ, 
May  ::Otli,  1«::5,  at  7:aO  p.  M.,  at  said 
Superintendent's  office.  This  work 
calls  tor  bids  upon  two  parts:  J<  irst 
interior  finish,  except  blackboards; 
Second— Slate  or  composition  black- 
boards. ,.  ,„ht    fn    fO 

The  Board  reserves  the  right  to  re- 
iect   any   or  all  bids. 

A  certified  check  in  the  sum  of  at 
least  ten  per  cent  of  the  amount  of  the 
bid  must  accompany  said  b'"-,  ,„^„,inn 

By  order  of  the  Board  of  Education 
of  the  City  of  Stocliton. 

By  ANSELi  3.  WILLIAMS, 
'  Secretary. 

Dated  Wednesday,  April  29th,   1925. 


NOTICE  TO    CONTRACTORS 
(Paiutins — Perry   Bldg.) 

OFFICE  OF  THE  BOARD  OF  STATE 
HARBOR  COMMlSSIONBRb,  Union  De- 
pot and  Ferry  H.use,  San  Fiancisco, 
California,  May  4,  19.i5. 

Sealed  proposals  or  bids  will  be  re- 
ceived at"^  this  off .ce  at  or  Pr">r  ^o 
a  oVloek  p.  m.  Thursday,  ^^''^ ,^l'J^,^' 
fnr  furnishing  materials  and  laboi  loi 
"ntms- ?he  ?ear  of  the  Ferry  Btiilding 
and  adjoining  structures,  on  the  water 
front  of  the  City  and  County  of  San 
Francisco,  in  accordance  with  specifi- 
cations adopted  by  the  Boaid  Api.  JU. 
itas"  and  on  f ile  in  this  office,  to  which 
s-oecial  reference  is  hereby  made. 

The  work  to  be  done  under. these 
speciUcIt.ons  consists  of  furnishing 
all  materials  and  labor  for  the  wok  of 
pain  ing  the  rear  of  the  Fe^f  Bmlding 
and  adjoining  structures  on  the  water- 
front  of    the    City    and    County    of   San 

^^Thf  materials  to  be  used  in  the  work 
shall  consist  of  the  requisite  Quantities 
of  nainters'  materials.  All  materials 
used  must  be  of  the  best  of  their  re- 
spective kinds  if  not  specially  specified^ 
No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  from 
this  office  and  is  accompanied  by  a 
certified  check  for  an  amount  equal  to 
five  (5)  per  cent  of  the  amount  of  the 
proposal,  to  be  made  payable  to  the 
secretary  of  the  Baard,  conditioned 
that  if  the  proposal  is  accepted  and  the 
contract  awarded,  and  if  the  IJidder 
shall  fail  or  neglect  to  execute  a  con- 
tract and  give  the  bond  required  with- 
in six  (6)  days  after  the  award  is 
made,  in  that  case  the  said  sum  men- 
tioned in  said  check  shall  be  deemed 
liquidated  damages  for  such  failure 
and  neglect,  and  shall  be  paid  Into  the 
San    Francisco      Harbor      Improvement 

Bid's  will  not  be  considered  by  the 
Board  unless  delivered  to  the  Secretary 
or  to  the  Assistant  Secretary  at  the 
otfice  of  the  Secretary,  Room  No.  17. 
Union  Depot  and  Ferry  House,  at  or 
prior  to  2  o'clock  p.  m.  on  Thursday, 
May  21  1925,  at  which  time  and  place 
the  bids  will  be  publicly  opened. 

The  Board  reserves  the  right  to  re- 
ject any  or  all  bids  if  deemed  tor  the 
best   interests  of  the  State. 

Specifications  for  this  work  to  be 
had  at  Room  18,  Union  Depot  and 
Ferry  House  upon  depositing  $10.00 
for  same,  which  will  be  returned  on 
return  of  specifications. 

Bidders  are  requested  to  mark  en- 
velope containing   bid:   "Bid  for  Palnt- 


A  call  for  bids  pubilahed  in 
this  section  Indicates  that  bids 
are  desl.-ed  from  other  than  local 
bidders  Maximum  competition 
Is  desired,  and  this  iB  assured 
lliroijgh  BUILDING  A.ND  ENGl- 
NEEia.NG  iNEWS  which  reaches 
every  worth-while  contractor 
and  materialman  in  Central  and 
Northern  California  who  bids  on 
public    work. 

Rniei  10  cents  per  line,  per 
insertion. 

All  official  calls  for  bids  of 
the  California  State  Highway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished  in   this  section. 


ing    Rear    of    Ferry    Building    and    Ad- 
joining Structures." 

CHAS.    H.    SPEAR, 
M.    F.   COCHRANE, 
JOHN   B.    SANFORD, 
Board   of   State   Harbor  Commis- 
sioners. 

FRANK    G.    WHITE, 

Chief   Engineer. 
J.   L.   PHELPS,   Secretary. 


Francisco,  San  Luis  Obispo,  Fresno, 
Los  Angeles,  San  Bernardino  and 
Bishop. 

A  Fepresentatlve  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  work  herein  contemplated,  and 
Contractors  are  urged  to  Investigate 
the  location,  character  and  quantity  of 
work  to  be  done,  with  a  representative 
of  the  Commission.  It  is  requested  that 
arrangements  for  joint  field  inspection 
be  made  as  tar  in  advance  as  possible. 
Detailed  information  concerning  the 
proposed  work  may  be  obtained  from 
the   Division   office. 

No  bid  will  be  received  unless  It  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to   be   done,   etc. 

The  California  Highway  Commission 
reserves  the  right  to  reject  any  or  all 
bids  or  to  accept  the  bid  deemed  for 
the  best  interests  of  the  State. 

HARVEY    M.    TOT, 

LOUIS    EVERDING. 

N.    T.    EDWARDS, 
California  Highway  Commission. 

R.   M.   MORTON, 

State    Highway    Engineer 

W.  F.  MIXON,  Secretary. 
Dated:  May  4,  1925. 


STATE   OF  CALIFORNIA 


CALIFORNIA   HIGH\VAY  OOMMISSION 
NOTICE  TO    CONTRACTORS 

SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Highway  Commission,  at  the  place  and 
hour  stated  below,  at  which  time 
they  will  be  publicly  opened  and  read, 
for  construction,  in  accordance  with 
the  specifications  therefor,  to  which 
special  reference  is  made,  of  portions 
of  State  Highway  as  follows: 
515  FoTiini  Building,  Sacramento,  Cain 
until   a  o'clock   p.  ni.,  June  1,  1025. 

Nevada  County,  a  reinforced  concrete 
girder  bridge,  21  feet  wide,  across 
Truckee  River  near  Hinton  (III-Nev- 
3S-B),  consisting  of  three  60  foot  and 
two  34  foot  spans  on  concrete  piers 
and  bents. 

1111   Pacific  Finance  Building,  Los  An- 
y,'elp.«,  California,  until  11  o'clock  a,  m., 
.Innc   1,    1925. 

Los  Angeles  County,  between  Monte- 
bello  and  Whittier  (V1I-L.A.-2-D), 
about  three  and  three  tenths  (3.3) 
miles  in  length,  to  be  paved  with  Port- 
land cement  concrete. 

515    Fornni    Biiildinicr,    Sacramento,    Cal., 
until  a  o'clock  p.  m.,  June  1,  1025, 

Riverside  County,  a  reinforced  con- 
crete girder  bridge  21  feet  wide  across 
Coachella  Stormwater  Channel  about  2 
miles  northwest  of  Indio  (VIII-Riv-26- 
E),  consisting  of  sixteen  30-foot  spans 
On   concrete   pile   bents. 

Plans  may  be  seen,  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said  office 
and  they  may  be  seen  at  the  offices  of 
the  Division  Engineers  at  Los  Angeles 
and  San  Francisco,  and  at  the  office  of 
the  Division  Engineer  of  the  division 
in  which  the  work  is  situated.  The  Di- 
vision Engineer's  offices  are  located  at 
Willlts,       Redding,       Sacramento,      San 


OU\NTITY  SURVEYOR 

Valuation    Engineer 
A.RXHUR    PRIDDLE 

Cn.t    Mission    Street,    at    Third    St. 

Snn     FrancUco,    Callt. 

Telephone    Douglas   8-4-9-S 

General  LlMtlnK  Bureao 

Architect's  Preliminary  Estimates 


NOTICE    TO     BIDDERS 

(Roofing    Repairs — Presidio) 

OFFICE  CONSTRUCTING  QUAR- 
TERMASTER, Fort  Mason,  Cal.  Sealed 
propo-sals  will  be  received  here  until 
II  A.  M.,  May  II,  1925,  tor  tar  and 
gravel  repairs  to  roofs  at  Presidio  of 
San  Francisco,  Calif.  Information  upon 
application. 


(Po.st  Office — San  Luis  Obispo) 


TREASURY  DEPARTMENT,  Office  of 
the  Supervising  Architect,  Washington, 
D.  C,  .\pril  25,  1925.  SEALED  PRO- 
POSALS will  be  opened  in  this  office  at 
3  P.  M.,  May  22,  1925.  for  the  construc- 
tion of  building  and  approaches  com- 
plete, including  mechanical  equipment 
of  a  one-story  tile  and  stucco,  stone 
trimmed,  fireproof  first  floor  Post  Office 
building  approximately  62  x  69  feet  in 
size,  at  San  Luis  Obispo,  Cal.  Draw- 
ings and  speciflcations  may  be  ob- 
tained from  the  Custodian  of  the  site 
at  San  Luis  Obispo,  Cal..  or  at  this  of- 
flce  in  tlie  discretion  of  the  Supervising 
architect.  JAS.  .\.  WETMORE.  Acting 
Supervising    Architect. 

CONTR.\CT    SIGNED    FOB    R.\ILROAD 
IN   ECUADOR 


The  Quito-Esmeraldas  railway,  for 
which  contract  was  signed  early  in 
February,  will  be  42-inch  gauge  and 
divided  into  two  sections  of  173  and 
190  kilometers,  respectively,  according 
to  report  to  the  Department  of  Com- 
merce by  Vice-Consul  Morse,  Guayaquil. 
The  cost  of  completing  and  equipping 
the  Quito-Ibaara  section  is  placed  at 
6.000,000  sucres.  Specifications  call  for 
the  purchase  of  9,200  tons  of  45-ponnd 
steel  rails,  A.  S.  C.  E.  type,  with  the 
corresponding  splice  bars  and  spikes, 
approximately  300,000  cross  ties,  struc- 
tural steel,  rolling  stock,  and  other 
equipment.  It  is  known  that  German 
manufacturers  through  their  local  rep- 
resentatives have  already  submitted 
bids  for  the  rails.  A  copy  of  the  con- 
tract, in  the  original  text,  with  an 
English  translation,  is  available  at  the 
Commerce  Department,  to  accredited 
.American  concerns  who  are  interested, 
should  lose  no  time  in  getting  in  touch. 
with  the  contractors. 
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BRIDGES 


CAKSON  CITY,  Nev.  —  Bishop  & 
Brooks,  Sacramento,  sub.  low  bid  to 
state  highway  department  at  $67,282.70 
for  3  steel  bridges  near  Verdi,  Washoe 
county,    designated    as    Washoe.      Est., 

Same  bidder  low  at  $56,392.60  for  2 
concrete  arch  bridges  and  one  plate 
girder  bridge  near  Verdi,  Washoe 
county.     Est.,  $56,300. 


ALHAMBRA,  Cal.— State  railroad 
Comm.  has  ordered  const,  of  subway 
under  state  highway  and  Union  Pacific 
Ry.  tracks,  bet.  Montebello  and  Whit- 
tier;  est.  cost,  $161,908.  Cost  to  be  ap- 
portioned bet.  state  highway  coram., 
U.  P.  Ry.  and  Los  Angeles  county. 


LOS  ANGELES,  Cai. — Application  for 
order  aupthorizing  const,  of  viaduct 
over  Dominguez  slough  has  been  filed 
with  state  roailroad  comm.  by  the 
parties  to  an  agreement  whereby  the 
city  and  county  of  Los  Angeles,  the  U. 
P.  Ry.  and  city  of  Long  Beach  are  to 
each  pay  an  agreed  proportion  of  the 
cist.     Est.,   $535,500. 


SANTA  BARBARA,  Cal.— Proctor  & 
Cleghorn,  Rosenburg  Bldg.,  Santa 
Rosa,  at  $90,425  awarded  cont.  by  su- 
pervisors to  const.  606  ft.  rein.  cone. 
pile  trestle  bridge  over  Santa  Ynez 
river  at  Lompoc.  Other  bids:  W.  M. 
Ledbetter  &  Co.,  Los  Angeles,  $94,690; 
Rocca  &  Caletti,  San  Rafael,  $97,962; 
R.  B.  McKenzie,  Gerber,  $100,000;  Wag- 
ner Const.  Co.,  San  Francisco,  $108,420; 
deWaard   &   Sons,    San   Diego,    $110,000. 


WASHOE  COUNTY.  Nevada — McClin- 
tic-Marshall  Co.,  Los  Angeles,  at  $52,- 
571  33  awarded  cont.  by  State  Highway 
Commission  to  const,  two  cone,  arch 
bridges  and  one  plate  girder  bridge 
near  Verdi.  Other  bids;  Bishop  and 
Brooks,  Sacramento,  Cal  $56,392;  Rocca 
&  Caletti,  San  Rafael,  $58,950;  J.  L. 
Webster,  Chico,  $59,917;  Dodge  Bros., 
Inc.,    Fallon,    Nev.,    $65,286. 


SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
Gates  and  Howe,  Santa  Rosa,  at  $7100 
awarded  cont.  by  supervisors  to  const, 
cone.  Pile  bridge  at  Cunningham  sta- 
tion on  Gravenstein  highway  to  re- 
place structure  washed  out  in  recent 
sturms.  Other  bids:  R.  Press  Smith, 
$7560;   Proctor   and   Cleghorn   $7700. 


RIVERSIDE  COUNTY,  Calif.— Until 
June  1,  2  p.  m.,  bids  will  be  rec.  by 
State  Highway  Commission,  Forum 
Bldg.,  Sacramento,  to  const,  rein.  cone. 
girder  bridge  21-ft.  wide  across  Coa- 
chella  Stormwater  Channel  about  2-ml. 
northwest  of  Indio,  consisting  of  six- 
teen 30-ft.  spans  on  cone,  pile  bents.  R. 
M.  Morton,  state  highway  eng.  See  call 
for  bidis  under  official  proposal  sec- 
tion in  this  issue. 


LOS  ANGELES,  Cal.— Until  2  p.  m.. 
May  25,  bids  will  be  rec.  by  supervis- 
ors to  const,  wooden  truss  bridge  on 
Boquet  Canyon  Rd.  over  Santa  Clara 
River.  Plans  on  file  at  office  of  Rd. 
Dept.,  11th  fl.,  Hall  of  Records. 


LOS  ANGELES  COUNTY,  Cal.— Chas. 
and  F.  W.  Steffgen,  Spreckels  Bldg.. 
San  Diego,  at  $92,675.20  (engineer's 
estimate  $116,727.50)  awarded  cont.  by 
cont.  to  const,  rein.  cone,  girder  bridge 
having  40  ft.  rdwy.  and  two  6  ft.  side- 
walks over  San  Gabriel  river  near 
Whittler,  consisting  of  eight  54  ft. 
spans'  on  cone,  piers.  Project  involves: 
2600  cu.  yds.  class  A,  475  cu.  yds.  class 
B,  42  cu.  yds.  class  B  Port.  cem.  cone; 
400,000  lbs.  reinforcing  steel  in  place; 
2400  cu.  yds.  excavation  for  bridge 
structure;  600  cu,  yds.  backfill  for 
bridge  structure;  7500  eu.  yds.  road- 
way  excavation   without   classification. 


SAN  BERNARDINO,  Cal.  —  Miller 
Constr.  Co.,  San  Bernardino,  awarded 
cont.  by  A.  T.  &  S.  F.  Ry.  at  $60,000  to 
const,  double  track  steel  bridge  at  De- 
vore  across  the  Cajon  Wash,  consisting 
ol  10  steel  spans  with  45  ft.  girders, 
and  cone,  sub-structure,  and  is  known 
as  Bridge  A-71. 


NEVADA  COUNTY.  Cal.— Until  June 
1,  2  p.  ra.,  bids  will  be  rec.  by  State 
Highway  Com,mission,  Forum  Bld^., 
Sacramento,  to  const,  rein.  cone,  gir- 
der bridge,  21  ft.  wide,  across  Truckee 
river  near  Hinton,  consisting  of  three 
60-ft.  and  two  34-ft.  spans  on  cone, 
piers  and  bents.  R.  M.  Morton,  state 
highway  eng.  See  call  for  bids  under 
official   proposal   section   in   tliis  Issue. 


SAN  DIEGO  COUNTY,  Calif.— Flour 
Construction  Co.,  Van  Nuys  Bldg.,  Los 
Angeles,  at  $55,216  (engineer's  esti- 
mate $69,855)  awarded  cont.  by  State 
Highway  Commission  to  const,  bridge 
30-ft.  wide  over  San  Onofre  creek  near 
San  Onofre,  consisting  of  six  50-ft. 
rein.  cone,  girder  spans  on  cone,  piers 
with  paving  of  slopes  involv.  1185  cu. 
yds.  class  "A"  Port.  cem.  cone,  (piers); 
675  cu.  yds.  class  "A"  Port.  cem.  cone, 
(superstructure);  65  cu.  yds.  class  A 
Port.  cem.  cone,  (slope  paving);  30  cu. 
yds.  class  E  Port.  cem.  cone.;  163,000 
lbs.  rein,  steel  in  place;  1100  yds.  exca- 
vation for  bridge  structure;  270  eu. 
yds.  backfill  for  bridge  structure;  2400 
cu.  yds.  roadway  embankment  without 
classification;  230  Douglas  fir  piles  in 
place. 


LOS  ANGELES  COUNTY,  Cal.— D.  E. 
i;urgess,  Stockton,  at  $7006  (engineer's 
t-ytiniate  $11,510)  awarded  contract  by 
State  Highway  Commission  to  clean 
and  paint  four  steel  bridges  in  Los 
Angeles    county. 


YUBA  CITY,  Sutter  Co.,  Cal.— State 
Reclamation  Board  has  approved  plans 
for  proposed  Bear  River  bridge  at 
point  where  Pleasant  Grove  county  rd. 
running  north  and  south  would  cross 
the  same  in  a  direct  line;  bridge  will 
bf  585  ft.  long  including  a  150-ft.  steel 
span  over  the  main  channel  of  river 
on  the  south  side,  the  balance  being 
wooden  crestle  on  piles  driven  about 
20-ft.  There  will  be  435-ft.  trestle  with 
'■iO-it.  spans,  four  piles  to  the  bent. 
Est.  cost  $42,000  to  be  shared  equally 
fty   Sutter   and   Yuba   counties. 


LOS  ANGELES,  Cal. — Until  2  p.  ra., 
May  18,  bids  will  be  rec.  by  supervis- 
ors to  const,  wooden  truss  bridge  on 
the  Bouquet  Canyon  Rd.  over  the  San- 
ta  Clara  River. 


Carbide   Flare   Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried   In   stock 

E.    D.    BULLARD 

SOS   HOWARD   STREET 
Son    PrancUco,   Calif. 

Douglas  SS20 


LOS  ANGELES,  Cal. — Until  10  a.  ra.. 
May  18,  bids  will  be  ree.  to  const.  Ave. 
60  bridge,  across  Arroyo  Seco.  Struc- 
ture will  be  of  reinf.  cone,  consisting 
of  one  arch  centre  span  100  ft.,  with  2 
40-ft.  approach  spans,  60  ft.  wide,  with 
46  ft.  rdwy.,  2  ft.  walks.  Arch  will  be 
spandrel  filled,  and  walks  and  curbs 
incl.,  but  excluding  rdwy.  slab.  Work 
will  require  approx.  3600  cu.  yds.  cone. 
of    3    classes. 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


SANTA  ANA,  Cal.— Orange  county 
harbor  comm.  (H.  A.  Lake,  chairman) 
has  filed  with  superv.  recommenda- 
tions for  $1,200,000  bond  issue,  elec- 
tion on  which  will  be  held  May  12  for 
development  of  Orange  county  harbor. 
The   report  recommends   the   following: 

Establishment  of  a  permanent  en- 
trance $450,000.  The  items  include 
$lfi0,000  for  constr.  of  an  east  jetty; 
$40,000  for  repairs  to  the  present  Jetty 
on  the  west  side  of  entrance;  $30,000 
lor  revetments  and  $200,000  for 
dredging  a  channel  300  ft.  wide  and 
25  ft.  deep  at  the  entrance  to  the  first 
turn    in    the    channel. 

To  repair  possible  setting  of  east 
jetty  after  it  is  constructed,  $50,000; 
dredging  area  at  the  first  turn  in  the 
channel,  $20,000;  dredging  the  county 
channel  across  the  bay  to  25  ft  depth, 
$265,000;  deepening  turning  basi'n,  $40,- 
000;  wharf  and  equipment,  $25,000; 
anchorage  areas  (70  acres),  $140,000; 
engineering  expense,  $100,000;  main- 
tenance, developments,  emergencies. 
$110,000. 

In  his  final  recommendations  to  the 
comm.  General  Lansing  H.  Beach,  con- 
sulting engr.,  submitted  items  of  cost 
that  totalled  $1,365,000.  Thei  comm.  cut 
the  total  by  elimination  of  $100,000 
for  a  belt  railroad  and  by  cutting  $65.- 
000  from  Lansing's  estimates  for 
maintenance,  developments  and  emer- 
gencies. 


WHITTIER,  Cal.— Bids  are  wanted 
by  O.  T.  Sutton,  Supt.  of  Cal.  Domestic 
Water  Co.,  133  S.  Greenleaf  Ave.,  Whit- 
tier,  for  about  3  mi.  of  ditching  for 
water  system,  trench  to  be  about  6  feet 
deep  by  6  feet  wide  on  Whittler  Blvd., 
bet.  Palm  Ave.  and  College  St.,  Whit- 
tler. 


SACRAMENTO,  Cal— California  Con- 
serving Co.  seeks  authority  from 
county  supervisors  to  construct  sub- 
way under  Sacramento  river  levee  on 
Grand  Island.  Referred  to  County  En- 
gineer  Chas.   Deterding  Jr.,   for  report. 

RICHMOND,  Contra  Costa  Co.,  Cal. 

Until  May  25,  bids  will  be  received  by 
A.  C.  Paris,  city  clerk,  for  dredging  In 
Richmond  Harbor  at  site  of  Municipal 
Wharf  No.  2.  Plans  on  file  In  office  of 
clerk.   E.   A.   Hoffman,   city   engineer. 


IRRIGATION  PROJECTS 


MANTECA,  San  Joaquin  Co.,  Cal.— 
Until  May  26,  2  P.  M.,  bids  will  be  rec. 
l>y  S.  L.  Steele,  secty..  South  San  Joa- 
quin Irrigation  Dist.,  to  furnish  4,000 
bbls.,  more  or  less,  Portland  cement. 
<'ert.  check  10%,  payable  to  D.  O.  Cas- 
tle, president  of  district  req.  Further 
information    obtainable    from   secty. 

MANTECA,    San    Joaquin    Co.,    Cal 

Until  May  26,  2  P.  M..  bids  will  be  rec. 
by  S.  L.  Steele,  secty..  South  San  Joa- 
quin Irrigation  Dist..  to  fur.  and  del 
432,000  lbs.,  more  or  less,  square  corru 
reinforcing  steel  bars,  fabricated.  Bid 
to  be  f.  o.  b.  Oakdale.  Cert,  check 
10%,  payable  to  D.  O.  Castle,  president 
of  District  req.  Further  Information 
obtainable  from  eectj. 
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JIANTECA,  San  Joaquin  Co.,  Cal. — 
Until  May  26,  2  P.  M.,  bids  will  be  rec. 
by  S.  L.  Steele,  Scct'y.,  South  San  Joa- 
quin Irrigation  District,  for  casting 
concrete  slabs  for,  and  the  erection  of. 
a  concrete  flume  box.  Sand  and  gravel 
to  be  furnished  by  district.  Cert,  checlt 
10%  payable  to  D.  O.  Castle,  president 
ot  District  req.  Further  information 
obtainable   from   secretary. 


FALLBROOK,  Ariz. — Fallbroolc  Irri- 
gation District  organized  to  authorize 
a  $125,000  bond  issue  for  an  irrigation 
project  to  provide  for  10,000  ac.  Di- 
rectors are:  Fred  Meyers.  Albert  Cle 
ments.  A.  Grant  Kingsbury.  Geo.  R. 
Van   Dyke   is   secretary. 


LIGHTING  SYSTEMS 


LOS  ANGELES,  Cal. — Walker  ami 
Martin,  402  W  Wilshire,  FuUerton, 
awarded  cont.  by  bd.  pub.  wks.  at 
57656  for  ornara.  lights  in  Norton  Ave 
bet.   8th  and  Pico  Streets. 


ANAHEIM,  Cal. — City  orders  plans 
for  extension  of  ornam.  lights  on 
Centre  and  Los  Angeles  Sts. 


LOS  ANGELES,  Cal. — Until  10  A.  M., 
May  11,  bids  will  be  rec.  by  Bd.  Pub. 
"Wks.,  for  ornam.  lights  in  Orange  Dr., 
Citrus  Ave.,  Milton  Ave.  and  Sycamore 
Ave.,  bet.  Willoughby  and  Melrose 
Aves;:    concr.    posts;    ISll    act. 

GLENDALE,  Cai.— City  of  Glendale 
awarded  cont.  at  $3200  for  ornam. 
lights  in  Broadway,  res.  int.  No.  2793; 
1911  act.  Other  bids:  A.  C.  Rice,  $3700; 
Walker  &   Martin,   $3898. 


BAKERSFIELD,  Kern  Co.,  Cal. — 
Council  contemplates  extension  of 
electrolier  system  in  business  and  resi- 
dential districts;  est.  cost,  $60,000.  W. 
D.   Clarke,  city  engineer. 


LOS  ANGELES,  Cal. — Council  de- 
clares inten.  for  ornam.  lights  under 
1911  act  in  Westminister  Ave.,  bet. 
3rd  and  5th  Sts.;  Third  Ave.  bet.  Ro- 
deo Rd.  and  Santa  Barbara  Ave.;  cone. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
Until  May  14,  9  A.  M.,  bids  will  be  rec. 
by  S.  A.  Evans,  city  clerk,  (342)  to  in- 
stall 51  single  lamp  electroliers  with 
c.  i.  column  on  cone,  foundations,  with 
conduits,  etc.,  in  portions  of  Soquel 
Ave.  1911  Act.  Cert,  check  10%  pay- 
able to  city  req.  Plans  on  file  in  office 
of  clerk.    H.  E.  Godegast,  city  engineer. 


FRESNO,  Fresno  Co.,  Cal. — Council, 
H.  S.  Foster,  Clerk,  declares  inten. 
(33-D)  to  install  49  electroliers  with 
necessary  wiring,  etc.,  in  portions  of 
Patt  Ave.,  South  6th,  South  7th.  South 
8th,  South  9th,  South  10th,  South  11th 
Sts.,  etc.  Combination  of  steel  and  c.  i. 
standards  with  single  lamp  and  globe. 
1911  Act.     Protests  May  21. 


SAN  DIEGO,  Cal..— Walker  &  Martin 
402  W  Wilshire,  FuUerton,  awarded 
cent,  by  city  at  $11,999  for  ornam. 
lights   on   6th  St.,   bet.   B  and  F  Sts. 

Globe  Elec.  Co.,  San  Diego,  awarded 
cont.  at  $1100  for  ornam.  lights  In  F 
St.,   bet.  9th  and  16th  Sts. 


RAILROADS 


SAN  .ANDREAS,  Calaveras  Co.,  Cal. — 
Southern  Pacific  Co.  will  construct  12 
mi.  extension  running  from  Valley 
.Springs  to  plant  of  Calaveras  Cement 
Company  ot  Kentucky  House,  approx. 
1  mi.  south  of  San  Andreas. 


LAGUNA  BEACH,  Cal. — Election  to 
be  held  May  IS  to  vote  on  formation  of 
county  lighting  district. 

LOS  ANGELES,  Cal. — Walker  and 
Martin,  402  W  Wilshire,  FuUerton,  sub. 
low  bid  to  bd.  pub.  wks.  at  $3923  for 
ornam.  lights  in  39th  St.,  bet.  Western 
and  Van  Ness  Aves. 


MACHINERY  &  EQUIPMENT 


VALLEJO,  Solano  Co.,  Cal. — Until 
May  15,  8  P.  M.,  bids  will  be  rec.  by 
Elmer  L.  Cave,  Sect'y..  Board  of  Edu- 
cation, to  fur.  one  auto  truck.  Cert, 
check  5%  payable  to  Pres.  Board  of 
Education  req.  Further  Information 
obtainable  from  selretary. 


PHOENIX,  Ariz. — Utat  Constr.  Co., 
Phelan  Bldg.,  San  Francisco,  awarded 
cont.  by  So.  Pac.  Ry.  to  grade  32  mi. 
roadbed  west  of  Phoenix  en  route  of 
the  main  line  toward  Hassayampa,  has 
started  work.  Rail  crew  will  follow 
closely. 

OREGON  STATE — Board  of  Directors 
of  Northern  Pacific  Railway,  meeting 
in  New  York,  vote  to  extend  Oregon 
Trunk  Railway  from  Bend  to  Kalmath 
Falls,  a  distance  of  150  miles;  est.  cost, 
$6,500,000.  Announcement  is  made  by 
A.  D.  Charlton,  general  passenger  agent 
for  the  Northern  Pacific  Railway  at 
Portland. 


SAN  FRANCISCO. — R.  M.  Jamieson  at 
•?2.892.30  KUbmits  only  bid  to  Bd.  Pub. 
Wks.  to  fur.  and  install  rail  bonds  for 
Ocean  View  extension  of  Municipal  Ry. 
system. 


FIRE  ALARM  SYSTEMS 


LOS  ANGKLES,  Cal.— Brown  &  Pen- 
gilly,  2114  K.  9th  St.,  awarded  cont.  by 
county  for  fire  alarm  system  in  Belve- 
dere county  fire  protection  district  at 
$49,050  and  in  Belvedere  Gardens  county 
fire  protection  district  at  $17,730. 

WILLOWS,  Glenn  Co.,  Cal.  —  Town 
trustees  will  purchase  siren  for  fire 
department. 


PHOENIX,  Ariz. — Arizona  Eastern 
Railway  authorized  by  interstate  com- 
merce commission  to  const,  new  line 
from  Hassayampa,  Maricopa  county,  to 
a  point  near  Wellton,  Ariz. 

OAKDALE,  Stanislaus  Co.,  Cal. — Oak- 
dale  and  South  San  Joaquin  Irrigation 
Districts,  acting  jointly,  making  sur- 
VI  ys  for  8  mi  branch  of  Sierra  Railway 
from  Jack's  station  to  site  of  proposed 
reservoir  to  be  constructed  if  bond 
issue  carries.  The  cost  of  the  railroad 
will   run   between   $90,000  and   $100,000. 


ORANGE.  Cal.— A.  T.  &  S.  F.  Ry. 
plans  switching  track  bet.  Orange  and 
Olivp    trv    handle    fprliliZHr    "shipments. 


RINTING 
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PASADENA,  Cal.  —  R.  A.  Wattson, 
1026  McCadden  PI.,  Los  Angeles, 
awarded  cont.  by  city  at  $10,149  for 
elec.  conduits  for  fire  alarm  sys.  in 
Euclid  Ave.,  bet.  Walnut  Ave.  and 
Colorado  St. 


FIRE  EQUIPMENT 


LOS  ANGELES,  Cal. — City  Electri- 
cian Manahan  recommends  to  bd.  pub. 
wks.  $650,000  bond  issue  for  additional 
fire  alarm  equipment.  Fire  Chief  Scott 
recommends  $3,500,000  bond  issue  for 
new   fire   equipment. 


RESERIOIRS  &  DAMS 


LOS  ANGELES,  Cal. — County  Super- 
visors have  called  for  bids  to  be  opened 
May  11  to  const,  test  arch  dam  on  Stev- 
enson Creek,  a  tributary  of  the  San 
Joaquin  River  in  Fresno  County.  This 
adv.  is  in  accordance  with  charter  pro- 
visions necessitating  a  call  for  bids  for 
appropriation  of  money  for  construc- 
tion work,  the  county  of  Los  Angeles 
having  appropriated  $15,000  toward  this 
test  work,  the  Southern  Cal.  Edison  Co., 
Fresno  county  and  Bent  Bros,  being 
among  the  other  contributors.  The  dam 
is  to  be  built  under  the  direction  of  the 
Committee   on   Arch   Dam  Investigation 
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of  the  Engineering  Foundation,  of 
which  Fred  A.  Noetzli,  Central  Bldg., 
IjOs  Angeles,  is  engineer,  from  whom 
interested  parties  may  obtain  further 
particulars.  Plans  are  also  on  file  at 
the  office  of  Mame  B.  Bealty,  clerk  of 
the  Board  of  Supervisors,  303  Hall  of 
Records.  This  structure,  which  will  be 
an  arch  dam,  and  not  a  constant  angle 
arch  dam  (Jorgensen  patented  type), 
will  be  60  ft.  high,  2  ft.  thlcic  at  the 
top.  7^  ft.  thick  at  bottom,  and  be  120 
ft.  in  length  measured  along  the  lop. 
The  canyon  is  particularly  deep  and 
narrow  at  the  proposed  site. 


PIPE  LINES,  WELLS,  ETC. 


LOS  ANGELES,  Cal. — Tropico  Potter- 
ies, Inc.,  Glendale,  sub.  low  bid  to  pub. 
"crv.  coram.  April  28,  at  17.5c  per  ft. 
for  20,000  ft.  8-in.  diam.  bell  and  spigot 
vit.  pipe  known  as  No.  1  water  pipe, 
f.  o.  b.  cars  So.  Pac.  Rails,  L.  A.  or 
vicinity,  under  spec.  760-B.  Bent  Cone. 
I'ipe  Co.  bid  $3600. 


TURLOCK,  Stanislaus  Co.,  Cal. — Until 
May  19,  8  P.  M.,  bids  will  be  rec.  by  A. 
P.  Ferguson,  city  clerk,  to  fur.  250  ft. 
8  in.  Matheson  patent  joint  pipe,  or  its 
equal,  to  be  .158  in,  thick  to  weigh 
13.405  lbs.  per  ft.  of  length. 

800  ft.  6-in.  Matheson  patent  joint 
pipe  to  be  .140  in.  thick  to  weigh  8.872 
lbs.  per  ft.  length.  All  to  be  coated  in- 
side and  outside  with  Asphaltum.  Each 
bidder  to  state  the  time  of  delivery. 
Freight  to  be  prepaid  to  Turlock,  Calif. 
Further  information  obtainable  from 
clerk. 


SEWAGE  DISPOSAL  PLANTS 


LOS  ANGELES,  Cal. — Until  2  p.  m., 
May  18,  bids  will  be  rec.  by  county  for 

(1)  Fur.  and  install  pump,  motor  and 
accessories  in  connection  with  sedi- 
ment chamber  at  Olive  View  Sani- 
lorium. 

(2)  Gen.  const,  of  sediment  chamber, 
incl.  accessory  piping  and  pump,  hse. 
found.,  together  with  moving  and  re- 
const,  of  pump  house  at  Olive  View 
Sanitorium,    near    San   Fernando. 

Plans  obtainable  from  meeh.  dept., 
10th  fl.  Hall  of  Records. 


TRUCKEE,  Nevada  Co.,  Cal.— Citizens' 
mass  meeting  is  planned  to  discuss 
bond  issue  to  secure  funds  to  finance 
installation  of  septic  tank  and  addi- 
tional  sewer   facilities. 


LIVERMORE,  Alameda  Co.,  Cal. — 
Emile  Schultz,  Livermore,  at  $645 
awarded  cont.  by  town  trustees  to  clean 
septic  tank.  E.  F.  Aylward  and  G.  B. 
Trahan  bid  $750. 


HOLTVILLE,  Cal.— Election  May  28 
to  vote  $16,000  bond  issue  for  septic 
tank.   Dale   G.   Cooper,   city  clerk. 


PORTERVILLE,  Tulare  Co.,  Cal.  — 
City  trustees  declare  intention  to  const 
sewage  disposal  treatment  plant  to  re- 
place present  system,  the  work  to  be 
financed  under  Imp.  Act  1915.  Reso- 
lution calls  for  2  rein.  cone.  Imhoff 
tanks  and  one  rein.  cone,  dosing  cham- 
ber to  be  enclosed  in  hollow  tile  struc- 
ture; 3  filter  beds  surfaced  with  oil 
and  an  area  for  5  additional  such  beds 


to  be  rough  graded;  connecting  pipe 
lines  to  be  c.l.  with  vit.  sewer  pipe  and 
risers,  outfall  sewer,  1325  ft.  long, 
IS-in.    pipe. 


LOS  ANGELES,  Cal. — Until  10  a.  m.. 
May  12,  bids  will  be  rec.  by  bd.  pub. 
wks.  for  special  sewage  pump,  motor 
compl.,  installed  at  East  Wilmington 
Sewage  Pumping  Plant.  Spec,  on  file 
at  office  of  city  engr.,  405  s  city  hall 
Hnnex. 


WATER  WORKS 


ARCADIA,  Cal.— Until  8  P.  M.,  May 
20,  bids  will  be  rec.  for  water  mains  in 
Fairview  Ave.  Est.  cost.  bet.  $7000  and 
$8000.  Sidney  Smith,  previous  low  bid- 
der, made  an  error  in  bid  and  asked  to 
withdraw  his  proposal.  Plans  obtain- 
able from  city  engineer,  G.  B.  Watson; 
ij.  G.  Meade,  city  clerk. 


ELSINORE,  Cal. — Claude  Fisher.  218 
Chapman  Bldg.,  Los  Angeles,  awarded 
cont.  by  city  at  approx.  $131,000  for 
const,  of  waterworks  sys.  under  1915 
Imp  Bond  Dist.  Act.  Proposed  work 
will  incl.  3  wells  of  10-in.,  12-in.  and 
14-in.  diam.,  approx.  500  ft.  deep.  incl. 
casing,  a  2,000,000-gal.  reinf.  cone,  res- 
ervoir. 150x60  ft.,  16  ft.  deep,  and  dis- 
tributing sys.,  comprising  12-in.  to  2- 
in.  wrt.  iron  screw  pipe.  Pumps  re- 
quired will  be  2  450-gal.  per  mln.,  and 
1  290-gai.  per  min.  against  120  ft.  head, 
and  one  booster  pump  of  450-gal.  per 
min.  capacity,  against  385  ft.  head.  Curt 
AUlier,   city    engineer. 

ARCADIA,  Cal. — New  bids  will  be 
called  at  once  to  const,  water  main  in 
Fairview  Ave.,  bet.  Baldwin  Ave.  and 
w  city  limits.   G.  B.  Watson,  city  engr. 


EAST  SAN  DIEGO,  Cal. — Bond  issue 
of  $200,000  contemplated  for  water 
distrib.  sys.  in  Normal  Hts.,  Kensing- 
ton Park  and  part   of  East  San  Diego. 


AZUSA,  Cal. — Election  will  be  held 
June  1,  to  vote  $105,000  bond  issue  for 
a  water  works  system. 


LOS  ANGELES,  Cal. — Until  2  P.  M., 
May  13,  bids  will  be  rec.  by  harbor 
comm.,  1017  S.  Figueroa  St.,  for  pipe 
and  fittings  for  oil  lines  in  accordance 
with  spec.  No.  687,  which  may  be  ob- 
tained from  spec,  engr..  Berth  90,  San 
Pedro. 


ELSINOR,  Cal. — Until  7;30  P.  M.,  May 
11,  bids  will  be  rec.  to  const,  city  sewer 
sys.  for  which  bonds  in  the  sum  of  $28,- 
000  have  been  voted.  Curt  Miller,  city 
engineer. 


LOS  ANGELES,  Cal.— Until  3  P.  M., 
May  8,  bids  will  be  rec.  by  Pub.  Serv. 
Comm.,  207  S.  Broadway,  for  2000  ft. 
4-in.  standard  black  wrought  steel  pipe; 
spec.  P.  A.  Adv.  No.  W-495.  Jas.  P. 
V^roman,   secretary. 


ARCADIA,  Cal. — Until  8  P.  M.,  May 
20,  bids  will  be  rec.  by  city  for  "water 
mains  in  Fairview  Ave.,  bet.  Baldwin 
Ave.  and  w.  city  limits,  as  follows:  (1) 
Class  "B"  8-in.  C.  I.  pipe  and  necessary 
fittings  delivered  alongside  trench;  and 
(2^  excavation,  laying,  backfilling  for 
same  (with  lead  joints).  Plans  on  file 
at  office  of  City  Engineer,  G.  B.  Watson. 


HAMPTON 
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TURLOCK,  Stanislaus  Co.,  Cal. — 
Until  May  19,  7:30  P.  M.,  bids  will  be 
rec.  by  A.  I'.  Ferguson,  city  clerk,  to 
fur.  and  install  deep  well  turbine  pump 
for  water  system  together  with  all 
necessary  connections.  Cert,  check  10% 
reel,  with  bid.  Plans  on  file  in  office 
of   clerk.      Horace    Hall,    city    engineer. 

FALLBROOK,  Ariz. — H.  H.  Peterson, 
Spreckels  Bldg.,  San  Diego,  awarded 
cunt,  at  $20,120  to  const,  water  system. 
W  ork  will  incl.  a  small  reservoir,  water 
pipes,  fire  protection  system  and  pumps. 


MESA,  Ariz. — Election  will  be  held 
May  25  to  vote  $80,000  water  bond 
issue. 


GILBERT,  Ariz. — $40,000  water  bond 
issue  carried  at  recent  election.  New 
.-■ys.  will  incl.  well,  a  large  standpipe, 
fire   hydrants  and  new  pipe  lines. 

itEDWOOD  CITY,  San  Mateo  Co.,  Cal 
— $30,000  water  improvement  bonds 
nave  been  sold  by  city  trustees,  the 
proceeds  to  finance  improvements  to 
water  system. 


PLAYGROUNDS   AND   PARKS 


ALBANY,  Ore. — Election  will  be  held 
June  6  to  vote  bonds  of  $50,000  to  fi- 
nance park  and  playground  improve- 
ments. 


SEWERS  &  STREET  WORK 


LOS  ANGELES,  Cai.— Harbor  Comm. 
will  call  new  bids  to  imp.  Harbor  Blvd. 
in  accordance  with  new  spec,  prepared 
by  Engr,  G.  F.  Nicholson.  Bids  for 
both  open  and  patented  types.  Work 
on  Harbor  Blvl.  south  from  the  end  of 
Altoona  St.  in  Wilmington  to  Berth  149, 
ij500  ft.,  will  cost  about  $34,000.  and 
the  pave.  bet.  7th  St.  and  north  end  of 
the  outer  harbor  viaduct  in  San  Pedro 
will  cost  about  $60,000.  Work  also  in- 
cludes ornamental  lights. 


SAN  FRANCISCO  —  Eng.  Dept.  Bd. 
Pub.  Wks.  completes  spec,  to  improve 
Lawrence  Ave.,  bet.  Mission  and  Huron 
Sts.,  involv  198  lin.  ft.  cono.  curb;  2925 
sq.  ft.  asph.  cone,  pavement.  Est  cost 
$1070 


SAN  FRANCISCO  —  Eng.  Dept.  Bd. 
Pub.  Wks.  completes  spec,  to  imp. 
crossing  of  Huron  and  Faragut  Aves.. 
involv.  91  lin.  ft.  sq  ft  art.  stone  walks 
2  br.  catchbasins;  54  lin.  ft.  10-in. 
ironstone  pipe  culvert;  2948  sq.  ft. 
asph.    cone,    pavement.    Est.    cost    $1500. 

SAN  FRANCISCO — Eng.  Dept.  Board 
Pub.  Wks.  completes  spec,  to  imp.  21st 
St.,  bet.  Church  and  Sanchez  Sts.,  in- 
volving 388  lin.  ft.  cone,  curb;  6590  sq. 
ft.  cone,  pavement.  Est.  cost  $2500. 


OAKLAND.  Cal.— Council,  E.  K.  Stur- 
gis,  clerk,  declares  inten.  to  imp.  Ma- 
dera Ave.,  bet.  Camden  St.  and  Kings- 
land  Ave.,  and  portions  of  right  of  way 
adjacent  to  Madera  Ave.,  involv.  grade 
and  pave;  curbs,  gutters  and  walks; 
conduits,  storm  water  inlets,  etc.  1911 
Acti.    Protests  May  21. 

SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
A.  J.  Raisch,  46  Kearny  St.,  San  Fran- 
cisco, awarded  cont.  by  council  to  Imp. 
George  St.,  bet.  San  Pedro  and  point 
753.95  west  involv.  grade;  pave  with 
1^-in.  Durite  asph.  cone,  surface  on 
3-in.  Durite  asph.  cono.  base;  hyd.  cem. 
cone,  curbs,  gutters  and  walks;  1  hyd. 
cem.  cone,  storm  water  inlet;  8-ln.  vit. 
pipe  drains. 


VENICE,  Cal. — Fry  Bros.  Cont.  Co., 
2905  E  3rd  St..  Long  Beach,  awarded 
cont.  by  city  at  $19,459  to  imp.  N  Ven- 
ice Blvd.  and  Ave.  18  (Centre  St.  and 
Mildred  Ave.,  respectively).  Work  in- 
volving 70,436  sq.  ft.  6-in.  cone,  pave., 
walk,  curb,  sewer  sys.,  etc. 


OAKLAND,  Cal.  —  Supervisors  agree 
to  appropriate  35%  of  county  good  road 
funds  to  finance  cost  of  repaying  E- 
14th  St.,  from  east  Oakland  city  line  to 
San  Leandro  bridge,  a  distance  of  8 
blocks;  est.  cost,  $30,000.  Geo.  A.  Posey, 
county  surveyor. 
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MERCED,  Merced  Co.,  Cal. — Council, 
W.  W.  Cornell,  clerk,  declares  Inten. 
(402)  to  Imp.  L,  St.,  bet.  23rd  and  24th; 
14th  St.,  bet.  L  and  M;  N  St.,  bet.  22nd 
and  23rd;  J  St..  bet.  22nd  and  23rd,  all 
44-ft.  wide,  and  portions  of  M  St.,  In- 
volving grading;  pave  with  2V4-ln. 
VVillite  process  asph.  cone,  base  with 
1^-in.  Willite  process  asph.  cone,  sur- 
face; comb.  hyd.  cone,  curbs  and  gut- 
ters; corru.  Iron  culverts.  1911  Act  and 
Kond  Act  1915.  Protests  May   18. 


NEVADA  STATE  —  J.  N.  Tedford, 
Fallon,  Nevada  at  $108,764.72  awarded 
cont.  by  State  Highway  Commission 
to  const.  12-mi.  of  higliway  in  Eureka 
countv,  bet.  Dunphy  and  12-mi.  east. 
Other  bids:  Tieslau  Bros.,  Wells,  Ne- 
vada, ?111,91S;  Strange  &  Vallanding- 
ham.  Salt  Lake  City,  Utah,  $120,280;  R. 
L.   Reed.   Jerome,   Idaho,    5180,751. 

NEVADA  STATE  —  C.  A.  Robinson 
Twin  Falls.  Idaho  at  $101,952.22  award- 
ed cont.  by  State  Highway  Commission 
to  const.  12-mi.  of  highway  in  Eureka 
county,  bet.  12-mi.  east  of  Dunphy  and 
Kast  County  line.  Other  bids:  Tieslau 
Bros.,  Wells,  Nevada,  $117,765;  Sum- 
sion  &  Clyde,  Springvllle,  Utah,  $132,- 
900;  Wasatch  Grading  Co.,  Provo,  Utah 
$135,264. 


SANTA  BARBARA  COUNTY,  Cal. — 
Cornwall  Construction  Co.,  Santa  Bar- 
bara, at  $64,102,  (engineer's  estimate 
$66,612.50)  awarded  cont.  by  State 
Highway  Cominission  to  pave  with 
Port.  cem.  cone,  and  surface  with  asph. 
cone.  1.9  mi.  in  Santa  Barbara  county 
bet.  Ortega  Hill  and  Santa  Barbara, 
involv.  1640  tons  rock  in  subbase;  2960 
cu.  yds.  Class  "A"  Port.  cem.  cone, 
(pavement  and  shoulders);  3350  tons 
asph.    cone,    surface    (standard    mix). 


EL  SEGUNDO,  Cal. — $375,000  sewer 
bond  issue  has  been  approved  by  voters. 
R.   T.   Hutchins,  city   engineer. 


PETALUMA,  Sonoma  Co.,  Cal. — Until 
May  11,  8  P.  M.,  bids  will  be  rec.  by  G. 
V.  Roberts,  city  clerk,  to  imp.  Central 
Ave.,  bet.  Kent  and  Galland  Sts.,  involv. 
grading;  oil  macadam  pavement;  curbs 
and  gutters.  1911  Act  &  Bond  Act  1915. 
Cert,  check  10%  payable  to  city  req. 
Plans  on  file  in  office  of  clerk. 


NEVADA  STATE  —  Tieslau  Bros., 
Wells,  Nevada,  at  $23,582.20  awarded 
cont.  by  State  Highway  Commission  to 
const,  highway  in  Churchill  county,  bet. 
5  mi.  south  of  Fallon  and  Grimes  Ranch. 
Other  bids:  A.  D.  Drumm  Jr.,  Fallon, 
Nev.,  $24,074;  Dodge  Bros.,  Inc.,  Fallon, 
Nev.,  $24,483;  J.  N.  Tedford,  Fallon, 
Nev.,  $27,245;  Miller  &  Johnson.  Reno, 
Nev.,  $27,806. 


OAKLAND,  Cal.— Until  May  14.  12 
noon,  bids  will  be  rec.  by  E.  K.  Sturgis, 
city  clerk,  to  imp.  portions  of  Frazier 
Ave.,  Shaw  St.,  Truman  Ave.,  etc.,  in- 
volv. grade  and  pave;  curbs  and  gut- 
ters; corru.  iron  and  eonc.  culverts; 
storm  water  drain;  sewer  with  man- 
holes, lampholes,  etc.  1911  Act.  Cert, 
check    10%   payable    to    city   required. 


SOUTH  SAN  FRANCISCO,  San  Mateo 
Co.,  Cal. — Until  May  18.  8  P.  M.,  bids 
will  be  rec.  by  Daniel  McSweeney,  city 
clerk,  to  const.  6-in.  sewer  with  man- 
holes in  alley  bet.  California  and  Lux 
Ave.  extending  from  sewer  in  Linden 
Ave.  to  Maple  Ave.  Plans  on  file  in  of- 
fice of  clerk.     Geo.  A.  Kneese,  city  eng. 

BAKER9FIELD,  Kern  Co..  Cal.— 
Until  May  11,  5  P.  M.,  bids  will  be  rec. 
by  V.  Van  Riper,  city  clerk.  Inten  (510) 
to  imp.  Sts.  in  St.  Dist.  No.  510  (por- 
tions of  Chester  Lane),  involv.  grading; 
cem.  cone,  curbs  and  gutters;  3',i-in. 
asph.  cone,  base  with  114-in.  Warrenite- 
Bit.  surface.  1911  Act  and  Bond  Act 
1915.  Ceft.  check  10%  payable  to  city 
req.  Plans  on  file  in  office  of  clerk.  W. 
D.  Clarke,  city  engineer. 


LOS  ANGELES,  Cal. — Griffith  Co.,  602 
L.  A.  Ry.  Bldg.,  awarded  cont.  by  Bd. 
Pub.  Wks.  at  $46,928  to  imp.  Boyle  Ave. 
bet.  7th  and  9th  Sts.,  Involv.  grade  at 
$4800  lump  sum;  155,587  sq.  ft.  asph. 
pave.,  21.5c  ft.;  690  sa.  ft.  6-in.  concr. 
pave.,  20c  ft.;  4269  sq.  ft.  2-in.  sheet 
asph.  wearing  surf.,  8c  ft.;  265  sq.  ft. 
3-in.  sheet  asph.  wearing  surf.,  10c  ft.; 
305  ft.  curb,  60e  ft.;  3916  sq.  ft.  walk, 
18c  ft.;  6850  sq.  ft.  combination  gut., 
22c  ft.;  49  ft.  armored  curb,  $1.70  ft.; 
sewer  compl.,  $3150;  2020  ft.  hse.  sewers 
$1.20   ft. 


HVERMORE,  Alameda  Co.,  Cal.— 
own  trustees  declare  inten.  to  const. 
unc.   walks  in   portions  of  I.  J,   K  and 

econd  Sts. 


LOS  ANGELES,  Cal.— Until  10  A.  M., 
May  11,  bids  will  be  rec.  by  Bd.  Pub. 
Wks.  for  6-in.  to  18-in.  cem.  pipe  sewer 
in  Ellenwood  Dr.;  bet.  Ave.  45  and 
Langdale   Ave.;    1911   act. 


MOUNTAIN  VIEW,  Santa  Clara  Co., 
Cal. — Town  trustees  vote  to  pave 
Castro  St.,  the  town's  main  thorough- 
fare, from  California  to  Front  Sts.  An 
imp.   dist.   will   be   formed   to   finance. 


LOS  ANGELES,  Cal. — W.  J.  Curren, 
221-A  W  Broadway,  Glendale,  awarded 
cont.  by  bd.  pub.  wks.  at  $17,588  to 
imp.  Gleneden  St.,  bet.  947  ft.  n.e.  and 
S40  ft.  s.w.  of  Ripple  St.,  involv.  grade 
at  $900  lump  sum,  51,862  sq.  ft.  5-in. 
cone.  pave.  15c  ft.,  600  sq.  ft.  remod. 
oil  suif.  6c  ft.,  2522  ft.  light  curb  45c 
ft..  12.551  sq.  ft.  walk  14e  ft..  Ban. 
sewer  $5920,   reinf.  cone.  eulv.  $60. 

Hall-Jolinson  Co.,  3025  Fowler  Street 
awarded  cont.  at  $11,338  to  imp.  Hunt- 
ington Dr.  south,  bet.  Topaz  St.  and 
Turquoise  St.,  Involv.  grade  at  $1800, 
26,2ai  sq.  ft.  asph.  cone,  pave  19c,  1442 
ft.  curb  55c.  7130  sq.  ft.  walk  ISc,  1626 
sq.  ft.  gut.  22c,  1461  ft.  hse.  sewers  $1.40 
7  70    sq.    ft.    asph.   cone,    wear.    surf.    8c. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
John  Doyle,  San  Jose,  at  $2653  awarded 
cont.  by  supervisors  to  imp.  Hester 
Ave.  and  at  $2277  to  imp.  Fremont  Ave. 
and  at  $2837   to  imp.  Magnolia  Ave. 

AZUSA,  Cal. — City  trustees  declare 
inten.  to  imp.  9th  St..  bet.  n.w.  corner 
of  lot  26,  blk.  22  and  s.w.  cor.  lot  24 
blk  11,  and  portions  of  other  sts.:  curb, 
walk;  1915  act.  J.  O.  Durrell,  city  clerk. 


PEARL  HARBOR,  T.  H.— Following 
bids  received  by  Bureau  of  Yards  and 
Docks.  Navy  Dept.,  under  Specifica- 
tion 5076,  for  concrete  pavement  and 
runway  for  seaplane  hangar.  Ford  Is- 
land, naval  operating  base,  air  station, 
I'earl  Harbor,  T.   H. : 

Item  1,  work  complete;  2,  deduct  for 
the  omission  of  north  50  ft.  of  landing 
platform   on   the   runway. 

Bitulithic  Paving  &  Concrete  Co., 
Honolulu,  T.  H.,  item  1,  $41,623;  2,  $6,- 
245. 

Russell  R.  Ames.  Honolulu,  T.  H., 
item   1,   $39,378;   2,   $7850. 

Austin  Engineering  Co.,  125  W  42nd 
St.,  New  York  city,  item  1,  $39,472;  2, 
$4600. 

Lewis  R.  Smith,  Honolulu,  T.  H., 
item   1,   $37,800;   2,   $4000. 


MARE  ISLAND,  Cal.— Following  bids 
rec.  by  Bureau  of  Yards  and  Docks, 
Navy  Department,  for  asphalt  paving 
on  causeway,  navy  yard.  Mare  Island, 
Cal.,    under    spec.    5092: 

Item  1,  work  complete;  2,  for  omis- 
sion of  hot  stone  chips;  3,  work  com- 
plete,  alternate  A. 

Lewis  Tagnon,  Vallejo,  Cal.,  item  1, 
$15,080:    2.   deduct   $300;   3,    $14,900. 

Associated  Construction  Co.,  564  Mar- 
ket St.,  San  Francisco,  Cal.,  item  J, 
$12,876;    2,   $275;    3,    $11,000. 


RIVERSIDE,  Cal.— County  Rd.  Supt 
W.  S.  Conner  estimates  cost  to  Improve 
Palm  Springs-Palm  Canyon  Rd.  at  $22,- 
600. 


FULLERTON,  Cal.— Council  declares 
inten.  to  imp.  East  Truslow  Ave.,  betw. 
S.  Lawrence  Ave.  S  Balcom  Ave.,  and 
portions  of  other  sts.:  lV4-ln.  asph. 
eonc.  wearing  surf,  on  3-in.  asph.  cone. 
base,  6-in.  cone,  gut.,  21  4-in.  vlt,  hse. 
conn.,  etc;  1911  act.  F.  C.  HezmaJhalch, 
city   clerk. 


SAN  DIEGO,  Cal. — Council  declares 
inten.  to  imp.: 

Voltaire.  Bacon,  DeFoe  Sts.  and  West 
Point  Loma  Blvd.,  Involv.  386,439.01 
sq.  ft.  IH-in.  asph.  cone.  pave,  on  3-ln. 
bltum.  base.  9744.8  sq.  ft.  eonc.  walk. 
1312.03  lin.  ft.  6-in.  curb,  1619.4  lln. 
ft.   8-in.   curb. 

32nd  and  Grape  Sts.,  Involv.  67.202.3 
sq.  ft.  1^-in.  asph.  cone.  pave,  on  4-ln. 
cone.  base.  9797.8  sq  ft.  4-in.  cone, 
pave.,  3199.7  sq.  ft.  walk,  453.3  ft.  curb. 
F.  A.  Rhodes,  city  engineer. 


LOS  ANGELES,  COUNTY,  Calif.  — 
Until  June  1.  11  a.  m.,  bids  will  be  re- 
ceived by  State  Highway  Commission, 
1111  Pacific  Finance  Bldg..  Los  An- 
geles, to  pave  5.3-mi.  in  Los  Angeles 
county,  bet.  Montebello  and  Whlttler, 
with  Port.  cem.  cone.  R.  M.  Morton, 
state  highway  eng.  See  call  for  bldj* 
under  official  proposal  section  In  ttJm 
issue. 


SAX  GABRIEL,  Cal— Until  7:30  p.  m. 
May  12.  bids  will  be  rec.  to  imp.  De 
Anza  St.,  bet.  Las  Tumas  Tr.  and  8.  end 
of  De  Anza  St;  grade,  pave  (spec.  14), 
class  "B"  curb,  5-ft.  cem.  ^valks;  res. 
int.  No.  lis.  Ira  H.  Stouffer.  city  clerk. 


TUCSON.  Ariz. — Lee  Moor  Constr.  Co. 
El  Paso,  awarded  cont.  by  city  at  189,- 
4S7  for  asph.  cone.  pave,  in  N  Park 
Ave.  and  a  portion  of  Broadway. 


SA.M  DIEGO,  Cal. — Council  declares 
inten.  to  imp.  19th  and  B  Sts.,  involv. 
225,492.36  sq.  ft.  1%-in.  asph.  cone, 
pave,  on  2Vi-in.  bitura.  base;  10,400  sq. 
ft.  5-in.  Portland  cem.  cone,  pave.,  13,- 
694.47  sq.  ft.  cem.  eonc.  walk,  2825.22 
lin.  ft.  cem.  cone,  curb,  6979.4  cu.  yds. 
excav.,  11,549.1  cu.  yds.  embank.,  25 
4-in.  cem.  cone,  sewer  laterals,  14  6-in. 
cem.  cone,  sewer  laterals,  1  c.  b.,  1 
curb  inlet,  4  cem.  cone,  lugs,  65.25  lin. 
ft.  of  12-in.   d.   s.  cem.   cone.   pipe. 

Inten.  declared  to  repave  4th  St.,  A 
to  K  Sts..  involv.  207.683.66  sq.  ft.  2-in. 
sheet  asph.  pave,  with  1-inch  binder 
course,  1596  sq.  ft.  cem.  cone,  walk, 
64  lin.  ft.  cem.  cone,  curb,  2301.63  lin. 
ft.  of  12-in.  d.  s.  cem.  cone,  sewer  pipe, 
6  m.  h.  F.  A.  Rhodes,  city  engr. 


LOS  ANGELES,  Cal.— Ingalls  & 
Marks,  39th  and  Western  Ave.,  at  $64,- 
315  awarded  cont.  by  Bd.  of  Pub.  Wks. 
to  imp.  Sherman  Way.  bet.  Sroup  Ave. 
and  w.  terminus  of  Sherman  Way.  in- 
volving 329.502  sq.  ft.  cone,  pavement, 
culvert,    etc. 


WATSONVILLE,  Santa  Cruz  Co.,  Cal. 
— City  Board  of  Aldermen  vote  to  call 
election  at  once  to  vote  bonds  of  $186.- 
000  to  finance  construction  of  sewer 
system.  City  Eng.,  H.  B.  Kitchen. 
Should  the  issue  carry  alternative  bids 
will  be  asked  for  wrought  iron  and 
cast    iron    pipe. 


Contractors  Machine  Works 


We  Specialize  in  rebuilding  and  repairing  contractors'  equipment. 
We  build  rock  bunkers,  elevators  and  conveyors,  portable  pumping 

plants,  hoist  and  rock  crushers. 
Let  us  give  you  an  estimate  on  your  work. 
We  buy  and  sell  used  equipment. 

CREAR  &  BATES 


38  Stanford 


San  Francisco 


Phone  Kearuf  ISSO 
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SAN   DIEGO   COUNTY,   Cal. — Follow-  LOS   ANGELES,    Cal. — Until    2    p.    m.,  SAN  DIEGO,  Cal. — Hose  &  Lockwood 

ing   bids   rec.   by   State   Higliway   Com-  May    IStii,   bids  -will   be   rec.   by   county  Spreckels    Bldg.,    eub.    low    bid    to    city 

mission.      May       4,     to        pave         with  lor  rd.  work  in  C.  I.  No.  247,  Swall  Ave.  •*'  i'JUilu  to  const,  sewer  sys.  in  Felton 

J^ort.    cem.    cone.    3.6    mi.    in    San    Diego  and  Sherman  Ave.,  bet.  Pacific  Electric  «-nd   other    streets, 

county    between   San   Onofre  and   north  Ry.    and    L.    A.    city    limits,    2784    ft.    or 

boundry.     Project   involves:      61,000   cu.  .53    mi.,    involv.    2956    cu.    yds.    excav.,  ALHAMBRA,    Cal. — Campbell   Constr. 

yds.  roadway  excavation  without  class-  13,435    sq.    yds.    shape    rdwy.,    13,435    sq.  '  "-"o-    (L-    C.    Campbell),    350    Merrick    St., 

ilication;  80,000  sta.  yds.  overhaul  (two  yds.   8-in.   cunc.   pave.,  9890  sq    ft.   6-ln.  '-•os    Angeles,    sub.    low    bid    to    city    at 

2)    stations    or    less);    380,000    sta.    yds.  gut.,    40    ft.    curb,    191    sq.    ft.    walk,    824  J130.0S2  to  const,  sewers  in  Sewer  Dist. 

overhaul    (greater    than    two    (2)    sta-  ft.  8-in.  vit.  sewer,  2S  ft.  S-in.  vit.  sew-  '^o-   1^.   bounded  by  Valley  Blvd.,   Hell- 

tions);    190    cu    yds.    structure    excava-  er  lateral,  693  ft.  6-in.  vit.  hse.  sewers,  man  Ave.,  Almansor  St.  and  Marguerita 

tion   without   classification;    171,080   sq.  3  std.  brick  m  .h.,  place  new  bottom  in  ^^ve.,   involv.   60,418   ft.    8-in.   vit.   sewer 

ft.   subgrade    (preparing   and   shaping);  existing   m.   h.   Av.    haul   from   Sherman  fl.O?  ft.,  2144  8x4-in.  wyes  70c  ea.,  1688 

IBO    cu.    yds.    sand    (cushion);    1775    tons  1    mi.   Est.   contr.   price   $35,973.55.  "■  -l-in.  hse.  sewer  conn.  $25.96  ea.,   187 

rock  in   shoulers;   3.2   mi.   new  property                                         ■"■    n.    J72    ea.,    2    drop   m.    h.    $80   ea.,   59 

fence;  8390  cu.  yds.  Class  "A"  cem.  cone.  SAN     RAFAEL,     Marin     Co.,     Cal.    —  *■    t    $1.10    ea.    Other    bids;    Tom    Gogo, 

ements    and    repairs    to    existing    pave-  Council.    Eugene    W.    Smith,    clerk,    de-  $137,336.23 ;  Cox,  Teget  &  Kemper  $137, - 

(pavement  and  repair  to  existing     pave-  dares    inten.    (277)    to    imp.    Maple    St.,  012.82;  J.  C.  Hickey,  $139,919.09;  Culjak 

ments);    200    cu.    yds.    Class    "A"    cem.  bet.  Lincoln  and  McCrea  Ave.,  and  Mc-  *    Bebek,    $141,811,21;     O.     K.     Hearte. 

cone,    (structures);   2500  sq.  yds.   fur.  &  Crea  Ave.,  from  Maple  St.  south  involv.  $144,369.79;     Leo     Miletich,     $148,135.93; 

place       reinforcing     steel     (pavement);  grading;    pave   with    2V4-in.   asph.    cone.  Vuksich    &    Tomich,    $148,675.41;    Thos. 

12,500     lbs.     bar     reinf.     steel     in     place  liase    with     IV^-in.    Durite    asph.     cone.  Haverty     Co.,     $148,887.91;     Zarubica     & 

(Structures);  156  lin.  ft.  18"  light  reinf.  surface,  2G-ft.  wide  in  Maple  St.  and  21  Radich^    $149,169.73;     W.     H.     Robinson, 

cone,   pipe:   200   cu.   yds.   removing  cone.  ft.     wide     in     McCrea    Ave;    cone,    curb  $149,76u.34;    John      Artukovich,       $150,- 

in    existing    pavement;    24    monuments;  and    gutter;    6-in.      and      4-in.      sewers;  i.)1.84;   W.  F.   Peck,    $155,722.85. 

comm.    to    fur.    corru.    metal    pipe.  cone,    and    corru.    iron      culvert:      cone.                                         

R.    A.     Wattson,     2304     Hyperian  ealchbasins;    br.    manhole.    1911    Act   &  OAKLAND,    Cal.    —    Hutchinson    Co., 

St.,    L.   A.,    low    $119,057  Bond   Act    1915.   Protests  May   18.  Hutchinson     Bldg.,     Oakland,     awarded 

H.     H.     Peter.son,     San    Diego..    128,986                                      — . —  ^°"'-    ^V    council    to    imp.    portions    of 

Basich    Bros.,    Beaumont    130,576  RICHMOND,  Contra  Costa  Co.,  Cal.—  Masterson   St.   and   Lily   Sts.,    involving 

Ducey    and    Breitenstein,    Pasa-  Council,  A.  C.  Paris,  clerk,  declares  in-  grading,  $.05  sq.  ft;  cone,  curb,  $.74  lin. 

dena     133,074  t»ntiun   (426)   to  imp.  Johnson  Ave.,  bet.  't;    cone,    gutter,    $.26    sq.    ft.:    oil    ma- 

J.    Paul    Benson,    L.   A 133,771  29th    and    Spring    sts..    Spring    St..    bet.  cadam    pavement,    $.11      sq.      ft.;      cem. 

W.   D.   McCrea,  L.  A 137,546  ■.;9th    St     and    Cutting    Blvd.,    Involving  walks.    $.18   sq.    tt.;    10-in.   pipe   conduit, 

David    H.    Ryan     137,933  grading;  pave  with  2-course  asph.  cone  ^^^-^^    ""•    ^^■'-    lO-'n.    pipe    conduit   with 

Jahn   &   Bressie,   L.  A 138,167  consisting    of    base    course    of    2%-ln.  '^°"'^-    covering    $2    lin.    ft;    cone,    inlet 

Pioneer    Transfer    Co.,    Calexico  141,784  asph.   cone,  and  top  course   IVi-in.  Na-  ^^""   c.   i.   grating,  $6o   ea. 

H.    Francisco,    L.    A 154,323  tional    pavement:       cem.       cone.       curb,                                         

Wells  &  Bressler,  Santa  Ana   ..    165,164  wingwails,    portals;    corru.       iron      and  L,OS   ANGELES,    Cal. — Bd.    Pub.   Wks. 

Isbell    Const.    Co.,    Fresno     ....    171,307  cem.    cone,    culverts.    1911    act.    Protests  adopts  ordinance  of  intention   to  const. 

Engineer's    estimate     139,517  May   IS.  E.  A.  Hoffman,  city  eng.  storm  drain  in  Boyle  Hts.  Storm  Drain 

Dist.  No.  3.  comprising  the  territory  in- 

VENTURA  COUNTY    Cal Following  CORNING,    Tehama    Co.,    Cal.   —   City  eluding    from    Wabash    Ave.    to    3.    city 

bids    rec.    by    State    Highw'ay    Commis-  trustees     E.L.    Randall,    clerk,    declare  limits  and  e.  city  limits  to  west  of  Soto 

sion.  May  4,  to  const,  rein.  cone,  girder  mten.    (No.    1)    to    imp.    Solano    St.,    bet.  St.  Protests  to  be  heard  May  11.  Approx 

bridge    over    Ventura    river    near    Ven-  Third    and    Houghton    Ave.,    involving  quan.  are:   12,000  ft.  6-in.  to  21-in.  cem. 

tura,  consisting  of  one   30-ft.  and  three  grading;     pave    with    Port.    cem.    cone;  P'Pe,     12,500    ft.    22-in.    to    45-in.    reinf. 

60-ft     spans    with    approach    fills       Pro-  reccnst.    curbs,    walks,   drains   and   gut-  cone,    pipe,    14,300    ft.    monolithic    cone, 

ject    involves:      630    cu     yds     Class    "A"  'ers;    install    electrolier      system      .1911  storm  dram  or  reinf.  cone,  pipe  at  op- 

cem.   cone.;   84,000   lbs.   reinf.   steel;   310  Act   and   Bond  Act   1915.   Protests   May  t>o»    of   contr.,    ranging   from    4S-in.    to 

cu.    yds.    structure    excavation;    275    cu.  12.   W.   F".  Lunning,  city  engineer.  S4-in.    diam.,    5350    ft,    reinf.    cone,    box 

yds.    roadway    embankment;     removing                                         section,    14-ft.   wide    by   6   to    7    ft.   high, 

timber  trestle:  SANTA     ROSA,     Sonoma    Co.,     Cal.—  ^°   ™-   }?•■   ^^°   <=■   b.,   wuh   small   amount 

Allen  &  Harris,   Hollywood  Associated    Construction     Co.,     Sharon  °l   curb,    walk,    and   gut.    Greater    part 

(low    $15,987  Bldg.,  San  Francisco,  at  $145,020  award  ?„if^^-.'°    ^^    ^"^    '"    un'raproved    sts. 

Otto   Parlier,   Tulare    19,997  eont.    by   supervisors    to    pave    6-ml.   o£  ^^^^   ^'^'^■ 

B.  Crossland,    Alhambra    20,175  highway    from      Monte      Rio       through                                        

S.    M.    Kerns,    Long    Beach 20,222  Camp     Meeker,     Occidental     and    Free-  OAKLAND,    Cal. — Thos.       F.       Geary, 

C.  Gildersleeve,    Fresno    20,457  stone   to   end  of  cone,    pavement  of  Se-  Oakland,    awarded    cont.    by    council    to 

W.    M.   Ledbetter,    Los    Angeles,,    21,889  bastopoi-Frecstone       highway        Other  sewer  portion  of  Bond  St.,  involv.   8-in. 

G.   H.   Jorden,   Ventura 26,967  bids:     Christensen     Construction     Com-  P'Pe  sewer,  $1.60  lin.  ft.;  manholes,  $70 

Engineers    estimate     23,115  pany,    $150,770;    Downer   &    Mero,    $154-  ^a;  lampholes,  $15  ea;  wye  branches,  $1 

046;   A.   J.   Gri«r,   $156,404;  A.   J.  &  J.   L.  ca.cii- 

r  iTri^TJr.TjT^    T    ,       r-       o   ,           TT   »•.  Fairbauks,    $166,000;   Blumenkranz   and                                      

Mav   n^  3?  n    m     bids'^'vvnf  he"~rpy"hv  ^- f,"" " 2 ?iA7„" •"'"'■  '^^  "•  ^"<^  ^-   '^^  ^°'-  SANTA  CRUZ,   Santa  Cruz  Co.,  Cal.- 

FrYd'l:    Co?es^"ty"cterk     to'^mp'^rov?       ""■    ^l"'"""" ??e  "r°a"t ''$5To4?o"'lt'a^'d°er''o"i  ^^ 

Main    St      bet     <innfh    f,.wn    limits    nnrl  ^^^  ITebno     at    $5104,60    awarded    cont.    by 

16th  St      invoiv°36  094  7t    6-in    sh^ul-  SAN    JOSE,    Santa    Clara    Co.,    Cal.-  council  to  imp.  (No.  341)  Mason  St.,  bet. 

ders     Vibrol?ihic    cone     Davement     "n-  Raymond      H.      Crummey,      San      Jose,  t!ay    anl     Palm     Sts.,     involv.    grading; 

olt^dbg  grading^  124  893  ?rfry^adtnB  awarded    cont.    by    council    to    Improve  Pave   with   5-in    Port.  cem.   cone;  cone. 

6-in    •wfk205s'cu    yds    eradiifgDor?  Gregory   St.,   bet.   Helen  St.  and  Auzer-  curbs    and    walks;      vit.      clay      lateral 

Uon-   io    be    BialeTed^  14.4^65    ft. Vm  ^'^  Ave.,   involv    grade:  pave  with   1%.  sowers.     Granite  Constr.   Co.,  bid  $5127. 

wooden    curb;     220    ft.    16-gauge    8-in.  'Jl;   Warrenite-Bit.      surface      on      3-ln.  oranpf      rnrrvTv       r-=i       T<.h        i- 

corru      Dine-     132     ft      15-in      14-pauea  bitum.    cone,    base;    hyd.    cem.    concrete  „„   "■    t     "    J,-°^V,T''    ,,Cal,— Jahn      & 

eorrS;   p'?p^e! '  1 /ll  f  .''part    circle  Itrru.  '"Z*"'    ^T^t   ^""^  iT^^'^"'    I   ^'"'•  '=«'"•  ?i6'o!'87''?efg^nee?-'s''^estI;?attTl'8l  8'9?l 

iron   culverts.    3891    lin.    ft.    2-ft.   by   6-  <=""«•   '"l^'^'  8-.n_vU^.pe  drains.  IwardJd  c^^n^tl^bTs^afe' mVhwlv  Com'- 

iT04^"fl     curb      59-   cr''vds"'"rlln^''co"nc-  STOCKTON,    San    Joaquin    Co.,    Cal.-  "!««">"    '«    Pave   with    Port,    cem,    cone, 

in    culverts     1758    ft     8  ?n5?s    ft     fi?n'  L'ouneil,     A.    L.    Banks,    clerk,    declares  5;''  "}■.  in  Orange  county  bet.  San  Juan 

Lew?rs^;"2'll4'f?.'/-'i-n.'-hous'e' drain  "Ts  '"'«"■   <'".'   *«  const,  system 'of  laterll  ^d"'%oalway""e^,Si,ankme^nt ''•w?t"ho'=u"t 

manholes;    3    flushtanks,    20    lin,    ft'.    8-  lVuZ\rZXs'"''m^Xlles"%itl"Zn6  classifi'cTtfo"^726,oTo^1,"ta."yds.   overhau 

in     wrought    iron   pipe;    uncover   423    ft.  w°  hout    tStomatic    f"ushtlnkl   in    nor  ('«'°  stations  or  less);   409,000  sta,  yds 

old    sewer.    1911    Act   &    Bond    Act    1915.  uon,    of    Pers^fne    Ave      Roosevelt    qf"  overhaul    (greater    than    two    stations); 

Cert,    check    10%    payable    to    c'ty    req.  Orangfst     ere    igif  Act    Protelfi  Mav  *••''  '^"^  ^^'^^  structure  excavation  with- 

Plans   on    file   in    otfice   of   clerk.    R.   E.  is    w    B    Hoean     citv  ene-                          ^  ""t       classification;       2740       tons      rock 

Donohue,   city   eng.  Bids   previously   re-  '°-    ^-   ^-    Mogan,   city  eng.  (shoulders):    20,000      sq.    ft.      sub-grade 

ceived  on    this   work   rejected.   Low  bid  «a\t  r- actjtti't'    r^„i       tt    »„  n  o„  (preparing   and    shaping);    130    cu.    yds. 

was    offered    by    Galbraith    and    Janes,  SAN  GABRIEL    Cal.— Until  7:30  p.  m.  sand    cushion;    13,400    cu.    yds     class    A 

Napa,   at   $125,855.30.  May    12     bids    will    be    rec.    to   imp    De  Port.  cem.  cone,   (pavement  and  repairl 

Anza    St.,    involv.    924    ft.   surb,    4620    sq.  to  existing  pavement)  ■  125  cu    yds    Class 

RICHMOND,  Contra  Costa  Co.,  Cal,—  "•    walk,    15,832    sq.    ft.    l-in.    oil    mac.  A    Port.    cem.    cone,    (structiires)'-    9100 

Until  May  11,  8  P.  M„  bids  will  be   rec.  )- rooman  act    Cert,  check  or  bond  10%.  lbs.    bar    reinforcing      steel      in      place 

by  A.  C.  Faris,  citj'  clerk,   (424)   to  imp.  I''a   H.   Stouffer,   city  clerk.  (structures);   25,000   sq.   yds.   furnishing 

Tenth    St.,    bet.    Lucas    Ave.    and    Penn-            „ .  ^,     „,„„„-—: and   placing   reinforcing      steel      (nave- 

sylvania    Ave.,     involv.     grading;     pave  ,    SAN     DIEGO,     Cal.— Griffith     Co.,     25  ment) ;    16   lin.  ft.   12-in      218   lin    ft    18- 

with    2-course    3H-in.    asph.    cone,    base  l*th    St.,    sub.    low   bid    to   city    at    $37,-  in.,  50  lin.  ft.  24-in.  and  12  lin    ft    s'o-in 

course  with  Hi-in.  top  course  National  291   to    imp.    I   and   J   Sts.   and   alley   in  corru,  metal  pipe;  500  cu    yds    removing 

pavement;   cone,   curbs   with  and   with-  blk,    9,    L.    W.    Kimball's    sub.,    involv.  cone,    in    existing   pavement       Commis 

out    galv.    steel      bars;    cone.      gutters,  242,211.04     sq      ft.     H4-ln.    asph.    cone.  sion    will    furnish      corrugated      metal 

walks,  and  wingwails.     1911  Act.     Cert.  surf,    on    2i/i-ln.    bitum.    base    14.4c      ft.  pipe,                                               e<tL«u      meiai 

check   10%    payable   to  city  req.     Plans  12,000  sq.   ft.   4-in.   cone.  pave.  17. 7o  ft,                                      

on   file  in  office  of  clerk,  E.  A.  Hoflinan,  110.36    ft.    cone,    curb    60c    ft.,    106.6    cu.  STOCKTON,    San    Joaquin    Co      Cal 

city  engineer,  yds     excav,    50c   yd..    10.1   cu.   yds.    em-  Until    May    11,    6    p.    m.,    bids  ■"will    be 

ATWAMTjoA   "TTl ;;           ,     J     ,  bankment  Ic  yd.,   10   %-in.   water  serv.  rec.    by    A.    L.    Banks,    city    clerk     (No 

ALHAMBRA,     Cal.— Council     declares  $17   each.  759)    to   imp    A   St      bet    Mvrtln   St    «IA 

intention    to    improve    under    1911    act:                                         Stocktrai    and    Cm  nernnniio    r      d      ,   ^ 

Park    St.,    betw     Sierra   Vista   and    Gar-  SANTA     BARBARA,    Cal.    -    County  vowl'ng  gra'dlng;°'cSmb.''conc  "Curbs'  and' 

5  il    in      =  =;;!,''"  V°''"°"^   ?'  °'*'^'"<.^*^'-  surveyor    Owen    H.      O'Neill      preparing  Suttert;    cone,    walks;    pave    wUh4-"n 

IH-n.    asph.     cone,     wearing    surf,     on  spec,    for    2.4     mi.    rdwy.    pavement    to  crusher  run   rock   base   with   2-n     aanh' 

<iH-m.   asph.   cone,     base,     curb,      gut.,  join  the  Santa  Maria  end  of  the  Harris  cone,    surface     1911    Act    &    Bond     a„; 

Ton'  It  ""'ii^f-   R'?h'=«?"''' •/'•S^'-i^^^'l'"^-  f"''-   ¥  ..Y'i'^   ^^^  pavement  which  III  1915.   Cert     check    10%   payabl^    to   cUy 

arph^*con''c^'pa^^S.,^^ureto^"''°"   ^^''•^  t'oTar^dtLToS!     *'^     ^'^'^      '^''^^^^^  '^'^^ B^'^V^.T.  c7tV^   £L'fc    °^   <='""• 
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VENICE,  Cal. — Until  8  P.  AL,  May  12 
bids  will  be  rec.  to  Imp.  Fenmar  Ave 
bet.  Venice  Blvd.  and  Zanja  St.;  grad 
cem.  coner.  pav< 
h..  etc.;  1911  act 
en^fineer. 


curb,    walk,    alter    m. 
H.  D.  Chapman,   city 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Council,  A.  L.  Banks,  clerk,  declares 
inten.  (No.  762)  to  imp.  s.  V4  of  Fre- 
mont St.,  bet.  Grant  and  Aurora  Sts., 
involv.  grading;  comb.  cone,  curb  and 
gutter;  cone,  walks,  pave  with  3-in. 
cementing  gravel  base  with  2Vi-in. 
asph.  cone.  base  with  H4-in.  asph. 
cone,  surface;  Fremont  St.,  bet.  Pilgrim 
and  Ophir  and  Ophir  and  Sierra  Nevada 
Sts.,  involv.  grading;  comb.  cone,  curb 
and  gutter;  cone,  walks;  sanitary 
sewers  consisting  of  main  sewer,  house 
and  wye  branches,  manholes,  etc.  1911 
Act   and   Bond  Act   1915.      Protests  May 


SAN  MATEO  COUNTY,  Cal. — Federal 
Paving  Co.,  Standard  Oil  Bldg.,  San 
Francisco,  at  $204,002  (engineer's  esti- 
mate $206,129)  awarded  cont.  by  State 
Highway  Commission  to  widen  with 
Port.  cem.  cone,  and  portions  surfaced 
with  asph.  cone.  4.4  mi.  in  San  Mateo 
Countv,  bet.  Cypress  Lawn  Cemetery 
and  San  Bruno  involv.:  25,000  cu.  yds. 
roadways  excavation  without  classifi- 
cation; 300,000  Stat.  yds.  overhaul;  1000 
cu  yds.  Structure  excavation  without 
classiflcation;  286,400  ft.  subgrade  (pre- 
paring and  shaping);  1860  tons  rock 
(shoulders);  10,225  cu.  yds.  Class  A 
cone,  (pavement  and  repairs  to  exist- 
ing pavement);  450  cu.  yds.  Class  A 
cone  (structures),  75  cu.  yds.  Class  A 
cone,  (curbs);  6000  tons  asph.  cone, 
(surface);  41,400  lbs.  bar  rein,  steel  in 
place  (structures);  702  lineal  ft.  12-ln., 
58  lineal  ft.  18-in.,  22  lineal  ft.  24-in., 
and  8  lineal  ft.  30-in.  light  rein.  cone, 
pipe;  100  cu.  yds.  removing  cone,  in 
existing  pavement.  (Comm.  will  fur. 
corr.    metal   pipe.) 


SAN  BRUNO,  San  Mateo  Co.,  Cal. — 
Until  May  13,  8  P.  M.,  bids  will  be  rec. 
by  Nettie  A.  Willits,  city  clerk,  to  imp. 
(466)  portions  of  Linden,  Poplar,  Elm, 
Acacia,  Cypress  Aves.,  etc.,  involv. 
grading;  comb.  cone,  curbs  and  gutters; 
cone,  walks;  Willite  process  composi- 
tion pavement  consisting  of  Willite 
asph.  cone,  base  and  Willite  surface; 
rein.  cone,  storm  water  conduits;  vit. 
pipe  sanitary  and  lateral  sewers;  catch- 
basins,  etc.  1911  Act  and  Bond  Act 
1915.  Cert,  check  10%  payable  to  city 
req.  Plans  on  file  in  office  of  Clerk 
Geo.  A.  Kneese,  city  engineer. 


ALHAMBRA,  Cal.— Until  8  P.  M.,  May 
18  bids  will  be  rec.  for  street  work 
under  1911  act  in  Main  St.,  bet.  E  and 
W  city  limits;  work  will  be  divided  into 
2  separate  contrs.  for  bidding,  one  con- 
tract covering  Main  St.,  bet.  e  city 
limits  and  Wilson  St.,  the  other  bet. 
Wilson  St.  and  w.  city  limits.  Spec,  on 
w.  end  call  for  2-in.  asph.  concr.  on  5- 
in.  asph.  concr.  base,  and  the  e.  end, 
cem.  concr.  pave.  Both  contrs.  will  incl. 
necessary  curbs,  walks,  gutters,  culv., 
etc  Price  will  govern  type  selected 
and  new  bids  will  be  called  on  type  re- 
jected.    O.  N    Rugen,  assistant  city  eng. 

MENDOCINO  COUNTY,  Cal. — Butter- 
neld-Sears  Co.,  410  W-6th  St.,  San 
Pedro,  at  $198,772  (engineer's  estimate 
$249,056)  awarded  cont.  by  State  High- 
way Commission  to  grade  and  surface 
with  crushed  gravel  or  stone,  6.3  mi.  in 
Mendocino  county,  bet.  Leggett  Valley 
and  2  mi.  month  of  Rock  Creek,  involv. 
279,000  cu.  yds.  roadway  excavation 
without  classification:  406,600  sta.  yds. 
overhaul  (two  (2)  stations  or  less); 
576,400  sta.  yds.  overhaul  (greater  than 
two  (2)  stations):  3,010  cu.  yds.  struc- 
ture excavation  without  classiflcation; 
12,100  cu.  yds.  crushed  gravel  or  stone 
surface;  200  cu.  yds.  Class  "A"  cone, 
(structures);  16,100  lbs.  bar  reinforcing 
steel  In  place  (structures);  697  lin.  ft. 
size  "2"  and  178  lin.  ft.  size  S"  light 
rein.  cone,  culvert  (Type  "A"  or  "B"  or 
"C"  or  "D");  472  lin.  ft.  size  "2"  heavy 
and  158  lin.  ft.  size  "5"  heavy  rein.  cone, 
culvert  (Type  "A"  or  "B"  or  "C"  or 
"D") ;  162  lin.  ft.  corru.  metal  pipe 
(clean  and  relay);  500  lin.  ft.  6"  drain 
tile;  908  M  gal.  water  applied  to  crush- 
ed gravel  or  stone  surface;  180  monu- 
ments. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
Until  May  11,  5  p.  m.,  bids  will  be  rec. 
by  A.  L.  Banks,  city  clerk,  (760)  to 
const,  system  of  lateral  sewera  with 
wyu  branches,  curved  branches,  man- 
holes with  and  without  automatic 
flushers  and  Bieghle  alley  from  B 
Worth  St.  south  to  alley  running  east 
and  west  through  Block  42  of  Villa  Ad- 
dition and  in  alleys  running  east  and 
west  through  Blocks  No.  30,  36  and  42 
of  Villa  Addition.  1911  Act  &  Bond 
Act  1915.  Cert,  check  10%  payable  to 
city  req.  Plans  on  file  In  office  of 
clerk.    W.   B.   Hogan,   city  eng. 


CONTRA  COSTA  COUNTY,  Cal.— 
Kaiser  Paving  Co.,  American  Bank 
Bldg.,  Oakland,  at  $136,498  (engineer's 
estimate  $135,057)  awarded  cont.  by 
State  Highway  Commission  to  widen 
with  asph.  macadam  pavement  6.6  mi. 
in  Contra  Custa  County,  bet.  San  Pablo 
creek  and  El  Ciervo,  involv.  38,000  cu. 
yds.  roadway  excavation  without  class- 
ification; 260,000  sta.  yds.  overhaul;  1200 
cu.  yds.  structure  e.xcavation  without 
classiflcation;  18,000  tons  broken  stone 
(waterbound  macadam  base);  10,000 
tons  broken  stone  (asph.  macadam);  535 
tons  asph.  grade  E  spread;  310  cu.  yds. 
Class  A  Port.  cera.  cone,  (structures) ; 
26,800  lbs.  bar  reinf.  steel  in  place 
(structures);  556  lin.  ft.  12-in.,  64  lin. 
ft.  15-in.,  138  lin.  ft.  18-in.,  16  lin.  ft.  24- 
in.  and  66  lin.  ft.  30-in.  corru.  metal 
pipe;  10,400  lin.  ft.  Redwood  curb;  800 
lin.  ft.  8-in.  tile  drain;  300  cu.  yds.  re- 
moving cone,  in  existing  pavement;  300 
cu.  yds  class  D  Port.  cem.  cone,  (re- 
pairs to  existing  pavement).  Comm. 
will  furnish  corru.   metal  pipe. 


ajid 
low 
San 
and 


LOS  ANGELES,  Cal. — Sorensen 
McNeal,  1231  So.  Wallbridge,  sub. 
bid  to  county  at  $55,965  to  imp. 
I'edro  St.,  bet.  Manchester  Ave. 
96th  St.,  involv.  6276  cu.  yds.  excav.  35c 
yd.,  23,941  sq.  yds.  shape  5c  yd.,  23,941 
sq.  yds.  cone.  pave.  $1.52  yd.,  5326  ft. 
curb  40c  ft.,  13,182  ft.  gut.  20e,  653  ft. 
10-in.  sewer  $1.20,  3252  ft.  8-ln.  sewer 
$1,  426  8-in.  sewer  lat.  $1,  6148  ft.  6-ln. 
vit.  hse.  conn.  95c,  1  std.  fl.  m.  h.  $95, 
11  junct.  Cham.   $100  each. 

L.  J.  Turner,  205  E  1st  St.,  Long 
Beach,  sub.  low  bid  to  county  at  $26,- 
758  to  imp.  Ford  St.,  bet.  Eugene  St. 
and  Chicago  Ave.,  involv.  3113  cu.  yds. 
excav.  4Sc  yd.;  9890  sq.  yds.  shape  7c 
yd.;  4057  ft.  curb  47c  ft;  15,186  sq.  ft. 
walk  iDC  ft;  8531  sq.  ft.  gut.  21c  ft; 
9S90  sq.  yds.  6-in.  cone,  pave  $1.57  yd; 
9890  sq.  yds.  4-in.  sub-base  25o  yd;  850 
cu.  yds.  remov.  old  mac.  70c  yd. 


LANDER  COUNTY,  Nevada — Maney 
Bros.,  Oklahoma  City,  Okla.,  at  $74,542 
awarded  cont.  by  State  Highway  Com- 
mission to  const,  highway  bet.  Battle 
Mountain  and  East  County  line  in  Lan- 
der county.  Other  bids:  John  Ross,  Yer- 
ington,  Nev.,  $83,245;  Tieslau  Bros., 
Wells,  Nev.,  $86,596;  Dodge  Bros.,  Fal- 
lon, Nev.,  $86,701;  Bishop  &  Brooks, 
Sacramento,  $92,870;  Morrison-Knud- 
sen,  Boise,  Idaho,  $96,010;  Nevada, 
Contracting  Co.,  Fallon,  Nevada, 
$101,159;  H.  E.  Cornell,  Boise,  Idaho, 
$106,874. 

SANTA  BARBARA,  Cal.— Council  de- 
clares inten.  to  imp.  New  De  La  Guerra 
St.,  bet.  Anacapa  and  Santa  Barbara 
StB.,  and  portions  of  other  sts.;  lV4-in. 
asph.  cone,  wearing  surf,  on  B-in.  cone, 
base,  H4-ln.  asph.  cone,  wearing  surf, 
on  4-ln.  cone,  base,  combined  curb  and 
3-ft.  gut.,  curb,  cross-gut.,  cone,  drive- 
ways, 30-in.  cone,  storm  drain,  6-ln. 
and  8-in  vit.  sewers,  6-ln.  and  8-ln. 
stub  sewers,  4-ln.  and  6-In.  hse.  sew- 
ers, etc.;  1911  act.  Geo.  D.  MocrlBon, 
city  engineer. 


MERGED,  Merced  Co.,  Cal.  —  City 
trustees,  W  W.  Cornell,  clerk,  declare 
inten.  (399)  to  Imp.  Q  St.,  bet.  16th 
and  22nd  St.,  involv.  grading;  5-ln.  hyd 
cem.  cone,  pavement  44-ft.  In  width; 
hyd.  cem.  cone,  curbs  and  gutters;  alley 
in  Block  141  grade  and  pave  with  4-ln. 
hyd.  cem.  cone.  20-ft.  in  width;  23rd 
St.,  bet.  N  and  P  Sts.,  Involv.  grade 
and  pave  with  5-in.  hyd.  cem.  cone; 
hyd.  cera.  cone,  curbs  and  gutters;  corr 
iron  culverts.  1911  Act  and  Bond  Act 
1915.  Protests  May  18. 


SANTA  BARBARA,  Cal.— Until  5  P. 
M.,  May  7,  bids  will  be  rec.  for  6-in.  vit. 
sewer  eompl.  in  Cota  St.,  bet.  San  Pas- 
cual  St.  and  420  ft.  s.  w.;  1911  act.  Geo. 
D.  Morrison,  city  engineer.  S.  B.  Tag- 
gart,  city  clerk. 

PETALUMA,  Sonoma  Co.,  Cal — Coun- 
cil, G.  V.  Roberts,  city  clerk,  declares 
inten.  (3131)  to  Imp.  Irwin  St.,  betw. 
East  D  and  E-Jefferson  Sts.,  Involv. 
grading;  oil  macadam  pavement;  curbs, 
gutters,  walks  and  sewers.  1911  Act  & 
Bond  Act  1915.  Protests  May  18. 


BERKELEY,  Alameda  Co.,  Cal. — 
Until  May  12.  9  A.  M.,  bids  will  be  rec. 
by  E.  M.  Hann,  city  clerk,  to  (No.  531) 
to  imp.  Addison  St.,  bet.  Grove  and 
Shattuck  Ave.,  involving  grading;  cone, 
curbs  and  gutters;  pave  with  2-ln.  War- 
renite-Bit.  course  on  6-in.  cem.  cone. 
base;  18  four  inch  laterals;  22  cone, 
driveway  approaches;  1  cone,  catch- 
basin.  1911  Act  and  Bond  Act  1915. 
Cert,  check  10%  payable  to  city  req. 
Plans  on  flle  in  office  of  clerk. 


GARDEN  GROVE,  Cal.  —  Drainage 
Constr.  Co..  Santa  Ana,  awarded  cont. 
by  Garden  Grove  Sanitary  Dist.  at  $56,- 
857  to  const,  interior  sewer  sys.,  Involv. 
18,062.77  ft.  6-in.  vit.  sewer  $1.10  ft., 
13,3S5.8  ft.  8-in.  sewer  $1.25  ft.,  1S73 
ft.  10-in.  sewer  $1.3S  ft.,  4745.9  ft  12- 
in.  sewer  $1.48  ft.,  88  m.  h.  $80  ea.,  13 
f.  t.  $140  ea.,  8  1.  h.  $20  ea.,  569  6x4 
wyes  60c  ea..  250  8x4  wyes  90c  ea.,  47 
10x4  wyes  90e  ea.,  92  12x4  wyes  90c  ea. 
Other  bids:  O.  K.  Hearts,  $55,532.64 
(check  insufficient);  Nick  CThutuk  $57,- 
149.98;  Claude  Fisher,  $63,760.87;  Camp- 
bell Constr.  Co.,  $69,890.84;  Thos.  Hav- 
erty  Co.,  $81,649.41.  W.  G.  Knox,  con- 
sulting engr.,  Ramona  Bldg.,  Santa 
Ana. 


LOS  ANGELES,  Cal.  —  Ingalls  and 
Marks,  39th  St.  and  Western  Ave.,  sub. 
low  bid  to  bd.  pub.  wks.  at  $105,789  to 
imp.  Sycamore  Ave.,  bet.  3rd  St.  and 
Wilshire  Blvd.,  involv.  grade  at  $9650, 
428,570  sq.  ft.  6-in.  cone.  pave.  17c,  341 
lin.  ft.  curb  70e,  208  sq.  ft.  walk  21c, 
san.  sewer  at  $23,000. 

J.  &  P.  Cristich,  1S17  E  3rd  St.  low 
at  $20,215  to  imp.  Whitley  Ave.,  bet. 
Cahuenga  Ave.  and  Whitley  Ter.,  in- 
volving grade  at  $2100;  38,734  sq.  ft. 
6-in.  cone,  pave  18c;  2S04  lin.  ft.  curb 
60c;  375  sq.  ft.  walk  18c;  126  sq.  ft. 
cone.  gut.  20c;  remod.  catch  basin  $100 
san.  sewer  at  $9040;  2240  sq.  ft.  remod. 
with   rock  and  oil'lOc. 


OAKLAND,  Cal. — Council,  B.  K.  Stur- 
gls,  clerk,  declares  inten.  to  Imp.  Ruds- 
dale  St.,  bet.  68th  and  82nd  Aves.,  and 
portions  of  74th,  76th  and  77th  Aves., 
adjacent  to  Rudsdale  St.,  involv.  grade 
and  pave;  curbs,  gutters,  walks;  corru. 
iron  and  cone,  culverts.  1911  Act.  Pro- 
tests May  21. 

LOS  ANGELES,  Cal. — Ed  Johnson  & 
Sons.  4183  S  Normandie  Ave.,  awarded 
cont.  by  county  at  $71,545  to  Imp.  San 
Gabriel  Blvd.,  bet  Maple  Av<,.  and  So. 
Pac.  Ry.  (City  Boundary  Imp.  No.  11), 
involv.  13,415  sq.  yds.  2-ln.  to  3-ln. 
asph.  top  on  6-ln.  mac.  base,  80,000  sq. 
ft.  walk,  gut.,  etc. 


VENICE,  Cal. — Fry  Bros.  Contr.  Co., 
2905  E  3rd  St.  ,Long  Beach,  sub.  low 
bid  to  city  at  $19,459  to  Imp.  N  Venice 
Blvd.,  18th  Ave.  and  portions  ol  other 
sts.,  involv.  73,094  sq.  ft.  grade,  70,436 
sq.  ft.  6-in.  cem.  cone,  pave.,  2375  sq. 
ft.  4-ln.  cem.  walk,  1020  sq.  ft.  remov. 
walk,  3006  ft.  cem.  cone,  curb,  2346  ft. 
remov.  of  curb,  23  ft.  6-ln.  vit.  sewer 
hse.  laterals,  7  m.  h.  to  be  altered,  2 
c.  b.  per  section  "AA,"  2  c.  b.  per  sec- 
tion "B  B,"  148  ft.  8-in.  c.  1.  drain  pipe 
compl.,  6S  ft.  8-in.  vit.  drain  pipe,  reinf. 
cone,  bridge  (lowering,  altering,  wid- 
ening and  reeonstr.  existing  bridge, 
also  constr.  headwalls  and  retaining 
walls  and  making  fills,  but  does  not 
incl.  grade,  pave.,  remov.  of  curbs,  or 
constr.   of  sidewalks   and   curbs). 

CORONA,  Cal. — Until  7  p.  m..  May  19, 
bids  will  be  rec.  for  city  park  water- 
works sys..  involv.  deep  well  pump  de- 
livering 450  gals,  per  min.  at  126  ft 
head  a  horizontal  pump  delivering 
100  srals  per  mln.  at  80  lbs.  per  sq.  In. 
against  a  200  ft.  head,  galv.  Iron  pump 
hse.  12x18,  and  a  1000  gal.  gross  ca- 
pnclty  pressure  tank,  with  a  working 
iiress'ue  of  SO  lbs.,  and  BOO  ft.  6-ln.  c.l. 
pipe,  1800  ft.  3-in.  and  800  ft.  H4-ln. 
wrt  iron  pipe.  Plans  obtainable  from 
Currle  Engr.  Co.,  200  Stoneman  Bldg., 
Alhambra.  Deposit  of  $B,  $3  returnable. 
Cert,   check   or   bond   10%. 
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OAKL-AND,       Cal. — Council,  EX      K. 
Sturgis,    clerk,    declares    Inten.    to    Imp. 

22nd    St.,    bet.    27th    Ave.    and  Mitchell 

St.,    Involv.    grading;      curbs,  gutters, 

walks    and    p.avement:      cone.  culvert 

with    manholes,    wing    walls,  etc.    1911 
Act.    Protests    May    14. 


SALINAS,  Monterey  Co.,  Cal.— Until 
May  18,  7:30  P.  M.,  bids  will  be  rec.  bv 
M.  R.  Keef,  city  clerk,  (38)  to  imp. 
Pine  St.,  bet.  South  Main  and  Califor- 
nia Sts.,  involv.  grade;  const,  hyd.  cem. 
cone,  curbs;  pave  with  B-ln.  hyd.  cem. 
cone.  1911  Act  and  Bond  Act  1915.  Est. 
cost,  $12,634.  Cert,  check  10%  pay- 
able to  city  req.  Plans  on  file  in  office 
of  clerk.     Howard  Cozzens,  city  eng. 


LOS  ANGELES,  Cal.— $10,000,000  wa- 
ter bond  Issue  proposal  will  be  on  June 
2  ballot,  the  city  council  announces.  Of 
the  total  proceeds  of  the  issue.  $2,000,- 
000  will  be  used  for  preliminary  work 
on  the  Colorado  river  aqueduct  and  $4,- 
500,000  (or  purchase  of  lands  and  devel- 
opment of  water  resources  in  Owens 
Valley. 


LOS  ANGELES,  Cal. — Awards  by  bd. 
pub.  wks.  for  st.  work  are: 

Valencia  St.,  bet  6th  and  Sth  Sts.,  to 
L.  A.  Pav.  Co.,  2900  Santa  Fe  Ave.,  at 
$19,240.04,  involv.  62,956  sq.  ft.  asph. 
cone,  pave.,  curb,   walk,  gut.,  etc. 

Diaz  Ave.,  bet.  Sarah  and  Moorpark 
Sts.,  to  Tryon  &  Brain,  Tajo  Bldg.,  at 
$41,639.18,  involv.  177,766  sq.  ft.  water- 
bound  disint.  gran,  rdwy.,  curb,  walk, 
gut.,  water  sys.,  etc.  Engr's  est.  $55,- 
195.18. 

Belmont  Ave.,  bet.  Temple  and  Col- 
ton  Sts.,  to  Griffith  Co..  502  L.  A.  Bldg. 
at  $16,167.29,  involv.  41,614  sq.  ft.  asph. 
pave.,  curb,  walk,  etc. 

Roscoe  St.,  bet.  Reseda  and  Canoga 
Aves.,  to  Geo.  H.  Oswald,  366  E  58th 
St.,  involv.  368,242  sq.  ft.  asph.  cone, 
pave.,    etc. 

Franklin  Ave.,  bet.  Wilcox  and  High- 
land Aves.,  to  Griffith  Co.,  at  $18,- 
824.01. 


INGLEWOOD,  Cal. — Council  declares 
inten.  to  imp.  High  St.,  bet.  68th  St. 
and  Redondo  Blvd.,  and  portions  of 
other  sts.,  inv"Iv.  1^-in.  Willite  wear- 
ing surf,  on  214-In.  asph.  cone,  base., 
sidewalks,  curbs,  etc;  1911  act  and  1915 
bond  act.  Otto  H.  Duelke,  city  clerk 
Arthur   W.  Cory,   engineer. 

LONG  BEACH.  Cal. — Until  9  a.  ra.. 
May  12,  bids  will  be  rec.  to  imp.  Ana- 
heim St.,  bet.  Orange  and  Temple  Aves: 
8-in.  cem.  cone,  pave  with  2-in.  asph. 
cone,  wearing  surf.,  curb,  gut.,  walks, 
relnf.  cone,  storm  drain,  c.  b. ;  1911  act. 
H.  C.   Waughop.  city   clerk. 


EL  CBRRITO.  Contra  Costa  Co.,  Cal. 
— Consulting  engineer  Ross  L.  Calfee, 
221  S  22nd  St..  Richmond,  making  sur- 
veys  for  se^wer  in   Pomona  Ave. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Clark  and  Henery  Construction  Co., 
Chancery  Bldg.,  San  Francisco,  at  $75,- 
S02  to  imp.  E-Main  St.,  between  Wilson 
Way  and  city  Limits,  involv.  grading; 
cone,  curbs  and  gutters;  (approx.  218,- 
000  sq.  ft.)  2% -in.  gravel  base,  3V4- 
in.  asph.  cone,  base  and  1%-in.  War- 
renite  Bit.  surface  pavement;  vit.  sew- 
ers,  etc. 


PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
Oakland  Sewer  Construction  Co.,  386 
15th  St.,  Oakland,  at  $23,123.64  award- 
ed cont.  by  Bd.  Pub.  Wks.  to  const 
vit.  pipe  sewers  in  South  Palo  Alto. 
Other  bids:  A.  E.  Downer,  Stockton, 
$23,389;  Chambers  and  DeGolyer,  Oak- 
land, $25,390;  W.  J.  Tobin,  Oakland, 
;S25,796;  Bowman  and  Wiel,  Oakland, 
«25,877;  Fred  Meyers,  Richmond,  $26,- 
197;  Heatey,  Moore  &  McNair,  Oakland 
$26,256;  Jas.  Currie,  Burlingame,  $26,- 
41)5;  Drainage  Construction  Co.,  Santa 
Ana,  $26,514;  Merced  Concrete  Pipe 
Co.;  Merced,  $28,289;  Frederickson  & 
Watson,  Sacramento,  $28,684;  T.  E. 
Clinch,  Richmond,  $29,850;  L.  L.  Page, 
Richmond,  $31,442;  T.  M.  Burns,  Sac- 
ramento, $31,682;  J.  K.  Doolan,  San 
Francisco,    $35,944. 


PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
Oakland  Sewer  Construction  Co.,  386 
15th  St.,  Oakland,  at  $31,356.26  award- 
ed cont.  by  Bd.  Pub.  Wks.  to  construct 
cone,  storm  sewer  (12  to  27-in.)  in 
portions  of  Oregon  and  Seale  Aves. 
Other  bids:  Drainage  Construction  Co., 
Santa  Ana,  $32,053;  Merced  Cone.  Pipe 
Cu.,  Merced,  $33,748;  Chambers  and  De- 
Golyer, Oakland,  $33,833;  Heafey, 
Moore  &  McNair,  Oakland  $34,110;  Fred 
Meyers,  Richmond,  $35,106;  W.  J.  Tobin 
Oakland,  $36,996;  L.  L.  Page,  Richmond 
?19,379. 


GLENDALE,  Cal.— C.  L.  Hill,  516  S 
Glendale  Ave.,  awarded  cont.  by  city 
to  imp.  Eaton,  Orchard  Ave.  and  other 
sts.  at  $37,505.04,  involv.  105,500  sq.  ft. 
3-in.  oil  mac.  pave,  and  other  inciden- 
tal items. 


SAN  FRANCISCO. — Schultz  Construc- 
tion Co.,  46  Kearny  St.,  at  $57,784.76, 
submits  low  bid  to  Bd.  Pub.  Wks.  to 
imp.  Roosevelt  Way  Blvd.  Next  four 
low  bidders  were:  L.  J.  Cohn,  $61,050; 
Lity  Const.  Co.,  $61,624;  Farrar  &  Car- 
lin,  $62,202;  Fay  Imp.  Co.,  $63,401.  Com- 
plete tabulation  of  bids  will  be  pub- 
lished  tomorrow. 


GLENDALE,  Cal.  —  Peter  L.  Ferry, 
614  E  Acacia  St.,  Glendale,  has  contr. 
for  $150,000  worth  of  St.  imp.  wk.  in 
Oakmont  Country  Club  Tr.,  involving 
grading  and  heavy  excavating,  cone, 
pavements,  curbs  and  walks,  sewers. 
Water  and  gas  lines,  ornam.  lights,  300 
ft.  of  reinf.  cone,  wall  5-ft.  thick  at 
base  24  ft.  high,  main  thoroughfare 
111:1    ft.    wide,    30-ft.   bridle   path. 


SALINAS,  Monterey  Co.,  Cal.— City 
Eng.  Howard  F.  Cozzens  preparing 
spec,  for  5-in.  cone,  pavement,  cone, 
curbs  and  walks  in  Oak  St.,  bet.  Main 
and    California    Streets. 


REDDI.VG,  Shasta  Co..  Cal.  —  City 
trustees  have  cancelled  proceedings 
for  $80,000  paving  project  due  to  the 
fact  that  county  would  not  bear  ex- 
pense to  pave  its  own  frontages  which 
totaled  approx.  $7000. 


EL  CERRITO,  Contra  Costa  Co.,  Cal 
—  Ross  L.  Calfee,  engineer,  221  S  2nd 
St.,  Richmond,  preparing  spec,  to  pave 
Eureka   and   Norvell   Streets. 


REDWOOD  CITY.  San  Mateo  Co., 
Cal. — Bids  will  be  asked  at  once  by 
Elizabeth  M.  Kneese,  county  clerk,  to 
grade  right  of  way  bet.  Newton  Ave. 
south  of  Burlingame  Municipal  Reser- 
voir to  connect  with  present  grading 
of  Hillside  Drive  west  of  Alvarado 
Ave.  Bids  ordered  advertised  to  grade 
and  resurface  Hillside  Blvd.  from 
cemeteries!  to  So.  San  Francisco.  Plans 
obtainable  from  Geo.  A.  Kneese,  county 
surveyor. 


BEVERLY  HILLS,  Cal.  —  $160,000 
sewer  bond  issue  carried.  This  provides 
for  $144,550  for  payment  to  Los  An- 
geles in  accordance  with  agreement 
for  connection   to   main   outfall   system. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal 
—  Until  May  25,  bids  will  be  rec.  by  W. 
A  Price,  city  clerk,  (H-4)  to  imp.  EI 
Camino  Real,  involv.  grading';  5-in. 
cone,  pavement  (Vibrolithic  Method): 
corru  iron  arch  culverts;  storm  water 
inlets:  cone,  curbs  and  gutters.  1911 
Act.    Plans    on    file    In    office   of   clerk. 


SA.M  BERNARDINO,  Cal.— Until  7:30 
p  m..  May  18,  bids  will  be  rec.  to  imp. 
north  %  of  14th  St.,  bet.  Sunrise  Dr. 
and  Massachusetts  Ave.  and  portions 
of  Magnolia  Ave.,  15th  St.,  Evans  St. 
and  other  sts.:  curbs,  walks,  8-in.  vit. 
sewer  compl.;  1911  act.  J.  H.  Osborn, 
city   clerk. 


OROVILLE,  Butte  Co.,  Cal. — County 
Engineer  Harry  H.  Hume  authorized 
to  resurface  Oroville-Marysville  rd. 
bet.  Oroville  and  Baggetts  under  the 
day  labor  system.  Similar  action  was 
taken    on    the   Oroville-Chlco   road. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Council,  J.  J.  Lynch,  clerk,  declares 
inten.  to  imp.  Reed  St..  bet.  Orchard 
and  Guadalupe  river,  involv.  grade; 
pave  with  li4-in.  Durite  asph.  cone. 
surface  on  3-in.  Durite  asph.  cone. 
base;  hyd.  cone,  curb,  gutter  &  walks. 
1911  Act  &  Bond  Act  1915.  Protests 
May   IS.   Wm.  Popp,  city  eng. 
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BUILDING  CONTRACTS 


SAN    FTIANCISCO    COUNTlf 


fl.OOO  and  Over  Rrvortcd 

The    following    Is    an    Index   for   th« 
ontractK  In   thU  issue. 

n       Owner  (.'ontractor     Amt. 


1907 

Berry 

Owner 

2500 

1908 

Cassidy 

Stevenson 

7980 

1309 

Barker 

MaglU 

9000 

1910 

Cook 

Lindsay 

7500 

1911 

Campbell 

Owner 

14000 

1912 

Johnson 

Owner 

45000 

1913 

Stagnaro 

Fiacchla 

24421 

1914 

Pierotti 

Olsen 

6200 

1915 

Muller 

Sioblom 

5950 

isiie 

Sunset 

Wetenhall 

5000 

1917 

Kilcourse 

Bernhardt 

6000 

1918 

Bianchi 

Glustl 

8000 

1919 

Kigone 

Owner 

3500 

1920 

Montague 

Owner 

2500 

1921 

Floch 

Merz 

6000 

1922 

Hinch 

Doughart 

1800 

1923 

Parent! 

Carraro 

4500 

1924 

Metcalf 

Owner 

3000 

1925 

Swanson 

Sanders 

2500 

1926 

Gawthorne 

Owner 

4000 

1927 

Litt!« 

Owner 

4000 

1928 

Gilbert 

Owner 

2000 

1929 

De    Hoff 

Owner 

3000 

1930 

Finch 

Little 

4000 

1931 

Smoncini 

Delucchl 

4000 

1932 

Kent 

Stockholm 

9000 

1933 

Kulsti 

Owner 

4000 

1934 

Bertolino 

Chioda 

6000 

1935 

Johnson 

Owner 

3000 

1936 

Rlsso 

Owner 

3000 

1937 

Rowland 

Erickson 

3000 

1938 

McCabe 

Erlckson 

4850 

1939 

Franz 

Owner 

24000 

1940 

Sullivan 

Owner 

17500 

1941 

Bella 

Miller 

3426 

1942 

Sternsher 

Moller 

18000 

1943 

Farnsworth 

Cox 

15650 

1944 

Snyder 

Meinberger 

5880 

1945 

Wood 

Andersen 

3000 

1946 

Hamill 

Owner 

3000 

1947 

Klee 

Burns 

2000 

1948 

Matzger 

Owner 

2000 

1949 

Feltri 

De  Martini 

8000 

1950 

Kefrius 

Owner 

2000 

1951 

Nelson 

Nelson 

6000 

1952 

Same 

Same 

12000 

1953 

Schmier 

Owner 

14000 

1954 

Lynch 

Owner 

17000 

1955 

Carlysle 

Hamill 

15000 

1956 

Giacoraini 

Bruech 

4175 

1957 

Burrafato 

Farnochia 

5400 

1958 

Devoto 

Sampson 

10150 

1959 

De  Hay 

De  Hay 

6000 

1960 

Lottus 

Owner 

2500 

1961 

Bettman 

Owner 

5000 

1962 

Boggio 

Gough 

2000 

1963 

Well 

Barrett 

7000 

1964 

McCall 

Owner 

4000 

1965 

Dowd 

Owner 

9000 

1966 

Bernhardt 

Bernhardt 

2000 

1967 

Verhaghen 

Owner 

2000 

1968 

Welnan 

Delucchl 

2000 

1969 

Savage 

Owner 

13000 

1970 

Filippi 

Owner 

20000 

1971 

Smith 

Owner 

12000 

1972 

Warden 

Owner 

15000 

1973 

Boscus 

Owner 

18000 

1974 

Acme 

Littlefleld 

15000 

1975 

Gibson 

Owner 

12000 

1976 

Lai 

Jensen 

65340 

1977 

Latorre 

Warden 

9350 

1978 

Atwood 

Johnson 

11260 

1979 

Cabrla 

Johnson 

IJSO 

Gilheaney 

Stoneson 

9950 

1981 

Kelly 

Owner 

6000 

1982 

Furmore 

Gold 

8375 

1983 

Latter 

Owner 

8000 

1984 

Shermund 

Owner 

4000 

1985 

Atlas 

Tremoureux 

1000 

1986 

Blum 

Owner 

3000 

1987 

Strassne'r 

Balllet 

7000 

1988 

Little 

Owner 

12000 

1989 

Hepburn 

Mangels 

10,794 

1990 

Moncuso 

Cuneo 

13700 

1991 

Demensio 

McDonough 

23500 

1992 

Russell 

Fink 

6790 

1993 

Hargrave 

Owner 

6950 

1994 

Michelson 

Rellly 

6000 

1995 

Van  Vlelt 

Sommer 

5000 

1996 

Field 

Field 

8000 

1997 

Koch 

Owner 

3000 

1998 

McEvoy 

Owner 

2500 

1999 

Eames 

Moore 

3500 

2000 

Ames 

Moore 

5000 

2001 

Sisters 

Hurley 

1000 

2002 

Atlas 

Tremoureux 

1000 

2003 

Mission 

Sass 

1260 

2004 

Seid 

Johnson 

4000 

2005 

Dowd 

Johnson 

4000 

2006 

Peters 

Owner 

2007 

Wehrli 

Owner 

2008 

Kehn 

Johnson 

8000 

2009 

Ball 

Coburn 

8500 

2010 

Ross 

Ross 

3000 

2011 

Roberts 

Demarais 

14600 

2012 

Johnson 

Owner 

16000 

2013 

Brown 

Hogrefe 

27500 

2014 

Smith 

Papenhausen 

10000 

2015 

Meyer 

Owner 

21000 

2016 

Giacobbi 

Hiul 

15000 

2017 

Chaquette 

Hjul 

12000 

2018 

University 

MacDonald 

looouo 

2019 

McCarthy 

Arnott 

4100 

2020 

Hahn 

Monihan 

3000 

2021 

Franusich 

Nelson 

21000 

2022 

Meyer 

Sommer 

7600 

DWELLING 
1907)      W  FORTY-EIGHTH  AVE  187-6 

S  Pacheco.  One-story  and  basement 

frame  dwelling. 
Owner — H.     S.     Berry,     110     Sutter    St., 

San  Francisco. 
Designer — L.  Ebbets,   2978  21st  St.,  San 

Francisco.  $2500 


DWELLINGS 

(1908)  W  TWENTY-EIGHTH  AVE. 
200  and  225  N  Judah.  Two  one- 
story  and  basement   frame  dwigs. 

Owner — R,  F.  Cassidy,  465  California. 
St.,   San  Francisco. 

Architect — None. 

Contractor — L.  H.  Stevenson,  1205  San- 
chez St.,  San  Francisco.         $3990  ea 


FLATS 

(1909)      W     TWENTIETH    AVE    100    N 

Geary.     Two-s;ory     and     basement 

frame   (6)   flats. 
0%vner — C.    H.    Barker,     185     19th    Ave., 

San    Francisco. 
Architect — None. 
Contractor — C.  T.  Magill,  185  19th  Ave., 

San  Francisco.  $9000 


DWELLING 

(1910)      N    BOSWORTH 

Two-story 

dwelling. 
Owner — Clilford   G.   Cook. 
Architect — None. 
Contractor — Lindsay    Constr.    Co.,    2381 

Bryant  St.,   San  Francisco.         $7500 


FLATS. 

(1911)  E  SCOTT  225  250  N  Alhambra. 
Two  2- story  and  basement  frame 
flats    (2    flats    In    each). 

Owner — J.  V.  Campbell  J.  M.  Hoop- 
er,   1072    Bryant   St. 

Architect — None.  $7000    ea. 


FLATS. 

(1912)  N  BAY  27-6  55  82-6  110  Larkin. 
Pour  3-story  and  basement  flats. 
(9    flats    in    each). 

Owner — Axel  A.  Johnson,  632  Belve- 
dere St. 

Architect — J.  C.  Hlad^k,  Monadnock 
Bldg.  $15,000    each 


FRAME    BLDG. 

(1913)     W     STOCKTON     28-6     Lombard 
S    35xW    S7-6.        Three-story      and 
basement   frame  bldg. 
Owner — Luigi    Stagnaro,     23    Bond    Al- 
ley.   S.    F. 
Architect — Charles   Fantoni,    550   Mont- 
gomery   St..    S.    F. 
Contractor  —  Fracchia     &     Rosina,     36 

Cunninprham    Place,    S.    F. 
Filed  Apr.   30.  1925.  Dated  Apr.  28,  1925. 

Enclosed    and     roofed     $6105.25 

Brown  coated  and  metal  lath 

on    outside    of    front 6105.25 

Completed    and   accepted    ....    6105.25 

Usual     35     days      6105.25 

TOTAL  COST,  $24,421 
Bond,  $12,220.  Sureties,  G.  B.  Cordano 
and  Antonio  Carrara.  Forfeit,  $10  day. 
Limit,  90  days.  Plans  and  speolflo*- 
tions   filed. 


RESIDENCE. 

(1914)  ON  ASHTON  AVE  325  N  Graf- 
ton Ave.  240  S  HoUoway  Ave.  Lot 
19  &  S  %  Lot  20  Blk  27  Lakevlew, 
37-6x112-6.  All  work  for  frame 
residence. 

Owner — Adolph  L.  &  Agnes  C.  Pierotti, 
2123  Larkin  St.,  S.  P. 

Architect — None. 

Contractor — E.    A.    Olsen,    894    Chenery 

Filed  Apr!  3o",  1925.  Dated  Apr.  27,  1925. 

Roof    on     $1240 

Brown     coated     1240 

Standing    trim    on     1240 

Completed     and    accepted     1240 

Usual    35    days    1240 

TOTAL  COST,  $6200 
Bond  sureties,  forfeit,  none.  Limit,  90 
day.     Plans  and  specifications  not  filed. 


RESIDENCE. 

(1915)    W   21ST   AVE    166-8    S   Taraval 
S  33-4xW  120.     One-story  and  base- 
ment  frame   residence. 
Owner^Louisa    C.    Muller    and    Augus- 
ta  H    Muller,   301   Jersey   St.,   S.  F. 
Architect— Cha?.     F.       Strothoff,       2274 

15th   St.,   S.   F. 
Contractor — John    Sioblow,    143    Tiffany 

Ave..    S.    F. 
Filed  Apr.  30,  1925.  Dated  Apr.  2,  1925. 
Frame    up,   wall   sheathing   & 

roo*    sheathing   on    $1487.50 

Brown    coated     1487.50 

Completed    and    accepted     . . .    1487.50 

Usual    35    days    1487.50 

TOTAL  COST,  $5950 
Bond,  suretie  s.frofelt.  none.  Limit,  90 
davs.      Plans    and   specifications   filed. 

NOTE:       Permit    reported    April       8, 
1925.      No.    1545. 


STEEL    WK.    FOR    THEATRE    BLDG. 

(1916)      NW    IRVING    &    14TH    Ave.,    N 

100    W    127-6    X    75    W    127-6    S   175 

E  255.     Reinforcing  steel  work  for 

theatre   bldg. 

Owner — Sunset   Theatre  Co.,   86   Golden 

Gate  Ave.,  S.   F. 
Architect  —  Mark      T.    Jorgenson,    IIU 

Sutter    St..    S.    F. 
Contractor — W.    S.   Wetenhall   Co.,   17th 

&   Wisconsin    Sts.,    S.    F. 
Filed  Apr.  30,  1925.  Dated  Apr.  25,  1925. 
Payments,    on   or   before    10th    of 

each     month     75% 

Usuail    35     days     25% 

TOTAL  COST,  $5000 
Bond,  sureties,  forfeit,  none.  Limit, 
as  required.  Plans  and  specifications 
filed. 


DWELLING 

(1917)     N  CHESTNUT  121  W  Baker  St. 

Two-story     and     basement     frame 

dwelling. 
Owner— M.  P.  Kilcourse,  1978  Green  St., 

San   Francisco. 
Architect — N.    'U'.    Mohr,    4405    20th    St., 

San   Francisco. 
Contractor — A.    Bernhardt,     2406     22nd 

Ave.,   San   Francisco.  $6000 


(1918)  NE  SANSOME  AND  BROAD- 
wav.      1-storv  brick   public   garage. 

Owner  —  A.  Bianchi,  315  Washington 
St.,    S.    F. 

Architect  and  contractor — S.  A.  Giusti, 
200    Green    St.,    S.    F.  $8000 


DWELLING 

(1918)      S    BAY    SHORE    25    W    Nueva. 

One-story      and      basement      frame 

dwelling. 
Owner — H.    L.    M.    Snyder.    Premises. 
Architect  —  L.    Ebbets,    2378    21st    St., 

San  Francisco. 
Contractor — H.   S.   Meinberger,   653   15th 

Ave..  San  Francisco.  $4000 


DWELLING 

(1919)  S  RICO  401  E  Avila.  One-story 
and  basement  frame  dwelling. 

Owner — F.   A.   Figone. 

.Architect- Edw.  E.  Young,  2002  Cali- 
fornia St.,  San  Francisco.  $3500 


SHED 

(1920)      SEVENTEENTH    &     ILLINOIS. 

One-story   frame   extension   to   pipe 

shed. 


Saturday,  May  9,   1925 


Owner — Montague  Pipe  &  Steel  Co.  803 
Hobart   Bldg.,    San    Francisco. 

Architect — Hayes  &  Oser,  Call  BldK-, 
San  Francisco. 


BUILDING    AND    ENGINEERING    NEWS 


Ulan., 

$2500 


ALTERATIONS 

(1921)  NO.  424  HAYES.  Change  front; 
addition  of  2  apartments  and  In- 
stall  skylights. 

Owner — Franli  J.  Pioch,  429  Hayes  St., 
San  Francisco. 

Architect — None. 

Contractor — John  H.  Merz  ,  273  Dlly 
Ave.,    San   Francisco.  $6000 


ALTERATIONS 

(1922)      NO.   728     NINETEENTH      AVE. 

Remodel  residence  for  flats. 
Owner — M.   Hinch,  Premises. 
Architect — None. 
Contractor — A.   R.   Doughart,   ISO  Jessie 

St.,    San    Francisco.  J1800 


STORE 

(1923)      E    PLYMOUTH    50    B    Sadowa. 

One-story    and       basement      frama 

store. 
Owner — Jos.  Parenti,  75  Regent  St.,  San 

Francisco. 
Architect — None. 
Contractor — Pete    Carraro,    850    Felton 

St.,    San    Francisco.  ?450O 


DWELLING 

(1924)  S  PERU  100  E  Lisbon.  One- 
story   and    basement    frame    dwlg. 

Owner — Joseph  Metcalt,  4688  Mission 
St.,   San   Francisco. 

Architect — None.  $3000 


DWELLING 

(1925)      N   MONTEREY   225    W    Detroit. 

1-story  and  basement  frame  dwlg. 
Owner — G.  A.   Swanson,   1767   Geary  St., 

San   Francisco. 
Architect — None. 
Contractor — L.    F.    Sanders.  $2500 


DWELLING 

(1926)      E    LEAVENWORTH    20    S   Val- 

lejo.      2-story  and   basement   frame 

dwelling. 
Owner    —    Dr.    F.    A.    Gawthorne,    5331 

Geary  St.,   S.  F. 
Architect — None.  $4000 


DWELLING 

(1927)  E  ELEVEa^TH  AVE.  275  S  Law- 
ton.  1-story  and  basement  frame 
dwelling. 

Owner  —  Little-Christensen,  1442  8th 
Ave.,    S.    F. 

Architect — None.  $4000 


DWELLING 

(1928)      W    LISBON    225    S    France.      1- 

story   and   basement   frame   dwlg. 
Owner  —  Eugene    G.    Gilbert,    33    Santa 

Ynez  Ave.,  S.  F. 
Architect— None.  $2000 


DWELLING 

(1929)     N  FLOOD  AVE.  125  E  Edna.     1- 

story   and    basement   frame   dwlg. 
Owner— Ralph  De  Hoff,  3819  Folsora  St.. 

San   Francisco. 
Architect    and    contractor  —  Ralph    De 

Hoff,  3819  Folsom  St.,  S.  F.         $3000 


DWELLING 

(1930)      W    FORTY-THIRD   AVE.    25    N 

Cabrillo.        1-story     and     basement 

frame  dwelling. 
Owner— H.     W.    Finch,     212     12th    Ave., 

San    Francisco. 
Architect — None. 
Contractor    —    Little-Christensen,    1442 

8th  Ave.,  S.  F.  $4000 


DWELLING 

(1931)      E   GIRARD    200   N    Silliman.    1- 

story   and   basement  frame   dwlg. 
Owner — F.    Simoncini,    231    Langton    St., 

San   Francisco. 
Architect — None. 
Contractor    —    D.     Delucchi,     3005     San 

Bruno    Ave.,    S.    F.  $4000 


DWELLING 

(1932)      E    SAN   BENITO  bet.   Monterey 

and   St.   Francis  Blvd.     2-8tory  and 

basement  frame  dwelling. 
Owner    —    Mrs.    Thomas    J.    Kent,    1339 

Portola  Drive,  S.  F. 
Architect — Thomas  J.  Kent,  Underwood 

Bldg.,    S.   F. 
Contractor — Chas.    Stockholm    &    Sons, 

Monadnock  Bldg.,  S.  F.  $9000 


ADDITION 

(1033)      SW    SANSOME   and    Green    Sts. 

2-story     addition     for     commercial 

building. 
Owner— S.  A.  Giusti,  200  Green  St.,  S.  F. 
Architect — None,  $4000 


FLATS 

(1934)      W  CONNECTICUT  100   S  18TH. 

2-story    and    basement      frame    (2) 

flats. 
Owner — M.    Bertolino,    32    Shotwell    St., 

San    Francisco. 
Architect — L.    Traverso,    854    Union    St., 

San   Francisco. 
Contractor— M.  Chloda,   32  Shotwell  St., 

San    Francisco.  $6000 


DWELLING 

(1935)  N  ATHENS  158  W  Cordova.  1- 
story  and  basement  frame  dwlg. 

Owner — Gus  Johnson,  1175  Munich  St., 
San   Francisco. 

Architect— None.  $3000 


DWELLING 

(1936)      W    MADRID    250    N   Avalon.    1- 

story  and  basement  frame  dwlg. 
Owner  —  Louis   Risso,    147   Madrid   St., 

San   Francisco. 
Architect — None.  $3000 


DWELLING 

(1937)  N  GENEVA  75  S  Moscow.  1- 
story  and  basement  frame  dwlg. 

Owner — Mrs.  Sarah  Rowland,  229  Chi- 
cago   Way,    S.   F. 

Architect — None. 

Contractor  —  Henry  Erickson,  1825 
Church   St.,   S.   F.  $3000 


DWELLING 

(1938)      E    EIGHTEENTH    AVE.    215    S 

Irving.  1-story  and  basement  frame 

dwelling. 
Owner — J.  C.   MacCabe,   1324   20th  Ave., 

San  Francisco. 
Architect — Mr.  Baker,   235  Montgomery 

St.,    S.    F. 
Contractor   —   Henry      Erickson,      1825 

Church   St.,   S.   F.  $4850 


FLATS. 

(1939)  E  17TH  AVE.,  187-5  262-5  337-5 
N  Lake.  Three  2-story  and  base- 
ment frame  flats  (2  flats  in  each 
bldg.) 

Owner — Lager  and  Val  Franz,  180 
Jessie    St. 

Architect  . —  J.  C.  Hladik,  Monadnock 
Bldg.  $6000    each 


APARTMENTS. 

(11140)     NB     16TH     AVE.     and       Judah. 

Two-story    and      basement      frame 

(0)    apartments. 
Owner — M.    Sullivan,    416    Dolores    St. 
Architect — J.   J.   Foley,   770   5th  Ave. 

$17,500 


ALTER.    &    ADDITIONS. 

(1941)  245  RICHLAND  AVE.  Altera- 
tiions   and    additions   to   bldg. 

Owner — Joseph  &   Josephine   Bella,    245 

Richland   Ave.,   S.   F. 
Architect — None. 
Contractor — John    Miller,    82     Rotteck 

Filed   May    l]    1925.  Dated  Apr.   2,   1925. 
House    moved    and    frame    up.  $856.50 

Br   wn     coated     856.50 

Finish    on     856.50 

Usual    35    days    856.50 

TOTAL  COST.  $3426 
Bond,  $1500.  Sureties,  Wm.  Miller.  For- 
feit, none.  Limit,  120  days.  Plans  and 
specifications    filed. 

CLASS   C   BLDG. 

(1942)  N  HOWARD  125  W  7TH  50x90. 
Two-story  and  mezzanine  rein- 
forced concrete   Class  C  bldg. 

Owner — M.  Sternsher,  850  Pacific  Bldg. 

Architect — D.  A.   Riedy,  821  Market  St. 

Contractor — Fred  MoUer,  180  Jessie 
St.,   S.   F. 

Filed  May   1,   1925.   Dated  Apr.  23,   1925. 

On    signing     contract     $2000 

Footings    poured    1500 

Poured    to    second    floor   line...   3500 

Fire     wall     poured     3500 

Completed    and    accepted    3500 

Usual     35     days     4000 

TOTAL    COST,    $18,000 

Bond,    sureties,    forfeit,    none.      Limit, 

(10  day3.     Plans  and  specifications  filed. 


APT.    BLDG    &   STORE. 

(1943)    COM.    AT    PT.    DISTANT    W    75 

from    W   Johnston    Ave.    &   N      300 

from   St.    Roses   Ave   W   25   N   103-7 
M    or    L    to    S    Geary    E    25-1%    g 

102-11%     M    or      L.         Three-story 

apartment   bldg.   and   store. 
Owner — W.     S.     &     E.     H.     Farnsworth, 

3139    Geary   St.,    S.   F. 
Architect — Edw.    A.    Eames    and    B.    Q. 

McDougaill,     353     Sacramento       St., 

S.  P. 
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Contractor — Cox    Bros.,    Inc.,    1309    9th 

Filed  May   1,   1928.   Dated  May  1,   192B. 

Roof    on     $39X2.60 

Brown    coated    3912.50 

Completed  and   accepted    ....    3912.50 

Usual    35    days    3912.60 

TOTAL  COST,   $15,650 

Bond,    sureties,    forfeit,    none.      Limit, 

90      days.        Plans     and     specifications 

tiled. 


RESIDENCE 

(1944)  S    BAY    SHORE    AVE.    25    W 

Nueva   W    37-6    x    S   100.      All    work 
for  1-story  and  garage  frame  resi- 
dence. 
Owner   —    Harry    L.    W.    and   Anna   M. 

Snyder. 
Architect — None. 
Contractor — H.   S.   Meinberger,   653   15th 

Ave.,  S.  F. 
Filed  May  1,  1925.  Dated  Apr.  24,  1926. 

Frame   up    $1470 

Brown    coated    1470 

Completed   1470 

Usual    35    days     1470 

TOTAL  COST,  $5880 
Bond,  sureties,  forfeit,  none.  Limit,  90 
days  after  Apr.  30,  1925.  Plans  and 
specifications  filed. 


DWELLINGS 

(1945)  NW  LAKEVIEW  &  MAJESTIC 
Two  one-story  and  basement  frame 
dwellings. 

Owner — Edna  Bernice  Wood,  137  Lake- 
view  Ave.,  San  Francisco. 

Architect — P.  Andersen,  234  Liberty  St., 
San  Francisco. 

Contractor — P.  Andersen,  234  Liberty 
St.,  San  Fraiicisco. 

$1000  and  $2000  respectively 


FLATS 

(1946)      N      CABRILLO      75   W     Forty- 

si.xth  Ave.     Two-story   frame  store 

and    (2)    fiats. 
Owner— Thos.    Hamill,    6140    Geary    St., 

San   Francisco. 
Architect — None.  $3000 


(1947)  E  VESTA  100  S  Thornton. 
One-story  and  basement  frame 
dwelling. 

Owner — Louis   Klee,    54   Vesta    St.,    San 

Francisco. 
Architect — None. 
Contractor — J.   M.   Burns,   101   Thornton 

Ave.,  San  Francisco.  $2000 

STOREROOM,  ETC. 

(1948)  S  PERRY  130  W  Fourth.  One- 
story  frame  storeroom  and  earage. 

Owner — J.    Matzger,    1801    Franklin    St., 

San    Francisco. 
Plans   by   Owner.  $2000 


(1949)     N    FILBERT      112    E      Laguna. 

Two-story  and  basement  frame  (2) 

fiats. 
Owner— F.   Feltri,   39   Grant  Alley,   San 

Francisco. 
Architect — Paul      F.    De      Martini,      948 

Broadway,  San   Francisco. 
Contractor — Paul    De   Martini,    2869   Oc- 

tavia  St.,  S.  F.  $8000 


SHOW   ROOM 

(1950)  NO.  716  MCALLISTER.  Two- 
story  frame  show  room. 

Owner — I.  Kefrius,  755  McAllister  St., 
San   Francisco. 

Architect — C.  S.  McNally,  661  Golden 
Gate  Ave.,  San  Francisco.  $2000 


DWELLING 

(1951)  NE  YERBA  BUENA  AND  MON- 
terey  Blvd.  One-story  and  base- 
ment  frame   dwelling. 

Owner — Hans  Nelson,  950  Monterey 
Blvd.,  San  Francisco. 

Arcliitect— Chas.  F.  Strothoff,  2274  16th 
St.,  San  Francisco. 

Contractor — Nelson  Bros.,  950  Monterey 
Blvd.,  San  Francisco.  $6000 


DWELLINGS 

(1952)  W  MIRAMAR  91  N  Westwood 
Drive  and  E  Yerba  Buena  126.2  and 
173.2  N  Monterey  Blvd.  Three  1- 
story   and    basement    frame   dwlgs. 

Owner — Nelson  Bros.,  950  Monterey 
Blvd.,  San   Francisco. 

Architect— Chas.  F.  Strothoff,  2274  15th 
St.,  S.  F.  $4000   each 


FLATS 

(1953)      E  THIRTY-NINTH  AVE  318  & 

34  4   S  Balboa.     Two   two-story  and 

basement    frame    flats     (2    flats    In 

each  building). 
Owner — BenJ.    Schmler,     1766    O'Farrell 

St.,  San  Francisco. 
Architect — ^None,  $7000  each 
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Saturday,  May  9,   1923 


APARTMENTS 

(1954)  E  VALENCIA  125  N  Twenty- 
first.  Three-story  and  basement 
frame    (10)   apartments. 

Owner — Peter  E.  Lynch,  2898  Mission 
St.,  San  Francisco. 

Architect — G.  A.  Berger,  261  Valencia 
St.,    San    Francisco.  $17,000 


(1955)  NE  CABRILLO  AND  TWENTY- 
fifth  Ave.  Two-story  and  basement 
frame  (4)   flats. 

Owner — Mrs.  E.  Carlysle,  795  25th  Ave., 

San  Francisco. 
Architect — A.    Carlysle,    795    25th    Ave., 

San  Francisco. 
Contractor — Thos.    Hamill,    6140    Geary 

St.,    San    Francisco.  $15,000 

BUILDING 

(1956)  SW  HOLYOKE  125  SE  Felton 
SE  25.\SW  120  Lot  33  Bile  35,  Rail- 
road Ave.  Hd.  Assn.  All  worli  for 
one-story  and  basement  frame 
building. 

Owner — N.      T.     Giacomini.      3340      San 

Bruno  Ave.,   San   Francisco. 
Architect — None. 
Contractor — M.     Bruech,      600     Charter 

Oalc   Ave.,   San   Francisco. 
Filed   May    2,    '25.      Dated   May    2,    '25. 

Owner  to  pay  all  bills 

Usual   35   days Balance 

TOTAL  COST,  $4175 
Bond,  none.  Limit.  90  days.  Forfeit, 
$2.50.     Plans   and   specifications   filed. 


FLATS 

(1957)     S  LOMBARD  16£-3  W  Stockton 
W  20xS  68-9.     All  wnrk   except  in- 
terior painting  for  two-story  frame 
flat  building   (top  flat  In  rouEh). 
Owner — Josepli  and  Angelina  Burratato 

1808   Powell   St.,   San   Francisco. 
Architect — None. 
Contractor — Farnocchia      &      Co.,      1814 

Powell   St.,  San  Francisco. 
Filed  May  2.  ■25.     Dated  Oct.  16,  '24. 

Roof  on $1350 

Brown   coated    1350 

Completed    1350 

Usual   35  days 1350 

TOTAL  COST,  $5400 
Bond,  limit,  40  days.  Forfeit,  none. 
Plans  and  specifications  filed. 


BUILDING 

(1958)      SE    MISSION    203-4    SW    Ninth 
SW    30    SE    90    SW    28-4    SE    10    NE 
58-4    NW    100.      All    work    for    one- 
story  Class  C  building  building. 
Owner — David    Devoto. 
Architect — Joseph  L.  Stewart,  703  Mar- 
ket St.,  San  Francisco. 
Contractor — J.   S.   Sampson,   681   Market 

St.,   San  Francisco. 
Filtd  Mav  2,  '25.     Dated  April  30,  '25. 
Roof  timbers   in  and  sheeted  .$5075.00 

Completed  and  accepted 2537.50 

Usual    35    days 2537.50 

TOTAL  COST,  $10,150.00 
Bond,  $5075.  Sureties,  J.  H.  McCallum 
and  Albert  Wright.  Limit  60  days. 
Forfeit,  $20.  Plans  and  specifications 
filed. 


FLATS 

(1959)  S  BAY  93-9  W  Broderick.  Two- 
story  and  basement  frame  (2)  flats. 

Owner — Theo.  J.  De  Hay,  1270  Chestnut 
St.,   San   Francisco. 

Architect — Theo.  J.  DeHay,  1270  Chest- 
nut  St.,    San    Francisco. 

Contractor — Theo.  J.  DeHay,  1270 
Chestnut   St.,    S.   F.  $6000 


DWELLINGS 

(1960)  SW  OAKDALE  75  and  100  SE 
Mendell.  Two  one-story  and  base- 
ment frame  dwellings. 

Owner— T.  F.  Loftus,  2111  Baker  St., 
San  Francisco. 

Architect — None.  $2500  each 


DWELLING 

(1961)  E  EIGHTH  AVE  144-6  S  Law- 
ton.  One-story  and  basement  con- 
crete dwelling. 

Owner — L.  M.  Bettman,  Room  303,  46 
Kearny   St.,    San    Francisco. 

Architect — Lamont  &  Young,  25-A  Del- 
mar  St.,  San  Francisco.  $5000 


ALTERATIONS 

(1962)  NO.  4744  GEARY.  Raise  and 
remodel  for  store  and  flat;  stucco 
exterior,   etc. 

Owner — Louis  I.  Boggio,  4738  Geary  St., 
San  Francisco. 

Architect — None. 

Contractor — Alfred  S.  Gough,  10  Wash- 
burn  St.,   San  Francisco.  $2000 


REPAIRS 

(1963)  NO.  55  FREMONT.  Repair  fire 
damage   to    lofts. 

Owner — A.  F.  Weil,  40  First  St.,  San 
Francisco. 

Architect — None. 

Contractor — Barrett  &  Hilp,  918  Harri- 
son St.,  San  Francisco.  $7000 


DWELLING 

(1964)      W    JULES    75    N    De    Montford. 

One-story      and      basement      frame 

dwelling. 
Owner— John    P.    McCall,    3611    Mission 

St.,   San   Francisco. 
Architect — None.  $4000 


FLATS 

(1965)      W    SIXTEENTH    250     S    Army. 

Two-story  and  basement  frame  (2) 

Hats. 
Owner — Maurice    O.    Dowd,    720    Balboa 

St.,   San   Francisco. 
Architect — None.  $9000 


ADDN.  TO  APTS. 

(1S66)  NW  23RD  &  DOLORES  STS. 
One-story  addition  for  apartments 
(now  under  construction). 

Owner — E.    Bernhardt,    3706   23rd    St. 

Architect— N.  W.  Mohr,  4405  20th  St. 

Contractor — A.  Bernhardt,  2406  22nd 
Ave.  $2000 


RAISE   DWG.,    ETC. 

(1967)     W.     DORE     175     S    HARRISON. 

Raise  dwelling,  one-story  addition, 

concrete    flooring. 
Owner^Geo.    L.    Verhaghen,    232    Dore 


St. 
Architect — None. 


$2000 


FIREPROOF    WALLS,    ETC. 

(196S)  641-645  GOLDEN  GATE  AVE. 
Fireproofing  walls  and  ceilings 
for  vulcanizing  shop;  cement  floor. 

Ov.  ner — M.    Weinan,    91    4th   St. 

Architect — None. 

Contractor— J.  J.  Delucchi,  1526  Powell 
St.  $2000 


STORES. 

(1969)    N   LOMBARD    100   W   STEINER. 

One-story  frame  stores. 
Owner — W.  A.  Savage,  5745  Geary  St. 
Architect — C.  O.  Clausen,  Hearst  Bldg 
$13,000 


APARTMENTS. 

(1970)    W    THIRD    125    N    THORNTON. 

Three-story    and    basement    frame 

(S)    apartments. 
Owner — A.    Filippi,    5170   Third    St. 
Architect — G.    A.    Berger,    261    Valencia 

St.  $20,000 


APARTMENTS. 

(1971)    NW    CASTRO    AND    ALVARDO 

Sts.     Three-story  and  basement  (5) 

apartments. 
Owner — James    Smith,    914    Folsom    St. 
Designer — M.    J.    Hansen,    Civic    Center 

Hotel,   City.  $12,000 


APARTMENTS. 

(1972)   SE  LINCOLN  WAY  &  2ND  AVE. 

Two-story    and      basement      frame 

(10)   apartments. 
Owner— Fred    Warden,    1515    11th   Ave. 
Architect — J.     C.     Hladik,       Monadnock 

Bldg.  $15,000 


APARTMENTS. 

(1973)  SE  CLEMENT  AND  8TH  AVE. 
Three-story  and  basement  frame 
(12)    apartments. 

Owner — J.   M.    Boscus,   339   Clement  St. 
Architect  —  J.    C.    Hladik,    Monadnock 
Bldg.  $18,000 

WOOD    BUNTCERS. 

(1974)  E  POTRERO  AVE.,  200  N 
Army.     Construct  wood  bunkers. 

Owner — Acme    Gravel    Co. 

Architect  —  R.    R.    McLeran,    Williams 

Bldg. 
Contractor — R.  W.   Dittlefield.  357   12th 

St.,   Oakland.  $15,000 


DWELLINGS. 

(1975)  N^V  EDINBURGH.  150  175  200 
and  225  SW  Russia.  Four  1-story 
and    basement    frame    dwellings. 

Owner— R.    N.    Gibson.    55    5th    St. 

Architect  and  Contractor — R.  N.  Gib- 
son,   55    5th    St.,  $3000    each 


SHOP. 

S    MISSION    176-S    E    lOTH.      One-story 

brick  shop. 
Owner — A.  Devoto,  Santa  Rosa,  Calif. 


Architect — J.  L.  Stewart,  Claus  Spreck- 

els  Bldg. 
Contractor  —  J.    S.    Sampson    Co.,    681 

Market  St.  $10,000 


APARTMENT  BLDG. 

(1976)  N  WASHINGTON  107-11  W 
Kearny  W  33-7X.V  137-6.  Four- 
story  and  basement  steel  frame 
apartment  bldg. 

Owner — Alfred  W.   Lai. 

Architect — Albert    J.    Fabre,    Ernest    H. 

Hildebrand,   110   Sutter  St.,   S.  P. 
Contractor — G.   P.   W.   Jensen,   320  Mar- 
ket St.,  S.  F. 
Filed  May  4,   1925.  Dated  Apr.   23,  1925. 

Steel     frame    up     $10,000 

Concrete   work   completed   and 

root    sheathing    on     10,000 

Brown  coated   10,000 

Standing   finish    up   and   doors 

hung    10,000 

Completed  and  accepted 9,005 

Usual     35     days     16,335 

TOTAL  COST,  $65,340 
Bond,  sureties,  forfeit,  none.  Forfeit, 
$40  day.  Limit,  130  days.  Plans  and 
specifications  filed. 

FRAME     BLDG. 

(1977)  NW  FRANCISCO  &  STOCKTON 
W  26xN  50.  Ail  work  except 
shades,  lighting,  fixtures  for  2- 
story  and  basement  frame  bldg. 

Owner — Michele  Latorre. 

Architect  —  Paul  F.  DeMartlnl,  946 
Broadway,  S.  F. 

Contractor — Pat  Warden,  San  Bruno, 
Calif. 

Filed  May  4,   1925.  Dated  Apr.  21,  1925. 

Second    story    joists    laid     $1000 

Frame    up     1335 

Brown    coated     2335 

Completed   and    accepted    2335 

Usual     35     days     2345 

TOTAL    COST,    $9350 

Bond,    $4700.      Sureties,    Chas.    E.   &    H. 

L.  Reinhart.     Forfeit,  none.     Limit,  100 

days.      Flans    and    specifications    filed. 


FRAME  BLDG.  ■&  GARAGE. 
(1978)  LOT  23  BLK  12  ST  FRANCIS 
Wood.  All  work  ex:cept  finish 
hdw.,  electric  fixtures,  window 
shades  and  linoleum  two-story  and 
basement  frame  building  and  sep- 
arate garage. 
Owner — A.     R.    and    Ruby    M.    Atwood, 

750   Sutter  St.,  S.  F. 
Architect — Masten    &    Hurd,    278    Post 

St..   S.   F. 
Contractor — Nels  P    Johnson,  1934  Fol- 
som St.,  S.  F. 
Filed  May   4,  1925.  Dated  Apr.   29,  1925. 

Frame    up     $2815.. 

Brown   coated    2815 

Completed    and    accepted     ....   2815 

Usual    35    days    2816 

TOTAL  COST,  $11,260 
Bond.  $5630.  Sureties.  Chas  Monson  & 
N.  G.Nienholz.  Forfeit,  $5  day.  Limit, 
none.     Plans  and   specifications   filed. 


DWELLING. 

(1979)    E   SAN    JOSE    AVE.,    25    S   LIE- 
big.  One-story  and  basement  frame 
dwelling. 
Owner — Antonio  Cabria,  P.  Dimassimo, 

3115    San    Jose    Ave.,    S.   F. 
Architect — None. 
Contractor — J.   Johnson  and   L.  Erlend- 

son.  955  Post  St.,  San  Francisco. 
Filed  May   4.   1925.   Dated  Apr.   29,   1925. 

Roof    on     $ 

Brown    coated    

Completed    and    accepted    

Usual    35    days    

TOTAL  COST,  $ 

Bond,    sureties,    forfeit,      limit,      none. 
Plans   and   specifications   filed. 

FLAT  BLDG. 

(19S0)  LOT  26  &  E  ^  LOT  27,  BLK 
16,  Crocker  Amazon  Tract.  Two- 
story  and  basement  residential 
flats  bldg. 

Owner — Wm.    Gilheany,    345    Rolph    St., 

Architect — F.    R.    Collins,      1032      Hyde 

St.,   S.  F. 
Contractor — Stoneson    Bros.    &    Thorin- 

son,   3835    Mission   St.,   S.   F. 
Filed   May   4,    1925.    Dated   May   2,    1925. 
Foundation      completed      and 

frame     up     $2487.50 

Enclosed    and    plastered     2487.50 

Completed    and   accepted    ....    2487.50 

Usual    3"i    days    2487.60 

TOTAL  COST.  $9950 
Bind.  $497.1.  Sureties.  The  Greater 
City  Lumber  Co.  Forfeit,  $10  day. 
Limit,  120  days.  Plans  and  specifica- 
tions  filed. 
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RESIDENCE  „   ,„  „ 

O'.iSl)  S  SAN  PABLO  AVE  40  W  Por- 
lola  Drive.  Two-story  and  base- 
ment i'ranie   residence. 

Owner — R.  H,  Kelly,  57  Grattan  St.,  San 
Francisco.  „   ,, 

Architect— R.  R.  Irvine,  736  New  Call 
Bldg.,  San  Francisco.  $6000 


ALTERATIONS  „    „^ 

(1982)      NO.    835-837    DIVISADERO    ST. 

Alterations,    raising    building;    new 

roof;  change  store  fronts. 
Owner — H.   S.    Furmore,    839   Divlsadero 

St.,  San  Francisco. 
Architect — None. 
Contractor — A.    Gold,    2431   Fillmore    St., 

San  Francisco.  $8375 


SOCIAL  HALL 

(1983)  S  HATES  156-3  W  Lyon.  One- 
story   frame  social  Hall. 

Owner — The  Presiding  Bishop  of  the 
Church  of  Jesus  Christ  of  Latter 
Day  Saints,  1649  Hayes  St.,  S.  F.^ 

Architect — None. 


DWELLING 

(1984)  W  THIRTY-FIFTH  AVE  100  N 
Anza.  One-story  and  basement 
frame  dwelling. 

Owner — S,  A.  Schwartz,  2945  Pacific  Av 

San   Francisco. 
Architect — Henry      Shermund,      Hearst 

Bldg.,  San  Francisco.  $4000 

INDUSTRIAL   PLANT 

(1985)  NO.  569  TENTH.  Two-Story 
frame  industrial  plant  in  rear  of  lot 

Owner — Atlas  Mortar  Co.,  424  Holbrook 
Bldg.,  San  Francisco. 

Architect — None. 

Contractor — R.  E.  Tremoureux,  424  Hol- 
brook Bldg.,  S.  P.  $1000 


RESIDENCE 

(1986)      COR.  BRUSSELS  AND  FELTON 

Two-story  frame  residence. 
Owner — Joe  Blum,  212  Silliman  St.,  San 

Francisco. 
Architect— None.  $3000 


TENEMENT  HOUSE,  ETC. 
(19S1)   NW   MISSION   &  Richland   Ave., 
N    GO    thence   SO"   32'   W   100   thence 
99°    28'   S   50   thence   80°    32'  E   100. 
All  work  for  3-story  and  basement 
tenement  house  and  store  bldg. 
Owner — Michael  &   Rose  Demenio. 
Architect — Mark  T.  Jorgensen,  110  Sut- 
ter St.,  S.   F. 
Contractor — W.    E.      McDonough,      225 

Powell    St.,    S.    F. 
Filed  May  5,   1925.   Dated  Apr.   27,   192B. 
Payments,    on   or   before   10th   of 

each     month     75% 

Usual    35    days    25% 

TOTAL  COST,  $23,500 
Bond.  $23,500.  Sureties,  American  Sur- 
ety Co.  Forfeit,  $25  day.  Limit,  125 
days.      Plans   and   specifications   filed. 


ALTERATIONS. 

(1992)   SE  MONTGOMERY  &  PINE,  256 

Montgomery.      Alterations    to    3rd 

floor    (except  lighting  fixtures)   of 

bldg. 
owner — The    Russell   Colvin      Co.,      256 

Montgomery   St. 
Ai  chitect — None. 
Contractor — The    Fink    and      Schindler 

Co.,    226    13th    St.,    S.    F. 
Filed  May  5,   1925.  Dated  Apr.  29,   1926. 
Electric  work  roughed  in  and 

new    partitions    of   at    least 

1/2    of  premises   In  place.  ..  .$2500.00 
Completed     and     accepted     .  .    2592.50 

Usual   35   days    1617.50 

TOTAL  COST,  $6790 
Bond,  sureties,  none.  Forfeit,  $25  day. 
Limit,  22  days.  Plans  and  specifica- 
tions filed. 


DWELLING 

(1987)  S  STATE  300  W  Castro.  Two- 
story  and  basement  frame  dwelling. 

Owner — J.    Strassner,    83    State    St.,    San 

Francisco. 
Designer— Geo.  F.  Balliet,  4184  17th  St., 

San  Francisco. 
Contractor— Fred  Balliet,  4184   17th  St., 

San  Francisco.  $7000 

FLATS. 

(1988)  W  36TH  AVE.,  226  250  N  Ful- 
ton. Two  2-story  and  basement 
frame    (2)    flats. 

Owner  —  Little-Chrlstensen,     1442     8th 

Ave. 
Architect — None.  $6000  each 

BLDG.    &  GARAGE. 

(19S9)    LOT    19    PLK    3,      St.      Francis 
Wood.       Two-story    and    basement 
frame  bldg.  and  garage. 
Owner — John    and    Rose    Hepburn,    219 

Clayton   St.,  S.   F. 
.\rchitect — B.  Cooper  Corbett,  1720  Pa- 
cific   Ave.,    S.    P. 
Contractor — Mangels      Brothers,       4792 

Mission   St.,   S.   P. 
Filed  May   5,   1925.  Dated  Apr.   29,   1925. 

Roof    rafters    in    place    $2698.50 

Brown     coated     2698.50 

Completed  and   accepted    2698.50 

Usual    35    days 2698.60 

TOTAL  COST,  $10,794 
Bond,  sureties,  forfeit,  none.  Limit, 
90  days.  Plans  and  specifications 
filed. 

FRAME    BLDG. 

(1990)  NW  MISSION  82-61  NE  Niagara 
Ave  NE  120  NE  50  SE  107-50  SW 
51-54  Ptn  lot  7  blk  4  West  End 
Map  1.  All  work  except  plaster- 
ing, fire  escape,  finish  hdw., 
shades  and  chandeliers,  3-story 
frame  bldg. 
Owner — James    Mancuso,    5172    Mission 

St.,    S.    F. 
Architect — J.   A.   Porporato,  619   Wash- 
ington   St.,   a    P. 
Contractor — John    P.    Cuneo,    101   Ama- 
zon Ave.,  S.  P. 
Filed  May  5,   1925.   Dated  Apr.   18,    1925. 

Rough    frame   up    $3000 

Ready    for     lathing     3300 

Completed    and    accepted     ....   3525 

Usual     35     days     3875 

TOTAL  COST,  $13,700 
Bond,  $7000.  Sureties,  Wm.  DeMartlnl. 
Forfeit,  none.  Limit,  90  days.  Plans 
and   specifications  filed  . 


DWELLING 

(11193)  S  ATHENS  223.21  E  Naples. 
One-story  and  basement  frame 
dwelling. 

Owner — E.  J.  Hargrave,  1106  Laguna 
Ave.,   Eurlingame. 

Architect — E.  J.  Hargrave,  1106  Laguna 
Ave.,  Eurlingame. 

Contractor — E.  J.  Hargrave,  1106  La- 
guna  Ave.,    Burlingame.  $6950 


DWELLING 

(1991)  W  MADRONE  180  S  Taraval. 
One  and  one-half-story  and  base- 
ment   frame  dwelling. 

Owner — Mrs.  Harry  M.  Michelsen,  1804 
Cabrillo  St.,  San  Francisco. 

Architect  —  Harry  M.  Michelsen,  1804 
Cabrillo  St.,  San  Francisco. 

Contractor— Keilly  &  Nemetz,  513  Call 
Bldg.,  San  Francisco.  $6000 


STORES 

(1995)   W  MISSION  141  S  Twenty-ninth. 

One-story  concrete  stores. 
Owner — Alfred     Meyer     and  Roy     Van 

Vleit,  Alexander  Bldg.,  S.  F. 
.\rchitect — Samuel  Lightner  Hyman  and 

A.  Appleton,   68  Post  St.,   S.  F. 
Contractor — I.  M.  Sommer     &     Co.,     901 

Bryant  St.,  San  Francisco.         $5000 


DWELLING 

(1996)      NW     DEWEY     BLVD.     360  SW 

Pacheco.     Two-story  and  basement 

frame  dwelling. 
Owner— Alice    M.    Field,    773    24th    Ave., 

San    Francisco. 
Architect — None. 
Contractor— Fred  N.  Field,  773  24th  Av., 

San  Francisco.  $8000 


Owner — Alden  Ames,  3028  Clay  St.,  San 

Francisco. 
Architect — Warren    Charles    Perry,    260 

California  St.,  S.   F. 
Contractor — Moore  &  Madsen  77  O'Far- 

rell   St..    S.    F.  $5000 


GARAGE 

(2U01)      H.A.YES    &      FILLMORE      STS. 

Erect   private  garage. 
Owner — Sisters   of   the     Holy     Family, 

premises. 
.\rchitect — None. 
Contractor — P.   J.    Hurley,   146   Herman 

St.,   San  Francisco.  $1000 


DWELLING 

(1997)  E  NATICK  155  S  Chenery.  Two- 
story  and  basement  frame  dwelling 

Owner — W.  R.  Koch,  366  Arlington  St., 
San  Francisco. 

Architect — None.  $3000 


DWELLING 

(1998)      NW    PARIS    78-5    NW    Amazon. 

1-story  and  basement  frame  dwlg. 
Owner — Edw.   J.   McEvoy,   4539   Mission 

St.,    San    Francisco. 
Architect — None.  $2500 


ALTERATIONS    ETC. 

(1999)  3498  JACKSON  STREET.  Gen- 
eral alterations  and  repairs  for 
residence. 

Owner — Alfred  Eames,  34981  Jackson 
St..    S.'in    Francisco. 

Architect  —  Nathaniel  Blaisdell,  255 
California  St.,  San  Francisco. 

Contractor  —  Moore  and  Madsen,  77 
O'Farrell    St.,    S.    F.  $3500 


GARAGE    ETC. 

(2000)  3028  CLAY  STREET.  Brick  & 
concrete  private  garage;  change 
residence   front;   add   bath. 


MORTAR  PLANT 

(2002)      569     TENTH    STREET     'rear). 

2-story  frame  mortar  plant. 
Owner — Atlas  Mortar  Co.,  424  Holbrook 

Bldg.,  San  Francisco.  "^ 

Architect — None. 
Contractor  —   R.   E.   Tremoureaux,   424 

HolbrooM    Bldg.,    S.   F.  $1000 


REMODEL 

(2U03)  1020  MARKET  STREET.  Re- 
model for  stores. 

Owner — Mission  Distributing  Co.,  927 
Larkin    St.,    San    Francisco. 

.Architect — None. 

Contractor — Sass  &  Son,  134  St.  Anne 
St.,    San    Francisco.  $1260 


DWELLING 

(2004)      E   TWENTY-EIGHTH  AVE  250 

N    Vicente.    1-story    and    basement 

frame   dwelling. 
Owner — M.  H.  Seid,  1871  Sacramento  St 

San   Francisco. 
.■\rchitect — None. 
Contractor — Johnson   &    Erlendsen,   956 

Post  St.,  S.  F.  $4000 


DWELLING. 

(2005)    E  28TH  AVE.,  275   N  VICENTE. 

One-story    and      basement      frame 

dwelling. 
Owner— E.  Dowd,  2418  Van  Ness  Ave. 
Architect — None. 
Contractor — Johnson    and       Erlendsen, 

956   Post  St.  $4000 


DWELLING. 

(2006)    B    35TH    AVE.,    210    S    Balboa. 

Two-story    and      basement     frame 

dwelling. 
Owner — J.   M.   Peters,   797   35th  Ave. 
Architect — None.  $5000 


WAREHOUSE. 

(2007)  S  WELCH  90  W  Zoe.  One-story 
frame   warehouse. 

Owner — Wehrll    Bros.,    17    Spear    St. 
Architect — None.  $3260 

DWELLINGS. 

(2008)  E  2STH  AVE.,  175  200  N  Vi- 
cente. Two  1-story  and  basement 
frame  dwellings. 

Owner — George   Rehn,   1979  Mission  St. 
Architect — None. 

Contractor — Johnson  &  Erlendsen,  966 
Post    St.  $4000    each 


FLATS. 

(2009)  E  CLAYTON  211-8  N  Ashbury. 
Two-story  and  basement  frame  (2) 
flats. 

Owner — Glen    A.    &    Mary    A.    Ball,    4S9 

21st  Ave. 
Architect — None, 
Contractor— Ira  W.  Coburn,  712  Hearst 

Bldg.  18500 

DWELLI.NG. 

(2010)  W  22.NrD  AVE  275  S  KIRKHAM. 
One-story  and  basement  frame 
dwelling. 

Owner — L.    S.    Ross,    1440    16th   Ave. 
.Architect — None. 

Contractor — D.   W.  Ross,   180  Jessie  St. 
$3000 


FLATS 

(2011)     E  CENTRAL  AVE.  100  N  Hayes. 

2-story   and   basement     frame      (4) 

flats. 
Owner — Ada  E.  Roberts,  742  Fulton  St., 

San    Francisco. 
Architect — None. 
Contractor — B.    W.    Demarais    &    Sons, 

732    Page   St.,    S.   P.  $14,600 


DWELLINGS 

(2012)  E  TWENTY-EIGHTH  AVE.  100, 
125,  150,  225  N  Vicente.  Pour  1- 
story  and  basement  frame  dwlgs. 

Owner — Johnson  &  Erlendsen,  968  Post 
St.,   a   P. 

Architect — None.  Each  $4000 
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HOTEL 

(2013)  NW  SACRAMENTO  and  Stock- 
ton Sts.  3-story  reinforced  con- 
crete  hotel. 

Owner — W.    D.    Brown,    4202    California 

St.,    S.   F. 
Architect — None. 
Contractor  —  H.    A.    Hogrefe,    273    20th 

Ave.,   S.  F.  127,500 

RESIDENCE 

(2014)  S  PACIFIC  AVE.  160  VV  Baker. 
2-story  and  basement  frame  resi- 
dence. 

Owner — Mrs.    Louise    Biake    Smith,    304 

Walnut  St.,  S.  F. 
Architect— Henry  Gutterson,  520  Powell 

St.,    S.    F. 
Contractor  —  H.   Papenhausen,   532  3rd 

Ave.,  S.  F.  $10,000 


FLATS 

(liOlS)  W  SCOTT  00.  75.  100  N  BAY. 
Three  2-story  and  basement  frame 
Hats,    (2   flats    in    each   Liuiiding). 

Owner — Meyer  Bros.,  1  Montgomery  St. 
San  Francisco. 

Architect — None.  Each  JiOOO 


FACTORY 

(2016)  W  NINTH  192  S  Howard.  2- 
story  and  mezzanine  floor  concrete 
factory.  „  „ 

Owner — L.  A.  Giacobbi  &  Son,  150  Post 

Engineer  and  Contractor — J.  H.  Hjul, 
128  Russ  St.,  S.  F. 


$15,000 


FACTORY 

(2017)      W   SIXTH   25   S  Harrison.       1- 

story  and  mezzanine  floor   concrete 

factory. 
Owner— C.    A.    Chaquette. 
Engineer   and    Contractor — J.    H.    HJul, 

128    Russ    St.,    S.    F.  $12,000 


BUILDING  „     ,„^„    „ 

(2018)  MARIPOSA,  KANSAS,  17TH  & 
Rhode  Island  Sts.  1-story  steel 
frame  and  reinforced  concrete 
transportation    building. 

Owner — University  of  California,  Berk- 
eley, Calif.  ,„„„   ^ 

Architect — Geo.  De  Colmesnil,  1607  Do 
Young  BIdg.,  S.  F.  ,         ,„„ 

Contractor  —  MacDonald  &  Kahn,  130 
Montgomery   St.,  S.  F.  $100,000 

DWELLING  .  „ 

E  SAN  BENITO  WAY  168 TSI  Sv.  Francis 

Blvd.     2-story  and  basement  frame 

dwelling.  ^    „„„ 

Owner — Mr.  and  Mrs.  A.  R.  Atwood,  278 

Post  St..    S.   F. 
Architect — Hasten  &  Hurd.  278  Post  St. 

San  Francisco. 
Contractor — Nels  P.  Johnson,   1934  Fol- 

som    St.,    S.    F.  $8000 

BUNGALOW 

(2019)  NW  EDNA  AND  FLOOD  AVE. 
W  25  X  N  75,  ptn.  Lots  42,  43,  44, 
Bik.  19,  Sunnyside.  All  work  for 
1-story    frame    bungalow. 

Owner — John   D.   McCarthy. 

Architect — None. 

Contractor — James  Arnott  &  Son,  235 
Granville  Way,  S.  F. 

Filed  May   6,   1925.   Dated  Apr.   14,   1925. 

30   days   after   frame   is   up 25% 

30  days  after  brown  coated 25% 

30  days  after  completed  &  acptd..26% 

Usual   35  days    25% 

TOTAL    COST,    $4100 

Bond,    sureties,    none.      p''orfeit,    $10.00. 

Limit,    90    days.      Plans    and    speclflca- 

tions   filed. 


APT.    HOUSE. 

(2020)  S  17TH  75  E  CASTRO  E  25xS 
100.  Plumbing,  drainage  and  gas 
fitting  3-story  frame  store  and 
apartment    house. 

Owner — Hahn    and    Co. 

Architect — Kuhn  &  Edwards,  833  Mar- 
ket St.,  S.   F. 

Contractor — Monihani  &  Slavin,  249 
Natoma    St.,    S.    F. 

Filed  May   6,   1925.   Dated  Apr.   23,  1926. 
I'lumbing   rouglied    in   and   tubs 

in    place    $1500 

Completed    and   accepted    750 

Usual    35    days     750 

TOTAL  COST,   $3000 

Bond,     $3000.       Sureties,     Fidelity       and 

Deposit  Co.  of  Maryland.  Forfeit,  none. 

Limit,    90    days.      Plans    and    specifica- 
tions  filed. 


FRAME   BUILDING. 

(2021)  S  MCALLISTER  149-4V4  B 
Baker  E  27-6x137-6.  Frame  build- 
ing. 

Owner — I.  Franuslcb,  1442  Fillmore  St., 
S.   P. 


Architect — None. 

Contractor    —    N.    J.    Nelson,    354    29th 

Ave.,   S.  F. 
Filed   May   6,    1925.   Dated  May   6,   1925. 

Frame     up     |5260 

Brown   coated    6260 

Completed  and  accepted   6260 

Usual    35    days     6250 

TOTAL  COST,  $21,000 
Bond,  $21,000.  Sureties,  Edwin  T.  Pet- 
erson and  P.  A.  Caristedt.  Forfeit, 
none.  Limit,  Sept.  5,  1925.  Plans  and 
specifications  filed. 


STORE  BLDG.,   ETC. 

(2022)    W    MISSION    141    S    29TH.      Re- 
moval  of   old   bldg.  ■&   construction 
of    1 -story    concrete      and       frame 
store  bldg. 
Owner    —    Alfred    Meyer    &    Roy    Van 

Vleit,    Alexander    Bldg.,    a    F. 
Architect — Samuel    L.    Hyman    and    A. 

Appleton,   68   Post  St.,   S.   F. 
Contractor — I.    M.    Sommer    &    Co.,    901 

Bryant    St.,    S.    F. 
Filed   May    6,    1925.    Dated   May   5,    1925. 
Concrete    walls    complete      and 

roof   on    $2860 

Completed   and    accepted    2S50 

Usual    35    days    1900 

TOTAL  COST,  $7600 
Bond,  $3800.  Sureties,  Hartford  Acci- 
dent and  Indemnity  Co.  Forfeit,  none. 
Limit,  60  days.  Plans  and  specifica- 
tions   filed. 


APRIL    BUILDING    SUMMARY 


SAN  FRANCISCO  CODNTT 


Following  is  a  report  of  San  Fran- 
cisco building  operations  for  the  month 
of  April,  1926,  as  shown  by  the  records 
of  the  Bureau  of  Building  Inspection: 
Class  Number  Est.  Cost 

"A"  2  $    400,000 

"B"  3  1,130,000 

"C"  21  758,600 

Frames  467  2,712,155 

Alterations  498  446,726 

Public  3  655,250 

TOTAL  994  6,102,731 


RELEASE    OF    BLDG.    CONTRACr 


SAN    FRANCISCO     COUNTY 


May  6,  1925— S  GEARY  75  W  John- 
ston Lot  4  Blk  2  Johnston  Tr. 
Willis  S.  &  Earl  H.  Farnsworth 
to    Cox   Bros.,    Inc 


COMPLETION  NOTICES 


SAN  FRANCISCO   COUNTY 


Recorded  Accepted 

April  29,  192.';— E  THIRTY'-FOURTH 
Ave  425  and  400  N  Geary  known  as 
426,  428,  422,  424  34th  Ave.,  50x75. 
(3ustaf  R  Johnson  to  whom  it  may 
concern April  29,   1925 

April  29,  1925— W  ROLPH  LOT  27 
Blk  21.  Wm.  Ripley  to  Henry 
Erickson    April  29,  1925 

April  29,  1925 — S  LOMBARD  30  W 
Broderick  W  25xS  87-6.  Ferdinando 

Tani  to   whom  it  may  concern 

April    25,    1925 

April  29,  1925— N  CABRILLO  60  E  fm 
29th  Ave  No.  2738  Cabrillo.  Jacob 
Ozanic  to  whom  it  may  concern... 
April    29.    1925 

April  29,  1925— N  TWENTY-SIXTH 
132-6  W  Church.  Wilbur  C  Parker 
to    whom    it    may    concern    — 

April  29,  1925— W  TWENTY'-NINTH 
Ave  125  N  Cabrillo  N  25xW  120. 
Wm  A  Miller  to  whom  it  may  con- 
cern  April    28,    1925 

April  29.  1925 — LOT  10  BLK  5,  St. 
Francis  Wood.  Homes  Loan  Corp 
to  Henry  Papenhausen .  .Apr.  28,   1925 

Aiiril  29,  1925— N  NORIEGA  32-6  W 
18th  Ave  W  25xN  75.  Edward  D 
Swift  to  whom  it  may  concern... 
April    28,    1925 

April  29,  1925— E  EUREKA  124  N 
18th  N  25xE  125.  Henry  J  Downie 
to  Eric  Dahlberg April  28,   1925 

April  29,  1925— W  MOSCOW  250  S 
Persia  S  25xW  100  Ptn  Excl  Hd. 
Ass'n.  Joseph  Brown  to  whom  it 
may  concern April  28,   1925 

-■Vpril  29,  1925— W  MOSCOW  275  S 
Persia  Ave  S  25xW  100.  Joe  Brown 
to  whom  it  may  concern  .  .Apr.  28,  '25 

.«tirll  29,  1925— GOLDEN  GATE  PARK 
in  W  ptn  thereof  alg  Great  High- 
way. The  Board  of  Park  Com- 
missioners  to   Barrett   &   Hilp 

March  6,  1925 


April  29,  1925— LOT  35  BLK  23. 
Crocker  Amazon  Tract.  A  A  Foster 
to  Wm  H  Grahn April  20.  1925 

April  30,  1925— LOT  20  BLK  13. 
Crocker  Amazon  Tract.  Gustave 
John  to  National  Builders. Apr.  30.  '25 

April  29.  1925— S  GREEN  223  E  Pierce 
S  107-lOxE  25.  Beatrice  J  Trefts 
to  M  C  Ingraham April  27.   1925 

April  29,  1925— NW  NINETEENTH  & 
Texas    N    50xW     100.        Annie      G. 

Scharetg    to    Gustaf    Heden     

April    28,    1925 

April  38,  1925— NW  BATTERY  AND 
Sacramento  W  275  x  N  119-6.  Fed- 
eral Reserve  Bank  of  S.  F.  to  Dahl- 
strom  Metallic  Door  Co.,  comple- 
tion, April  18,  1925;  and  Ne  Page 
McKenny  Co.,  completion  April  27,  '25 

April  30,  1925  —  NE  ST.  FRANCIS 
Blvd.  and  San  Fernando  Way,  E  100 
N  65  W  100  S  to  beg.  A.  R.  Mc- 
Cullough  to  C.  Lindberg.  .Apr.  28,  '25 

April  30,  1925— NE  ONONDAGA  AVE. 
and  Otsega.  Arthur  Holi  to  Sor- 
occo    Brothers    April    12,    1925 

.\pril  30,  1925— N  HOLLOWAY  AVE. 
75  W  Brighton  218  Holloway  Ave. 
James  Bernie  to  whom  it  may  con- 
cern        April    30,    1925 

April  30,  1925 — 734,  738,  742  JOOST 
Ave.  N  Joost  Ave.  200,  225,  250  W 
Genessee.  G.  R.  Vertner  and  G.  H. 
Hartzell  to  whom  it  may  concern 
Not  given 

April  30,  1925— S  TOLEDO  WAY  156.- 
285  E  Pierce  S  76-83  E  29-75  N 
77-723  W  29-771.  Dr.  F.  A.  Gaw- 
thorne  to  whom  it  may  concern 
April    29,    1925 

April  30,  1925— N  BALBOA  82-6  K 
25th  Ave.  E  25  x  N  115-4.  Dr.  F. 
A.  CJawthorne  to  whom  it  may  con- 
cern        April    29,    1925 

April  30,  1925  —  NE  PARIS  200  SW 
Italy  Ave.  50  x  100.  F.  G.  Pfeifer 
to  whom  it  may  concern.  .Apr.  30,  '25 

April  iO,  1925  —  S  GREEN  225  E 
Pierce  S  107-10  x  E  25.  Beatrice  J. 
Trefts  to  M.  C.  Ingraham.  .Apr.  27,  '25 

April  30,  1925— S  MONTEZUMA  275 
W  Shotweli  W  25  X  S  70  Ptn.  Gift 
Map  3.  Lamira  C.  Westlake  to 
whom   it  may  concern .  .April   30,  1925 

April  30,  1925 — 750,  752  CABRILLO. 
Kenneth  H.  McKenzie  to  whom  it 
may   concern    April   29,   1925 

April  30,  1925— W  FORTY-SECOND 
Ave  200  E  Clement  S  75xW  107-6. 
Moses  Little  and  Herman  Chris- 
tensen  to  whom  it  may  concern... 
April    30,    1925 

April  29,  1925— BLOCK  BOUNDED  BY 
Geary,  Anza,  5th  and  6th  Aves.  La 
Societe  Francaise  De  Bientaisance 
Mutuelle  Inc  to  H  H  Larson  Co.... 
April  21.  1925 

April  30,  1925— SE  SILLIMAN  95  SW 
Girard  SW  25xSE  100  Ptn  Lot  1 
Blk  14,  University  Md  Survey. 
Frank  R  and  Matilda  I  Donlin  to  G 
L  Hoover April  21,    1925 

April  30,  1925 — N  GEARY'  27-7%  W 
Boyce    W    104xN    lOf).        Warren      B 

Hay  ward  to  J   S  Sampson  Co 

April    29,    1925 

May  1.  1925  —  E  CHENERY  165  S 
Mateo  S  23-4%  x  E  100,  Lot  8  Blk. 
7.  Fairmount  Tract.  Cornelius  T. 
Shea  to  whom  it  may  concern.... 
April    25,    1925 

May  1,  1925 — W  MATEO  and  Chenery 
NW  25  X  SW  112  Lot  182  Blk.  6, 
Fairmount  Land  Assn.  Joseph  F. 
and  Marie  A.  Kirschling  to  whom 
it  may  concern    April   25,   1925 

May  1,  1925— S  JOOST  AVE.  175  W 
Arcadia    25    x   100.      Thomas   H.   and 

Tillie   M.   Groah    to    E.    Helms 

April    30,    1925 

Mav  1,  1925- S  CABRILLO  40  W  45th 
Ave.    W    25    X    S    100.  Benjamin 

Schnier  and  David  Leigh  to  whom 
it  may  concern    May  1,  1925 

May  1,  1925— NW  ATHENS  175  SW 
Excelsior  Ave.  SW  25  x  NW  100 
Ptn.  Lot  7  Blk.  65  Excel.  Hd.  Assn. 
John  and  Annie  Miller  to  whom  it 
may    concern April    27,    1925 

May  1,  1925 — LOT  35  BLK.  A  LOT 
25  Blk.  B,  Mission  Terrace.  Albert 
J.  and  Hilda  A.  Olson  to  whom  it 
may  concern April   30,  1925 

May  1,  1925— SW  ROLPH  175  SE  Mis- 
sion 29  X  100  X  35,  Irregular.  Al- 
bin  M.  Samuelson  to  whom  it  may 
concern    April  30,   1925 

May  1,  1925— E  35TH  AVE.  200  S 
Anza  S  50  X  E  120.  Thomas  E. 
Mohler  to  whom  it  may  concern 
May    1.    1925 

May  1,  1925— LOTS  33  AND  37  BLK. 
A,  Mission  Terrace.  Albert  J.  and 
Hilda  A.  Olson  to  whom  it  may 
concern    May    1,    1926 
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May  2,  1925— S  DE  MONTFORD  100 
\V  Faxon  Ave.  25x100.  Thomas  J. 
fcullivan  to  whom  it  may  concern 
May    2,    1925 

May  2,  1925 — S  CHESTNUT  137-6  W 
Mason.  Ippolito  Cattolica  to  J  G 
Hannah April   23,   1925 

May  2,  1925 — S  CHESTNUT  137-6  W 
Mason.  Ippolito  Cattolica  to  J.  G. 
Hannah    April    23,    1925 

May  2,  1925 — LOTS  11  12  13  14  15 
Blk  3082  Map  Blks  30S0  to  30S5 
W'estwood  Highlands.  Hans,  and 
Esther  E.  Nelson  to  whom  it  may 
concern    May    1,    1925 

May  2,  1925 — N  CHESTNUT  110  W 
Octavla  W  25  X  N  137-6.  H.  C. 
Christiansen  to  whom  it  may  con- 
cern      May    2,    1925 

May  2,  1925— W  THIRTY-THIRD  AV. 
300  S  Clement  25  x  12U.  P.  J.  and 
Julia  A.  Phelan  to  whom  it  may 
concern    May   2,  1925 

May  2,  1925— W  THIRTY-THIRD  AV 
225  S  Clement.  P.  J.  and  Julie  A. 
Phelan  to  whom  it  may  concern. . 
May    1,    1925 

May  2,  1925 — NE  MISSION  &  LIZZIE 
X  35  X  E  79.  Matthew  D.  Ashe  to 
Meyer  Bros May  2,  1926 

May  2,  1925— S  JUDAH  S2-6  E  .N'INTH 
Ave.  S  100  X  E  50.  Francisco  Realty 
Corp.   to  Alex  G.  Maltson..May  1,  '25 

May  2,  1925 — S  LOMBARD  166-3  W 
Stocltton  W  20  &  S  68-9.  Giuseppe 
&    Angelina    Burrafato    to    Parnoc- 

chia   &    Co April    27,    1925 

Mason.    Ippolito    Cattolica    to    J.   G. 

May  2,  1926— S  CHESTNUT  137-6  W 
Hannah    April    23,    1925 

April  30,  1925— NW  MISSION  31-5  SW 
Geneva  Ave  S  25  W  93  NE  25  SE  91 
m  or  1  to  beg.  Santo  Bottini  to 
whom  it  may  concern.  .April  29,   1925 

May  4,  1925— E  MARKET  &  BEALE 
NE  137-6  x  SE  138-2.  Pacific  Gas 
&  Electric  Co.  to  E.  Laroulandie, 
completed  May  1;  James  A.  Nelson, 
completed  April  25;  and  Western 
Blind  &  Screen  Co April  28,  1925 

May  4,  1925 — LOT  14  &  PTN.  LOT  13 
Blk  20  St.  Francis  Wood  Extn.  No. 
2.  A.  B.  Harrison  to  whom  it  may 
concern   May  2,  1925 

May  5,  1925— W  34TH  AVE.,  175  S 
Taraval  S  25xW  120.  Evangeline 
Helbing  to  Clarence  M.  Helblngr. . 
May   5,    1925 

May  4,  1925— LOT  21  BLK  12,  Ingle- 
side    Terrace.      Joseph    and    Fannie 

Lombardi  to  John  R  Lindsay 

May  4,  1925 

May  4,  1925— W  SIXTEENTH  AVE 
125  P  Judah  N  25xW  120.  Herbert 
J  Hunt  to  whom  it  may  concern... 
May  4,  1925 

May  4,  1924 — LOT  19  BLK.  B,  Mis- 
sion Terrace.  Max  Hansen  to  whom 
it  may  concern May  1,  1925 

May  4,  1925— N  JUDAH  32-6  W  24TH 
Ave.  —  25  X  N  100.  Marie  Prosek 
to  whom   it  may  concern.. May   2,    '25 

May  4,  1925  —  E  BRIGHT  215  S 
Holloway  Ave.  S  25  x  100.  Carl  Ol- 
son to  whom  it  may  concern.... 
May    4,    1925 

May  4,  1925— NE  EUGENIA  &  GATES 
N  25  X  E  70  Lot  454  Gift  Map  1. 
Joseph  &  Angelina  Lobianco  to 
whom  it  may  concern.  ..  .May  1,  1925 

May  4,  1925 — N  BUSH  110  E  GRANT 
Ave  165  on  Bush  by  194-6.  The  Pa- 
cific Telephone  &  Telegraph  Co. 
to  Kadelfmger  Brothers.  .Apr.  24,  '26 

May    4,    1925 — 146    14>.    15U    DKLMAR. 

Joseph  March!  to  V.  Pieruccl 

May    2,    1925 

May  4,  1925— S  FELTON  50  W  Brus- 
sels W  24.6  X  S  100.  Harry  and  Eva 
Wendell   to  Joe  Blum May  1,  ItSC 

May  4,  1925 — W  THIRTY-EIGHTH 
Ave.  75  S  Anza  S  25  x  W  9»,  W 
3Sth  Ave.  50  S  Anza  S  25  x  W  96, 
W  3Sth  Ave.  25  S  Anza  S  25  x  W  96. 
Nick  Hemrainga  to  whom  it  may 
concern     May    4,    1925 

May  4,  1925 — NW  PERU  AVE.  AND 
Vienna,  NW  Peru  Ave.  25  NW 
Vienna  25  x  100  known  as  443  437 
Peru  Ave.  Octavia  A.  Doud  to  J.  H. 
Hutchison   April  29,  1926 

May  4,   1925— N  HAYES  135  W  POLK 
W  85  X  N  120.  The  James  Conlln  Co 
to  whom  it  may  concern.  .May  4,  1925 
S  Judah  S  25   X  W  120.  John  Little 
to   whom   it  may  concern.. May   4,  '25 

May  5,  1925— E  FAXON  AVE.  125  N 
Holloway  Ave  N  25  x  E  112-6.  Her- 
bert Meyer  to  Meyer  Bros. Apr.  30.  '25 

May  5,  1925 — LOT  7  BLK  18  ST 
Francis  Wood.  Thomas  H.  &  Jessie 
M.  Parramore  to  Moore  &  Madsen 
April     16,     1925 


May  5,  1925— W  THIRTY-EIGHTH 
Ave.  141-8  S  Anza  S  26-1  x  W  120 
Niclt  Hemmmga  to  whom  it  may 
concern    May    5,    1925 

May  0,  '25- E  THIRTY-FIFTH  AVE. 
IDU  &  1T5  S  Anza.  I.  B.  Arkwright 
and  Jas.  H.  Conner  to  whom  it 
may    concern May    6,    1962 

May  6,  1925 — W  29TH  AVE.,  250  S 
Anza.  Thomas  M.  &  Florence  G. 
Jones  to  Thos.  Jones. ..  .Mar.   6,   1925 

May  5,  1925— E  MISSION  57-9  S 
Erie  B  126-OV.!  S  56-10%  W  129-3% 
N  57.  H.  S.  Thomson  to  Otto  John- 
son     May    2,    1925 

May  5,  1925— E  TWENTV-THIRD  AV 
240  S  Ulloa  S  30xE  120.  Parkside 
Realty  Co  of  S.  F.  to  whom  it  may 
concern April  3U,    1925 

May  5,  1925— W  FORTY-FOURTH  AV 
55  S  Anza  25.X110.  Mary  P  Lago- 
niarsino  to  wiiom  it  may  concern.  . . 
May  5,  1925 

May  5,  1925 — N  WINDING  WAY  36.14 
E  from  E  line  Lot  25  being  E  Ptn 
Lot  23  and  W  Ptn  Lot  22  Llk  6450, 
Crocker  Amazon  Tract  Sub  No.  2. 
L-roclier  Estate  Co  to  whom  it  may 
concern April  26,  1925 

May  6,  1925— N  EDINBURGH  bet. 
France  and  Russia  Ave  250  E  from 
France.  Harry  Barman  and  W  B 
Patrice  to  whom  it  may  concern... 

May  6,  1925 — NW  HALE  175  NE  Mer- 
rill NE  25xNW  75  Ptn  Peoples  Hd 
Tract  "A."  J  F  Thorne  and  Hazel 
E  Thorne  to  whom  it  may  concern 
May    4,    1925 


RELEASE  OF  LIENS 


SAN  FRANCISCO  COUNTY 


LIENS  FILED 


S.4N  FRANCISCO   COUNTY 


Recorded 


Amount 


April  30,  1925— W  FORTY-THIRD 
Ave  luu,  125,  150,  175,  200,  225,  250, 
275,  350  and  375  S  Irving  S  25xW 
120  and  E  Forty-third  Ave  100  S 
Irving  S  25.\E  120.  Western  Furni- 
ture Mfg  Co  vs  Henry  and  Alma  H 
Bernhadrt     ?3187.10 

April  29,  1925  —  SW  EUCLID  AND 
Palm  Aves  W  95xS  100  Pan  Blk 
1061,  Jordan  Park.  Fred  B  Judge 
(as  Appmann  Cornice  Works)  vs. 
George  B.   FraTik    $225 

May  2,  1925— N  FARALLONES  355  W 
Capitol  Ave.  W  50  X  N  125.  City 
Construction  Co.  vs  Frederick  K.  & 
Munroe  Hale    J371.50 

May  2,  1925— W  TWENTY-SIXTH  AV 
100  S  Clement  S  25  x  W  140-11  N 
25  E  143-6.  J.  C.  Heller  vs  Jesse  A. 
and  Jane  Doe  Bryan $546.50 

May  2,  1925 — NW  LAKE  &  SECOND 
Ave.  57-6  x  99.  G.  Bianchini  &  Co. 
vs   I.   Epp,   Sliell   Concrete   Co.    $134.50 

May  2.  1925— S  SENECA  260  E  SAN 
Jose  Ave  E  56.10  x  S  69.5  Ptn  Lot 
10  Blk  30  West  End  Map  1.  Charles 
J.  Kern  vs  Albert  &  Sophia  Hin- 
terman    1635.20 

May  4,  1925— E  BAKER  76  S  OAK, 
S  25  X  B  96-10^.  Perry  J.  Mc- 
Kenna   vs.   Alice   E.   Moran  .  .  .  .  J163.25 

May  4,  1925— SW  VAN  NESS  AVE.  & 
Larch  40  x  109.  Uhl  Brothers  vs. 
J.  Solomonin  and  Joseph  Green- 
bach     $234.31 

May  1,  1925 — S  POST  BET.  LEAVEN- 
worth  and  Hyde  851  Post.  A.  Pat- 
terson vs.  Hyman  M.  Ratner  and 
John    Doe    Cohen    $108.15 

May  1,  1925— E  VAN  NESS  AVE.  30 
N  Union  N  70  x  E  108.  Magner 
Brothers  vs.  B.  K.  Wolfe  and  F. 
Grand  as  Guarantee  Painters,  and 
C.    W.   and    E.    V.   Gould    $285.89 

May  2,  1925— SE  TWENTIETH  AND 
San  Carlos  Ave.  Harry  Lee  vs 
Amiee  &  Wilils  Nelson  and  M  C 
Ingraham     $830 

May  2,  1925 — NW  SEVENTH  AVE  & 
Fulton  St  and  NW  Lake  and  Second 
Ave.  57-6x99.  G  Bianchini  &  Co  vs 
I  Epp  and  Shell  foncrete  Co.. $134. 50 

May  5.  1925— E  FOLSOM  47  N  22ND 
E  72.10  N  18  W  72.10  S  to  beg. 
Enmark  Bros,  vs  Charles  F.  and 
Marie   L.   Centillvre $83.33 

May  5,  1925 — NW  LAKE  &  SECOND 
Ave  57-6  X  99.  Bianchini  Co.  vs 
1.  Epp,  Shell  Concrete  Co $134.60 

May  5,  1925— W  BR  ANNAN  &  ZOE 
S  W  35  \  NW  160.  Herman  Kohlwes 
Albert  Staton  vs  Catherine  Pro- 
pach,  Conrad  Propach,  Perfection 
Silk  Mills  Inc.,  Barbara  Roy,  A.  W. 
Johnson,  J.  Marion  Read,  E.  B. 
Johnson,  Frances  B.  Johnson,  John 
M.  Kate,  B.  Read $1113  50 


Rcoorued  Amount 

April  25,  1925— SW  THERESA  53.48 
SE  San  Jose  Ave  SE  63-2-SW  100. 
M   J   Treacy   to   Annie   M  Benz    .... 

May  2.  1925— N  LIBERTY  255  W 
Church  W  25  x  N  114.  Thomas  F. 
O'Connor  to  Hugh  P.  &  Bernar- 
(iette    Martin,    Ernest    Miller $37 

-May  4,  1925 — W  SAN  BRUNO  AVE. 
25  S  Gavin  S  25  x  W  100.  Howes 
Lumber    Co.,    Inc.    vs    P.    Levinsky, 

Jas.    G.    Neish    $ 

May  4,  1925— SE  WINFIELD  AVE  325 
SW  Coso  Ave  SE  70  x  SW  25  Lot 
327  386  Gift  Map  3.  The  Greater 
City  Lumber  Co.  vs  John  &  Lillian 
A  Hadzf's    $846.46 


BUILDING  CONTRACTS 


ALAMEDA  COUNTY 


.N'o. 

2671 

2672 

2673 

2674 

2675 

2676 

2677 

267S 

2679 

26»i0 

2681 

2682 

2683 

26S4 

2685 

2686 

2687 

268S 

2689 

2690 

2691 

2692 

2693 

2694 

2695 

2696 

2697 


2707 
27U8 
2709 
2710 


2720 
2721 
^722. 
2723 
2724 
2725 
2726 
2727 
2728 
2729 
2730 
2731 
2732 
2733 
2734 
2735 
2736 


2741 
2742 
2743 


2748 
2749 
2750 
2751 
3752 
2753 
2754 
2755 
2756 


Owner 
Edy 

Tanzillo 
Talso 
Grippi 
Chihon 
Sheline 
Howe 

Krouschnabel 
Rae 
Axley 
Thomson 
Elliott 
Fereira 
Chin 
Meraele 
Mogk 
Hewitt 
Brennan 
Perry 
Faldi 
Manzini 
Haas 

Martinson 
Ellison 
Vespa 
Taylor 
McKillop 
Smith 
Helmuth 
Guintini 
Guintini 
O'Donnell 
Sahakian 
Pacific 
Watts 
Myers 
Heinbockel 
Leydecker 
Buck 
Buck 
Williford 
Williford 
Keskiner 
Wahlefeld 
Johnson 
Brown 
Mos^bach 
Molema 
Peterson 
Peterson 
Piegea 
Fisher 
Filmore 
Marquis 
Marquis 
Martin 
Prosser 
Lavlsone 
Bertincelli 
Deuble 
Owen 
Owen 
Johnson 
Parrish 
Bauhafer 
Joortitz 
Cleveland 
Standard 
Presbyterian 
Konigsberg 
Parker 
Jenson 
MacGregor 
Bennett 
Berry 
Porterfleld 
Hallabaugh 
Coney 
Fleming 
Hendrickson 
Isaac 
Olsen 
Duerr 
Taylor 
Webb 
Beard 


t-'ontractor 

Mason 

Owner 

Owner 

Owner 

Temasello 

Pearson 

Barham 

Imperial 

Owner 

Sconyers 

Owner 

Owner 

Bell 

Oakland 

Owner 

Owner 

Hewitt 

Williamson 

Kingren 

Garello 

Garello 

Owner 

Fredrickson 

Owner 

Birchland 

Owner 

Owner 

Redmans 

Weber 

Mayers 

Mayers 

Connolly 

Yerrick 

Muller 

Vaughn 

Pranzen 

Rockingham 

Owner 

Peterson 

Peterson 

Owner 

Owner 

Rnis 

Look 

Broad 

Owner 

Owner 

Owner 

Hambleton 

Hambleton 

Wallace 

Sturtevant 

Owner 

Owner 

Owner 

M.    &    L. 

Bayliss 

Owner 

Benassini 

Waldman 

Owen 

Owen 

Owner 

Heath 

Calif. 

Bardwell 

Caskey 

Christensen 

Gossett 

Udell 

Scott 

Pearson 

Owner 

Owner 

Owner 

Hawthorne 

Rodgers 

Johnstone 

Owner 

Owner 

Berg 

Owner 

Owner 

Owner 

Owner 

Owner 


Amt. 
8000 
3700 
2600 
7700 
2000 
1560 
12000 
2150 
2000 
1000 
3960 
2000 
5600 
4600 
1000 
2800 
4000 
1500 
1500 
2000 
5000 
1500 
4250 
4000 
3500 
3200 
8000 
4000 
2850 
4400 
2150 
10050 
38000 
12000 
4814 
9950 
3000 
5600 
5800 
2000 
5800 
3600 
3250 
3000 
11000 
3000 
3000 
3000 
4000 
4950 
3000 
20001 
2650 
2800 
3200 
4500 
2000 
6000 
5000 
2000 
8000 
3500 
3000 
7000 
160000 
12000 
24000 
30000 
43022 
6266 
3500 
1500 
2850 
1000 
1000 
2126 
3000 
4000 
2000 
6000 
1500 
3200 
3160 
2960 
1000 
1000 
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BUILDING    AND    ENGINEERING    NEWS 


Saturd&y,  May  9,   1826 


No.      ' 

Owner 

Contractor 

Ann. 

2757 

Crouch 

Owner 

1000 

2758 

Hendricks 

Owner 

1000 

2759 

Bean 

Owner 

1000 

2760 

Reyman 

Schneider 

5500 

2761 

Prohaska 

Angleman 

13650 

2762 

Underhill 

Malstrora 

11342 

2763 

Tommi 

Owner 

3600 

2764 

Butler 

Camenette 

4500 

2765 

Broadway 

Owner 

4750 

2766 

Williamson 

Owner 

2500 

2767 

Gard 

Anderson 

3800 

2768 

Linstad 

Owner 

3150 

2769 

Barretti 

Conner 

3000 

2770 

Taylor 

Owner 

3000 

2771 

Taylor 

Owner 

4000 

2772 

Hallett 

Owner 

2100 

2773 

Tatjes 

Owner 

2160 

2774 

Guldberger 

Owner 

2000 

2775 

Wiggins 

Owner 

4500 

2776 

Dwyers 

Hewitt 

2000 

2777 

Hof  f  ma  n 

Griffith 

2000 

277S 

Talkenbury 

Owner 

6500 

2779 

Monez 

Owner 

3500 

2780 

Henning 

Owner 

2625 

2781 

Rice 

Bay 

1000 

2782 

Perry 

Passarlno 

4200 

271>3 

Ingram 

Wierk 

8000 

2784 

Philemeny 

Wierk 

5000 

2785 

Parsons 

Owner 

6000 

2786 

Lack 

Owner 

3000 

2787 

Agrelli 

Owner 

12000 

27S8 

Weaver 

California 

50000 

2789 

Moore 

Wieben 

12450 

2790 

Kelley 

Martin 

1800 

2791 

Fissore 

Owner 

2500 

2792 

Keil 

Muther 

3000 

2793 

Duber 

Ingram 

3000 

2794 

Cortelajou 

Henderson 

6000 

2795 

Swedish 

Cedarborg 

5000 

2796 

Frachla 

Pacific 

1500 

2797 

Woodward 

Beabon 

2500 

2798 

Kellirg 

Bixler 

8000 

2799 

Linton 

Shipman 

3050 

2800 

Murlin 

Shipman 

6000 

2801 

White 

Owner 

1000 

2802 

Kregenbuhl 

Burks 

6000 

2803 

Merquita 

Griffith 

6911 

2804 

Buyse 

Owner 

3000 

2805 

Brown 

Orton 

2150 

2806 

Rapp 

Owner 

2650 

2807 

West 

Owner 

7000 

2808 

Leach 

Owner 

3650 

2809 

Driscoll 

Marshall 

5250 

2810 

Gavien 

Owner 

1200 

2811 

Howard 

Warren 

3150 

2812 

Norman 

Jarvis 

3000 

2813 

Connally 

Stewart 

2400 

2814 

Key 

Schnebly 

3300 

2815 

Lodge 

Owner 

3650 

2816 

La  Paugh 

Lodge 

3500 

2817 

Flagg 

Owner 

3650 

2818 

Schwartzried 

Pacific 

22500 

2819 

Western 

Ulrlch 

12000 

2820 

Standard 

Christensen 

30000 

2821 

Hourcade 

Place 

42135 

2822 

Larmer 

Owner 

5500 

2823 

Jones 

MacGrgeor 

8.701 

2824 

Bauer 

Graff 

9000 

2825 

Forbes 

Smith 

4000 

2826 

Farber 

Owner 

2500 

2827 

Webb 

Potor 

9600 

2828 

Kroll 

Ahnefeld 

3700 

2829 

Pregno 

Horn 

2600 

2830 

Utter 

Hinds 

10000 

2S31 

Twelfth 

Owner 

3500 

2832 

Herrllng 

Owner 

1000 

2833 

Carroll 

Warner 

3S00 

2834 

Murphy 

Owner 

9876 

2835 

Scott 

Mogk 

8260 

2836 

Hill 

Owner 

3150 

2837 

Ritter 

Smith 

1600 

K838 

Stewart 

Owner 

1000 

2839 

Sprague 

Owner 

8000 

2840 

Deleru 

Valenti 

2600 

2841 

Magnavox 

Allen 

3000 

2842 

Tager 

Allen 

3500 

2843 

Clark 

Owner 

2600 

2344 

Chicago 

Owner 

1600 

2845 

Logan 

Logan 

2400 

2846 

Kelley 

Swift 

2600 

2847 

Dines 

Owner 

1800 

2848 

Baird 

Baird 

4850 

2849 

Bernett 

Balrd 

6900 

2850 

Milton 

Jackson 

5000 

2851 

Ladies 

MuUer 

52000 

2<52 

Giebert 

Maurer 

11288 

2853 

Wood 

Owner 

75000 

2854 

Witcher 

Muller 

80000 

2855 

Fageol 

Leiter 

10000 

2356 

Standlsh 

Lawton 

6750 

DWELLING 

(2671)  NO.  820  EUCLID  AVE.,  Ber- 
keley.    One  family  dwelling. 

Owner — John  N.  Edy,  Berkeley. 

Architect  —  C.  R.  Madison,  2401  Shat- 
tuck   Ave.,   Berkeley. 

Contractor  —  Mason-McDuffle  Co.,  2041 
Ave.,  Berkeley.  $8000 


DWELLING 

(2672)      NO.      1421      CHANNINQ      WAT, 
Berkeley.     One   family   dwelling. 


Owner — Mrs.  A.  TanziUo,  2509  Acton  St. 
Berkeley. 

Architect — C.  M.  Norgrove,  2220  Roose- 
velt Ave.,  Berkeley.  13700 


DWELLING 

(2673)      NO.    1231   ALLSTON  WAY.   Ber- 
keley.    One  family  dwelling. 
Owner — Alfred  Talso,  Berkeley. 
Architect — None.  $2600 


DWELLINGS 

(2674)  NO.  1616  AND  1620  JULIA  ST., 
Berkeley.  Two  one  family  dwell- 
ings. 

Owner  —  A.  Grippi,  6261  Lawton  Ave., 
Oakland. 

Architect — None.  $3850  each 


DWELLING 

(2675)  NO.    2435    SEVENTH    ST.,    Ber- 
keley.    One  family  dwelling. 

Owner — Annie  Chihon,  1048  Folger  Ave., 

Berkeley. 
Architect — None. 
Contractor — F.  Femasello,  922  Bancroft 

Way,   Berkeley.  $2000 

DWELLING 

(2676)  NO.     2427       McKINLEY       AVE., 
Berkeley.     One  family  dwelling. 

Owner — Erick   Sheline,      668     23rd     St., 

Oakland. 
Architect— None. 
Contractor — Ben  Pearson,  2403  Grant  St. 

Berkeley.  $1550 


RESIDENCE 

(2677)  NO.  24  VINCENTE  ROAD,  Ber- 
keley. One  family  residence  and 
garage. 

Owner — A.  B.  Howe,  151  The  Uplands, 
Berkeley. 

Architect — A.  W.  Smith,  American  Bank 
BIdg.,   Oakland. 

Contractor  —  C.  L.  Barham,  338  Park 
View  Terrace,   Oakland.  $12,000 


SERVICE  STATION 

(2678)  NE  COR.  MOSS  AND  WEBSTER 
Oakland.  1-story  steel  service 
station  and  1-story  comfort  sta- 
tion. 

Owner — Geo.  Krauschnabel,  19th  and 
Telegraph   Ave.,   Oakland. 

Architect — None. 

Contractor  —  Imperial  Supply  Co..  445 
2nd    St.,   S.   F.  $2160 


DWELLING 

(2679)  N  A  ST..  58  E  90TH  AVE..  Oak- 
land.    1-story  4-room  dwlg. 

Owner — Allan  Rae,  647  Lewis  St..  San 
Leandro. 

Architect — None.  $2000 


ADDITION 

(2680)  7730  NET  AVE.,  Oakland.  Ad- 
dition. 

Owner — W.    A.    Axley,    7730    Ney    Ave., 

Oakland. 
Architect — None. 
Contractor — G.    P.    Scongers,    7735    Ney 

Ave.,  Oakland.  $1000 

DWELLING 

(2681)  4656  BENEVIDES  AVE.,  Oak- 
land. 1-story  5-room  dwelling  and 
garage. 

Owner — J.    A.    Thomson,      4645    Dolores 

Ave.,   Oakland. 
Architect — None.  $3950 


DWELLING 

(2682)      N  APRICOT  ST.  opp.  Royal  St., 

Oakland.      1-story   4-room   dwlg. 
Owner — H.    F.    Elliott,    926    E-18th    St.. 

Oakland. 
Architect — None.  $2000 


GARAGE 

(2683)     SE  COR.  FOOTHILL  BLVD.  and 

Durant      Ave.,      Oakland.        1-story 

brick   and    concrete   garage. 
Owner  —  A.    M.    Ferreira,    1019    Dutton 

Ave.,  Oakland. 
Architect — None. 
Contractor  —  Geo.    Bell.    693    Jean    St.. 

Oakland.  $5600 


ALTERATIONS 

(2684)  813-15  WASHINGTON  ST.,  Oak- 
land.     Alterations. 

Owner  —  Chin  Sang  Co.,  433  9th  St., 
Oakland. 

Architect — None. 

Contractor  —  Oakland  Refrigerating  & 
Butcher  Supply  Co.,  1622  E-12th  St., 
"'"'''  $4500 


Oakland. 


DWELLING 

(2685)  N  GREENLY  DR.  290  B  Co- 
lumbia, Oakland.  l-story  3-room 
dwelling. 


Owner — John    Meracle,    R.    F.    D.   No.    1, 

Box  720,  Oaklaod. 
Architect — None.  $1000 


DWELLING 

(2686)  S  PAMPAS  AVE.  160  E  Ma- 
drone,  Oakland.  l-story  4-room 
dwelling. 

Owner — F.  G.  Mogk,  4417  Pampas  Ave., 
Oakland. 

Architect — None.  $2800 


DWELLING 

(2687)         NW      COR.    SEMINARY    AND 

Edenvale,  Oakland.     2-story  6-room 

dwelling. 
Owner — L.    E.    Hewitt,    2464   Prince   St.. 

Berkeley. 
Architect — None. 
Contractor — H.   L.    Hewitt,    2464    Prince 

St.,    Oakland.  $4000 


ADDITION 

(2688)      2832   CHESTNUT   ST..   Oakland. 

Addition  and  repairs. 
Owner — H.   Brennan,   2832  Chestnut  St., 

Oakland. 
Architect — None. 
Contractor   —   Geo.    Williams,    520    San 

Fernando   St.,   Berkeley.  $1500 


GARAGE 

(2689)  N  E-FIFTEENTH  ST.  100  E 
First  Ave.,  Oakland,  l-story  tile 
garage. 

Owni^r — T.  V.  Perry,  844  Woodland  Ave. 
Oakland. 

-Architect — None. 

Contractor — J.  T.  Klngrea.  411«  Ter- 
race St..  Oakland.  $1500 


DWELLING 

(2690)  S  McADAMS  ST.  297  E  Broad- 
way, Oakland.  l-story  4-room 
dwelling. 

Owner  —  A.  Faldl,  268  Whitmore  St.. 
Oakland. 

Architect — None. 

Contractor— P.  Garcllo,  4315  Market  St 
Oakland.  $2000 


DWELLING 

(2691)  W  HERMAN  ST.  163  N  Ayala. 
Oakland,     l-story   6-room  dwlg. 

Owner — G.  Manzlni.  783  47th  St.,  Oak- 
land. 

Architect — None. 

Contractor — P.  Garello,  4315  Market  St., 
Oakland.  $600() 


DWELLING 

(2692)  S  SEMINARY  AVE.  100  W  Arch- 

mont,     Oakland.       2-story     4-room 

dwelling  and   store. 
Owner — C.    E.    Haas,    9602    E-14th    St.. 

Oakland. 
Architect — None.  $1500 


DWELLING 

(2693)      1253    E-THIRTY-FOURTH    ST.. 

Oakland,      l-story   6-room   2-famlly 

dwelling   and   garage. 
Owner — T.     A.     Martinson.     228    Wayne 

Ave..    Oakland. 
Architect — None. 
Contractor — K.     S.     Fredrlckson.       1612 

Hampel    St..    Oakland.  $4250 


DWELLING 

(2694)       1627    E-THIRTY-SECOND    ST., 

Oakland,      l-story   5-room  dwlg. 
Owner — E.   Ellison,    606   Mariposa   Ave.. 

Oakland. 
Architect — None.  $4000 


DWELLING 

(2695)  S  AILEEN  ST.  162  W  Lob  An- 
geles, Oakland.  l-story  E-room 
dwelling. 

Owner— Frank   Vespa,   5452  Vallejo   St.. 

Oakland. 
Architect — None. 
Contractor  —  S.   Blrchland.   907  Adams 

St..    Oakland.  $3600 

DWELLING 

(2696)  N  FIFTY-FIFTH  ST.  200  W 
Lowell,  Oakland.  l-story  6-room 
dwelling  and   garage. 

Owner — G.   Taylor,    456   Montclalr   Ave.. 

Oakland. 
Architect — None.  $3200 

DWELLING 

(2697)  NW  COR.  PROSPECT  AVE.  & 
Ocean  View  Drive,  Oakland.  2- 
story  7-room  dwelling. 

Owner  —  Daniel    McKIIlop.    235    Mont- 
gomery St..  S.  P. 
Architect — None.  $8000 
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(2698)  S  NEVIL  ST.  150  E  38TH  AVE., 
Oakland,     l-story   5-room   dwlg. 

Owner— E.  C.  Smith,  1132  Talbot  St., 
Albany. 

Architect — None.  ,„,  „     , 

Contractor — C.  E.  Redmans,  407  Berke- 
ley   Park    Blvd.,   Oakland.  t4000 


(2699)  N  BLENHEIM  ST.  100  W  Apri- 
cot, Oakland.  1 -story  4-roora  dwlg. 
and   garage.  .._    „,      .    , 

Owner— E.  J.  Helmuth,  177  Blenheim 
St.,   Oakland. 

Architect — None. 

Contractor— H.  P.  Weber,  9996  E-14th 
St.,   Oakland.  $2860 


DWELLINGS  „ 

(2700)     S  E  ST.  50  and  100  E  94TH  AVE 

Oakland.        Two      1-story      4-room 

dwellings. 
Owner — A.   Gulntini,   1052   98th  Avenue, 

Oakland. 
Architect — None.  „   ,    , 

Contractor — Hardy  Magers,   1215   Jones 

Ave.,  Oakland.  Each  $2200 


DWELLING  ^  „^^„    .,_ 

(2701)      SE  rOR.  E  ST.  and  95TH  AVE., 

Oakland.      1-story   4-room   dwlg.   & 

garage.  __  , 

Owner  —  A.    Guintinl,    1052    98th    Ave., 

Oakland. 
Architect — None. 
Contractor — Hardy  Magers,  1215  James 

Ave.,  Oakland.  $2350 


DWELLING 

(2707)  NO.  2615  ENCINAL  AVE.,  Ala- 
meda.    One-story  6-room  dwelling. 

Owner  —  Emma  Heinbockel  and  Anna 
Andersen,    1020    Pacific   Ave.,   Ala. 

Architect — None. 

Contractor — J.  H.  Rockingham,  1433 
Grand    St.,   Alameda.  $3000 


DWELLING 

(2708)  NO.    1621    DAYTON   AVE.,   Ala- 
meda.     Two-story    7-room    dwlg. 

Owner — H.  A.  Leydecker,   Alameda. 
Architeca — None.  $5600 

DWELLING  .  ,,„ 

(2709)  NO.  2248   SANTA  CLARA  AVE., 
Alameda.     One-story   6-room   dwlg. 

Owner— Homer    A.    Buck,    2056    Encinal 

Ave..  Alameda. 
Architect — None. 
Contractor  —  J.   B.    Peterson,    2009    5th 

Ave.,    Oakland.  $5800 

STATION  „„ 

(2710)  NO.  2248  SANTA  CLARA  AVE., 
Alameda.     Gas  service  station. 

Owner — Homer    A.    Buck,    2056    Encinal 

Ave.,   Alameda. 
Architect — None.  _      ,   , 

Contractor — J.     B.  Peterson,     2009      5th 

Ave.,  Oakland.  $2000 


DWELLING 

(2702)  N  ALVARADO  RD.  10  N  Euca- 
■  lyptus,  Oakland.  2-story  7-room 
dwelling  and   garage. 

Owner — Thos.  O'Donnell,  Oakland. 

Architect — None. 

Contractor  —  Glen  Connolly  Co.,  Mer- 
cantile Bk.   Bldg.,   Berkeley.   $10050 


APTS    AND   STORES. 

(2703)    SE    COR.    41ST    &    BROADWAY, 

Oakland.    Tliree   -  story    38   -  room 

apartments  and  stores. 
Owner — D.    Dahakian,      485      40th      St., 

Oakland. 
-Architect — None. 
Contractor — A.  J.  Yerrlck,  6255  College 

Ave.,    Oakland.  $38,000 


ALTERATIONS. 

(2704)  NE  COR  26TH  &  HARRISON 
Blvd.,   Oakland.     Alterations. 

Owner — Pacific  States  Invest.  Co.,  Oak- 
land. 

Architect — None. 

Contractor — F.  A.  Muller,  S05  Syndi- 
cate  Bldg.,   Oakland.  $12,000 


BLDG.    &    GARAGES. 

(2705)    LOT    E    11,    Blk    6    South    Lake- 
shore      Glen,      Oakland.        General 
construction    except    water    heater, 
furnace,    painting      and      papering:, 
wall    beds,    electric      fixtures      and 
mantle       one-story       4-room       and 
basement    bldg.    and    2    garages. 
Owner — M.   Lesoine  Watts,   1225   Broad- 
way.  Oakland. 
Architect — None. 
C'-ntractor    . —    Wiley    T.    Vaughn,    501 

Weldon    Ave.,   Oakland. 
Filed  Apr.   29,  1925.  Dated  Apr.  27.  1925. 

When   rough    floor  is  laid $1203.38 

When    roof    is    on     1203.38 

Completed   and   accepted    ....    1203.38 

Usual    35    days    1203.38 

TOTAL  COST,  $4S13.50 
Bond,  suretie.s.  none.  Forfeit,  $10  per 
day.  Limit.  120  working  days  after 
Apr.  27,  1925.  Plans  and  specifications 
filed. 


BUILDING 

(2706)     LOT     20     SHAFTER     AVENUE 
Tract.   Oakland.     General  construc- 
tion building. 
Owner — Hattie  Myers  and  Harold  Mor- 
ris,   4109    Terrace   St.,   Oakland. 
Architect — None. 
Contractor — Carl     H.      Franzen,       2574 

Grove    .St..    Oakland. 
Filed  Apr.   29.  1925.  Dated  Apr.   16.  1925. 
Wlien    foundation    completed .  $2587  50 

When    roof    is    on     2487.60 

Whon    plastered     2487.50 

Usual     a.T     days        2487. .sn 

TOTAL  COST,  jpnsn 
Rond.  K\irt.ties.  none.  Forfeit,  $7.67 
per  day.  Limit,  90  working  days  from 
;nyine  sills.  Plans  and  specifications 
not  filed. 


DWELLINGS  „^„ 

(2711)      NO.    3210    AND    2314    MADISON 

St.,    Alameda.      Two    one-story    4- 

room  dwellings. 
Owner — Williford  &  Klambt,  3237  Bayo 

Vista  Ave.,  Alameda. 
Architect — None.  $2900  each 


DWELLING 

(2712)     NO.    3218    MADISON,    Alameda. 

One-story  5-room  dwelling. 
Owner — Williford  &  Klambt,  3237  Bayo 

Vista  Ave.,  Alameda. 
Architect — None.  $3600 


DWELLING 

NO.     3229  CENTRAL     AVE.,     Alameda. 

One-story   5-room   dwelling. 
Owner — William  M.  Funke,  524  8th  St., 

Oakland. 
Architect — None. 
Contractor — J.     J.   Groden,   1011     Santa 

Clara  Ave.,   Alameda.  $3000 

DWELLING  ,     , 

(2713)      NO.  2124  BYRON  ST.,  Berkeley. 

One   family  dwelling. 
Owner — V.    Keskiner,    2129    Byron    St.. 

Berkeley. 
Architect — None. 
Contractor — A.   Rnls,   1029   Hearst   Ave., 

Berkeley.  $3250 

WAREHOUSE 

,2714)      NO.    721       UNIVERSITY      AVE., 

Berkeley.     Warehouse. 
Owner— H.   O.   Wahlefeld,  839   Channing 

Way.  Berkeley. 
Architect — None. 
Contractor — Chas.  Look,  2326  Browning 

St.,   Berkeley.  $3000 


GAR.\GE 

(2715)      NO.  2014  CENTER  ST.,  Berkeley 

Garage. 
Owner — Johnson  &  Neilson.  Berkeley. 
Designer — A.    H.    Broad,    2117    Kittridge 

St..    Berkeley. 
Contractor— A.  H.     Broad,  2117     Kitte- 

ridge   St.,   Berkeley.  $11,000 

RESIDENCE 

NO.    928    .VRLINGTON      ST.,      Berkeley. 

One   family  residence. 
Owner — J.  K.  Wilson,  1163  The  Alameda 

Berkeley. 
Architect    —   Sidney   &    Noble    Newsom, 

Nevada  Bank  Bldg.,  San  Francisco. 
Contractor  —  <"onnor    &     c:onnor.     1733 

Francisco   St.,   Berkeley.  $10,835 


DWELLING. 

(27ia)    658   FAIRMONT  AVE.,  Oakland. 

One-story   4-roora  dwelling. 
Owner — Mrs.    Alma    Peterson,   Oakland. 
Architect — None. 
Contractor   —    Fred    Hambleton,      3737 

13th    Ave..    Oakland.  $4000 


ADDITION    TO    APTS. 

C'Tiei  6669  BECK  ST.,  Oakland.  Ad- 
dition  to  apartments. 

Owner — Leonard  Brown,  6669  Beck  St.. 
Oakland. 

Architect — None  $3000 


DWELLING. 

(2717)     3510     MAPLE     AVE..     Oakland. 

One-story    5-roora    dwelling. 
Owner — G.    H.    Moseback,    759    Brooklyn 

Ave..   Oakland. 
Architect — None.  $3000 


DWELLING. 

(27181     SE    COR    79TH    AVE.    &    Holly 

Pt..     Oakland.       One-story     6-room 

dwelling. 
Owner — Henry     Molema,     79th     Ave    & 

Holly   St.,   Oakland. 
Architect — None.  $3000 


DWELLING. 

(2720)    664   FAIRMONT  AVE.,   Oakland. 

One-story  5-room  dwelling. 
Owner — Alma    Peterson,    90    Rio    Vtsta 

Ave.,   Oakland. 
Architect — None. 
Contractor    —    Fred    Hambleton,      3737 

13th    Ave.,    Oakland.  $4960 


DWELLING. 

(2721)  tiSoO  D  STREiET,  Oakland.  One- 
story    5-room   dwelling. 

Owner — Rodger  Piegea,  9827  D  St.. 
Oakland. 

Architect — None. 

<;oiitractor — C.  M.  Wallace,  451  Mit- 
chell   Ave.,    Alameda.  $3000 


DWELLING. 

(2722)  26S9  68TH  AVE.,  Oakland.  One- 
story    5-room    dwelling. 

Owner — Fisher  &  Sturtevant,  524  E 
12  th  St.,  Oakland. 

Architect — None. 

Contractor — M.  G.  Sturtevant.  524  B 
12th   St..   Oakland.  $2000 

DWELLING    &    GARAGE. 

12723)  10812  VOLTAIRE  AVE..  Oak- 
land. One-story  5-room  dwelling 
and   garage. 

Owner — W.  H.  Filmore,  12  Sierra  Ave., 
Piedmont. 

Architect — None.  $2650 


DWELLING   &    GARAGE. 

(2724)     3518    QUIGLEY    ST.,      Oakland. 

One-story    4-room      dwelling      and 

garage. 
Owner — E.    M.    Marquis.    2827      Russell 

St.,   Oakland. 
Architect — None.  $2800 


(272.5)  3512-14-16  QUIGLEY  ST.,  Oak- 
land. Three  one-story  4-room 
dwellings. 

Owner — E.  M.  Marquis,  2827  Russell 
St.,   Berkeley. 

Architect — None.  $1600   each 


DWELLINGS. 

(2726)  E  MILES  AVE..  262  N  Cavaar, 
Oakland.  One-story  6-room  dwell- 
ing. 

Owner — Alberta  A.  Martin,  2228  E 
25th    St.,   Oakland. 

Architect — None. 

Contractor — M.  &  L.  Realty  Co.,  560 
17th    St.,    Oakland.  $4500 


ADDITION. 

(2727)    S  OUTLOOK  AVE..  110  E  Park- 
er,  Oakland.     Addition. 
Owner — L.    F.    Prosser.   Oakland. 
Architect — None. 
Contractor — A.    Bayliss,    Oakland. 

$2000 


DWELLING. 

(2728)  S  ARLINGTON  AVE.,  120  B 
Los  Angeles,  Oakland.  One-story 
8-room    2-family   dwelling. 

Owner — Eugene  Lavisone,  986  Arling- 
ton  Ave.,   Oakland. 

Architect — None.  $5000 

DWELLING. 

1272U)  SE  COR  66TH  AVE.  and  Arthur 

St ,     Oakland.       One-story     6-room 

dwelling. 
Owner — R.    Bertincelli,    Oakland. 
Architect — None. 
Contractor — P.    Benassinl.    5239      Boyd 

.A.ve.,    Oakland.  $5000 


SERVICE    STA.,    ETC. 

(2730)  NE  COR  13TH  AVE  and  E  32nd 
St.,  Oakland.  One-story  tile  serv- 
ice station  and  one-story  tile  gar- 
age. 

Owner   —    C.    B.    Deuble.    687    15th    St., 

Oakland, 
.^rcliitect — None. 
Contractor — A.    E.    Waldman,    437    45th 

St.,    Oakland.  $2000 

L")WELLING    &    STORE. 

(2731)  SW  COR  SCHOOL  ST  &  Plelt- 
ner.  Oakland.  One-story  9-room 
dwelling  and  store 

Owner — E.  J.  Owen,  3135  Pleltner  Ave.. 

Oakland. 
4  rohitect — None 
Contractor — W.    K.    Owen,    3049    School 

St.,    Oakland.  $8000 
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DWELX.1NG. 

(2732)       W     PL»EITN"ER     AVE.,     60       S 

School.    Oakland.      One-story    5-rra. 

dwelling. 
Owner — K.  J.  Owen,  3135  Pleltner  Ave., 

Oakland. 
Architect — None.  „,„    „  ^     , 

Contractor— W     K.    Owen,    3049    School 

St.,    Oakland.  $3500 


OWKLiLINti. 

t2733)  2459  64TH  AVE.,  Oakland.  One- 
story   5-room  dwelling. 

Owner — E.  B.  Johnson,  2509  Inyo  Ave., 
Oakland.  ,.„„„ 

Architect — None.  J300U 

DWELLING. 

(2734)  W  HUBERT  RD.,  400  N  Carl- 
son, Oakland.  Two-story  8-room 
dwelling.  ..     „   ,  ,      ^ 

Owner — W.    F     Parrish,    Oakland. 
Architect — None. 

Contractor— Heath  &  Wendt,  2116  Alls- 
ton    Way.    Berkeley.  J7000 

HOTEL   &    APTS. 

(2735)  S  E-15TH  ST.,  W  Frultvale, 
Oakland.  Three-story  llO-room 
hotel    and    apartments. 

Owner — Nicholas  &  Karl  Bauhofer, 
1636   Franklin   St.,   Oakland. 

Architect — None. 

Contractor  —  Calif.  Builders.  1638 
Franklin    St.,    Oakland.  $160,000 


APARTMENTS. 

(2736)  365  A  B  C  Santa  Clara  Ave., 
Oakland.  Two  -  story  16  -  room 
apartments. 

Owner— F.     C.    Joorfitz,     581     16th    St., 

Oakland. 
Architect — None. 
Contractor — C.    E.    Bardwell,    Jr.,      o22 

Santa   Ray   Ave.,   Oakland.      ?12,000 

DWELLINGS.  „    .„„^ 

(2737)  2126  &  2134  D  E  F  G  62ND 
Ave.,  Oakland.  Eight  1-story  5- 
room   dwellings. 

Owner — W.  L.  (Cleveland,  Martinez, 
Calif. 

Architect — Nonei,  ,, 

Contractor— H.  T.  Caskey,  5929  Mauri- 
tania  Ave.,    Oakland.  $3000   ea. 


FACTORY  BLDG.  _    „^ 

(273S)  BEG.  AT  A  PT.  FORMED  BY 
the  intersection  of  the  W  line  of 
the  A.  T.  &  S.  F.  R.  R.  right  of 
wav  and  W  line  of  60th  St.  thence 
N  256-22  ft  W  333-14  ft  S  91-6  ft 
E  35-99  ft.  S  168-7  ft.  B  272-02  ft. 
to  beg.,  Oakland.  General  con- 
struction 1-story  Class  C  factory 
building. 

Owner — Standard  Fence  Co.,  60th  &. 
Lowell  Sts.,  Oakland. 

Architect  —  R.  Vane  Woods,  17th  & 
Telegraph     Ave.,     Oakland. 

Contractor — H.  J.  Christensen,  505  17th 
St.,   Oakland.  „„    ,„„, 

Filed  Apr    30.  1925,  Dated  Apr,  2S,  1925. 
Cost    plus    10%. 

TOTAL  COST  not  to  exceed  $30,000 

Bond,    sureties,     forfeit,    none.       Limit, 

45     working    day    after    May    4,     1925. 

Plans    and    specifications    filed. 

CHURCH    BLDG.  ^      ,   ^ 

(2739)  ESTUDILLO  AVE..  Bet.  E  14th 
St  and  Santa  Rosa  St..  San  L»- 
andro.  General  construction  frame 
and    stucco    church    building. 

Owner — First    Presbyterian    Church    of 

San    Leandro,    San   Leandro. 
Architect— Rollin     S.     Tuttle,     363     17th 

St.,    Oakland. 
Contractor  —  Chester  A.   Gossett,   San 
Leandro.  „,    ..„, 

Filed  Apr.  30,  1925.  Dated  Apr.  25,  1925. 

When    foundation    is    In    $  3000 

When     1st      story       is      rough 

framed     5000 

When    roof    is    framed    6000 

When    all   roofs    are    on    5000 

When     plastered     7000 

When    completed     „  5§S 

Usual    35    days     -.^S'lS? 

TOTAL  COST,  $43,022 
Bond.  $21,511.  Sureties,  F.  L.  Parker 
and  C  I.  Gilbert.  Forfeit,  none.  Limit, 
i20  working  days  after  April  27,  1925. 
Plans   and   specifications   filed. 

RESIDENCE  &GARAGE. 

(2740)  SW  V>  OF  LOT  16  ELK  B. 
Montclair  Tract,  Oakland.  General 
construction  6-rora  residence  and 
garage. 

Owner — Dr.     Charles    W.      Konlgsberg 
and  Edith  C.  Konigsburg,  Oakland. 
Architect — None. 


Contractor — John  A.  and  Anna  L.  Li- 
dell.    6051    Outlook    Ave..    Oakland. 

Filed  Apr.  30,   1925.  Dated  Apr.   6,  1925. 

First    deed    of    trust    $3500 

Second    deed    of    trust     2500 

When    completed     255 

TOTAL    COST    $6255 

Bond,    sureties,    forfeit,    none.      Limit, 

90   working   days   from   commencement. 

Plans    and    specifications    not    filed. 


ALTERATIONS 

(2741)  NO.  1912  WOOLSEY  ST.,  Ber- 
keley.    Alterations. 

Owner — N.    W.    Parker.    Premises. 

Architect — None. 

Contractor— G.  A.  Scott,  685  23rd  St., 
Oakland.  $3500 


SHOP 

(2742)  NO.  831  BANCROFT  WAY,  Ber- 
keley.    Sheet  metal  shop. 

Owner — Jenson   &   Armlttage,   Berkeley 

Architect — None. 

Contractor — Ben  Pearson,  2403  Grant 
St..    Berkeley.  $1500 


DWELLING 

(2743)  NO.  1238  PERALTA  AVE.,  Ber- 
keley.     One    family    dwelling. 

Owner— C.  M.  MacGregor,  470  13th  St., 
Oakland. 

Architect — None.  $2850 


DWELLING 

(2744)      E  ALTAMONT  15  N   Millsmont, 

Oakland.      One-story    3-room   dwlg. 
Owner — C.    L.    Bennett,    1603    96th    Ave., 

Oakland. 
Architect — None.  $1000 


DWELLING 

(2745)      NE    SUNNYMERE      &      EDGE- 

moor  Aves.,  Oakland.     One-story  3- 

room   dwelling. 
Owner— C.    A.      Berry,      1011    41st      St., 

Oakland. 
Architect — None.  $1000 


DWELLING 

(2746)  W  SEVENTY-FIRST  AVE  40  S 
Rudsdale,  Oakland.  One-story  4- 
room  dwelling  and  garage. 

Owner— G.   K.      Porterfield,      1457      88th 

Ave.,  Oakland. 
Architect — None. 
Contractor — D.  R.  Hawthorne,  1815  90th 

Ave.,  Oakland.  $2125 

DWELLING 

(2747)  NO.  1255  SEVENTY-SIXTH  AV. 
Oakland.     One-Story  5-room  dwlg. 

Owner— H.  Hallabaugh,   1261   76th  Ave., 

Oakland. 
Architect — None. 
Contractor — Rodgers    &    Keating,    2043 

Auseon  Ave.,  Oakland  $3000 


DWELLING 

(2748)  NE  CHURCH  AND  HALLIDAY, 
Oakland      One-story  8-room  dwlg. 

Owner — N.  M.  Coney,  2420  Church  St.. 
Oakland. 

Architect — None. 

Contractor — J.  D.  Johnstone,  1810  94th 
Ave.,    Oakland.  $4000 


DWELLING 

(2749)  SW  LOMA  VISTA  &  KANSAS, 
Oakland.      One-story    4-room    dwlg. 

Owner — J.  and  A.  Fleming,  2950  Hop- 
kins St.,  Oakland. 

Architect — None.  $2000 


FLATS 

(2750)      NO.       647       ALCATRAZ      AVE., 

Oakland.      Two-story  8-room  flats. 
Owner — A.  Hendrickson,  6458  Raymond 

St..  Oakland. 
Architect — Noue.  $6000 


ALTERATIONS 

(2751)  NO.  759  EIGHTH  ST.,  Oakland. 
Alterations  and  additions. 

Owner — Mrs.  M.  Isaac,  759  8th  St.,  Oak- 
land. 

Architect — None. 

Contractor — Berg  &  Lundquist,  2204  E- 
39th   St.,   Oakland.  $1500 


DWELLING 

(2752)  NO.  4628  VIRGINIA  AVE.,  Oak- 
land. One-story  5-room  dwelling 
and   garage. 

Owner — Martin  Olsen,  2219  Hopkins  St., 

Oakland. 
Architect— None.  $3200 

DWELLING 

(2753)  NO.  2455  SIXTY-FOURTH  AVE. 
Oakland.  One-story  4-room  dwell- 
ing and  garage. 

Owner — F.    C.    Duerr,      2761      68th    Ave., 

Oakland. 
Architect — None.  $3150 


DWELLING 

(2754)  NO.  3107  ARIZONA  ST.,  Oak- 
land. One-story  4-room  dwelling 
and  garage. 

Owner — T.  S.  Taylor,  1730  Webster  St., 
Oakland. 

Architect — None.  $2950 


DWELLING 

(2755)      SW    ALTMONT    AND    SUNNY- 

mere,    Oakland.      One-story    3-room 

dwelling. 
Owner — M.  L.  Webb,  3411  Sheffield  Ave.. 

Oakland. 
Architect — None.  $1000 


DWELLING 

(2756)  N  SUNNYMERE  50  W  Eden- 
vale,  Oakland.  One-story  3-room 
dwelling. 

Owner — E.  P.  Beard,  Hotel  Touraine, 
Oakland. 

Architect — None.  $1000 


DWELLING 

(2757)  E  EDGEMOOR  200  S  Sunny- 
mere,  Oakland.  One-story  3-room 
dwelling. 

Owner— P.  A.  Crouch,  9824  E-14th  St., 
Oakland. 

Architect — None.  $1000 


DWELLING 

(2758)      NE  MOKELUMNE  AND  ALTA- 

mont,  Oakland.     One-story     3-room 

dwelling. 
Owner — N.  Hendricks,     1828     Frultvale 

Ave.,  Oakland. 
Architect — None.  $1000 


DWELLING 

(2759)  E  GARDENIA  PLACE  100  N 
Millsmont,  Oakland.  One-story  3- 
room   dwelling. 

Owner — C.  J.  Bean,  3316  39th  Ave.,  Oak- 
land. 

Architect — None.  $1000 


DWELLING 

(2760)  NO.  5000-5006  SHAFTER  AVE.. 
Oakland.  One-story  8-room  2- 
family    dwelling. 

Owner — E.  Reyman,  95  Moss  Ave.,  Okd. 
Architect — None. 

Contractor — F.  J.  Schneider,  581  El  Do- 
rado Ave.,  Oakland.  $5500 

APARTMENTS 

(2761)  SE  VINE  AND  OXFORD  STS., 
Berkeley.  All  work  for  two-story 
(4)    apartment  building. 

Owner — Nastasia   Prohaska   &   S.   IlUch, 

3104  King  St.,  Berkeley. 
Architect — S.    G.    Jackson,    Solano    Ave. 

and  Nielsen   St.,  Berkeley. 
Contractor — Angleman  &  Son,  2047  36th 

St.,   Oakland. 
Filed  Mav  2,   '25.     Dated  Apr.   6,  '25. 

Frame    up    $4650 

Brown   coated    3000 

Completed  and  accepted 3000 

Usual   35  days 3000 

TOTAL  COST,  $13,650 
Bond,  $6825.  Surety,  Continental  Casu- 
alty Co.  Limit,  90  working  days  after 
April  8,  1925.  Forfeit,  $5  per  day. 
Plans  and   specifications  filed. 


RESIDENCE 

(2762)  LOT  10  BLK  1,  Amended  Map 
Hopkins  Terrace  No.  4,  Oakland. 
All  work  for  two-story  residence. 

Owner  —  Ethel     M.     Underbill,      2539A 

Dwight   Way,   Berkeley. 
Architect — E.  S.  Rlddell,  2327  Crasmont 

Ave..  Berkeley. 
Contractor — J.    B.    Malstrom,    2326    27lh 

Ave.,  Oakland. 
Filed  May   1,  '25.     Dated  May  1,  •25. 

Frame  up   $2835.50 

Brown  coated   2835.50 

When  accepted 2835.50 

Usual    35    days 2835.50 

TOTAL  COST.  $11,342.00 
Bond,  none.  Limit,  100  working  days 
after  date.  Forfeit,  none.  Plans  and 
specifications  filed. 

DWELLING 

(2763)  NO.  1541  CHAINING  WAY, 
Berkeley.      One   family   dwelling. 

Owner — Chas.    Tommi,      1737      Bancroft 

Way,    Berkeley. 
Architect — None.  $3600 


May  4,   1925 
RESIDENCE 
(2764)      NO.    1645-47      CORNELL     AVE., 

Berkelev.      Two    family    residence. 
Owner — E.    M.    Butler,    121    Henry    St., 

San  Francisco. 
Architect — W.   I.   Spencer,   244  Lakeside 

Ave.,  Oakland. 
Contractor — Drew    Camenettl,    1324    E- 

18th  St.,  Oakland.  $4600 


Saturday,  May  9,   192B 


DWELLING 

(2765)  6333  BROABWAY  TERRACE, 
Oakland.      1% -story   5-room   dwle- 

Owner    —    Broadway    Hansen    Co.,    4400 

Broadway,  Oakland. 
Architect — None.  $4750 

DWELLING 

(2766)  SE  COR.  MINA  AND  LEISB 
Ave.,  Oakland.  1-story  4-room 
dwelling. 

Owner — H.    T.    Williamson,    3362    Leise 

Ave.,   Oakland. 
Architect — None.  $2500 
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DWELLING 

(2767)  N  DELAWARE  ST.  275  B  Maple, 
Oakland.     1-story   6-rooin  dwlg. 

Owner — Mrs.  E.  A.  Gard,  3041  Delaware 

St.,  Oakland. 
Architect — None. 
Contractor — A.     Anderson,     3520     Maple 

Ave.,    Oakland.  $3800 

DWELLING 

(2768)  E  EIGHTY-NINTH  AVE.  opp. 
E  St.,  Oakland.  1-story  4-room 
dwelling  and  garage. 

Owner — Olive    Linstad,    1389    64th    Ave., 

Oakland. 
Architect — None.  $3150 


DWELLING 

(2769)     3042  SIXTIETH  AVE.,  Oakland. 

1-story   5-room   dwelling. 
Owner — Clara  Barretti,    3030   60th  Ave., 

Oakland. 
Architect — None. 
Contractor — Roy  Connor,  2848   Hopkins 

St..    Oakland.  $3000 


DWELLING 

(2770)        3706    PARK   BLVD.,    Oakland. 

i-story  5-room  dwelling. 
Owner — B.    C.    Taylor,    1621    10th    Ave., 

Oakland. 
Architect — None.  $3000 


DWELLING 

(2771)      1020  EVERETT  AVE.,  Oakland. 

1-story  6-room   dwelling. 
Owner— C.    L.   Taylor,    1002    E-16th    St., 

Oakland. 
Architect — None.  $4000 


DWELLING 

(2772)     N  SIMSON  ST.  200  E  Altamont, 

Oakland.     1-story  3-room  dwelling 

and   garagel. 
Owner — J.    Hallett,    3411    Sheffield   Ave., 

Oakland. 
Architect— None.  $2100 


DWELLING 

(2773)      W   ALTAMONT  ST.   400   S   Sun- 

nymere,    Oakland.      1-story    3-room 

dwelling   and   garage. 
Owner — F.    Tatjes,    3005     Peralta    Ave., 

Oakland. 
Architect— None.  $2150 


DWELLING 

(2774)     E  ALTAMONT  AVE.  400  S  Sun- 

nymere,    Oakland.      1-story    3-room 

dwelling. 
Owner — S.  Goldberger,  2921  Filbert  St., 

Oakland. 
Architect — None.  $2000 


DWELLING 

(2775)      W  GOLDEN  GATE  AVE.  200  N 

Hill  Road,  Oakland,     l-story  5-rm. 

dwelling. 
Owner  —  H.    S.    Wiggins,    5661    Shatter 

Ave.,   Oakland. 
Architect — None.  $4300 


DWELLING 

(2776)  W  SEMINARY  AVE.  75  S  Eden- 
vale,  Oakland.  l-story  3-room 
dwelling. 

Owner  —  M.  J.  Dwyer,  1036  55th  St., 
Oakland. 

Architect — None. 

Contractor — H.  L.  Hewitt,  2464  Prince 
St.,   Berkeley.  $2noo 


DWELLING 

(2777)      9030   PLYMOUTH  ST.,   Oakland, 

l-story  3-room  dwelling. 
Owner — Emma    Hoffman,    1918    Divisa- 

dero    St.,    S.   F. 
Architect — None. 
Contractor  —  C.   W.    Griffith,    1315    96th 

Ave.,  Oakland.  $2000 


DWELLING 

(2778)     N  HILLTOP  CRESCENT,   220  E 

Amy  Dr.,  Oakland.     2-story  7-room 

dwelling. 
Owner — J.  A.  Falkenburg,    434   49th   St., 

Oakland. 
Architect — None.  $8500 


DWELLING 

(2779)       1933    MONTANA    ST., 

l-story  5-room  dwelling. 
Owner — A.  H.  Monez,   3321   Adell  Court, 

Oakland. 
Architect — None.  $3500 


DWELLING 

(2780)      9430    C    ST.,    Oakland.      l-story 

4-room  dwelling  and  garage. 
Owner — T.   H.  Henning,    1232   96th  Ave., 

Oakland. 
Architect — None.  $2625 


ALTERATIONS 

(2781)       474    TWELFTH    ST., 

Alterations. 
Owner — M.   Rice,   474   12th  St., 
Architect — None. 
Contractor — Bay  City  Cabinet  Co.,   1076 

5th    St.,    Oakland.  $1000 


Oakland. 
Oakland. 


DWELLING 

(2782)         E    SAN    PABLO    AVE.    100    S 

Haskell,    Oakland.      2-story    5-room 

dwelling   and    stores. 
Owner — J.  R.  Perry,  Oakland. 
Architect — None. 
Contractor — John    Passarino,    5518    San 

Pablo   Ave.,    Oakland.  $4200 


DWELLING 

(2783)  N   OCEAN   VIEW    DR.    200   E 

Broadway,   Oakland.     2-story  8-rm. 

dwelling. 
Owner — E.  A.  Ingram,  5860  Ocean  View 

Dr.,  Oakland. 
Architect — None. 
Contractor — Nick    Wlerk,    404    45th    St., 

Oakland.  $8000 


ALTERATIONS 

(2784)  1218  THIRTIETH  AVE.,  Oak- 
land. Alterations  and  addition  to 
apartments. 

Owner — J.  M.  Philemeny,  1218  30th  Ave 
Oakland. 

Architect — None. 

Contractor — Nick  Wierk,  404  45th  St., 
Oakland.  $5000 


DWELLINGS 

(2785)  1211-15-19    SIXTIETH    AVE., 

Oakland.       Three     l-story     4-room 

dwellings. 
Owner  —  H.    Parsons,    4803    E-14th    St., 

Oakland. 
Architect — None.  Each  $2000 


DWELLING 

(2786)       3    EL    CAMILE    AVE.     275     W 

55th,      Oakland.        l-story      5-room 

dwelling. 
Owner  —  W.   O.    Lack,    944   Eagle   Ave., 

Alameda 
Architect — None.  $3000 


APARTMENT. 

<2787)     E    23RD    AVE.,    100    E    E-22ND 

Et.,    Oakland.      Two-story    16-roora 

apartment. 
Owner— A.    J.   Agrelli,   Jr.,   1811    E.   19th 

St.,    Oakland. 
Architect — None.  $12,000 


APARTMENT. 

(27S'-)       N    lOTH    ST.,    100    W    GROVE 

St.,      Oakland.        Three-story      36- 

room    brick    apartment. 
Owner — M.    A.    Weaver,    1636    Franklin 

St.,  Oakland. 
Architect — None. 
Contractor    —    Calif.       Builders,       1636 

Franklin    St.,    Oakland.  $50,000 


DWELLING    &    GARAGE. 

(27S9)  961  LARKSPUR  ROAD,  Oak- 
land. Two-story  10-room  dwell- 
ing. 

Owner — E.   A.   Moore,   Oakland. 

Architect — None. 

Contractor — Alex  C.  Wleben,  839  Rose- 
mont    Rd  ,    Oakland.  $12,450 


ALTERATIONS 

(2790)      NO.   1236  MILVIA  ST.,  Berkeley 

Alterations. 
Owner — Frank  Kelley,  Berkeley. 
Architect — None. 
Contractor — Hugh    Martin,    2218    Union 

St.,  Berkeley.  $1800 


DWELLING 

(2791)  NO.  2416  FIFTH  ST.,  Berkeley. 
One    family  dwelling. 

Owner — John  Fissore,  2412  5th  St.,  Ber- 
keley. 
Architect — None.  $2500 

DWELLING 

(2792)  NO.  1634  SAN  LORENZO  AVE., 
Berkeley.      One    family   dwelling. 

Owner — Bertha   Keil,    5519   Thomas   St., 

Oakland. 
Architect — None. 
Contractor — G.  N.  Muther,  5519  Thomas 

St.,  Oakland.  $3000 

RESIDENCE 

(2793)  N.  2339  ACTON  ST.,  Berkeley. 
One  family  residence. 

Owner — Margaret  M.  Duber,  2261  Shat- 
tuck  Ave.,  Berkeley. 

Designer — Fred  F.  Ingram,  1956  Univer- 
sity Ave.,  Berkeley. 

Contractor — Fred  F.  Ingram,  1956  Uni- 
versity Ave.,   Berkeley.  $3000 

DWELLING 

(2794)  NO.  835  SAN  MATEO  AVE., 
Berkeley.     One  family  dwelling. 

Owner — Laura    Cortelyou,    Berkeley. 
Architect — None. 

Contractor — E.  F.  Henderson,  2737 
Forest  Ave.,  Berkeley.  $6000 


DWELLING 

(2795)  NO.  2001  WOOLSEY  ST.,  Ber- 
keley.    One   family  dwelling. 

Owner — Swedish  M.  E.  Church,  Tremont 
and  Woolsey  Sts.,  Berkeley. 

Architect — Carl  Walstrom,  1447  Excel- 
sior Ave.,  Berkeley. 

Contractor — A.  Cederborg,  1455  Excel- 
sior Ave.,  Oakland.  $5000 


STATION 

(2796)  NO.  2444  GROVE  ST.,  Berkeley. 
Gasoline  station. 

Owner — A.   Fracehia,     6444   San      Pablo 

Ave.,  Berkeley. 
Designer — Pacific    Steel    Bldg.    Co.,    134 

14th  St.,  Oakland. 
Contractor — Pacific   Steel  Bldg.   Co.,    134 

14th  St.,  Oakland.  $1500 

RESIDENCE 

(2797)  NO.  1745  DELAWARE  ST.,  Ber- 
keley.    One   family   residence. 

Owner — S.  G.  Woodward,  Oakland. 
Architect — None. 

Contractor — E.  R.  Bealon,  3227  61st  Ave. 
Oakland.  $2500 


RESIDENCE 

(2798)  NO.  1500  GRANT  ST.,  Berkeley. 
Four  family  residence. 

Ownerf — Leigh  Kelling,  2907  Telegraph 

Ave.,   Berkeley. 
Designer — S.   E.   Bixler,   5825   Genoa  St., 

Oakland. 
Contractor — S.  E.  Bixler,  5825  Genoa  St., 

Oakland.  $8000 

DWELLING 

(2799)  5735  HARMON  AVE..  Oakland. 
l-story  5-room  dwelling  and  ga- 
rage. 

Owner— G.   W.    Linton,    4747   E-14th   St., 

Oakland.  * 
-Architect — None. 
Contractor — C.    A.    Shlpman,    3131    60th 

Ave.,    Oakland.  $3050 

DWELLINGS 

(280fi)      3233,  3239  LYNDE  ST.,  Oakland 

Two    l-story    5-room    dwellings    & 

two    l-story   garages. 
Owner— W,    E.    Murlin.    6801    E-14th   St., 

Oakland. 
.Architect — None. 
Contractor — C.    A.    Shipman,    3131    60th 

Ave.,   Oakland.  Each   $2300 

DWELLING 

(2801)  E    ARCHMONT    AVE.    80    N 

Millsmont,  Oakland,  l-story  3-roora 

dwelling. 
Owner— Thos.  R.  White,  4038  35th  Ave.. 

$1000 


NOW   READY   FOR   DELIVERY — 

PRIDDLE'S   TABLES,   called    "3700   Splay   Baara   and   0«h«r   Oalevla- 
tlona."  for  Qiuuitltr   Sarreyora   and   CJontractora. 

Loose    Leaves    In    Fabrikoid    Covers    $3.50    Net.    Postpaid.      Sam*    In 
Genuine  Leather  Covers  $5.50  Net,   Postpaid. 

Mall   Personal   Check  to  ARTHUR  PRIDDLE.   Publisher,  tSt  Mission 
St.,  San  Francisco,  Calif.,  U.  S.  A. 
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Fzm ^%T:^  BUEXA  VISTA  AVE     Oak- 

^'5?3'')''^m''NI^•ETT.SECOND    AVE.. 

Oakland.     Alterations. 
Owner  —  Mary  J.   Merquita,   1707   92na 

Ave.,   Oakland. 
c'JSt^llt'oV^-a   W.   Griffith,    1S15    96tb 

Ave.,    Oakland.  ♦"'^ 
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Saturday,  May  9,  1925 


Owner — C.     . 
Oakland. 
Architect — None 


T.    Lodge,    2201    67th    Ave., 


$3630 


r-To^^^^J^S    E-THIRTIETH    ST.,    Oak- 
'        land.     1-story  5-room  dwelling. 
Owner— Cesar    Buyse,    2035    20th    Ave., 
Oakland  -jjqq 

Architect— None^ ♦*""" 

rTof)^"'"'§    FOOTHILL    BLVD.    245    E 
^Thermal,  Oakland.     1-story   3-room 

dwelling   and   garage.  „_»„i 

Owner-T.   M.    Brown,   Touraine   Hotel, 

Oakland. 
A-„>f'--T-^X-E.    Orton,    574S    E-14th 

St..    Oakland^ *^'-°" 

f-'sof)'"?!^  SEVENTY-SEVENTH  Ave. 
'"^"Oakland.     1-story  S-room  awelUng. 
Owner  —  R.    A.   Rapp,    1502   77th   Ave., 
Oakland.  j;2B5n 

Architect— None^ ^^^^^ 

(2Tof^^W6^ BARBARA  ROAD,  Oakland 

o-storv   7-room   dwelling. 
Own"er--E    W.  West,  4026  Brighton  Ave 

Oakland.  47000 

Architect— None^ ♦^oou 

r.Yo?1^"?3^  FIFTY-FIFTH  AVE.,  Oak- 
"*   ?and     l-stSry  5-room  dwelling  and 

Ownlr-Mrs.    Ida    B.    Leach.    456    26th 

St..  Oakland.  i^cKn 

Architect— None^ '^e*" 

rYo^^'^E  FIFTY-EIGHTH  AVE.  75  N 
^Brann.  Oakland.     1-story  8-rooni  2- 

family  dwelling  and  garage. 
Owner— C.  Driscoll,  Oakland. 

^rn\i-i%%7^T.%.  Marshall,   1410  Madl 
son   St.,   Oakland.  ^S-'o" 

?.Yl^^^^°COR.  8  3RD  AVE.  and  G  St., 
'  Oakland  1-story  4.rooni  dwelling. 
Owne?-M   Gavien,  1048  86th  Ave.,  Oak- 

land.  t19on 

Architect— None^ ♦^'="" 

?2?i?^"i^6?4  EIGHTIETH  AVE  oak- 
land.     1-story  4-rooin  dwelling  and 

Ownl^-llssie  Howard,  3502  Foothill 
Blvd..  Oakland. 

^jSi'al't'oV^-  Clar-^A  J,,yarren,  3502 
Foothill    Blvd..    Oakland.  »315" 

?2m)'^  W°  66TH  AVE.  50  S  Ave- 
nal  Ave..  Oakland.  1-story  5-rooni 
dwelling.  ,,.      £.> 

Owner— R.  H.  Korman,  380  15th  bt.. 
Oakland. 

^lT.ll%f^-^^n.r  Jarvis.  233  Mather 
St..   Oakland^ ♦300U 

r>Ym  ^eIixty-seventh  ave.  io9 

N    Flora.    Oakland.      1-story    4-room 
Owner^Edlth  Connolly,  Oakland. 

Owner— Kev  System.  Oakland. 
^SS"ac*ioT -"Ichnebly  &  Hostraweer. 
6th   and   Jackson   Sts..   Oakland^^^^ 


Pt-Ylfih^W^'^IXTY-SEVENTH  AVE.    90 

*^"I^Avenfl    Ave..    Oakland.  1-story 

6-room  dwelling. 
Owner— D.    La    Paugh,    1661    68th   Ave., 

Oakland. 

Architect — None.  ,  j^    , 

Contractor— C.  T.  Lodge,  2201  B't^jAve 

Oakland.       *■'*"" 

r.m^'^''^2?30    HAVENSCOURT    BLVD 
*       Oakland.     1-story   5-room   dwelling 

Ow/er-r".^'Flagg,    2501    Best    Ave.. 

Arch^fe'^c't-None.  »3650 


fsmV  N^^COR.  FORTY-NINTH  AND 
*  Clarke  St.  Oakland.  2-story  24- 
Own^er-Ce'.Tal^hwLrtzried,   Oakland. 

$o^^n'f;rc'l'o7^1°"laciflc    Coast    Bldg.    Co., 
Builders    Exchange,    O^^^^^^^^Z.bOO 

fo^8T9'i''-^™''cOR.  TWENTY-FOURTH 
^-^  liid    Broadway,    Oakland.      Altera- 

Ownc'i°--\Vestern   Auto   Supply   Co.,   Los 
Angeles,   Calif. 

$o^^';:^'a'c't'o7'i^"5eo     J.    Ulrich.    Builders 
Exchange,    Oakland.  Jl.!,«uu 

f4V7)°^'^NW  COR.  SIXTIETH  AND 
*        Lowell  St .  Oakland.     I-story  brick 


dwelling  and   garage. 


??S°nf  •   NW  ^COR.    TWENTY-EIGHTH 
*-^-ind  Grove,  Oakland.     General  con- 
struction     except      plumbing      and 
steam  heating  of  3-story  store  and 

Owne?-G"maumi'H"o^urcade,    Oakland. 
irchitecJ:^-  Clay  N.  Burrell,  American 

Cont?t?t1.r^^l^-^^fe^"f:      P^-e,  2031 

Broadway,   Oakland. 

Filed   Mav    5,    1925.    Dated   May    5,  1925. 

Rough    floor    on    1st    story  j^ 

joists      ftq9n  9^ 

When  roof  is  on lUni^ 

When    ready    for    plaster....   63.u.^o 
When  plastering  is  complete.    63.U.-D 

When   completed   ifT^^^T? 

Lsual  3o  davs^^^^^  ^^^^  H2.135  00 
Bond,  sureties,  forfeit,  "<>"«•  Limit  ^00 
working  days  from  execution  of  agree- 
ment.    Plans   and  specifications  filed. 

r^-j^^X?  1139  WINSOR  A^-E.,  Pied- 
mont Tw-o-story  6-room  frame 
residence  and  garage. 

Owner— Edw.  Larmer.  90  Fairview  A^e.. 
Piedmont. 

Architect — Owner.  Traii-view 

Contractor— Edw.  Larmer.  90  Fairview 
Ave.,  Piedmont^ »oouu 

rY-f  ^"xO°  308    PACIFIC   AVE.,    Pied- 

monV      Two-story      7-room      frame 

dwelling  and  garage. 
Owner— F.   W.   Jones,    102    Pacific   A%e.. 

Piedmont. 
Plans  by  Contractor.  ,  . 

Cont^actor-C.   M.   MacGregor,    "0  13th 

St.,   Oakland^ ♦*'"^ 

f-Y^^^M?  319  BLAIR  AVE.  Pie«J>?ont^ 
Two-story    7-room    frame    dwelling 

Owne?-I?."i^uer,  481  Jean  St     Oakland 
\rchitect  —  Hutchinson    &    Mills,    l.bl 

Franklin  St..  Oakland. 
Contractor  —  Edwin      C       Graft.      1^61 

Franklin  St.,  Oakland.  59""" 

?lf^r'^f^o''l817    SAN    RAMON    AVE.. 

Berkeley.  One  family  '■%^i^^%%^. 
Owner— Robert    E.    Forbes.    2526    HUle- 

gass  Ave.,  Berkeley.  r-rovp 

Designer— J.    Harry    Smith,    lo32    Gro\  e 

St.,  Berkeley.  frnve 

Contractor— J.  Harry  Smith.  1532  Grove 

St.,   Berkeley.  ♦*""" 


?2Y2f )^NO.°2222  CURTIS  ST.,   Berkeley. 

One   family  dwelling. 
Owner— F.    P.    Farber.    2220    Curtis    St.. 

Berkeley.  .Bend 

Architect— None^ »2500 

RESIDENCE  f-oi'RT      Ber- 

(28'>7)      NO.   2520   HILL     COLKi.      tier 

keley.     Two  family  residence. 
Owner— Earl  Webb,  Virginia  St.,  Bkly. 

^o^^n?;ilU7^-°"A-.  H.  Potor,  833  Oxford 
St.,  Berkeley.  jsauu 

?2Yf^"^0°  1739  SACRAMENTO  ST., 
Berkeley.      One  family  dwelling. 

Ownr — G    Kroll.   Berkeley. 

^o^^ti4l=foTii?l"\hnefeld,  1969  Marin 
Ave.,    Berkeley.  »i/uu 

f>f  ?9T''nS.'^2418  BROWNING  ST.,  Ber- 

keley.      One   family   residence. 
Owner— C.   Pregno,   2230    Browning   St., 

Desilner-H.'  C.   Horn,   645    San   Gabril 

Cont'^actor-H."&  Horn.  645  San  Gabril 

Ave.,   Albany^ ♦■^*"" 

f2?foT^N0.^2136  GRANT  ST.,  Berkeley 

Four  family  residence. 
Owner— J.  P.  and  Mrs.  M  M.  Utter,  iili 

Grant  St.,  Berkeley. 
Designer— Hinds    Bros.,    3118    King    St.. 

Cont?"ctor-Hinds  Bros.,  3118  King  St. 
Berkeley.     510.0UU 

NO^l?4^0^T.fMALPAIS  ROAD.,  Berkeley 
One  family  residence  and  garage. 

Owne?— MrT  E.  M.  Underbill,  Berkeley. 

Architecf-E.  S.  Ridden,  2327  Cragmont 
Av  .  Berkeley.  „«««  «»t*i. 

Contrlctor-J.  B.  Malmstrom,  2326  27th 
Ave.,    Oakland.  ♦^^•?*^ 

NOTE: — Recorded    contract    reported 

May  4,  1925,  No.   2762. 


mllTNE^COR   IITH    &    Webster   St.. 

Oakland.  Alterations.  „  ..  . 
Owner-12th    St.    Realty   Co.,   Syndicate 

Bldg.,    Oakland.  , 

Architect  —  Hamilton     Murdock,       425 

Kearny   St.,   B.   F.  »J6<"' 

rY3f  {^"^E^nkLMONT  ST.,  325  W  Sun- 
nymere,  Oakland.  One-story  3- 
room    dwelling. 

Owner— A.  V.  Herrling,  2442  26th  Ave., 
Oakland.  tiooo 

Architect— None^ ♦1"""' 

(283?)"  1306  'oSTH  A^'E..  Oakland.  One- 
story    5-room   dwelling. 

Owner—Christine  Carroll,  1314  58th 
Ave.,   Oakland. 

■^^^n'j;l1ft'o7-^a"  A.  Warner.  850  Clevej 
land   Ave.,   Oakland.  ♦3»00 

DWELLINGS.  ^^^  ,     „.    ,,    .,    ,„j 

(2S34)  W  LOMA  VISTA  2,  54  81  108 
N  Quigley  St..  &  NW  Cor  L*ma 
Vista  &  Qu.gley.  Oakland.  Five 
1-storv    3-room    dwellings. 

Owner- J."  J.  Murphy.  1105  Clarendon 
Crescent,    Oakland. 

Architect- None^ *l9io    eacn 

DWELLING  &   GARAGE.       „    „   ,  ,       , 

72b35)  5814  PRESSLEY  WAY    Oakland 

Two-story     &-room    dwelling      and 

Own??-Geo.  H.  Scott,  5901  College 
Ave..    Oakland. 

-^;^n^^lTtl7^°"H.  Magk.  4026  Laura. 
Ave.,    Berkeley.  »»io« 

f2836)^U?'66TH  AVE..   Oakland.  One- 
story    5-room   dwelling. 
Owner— Geo.  Hill,  1629  45th  Ave.,  Oak- 
Architect— None^ J3150 

r'^?"sB^COR   81ST  AVE  &  Birch  St.. 

Oakland.     Addition. 
Owner— John  F.  Ritter,   1772  81st  Ave.. 

Oakland. 
-^Z'^r'ic'l^^-T-A.     smith.     1757     82nd 

Ave.  *^"'"' 
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ADDITION. 

(2838)  3425  39TH  AVE.,  Oakland.  Ad- 
dition. 

Owner— J.  B.  Stewart,  3425  49th  Ave., 
Oakland. 

Architect — None.  $1000 


ADDITION. 

{2841)  2726  E  14TH  ST.,  Oakland.  Ad- 
dition. 

Owne!r — Magnovox  Co.,  2725  E  14th 
St.,    Oakland. 

Architect — None. 

Contractor — T.  E.  Allen,  2718  Regent 
St.,    Berkeley.  13000 


DWELLINGS. 

(2839)       9401-07-15-21       CHERRY       ST.. 

Four     1-story    4-room    dwellings. 
Owner — J     E.    Sprague,      5511      Golden 

Gate    Ave.,    Oakland. 
Architect — None.  J2000    each 


DWELLING. 

(2840)     5248     BOYD       AVE.,       Oakland. 

One-story    4-room    dwelling. 
Owner — C.    Deleru,    Oakland. 
.Architect — None. 
Contractor — M.  E.  Valenti,   5215  Locks- 

by    Ave.,    Oakland.  ?2600 


ALTERATIONS. 

(2842)  3509  CHESTNUT  ST.,  Oakland. 
Alterations. 

Owner — Yager  Sheet  Metal  Co.,  Oak- 
land. 

.■\  rchitect — None. 

Contractor — F.  E.  Allen,  3509  Chestnut 
St.,    Oakland.  $3500 


DWELLING    &    GARAGE. 

(2843)    S    57TH    ST    92    E    Adeline    St., 

Oalcland.       One   -  story       4   -  room 

dwelling   and   garage. 


A  Variety  of  Work 
on  the  Same  Machine 


In  addition  to  business  correspondence  the  modern 
f  lice  has  a  large  variety  of  work  for  the  typewriter. 

Tabulating,  bilhng  (simple  and  condensed)  sten- 
c  1  cutting,  writing  on  ruled  forms  and  many  other 
kinds  of  office  work  can  all  be  done  on  the  L.  C. 
Sn  ith  &  Bros,  tj'pewriter. 

The  decimal  tabulator  and  the  variable  line 
spacer  are  parr  of  the  inbuilt  service  of  every  L.  C 
Smith  &  Bros,  machine. 

Typewriters  Rented 

L.  C.  SMITH  &  BROS. 
TYPEWRITER  CO. 

ExecutiTe  Offices,  Syracuse,  N.  ¥. 

San  Francisco  Brancli,  432  Slarliet  St,;  Pli.  Garfield  4289 

Oakland  Branch,  450— 19th  St.;  Ph.  Lakeside  752 


iffi;'!ifl>?'iffii!';jfc«^^ 


Owner — H.  C.  Clark,  723  44th  St..  Oak- 
land. 
Architect — None.  |2600 


WAREHOUSE. 

(2844)  68TH  &  SPENCER  ST.,  Oak- 
land.    One-story     WiSJ-ehouse. 

Owner — Chicago  Lumber  Co.,  68th  & 
Spencer,    Oakland. 

Architect — None.  $1600 


DWELLING. 

(2845)  W  13TH  AVE  500  N  Hopkins, 
Oakland.  One-story  4-room  dwell- 
ing. 

Owner — H.  D.  &  Mary  T.  Logan,  351S 
13th    Ave.,    Oakland. 

Architect — None 

Contractor — H.  D.  Logan,  3515  13th 
Ave.,   Oakland.  »2400 


ALTER.    &    GARAGE. 

(2X46)  624  60TH  ST.,  Oakland.  Alter- 
ation   and   one-story   garage. 

Owner— J.  J.  Kelley,  624  60th  Ave., 
Oakland. 

Arclaitect — None. 

Contractor — N.  A.  Swift,  480  38th  St., 
Oakland.  $2600 


DWELLING. 

(2847)  NW  COR  82ND  AVE  and  A  St., 
Oakland.  One-story  3-room  dwell- 
ing. 

Owner — L.  C.  Dines,  3201  13th  Ave., 
Oakland. 

Architect — None.  $1800 


DWELLING. 

(2S48)     W     UNDERHILL.    RD.,     260       S 

Sunnyhill,   Oakland.     Two-Story   6- 

ruom    dwelling. 
Owner — F.    G.    Balrd,    1031    Bay    View 

Ave.,   Oakland 
Architect — None. 
Contractor — L.    M.    Balrd,       1031      Bay 

View   Ave.,   Oakland.  $4850 


DWELLING. 

(2849)  N  ALMA  AVE.,  250  B  Excelsior, 
Oakland.  Two-story  5-room  dwell- 
ing. 

Owner — H.   Bernett,  Oakland. 

-Architect — None. 

Contractor  —  L.  M.  Balrd,  1031  Bay 
View  Ave.,   Oakland.  $5900 


DWELLINGS. 

(2850)     E     90TH    AVE.,     2857     S-A     St., 

Oakland.       Two       l-story       5-rooin 

dwellings. 
Owner— C.    E.   Milton,    3247   E    14th   St, 

Oakland. 
Architect — None, 
contractor — Adolph  Jackson,   1534  67tli 

Ave.,    Oakland.  $2500   each 


(2851)  S  45TH  ST.,  W.  Broadway,  Oak- 
land. Two-story  25-roora  brick 
nursery. 

Owner — Ladles'  Relief  Society,  Oak- 
land. 

Architect — None. 

Contractor — F.  A.  Muller,  805  Syndi- 
cate  Bldg.,    Oakland.  $62,000 

DWELLING   &    GARAGE. 

(2852)  S  HUBERT  RD.,  300  B  Carl- 
son, Oakland.  Two-story  8-room 
dwelling  and  garage. 

Owner — Dr.    B.    A.    Gilbert,    Oakland. 
Arcliiteoft — Schlrmer-Bugbeet    .    Thayer 

Bldg.,    Oakland. 
Contractor — Geo.    J.    Maurer    Co.,      177 

RIdgeway  Ave.,  Oakland.        $11,288 


THEATRE. 

(2S53)  E  SAN  PABLO  AVE.,  60  N 
Stanford,  Oakland.  One-atory  con- 
crete  theatre. 

Owner — Ralph  Wood,  110  Sutter  St., 
S.   P. 

Architect — M.  T.  Jorgenson,  110  Sut- 
ter St.,  S.  F.  $76,000 


STORES,     ETC. 

(2854)  SE  COR  lOTH  &  Broadway, 
Oakland.  Two-sto'ry  13 -room  & 
concrete    stores    and    offices. 

Owner — Witcher    Estate,    Oakland. 
Architect — Reed     &     Corlett,       Oakland 

Bank   Bldg.,   Oakland. 
Contractor — F.    A.    Muller,       Syndicate 

Bldg.,   Oakland.  $80,000 

ADDITION. 

(2855)  107TH  AVE.  &  Hollywood, 
Oakland.      Brick    addition. 

Owner — Fageol  Motor  Co..  107th  Ave. 
.%:    Hollywood,    Oakland. 

Architect— W.  J.  Wilkinson,  220  How- 
ard   St.,    Piedmont. 

Contractor — E.  T.  L,elter  &  Son,  8601 
West  St.,  Dakland.  $10,000 
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(2S56)  LOT  6  MAP  OF  PIEDMONT 
By  the  Lake,  Oakland.  General 
construction  1-story  frame  store 
building. 
Owner — Frank  B.  and  Eleanor  G. 
Standlih,  Elaine  S.  Massle,  Mary 
E.  Ramsey. 
Architect — Hutchinson    &    Mills,     1214 

Webster  St.,  Oakland. 
Contractor — Lawtun  &   Vezey,   354   Ho- 

bart    St.,    Oakland. 
Filed   May   6,    1925.   Dated   May  6,   1925. 

When    roof    is    sheathed    $1687.60 

When     brown     coated     1687.50 

When   completed    1687.50 

Usual    35    days    1687.50 

TOTAL  COST,  J6750 
Bend,  sureties,  forfeit,  none.  Limit, 
60  working  days  from  filing  contract. 
I'lans    and    specifications    filed. 


APRIL    BUILDING    SUMMART 
OAKLAND,    CALIP. 


No.  Permits 

1         Cost 

IS    dwellings 

357 

$1,010,615 

IS   2-fam.    dwellings.... 

17 

93,900 

IS    5-fam    dwellings.... 

1 

10,000 

IS    6-fam    dwellings 

1 

9,000 

IS    8-fam    dwellings.... 

1 

11,800 

IS  5-fam   dwlg.   &  store 

1 

10,000 

IS    dwelg.    &    store 

4 

15,500 

31 

238,558 

2S    dwlg.    &   store 

3 

15,000 

2S  dwlg.  store  &  gar... 

1 

7,500 

2S   flats    

10 

61,255 

2S  flats  &  stores 

1 

14,000 

12 

139,700 

2S   apts.   &   stores 

2 

28,000 

3S    apts 

1 

21,500 

3S  apts   &   stores 

1 

38,000 

IS    stores    

9 

19,755 

IS   comfort   station 

2 

1.060 

1 
1 

7,000 

8,000 

1 

30,000 

Wharf     

1 
1 

60,000 

600 

Shaving    burner    

1 

1,085 

IS  office    

1 

3,000 

IS  barn  &  stable 

1 

3,000 

1 

800 

IS    tile   addition 

2 

13,100 

IS  tile  service  station.. 

2 

2,400 

IS  tile   warehouse 

2 

10,000 

IS   tile   garage    

10 

7,375 

1 

7,400 

IS    tile    cleaning    works 

1 

5,540 

IS  tile  store  and  garage 

1 

2,850 

IS    concrete    garage.... 

7 

4,500 

Concrete   addition    

9 

1,130,436 

IS   cone,    filter   plant.  . . 

1 

7.500 

IS  cone.  &  tile  garage.. 

1 

3,100 

IS  brick  service  station 

2 

2,150 

IS   brick   warehouse.... 

1 

12,600 

IS  brick  office    

1 

17,500 

IS  brick   boiler  room... 

1 

1,000 

IS  brick  store   

2 

18,000 

IS   brick   garage    

1 

150 

1 

17,000 

IS  brick  &  cone,  garage 

1 

5,600 

2S  br  &  con  store  &  loft 

1 

22,846 

IS   steel   service   station 

6 

10,200 

1 

9,000 

IS  garages  &  sheds 

316 

67,116 

60 

21,676 

8 

11,000 

21 

776 

111 

160,547 

Alterations   &    repairs.. 

151 

100,668 

Total     1175  13,530,646 

SUMMARY 

New    Construction 1024  $3,429,878 

Alterations    &     repairs     151  100,668 


Total     1175     $3,530,546 


COMPLETION  NOTICES 

ALAMEDA    COUNTY 


Recorded  Accepted 

April  29.  1925  —  SE  LINE  OF  2ND 
Ave  54  SW  of  SW  line  of  E-14th 
St.  thence  SW  36  SE  80  NE  36  NW 
80  to  beg.,  Oakland.  A.  A.  Pvlch- 
ards  to  Andrew   Meyer   ..Apr.   27,   '25 

April  29,  1925— LOT  1  BLK.  H,  MAP 
Byron  Jackson  Iron  Works  Amend- 
ed Map  of  Res.  Lots  and  Factory 
sites.  John  Vlnkevich  to  whom  it 
may  concern April  27,  1925 


April  29,  1925— LOT  26  AND  S  16 
Lot  27  Blk.  F,  Amended  Map  of 
the  Christiania  Tract,  Albany. 
John  E.  Bouquet  to  whom  it  may 
concern    April   28,   1925 

April  28,  1925— PTN.  LOT  31  MAP 
of  Button  Manor  Addition,  San  Le- 
andro.  J.  D.  Eldredge  to  whom  It 
may  concern    April  28,   1925 

April  28,  1925  —  LOT  74  MAP  OF 
Button  Manor  Addition,  San  Lean- 
dro.  Richard  Hill  to  Richard  R.  Hill 
April    28,    1925 

.'Vpril  30.  1925 — LOT  8  BLK  2,  Map 
Solano  Avenue  Terrace,  Berkeley. 
.Albert  Hammarberg  to  whom  It 
may  concern April  29,  1925 

April  30.  1925— NO.  2139  SPAULDING 
Ave,,  Berkeley.  Marcus  A  Peel  to 
whom  it  may  concern .  .April  26,  1925 

.\pril  30,  1925— NO.  1352  SEMINARY 
Ave.,  Oakland.  C  Tollifsen  to  whom 
it  mav  concern April  27,  1925 

April  30,  1925 — LOT  21  BLK  3,  Map 
Thousand  Oaks.  William  King  to 
George  W  Eliassen April  24,  1925 

April  30,  1925— FRUITVALE  POWER 
House.  Southern  Pacific  Co  to 
Westinghouse  Electric  &  Mfg  Co.. 
April    20,    1925 

April  30,  1925— LOT  17  and  12 V4  ft. 
Lot  18  Map  Recreation  Park  No.  2, 
Oakland.  James  J  Foley  to  Thorup 
&     Cotteral — 

April  29,  1925— NO.  554-556  THIRTY- 
ninth       St.,     Oakland.  Peter       N 

Chumo   to  Mark   Page.. April   23.    1925 

April  29,  1925 — LOT  22  Map  Bowling 
Homestead,  Brooklyn  Twp.  W  W 
Sherbourne  to  Pearl  E  Sherbourne 
April  29,  1926 

April  30,  lb25  ^—  465  KENILWOKTH 
Ave.,  San  Leandro.  Cummins  & 
White  to  Oakland  Home  Builders 
Co.,  Inc April  30,  1925 

April  30,  1925 — 678  DOWLING  BLVD., 
San  Leandro.  Cummins  &  White  to 
Oakland  Home  Builders  Co..  Inc. 
April     30,     1925 

April  30,  1925— LOT  5  AND  SW  7% 
of  Lot  4  Map  of  a  portion  of  the 
property  of  Mrs.  Eliza  J.  Mvde, 
isrooklyn  Twp.  Joseph  and  Mary 
Flittner  to  Jos.  Flittner.  .Apr.  27,  '25 

April  30.  1925— LOT  89%  IN  SUB- 
div.  Xo.  30,  Map  of  the  Resub.  of 
Peralta  Park,  Berkelev.  Fannie  A. 
Malkia  to  Thomas  Malkia.Apr.  29.  '25 

April  30,  1925— N  LINE  OF  BONA  ST. 
199-96  ft.  SE  of  E;  line  of  Fruit- 
vale  Ave.  thence  NW  94-35  SE  40 
SW  93-55  AV  39-99  to  beg.,  Oak- 
land.        Harry    Roy    and    Ethel    M. 

Morrison    to    E.    T.    Matteson 

April    29,    1925 

May  1,  1925— LOT  18  AND  SW  % 
of  Lot  19  Blk.  12,  Chevrolet  Park, 
Oakland.  E.  R.  Blabon  to  whom  it 
mav  concern Mav  1.   1925 

May  1,  1925—2102.  2104,  2106  SPAUL- 
ding  Ave.,  Berkeley.  R.  M.  Estes 
to  whom  it  may  concern.  .Apr.  30,  '25 

May  1,  1925— LOT  23  BLK.  5,  MAP 
of  Eastlawn,  Oakland.  Margaret 
McFarland  to  whom  It  may  con- 
cern          .\pril    2S,     1925 

May  1,  1925  —  SW  COR.  GUILFORD 
Road  and  Highland  Place,  Pied- 
mont.     Auguste   W.   Laldlaw   to   G. 

R.    Heath    and    G.    H.    Wendt 

^pj.}!    29     1925 

May "l  1925— LOT  13  MAP  Of'tHE 
Lander  and  Casserly  Tract,  Oak- 
land. Hugo  MuUer  to  McWethy  & 
Greenleaf    .April   27,    1925 

.May  1.  1925—4207.  4209,  4211  TELR- 
graph  Ave.,  Oakland.  Margaret  H. 
and  Jane  E.  Montgomery  to  W.  J. 
David    Mav   1.   1925 

May  1,  1925— SE  COR.  WILDWOOD 
Ave.  and  Wovdland  Wav,  Piedmont. 
H.  G.  Hills  to  Rinaldl  &  Oherto 
April   29,    1925 

May  1,  1925  —  2674  SIXTY -EIGHTH 
Ave..  Oakland.  F.  C.  Duerr  to  whom 
It  may  concern May  1  ,1925 

May  1,  1925— LOT  20  BLK  B  RE.SUB 
of  a  portion  of  Fruitvale  Addition, 
Oakland.  Earl  J.  Ayer  to  Paul  E. 
La   Voice    May    1,    1926 

May  2,  1925 — 1210  ONE  HUNDRED 
sixth  Ave.,  Oakland.  N.  G.  Thome 
to  whom   it   may  concern.. May  1,   *25 

May  2,  1925 — E  LI.VE  TELEGRAPH 
Ave  205.8  ft.  N  of  21st  St.  thence 
N  55.74  ft  B  115.59  ft  N  11  ft  E  150 
ft  S  67.89  ft  W  265.22  to  beg.. 
Oakland.  Albert  E.  Kern  and  Sam- 
uel Hamburger  to  Dinnie  Con- 
struction   Co April    29,    1925 

May  2,  1925— LOT  179  MAP  OF  4TH 
Ave.  Terrace  Extension,  Oakland. 
Karl  S.  Fredrlckson  to  whom  it 
may  concern May  1,  1925 


May  2,  1926— NO.  961  RBOAL  ROAD 
Berkeley.  Sophie  S.  C.  Eames  to 
E.    F.    Henderson April    29,    1925 

May  2,  1925— NO.  2281  FORTT- 
eighth  Ave.,  Oakland.  A.  J.  Morley 
to  C.  F.  Hobson April  28,  1925 

May  2,  19  25— LOT  6  BLK  B  LOWER 
Piedmont  Park,  Piedmont.  Robert 
Boyd  to  whom  it  may  concern.... 
April    30.    1925 

May  2,  1925— LOT  2  BLK  3  MAP  OF 
Elmcrest,  Brook  Twp.  Louis  Mlnck 
and  Frank  Corso  to  whom  it  may 
concern April     23,     1925 

May  2,  1925—535  FORTY-FIRST  ST., 
Oakland.  Lottie  Dean  to  Cal.  Build- 
ers   Co May    2,    1925 

May  2,  1925— NO.  2917  Minna  St., 
Oakland.  C.  A.  Birch  to  whom  it 
may    concern    April    30,    1926 

May  2,  1926 — LOT  68  &  NW  3  FT. 
Lot  69  May  of  Resub  of  Peralta 
Park,    Berkeley.    W.    G.    Haseltlne 

to    whom    It    may    concern 

April     30,     1925 

May  2,  1925 — LOT  74  MAP  OF  DUT- 
ton  Manor  Addition,  San  Leandro. 
Richard    R.    Hill    to    whom    it    may 

concern May  1,  1925 

May  4,  1925— NE  COR.  HIGH  ST.  and 
Brookdale  Ave.,  Oakland.  W.  A. 
Stokes  to  Geo.  Lydiksen.  .May  4,  1925 

May  4,  1925— LOT  1  BLK.  I,  MILLS 
Gardens.  Mary  F.  Kampf  to  Guy 
Brown   April  24,  1925 

May  4,  1925— LOT  12  BLK.  J,  Amend- 
ed Map  of  Decoto,  Washington  Twp. 
Joseph   C.   Nunes    to   H.   L.   Hayden 

^jj^y   2     1925 

May'  V, '  YoVs— N'E  COR.  '67TH  AVE. 
and  E-14th  St.,  Oakland.  Conrad 
Roth  to  whom  it  may  concern.... 
April    25,    1925 

May  4,  1925— LOT  13  BLK  8,  Lake- 
shore  Highlands,  Oakland.  Oscar 
E.  Nelson  to  whom  it  may  concern 
May   4,   1926 

May  4,  1925—1030  E-22ND  ST.,  Oak- 
land. Huddleson  &  Blue  to  Otto  A. 
Schroder    April   25,   1925 

May  4,  1925 — PTN.  LOT  64  MAP  OF 
Dutton  Manor  Addition,  San  Lean- 
dro. R.  E.  Lapham  to  whom  it  may 
concern   May  2,  1926 

May  4,  1925 — LOTS  70  A.VD  71  MAP 
of  the  Bowie  Property.  Hugh  E. 
Williams  to  whom  it  may  concern 
May   4,    1925 

May  4.  1925— LOTS  36  AND  37  BLK. 
18,  Map  of  Key  Route  Heights, 
Oakland.  Ada  Martlnsen  to  J.  A. 
Martinsen    May  1,   1925 

May  4,  1925— NW  COR.  DELAWARE 
St.  and  Shattuck  Ave.,  Berkeley. 
Geo.  L.  Mohr  to  whom  it  may  con- 
cern    May  1,  1925 

May  1,  1925 — E  SIDE  OF  FRUIT- 
vale  Ave.  bet.  Bonar  and  Delaware 
St.,  Oakland.  C.  Langeberg  to 
whom  it  may  concern ...  .May   1,  1925 

May  1,  1925— LOTS  36  &  37  BLK  V 
Amended  Map  of  Regents  Park, 
Berkeley.  G.  A.  Elliott  to  Carl  U. 
Zeile    April    24,    1926 

May  5,  1925— NW  LINE  OF  3RD  AVE. 
100  SW  of  E-12th  St.  thence  SW  50 
NW  150  NE  50  SE  150  to  beg..  Oak- 
land. A.  T.  Chick  to  Bell  &  Son 
May   2,   1925 

May  5,  1925  —  INTERSECTION  SE 
line  of  77th  Ave.  NE  line  of  Hill- 
side St.  thence  NE  33-65  SE  55-25 
SW  33-4  NW  50-62  to  beg.,  Oak- 
land. L.  J.  Murphy  to  whom  it 
may  concern April  26,   1925 

May  5,  1925— SE  LINE  OF  77TH  AVE. 
100-96  NE  of  NE  line  of  Hillside 
St.,  thence  SE  6450  SW  33-4  NE 
33-65  to  beg.,  as  recorded,  Oak- 
land. L.  J.  Murphy  to  whom  It 
may  concern April  26,  1926 

May  5,  1925— SE  LINE  OF  77TH  AVE. 
33-65  NE  of  Hillside  St.,  thence 
SE  55-25  NE  33-4  NW  59-87  SW 
3365  to  beg.,  Oakland.  L.  J.  Mur- 
phy to  whom  it  may  concern.... 
April    26,    1925 

May  5,  1925 — PTN.  LOTS  142  AND 
143  Blk.  22.  Amended  Map  of  Hav- 
enscourt,  Oakland.  Lillian  E.  Mc- 
Cord   to   T.   J.  McCord.  . .  .May   2,   1925 

May  5,  1925 — LOT  38  BLK.  5,  Fourth 
Avenue  Heights.  B.  D.  Spaan  to 
whom  it  may  concern.  ..  .May  2,   1925 

May  5,  1925 — NE  TERRACE  AND  LA 
Salle  Ave,  Piedmont.  A  P  Parker 
to  Conner  &  Conner May  2,  1925 

Mav  5,  1925— E  SHATTUCK  AVE 
176.20  S  55th  St.  th  S  38.9  NE  150 
N  38.9  SW  130  to  beg.  Oakland.  H 
W.  Mclntier  to  whom  it  may  con- 
cern  M-iv    "     '925 

:,Iav  5,  1925 — LOT  8  BLK  B  Map  Foot- 
hill Blvd..  Oakland.  A  C  Anderson 
to  whom  it  may  concern.  .May  4,  1925 
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May  5,  1925— NO.  1569  POSEN,  Ber- 
keley. A  C  and  M  G  Kennedy  to 
F  R  Brayton  to  whom  it  may  con- 
cern  May    2,    1925 

May  5,  1925— NO.  1150  MONTEREY, 
Berkeley.  A  C  and  M  G  Kennedy 
to  F  R  Brayton May  2,  1925 

May  5,  1925— LOT  26  BLK  3.  Key 
Route  Terrace  No.  2,  Albany.  J  H 
Hubbard  to  whom  it  may  concern. . 
May  4.  1925 

May  5,  1925—1707  HOPKINS  ST., 
Oakland.  Annie  M.  Coates  to  J.  H. 
Coates    April   30,    1925 

May  5,  1925—5909  5911  FOOTHILL 
Blvd.,  Oakland.  J.  L.  Gresham  to 
Clyde   M.   Foughty Apr.    30,    1925 


LIENS  FILED 


AliAHEDA    OOVNTT 


Recorded  AmoMnt 

April  28.  1925— PROPERTY  ADJOIN- 
ing  No.  849  69th  Ave.  on  the  south, 
Oakland.      A.    Crouse      vs.      Conrad 

Koch    $60.00 

April  29,  1925  —  425  PERKINS  ST., 
Oakland.  Bay  Electric  Co.  vs.  I.  P. 
Jacobs.  Wm.  O'Connor,  Bert  H.  O'- 
Connor and  J.  P.  Jacobs  ....$94.28 
April  29,  1925— N  65  FT.  OF  LOTS  60 
and  61  Blk.  F,  Central  Oakland 
Tract  No.  2,  Oakland.  F.  J.  Gren- 
sky    vs.    A.    Kalman,      Clayton      H. 

Bush  and  A.  Ortzow    $392.50 

April  30,  1925 — LOT  111,  Map  Pied- 
mont-by-the-Lake,  Oakland.  An- 
drew   Mever    vs    Neal    and    Edna    S 

Harris  and  J  D  Hahn  Jr $131.91 

April  30,  1925— LOTS  10  AND  11  BLK 
80,  Map  Tract  B  ot  Berkeley  L.  T.  I. 
Association,  Berkeley.  Fox  Bros 
vs  S  Furch  and  Coast  Constr  Co.  .  . 

$170,31 

April  SO,  1925 — SE  MONTECITO  AVE 
and  Bay  Place  (Ptn  of  premises), 
Oakland.  Tilden  Lumber  &  Mill  Co, 
$6706.75;  C  F  Weber  &  Co.,  Inc, 
$303.21;  Oakland  Lime  &  Cement 
Co,  $2016.23;  Quality  Electric  Motor 
Co,  $63;  Maxwell  Hardware  Co., 
$600.95:  Binker  &  Oellerich,  $383.08; 
Ariss-Knapp  Co,  Inc.  $254;  Fiuren 
&  Arneson,  $580.15;  The  Rigney  Tile 
Co,  $724.85;  Ray  Cook  Marble  Co., 
$87.96;  Fred  Ferrero,  $1431.00; 
Cobbledick-Kibbe  Glass  Co.,  $1258; 
Economy  Express  Co.,  $48.00;  Pa- 
cific Iron  Works,  $43.20;  James 
Walker.  $4693.30;  The  Hoosier 
Store,  $52.05;  Harbor  Brand  Paint 
Co.,  $75.00;  Joseph  J.  Burdon,  $2471; 
Spencer  Electric  Co.,  $985.50;  Rich- 
mond Roofing  Co.,  $533;  San  Fran- 
cisco Elevator  Co.,  $100;  Herrick 
Iron  Works,  $881.60;  A.  Walburg, 
$973;  Carl  T.  Doell.  $2137.86;  Stand- 
ard Roofing  Co.,  $283:  vs.  The  Rec- 
tor, Wardens  and  Vestry  of  St. 
Paul's    Parish    and    Murch-Willlams 

Construction    Co 

May  1,  1925— LOTS  ID  AND  11  BLK. 
80  Map  of  Tract  B  of  Berkeley  L. 
T.  I.  Assn.,  Berkeley.  Earl  M.  Ma- 
lott  vs.  S.  Furch  and  Coast  Con- 
struction Co $361.72 

May  1,  1925— LOTS  10  AND  11  AND  N 
10  ft.  Lot  12,  Market  Street  Tract, 
Oakland.  Tilden  Lumber  &  Mill 
Co.    vs.    George    M.    Frisbie,    Mintie 

Frisbie  and  H.   A.   Jloe $233.87 

May  1,  1925— RAILROAD'S  BRIDGE 
Crossing  outlet  to  Lake  Merritt, 
Oakland.  F.  E.  Smith  vs.  Western 
Pacific  Railroad  Co.,  Benjamin  W. 
Knick  and  Norman  McPherson.  $1080. 
May  1,  1925 — 49TH  ST.  AND  SHAF- 
ter  Ave.,  Oakland.  Ellis  &  McHarry 
vs.  A.  Kalman,  Clayton  H.  Bush  and 

A.   Ortzow    $210 

May  1,  1925 — LOT  27  ELK.  C,  MAP 
of  Fruitvale  Addition  Tract,  Oak- 
land.     Ellis    and    McHarry    vs.    Jos. 

Blankstein  and  A.  Ortzow $180.00 

May  1,  1925  —  LOT  118  CROCKER 
Highlands,  Oakland.  Henderson  & 
Churchill  vs.  Mary  Adamski  and  W. 

Adamski    $77.00 

May  1,  1925 — PTN.  LOTS  60  AND  61, 
Blk.  F,  Map  of  Central  Oakland 
Tract  No.  2,  Oakland.  Rhodes- 
Jamieson   &    Co.    vs.    A.   Kalman,    C. 

H.  Bush  and  F.  J.  Grensky $11.18 

May  1,  1925  —  SE  LINE  OP  PIED- 
monr  Ave.  170  NE  of  Linda  Ave. 
thence  SW  60  SE  103  NE  60  NW 
103,  to  beg.,  Oakland.  Sewards 
Planing   Mill    vs.    Myer   Elgarlen    & 

A.    Ortzovi'    $216.90 

May  1,  1925— LOT  3  BLK.  7,  MAP  OF 
The  Case  Trace  Survey,  Berkeley. 
Rhodes-Jamieson  &  Co.  vs  F  J 
Grensky    $114.78 


May  1,  1925— LOTS  10  AND  11  BLK. 
80  Map  of  Tract  B  of  the  B.  L.  T.  I. 
Assn.,  Berkeley.  Smith  Hardware 
Co.  vs.  S.  Finch  and  Coast  Con- 
struction Co $100.00 

May  1,  1925— LOT  8  BLK.  C,  RESUB 
of  a  ptn.  of  Fruitvale  Addition 
Tract,  Oakland.  Seward's  Planing 
Mill  vs.  Jos.  Blankstein,  Anna 
Blankstein  and  A.  Ortzow $2.'i.50 

May  2.  1925— LOTS  10  &  11  BLK  80 
Map  of  Tract  B  of  the  Berkeley 
L.  T.  I.  Assn.,  Berkeley.  W.  P. 
Fuller  &  Co.  vs  S.  Furch,  Coast 
Construction     Co $890 

May  4,  1925— PTN.  LOTS  60  and  61, 
Blk.  F  Map  of  Central  Oakland 
Tract  No.  2.  Oakland.  H.  Aaroe  vs. 
A.  Kalman,  Clayton  H.  Bush  and 
A.  Ortzow   $325. 

May  4,  1925 — 2218  12TH  AVE.,  Oak- 
land. Rhodes-Jamieson  &  Co.  vs. 
W.  A.  Walker  and  F.   J.  Grensky.. 

May'  4,  "1925— Ld-r'  iV  BLK.'  'h,'  MAP 
ot  Toler  Heights,  Oakland.  Rhodes- 
Jamieson  &  Co.  vs.  M.  T.  Patterson 
and    H.    E.    Leuty     $83.69 

May  4,  1925— LOTS  20,  21,  22,  23,  24, 
25  Blk.  16,  Map  No.  8  ot  Regents 
Park,  Albany.  Rhodes-Jamieson  & 
Co.  vs.  J.  G.  Brown  and  F.  J.  Gren- 
sky        $33.85 

Jlay  5,  1925 — 49TH  AND  SHAFTER 
Ave.,  Oakland.  I.  Nylander  vs.  A. 
Kalman,  Clayton  H.  Bush  and  Ab- 
raham   Ortzow    $20.00 

May  5,  1925 — LOT  12  MAP  OF  RE- 
survey  ot  Hogan's  Resub  of  Lots 
22,  23  and  24  of  Kingsland  Tract, 
Oakland.  Robert  A.  Johnson  vs. 
Antonio     Goulart,     P.     Brown     and 

John  Tell    $34.75 

♦ 

RELEASE  OF  LI£NS 

ALAMEDA     COUSTTTf 


Kecorded  Amouo' 

April  28.  1925— PTN.  LOT  118  Crocker 
Highlands,  Oakland.  Garrett  Mill 
and  Lumber  Co.  to  Mary  Adamski 
and    Wladyslaw    Adamski $703.78 

May  1,  1925 — LOT  420  AND  SW  8% 
ft.  Lot  421  Subdiv.  of  a  portion  of 
Stonehurst  Properties,  Oakland. 
Tilden  Lumber  &  Mill  Co.  to  B.  T. 
Speed $592.96 

May  4.  1925—3030  SEMINARY  AVE., 
Oakland.  V.  Di  Zillo  to  C.  F.  Jones 
and  Franklin  M.  Jones    $67  50 

Jlay  4.  1925— LOT  23  BLK.  L,  MAP 
of  Fourth  Ave.  Terrace,  Oakland. 
Nelson  &  Arbogast  to  Kathleen 
Miller  and  L.    Dunton    $541.50 

May  2,  1925-1708  E-38TH  ST.,  Oak- 
land. A.  Severy  to  Mrs.  K.  Miller 
and   Lew    Dunton    $16145 

May  2,  1925— LOT  23  BLK.  L,  Fourth 
Avenue  Terrace,  Oakland.  J.  Cos- 
tello  to  Kathleen  Miller  and  Lewis 
Dunton    $20.48 

May  2,  3  925— LOT  23  BLK.  L  MAP  OF 
Fouith  Avenue  Terrace,  Oakland. 
R.  W.  Shannon,  Mrs.  R.  W.  Shan- 
non and  T.  A.  Douglass  (San  Le- 
andro  Mill  and  Lumber  Co.)  to 
Kathleen   Miller  et  al    $980.75 

May  2,  1925— PTN.  LOT  12  BLK.  U, 
Map  of  Central  Piedmont  Tract  No. 
4,  Oakland.  McCorkle  Mfg.  Co.  to 
E.  L.  Thompson  and  F.  J.  Timmins 
$125.00 

May  2,  1925  —  4462  MORAGA  AVE., 
Oakland.  Inlaid  Floor  Co.  to  E.  L. 
Thompson  and  F.  J.  Timmins.... 
Partial   Release 

May  2,  1925  —  3800  ELSTON  AVE., 
Oakland.  A.  Severy  to  Mrs.  K.  Mil- 
ler et  al    $247.95 

May  5.  1925— PTN  LOTS  1  2  &  3 
Blk  1  Map  of  O.  D.  Baldwin's 
Subdiv.  of  a  ptn.  of  the  Woolsey 
Tract,  Berkeley.  A.  W.  Potter  to 
Leigh    Kelling    $1416.01 

May  5,  1925 — LOT  9  AND  ID'  BLK  28 
Amended  Map  of  Regents  Park, 
Berkeley.  W.  E.  Holt  to  L.  A. 
Peters,  E.  A.  Oliver  and  S.  C. 
Reed    $41.25 

BUILDING  CONTRACTS 

.SAN    MATEO   COUNTY 


BUNGALOW 

LOT  7  P.UCHI  SUB  SAN  MATEO  PARK 

San    Mateo.    All    work    for    stucco 

bungalow. 
Owner — Frank    Gibson,   San   Mateo. 
Architect — None. 
Contractor — Crichton    &    Warren,    San 

Mateo. 


Filed  April  30,  1925.  Dated  Apr.  11,  '26. 

Frame    up     $1325 

Brown    coated     1325 

Completed    and   accepted    1325 

Usual    35    days    1325 

TOTAL  COST,  $5300 
Bond.  Sureties,  Forfeit,  none;  Limit,  90 
working  days;  Plans  and  specifica- 
tions,   none. 


BUNGALOW 

LOT  21  BLK  A  SAN  MATEO  HEIGHTS 
No.    2   San   Mateo.     All     work     for 
duplex  bungalow. 
Owner — Mary   A.    Laninger,   San    Mateo. 
Aichitect — Arthur    E.    Ehrenpfurt. 
Contractor  —  Crichton  &  Warren,  San 

Mateo. 
Piled  Apr.  30,  1925.  Dated  Apr.  29,  1925. 

Roof    sheathed    $1800 

Brown    coated     1825 

Completed    and    accepted    1875 

Usual  35  days   1850 

TOTAL  COST,  $7350 
Bond,  Sureties,  Forfeit,  none;  Limit,  90 
working  days;  Plans  and  specifica- 
tions filed. 


BUNGALOW 

LOT     15     BLK     18     REDWOOD    HIGH- 

lands.  All  work  for  bungalow. 
Owner — Fred   A.    Lump,    Kedwoud   City. 
.architect — None. 
Contractor — Harry  C.  Groom,   Redwood 

City. 
Piled  May  1,  1925.  Dated  April  30,  1925. 

Roof    on     $1875 

Plastered     1875 

Completed   and   accepted    1875 

Usual  35   days   1876 

TOTAL,  COST,  $7500 
Bond,  Sureties,  Forfeit,  none;  Limit, 
90  working  days;  plans  and  specifica- 
tions  filed. 


ALTERATIONS  ETC 

3. 07    ACRES   IN    CITY    OP   HILLSBOR- 

ough.  Alterations  and  additions    to 

2  frame   res.   basement  &  attic 
Owner    —    W.    H.    Talbot,    El    Cerrito. 

Hillsborough. 
Archiiect — J.   E.   Krafft  &  Son,  Pbelan 

Bldg.,   San   Francisco. 
Contractor — C.     H.     Bessett    Bldg.     Co., 

Kelly   St.,   Burlingame. 
Filed   Apr.  25,  1925.  Dated  Apr.  20,  1925 

Completed  and  accepted $2770 

36    days    after     975 

TOTAL  COST,  $3695 
Bond,  $1850:  Sureties,  Columbia  Cas- 
ualty Co.;  Forfeit,  $lo;  Limit,  by  June 
10,  1925;  Plans  and  specificaitons  filed. 


TELEPHONE   OFFICE   BLDG. 
NORTHERLY      LINE        BURLINGAME 
Ave.    as    NE    State    Highway,    Bur- 
lingame.   All    work    except    furnish 
steel    for    telephone    office    bldg. 
Owner — Pac.   Telephone  and   Telegraph 
Co..  333  Grant  Ave.,  San  Francisco. 
Architect — Bliss  &  FavlUe,  Balboa  Bldg 

San   Francisco. 
Contractor — Monson   Bros.,   251  Kearny 

St.,    San    F'rancisco. 
Filed   Apr.   25,   1925.   Dated  Apr.    21,   '26. 

As   work   progresses    25% 

Usual     35     days     25% 

TOTAL  COST,  $109,860 
Bond,  $109,860;  Sureties,  Hartford  Ac- 
cident &  Ind.  Co.;  Forfeit,  $100;  Limit 
70  working  days  after  delivery  of  steel 
Plans  and   specifications   filed. 


STORES  &  FLATS 

LOT    53    BLK    4      CROCKER      TRACT, 
Daly    City.    All    work    for    2    bldgs. 
(2  stores  and  2  flat  seach) 
Owner — Charles   P.  Gibbons,   316   Mont- 
gomery St.,  San  Francisco. 
Architect — None. 
Contractor   —   W.    E.   McDonough,    San 

Francisco. 
Filed  Apr.  IS,   1925.  Dated  Apr.  10,  1926 

Sheathed      $1790 

Brown    coated     1790 

Completed    and    accepted 2790 

Usual  35  days   790 

TOTAL  COST,  $7160 
Bond,  Sureties,  Forfeit,  none;  Limit,  76 
working  days;  Plans  and  specifications 
none. 


PLUMBING   ETC. 

LOT  4    BLK   139   SO.   SAN  FRANCISCO. 

Plumbing    and    steam    for    2-story 

reinforced  concrete  building. 
Owner — Frank  Giffra  et   al,   240   Grand 

South   San   Francisco. 
Architect — El     L.     Norberg    et    al,     69S 

Market    St.,    San    Francisco. 
Contractor — Munlcclani  &  MlnettL 
Filed  Apr.  20,  1925.  Dated  Mar.  25,  1925. 
Roughed    plumbing    J1150 
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Roughed    steam     1160 

Completed  and  accepted 1160 

Usual    35     days     1160 

TOTAL.  COST,  |4600 
Bond,  J2300;  Sureties,  Hugh  McCaffry 
and  F.  Vincenzi;  Forfeit.  J20;  Limit, 
100  working  days;  Plans  and  specifi- 
cations,  none. 

Kecession    of   original   contract   re- 
ceived. 

UNDERTAKING    PARLOR    ETC. 

MISSION      AND      W1L.SON      STREETS, 

Daly     City.    All    work    for    2-story 

undertaking  parlors  and  residence. 

Owner — W.    C.    Loswell    Leonetti,    Daly 

City,   Cal. 
Architect — U.  R.   Thayer,   110  Sutter  St. 

San   Francisco. 
Contractor — E.  K.   Nelson,   77  O'Farrell 

St.,   San   Francisco. 
Filed  — .  Dated  April  15,  1925. 

Frame    up     $3497 

Plastered     3497 

Cumpleted    and    accepted 3497 

Usual    35    days     8499 

TOTAL.  COST,  n3,9a0 
Bond,  Sureties,  none;  Forfeit,  $10; 
Limit,  90  working  days;  Plans  and 
specifications    filed. 

RESIDENCE 

LOT  13  BEVERLY  TRACT,  Burlingame 
All  work  for  residence  and  garage 

Owner — Olen  Lane,  1132  Vancouver, 
Burlingame. 

Architect — None. 

Contractor — George    W.    Williams,   1140 

Vancouver,  Burlingame. 

Filed  Apr.  22,  1925.  Dated  Apr.  17,  1925 

Frame    up     $1500 

Plastered     1600 

Completed     and    accepted 1600 

Usual    35    days    1500 

TOTAL  COST,  $6000 

Bond,    Sureties,    Forfeit,    Limit,    none; 

Plans   and   specifications  filed. 


ion; 


3ntractor,  Meese  &  Chrlsten- 


HUNOALOW  and  garage,  $6000;  Lots 
14  &  15  Oxford  Road,  Burlingame; 
owner,  Harry  B.  Allen;  contractor, 
Meese   &   Christiansen. 

ADDITIONS,  $2000;  1609  Sanchez  Ave., 
Burlingame;  owner,  E.  Eptlng  1609 
Sanchez  Ave.,  Burlingame;  con- 
tractor,  E.   Scanlon. 

BUNGALOW  and  garage,  $3600;  Lot 
18  Blk  43  Bancroft,  Burlingame; 
owner,  Manley  M.  Brown,  Roblas, 
San  Mateo;  contractor,  M.  Sorensen 
10    Dwight,    Burlingame. 

RESIDENCE  and  garage,  $7000;  Lot  2 
Blk  5  Poppy  Drive,  Burlingame; 
owner,  W.  F.  Sharp,  1132  Juanita, 
Burlingame;  contractor,  B.  A.  An- 
derson. 

BUNGALOW  and  garage,  $5000;  Lot  1 
Blk  9  Ralston.  Burlingame;  owner 
T.  J.  Jones,  Poett,  San  Mateo;  con- 
tractor, L.  Gentry. 


RESIDENCE 

LOT    5    BLOCK    26    REDWOOD    HIGH- 
lands,  Redwood  City.  All  work  for 
frame  and  stucco  residence  and  garage 
Owner — Perrin  &  Rhodes. 
Architect — None. 
Contractor — P.   F.  Gongales. 
Filed  Apr.  23,  1925.  Dated  Feb.  4,  1926. 

Frame    up    $1126 

Plastered     1125 

Completed    and    accepted    1125 

Usual  35  days   1125 

TOTAL  COST,  $4500 
Bond,  $2250;  Sureties,  Floyd  L.  Balrd 
and  S.  N.  McNeil;  Forfeit,  none;  Limit, 
i»0  working  days;  Plans  and  specifica- 
tions filed. 


BUNGALOW  and  garage,  $6000;  Lot  21 
Blk  2  B  St.,  San  Mateo;  owner,  Geo 
Fisher,  San  Mateo;  contractor, 
Morris  Lauersen,  15  North  C  St., 
San  Mateo. 

BUNGALOW  and  garage,  $3500;  148  ft 
east  of  So.  D  St.  Blk  28  2nd  Ave., 
San  Mateo;  owner,  Charles  Pecasso 
San  Mateo;  contractor,  M.  Matulich 

ALTERATIONS,  $1325;  Lot  13  Blk.  2 
Laurel  Ave.,  San  Mateo;  owner,  P. 
Fisher,  San  Mateo;  contractor,  An- 
derson &  Sindholra,  Mt.  View,   Cal. 

BUNGALOW  and  garage,  $4000;  Lot  18 
Blk  M  16th  Ave.,  San  Mateo;  owner 
Frank  Hammond,  First  Avenue 
Homestead,  San  Mateo;  contractor, 
Chas.    Conrad. 

BUNGALOW  and  garage,  $4000;  Lot 
13  Blk  45  North  G  St.,  San  Mateo; 
owner,  H.  J  A.  Stockel,  San  Mateo; 
contr.  F.  C.  F'arris  Jr.,  1325  Pato- 
mic  Ave.,  Burlingame. 

RESIDENCE  and  garage,  $6000;  Lot  22 
Blk   34   Bernal,   Burlingame;   owner 
Wm.    A.    Rutherdale,     1129     Bernal 
Ave.,  Burlingame. 
RESIDENCE    and   garage,    $700;  Lot   13 
Beverly        Terrace,        Burlingame; 
owner,   Olen  Lane,   1132  Vancouver, 
Burlingame;      contractor,      G.       W. 
Williams,    1140   Vancouver,    Burlin- 
game. 
BUNGALOW   and   garage,   $5000;   Lot   6 
Blk    25    Balboa,    Burlingame;    own- 
er,  E.   A.   Olund. 
BUNGALOW  and  garage,  $6000;  Lot  27 
Blk   6   Poppy     Drive,     Burlingame: 
owner,    James    H.   Solt;   contractor, 
W.    O.    Nlcolaides,      218      Peninsula 
Burlingame. 
BUNGALOW  and  garage,   $3500;  Lot  22 
Blk    23      Bayswater,      Burlingame; 
owner,      F.      Hoesser;      contractor, 
Pedersen 
BUNGALOW    and    garage,    $5000;    Lot 
31    &    32    Burlingame    Oxford    Rd., 
Burlingame;    owner,    Harry   B.    Al- 


April  30,  1926— PART  LOTS  1  &  4 
Blk  2  Lomlta  Park.  E.  H.  E.  Hel- 
more   to   E.    C.   Anderson    et   al.... 

April     16,     1926 

April  30,  1926— PART  RUSS  &  FOX 
lands  near  Berresford.  Salvador 
IjOdato    to   whom   it   may   concern.. 

April    29,    1925 

« 

BUILDING  CONTEACTS 

SANTA  CLARA   COUNTY 


COMFLETIOB  NOTICES 

.SAN    MATEO   COUNTY 


Recorded  Accepted 

.April  4,  1925— LOT  17  BLK  1  BUR- 
lingame    Grove.    Sophie    Root    to    I. 

Sorensen    April   20,    1925 

April  24,  1925— LOT  297  SAN  MATEO 
Park.  Charles  Hammer  et  al  to 
whom  it  may  concern.  .April  20,  1925 
April  24.  1925— LOT  11  BLK  2  BUR- 
lingame  Grove.  James  H.  Walker 
et  al   to   whom   it   may   concern.... 

April    IS,    1925 

,A.pril  24.  1925— LOT  10  BLK  2,  LOT 
i»  Blk  2  Burlingame  Grove.  James 
H.    Walker    to    whom    it    may    con 

cern     April    20,    1925 

April    25,    1925    —    LOTS    15    16    &    17 

Knowls  H  F  A  Coe  Tract  Daly  City 

Paul  Giomi   to  L.  Vanucci.Apr  22,  '25 

April   25,    1925— LOT   11    BLK   4    BUR- 

lingame    Sub,    Burlingame.    Marion 

Ward   to   Simonds   &  Simonds 

April     21.     1925 

.■\pril  25,  ia25— LOT  23  BLK  28  RED- 
wood    Hyeland,     Redwood    City.    C. 

A.   Olson   to   Russell   &   Duncan 

April     25,     1925 

April  25,  1925— LOTS  27  &  28  BLK 
20  2nd  Add  Huntington  Park.  San 
Bruno.   Geo.  W.  Brazelton  to  whom 

it   may   concern April   24,   1925 

April  25.  1925 — LOTS  31  32  33  34  35 
Blk  57  Easton  No.  6  Burlingame. 
W,    L.    Brazelton    to    whom    it   may 

concern      April     24    ,1925 

April  25,  1925  —  LOTS  15  16  &  17 
Knowles     1.17     Acres,     Daly     City. 

Paul    Gioni    to    Vanucci    Bros 

April    22,    1925 

April  27,  1925— LOT  12  BLK  J  HAY- 
ward      Park,      San      Mateo.      Frank 

Pickering    to    Henry    Kline 

April    25,    1925 

April  27,  1925— LOT  3  BLK  I  HAY- 
ward  Park.  San  Mateo,  Frank  E 
Gomes  to  Frank  Ferrea..Apr.  22,  '25 
.\pril  27,  1925— LOT  19  BLK  I  HAY- 
ward  Park,,  San  Mateo,  Lauere- 
sen    to    whom    it    may    concern.... 

April     25,     1925 

April  27,  1925 — LOT  16  BLK  B  BUR- 
lingame  Grove,  Burlingame.  Allen 
Beach    to    whom    it    may    concern.. 

April     15,     1925 

April  28,  1925— PART  LOT  2  BLK  34 
Easton  No.  2,  Burlingame.  Lillian 
Krug  to  Edw.  Shaver .  .April  27,  1925 
^M)ril  28,  1925— LOTS  23  &  24  BLK  B 
1st  Add  San  Bruno  Park  San  Bruno 
Henry    East   to   whom   it    may   con 

cern      April     24,     1925 

April  29.  1925 — Lot  308  C  &  PART 
Lot  308  San  Mateo  Park,  San  Ma- 
teo. O-'^car  L.  Cavanagh  to  whom  it 

may  concern    April   25,   1925 

.\pril  29,  1925— PART  LOTS  31  &  32 
Blk  B  1st  Add  San  Bruno.  J.  L. 
Gibson   to   whom   it   may  concern.. 

April    24,    1925 

April  29.  1925 — PART  LOT  308  B  & 
3fis  San  Mateo  Park,  San  Mateo. 
Oscar    Cavanagh    to    whom    it    may 

concern     April    25,    1925 

April  29,  1925— LOT  8  BLK  2  BUR- 
llngame  Grove,  Burlingame.  James 
H.    Walker    et    al    to    whom    it    may 

concern     April    21,    1925 

.\pril  29,  1!125— LOT  7  BLK  2  BUR 
lingame  Grove.  James  H.  Walker 
et  al   to  whom   it   may  concern.... 

April     22,     1926 

April  29,  1925 — LOT  1  MAYNARD 
.Sub  San  Mateo.  William  Tasey  to 
E.  Scanlon  et  al Mar.  12,  1925 


GARAGE 

LOTS  7  8  26  &  27  BLOCK  10  PALO 
Alto.   All  work  for  l-story  garage. 

Owner — Adolf  Gahlnbeck,  Woodland- 
Kavenwood,  Palo  Alto. 

Architect — None. 

Contractor— R.  W.  Follmer,  466  Lytton, 

Palo  Alto. 

Filed  April  24,  1925.  Dated  Apr.  9,  1926. 

Foundation   in    $3575.63 

Thermolite  walls  laid 3676.63 

Trusses    up    3575.63 

Roof    on    3576.63 

Completed    and    accepted....   3575.63 

Usual   35   days    3576.66 

TOTAL  COST,    $21,453.8C 

Bond,  $11,000;  Sureties,  Martha  C.  Foll- 
mer  and   John   Vollmer;   Forfeit,   none; 

Limit,  90  days;  Plans  and  specifications 

filed. 


HOUSE 

W    18   FT.  OF   LOT   25   &   E   32   FT.   OF 

Lot    24    Sycamore    Tract    No.    2    on 

N    side    Clayton    Ave.   All   work    for 

1-story   house   and  garage. 

Owner — Frank    P.     Barker,     5    Venetla 

Apts.,    San    Jose. 
Architect — None. 
Contractor — D.  H.  Main. 
Filed  April  27,  1925.  Dated  Apr.  — ,  1926. 

Frame    up     % 

Brown   coated    'ik 

Completed    and   accepted    M, 

Usual  35  days    Vl 

TOTAL  COST,  $4692 
Bond,  $2346;  Sureties,  E.  P.  Main  and 
Carrie  D.  Main;  Forfeit,  none;  Limit,  65 
days;  Plans  and  specifications  filed. 


STORE 

S  SIDE  SAN  FERNANDO  STREET 
between  Market  and  Almaden  Ave., 
San  Jose.  All  work  for  concrete 
store   building. 

Owner — J.  M.  Costere,  160  W  San  Fer- 
nando,  San   Jose. 

Architect — Wolfe  &  Higgins,  Rms  93- 
96  Auzerals  Bldg.,  San  Jose. 

Contractor — Al  Compton,  647  N  17th 
St.,  San  Jose. 

Filed  April  27,  1925.  Dated  Apr.  27,  1925 

Os    work    progresses     75% 

Usual    35    days     25% 

TOTAL    COST,    $6368 

Bond,  $3500:  Sureties,  Anna  L.  Schnabel 

and  O.  E.  Schnabel;  forfeit,  none;  Limit 

65  days;  Plans  and  specifications  filed. 


BUILDING 

ON  NORTH  FIRST  ST.  ADJOINING 
the  Bank  of  San  Jose,  San  Jose: 
comm.  at  pt.  on  E  side  1st  St.  at 
pt.  where  the  center  of  the  n  party 
wall  of  Bank  intersects  E  line  N  1st 
St  N  on  1st  St.  6S  ft,  11%  in.  thence 
easterly  at  r/A  137.50  ft  thence 
southerly  at  r/A  68  ft  11%  In, 
thence  westerly  at  r/A  137.60  ft.  to 
pt.  of  beginning.  All  work  for 
commercial    building. 

Owner — The  Commercial  Building  Co., 
Inc.,  San   Jose. 

Architect — Binder  &  Curtis,  36  W  San 
Carlos,   San  Jose. 

Contractor — E.  Nommensen,  101  S  16th 

Filed  April  24,  1925.  Dated  Apr.  22,  1925 

As   work    progresses    76% 

Usual    35    days    26% 

TOTAL  COST,  $320,996 
Bond,  $161,000:  Sureties,  Royal  Indem- 
nity Co.  of  New  York:  Forfeit,  none; 
Limit,  250  working  days;  Plans  and 
."specifications  filed. 


BUILDING 

W  MARKET  ST.,  bet.  San  Fernando  St. 
and  Park  Ave.,  San  Jose.     All  work 
for  one-story  concrete  building. 
Owner — J.  M.  McKiernan,  257  Mariposa 

St.,  San  Jose. 
.Architect — Wolfe     &     Higgins,     93     Au- 

zerais  Bldg.,  San  Jose. 
Contractor — B.   J.   Smith,    1107  Alameda 

St.,  San  Jose. 
Filed  April  30,  '25.     Dated  April  30,  "26. 

As   work  progresses 76% 

Usual  36  days 26% 

TOTAL  COST,  $6091 
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Bond   $2546  60      Sureties,  A.  L.  Hubbard  April   28,   1925— N  W-9ANTA   CLARA  DWELLING,      $1200;    Lot      391,      Short 

and   Chas    A    Merrltt,      Limit,    70   days  St.   137.83  W   N-Flrst  St.   119.36x275  Ranch  Sub.  2,  San  Anselmo;  owner, 

after   April   30     1925.        Forfeit  ,    none.  ft.,   San  Jose.     Phillips  &   Hollman,  C.  A.  Bell. 

Plans  and  specifications  filed.  Inc   to   whom   it   may   concern.....  ADD   porch,    $150;   Lot    36,   Bush   Tract, 

Apr:l    21,    1925  San  Anselmo;  owner,  G.  W.  Nichols. 

COTTAGE  April  29,  1925— S  SANTA  CLARA  ST.,  DWELLING.    $2500;    Lot    5    Blk    7,    Se- 

SW    FIRST    AND    TAYLOR    STS.,    San  bet.  3rd  and  4th  Sts.,  San  Jose.     E  quola    Park,    San    Anselmo;    owner, 

Jose     All  work  for  one-story  frame  Fox  to   whom   It   may  concern T.  J.  Reese. 

cottaee  April  29,  1925                          ^ 

Owner-Fred    Ehlert,    691    N-Flrst    St.,  ..♦    ^«.^  BUILDING   CONTRACTS 

San  Jose.                                                   ,  LIENS    FILED  

Architect— Chas.  S.McKenzie,  511  Bank  ^j^   jOAftUIN   COUNTY 

of  San  Jose  Bldg.,  San  Jose.  bakta      f^i.xnx      fioiiiVTY  — - 

Contractor-Henry    Bolwln,    1041    Gar-  SANTA      C^ARA_    f.OUNlir  RESIDENCE   and   garage,      $5000;      NO. 

,;-,   A    A        Vo    .^?     ?f,®;<>^   4„^    9a    '9>;  Recorded                                               Amount  920   W-Flora   St.,   Stockton;    owner. 

Filed  Apr.  28,    25.     Dated  Apr.  J4,    zo.  April  25,  1925— LOT  23  BLK  1,  Burrell  A.     M.     Tunnell,     1046     S-California 

Frame   up ♦"»'  Resubd.,  San  Jose.     C  H  Masters  vs  St.,  Stockton. 

1st  coat  plaster  on 1487  e  L  Chaple  et  al  $123  RESIDENCES    (2)    and    garages,    $3750 

jyhen  conipleted   j45(  ^p^jj    jg     1925— NW   EDWARDS  AVE  each;    No.    20    and    59    E-Noble    St., 

Usual   35   aays................. .    i"i  gj,^    Prospect   St.    N    44th    to    center  Stockton;  owner,  A.  Hollenback. 

Tj„„^    i-innn      <5„.»,i:?  T»^   Guirtott  and  Arroyos  Tulares  de  las  Carroas  S  to  AVORK   OMITTED,    $3000;   No.    240   East 

Bond,  $3000.     Sureties,  JasGuidott  and  Edwards  Ave  E  to  beg,  San  Jose.  Arcade    St.,    Stockton;    owner,    Noel 

AnrM    9^1"  ,  Q^^i       Fnr^l '.     none^     Plans  ^  R  Caminetti   vs   John   Race.... $875  O.   Voorhies.                           ,^,^„       ^, 

APJ''    24.    1925.      Forfeit,    none.      Plans                        ^ RESIDENCE   and   garage,      $5300;     No. 

and  specifications  filed.  PTi»T  TP  AVJIP    nV   T  TPMQ  1222   W-FIora  St.,  Stockton;   owner, 

„,„,  „,„^            JlJ!jljJ!jAbJ!i    {Ji     XjldJNb  C.     J.     Turner,     1202     W-Flora     St. 

BUILDING  Stnnktnn 

9W   FIRST  ST.    67>4    NW   from   SE   Cor  g^j^,^,^  ^^^^^^^  COUNTY  RESIDENCE' and  garage,  $4500;  No.  426 

Y^e\!sTjLf.\'tilZ^'\mh'l  ,^_,,^,               ,„,„„,  JI;%\'b"e"r\,nont?S,°"li.    Tllf-' 

°""£Ta^l^orS'^Fi?s"/'ii"^Sa^n'^jr  ^^-  '"Tol.'lolTs-^.sJ^l'ilf,  ^^l  i^  lo'l  REs1&Tn"cE   and      garage,    $6000;     No. 

sociation    N-First  St.,  San  Jose.  5   Blk    4    R    10    S    except    W    10th   SI  1324      W-Magnolia      St.,      Stockton; 

CoStrLctoT— Barrett  &  Hilp    918  Harrl-  229  1/6  ft.  from  N  William  St  N  1%  owner,  V.  D.  Vaio,  408  E-Noble  St., 

/n^  «f^^n  Pri,nH<!cn  X137.99   ft.,   San   Jose.     O   C  McDon-  Stokton. 

T^iiJ   i.r.    9a   "9^     T?»flrt  Anr    27    '2";  aid  to  Andrew  Bettl  et  al STORE,  $12,000;  No.  202  N-Amencan  St. 

nnwriavofeachmonth^                75%  April  27,   1925-LOT  23  BLK   97,   Lin-  Stockton;     owner,     C    N.      Robb ins: 

?T=„li    1?^,i/vc:                       11^  «oln    Park    Addn,   Palo    Alto.      Dud-  contractor.    E.    H.    Riley,    507    First 

usual    6a    °a^s.............. ..      <i»/o  field  Lumber  Co  to  Rose  G  Balcomb  National  Bank  Bldg,   Stockton. 

T5    „^    <f!n  Kfii       «,J?tv    NoS   Am,.prVi»rn                          * RESIDENCES  and   garages,   $6500    each 

Bond,  $30,661.     burety.  New  Amsterdam  •  ^.       ,,„„         ^    ,,,0    w-Maenolia   St.. 

Casualty  Co.     Limit,  100  days  beginning  Q.rir-utnr,  ■  nwnlr    V    n    V^o    408  E- 

May  4,   1925.     Forfeit,  none.     Plans  and  BUILDING      CONTRACl'S  Noble    St'  ^tosktJn.                 ' 

specifications  filed.  PRIVATE    garage,    $2000;      No.      828    N- 

,  SAN    ANSELMO,    MARIN    COUNTY  Monroe    St.,    Stockton;   owner,   John 

RESIDENCE,  5-room,  $4500:  Fourteenth  r     Spooner. 

St.  near  William,   San   Jose;   owner,  DWELLING,    $3500;   Lot   4,   Grand   View  liESIDENCE  &   garage,   $3500;  No.   1560 

Mrs.  C.   E.   Toll,   575   S-14th   St.,  San  Tract,  San  Anselmo;  owner,  W.  Mc-  Lucernce       St.,      Stockton:       owner, 

Jose;   contractor,    Walter   Furtwan-  Millan.  Ralph    W.    Fay,    135    W-Wyandotte 

gler,   269  S-23rd   St.,   San   Jose.  DWELLING,  $900;  Lot  251  Short  Ranch  Si  .    Stockton. 

GARAGE,   4   part,   $1500;  No.   694  Miller  Tract,  San  Francisco  Blvd.,  San  An-  RESIDENCE  and  garage,  $4000;  No.  121 

St.,      San      Jose;      owner,      Herman  selmo;  owner,  C.  A.  Bell.  E-Pine   St.,      Stockton;      owner,      P. 

Knoche,    Hotel   Vendome,    San   Jose.  DWELLING,  $3250;  Ptn.  Lot  15-A,  Bush  Calori,  2006  N-El  Dorado  St.,  Stock- 

BUSINESS    building,    one-story,     $6370;  Tract,    San    Anselmo;    owner,    A.    M.  ton;   contractor,    F.      Paul      Dobson. 

San  Fernando  St.  near  Market,  San  Whittaker  920  W-Harding  Way.  Stockton. 

Jose;  owner,  J.  W.  Costere,   166  W-  ^.DD     kitchen     and       bath     to       present  RESIDENCE    and    garage,      $3400;      No. 

San   Fernando  St.,  San  Jose;  archi-  dwelling,     $1000:     Portion     Lot     49,  444    E-Sonoma   St.,    Stockton;   own- 

tect,    Wolfe      &    Higgins,      Auzerais  Bush    Tract,    San    Anselmo;    owner,  er,  Mrs.  E.  I.  Power,  335  E- Jackson 

Bldg.,    San      Jose;      contractor,      Al  V    Remey  St.,  Stockton:  contractor,  Kidder  & 

Compton,    547   N-17th   St.,   San   Jose.  DWELLING,  $5400;  Portion  Lots  71  and  McAfee. 

RESIDENCE,    4-room,    $2000;    San    Fer-  72,     Yolanda    Court,    San    Anselmo;  RESIDENCE  and  garage,  $5000;  No.  633 

nando  St.  near  33rd,  San  Jose;  own-  owner,   Mrs    H.   B.   Schroder.  Bedford  Road,   Stockton;   owner,   F. 

er,  M.  Salagar,  1562  E-San  Fernando  DWELLING,    Portion    Lots    71    and    72,  E.  Foley. 

St.,  San  Jose:  contractor,  K.  Jensen,  Yolanda  Court,  San  Anselmo;   own-  RESIDENCE  and  garage.  $5200;  No.  666 

354  N-20th   St.,  San  Jose.  er,  Mrs.  H.  B.  Schroder.  N-Tuxedo      St.,      Stockton:      owner, 

RESIDENCE,  duplex  3  rooms  each;  17th  DWELLING,    $2000;    Lot   8    Sub.   Lot    85,  Alfred  Perry,  2215  Kensington  Ave. 

St.  near  Julian  St.,  San  Jose;  owner,  Bush    Tract,    San    Anselmo;    owner,  Stockton;    contractor,    H.    W.    John- 

M.   H.   Trewin,    42   N-Tenth   St.,    San  L    Lossius  son,   1229  W-Magnolia  St.,   Stockton 

Jose;    architect   &   Contractor,    Wm.  GARAGE,  $150:  Linda  Vista  Tract,  Pine  RESIDENCE  and     garage,      $4000;     No. 

H.  O'Neil,  50  Sierra  Ave.,  San  Jose.  gt      g^n       Anselmo;       owner,    I.    R.  1145  W-Arcadia  St.,  Stockton:  own- 

COTTAGES,    3,    $5800;    S    Twentieth    St.  Cockroft  er,    Mr.    and      Mrs.      John      Marck- 

near    Santa    Clara      St.,    San      Jose;  DWELLING,    $3700;    Lot    61,    Highlands,  ward;    contractor,    Ecker    Bros. 

owner,    Paul    Mager,    638    S-5th    St.,  gan    Anselmo:    owner,    J.    Pisani.  RESIDENCE    and    garage,      $7000;      No. 

San  Jose.  DWELLING.      $1000:      Portion      Lot      C  1605       Argonne       Drive,       Stockton; 

ALTERATIONS.  $1500:  No.   384  N-Third  Ancha    Vista    Tract,    San    Anselmo;  owner,  E.  I.  Morrison,  1812  S-Grant 

St.,    San    Jose;    owner,    Fred    Heller,  owner    H    Hellikson.  St.,    Stockton. 

Premises:  contractor,  John  Johnson,  DWELLING,      $1500;      Lot      306,      Short  REMODEL,    $3000;  No.    11   S-Hunter  St., 

95  Hollywood  St.,  San  Jose.  Ranch,   San  Anselmo:   owner,   E.  A.  Stockton:  owner.  Noble  &  Held,  Prem 

OFFICE     building,     one-story,     $30,660;  Grubert  contractor,    Frank    Tucker,    321    N- 

S    First    St.    near    Post,    San    Jose;  DWELLING,    $3500;      Lot    5,      Hampton  Sierra   Nevada    St.,    Stockton, 

owner.   Guaranty   Bldg.    &    Loan,   96  Court    San  Anselmo;   owner,  J.  La-  RESIDENCE    and      garage,    $5200;      No. 

N-First  St.,   San  Jose;  architect,   M.  varoni  1321    W-Rose    St.,    Stockton;   owner, 

G.    West    Co..    115    Front      St.,      San  DWELLING    and    garage,    $3500;    Lot    8  G.     P.     Roberts,     27     W-Poplar    St., 

Francisco:     contractor,     Barrett     &  Fern  Lane,  Bush  Tct,  San  Anselmo:  Stockton;    contractor,    J.    B.    Wolf, 

Hilp,   918   Harrison  St.,   S.  F.  owner    W    E    Garlinger.  921   W-Park   St..   Stockton. 

ADDITIONAL   work,   $9620;    N-First    St.  TOOL    house,    $300;    Short    Ranch,    San  RESIDENCE    and     garage,     $5000;     No. 

near  Santa  Clara,  San  Jose;  owner,  Anselmo-   owner    J.  Bino                        •  1210    W-Magnolia       St.,       Stockton; 

Knights   of  Columbus,    N-Third   St.,  ADD    two    rooms    to    present    structure,  owner,    W.    H.    Raymond,    1204    W- 

San    Jose;   architect,   Leo   J.    Devlin,  $500;    Red   Hill    Ave.,    San   Anselmo;  Magnolia    St.,    Stockton;    owner,    E. 

Pacific    Bldg..    San    Francisco;    con-  owner,    L.   Cabarat.  E.    Valia. 

tractor    John    D    &   G.   Carlson,   235  DWELLING,  $2100:  Lot  3,  Floribel  Park  SERVICE  station,     $18,000;     No.  802  E- 

Sierra    St.,    San    Jose.  gan  Anselmo;  owner,  N.  M.  Darling.  Main    St.,    Stockton;    owner,    Ressa 

.  .ADDITION    of    two    rooms,    $1000;    Bush  A.  Wolf;   contractor,     L.   S.     Peletz, 

♦ ■  Tract,    San    Anselmo    Ave.,    San   An-  314    Exchange    Bldg.,    Stockton. 

^^■.,-^T  ■^^■^^■^■^    ^,^^^^^^  selmo;    owner,    W.    H.    Westerfield.  RESIDENCE  and     garage,      $7000;     No. 

COMPLETION    NOTICES  dwelling,   $3500:  Lot  2   Blk   3,   Mom-  1135  Vernal  Way,   Stockton;  owner, 

ingside  Court,  San  Anselmo;  owner,  E.    C.    Williams;    contractor,    G.    W. 

SANTA   CLARA  COUNTY  E.   Arblni.  Donaldson,       2261       E-Market       St., 

DWELLING,    $4000:    Lot    7    Sub.    Lots    1,  Stockton. 

Recorded                                   '            Accepted  2,    12.    Linda    Vista    Tract,    San    An-                          ♦ 

^1V,'  l^io^i¥t^^°G^e^r^e^P^o°pe^S?a^n^  DwIl'lTl^^G^.l-^Sb  ;\o^r'^'e'rly  portion  of  COMPLETION    NOTICES 

non   et  al   to  whom   it  may^con^cern^^  ?a°n*=^A,fsX'o^;^ow°n"er^r'G\"l'at?i°rt^'  SAN   JoI^^^F^COUNTY 

April   25,   1924— LOT  17   BLK   7,   Ever-  DWELLING,    $5000;    Fern     Lane,    Bush  

green    Park     Mavfield       T    C   Freed-  Tract.    San      Anselmo:      owner,      H.  Recorded                                               Accepted 

man   lo   whom    it   ma v  concern  Crawford.  April  25.  1925— LOT  7  BLK  8  Sub.  No. 

man   lo   ^^nom    It   may  concern_^.  DWELLING,      $3500;    Lot    76,      Yolanda  2.  Tuxedo  Park,  Stockton.     Katherine 

April    25.    192.5— LOT  ■^i.'Alarneda'ct.,"  Court.  San  Anselmo;  c  wner,  H.  Mc-  B   and    Ernest  W   Doe    to   J   H   Car- 
San    Jose       Christonher   M    Cook    to  ^rystle.  penter April    20,    1925 

wl'oii,   it   may  concern     April   2.5    1995  DWELLING.  $1200;  Portion  Lot  92,  Ross  April   27,   1925— PTN  LOTS   10,   12  and 

Ai.ril'27    1925— LOT  3   BLK  15    Chan-"  Valley   Park,    San    Anselmo;   owner,  16  Blk  4,  E  of  Center  St.,  Stockton, 

man  &  Davis  Tract,  San  Jose.  Oscar  J.  A.  Reiley.  '2'"^™^'''^^^\    ^ ^J^'""^^   J^"^      9^ 

S  Opperman   et  al   to   whom  it  may  G.\RAGE.    $140:    Lot    406,    Short    Ranch,  Stockton      b.v    Edward      F      Harris 

concern    April  20    1925  San   Anselmo;  owner,  H.  Atkinson.  president  to  A  C  Wocker. April  16,    25 
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April   27.    192ri— LOT   13   BLK    4,    City  Owner — Sacramento  City  School  Dist.  DWELLING,  5-rooni  and  garage,  $4800; 

Park  Terrace,  Stockton.     Wallace  L  Architect — None.  No.    4700    Folsom    St.,    Sacramento; 

Owens  to  J  W  Williams.  Apr.  24,   1925  Contractor — Frederick      H.      Betz,      432  owner,    N.     Martinelll,     3006    K    St., 

May  6,   1925 — LOT  1  BLK  24,   Supple-  Ochsner  Bldg.,  Sacramento.  Sacramento. 

ment  Survey  No.  2999,  Stockton.     B  Filed  Apr.   30,   '25.     Dated   . 

T    Parsons    to    whom    it    may    con-  TOTAL    COST,    $61,289  DWELLING,   5-room  and  garage,  $2500; 

cern May    2,    1925  Bond,  limit,  forfeit,  plans  and  speclflca-  No.  4425  U  St.,  Sacramento;  owner, 

May  4,  1925 — LOT  3  and  E  20%  ft.  tions,  none.  T.  T.  Tinnen,  908  7th  St.,  Sacra- 
Lot    1    and    2,    all    in    Blk    5,    North-  mento;    contractor,    J.    G.   Snook. 

crest,    Stockton.      Sterling   Bldg   Co  

,,'°  i  '^af^^^K^r?'^-  ■«■  W^A-  ■■^Vnd'  }P^  FLATS  (4)  and  garage,  $12,000;  No.  920 
May    5.    1925--LOT    3    and    E    20%    ft.  BUILDING  35th    St..    Sacramento;    owner.   H.   L. 
Lots     1     and    2    Blk    5,     Northcrest,  qas    PLANT      OF      PACIFIC      GAS      &  Mee,    3117    V   St.,    Sacramento. 
Stockton.     Sterling  Furniture  Co  to  Electric  Co.,  Sacramento.     All  work 
^,''     1    Tuo-^'l^' ■iVtKt^i-;i   c'f    i„i  fo'"  "^■^'  I'ullding  at   gas  plant.  DWELLING,   5-room  and  garage,  $2800; 
*'?.?'     '.    ,     oT    1  7^          A  ,-.   ,,-    iV        .  Owner — Pacific  Gas  &  Electric  Co..  1100  No.  2320  23rd  St..  Sacramento;  own- 
Tract   1    Stockton.     O  G  ^alker  to  jj  St.,  Sacramento.  er,   Mrs.    A.   M.   Gaskill:   contractor, 
whom  It  may  concern       A,pr    30^  1925  Architect— None.  B.  H.  Bill,  3252  Marshall  Way,  Sac- 
^H7  V   •'£?^tV°^     ?,-    J<    w'  .Lo'"''^  Contractor— M.    A.    Jenkins   and    M.    N.  ramento. 

Par't,    Stockton,       \V     G    \\  atson    to  Elton,    3560   Y    St.,    Sacramento.  DWELLING.  5-room  and  garage.  $2775; 

C   H   Dodd -^ April    30,    1925       pj]g(j  ^p^.  24,  '25.     Dated  .  No.    3764    Miller    Way,    Sacramento; 

♦ TOTAL  COST,   $6190  owner,    Walter    Henderson,    2922    Y 

______  T,TTTiT>  Bond,  limit,  forfeit,  plans  and  speclflca-  St..    Sacramento;    contractor,    B.    H. 

LIENS  FILltiJ)  tions,  none.  Bill.    3252    Marshall    Way,    Sacto. 

ANNEX  to  Haven  Hotel,  reinforced  con- 

SAN   JOAdUN    COUNTS  DWBI.LING.  5-room  and  garage.  $3500;  crete.    $33000;    No.    1320    I    St      Sac- 

No.   2024   Larkin  Way.   Sacramento;  J''I"'^"i°'    o^'^er.   r<-    H.    Bath,    1316 

Recorded                                                  Amount  nwner,    O.      Larsen,    2640      21st    St.,  r^wir  ttn?^'^  c'''"*"'°'     ^                     ...cnn 

Mav    5.    1925— LOTS    19    AND    21    Ble-  Sacramento.  "^^fr      W?,'  l'^S.°'"<,^"^  garage.  $4500; 

vedere    Addition    to    Stockton.      J    J  DWELLING.  6-room   and  garage,  $4800;  ^°-   35ol  N   St^,   Sacramento;  owner. 

Mclntire    (as   Union    Street   Lumber  No.    862    41st   St.,   Sacramento:   own-  rs«,^?  rlxT^^r  ""•  "''''  ''/'••  ^'^'^^^T.^I^P 

Yard)   vs  Robert  A  and   Irene  Mc-  er.  A.  R,  Graves.  Ennls  Brown  Co.;  '^"f,  ^„,?,;  =;''°?.'"  ?"°  garage,  $4150; 

Williams     $154.60  contractor.   A.  W    Pattianl  Jr.,   1428  No.    2410    Curtis    Way,    Sacramento; 

« 71st  St.,  Sacramento.  owner,   O.   Egge    4300  F  St.,   Sacra- 

«     ,,^,»,«     «.^-»TmT,.«™=i  DWELLING,  6-room  and  garage,  $6100;  ?it"'°:  „';°"i''^<='°'''    ^-    ^-    Odpyke, 

BUILDING    CONTRACTS  No.  1410  47th  St..  Sacramento:  own-  nWE^T  TVC^'s  r^n''nm''Z<?'^«r«<re    S4100- 

er,    Edw.    Schestedt;    contractor.    A.  "*^?,^Hn?',L"I^   27^    c       garage.  $4100, 

SACRAMENTO    COUNTY  T.J^^rJ'"''   ''■   ''''   ''''   "'-   ^'"'-  -"  M^^Welmo'i-V,  ItfoT^^st^kaTrSl 

RUTTDTNC  DWELLING.  5-room  and  garage.  $3000;  ToVl^"^     contractor.      P.   R.  Opdyke. 

T    ST     ON    <?W    COR     of    intersection    of  N"-    103^    Sutter    Way,    Sacramento;  _       323!)    E   St.,   Sacramento. 

I    S'^ON    SW    COR.    °'    '"^'^^/„\'=o"°"au  owner,    Mrs.    Mulligan,    1210    E    St..  DWELLING,  5-room  and  garage,  $3600; 

^ork'^-foJ'^^u^iminr"'";;"'"       ;^"  Sacramento;c^^ntrac^orN^HI.nna.  S°roVd-|li^l,^'82f  lS■"s^":'s"a'c''r^lrn"fo^•; 

°-"l2r|2^f  l-lt*:  'sa^l^lSi'enr^^  ^'^^-  APaJ^^Ii^ T^'a^d^gar^^^^lo-o'?:    No.  contractor     RR.    Opdyke.    3239    E 

Architect-None   ■  W    n' R^ulh"   8''th"-fn'^'F 'sts°'^s"a":  DWELLINaT??om  and  garage,  $3750; 

^°"r 'ia^?tS'e^nTo.^^77-   "°-   ""   '  ^^n^^^r^^^^^-  N.   3157  V  St     Sacramento .   owner. 

Filed  ^^^^;'^r^6^^^^  --^^iB£^irHB^^  --°^S!^-a  ""oS  lid  ra^rrgr$3'9%; 

Bond,  limu.  for^U^s  and  spec.ca-  ^r^S^^^^TT^,  -^  JJ^39th  |,^era.^to;  ^n- 

,q?<>n     ini9   9i!th  «f     aan^QtnoTitn  Mctal  Works,  Sacramento;  contrac- 

l^f  F^'^'SOT  5,  L.  M,  5th  and  6th  Sts.,  DwlL^V^^S-f  o'mjknd^ll^a^ge?  $3200;  tor  P.  R.  Opdyke,  3239  E  St.,  Sac- 
Sacramento.  All  work  for  brick  No.  4  508  T  St.,  Sacramento;  owner.  dwell!ng,' 5-room  and  garage.  $2500; 
building                           .  nWFTITNC    6  room  and   lara^e    $°nnn-  No.    2133    Gerber    Ave..    Sacramento; 

ConSr-Shas.   S    Mabrey     Co.,      227  er^C.   A    Sparks    2630  E  St     Sac^.  r)wlLLfN^G!".l°room  and  garage.  $2800; 

Ochsner   Bldg..    Sacramento.  ?itr='„.i   n  Q^=  ^o^Varnentn  No.  2201  23rd  St..  Sacramento:  own- 

Filed  May  1,  1-5.^  Da.d  ^^^^^th^dD  St^s.^^^^^^^^^  -  n^toPco^nfrL^^or.  ^J'\f  Frotlii;!: 

Bond,  limit,  forfeit,  plans  and  speclflca-  ^?,/*^t?    r.^,;;^»i    ??^n  F%f     <?»p'  "09    EI    Camino    St!.    Sacramento. 

tions.  none.         ^^^^^^^^h^.'^^^  °^|^^J?|j' l^^^^-an^W^^S^a^raS.; 

-^^i^iS^RTY-FIFTH    AND    THIRTY-  WAAJl\c||k  |d7t  o^^^O  ft..  $^500  ^S?.^'•sa?r^m^^n?o^'^?on?ra^fo"r:^thl^s^. 

!i^r'"adl[fion^%"5SV?d*?:ubfn"sc^o^l^  ?a°rirw^*B?os"V9fo^^R"sTrsIcra°me"nTo 


Reintiart  Lumber  and  Planing  Mill  Company 

GENERAL   LUMBER   YARD 

Dry  Kiln  Capacity.  10  Million  Feet  per  Annum 
Renrral    Mill    nnil    Cabinet    Work,    Stock    Door*.    Sn»h 
FrnmrK    nnd    Monldinc*  ^^ 

JERROLD  AVE.  A  VARNKVinU>  AVB. 

Mission  901-902-8M-904  San  FrancUca 


lOarafn  QJottHtrurttnn  iR^portH 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery  etc.  Send  for  rates  In  your  territory,  ad- 
vising class  of  work  in  which  you  are  Interested. 
818   MISSIOjr    STREET  SAN    FTIANCISCG 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manu*actiirprt  nn  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CROCKER    BUILDING  YEON    BUILDING 

San   Francisco.   Cal. Portland.  Oregon     | 


Phone  Franklin    9400 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 
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DWELLING,  6-roora  and  garage,  $4600; 
No.  15H  47lh  St.,  Sacramento;  own- 
er, K.  J.  ScoUan,  iiuul  F  St.,  Sacra- 
mento; contractor,  Thos.  B.  Hunt, 
151U    3Uth   St.,  Sacramento. 

DWELLING,  5-room  and  garage,  J4000; 
No.  1441  36th  St.,  bacrameuto;  own- 
er, Miss  M.  Mullegan,  1331  O  St., 
Sacramento;  contractor,  Thos.  B. 
Hunt,    1510   30th   St.,   Sacramento. 

DWELLING,  B-room  and  garage,  »6o00; 
No.  800  41st  St.,  Sacramento;  own- 
er, C.  J.  Smith,  2515  10th  St.,  Sac- 
ramento; contractor,  Thos.  B.  Hunt, 
1510  30th  St.,  Sacramento. 

DWELLING,  5-ioom  and  garage,  $3000; 
No.  612  U  St.,  Sacramento;  owner, 
Frank  Nordeste,  515  U  St.,  Sacra- 
mento; contractor,  Frank  Lopez, 
2415   17th  St.,   Sacramento. 

DWELLING,  5-room  and  garage,  $3000; 
No.  51<i  U  St.,  Sacramento,  owner, 
Frank  Nordeste,  515  U  St.,  Sacra- 
mento; contractor,  Frank  Lopez, 
2415   17th  St.,   Sacramento. 

DWELLING,  ti-roora  and  garage,  $4000; 
No.  14dU  44th  St.,  bacramento;  own- 
er,  c.  E.   Wright,   817   J    St..   Sacto. 

DWELLING,  8-room  and  garage,  $8600; 
No.  13'il  4Btli  St.,  oaciamcutu,  own- 
er, C.  E.  Wright,  817  J  St.,  Sacra- 
nienio. 

PAKSUNAGE,  8-room  and  garage,  $8000 
No.  io2u  ioth  St.,  oacramenio;  own- 
er, Zion  Lutheran  Church,  1232  H 
St.,    tjacranienio. 

DWELLING,  5-ruom  and  garage,  $4000; 
No.  170O  38lh  St.,  Sacramento;  own- 
er, Paul  Sears,  82U  O  St.;  contractor, 
E.  W.  Book,  2ail  H  St.,  Sacramento. 

DWELLING,  5-room  and  garage,  $3350; 
No.  509  25th  St.,  Sacramento;  own- 
er, I'.  L.  Terra,   1712  N  St.,  Sacto. 

DWELLING,  6-room  and  garage,  $3500; 
No.  2504  E  St.,  Sacramento;  own- 
er, F.  L.  Terra,  1712  N   St.,   Sacto. 

DWELLING,  4 -room  and  garage,  $2025; 
NO.  2ua  29th  St.,  Sacramento;  own- 
er, F.  L.  Terra,  1712  W  St.,  Sacra- 
mento. 

DWELLING,  5-room  and  garage,  $2500; 
No.  3808  40ih  St.,  Sacramento;  own- 
er, \Vm.  T.  Martin,  3016  40th  Si., 
Sacramento. 

DWEiji^iiNG,  a-room  and  garage,  $2900; 
No.  225  24th  St.,  Sacramento;  own- 
er, A.  E.  i-eteraon,  14U1  Luckeiae 
Road,  N-Sacramento. 

D\Vi:,eijJ.NG,  b-room  and  garage,  $4000; 
No.  2870  casaro  Way,  Sacramento; 
owner,  O.  N.  Halset,  3301  First 
Ave.,   Sacramenio. 

DWELLING,  5-room  and  garage,  $4000; 
No.  924  47th  St.,  Sacramento;  own- 
ej-,  ti.  D.  Junes,  io30  T  St.,  Sacra- 
mento. 

DWELLING,  5-room  and  garage,  $2400; 
No.  3176  N  St.,  Sacramento;  owner, 
S.  E.  Heden,  1040  34th  St.,  Sacra- 
mento. 

DWELLING,  6-room  and  garage,  $3500; 
No.  1401  35th  St.,  Sacramento;  own- 
er, M.  Lhrisliansen,  1522  D  St.,  Sac- 
ramento; contractor,  K.  W.  Brown 
Constr.  Co. 

DWELLING.  7-room  and  garage,  $4000; 
No.  1409  35th  St.,  Sacramento;  own- 
er, Carrie  L.  Brown,  Hotel  Clayton, 
Sav;<».ncr...o;  contractor,  R.  W. 
Brown    Constr.   Co. 

ALTER  store,  $2300;  No.  931  K  St.,  Sac- 
ramento; owner,  Cronan  Estate,  San 
Francisco;  contractor,  Geo.  D.  Hud- 
nut,  1915  S  St.,  Sacramento. 

GARAGE,  brick,  $10,590;  No.  1110  F  St., 
Sacramento:  owner,  Edith  Grove, 
1621  I  St.,  Sacramento;  contractor, 
Wra.  Murcell,  Ochsner  Bldg.,  Sac- 
ramento. 

DWELLING,  6-room  and  garage,  $2650; 
No.  4632  U  St.,  Sacramento;  owner, 
Bowen   &   Klein,   916   7th   St.,    Sacto. 

DWELLING,  4-room  and  garage,  $1600; 
No.  3409  43rd  St.,  Sacramento:  own- 
er, Cecelia  Cooper,  2847  34th  St., 
Sacramento;  contractor,  E.  A. 
Theile,    3533    42nd   St.,   Sacramento. 

STORES  and  apartments,  $16,000;  No. 
601  15th  St.,  Sacramento;  owner,  J. 
S.  Tucker,  North  Sacramento;  con- 
tractor, F.  H.  Brown,  Rt.  6,  Bo.x 
4035,    Sacramento. 

DWELLING,  5-room  and  garage,  $3500; 
No.  1124  34th  St.,  Sacramento:  own- 
er, Lewis  Kunz,  3424  42nd  St..  Sac- 
ramento; contractor.  J.   W.   Hoopes. 

DWELLING,  4-room  and  garage,  $2500; 
No.  3617  7th  Ave.,  Sacramento; 
owner,  Joseph  Edenhofer,  4408  G 
St.,  Sacramento. 

DWELLING,  5-room  and  garage,  $5000; 
No.  2756  26th  St..  Sacramento;  own- 
er, Mrs.  J.  B.  Doyle,  530  21st  St., 
Sacramento:  contractor,  W.  T. 
Truesdale,  2116  H  St.,  Sacramento. 
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SERVICE  station,  $3500;  No.  401-407 
16th  St.,  Sacramento;  owner,  A.  C. 
Penner,   521   22nd   St.,   Sacramento. 

DWELLING,  5-room  and  garage,  $2800; 
No.  2956  43rd  St.,  Sacramento; 
owner,  Harry  Smith,  2590  17th  St., 
Sacramento. 

DWELLING,  5-room  and  garage,  $2800; 
No.  2948  43rd  St.,  Sacramenao; 
owner,  Harry  Smith,  2590  17th  St., 
Sacramento. 

DWELLING,  4-room  and  garage,  $5000; 
No.  1565  33rd  St.,  Sacramento;  own- 
er, W.  T.  Reid,  4234  Mariposa  St., 
Sacramento. 

FLATS  (2)  5-room  and  garage,  $8000; 
No.  2012  23rd  St.,  Sacramento;  own- 
er, M.  A.  Almeida,  320  T  St.,  Sac- 
ramento; contractor,  W.  R.  Saund- 
ers, 2614  I  St.,  Sacramento. 

FLATS  (4)  4-room  and  garage,  $12,000; 
No.  1035  33rd  St.,  Sacramento; 
owner,  Mrs.  J.  Henry,  2811  I  St., 
Sacramento;  contractor,  W.  R. 
Saunders,    2614    I    St.,    Sacramento. 

DWELLING,  6-room  and  garage,  $2950; 
No.  2739  Marshall  Way.  Sacramento 
owner,  C.  E.  De  Cuir,  3728  35th  St., 
Sacramento. 

DWELLING,  5-roora  and  garage,  $3500; 
No.  1212  T  St..  Sacramento;  owner, 
W.  H.  Caswell,  1010  P  St.,  Sacra- 
mento; contractor,  C.  Vanina,  2022 
M  St.,   Sacramento. 

DWELLING,  5-room,  $2500;  No.  2724 
17th  St.,  Sacramento;  owner,  N. 
Gramacer,  Premises;  contractor,  H. 
Jinkerson,   2704    16th  St.,   Sacto. 


COMPLETION  NOTICES 


SACRAMENTO    COV'KTY 

Recorded  Acoeptea 

May  2,  1925— S  %  OF  N  ^  Lot  4,  W, 
,<.,  2i  and  28th  Sts.  Sacramento 
Umberto  Fea  to  whom  it  mav  con- 
cern  April     30,     1925 

May  2,  1925— N  %  OF  N  %  Lot  4,  W, 
X,  27  and  28th  Sts.,  Sacramento. 
Umberto  Fea  to  whom  it  may  con- 
cern  April     30,     1925 

May  4,  1925 — LOT  94,  Casa  Loma 
Terrace.  Sacramento.  A  Lund  to 
whom   it   may   concern.  .Apr.   30,   1925 

April  23,  1925— LOT  184,  Casita  Sub., 
Sacramento.  Jno  H  Loddick  and 
Lucille  (u.k)  to  whom  it  may  con- 
cern  April   22,    1925 

April  23,  1925— LOT  295,  Homeland, 
Sacramento.  John  H  Jensen  to 
whom    it    may   concern .  .Apr.    12,    1925 

April  23,  1925— LOT  24,  Rose  Ave  Tct, 
Sacramento.  Ambrose  R  Tyler  to 
whom  it  may  concern .  .April  20.   1925 

April  24,  1925— E  V4  OF  S  ^4  LOT  8, 
C,  D,  30th  and  31st  Sts.,  Sacra- 
mento. Bruce  Fishback  to  whom 
it    may   concern April    1,    1925 

April  28.  1925 — LOT  393  Homeland, 
Sacramento.  J  demons  to  whom 
it    mav    concern April    17.    1925 

April  30.  1925— LOT  10,  Hillside  Ter- 
race. Sacramento.  Gertrude  Tonzi 
to  whom  it  may  concern.  April  20.  '25 

April  30.  1925 — N  y,  OF  E  V-  LOT  1, 
C,  D,  30th  and  31st  Sts.  with  rtw 
over  W  3  ft.  S  83  ft.  of  Lot  2,  Sacra- 
mento. .Vrtz,  Cook  &  Drew,  Inc,  to 
whom  it  may  concern.  .April  30,  1925 

April  :in,  1U25— LOT  54,  Reese  Villa. 
Sacramento.  A  H  Burd  to  whom  it 
may  concern April   15,   1925 

April  30.  1925— LOT  91  Burlingame 
Terrace.  Sacramento.  Artz,  Cook  & 
Drew,  Inc,  to  whom  it  may  con- 
cern  April    28.    1925 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 


April  30,  1926— E  %  LOTS  79  AND  80 
South  Curtis  Oaks  Sub.  1,  Sacra- 
mento. F  S  Gran  to  whom  it  may 
concern April   22,  1926 

April  30,  1925— LOT  17  South  Curtis 
Oaks  Sub.  1,  Sacramento.  C  J  Hop- 
kinson  to  whom  it  may  concern... 
April    28,    1925 


LIENS  FILED 


SACRAMENTO    COUNTY 

Recorded  Amount 

May  2,  1925— LOT  78  and  S  %  Lot  79 
Heilbron  Oaks,  Sacramento.  R  C 
Swart  vs  Mrs.  Lena  E  Hostetter 
$135 

April  24,  1925 — LOT  112  Heilbron 
Oaks.  Sacramento.  C  H  Krebs  & 
Co  vs  Harold  J  McCurry  and  Louise 
Schall    (ux)    $162,55 

April    25.    1925 LOT      112,      Heilbron 

Oaks,  Sacramento.  J  C  Hobrecht 
Co  vs  Harold  J  and  Louise  McCurry 
$35420 

April  27,  1925— BLKs'sANb  4  E  >4 
of  SW  1,4  and  W  14  of  SE  14  of  Sec 
26  10-7  contg  87  acres,  Sacramento. 
Edgar  Mayo  vs  Ben  Clood $56.80 

April  29,  1925— LOT  4,  Rooney  Ter- 
race, Sacramento.  William  A 
Rapp  &  Co  vs  Leslie  E  and  Elsie  I 
Grimes   $19.50 

April  30.  1925 — W  14  OF  N  Vs  LOT  1, 
P.  Q,  13th  &  14th  Sts.,  Sacramento. 
Superior  Lumber  &  Fuel  Co  vs  Joe 
Slerri  and  Virginia   (ux)    $61 

May  1,  1925— LOT  393  Homeland, 
Sacramento.  Cutter  Mill  &  Lumber 
Co  vs  J  Clemons  and  Alma  (ux).. 
•, $1214.28 

BUILDING  CONTRACTS 


FRESNO   COUNTY 


CLASS  A    BLDG. 

LOTS  1  TO  4  BLK  87,  Fresno.     All  work 

for   four-story  and   basement   Class 

A  building. 
Owner — Pacific  Telephone  &  Telegraph 

Co.,    1926  Tuolumne  St.,  Fresno. 
Architect — None. 
Contractor — Monson    Bros.,    251    Kearny 

St.,   San  Francisco. 

Filed  May  1,  '25.     Dated  . 

As    work    progresses 75% 

30  days   after Balance 

TOTAL  COST,  $332,460 
Bond.  $332,460.  Surety,  Hartford  Acci- 
dent &  Indemnity  Co.  Limit,  85  work- 
ing days  after  delivery  of  structural 
steel.  Forfeit,  $100  per  day.  Plans  and 
specifications   filed. 


PAINTING 

SW     FULTON       AND       TULARE       STS., 
Fresno.      Painting  in   building. 

Owner — Radin   &   Kamp,    1931-7    Tulare 
St..   Fresno. 

Architect — None. 

Contractor — Jas.  E.  Harrison,  1485  Col- 
lege St.,  Fresno. 

Filed   May    1,    '25.      Dated   

TOTAL  COST,  $3970 

Bond,    none.      Limit,    125    working   days 

from    March    6.    1925.        Forfeit,      none. 

Plans  and  specifications,  none. 


TILE  WORK  O.NT  ABOVE. 
Contractor — Fresno   Marble   &    Tile   Co 
1511  P  St.,  Fresno. 

Filed  May  1,  '25.     Dated  . 

TOTAL  COST,  $2767 
Bond,  $1388.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  75  work- 
ing days  from  April  10,  1925.  Forfeit 
plans  and  specifications  none. 

ELEVATORS  ON  ABOVE. 
Contractor — General   Elevator  Co,   1161 
Howard  St..   San   Francisco. 

Filed  May  1,  '25.     Dated  1 

As   work    progresses 75% 

Usual   35    days Balance 

TOTAL  COST,  $27,799 
Bond.  $13,900.  Surety,  Maryland  Casu- 
alty Co.  Limit,  '.10  working  days  from 
Feb.  16.  1925.  Forfeit,  plans  and  speci- 
fications, none. 


TANK  and  tower.  $7000;  Hamilton  Ave. 
and  Second  St..  Fresno;  owner.  Sun 
Maid  Raisin  Growers,  609  Patter- 
son Bldg.,  Fresno:  contractor  Chi- 
cago Bridge  &  Iron  Co.,  2105  Old 
Colony   Bldg.,    Chicago,    111 

ALTERATIONS,  $8000:  SE  Fulton  and 
Merced  Sts.,  Fresno:  owner,  Owl 
Drug  Co.,  Premises:  contractor 
Oliver  Duval  &  Son,  Dalzlel  Bids 
Fresno. 
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STORE.  J6BO0;  No.  47  Belmont  Ave.. 
Fresno;  owner,  Martin  Brady;  con- 
tractor, Jolly  &  Jolly. 


COMPLETION  NOTICES 


FRESNO    COUNTY 


Recorded  Accepted 

May  1,  1925— LOTS  17  AND  18  BLK  3, 
Roedlne   Addition,   Fresno.     Adolph 

Jauss  to  whom  it  may  concern 

April    29,    1925 

May  1.  1925 — E  M;  LOT  5,  Weihe 
Home  Tract,  Fresno.  Roy  C  Alex- 
ander to  whom  it  may  concern 

May   1,    1925 

May  1.  1925 — LOTS  33  AND  34  BLK 
14,  Roeding  Addition,  Fresno.     Burt 

Clark  to  whom  it  may  concern 

May  1,  1925 

May  2,  1925— LOTS  25  AND  26  BLK  1, 
West  Olive  Tract,  Fresno.  Henry 
McKean  to  whom  it  may  concern. . . 
April  28,  1925 

April  21,  1925— LOTS  1  &  2  BLOCK  9 
High  Add,  Fresno.  M.  J.  Baziuk  to 
whom  it  may  concern. . .  .April  21,  '25 

Apr.  24,  1925— LOTS  15  AND  16  BLK 
3,  Florence  Addn,  Fresno.  Edw 
Koch  vs  Henry  Funkner $209 

April  22,  1925 — LOT  6  BLK  14,  Wilson 
North  Fresno  Tract,  Fresno.  Ben 
Kautmann  to  whom  it  may  con- 
cern  April    20.    1925 

April  25,  1925— LOTS  30,  AND  31  BLK 
3.  High  Add.,  Fresno.  Errol  W 
Pendergrass  to  whom  it  may  con- 
cern     — 

April  28,  1925— S  50  FT.  LOT  2  BLK 
3,  Roosevelt  Heights,  Fresno. 
Dennis  B  Wheeler  to  whom  it  may 
concern April   27,   1P25 


LIENS  FILED 


FRBSNO     COUNTY 


Recorded  Amount 

April    25,    1925— LOTS    1    AND   2    BLK 

30,     Boyd    Addition,     Fresno.       Wra 

Johnson,  $80;  Wm  L  Abbott,  $204  vs 

L  G  Cook  and  L  T  and  Carrie  Wal- 

April    29,    1925— L6T'24'Sub.'A,'Fitz- 
william   Lands,   Inc.,   Fresno.      R   O 

Deacon,   Inc  vs   Tom   Moore $175 


BUILDING  CONTRACTS 


CONTRA      COSTA      COUNTY 


DWELLING,  one-story  frame,  $4650; 
Barrett  Ave.,  bet.  30th  and  31st 
Sts.,  Richmond;  owner,  N.  E.  An- 
derson, 1225  Roosevelt  Ave.,  Rich- 
mond. 

FACTORY,  one-story,  $12,500;  San  Pab- 
lo Ave.,  bet.  Andrade  and  Lowell 
Sts.,  Richmond;  owner.  Rust  Camp- 
bell Co.,  Los  Angeles;  contractor. 
Miner  Co..  23rd  and  Macdonald  Ave. 
Richmond. 

DWELLING,  one-story  frame.  $2500; 
McLaughlin  Ave.,  bet.  McBryde  and 
Glenn  Aves..  Richmond;  owner.  P. 
Pavletich.  McBrvde  Ave.,  Richmond 
contractor,  L.  J.  Thole,  414  22nd 
St..    Richmond. 

APT.  BLDG.,  2-story,  4  garages,  $12,- 
230;  22nd  St.,  bet.  Nevin  and  Bart- 
lett  Aves.,  Richmond;  owner,  V. 
Boschetti,  2121  Barrett  Ave..  Rich- 
mond; contractor.  Carl  Overaa,  21st 
and    Roosevelt,    Richmond. 

DWELLING,  1 -story  frame,  $3300;  30th 
St.,  bet.  Macdonald  &  Nevin  Aves. 
Richmond;  owner,  J.  J.  Massey.  707 
7th  St.,  Richmond;  contractor,  F.  C. 
Hosking.  932  Pennsylvania  Ave., 
Richmond. 

GARAGE.  1-story  brick  and  tile.  $14.- 
000;  NE  Cor.  Macdonald  and  14th 
St..  Richmond;  owner,  Harry  Curry 
307  So.  Bth  St.,  Richmond;  contrac- 
tor, N.  Snelgrove.  160  18th  St., 
Richmond. 

DWELLING,  1-story  frame,  $3700:: 
12th  St..  bet.  Bissell  &  Chanslor. 
Richmond;  owner.  P.  M.  Sanford. 
El   Cerrito.   Cal. 

NATATORIUM,  $57,000;  Richmond  Ave 
bet.  Santa  Fe  Ry.  and  Garrard  Blvd 
Richmond:  owner.  City  of  Rich- 
mond; contractor,  F.  L.  Hansen,  251 
Kearny  St.,   San  Francisco. 

DWELLING,  1-story  frame.  $2800;  22nd 
Bet.  Barrett  and  Roosevelt,  Rich- 
mond; owner,  J.  P.  Reeves  562  32nd 
St.,  Richmond;  contractor,  F.  Hos- 
klng,   930   Pennsylvania,   Richmond. 


DWELLING,  one-story  frame,  $2200; 
8th  St..  bet.  Barrett  and  Ripley  Sts. 
Richmond;  owner,  Manuel  Mello, 
643  V4    6th  St.,  Richmond. 

STORES  and  offices,  2-story,  $24,300; 
Nevin  Ave.,  bet.  9th  and  10th  Sts., 
Richmond;  owner,  Richmond  Syndi- 
cate, Richmond;  contractor,  N. 
Snelgrove,  160   18th  St.,  Richmond. 


TRACTOR    MBRGBR    INCORPORATED 


ROOF  STANDARDS 


Russell  T.  Gray,  advertising  agency. 
Peoples  Life  Bldg.,  Chicago,  111.,  has 
issued  a  thirty-two  page  book  for  the 
Federal  Cement  Tile  Company,  con- 
taining, besides  complete  general  roof 
tile  specifications  and  specific  specifica- 
tions covering  the  various  types  of 
Federal  Cement  Tile,  twenty-six  pages 
of  detail  drawings  showing  the  appli- 
cation of  pre-cast  reinforced  concrete 
slabs  to  all  types  of  roof  construction. 
There  is  also  a  page  on  grandstand 
seat  deck  construction.  Copies  will  be 
sent  on  request  (without  charge)  to  the 
Federal  Cement  Tile  Co.,  608  S-Dear- 
born  street,  Chicago,  111. 


Articles  of  Incorporation  for  the 
Caterpillar  Tractor  Company,  a  con- 
solidation of  the  Holt  Manufacturing 
Company  of  Stockton  and  the  C.  L. 
Best  Tractor  Company  of  San  Leandro. 
have  been  filed  in  the  office  of  the  Sec- 
retary of  State  Frank  L.  Jordan.  The 
company  is  capitalized  for  $12,000,000, 
The  stock  is  divided  into  500,000  shares 
of  the  par  value  of  $25  each. 

As  shown  by  the  articles,  the  amount 
subscribed  is  $225,  represented  by  one 
share  held  by  each  of  the  nine  directors. 
The  directors  are  Charles  R.  Wayland. 
Palo  Alto;  Vincent  I.  Compagno,  Donald 
M.  Gregory,  Blair  S.  Shuman,  Clifton  R. 
Gordon,  A.  DeMartinl  and  G.  Connors, 
all  of  San  Francisco,  and  Horace  T. 
Beverly  and  M.  E.  Jones  of  Oakland. 
San  Francisco  is  given  as  the  head- 
quarters   of    the    concern. 


Illustration  shows  a  Clyde  three  drum 
Steam  Hoist  with  swinger  attached  oper- 
ating a  Clyde  Guy  Derrick  handling  the 
coal  supply  for  the  Hydro-Electric  light 
&  Power  Co.,  Connersville,  Indiana. 


Wherever  you  go,  you 
wrill  find  Clyde  Hoisting 
Equipment  playing  ^Ja 
important  part  in  the  in- 
dustrial lifeof  the  Nation. 


Complete  Information  about  any  unit  of  the  Clyde  Line  given  cheerfully 
by  the  home  office  or  any  branch. 

You'll  take  pride  in  your  Clyde  ! 


CLYDE  IRON  WORKS  SALES  COMPANY 

Sole  Distributors  for    CLYDE  IRON  WORKS.  Duluth,  U.  S.  A. 
Western  Hranches: 
737  Monarlnock  Bldg..  San  Francisco.  Cal. 
555  Thurman  St..  Portland,  Oregon. 
3410  First  Ave.  South,  Seattle,  Wash. 
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SOME  DANDIE  ^E^s 


Published  by  Koe firing  Co. 


The  1925 
Improved 
DANDIE 
One  Sack 
Mixer  with 

Two  or  Four 
Cylinder 

Engine    Has 
Arrived 


A  New 

Standard  in 

Light  Mixer 

Construction. 

The  Price 

Is  Rjght  — 

Come  in 

and  See 

Them 


The  Same  Dependabihty  which  Owners  of  Koehring  Heavy 

Duty  Pavers,  Mixers  and  Shovels  Have  Come  to  Take 

For  Granted,  Is  Embodied  in 

This  Dandie  Light  Mixer 

Manufactured  by 

KOEHRING  CO.,  MILWAUKEE,  WIS. 

Everything  for  the  Contractor 

Harron,Rickarcl  &McCone  Co. 


139-149  Townsend  St. 
SAN  FRANCISCO 


225  So.  San  Pedro  St. 
LOS  ANGELES 
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F^LOOD     COXTROI,     BILL     SIGNED 


Governor  Friend  W.  Richardson  has 
signed  Senate  Bill  No.  82e,  by  Senator 
Thomas  Ingram  of  Grass  Valley,  ap- 
propriating $250,000  as  an  emergency 
deficiency  for  channel  and  flood  control 
work  on  the  Sacramento  and  San  Joa- 
quin Rivers.  The  sum  is  matched  by 
Ihe  federal  government.  In  1923  the 
legislature  appropriated  $500,000  for 
this  work,  but  the  governor  eliminated 
$250. OOU,  believing  half  the  amount 
would  be  sufficient.  However,  the  fed- 
eral fjovernment  appropriated  the  $500,- 
000.  and  it  became  necessary  for  the 
1925  legislature,  in  order  to  keep  faith 
with  the  government,  to  make  up  the 
$250,000  deficiency. 


STATE    IRRIGATION    SUPPLY 


State  Department  of  Public  Works, 
Division  of  Water  Rights,  in  recent 
announcement  says:  The  general 
situation  as  regards  irrigation  supply 
appears  more  favorable  throughout 
the  northern  and  central  portion  of 
California  than  at  this  time  last  year. 
In  southern  California,  however,  the 
prospect  is  not  so  good.  The  precipita- 
tion has  been  approximately  one-half 
that  of  normal,  as  it  was  last  season, 
but  owing  to  the  depleted  ground 
water  caused  by  preceding  dry  years 
the  situation  *ts  regards  irrigation 
supply  is  more  acute. 


New  inner  harbor  improvements, 
recommended  by  a  special  survey 
board  and  which  are  to  be  included  in 
a  bill  to  be  introduced  into  Congress 
by  Congressman  Albert  E.  Carter  ask- 
ing for  an  augmented  appropriation 
from  the  federal  government,  was 
unanimously  endorsed  by  the  Alameda 
city  council   in   a  special  session. 

Although  he  voted  in  favor  of  the 
improvements.  Mayor  Frank;  Otis 
warned  the  council  that  he  will  stren- 
uously oppose  any  bonded  indebtedness 
which  might  be  one  of  the  contingen- 
cies exacted  by  the  congress  in  making 
the  appropriation.  This  statement  was 
made  by  Mayor  Otis  following  a  lengthy 
discussion  of  the  possibility  that  the 
city  may  have  to  purchase  a  50-foot 
strip  of  land  along  the  tidal  canal  be- 
tween Park  street  and  San  Leandro 
bay. 

Highlights  of  the  improvement  pro- 
gram adopted  are: 

1 — Widening  of  the  channel  through 
Goat  Island  shoal  to  800  feet,  narrow- 
ing to  600  feet  at  ends  of  Oakland  jet- 
ties, and  increasing  depth  to  35  feet. 

2 — Increasing  depth  of  approach 
channel  to  Key  Route  basin  to  35  feet 
und  width  to  800  feet. 

3 — Deepening  of  channel  from  outer 
ends  of  Oakland  jetties  to  westerly  end 
of  Government  Island  to  33  fe.et  and 
increasing  width   to  600  feet. 

4 — Deepening  of  channel  in  tidal 
canal  from  Park  street  bridge  to  San 
Leandro  bay  to  25  feet  and  increasing 
width   to  275   feet. 

5 — Acquisition  of  an  additional  200 
feet  on  either  side  of  the  tidal  canal  to 
facilitate  its  future  deepening  to  30 
feet. 

6 — Reconstruction  or  replacement  of 
Park  street,  Fruitvale  and  High  street 
bridges,  providing  foundations  with 
adequate   clearance   for  navigation. 

The  discussion  centered  chiefly 
around  the  improving  of  the  tidal 
canal  which  is  of  primary  importance 
to  Alameda  in  all  of  the  contemplated 
improvements.  The  council  was  joined 
in  this  discussion  by  members  of  the 
Alameda  Chamber  of  Commerce,  the 
city  planning  commission  and  Captain 
Harry  Pond  of  the  United  States  army 
engineers. 


HIGHAVVY        OOMMI.^SION        BREAKS 

"BOTTLE     NECK"    THROUGH 

CONTR.ICT 


STREET    I.MPROVEMENT   BILLS    ARE 
SIGNED  BY  GOVERNOR 


Four  bills  designed  to  expedite  and 
simplify  street  improvement  proceed- 
ings have  been  signed  by  Governor 
Friend  W.  Richardson.  They  are 
senat  bills  Nos.  407,  408,   409  and  410. 

In  signing  the  bills  the  governor 
said: 

"These  bills  will  permit  cities  to  act 
more  quickly  in  the  matter  of  street 
improvement.  Under  the  present  law 
there  have  been  many  vexatious  delays 
and  street  openings  have  been  delayed 
for  years,  in  one  case  as  long  as  ten 
years. 

"The  bills  are  in  the  interest  of  ef- 
ficiency and  economy.  The  great 
growth  of  many  cities  of  the  state  has 
made  it  absolutely  necessary  for  them 
to  have  wider  streets  and  these  bills 
will  help  in  the  good  work," 


Further  widening  of  the  "Bottle 
neck"  on  the  Peninsula  highway  south 
of  San  Francisco,  reconstruction  of 
pavements  and  new  bridges  in  South- 
ern California,  and  grade  widening  In 
Contra  Costa  and  Mendocino  counties 
were  the  projects  provided  for  in 
eight  contracts  awarded  yesterday  by 
the    California    Highway    Commission. 

Funds  obligated  reached  $915,150.70, 
the  largest  single  award  so  far  this 
year.  With  the  exception  of  a  bridge 
in  San  Diego  County,  which  will  be 
built  with  federal  aid,  all  of  the  work 
is  classed  as  reconstruction  and  will 
be  financed  with  1925  gasoline  tax 
revenues. 

The  contracts  awarded  are  as  fol- 
lows: 

San  Diego  County — Relnrorced  con- 
crete bridge  over  San  Onofre  Creek, 
300  feet  long,  30  feet  wide;  part  of 
an  important  line  change;  awarded  to 
Fluor  Construction  Company  of  Los 
Angeles:  bid  $55,216.25;  engineer's  es- 
timate $69,855  (County  to  refund  cost 
of  bridge  to  state). 

Orange  County — Repaying  San  Juan 
Creek  to  Galivan,  5.6  miles  with  "sec- 
ond story"  concrete,  20  feet  wide; 
awarded  to  Jahn  and  Bressi,  Los  An- 
geles; bid  $160,978.30;  engineer's  esti- 
mate $186,895.25. 

Los  Angeles  County  —  Reinforced 
concrete  bridge  over  the  San  Gabriel 
River  on  the  Whittler  Boulevard; 
length  432  feet,  roadway  width  40  feet; 
six  foot  .sidewalks  on  either  side; 
awarded  to  Charles  and.  F.  W.  Steff- 
gen  of  San  Diego;  bid  $92,575.20;  en- 
gineer's estimate  $116,727.50.  Painting 
four  bridges  in  Los  Angeles  County, 
awarded  to  D.  E.  Burgess,  of  Stockton; 
bid  $7,006.25;  engineer's  estimate  $11,- 
510. 

Santa  Barbara  County  —  Widening 
and  repaying  of  1.9  miles  between 
Santa  Barbara  and  Ortega  Hill;  new 
width  of  highway  30  feet;  awarded  to 
Cornwall  Construction  Company  of 
Santa  Barbara;  bid  $64,102;  engineer's 
estimate  $66,612.50. 

Contra  Costa  County — Widening  to 
30  feet  with  asphalt  macadam,  6.6  miles 
between  San  Pablo  and  El  Ciervo; 
awarded  to  Kaiser  Paving  Company  of 
Oakland;  bid  $136,498.10;  engrlneer's  es- 
timate,  $135,057.60. 

San  Mateo  County — Widening  from 
24  to  40  feet  and  resurfacing  4.4  miles 
of  the  Peninsula  Highway  between  Cy- 
press Lawn  Cemetery  and  San  Bruno; 
awarded  to  Federal  Paving  Company  of 
San  Francisco;  bid  $204,002.50;  engin- 
eer's  estimate   $206,129.50. 

Mendocino  County — Widening  and 
resurfacing  6.3  miles  of  the  Redwood 
Highway  between  Leggett  Valley  and  2 
miles  north  of  Rock  Creek;  awarded  to 
the  Butterfleld-Sears  Company  of  San 
Pedro;  bid  $194,772.10;  engineer's  esti- 
mate $249,066.70. 


City  of  Eureka.  Humboldt  County, 
contemplates  bond  Issue  for  $1,000,000 
to  finance  Tnunicipal  water  supply  pro- 
ject. A  preliminary  report,  covering 
the  proposed  improvements,  has  been 
submitted  by  N.  B.  Ellery,  consulting 
engineer   of   San    Francisco. 
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WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


San  Francisco  capitalists  are  In- 
vestigating the  possibilities  of  devel- 
oping some  of  the  great  forest  regions 
of  Manchuria,  according  to  Z.  K.  Bar- 
anowski,  general  manager  of  the  Rus- 
sian Trading  and  Industrial  Company, 
of  Harbin,  China,  writing  In  the  cur- 
rent Issue  of  "San  Francisco  Business," 
the  weekly  magazine  of  the  San  Fran- 
cisco Chamber  of  Commerce.  The 
writer  points  out  the  great  possibili- 
ties which  Manchuria  offers  for  the 
commercial  development  of  lumber. 
"Manchurian  forests  will  supply  the 
world's  demand  for  pulp  and  paper 
products,"  says  Mr.  Baranowski,  "as 
they  constitute  one  of  the  world's  few 
remaining  sources  of  suitable  lumber. 
It  is  expected  that  pulp  can  be  pro- 
duced in  Manchurian  pulp  mills  at  a 
cost  which  will  be  less  than  in  any 
other  center,  due  to  low  labor  costs, 
low  cost  of  materials,  combined  with 
easy  facilities  for  transporting  to  mar- 
ket. The  ordinary  lumberman  con- 
siders the  equivalent  of  60  cents  a  day 
expressed  in  American  money  as  very 
good  wages." 


Members  of  the  Fresno  County  Board 
of  Supervisors  have  reached  an  infor- 
mal decision  that  competition  to  draw 
plans  for  the  buildings  to  be  erected 
under  the  proposed  county  bond  issue 
will  be  open  to  all  architects  In  the 
county.  In  the  event  of  the  passage  of 
the  bonds  every  architect  will  be  asked 
to  submit  plans  for  the  buildings  whose 
erection  has  been  approved  by  the 
voters.  The  buildings  under  discus- 
sion In  the  proposed  bond  issue  are  a 
courthouse  annex  hospital  annex  and 
new  county  jail. 


Governor  Richardson  has  signed  two 
bills  in  regard  to  the  conduct  of  build- 
ing and  loan  associations.  One  bill 
eliminates  the  present  provision  au- 
thorizing associations  to  charge  a  with- 
drawal fee  and  the  other  measure  pro- 
hibits the  present  provision  that  a  re- 
serve of  more  than  $50,000  need  not  be 
kept  by  an  association.  This  bill  would 
require  all  associations  to  have  at 
least  25  per  cent  reserve  of  the  paid- 
in  guarantee  stock. 


A  $10,000,000  water  bond  issue  pro- 
posal has  been  ordered  placed  on  the 
ballot  for  the  municipal  election,  June 
2,  next,  in  a  resolution  adopted  lt)y  the 
Los  Angeles  city  council.  Of  the  total 
proceeds  of  the  issue  $2,000,000  would 
be  used  for  preliminary  work  on  the 
Colorado  river  aqueduct  and  $4,500,000 
for  purchase  of  lands  and  development 
of  water  resources   in  Owens  Valley. 


A.  L.  Du  Puy,  61,  architect  and  resi- 
dent of  Portland,  Ore.,  since  1890.  died 
in  that  city.  May  2,  following  an  -ex- 
tended illness.  Mr.  Du  Puy  was  born  in 
Louisville,  Ky:.  December  11,  1864,  and 
completed  his  education  in  Rose  Poly- 
technic college,  Terre  Haute,  Ind.  He 
later  lived  in  Los  Angeles  and  then  in 
Portland.  A  son,  Fred  K.  Du  Puy,  re- 
sides in  Berkeley. 


San  Bernardino  County,  at  recent 
election,  voted  bonds  of  $450,000  to 
finance  erection  of  a  new  court  house. 
The  issue  was  approved  by  a  vote  of 
7015   in   favor  and   5721  against. 


Prof.  C.  D.  Marx  of  Stanford  univer- 
sity, a  member  of  the  special  board  of 
Oakland  harbor  engineers,  is  in  con- 
ference with  Leroy  R.  Goodrich,  com- 
missioner of  public  works,  preparatory 
to  the  government  hearing  to  be  held 
in  the  United  States  engineer's  office  in 
San  Francisco,  May  21  on  the  recom- 
mendations for  changes  in  pierhead 
lines.  The  recommnedations  were  made 
by  Professor  Marx  and  his  two  asso- 
ciates, G.  B.  Hebardt  of  Portland,  and 
Maj.  C.  T.  Leeds  of  Los  Angeles,  at  the 
close  of  their  recent  visit  to  Oakland. 
Since  then  the  city  engineer's  office  has 
been  preparing  maps  for  presentation 
at  the  hearing.  The  three  special  har- 
bor engineers  will  probably  attend  the 
hearing. 


Extension  Circular  No.  78  from  the 
.\labama  Polytechnic  Institute,  entitled 
"Dry-rot  in  Buildings  and  Stored  Con- 
struction Materials,  and  How  to  Com- 
bat It,"  is  off  the  press.  Dry-rot  is  a 
.^^erious  menace  to  builders  and  lumber 
dealers,  particularly  in  the  South  and 
Pacific  Nortiiwest.  Dr.  C.  J.  Humphrey, 
Madison,  Wis.,  and  Dr.  L.  E.  Miles, 
Auburn,  Alabama,  the  authors,  will  for- 
ward copy  of  the  bulletin,  without 
charge,   on    request. 


Requesting  $1000  to  continue  work 
in  drafting  a  uniform  building  code 
for  East  Bay  cities,  the  uniform  build- 
ing cpmmlttee  has  forwarded  a  com- 
munication to  the  city  council  stating 
that  work  was  well  under  way,  and 
that  standard  regulations  have  been 
adopted  by  members  of  the  East  Bay 
Builders'  exchange.  The  letter  was 
signed  by  W.  F.  Breuer,  chairman. 


The  Heenan  System  interests  have 
submitted  plans  to  the  Oakland  City 
Council  for  an  incinerator  costing 
$325,000  to  handle  400  tons  of  garbage 
a  day.  An  alternative  plant  bid  was 
also  submitted  for  $420,000.  This  would, 
have  attached  a  steam  plant  generat- 
ing 1500  pounds  of  steam.  The  steam 
could  be  put  on  the  market,  thereby 
cutting  the  cost  of  operating  the  plant. 

Unfilled  tonnage  of  the  U.  S.  Steel 
corporation  declined  416,996  tons  in 
the  month  ended  April  30,  according  to 
the  month  report  of  the  corporation 
issued  May  9.  Orders  of  April  30,  ag- 
gregated 4,446,568  tons  against  4,863,564 
on  March  31  and  5,284,771  on  Feb.  28 
of  this  year.  One  year  ago  the  cor- 
poration reported  unfilled  orders  of  4,- 
208,447  tons. 


C.  F.  Dctlelsen  has  discovered  a  large 
gypsum  deposit  on  !iis  foothill  ranch, 
according  to  word  from  Gustine,  Mer- 
ced County.  The  deposit,  which  is  of 
unknown  depth,  lies  three  feet  below 
the  surface.  Detlefsen  is  reported  to  be 
negotiating  with  a  large  coast  firm 
with  a   view  of  developing  the  deposit. 


The  steamer  Canada  arrived  in  Oak- 
land May  6  to  discharge  1000  tons  of 
cement    from   Antwerp      for   East      Bay 


Art  Iron  Works,  formerly  located  at 
12  Geary  street  announces  the  removal 
of  its  offices  to  1759  Union  street.  Phone 
West  7561. 


TRADE  NOTES 


The  P.  B.  Tates  Company  with  gen- 
eral offices  at  Beloit,  Wis.,  and  factories 
at  Beloit  and  Hamilton,  Canada,  of- 
ficially opened  its  San  Francisco  office, 
warehouse  and  factory  at  725  Bryant 
street,  May  4th.  The  company  carries 
a  complete  line  of  woodworking  ma- 
chinery and  according  to  B.  F.  Bader, 
San  Francisco  branch  manager,  is  the 
world's  largest  manufacturer  of  such 
equipment.  The  San  Francisco  branch, 
formerly  located  in  the  Monadnock 
Building,  will  serve  as  a  supply  depot 
and  purchasing  department  especially 
for  west  coast  users  of  woodworking 
machinery.  A  complete  supply  of  re- 
pair parts  for  all  Yates  machines  sold 
in  California  and  tributary  territory 
will  be  carried.  There  will  be  a  special 
San  Francisco  territory  service  depart- 
ment in  charge  of  John  Stewart,  for- 
merly in  charge  of  both  test  floors  at 
the  Yates  home  factory  in  Beloit.  A 
machine  shop,  installed  as  part  of  the 
San  Francisco  warehouse,  will  be 
available  for  repair  and  rebuilding  jobs, 
according  to  Branch  Manager  Bader. 


P.  E.  O'Halr  and  Co.,  wholesale 
plumbing  supply  dealers,  have  moved 
from  857  Mission  street  to  their  own 
warehouse  and  offices  at  945  Bryant 
street,  between  Seventh  and  Eighth 
streets,  where  with  greatly  improved 
facilities  the  company  will  be  able  to 
render  efficient  service  in  the  matter 
of  plumbing  goods.  New  phone  num- 
ber.  Hemlock  4280. 


The  King-Russell  Electrical  Company 
has  opened  quarters  at  Third  and  San 
Fernando  Sts.,  San  Jose.  Ted  Russell 
and  Leslie  King,  both  of  San  Jose,  are 
operating  the  business  of  retailing 
electrical  fixtures  and  supplies,  in  ad- 
dition to  house  wiring,  electric  stoves 
and  ranges. 


The  Superior  Waterproofing  &  Paint 
Company,  with  the  principal  place  of 
business  in  San  Francisco,  has  been 
incorporated.  The  company  has  a 
capital  stock  of  $2o,000.  Directors  are: 
H.  P.  Wiggins,  F.  S.  White  and  C.  O. 
Greiver. 


Atlas  Mortar  Company  will  shortly 
commence  erection  of  a  t"wo-story  addi- 
tion at  the  rear  of  the  present  plant  at 
259  Tenth  street,  San  Francisco.  The 
addition  will  be  of  frame  construction 
and  will  cost  approximately  $5000. 


The  Kraft  Clay  Products  Comp-iny 
has  started  operations  in  lis  new  plant 
at  Xiles,  Alameda  County.  The  com- 
pany !S  engaged  in  the  manufacture  of 
hand  made  mission  roofing  tile  and 
special   clay   products. 


The  Steelform  Contracting  Co.,  capi- 
talized at  $350,000,  with  the  principal 
place  of  business  in  San  Francisco,  has 
been  incorporated.  Directors  are:  C. 
B.  Hopkins,  S.  W.  Greer,  G.  L.  Baraty, 
Elena   A.    Hopkins   and   H.   F.    Peart. 


Frank  E.  Johns,  operating  the  Vi- 
salia  Plumbing  Company  at  Visalia, 
has  opened  a  new  shop  in  Orosi,  Tulare 
County.  The  branch  will  be  managed 
by    Wm.    Woods. 


W.  T.  Adams  &  Son,  painting  and 
decorating  contractors  of  Ferndale, 
have  opened  a  branch  office  and  stock 
warehouse  in  the  L.  L.  Bryan  Bldg., 
Fortuna. 
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EAST    BAY    MATERIAL    EXHIBIT    IS 
OPENED 


To  enable  architects  to  study  ma- 
terials and  equipment  and  to  permit 
the  prospective  builder  to  see  features 
to  be  installed  in  his  project  in  a  fin- 
ished state,  the  Building  Material  Ex- 
hibit of  San  Francisco  has  opened  an 
east  bay  division  at  1410  Madison  St., 
Oakland. 

"Our  determination  to  establish  an 
East  Bay  exhibit  was  brought  about 
following  a  survey  of  the  construction 
activi,ties  in  the  Alameda  County  dis- 
trict," says  L.  S.  Rodgers,  manager 
of  the  San  Francisco  exhibit.  "Build- 
ing activities  in  the  East  Bay  section, 
and  particularly  in  Oakland,  will  con- 
tinue brisk.  Especially  is  this  true  of 
home    building. 

"Our  east  bay  exhibit  covers  twelve 
thousand  feet  of  floor  space  for  the 
display  of  building  materials  and  of- 
fice quarters.  On  the  floor  we  maintain 
a  competent  staff  of  demonstrators 
and  stenographers  who  are  especially 
trained  to  handle  any  business  con- 
nected with  the  building  trades  in- 
dustry." 


EXCHANGE  ANNUAL  BANHl ET  TO 
BE  HBLU  M.VY  '^S 


Line  up  boys  for  the  annual  feast — 
the  Builders'  Exchange  Ban^iuet — to  be 
held  at  the  Fairmont  Hotel,  Satui'day 
evening,  May   23,   commencing  at   6:30. 

Wm.  H.  George,  president  of  the  ex- 
change, announces  a  feature  of  the 
evening  will  be  one  of  the  best  speak- 
ers west  of  Chicago.  This  talk  will 
probably  top  the  educational  unit  of 
the  evening  while  the  Entertainment 
Committee  promises  to  stage  a  show 
that  will  knock  the  builders  for  a  row 
of   reinforced   concrete    buildings. 

Reservations  are  now  being  made 
and  from  present  indications  this  ban- 
quet will  probably  prove  the  biggest 
given  by  the  Exchange.  Reservation 
must  be  filed  with  Mr.  Schenck,  as- 
sistant   secretary    of    the    exchange. 


ELECTRICAL    MEN    ELECT 


Electrical  jobbers  of  the  Pacific 
Coast  concluded  the  convention  in 
Santa  Barbara,  May  9,  with  an  election 
of  officers.  S.  W.  Murion  of  Los  An- 
geles was  elected  president:  Frank 
Morton.  San  Francisco,  first  vice-presi- 
dent; H.  R.  Olson,  Portland.  second 
vice-president;  H.  Zweifil,  San  Fran- 
cisco, third  vice-president:  Alfred  H. 
Elliott,  San  Francisco,  secretary.  The 
executive       committee       follows:  H. 

Zweifil,  H.  Englund,  R.  S.  Stratton,  J. 
Lovenson,  Frank  Morton,  all  of  San 
Francisco. 


BETTER    HOMES    DEMONSTR.4>TION 


Under  the  direction  of  the  National 
Better  Homes  in  America  Campaign 
and  the  City  and  County  Federation  of 
Women's  Club,  an  official  demonstra- 
tion home  will  be  opened  May  10th 
until  May  17th,  inclusive,  at  330  San 
Leandro  Way,  San  Francisco.  The 
home  will  be  open  from  2  to  10  P.  M. 
daily.  The  structure  is  located  two 
blocks  east  of  Junipero  Serra  Boule- 
vard and  can  be  reached  by  "K"  car 
or  12  car  to  San  Leandro  Way.  Mem- 
bers of  the  construction  industry  are 
especially  invited  to  inspect  this  home. 


Architectural    Industries   Will 

Be    Represented    at   Paris    Exposition 


A  number  of  the  architectural,  build- 
ing and  other  allied  art  industries  con- 
nected with  the  Exposition  of  Modern 
Decorative  and  Industrial  Art,  which 
opens  in  Paris,  in  May,  will  be  repre- 
sented by  delegates  who  will  accom- 
pany the  commission  appointed  by  Sec- 
retary Herbert  Hoover  of  the  Depart- 
ment of  Commerce.  The  delegate  who 
will  represent  the  Society  of  Arts  and 
Crafts  is  Charles  J.  Connick,  designer 
of  stained  glass  windows  of  Boston, 
Mass.,  Noble  Foster  Hoggson  of  Hogg- 
son  Brothers,  New  York  City,  and 
Dwight  L.  Hoopingarner,  of  New  York 
City,  representing  the  American  Con- 
struction Council,  and  A.  J.  Thornley 
of  the  Narragansette  Machine  Com- 
pany and  Adolph  Mueller  of  the  Muel- 
ler Company  representing  the  Na- 
tional  Association   of  Manufacturers, 

The  increasing  interest  of  American 
industries  in  the  art  movement  which 
is  finding  expression  in  the  great  In- 
ternational Exposition  has  attracted 
many  delegates  who  will  join  in  a  sur- 
vey and  study  of  the  specialized  ex- 
hibits to  which  the  exposition  is  re- 
stricted. 

As  the  exposition  will  comprise  those 
arts  which  make  for  beauty  in  the  do- 
mestic and  personal  lives  of  the  people, 
only  those  who  are  interested  in  the 
trades  and  crafts  of  textiles,  costumes, 
jewelry,  silver,  lighting  fixtures,  build- 
ers' hardware,  wall  paper,  glass,  cera- 
mics, decoration,  construction,  and 
the  graphic  arts,  will  visit  the  vast 
displays  shown  in  the  superb  and 
specially   constructed   buildings. 

The  exposition  will  occupy  the  Es 
planade  des  Invalides,  the  Alexandre 
III  Bridge  and  the  Gardens  of  the 
Cours  la  Reine,  the  entire  Grand  Pal- 
ais and  the  quays  of  the  Seine,  from 
the  Concorde  to  the  Alma  Bridge.  Prac- 
tically every  foreign  country  will  ex- 
hibit  its   artistic   products. 

Interest  in  the  arts  showns  at  this 
exposition  has  been  greatly  fostered 
by  the  attention  given  to  it  by  Secre- 
tary Herbert  Hoover  who  appointed 
a   commission    to    head   the    delegation. 


comprising  Dr.  Charles  R.  Richards, 
president  of  the  American  Association 
of  Museums,  as  chairman,  Mr.  Henry 
Creange,  the  winner  of  the  Friedsam 
Art  and  Industry  Medal,  and  Frank  G. 
Holmes  of  the  Lenox  potteries  in  Tren- 
ton. The  commission  appointed  Edward 
L.  Eernays,  counsel  on  public  relations, 
as  an  associate  member. 

In  officially  recognizing  the  impor- 
tance of  this  exposition,  Secretary 
Hoover  has  taken  the  first  step  in  the 
government  interest  in  these  industrial 
arts.  He  called  upon  the  commission  to 
report  on  such  features  of  the  exposi- 
tion and  phases  of  the  individual 
groups  of  exhibits,  as  may  be  of  inter- 
est and  value  to  American  manufac- 
turers. 

That  there  will  be  many  unique  de- 
velopments presented  for  these  dele- 
gates to  study  is  assured  by  the  state- 
ment in  the  official  program,  "Works 
admitted  to  the  Exposition  must  show 
new  inspiration  and  real  originality. 
They  must  be  executed  and  presented 
by  artisans  .artists,  manufacturers, 
who  have  created  the  models,  and  by 
editors,  whose  work  belongs  to  modern 
decorative  and  industrial  art.  Repro- 
ductions, imitations  and  counterfeits 
of  ancient  styles  will  be  strictly  pro- 
hibited." This  ensures  the  dominance 
of  the  modern  spti-it.  This  modern 
movement  began  some  thirty  years 
ago,  largely  in  the  field  of  glass  and 
the  new  spirit  has  extended  during  the 
last  twenty  years  so  that  the  new 
characteristics  have  crept  into  the  de- 
signs   of    many    continental    countries. 

From  such  sources  to  which  this 
country  is  not  contributing,  fruitful 
and  inspiring  ideas  and  ideals  will  be 
brought  to  our  artists  and  craftsmen 
■v\hich  will  soon  be  felt  in  the  elimina- 
tion of  many  useless  and  unbeautiful 
things  which  have  carried  the  artistic 
approval  of  crude  minds  which  are  de- 
void of  taste.  It  is  probable  that  the 
reports  of  this  commission  will  have 
a  far-reaching  effect  in  improving  the 
grace  and  charm  of  American  life  and 
surroundings. 


ELECTRIC.VL      DEALERS      ORGANIZE         CITY        MANAGERS        OPEN        OFFICE 


Meeting  in  Pittsburg,  May  5,  forty 
electricians  and  electric  appliance 
dealers,  organized  a  trade  association, 
elected  officers  and  dined.  A  name  for 
the  association  will  be  selected  at  a 
meeting  to  be  held  at  Crockett  on  May 
18.  Jack  Cummings  of  Crockett  was 
elected  president  of  the  association  and 
A.  Kass  of  Martinez  was  chosen  sec- 
retary. Aspects  of  the  electrical  trade 
were  discussed  at  the  meeting  by  out- 
side speakers. 


Announcement  that  the  Central  Cali- 
fornia section  of  the  State  Assn.  of  City 
Managers  will  maintain  headquarters 
in  Berkeley  during  the  present  year,  is 
made  by  City  Manager  John  N.  Edy 
of  Berkeley,  president  of  the  Central 
California  section.  Professor  Samuel 
C.  May,  city  councilman,  has  been 
named  consultant  of  the  section,  and 
will  assume  his  duties  on  his  return 
from   a    tour   of   Europe. 


ENGINEERS    ELECT 


The  Kern  County  Chapter,  American 
Association  of  Engineers,  at  a  meet- 
ing in  the  Hotel  Tegeler,  Bakersfield, 
May  5,  elected  officers  for  the  year  as 
follows:  E.  Lisson,  president:  Ralph 
Myers,  first  vice-president;  E.  T.  Lang- 
dale,  second  vice-president;  F.  A.  Bart- 
lett  and  F.  G.  McDowell,  directors,  and 
Charles  K.  Badger,  secretary  and 
treasurer. 


nriLDlNG   CODE  ADOPTEa> 


The  Palo  Alto  city  council  has 
adopted  a  new  building  and  plumbing 
code.  The  former  provides  that  the 
building  inspector  will  act  as  the  gen- 
eral inspector  of  all  building  and  con- 
struction work  in  the  city,  thereby 
consolidating  these  activities  into  one 
office,  which,  it  is  believed,  will  re- 
sult in  efficiency  and  economy. 
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FIREPROOF   HOUSES  WITH   GYPSUM 
CONCRETE  WALLS 


"Houses  made  fireproof  by  gypsum 
concrete  walls"  are  described  In  the 
current  issue  of  Popular  Science 
Monthly.     The   magazine   says: 

Gypsum,  commonly  called  "plaster  of 
Paris,"  which  has  been  used  for  cen- 
turies for  plastering  walls,  Is  the  es- 
sential part  of  a  new  fireproof  building 
material.  Mixed  with  cinders,  gravel, 
crushed  stone  or  furnace  slag,  and 
poured  In  forms,  it  can  be  used  to  con- 
struct main  walls  and  partitions  of  one 
and  two-story  buildings.  It  is  possible 
now  to  erect  an  entire  house  of  this 
incombustible  mineral  at  a  cost  that 
compares  favorably  with  that  of  a 
wooden  building. 

While  it  takes  ordinary  concrete 
several  days  to  harden,  gypsum  con- 
crete will  harden  within  30  minutes. 
This  speeds  up  construction  work,  less- 
ening labor  costs.  Also,  since  the  ma- 
terial sets  so  rapidly,  a  comparatively 
small  number  of  forms  can  be  used  over 
and  over  as  the  walls  go  up.  Another 
advantage  Is  that  gypsum  is  consider- 
ably lighter  than  other  concrete. 

All  corners  and  openings  are  rein- 
forced by  steel  rods  on  welded  steel 
fabric.  In  one-story  construction,  out- 
side walls  are  made  at  least  six  Inches 
thick;  in  two-story  buildings  eight 
inches,  while  partitions  need  be  only 
three  or  four  inches  thick. 

In  a  laboratory  test  made  recently  by 
the  Department  of  Civil  Engineering 
it  Columbia  University,  a  wall  of 
gypsum  concrete  was  exposed  to  fire 
and  kept  under  temperature  of  1700 
degrees  for  an  hour.  After  the  test  the 
exterior  surface  of  the  wall  showed  no 
signs  of  the  heat.  When  the  side  of 
the  wall  exposed  to  the  flames  wai 
washed  with  water  from  a  flre-hose,  It 
showed  only  a  little  of  the  cement 
washed  away,  leaving  a  slightly  pitted 
surface. 


GASOLINE    ROAD    TAX 


Last  year  thirteen  states  had  not 
adopted  the  gasoline  tax  plan  for  con- 
struction of  roads.  In  1925,  there  is 
only  one  state  left  that  has  not  passed 
or  is  not  considering  a  gasoline  tax 
law,  according  to  a  report  issued  by  the 
Engineering  Department  of  the  Na- 
tional  Automobile   Club. 

Arkansas  had  a  four  cent  (4^  tax 
last  year,  the  highest  of  all. 

In  li>25,  four  of  the  states  have  raised 
the  gasoline  tax  to  four  cents  (4«()  and 
four  other  states  have  increased  it  to 
five  cents  (5?!).  New  York  is  the  only 
state  which  clings  to  a  one  cent  (1#) 
tax. 

The  total  amount  collected  last  year 
from  gasoline  taxes  in  the  United 
States  amounted  to  $76,648,851.  The 
amount  to  be  collected  under  the  re- 
vised levy  will  be  in  excess  of  $200,- 
000,000.  Road  construction  in  the  next 
two  years  will  be  one  of  the  great  pro- 
gressive movements  of  the  country. 


CITY    PL.4NNERS    QUIT 


Building  Outlook  is  Good- 
Wage  Increases  Definitely  Checked 


(Special  Correspondence  from  National    Association 
ployers) 


o(    Baildlng    Trades    Em* 


The  upward  tendency  of  wages  in  the 
building  trades  seems  to  be  definitely 
checked  for  this  year  at  least,  and 
possibly  for  two  or  three  years,  since 
in  a  number  of  the  larger  cities  long 
term  agreements  at  present  rates  have 
been  negotiated,  many  of  which  will  not 
terminate  until  1927  or  1928.  There 
has  been  a  growing  tendency  on  the 
part  of  contractors  in  many  localities 
to  make  two  and  three  year  agreements 
in  place  of  one  year  contracts,  because 
it  was  felt  that  the  longer  agreements 
would  tend  to  stabilize  the  industry 
and  eliminate  the  uncertainty  attend- 
ing the  negotiation  of  new  contracts 
each   spring. 

The  firm  stand  taken  in  the  matter 
of  refusing  to  consider  wage  advances 
this  year  by  contractors  in  such  im- 
portant cities  as  Boston,  St.  Louis 
Cleveland,  Louisville  and  Washington. 
D.  C,  has  done  much  to  stabilize  the 
industry  generally.  The  victories  won 
by  the  contractors  this  year  In  these 
and  many  other  cities  present  another 
strong  argument  in  favor  of  organiza- 
tion. Singly  or  in  individual  trade 
groups  the  employers  would  have  been 
at  the  mercy  of  the  unions,  but  when 
practically  all  of  the  contractors  of  an 
entire  city  as  was  the  case  in  St.  Louis 
and  Boston  put  up  a  united  front  and 
collectively  opposed  increases  they 
were  in  a  position  to  attain  their  de- 
sired   objective. 


The  Fresno  City  Planning  Commis- 
sion at  a  meeting  May  5,  resigned  in  a 
body.  The  commission  is  the  third  city 
advisory  board  to  eliminate  itself  from 
the  new  city  administration.  The  res- 
ignation of  Miles  O.  Humphreys  was 
the  first  to  be  presented  verbally  to 
Mayor  Al  E.  Sunderland.  It  was  im- 
mediately followed  by  those  of  Mrs. 
George  H.  Taylor.  Louis  Gundelfinger, 
Dr.  Thomas  T.  Giffen,  and  Legislative 
Commissioner  George  F.  Sharp.  City 
Attorney  William  E.  Simpson  and  Com- 
missioner of  Public  Works  Andrew  M. 
.Jensen  did  not  resign,  their  incum- 
bency being  mandatory  under  the  city 
zoning  regulations. 


Now  that  the  wage  question  is  pra- 
tically  settled,  it  is  expected  that  a 
vast  amount  of  construction  that  was 
temporarily  held  up  will  be  released 
and  the  remaining  months  of  1925  will 
no  doubt  surpass  in  volume  the  same 
period  for  1924.  It  is  doubtful,  how- 
ever, if  the  total  for  the  year  will  be 
as  great  as  that  of  last  year  because 
during  the  first  three  months  of  1925 
there  was  a  considerable  falling  off  as 
compared  with  the  same  period  last 
year.  According  to  the  American  Con- 
tractor, reports  from  207  cities  indicate 
that  building  permits  issued  in  Jan- 
uary fell  oft  4  per  cent  from  January, 
1924.  record.  February  figures  fell  oft 
6  per  cent  and  March  figures  fell  oft  16 
per  cent.  New  York  City  accounts  for 
the  greater  part  of  the  loss  in  that 
permits  issued  during  the  first  three 
months  of  this  year  show  a  decrease  of 
$161,000,000,  as  compared  with  the  same 
period  last  year.  Aside  from  New 
York,  most  of  the  larger  cities  show  a 
good  increase  over  last  year,  and  in  a 
number  of  cities  where  the  figures  are 
less  the  loss  is  very  slight.  Chicago, 
San  Francisco,  Atlanta,  Minneapolis, 
Detroit,  Kansas  City,  St.  Louis,  Cleve- 
land, Philadelphia,  Pittsburgh  and 
Seattle  are  among  the  larger  cities 
where  the  construction  volume  for  the 
first  quarter  of  1925  exceeds  that  of 
last  year. 


Uniform  Highway  Marking  Recommended 


The  adoption  of  a  uniform  system  of 
through-route  marking  for  the  United 
States,  based  on  numbering,  and  the 
selection  of  a  uniform  shape  and  type 
of  marker  to  indicate  these  routes  will 
be  recommended  by  the  joint  board  of 
State  and  Federal  highway  officials  ap- 
pointed recently  by  the  Secretary  of 
Agriculture  at  the  suggestion  of  the 
American  Association  of  State  High- 
way  Officials. 

Simplicity  and  uniformity  were  the 
keynotes  in  the  suggestions  advanced 
by  highway  officials  of  18  States  and 
the  Bureau  of  Public  Roads  of  the 
United  States  Department  of  Agricul- 
ure  attending  the  initial  two-day  meet- 
ing of  the  board  at  Washington,  April 
20. 

The  State  highway  departments  of  a 
majority  of  the  States,  represented  di- 
rectly by  members  of  the  board,  already 
have  the  necessary  authority  to  put  into 
effect  any  recommendations  which  are 
likely  to  be  made  for  bringing  about 
continuity  and  uniformity  of  route 
marking  and  safety  signs;  and  all 
States  in  which  the  highway  depart- 
ment lacks  such  authority  at  present 
will  be  urged  to  pass  the  necessary 
legislation  conferring  such  powers  as 
promptly  as   possible. 

To  provide  a  basis  for  the  selection 
of  the  interstate  routes,  each  State 
highway  department  will  be  asked  to 
submit  to  the  board  a  map  showing  the 
routes  within  the  State  which  in  its 
opinion  should  be  selected.  Correlation 
and  ultimate  adoption  of  the  through 
routes  will  follow  subsequent  reginal 
meetings  of  officials  of  groups  of  ad- 
jacent States. 

Before  selecting  a  design  for  the 
standard  route  marker  each  State, 
through    its   highway   department,    will 


be  invited  to  submit  suggestions  cover- 
ing the  form  and  color  of  the  marker. 
For  cautionary  and  danger  signs  the 
uniform  designs  already  in  use  in  a 
number  of  States  in  the  Mississippi 
Valley,  and  recommended  by  the  Amer- 
ican Association  of  State  Highway  Of- 
ficials, are  tentatively  adopted  subject 
to  later  modification. 

The  shape,  size  and  position  of  warn- 
ing signs  with  respect  to  the  danger  of 
which  they  give  notice  are  regarded  as 
important — more  important  even  than 
the  wording  or  lettering  to  be  placed 
on  them,  since  it  has  been  found  by 
experience  in  a  number  of  States  that 
the  use  of  distinctive  shapes  frequently 
serves  to  notify  the  traveler  of  danger 
ahead  before  the  words  or  symbols  be- 
come  visible. 

Selection  of  colors  for  luminous  and 
non-luminous  signs,  to  represent  vary- 
ing degrees  of  danger,  will  be  made 
only  after  a  thorough  study  of  all  sug- 
gested colors  with  respect  to  their  rela- 
tive visability,  durability  and  economy. 

The  board  has  decided  to  adopt  as  Its 
policy  the  recommendation  of  the 
American  Association  of  State  Highway 
Officials  that  the  reputable  trails  as- 
sociations now  existing  be  permitted  to 
continue  their  markings  unless  they 
conflict  with  the  marking  systems  and 
policies  now  in  force  in  the  several 
States.  But  no  trail  association  will 
be  permitted  to  establish  further  routes 
on  State  or  Federal-aid  roads.  The 
hoard  commends  to  the  attention  of  all 
citizens  the  warning  of  the  association 
to  investigate  carefully  the  responsi- 
bility of  trail  organizers  and  to  demand 
convincing  evidence  insuring  proper  ex- 
penditure of  funds  before  contributing 
to  or  otherwise  «upporting  such 
agencies. 
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APARTMENTS 


construction    Started. 

WAREHOUSE  Cost,  $16,000 

oACRAMENTO,    Cal.      NE    cor.    4th    and 

F   Sts. 
One-story     reinforced    concrete     45x140 

warehouse   and   30   x    80   garage   to 

be  used  as  Union  Auto  Stage  depot. 
Designer   &    Contractor — Chas.    H.    Ma- 

brey     Co.,     Ochsner    Bldg.,     Sadra- 

mento. 


Sub-Contracts  Awarded. 
APT.    HOUSE  Cost,   $70,000 

SAN  FRANCISCO,  Vallejo  near  Octavia 
Three-story    frame    and    stucco    apart- 
ment house   (5  and  6-room  apts.) 
Owner — J.     P.     Trouillet,     1854     Vallejo 

St.,    San    Francisco. 
Architect — H.  H.  Gutterson,  526  Powell 

St.,  San  Francisco. 
Contractor    —   Mattock    &    Feasey,    210 

Clara  St.  near  5th  bet.  Folsom  and 

Harrison,  San   Francisco. 
PlumbinKT    —    J.    Gibbs     &     Sons,     1706 

Geary  St.,  San  Francisco. 
Steam   Heatlne — C.    Peterson,      390      6th 

St.,    San    Francisco. 
Paiuting — C.   F.  Hyams,   706  Balboa  St., 

San    Francisco. 
Slnte    Roof — A.    Dean,    180    Jessie    St., 

San    Francisco. 
Sheet   Metal — J.   DeLucchi,    1526    Powell 

St.,  San  Francisco. 
Brloknork — F.    John,    2664    Bush    Street 

San    Francisco. 
EU-ctric  work — Dewey  Electric  Co.,  285 

4th   St.,   San   Francisco. 
Orn.  Iron — Folsom  St.  Iron  Works,  17th 

and    Missouri   St.,    San   Francisco. 


Contract   Awarded. 

APTS.    ETC.  Cost,    $53,000 

BERKELEY,  University  of  California 
Campus. 

Apartment-dormitory    building. 

Owner — University   of  California. 

Lessee — Eph.  Neiss. 

Architect  —  Reed  and  Corlett,  Oakland 
Bank  of  Savings  Bldg.,  Oakland. 

Contractor — A.  Cederborg,  1455  Excel- 
sior  .\ve.,   Oakland. 


Bids  Being  Taken. 

APARTMENTS  Cost,    $14,000 

SAN  JOSE,   Santa   Clara   Co.,   Cal.      Cor. 

First  and  Humboldt  Sts. 
Two-story   frame   and   stucco   store   and 

apartment     building,     containing     2 

stores  and  4   apts.  Size  of  building, 

30x100. 
Owner — E.   W.   Tomasello,  San  Jose. 
Architect — Wolfe    &    Higgins,    Auzerais 

Bldg.,    San    Jose. 

Contract    Awarded. 

APTS.    &    STORES.  Cost,    $30,297 

OAKLAND.       SB    2nd    Ave     &    E.    14th 

St. 
Three-story    24 -roam    apartments      and 

stores. 
Owner — A.    A.    Richards,    396    17th    St., 

Oakland. 
Architect — None. 
Contractor    —    Anderson    &    Hardwood, 

1927    Napa    Ave.,    Berkeley. 


To  be  Done  by  Day's  Work. 

APARTMENTS  Cost,    $12,000 

SAN  FRANCISCO.  NE  Pine  St.  and 
Presidio  Ave. 

Two-story  and  basement  frame  (8) 
apartments. 

Owner — L.  Solomon,  1430  Ellis  St.,  San 
Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny St.,  San  Francisco. 


Segregated       Figures       to       be       Taken 

Shortly. 
APT.    &    STORE    BLDG.      Cost,    $50,000 
BERKELEY,    Alameda    Co.      Center   St., 

bet.   Shattuck   Ave.   and   Oxford. 
Alteration.s    to    apartment      and      store 

building. 
Owner — Mrs.    Bruner. 
Architect — McWethy    &   Greenlcaf,    2910 

Telegraph    Ave.,    Oakland. 


Contract    Awarded. 

APARTMENTS  Cost,     $49,264 

SAN  FRANCISCO.     S  Market  St.  315  W 

Sanchez   St. 
Three-story    and     basement     reinforced 

concrete  and  frame   (12)  apartment 

and   stores. 
Owner — Jennie  Steineke,   1317  Hyde  St., 

San   Francisco. 
Architect — E.  H.   Denke,   1317  Hyde  St, 

San    Francisco. 
Contractor  —  Denke    &    Bowers,     1317 

Hyde   St.,   San  Francisco. 


Contract  Awarded. 

APARTMENTS  Cost,    $23,577 

SAN  FRANCISCO,  SE  Cor.  Greenwich 
and   Powell  Streets. 

Two-story  and  basement  frame  (8) 
apartments. 

Owner— Wm.  P.  Streiff,  353  31st  Ave., 
San   Francisco. 

Architect — None. 

Contractor — Meyer  Bros.,  1  Montgom- 
ery St.,   San   Ftanclsco. 


Contract    Awarded. 

.4PT.  BLDGS.  Cost,   $65,000   each 

SAN    FRANCISCO,    B    Larkin    57    &    97 

S   Eddy   St. 
Two     6-story     and     basement     concrete 

apartments  (23  apts.  in  each  bldg.) 
Owner — J.  C.  Cummings,  275  Russ  Bldg 

Can  Francisco. 
Architect — None. 
Contractor — Kincanon    &    Walker,    275 

Russ  Bldg.,  San  Francisco, 


•Contract  Awarded. 

APARTMENTS  Cost,    $125,000 

SAN    FRANCISCO,    SE    Cor.    Eddy    and 

I/arkin   Streets. 
Six-story    and    basement    concrete    (70) 

apartments, 
owner — J.  G.  Kincanon,  275  Russ  Bldg. 

San    Francisco. 
Architect — None. 
Contractor — Kincanon    &    Walker,    275 

Russ  Bldg.,   San  Francisco. 


Plans   Being   Figured. 

APARTMENTS  Cost,    $30,000 

SAN    FRANCISCO— W    Third    St.    125    N 

Thornton  Ave. 
Two-story    frame,    brick    veneer    front 

apartment    building,     containing     8 

three-room  apts.  and  2   stores. 
Owner — A.  Filippi. 
Architect — G.    A.    Berger,    261    Valencia 

St.,   San  Francisco. 
Building    will      have    every      modern 
convenience.      Plans   will    be   ready   for 
figures  in  about  two  weeks. 


Segregated    Figures    To    Be    Taken 
Monday. 

APARTMENTS  Cost,    $20,000 

SAN  FRANCISCO,  24th  Ave.  and  Geary 
Street. 

Three-story  frame  and  stucco  apart- 
ment bldg.  containing  9  2  and  3- 
room  apartments. 

Owner— Withheld. 

Architect — Vernon  Houghton,  275  Post 
St.,  San  Francisco. 


Phon*  Mlaalon   1C07 

R«B.   Phone  Mission   6X11 

Fire  Protection  Products  Co 

FIRE  DOOR  EXPERTS 


KaUuneliu     Copper     and 
DoAiw   and   Trtat 
Ornamental    Entmneea 
Sheet  Metal  "Work  of  BTrery 

DMKUlptlOM 

CHAS.   SCHULTHEIS,  Mgr. 

SI17-3119  I'WXSNTIBTH    STRBETr 

n«ar    Harriaon    St. 

SAN    niANCISOO,    OAI.D<. 


Contract   Awarded. 

APARTMENTS.  Cost,   $10,000 

OAKLAND.    W.    Grove    90    S    53rd    St. 

Two-story  frame  and  stucqo  apart- 
ments. 

Owner — L.    Reickhold,    Berkeley. 

Architect — None. 

Contractor— M.  F.  Hamilton,  603  Co- 
lusa  Ave.,    Berkeley. 


INGLEWOOD,  Los  Angeles  Co.,  Cal. 
— Archt.  John  M.  Cooper,  321  Marsh- 
Strong  Bldg.,  Los  Angeles,  has  pre- 
pared preliminary  plans  for  2-story 
brick  and  plaster  store  and  apartment 
building  at  the  corner  of  Market  and 
Pimiento  Sts.,  Inglewood,  for  C.  W. 
Higley;  8  stores  on  1st  floor  with  apts. 
and  offices  on  2nd;  50x150  ft.,  plaster 
exterior,  tile  and  composition  roof, 
plate  glass,  tile  trim,  cement  and  hard- 
wood floors,  gas  radiators,  water 
heaters,  pine  trim,  wall  beds,  tile  baths, 
etc. 


SEATTLE,  Wash.— Archs.  Emil  Guen- 
ther  and  Chas.  W.  Saunders,  Railway 
Exchange  Bldg.,  taking  bids  to  erect 
$100,000  apartment  building  for  E. 
Goddries  at  Queen  Anne  Ave.  and 
Denny  Way;  will  be  3-story  and  base- 
ment, brick  veneer,  containing  28  two 
and  three-room  apts.;  covering  an  area 
of  60  by  120  feet. 


LONG  BEACH,  L.  A.  Co.,  Cal. — Strad- 
ley  Newton  and  Wilkie,  Markwell  Bldg 
Annex,  Long  Beach,  have  contr.  for  4- 
story  and  basement,  Bonniecastle  Apts. 
on  6th  St.,  bet.  Cedar  and  Pacific  Aves., 
Long  Beach',  for  Stanford  C.  Robert- 
son; 39  apts.;  H.  E.  Burkett,  archt.,  318 
Commercial  Bldg.,  Long  Beach;  reinf. 
cone,  brick  and  hollow  tile  filler  walls, 
brick  and  art  stone  facing,  tile  rf.,  tile 
baths  and  sinks,  hdwd.  and  pine  trim, 
gas  steam  htg.,  1  aut.  elevator,  fire 
escapes,  wr.  iron,  steel  sash,  wall  beds; 
$150,000. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Wm.  Feigenbaum,  1943  W.  37th  PI., 
is  taking  sub-bids  for  a  four-story,  95- 
room,  47-famiIy  Class  C  apartment 
building.,  132x40  ft.,  at  425  S.  Bonnie 
Brae  St.  for  self;  ruff,  brick  face,  art 
stone  trim,  wrought  iron,  fire  escapes, 
structural  steel,  pine  trim,  and  floors, 
tiled  baths  and  sinks,  skylights,  incin- 
erator, automatic  electric  elevator, 
Areola  heating  and  gas  steam  radi- 
ators.    Cost,  $110,000. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Walter  Slater  Co.,  2314  Santa  Fe 
Ave.,  awarded  contract  for  four-story 
Class  C  store  and  apartment  building 
at  Main  and  37th  Sts.  for  J.  W.  Kelly. 
John  C.  Austin  and  F.  M.  Ashley,  611 
Chamber  of  Commerce  Bldg.,  archi- 
tects; 50.X135  ft.,  brick  walls,  pressed 
brick  facing,  plate  glass,  steel  beams, 
composition  roofing,  fire  escapes,  metal 
skylights,  pine  trim,  tiled  baths,  wall 
beds,  steam  heating,  elevator.  Cost, 
$100,000. 


BONDS 


SACRAME.VTO,  Cal.  —  Election  will 
be  held  May  23  in  Sylvan  School  Dis- 
trict to  vote  bonds  of  $18,000  to  finance 
erection  of  new  school.  Trustees  of 
district  are:  Oswald  H.  Chorley  and 
Geo.    R.   Gilliam. 


MARICOPA,  Kern  Co.,  Cal. — Election 
will  be  held  May  29  in  Maricopa  High 
School  District  to  vote  bonds  of  $60,- 
000  to  finance  school  improvements. 
Trustees  of  district  are:  M.  H.  Lytle, 
F.  P.  Wells  and  C.  B.  Warner. 


EARLIMART,  Tulare  Co.,  Cal.  — 
Bonds  of  $15,000  voted  to  finance  2- 
room    addition    to   present    school. 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,   May    16,    1925 


SALINAS,  Monterey  Co.,  Cal. — Until 
May  25  bids  will  be  received  by  super- 
visors for  purchase  of  $50,000  bond 
issue  of  Sunset  Scliool  District;  pro- 
reeds  of  sale  to  finance  school  im- 
priivements. 


SAFFORD.  Ariz. — Bond  election  will 
be  held  here  May  16,  at  which  time  it 
is  proposed  to  vote  $56,000  lor  new 
11-room  school  building  on  high  school 
grounds. 

SALIXAS,  Monterey  Co.,  Cal. — Until 
May  25,  bids  will  be  received  by  Su- 
pervisors for  purchase  of  $22,000  bond 
Issue  of  Aromas  School  District;  pro- 
ceeds   to   finance   school    improvements. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Cntil  May  25,  bids  will  be  received  by 
supervisors  for  purchase  of  $6000  bond 
issue  of  Veritas  Grammar  School  Dis- 
trict: proceeds  of  sale  to  finance  school 
improvements. 

SUNNYVALE,  Santa  Clara  Co.,  Cal. 
— Until  June  1  bids  will  be  received  by 
county  supervisors  for  purchase  of 
$250,000  bond  issue  of  West  Side  Union 
High  .School  District;  proceeds  of  sale 
to  finance  erection  of  new  high  school 
buildings,  plans  for  which  are  being 
completed  by  Architect  W.  H.  Weeks, 
369  Pine  street,   San  Francisco. 


SAN  BERNARDINO,  San  Bernardino 
Co.,  Cal. — San  Bernardino  county  af- 
firmed $450,000  bond  issue  at  election 
May  5,  proceeds  of  which  will  be  used 
to  build  new  county  courthuose  on 
Arrowhead  Ave.,  bet.  3rd  and  4th  Sts., 
San  Bernardino.  Prelim,  plans  prepared 
by  Archts.  Howard  E.  Jones  and  De- 
Witt  Mitcham  of  San  Bernardino,  call 
for  2-story  and  basement  reinf.  cone, 
bldg..  300x90  ft.,  with  provision  for 
jail    on    roof. 


WHISKYTOWN,  Shasta  Co.,  Cal.— 
School  trustees  vote  to  call  election  to 
vote  bonds  of  $2400  to  finance  erection 
of  new  school. 


FRESNO,  Fresno  Co.,  Cal. — Election 
will  be  held  June  3  in  Eastbay  School 
District  to  vote  bonds  of  $43,000  to 
finance  erection  of  new  school.  Trus- 
tees of  district  are:  C.  T.  Linstrum, 
(clerk);  \V.  C.  Nixon  and  C.  R.  Stock- 
dale. 


CHURCHES 


HANFORD,  King  Co.,  Cal. — First 
Methodist  Church,  Rev.  L.  V.  Lucas, 
pastor,  will  have  plans  drawn  by  Ar- 
chitects Wythe,  Blain  &  Olsen  for  re- 
modeling present  church. 

FRESNO,  Fresno  Co.,  Cal. — Rev.  J.  J. 
Crowley,  chancellor  secretary  of  dio- 
cese of  Fresno  and  Monterey,  announces 
work  will  start  within  2  years  on 
Catholic  cathedral  here  to  cost  $500,- 
000. 


FACTORIES  &  WAREHOUSES 


bab-Conlracts   Awarded. 

PUBLISHING   PLANT  Cost,    $300,000 

SAN   FllANCLSCO,    N   Mission    St.    75    W 

Fourth    Street. 
Six-stor.v  steel  and  reinforced  concrete 
class  A  publishing  plant  and  office 
building,  cement  and  plaster  front, 
Gothic   architecture. 
Owner   —   A.    Aronson,    Merchants    Ex- 
change   Bldg.,    San    Francisco. 
Lessee — The    Bulletin,    767    Market    St., 

San   Francisco, 
.irchitect — Ashley    c&    Evers,    58    Sutter 

St.,  San  Francisco. 
Terra  Cotto  to  N.  Clark  &  Sons,  116 
Natoma  St.,  San  Francisco. 
A.S  previously  reported,  concrete 
work  awarded  to  Barret  .t  Hilp,  918 
Harrison  St.,  S.  F. ;  elevators  (2  pas- 
senger and  2  sidewalk)  to  Otis  Eleva- 
tor Co..  No.  1  Beach  St.,  S.  F. ;  plumbing 
and  heating  to  William  F.  Wilson  Co., 
32S  Mason  St.,  S.  F. ;  carpentry  work 
to  Robinson  Si  Gillespie,  1051  Sutter  St. 
S.  F.;  structural  steel  to  Schrader  Iron 
Works,   Inc.,    1247   Harrison  St.,  S.  F. 


Working  Drawings  Being  Prepared. 

CHURCH  Cost,    $25,000 

TRACY,  San  Joaquin  Co.,  Cal. 

Frame  and  stucco  Romanesque  style 
church,  seating  capacity  250,  Sun- 
day   school    rooms    and    social    hall. 

Owner — Presbyterian   Church. 

Architect — Paul  V.  and  Rollin  S  Tuttle 
363    17th    St.,   Oakland. 


Plans  Completed. 

WAREHOUSE  Cost,    $60,000 

SACRAMENTO,   Cal.      12th  and  R  Sts. 
One-story       and       basement       concrete 

warehouse,    160x160. 
Owner — Wm.   C.   Keating,   Forum   Bldg., 

Sacramento. 
Plans  by  Owner. 
Contractor  —  Wm.   C.    Keating,   Forum 

Bldg.,   Sacramento. 


Bids  Opened. 

WAREHOUSE  Cost,   % 

SACRAMENTO,   Cal.      Portion    of   Block 
bounded  by  22nd,  23rd,  R  and  S  Sts. 
Two-story    brick   and   concrete   distrib- 
uting  and   jobbing    warehouse. 
Owner   —   Geo.    H.    Tay    Co.    (plumbing 
supplies),  165  Sth  St.,  San  Francisco 
irchitect — R.   A.   Herold,   Forum   Bldg., 

Sacramento. 
Geo.    D.    Hudnutt,    Inc.,    California 

Fruit    Bldg.,    Sacto $25,838 

Frederick    H.    Betz    Co 27,856 

Herndon    &    Finnigan 28,760 

Wm.    Murcell    28,984 

H.    A.    Hendren 29,647 

?V'.     L.     Chatterton 29.680 

Holdener  Constr.  Co 31,534 

The    Austin    Co.    of    Calif,    submitted 
two  bids  of  $31,400  and  $32,000. 

Contract  Awarded. 

STORAGE  BLDGS.  Cost,   $14,800 

SAN  FRANCISCO,  Vivinity  of  9th  and 
Harrison    Streets. 

Four  1-story  frame  storage  buildings, 
1  1-story  frame  office  and  1  1-sto. 
frame   garage. 

Owner — Gladding  McBean  Co.,  660  Mar- 
ket   St.,    San    Francisco. 

.Architect — None. 

Contractor — George  Wagnor,  Inc.,  ISl 
So.  Park  St.,  San  Francisco. 


FRESNO,  Fresno  Co.,  Cal.— Negotia- 
tions are  under  way  to  locate  the  pro- 
posed San  Francisco  Textile  Mills,  Inc., 
plant  in  Fresno  for  the  manufacture  of 
cotton  yarn  and  fabrics,  utilizing  San 
Joaquin  cotton  exclusively.  Henry  M. 
Towar  is  president  of  the  company; 
Scott  C.  Tower,  vice-president;  Clarence 
G.  Atwood,  secretary  and  general  man- 
ager, and  Emory  E.  Smith,  president 
and  Gen.  Mgr.  of  Smith,  Emery  Co.  of 
San  Francisco,  engineer  and  chemist. 
Tentative  plans  contemplate  a  main 
factory  building,  exclusive  of  machin- 
ery, to  cost  $145,000.  Other  structure 
of  a  smaller  nature  would  be  erected 
for    the    completed   plant. 


^AKERSFIELD,  Kern  Co.,  Cal.— 
Jraham  &  Son,  Dinuba,  awarded  con- 
tract for  one-story  and  basement  con- 
crete and  frame  packing  house,  128x 
320  ft.,  here  for  Di  Giorgio  Farms,  Inc. 
Excavation,  mastic  floors,  packing  ma- 
chinery and  conveyors  to  be  let  under 
separate  contract.  Plans  by  Hamm  & 
Grant,  607  Ferguson  Bldg.,  Los  An- 
geles. Sawtooth  type  roof,  steel  sash, 
cement  and  mastic  floors.  Cost,  $37,- 
800. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
Central  Realty  Co.,  1208  Lowe  State 
Bldg.,  will  take  segregated  bids  short- 
ly for  one-story  brick  industrial  build- 
ing, at  140-44  Kohler  St.,  for  self;  S. 
Tilden  Norton  and  Frederick  H.  Wallis, 
1210  Financial  Center  Bldg.,  architects; 
80x100  feet,  pressed  brick  facing,  com- 
position roof,  steel  sash,  skylights,  ce- 
ment floors,  Summerbell  trusses,  plate 
glass,  cast  iron. 

HAYWARD,  Alameda  Co.,  Cal.  — 
Eden  Creamery,  Atherton  and  C  Sts., 
i'^rank  Leach,  president,  plans  imme- 
diate erection  of  a  $30,000  creamery 
plant;  will  be  either  brick,  hollow  tile 
or  concrete  construction;  50  by  60  ft., 
n-ith  extension  30  by  50  ft. 


WOODLAND,  Yolo  Co.,  Cal.  —  Gray 
.-luto  Equipment  Co.  plans  early  con- 
itruclion  of  $75,000  factory  at  West- 
gate,  new  Yolo  county  townside,  owned 
by  the  Carmichel  Co.,  of  Sacramento. 
A  site  for  the  plant  has  already  been 
purchased. 


CLOVIS,  Fresno  Co.,  Cal. — Fresno 
Home  Packing  Company's  plant  and 
warehouse  here  destroyed  by  fire;  loss 
$50,000. 


DELANO,  Kern  Co.,  Cal. — Graham  & 
Son,  Dinuba,  awarded  contract  for  one- 
etory  and  basement  concrete  and 
frame  packing  house,  128x200  ft.,  here 
for  Earl  Fruit  Co.  Excavating,  mastic 
floors,  packing  machinery  and  convey- 
ors under  separate  contract.  Plans  by 
Hamm  &  Grant,  607  Ferguson  Bldg., 
Los  Angeles.  Sawtooth  type,  steel 
sash,  cement  and  mastic  floors;  $37,000. 


COLUSA,  Colusa  Co.,  Cal. — Bids  will 
be  asked  shortly  by  city  trustees  to 
erect  concrete  pumping  plant  for  water 
works;  est.  cost  $5000. 


RICHGROVE,  Kern  Co.,  Cal. — Gra- 
ham &  Son,  Dinuba,  at  approx.  $35,000 
awarded  contract  by  Earl  Fruit  Co.  to 
erect  packing  plant;  will  be  frame  and 
steel   construction,    128   by   200    feet. 


SANT.4  BAIiBARA,  Santa  Barbara 
Co.,  Cal. — Homer  N.  Duffey,  Jr.,  owner 
•  'f  Santa  Barbara  Transfer  Co.,  will 
build  5-story  reinf.  cone.  ^'arehouse 
for  self  at  309  De  la  Vina  St.  to  cost 
$60,000,  and  smaller  bldg.  adjoining  at 
313  De  la  Vina  St.  to  cost  $15,000.  Work 
started. 


RIVERSIDE,  Riverside  Co.,  Cal.  — 
I'ress  Printing  &  Binding  Co.  has  ac- 
quired property  50x150  ft.,  on  Fair- 
mounta  Blvd.,  bet.  6th  and  7th  Sts.,  as 
site  for  new  bldg.  It  is  proposed  to 
build    1-story    reinf.   cone,   structure. 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members  Builders'   E^chanK*) 
loss   MAKKBT  8T. 

Phone  Market  8>1     San  Fmnolsoo 


"MacArthur  For  Piles" 

STRAIGHT  SHAFT  COMl'RESSED  CONCRETE  PILE 
PEDESTAL  COMPRESSED  CONCRETE  PILE 
COMPOSITE  COMPRESSED  CONCRETE  PILE 

cover  all  lengths  and  conditions  without  change  of  rigging,  delay  and 
consequent  financial  loss. 

MacArthur  Concrete  Pile  & 
Foundation  Co.,  Inc. 

873  MONADNOCK  BUILDENG,  SAN  FRANCISCO,  CALIF. 

PHONE  SUTTER  3549 


Saturday,   May   16,   1925 
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LOS  ANGELES,  Cal. — Archts  Morgan 
Walla  &  Clements,  1124  Van  Nuys  Bldg 
will  take  revised  bids  for  class  A 
warehouse  to  be  erected  on  Hlgtiland 
Ave.  near  Santa  Monica  Blvd.  for  Hol- 
lywood Fireproof  Storage  Co.,  C.  B. 
Toberman,  president.  Dimensions,  60 
by  200  ft.,  13-story  reinf  cone,  constr., 
$600,000.  Contract  for  this  bldg.  previ- 
ously reported  awarded  to  Wm.  Simp- 
son Construction  Co.,  but  contract  was 
not   consummated. 


LO.NG  BEACH,  L.  A.  Co.,  Cal.  —  Mr. 
Jones,  2004  Olive  St.,  Long  Beach,  is 
taliing  bids  lor  1-story  and  part  2-sto. 
class  C  baliery  at  1501  Daisy  St.,  Long 
Beach,  for  National  Bakery,  1790  Lo- 
cust St..  Long  Beach;  100x117  ft.,  struc. 
steel,  brick,  cem.  and  hdwd.  firs.,  tile 
and  comp.  rf.,  loading  platform,  freight 
elevator,   metal   lath;    $40,000. 


SAN  BERNARDINO,  San  Bernardino 
Co.,  Cal.  —  Crane  Co.  contemplates 
erecting  salesrooms  and  warehouse  at 
s.w.  cor.  Rialto  Ave.  and  E  St.  here 
to  cost  $100,000.  Site  is  130x170  ft.  and 
was   acquired   on   lease. 


FLATS 


Contract  Awarded. 

PL.ATS  Cost,    tl2,000 

&.H.CRAMENTO,  Sacramento  Co.,  Cal. 
No.   1035   33rd  Street. 

Four  4-room  flats  and  garage. 

Owner — Mrs.  J.  Henry,  2811  I  St.,  Sac- 
ramento. 

Architect — None. 

Contractor — W.  R.  Saunders,  2614  I  St., 
Sacramento. 


To   be    Done    by   Day's   Work. 
FLATS.  Cost,    $7000    ea. 

SAX  FRANCISCO.     W.  Scott  N.  Bay  St. 
Fuur    2-story      and      basement      frame 

flats    (two    flats    in   each   bldg.) 
Owner — Meyer    Bros.,     1       Montgomery 

St.,    S.    F. 
Architect — None. 


G  J  RAGES 


CLOVERDALE,  Sonoma  Co.,  Cal. — 
Wm.  McCausland,  Cloverdale,  has  con- 
tract to  erect  $10,000  garage  in  West 
street  for  Emil  Bandiera.  Structure 
will  be  leased  to  S.  R.  MoClary. 


Segregated   Bids    Being  Taken. 
REPAIRS  Cost,   $32,000 

SAN    FRANCISCO,    N    E      Fulton      and 

Gougli    Sts. 
Repair   fire   damage   to    private   garage. 
Owner — Fifield  &  Hart,   care  architect. 
Architect    —    O'Brien     Bros.,     Inc.,     315 

Montgomery   St.,  S.   F. 
Bids    will    be    opened   Saturday,    May 
16th. 


GOVERNMENT  WORK 
AND  SUPPLIES 


WASHINGTON,  D.  C. — Until  May  28 
under  Circular  No.  1668,  bids  will  be 
rec.  by  Purchasing  Officer,  Panama 
Canal,  to  fur.  and  del.  Balboa  (Pacific 
Port):  steel,  steel  rope,  insulated  cable, 
wire,  toggle  switches,  ceiling  fixtures, 
magazine  fixtures,  head-set  receivers, 
motors,  copper  sheets,  bronze  bars, 
brass  sheets,  dredge  chain,  iron  or 
steel  pipe,  boiler  tubes,  condenser 
tubes,  flexible  conduit,  brass  tubing. 
drill  rods,  nails,  metallic  hose,  raanila 
rope,  etc.  Further  information  obtain- 
able from  Assistant  Purchasing  Agent, 
Fort    Mason,    San    Francisco. 


WOODLAND,  Yolo  Co.,  Cal.— Victor 
Brown  Woodworking  Co.  will  purchase 
site  In  Westgate,  new  Yolo  county 
townsite  and  plans  erection  of  $50,000 
plant  in  addition  to  a  tool  factory.  The 
land  Is  owned  by  the  Carmichael  Co., 
of  Sacramento 
560000. 


SAN  FRANCISCO  —  Bids  will  be 
asked  shortly  by  Constructing  Quar- 
termaster, Fort  Mason,  to  reconstruct 
all  of  high  and  low  steam  mains  on 
west  side  of  Letterman  Hospital  at 
Presidio;  est.  cost  $12,000. 


SAN  DIEGO,  Cal. — Until  June  10,  un- 
der Specification  5015,  bids  will  be  re- 
ceived by  Bureau  of  Y'ards  and  Docks, 
Navy  Department,  Washington,  D.  C, 
to  erect  two  ordinance  buildings  and 
a  concrete  road  at  the  naval  operating 
base,  San  Diego.  Each  building  will 
have  concrete  foundations  and  floor 
base,  stuccoed  hollow  tile  walls,  wood 
roof  deck,  built-up  roofing,  structural 
and  miscellaneous  steel  sash,  crane 
runway  and  crane  and  plumbing  sys- 
tems. One  building  will  have  heating, 
electric  lighting  and  power  systems. 
■The  concrete  road  will  be  18  feet  in 
width  and  2200  ft.  long.  Deposit  of  $20 
required  for  plans  and  specifications. 

MARE  ISLAND,  Cal. — Bureau  of 
Yards  and  Docks,  Navy  Department, 
rejects  bids  for  asph.  surface  on  cause- 
way at  Mare  Island  Navy  Yard,  under 
Spec.  5092  and  new  bids  will  be  asked 
at  once. 


SAN  FRANCISCO — Lyon  Metallic  Co., 
Philadelphia,  at  $1,839.94  under  Speci- 
fication 5096,  awarded  contract  by 
Bureau  of  Yards  and  Docks,  to  fur.  and 
install  steel  lockers  and  shelving  for 
U.  S.  Marine  Corps  Depot  of  Supplies, 
San    Francisco. 


HONOLULU,  T.  H. — Louis  I.  Smith, 
1576  Pensacola  St.,  Honolulu,  at  $29,- 
880  awarded  contract  by  Bureau  of 
Yards  and  Docks,  under  Specification 
No.  5088,  to  erect  "mooring  mast  at 
Honolulu. 


WASHINGTON,  D.  C— Bids  are  be- 
ing received  by  Bureau  of  Supplies  and 
Accounts,  Navy  Department,  Washing- 
ton, to  fur.  and  del.  materials  to  navy 
yard  and  stations  as  follows,  date  to 
open  as  noted  at  close  of  each  para- 
graph. 

Sched.  3704,  Mare  Island,  146,000  lbs 
bituminous  enamel  and  2000  gals,  bi- 
tuminous  primer.   May  26. 

Sched.  3705,  Puget  Sound,  6400  ft. 
steel  tubing.  May   26. 

Sched.  3706,  Puget  Sound,  13,450  lbs. 
copper    tubing.    May    26. 

Sched.  3708,  Puget  Sound,  1  panel 
line  contractor  transfer  relay.  May   26. 

Sched.  3714,  Mare  Island,  1000  dry 
batteries.    May    26. 

Sched.  3717,  Mare  Island,  110  cans 
sounding  wire,   May   26. 

Sched.  3722,  Mare  Island,  1  steel  tank. 
May    26. 

Sched.  3738,  various  yards,  plate 
glass,  window  glass,  non-scatterable 
glass  and  ribbed  glass.  May  26. 


SAN  FRANCISCO— Until  June  13,  11 
A.  M.,  bids  will  be  received  by  U.  S. 
Engineer  Offices,  Customhouse,  to  fur. 
and  del.  stone  for  jetty  construction  at 
entrance  of  Humboldt  Bay.  Further 
information  obtainable  from  above  of- 
fice. 


FORT  MASO.N,  Calif. — Bids  will  be 
received  shortly  at  the  office  of  Con- 
structing Quartermaster,  Fort  Mason, 
for  a  two-story  fabricated  steel  store 
house  100x400  ft.,  to  be  constructed 
at    Fort    Davies,    Panama    Canal    Zone. 


SAN  FRANCISCO  —  Bids  will  be 
asked  shortly  by  Constructing  Quar- 
termaster, Fort  Mason,  to  paint  approx 
40  buildings  including  all  temporary 
buildings  and  portions  of  permanent 
buildings  at  Letterman  General  Hos- 
pital. 


SAN  FRANCISCO  —  Bids  will  be 
asked  shortly  by  Constructing  Quar- 
termaster, Fort  Mason,  for  screening 
and  install  sliding  sashes  in  all  porch- 
es of  Isolation  Building  No.  55  at  the 
Presidio. 


SAN  DIEGO.  Cal. — Bids  rec.  by  cus- 
todian, pub.  health  serv.,  San  Diego,  for 
piling  repairs  at  Quarantine  Station, 
Point  Loma,  are:  Ed  D.  Barclay,  $9200; 
Great    Western     Bldg.    Co.,    $21,777. 


Mailing  Lists 


BENICIA,  Solano  Co.,  Cal. — Until 
May  28,  11  A.  M.,  bids  will  be  received 
by  Constructing  Quartermaster,  Fort 
Mason,  San  Francisco,  to  turn,  and  in- 
stall skylights  at  Benicia  Arsenal.  See 
call  lor  bids  under  official  proposal 
.sectiou   iu   tliis   issue. 


SAN  FRANCISCO— Until  May  20,  11 
A.  M.,  under  Specification  No.  5103, 
bids  will  be  received  by  Public  Works 
Office,  12th  Naval  District,  San  Fran- 
cisco, to  fur.  and  lay  linoleum  in  cer- 
tain offices  and  hallways  at  Marine 
Corps  Dept  lor  Supplies,  Spear  and 
Harrison  Sts.  See  call  for  bids  under 
official   proposal   section   in   this   issue. 


SAN  FRANCISCO  —  Constructing 
Quartermaster,  Fort  Mason,  is  com- 
pleting plans  to  retimber  and  repair 
cunnel  between  Fort  Barry  and  Fort 
Baker;  est.  cost  $4000.  Work  will  be 
done   by   day   labor. 


SAN  FRANCISCO— Until  May  21,  2 
p.  m.,  bids  will  be  received  by  Super- 
intendent of  Lighthouses,  for  second 
order  metal  and  iron  lantern  for  Point 
Vicente  Lighthouse.  Further  informa- 
tion obtainable  from  above  office  on 
request. 


SAN  FRANCISCO— Following  bids 
received  by  Bureau  of  Yards  and 
Docks,  Navy  Department,  Washington, 
D.  C,  under  Specification  No.  5081,  to 
fur.  and  install  passenger  elevator  in 
Marine  Corps  Depot  of  Supplies,  San 
Francisco:  Otis  Elevator  Co.,  Wash- 
ington, $4575;  S.  Heller  Elevator  Co., 
Milwaukee,  $5,339;  Spencer  Elevatofr 
Co.,  San  Francisco,  $5,380;  Pacific  Ele- 
vator Co.,  San  Francisco,  $5715;  A. 
Kieckhefer  Co.,  Milwaukee,  $5487; 
Werner  Elevator  Co.,  Cincinnati,  $6180. 


SAN  FRANCISCO— Until  May  18,  11 
a.  m.,  bids  will  be  rec.  by  U.  S.  En- 
gineer Office,  95  2nd  St.,  under  Order 
No.  5994-71S-22-2S,  to  fuJ'.  and  deL 
Kio  Vista,  Solano  County,  miscella- 
neous castings,  etc.  Lists  of  materials 
desired  obtainable  from  above  office 
on   request. 


SAN  FRANCISCO  —  Following  bids 
were  received  in  the  office  of  the  Con- 
structing Quartermaster,  Fort  Mason, 
Cal.  lor  new  fender  line,  piling,  etc., 
at  Fort  Mason  wharves; 
Healy-Tibbitts    Constr    Co. 

64    Pine   St.,   S.   P $19,822 

Tibbitts   Pac.   Constr.   Co., 

16   California  St.,  S.  F. 20,969 

A.    W.    Kitchen    21,715 

Renner    Foundation    Co 22,790 

M.  B.  McGowan    24,252 

Bids  were  submitted  on  unit  basis — 
above  figures  are  general.  The  two 
lowest  Ijids  have  been  taken  under  ad- 
visement. 


,'EARL  HARBOR,  T.  H. — Lewis  R. 
faiiiith,  Honolulu,  has  been  awarded  con- 
tract by  the  Bureau  of  Yards  and 
Docks,  Navy  Department,  Washington, 
D.  C,  under  Specification  No.  5076,  to 
construct  concrete  pavement  and  run- 
way for  Seaplane  Hangar  at  Ford 
Island,  Naval  Operating  Base,  (air  sta- 
tion). Pearl  Harbor.  Work  consists  of 
cutting  and  grading  of  the  shore  por- 
tion of  the  site,  the  filling  and  riprap- 
ping  of  a  portion  of  the  water's  edge, 
the  performance  of  certain  work  in 
taking  care  of  existing  services,  plac- 
ing of  concrete  paving  to  be  cast  in 
place  and  placing  of  precast  concrete 
slabs  under  water. 

SAN  FRANCISCO.  —  Following  bids 
received  May  7  by  Constructing  Quar 
termaster.  Fort  Mason,  to  renovate 
and  install  four  old  10,000  gallon  gaso 
line    tanlis    at    Crissy    Field: 

Eastman    &    Hunger     $3280 

Jas.     Curry     4036 

Burnham  Plumb.   Co 4894 

SAN  FRANCISCO. — Following  bids 
were  received  at  the  office  of  the  Con- 
structing Quartermaster,  Fort  Mason, 
11  A.  M.,  May  11,  1925,  for  tar  and 
gravel  repairs  to  roofs  at  Presidio  of 
San  Francisco: 
American     Roofing       Co.,        San 

Francisco,     awarded     $1267.50 

A.    K.    Goodmundsen    1362.00 

Mallott    &   Peterson    1468.00 

Western   Roofing  Co 1529.00 

Fiberstone   &   Roofing   Co 1584.00 

Bender    Roofing    Co 1677.00 
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HALLS  AND  SOCIETY 
BUILDINGS 

Sub-Contracts  Awarded. 

BOARDING   HOME  Approx.    $175,000 

OAKLAND.   Alameda  Co.,  Cal.  Harrison 
St.   near   Grande   Ave. 

Four  and  part  six-story  class  C  board- 
ins'  home   for  girls. 

Owner— Y.    W.   C.  A. 

.^nhitect— C.    W.    McCall,    1404    Frank- 
lin St.,   Oaliland. 

Contractor  —  ViUadsen  Bros.,  Inc.,  417 
Market  St.,   San   Francisco. 

Ebcenvnting    to    Ariss-Knapp      Co., 
12th   St.,   Oaliland. 

Pile  UriTing  to  A.   W.   Kitchen  Co., 
Market  St.,   San   Francisco. 


351 
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Contract  Awarded,   Cost  Plus  Basis. 
LODGE  BLDG.  Cost,  $60,000 

ROSEVILLE,    Placer   Co.,   Cal.     Vernon 

and  Washington  Sts. 
Two  and  one-half  story  Masonic  lodge 

bldg. 
Owner — Masonic    Lodge    of      Roseville, 

No.   222. 
Architect    —    Norman    R.    Coulter,     46 

Kearny  St.,  S.  P. 
Contractor — Chas.  H.  Mabrey  Co.  Osch- 

ner   Bldg.,    Sacramento. 
Slight    revisions    are    being    made    in 
plans    which    will    be    completed    in    a 
few  days. 

The  building  will  have  store  space 
on  the  ground  floor,  a  banquet  room 
and  roof  garden  on  the  upper  floor, 
a  large  lodge  room  and  balcony  with 
a  seating  capacity  of  250  persons  and 
an  auditorium  with  a  balcony  having 
a  combined  seating  capacity  of  850 
persons  on   the   second  floor. 

Working     Drawings     Being    Prepared. 
TEMPLE    BLDG.  Cost,    $1,000,000 

OAKLAND,    Alameda    Co.,    Cal.,    facing 

Lake    Merritt. 
Five    or    6-story   class   A   Scottish   Rite 

Temple    bldg. 
Owner — Alameda   County   Scottish   Rite 

Bodies    Cptn. 
Architect    —    Carl    Werner,    Santa    Fe 

Bldg.,    San   Francisco. 


Cost,   $50,000 
Cal.    nth    and 


Plans   Complete. 
CLUB    BLDG. 
AlERCED,    Merced    Co 

Q   Streets. 
Veterans'  Memorial  Club  building. 
Owner — County   of   Merced  and  Ameri- 
can   Legion. 
Architect  —  Davis-Heller-Pearce,   Inc., 
Delta    Bldg.,    Stockton. 

Main  auditorium  will  seat  1400  with 
stage,  dance  floor  and  other  accommo- 
dations. Provisions  will  also  be  made 
for   club   qua'ters  for   Boy   Scouts. 

Plans  have  been  completed.  Bids  will 
be  called  tor  in  about  ten  days. 


Contract   to   be   Awarded   Shortly. 

STORE    BLDG.,    ETC.  Cost,    $400,000 

OAKLAND.       11th    and    Franklin    Sts. 

Four-story  and  basement  reinf.  cone, 
and  Class  B  store,  office  and  lodge 
building  100x137^2  with  wing  60x 
50  ft. 

Owner — Oakland  Labor  Temple  Assn. 

Architect — Schirmer-Bugbee  Co.,  Thay- 
er   Bldg.,    Oakland. 
Bids    are     in,    and    general    contract 

will  be  awarded  in  a  few  days. 


LOS  CERRITOS,  South  San  Francisco, 
San  Mateo  Co.,  Cal. — The  California 
Golf  Club  will  have  plans  prepared  for 
a  $100,000  clubhouse,  according  to  Mr. 
W.  H.  Taylor,  manager  of  the  Inter- 
national Banking  Corporation  of  San 
Francisco,  and  president  of  the  Cali- 
fornia Golf  Club.  The  club  has  pur- 
chased 436  acres  of  land,  and  about 
190  acres  in  front  of  the  links,  facing 
the  Highway  will  be  subdivided  for 
the  building  of  exclusive  residences. 
while  about  the  same  acreage  in  back 
of  the  links  will  be  devoted  to  cottages 
and  permanent  homes  for  members  of 
the  club.  Architect's  name  has  not 
been    announced   at    this    time. 


ARCADIA,  D.  A.  Co.,  Cal. — Santa 
Anita  Riding  &  Hunt  Club,  Walter  L. 
Pike,  mngr.,  Arcadia,  has  purchased 
Santa  Anita  clubhouse  at  Huntington 
Dr.  and  Santa  Anita  Ave.,  Arcadia, 
and  win  start  work  soon  on  remodel- 
ing   present    bldg.;    $40,000. 


SACRAME.NTO,  Cal.  —  Sacramento 
Turn  \erein.  Thirteenth  and  J  Sts., 
has  approved  plans  for  proposed  $100,- 
000  gymnasium  and  club  building.  De- 
tails of  construction  will  be  published 
.■snortly. 


FULLERTON,  Orange  Co.,  Cal. — 
Hacienda  Country  Club  contemplates 
erecting  new  clubhouse  to  cost  $40,000. 


PALISADES  DEL  KEY,  Los  Angeles 
Co.,  Cal. — L.  C.  Woelz,  1804  N.  Vermont 
Ave.,  Los  Angeles,  has  general  con- 
tract for  two-story  clubhouse  at  Palis- 
ades Dei  Key,  Venice,  for  Westport 
Beacli  Club.  Plans  by  Stephen  Goos- 
son,  Kdwards-Wildey  Bldg.,  Bth  Street 
and  Grand  Ave.,  Los  Angeles.  Lounge, 
30x100  ft.,  plungs,  30x100  ft.,  locker 
rooin.s,  etc.;  Raymond  concrete  pile 
foundation,  reinforced  concrete  beams, 
bricli  walls,  Gunite  exterior,  tile  and 
i;omposition  roof;   $100,000. 


PASADENA,  L.  A.  Co.,  Cal. — Archts. 
Alarsion,  Van  Pelt  &  Maybury,  25  S 
./luclid  Ave.,  Pasadena  and  Frederick 
Kennedy,  Jr.,  15  S  El  Molino  St.,  Pasa- 
dena, assjc,  have  taken  bids  for  2- 
story  clubhouse  on  cor.  Marengo  Ave. 
and  Broadway,  Pasadena,  for  Pasadena 
Post  of  American  Legion;  fr.  and 
stucco,  art  stone  facing,  tile  rt.,  cem. 
and  hdwd  fls.,  plate  glass,  ornam. 
iron,    steam    htg.;    $60,000. 


HOSPITALS 


Refrigeration   Contract   Awarded. 

HOSPITAL  Approx.    $750,000 

OAKLAND,  Alameda  Co.,  Cal.  Webster 
and   Summit    Streets. 

Five-story  and  basement  reinforced 
concrete    hospital. 

Owner — Providence    Hospital,    Oakland. 

Architect — R.  A.  Herold,  Forum  Bldg., 
Sacramento. 

llel'rieeration  to  Automatic  Refrigerat- 
ing Co.,   338  Brannan  St.,  S.  F. 


.•\LH--VMBRA,  Los  Angeles  Co.,  Cal. — 
Architect  John  Walker  Smart,  204 
Amberg  Bldg.,  Alhambra,  "will  prepare 
plans  for  two-story  fireproof  hospital 
on  S.  Chapel  St.,  Alhambra,  for  Bishop 
Memorial  Hospital  Assn.  Building  will 
provide   about   52    beds. 


OAKLAND,  Cal. — As  previously  re- 
ported, bids  will  be  received  by  Geo.  E. 
Gross,  county  clerk,  for  refrigeration 
work  and  kitchen  equipment  in  High- 
land (county)  Hospital.  Henry  H. 
Meyers,  Architect,  Kohl  Bldg.,  San 
Francisco.  Cert,  check  10%  payable  to 
clerk  req.  See  call  tor  bids  under  of- 
ficial proposal  section  in  this  issue. 


SAN  FRANCISCO— Until  May  20,  3 
p.  m.,  bids  will  be  received  by  Board  of 
Public  Works  for  ornamental  and  sheet 
metal  work  in  connection  with  Harbor 
Emergency  Hospital;  est.  cost  $4000. 
Plans  obtainable  from  Bureau  of  Ar- 
chitecture. Dept.  of  Pub.  Wks.,  second 
floor.    City    Hall. 


HOLLYWOOD,  L.  A.  Co.,  Cal. — Holly- 
wood Hospital,  1322  N  Vermont  Ave., 
Dr.  T.  K.  Pelton.  genl.  supt.,  will  erect 
a  5-story  class  A  addition  to  hospital 
containing  142  beds  with  operating 
rms.,  diet  kitchens,  etc.;  36x200  ft.  with 
connecting  wing,  30x40  ft.,  press,  br. 
and  terra  cotta  facing;  $350,000.  Archt. 
has  been  retained. 


Contractors  Attenlion! 

I  am  selling  lumber  from  mill 
to  you  in  car  lots  at  whole- 
sale prices.  Can  furnish 
dimension  all  lengths,  also 
mixed  cars  including  uppers. 

W.  H.  SMITH 

MEDFORD,  OREGON 


complete    List    General   and   Electrical 

Bids.    Providence    Hospital. 
HOSPITAL.  Approx.     $750,000 

OAKLAND.  Alameda  Co.,  Cal.     Webster 

and   Summit   Streets. 
Five  story    and      basement      reinforced 

concrete    hospital. 
Owner — Providence    Hospital,    Oakland. 
Architect — H.    A.    Herold,    Forum    Bldg., 

Sacramento. 

General 
Schuler    &    McDonald,    306    12th 

St.,     Oakland     $475,000 

K.    W.    Littlfcfield,    Oakland 506,900 

Barrett    &    Hilp,    Oakland    523,000 

Leibert    &    Troboch,    S.    F 525,287 

Wm.    C.    Keating,    Sacramento.    532,000 

J.    P.    Brennan,    Berkeley 529,392 

Alfred    Vogt.     S.     F 559,000 

Lawton    &    Vezey,    Oakland    . . .    583,200 

E.  T.  Lciter  &  Son    589.500 

Chas.     W.     Heyer,    Jr.,    S.    F 596,000 

A.    W.     Quist,    Seattle     628,945 

Blectrtcal 
Newbery-Pearce     Elec.     Co..    439 

Stevenson    St.,    S.    F $33,262 

Latourrette-Fical    Co 36,250 

Ne    Page  McKenny    Co 36,487 

Central    Elec.    Co 37.800 

Butte     Elec.     &    Equip.    Co 38.350 

Kenyon     Elec.     Co 40.920 

J.    C    Hobrecht  &  Co 42,786 

California    Elec.    Constr.    Co.     ..    46,800 

Watts  Elec.  Co 47,000 

Radelfinger   Elec.  Co 48,000 

Architect  Clarence  C.  Cuff,  is  rep- 
resenting Architect  Herold,  at  the 
Hospital,  Broadway  &  26th  St.,  Oak- 
land. Bids  submitted  on  other  por- 
tions of  the  work  will  be  reported 
shortly. 


MADER.\,  Madera  Co.,  Cal.  —  Until 
June  2,  3  p.  m.,  bids  will  be  received 
by  L.  W.  Cooper,  county  clerk,  to  con- 
struct refrigerating  plant  at  county 
hospital.  Plans  obtainable  from  county 
clerk   at   Madera. 


HOLLYWOOD,  Los  Angeles  Co.,  Cal. 
— Meyer  &  Holler,  3rd  Floor,  Wright- 
Callender  Bldg.,  have  prepared  pre- 
liminary plans  for  a  5-story  and  base- 
ment Class  A  addition  to  hospital  at 
1322  N.  Vermont  Ave.,  for  Hollywood 
Hospital.  Dr.  T.  R.  Penton.  general 
supt.  Dr.  Chas.  A.  Warmer,  Detwiler 
Bldg.,  director;  142  beds  with  operat- 
ing rooms,  diet  kitchens,  nurses  quar- 
ters, etc.;  36x200  feet  with  30x40  ft. 
5-story  connecting  wing,  pressed  brick 
and  terra  cotta  facing;  $350,000. 


PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
Palo  Alto  Medical  Society  recommends 
$100,000  bond  issue  to  finance  construc- 
tion of  additions  to  Palo  Alto  hospital. 


HOTELS 


Plans  Being  Prepared. 

HOTEL  Cost,    $2,000,000 

HONOLULU,    T.    H.,    Waiklki    Beach. 

Class   A   hotel    building. 

Owner — Matson    Navigation      Co.      and 

Territorial    Hotel    Co.,    Honolulu. 
.Architect — Warren   &     Wetmore,     Ritz 

Carlton.   New   York   City. 
Plans  will  be  ready  for  figures  about 
July    1st.    The    directors    of    the    Terri- 
torial   Hotel    Co.,    Honolulu    will   be    In 
charge    of   letting   all   contracts,    etc. 


Plans  Completed. 

REPAIRS  Cost,    $ 

SAN    FRANCISCO.      Golden    Gate    Ave. 

West   of  Hyde   St.    (Lincoln  Hotel). 
Rehabilitating     three-story     hotel    and 

store  building,  45x137  feet. 
Owner — Chas.    P.    Jacobs. 
.Architect  —  Henry    Shermund,    Hearst 

Bldg..  San  Francisco. 
Building  will  be  rebuilt  on  modern 
lines.  New  store  front  -will  be  built; 
also  new  concrete  store  floors.  Hotel 
will  undergo  a  complete  reconstruction, 
consisting    of    fireproofing,    etc. 


Contract    .\warded. 

HOTEL    BLDG. 

SAN    FRANCISCO. 
Jones. 

Ten-storv    and    basement   Class   B   Ho- 
tel. 

Owner — Catherine    S.    Blair    et    al,      % 
Contractors. 

.Architect — C.    A.    Jensen,    251      Kearny 
St.,  S.  F. 

Cnntractor — Monson    Bros.,    251    Kear- 
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Plans   Being   I-repared. 

HOTEL  Cost,   $100,000 

WATSOXVILLE,    Santa    Cruz    Co.,    Cal. 

Cor.    West   Lake   Ave.   and  Main    St. 
Four-story    reinforced      concrete      face 

bricli,    carved   stone    trim   hotel    (75 

rooms  and  about  50  baths). 
Owner — Resetar    Bros.,    Watsonville. 
Architect — W.    H.   Weeks,    369    Pine    St., 

San   Francisco. 


Segregated   Figures   Being   Taken. 
HOTEL  &  STORE  Cost,   $300,000 

MERCED,    Merced    Co..    Cal. 
Seven-story    reinforced    concrete    hotel 
and  store  building  100  by  150  ft.  sq. 
Owner — Elmer    N.    Baker,    Merced,    Cal. 
Architect    &    Mgr.    of    Constr.    —    Davis 
Heller   Pearce   Co. 
Building   will    be    of   Gothic    style    of 
architecture   and   will   contain   S8   guest 
rooms,  about   609^^  baths  and  six  stores. 


BAKERSFIELD, 
L.  Stevens  &  Co., 
San  Francisco,  are 
)ect    to    start 


field   community   hotel. 


Kern    Co.,    Cal.— H. 

433    California    St., 

preparing  plans  and 

on    new    Bakers- 


NEAR  PALM  SPRINGS,  San  Bernar- 
dino CO.,  Cal. — Archt.  L.  G.  Sherer,  102S 
W  7th  St.,  Los  Angeles,  is  preparing 
plans  for  2-story  60-room,  hotel  at 
29  Palms,  near  Palm  Springs,  San  Ber- 
nardino county:  4  stores,  large  lobby, 
dining  room,  kitchen;  cem.  block  and 
plas.,  tile  and  comp.  rfg.,  wr.  iron,  100% 
tile  baths,  kind  of  htg.  not  decided, 
hdwd.,  cem.  and  pine  fls.,  pine  trim, 
plate  glass. 


LONG  BEACH,  L.  A.  Co.,  Cal.— Chas. 
Nielson,  221  E  Broadway,  Long  Beach, 
has  contr.  for  2-story  and  basement, 
4.s-rm.  hotel  with  lobby,  laundry, 
shower  and  boiler  rms.,  and  100%  baths 
at  63  Lime  Ave.,  Long  Beach,  for  H.  R. 
Burne  1304  E  Ocean  Blvd.,  Long  Beach; 
Wright  &  Gentry,  archts.,  316  Marine 
Bank  Bldg.,  Long  Beach;  50x150  ft., 
Urick,  struc.  steel,  ruff,  brick  and 
art  stona  facing,  tile  and  comp.  rf., 
hdwd.  firs,  and  trim,  tile  baths,  1  aut. 
elevator,  steam  htg,  sys.,  steel  sash, 
metal    lath,    fire    escapes;    $72,000. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— S.  H.  Lund,  231  S.  Hope  St.,  is  taking 
sub  bids  for  4-story  and  basement,  60- 
rooni  brick  hotel  at  229  S.  Hope  St.  for 
self;  Mr.  Harvey,  Supt.  of  Constr.,  231 
S.  Hope  St;  plans  by  W.  E.  Chad  wick. 
424  Union  League  Bldg.;  glazed  ana 
rugg.  brick  front,  art  stone  trim,  struc. 
steel,  composition  roof,  gas  heating 
system,  storage  water  heater,  composi- 
tion baths,  composition  and  pine  floors, 
pine  trim,   fire  escapes;   $75,000. 


SACRAMEXTO,  Cal.— Chas  S.  Ma- 
brey  Co..  Ochsner  Bldg.,  Sacramento, 
at  $53,000  awarded  contract  by  Kan- 
taro  Furutani  to  erect  three-story 
and  basement  brick  fireproof  hotel  and 
stores  at  northwest  Sixth  and  M  Sts, 
to  contain  57  rooms  with  6  stores  on 
ground  floor,  has  awarded  the  follow- 
ing sub-contracts: 
Roofing — F.  A.  Clark  Roofing  Co.,  1015 

loth    St..    Sacramento. 
Plnnibiug;  &   Heatlns — Luppen  &   Haw- 
ley.  906   7th  St..  Sacramento. 
Painting — Jos.    Saunders,    727    "K"    St., 

Sacramento. 
l.nmber — Lodi    Lumber    Co.,    Lodi,    Cal. 
Struftnral  Steel — The   Palm  Iron  Wks., 

1S14    15th,    Sacramento. 
Sheet  Metal — Sinclair  &  Bessy,  1119  6th 
St.,    Sacramento. 


BRAWLEY,  Imperial  Co.,  Cal. — Pro- 
ducers Hotel  Corp.  is  entertaining  offers 
from  several  hotel  proprietors  to  erect 
new  hotel  on  site  of  old  Dunlack  here. 
Acceptance  of  a  proposal  will  be   made 


LOS  ANGELES,  Cal.— Archts.  Wal- 
ker &  Eisen,  701  Great  Republic  Life 
Bldg.,  are  taking  bids  for  4-story  class 
C  store  and  hotel  bldg.  at  s.w.  cor. 
of  6th  St.  and  Normandle  Ave.  for 
Kathryn  Elliott  and  assoc. ;  98x144  ft., 
stores,  lobby,  restaurant  and  kitchen 
in  1st  story,  100  hotel  rooms  with  100% 
baths  or  showers  in  upper  stories;  br. 
walls,  press,  br.  and  terra  cotta  fac- 
ing, steel  beams,  plate  glass,  marble 
and  tile  work,  ornam.  Iron,  comp.  rig., 
metal  skylights,  steel  sash,  pine  trim, 
steam   htg.,    elevator;    $200,000. 


NOGALES,  Ariz.  —  Nogales  chamber 
of  commerce.  Dr.  A.  L.  Gustetter,  pres., 
has  appointed  committee  to  handle  sale 
of  $150,000  in  stock  to  be  used  toward 
construction  of  new  tourist  hotel  on 
site  of  Montezuma  Hotel  on  Morley 
Ave.  Providing  funds  are  raised  J.  H. 
Shreve  of  San  Diego,  an  ofHcial  of  the 
Montezuma  Hotel  &  Inv.  Co.,  has  agreed 
to  supply  additional  $350,000  through 
bond  issue.  The  hotel  would  contain 
100  rooms. 


HANFORD.  Kings  Co.,  Cal.— Hanford 
Hotel  Co.,  capitalized  at  $500,000,  has 
been  incorporated  to  finance  erection 
of  a  modern  hotel  building.  Directors 
of  the  company,  all  of  San  Francisco, 
are:  Daniel  J.  O'Day,  Henry  J.  Ma- 
honey  Jr.,  and  G.  D.  Matheny.  The 
principal  jilace  of  business  will  be 
Hanford. 


PACIFIC  GROVE,  Monterey  Co.,  Cal. 
— Franklin  Varien,  local  realtor,  has 
purchased  for  T.  A.  Work  the  property 
at  the  northeast  corner  of  Lighthouse 
Ave.  and  Sixteenth  St.  The  purchaser 
contemplates  the  erection  of  a  $250,000 
hotel  building  on  the  site  which  covers 
an  area  of  60  by  100  feet.  The  pur- 
chaser already  owns  an  addition  60 
ft.  of  frontage  immediately  adjoining 
the  purchased  property.  The  project 
IS  yet  in  a  preliminary  stage.  Addi- 
tional information  will  be  given  when 
plans  are  further  pregressed. 


PORTLAND,  ore.— Archs.  Claussen  & 
Claussen,  Macleay  Bldg.,  will  ask  bids 
shortly  to  erect  11-story  and  basement 
reinforced  concrete  and  brick  hotel  at 
Park  and  Salmon  Sts.,  for  The  Asso- 
ciated Hotel  Company;  est.  cost,  $800,- 
000.  Will  contain  327  rooms,  110  of 
which  will  have  private  baths  and 
showers;  will  cover  area  of  100  by  100 
feet. 


ICE  &  COLD  STORAGE 
PLANTS 


,  OAKLAND,  Cal.— See  -Hospitals,"  this 
issue.  Bids  wanted  for  refrigeration 
work  at  county  hospital. 

MADERA.  Madera  Co.,  CJal. — Until 
June  2,  3  P.  M.,  bids  will  be  received 
by  L.  W.  Cooper,  County  Clerk,  to 
construct  refrigerating  plant  at 
County  Hospital.  Plans  obtainable 
from   county  cierk   at  Madera. 


PUBLIC   BUILDINGS 


LOS    ANGELES,    Cal.— L     A.    Council 
ot^ed   to  submit   $500,000   bond   issue  at 
election      for      branch      libraries, 
have    not    yet    been   selected. 


Ju 
Site, 


NEVADA  CITY,  Nevada  Co.,  Cal — 
Burton  and  Reed,  Grass  Valley,  at  $12  - 
9i0  awarded  contract  by  supervisors  to 
erect  additions  for  county  jail.  Other 
^iK^nn^-  b  Z"'^'"'-  ?13.250;  Z.  C.  Gather 
Silb.OOO;  F.  R.   Seigrist  Co.,  $16,500. 


Cost,   $26,500 


Plans  Being  Completed. 
CITY'  HALL 

GRIDLBY,    Butte   Co.,   Cal. 
Two-story   brick  and  stucco   city  hall 
Owner — City  of  Gridley. 
Architect — Chester       Cole,     Waterland- 
uer    Bldg.,    Chico. 


Bresla 


CROWE 

GLASS 

CO. 

674  Eddy  St. 
Phone  Prospect  612 

E(iaipped   To   Handle 
Any    Size   Job. 

IHKECT    FACTORY    BUYERS 


SAN  MATEO,  San  Mateo  Co.,  Cal.- 
Until  May  18,  4  P.  M.,  bids  will  be  re 
ceived  by  E.  W.  Foster,  City  Clerk 
construct  two  comfort  stations  in  city 
park.  Cert,  check  5%  reci.  with  bid. 
Plans  obtainable  from  City  Engineer. 


to 


SAN  BERNARDINO,  Cal.— County 
votes  bonds  of  $450,000  to  finance  con- 
struction  of   new   courthouse. 


MARTINEZ,  Contra  Costa  Co.,  Cal.— 
City  trustees  appropriate  $4000  to 
finance  purchase  of  furniture  for  vet- 
erans"  memorial   hall. 


GLENDALE,  Los  Angeles  Co.,  Cal. — 
Glendale  City  Council  has  called  a 
special  election  for  June  16th  to  vote 
on  a  $150,000  bond  issue  to  be  used  to 
erect  a  memorial  hall  which  will  have 
an  auditorium,  social  hall,  assembly 
hall,  kitchen,  offices,  etc.,  and  will  be 
used  by  various  patriotic  and  civic  or- 
ganizations. 


SAN  FRANCISCO  —  Following  bids 
were  received  by  B.  P.  Lamb,  Secretary 
Park  Commissioners,  Park  Lodge, 
Golden  Gate  Park,  for  construction  of 
comfort  station  in  Golden  Gate  Park: 
P.    R.      Siegrist,      693    Mission      St., 

San     Francisco      $6800 

lieiUy    &    Nemetz     6896 

(Alt.  Less  $100). 

Elliott    &    Grant 7198 

J.    Spargo    7450 

Carl    H.     Peterson 7500 


SALINAS,  Monterey  Co.,  Cal.— Pros- 
pective sites  for  a  county  veterans' 
memorial  building  are  being  investi- 
gated by  the  county  supervisors.  Pour 
sites  have  been  inspected  these  rang- 
ing from  17  to  150  acres  in  area.  A 
selection  will  be  made  shortly  follow- 
ing which  plans  to  finance  the  struc- 
ture  will  be   prepared. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
Wm.  G.  Reed,  818  Pacific  S.  W.  Bank 
Bldg.,  Long  Beach,  submitted  low  bid 
to  Los  Angeles  county  for  general  hos- 
pital at  $121,500  (proposition  (a)  using 
Itaymond  concrete  piles).  He  did  not 
bid  on  (b)  using  concrete  piles.  Build- 
ing will  be  1-story,  100x200,  concrete 
walls,  fioor  and  roof  slab,  concrete  pile 
foundation,  steel  beams  and  columns, 
steel  sash,  Troy  laundry  equipment,  etc. 
General  contract  includes  pile  founda- 
tion, structural  steel  and  connecting 
bridge. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Hilgartner  Marble  Co.,  Box  1000, 
Arcade  Station,  submitted  low  bid  to 
Los  Angeles  county  at  $31,500  for  mar- 
ble and  tile  work  for  Patriotic  Hall, 
18th  and  Figueroa  Sts.  Allied  Archts. 
Assn.,  architects.  Other  bids:  B.  V. 
Collins,  $31,715;  D.  E.  Williams,  $33,000 
Chas.  E.  Clifford,  $33,257;  Hilf  Marble 
Works.  $34,225;  Wiefenbach  Marble  & 
Tile  Co.,  $35,165;  Jos.  Musto  Sons- 
Keenan  Co.,  $36,268;  Bruner  Marble  & 
Tile  Co..  $36,890;  L.  A.  Marble  &  Tile 
Co.,  $38,650;  Mt.  Neblo  Marble  Co.,  $39,- 
861. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— U.  S.  Metal  Prod.  Co.,  Bank  of  Italy 
Bldg.,  submitted  low  bid  to  L.  A. 
county  at  $10,256  for  metal  windows 
for  Patriotic  Hall,  18th  and  Figueroa 
St.  Allied  Architects  Assn.,  architects. 
Other  bids:  J.  Rosen  Cornice  Works, 
$11,133;  Geo.  L.  Eastman  Co.,  $11,462; 
Forderer  Cornice  Works,  $11,830;  W. 
C.   Lea,   $12,854. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
City  council  has  rescinded  contract 
awarded  to  Frank  Tucker  of  Stockton 
to  erect  fire  alarm  station,  due  to  fact 
that  bidder's  bond  was  filed  instead  of 
certified  check  on  presentation  of  bid. 
New  bids  will  be  asked.  W.  B.  Hogan 
is   city   engineer. 


RESIDENCES 


To    Be    Done    By    Day's    Work. 
RESIDENCES  Cost,    $5000    each 

SAN  FRANCISCO,  N  Ulloa  W  25th  Ave. 
Three    1 -story     and     basement      frame 

residences. 
Owner   —    Parkside      Realty      Co.,      525 

Crocker   Bldg.,   San   Francisco. 
.Architect — Chas.  F.  Strothoff,  2274  15th 

St.,    San    Francisco. 


12 

Contract   Awarded.  ^^^^  ^^^ 

rIdWOOd'^CITY,  San  Mateo  Co  Cal. 
Lot   4   Blk.   28   Redwood   Highlands. 

Two-story  frame  basement  residence 
and   garage.  ,. 

Owner— raul  A.  McCarthy,  160  Clin- 
ton,   Redwood   City.    _  ^    ,  .,_ 

Architect  —  James  F.  McGulnnes  Jr., 
144   Somersett   Ave.,   Redwood   City 

Contractor  —  Ben  C.  Zimmerman,  797 
Arguello,    Redwood    City. 

S-w-eYltJiLs^"^^"^^^^       cost.    ^28,400 
OAKLAND.      Various    locations. 
Seven     1 -story    frame    dwellings. 
Owner-J.  B.  Peppin,  318  17th  St.,  Oak- 
land. 
Architect — None. 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,   May    16,    192S 


Prelminary   Plans   Being   Prep^-red 
RESIDENCE.  cost,    J20,000 

SEA   CLIFF.     San  Francisco. 
Two    and    one-half   story      frame      and 
stucco   early    California   style   resi- 
dence.    Tile   and  TAG  roof. 
Owner— G.    Clark,    San    Francisco 
Architect— N.    VV.    Mohr,    4405    20th    St., 
San    Francisco. 
Residence    will    have    10      ro°")f'  .  r 
baths,    attached    garage,    and    Span  sh 
patio       Plans    will    be    ready    for    fig- 
ures   in    about   two    weeks. 


Contract   Awarded.  ^^^^     ^^^  ^^^ 

?XlO°ALTO.  Santa  Clara  Co.,  Cal.  Lot 
24,  San  Juan  Sbdvn.  No.  2.  Campus 
Leland   Stanford  Junior  University. 

Two-story   and   basement   frame   build- 

Owne"r^-iroirr''of^'Trustees  of  Leland 
Stanford    Junior    University,     Palo 

ArcWtec't— John  R.  Branner,  251  Kear- 
ny St.,   San   Francisco. 

Contractor— J.  W.  Osborne  and  R.  C. 
Knight,   Mountain    view. 

Contract   Awarded.  tiKinn 

T>TpoTr)RNrE  Cost,    $lb,4uu 

PALO  ALTO,  Santa  Clara  Co..  Cal.  NW 

Kineslev     Ave      and     SW     Emerson 

^t    NW^ISO  SW   47.6   SE   129  th   47.3 

to  beg  Pt  Lot  3  Blk   C. 
Two-storv    residence    and    garage. 
Owner — William    H.    Niemann. 
Architect-Arthur    G..    Scholz,      Phelan 

Bldg.,    San    Francisco. 
Contractor  —  Elmer     J.     Montgomery, 

1320  Laguna  St.,   San  Francisco. 


To  be  Done  by  Day's  Work. 

AeSIDENCES  Cost,   $3000   each 

SAN   FRANCISCO.  N.  Capislrano  B  ban 

Six  o°ne-story  and  basement  frame 
residences.  .of    /.^      i„ 

Owner — Walter  E.  Hansen.  485  Capis- 
trano  Ave.,  San  Francisco. 

Architect — None^ 

Contract   Awarded.  '  .iRnnn 

RESIDENCE  "^"nl'i  *     2^16 

BERKELEY,  Alameda  Co..  Cal.  -iSlb 
Arolon   Court. 

One   family   residence. 

Owner— Mrs.  Mary  L.  McDonald,  2j17 
Hillegass   Ave..   Berkeley. 

Architect— R.  1.  Stringham.  2243  Pied- 
mont Ave.,  Berkeley. 

Contractor— P.  L.  Crane,  1231  Glen  Ave 
Berkeley. 

Contract   Awarded.  ^     .    »i^  cnn 

DWELLING  &  GARAGE.      Cost,  $16,500 
SACRAMENTO,    Sacramento    Co.        14U1 

4Dth   St. 
Nine-room  dwelling  and  garage. 
Owner— A.   R.  Galloway,  817  J  St.,  Sac- 
ramento. 
Architect— None.  ,,„„    ..^    c. 

Contractor— L.  F.  Gould.  1623  O  St.. 
Sacramento. 

To  be   Done  by   Day's  Work. 
RESIDENCES  Cost.    $3000   each 

SAN    FRANCISCO.      E    Twenty-seventh 

Ave.   S  UUoa  St. 
Five     one-story    and     basement     frame 

residences. 
Owner — Barrett   &   Hofmann,    47,ib    Ca- 

brillo    St.,    San   Francisco. 
Architect — None. 

Contract    Awarded.  .,„„„  ,. 

RESIDENCES.  Cost    $4000    each 

SAN     FRANCISCO.       Vicinity     of    36th 

Ave    and   CabriUo   St. 
Seven     l-story    and       basement       frame 

residences. 
Owner — M.     V.    HoUinsbery,    Jr. 
Architect  and  Contractor — A.  M.  Hardy, 

212    Ritch   St.,   S.    F. 


$13,000 
No.    31 


To  be  Done  by  Day's  Work. 
RESIDENCE  ^      Cost, 

PIEDMONT,   Alameda  Co.,   cai. 

King    Avenue.  . 

Two-story  8-room  frame  residence  and 

Ownl?-Henry  Nicolaus,  734  Lakle 
Shore    Ave.,    Oakland. 

Designer— H.  E.  Forward.  2801  Ham- 
son   St.,   Oakland. 

To    Be    Done   By   Day's    Work. 

RESIDENCES  Cost,   $3800   each 

SAN  FRANCISCO,  Crocker  Amazon 
Tract. 

Five  1-story  and  basement  frame  resi- 
dences. .„„  „       . 

Owner— Crocker  Estate  Co..  o25  Crock- 
er  Bldg..   San    Francisco. 

Architect — None. 

<;ontract   Awarded.  ,,b  inn 

RESIDENCE  _^      Cost.   ?26,100 

PIEDMONT,  Alameda  Co.,  Cal.  Pied- 
mont  Acres. 

Owner"—  D.   E.    Kessler,   917    Erie    St., 

Oakland.  „. 

Architect   —    H.    C.    Alden,    618   Sharon 

Contractor— A.  Cederborg,  1455  Excel- 
sior  Ave.,   Oakland. 

Bids   Being  Taken.  .icnnn 

RESIDENCE  Cost,     $16,000 

MEDRONE.   Santa  Clara  Co.,  Cal. 

One-story  frame  and  stucco  Spanish 
style  residence:  tile  roof,  all  mod- 
ern conveniences. 

Owner — Peter    Ragio,    San    Jose. 

Architect— Wolfe    &    Higgins,    Auzerais 
Bldg.,  San  Jose. 
Bids   are   being   taken    for   a   general 

contract. 

OJAI,  Ventura  Co.,  Cal.— W.  R.  Win- 
field  has  started  work  on  remodeling 
residence  here  for  A.  L.  Hobson;  guest 
house    will   be    built;    $30,000. 


LOS  ANGELES,  Cal.— Roy  L.  Jones 
and  Dick  M.  Ward,  1555  N  Western 
Ave.,  are  preparing  plans  for  2-story 
and  basement,  10-rm.  Spanish  style 
dwlg.  on  cor.  Dos  Feliz  Blvd.  and  New 
Hampshire  Ave.,  for  W.  H.  Bullinger, 
536  S  Commonwealth  Ave.;  fr.  and 
stucco,  stone  trim,  tile  and  comp.  rf., 
hdwd.  firs,  and  trim.  5  tiled  baths,  tile 
sinks,  5  stone  mantels,  unit  sys.  htg., 
wr  iron,  4-car  garage,  pipe  organ,  day 
work  by  owner;  $45,000. 

LOS  ANGELES,  Cal. — Archt.  Rudolph 
Meier.  526  Title  Insurance  Bldg.,  is 
preparing  plans  tor  2-story  10-room 
frame  and  stucco  Spanish  res.  30x65  ft., 
at  Marino  Heights,  for  Mrs.  F.  H. 
Charles;  tile  rf.,  wr.  iron,  3  tile  baths, 
gas  unit  htg.,  hdwd.  and  pine  firs., 
hd\vd.  trim,  tile  mantel,  patio,  lawn 
sprinkler   sys,;    $25,000. 

LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Architect  Carleton  Monroe  Winslow, 
921  Van  Nuys  Bldg.,  is  preparing  plans 
for  a  two-story  and  basement  frame 
and  stucco  14-room  residence  on  Cata- 
lina  St.  north  of  Los  Feliz  Blvd.  for 
A.  I.  Lasker;  tile  roof,  gas  unit  heat- 
ing system,  automatic  storage  water 
heater,  incinerator,  hardwood  floors 
and  trim,  tiled  baths  and  kitchen  stone 
mantels,  garage,  landscaping,  walks 
and  drives;  $35,000.  List  of  contractors 
selected. 


PASADENA,  L.  A.  Co.,  Cal— D.  WTtet- 
stine,  1527  E  Orange  Grove  Ave.,  Pas- 
adena, has  contr.  for  12-rm.,  2-8to.  and 
basement  res.  on  Lombardy  Rd.,  Pasa- 
dena, tor  Mr.  Skillen.  Marston,  Van 
Pelt  &  Maybury,  archts.,  25  S  Euclid 
Ave.,  Pasadena.  Hollow  tile  walls, 
stucco  extet.,  oast  stone  ^trlm,  .tile 
rf.,  tile  and  hdwd.  firs.,  hdwd.  trim, 
mantels,  tile  baths  and  dralnbds..  steel 
sash,  ornam.  iron,  gas  unit  sys.  htg., 
garage   and   servants  quarters. 

PASADENA,  L.  A.  Co.,  Oal.— Fobs 
Des  &  BldgT  Co.,  45  N  Euclid  Ave^. 
Pasadena,  has  started  constr.  on  iO-Tva. 
•'-story  and  basement  res.  at  iio  » 
Orange  Grove  Ave.,  Pasadena.  for 
J  A.  Rankin;  46x79  ft.,  fr.  and  stucco 
art  stone  trim,  tile  rf..  hdwdL  and  t  le 
firs,  mahog.  trim,  5  tiled  baths,  tile 
dralnbds..  art  stone  mantels,  ornam. 
iron,  sound  deadening,  garage  and  ser- 
vants quarters,  laundry,  gas  unit  sys. 
htg;    $55,000.        

LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
—Peter  Hall,  930  S.  Raymond  Ave., 
Pasadena,  will  build  2-story  and  part 
basement.  16-room  residence,  138x88  tt., 
on  Carolwood  Dr.  S  of  Hanover,  lor  J. 
F.  Huber,  1638  S.  Los  Angeles  St.  Gor- 
don B  Kaufmann,  architect,  610  Union 
Bank  Bldg.,  Calabasas  stone  veneer 
1-story,  stucco  2nd  story;  shake  root, 
wrought  iron,  cast  stone  mantels^ 
Ttructural  steel,  quarry  tile  ground 
floor  on  concrete  base,  5  baths  with 
Linotile  floors  and  tile  wainscot  oak 
walnut,  birch,  redwood,  cedar  and  pine 
trim,  incinerator,  Ruud  water  heaters 
unit  heating  system,  gas  radiators  and 
electric   heaters;    $40,000. 

LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
—Architects  Train  &  Willianms,  226 
Western  Mutual  Life  Bldg.,  are  taking 
bids  from  a  selected  list  of  contrac- 
tors for  two-story  residence  on  Moun- 
tain View  Ave.,  La  Canada,  for  E.  W. 
Sargent;  75x47  feet,  12  rooms,  two 
baths,  hollow  tile  walls,  stucco  ex- 
terior, cast  stone,  clay  tile  roofing, 
hardwood  and  pine  trim,  oak  floors 
tiled  baths,  gas  heating,  ornamental 
iron.  

BEVERLY  HILLS,  Los  Angeles  Co.. 
Cal.— G.  G.  Larfleld.  210  Bryne  Bldg.. 
Los  Angeles,  is  taking  sub  bids  for  2- 
story,  10-room  English  dwelling.  50x 
66  ft  at  806  Linden  Dr..  Beverly  Hills, 
for  self;  brick  veneer  and  plaster, 
shingle  roof,  3  tile  baths,  gas  unit  heat- 
ing, automatic  water  heater  hardwood 
and  tile  floors,  mahogany  trim,  2  tile 
mantels,  art  glass,  sprinkler  system. 
Cost,  $25,000. 


Member  S.  F.  Bullder»'  Blxchanr* 
Phone   Sutter   6700 

ALBERT  DEAN 

Random  Variegrated  Colors  Slate 

Roofing 

and 

Random  Variegated  Colors  Ttle 

Roofing 

Composition   Roofing 

General  Roof  Repairing 

Samples  Submitted 

XSO  Jeasir   St.,   Slin  Vnnclmeo 

Res.    4201    Mission    St. 

Phone    Randolph    (981 


SCHOOLS 


Additional    Sub-Contracts    Awarded^ 

SCHOOL  Coft.    ^50.000 

EUREKA,  Humboldt  Co.,  Cal. 

Two-story  and  part  basement  rein- 
forced concrete  high  school  KiV 
classrooms,  auditorium  and  2  gym- 

Owne?— Eureka    High    School    District. 
\rchitect— John    J.    Donovan,    Tapscott 

Bldg.,    Oakland.  ^,.      „ 

Contractor  —  Jas.   L.   McLaughlin   Co., 

251   Kearnv  St.,   San  Francisco. 
Plasteriiie — Leonard    Bosch.    180    Jessie 

St..   San  Francisco. 
Glass  and  Glazing— D.  C.  McDonald  Co. 

108   F  St.,  Eureka.  „^   _ 

Ornamental    Iron— Michel      &      PfefEer, 

1415  Harrison  St.,  San  Francisco. 
\s  previously  reported,  contract  for 
blackboards  was  awarded  to  W.  U. 
King  &  Son.  351  12th  St.,  Oakland; 
grading  to  Englehart  Paving  &  Con- 
struction Co.,  Eureka:  raillwork  to 
Redwood  Mfg.  Co..  Pittsburg:  painting 
to  Metzger  &  Christensen,  2320  21st  bt., 
San  Francisco:  partitions  to  "-"as. 
Christensen  Co.,  77  o'Farrell  St.,  San 
Francisco;  travertite  and  terrazzo  to 
P.  Grassi  &  Co.,  1945  San  Bruno  Ave., 
San    Francisco. 

HAYWARD,  Alameda  Co..  Cal. — Ar- 
chitect K.  P.  ■Whitman,  192  Main  St., 
Hayward.  has  been  commissioned  to 
prepare  plans  for  elementary  school  to 
be  constructed  in  Hayward  at  an  ap- 
proximate cost  of  $70,000.  Plans  are 
not  far  enough  developed  for  a  descrip- 
tion to  be   given  at  this  time. 


Saturday,   May    16,    1925 


BUILDING    AND    ENGINEERING    NLWS 


13 


structural    Steel    Contr.    Awarded. 

AUDIT.     BALCONY.  Cost,     $33,927 

STOCKTON',  San  Joaquin  Co.  Stockton 
High   School  site  building. 

Owner — Stockton    High    School. 

Architect — Louis  Stone,  357  12th  St., 
Oakland. 

Contractor  —  R.     W.     Moller,     74     New 
Montsromery    St.,    S.    P. 
Structural    steel    contract      has      been 

awarded    to    Pacific    Coast    Engr. 

Bids    Opened. 

SCHOOL  Cost,   $100,000 

MONTECITO,    Santa    Barbara    Co.,    Cal. 

One-story  fireproof  6-room  and  audi- 
torium school  building  (Spanish 
architecture). 

Owner  —  Montecito  Grammar  School 
District. 


Architect— W.    H.   Weeks,    369    Pine    St.. 

San   Francisco. 

Gen'l 

2  addn'l 

rms.) 

Cobby   &   Owsley,   260 

Tehama    St.,    S.    F. ,  ?    96,900 

$109,000 

W.    J.    Oakes    98,430 

104,287 

Wagner   Constr.   Co...      99,971 

112,970 

A.    H.    Avery    108,220 

117,500 

A.   Johnson   Co 114,720 

123,500 

J.    Metzger   &    Son 116,953 

124,900 

Bids   have   been   taken   under 

advise- 

ment. 

LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Until  9  A.  M.,  May  27,  bids  will  be 
received  by  Los  Angeles  Board  of  Ed- 
ucation tor  new  two-story,  9-room 
grammar  school  building,  96x110  feet, 
at  Toland  Way  school  site,  4545  Toland 
Way.  Separate  bids  on  plumbing, 
painting,  heating  and  ventilating  and 
electric  wiring.  Plans  and  specifica- 
tions obtainable  at  761  Los  Angeles 
Chamber  of  Commerce  Bldg.  Cert,  or 
cash,  check  or  bond,  5%.  Wm.  A. 
Sheldon,  secretary.  Roth  &  Parker, 
architects,  6363  Hollywood  Blvd.;  cem. 
plaster  e.xterior,  art  stone,  tile  and 
composition  roof,  reinforced  concrete 
corridors  and  stairs,  cement  and  maple 
floors,    steam    heating;    $84,000. 


SAN  FERNANDO,  Los  Angeles  Co., 
Cal. — Until  9  A.  M.,  May  27,  bids  will 
be  received  by  Los  Angeles  Board  of 
Education  for  new  cafeteria  building, 
84x87  ft.,  and  addition  to  mechanical 
arts  building,  64x72  ft.,  with  L  44x32 
ft.,  at  San  Fernando  high  school  site. 
Separate  bids  on  plumbing,  painting, 
and  heating  and  ventilating.  Plans  and 
specifications  obtainable  at  761  Los 
Angeles  Chamber  of  Commerce  Bldg. 
Cert,  or  cash,  check  or  bond,  5%.  Wm. 
A.  Sheldon,  secretary.  Plans  by  Board 
of  Education  Architectural  Dept. ;  con- 
crete and  frame  and  plaster  construc- 
tion, composition  roofing,  cement  and 
maple    fioors;    $65,000. 


Cost,    $20,000 


Plans  Being  Prepared. 
SHOP   BLDG. 
NAPA,  Napa  Co.,  Cal. 
One-story  frame  shop  building. 
Owner — Napa   Union    High    School. 
Architect— W.    H.    AVeeks,    369    Pine   St., 
S.   F.   and   1924   Broadway,  Oakland. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
—Until  9  A.  M.,  May  27,  bids  will  be 
received  by  Los  Angeles  Board  of  Ed- 
ucation for  new  two-story  and  base- 
ment school  building,  130x134  feet,  at 
Albion  St.  school  site,  225  E.  Avenue 
19.  Separate  bids  on  plumbing,  paint- 
ing, heating  and  ventilating  and  elec- 
tric wiring.  Plans  and  specifications 
obtainable  at  761  Los  Angeles  Chamber 
of  Commerce  Bldg.  Cert,  or  cash.  chk. 
or  bond,  5%.  Wm.  A.  Sheldon,  Seet'y. 
T.  Beverly  Keim  Jr.,  architect  ,  716 
Haas  Bldg.;  auditorium  to  seat  250, 
and  9  classrooms:  plaster  exterior, 
composition  roofing,  reinforced  con- 
crete corridors  and  stairs,  cement  and 
maple   floors;    $84,000. 


BURBANK,  Los  Angeles  Co.,  Cal.— 
Until  6:30  P.  M.,  May  27,  bids  will  be 
received  by  Burbank  School  District  for 
three  4-room  school  buildings  on  vari- 
ous sites  at  Burbank  in  accordance 
with  plans  and  specifications  on  file 
with  business  manager,  Edison  gram- 
mar school.  Magnolia  Ave.  and  San 
Fernando  BH-d.,  Burbank.  Separate 
bids  on  plumbing,  painting,  heating 
and  ventilating  and  electric  wiring. 
Cert,  or  cash,  check  or  bond,  5%.  W. 
P.  Coffman,  clerk.  P.  D.  Rutherford, 
architect,  205  Mills-Fraser  Bldg..  Santa 
Monica.  Face  brick,  composition  roof- 
ing, hardwood  floors,  Pemberton  heat- 
ing system  or  gas-steam  radiators; 
$25,000  each. 


TORRANCE,  Los  Angeles  Co.,  Cal. — 
Architects  Farrel  &  Miller,  700  West- 
ern Mutual  Life  Bldg.,  are  preparing 
plans  for  two-story,  11-classrooms, 
162x75  feet  addition  to  brick  grammar 
school  on  Mantina  Ave.,  Torrance,  for 
the  Los  Angeles  Board  of  Education; 
auditorium  to  seat  370;  art  stone  trim, 
tile  roof,  steam  heating  system,  maple 
floors,  pine  trim,  blackboards;  $105,000. 


BAKERSFIELD,  Kern  Co.,  Cal.  — 
Until  June  1,  S  p.  m.,  bids  will  be  rec. 
by  Boyce  R.  Fitzgerald,  clerk,  Kern 
County  Union  High  School  District, 
for  alterations  to  administration  bldg. 
Chas.  H.  Biggar,  architect.  Bank  of 
Italy  Bldg.,  Bakersfield.  Cert,  check 
10%  payable  to  Bd.  of  Trustees  of  dist. 
req.  wi  h  bid.  Plans  obtainable  from 
architect  on  deposit  of  $10,  returnable. 


STOCKTON.  San  Joaquin  Co.,  Cal. — 
Edward  L.  Gneckow,  111  W-Park  St., 
Stockton,  at  $1492  awarded  contract  by 
Board  of  Education  to  furn.  and  in- 
stall hot  air  furnace  in  Monroe  school. 
Stockton  Plumbing  &  Supply  Co.  only 
other    bidder    at    $1496. 


DAVENPORT,  Santa  Cruz  Co.,  Cal.— 
Until  May  22,  7:30  p.  m.,  bids  will  be 
leceived  by  Albert  J.  Gregory,  clerk, 
Pacific  School  District,  to  erect  new 
elementary  school.  Norman  R.  Coulter, 
architect,  46  Kearny  St.,  San  Francisco. 
Cert,  check  10%  payable  to  Bd  of  Trus- 
tees of  dist.  req.  Plans  obtainable  from 
architect   on   deposit  of  $10,   returnable. 


All-Key 
Plaster  Lath 

(Patented) 
10O%    Hechanlpol   Key. 


Plaster 
Wall    Board 

(Patent   applied   for) 
e  Ldii4   Word  In  'Wall  Board. 


CALIFORNIA  CEDAR  PRODUCTS  COMPANY 

STOCKTON,  CALIFORNIA 


Sub-Contracts   Awarded. 

SCHOOL  BLDG.  Cost,   $36,000 

OAKLAND,  Alameda  Co.,  NW  Cor.  Hu- 
bert and  Sunnyhill  Roads  (Crocker 
Highland  School  Site). 

One-story  5-classroom  frame  and  hol- 
low tile  school  building,  Spanish 
architecture. 

Owner — Board    of   Education,    Oakland 

Architect — Wythe  Blaine  &  Olson,  1800 
Telegraph.    Oakland. 

Contractor— John  E.  Branagh,  184  Per- 
ry  St.,   Oakland. 

Lumber — J.  H.  McCallum,  104S  Bryant 
St..    San    Francisco. 

Mill  work — Sunset  Lumber  Co.,  1st  & 
(Jak   Sts..  Oakland. 

Pla.sfering: — Geo.  C.  Lester,  4114  Foot- 
hill  Blvd..   Oakland. 

Plumliing  —  Geo.  A.  Schuster,  916 
Franklin    St..    Oakland. 

Sheet  Metal  Heatins — Bay  Engineering 
Co..  4th  and  Jefferson  Sts.,  Oak- 
land. 

Reiiit'oreed  Steel  —  Truscon  Steel  Co., 
709  Mission  St.,  San  Francisco. 

Tile — Rigney  Tile  Co.,  260  Walsworth 
.•\ve.,   Oakland. 

«'ipiiie — Roberts  Mfg.  Co.,  2270  Broad- 
way. Oakland. 

Briok  *  Hollow  Tile — Keogh  &  Brig- 
liam,  Hobart  &  Webster  Sts.,  Oak- 
land. , 

Roof  Tile— N.  Clark  A  Son,  116  Natoma 
St.,  San  Francisco. 

Composition  Roof — Pacific  Roofing  Co. 
2303    Park    Blvd.,    Oakland. 

Steel  Sash — Detroit  Steel  Products  Co., 
64th   and  Doyle   Sts..   Oakland. 

Painting — B.    Solves,   Oakland. 

Blaekhflsirils — C.  F.  Weber  Co.,  460  11th 
St.,   Oakland. 

Glas«— Cobbledick  &  Kibbe,  301  Wash- 
ington   St.,    San    Francisco. 

Mi.se.  Iron  &  Steel — Pacific  Coast  En- 
gineering Co.,  Ft.   14th  St.,  Oakland 

Hardware — Emeryville  Hardware  Co.. 
3860  San  Pablo  St.,  Oakland. 


Bids    Opened. 

SCHOOL.  Cost,    $55,000 

DECOTO,    Alameda    Co.,    Cal. 
One-story     frame     and     stucco,     8-class 
room    and    auditorium      elementary 
school    building. 
Owner — Decoto   School   District. 
Architect — H.    H.    Myers,    Kohl      Bldg., 
San    Francisco. 

General 
J.    E.    Branagh,    184    Perry       St., 

Oakland,     (low) $47,000 

E.    T.    Leiter    49,837 

J.    F.    Shepherd    51,847 

R.   O.   Sumners    52,457 

Carl    H.    Petersen    54,490 

Cobby    &    Owsley    55,300 

J.    A.    Bryant    57,000 

Sampel  &   Cody    58,400 

Low   bid   of  J.   E.   Branagh   has   been 
taken    under  advisement. 
Plumbing 
Scott    Co.,    381    11th    St.,    Oakland 

(low)     $3150 

J.    J.    Kruse    3449 

Thos.    R.    Catton     3623 

H.    G.    Newman    3679 

W.    H.    Pickard     3937 

Carl    T.    Doell    4075 

Low  bid  of  Scott  Co.  has  been  taken 
under  advisement. 

Electrical 
Newberv-Pearce      Elec.      Co.,      439 

Stevenson    St.,    S.    F.    (low) $2429 

Roberts    Mfg.    Co 2549 

Roy  M.   Butcher    2648 

All   electrical    bids     have      been      re- 
jected. 

Heatins 
W.    K.    Nottingham,    368    10th      St., 

Oakland    (low)    $6888 

G.    G.    Bell,    Jr 7025 

Scott    Co 7161 

S.    J.    Edwards    7500 

Carl    T.    Doell    7829 

A.    C.    Douglas     7875 

H.   G.   Newman    8750 

W.    H.    Pickard    :   8820 

All   heating   bids   have   been    rejected. 


LOS  ANGELES,  Cal.— J.  F.  Kobler, 
932  Rimpau  Blvd.,  awarded  contract  at 
$51,2S1  for  erecting  new  Vernon  Ave. 
school  bldg.  Other  contracts  were 
awarded  as  follows:  plumbing  to  G.  C. 
Sutton  at  $4060;  heating  to  Hickman 
Bros,  at  $9392;  painting  to  Horace  H. 
Mann  at  $2078;  and  wiring  to  Amer. 
Elec.    Const.   Co.   at   $1853.05. 


MT.  SHASTA,  Siskiyou  Co.,  Cal. — 
Bonds  of  $10,000  voted  to  finance  pur- 
chase of  site  for  proposed  new  high 
school. 
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LOS  ANGELES,  Cal. — Archt.  Rudolph 
Meier,  526  Title  Insurance  Bldg.,  Los 
Angeles,  is  preparing  plans  for  a 
group  o(  school  bldgs.  near  Covina 
for  the  Calif.  Preparatory  School  for 
Hoys,  formerly  Pasadena  Military 
Academy;  administration  bldg.,  2  sto., 
50x60  ft.;  school  and  auditorium  1-sto. 
and  part  2-sto..  171x70  ft.;  auditorium 
to  seat  500,  dining  hall,  kitchen  and 
servants'  quarters,  2-sto.,  S0x38  ft., 
with  1-sto.  wing,  32x60  ft.;  gymna- 
sium and  swimming  pool,  2-sto.,  110x50 
ft.;  2  dormitory  bldgs.,  each  to  accom- 
modate 50  boys,  2-sto.  each,  110x40  ft.; 
senior  hall  bldg.,  2-stoi,  180x40  ft.; 
hospital  bldg.,  1-sto.  50x30  ft;  garage, 
1-sto.,  56x36  ft;  reinf.  cone,  stucco 
exter.,  hollow  tile  and  brick  filler 
walls;  comp.  rf.,  tile,  cem.  and  pine 
firs.,  hdwd.  and  pine  trim,  tile  baths 
and  showers,  probably  steam  htg.  sys- 
tem,   ornam.    iron,    landscaping. 


CULVER  CaTT,  It  A.  Co.,  Oal..— 
Winter  Constr.  Co.,  2400  W  7th  St.,  Los 
Angeles,  has  contr.  for  3-story  and 
basement  military  academy,  near  Cali- 
fornia Country  Club,  Culver  City,  for 
the  Pacific  Military  Academy,  Culver 
City;  Harry  Hayden  Whltely,  320 
Madison  Ave.,  Culver  City,  archt.;  ac- 
commodatio'ns  for  200  boys,  auditorium 
to  seat  400,  10  classrms.,  gymnasium, 
mess  hall,  staff  quarters,  recreation 
hall.  150  bedrms.,  swimming  pool,  etc; 
brick  and  cem.  stuccoed,  tile  and  comp. 
rfg.,  ornam.  iron,  tile  baths  and  show- 
ers, steam  htg.  sys..  metal  lath  and 
plas.,  hdwd.,  tile  and  cem.  fls.,  hdwd. 
and  pine  trim,  filter  plant,  landscaping 
$100,000. 


OILD.\LE,  Kern  Co.,  Cal. — As  previ- 
ously reported.  R.  W.  Burness,  Tulare. 
Calif.,  at  ?19,o;)3  awarded  contract  by 
Standard  School  District  to  erect  4- 
classroom  brick  school.  Smith,  Glass 
and  Dupes,  architects.  New  Fish  Bldg., 
Bakersfield.  Other  bids  were:  R.  Pe- 
dersen  and  Co.,  Fresno,  $19,088;  Cur- 
rie  and  Dulgar,  Bakersfield,  $20,195; 
T.  L.   Cummins,  Bakersfield,   $20,800. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Architct  F.  J.  Soper,  1133  Central 
Bldg.,  has  completed  working  plans 
for  2-story  and  part  basement  class- 
room and  kindergarten  building,  70x 
195  feet,  at  1910  N.  Commonwealth  Ave. 
for  Los  Angeles  Board  of  Education. 
Auditorium  to  seat  350;  tile  and  com- 
position roof,  face  brick,  cement  and 
maple  floors,  reinforced  concrete,  cor- 
ridors and  stairs,  steam  heating;  $124,- 
000. 


SANTA  ANA,  Orange  Co.,  Cal. — Fay 
K.  Spangler,  410  W  19th  St.,  Santa  Ana, 
is  completing  plans  for  l-9tory  brick 
grammar  school  n.w.  of  Garden  Grove 
for  Magnolia  school  dist..  and  1-story 
hoi.  tile  and  brick  grammar  school. 
108x11]  ft.,  2  mi.  w  of  Wintersburg  for 
Spnngdale  grammar  school  dist.  Mag- 
nolia bldg.  will  contain  5  classrms.  and 
auditorium  to  seat  350;  buff  brick 
facing,  terra  cotta  trim,  tile  rf.,  stage, 
gas-steam  rads;  $50,000.  Springdale 
bldg.  will  contain  2  classrms.  and  audi- 
torium:  Ktncro  exter;  $18,000. 


LOS  BANGS.  Merced  Co.,  Car.— Until 
May  25,  10  A.  M.,  bids  will  be  received 
by  S.  B.  Dismukes.  Clerk,  West  Side 
Union  High  .School  District,  for  (1) 
equipment  for  auto  mechanics  and 
sheet  metal  work;  (2)  plastering  ex- 
terior of  manual  arts  building;  (3) 
plastering  exterior  of  gymnasium 
building;  (4)  complete  tile  work  and 
make  alterations  In  sheet  metal  room. 
Plans  on  file  In  office  of  Principal  at 
high   school. 


BURBANK,  L.  A.  Co.,  Cal.  —  Archt. 
Harwood  Hewitt  and  Norman  Miller, 
110  W  11th  St.,  Los  Angeles,  Is  pre- 
paring plans  for  a  lO-room  Junior  high 
school  bldg.  at  Burbank,  for  Burbank 
high  sch.  dist.,  Leo  G.  Forth,  bus.  mgr., 
liurbank;  10  classrms..  offices,  toilets, 
etc.;  brick.  2-story,  comp.  rf.,  cem.  and 
hdwd.  firs.,  pine  trim,  blackboards,  gas 
htg.  sys.,  $75,000.  Bids  will  be  taken  by 
bus.  mgr.  in  about  30  days. 


0.\KLAND,  Cal.— Until  May  25,  9:30 
A.  M.,  bids  will  be  received  by  John  W. 
Edgemont.  Sect'y.,  Board  of  Education, 
211  City  Hall,  to  fur.  and  del.  among 
other  products,  fencing  and  athletic 
supplies  required  for  schools.  Lists  of 
materials  desired  obtainable  from 
secretary. 

RED  BLUFF,  Tehama  Co..  Cal.— 
Until  May  25,  10  A.  M.,  bids  will  be  re- 
ceived by  L.  Whitten,  clerk.  Reed's 
Creek  School  District,  to  erect  new 
school.  Plans  on  file  in  .  office  of 
County   Sup't.    of   Schools   at   Red   Bluff. 


LOS  ANGELES,  Cal.  —  Salih  Bros., 
Detwiler  Bldg.,  awarded  general  con- 
tract at  $171,533  for  new  classroom 
bldg.,  gymnasium  and  shop  bldg.,  at 
Roosevelt  high  school  site;  Hunt  and 
Burns,  701  Laughlin  Bldg.,  archts. 
Other  contracts  were  awarded  as  fol- 
lows: plumbing  to  South  Pasadena 
Plumbing  Co.  at  $18,800;  heating  to 
Hickman  Eros,  at  $24,124;  painting  to 
H.  H.  Mann  at  $3250  for  classrm. 
bldg.;  to  Leo  H.  Hubbert  at  $3196  for 
gymnasium  and  to  Arenz-Warren  Co. 
at  $836  for  shop  bldg;  wiring  to  H.  H. 
Walker  at  $23SS  for  gymnasium  and  to 
H.  H.  Zimmerman  at  $1515  for  class- 
room addition. 


SAN  FR.\NCISCO— Until  May  18,  3 
P.  M.,  bids  will  be  received  by  Leonard 
S.  Leavy,  city  purchasing  agent,  Rm. 
270  City  Hall,  to  fur.  and  del.  to  School 
Dept..  1050  steel  lockers.  Further  in- 
formation obtainable  from  above  office. 


EUREKA,  Humboldt  Co.,  Cal.— W.  B. 
Stout,  Eureka,  at  $.49  cu  yd.  awarded 
contract  by  Board  of  Education  to 
grade  high  school  stadium  involving 
24.000  cu.  yds.  Other  bids:  Benjamin 
Elsmore,  $.491^;  F.  Devoy,  $.54;  Smith 
Bros.,  $.594;  W.  C.  Elsemore,  $.64;  En- 
glehart   Paving  &   Constr.   Co.,    $.5778. 


TRACY,  San  Joaquin  Co.,  Cal. — Until 
May  23rd,  2  P.  M.,  bids  will  be  taken 
on  slightly  revised  plans  by  Frank  H. 
Westlake,  clerk.  Tracy  School  District, 
for  additions  and  alterations  to  West 
Park  and  South  Side  Grammar  schools. 
W.  H.  Weeks,  architect,  1924  Broadway, 
Oakland. 


NORWALK,  L.  A.  Co.,  Cal.— Archt. 
J.  A.  Larralde,  1400  Stock  Exchange 
Bldg.,  Los  Angeles,  has  been  commis- 
sioned to  prepare  plans  for  a  brick 
6-rm.  grammar  sch.  bldg.  at  Norwalk 
for  Norwalk  grammar  sch.  dist.  Bonds 
to  the  amount  of  $40,000  have  been 
voted. 


PHOENIX,  Ariz.— W.  H.  Snell,  Phoe- 
nix, award,  genl.  contr.  for  2-story 
brick  Lowell  school  near  cor.  1st.  Ave 
and  Yavapai  St.  for  Phoenix  school 
dist.  No.  1.  W.  F.  O'Neil  has  blbg.  contr. 
V  O.  Walllngford,  archt.,  310  Heard 
Bldg.  Auditorium  to  seat  400;  17 
classrooms,  and  domestic  science  and 
manual  training  depts.;  press,  brick 
facing,  comp.  rf.,  hdwd.  and  pine  fls., 
htg.  and  vent,  sys.,  copper  cornice; 
$150,000. 


ORANGE,  Orange  Co.,  Cal. — Orange 
union  high  school  dist.  will  hold  mass 
meeting  May  18  to  consider  location  of 
new  Rite  for  athletic  field  and  erecting 
gymnasium. 


CPE 


YES,   IT  was   some   rain. 

FOR   MAY. 

BUT  SANDY  Pratt,   President. 

OP  THE  Pratt  Building  Material  Co. 

DOUGL.^S   300 — "easy   to   remember." 

SHOULD  WORRY. 

BECAUSE    THE    rain. 

MAKES    THE   rivers   rise. 

AND   BRING   clean    sand. 

DOWN  THE  ."Vraerican  River. 

.-VT   SACRAMENTO. 

AND  THE  Yuba  River. 

AT  MARYSVILLE. 

WHERE   SANDY. 

PRODUCES    GOOD   sand. 

FOR  PLASTERING  and  concrete. 

AND  THIS  is  a  poor  "K.C.B." 


BUT  SANDY. 

•  «      • 

IS  TELLING  the  truth. 

ABOUT  HIS   clean   sand. 

AND    SANDY. 

DIDN'T    SAY    a    word. 

.\BOUT  HIS  crushed  rock   plant. 

AT   PRATTROCK    (near   Folsom). 

COSTING    $250,000. 

ANYWAY  TRY. 

•  *      • 

TO  WRITE  stuff. 

LIKE   THIS. 

•  •     • 

THREE  TIMES  per  week. 
EVERY  WEEK  in  the  year. 
AND  SOME   of  yours. 
WILL  BE  as  bad. 
AS  SANDY'S  near   comedy. 
"I  THANK  you." 


The  above  K.C.B. -like  story  by  Sandy  Pratt,  president  of  the  Pratt  Build- 
ing Material  Co..  and  producer  of  clean,  sharp  sand,  hard,  crushed  rock  and 
well  graded,  washed  gravel  is  just  one  of  Sandy's  "not-quite-so-good"  ones. 
Sandy  would  rather  be  fishing  than  writing  stories. 


Saturday,   May    16,    1925 
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TURLOCK,  StaniBlaus  Co.,  Cal.— 
Frank  A.  Johnson,  Turlock,  at  $26,746 
will  be  awarded  contract  by  Turlock 
Grammar  School  District  for  two- 
story  and  basement  addition  to  Lowell 
School.  G.  N.  Hilburn,  architect.  Sierra 
Bldg.,  Turlock.  Andy  Thorsen,  Tur- 
lock, bidding  $4230  with  alt.  bid  of 
$5610  ,  will  be  awarded  contract  for 
heating.  Bids  for  plumbing  taken  un- 
der advisement  until  selection  of  ma- 
terials is  made.  Complete  list  of  bids 
follow: 

General    Construction 

Frank   A.    Johnson,   Turlock $26,746 

Neil   &  Wirtner,   Turlock 26,843 

Anderson    &    Wiman,    Turlock...    27,945 

Jolley    &    Jolley,    Fresno 27,945 

A.   L.   Swanson,   Turlock (28,350 

Bengtson   &   Swenson,   Turlock..   28,600 

J.    E.    Fritz,    Merced 28,675 

E.    J.    Wallstrom,    Turlock 28,690 

John    Groom,    Livingston 28,705 

P.   T.  Wallstrum,    Berkeley 28,988 

Geo.    Ulrich,    Modesto 29,920 

Contract  will  be  awarded  lowest  bid- 
der when  funds  are  available  from 
bonds  sold  to  finance  the  work. 

Heating: 
Andy   Thorsen,   Turlock    (1)    $4230;    (2) 

$5610. 
McMullen   &    Young.    Turlock    (1)    $4754 

(2)  $6060. 

Ed.  Wolfe,  Turlock   (1)   $4745;   (2)   $6250 
T.  J.   Kennedy,   Martinez    (1)    $5055;    (2) 

$6730. 

Pltunbinfi: 
Andy  Thorsen   (1)   $2256;   (2)   $1811;   (3) 

$2375. 
McMullen  &  Young  (1)  $1984;  (2)  $1817 

(3)  $1996. 

Turlock    Plumbing    Co.    (1)    $2132;    (2) 

$1802'    (3)    $2042 
Ed.     Wolfe     (1)    "$2035;     (2)     $1698;     (3) 

$2035. 
C.  B.  Hedman   (1)   $2200;   (2)   $1788;   (3) 

$2208. 
All  bidders  for  plumbing  are  of  Tur- 
lock. 


ALBANY,  Alameda  Co.,  Cal. — Niles 
Place,  310  Fairmont,  Oakland,  awarded 
contract  for  construction  of  elemen- 
tary  school   at   Albany. 

Complete  list  of  bids  follows:  (a), 
general;    (b)    alternate,    (substitute   for 


metal  lath);   (c)   alternate  2,   (addition- 
al   toilet   room): 

Niles    Place,    (a)    $49,900;    (b)    $1555; 
(c)    $4396.      J.    A.    Bryant,    (a)    $50,500; 

(b)  $1240;   (c)   $4940.     Lawton  &  Vezey, 

(a)  $52,358;      (b)      $2600;      (c)      $5058. 
Reilly  &  Nemetz,   (a)   $52,500;   (b)   $1560 

(c)  $4830.      F.    L.    Hansen,    (a)    $54,431; 

(b)  $1760;    (c)    $6116.      F.    R.    Siegrist, 
(a)    $61,718;    (b)    $1420;    (c)    $4932. 
(48166)  15 


OAKLAND,  Cal.  —  Following  bids 
were  received  May  12,  9:45  A.  M.,  by 
Secfy.,  Board  of  Education,  211  City 
Hall,  to  erect  Columbia  Park  School 
in    72nd    Ave.: 

Alt    1 

(add) 

Berg  &   Lundquist,   2204   E 

39th     St.,     Oakland $29,900 

J.    E.    Branagh     31,000 

Fred    Westlund    31,374 

Webb    &    Whalin     32,372 

Niles    Place    32,900 

Pred    Anderson     33,490 

F.    W.   Maurice    34,986 


t  980 
1450 
1300 
1270 
1280 
800 


BURBANK,  Los  Angeles  Co.,  Cal. — 
Leo  G.  Forth,  business  manager.  Bur- 
bank  Board  of  Education,  is  preparing 
plans  for  school  buildings  at  Burbank 
as  follows:  Two-story  frame  and 
stucco  addition  to  Burbank  high  school 
gymnasium  to  contain  bleachers, 
showers  and  locker  rooms;  $10,000,  bids 
to  be  called  for  in  30  days;  1-story  fr. 
and  stucco  addition  to  manual  arts 
building,  $5000,  call  for  bids  in  30  days; 
2-story,  5-room  frame  and  stucco  ad- 
dition to  Joaquin  Miller  school,  $20,- 
000,  call  for  bids  in  2  weeks;  1-story, 
4-room  frame  and  stucco  addition  to 
Abraham  Lincoln  school,  $16,000,  call 
for  bids  in  2  'weeks;  1-story,  2-room 
hollow  tile  and  stucco  building  at 
Luther  Burbank  school,  $10,000,  call 
for  bids  in  3  weeks. 


MADERA,  Madera  Co.,  Cal.  —  Until 
June  8,  4  P.  M.,  bids  will  be  received 
by  W.  S.  Orvis,  Secty'.,  Madera  Union 
High  School  District,  to  tint  portions 
of  high  school.  Specifications  obtain- 
able from  Principal  at  high  school. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Architects  Horatio  W.  Bishop,  Car- 
thay  Center  and  Carleton  S.  Wlnslow, 
921  Van  Nuys  Bldg.,  Los  Angeles,  as- 
sociate, have  been  commissioned  to 
prepare  plans  for  2-story  12-unit  rein- 
forced concrete  school  at  Carthay  Cen- 
ter for  Board  of  Education  of  Los  An- 
geles;   $80,000. 


BURBAXK,  Los  Angeles  Co.,  Cal. — 
Arcihtect  F.  D.  Rutherford,  205  Mills 
Eraser  Bldg.,  Santa  Monica,  is  pre- 
paring working  plans  for  2-story  high 
school  building  at  Burbank  for  Bur- 
bank Board  of  Education.  Bids  will  be 
called  for  in  about  2  weeks.  Library, 
3  laboratories  and  11  classrooms;  face 
brick  and  terra  cotta  exterior,  tile  and 
composition  roofing;   $100,000. 


OAKLAND,  Cal.— Until  May  19.  9:45 
A.  M.,  bids  will  be  received  by  John 
W.  Edgemond,  Sect'y.,  Board  of  Edu- 
cation, 211  City  Hall,  to  erect  Mont- 
clair  School  in  Mountain  Blvd.  Plans 
obtainable  from  Sup't.  of  Bldgs,,  Rm. 
415,  532  Sixteenth  St.,  Oakland.  Cert, 
check  10%  payable  to  Oakland  School 
District  req.  See  caii  for  bids  under 
oifieial  proposal  section  in  this  issue* 


BANKS,  STORES  &   OFFICES 


Plans   Being  Prepared. 
STORE    BLDG.  Cost,    $20,000 

OAKLAND,    26th    and    Grove    Sts. 
One-story   brick    and   terra   cotta   store 

building,     50x98,       containing      six 

stores. 
Owner — Weeks    Investment    Co    . 
Architect — W.    H.    Weeks,    369    Pine    St.. 

S.  F.,  and  1924  Broadway,  Oakland. 


Plans   Being  Prepared. 

ALTER.  &    ADDN.    BANK    BLDG. 

Cost,    $40,000 

MARTINEZ,   Contra  Costa  Co. 

Alterations  and  additions  to  1-story 
brick  Class  C  bank  bldg.  New  fix- 
tures will   be    installed. 

Owner — Bank   of  Martinez. 

Engineers — Herman  Safe  Co.,  216  Fre- 
mont   St.,    San    Francisco. 


A  "PlttsbnTgr"  Automatic 
Gas  Water  Heater  In- 
stalled in  the  Home  indi- 
cates lilgli  quality 
throughout. 

Recommended  and  speci- 
fied by  all  of  the  leading 
architects,  plumbers  and 
builders. 

Consider  the  high  merit 
of  the  Pittsburg;  coupled 
with  "Pittsburg  Perfect 
Service." 


"Hot 
Pink   ■ 


Iter    quick 


PITTSBURG  WATER  HEATER  CO. 

Makers  ot 
"PITTSBURG     AUTOMATIC" 

"BUNOALOW    AUTOMATIC" 

STORAOB   SYSTEMS 
and  "LION"  TANK  WATER  HEIATERS 


309  13th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 


"Westest" 

Dead  Front  Safety 

Panel  Boards  with 

Cabinet 

New    style    duplex,    type 

as    lUtistrated,    "Westest" 

Dead     Front     Panels     are 

absolutely  dead  front,  yet 

they  are  easily  accessible 

for  testing.     Fittings  are 

G.    E.    standard    and    are 

mounted    on    Johns-Man- 

ville      ebony      asbestos 

wood.      Plates    and    trim    are    in    Special    Crystalac 

Finish.      All    "Westest"    Panels    are    approved    by 

the   National   Board   of   Fire   Underwriters. 

Western  Safety  Mfg.  Co.,  Inc. 

Member   California   Development   A«soclatton 
California  ElectmKlsts'  Association 


"WESTEST" 

ELECTRIC  PRODUCTS 

1264  Folsom  Street 

San  Francisco 


Enclosed  externally  operated 
Safety  Switches,  Knife 
Switches,  Metal  Switch  and 
Cut-ont  Boxes,  Safety  Panel 
Boards. 

Catalog;  and  Prices  on  Reqnest 
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Bids   Opened.  ^,     ^     , 

BANK.  Cos'.    * 

TIBUROX,    Mai-m    Co.,    Cal. 

Two-story   brick   and   hollow   tile   Class 
C    bank    building,    30x60. 

Owner — Tiburon-Beivedere     Branch     of 
the    Bank    of    Sausalito. 

Engineers — Herman   Safe  Co.,   216  Fre- 
mont St.,   San  Francisco. 
Bids    have    been    opened,    and    taken 

under    advisement.         Further       report 

will    be    given    very    shortly. 


Contract   Awarded.  ,,„„„„ 

STORKS   &    OFFICES  Cost,    ?12,000 

SAN   FRANCISCO.        SE      Capitol     and 

Ocean  Aves. 
Two-story  frame   stores  and  offices. 
Owner — A.   J.   Brannagan,   900  Valencia 

St.,   San   Francisco. 
Architect — Baumann  &  Jose,   251  Kear- 

nv  St.,  San  Francisco. 
Contractor — C.     Olson,     875     47th     Ave., 

San  Francisco. 


Cost,     $14,890 
Geneva      and 


Contract    Awarded. 

STORES. 

SAN    FRANCISCO.       NE 

London. 
One  story    and    basement    concrete     (3) 

stores.  ^  ,., 

Owner — Frank    B.    Russi,    Colma,    Calif. 
Architect — R.   P.   Davis,   144   Templeton 

Ave. 
Contractor — Louis    Cereghino    &      Son. 

180  Jessie  St.,  S.   F. 


Contract    Awarded.  ^   „,  „„„ 

STORE  BLDG.  Cost,  $125,000 

OAKLAND — Location     not    given. 
Three-story    and    basement    Class    A    or 

B    store    and    office    bldg. 
Owner    ■ —    Metropolitan    5    &    10    Cent 

Stores. 
Architect  —  Reed    &    Corlett,    Oakland 

Bank    of   Savings  Bldg. 
Contractor — F.    A.      MuUer,      Syndicate 

Bldg.,    Oakland. 


Contract   Awarded. 

STORE     BLDG.  Cost,     $12,500 

SACRAMENTO,    Sacramento      Co.,      Ca,l. 
No.    1001    H  St. 

Four    stores. 

Owner — H.    L.    Flavin,    Thayer    Apart- 
ments, Sacramento. 

Architect — None. 

Contractor — C.   J.   Hopkinson, 
St.,   Sacramento. 


1318   25th 


Completing   Plans — Contract   Awarded. 
STORE   BLDG.  Cost,    $17,000 

ALAMEDA,    Alameda    Co.,    Cal.        Park 

near  Alameda  Ave. 
One-story   reinforced  concrete,  brick  & 

terra    cotta    trim    store      building. 

Foundation  will  be  laid  to  support 

additional   story. 
Owner — L.   A.   Konigshofer,   Alameda. 
Architect — A.    A.    Cantin,    68    Post    St., 

San  Francisco. 
Contractor  —  L.  F.  Kochendorfer,   2204 

Lincoln    Ave.,    Alameda. 


CLAWSON    PATENT 
CHIMNEY   CO. 


d-AWSON'S   PATENT  CHIMNEY 

li  the  Most   Complete  on   the 

Market 


CL,AWSON'9    FTJRNACE     GRATE 
(or  Gaa,  Coal  or  Wood 


01.AW^S0N'S 

HOODS  and  DAMPERS  for 

Open    Fireplaces 


Eixperta   In   Curlnc    Smofcy    F^nes 
and   In   Ventflatlnff 


Terra  Cotta  and  Galvanlied 
Chimney  Topa   Erected 
ClUmner  Sweeping 


Cost,  $20,000 
Eighteenth        and 


stucco   stofe  and 
(6    stores    and 


Contract  Awarded 
STORES  &  APTS. 
SAN    FRANCISCO. 

Guerrero  Sts. 
Two-story   frame  i 

apartment    building 

4    3 -room    apts. ) 
Owner  —  Geo.    Mensor,    1225   Van   Ness 

Ave.,    S.   F. 
Architect — R.  R.  Irvine.  Call  Bldg.,  San 

Francisco. 
Contractor — Kincannon   &   Walker,    215 

Russ   Bldg.,    S.    F. 


NEWS  Saturday,    May    16,    1925 

Segregated  Figures  Being  Taken 


Contract  Awarded. 

STORE   BLDG.  Cost,    $10,000 

OAKLAND,    Alameda    Co.,    Cal.      Grand 

Avenue. 
One-story    frame      and      brick      veneer 

store   building,   50   ft.   frontage. 
Owner^Withheld. 
Architect   —   Hutchinson   &   Mills,    1214 

Webster   St.,    Oakland. 
Contractor — Lawton    &    Vezey,    354    Ho- 

bart    St.,   Oakland. 


Date   of  Opening  Bids. 

BANK,  ETC.  Cost,  $30,000 

CRESCENT  CITY,  Del  Norte  Co.,  Cal. 

One-story  frame  and  stucco  or  rein- 
forced concrete  bank  and  store 
building,    60x56    feet. 

Owner — Bank  of  Italy. 

Architect — H.  A.  Minton,  Bank  of  Italy 
Bldg.,    Powell    and    Eddy    Sts.,    San 
Francisco. 
Bids   will   be   opend   on  May   14th,   at 

12,  noon. 


Completing  Plans. 

ADDITION  Cost,    $15,000 

SANTA  CLARA,  Santa  Clara  Co.,  Cal. 

Additional   story    to   brick   store    build- 
ing,  40x60  feet. 

Owner — Dr.   L.   M.   Rose,    Santa   Clara. 

Architect — Wolfe    &    Higgins,    Auzerais 
Bldg.,   San  Jose. 
Plans    will    be    ready    for    figures    in 

about   ten   days. 


Additional    Sub-Contracts    Awarded. 
BANK    &    OFFICE.  Cost,    $1,400,000 

OAKLAND.    Alameda    Co.,    Cal.,    Broad- 
way and  15th  Sts. 
Seventeen-(story    Class    A     bank       and 

office   building. 
Owner — Central   National   Bank. 
Architect   —    Geo.    W.    Kelham,    Sharon 

Bldg.,    San    Francisco. 
Engineer    —    H.     J.     Brunnier,     Sharon 

Bldg.,    San    Francisco. 
Contractor    —    Dinwiddle    Construction 

Co..   Crocker  Bldg.,    S.   F. 
Hiiriln-aro    and      Fixtures    —    Maxwell 

Hardware    Co.,    1320      Washington 

St.,   Oakland. 
Marble    —     Vermont    Marble     Co.,     244 

Brannan    St.,    S.    F. 


ig    Prepared. 
Cost,    $500,000 
Shattuck    Ave. 


Working    Drawings    Be 
BUILDING. 
BBRKELBT,    NW    Cor 

and   Center   St. 
Ten-story    steel    frame    concrete      and 

brick  veneer  store  and  office  bldg. 
Owner  —  Central     Berkeley       Building 

Co.,    Inc.,    Berkeley. 
Architect — Walter     H.     Ratcliffe,      Jr., 

Mercantile   Bank  Bldg.,   Oakland. 


BANK    BLDG.  Cost,    $25,000 

MENLO    PARK,    Santa   Clara   Co.,    Cal. 
One-story    brick      and    concrete      bank 

building. 
Owner — Menlo     Park    Branch    of    Palo 

Alto  Bank. 
Architect  • —   Birge    M.    Clark,    600    Em- 

barcadero    Road,   Palo   Alto. 
Mr.    C.    R.    Collupy,    Manager    of   Con- 
struction,   is    receiving    sub-bids    at    his 
office    in     the    Mercantile    Trust    Bldg., 
San  Francisco. 


Sheet   Metal   Contract   Awarded. 

STORE    BLDG.  Cost,    $15,000 

REDWOOD    CITY,    San    Mateo    C,    Cal. 

One-story  reinforced  concrete  store 
building. 

Owner — Conway  &  Raybould. 

Architect — Kuhn  &  Edwards,  Commer- 
cial Bldg.,  San  Francisco. 

Contractor  —  D.  Dioguardi,  323  High- 
land Ave.,  Burlingame. 

Sheet  Metal — J.  A.  Korell  &  Co.,  273 
12th    St.,    San    Francisco. 


Completing    Plans. 

OFFICE    BLDG.  Cost,    $25,000 

VISITACIO.X    VALLEY,    Cal. 
Two-story    frame      and      stucco      office 

bldg.  50x100,  terra  cotta  roof. 
Owner — Schlage    Lock    Co.,    premises. 
Architect — Henry    C.    Smith,    Humboldt 

Bank    Bldg.,    San    Francisco. 


A  painting;  and  decorating  or- 
ganization that  prides  Itself  In 
the  tradition  of  excellence  and 
craft.snkansliip  maintained  for 
over  40  years. 

May  we  not  cooperate  TVith  yon 
for  the  economy  of  quality? 

Our  operations  are  state-^Tide, 
An  Inquiry  will  receive  our  care- 
ful  con-sideration. 


A.  Ouandt  &  Sons 

Painters  <  Decorators 

Since  1885 
374  GUERRERO  STREET  •  MARKET  1709 

SAN  FttAHCISCO 

Los  Angeles 


Whitcd 


THE 
EASY  HARDWARE 


Any  carpenter — whether  he  is 
familiar  with  it  or  not — can 
make  a  perfect  installation  with 
WHITCO  on  old  or  new  s£ 
easier,  quicker  and  more  eco- 
nomically than  with  any  other 
kind  of  hardware. 
Made  in  3  sizes — 8  Inch,  12  inch 
and  16  inches  long.  Take  case- 
ments up  to  48  inches  wide. 

Manufactured  by 


pmpTNEYfipW 

IDEALERS  INnBUILDINGUSPeaALTES 
3fe5  Market  Street 


Saturday,    May   16,    1925 
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Sub    Contracts   Awarded. 

KKJIODEL  Cost,   J12,000 

SACKAiVLB.NTO,   Cal.,   SE   Cor.   13th  and 

"K"    Streets    (formerly    Arnold    ga- 
rage). 
Kemodel     garage     &     building     to     two 

stores. 
Owner — P.  L.  Lykins,  San  Francisco. 
Designer    &    Contractor — Clias.    S.    Ma- 

brey,   Ociisner  Bldg.,   Sacramento. 
laiectrical    Work — C.    Prudhomme    Elec. 

Co.,    2620   5th   Ave.,   Sacramento. 
Painting — Jos.    Saunders,    727    "K"    St., 

San   Francisco. 
MUIn-urk — Sierra  Mill,  12th  St.  and  No. 

"B"   Sacramento. 
Lumber — Western  Lumber  Co.,  217  12th 

St.,    Sacramento. 


Plans    Complete. 

OFFICE    BLDG.  Cost,    $12,000 

SAN  JOSE,  Santa  Clara  Co.  The  Ala- 
meda  at    Garland   Ave. 

One-story   Association    office    bldg. 

Owner — Calif.    State    Automobile    Assn. 

Architect — \V.  H.  Crim,  Jr.,  425  Kearny 
St.,    San    Francisco. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Architects  Curlett  &  Beelman,  408 
Union  Bank  Bldg.,  are  preparing  work- 
ing plans  for  a  six-story  and  basement 
Class  A  store  and  loft  building  on  W. 
side  of  Los  Angeles  St.,  between  5th 
and  6th  Sts.,  for  the  Army  &  Navy 
Store;  82x130  ft.,  reinforced  concrete 
construction,  stucco  e.xterior,  plate 
glass,  steel  sesh,  composition  roofing, 
tire  escapes,  metal  skylights,  steel  roll- 
ing doors,  3  elevators;  $200,000. 


PORTLAND,  Ore. — Arch.  A.  E.  Doyle, 
Worcester  Bldg.,  commissioned  to  pre- 
pare plans  for  a  lu-story  reinforced 
concrete  office  building  on  the  north 
half  of  the  Corbett  Block;  will  be  75 
by  200  ft.,  containing  360  offices;  brick 
and  terra  cotta  facing.  H.  L.  Corbett, 
et  al,   owners. 


RICHMOND,  Contra  Costa  Co.,  Cal. — 
P.  M.  Sanford,  general  contractor. 
Builders'  E.xchange,  Richmond,  will 
erect  for  himself  a  one-story  brick 
salesroom  building  at  10th,  and  Bissell 
sts.,  to  be  leased  to  Carl  C.  Kratzer 
automobile  agency;  will  be  75  by  100 
leet. 


LOS  ANGELES,  Cal.— P.  J.  Walker 
Co.,  W.  M.  Garland  Bldg.,  has  contract 
i-n  force  account  for  fireproofing  and 
concrete  work  for  superstructure  of 
class  A  office  bldg.  on  w.  side  of  Hill 
St.  betw.  4th  and  5th  Sts.,  fon  Subway 
Terminal    Corp. 


FRESNO,  Fresno  Co.,  Cal.  —  N.  P. 
Olsen,  of  San  Francisco,  operating  a 
chain  of  markets  in  San  Francisco, 
Oakland,  Berkeley  and  other  cities, 
has  leased  the  Fidelity  Building  at 
Mariposa  and  Broadway  Sts.  and  will 
equip  the  premises  for  a  market.  Ap- 
proximately $25,000  will  be  expended  in 
fixture  installation  including  a  refrig- 
erating   plant. 


PORTLAND,  Ore.— S.  H.  Kress  &  Co., 
New  York,  plans  erection  of  $500,000 
steel  and  concrete  department  store 
building  at  northeast  corner  of  Fifth 
and   Morrison   Streets. 


FRESNO,  Fresno  Co.,  Cal. — Welch- 
Wilmartch  Co.,  Grand  Rapids,  Mich., 
at  appro.K.  $110,000  awarded  contract 
to  furnish  and  install  store  fixtures 
and  equipment  in  new  Radin-Kamp 
Department  Store.  R.  F.  Felchlin, 
Fresno,    general   contractors 

RENO,  Nevada — Roy  Hilton,  Reno,  at 
approx.  $25,000  has  contract  to  erect 
one-story  brick  auto  sales  building  in 
South  Virginia  St.  for  Ben  Barbash 
and   Sam   Frank. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Edwards,  Wildey  &  Dixon  Co.,  515 
Black  Bldg.,  awarded  general  contract 
for  two-story  Class  C  store,  bank  and 
office  building,  at  the  southwest  cor- 
ner of  Western  Ave.  and  Beverlv  Blvd. 
for  Security  Trust  &  Savings  Bank; 
John  Parkinson  and  Donald  B.  Parkin- 
son, 420  Title  Ins.  Bldg.,  architects; 
77x127  leet,  banking  room,  5  stores  and 
16  office  suites;  brick  walls,  pressed 
brick  and  terra  cotta  facing,  plate 
glass,  composition  roofing,  cast  stone, 
metal  doors,  structural  steel,  tile  and 
marble  work,  ornamental  Iron  and 
bronze,    steel    sash,    hardwood    trim. 


THEATRES 


Contract   Awarded. 

THATRE    BLDG  Cost,     $25,000 

SAN  FRANCISCO,  San  Bruno  Ave.,  bet. 
Raymond   and   Arietta   Sts. 

Class  C  motion  picture  theatre  bldg. 
seating   capacity   350. 

Owner — Leo  Ruegg. 

Architect — Henry  C.  Smith,  Humboldt 
Bank  Bldg.,  San  Francisco. 

Contractor  —  Ruegg  Bros.,  4850  Cali- 
fornia   St.,    .San   Francisco. 


Contract  Award. 

THEATRE 

SAN    FRANCISCO, 

Francis   Wood. 
Reinforced      concrete 

theatre. 
Owner — B.   Getz,   De   Young   Bldg.,   San 

Francisco. 
Architect   —   Morrow    and    Garren,    De 


Cost,  $42,000 
West     Portal,     St. 


motion      picture 


Y'oung    Bldg.,    San    Francisco. 
Contractor — Anton     Johnson     Co., 
Bldg.,    San    Francisco. 


Call 


Bids  Being  Received. 

THEATRE  Cost,   $125,000 

FRUITVALE,    Alameda    Co.,    Cal. 

One-story  class  A  Egyptian  style  thea- 
tre and  store  building  100x190  (4 
stores;    theatre   to   seat   1500). 

Owner — Withheld. 

Architect    —    A.     A.     Cantin,     Flatiron 
Bldg.,   San   Francisco. 
Bids    are    being    received    for   general 

construction   and    structural    steel,   and 

will  be  opened  May  21  at  12  noon. 


MEXICALI,  Mex. — Mayor  Prederico 
Palacio  states  that  new  municipal  hos- 
pital will  be  built  here  to  cost  $55,000; 
work    to   be  started  this  summer. 


SAN  FRANCISCO — Herbert  L.  Roth- 
chiid  Ent.  Inc.  Granada  Bldg.,  have 
purchased  the  Strand  Theatre  at  965 
Market  Street,  which  will  be  thorough- 
ly remodelled  at  a  cost  of  about  $100,- 
000.  Architect  Albert  Henry  Jacobs. 
French  Bank  Bldg.,  will  prepare  the 
plans. 

New  entrance  will  be  constructed, 
and  extensive  Interior  alterations  and 
remodelling    will    be    made. 

The  Rothchild  Interests  are  Interest- 
ed in  the  construction  of  a  series  of 
motion  picture  theatres  in  Northern 
California.  Other  theatres  owned  by 
this  corporation  are  the  California, 
Granada  and  the  Imperial  houses. 

(Continued    on     Page    19) 
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Official    Proposals 


STATE   OP   CALIFORNIA 


NOTICE   TO    CONTRACTORS 


NOTICE  TO    BIDDERS 


CALIFORNIA  HIGHWAY  COMMISSION 
NOTICE    TO    CONTRACTORS 


(Montolair  School — Oakland) 


SEALED  PROPOSALS  will  be  receiv- 
ed at  the  office  of  the  California  High- 
may  Commission,  515  Forum  Bnilding, 
Sacramento,  Cal.,  until  2  o'clock  P.  M., 
on  June  8,  1925,  at  which  time  they 
will  be  publicly  opened  and  read,  for 
construction,  in  accordance  with  the 
specifications  therefor,  to  which  special 
reference  is  made,  of  portions  of  State 
Highway,  as  follows: 

Tehama  County,  through  Corning 
(II-Teh-7-A)  about  one  (1.0)  mile  in 
length,  to  be  paved  with  Portland  ce- 
ment concrete. 

Nevada  County,  a  reinforced  concrete 
girder  bridge,  21  feet  wide,  across 
Truckee  River  at  Prosser  Creek  (III- 
Nev-38-A),  consisting  of  two  60  foot 
and  two  34  foot  spans  on  concrete 
piers   and   bents. 

Nevada  County,  a  reinforced  concrete 
bridge,  21  feet  wide,  across  Truckee 
River  near  Boca  (III-Nev-38-A)  con- 
sisting of  one  144-foot  open  spandrel 
arch  span  and  two  40-foot  approach 
spans.  .    ^         J 

Nevada  County,  a  remiorced  concrete 
girder  bridge,  21  feet  wide,  across 
Southern  Pacific  Railroad  at  Hinton 
(III-Nev-38-B),  consisting  of  one  57 
foot,  one  30  foot  and  two  42  foot  spans 
on    concrete    piers    and    bents. 

Placer  County  between  Tahoe  City 
and  Nevada  State  Line  (III-Pla-39-A), 
about  eleven  and  six-tenths  (11.6) 
miles  in  length,  to  be  surfaced  with 
crushed  gravel  or  stone. 

Sonoma  County,  between  Healdsburg 
and  Mark  West  Creek  and  near  Santa 
Rosa  (IV-Son-1-B),  about  eight  and 
eight-tenths  (8.8)  miles  in  length; 
seven  and  six-tenths  (7.6)  miles  to  be 
paved  with  Portland  cement  concrete, 
and  one  and  two-tenths  (1.2)  miles  to 
be  surfaced  with  crushed  gravel  or 
stone. 

Merced  County,  between  Six  miles 
east  of  Los  Banos  and  San  Joaquin 
River  (VI-Mer-32-C),  about  ten  (10.0) 
miles  in  length,  to  be  widened  with 
crushed    gravel    or    stone. 

Plans  may  be  seen,  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said  office 
and  they  may  be  seen  at  the  offices  of 
the  Division  Engineers  at  Los  Angeles 
and  San  Francisco,  and  at  the  office  or 
the  Division  Engineer  of  the  division 
in  which  the  work  is  situated.  The  Di- 
vision Engineer's  offices  are  located  at 
Willits,  Redding,  Sacramento,  San 
Francisco,  San  Luis  Obispo,  Fresno,  Los 
Angeles,  San  Bernardino  and  Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity  of 
work  to  be  done,  with  a  representative 
of  the  Commission.  It  is  requested  that 
arrangements  for  joint  field  inspection 
be  made  as  far  in  advance  as  possible. 
Detailed  information  concerning  the 
proposed  work  may  be  obtained  from 
the  Division  office. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  di- 
rections as  to  bidding,  quantities  of 
work  to  be  done,  etc.  .     . 

The  California  Highway  Commission 
reserves  the  right  to  reject  any  or  all 
bids  or  to  accept  the  bid  deemed  for  the 
best  interests  of  the  State. 

har\':by  m.  toy, 
louis  everding, 
n.  t.  edwards, 
California  Highway  Commission. 
R.   M.   MORTON, 

State   Highway   Engineer. 
W.   F.  MIXON,   Secretary. 
Dated:     May  11,  1926. 


Office  of  the  Secretary  of  the  Board 
of  Education  of  the  City  of  Oakland. 

Notice  is  hereby  given  that  the 
Board  of  Education  of  the  City  of 
Oakland  and  of  the  Oakland  School 
District  of  Alameda  County,  hereby 
calls  tor  sealed  proposals  to  be  deliver- 
ed to  the  Secretary  of  said  Board, 
Room  211,  Citv  Hall,  Oakland,  Califor- 
nia, until  Tuesday,  the  l»th  day  of  May, 
1»25,  at  !):45  o'clock  A.  M.,  at  which 
time  said  bids  will  be  opened  for  the 
erection  and  completion  of  the  Monl- 
clair  School  Building,  of  the  Oakland 
School  District,  facing  on  Mountain 
Boulevard,  on  Lots  5,  6,  7,  8  and  9,  be- 
ing a  portion  of  that  certain  55.76  acre 
piece  or  parcel  of  land  described  in 
that  certain  deed  from  George  Sterling 
and  Carrie  R.  Sterling,  his  wife,  to  The 
Realty  Syndicate,  a  corporation,  dated 
September  30,  1902,  and  recorded  June 
23,  1903,  in  Liber  920  of  Deeds,  at  page 
80,  in  the  office  of  the  County  Recorder 
of  Alameda  County,  State  of  California. 
These  bids  will  be  presented  in  ac- 
cordance with  plans  and  specifications 
for  said  building  on  file  in  the  office  of 
the  Secretary  of  the  Board  of  Educa- 
tion, City  Hall,  and  in  the  office  of  the 
Superintendent  of  Buildings,  Room 
415,    532    16th    Street,    Oakland,    Calif. 

On  a  deposit  of  Twenty-five  ($25) 
Dollars,  complete  sets  of  plans  and 
specifications  may  be  had  by  any 
bidder  on  application  to  the  Superin- 
tendent of  Buildings  at  his  office  here- 
inbefore mentioned  and  in  each  case 
shall  be  returned  within  ten  (10)  days 
after  securing  same,  to  the  Superin- 
tendent of  Buildings.  If  the  plans  and 
specifications  are  not  returned  within 
said  time,  or  it  mutilated,  the  said  de- 
posit shall  be  retained  by  the  said 
School  District  as  agreed  and  liquidated 
damages  for  said  mutilation  or  deten- 
tion. 

Bids  must  be  made  on  proposals 
obtained  at  the  office  of  the  Superin- 
tendent of  Buildings,  and  be  signed  by 
the  bidder  and  accompanied  by  a  certi- 
fied check,  certified  to  by  some  respon- 
sible bank  or  banker,  and  made  pay- 
able to  the  Oakland  School  District,  to 
be  retained  by  said  School  District  as 
agreed  and  liquidated  damages  should 
the  party  or  parties  to  whom  the  con- 
tract should  be  awarded  fail  to  enter 
into  the  contract  after  the  award,  or 
to  give  bonds  required  for  the  faithful 
performance  of  the  contract,  or  any 
bond  required  by  law.  The  amount  of 
said  check  shall  not  exceed  Five 
Thousand  ($5000)  Dollars,  but  for  all 
bids  of  less  than  Fifty  Thousand  ($50,- 
000)  Dollars,  said  check  shall  be  for  at 
least  ten  (10%)  per  cent  of  the  amount 
of  the  bid.  Each  bidder  shall  execute 
the  affidavit  accompanying  the  proposal 
obtained  from  the  Superintendent  of 
Buildings. 

Bids  will  be  opened  by  the  Board  of 
said  District  on  Tuesday,  the  19th  day 
of  May,  1925,  at  9:45  A.  M.,  in  the  Board 
Room,  211  second  floor  of  said  City 
Hall,  in  said  City  of  Oakland.  The 
Board  reserves  the  right  to  reject  any 
and  all  bids  or  any  or  all  items  of  such 
bids. 

JOHN  W.  EDGEMOND, 
Secretary  of  the  Board  of  Education  of 
Oakland,   California. 


OU\NTITY  SURVEYOR 

Valuation    Enetneer 
ARTHUR     PRIDDLE 

003    Mlaslon    Street,    at    Third    St. 
San    Francljico,    Calll. 

Telephone   Douglas  8-4-9-J 
General  Llatlne  Bnrean 

Architect's  Preliminary  Estlmatai 


(Linoleum — Marine     Corps     Depot) 


Sealed  Proposals,  indorsed  "Pro- 
posals for  Linoleum  In  Offices  and  Hall- 
ways, .llarine  Corps  Depot  for  Sup- 
plies, San  Francisco,  Calif.,  Specifica- 
tion No.  5103"  will  be  received  at  the 
Public  Works  Office,  12th  Naval  Dis- 
trict, San  Francisco,  Calif.,  until  11 
o'clock  A.  M.,  May  20th,  1925,  and  then 
and  there  publicly  opened  for  furnish- 
ing and  laving  linoleum  in  certain  of- 
fices and  hallways  at  the  Marine  Corps 
Depot  for  the  Supplies,  Spear  and  Har- 
rison Streets,  San  Francisco,  Calif., 
Specification  No.  5103  and  accompany- 
ing drawings  may  be  obtained  on  ap- 
plication to  the  Commandant,  Twelfth 
Naval  District,  San  Francisco,  Califor- 
niafl.  Deposit  of  a  check  or  postal 
money  order  for  $10.00,  payable  to  the 
Chief  of  the  Bureau  of  Yards  and 
Docks,  is  required  as  security  for  the 
safe  return  of  the  drawings  and  speci- 
fication. L.  E.  GREGORY,  Chief  of 
Bureau,    April   25th,    1925. 

♦ 

NOTICE   TO    CONTRACTORS 


(Bear    River    Bridge) 


Notice  is  hereby  given  that  the 
Board  of  Supervisors  of  the  Counties 
of  Sutter  and  Yuba  will  up  to  the  hour 
of  ten  o'clock  A.  M.  of  Tuesday,  the 
2nd  day  of  June,  1925,  receive  sealed 
proposals  for  the  building  of  the 
upper  Rio  Oso  Bridge  across  Bear 
River,  according  to  plans  and  specifi- 
cations therefor,  adopted  by  the  Boards 
of  Supervisors  of  said  Counties  on  the 
5th  day  of  May,  1925,  copies  of  which 
are  on  file  with  the  Clerk  of  the  Board 
of  Supervisors  of  the  County  of  Yuba 
and  with  the  Clerk  of  the  Board  of 
Supervisors  of  the  County   of  Sutter. 

All  bids  must  be  filed  with  the  Clerk 
of  the  Board  of  Supervisors  of  the 
County  of  Sutter.  Each  bid  must  be 
accompanied  by  a  certified  check  in  a 
sum  equal  to  ten  per  cent  of  the 
amount  bid  as  in  said  specifications 
provided. 

The  Board  reserves  the  right  to  re- 
ject   any    and    all    bids. 

Dated    this    5th    day    of   May,    1925. 

By  Order  of  the  Board  of  Super- 
visors of  the  Counties  of  Sutter  and 
Yuba. 

(Seal)  ALBERT    B.    BROWN, 

County  Clerk   of   the  County  of  Sutter, 

State    of    California,     and     ex-officio 

Clerk  of  the  Board  of  Supervisors  of 

said  County. 


NOTICE    TO    BIDDERS 


(Benicia    Arsenal — Skylights) 


OFFICE  CONSTRUCTING  QUAR- 
TERMASTER. Fort  Mason,  Califl. 
Sealed  proposals  will  be  received  here 
until  11  A.  M..  May  28,  1925,  for  sky- 
lights at  Benicia  Arsenal,  Calif.  In- 
foimation    upon    application. 


NOTICE    TO    CONTRACTORS 


Office  of  the  Clerk  of  the  Board  of 
Supervisors,    Alameda    County,    Calif. 

Staled  bids  will  be  received  by  the 
Clerk  of  the  Board  of  Supervisors  of 
.\lameda  County,  at  his  office  until 
.Monday,  June  1st,  1925,  at  11  o'clock 
.A.  M.  (the  day  when  said  bids  will  be 
(iPi-nL-d  and  the  contract  awarded)  for 
the  erection  and  completion  of  the 
refrigeration  work  and  kitchen  equip- 
ment at  the  Highland  Hospital.  Oak- 
land,   Alameda    County,    California. 

The  above  specified  ■work  is  divided 
into  the  following  departments:  De- 
partment No.  16,  refrigeration  work, 
and  Department  No.  19,  kitchen  equip- 
ment. 

Complete  plans  and  specifications  for 
each     of  the  above     specified     depart- 
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ments  are  on  file  in  the  office  of  the 
County  Clerk,  in  the  Hall  of  Records 
Building-,  Oakland,  California,  where 
copies  may  be  obtained  by  depositing 
with  the  County  Clerk,  the  sum  of 
Fifty  ($50)  Dollars  for  each  depart- 
ment. Contractors  will  be  restricted 
as  to  length  of  time  these  plans  and 
specifications  may  be  retained  to  ten 
(10)  days.  Contractors  failing  to  re- 
turn said  plans  and  specifications  witli- 
in  said  time  limit  will  forfeit  their  de- 
posit to  the  County  of  Alameda. 

Each  bid  must  be  accompanied  by 
a  check  for  at  least  ten  (10)  per  cent 
of  the  amount  of  the  bid  or  proposal 
certified  to  by  some  responsible  bank 
and  made  payable  to  George  E.  Gross, 
Clerk  of  the  Board  of  Supervisors,  to 
be  forfeited  to  the  County  of  Alameda, 
as  agreed  and  liquidated  damages, 
should  the  party  or  parties  to  whom 
the  contract  shall  be  awarded  fail  to 
enter  into  the  contract  after  the  award 
or  to  give  the  bond  required  by  the 
board,  for  the  faithful  performance  of 
the  contract. 

The  Board  of  Supervisors  reserves 
the  right  to  reject  any  and  all  bids. 

Dated:      May    4th,    1925. 

GEO,  E.  GROSS, 
Clerk  of  the  Board  of  Supervisors,  Ala- 
meda   County,    California. 


THEATRES 


NOTICE    TO    CONTRACTORS 


Sealed  proposals  for  constructing  the 
above-named  bridge  on  the  Emigrant 
Gap  National  Forest  highway,  located 
within  the  Tahoe  National  Forest, 
Nevada  County,  California,  will  be  re- 
ceived by  the  District  Engineer,  Bureau 
of  Public  Roads,  U.  S.  Department  of 
Agriculture,  at  400  Bay  Bldg.,  9  Main 
St..  San  Francisco.  California,  until  10 
o'olook  A.  M.  on  the  ::Utb  day  of  May. 
1925,  at  which  time  and  place  they  will 
be  publicly  opened  and  read.  The  right 
is  reserved  to  reject  any  and  all  bids 
and  none  will  be  considered  except 
those  from  contractors  ascertained  to 
be    experienced    and    responsible. 

The  bridge  is  located  on  the  Auburn- 
Truckee  State  Highway  about  one  and 
one-half  miles  east  of  Summit  (Don- 
ner  P.  O.).  The  project  consists  of  a 
concrete  arch  bridge  of  110  ft.  span 
with  concrete  girder  approach  spans, 
and  the  principal  items  of  work  are 
approximately    as    follows: 

Class  A  Concrete,  530  cu.  yds. 

Class  B  Concrete,  61  cu.  yds. 

Class   E   Concrete,   19   cu.   yds. 

Reinforcing    Steel,    100,000    lbs. 

Roadway   Excavation,   1500   cu.   yds. 

Construction  shall  be  started  with- 
in fifteen  days  after  notice  of  award 
of  contract  has  been  given  to  the  con- 
tractor by  the  District  Engineer.  The 
work  shall  be  completed  within  one 
hundred  (100)  weather  working  days 
after  said  notice  of  award  of  contract 
is  given. 

The  contract  forms,  maps,  plans  and 
specifications  may  be  examined  by  re- 
sponsible contractors  at  the  following 
addresses: 

400  Bay  Bldg.,  9  Main  St.,  San  Fran- 
cisco,   Calif. 

%  California  Highway  Commission, 
Forum  Bldg.,   Sacramento,   Calif. 

The  Bureau  has  available  for  loan 
to  contractors  on  a  rental  basis,  equip- 
ment at  Government  Island,  Oakland, 
California,  as  listed  in  the  specifica- 
tions. Bidder  will  state  in  his  bid  the 
Government  equipment  that  he  will  use 
during  construction  and  minimum  tim.e 
required.  The  estimated  rentals  will 
be  taken  into  consideration  and  award 
will  be  made  on  the  bid  to  the  best 
advantage  of  the  Government. 

Plans  and  specifications  will  be  fur- 
nished contractors  who  contemplate 
bidding,  on  a  showing  of  financial 
ability  and  experience  and  upon  de- 
posit of  a  check  for  $10.00  payable  to 
the  Secretary  of  Agriculture  of  the 
United    States.  Check    will    be    held 

pending  the  return  of  plans  and  speci- 
fications. 

All  proposals  must  be  made  on  forms 
furnished  by  the  District  Engineer 
Bureau  of  Public  Roads,  and  in  ac- 
cordance with  the  instructions  form- 
ing a  part  of  the  specifications  above 
referred    to. 

C.  II.  SWEETSER.  District  Enginee-. 

May    7,    1925. 


DOWNEY.  Los  Angeles  Co.,  Cal. — 
Evan  Jones,  5158' Hollywood  Blvd.,  is 
preparing  plans  for  2-story  Class  C 
theatre  and  stores  to  seat  1000  on  N. 
Crawford  St.,  between  3rd  and  4th  Sts., 
Downey,  for  Mrs.  Ada  B.  Adams; 
theatre  has  been  leased  to  Pearl  Mer- 
rill and  Laura  Peralta  of  Cluver  City; 
structural  steel,  brick  facing,  art  stone 
trim,  cement  and  hardwood  floors,  plate 
glass,    ventilating   and   heating  system. 


marquise;    $55,000. 


DOWNEY,  L.  A.  Co.,  Cal.— L.  R.  Mat- 
thews. Downey,  will  erect  a  moving 
picture  theater  on  N  Crawford  St., 
Downey.  Work  will  be  started  soon. 
Brick  garage  owned  by  Downey  Motor 
<"o.  on  site  will  be  moved  to  new  loca- 
tion and  altered. 


LOS  A.N'GELES.  Cal.  —  Gonsalves 
Constr.  Co..  311  W  Manchester  Ave, 
will  build  2-story  class  C  bldg..  SOxlOO 
It.,  at  66n2-ns  S  Normandie  Ave.  for 
R.  E.  McDonald.  6215  S  Western  Ave 
Plans  by  W.  D.  Fleming.  7120  S  West- 
ern Avf.  theater  to  seat  800.  2  stores 
•ind  6  offices;  stucco  front,  plate  glass, 
marquise,  wr.  iron,  tile  lobby,  comp. 
rf.,  Summerbell  trusses,  struc.  steel 
cem.   and  wood  firs.,  vent.  sys. ;  J39,80o! 

DOVV,MEY.  L.  A.  Co..  Cal.— Schilling 
.%  Schilling,  .sis  Marine  Bank  Bldg., 
Lone-  Bnach.  are  compl.  workiner  plans 
for  class  A  theater  on  Third  St.  near 
.\.  (  rawford  St..  Downey,  for  Mrs.  Ada 
B.  Adams.  Downey;  65x100  ft.  reinf 
cone,  stucco,  comp.  rf.,  steel  sash.  wr. 
iron,  gas  htg..  vent,  sys.,  pipe  organ 
marquise. 


LOS  ANGELES.  Los  Angeles  Co.,  Cal 
— L.  A  Smith,  Lilly-Fletcher  Bldg.,  3rd 
St.  and  Western  Ave.,  is  preparing 
working  plans  for  theatre  and  store 
building  at  Vermont  Ave.  and  87th  St 
for  West  Coast  Theatres,  Inc..  South- 
west Circuit.  Theatre  will  seat  1500, 
Class  A  construction  and  front  portion 
w-iU  contain  stores.  Class  C  construc- 
tion; stucco  and  art  stone  front,  plate 
glass,  marble  and  tile  work,  marquise 
000  ^""^  ventilating   system.   JlOO,- 


MISCELLANEOUS  BUILDING 
CONSTRUCTION 


SAN  FRANCISCO  —  Following  bids 
received  by  B.  P.  Lamb.  Sect'v  Park 
Commission.  Park  Lodge,  Golden  Gate 
Park,  for  the  general  construction  of 
a  lookout  station  at  Lands  End. 
Coast    Constr.    Co.,    Crocker 

Bldg..    S.   P $6.7on 

.L    Spargo     7.non 

Elliott    &   Grant    7K73 

Alfred  Vogt    7863 

SAN  FRANCISCO — Following  bids 
were  received  by  B.  P.  Lamb.  Secfv , 
Park  Commission.  Park  Lodge.  Golden 
Gate  Park,  for  construction  of  thirty- 
seven  glass  show  cases  in  the  Califor- 
nia Palace  of  the  Legion  of  Honor  at 
Lincoln  Park,  for  housing  Jades,  Crys- 
tals, etc.: 
Wm.     Bateman.     2215     Howard     St 

San    Francisco     $4045 

Diamond  Patent  Show  Case  Co...  4598 
Mullen    Mfg.   Co 4323 

SAN  FRANCISCO.  —  Following  bids 
were  received  by  B.  P.  Lamb,  Seo'v., 
Park  Commission,  Park  Lodge.  Golden 
Gate  Park,  for  the  general  construc- 
tion  of  a  balustrade  on   Telegraph  Hill. 

P,,  r^?*^?;  P'."^?,  Bldg..   S.   F $   9.250 

Paul  E  DeniviIIe  (alt.  $12,954)..  9.500 
'arl    H.    Peterson    9  974 

Alfred    Vogt     19  44'! 

Leona id    Bosch     '  '  '  '    ,363s 

jas.  F.  Smith :;:::  Izul 

SALINAS.    Monterey    Co..    Cal F     C 

^nd  «",M.^'"V"''^-  "^^  contract  for  frame 
o?  AH  „,"  ^V"'^''\  '""■'"'■  at  the  Cor. 
>;     Alisfll     and    Pa.iaro    sts.    for    H     V 

Sa"n   j'ose  ^^    ^'■^''"'■'<'-    architect; 


OAKLAND,  Cal.— Heenan  System  In- 
terests have  submitted  to  city  council 
plans  for  incinerator  to  cost  $325,000 
with  a  daily  capacity  of  400  tons.  An 
alternative  plan  has  also  lieen  sub- 
mitted for  a  plant  costing  $420,000  at- 
tached to  steam  plant  generating  1500 
lbs.  steam  to  be  sold  by  city  cutting 
cost  of  operation.  Taken  under  advise- 
ment. 


CORONA,  Cal.— G.  C.  Bermer,  Co- 
:'ona.  awarded  contract  by  city  at 
$15,831,  not  including  lockers,  for  cone 
swimming  pool,  40x150  ft.,  in  city 
park. 


BUSINESS    OPPORTUNITIES 


SAN  FRANCISCO— Further  informa- 
tion regarding  these  opportunities  may 
be  obtained  from  the  office  of  Larsen 
Advance  Construction  Reports,  818 
Mission  Street,  San  Francisco,  either 
by  phone,  letter  or  personal  call.  Re- 
quests for  additional  information 
should  be  made  to  the  Business  Op- 
portunities Department.  Such  requests 
must  be  accompanied  by  the  Index 
Number    of    each    opportunity. 

D-1535 — New  York  City.  Manu- 
facturers of  Ashless  Ashstand  want 
distributor  this  territory;  prefer  job- 
ber covering  Furniture  and  Depart- 
ment   Store    fields. 

D-1536 — New  Orleans,  La.  Estab- 
lished Sales  Agents  want  to  act  as 
representatives  their  territory  for 
California    manufacturers. 

D-1539 — Chicago,  111.  Manufacturers 
of  Automatic  Lubricators  want  con- 
tact with  reputable  firms  handling  Au- 
tomobile   Springs. 

D-1540 — Pittsburgh,  P.  Manufactur- 
ers of  high  grade  Glue  want  repre- 
sentation in  California,  Oregon  and 
Washington;  prefer  salesman  now  in 
direct  touch  with  Furniture  Factories 
and  otlier  branches  of  Woodworking 
Industries;    commission    basis. 

D-1542 — El  Paso,  Texas.  Manufactur- 
ers of  Industrial  Paints  and  Roof 
Coatings,  Furnace  Refractories  and 
Cements,  Boiler  and  Engine  Room 
Supplies  want  reliable  firm  to  act  as 
their   Distributors    this    territory. 

D-1543 — Ridgewood,  N.  J.  Manu- 
facturers of  Transformers  want  to  get 
in  touch  with  progressive  sales  organ- 
ization   to    handle    their    products. 

D-1544  —  Brooklyn,  N.  Y.  Manu- 
facturers of  Paint  and  Chemical'  Ma- 
chinery want  connection  with  live 
Sales    Agent;    commission    basis. 

9145 — San  Francisco,  Calif.  South 
American  gentleman  with  wide  busi- 
ness experience  and  capital  desires  to 
join  an  established  San  Francisco  ex- 
port   firm. 

9149 — Rheydt,  Germany.  Representa- 
tive (electro  engineer)  wanted  by  a 
manufacturer  of  Electric  Motors,  Ro- 
tary   Converters,    and    Generators. 

9152 — Hamburg,  Germany.  Export- 
er desires  to  appoint  an  exclusive 
agent  in  San  Francisco  to  handle  his 
line  of  Porcelain,  Chinaware,  Crock- 
ery Ware,  Glass  Ware,  and  Kitchen 
Utensils. 

9155  — ■  Vancouver,  B.  C.  Firm  of 
manufacturers'  agents  and  importers 
wish  to  act  as  sub-agents  for  San 
Francisco  representatives  or  branch 
houses  of  German  or  other  Continent- 
al manufacturers  of  Hardware  Lines, 
such  as  Cutlery  and  Electrical  Goods. 
9161 — Santa  Ana.  Salvador.  Manu- 
facturer of  saddlery  is  in  the  market 
for  a  Machine  for  Engraving  Leather. 
9166 — Penang,  Straits  Settlements. 
Gentleman  wishes  to  purchase  a  Septic 
Tank,  suitable  for  a  bungalow.  So- 
licits  catalog. 

9169 — Osaka,  Japan.  Manufacturers 
are  seeking  a  market  for  their  Cast 
Steel  Punches  for  the  purpose  of 
stamping  names,  letters  or  marks  on 
tooth  brush  handles.  Samples  of  work 
on  file  with  Foreign  Trade  Bureau, 
San    Francisco    Chamber   of    Commerce. 

ENGINEER   APPOINTED 


W.  H.  Holmes  has  been  appointed 
engineer  and  superintendent  of  the 
water  department  of  the  Modesto  Irri- 
gation-District. Holmes  has  been  in 
the  employ  of  the  district  operating  as 
an  assistant  to  H.  A.  Storrs.  who  re- 
cently resigned.  R.  J.  O'ConnclI  will 
remain  as  engineer  of  the  district's 
electrical  department. 
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BRIDGES 


LOS  ANGELES,  Cal.  —  Atkinson- 
Spicer  Co.,  sub.  low  bid  to  Bd.  Pub. 
Wks.  at  $324,824  to  const.  Macy  St. 
viaduct,  over  L.  A.  River.  The  contr. 
involv.  arch  centres  at  $10,000  lump 
sum;  1.450,000  lbs.  reinf.  steel,  4.5c  lb.; 
8690  cu.  yds.  class  "A"  concr.,  $17  yd.; 
3925  cu.  yds.  class  "C"  concr.,  $18.50  yd.; 
1000  cu.  yds.  "D"  concr.,  $18.50  yd.; 
earth  flUs  in  place,  $10,000  lump  sum, 
468  ft.  curb,  $1  ft.;  548  sq.  tt.  gutter,  50c 
ft.;  3300  sq.  ft.  walk,  30c  ft.,  curbs 
around  col.  bases,  $1000  lump  sum;  ex- 
tend and  remodel  existing  storm  drain 
and  sanitary  sewer,  $3000  lump  sum; 
remove  existing  bridge,  $4000  lump 
sum. 


NEVADA  COUNTY,  Cal. — Until  May 
26,  10  A.  M.,  bids  will  be  rec.  by  C.  H. 
Sweetser,  Dist.  Eng.,  U.  9.  Bureau  of 
Public  Roads,  to  const.  Donner  Sum- 
mit Bridge,  Tahoe  National  Forest, 
involv.  530  cu.  yds.  A  cone;  61  cu  .yds. 
B  cone;  19  cu.  yds.  E  cone;  100,000  lbs. 
rein,  steel;  1500  cu.  yds.  roadway  ex- 
cavation. See  call  for  bids  nniler  of- 
ficial   proposal    section    in    this    issue. 

ANBURN,  Placer  Co.,  Cal.  —  Wm. 
Lardner,  Auburn,  at  $7890  awarded 
cent,  by  supervisors  to  const,  rein.  cone, 
bridge  across  Auburn  Ravine  on  New- 
castle-Lincoln Rd.  Other  bids:  A.  J. 
&  W.  S.  Wilson  &  Co.,  St.  Helena, 
$7800;  Bishop  &  Brooks.  Sacramento, 
$8450;  Leventon  &  Heintze,  Sacra- 
mento, $8790;  Skeels  &  Hudson,  Au- 
burn, $9000;  Burton  &  Reed,  $9879. 


YUBA  CITY,  Sutter  Co..  Cal. — Until 
June  2,  10  a.  m.,  bids  will  be  rec.  by 
Albert  B.  Brown,  county  clerk,  to  const 
upper  Rio  Oso  bridge  across  Bear 
river.  Will  be  5S5-ft.  in  length,  con- 
sisting of  150-ft.  steel  span,  balance 
to  be  timber  trestle  on  piles  driven 
about  20  ft.  apart.  The  435-ft.  of  tim- 
ber trestle  will  have  20-ft.  spans,  4 
piles  to  the  bent.  Structure  will  be  fi- 
nanced by  Sutter  and  Yuba  counties. 
Cert,  check  10%  req.  with  bid.  Wm. 
Shearer,  county  surveyor  of  Sutter 
county.  .SfM"  call  for  bids  under  official 
proposal   section   in  thi»  issue. 


STOCKTON,  'Jan  Joaquin  Co.,  Cal. — 
Until  May  25.  11  A.  M.,  bids  will  be  rec. 
by  Eugene  D.  Graham,  county  clerk,  to 
remove  present  structures  and  const, 
rein.  cone,  bridges  at  sites  of  Bridge 
No.  1  on  the  north  branch  of  Weber  Rd. 
%  mi.  south  of  Mariposa  Rd.  and  Bridge 
No.  2  on  west  branch  of  said  road  about 
%  mi.  east  of  Hogan  Rd.  in  Rd.  Dist. 
No.  1.  Cert,  check  10%  payable  to 
Chairman  of  Bd.  of  Sups.  req.  Plans 
obtainable  from  County  Surveyor  F,  E. 
Quail   on   deposit  of  $10,   returnable. 


YUBA  CITY.  Sutter  Co..  Cal. — Bids 
will  be  rec.  June  2  by  county  super- 
visors to  const.  Upper  Rio  Oso  bridge; 
est.  cost  $40,000.  Will  have  steel  span 
150  ft.  with  wooden  spans  as  approach- 
es to  center  span.  Work  to  be  financed 
by  Sutter  and  Yuba  counties.  Wm. 
Shearer,  county  surveyor  for  Sutter  and 
J.  R.  Meek,  county  surveyor  for  Yuba 
county.  Plans  on  file  in  office  of  clerk 
at  Yuba  City. 


SANTA  MONICA,  Cal. — Council  ap- 
proves plans  for  bridge  across  ravine 
now  occupied  by  Pac.  Elec.  tracks  at 
Colorado  St.  and  bet.  2nd  and  3rd  Sts. 
The  spans  will  be  100  ft.  Howard  B. 
Carter,    city    engr. 


LOS  ANGELES,  Cal.— Supervisors 
plan  immediate  conference  with  city 
council  regarding  proposed  joint 
bridges  to  be  const  over  L.  A.  river 
replacing  present  Olendale  bridge 
($900,000),  and  at  Hyperion  St.  on  the 
Fletcher  Ave.  Road  to  South  Pasadena 
($200,000). 


HUMBOLDT  COUNTY,  Cal. — Follow- 
ing bids  rec.  May  11  by  State  High- 
way Commission,  Forum  Bldg.,  Sacra- 
mento, to  clean  and  paint  five  bridges 
in  Humboldt  county: 
R.   Zelinsky,   693   Grove  St.,  San 

Francisco      $50,624 

D.  E.  Burgess,  Stockton  St.,  S.  F.  56,014 
J.  A.  Mohr  &  Son,  San  Francisco  56,452 
Engineer's    estimate     58,649 

NEVADA  COUNTY,  Calif.  —  Until 
June  iS,  2  p.  m.,  bids  will  be  rec.  by 
State  Highway  Commission,  Forum 
Bldg.,  Sacramento,  to  const,  rein.  cone, 
girder  bridge  21-ft.  wide,  over  Truckee 
river  at  Prosser  Creek,  consisting  of 
two  60-ft.  and  two  34-ft.  spans  on 
cone,  piers  and  bents.  R.  M.  Morton, 
state  highway  eng.  See  call  for  bids 
under  official  proposal  section  in  this 
issue. 


NEVADA  CO.,  Cal. — Until  June  8,  2 
p.  m.,  bids  will  be  rec.  by  State  High- 
way Commission,  Forum  Bldg..  Sacra- 
mento, to  const,  rein.  cone,  bridge  21- 
ft.  wide,  over  Truckee  river  near  Boca, 
consisting  of  one  H4-ft.  open  spandrel 
arch  span  and  two  40-ft.  approach 
spans.  See  call  for  bids  under  official 
proposal  section   in   this  issue. 


NEV.4DA  CO.,  Cal. — Until  June  S,  2 
P.  M.,  bids  will  be  received  by  the 
State  Highway  Commission,  Forum 
Bldg.,  Sacramento,  to  const,  rein.  cone, 
girder  bridge  21-ft.  wide,  over  S.  P. 
R.R.  at  Hinton.  consisting  of  one  57- 
ft.  and  one  30-ft.  and  two  42-ft.  spans 
on  cone,  piers  and  bents.  See  call  for 
b?ds  under  official  proposal  section  In 
thi.s   issue. 


SAN  DIEGO  COUNTY.  Cal. — As  pre- 
viously reported,  bids  will  be  rec.  by 
State  Highway  Commission  May  25,  to 
const,  rein.  cone,  girder  bridge  30-ft. 
wide,  over  San  ^Iateo  creek,  1-mile 
north  of  San  Onofre,  consisting  of  8 
50-ft.  spans  on  a  cone,  abutment  and 
piers.  Project  involves:  1520  cu.  yds. 
class  "A"  (abutment  and  piers):  900 
cu.  yds.  class  "F"  (superstructure).  50 
cu.  yds.  class  "A"  (slope  paving),  40 
cu.  yds.  class  "E"  Port.  cem.  cone; 
228.000  lbs.  reinforcing  steel  in  place; 
2200  cu.  yds.  excavation  for  bridge 
structure:  S70  Cu.  yds.  backfill  for 
bridge  structure:  4600  cu.  yds.  roadway 
embankment  without  classification; 
'iX3  Douglas  fir  piles  in  place;  clear- 
ing   right   of   way. 


OROVILLE,  Butte  Co.,  Cal.  —  Until 
.1une  2.  1:30  p,  m..  bids  will  be  rec.  by 
C.  F.  Belding.  county  clerk,  to  const, 
bridge  on  Nelson  West  County  rd.,  near 
Dodgeland.  Cert,  check  10%  req.  with 
bid.  rip.ns  obtainable  from  County  Rd. 
Eng.   Harry   IT.   Hume. 


Carbide  Flare  Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried   In   stock 

E.    D.    BULLARD 

.505   HOWARD   STREET 
S.in    ErancUco,   Calif. 

Dou^laa  6320 


DREDGING.  HARBOR  IVORKS 
AND  EXCAVATIONS 


SAN  FRANCISCO— Until  June  13,  11 
A.  M.,  bids  will  be  received  by  U.  S. 
Engineer  Office,  Customhouse,  to  fur. 
and  del.  stone  for  jetty  construction  at 
entrance  to  Humboldt  Bay.  Further 
information  obtainable  from  above  of- 
fice. 


IRRIGATION  PROJECTS 


TRACY,  San  Joaquin  Co.,  Cal.— W. 
F.  WooUey,  engineer,  commissioned  by 
directors  of  West  Side  Irrigation  Dis- 
trict to  submit  report  covering  un- 
derground water  conditions  within  the 
district  and  make  recommendations  for 
a   drainage   system. 


WHEATLAND,  Yuba  Co.,  Cal.  — 
Creps  Bros.,  and  Hutchinson  &  White- 
side interests  are  furthering  proposed 
formation  of  Dry  Creek  Irrigation  Dis- 
trict which  plans  to  water  9400  acres 
of  rich  bottom  land  west  of  Wheatland. 
Water  for  irrigation  would  be  im- 
pounded on  Dry  Creek  and  some  pur- 
chased from  Excelsior  Water  and 
Power  Co. 


LIGHTING  SYSTEMS 


REDONDO  BEACH,  Cal.  —  Under- 
ground Constr.  Co.,  (W.  A.  ilcNally), 
517  S  Broadway,  Pasadena,  sub.  low 
bid  to  city  at  $74,774  for  ornani.  lights 
in  portions  of  Beryl,  Opal  and  other 
sts.  involv.  44,597  ft.  l",4-in.  conduit, 
300  posts  and  450  ft.  2-in.  conduit. 


SOUTH  PASADEN.4,  Cal. — Until  5 
p.  ra..  May  25,  bids  will  be  rec.  for 
ornam.  lights  on  Garfield  Ave.,  betw. 
Mission  St.  and  Mill  Rd.  Cert,  check  or 
Dond  10%.  Plans  on  file  at  office  of 
city  engineer. 


ALHAMBR.4,  Cal.— A.  C.  Rice,  1963 
Santee  St.,  Los  Angeles,  awarded  cont. 
by  city  at  $1491  for  ornam.  lights  in 
Lemon  St.,  bet.  Marengo  and  Raymond 
Aves.;  1911   act. 


H 


WATSONVILLE,  Santa  Cruz  Co.,  Cal. 

-Proceedings  have  been  started  for  an 

lectrolier   system    in   West   Lake   Ave. 

B.    Kitchen,    city    eng.,    estimatine 

t  of  work. 


LOS  ANGELES,  Cal.  —  Council  de- 
clares inten.  for  ornam.  lights  in  Sec- 
tmd.  Third,  Fourth,  Fifth,  Sixth.  Sev- 
enth and  Madden  Aves.,  bet.  Slauson 
Ave.    and    62nd   St.;    cone,    posts. 


MACHINERY  &  EQUIPMENT 


LOS  ANGELES,  Cal.  —  International 
Harvester  Co.  of  America,  734  Law- 
rence St.,  awarded  cont.  by  bd.  pub. 
wks..  at  $29,644.25  for  five  flushing 
units,  $6078.85  ea.,  less  $750  allowance 
en   used  flushers. 

HANFORD,  Kings  Co.,  Cal. — Super- 
visors order  public  sale  of  Holt  25 
Caterpillar  tractor;  sale  called  for  May 
12,   10   A.   M.,   on   courthouse   steps. 


SOUTH  GATE,  Cal.— Election  will  be 
held  June  16,  to  vote  $15,000  bond  is- 
sue  to   purchase   five   new   busses. 
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RAILROADS 


SAN  FRANCISCO. — R.  W.  Jamison, 
at  $a,!>a2.3o,  awarded  contract  by  Bd. 
o£  Fub.  Works  to  furnish  rail  bonds 
tor  Ocean  View  extension  ot  Municipal 
itailway   system. 


FIRE  EQUIPMENT 


SOUTH  GATE,  Cal.— Election  will  be 
held  June  16,  to  vote  $16,000  bond  issue 
to   purchase   fire   equipment. 


RESERVOIRS  &  DAMS 


LOS  ANGELES,  Cal.— Jas.  W.  Rea- 
gan, county  flood  control  dist.  eng.  an- 
nounces work  on  test  shafts  and  tun- 
nels at  site  of  Dalton  Dam  near  Glen- 
dora,  is  progressing  and  const,  will  be 
started  this  summer.  Proposed  dam 
will  be  a  concr.  masonry  dam  of*  the 
multiple  arch  type  to  a  heighth  of  140 
ft.  with  reinf.  cone,  spillway,  impound- 
ing 1200  ac.  ft.;  total  est.  cost,  $555,- 
oou   incl.   rights-of-way,   etc. 


LOS  ANGELES,  Cal. — Bids  to  const. 
Puddingstune  dam  in  San  Dimas  can- 
yon will  probably  be  called  shortly. 
This  dam  as  originally  planned  was  to 
be  160  ft.  high,  of  cone,  masonry,  grav- 
ity type,  the  reservoir  to  impound  20,- 
ouo  ac.  ft.  The  spillway  was  designed 
to  pass  5000  to  7000  sec.  ft.  of  water 
when  the  reservoir  is  full.  Total  est. 
cost,  Incl.  rights  of  way,  diversion 
channel,  etc.,  $1,750,000.  Jas.  W.  Rea- 
gan, county  flood  control  engr. 

SAN  CARLOS,  Ariz. — C.  H.  South- 
worth,  eng.  tor  Indian  Service,  in 
in  charge  of  const,  of  distrib.  sys.  for 
Florence-Casa  Grande  irrig.  sys.,  states 
that  const,  of  Coolidge  dam  will  start 
soon. 


PIPE  LINES,   WALLS.  ETC. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— U.  S.  Cast  Iron  Pipe  &  Foundry  Co., 
San  Francisco,  at  $2. 545. 9a,  awarded 
cont  by  city  trustees  to  fur.  1700  ft. 
6-in.  and  2000  ft.  4-in.  (de  Lavaud  cen- 
trifugally  Class  A,  150)  pipe  with  fit- 
tings for  water  department. 


VALLEJO,  Solano  Co.,  Cal. — Pacific 
Gas  and  Electric  Co.  appropriates  $30,- 
000  to  finance  installation  of  high 
pressure  gas  main  from  Vallejo  to 
Mare  Island.  J.  A.  Kelly,  dist.  mgr.  for 
company. 


SEWAGE  DISPOSAL  PLANTS 


PORTERVILLE,  Tulare  Co.,  Cal.— 
City  trustees  declare  intention  (128) 
to  const,  sewage  disposal  plant,  Incl. 
grade,  excav.,  fill.,  and  embank.,  trench- 
ing, pipe-laying  and  backfill,  two  reinf. 
concr.  Imhoff  tanks,  one  reinf.  concr. 
dosing  chamber.  Tanks  and  dosing 
chamber  to  be  enclosed  in  a  hollow 
tile  building,  stucco  exter.,  with  wood 
and  comp.  rf.  Work  also  incl.  three 
filter  beds  with  earth  sides,  finished 
with  oil  surf.,  area  for  five  additional 
filter  beds  to  be  rough  graded  to  size 
and  elevation,  but  not  oil  surfaced,  two 
sludge  beds,  oil  surfaced,  connecting 
pipe  lines  of  C.  I.  pipe,  vit.  pipe,  and 
cem.  concr.  irrig.  pipe  and  risers,  with 
pipe  fittings,  gates,  valves,  wiers,  etc., 
outfall  sewer  consisting  of  1323  ft.  of 
18-in.  vit.  sewer,  7  std.  brick  m.  h.  with 
C.  I.  frames  and  covers,  water  supply 
well  and  pit,  equip,  with  centrifugal 
turbine  pump  and  3  H.  P.  vertical 
motor,  ladders,  hose,  operating  tools, 
etc.  Spec,  prepared  by  Fred  W.  Pease, 
city  engr.  Work  to  be  done  under  1911 
and  1915  acts.  W.  R.  Means,  city  elk. 
Hearing  May  25.  Est.  cost  around 
$50,000. 


MISCELLANEOUS 
CONSTRUCTION 


TRACY,  San  Joaquin  Co.,  Cal. — Until 
May  28,  8  P.  M.,  bids  will  be  rec.  by 
Geo.  L.  Frerichs,  city  clerk,  to  fur. 
and  place  following  material  in  north 
half  of  sprinkling  filter  of  sewerage 
disposal  plant:  350  cu.  yds.  crushed 
rock,  that  passes  a  3^/4  in.  screen  and 
retained  on  a  2-in.  screen  also  1650  cu. 
yds.  of  crushed  rock  or  gravel  uni- 
formly graded  from  %-in.  up  to  2  in. 
Cert,  check  $1000  payable  to  Pres.  Bd. 
City  Trustees  req.  with  bid.  Further 
information    obtainable   from   clerk. 


WATER  WORKS 


SACRAMENTO,  Cal.— Water  Works 
Supply  Co.,  Sharon  Bldg.,  San  Fran- 
cisco, at  $3175  submits  low  bid  to  city 
commission  to  furnish  fifty  fire  hy- 
drants. Other  bids,  taken  under  ad- 
visement, were;  Crane  Co.,  $3250; 
Keystone   Iron   &   Steel   Co.,   $4500. 


SOUTH  GATE,  Cal. — Election  will  be 
held  June  16  to  vote  on  $150,000  bond 
issue    to   purchase   and   imp.    water  sys. 


HUNTINGTON  PARK,  Cal.— Chicago 
Bridge  &  Iron  Works,  Rialto  Bldg.,  San 
Francisco,  sub.  low  bid  to  city  at  $9900 
for  200,000  gal.  steel  tank  on  lot  23  blk 
A,  Tr.  1662.  Paul  E.  Kressly,  732  H. 
W.   Hellman    Bldg.,   Los   Angeles,   Engr. 

L.  W.  Odell  &  Co.,  1527  Cambria  St., 
Los  Angeles,  sub.  low  bid  at  $2496  for 
const,  of  circular  reinf.  cone,  reservoir 
(100,000  gal  cap.)  on  lot  23,  blk  A.  Tr. 
1662  and  $13  cu.  yd.  for  concr.  footings 
for   steel   tank. 


LEMOORE,  Kings  Co.,  Cal. — City 
trustees  plan  to  supplement  present 
water  works  by  installation  of  new  4- 
in.  double  action  pump  with  11,000  gal. 
capacity  per  min. 


RENO,  Nevada  —  Washoe  County 
Commission  request  Nevada  Public 
Service  Commission  to  nave  engineer 
estimate  cost  of  municipal  water  works 
system  at  Wadsworth.  The  last  legis- 
lature authoiized  the  town  to  bond  for 
$7500   to  finance   the  system. 


EUREKA,  Humboldt  Co.,  Cal. — N.  B. 
Ellery,  consulting  engineer,  in  report  to 
city  council  recommends  a  gravity 
pipe  line  system  from  Jacoby  creek  as 
a  municipal  water  supply;  est.  cost, 
$1,000,000,  funds  to  be  raised  by  a  bond 
issue.  The  proposed  system  will  in- 
clude an  impounding  dam  on  Jacoby 
Creek,  about  6  mi.  from  creek  mouth 
near  Bayside,  a  pipe  line  extending 
over  10  mi.  to  a  36,000,000-gal.  reser- 
voir at  Ryan  Slough,  and  thence  by 
pipe-line  to  Eureka.  This  system  will 
not  have  any  pumping  units,  gravity 
being  the  medium  intended.  The  im- 
pounding dam  on  Jacoby  Creek  will 
be  150  ft.  high  and  will  provide  for 
1,398,000,000  gallons  of  water.  It  will 
be  420  ft.  across  its  top  crest.  The  cost 
will  be  about  $315,000,  being  the  most 
costly  unit  of  the  system.  The  next 
unit  in  the  matter  of  cost  will  be  the 
reservoir  at   Ryan   Slough, 


BURBANK,  Cal. — Until  7:30  P.  M., 
June  2,  bids  will  be  rec.  to  install  ap- 
prox.  15,000  ft.  4-in.,  6-in.  and  8-in. 
water  mains  in  Ben  Mar  Hills  Tr.  Cert, 
chk.  or  bond,  10%.  F.  S.  Webster,  city 
clerk. 


FRESNO,  Fresno  Co.,  Cal. — Chicago 
Bridge  &  Iron  Works,  Rialto  Bldg.,  San 
Francisco,  has  contract  to  erect  steel 
tank  and  tower  for  Fresno  (3ity  Water 
Corp.,  at  3156  Madison  Ave.;  tower  85 
ft.  high;  tank  150,000  gals,  capacity; 
est.   cost,   $12,000. 


CLOVERDALE,  Sonoma  Co.,  Cal. — 
Bond  issue  is  contemplated  to  secure 
funds  to  finance  improvements  to  wa- 
ter system. 


HOLLISTER.  Cal.— HoUister  Water 
Co.  has  applied  to  the  Railroad  Comm. 
for  permission  to  issue  notes  not  to 
exceed  $25,000  for  the  purpose  of  re- 
placing with  cast  Iron  pipe  the  wooden 
pipe   in   its  transmission  sys. 


PLAYGROUNDS  AND  PARKS 


SAN  FRANCISCO— Walter  A.  Hoff, 
Landscape  architect,  reports  awarding 
of  contracts  for  garden  work  for  A.  H. 
Markwart,  Piedmont,  on  a  cost  plus 
basis,  to  the  West  Coast  Nursery  Co., 
526  Powell  St.,  S.  F.  The  Markwart 
Estate  will  be  unusual  in  that  it  is 
developed  along  the  lines  of  natural 
planting.  Winding  glades  of  natural 
California  plants  are  the  dominant 
features  of  these  glades. 

Mr.  Hoff  also  reports  an  additional 
development  of  a  large  English  gar- 
den on  the  Colonel  Marks  estate  in 
the  Santa  Cruz  mountains.  The  main 
axis  of  this  garden  is  a  flag  stone 
walk  bordered  by  masses  of  perennial 
plants.  Other  features  of  the  mountain 
garden  development  are  rustic  garden 
houses,  and  garden  nooks.  An  abun- 
dantly flowing  spring  will  be  devel- 
oped, which  will  bring  about  the  con- 
struction of  a  water  garden  and  rock- 
ery. Contracts  for  sprinkler  systems 
and  lawns  have  been  awarded  on  cost 
plus  basis.  Contr.  for  developing  of 
the  grounds  of  Oscar  Boldermann  Jr., 
in  Hillsborough,  has  been  awarded  to 
the  West  Coast  Nursery  Co.  A  long 
court  in  front  of  the  house  and  a 
flower  garden  are  features  of  this 
naturalistic   development. 

Mr.  Hoff  is  preparing  several  other 
landscaping  plans  at  this  time,  report 
to    be   given    shortly. 

SALINAS,  Monterey  Co.,  CaJ.  —  City 
council  has  ordered  plans  prepared  for 
playground  and  public  park  at  East 
Alisal  and  Front  Sts.,  the  site  of  the 
old  East  End  school.  Howard  F.  Coz- 
zens  is  city  engineer. 


BERKELEY,  Alameda  Co.,  Cal.— City 
rejects  proposal  to  issue  bonds  of 
$900,000  to  finance  purchase  of  sites 
and  establishment  of  playgrounds  and 
parks. 


SEWERS  &  STREET  WORK 


MERCED  COUNTY,  Cal.— Until  June 
\  2  p.  m.,  bids  will  be  rec.  by  State 
Highway  Commission,  Forum  Bldg., 
Sacramento,  to  widen  with  crushed 
gravel  or  stone  10.0-mi  In  Merced  Coun- 
ty, bet.  6-mi  east  of  Los  Banos  and 
San  Joaquin  river.  See  call  for  bids 
under   offic-inl    proposal  seetioii  In   this 


BERKELEY,  Alameda  Co.,  Cal  — 
City  Eng.  A.  J.  Eddy  estimates  cost 
of  paving  Arlington  Ave.  at  $150,000 
of  which  the  county  of  Alameda  has 
agreed  to  pay  $22,500;  $15,000  to  be 
available  through  budget  funds  and 
balance  to  be  financed  by  property 
owners  in  assessment  district.  East 
Bay  Water  Co.  will  make  permanent 
v/ater  installations  prior  to  undertak- 
ing the  improvement. 

LOS  ANGELES,  Cal.  —  Supervisors 
declare  inten.  to  imp.  Market  St.,  bet. 
Western  and  Normandie  Aves.,  .53  ml., 
Co.  Imp.  No.  400,  involv.  2104  cu.  yds. 
excav.,  18,079  sq.  yds.  shape,  6366  ft. 
curbs,  26,050  sq.  ft.  walks,  10,469  sq  ft 
gut,  11,053  sq.  yds.  6-In.  cem.  cone, 
pave.,  7026  sq.  yds.  oil  and  screenings 
on    rdwy.    Est,    contr.    price,    $33,047.75. 

SAN  DIEGO,  Cal.— See  '•Government 
Work  and  Supplies."  this  issue  Bids 
wanted  for  two  ordnance  buildings  and 
2200  ft.  IS-ft.  wide,  concrete  road. 

SANTA  MONICA,  Cal— City  council 
starts  proceedings  to  imp.  all  alleys 
now  unimproved,  with  a  permanent 
wearing  surf.  Howard  B.  Carter,  city 
engineer. 


TEHAMA  COUNTY,  Cal.— Until  June 
S.  2  p.  m.,  bids  will  be  rec.  by  State 
Highway  Commission,  Forum  Bldg., 
Sacramento,  to  pave  with  Port  cern' 
oonc.  1-mi.  through  town  of  Corning' 
See  call  for  bids  nnder  official  pro- 
posal section  in  this  issue. 


CLOVERDALE,     Sonoma     Co..     Cal 

Bond  Issue  is  contemplated  to  finance 
purchase  of  rights  of  way  for  ezten- 
.sion    of   paved   state    highway    through 
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lilCliMUNU,  Contra  Cosla  Co.,  Cal. — 
Hutchinson  Co.,  Hutchinson  Bids.. 
OaklanU,  at  $i>tii>1.06  submits  low  bid 
to  council  U--l>  to  i>"P-  'i'entli  St.,  bet. 
Lucas  Ave.  and  Pennsylvania  Ave.,  in- 
volving grading;  ijave  with  a-course 
;;i,2-in.  asph.  cone,  base  course  with 
l^-ln.  lop  course  Mational  paveraen.t; 
cone,  curbs  with  and  without  galv. 
steel  bars;  cone,  gutters,  walks,  and 
wingwalls  Morthern  i'aving  Co.,  Hich- 
iiiond,  at  '  $iil37.36  only  other  bidder. 
Taken  under  advisement.  B.  A.  Foff- 
Uiuii,  ^ity  engineer. 

LAKEPORT,  Lake  Co.,  Cal. — Downer 
&  Mera,  Twentieth  St.,  Richmond,  at 
approx.  :fll5,800  subzmlts  low  bid  to 
city  trustees  to  pave  Main  street  with 
Vibrolithlc  concrete.  Other  (.approxi- 
mate>  bids,  all  taken  under  advise- 
ment, were:  Proctor  &.  Cleghorn, 
$ii6,i!25;  Granite  Constr.  Co.,  *118,a75; 
C.  H.  &  A.  W.  Gorrlll,  $119,860;  A.  H. 
Crocker,  $li!0,SOO;  Kalsch  Imp.  Co., 
?l;J2,350;   Galbralth   &   Janes,    $1^3,000. 

OAKLAND,  Cal.  —  Council,  E.  K. 
Sturgis,  clerk,  declares  inten.  to  sewer 
with  lampholes  and  wye  branches. 
Foothill  Idlvd.  from  24th  Ave.  easterly. 
ISll  Act.  Protests  June  4. 

LOS  ANGELES,  Cal. — Leo  Miletlch, 
610  W  54th  St.,  sub.  low  bid  to  bd.  pub. 
wks.  at  $205,000  for  cem.  sewer  in 
Warwick  Ave.,  bet.  150  ft.  n  of  Martin 
St.  and  Navarro  St.  (Warwick  Ave. 
Sewer  Dist.)  Work  involv.  10,180  ft.  6- 
in.  38,aai  ft.  S-in.,  4010  ft.  10-in.,  2376 
ft  12-in.,  4009  ft.  15-in.,  6560  ft.  21-in. 
cem.  pipe,  45.937  6-in.  hse.  sewers,  358 
ft  21-in  vit.  pipe,  48  ft.  6-in.,  48  ft. 
8-in.,  and  36  ft.  10-in.  c.i.  pipe,  66  f.  t., 
1  special  flush  tank,  1  lamp  hole,  206 
m.h.   or   Jet.   cham. 

Thos.  Haverty  Co.,  8th  and  Maple, 
low  at  $31,750  for  cem.  pipe  sewer  in 
EUenwood  Dr.,  bet.  Ave.  45  and  179  ft. 
n.  from  Langdale  Ave.  (EUenwood  and 
Ave.   45    Sewer  Dist.) 

Geo.  W.  Kemper,  P.  O.  Box  126,  Al- 
hambra,  low  ai  $98,998  tor  storm  drain 
in  1st  allev  s.e.  from  Newell  St.,  des- 
ignated Los  Feliz  Blvd.  and  Gleneden 
St.  storm  drain. 
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SAN  FRANCISCO  —  Until  May  20, 
3  p.  m.,  bids  will  be  rec.  by  Bd.  Pub. 
Wks.    to   improve: 

Portions  of  Bacon  St.,  involv.  167  lin. 
ft.  cone,  curb;  3340  sq.  ft.  asph.  cone, 
pavement. 

Portions  of  Anza  St.,  involv.  132  lin. 
ft.  cone,  curb;  3312  sq.  ft.  asph.  cone, 
pavement.  . 

Portions  of  Brighton  Ave.,  involving 
75  lin.  ft.  cone,  curb;  1500  sa.  ft.  cone, 
pavement. 

Portions  of  Rhode  Island  St.,  involv. 
6400  cu.  yds    cut;   1280   cu.  yds.  fill. 

Portions  of  Divisadero  St.,  involving 
2392   sq.    ft.   art   stone    walks. 

Portions  of  Girard  St.,  involv.  2000 
cu.  yds.  cut;  150  cu.  yds.  fill;  1033  lin. 
ft.  cone,  curb;  2S4  sq.  ft.  art.  stone 
walks;  4  br.  catchbasins;  120  lin.  ft. 
10-in.  vit.  pipe  culvert;  12,985  sq.  ft. 
asph.  cone,  pavement;  3660  sq.  ft.  cone, 
pavement. 

Portions  of  Pennsylvania  Ave.,  in- 
volving 536-  lin.  ft.  cone,  curb;  3752  sq. 
ft.  cone,  pavement;  12,328  sq.  ft;  asph. 
cone,  pavement. 

Portions  of  Gates  St.,  involv.  726  lin. 
ft.  cone,  curb;  212  sq.  ft.  art.  stone 
walks;  3  br.  catchbasins;  60  lin.  ft.  10- 
in.  vit.  pipe  culvert;  4225  sq.  ft.  cone, 
pavement;  6165  sq.  ft.  asph.  concrete 
pavement. 

Portions  of  Bowdoin  St.,  involv.  500 
cu.  yds.  cut;  508  lin.  ft.  cone,  curb;  10,- 
156    sq.    ft.    asph.    cone,    pavement. 

Plans  obtainable  from  Bureau  of  En- 
gineering, Department  of  Public  Wks., 
3rd  Floor,   City  Hall. 

LOS  ANGELES,  Cal.— C.  W.  Shafer, 
3301  S  Hill  St.,  sub.  low  bid  to  bd.  pub. 
wks.  at  $79,650  to  imp.  Hildago  Ave., 
bet.  Electric  and  Earl  Sts..  involving 
grade  at  $18,000;  126,300  sq.  ft.  5-in. 
cone,  pave  20c;  12,681  sq.  ft.  oiled  rdwy 
8c;  5297  lin.  ft.  curb  68c;  25,648  sq.  ft. 
walk  2nc;  3297  sq.  ft.  gut.  27c:  storm 
drain  $246,  cone.  ret.  wall  $575;  san. 
sewer  $14,745;  reinf  cone,  stairs  $5876; 
7418   ft.  reinf.-  monol.  curb  58c. 


SAN  BERNARDINO  COUNTY,  Caiif. 
— -AS  previously  repoited,  bids  will  be 
rec.  by  State  Highway  Commission, 
-Viay  2.J,  for  o.5-mi.  of  Highway  in  San 
iiernaruino  county;  3.0-mi.  to  be  paved 
wiLh  cem.  cone,  and  2.5-mi.  to  be  wid- 
ened with  cem.  cone,  shouldeis  and 
surfaced  with  usph.  c^nc.  Project  in- 
volves 8000  cu.  yus.  rdwy.  embankment 
without  classification;  10,000  sta.  yds. 
overhaul;  17,000  cu.  yds.  rdwy  embank- 
ment without  classification  (imported 
boriow^;  39,100  ml.  yds.  overhaul  (im- 
Ijorted  borrow);  500  cu.  yds.  structure 
excavation  without  classification; 
2700  tvns  rock  (shouldeis);  7000  cu. 
yds.  class  A  cem.  cone,  (pavement  and 
repairs  to  existing  pavement);  1100  cu. 
yds.  A  cem.  cone,  (shoulders);  3700 
tons  asphalt  cone,  suriace;  14,100  sq. 
yds.  fur.  and  place  reinforcing  steel 
tpavement);  2858  lin.  ft.  12-in.  and  585 
lin.  ft.  is-in.  eorru.  metal  pipe;  100  lin. 
ft.  corru,  metal  pipe  (clean  and  relay); 
66  monuments;  ij  cu.  yds.  remove  cone 
in  exi.'siiiig  pavement.  Comm.  will  fur. 
corru.    metal   pipe. 
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BL'REANK,  Cal.— Until  7:30  p.  m., 
June  2,  bids  will  be  rec.  to  imp.  por- 
tions of  Naomi  St.,  Florence  St.,  Cata- 
lina  St.,  and  other  sts.,  involv.  grade, 
bitum.  cone,  pave.,  cem.  cone,  walks, 
curbs,  and  constr.  of  culv.,  approx. 
10,000  lin.  ft.  F.  S.  Webster,  city 
clerk. 

OAKLAND,  Cal.  —  Council,  E.  K. 
Sturgis,  declares  inten.  to  imp.  portion 
of  Buena  Vista  Ave.  n.w.  of  Broadway 
Terrace,  involv.  grade  and  pave;  curb, 
gutter  and  walks.  1911  Act.  Protests 
June  4. 

Inten.  declared  to  imp.  109th  St.,  bet. 
Myers  and  Mclntyre  Sts.,  involv  grade 
and  pave;  curb,  gutters,  walks,  corru. 
iron  and  cone,  culvert.  1911  Act.  Pro- 
tests June   4. 


LOS  ANGELES,  Cal.  —  Clarence  P. 
Day  Corp.,  Boston  Bldg.,  Pasadena,  sub 
low  bid  to  supervisors  at  $104,939  to 
imp.  Chevy  Chase  Dr.,  bet.  Vi  mi.  n.e. 
of  s.w.  boundary  of  lot  C,  Sicomoro 
Canyon  Tr.  and  Flintridge  and  Linda 
Vista  Rd.  from  Chevy  Chase  Dr.  to 
Linda  Vista  Tr.,  involv.  104,020  cu.  yds. 
excav.,  41,335  sq.  yds.  shape  rd.,  7377 
sq.  yds.  6-in.  to  8-in.  cone,  pave.,  12,894 
sq.  yds.  6-in.  cone,  pave.,  7241  ft.  com- 
liiuation  curb  and  gut.,  2902  sq.  ft.  6- 
111.  gut.,  21,064  sq.  yds.  oil  and  screen- 
ings surf.,  72  ft.  12-in.,  162  ft.  18-in., 
402  ft.  24-in.,  118  ft.  30-in.,  412  ft.  36- 
in.  corru.  iron  pipe,  3180  ft.  guard  rail, 
202  ft.  6xl4x24-ln.  cone,  curb,  384  ft. 
cone,   curtain   wall   on  inlets. 


LOS  ANGELES,  Cal. — Fry  Bros.  Cont. 
Co.,  2905  E  3rd  St.,  Long  Beach,  low 
bid  to  bd.  pub.  wks.  at  $104,515.66  to 
imp.  83rd  St.,  bet.  Normandie  and  west- 
ern Aves.,  involv.  grade  at  $10,000 
lump  sum,  IShti  sq.  ft.  6-in.  cone.  pave. 
18. Sc  sq.  ft.,  455,401  sq.  ft.  oiled  rdwy. 
3.Sc  sq.  ft.,  53,072  ft.  curb  44c  ft.,  264,- 
142  sq.  ft.  walk  13c  ft.,  101,076  sq.  ft. 
gut.    250   ft. 


SAN  FRANCISCO  —  Bureau  of  En- 
gineering. Department  of  Pub.  Wks., 
making  surveys  for  proposed  automo- 
bile boulevard  over  old  Ocean  Shore 
Rlwy.  right  of  way;  will  be  100  ft. 
wide  from  Potrero  Ave.  and  26th  St., 
to  Onondago  Ave.,  thence  80-ft.  wide 
to  San  Mateo  county  line. 


EL  MONTE,  Cal.  —  City  Eng.  O.  A. 
Gierlich,  First  Natl.  Bank  Bldg.,  Mon- 
rovia, preparing  plans  to  repave  Main 
St.,  bet.  P.  E.  Ry.  and  the  bridge,  % 
mi.,  involv.  7-in.  cone.  pave,  with  2-in. 
titum.   top   iiicl.   St.   lights. 

LOS  ANGELES,  Cal.— W.  J.  Curren, 
221  W  Broadway,  Glendale,  sub.  low 
bid  to  supervisors  at  $127,875  to  imp. 
Del  Mar  Ave.,  bet.  Valley  Blvd.  and 
Garvey  Ave.,  involv.  curb,  walk,  gut. 
cem.  cone,  box  culv.,  6-in.  cone,  pave., 
reinf.  cone,  bridge,  under  Co.  Imp. 
No.    59. 


SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
Until  Mav  19,  8  p.  m.  bids  will  be  rec. 
by  C.  B.  Reid,  citv  clerk.  (811)  to  imp. 
Hewitt  St.  bet.  Polk  St.  and  west  city 
limits,  involv.  grading;  reconst.  exist- 
ing macadam  surface  to  form  4-in. 
waterbound  macadam  base;  3-in.  Wil- 
lite  Process  a.>'ph.  cone,  surface;  cone, 
curbs  and  gutters.  1911  Act  and  Bond 
Act    1915. 

Separate  bids,  same  date,  for  similar 
improvements  in  2nd  St.  bet.  Main  and 
F  sts.  1911  Act  and  Bond  Act  1915. 
Plans  on  file  in  office  of  clerk.  Ben 
Green,   city    eng. 


SAN  DIEGO,  Cal. — Petition  in  circu- 
lation in  county  for  4-mi.  road  from 
paved  highway  bet,  Oceanside  and 
Bonsai,  through  Gnajome  Ranch,  con- 
necting present  dirt  road  west  of  Vista. 


CLAREMONT.  Cal.  —  O.  A.  Gierlich 
First  Natl.  Bank  Bldg.,  Monrovia,  pre- 
paring- plans  to  imp.  7  streets  with  4- 
in.  asph.  pave. 


ANNOUNCING 

THE  ARRIVAL  OB 

A  COMPLEyrE 

STOCK  OF 

Stewart 

Builders' 

Mixers 

Sturdy,  light,  com-  —  ,^  , 
pact — suited  for  all  ■  \<fejl 
classes  of  concrete 
construction  —  can 
be  had  with  or 
without  power — on 
steel  trucks  or 
trailer  with  pneu- 
matic tires. 

SPECIAL  INTRODUCTORY  OFFER 
Steel    truck    type    with    Hercules     ■     Trailer  type  with  Hercules  en^ne 
engine   In   steel   housing  I     in    steel    housing,   pneumatic   tire» 

I II:  ?t.  ^??^^n?:::::::::::::^     3  cu.  ft.  capacity ^r^ 

7  cu.  ft.  capacity $3T0     I     5    cu.    ft.    capacity $330 

All  equipped  with  latest  improved    type  mixing  drum,  easy  to  charge 
and  pour.     The  standard  small  builders'    mixer  for  the  past  twenty  years. 
ON    DI.SPL.\Y    AT 

SMITH-BOOTH-USHER  CO. 

Phone  Sutter  952  50-60  Fremont  St.,  Saa  Francisco 
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SAN  PABLO,  Contra  Costa  Co.,  Cal. — 
Directors  of  San  Pablo  Sanitary  Dis- 
trict, Frilz  Carlfield,  secy.,  declare 
inten.  (II)  to  const.  6-ln.  vlt.  sewers 
in  Glenn,  Park,  Shasta,  Casino  Aves., 
etc.,  brick  and  cone,  manholes;  lamp- 
holes;  wye  branches,  etc.  1911  Act.  Pro- 
tests  May  26. 


SANTA  CRUZ.  Santa  Cruz  Co.,  Cal.  — 
Council,  S.  A.  Evans,  clerk,  declare  in- 
tention (344)  to  imp.  portions  of  Bay 
St.,  involv.  grade;  pave  with  cone). 
with  earth  shoulders;  6-in.  vit.  clay 
pipe  sewer  with  wyes;  br.  manholes; 
12-in.  cone,  storm  water  drain  and 
comb,  catchbasln.  1911  Act.  Protests 
May  21.  H.  E.  Godegast,  city  engineer. 


SAN  DIEGO,  Cal. — Griffith  Co.,  25  14th 
St.,  awarded  cont.  by  city  at  $37,291.98 
to  pave  I  and  J  Sts.,  bet.  16th  and  25th 
Sts.,  involv.  242,211  sq.  ft.  lV4-in.  asph. 
concr.  pave,  on  2^2-in,  bitum.  base;  12,- 
000  sq.   ft.   4-in.  concr.   pave.,   curb,   etc. 


SALINAS,  Monterey  Co.,  Cal. — Coun- 
cil, M.  R.  Keef,  clerk,  declares  inten. 
(39)  to  imp.  Pajaro  St.,  bet.  Harvest 
and  Maple  Sts.,  involv.  grade;  const, 
hyd.  cone,  curbs;  pave  with  5-in.  hyd. 
cone.  1911  Act  and  Bond  Act  1915. 
Protests  May  25.  Howard  F.  Cozzens, 
city  engineer. 


WATSONVILLE,  Santa  Cruz  Co.,  Cal. 
— June  1  is  date  set  to  vote  bonds  of 
$186,000  to  finance  sewer  construction. 
H.  B.   Kitchen,   city  engineer. 


OROVILLE,  Butte  Co.,  Cal. — M.  J.  Be- 
vanda,  Stockton,  at  $11,752  awarded 
cont.  by  supervisors  to  resurface  \Vy- 
andotte-Mt.  Ida  Rd.,  connecting  Bangor 
cut-off  with  Miner's  Ranch  road  to 
Quincy.  Other  bids:  J.  A.  Huntington, 
$12,430;  T.  H.  &  M.  C.  Polk,  $16,385. 

ALHAMBRA,  Cal. — Campbell  Constr. 
Co.,  350  Merrick  St.,  Los  Angeles, 
awarded  cont.  by  city  at  $130,082.90  for 
vit.   sewers  in   Sewer  Dist.  No.   12. 


BERKELEY.  Alameda  Co.,  Cal.— City 
votes  bonds  of  $140,000  to  finance  con- 
struction of  storm  sewers.  E.  M.  Hann, 
city  clerk. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Larson  Bros.,  at  $22,122  awarded  cont. 
by  supervisors  for  1  mile  cone,  pave- 
ment south  of  Pittsburg.  Other  bids: 
Bishop  &  Brooks,  22,887;  A.  W.  Gorrill, 
$23,110;  A.  J.  Greer,  $25,310;  G.  W.  Gush- 
ing, $23,877;  Hutchinson  Co.,  $26,849. 

Hutchinson  Co.,  Hutchinson  Bldg., 
Oakland,  at  $13,598  awarded  cont.  for  1 
mi.  oil  macadam  pavement  in  Marsh 
Creek  section.  Bishop  &  Brooks  bid 
$14,309. 


LOS  ANGLES,  Cal. — L.  J.  Turner,  205 
E  1st  St.,  at  $26,758  awarded  cont.  by 
supervisors  to  imp.  Ford  St.,  between 
Eugene  St.  and  Chicago  Ave.,  .43  mi., 
Co.  Imp.  No.  150,  involv.  9S90  sq.  yds. 
6-in.  cone,  pave  with  4-in.  sub-base, 
etc. 

Sorensen  &  McNeal  1231  S  Walbridge 
St.,  awarded  cont.  at  $55,965  to  imp. 
San  Pedro  St.,  bet.  Manchester  Ave. 
and  96th  St.,  .74  mi.,  Co.  Imp.  No.  173, 
involv.  23,941   sq.  yds.  cone,  pave.,  sew- 

Sorensen'&  McNeal.  1231  "Walbridge 
Ave.,  awarded  cont.  at  $46,645  to  imp. 
Wilshiro  Blvd.  and  portions  of  6th  and 
other  sts.  in  Hancock  Park. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Until  May  IS,  8  p.  m.,  bids  will  be  rec. 
ny  J.  J.  Lynch,  city  clerk,  to  improve 
St.  James  St.,  bet.  17th  and  19th  Sts., 
invOiV.  grade  and  pave  with  IVS-in. 
Durlte  asph.  cone,  surface  on  3-in.  Du- 
rite  asph.  cone,  base:  hyd.  cem.  cone, 
curbs,  gutters  and  walks;  1  hyd.  cem. 
c'jnc.  storm  water  inlet;  8-in.  vit.  pipe 
drains.  1911  Act  &  Bond  Act  1915.  Cert, 
check  10%  payable  to  city  req.  Plans 
un  file  in  office  of  clerk.  Wm.  Popp, 
city  engineer. 


FAIRFIELD.  Solano  Co.,  Cal. — Coun- 
ty Surveyor  F.  A.  Steiger  preparing 
estimates  of  cost  for  roads  in  proposed 
Road  District  Improvement  Vaeaville 
.N'o.  5.  Spec,  being  completed  for  pro- 
posed  Winters    road. 


OAKLAND,  Cal.  —  Council,  E.  K. 
Sturgis,  clerk,  declares  inten.  to  sewer 
portions  of  Fruitvale  Ave.,  Lyman. 
Hanley.  Casterline.  Tiffin  and  Clemens 
roads.  Harding  Place,  etc.,  including 
manholes,  drop  connections,  lampholes 
and  wye  branches.  1911  Act.  Protests 
May  28.  W.   W.  Harmon,  city  eng. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Until  May  IS,  8  p.  m.,  bids  will  be  rec. 
b.v  J.  J.  Lynch,  city  clerk,  to  improve 
Minor  Ave.,  bet.  Auzerais  and  Brown 
Ave,  involv.  grade;  1',4-in.  Durite  asph. 
none,  surface  on  3-in.  Durite  asph.  cone 
base;  hyd.  cem.  cone,  curbs,  driveways, 
cone,  storm  water  inlet:  S-in.  vit.  pipe 
drains.  1911  Act  &  Bond  Act  1915.  Cert 
check  10^'i  payable  to  city  req.  Plans 
on  file  in  office  of  clerk.  Wm.  Popp, 
city    engineer. 


SANTA  ROSA,  Sonoma  Co.,  Cal.— 
Council,  C.  B.  Reid,  clerk,  declares  in- 
ten. (831)  to  imp.  D  St.,  bet.  3rd  and 
4th  Sts.,  involv.  grading;reconst.  ex- 
isting waterbound  macadam  surface  to 
form  4-in.  waterbound  macadam  found- 
dation;  3-in.  Willitc  process  asph.  cone, 
pavement  laid  in  1-course;  1911  Act 
and  Bond  Act  1915.  Protests  June  2. 
Ben.  Green,  City  Engineer. 

SAN  RAFAEL,  Marin  Co.,  Cal. — Su- 
pervisors, Rob.  E.  Graham,  clerk,  de- 
clare inten.  (No.  13)  Rd.  Dist.  Imp.  No. 
13,  involv.  imp.  of  Scenic  Rd.  from  Ma- 
drona  Rd.  to  pt.  10-ft.  s.  of  subdivid- 
ing line  bet.  Lots  4  and  5  Block  P, 
Fairfax  Manor  Park,  and  Bay  Road 
for  its  entire  length  , involv.  grading; 
pave  with  5-in.  hyd.  cone,  18-in.  corru. 
iron  culvert  with  cone,  inlet  and  out- 
lets. Rd.  Dist.  Imp,  Act  1907.  Protests 
June  2.  J.  C.  Oglesby,  engineer,  Cheda 
Bldg.,   San   Rafael. 


REDWOOD  CITY.  San  Mateo  Co.,  Cal 
— Until  June  1,  10  a.  m.,  bids  will  be 
ree.  bj  El!sifc=t};  M.  Kneese,  county 
clerk,  to  grade  proposed  highway  from 
Burlingame  to  Skyline  Blvd.  Cert.  chk. 
10%  payable  to  county  req.  Plans  on 
file  at  office  of  clerk.  Geo.  A.  Kneese, 
county   surveyor. 


OAKLAND,  Cal — Council,  E.  K.  Stur- 
gis, clerk,  declares  inten.  to  sewer  por- 
tions of  Olive  St.,  including  lamphole 
and  wye  branches.  1911  Act.  Protests 
May   28.   W.   W.   Harmon,   city   engineer. 


MARE  ISLAND,  Cal.— See  "Govern- 
ment Work  and  Supplies,"  bids  reject- 
ed for  Mare  Island  causeway  paving. 
To  ask  new  bids. 


HAMPTON 

ELECTRIC  AND  JIFG.  CO. 
ELEXITRICAL  ENGINEERS  AND  CONTRACTORS 
525  HOWARD  STREET,  SAN  FRANCISCO 

MOTORS 

New  and   Used,  Bought,  Sold,  Exchanged,  Rented  and  Repaired 

Industrial  Light  and  Power  Installation 

Telephone  SUTTER  3266 


LOS  ANGELES,  Cal.— Ingalls  and 
Marks,  39th  and  Western,  awarded 
cont.  by  bd.  pub.  wks.  at  $105,789.28 
lor  approx.  428,570  sq.  ft.  cone,  pave., 
curb,  walk,  $23,000  sewer  compl.,  etc., 
in  Sycamore  Ave.,  bet.  3rd  St.  and  Wll- 
snire    Blvd. 


KERN  COITNTY,  Cal— Following  bids 
rec.  by  State  Highway  Commission 
May  11,  to  widen  with  Port.  cem.  cone, 
or  asph.  shoulders  and  surface  with 
asph.  cone.  8.2-mi.  in  Kern  county  bet. 
Beardsley  Canal  and  Lerdo,  involving 
6000  cu.  yds.  rdwy.  embankment  with- 
out Classification;  50  cu.  yds.  structure 
excavation  without  classification;  4730 
cu.  yds.  class  "A"  cem.  cone,  (shoul- 
ders and  repairs  to  existing  pavement) 
14,U00  tons  asph.  cone,  surface;  60  cu. 
yds.  "A"  cem.  cone,  (structures);  4000 
lbs.  bar  reinf.  steel  in  place  struc- 
tures; 16  lin.  ft.  12-in.,  24  lin.  ft.  18-in., 
and  12  lin.  ft.  24-in.  corru.  metal  pipe; 
100  cu.  yds.  removing  cone,  in  existing 
pavement.  Alternative  items:  24,300 
tons  asph.  cone,  (surface  and  shoul- 
ders); 100  cu.  yds.  class  "A"  cem.  cone. 
(repairs  to  existing  pavement): 
Alt  1,  Portland  cement  concrete  sur- 
face and  shoulders;  alt.  2,  asphalt  con- 
crete surface  and  shoulders 
Union    Paving      Co.,      Call      Bldg.,      San 

Francisco,   (1)   $144,577,   (2)  $138,231 
Federal  Paving  Co.,  San  Francisco,   (1) 

$149,593;    (2)    $137,698. 
Geo.    R.   Curtis,   Los   Angeles,    (1)    $154.- 

758;    (2)    $152,308. 
Kaiser   Paving  Co..   Oakland,    (1)    $158.- 

503;    (2)    $147,108. 
H.  H.   Peterson,  San  Diego,   (1)  $158,801 

(2)  $162,240. 
Southern    Paving   Co.,   Los  Angeles,    (1) 

$161,367,    (2)    $140,149. 
\  alley   Paving  &  Construction  Co.,  Vi- 

salia.    (1)    $165,704;    (2)    $147,393. 
\\  arren  Constr.  Co.,  Oakland,   (1)   $171.- 

367;    (2)    $156,667. 
Christensen       Construction       Co.,     San 

Francisco,    (1)    $173,594;    (2)    $168,- 

Oakland   Paving  Co.,  Oakland,  (1)   S — ; 

(2)    $163,271. 

Blanchard  Co.,  San  Francisco,  (1)   S — : 

Ci)  $163,21L 
Engineer's    estimate,    $157,696. 

EL  DORADO  COUNTY,  Cal. — Fol- 
lowing bids  reo.  May  11  by  State  High- 
way Commission  to  grade  and  surface 
portions  with  crushed  gravel  or  stone, 
5.s-mi.,  in  El  Dorado  county,  between 
Camino  and  2-mi.  east  of  Sportsman's 
Hall,  involv.  35,000  cu.  yds.  rdwy.  ex- 
cavation without  classification;  70,000 
sta.  yds.  overhaul;  450  cu.  yds  struc- 
ture excavation  without  classification; 
o2oO  tons  crushed  gravel  or  stone  sur- 
face; l;i,750  ton  miles  haul  crushed 
gravel  or  stone;  95  cu.  yds.  class  A  cem 
cone,  (structures);  7100  lbs.  bar  rein- 
forcing steel  in  place  (structures);  156 
lin.  ft.  12-in.,  1394  lin.  ft.  18-in.  and 
36  lin,  ft.  24-ln.  corrugated  metal  pipe; 
112  monuments.  (Comm.  will  furnish 
corru.   metal   pipe): 

Irey   &    Holden,    Lodi    $42,671 

Bishop    &    Brooks,    Sacramento..    47,816 

D.   MacDonald,  Sacramento 50,214 

Ariss-Knap    Co..    Oakland    $55  075 

Geo.    J.    O'Herson,    Willows 55,517 

Galbraith    &    Janes,    Napa 59,864 

Isbell  Construction  Co.,  Fresno  62[267 
Christenson  Constr.  Co.,  S.  F. .  .  70,377 
Engineer's    estimate     53,219 

BERKELEY,  Alameda  Co.,  Cal.  — 
Hutchinson  Co.,  Hutchinson  Bldg,  Oak- 
land, awarded  cont.  by  council  to  Imp. 
Colusa  Ave.,  from  Hopkins  St.  north 
involv.  grading;  cone,  curb  and  gut- 
ter; cone,  walks  and  culverts;  pave 
with  6-ln.  oil  macadam. 

INGLEW'OOD,  Cal. — Until  8  P.  M 
May  25,  bids  will  be  rec.  to  imp.  High 
St.,  bet.  68th  St.  and  Redondo  Blvd  • 
1^4-in.  Willite  pave,  on  2%-in.  asph. 
concr.  base,  curbs,  walks.  1911  act 
Otto  H.  Duelke,  city  clerk.  Arthur  W 
Cory,  city  engineer. 

SOUTH  SAN  FRANCISCO,  San  Mateo 
Co.,  Calif.  —  City  trustees,  Daniel  Mc- 
Sweeney,  city  clerk,  declares  inten. 
(54)  to  imp.  various  alleys  involving 
grading  and  paving  with  5-in.  cone, 
and  portions  of  Acacia  Ave.,  involving 
grading  and  pave  with  4-in.  asph.  cono 
base  with  1^-in.  asph.  cone,  surface; 
comb.  cone,  curbs  and  gutters.  1911 
Act  &  Bond  Act  1915.  Protests  June 
1.   Geo.   A,   Kneese,   city   eng. 
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SA.N  1;AKAEL,,  Marin  Co.,  Cal. — Tax- 
liuyurs  propose  ^1,;!5U,0UU  bond  issue 
to  finance  construction  of  system  of 
county  roads.  J.  C.  Oglesby,  Cheda 
lildg.,  San  liafael,  county  engineer,  in 
prelim. nary  report  proposes  to  expend 
the  funds  as  follows:  concrete  rd.  from 
White's  Hell  to  Ft.  Keyes  Station  and 
macadamized  rd.  to  Valley  Ford,  coun- 
ty line,  38  miles,  $750,000;  Toraales  to 
a  wo  Keck,  a  miles,  $20,000;  Novato 
through  Hicks  valley  and  thence  new 
rd.  to  Wilson  Hill,  $40,000;  4  miles 
through  Black  Canyon,  Nicasio  dis- 
trict, $30,000;  Manzinita  to  Olema  and 
Inverness  via  Stinson  Beach,  $500,000; 
Tiburon  City  around  California  City 
to  Santa  Clementia,  $40,000;  Fairfax 
to  summit  of  Kidgecrest,  $80,000;  Alto 
Station  to  San  Rafael  via  Greenbrae, 
$30,000;  Inverness  to  Ft.  Reyes  light- 
house, $60,000;  incidental  expense  for 
engineers,    etc.,    $85,000    . 


LOS  AXGELES,  Cal — Supervisors  de- 
claie  inten  to  sewer  Moneta  Ave.,  bet. 
93rd  and  I'oith  Sts.  and  i)6th,  OTth  and 
luOth  Sts.,  1.5  mi.,  under  Co.  imp.  No. 
250.  Est.  contr.  price,  $21,703.00.  Approx 
ouan.  are;  5522  ft.  8-in.,  2318  ft.  10-in. 
vit.  main  line  sewer,  25  ft.  12-in.  vit. 
trunk  line,  125  ft.  8-in.  vit.  laterals, 
2S40  ft.  6-in.  vit.  hse.  sewers,  1  flush- 
ing m.  h.,  3  f.  t.  equip,  with  Burns 
auto  No.  2,  7  m.  h.,  5  drop  m.  h.,  6 
jct.  cham.,  216  ft.   chimney  pipe. 

Inten.  declared  for  sewer  in  Hamp- 
ton Ave.,  bet.  Genesee  Ave.  and  Gard- 
ner St.  and  portions  of  other  sts.,  Co. 
Imp.  No.  35a.  Total  length  of  sewer, 
7.88  mi.  Est.  cont.  price,  $116,782. 
Hearing  May  25.  Approx.  quan.:  35,840 
ft.  S-in.,  366«  ft.  10-in.,  1820  ft.  12-in., 
290  ft.  15-in.  vit.  main  sewer,  25  ft. 
iO-in.  laterals,  20,000  ft.  6-in.  vit.  hse. 
conn.,  87  m.  h.,  1  double  drop  m.  h.,  9 
drop  ra.  h.,  18  jct.  cham.,  1  flush  m.  b., 
34  f.  t.  equipped  with  Burns  No.  2 
auto   flusher. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — 
Council,  C.  B.  Reid,  clerk,  declares  in- 
tention (828)  to  imp.  Spring  St.,  bet. 
4th  and  16th  Sts.,  involv.  grading;  re- 
construct existing  waterbound  ma- 
cadam foundation;  3-in.  Willite  pro- 
cess asph.  cone,  pavement  laid  in  1- 
course;  hyd.  cone  curb  and  gutter.  1911 
Act  and  Bond  Act  1915.  Protests  June 
2.   Ben  Green,  city  engineer. 


MONTEREY  COUNTY,  Cal. — As  pre- 
viously reported,  bids  will  be  rec.  by 
State  Highway  Commission  May  25,  to 
widen  with  waterbound  macadam 
shoulders,  23.1-mi.  in  Monterey  county 
bet.  1-mi.  north  of  Bradley  and  San 
liucas.  Project  involves:  Proposal  "A" 
bet.  one  mile  n  of  Bradley  and  San 
Ardo,  12.4  miles  in  length;  (item  1) 
12,800  tons  broken  stone  (waterbound 
macadam  shoulders),  time  for  comple- 
tion SO  days.  Proposal  "B"  betw.  San 
Ardo  and  San  Lucas,  11  ml.  in  length; 
(Item  2)  11,700  tons  broken  stone 
(waterbound  macadam  shoulders)  time 
for  completion  75  days.  Proposal  "C" 
bet.  one  mile  n.  of  Bradley  and  San 
Lucas,  23.1  mi.  in  length;  (item  3) 
24,500  tons  broken  stone  (waterbound 
macadam  shoulders),  time  for  comple- 
tion 125  days.  Bidders  may  submit  sep- 
arate nroposals  for  either  portion  or 
both,  as  indicated  In  proposals  "A" 
and  "B".  Bidders  may  also  submit  pro- 
posals combining  the  two  sections  in 
a  single  contract,  as  indicated  in  pro- 
posal "C",  the  prices  being  conditioned 
upon  the  award  of  the  entire  work  to 
one  bidder. 


SONOMA  COUNTY,  Cal.— Until  June 
8,  2  p.  m.,  bids  will  be  rec.  by  State 
Highway  Commission,  Forum  Bldg., 
Sacramento,  for  8.8-ini.  of  highway  in 
Sonoma  county,  bet.  Healdsburg  and 
Mark  West  Creek  and  near  Santa  Rosa 
7.6-mi.  to  be  paved  with  Port.  cem. 
cone,  and  1.2-mi.  to  be  surfaced  with 
crushed  gravel  or  stone.  See  call  far 
bids  under  official  propo.«Mil  section  in 
this  issue. 

PLACER  COUNTY,  Cal.— Until  June 
8,  2  p.  m.,  bids  will  be  rec.  by  State 
Highway  Commission,  Forum  Eldg., 
Sacramento,  to  surface  with  crushed 
gravel  or  stone,  11.6-mi.  in  Placer 
county,  bet.  Tahoe  City  and  Nevada 
State  Line.  See  call  foi*  bids  under  of- 
ficial  proposal  section  in  this  issue. 


MERCED,  Merced  Co.,  Cal.  —  City 
trustees,  W.  W.  Cornell,  clerk,  de- 
clares inten.  (412)  to  imp.  Q  St.,  bet. 
10th  and  22nd  St.,  44-ft.  wide,  involving 
grade  and  pave  with  5-in.  hyd.  cone, 
comb,  gutters  and  curbs  and  alley  in 
Block  141  involv.  grading;  pave  with 
4-in.  hyd.  cem.  cone.  20-ft.  wide  and 
23id  St.,  bet.  N  and  P  Sts.,  44-tt.  wide, 
involv.  grade  and  pave  with  5-in.  hyd. 
cem.  cone.  comb,  curbs  and  gutters; 
corru.  iron  culverts.  1911  Act  and  Bond 
Act  1915.   Protests  May  25. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
City  Eng.  W.  B.  Hogan  preparing  spec, 
to  pave  Pacific  Ave.,  (formerly  known 
as  Madison  St.)  from  Harding  Way  to 
city  limits;  will  be  paved  from  curb 
to  curb,  apprcx.  1  mi.  in  length. 


LOS  AXGELEti,  Cal. — R,  A.  Wattson 
1029  ilcCadden  PI.,  sub.  low  bid  to  bd. 
pub.  wks.  for  item  (a)  brick  concrete 
sewer  pipe  type  1,  of  Sec.  23,  North 
Outfall  Sewer,  at  $42,200.  M.  Simuno- 
vich,  3305  W  66th  St.,  Hyde  Park,  was 
low  on  item  (b)  of  type  1,  at  $47,200. 
Under  type  2.  R.  A.  Wattson  was  low 
on  item  (a)  at  $42,200,  and  M.  Simuno- 
vich,  on  item  (b)  at  $47,200.  Under 
type  .1,  Thos.  Haverty  Co.,  8th  and 
Maple,  was  low  on  items  (a)  and  (b) 
at  $105,500  and  $92,800  respectively. 
Sec.  23  will  extend  betw.  intersection 
ot  23rd  St.  with  Trinity  St.  and  inter- 
section of  Miles  St.  with  Trinity  St. 
Approx.  length  will  be  6718  lin.  ft.,  as 
follows:  type  1,  semi-elliptical  brick- 
concr.,  (a)  3238  ft.  6  ft.,  and  (b)  3480 
ft.  5-ft.  3-in..  type  2,  semi-elloptical 
cone,  (a)  3238  ft.  6-ft.  and  (b)  3480  ft. 
5-ft.  3-in.  (city  to  furnish  all  materials 
on  types  1  and  2);  type  3,  pre-cast 
cone,  pipe,  (a)  3238  ft.  6-tt.  6-in.,  (b) 
34S0  ft.  5-ft.  9-in.  (contractor  to  fur- 
nish  all   materials. 


HUNTINGTON  PARK,  Cal.  —  B.  R. 
Ford,  407  W  17th  St.,  Santa  Ana, 
awarded  cont.  by  city  at  $19,731.98  for 
approx.  107,239  sq.  ft.  (18.4c  ft.)  for 
impr.  portions  of  California  Ave. 


OROVILLE,  Butte  Co.,  Cal, — Until 
June  2,  1:35  p.  m.,  bids  will  be  rec.  by 
C.  F.  Belding,  county  clerk,  to  imp. 
Houston  Ave.,  a  county  road  in  Howe's 
Addition  to  Oroville.  Cert,  check  10% 
req.  with  bid.  Plans  obtainable  from  (io. 
Rd.   Eng.  Harry  H.  Hume. 


SAN  DIEGO,  Cal— Until  10:30  a.  ra.. 
May  25th,  bids  will  be  rec.  to  imp. 
Couts  St.,  and  other  sts.,  involv.  97,- 
354.3  sq.  ft.  paving  with  l^^-in.  asph. 
oonc.  wearing  surf,  on  2H-in.  bitum. 
base,  675.4  cu.  yds.  excav.,  913.1  cu. 
yds.  embank.,  3S21  lin.  ft.  cem.  cone, 
curb,  18,744.8  sq.  ft.  cem.  cone,  side- 
walk; 17  6-in.  cem.  cone,  sewer  lat- 
erals, 11  4-in.  cone,  sewer  laterals.  F. 
A.  Rhodes,  city  engr.  A.  H.  Wright, 
city  clerk. 


ALAMEDA.  Alameda  Co.,  Cal.— Un- 
til June  2,  8  p.  m.,  bids  will  be  rec.  by 
W.  E.  Varcoe,  city  clerk,  (77)  to  imp. 
Santa  Clara  Ave.,  bet.  3rd  and  Pacific 
Ave;  Haight  Ave.,  bet.  3rd  and  Pacific 
Ave.  and  Lincoln  Ave.,  bet.  3rd  and 
Main  Sts.;  grading;  cone,  curbs,  gut- 
ters and  walks;  corru.  iron  culverts; 
6-in.  oil  macad  pave.  1911  Act.  Cert  chk 
10%  payable  to  city  req.  Plans  on  file 
in  office  of  clerk.  Burnett  Hamilton, 
city   engineer. 


POMONA,  Cal.— Fleming  Const.  Co., 
105  N  Park  Ave.,  Pomona,  sub.  low  bid 
to  city  at  $18,000  to  imp.  Palomares 
St.,  bet.  5th  and  Holt  Aves.,  involving 
113,537  sq.  ft.  6-in.  cone.  pave,  and 
2247.5    ft.    curb. 

Fleming  Constr.  Co.,  at  $20,500  to 
pave  strip  36  ft.  wide  on  W  Holt  Ave. 
bet.   Hamilton   Blvd.   and   w  city  limits. 


VALLEJO,  Solano  Co.,  Cal. — City  Eng. 
T.  D.  Kilkenny  preparing  spec,  to  pave 
east    end    of    Ohio    St.    and    portion    of 

Louisiana  street. 


PETALUMA,  Sonoma  Co.,  Cal. — City 
rejects  bond  proposal  for  $200,000  to 
finance  sewer  construction. 


BIDS   OPENESD 

LOS  ANGELES,  Cal. — Sorensen  and 
McNeal,  1231  Walbrldge  Ave.,  sub.  low 
bid  to  county  at  $46,645  to  Imp.  WU- 
shire  Blvd.  and  portions  of  6th  and 
other  sts.,   in  Hancock  Park. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Council,  J.  J.  Lynch,  clerk,  declares 
inten.  to  imp.  Empire  St.,  bet.  17th  and 
19th  Sts.,  Involv.  grade;  pave  with 
IV^-in.  Durite  asph.  cone,  surface  on 
3-in.  Durite  asph.  cone.  base;  hyd. 
cone,  curb,  gutter,  storm  water  inlet; 
8-in.  vit.  pipe  drains.  1911  Act  and 
Bond  Act  1915.  Protests  May  18.  Wm, 
Popp,  city  engineer. 


SA.X  RAFAEL,  Marin  Co.,  Cal. — City 
council  orders  spec,  prepared  to  imp. 
under  10  yr.  bond  act:  Third  St.  from 
C  to  Mary;  Second  St.  from  E  to  Lin- 
coln Ave.;  First  St.  from  E  to  D  St.; 
end  of  West  end  Ave.  from  E  to  B  St. 
along  First;  Fifth  Ave.  from  Scenic 
Ave.  to  J  St.;  Myrtle  St.  from  Glen 
Park  to  Lincoln  Ave.;  C  St.  from  Third 
St.  to  Wolfe  Ave.;  Second  St.  from  S 
to  Lincoln   Ave. 


REDWOOD  CITY,  San  Mateo  Co., 
Cal. — Supervisors  reject  bid  of  A.  J. 
Grier  to  repair  Half  Moon  Bay-Tunl- 
tas  Rd.  and  work  will  be  done  by  day 
labor  under  supervision  of  Geo.  A. 
Kneese,  county  surveyor.  Est.  cost, 
$12,000. 


COMPTON,  Cal. — B.  R.  Ford,  407  W- 
17th  St.,  Santa  Ana,  sub.  low  bid  to 
city  at  $16,061  to  imp.  west  roadway  of 
Wilmington  St.,  involv.  478  ft.  curb., 
60c  ft.;  2200  sq.  ft.  walk,  15c  ft.;  60,570 
sq.  ft.  grade,  iy2C  ft.;  60,570  sq.  ft.  5-ln. 
concr.  pave.,  13.7c  ft.;  101  ft.  10-in. 
cem.  sewer,  Ic  ft.;  2293  ft.  8-in.  cem. 
sewer,  85e  ft.;  550  ft.  6-in.  hse.  sewers, 
80c  ft.;  6  jct.  cham.  and  1  drop  m.  h., 
$72.75  ea.;  2  f.  t.,  $125  ea.;  reconstr.  f. 
t.,  $50;  2315  ft.  4-in.  C.  I.  pipe,  $1.15  ft.; 
360  ft.  1-in.  wrt.  iron  water  serv.  conn. 
90c  ft. 

B.  R.  Ford  low  at  $13,094  to  imp. 
Reeve  and  other  Sts.,  involv.  12,240  sq. 
ft.  walk,  13c  ft.;  2540  ft.  curb,  40c  ft.; 
37,330  sq.  ft.  grade,  1.5c  ft.;  37,330  sq. 
ft.  5-ln.  cone,  pave,  13. 7e  ft.;  1259  ft. 
8-in.  cem.  hse.  sewers,  74c  ft.;  800  ft. 
6-in.  hse.  sewers,  72c  ft.;  4  m.  h.  or  j. 
c,  $70  ea.;  one  f.  t.,  $115;  1331  ft.  4-in. 
water  pipe,  $1.15  ft.;  819  ft.  %-in.  wrt. 
iron  serv.,  90c  ft.;  corr.  "iron  culv.  com- 
plete, $635. 


WILLOWS.  Glenn  Co.,  Cal.  —  City 
trustees  petitioned  to  pave  6  blocks  of 
Butte  St.  in  addition  to  4  blocks  in 
Plumas   St.   Action   deferred   until   May 
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OAKLAND,  Cal.  —  Hutchinson  Co., 
Hutchinson  Bldg.,  awarded  cont.  by 
council  to  Imp.  portions  of  Madrone 
and  Pampas  Aves.,  involv.  grading, 
$.05  sq.  ft.;  cone,  curb,  J. 74  lln.  ft.; 
cone,  gutter,  $.26  sq.  ft.;  oil  macadam 
pave,  $.11  sq.  ft.;  cem.  walks,  $.18  sq. 
ft.;  10-in.  pipe  conduit  with  cone, 
covering,  $2  lin.  ft.;  cone,  inlet  with  c. 
.i   grating,   $65   each. 

TAFT,  Kern  Co.,  Cal. — A.  J.  Crocker 
Co.,  58  2nd  St.,  San  Francisco,  submit- 
ted low  bid  to  city  trustees  to  improve 
Kern  St.,  involv.  147,247  sq.  ft.  31^ -in. 
asph.  eonc.  base  with  1%-in.  Warrenite 
Bit.  surface  pavement,  curb,  gutter 
.ind  "w.Hlks.  Bids  were  rejected  and  new 
bids  will  be  opened  probably  May  18. 
I'ians   obtainable   from   city  clerk. 


MONTEREY,  Monterey  Co.,  Cal.  — 
City  council  orders  const,  of  road  bet. 
Monterey  and  Ne'w  Monterey  across 
upper  end  of  the  Presidio:  will  connect 
west  end  of  Franklin  St.  in  Old  Monte- 
rey east  end  of  Taylor  St.  in  •  New 
Monterey.   H.   D.   Severance,   city   eng. 


OAKLAND,  Cal.  —  Council,  E.  K. 
Sturgis  clerk,  declares  inten.  to  imp. 
portions  of  Dowling  Ave.,  bet.  82nd 
and  87th  Aves.,  involv.  grade  and  pave 
curb,  gutter  and  walks.  1911  Act.  Pro- 
tests May   28. 


NEVADA  COUNTY,  Calif.  —  State 
Highway  Commission  completing 
specifications  to  grade  uncompleted 
portions  of  Truckee  river  highway.  The 
work  is  included  in  the  1925  budget 
and  will  be  financed  with  federal  aid. 
R.  M.  Morton,  state  highway  eng. 


May  11,  1925 
SAN  LEANDRO,  Alameda  Co.,  Cal.— 
Plans  have  been  completed  for  storm 
water  sewer  in  E-14th  St.,  bet.  Toler 
Ave.  &  Oakes  Blvd.  Bids  will  be  asked 
in   about   fifteen   days. 


LONG  BEACH,  Cal.— St.  Supt.  Ted 
Bruce  plans  to  surface  Long  Beach 
Blvd.,  Atlantic  and  Cherry  Aves.  with 
disint.  gran.  About  $70,000  has  been 
appropriated  from  city's  municipal  oil 
fund  for  this   work. 


FRESNO.  Fresno  Co..  Cal.— Council, 
T.  S  Foster,  clerk,  declares  intention 
(34-D)  to  imp.  s.w.  1914'  ft.  of  alley  in 
Block  342,  bet.  San  Joaquin  and  Ama- 
dor St.,  involv.  grading:;  3^^ -in.  asph. 
cone,  base  pavement  with  H^-in.  War- 
renite-Bit.  surface.  1911  Act  and  Bond 
Act  1915.  Protests  May  28.  Andrew  M. 
Jensen,  city   engineer. 

FRESNO,  Fresno  Co..  Cal. — Supervis- 
ors have  named  Ccunty  Surveyor  Chris 
P.  Jensen  supt.  of  maintenance  of 
county  highways  and  plan  to  expend 
about  $160,000  yearly  for  repairs,  etc. 
Principal  item  this  year  will  be  re-surf. 
5  mi.  on  the  Riverside  highway,  est. 
to   cost   $40,000. 


INGLEWOOD,  Cal.  —  Until  8  p.  m.. 
May  25,  bids  will  be  rec.  to  imp.  High 
St.,  bet.  68th  St.  and  Redondo  Blvd., 
involv.  approx.  7598  sq.  ft.  IVi-in.  Wil- 
lite  pave,  on  26-in.  asph.  cone,  base, 
12,375  sq.  ft.  grade.  1996  sq.  ft.  cem. 
walk,  and  504  lin.  ft.  cem.  curb.  1911 
act.  Cert,  cheek  or  bond  10%.  Arthur 
W.  Cory,  city  engr.  Otto  H  Duelke, 
city   clerk. 


OAKLAND.  Cal. — Until  12  noon.  May 
21,  bids  will  be  rec.  by  City  Clerk  Eu- 
gene K.  Sturgis,  to  pave  E  14th  St.. 
from  50th  Ave.  to  s.  city  line  and  94th 
St.  from  E  14th  St.  to  A  St.,  involving 
1,049,184  sq.  ft.  grading,  1.014,959  sq.  ft. 
6-in.  cone,  base  with  2-in.  Warrenite 
hit.  wearing  surface.  31.667  ft.  curb, 
34,104  sq.  ft.  cone,  gutter,  12, 70S  ft.  of 
eonc.  culvs.  of  various  sizes,  conduits, 
sewer,  etc.  E<!t.  cost  $550,000  of  which 
Alameda  county  has  appropriated 
$200,000,  Oakland  $100,000  and  balance 
will  be  paid  by  assessment.  W.  W. 
Harmon,  city   engr. 


MERCED,  Merced  Co.,  Cal.— Citv 
trustees,  W.  W.  Cornel!,  clerk,  declares 
inten.  (411)  to  imp.  P  St.,  bet.  16th  and 
20th  Sts..  involv.  grade  and  pave  with 
2\4-in.  asph.  eonc.  base,  Willite  pro- 
J/',?!',-.  "■''*'  IVi-in.  asph.  cone,  surface, 
Willite  process  with  seal  coat;  hvd. 
cem.  cone.  comb,  curbs  and  gutters; 
corru.  iron  culverts.  1911  Act  and  Bond 
Act    1915.      Protests    May    25. 


BURBANK,  Cal. — Until  7:30  p.  m., 
June  2,  bids  will  be  rec.  to  imp.  sts.  in 
Mountain  View  Garden  Tr.,  involving 
eonc.  walks  and  curb,  grade  and  pave 
with  cone.,  and  water  mains,  approx. 
distance  to  be  imp.  7000  ft.  Cert,  check 
or  bond,  10%.  F.  S.  Webster,  city  clerk. 


BERKELEY,  Alameda  Co.,  Calif.  — 
Council,  E.  M.  Hann  clerk  declares  In- 
tention (532)  to  const.  6-ln.  vit.  pipe 
sewer  in  Somerset  Place  with  br.  man- 
hole and  c.i.  cover.  1911  Act  and  Bond 
Act   1915.   Protests  May   26. 


SAN  MATEO,  San  Mateo  Co.,  Cal.  — 
State  Highway  Commission  has  passed 
resolution  requesting  city  of  San  Ma- 
teo to  pave  its  section  of  the  penin- 
sula highway  the  full  width  of  the 
street. 


EUREKA,  Honiboldt  Co.,  Cal.— Un- 
til May  19,  8  p.  m.,  bids  will  be  rec. 
by  A.  Walter  Kildale,  city  clerk, 
to  imp.  Union  St.  from  Harris  St.  to 
pt.  240  ft.  south  of  Andrew  St.  and 
protion  of  Harris  and  Albee  Sts.,  in- 
volving grading:  pav.  with  2V4-in.  asph 
cone,  base  with  li,i-in.  Warrenite-Bit. 
surface;  const.  6-in.  vit.  sanitary  sew- 
er and  house  laterals:  cem.  cone,  sani- 
tary sewer  manholes  with  c.  i.  tops 
and  covers  and  wrought  iron  steps; 
e.i.  and  eonc.  culverts;  cem.  cone, 
curbs.  1911  Act  &  Bond  Act  1915.  Cert, 
cheek  10%  payable  to  city  req.  Plans  on 
file    in    office    of    clerk. 


SAN  FRANCISCO — Until  May  20,  3  p. 
m.  new  bids  will  be  rec.  by  Bd.  Pub. 
Wks.  to  imp.  Orizaba  St.,  bet.  Broad 
and  Randolph  Sts.,  involving  6135  eu. 
yds.  cut,  3750  eu.  yds.  fill,  4697  lin.  ft. 
cone  curb,  6474  sq.  ft.  art  stone  walks, 
36  br,  eatehbasins,  1365  lin.  ft.  10-in. 
culverts,  42  lin.  ft.  12-in.  sewer,  111,760 
sq.  ft.  asph.  cone,  pavement.  A.  E.  Hen- 
nessy,  Sharon  Bldg.,  was  low  bidder 
for  this  work  under  previous  call  at 
$42,825.  Bid  was  rejected.  Plans  ob- 
tainable from  Bureau  of  Engineering, 
Dept.  of  Pub.  Wks.,  3rd  Floor,  City 
Hall. 


PASADENA,  Cal. — Election  will  be 
held  June  30,  to  vote  $840,000  bond 
issue  to  widen  Holly  St.,  bet.  Marengo 
Ave.  and  Broadway  and  Holly  St.,  bet. 
Broadway  and  Fair  Oaks.  (Municipal 
Imp.  Dist  No.  5).  Bessie  Chamberlain, 
city  clerk. 


SAN  GABRIEL,  Cal.  —  Council  de- 
clares inten.  to  widen  Santa  Anita  St., 
bet.  Las  Tunas  Dr.  and  Broadway  to 
50  ft;  also  bet.  Broadway  and  Mission 
Dr.,    to   40   ft.   Ira    H.   Stouffer,   city  elk. 


VENICE,  Cal. — Plans  being  prepared 
by  City  Eng.  H.  D.  Chapman,  to  imp. 
Venire  Blvd.,  bet.  Washington  and  Lin- 
coln Blvds.,  incl.  widening,  paving,  new 
lights:  ,t1so  to  imp.  Rialto  Ave.,  bet. 
Washington  and  Lincoln,  Oakwood 
bet.  Rialto  and  California,  and  Linden 
Ave.,  bet.  Rialto  and  Milwood  Cts 


SAN  JOSE.  Santa  Clara  Co.,  Cal.— 
Council,  J.  J.  Lynch,  clerk,  declares 
inten.  to  imp.  Sherman  St..  bet.  Hum- 
boldt St.  and  south  city  limits  involv. 
grade  and  pave  with  1%-in.  Durite 
asph.  cone,  surface  on  3-in.  Durite 
asph.  cone,  base:  hyd.  cem.  cone,  curb 
gutter  and  walk;  2  hyd.  cem.  eonc! 
storm  water  inlets;  8-in.  vit.  pipe 
drains:  24-in.  storm  water  drain.  1911 
Act.  and  Bond  Act  1915.  Protests  May 
25.      Wm.    Popp,   city   engineer. 


OAKLAND,  Cal.— Until  May  21  12 
noon,  bids  will  rec.  bv  E.  K.  Sturgis' 
City  Clerk,  to  imp.  portions  of  Parker 
Ave.,  involv.  grade  and  pave:  curbSj 
gutters,  walks,  drainage  structures, 
remove  and  construct  sewers  and  man- 
holes. 1911  Act.  Cert,  check  10%  pay- 
able to  city  req.  Plans  on  file  in  of- 
fice of  clerk. 


LOS  ANGELES,  Cal.— Supervisors 
declare  inten.  to  imp.  Holmes  Ave.,  bet. 
Slauson  and  Florence  Aves.,  Co.  Imp. 
No.  171.  .97  mi.,  involv.  2609  eu.  yds 
exeav..  38.228  sq.  yds.  shape,  38,228  sq. 
yds.  H4-in.  National  pave,  top,  37,728 
sq.  yds.  SV^-in.  asph.  eoncr.  base.  51  - 
881  sq.  ft.  6-in.  cem.  gut.,  14,719  sq.  ft 
8-in.  cem.  gut.,  500  sq.  yds.  6-in.  concr 
base.  554  ft.  curb  (6x9xl4-in).  551  sq 
ft.   walk.     Est.  contr.   price,   $106,673.10 


LOS  ANGELES,  Cal. — Sorensen  & 
McNeal,  1231  So.  Wallbridge,  sub.  low 
bid  to  county  at  $55,965  to  imp.  San 
Pedro  St.,  bet.  Manchester  Ave.  and 
96th  St.,  involv.  6276  cu.  yds.  excav. 
35c  yd.,  23,941  sq.  yds.  shape,  5e  yd., 
23.941  sq.  vds.  cone,  pave.,  $1.52  cu. 
yd.;  5326  ft.  curb,  40e  ft.;  13,182  ft. 
gut.,  20e;  653  ft.  10-in.  sewer,  $1.20; 
3252  ft.  S-in.  sewer,  $1;  426  8-in.  sewer 
lat.,  $1;  6148  ft.  6-in.  vit.  hse.  conn., 
95e;  1  std.  fl.  m.  h.,  $95.;  11  junet. 
Cham.,  $100  each. 


MERCED,  Merced  Co.,  Cal. — City 
trustees,  W.  W.  Cornell,  clerk,  declare 
inten.  (408)  to  imp.  V  St.,  bet.  13th  and 
16th  Sts.,  involv.  grade  and  pave  with 
2V4-in.  asph.  cone,  base,  with  1%-in. 
asph.  cone,  surface  with  seal  coat; 
hyd.  cem.  eonc.  comb,  curbs;  corru.  iron 
culverts.  1911  Act  and  Bond  Act  1915. 
Protests   May    25. 


LOS  ANGELES,  Cal. — Wilkie  Wood- 
ard  employed  by  city  council  for  prel. 
survey  for  9.1  mi.  rd.  for  Wilshire 
Blvd.  to  Ventura  Blvd.  along  projected 
line  of  Sepulveda  Blvd.  The  proposed 
work  will  involve  a  2-bore  tunnel  645 
ft.  long  through  the  Santa  Monica  Mts. 
under  the  Mulholland  Dr.  Tunnel  will 
be  42  feet  wid,  28  ft.  high,  and  neces- 
sitate moving  of  704,668  cu.  yds.  earth 
or  stone. 


SAN  JOSE,  Santa  Clara  Co..  Cal. — 
Council,  J.  J.  Lynch,  clerk,  declares 
inten.  to  imp.  Lick  Ave.,  bet.  Willow 
and  Goodyear  Sts.,  involv.  grade  and 
pave  with  1%-in.  Durite  asph.  cone, 
surface  on  3-in.  Durite  asph.  cone, 
base;  hyd.  cem.  cone.  curb,  gutter  and 
walk;  1911  Act  and  Bond  Act  1915. 
Protests  May  25.     Wm.  Popp,  city  Eng. 


MERCED,  Merced  Co.,  Cal. — City 
trustees,  W.  W.  Cornell,  clerk,  declare 
inten.  (405)  to  imp.  15th  St.,  bet.  L  and 
J  Sts.,  involv.  grade  and  pave  with  2% 
in.  asph.  eonc.  surface,  Willite  process 
with  1%-in.  asph.  cone,  surface,  Wil- 
lite process  with  seal  coat:  hyd.  cem. 
cone.  comb,  curbs  and  gutters;  corru. 
iron  culverts.  1911  Act  and  Bond  Act 
1915.      Protests  May    25. 


SA.V  JOSE,  Santa  Clara  Co.,  Cal.  — 
Council,  J.  J.  Lynch,  clerk,  declares 
inten.  to  imp.  Harliss  Ave.,  bet.  Willow 
and  West  Virginia  St.,  and  West  Vir- 
ginia St.,  bet.  Palm  St.  and  Guadalupe 
river,  involv.  grade  and  pave  with 
H4-in.  Warrenite-Bit.  surface  with  3- 
in.  bituminous  cone,  base;  hyd.  cem. 
eonc.  curb  and  gutter;  6-in.  concrete 
walks;  cone,  storm  water  inlets;  8-in. 
vit.  pipe  drains;  1  dr.  manhole;  8-ln. 
hyd.  cone,  storm  sewer  drain.  1911  Act 
&  Bond  Act  1915.  Protests  May  25.  Wm. 
Popp,     city    engineer. 

OAKLAND.  Cal.  —  Until  May  21,  12 
noon,  bids  will  be  rec.  by  B.  K.  Sturgis, 
city  clerk,  to  imp.  E  26th  St.,  betw. 
"3rd  Ave.  and  Inyo  Ave.,  and  from 
Orange  .\ve.  to  25th  Ave.,  involv.  grade 
and  pave:  curbs,  gutters,  walks;  storm 
water  drains,  culverts:  sewer  with 
lampholes  and  wye  branches;  1911  Act. 
Cert,  check  10%  payable  to  city  req. 
Plans    on    file    in    office    of   clerk. 


ARCADIA,  Cal. — Jos.  M.  Shull  &  Co., 
Riverside,  awarded  by  city  to  imp.: 
Fourth  Ave.  bet.  Duarte  Rd.  and  Val- 
enett  St.:  about  15,000  sq.  ft.  oil  mac. 
and  7500  lin.  ft.  curb,  at  $6842.03;  Fair- 
view  Ave.,  bet.  w.  city  limits  and 
Lovell  St.:  about  122,000  sq.  ft.  oil  mac. 
and  10,000  ft.  curb,  at  $13,313.34;  Hunt- 
ington Dr.,  bet.  3rd  and  2nd  Sts.: 
about  40,000  sq.  ft.  oil  mac.  at  $2621.70. 


PLACENTIA,  Cal.— H.  R.  Erdman, 
141  W  Main  St.,  Alhambra,  awarded 
cont.  by  Placentia  Sanitary  Dist.  at 
$26,435.89  to  const,  interior  sewer  sys. 
involv.  7733.75  ft.  6-in.  vit.  sewer,  10,- 
356.7  ft.  S-in.  pipe,  1646  ft.  10-in.  pipe, 
917.15  ft.  12-in.  pipe,  65  cone.  m.  h.,  6 
f.  t.  with  Miller  Potter  syphons,  3  1.  h., 
209  6x4-in.  wyes,  116  8x4-in.  wyes,  1200 
ft.   4-in.   hse.  sewers. 


LOS  ANGELES,  Cal.— Thos.  Haverty 
Co..  Sth  and  Maple,  awarded  cont.  by 
bd.  pub.  wks.  May  12,  at  $31,750  for 
cem.  pipe  sewer  in  EUenwood  Dr.,  bet. 
Ave.  45  and  179  ft.  n.  from  Langdale 
Ave.  (EUenwood  and  Ave.  45  Sewer 
District). 
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InlaioTofCrauirun  Metropolitan  Theatre,  Los  Angela.  Done  entirely  in  Concrete.  IVilliam  Lee  IVoolletl,  Aichitecu 

TRULY  CREATIVE 

AMONG  advanced  achievements  in  concrete  is  the  interior  of  Grauman 
m\.  Metropolitan  Theatre,  Los  Angeles. 

From  lobby  to  proscenium  the  conception  has  been  executed  in  the  same 
basic  material  used  to  insure  structural  soundness  and  economy. 

Especially  worthy  of  note  are  the  rough,  form-marked  walls  with  murals 
painted  on  them,  the  great  open  trusses  and  massive  beams,  the  decorated 
columns  and  the  symbolic  statuary — all  of  concrete. 

The  result  is  a  daring  creation  indicating  possibilities  through  the  medium 
of  concrete  undreamed  of  a  few  short  years  ago.  And  it  may  well  be  that  this 
truly  creative  work  will  serve  as  an  inspiration  for  other  individual  achieve- 
ments destined,  perhaps,  to  herald  a  new  era  in  architecture. 

if        if        * 

Competently  supervised,  modern  workmen  can  produce  concrete  in  any 
form,  texture  or  color  the  architect  may  direct.  If  you  are  interested,  we  shall 
be  most  happy  to  send  further  information.  Simply  address  the  nearest  office 
listed  below. 


PORTLAND  CEMENT  ASSOCIATION 

A  National  Organization  to  Improve  and  Extend  the  Uses  of  Concrete 


COLUMBUS 
BOSIOM  DALLAS 

ATCANTA  CHABtOnr,  N.  C      DENVER 

BIRMINGHAM        CH1C4O0  DBS  MOINES 


DETROIT  LOS  ANOELES 

INDIANAPOLIS  MILWAUKEE 

JACKSONVILLE  MINNEAPOLIS 

KANSAS  CITY  NASHVILLE 


NEW  ORLEANS  PHILADELPHIA 

NEW  YORK  PITTSBURGH  SANPRANCISCO 

OKLAHOMA  CITY  PORTLAND,  OREG.    SEATTLE  VA.MCOUVBR,  B.  C 

PARKERSBURG  SALT  LAKE  CITY  ST.  LOUIS  WASHINGTON,  D. 


Our  Booklets  are  sent  free  in  the   United  States,  Canada  and  Cuba  Only 
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BUILDING  CONTRACTS 


BAN   E*RANCISCO   COUNTY 


$1,000  and  O-rer  Rr*ort«d 


The    tolIowlnE 
contract*  In  this 

No.      Owner 


Is   an    Index    for    the 
liBue. 

Contractor     Amt. 


2Ui3 
2024 
2025 
2U26 
2027 
2028 
2029 
2030 
2031 
2032 
2033 
2034 
2035 
2036 
2037 
2038 
2039 
2040 
2041 
2042 
2043 
2044 
2045 
2046 
2047 
2048 
2049 
2050 
2051 
2052 
2053 
2054 
2055 
2056 
2057 
2058 
2059 
2060 
2061 
2062 
2063 
2064 
2065 


Arnott 

Arnott 

Haggblom 

Stcneson 

Assuciated 

Schick 

Von  Husen 

Stanley 

Pittler 

Hampton 

L,yons 

Murphy 

Nelson 

Nelson 

Zohn 

Steig'er 

Costello 

HoUingbery 

Greenback 

Solomon 

Russi 

Barrett 

Williamson 

Brannagan 

Owen 

Owen 

Owen 

McCarthy 

Feltre 

Ball 

Sunset 

Cornelius 

Nasser 

Hansen 

Lindeman 

Heilmann 

Silverstein 

Gray 

Linden 

Lotey 

Braun 

Cashel 

Trainor 

Colombo 

Verner 

Berchauser 

Hill 

Hansen 

Silverstein 

Pope 

Gallagher 

Gambino 

Riordan 

Wagnon 

Raetz 

Heyward 

Arnott 

Crocker 

Same 

Schwartz 

McCarthy 

Same 

Campbell 

Pacific 

Perry 

Black 

Murphy 

Serinilli 

Heyman 

Brookhart 

Grosman 

Valentine 

Krobitzsch 

Schwartz 

Gazzera 

Buffa 

Uhl 

Johnson 

Jacobs 

Kuegg 

Wagnon 

Gladding 

Steincke 

Fischer 

McCarthy 

McCarthy 

Raymond 

Oklander 

Hemminga 

Hemminga 

Nelson 

I'oulson 


Ornott 

Ornott 

Owner 

Owner 

Owner 

Owner 

Terrill 

Owner 

Anderson 

Reilly 

Lyons 

Milton 

Owner 

Owner 

Owner 

Wilhelra 

Owner 

Hardy 

Owner 

Owner 

Cereghino 

Owner 

Stockholm 

Olson 

Tracy 

Harper 

Camp 

Arnott 

DeMartini 

Coburn 

Herrick 

Lindberg 

Farrar 

Burgess 

Owner 

Owner 

Saari 

Scoblom 

Owner 

Glotfelter 

Owner 

Owner 

Costello 

Faggini 

Owner 

Owner 

Owner 

Owner 

Saari 

Vogt 

Owner 

Owner 

Owner 

Owner 

Owner 

Owner 

Arnott 

Owner 

Same 

Mattson 

Arnott 

Same 

Prout 

Kitchen 

Owner 

Owner 

Owner 

Sartorio 

Owner 

Ash 

Owner 

Schwerdt 

Leibert 

Owner 

Righetti 

Filippo 

Owner 

Owner 

Owner 

Owner 

McLeran 

Wagner 

Dense 

Michel 

Arnott 

Arnott 

Nelson 

Owner 

Owner 

Owner 

Owner 

Olson 


4000 
3000 
3900 
3000 
1500 
8000 
7000 
3000 
1700 
2000 
6000 
6900 
6000 
7000 
4000 
1200 
2500 
2S000 
60000 
12000 


14,; 


90 


15000 

25000 

17555 

1100 

1625 

1950 

3000 

11400 

13000 

23500 

5300 

9000 
9000 
4000 
6000 
4000 
4000 
9000 
6000 
1800 
5000 
3500 
5000 
7500 
3000 

81000 
3800 
2700 
1000 
4000 
3000 
6000 
6000 
8000 
3000 
3500 

15200 
4490 
3421 
3745 
9100 

3000 
5000 
5000 
4000 
5000 
3000 
8000 
7000 
4000 
3500 
8000 
3000 
1000 
1000 
2000 
11000 
175000 
14800 
49264 
1373 
2928 
3448 
3800 
3000 
3000 
4000 
4000 
4000 


2117 
2118 
2119 
2120 
2121 
2122 
2123 
2124 
2125 
2126 
2127 
2128 
2129 
2130 
2131 
2132 
2133 
2134 
2135 
2136 
2137 
2138 
2139 
2140 
2141 
2142 
2143 


Hebert 

Uetz 

Mensor 

Cummings 

Kincanon 

Rousseau 

Parkside 

Streitr 

Blair 

Band 

Russi 

Farnsworth 

Landes 

O'Gara 

Heilman 

Casey 

Cunningham 

Currid 

Lovett 

Alvers 

Murray 

Parnassus 

Smith 

Examiner 

Moskovitz 

Janssen 

Wagnon 

Meyer 

Casey 


Owner 

Johnson 

Kincanon 

Kincanon 

Kincanon 

Owner 

Owner 

Mayer 

Munson 

Wiander 

Cereghino 

Cox 

Hoppe 

Greene 

Owner 

Peterson 

Manning 

Moore 

Arnold 

Hill 

Murray 

Cox 

Owner 

McLeran 

Hoff 

Owner 

McLeran 

Owner 

Peterson 


1500 
42000 
20000 
130000 
125000 
9500 
15000 

150000 
5073 
14890 
15650 
5420 
2425 
3000 
4000 
4000 
6000 
6570 
2500 
8200 
4000 
3000 
5000 
1000 
8000 
800000 
28000 
7200 


DWELLING 

(2023)      E    FOURTEENTH    AVE.    195    N 

Judah.   1-story  and  basement  frame 

dwelling. 
Owner — James  A.  Arnott,  235  Granville 

Way,  San  Francisco. 
Architect — None. 
Contractor  —   Jas.    Arnott    &    Son,   235 

Granville  Way,  S.  P.  \.    ,    $4000 


DWELLING 

(2024)  S  Maynard  225  W  Genesee.  1- 
story  and  basement  frame  dwell- 
ing. 

Owner — James  A.  Arnott,  235  Granville 
Way,  San  Francisco. 

Architect — None. 

Contractor — Jas.  Arnott  &  Son,  235 
Granville   Way,   S.   F.  $3000 


DWELLING 

(2025)  S  E  ROLPH  AND  ATHENS.  1- 
story  and  basement  frame  dwelling 

Owner — Aug.  Haggblom,  962  Edin- 
burgh   St.,    San    Francisco. 

Architect — None.  $3900 


DWELLING 

(2026)  N  ROLPH  125  W  Naples.  2- 
story    and    base,    frame    dwelling. 

Owner — H.    Stoneson,    3835    Mission    St., 

San   F'ranclsco. 
Architect — None.  $3000 

SERVICE    STATION 

(2027)  SW  TWELFTH  &  HOWARD 
Streets.  1-story  steel  service  sta- 
tion. 

Owner   —    Associated   Oil    Co.,    79    New 

Montgomery   St.,   San   Francisco. 
Plans  by  owners.  $1500 


MACHINE   SHOP 

(2028)  SE  STILLMAN  135  W  4th.  1 
story    steel    frame    machine    shop. 

Owner — Herbert   M.   Schlek,    574   Bryant 

St.,   San  Francisco. 
Architect — Structural    Engineering    Co. 

562    Pacific  Bldg.,  S.  F.  $8000 

STORES 

(2029)  SW  TWENTY-FIRST  AVE.  Jk 
Irving  St.    1-story  frame    (5)   stores 

Owner — John  H.  Von  Husen  and  Furry 
and  Phillips,  608  Irving  St.,  S.  F. 

Architect— C.  O.  Clausen,  Hearst  Bldg., 
San    Francisco. 

Contractor  —  George  C.  Terrill,  1277 
4th  Ave.,  S.  F.  $7000 


DWELLING 

(2030)      E  BRUSSELS  100  S  Silliman.   1 

story    and    basement    frame    dwlg 
Owner — John  Stanley,   153   Brussels  St., 

San  Francisco. 
.Architect   &   Contractor — John   Stanley, 

153   Brussels  St.,   S.   F.  $3000 


ALTERATIONS 

(2031)  NO.  1864  LARKIN  STREET. 
Rearrange  apartments  and  install 
plumbing. 

Owner— Miss  L.  Pittler,  133  Kearny  St. 

San   Francisco. 
Architect — None. 
Contractor — J.   M.   Andersen,   1612  Paci 

fie  Ave.,  San  Francisco.  $1700 

ALTERATIONS 

(2032)  NO.  153  FIRST  STREET.  New 
flooring;  repair  roof;  change  front, 
plastering. 

Owner — Hampton  Electric  Co.,  Howard 

Street,   San  Francisco. 
.\rohitect — None. 
Contractor — F.    J.     Reilly,     180     Jessie 

St.,   San   Francisco.  $2000 

FLATS 

(2033)  S  LINCOLN  WAY  107-6  E  Pun- 
ston  Ave.  2-story  and  basement 
frame    (2)    flats. 

Owner— J.  J.  Lyons,   1115  Ellis  St.,  San 

Francisco. 
.\rchitect— J.  J.   Tierney,  1383  Utah  St., 

San   Francisco. 
Contractor — J.   J.   Lyons,   1115   Ellis   St., 

San  Francisco.  $6000 


FLATS 

(2034)       N    CARL    175    E    Stanyan.       2- 
story     and     basement     frame      (2) 


St.,  S.  P. 


Murphy,     180    Carl 
C.    J.    Hladik,    Monadnock 


Architect 

Bldg.,    S. 
Contractor — Milton  Bros.,   298   9th  Ave 

San    Francisco.  $6900 

DWELLING 

(2035)  W  WEST  PORTAL  AVE.  190  S 
15th  Ave.  2-story  and  basement 
frame   dwelling. 

Owner — Fernando  Nelson   &   Sons.  Inc 

2   West   Portal   Ave.,   S.    P. 
Architect — None.  $6000 

(2036)  W  WEST  PORTAL  AVE.  146  S 
15th  Ave.  2-story  and  basement 
frame   dwelling. 

Owner — Fernando  Nelson   &  Sons.   Inc 

2  West  Portal  Ave.,  S.  P. 
Architect — None.  $7000 


DWELLING 

(2037)      SW   NEWHALL  and  Newcomb 

1-story  and   basement  frame   dwlg'. 

Owner — (3has.    Zahn,    1514    Hudson    St., 

$4000 


FOUNDATIONS 

(2038)      SW   EIGHTEENTH   and    Treat 

Ave.        Concrete      foundations      for 

warehouse. 
Owner — Steiger   &   Kerr,   premises. 
Archi  tec  t — None. 
Contractor — A,   H.   Wilhelm,    180   Jessie 

"'      "    "  $1200 


St., 


DWELLING 

(2039)  E  NAPLES  200  S  ROLPH.  1- 
story  and   basement   frame   dwlg 

Owner — William   Costello,    3428    Balboa 

St.,   S.   P. 
Architect — None.  $2500 

DWELLINGS. 

(2040)  W  36TH  AVE.  25  S  Cabrillo  E 
37th  Ave.  25  50  75  S  Cabrillo,  S 
Cabrillu  S2-6  107-6  132-6  W  36th 
Ave.  Seven  1-story  and  basement 
frame    dwellings. 

Owner— M.     V.     Hollingbery,     Jr ,  (on 

bldg.    sites). 

Architect     and     Contractor    —    A  M 

Hardy,    212    Ritch    St.      $4000  eacli 

APARTMENTS. 

(2041)  S  PACIFIC  50  W  Franklin 
Six-story  and  basement  reinforced 
concrete     (24)     apartments. 

Owner— J,    Greenback,    185      Stevenson 


St. 
Architect — None. 


$60,000 
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',:;042)     NE     PINE    AND     Presidlu    Ave. 

Two  story  and  basement  frame   (8) 

apartments. 
Owner — L.    Solomon,    1430    Ellis    St. 
Architect    —    Baumann    and    Jose,    251 

Kearny   St.  $12,000 

STORES. 

(:;043)     NE    GENEVA      AND      London. 

One  story     and    basement    concrete 

(3)    stores. 
Owner — Frank    B.    Russi,    Colma,    Calif. 
Architect— R.    P.    Davis,    144    Templeton 

Ave. 
Contractor   —  Louis   Cereghlno   &   Son, 

180    Jessie    St.  $14,890 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,   May   16,    1926 


DWELLINGS. 

(2044)  E  27TH  AVE  150  175  200  225 
250  S  UUoa.  Five  1-story  and 
basement    frame    dwellings. 

Owner — Barrett  and  Hofmann,  4726 
Cabrillo    St. 

Architect — None.  $3000    each 


DWELLING. 

(2045)  NW  BROADWAY  AND  Divisa- 
dero.  Exterior  plastering;  new 
trim  on   interior  for  dwelling. 

Owner — W.    F.    Williamson. 

Architect — L.   P.   Hobart,   Crocker  Bldg. 

Contractor — Chas.  Stockholm  &  Sons, 
Monadnock  Bldg.  $25,000 


FRAME    BLDG. 

(2046)  INT.  SW  OCEAN  AVE  &  E 
Capitol  Ave  S  1S5-9  E  25  N  129-3 
NW  25-88  Lot  9  Blk  16,  Lakevlew. 
Two-story  frame  building. 
Owner — A.  J.  Brannagan,  900  Valen- 
cia St.,  S.  F. 
Architect — H.  C.   Bauman  &  Edw.  Jose, 

251    Kearny   St.,   S.   F. 
Contractor— C.     Olson,     875     47th     Ave., 

S.   F. 
Filed   May   7,    1925.    Dated    May    6,    1925. 
Wall     and     roof     sheathing      In 

place     M389, 

Brown    coated     4389 

Completed    and    accepted    4389 

Usual    35    days     4388 

TOTAL  COST,  $17,555 
Bond,  $8777.50.  Sureties,  John  John- 
son and  N.  George  Wienholz.  Forfeit, 
none.  Limit,  90  days.  Plans  and 
specifications    filed. 


APART.    BLDG. 

(2047)     E    16TH    AVE    90    S    CALIFOR- 

nia.       Electrical     work    for    frame 

apartment    bldg. 
Owner — Teresa   Owen,    865   Clayton    St., 


S.    F. 


Jose, 


251 


Architect     —    Baumann 

Kearny   St.,   S.  F. 
Contractor — William     Tracy,     1025     Irv 

ing  St.,   S.  F. 
Filed  May   7,   1925.  Dated  Apr.   23,   1925, 

When    Vz    completed    50% 

When    completed    25% 

Usual    35     days     25% 

TOTAL  COST.  $1100 
Bond,  sureties,  forfeit,  none.  Limit, 
60  days.  Plans  and  specifications  not 
filed. 


(2048)  STEAM  HEATING  ON  ABOVE. 

Contractor — A.  Harper,  140  Sth  St.,  S. 
F. 

Filed   May   7,   1925.   Dated  Apr.   23,   1925. 

When     roughed     in     50% 

Completed     and     accepted     25% 

Usual     35     days     25% 

TOTAL    COST,    $1625 

Bond,     sureties,     forfeit,     limit,       none. 

Plans   and    specifications    not    filed. 


TOTAL  COST,  $3000 
Bond  sureties,  none.  Forfeit,  $10  day. 
Limit,  90  days.  Plans  and  specifica- 
tions  filed. 

t-RAME    BLDG.  ^,  , 

(2U51)  N  FILBERT  112-6  E  LAGUNA 
K  25xN  85  All  work  except  shades 
and  light  fixtures,  2-slory  and 
basement  frame  bldg. 
Owner— Frank  Feltre,  39  Grant  Al- 
ley, S.  F. 
Architect — None.  ,         _„    „ 

Contractor — Paul   De   Martini.   2869   Oc- 
tavia    St.,    S.    F.  ^     ,„„^ 

Filed   May    7,    1925.    Dated   May    5,    1925. 

Frame     up     ^''ocn 

Hi  own     coated     2850 

Completed    and   accepted    2850 

Usual     35     days     2850 

TOTAL  COST,  $11,400 
Bond,  sureties,  forfeit,  none.  Limit, 
an  days.  Plans  and  specifications 
filed. 


(2049)    PLUMBING,    ETC.    ON    ABOVE. 

Contractor — J.  Camp  &  Co.,  218  Grove 
St..    S.    F. 

Filed  May   7,   1925.  Dated  Apr.   23,   1925. 

When     roughed     in     60% 

Completed    and   accepted    25% 

Usual     35     days     25% 

TOTAL    COST,    $1950 

Bond,    sureties,    forfeit,      limit,      none. 

Plans    and   specifications    not    filed. 


BUNGALOW. 

(2050)    N    FLOOD   AVE    25    W    Edna    W 

25xN   75    Ptn   Lots   42    43   44    Blk   19, 

Kunnyside.       One     -     story       frame 

bungalow. 

Owner — John    D.    McCarthy,     316    Bush 

St.,    S.    F. 
Architect — None. 
Contractor — James    Arnott    &    Son,    235 

Granville    Way,    S.    F. 
Filed  May   7,    1925.   Dated  Apr.   14,  1925. 

30    days    after    frame    up 25% 

30  days  after  brown  coated...  25% 
30  days  after  comp.  &  accep. ..25% 
35    days    thereafter    25% 


FLATS.  „ 

(2032)  LOT  6  BLK  K  PARK  LANE 
Tr  No.  7  as  follows  E  Clayton 
211-84  N  Ashbury  25x137-28.  Ail 
work  except  finish  hdw.  and  gas 
fixtures  2-story  and  basement 
frame  bldg.  (flats). 
Owner — Glen    A.    &    Mary    A.    Ball.    439 

21st   Ave.,    S.    F. 
Architect — None. 
I'ontraetor — Ira  W.  Coburn,  712  Hearst 

Bldg.,  S.  F. 
Filed   May   7,   1925.   Dated   May   7,   1926. 

Rough    frame    completed    $3250 

Brown     coated     3250 

Completed  and  accepted    3250 

Usual    35    days     3250 

TOTAL  COST.  $13,000 
Bond,  $6500.  Sureties,  Geo.  Sterling 
and  Emil  Sohe.  Forfeit,  limit,  none. 
Plans    and    specifications    filed. 

STEEL     &     IRON     FOR     THEATRE. 

(2053)  NW  IRVING  &  14TH  AVE.,  N 
100  W  127-6  N  75  W  127-6  S  175  E 
255.  Structural  steel  and  iron 
work   for   theatre   bldg. 

Owner — Sunset  Terrace  Co.,  86  Gold- 
en  Gate   Ave. 

Architect  —  Mark  T.  Jorgensen,  110 
Sutter    St.,    S.    F. 

Contractor— IS.     S.     Herrick,     Oakland. 

Filed  May   7,    1925.   Dated  Apr.   27,   1925. 
I'ayments,  on  or  before  10th  day 

of    ea.    month     75% 

Usual    35    days     25% 

TOTAL  COST,    $23,500 

Bond,  sureties,  none.     Forfeit,   $25   day. 

Limit,    85    days.      Plans    and    specifica- 
tions  filed. 


FRAME    BLDG. 

(2054)  W  20TH  -WE.,  200  S  Lawton 
W     120xS     25. 

Owner — Gustavo    and   Wally   Cornelius. 

Architect — E.  A.  Hermann. 

Contractor — Claus  Lindberg,  77  Naylor 
St.,   S.   F. 

Filed   May   7,   1925.   Dated   May   7,   1925. 

Frame    up    and    enclosed     $1325 

Brown     coated     1325 

Completed    and   accepted    1325 

Usual    35     days     1325 

TOTAL    COST,    $5300 

Bond,   sureties,   none.     Forfeit,   $3    day. 

Limit,  75  days.  Plans  and  specifica- 
tions  filed. 


EXCAVATION. 

(2055)  E  POLK  83  N  GREEN  N  100 
E  75  S  S  E  25  N  8  B  25  S  75-7% 
thence  121°  58  ft  SW  47  thence 
148°    38    ft   W    85  3.      Excavation. 

Owner--Wm.    Nasser,    3828    17th    St.,    S. 

P. 
Architect — J.   R.  Miller,  T.  L.   Pflueger. 

Lick    Bldg.,    S.    F. 
Contractor  —  Farrar    &    Carlin,       185 

Stevenson    St..    S.    F. 
Filed   May    7,    1925.    Dated   May    6,    1925. 

Completed    and    accepted    75% 

Usual     35     days     25% 

TOTAL  COST,  80c  cu.  yd. 
Bond,  sureties,  forfeit,  none.  Limit. 
15  days.  Plans  and  specifications  not 
filed. 

FLAT     BLDG. 

(2056)  S  DORLAND  135  W  Guerrero 
W  25  E  25  N  100.  Two-story 
frame  flat  bldg. 

Owner — Isabella  Hanson,  27  Dorland 
Ave.,    S.    F. 

Architect — None. 

Contractor — J.   L.   Burgess. 

Filed   May  7,   1925,   Dated  Mar.   10,   1925. 

Framed    and    roof    on     $2250 

Plastered     2250 


Completed  and  accepted   2260 

Usual     35     days     2260 

TOTAL  COST,  $9000 
Bond,  sureties,  none.  Forfeit,  $8  day. 
Limit.  90  days.  Plans  and  specifica- 
tions   not    filed. 

FLATS 

(2057)     N  MALLORCA  150  W  Alhambra 

Two-story  and  basement  frame  (2) 

flats. 
Owner — H.  O.  Londeman.  619  27th  Ave., 

San  Francisco.  .„„.» 

Architect — None.  $9000 


DWELLING  „„„ 

(2058)  SW  LARKIN  AND  BAY  STS. 
Two-story  and  basement  frame 
dwelling. 

Owner — Louis   Heilmann,   645   Bush   St., 

San   Francisco. 
Architect — Gustave   Stahlberg,  Flatiron 

Bldg.,  San  Francisco.  $4000 

DWELLINGS 

(2059)  W  SOMERSET  100  and  125  N 
Bacon.  Two  one-story  and  base- 
ment   frame    dwellings. 

Owner — L.   Silverstein,   2471   San   Bruno 

Ave.,   San   Francisco. 
Architect — None. 
Contractor — S.     Saari,     200    Felton     St., 

San  Francisco.  $3000  each 


DWELLING. 

(2060)     S   MERCED   200-2%    W   Garcia. 

Two-story    and      basement      frame 

dwelling. 
Owner — Roy    F.     Gray.     Ill     California 

St..    San    Francisco. 
Architect — None. 
Contractor — John   Scoblom,   143   Tiffany 

Ave.,  San  Francisco.  $4000 


DWELLING 

(2061)      E  TWELFTH  AVE   200  N  Mor- 

aga.    One-story    &   basement   frame 

dwelling. 
Owner — John    F.    Linden.    617    Moraga 

St..   San  Francisco. 
Architect — None.  $4000 


FLATS 

(2062)  E  DIAMOND  67  S  Market.  Two 
story  and  basement  frame  (4)  flats 

Owner— Mrs.  G.  Latey,  4219  19th  St.. 
San   Francisco. 

Architect — Paul  De  Martini,  946  Broad- 
way,  San   Francisco. 

Contractor— Ira  Glotfelter,  2448  23rd 
Ave.,  San  Francisco.  $9000 

DWELLING 

(2063)  W  ELEVENTH  AVE  225  and 
250  N  Moraga.  Two  one-story  and 
basement    frame   dwellings. 

Owner — Fred    Braun,    508    Valencia    St., 

San   Francisco. 
Architect — None.  $3000  each 


SHOP 

(2064)      3  CLEMENTINA  225  W  Eighth 

One-storv  frame  plumbing  shop. 
Owner — Wm.   D.   Cashei,   839   35th   Ave., 

San   Francisco. 
Architect— None.  $1800 


FLATS  .^     „ 

(2065)      W    GUERRERO    80    S    17th    St. 

Two-story  and  basement  frame   (2) 

flats. 
Owner  —  John   Trainor,   821   34th  Ave., 

San   Francisco. 
Architect — None. 
Contractor   —   Costello   Bros..    821    34th 

Ave..    San    Francisco.  S5000 


DWELLING 

(2066)      N  JAMESTOWN  250  E  Jennings 

One-story    and      basement      frame 

dwelling. 
Owner — H.     Colombo.    1404    James'own 

Ave.,  San  Francisco. 
Architect — None. 
Contractor — C.  A.  Faggini,   1554  Kevere 

Ave.,   San   Francisco.  $3500 


DWELLING 

(2067)  E  FUNSTON  AVE  340  S  Tar- 
aval.  Two-story  and  basement 
frame  dwelling. 

Owner— J.    H.    Verner,    3251    Army    St., 

San   Francisco. 
Architect — None.  $5000 

ALTERATIONS 

(2068)  NW  GEARY  AND  JONES.     Re- 
model   apartments    on      ground      floor 

for    stores. 

Owner — J.  H.  Berghauser,  105  Mont- 
gomery   St.,    San    Francisco. 

Architect — C.  O.  Clausen,  Hearst  Bldg., 
San    Francisco.  $7500 
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DWELLING 

(2u6a>      E    TENTH    AVE    125   N    Ortega. 

One-story      and      basement      frame 

dwelling. 
Owner— H.   A.    Hill,    276    9th    Ave.,    San 

Francisco. 
Architect — None.  J3C00 


DWELLINGS. 

(2070)  N  CAPISTRANO  310  335  360  385 
410  435  E  San  Jose  Ave.  Si.>i  1- 
story  and  basement  frame  dwell- 
ings. 

Owner — Walter  E.  Hansen,  485  Capis- 
trano    Ave. 

Architect — None.  $3000    each 

DWELLING. 

W    20TH    AVE.,    200    S    LAWTON.    One- 
story    and    basement    frame    dwell- 
ing. 
Owner — Gustave    Cornelius,     516    Lyon 

St. 
-Architect — E.    A.    Hermann,    89    Broad- 
way. 
Contractor — C.    Lindberg,    1    Naylor   St. 
$5300 
NOTE:       Recorded     contract     report- 
ed   May    8,    1925.      No.    2054. 

FRAME    BUILDING. 

12071)    SW    SOMERSET    125    NW    Bacon 
NW  25  SW   120  Ptn  Blk  30,  Univer- 
sity Mound.      1^^ -story  frame   bldg. 
Owner — Louis     Silverstein,       2471       San 

Bruno  Ave.,  S.  F. 
Plans  by  Contractor. 
Contractor — Samuel    Saari,    200    Felton 

St.,    s.    F. 
Filed    May    9,    1925.   Dated   May   8,    1925. 

Frame     up     $950 

Brown     coated     950 

Completed    and   accepted    950 

Usual    35    days    950 

..TOTAL  COST,  $3800 
Bond,  sureties,  none.  Forfeit,  $10 
day.  Limit,  90  days.  Plans  and 
specifications   filed. 

BUILDING. 

(2072)    NW    EMBARCADERO    and    Ho- 
ward   and    extending    through      to 
Stewart     45-10x137-6.         Two-Story 
building. 
Owner — Pope  &  Talbot  Land  Co.,   Kohl 

Bldg.,    S.   F. 
Architect — .1.  E.  Krafft  &  Sons,  Phelan 

Bldg.,    S.    P. 
Contractor — Vogt    &     Davidson,       Inc., 

185    Stevenson    St.,    S.    P. 
Filed   May    9,    1925.    Dated   May   5   ,1925. 

On     completion      $2025 

36    (lays    after     675 

TOTAL  COST,  $2700 
Bond,  $1350.  Sureties.  New  Amster- 
dam Casualty  Co.  Forfeit,  $10  day. 
Limit,  May  29,  1925.  Plans  and  speci- 
fications   filed. 


REPAIRS 

(2073)      NO.   619-621  VAN     NESS     AVE. 

Tar  and  gravel  roofing;  repair  Are 

damage   for   salesrooms. 
Owner — John  P.   Gallagher,  Hotel   Casa 

Madrone,   Sausalito,   Calif. 
Architect — None.  $1000 


DWELLING 

(2074)  SW  PRADO  AND  AVILA.  One 
story  and  basement  frame   dwlg. 

Owner — J,    Gambino. 

Architect— A.  Fantoni,  550  Montgomery 
St.,   San    Francisco.  $4000 

DWELLING 

(2075)  W  TWENTY-FIRST  AVE  175 
N  Taraval.  One-story  and  base- 
ment frame  dwelling. 

Owner — J.      Riordan,       Harbor      Police 

Station,    San   Francisco. 
Architect- — None.  $3000 


FLATS 

(2076)  N  PACIFIC  56  W  Leavenworth 
Two-story  and  basement  frame  (2) 
flats. 

Owner— J.  D.  Wagnon,  1242  Pacific  St., 

San   Francisco. 
Architect — None.  $6000 

FLATS 

(2077)  W  HARRISON  165  N  Twenty- 
fourth.  Two-story  and  basement 
frame    (2)    fiats. 

Owner  —  Clemens    Raetz,    2720    Bryant 

St.,   San  Francisco. 
Architect — None.  $6000 


DWELLING 

(2078)      E  TW^ENTY-FIRST  AVE  200  N 

Ulloa.      One-story      and      basement 

frame  dwelling. 
Owner— J.  A.  Heyward,  94  Lapldge  St., 


DWELLING 

(2079)  S  MANGELS  225  W  Genesee. 
One-story  and  basement  frame 
dwelling. 

Owner — James  A.  Arnctt,  235  Granville 

Way,   San   Francisco. 
Architect — None. 
Contractor — James    Arnott    &    Son,    235 

Granville  Way,   S.  F.  $3000 

DWELLING 

(2080)  S  PRAGUE  170  W  Drake.  One 
story    and   basement    frame    dwlg. 

Owner — Crocker         Estate        Co.,         525 

Crocker    Bldg.,    San    Francisco. 
Architect — None.  $3600 

DWELLINGS 

(2081)  N  BALTIMORE  366.63,  399.96, 
433.29  and  466.62  W  Naylor.  Four 
one-story  and  basement  frame 
dwellings. 

Owner — Crocker    Est.    Co.,    525    Crocker 

Bldg.,  San  Francisco. 
Architect — None.  $3800   each 

BUILDING 

(2082)  W  THIRTY-FIFTH  AVE  100  N 
Anza  W  120xN  25.  All  work  ex- 
cept lighting  fixtures,  finish  hard- 
ware. waTl  paper,  wall  bed  and 
shades  for  one-story  and  basement 
frame  building. 

Owner — S.    A.    Schwartz,      2945      Pacific 

Ave..    San    Francisco. 
Architect — Henry       Shermund,       Hearst 

Bldg.,   San   Francisco. 
Contractor — A.    G.    Mattson,    250   Dublin 

St.,   San   Francisco. 
Filed  May  9,  '25.       Dated  May  — ,  '25. 

Frame    up   and    roof    on $1122.50 

Plastered     1122.50 

Completed    and    accepted 1122.50 

Usual    35    days 1122.50 

TOTAL  COST,  $4490 
Bond,  $2245.  Sureties,  Chas.  McFar- 
Forfeit,  $5.  Plans  and  specifications 
Forfeti,  $5.  Plans  and  specifications 
filed. 
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BUNGALOW 

(2083)      NW    GRAFTON    AND    ASHTON 

Ave  N  40  W   53   m  or  1  S  40  m  or  1 

E    52-9    Ptn    Blk    33,    Lakeview.       All 

work   for   four-room   bungalow. 

Owner  —  The   McCarthy   Co.,    316   Bush 

St.,    San   Francisco. 
Architect — None. 
Contractor — James    Arnott    &    Son,    236 

Granville   Way,   San   Francisco. 
Filed  May  9,  '25.      Dated  Apr.    14,  '25. 

30   days    after   frame    up 25% 

30    days    after    brown    coated..      25% 
30  after  completed  and  accepted     26% 

Usual    35    days 25% 

TOTAL  COST,  $342] 
Bond,  none.  Limit,  90  days.  Forfeit, 
$1.     Plans  and  specifications  filed. 


BUNGALOW 

2084)      E    JULES    AVE    235    N    Grafton 

Ave  N  25xE   112-6   Ptn   Lots   15   and 

16  Blk  22,  Lakeview.     All  work  for 

5-room    bungalow. 

Owner  —  The   McCarthy   Co.,   316   Bush 

St.,    San   Francisco. 
Architect — None. 
Contractor — James    Arnott    &    Son,    236 

Granville   Way,   San   Francisco. 
Filed  May   9,   '25.      Dated  Apr.    14,  '25. 

30   days   after   frame   up 25% 

30    days    after    brown    coated..      25% 
30  after  completed  and  accepted     25% 

Usual    35    days 25% 

TOTAL  COST,  $3745 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


San   Francisco. 
Architect — None. 


$3800 


BUILDING 

(2085)  LOT  2  BLK  21,  St.  Francis 
Wood.  All  work  for  one  and  one- 
half-story  frame  building  and  ga- 
rage. 

Owner — Frank       J.    and      Georgina      S. 

Campbell,   160  Beaver  St.,  S.  F. 
Architect — B.    Cooper   Corbett. 
Contractor — J.  Prout,  515  Magellan  Av., 

San    Francisco. 
Filed   May   9,   '25.     Dated  May   8,   '25. 

Root   rafters    in    place $2275 

Brown     coated     22'75 

Completed    and    accepted 2275 

Usual    35    days 2275 

TOTAL  COST,  $9100 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.      Plans    and    specifications    filed. 

EXCAVATION.   ETC. 

(2086)  NE  LEIDESDORFF  AND  SAC- 
ramento  N  59-9x  E  85-6.  Excava- 
tion, etc.,  for  building  extension 
foundations  of  sub-station. 

Owner — Pacific  Gas  &  Electric  Co.,  246 

Market  St.,  San  Francisco. 
Architect — None. 


Contractor — A.    W.    Kitchen      Co., 
Market   St.,   San  Francisco. 

Filed   May   9,   '25.      Dated   May  4,   '25. 

Monthly    payments    of 76% 

Usual    35    days 25% 

TOTAL    COST— $5100    for    driving    and 
cutting   off  piles;    76c   per  lineal  ft. 

Bond,   $5500.   Sureties,   Globe  Indemnity 

Co.     Limit,      60   days.       Forfeit,      nono. 

Plans    and    specifications    filed. 


DWELLING 

(2087)  W  TWENTY-SECOND  AVE  120 
S  Ulloa.  One-story  and  basement 
frame    dwelling. 

Owner — Mrs.  Anna  T.   Perry,    2531   22nd 

Ave.,    San    Francisco. 
Architect — None.  $3000 

DWELLING 

(2088)  S  CABRILLO  60  E  Twenty-first 
Ave.  Two-story  and  basement 
frame  dwelling. 

Owner— Robt.   G.  Black,   240  Waller  St., 

San  Francisco. 
Architect — None.  $5000 

DWELLING 

(2089)  W  CLAREMONT  20  N  Portola 
Dr.  Two-story  and  basement 
frame    dwelling. 

Owner— John    Murphy,    5829    California 

St.,   San   Francisco. 
Architect — Chas.  F.  Strothoft,  2274  15th 

St.,    San    Francisco.  $5000 

DWELLING 

(2090)  N  FILBERT  30  E  Octavla. 
Two-story  and  basement  frame 
dwelling. 

Owner— Leo    Serinilli,    1816   Filbert   St., 

San   Francisco. 
Architect — None. 
Contractor — P.    Sartorio,   1849   Chestnut 

St.,    San    Francisco.  $4000 

DWELLINGS 

(2091)  N  ANZA  57%  and  82%  W  4lBt 
Ave.  Two  one-story  and  basement 
frame    dwellings. 

Owner — Oscar  Heyman  &  Bro.,  742 
Market   St.,   San  Francisco. 

Architect  —  Gustave  Stahlberg,  544 
Market   St.,   San  Francisco. 

$2500  each 

ALTERATIONS 

(2092)  NO.  460  TWENTY-FOURTH 
Ave.  Alterations  and  additions  to 
flats. 

Owner — E.  F.  Brookhart,  Premises. 
Architect — None. 

Contractor — Ash  &  Hand,  1728  Mission 
St.,   San  Francisco.  $3000 

DW'ELLINGS 

(2093)  W  TWENTY-EIGHTH  AVE 
225  and  250  N  Kirkhara.  Two  one- 
story  and  basement  frame  dwell- 
ings. 

Owner— W,    E.    Grosman,    47    Curtis    St., 

San  Francisco. 
Architect — None,  $4000   each 

FLATS 

(2094)  E  COLLINGWOOD  147  N  18th. 
Two-story  and  basement  frame  (2) 
fiats. 

Owner — Joshua    Valentine,    69    Colling- 

wood   St.,   San  Francisco. 
Architect — None. 
Contractor  —  Walter      Schwerdt,      2920 

Jackson  St.,  San  Pranciscr.        $7000 

ADDITION 

(2095)  BLOCK  BDED.  BY  16th,  17th, 
Harrison  ad  Treat  Ave.  One-story 
addition    to    factory. 

Owner — P.    W.    Krobitzsch,    Premises. 
Plans    by   Owner. 

Contractor  —  Liebert  &  Trobock,  185 
Stevenson    St.,   S.   P.  $4000 

DWELLING 

(2096)  E  NINETEENTH  AVE  175  N 
Santiago.  One-story  and  basement 
frame   dwelling. 

Owner — Schwartz   &   George,   2040   16th 

Ave.,    San    Francisco. 
Architect — Mel      I.     Schwartz,      Nevada 

Bank  Bldg.,  San  Francisco".       $3500 

FLATS 

(2097)  W  OCTAVIA  75  S  Day.  Two- 
story  and  basement  frame  (2) 
flats. 

Owner — A.    Gazzera,    1640    Chestnut   St., 

San  Francisco. 
Architect — P.    Righetti,    12    Geary    St., 

San  Francisco. 
Contractor — P.    Righetti,    12    Geary    St., 

San  Francisco.  $8000 
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ADDITION 

(^098)      NO.   1672   REVERE  AVE.      Five 

room   addition    to    dwelling. 
Owner — G.    Buffa,    1262      Revere      Ave., 

San   Francisco. 
Architect — None. 
Contractor— P.    Fillppo    Co.  {3000 

ADDITIONS  ^     . 

(2099)      NO.       166      EDDY  Addition      to 

store. 
Owner  —  Adolph   Ulil,   3S   O'Farrell  St., 

San   Francisco. 
Architect — None.  $1000 


ALTERATIONS 

(2100)     NO.    62-64    BOYCE.      Raise   and 

construct   foundation. 
Owner — Mrs.      Elizabeth      Johnson,      62 

Boyce   St.,    San    Francisco. 
Architect — None.  $1000 


ALTERATIONS 

(2101)   NO.  363  GOLDEN  GATE  AVE. 

Concrete      flooring      and      fireproof 

ceiling. 
Owner— Lhas.     P.     Jacobs,     22     Battery 

St.,   San   Francisco. 
Architect  —  Henty       Shermund,       1230 

Hearst    BIdg.,    San    Francisco. 

$2000 


Bond,  $700.  Sureties,  R.  SensensChmldt 
and  Helene  Iilichel.  Forfeit,  none. 
Limit,  20  days.  Plans  and  specifica- 
tions  filed. 

BUNGALOW  „„^    „ 

(2107)  W    BRIGHTON    AVE.    225    N 

Lakeview    Ave.    N    25    x    W    112-6, 

Lot  45  Blk.   6  Lakeview.     All   work 

for   4-room   frame   bungalow. 

Owner— The     McCarthy    Co.,     316     Bush 

St.,    S.    F. 
Architect — None. 

Contractor — James    Arnott    &    Son,    iia 

Granville  Way,  S.  F.  ,^    ,„„, 

Filed  May   11,  1925.  Dated  Apr.   14,  1925. 

id  days   after   frame   up    25% 

3U    days    after    brown    coated ...  .-i5% 
30   days   after  completed   and 

accepted     ni„ 

Usual    35    days    ';;S2s 

TOTAL  COST,  $2928 
Bond,  sureties,  none.  Forfeit,  $1.00. 
Limit,  90  days.  Plans  and  specifications 
Hied. 


STORE,    THEATRE 

(2102)       W     SAN    BRUNO    125    N    Vlsi- 

tacion.       1-story    frame    store    and 

theatre. 
Owner — The   Ruegg  Co.,   317  American 

Bank   Bldg.,  S.  F. 
Architect — H.  C.  Smith,  785  Market  St., 

San  Francisco.  $11,000 


OFFICES  „ 

(2103)      HAYES,  GROVE  and  MARKET 

Sts.      4-story   class   A   offices. 
Owner — Wm.    B.    Wagnon. 
Architect — None. 
Contractor   —    McLeran    &    Co.,    Hearst 

Bldg.,   S.    F.  $175,000 


BUILDINGS  „      , 

(2104)  N  McCLEA  COURT  E  9TH. 
1-story  frame  storage  bldg.,  $1300. 
S  Harrison  139  E  9th.  1-story 
frame  ofhce,  $2500.  S  Harrison  139 
S  Harrison,  1-story  frame  storage 
bldg.,  $2000.  E  9th  31-8  S  Harri- 
son, 1-story  frame  storage  bldg., 
$2000.  E  9th  49-8  S  Harrison,  1- 
story  frame  storage  bldg.,  $3500. 
S  Harrison  100  E  9th,  1-story 
frame    private    garage,    $3500. 

Owner  —  Gladding   McBean   &   Co., 
Market  St.,   S.   F. 

Architect — None. 

Contractor — George    Wagner,    Inc., 
So.   Park   St.,   S.   F. 

Costs   noted   above. 


660 
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DWELLING  ^^  .    .^„ 

E   SANTA  CLARA  55   S   PORTOLA  DR. 

2-story   and   basement  frame  dwlg. 

Owner— Frank  J.  Campbell,  160  Beaver 

Architect— B.  Cooper  Corbett,   1720  Pa- 
cific Ave.,  S.   F^ 

Contractor   - 
Ave.,    S. 


Prout.    515    Magellan 
$7000 


FRAME   BLDG.  „,„„ 

(2105)    S  MARKET   315-8   W   SANCHEZ 

S  110   W   50  N    110   E   50.     All   work 

for    3-story    and    basement    frame 

Owner  ^   Jennie    Stieneke,    1317    Hyde 

Archit'ect-^E!  H.  Denke,  1317  Hyde  St., 

San  Francisco. 
Contractor    —    Denke    &    Bower,    1317 

Filed  May  11,'  1925.  Dated  May  11,  1925 

1st  floor  joists  set $  X'HZ 

Roof    on    9.237 

Plastered     V  aVn 

Completed      9.2" 

Usual    35    days     .i?'?i? 

TOTAL  COST,   $49,264 

Bond,    sureties,    none.       Forfeit,      $5.00 

per   day.     Limit,    150   days.      Plans   and 

specifications   filed. 

PAINTING,    ETC.  ,    ^  „ 

(2106)  E    STANYAN    50    N    Grove   E 

106-3  X  N  50.  All  work  for  paint- 
ing, tinting  and  papering  two  2- 
story  and   basement   frame  bldgs. 

Owner — John  and  Ottilie  Fischer. 

Architect — E.    A.    Neumarkel,    544    Mar- 

Contrlctor"—  R.'  M.    Michel,    1292    48th 

Ave     S    F 
Filed  May  11,   1925.  Dated  May  6,  1925. 

Two   coats   paint   on    $478 

Completed  and  accepted   B50 

Usual   35  days    v.V4,";,??5 

TOTAL   COST,    $1373 


BUNGALOW 

(2108)      S   OCEAN    AVE.    425    E    Harold 

Ave.    E    25    X    S    112-6,    Lot   42    Blk. 

6,  Lakeview.     All  work  tor  4-room 

frame    bungalow. 

Owner — The    McCarthy    Co.,    316    Bush 

St.,    S.    F. 
Architect — None. 
Contractor — James    Arnott    &    Son,    235 

Granville  Way,  S.   F. 
Filed  May  11,  1925.  Dated  Apr.  14,  1925. 

30   days   after  frame   up    25% 

30   days  after   brown   coated    ....25% 
30   days   after  completed  and 

accepted     7.\1° 

Usual    35    days    25% 

TOTAL   COST,    $3448 
Bond,  sureties,  none.     Forfeit,  $1.00  per 
day.     Limit,  90  days, 
fications  filed. 


Plans  and  specl- 


May   12,   1925 
DWELLING. 
(2109)     W    39TH    AVE    75    N    BALBOA. 

One-story    and    basement    frame 
dwelling. 
Owner — J.   M.    Raymond,    114   Belvedere 

St. 
Architect — None. 
Contractor — Henry    S.    Nelson,    689    6th 

;Vve  $3800 


DWELLING 

(2110)      S   KIRKHAM      107%      W      10th 

Ave.    1-story    and    basement    frame 

dwelling 
Owner — O.    Ohlander   and   A.    Ohlander, 

2306   Market   St.,   San   Francisco. 
Designer — A.    Ohlson,    2306    Market   St., 

San  Francisco.  $3000 


DWELLING 

(2111)    E  THIRTY-EIGHTH  AVE.    75   S 

Anza.   1 -story   and  basement  frame 

dwelling. 
Owner— Nick  Hemminga.   627  38th  Ave. 

San    Francisco. 
Architect — None.  $3000 


DWELLING 

(2112)     SW  ANZA  &  THIRTY-EIGHTH 

Ave.    2-story    and    basement    frame 

dwelling. 
Owner — Nick    Hemminga,    627    38th   Ave 

San   Francisco. 
Architect — None.  $4000 


DWELLING 

(2113)      W    WAWONA    330    N    Ulloa.    1- 

story   &   basement   frame   dwelling. 
Owner — Fernando    Nelson   &    Sons,   Inc., 

2  West   Portal  Ave.,  San  Francisco. 
Architect — None.  $4000 


DWELLING 

(2114)      S   MORAGA    70    W    8th   Ave.    1- 

story   &   basement   frame   dwelling. 
Owner— Albert  R.  Poulson,   1701  Eighth 

Ave.,   San   Francisco. 
Architect — None. 
Contractor    —    Carl    Olson,    146    Ashton 

Ave.,   San   Francisco.  $4000 


DWELLING 

(2115)     SE     LIEBIG       AND       UNIVER- 

sity    Aves.    1-story    and    basement 

frame    dwelling. 
Owner — Laurence  Hebert,   S24  Eddy  St., 

Stn    Francisco. 
Architect- None.  $1500 


THEATRE! 

(2116)  E  WEST  PORTAL  43  N  Vi- 
cente. One-story  Class  A  Thea- 
tre. 


Owner — B,  Getz,  215  De  Young  Bldg. 
Architect — Morrow     and    Garren,       D» 

Young    Bldg. 
Contractor — Anton    Johnson    Co.,      Call 

Bldg.  $42,000 


STORES    &    APTS. 

(2117)  SW  GUERRERO  AND  18TH 
Sts.  Three-story  and  basement 
stores   and    (4)    apartments. 

Owner — Geo.    Mensor,     1225    Van    Ness 

Architect— R.    R.    Irvine,   Call    Bids. 
Contractor — Kincanon  and   Walker,  275 
Russ    Bldg.  $20,000 


APARTMENTS. 

1211.^)    B   LAKKIN    57-6    97-6    S    Eddy. 

Two-story    and    basement   concrete 

apartments    (23    apartments    in    ea. 

building). 
Owner  —  J.    C.    Cummings,    275      Russ 

Bldg. 
Architect — None. 
contractor — Kincanon  and  Walker,  275 

Russ    Bldg.  $65,000    each 


APARTME.N'TS. 

(2119)     SE    EDDY    AND    LARKIN    STS. 

6-story  and  basement  concrete  (70) 

apartments. 
Owner — J.      G.      Kincanon,      275      Russ 

Bldg. 
Architect — None. 
Contractor — Kincanon  and  Walker,  275 

Russ    Bldg.  $125,000 


REMODEL    STORES,    ETC. 

(2120)      1062     MARKET     ST.       Remodel 

for    stores,    new    fronts;      remodel 

for    theatre    quarters. 
Owner — A.    F.    Rousseau,    1179    Market 

St. 
Architect — Itousseau   &   Rousseau,   1179 

Market    St.  $9500 


DWELLING. 

(2121)    .\    ULLOA   32-6   65   99-2   W   25TH 

Ave.     Three   1-story  and   basement 

frame    dwellings. 
Owner    —    Parkside 

Crocker    Bldg. 
.Architect  —  Chas.    F. 

loth   St. 


Realty    Co.,    626 


Strothotf,      2274 
$5000   each 


APARTMENTS. 

(2122)  SE  GREENWICH  AND  Powell 
Sts.  Two-story  and  basement 
frame    (8)    apartments. 

Owner — Wm.   P.  Streiff,   %  contractors. 

Architect — None. 

Contractor — Mayer  Bros.,  1  Montgom- 
ery   St.  $23,577 


HOTEL. 

(2123)  NE  TURK  AND  JONES.  10- 
story  and   basement  Class  B  hotel. 

Owner — Catherine  S.  Blair  et  al,  % 
contractors. 

Architect  —  Cheston  H.  Jensen,  261 
Kearny    St. 

Contractor — Monson  Bros.,  251  Kear- 
ny  St.  $150,000 


RESIDENCE. 

(2124)      S  2oTH  230-2  W  SANCHEZ  25x 

120.      Five-room    frame    residence. 
Owner — M.    Band. 
Architect — None. 
Contractor — E.    Wiander,    41    Coleridge 

Filed    May    14,   '25.    Dated   Apr.    23,   '25. 

Frame     up      $1268.25 

Brown    coated     1268.25 

Completed   and  accepted    ....   1268.25 

Usual    35    days    1268.25 

TOTAL    COST,    $5073 

Bond,     sureties,    forfeit,     none.      Limit, 

90    days.      Plans      and      specifications 

tiled. 


CONCRETE     BLDG. 

(2125)      NE  GENEV.-V  AVE  &  LONDON. 
Three-story    and      basement      con- 
crete   bldg. 
Owner — F.    B     Russi,    Colma,    Calif. 
.-Architect — R.     P.    Davis,     144    Temple- 
ton    Ave.,    S.    F. 
Contractor — Louis    Cereghino    &      Son, 

180    Jessie    St.,    S.    F. 
Filed  May   12,   1925.   Dated  May  6,   1926. 
Walls    joined    to    sidewalk.  .  .$3722.50 

Ready    for    plaster     3722.60 

Completed    and    accepted     .  .  .    3722.50 

Usual    35    days    3722.60 

TOTAL  COST,  $14,890 
Bond,  $7455.  Sureties,  G.  Ivanl  and 
G.  B.  Cordano.  Forfeit,  none.  Limit, 
120  days  after  May  10.  Plans  and 
specifications    filed. 
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APT.    &    STORE   BLDG. 

(J126)  COM.  AT  PT.  DIST.  W  75 
from  W  Johnston  Ave  &  300  N 
of  St.  Roses  Ave  W  25  N  103-7 
m  or  1  to  S  Geary  E  25-1%  S 
loa-11%  m  or  1.,  Lot  4  Blk  2,  John- 
son Tr.  Three-story  apartment 
and   store   hldg. 

Owner — W.  S.  &  E.  H.  Farnsworth, 
3139    Geary    St.,    S.    F, 

Architect — Edw.  A.  Eames  and  B.  G. 
McDou&all,     353     Sacramento       St., 

Contractor — Cox  Bros.,  Inc.,  1309  9th 
Ave.,    S     F. 

Filed   May   12,   1925.  Dated  May   1,   1925 

Roof   on    $3912.50 

Brown    coated    3912.50 

Completed   and   accepted    ....    3912.50 

Usual    35    days    3912.50 

TOTAL,    COST,    $15,650 

Bond,    .sureties,    forfeit,    none.      Limit, 

90  days.     Plans  and  specifications  filed. 

FRAME    BLDG. 

(2127)  NE  SHAFTER  lij  NW  Keith. 
One-story  frame   br.'lding. 

Owner — Jules  and  Julia  Landes,  1428 
Shatter   Ave.,    S.    F. 

Architect — None. 

Contractor  —  Joseph  W.  Hoppe,  52S 
Girard    St.,    S.    F. 

BMIed  May  12,  1925.  Dated  May  14,  1925 

Frame     up     $1355 

Brown     coated     1355 

Completed    and    accepted     1355 

Usual    35    days     1330 

TOTAL   COST,    $5420 

Bond,    sureties,    forfeit,      limit,      none. 

Plans    and    specifications    not    filed. 


ALTER.    AND    ADDITION. 

(2128)  N  FILBERT  175  W  LEAVBN- 
worth  N  137-6XW  25.  No.  1142  Fil- 
bert. All  work  except  electrical 
work,  plumbing,  gas  fitting,  paint- 
ing, papering,  etc.,  for  alterations 
and    additions    to    3-story    bldg. 

Owner — John  O'Gara,  1142  Filbert  St., 
S.   F. 

Architect — Welsh  and  Carey,  625  Mar- 
ket   St.,    S.    P. 

Contractor — M.    E.    Greene,    180    Jessie 

Filed   May    12,    1925.   Dated  Apr.   29,   '25. 
Payments,    on    1st    and    15th   day 

of    ea.    month     75% 

Usual    35    days     25% 

TOTAL  COST,  $2425 
Bond,  $1212.50.  Sureties,  C.  E.  Rein- 
hart  and  Wm.  E.  Newsom.  Forfeit, 
none.  Limit,  35  days.  Plans  and 
specifications    filed. 


DWELLING 

(2129)  W  LARKIN  82  S  Bay.  One- 
story  and  basement  frame  dwelling 

Owner — Louis  Heilman,  645  Bush  St., 
San    Francisco. 

Architect — Gustave  Stahlberg,  Flatlron 
Bldg.,   San   Francisco.  $3000 


DWELLING 

(3130)      E  FUNSTON  AVE  275  N  Irving 

Two-story    and      basement      frame 

dwelling. 
Owner — Mary    Casey,     1560     10th    Ave., 

San    Francisco. 
Architect — None. 
Contractor — Arvid    Peterson,    1560    10th 

Ave.,   San   Francisco.  $4000 


DWELLING 

(2131)    W  URBANO  DR.   175  E  Victoria 

One-story      and      basement      frame 

dwelling. 
Owner — Catherine      Cunningham,      4663 

Eighteenth   St.,   San   Francisco. 
Architect — None. 
Contractor — C.    H.    Manning,    651    Joost 

Ave.,    San    Francisco.  $4000 


FLATS 
2132)    N    COLLINGWOOD    199    N    19th. 

Two-story  and  oasement  frame   (2) 

flats. 
Owner — Frank     T.     Currid,     550     Castro 

St.,    San   Francisco. 
Architect  —  J.    Moore.      549      Hotbrook 

Bldg.,  San  Francisco. 
Contractor — Moore      Constr.      Co.,      549 

Holbrook  Bldg.,   S.   F.  $6000 

DWELLING 

(2133)      NW    LONDON    &    EXCELSIOR. 

Two-story     and     basement     frame 

dwelling. 
Owner— Mrs.  C.  Lovett,  1727  San  Bruno 

.A.ve.,    San    Francisco. 
.Architect — None. 
Contractor — Frank       A.       Arnold,       790 

Kansas   St.,   San   Francisco.        $6570 


DWELLLING 

(2134)     E  EUREKA  60   S  Twenty-first. 

One-story      and      basement      frame 

dwelling. 
Owner — Frank    E.    Alvers,    417    Eureka 

St.,  San   Francisco. 
Architect — None. 
Contractor — Robt.   Hill,  627  London  St., 

San    Francisco.  $2500 


COMPLETION  NOTICES 


DWELLINGS 

2135)      E    NINETEENTH    AVE    200   and 

225    N    Ulloa.      Two    one-story    and 

basement    frame    dwellings. 
Owner — Fred  Murray  et  al,  954  Market 

St.,    San    Francisco, 
Architect— Chas.  F.  Strothoff,  2274  15th 

St.,  San  Francisco. 
Contractor — Fred    Murray    Constr.    Co., 

891   41st  Ave.,   S.   F.  $4100  each 

ALTERATIONS 

(2136)      SW  NINTH  AVE  AND  JUDAH. 

Remodel  stores. 
Owner — Parnassus     Bldg.     Association, 

Premises. 
Architect — None. 
Contractor — Cox    Bros.,    Inc.,    1309    9th 

Ave.,  San   Francisco.  $4000 


(2137)  E   BEMIS   ST.  .     One-story 

and   basement   frame   dwelling. 

Owner — James    Smith,    914    Folsom    St., 

San   Francisco. 
Designer — M.    C.    Hansen,    Civic    Center 

Hotel,  San  Francisco.  $3000 

ALTERATIONS 

(2138)  N  STEVENSON  100  E  Third. 
Install  sidewalk  elevator  and  con- 
nect Examiner  Bldg.  with  Build- 
ers'  Exchange   Bldg. 

Owner  —  San  Francisco  Examiner, 
Hearst  Bldg.,   San  Francisco. 

Architect — None. 

Contractor  —  R.  McLeran  Co.,  Hearst 
Bldg.,  San  Francisco.  $5000 


PLASTER    APTS. 

(2139)    NW    FILLMORE   AND   GOLDEN 

Gate    Ave.       Plaster      exterior      of 

apartments. 
Owner — Maurice  Moskovitz,  100  3rd  St. 
Architect — None. 
Contractor — Hoff     Magnesite    Co.,     333 

Monadnock   Bldg.  $1000 


DWELLINGS. 

(2140)      SW    RICO     WAY    375    325       SE 

.Avila.     Two   1-story   and  basement 

frame    dwellings. 
Owner  —  E.    A.    Janssen,    402      Hearst 

Bldg. 
Architect — None.  $4000    each 


THEATRE  &  OFFICES. 

(2141)  NE  HYDE  AND  MARKET  STS. 

Class   A   Theatre   and;  offices. 
Owner — Wm.    Wagnon   &    Co. 
Architect — B.     Marcus       Pretica,       Pan- 

tages    Theatre    Bldg.,    Los    Angeles, 

Calif. 
Contractor — R.   McLeran   &   Co.,   Hearst 

Bldg.  $800,000 


FLATS. 

(2142)  W  SCOTT  125  150  175  200  N 
Bay.  Four  2-story  &  basement 
frame   flats    (2   flats   in   each   bldg.) 

Owner — Meyer  Bros.,   1  Montgomery  St. 

Architect — None.  $7000  ea. 


DWELLING. 

W.  SAN  LEANDRO  WATT  55  S  ST. 
Francis  Blvd.  Two-story  and 
basement    frame    dwelling. 

Owner — John  Hepburn,  219  Clayton 
St. 

Architect— B.  C.  Corbett,  1720  Pacific 
Ave. 

Contractor — Mangels  Bros.,  2792  Mis- 
sion St.  $8000 
NOTE:       Recorded    contract    reported 

May    6,    1925.      No.    1989. 


RESIDENCE 

(2143)    E    FUNSTON   AVE.,    275   N   IRV- 
ing    25x120.      All    work    for   8-room 
residence. 
Owner — James     &     Mary     Casey,       1560 

10th    Ave..    S.    F. 
.Architect — None. 
Contractor    —    A.    Peterson,    1560    10th 

Ave.,    S.    F. 
Filed   May    13     1925.   Dated   May   8.   1925 

Deed    of    trust    for    $3200 

Frame     up     lOOO 

Plastered     loOO 

Completed    and    accepted    1000 

Usual    35  days    loOO 

TOTAL  COST,  $7200 
Bond,  sureties,  forfeit,  none.  Limit 
no  days  after  May  11,  1925.  Plans  and 
.specifications  filed. 


SAN  FRANCISCO    COUNTY 


Recorded  Accepted 

May  6,  1925— S  PACIFIC  103-2  E 
Mason  No.  971  Pacific.  A  Prato  to 
whom  it  mav  concern ...  .May  5.   1925 

Mav  6,  1925— S  SUTTER  70-6  W  Ma- 
son W  67  S  127-6  E  20  N  40  E  47 
N  87-6.  Joseph  and  Pasquale  Com- 
pagno  to  Henry  Jacks  and  W  K 
Irvine  (as  Jacks  &  Irvine)  and 
Baldacci  &  Gaddini ...  .March  31,  1925 

May  6,  1925— E  TWELFTH  AVE  225 
N  Lawton  N  25x120.  Cornelius  and 
Anna  F  Murphy  to  Henry  S  Nelson 
April  29,  1925 

May  6,  1925 — W  PIERCE  50  N  Capra 
Way  N  25xW  100.  Hamill  &  Hall  to 
Thomas    Hamill May   2,    1925 

May  6,  1925 — S  FLOOD  AVE  175  and 
150  B  Detroit  E  26xS  112-6  each. 
A  A  Wesendunk  to  whom  it  may 
concern May  5,    1925 

May  6,  1925— E  CAPITOL  AVE  125  S 
De  Montford  S  25xE  112-6  Lot  24 
Blk  15,  Lakeview  Addition.  Wm  F 
Bernell  to  whom  it  may  concern. 
April    25,    1925 

May  6,  1925— N  THIRTEENTH  25  E 
Bernice  E  25  N  75-5  W  25  S  77-81/4 
Wm  Y  Lawton  to  Lewis  Bradshaw 
May  4,  1925 

May  6,  1925 — LOT  48  BLK  2975  Clare- 
mont  Court  Parcel  2.  Edgar  W 
Fenneman  to  Meyer  Bros.. May  2,  '25 

May  6,  1925 — S  EDDY  178  B  Jones  E 
51x9  137-6.  Wm  Helbing  to  The 
Helbing   Co May   6,    1925 

May  7,  1925— E  THIRTY-FIFTH  AV 
60  and  85  S  Balboa  25x95  each. 
Wm  Costello  to  whom  it  may  con- 
cern   April    27,    1925 

May  7,  1925— E  ARCH  150  N  Garfield 
N  25xE  100  Lot  11  Blk  33,  City 
Land  Ass'n.     Albert  and  Olga  Fors- 

berg  to  whom  it  may  concern 

May     7,     1925 

May  7,  1925— SW  ROANOKE  25  NW 
Chenery  75  ft.  frontage.  Sieurd 
Moll   to   whom   it  may   concern — 

May  7,  1925— E  FORTY-SECOND  AV 
100  N  Fulton  25x120.  Walter  G 
Vodden  to  whom  it  may  concern.. 
May   4,    1925 

May  7,  1925 — NW  NAPOLEON  290.94 
NE  Jerrold  Ave  NW  189.86  m  or  1 
NE  206.76  SE  238.285  m  or  1  SW  201 
m  or  1.  Magner  Bros,  to  M  Fisher 
April    20,    1925 

May  7,  1925 — W  SIXTEENTH  AVE 
250  N  Judah,  25x120.  Elias  Vigen 
to   whom   it  may  concern.. May  7,   '25 

May  7.  1925 — N  ELLIS  82-6  E  Hyde. 
55x137-6.  Henry  Cailleaud  Jr  and 
Joseph  Bacciocco  and  Louis  John- 
son to  whom  it  may  concern 

May   7,   1925 

May  7.  1925— B  MARKET  &  BEALE 
NB  137-6xSE  138-2.  Pacific  Gas  & 
Electric  Co  to  Waterhouse-Wilcox 
April    29     1925 

May 'V.'lVis— n'  TWENTY-FOURTH 
50  E  Treat  Ave  N  104xE  27-6. 
Julien  and  Francine  Cuyala  to  J  B 
Bourdieu May    4,    1925 

Mav  7.  1925 — NW  EDINBURGH  260 
NE  Peru  Ave  NE  25xNW  100.  Victor 
Bjorkman  to  whom  it  may  concern 
May   7,    1925 

May  7,  1925— NW  EDINBURGH  225 
NB  Peru  Ave  NE  25xNW  100  Ptn 
Lot  4  Blk  33,  Excel  Hd  Assn. 
Victor  Bjorkman  to  whom  it  may 
concern May  7,   1925 

May  7,  1925— W  SCOTT  50  N  Fran- 
cisco N  25xW  87-6.  Dr.  F  A  Gaw- 
thorne  to  whom  it  may  concern... 
May   5,   1925 

May  7,  1925 — W  FORTY-THIRD  AVE 
60  S  Anza  S  30  W  90  m  or  1  E  15 
m  or  1  N  20  m  or  1  E  75.  Dr.  F  A 
Gawthorne  to  whom  it  may  con- 
cern  May    5,     1925 

May  7,  1925— NE  LBIDBSDORFF  & 
Sacramento  N  59-9xE  85-6.  Pacific 
Gas  &  Electric  Co  to  Capitol  Art 
Metal    Co May    1,    1925 

May  6,  1925— B  FORTY-THIRD  AVE 
200  S  Clement  125  on  43rd  Ave.  by 
130.  Edna  M  and  W  Reid  to  Henry 
S  Nelson May  5,  1925 

May  6,  1925 — B  FORTY-FOURTH  AV 
125  N  Anza  N  75xE  120.  B  Hanretty 
to   Thos   Hamill May   2,   1925 

May  7,  1925— SW  SEVENTEENTH  & 
Missouri  100x137-6.  Folsom  Street 
Iron   Works   to   MoUer   &   De   Luca 

March     7      1925 

May'i'igVs— EBRIGHT  165  and'  140 
S  Holloway  Ave.  each  S  25  x  E  100. 
Mrs.  Oscar  Wilson  to  whom  it  may 
concern    May  8,  1925 
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May  8,  1925— NW  CORTLAND  AVE. 
and  Moultrie  519  Cortland  Ave. 
Ma.\  Breithaupt  to  John  Casty  & 
Son        May  8,    1925 

May  8,  1925— W  RHODE  ISLAND  3  50 
N  23rd  —  25  X  W  100.  Edward  F. 
and  Hattie  Grace  to  whom  it  may 
concern    May  2,   1925 

May  8,  1925— NE  GOETTINGEN  100 
NW  Burrows  NW  50  -v  NE  120, 
Lots  12  and  13  Blk.  18  Railroad 
Av.  Hd.  Assn.  Louise  Silverstein 
to  Meyer  Bros May   7,  '25 

May  8,  1925— COM.  78  SW  WHIT- 
tier  and  213  NW  Brunswick  SW  25 
X  NW  106-6.  Ptn.  Lot  37  West  End. 
Wm.  R.  McKnight  to  whom  it  may 
concern    May  7,  1925 

May  8,  1925— E  JULES  AVE.  144  S 
Ocean  Ave.  S  25  x  E  100  Lot  15 
Blk.  24  Lakeview  Ptn.  Rancho  San 
Miguel  W  Pierce  55  N  Chestnut  N 
25  x  W  100  Ptn.  Marina  Gardens. 
Meyer  Bros,  to  whom  it  may  con- 
cern       May   8,   1925 

May  7,  1925— E  23RD  390  9  ULLOA 
S  30  x  E  120.  Parkside  Realty  Co. 
to  whom  it  may  concern  .April  30,  '25 

May  7,  1925— N  SLOAT  BLVD.  as 
widened  417  E  19th  Ave.  E  50  x 
N  100.  Arden  Wood  Co.  to  whom 
it  may  concern .^May   7,   1925 

May 


BUILDING    AND    ENGINEERING    NEWS 

May   9,   1925— N  WINDING  WAY   239 
05    W    Cordova    W    alg    N    Windlnf 


Saturday,   May   16, 


^_, — E    23RD   AVE.    360,    330 

300,  270  S  UUoa,  each  S  30  x  E  120. 
Parkside    Realty    Co.    to    whom    it 

may   concern    April   30,    1925 

May  7,  1925— N  SLOAT  BLVD.  AS 
widened  dist.  417  E  19th  Ave.  E  50 
X  N  100.  N  Sloat  Blvd.  as  widened 
521  E  19th  Ave.  E  alg.  N  Sloat 
Blvd.  50  to  E  line  ppy.  described  in 
parcel  1  case,  No.  8898  N  alg.  E 
line  land  so  described  100  W  50  S 
100.  N  Sloat  Blvd.  as  widened  dist. 
467  E  19th  Ave.  E  54  x  N  100.  N 
Sloat  Blvd.  as  widened  367  E  19th 
Ave.  E  50  X  N  100.  Arden  Wood 
Co.    to    whom    it    may    concern.... 

May   7,   1925 

May'9,'i925— SW  CONCORD  241-6  SE 
Mission  SE  21xSW  90,  Lot  104, 
Bernal  Hd.  Assn.  Thomas  &  Marg- 
aret  Hutchinson    to    whom    it    may 

concern    April    29,    1925 

May  9,  1925— NW  NAPLES  100  SW 
Avalon  Ave  SW  25xNW  100  Ptn 
Lot  8  Blk  48,  Excelsior  Hd  Assn. 
Charles   B.   Steele   to  whom   it^may 

concern    ■'^^^*',_''„J,r 

May  9,  1925— NW  NAPLES  12o  SW 
Avalon  Ave  SW  25xNW  100  Ptn 
Lot  8  Blk  48,  Excelsior  Hd.  Assn. 
Charles   B.   Steele   to   whom   it  may 

concern        May  7,  1925 

May  9,  1925— S.  GENEVA  AVE  50  W 
Naple.      Gordon    Wright      to      John 

Carlson    May    7,    1925 

May  9,  1925— NW  BRUNSWICK  75 
SW  Lowell  25x75.  Nelson  E.  Lutz 
to  whom  it  may  concern.May  9,  25 
May  9,  1925 — W  MALLORCA  WAY 
137-6  N  Chestnut  N  oOxW  91-239. 
Wm.  and  Clara  H.  Staller  to  A.  M. 

Hardy    May   9,   192d 

May  9,  1925— X\V  DEWEY  BLVD., 
297  SW  Pacheco  538  Dewey  Blvd. 
Alice   M.   Field   to   Fred   H.   Field.. 

May     9,    19Z0 

May  9,  1925— COMG.  INTERSECTION 
W  Drake  with  line  separating  Lot 
15  from  Lot  16  th  bearing  S  53°  31 
57"  W  117-92  th  bearing  S  40°  34 
E  41-94  th  bearing  N  55°  10'  E 
112.32  to  W  Drake  N  alg  W  Drake 
45-16  to  beg  being  N  ptn  lot  li  all 
lot  16  blk  6459  Crocker  Amazon 
Tract  Sub  No.  2.  Crocker  Estate 
Co.    to    whom    it   may   concern..... 

May     4,     1925 

May'9.'i925— N  PACIFIC  AVE  92-6  E 
Pierce  N  121-SV^  W  0-4%  N  19-0^1 
E  66-7%  9  19-0%  W  1-3  S  127-8y4 
to  N  Pacific  Ave  W  alg  N  Pacific 
Ave  65  to  beg.  Cecile  M.  Brooke 
to   Clarence    M.    Moore    and   M.      P. 

Madsen    May  7,   192a 

May  9  1925 — COMMG.  306-2  S  ISLAIS 
and  370  E  3rd  S  pari  to  3rd  100 
E  pari  to  Islais  100  NE  Arthur 
■^ve  produced  SE  from  3rd  which 
ptn  lies  dist  476-2  S  Islais  E  pari 
with  Islais  476-2  therefrom  for 
dist  of  309-825  m  or  1  to  pt  dist 
617-385  E  at  right  angles  from 
3rd  S  258-377  m  or  1  to  pt  on  NE 
Arthur  Ave  produced  as  aforesaid 
NW  129°  50'  40"  to  right  &  alg 
Arthur  Ave  produced  403-27  m  or 
1  to  beg.  General  Petroleum  Cor- 
poration  to  whom  it  may  concern. 

May     5,     192o 

May'ii,"lV25— SE  SCOTT  and  UNION 
S  SO  x  E  i;j-G.  H.  C.  Christian- 
ten   to   whom   it   may   concern..... 

May    11,    1925 


Way  36  N  8°  22'  W  100  E  alg 

of    radius    1409-38    33-61    th    bearing 

5  9°    44'   E    100    to   N   Winding   Way 

6  pt  of  beg  being  W  ptn  lot  21 
&  E  ptn  Lot  22  Blk  6450  Crocker 
Amazon  Tract  Sub  No  2.  Crocker 
Estate  Company  to  whom  it  may 
concern    May    4,    1925 

May  11.  1925— E  29TH  AVE  200  x 
225  N  Ulloa  No.  2458-2462  29th  Ave 
25      x      120.        Bernard      George      to 

Schwartz   &   George May   8,   1925 

ilav  11  1925— E  21ST  AVE.  200  N 
kirkham  N  25  x  E  120.  M.  C. 
Rench   to   whom   it    may   concern.. 

May    11.    1925 

Mav    11,    1925— W    25TH    AVE.    160    N 
B'alboa    No.    669,    671.      C.    Hexberg 
to  whom  it  may  concern. May  9.   1925 
Mav    11.    1925— LOT    34    BLK.    A    Mis- 
sion   Terrace.      Albert    J.    Olson    to 
whom    it   may   concern.. May    11,    1925 
May    11,    1925  —  N    HARRISON    AND 
7th    NW    100    X    NE    275.      Wm.    H. 
WoodHeld  to  Jas.  H.  HjuL.May  1,  '25 
Mav    11.    1925— LOTS   46    TO    51    BLK. 
2979   Merritt   Terrace   Addn.    of   ptn. 
BlkK.   2919A  and   2979,  NE   33rd   Ave 
and  Anza  N   150  E  120   S  50  W   37-6 
S    100    W    82-6.         Meyer    Bros.      to 
whom    it   may   concern.. May    II,    1925 
Mav    9.     1925— SW    CONCORD       166-6 
SE    Mission    25x90    No.    28    Concord. 
Geo.    W.   Witbeck    to    whom    it   may 

concern     May    9,    1925 

May  12.  1925— E  TWELFTH  AVE 
325  N  Geary  E  120xN  25.  Robert 
and  Elsie  Aaron  to  Thomas  M  Jones 

May    4,    1925 

May  12,  1925 — N  MCALLISTER  150  E 
Octavia  E  50xN  137-6.  Antone 
Stein.'>uer    to    H.    S.    Meinberger. . . 

May   11,   1925 

May  12,  1925— E  THIRTY-FOURTH 
Ave  150  N  Fulton  25x120.  T  W 
McClenahan  to  whom  it  may  con- 
cern  May    11,    1925 

May  12.  1925— S  RICHLAND  AVE  75-3 
W  Murray  W  24-9xS  100  Ptn  Lots 
23  to  26  Blk  5,  Holly  Park  Tract. 
John  Luft  to  whom  it  may  con- 
cern  April     20.     1925 

May  12,  1925— SE  GEARY  &  TAY'LOR 
S  137-6xB  137-6.  Clift  Realty  Co 
to  Dyer  Brothers  Golden  West  Iron 

Works,   Inc May   5.   1925 

(Correction    iu    Location) 
May    11,    1925— LOA    21    BLK   B,    Mis- 
sion     Terrace.        Max      Hansen      to 
whom    it    may    concern .  .Maj'    8,    1925 
May  11,    1925— S  GRAFTON  AVE.    100 
E    Brighton    Lot    30    Blk    1,    Lake- 
view      Tract.        E.    J.    Hargrave    to 
whom    it    may    concern.. May    9,    1925 
May    11,     1925 — NE    QUESADA    AVE. 
175    SE   Lane   SE    25   x   NE    100,   ptn. 
Lot   11    Blk.    328    South   S.   F.    Hd.    & 
R.       R.    Assn.         Broadway-Hansen 
Co.    to    whom    it    may    concern.... 

May    9.    1925 

May  12,  1925— LOT  11  BLK  417  A 
Ptn  Marina  Vanderbilt  Tract.  Sara 
Rice     Birmingham     to     Stempel       & 

Cooley May    11,    1925 

May  12,  1925  —  E  BRIGHT  240  S 
Hollow^ay  Ave  S  25xE  100.  Carl 
Olson  to  whom  it  may  concern... 
May   2,    1925 


LIENS  FILED 


SAN  FRANCISCO   COUNTY 


Recorded  Amount 

Mav  9,  1925 — SW  U.MON  and  Powell 
W  70  X  S  47.  Frieda  Stockley, 
widow  of  Adolph  Stockley  ,  de- 
ceased, cs.  Frances  and  Winifred 
Morrison,  R.  Tannel  and  C.  T.  Mc- 
Gill    ?650. 

May  9.  1925— W^  29TH  AVE  125  S 
Ulloa  W  120  S  25  E  120  N  to  beg 
2525  29th  Ave.  Golden  Gate  Bldg. 
Materials  Co.  vs  Ralph  Prentis  & 
Ira    G.    Wells    $111.60 

Mav  9.  1925 — E  CHARTER  O.^K  AVE 
300  N  .Augusta  25x100.  G.  Mazzera 
vs     J.    Kurt    and    C.    M.    Suit $61.45 

Jlay  7,  1925 — W  WHEAT  75  N  Salin- 
as Ave.  W  40  X  N  25  Blk.  C,  Gar- 
den Tract  Addition.  The  Greater 
City  Lumber  Co.  vs.  Roundy  Realty 
Co.  and  Thomas  J.  and  Carmelita 
Trueman     $65.75 

.May  9.  1925— S  FELTON  &  MADI- 
son  SE  50xSW  95  Ptn  Blk  150 
University  Hd  Extn.  H  S  Thomson 
vs.  Burton  Bruce  and  Charles  Ash, 
Bruce  &  Ash,  Mary  &  A.  D.  Ruth- 
erford      $284.05 


Mav    9,    1925— W    27TH    AVE    154-1 
Balboa  rung.   alg.   S  27th  Ave.   25    x 
W  100.     F.  W.  Lipps  and  W.  J.  La- 
mar as  Lipps   &  Lamar  vs.   May  L. 
Keller    $122. 

Mav  9,  1925 — S  FELTO.N  and  Mad- 
ison SE  50  X  SW  95  Ptn.  Blk.  160, 
University  Hd.  Exten.  E.  A.  Buck 
vs.  Eruce  &  Ash,  Mary  and  A.  D. 
Rutherford     $206 

May  12,  1925  —  S  FILBERT  100  E 
Webster  E  37-6xS  125.  M.  C.  HIU 
as  Park  Sheet  Metal  Wks.  vs.  C. 
Giampaoli    and    M.    E.    Greene. .  .$372 

May  12,  1925— S  FILBERT  100  E 
Webster  E  37-6xS  125.  C  P  Farrls 
vs  C  Giampaoli,  M  E  Greene  or  W 
E    Greene    $800 

May  11,  1925  —  NW  UNION  AND 
Broadway  W  103  x  N  44.  Jas  E. 
Lennon  Lime  &  Cement  Co.,  a  cor- 
poration, vs.  Minnie  H.  Brown  and 
Bruce    &    Ash    — 

May  11.  1925— S  MARKi;T  375  W  3rd 
W  25xS  100.  Reinhart  Lumber  & 
Planing  Mill  Co  vs  A  B  Auslen,  A 
L  Stone  and  Silvia  Gordon.  ..  .$339.44 

May  11,  1925— W  32ND  AVE.  50  N 
Vicente  N  25  x  W  100.  Reinhart 
Lumber  &   Planing  Mill   Co.   vs.   M. 

E.   Green   and  G.   Maggio $145.80 

Mav  12,  1925 — NW  SECOND  AVE. 
and  Lake  W  57-6xN  101.  Robert 
Balzke  vs.  Terry  &  Berg  &  I 
Epp    $1067.15 

May  11,  1925  —  S  FILBERT  100  E 
Webster  E  37-6  x  S  125.  Reinhart 
Lumber  &  Planing  Mill  Co.  vs.  M. 
E.  Green  and  Clorinda  Giampaoli 
$3275.05 


LIEN    WAIVER 


SAN    FRANCISCO     COUNTY 


[ay  7,  1925— E  LEAVENWORTH  80 
N  O'Farrell  N  57-6  x  E  68-9. 
Jacob  and  Marie  Steur,  E  V  and 
Veronica  E.  Lacey  vs.  Thomas  E. 
and    Beatrice    Strong     


RELEASE  OF  LIENS 


S.\N   FRANCISCO   COUNTY 


RcOOr<led  Amount 

May  6.  1925— E  THIRTY-EIGHTH  AV 
75  S  Cabrillo  S  25x82-6.  J  H  Brown 
to  Charles  and  Louise  D  Haggans 
and  Emile  Cerf 

Mav  6,  1925 — S  POST  at  Int  with  E 
Lyon  B  27-8xS  137-6.  R  Milward 
to    Edward    G    Cassidy $607.30 

May  6,  1925 — SE  20TH  ANT)  SAN 
Carlos  Avs.  Harry  Lee  to  Amiee 
and  Willis  Nelson  and  M.  C.  In- 
graham     

Mav  9.  1925 — N  OAK  109-6  E  Stelner 
E  40  X  N  137-6.  A.  D.  Schaffer  vs. 
Wm.    Buck    

Mav  11,  1925 — NW  UNION  AND 
Broderick  ■«'  103xN  44.  Jas  E  Len- 
non Lime  &  Cement  Co  to  Minnie 
H  Brown   and  Bruce   &   Ash $27.88 

May  12,  1925  —  E  BRIGHT  540  S 
Holloway  S  25xE  100.  John  Cas- 
saretto  to  Charlotte  McKee,  Stew- 
art   and    J.    O'Hara    $ 


BUILDING 

CONTRACTS 

ALAMFD.\    COCNTY 

No. 

Owner 

Contractor 

Amt. 

2857 

Woodburn 

Owner 

6000 

2858 

Legris 

Owner 

4950 

2859 

Donald 

Donald 

3150 

2860 

Maasberg 

Owner 

3850 

2861 

Pfrang 

Owner 

6000 

2862 

Mayer 

Mayer 

6000 

2863 

Clipper 

Owner 

3200 

2864 

Wilson 

Owner 

4000 

2865 

Rogers 

Owner 

5000 

2866 

Derrick 

Kulchar 

2000 

2867 

Peppin 

Owner 

4200 

2868 

Rogers 

O'wner 

2675 

2869 

Rogers 

Owner 

5000 

2870 

Baker 

Parker 

3150 

2871 

Mathews 

Owner 

2650 

2872 

Nichols 

Owner 

2850 

2873 

Nichols 

Owner 

5850 

2874 

Coates 

Owner 

3500 

2875 

Fitzer 

Moore 

2550 

2876 

Benson 

Griffith 

2500 

2877 

Kepner 

Owner 

9000 

:;878 

Martinsen 

Martinsen 

1450 

2879 

Stuart 

Wilson 

2750 

2880 

Isaasen 

Owner 

1400 

2881 

James 

National 

5000 

2S82 

Donahue 

Owner 

4400 

2S83 

Metropolitan 

Muller 

125000 

2884 

Gilbert 

Maurer 

11207 

2885 

Gutter 

Durgin 

2000 
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No.     owner 
2886      Weston 

Windhurst 

Correia 

Silveira 

Haltia 

Castberg 

Fee 

Harrison 

Crane 

McDonald 

Johnson 

Ford 

Wevesthoff 

Johnson 

Hughes 

Rogers 

Leekin 

Sumpter 

Saake 

Olson 

Yick 

Marquis 

Marquis 

Kichards 

Weeks 

Weeks 

Cooper 

Ruls 

Selleck 

Lane 

Gustafson 

Barggrist 

Nettleraan 

Cotton 

Dirdgoen 

Blodgett 

Huntley 

Realty 

Rosenthal 

Ulrich 

Ingram 

National 

Kessler 

Richards 

Albee 

Schneider 

Nicolaus 

McCabe 

Barrett 

Bonora 

Smith 

Shou' 

Bonham 

James 

Smith 

■Silber 

Western 

Shaw 

Ramsey 

Greenwold 

Holm 

Kvans 

Huges 

Kakin 

Galleazzi 

Johnston 

Lincoln 


2923 

2924 

2925 

2926 

2927 

2928 

2929 

2930 

2931 

2932 

2933 

2934 

2935 

2936 

2937 

2938 

2939 

2940 

2941 

2942 

2943 

2944 

2945 

2946 

2947 

2948 

2949 

2950 

2951 

2952 

2953 

2954 

2955 

2956 

2957 

2958 

2959 

2960 

2961 

2962 

2963 

2964 

2965 

2966 

2967 

2968 

2969 

2970 

2971 

2972 

2973 

2974 

2975 

2976 

2977 

2978 

2979 

1980 

2981 

29S2 

2983 

2984 

1985 

2986 

2987 

2988 

2989 

2990 

2991 

2992 

2993 

29:i4 

2993 


Johar 


on 


Rowan 

Malochonski 

Baker 

Baker 

Maziro 

Logan 

DePoy 

Simonds 

Rlner 

Hawley 

Hammond 

Lyon 

Wagner 

Wilkinson 

Dicitoenta 

Davis 

U.    S. 

Damon 

Martin 

Widasky 

Stewart 

Steiner 

Gray 

Settman 

Easton 

Berg 

Hansen 

Hansen 

Short 

Short 

Wood 

Fish 

Hally 

Cunningliam 

Steinkamp 

Latour 

Selleck 

Stephens 

Fisher 

Forw:ok 

Gordon 

Ramsey 

Rose 

McKillop 

Ericksan 


Contractor 
Pateman 
Groden 
Owner 
Correira 
Owner 
Castberg 
Owner 
Peters 
Crane 
Crane 
Johnson 
McDonell 
Theb 
Johnson 
Owner 
Owner 
Owner 
Sundberg 
Smith 
Owner 
Owner 
Owner 
Owner 
Anderson 
Fatta 
Bishop 
Bonham 
Sullivan 
Owner 
Owner 
Owner 
Owner 
Atkinson 
Owner 
Johnson 
Owner 
Owner 
Owner 
Owner 
Excelsior 
Wieben 
Sommarstrom 
Cederborg 
Andersen 
Arnell 
Norris 
Owner 
Owner 
Owner 
Campomenosi 
Owner 
Warner 
Owner 
Owner 
Owner 
Kick 
National 
Owner 
Watkins 
Owner 
Owner 
Starr 
Smith 
Owner 
Rodgers 
Martinsen 
Smith 
Owner 
Perry 
Owner 
Owner 
Owner 
Owner 
Pratt 
Patrick 
Simmonds 
Hansen 
Higgins 
Glaser 
Owner 
Heltman 
Owner 
Icardi 
Lynn 
Owner 
Ahnefeld 
Owner 
Landgrebe 
Franzen 
Owner 
Gray 
Owner 
Wood 
Hamilton 
Hansen 
Owner 
Kendall 
Kendall 
Williams 
ner 


2000 
4500 
6000 
2500 
1000 
16000 
13000 
1500 
9000 
4000 
8000 
2500 
3250 
2500 
3000 
3000 
2000 
5600 
18200 
30297 
1170 
2945 
3250 
3500 
3000 
3000 
1500 
1200 
5800 
6000 
3500 
2600 
2300 
2000 
8000 
1000 
9450 
12000 
26100 
30297 
4440 
6000 
13000 
2000 
2200 
5000 
3500 
1000 
3000 
2300 
1000 
2500 
18,000 
10,000 
4100 
3300 
4500 
1500 
1200 
3000 
3650 
2450 
SOOO 
3150 
S600 
5600 
10500 
3500 
1500 
7000 
1340 
1000 
2950 
3700 
2900 
5800 
2350 
3150 
3500 
4500 
12000 
5500 
5050 
5065 
2000 
3500 
7000 
3500 
1000 
5000 
3500 
4500 
2200 
3500 


2999 
3000 
3001 
3002 
3003 
3004 


Owner 

Silva 

Falk 

Owner 

Cooper 

Owner 

Eldrldge 

Westerlund 

O'Brien 

Watkins 

Owner 

Owner 

Owner 


Collins 

Peppin 

Peppln 

Richland 

Southern 

HoUis 


Security 

6000 

Owner 

S400 

Owner 

20000 

Hamilton 

10000 

Moore 

Barrett 

393 

DWELLINGS  .  „„ 

(2869)  4129  E,  G,  PENNIMAN  AVE., 
Oakland.  Two  1-story  4-room 
dwellings.  _    „.        , 

Owner— C.  A.  Rogers,  3532  Klngsley 
St.,   Oakland.  .„,„„ 

Architect — None.  Each  $2500 


DWELLING 

(2857)       869     TRESTLE 

Oakland.     2-story    7 
Owner — P.   E.   Woodburn 

Ave.,   Oakland. 
Architect — None. 


GLEN    ROAD, 
-roomdwlg. 
,   624   Prospect 

$6000 


DWELLING  ^,^       ^    ,  ,       , 

(2858)  4301    LEACH    AVE.,    Oakland. 
1-story    6-room    dwelling. 

Owner— L.   H.  Legris,   1351   Harapel  St., 

Oakland. 
Architect — None,  $4950 

DWELLING  „„,      ^   ,  ,      .,        1 

(2859)  3815    HIGH    ST.,    Oakland.       1- 
story  4-room  dwelling  and  garage. 

Owner — K.    V.    Donald,    3833    High    St., 

Oakland. 
Architect— None. 
Contractor— Wm.  Donald,  3833  High  St. 

Oakland.  $3160 


SIXTY-SEVENTH    AVE., 
1-story   6-room   dwlg.    & 


DWELLING 
(2860)       2645 

Oakland. 

garage. 
Owner— E.    Maasbere,    1420    Wellington 

St.,  Oakland.  ,,ocn 

Architect — None.  $3850 


DWELLING  ,„      „,     „ 

(2861)         E     MENDOCINO    AVE.    75    N 

Lawton,    Oakland.      1-story   6-room 

dwelling. 
Owner — H.  C.  Pfrang,  6659  Ocean  View 

Drive,  Oakland.  .„„„„ 

Architect — None.  $6000 


DWELLING  ,„       „   , 

(2S62       512     SANTA     RAY     AVE.,     Oak 

land.      1-story    6-room    dwelling. 
Owner — O.  W.  Mayer,   520  Oakland  Bk. 

Eldg.,  Oakland. 
Architect — None. 
Contractor — Mayer  Const.  Co.,  Oakland 

Bank    Bldg.,    Oakland.  $6000 


DWELLING 

(2863)  1212  E  TWENTIETH  ST.,  Oak- 
land.     1-story    5-room    dwelling. 

Owner— The  Clipper  Co.,  1527  Welling- 
ton  St.,  Oakland. 

Architect — None.  $3200 


FLATS 

(2864)      1114   EVERETT  AVE, 

2-story    7-room    flats. 
Owner— L.    L.    Wilson,    217 

Oakland. 
Architect — None. 


Oakland 
E-16th    St., 


DWELLING 

(2865)       4129    D,    4129    F,    PENNIMAN, 

Oakland.        Two      1-story      4-room 

dwellings  and  garage. 
Owner — C.   A.  Rogers,   3532  Klngsley  St 

Oakland. 
Architect — None.  Each    $2500 


DWELLING 

(2867)      2927    RAWSON    AVE.,    Oal 

1-story    6-room    dwelling. 
Owner — J.  B.  Peppin,  318  17th  St., 

land. 
Architect— None. 


DWELLING  _  „,„ 

(2870)      N    HALLIDAY    ST.    91    E    73RD 

Ave.,      Oakland.        1-story      4-room 

dwelling  and   garage. 
Owner — L.    B.    Baker,    296    Jayne    Ave., 

Oakland. 
Architect — None. 
Contractor— Jas.  Parker,  2012  92nd  Ave 

Oakland.  $3150 


ALTERATIONS 

(2866)  NW  COR.  SIXTEENTH  AND 
Jefferson  Sts.,  Oakland.  Altera- 
tions. 

Owner — Geo.    H.    Derrick,    Oakland. 

Architect — None. 

Contractor — S.  Kulchar  Co.,  8th  Ave.  & 
E-lOth    St.,    Oakland.  $2000 


DWELLING 

(2871)      2304    AUSEON    AVE.,  Oakland. 

1-story  4-room  dwelling  and  ga- 
rage. 

Owner— Geo.  Matthews,   2305  Ward  St., 

Berkeley.  ,„.,„ 

Architect — None.  $2650 


$4200 


DWELLING 

(2868)  4117  G  PENNIMAN  AVE.,  Oak- 
land. 1-story  4-room  dwelling  and 
garage. 

Owner — C.  A.  Rogers,  3532  Klngsley 
St.,   Oakland. 

Architect — None.  $2675 


DWELLING 

(2872)      2007    B  HIGH   ST.,   Oakland.    1- 

story   3-room   dwelling. 
Owner — R.  D.  Nichols,  2825  Park  Blvd., 

Oakland. 
Architect — None.  $2850 


DWELLING 

(2873)      2007    HIGH   STREET,    Oakland. 

1-story   6-room   2-family   dwlg. 
Owner— R.  D.  Nichols,  2825  Park  Blvd., 

Oakland. 
Architect — None.  $5850 


DWELLING 

(2874)  N  SEMINARY  AVE.  300  E  Ad- 
miral, Oakland.  1-story  5-room 
dwelling. 

Owner — B.  M.  Coates,  4330  72nd  Ave., 
Oakland. 

Architect — None.  $3500 


DWELLING 

(2875)      1163   SEVENTY-EIGHTH  AVE., 

Oakland.      1-story    5-room  dwelling 

and  garage. 
Owner — J.    H.    Fitzer,    2159    Curtis    St., 

Oakland. 
Architect — None. 
Contractor  —  R.    A.    Moore,    1355    84th 

Ave.,    Oakland.  $2550 


DWELLING 

(2876)      1224    107TH    AVE.,    Oakland.    1- 

story  4-room  dwelling  and  garage. 
Owner — Johanna  Benson,   S.  F. 
Architect — None. 
Contractor— C.     W.    Griflith,     1315     96th 

Ave.,    Oakland.  $2500 


2- 


APARTMENTS 

(2877)      820    E-21ST    ST.,    Oakland. 

story   12-room   apartments. 
Owner- W.    G.   Kepner,    820   E-21st   St., 

Oakland. 
Architect— None.  $9000 


DWELLING 

(2878)  3717  MAGEE  AVE.,  Oakland.  1- 
story   4-room    dwlg. 

Owner — Ada  Martinsen,  5901  Moraga 
Rd.,  Oakland. 

.\rchitect — None. 

Contractor — J.  W.  Martinsen,  5901  Mo- 
raga Rd.,  Oakland.  $1450 


DWELLING 

(2879)       3412    MAINE    ST.,    Oakland.    1- 

storv   4-room   dwelling. 
Owner— E.   P.    Stuart,    4019    Quigley   St., 

Oakland. 
Architect — None. 
Contractor— J.  R.  B.  Wilson,  533  9th  St. 

Oakland.  $2750 


DWELLING 

(2880)       SE    COR.    SEMINARY    AVE.    & 

Sunnymere,  Oakland.     1-story  4-rm 

dwelling. 
Owner — S.   J.   Isaasen,   1408    E-15th   St., 

Oakland. 
Architect — None.  $1400 


DWELLING 

(2881)      2128  E-TWENTY-SEVENTH  ST 

Oakland.      1-story   8-roora   2-tamlly 

dwelling. 


2500 
2000 
2000 
3600 
2400 
7000 
4000 
1000 
8000 
1400 


N'OW  READY  FOR  DELIVERY — 

PRIDDLE'S   TABLES,   called   "3700   Splay    Bum  and   Othier   Oaleals- 
tioiui,"   for  Qnantity    Surveyors   and    Oontraetor*. 

Loose    Leaves    in    Fabrikoid    Covers    $3.60    Net,    Postpaid.      Sam*    in 
Genuine  Leather  Covers  $5.50  Net,   Postpaid. 

Mail   Personal   Check   to  ARTHUR  PRIDDLE.  Publisher,  69t  Mission 
St.,  San  Francisco,  Calif.,  U.  S.  A. 
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Owner — Mrs.    L.    W.    James,    701    Sutter 

St.,    S.    F. 
Architect — None.  _  _,  ^ 

Contractor — National  Craftsman  Bldra., 

400   High   St., 


Oakland. 


$6000 


DWELLING  .,,    „    „ 

(2882)       W    ORANGE    AVE.    444    N    E- 

27th    St.,   Oakland.      1-story   6-room 

dwelling   and   garage. 
Owner — J.    B.    Donahoe,    820 

Oakland. 
ArcTiitect — None. 


13th    St., 
$4400 


STORES  ,  ,      ^         ,     , 

774    GRAND   AVE.,    Oakland.        1-story 

stores.  „. 

Owner — Frank  Standish,   17   Oak  Place, 

Oakland. 
Architect — Hutchinson  &  Mills,  354  Ho- 

bart  St.,  Oakland. 
Contractor — Lawton   &   Vezey,    354   Ho- 

bart    St.,    Oakland.  $6750 


STORE,    OFFICE   BLDG. 

(2883)         LOTS    21    AND    22    BLK.    189, 

KKellersberger's   Map    of   Oakland, 

Oakland.      General   construction    of 

3-story  and  basement  class  A  or  B 

store   and   office   building. 
Owner — Metropolitan  5  to  50  cts.  Stores 
Architect — Reed  &  Corlett,  Oakland  Bk. 

of   Savings   Bldg.,   Oakland. 
Contractor   —   F.    A.    Muller,    Syndicate 

Bldg.,    Oakland. 
Filed   May    7,    1925.    Dated    May   5,    1925. 
1st  of  each  month  progress  payments 

according   to   architect's  cert. 
Usual   35   days,   balance. 
Contractor   to    be    paid    cost   plus    4% 
TOTAL  COST — $125,000   more   or   less. 
Bond,   $125,000.      Sureties,   Hartford  Ac- 
cident   and    Indemnity     Co.         Forfeit, 
none.     Limit,  150  days  from  commence- 
ment.    Plans  and  specifications  filed. 


RESIDENCE  ^    „,  ,, 

(2884)  LOT  6  AND  PTN.  LOT  5,  BLK. 
6,  Lakeshore  Highlands,  Oakland. 
General  construction  excepting 
plumbing,  painting,  furnace  and 
roughing  in  for  heating  2-story 
frame  and  brick  veneer  residence 
and  garage.  „  >    „   ,  ,      j 

Owner— Q.  O.  Gilbert,    (M.  D.),  Oakland 
Architect  —  Schirmer   Bugbee    Co.,    505 

Thayer   Bldg.,   Oakland. 
Contractor  —  The   Geo.   J.   Maurer  Co., 
(Geo.  J.  Matirer,  T.  D.  Courtright), 
177   Ridgeway  Ave.,   Oakland. 
Filed    May    7,    1925.    Dated   May    6,    1925. 

When   frame  is   up    $2801.75 

When    brown   coated    2801.75 

When   completed    2801.75 

Usual   35   days    2801.75 

TOTAL  COST,  $11,207. 
Bond.  $5603.50.  Sureties,  Katherlne  C. 
Huggins  and  Ida  M.  Menke.  Forfeit, 
$1.00  per  day.  Limit,  115  working 
days  from  date.  Plans  and  specifica- 
tions filed. 


DWELLING  ,,„       ., 

(2885)  NO.  1556  LINCOLN  AVE.,  Ala- 
meda.     One-story    3-room    dwelling 

Owner — Miss  L.   Gutter,   Premises. 

Architect — None. 

Contractor  —  F.  W.  Durgln  Jr.,  1434 
68th   Ave.,    Oakland.  $2000 


ALTERATIONS 

(2886)  NO.  2605  CENTRAL  AVE.,  Ala- 
meda.    Alterations. 

Owner — J.  Weston,  2168  San  Antonio 
Ave.,   Alameda. 

Architect — None. 

Contractor — Geo.  Pateman,  2231  San 
Jose  Ave.,  Alameda.  $1200 


DWELLING  „      .  ,^ 

(2887)      NO.     1053     FAIR     OAKS     AVE., 

Alameda.     One-story   5-room   dwig. 
Owner — W.    F.      Windhurst,       1331      St. 

Charles    St.,   Alameda. 
Architect — None. 
Contractor  —  J.   J.   Groden,   1011   Santa 

Clara  Ave.,  Alameda.  $3000 


RESIDENCE  

(2888)  NO.  2330  BONAR  ST.,  Ber- 
keley.    One   family   residence. 

Owner — A.  E.  Correia,  6610  Dover  St., 
Berkeley.  .ooaa 

Architect — None.  $3800 


RESIDENCE 

(2890)      NO.     1421     PARKER    ST., 

keley.      One    family    residence. 
Owner— Otto    Haitia,    1616      Ward 

Berkeley. 
Architect — None. 


RESIDENCE  „ 

(2889)  NO.  2809  MATHEWS  ST.,  Ber- 
keley.    One   family   residence. 

Owner — A.   M.   Silvelra,  Berkeley. 

Designer — A.  E.  Correia,  6610  Dover 
St.,    Berkeley.  _ 

Contractor  —  A.  E.  Correia,  6610  Dover 
St.,   Berkeley.  $3800 


$2000 


RESIDENCE 

(2891)  NO.  21  MENLO  PUACE,  Ber- 
keley.    One  family  resiJfcce. 

Owner — Julia  B.  Casthere,  l9  Menlo 
Place,   Berkeley. 

Designer  —  Thos.  Castberg,  19  Menlo 
Place.    Berkeley. 

Contractor — Thos.  Castberg,  19  Menlo 
Place,    Berkeley.  $450* 


RESIDENCE 

(2892)  NO.  18  VALLEJO  AVE.,  Ber- 
keley.    One   family   residence. 

Owner — Fee  Bros.,  2701  Hlilegass  Ave., 
Berkeley. 

Architect — None.  $6000 


RESIDENCE 

(2893)  NO.  2424  EDWARDS  ST.,  Ber- 
keley.    One  family  residence. 

Owner— E.  H.  Harrison,  B430  Thomas 
St.,   Oakland. 

Architect — None. 

Contractor— L.  A.  Peters,  1361  E-27th 
St.,   Oakland.  $2500 


ALTERATIONS 

(2894)      NO.    1110      OXFORD    ST. 

keley.      Alterations. 
Owner — C.    B.    Crane,      1550      La 

Ave.,   Berkeley. 
Architect — None. 
Contractor — P.      L.    Crane,      1231 

Ave.,   Berkeley. 


Glen 
$1000 


RESIDENCE 

(2895)      NO.      2916      AROLON      COURT, 

Berkeley.     One   family   residence. 
Owner — Mrs.    Mary    L.    McDonald,    2617 

Hillegass   Ave.,   Berkeley. 
Architect — R.    I.    Stringham,    Piedmont 

Ave.,   Berkeley. 
Contractor — P.    L.      Crane,      1231      Glen 

Ave.,   Berkeley.  $16,000 


DWELLINGS. 

(2S96)     E    79TH    AVE.,    S5    115    152    187 

223   N   Holly  St.,   Oakland.     Five   1- 

story   5-room   dwellings. 
Owner — E.     Johnson,     223       Greenbank 

Ave.,    Piedmont. 
Architect — None. 
Contractor  —  L.    Johnson    &    Son,    223 

Greenbank    Ave.,    Piedmont. 

$2600    each 


ADDITION. 

(2SU7)    36    DUNCAN      WAY,      Oakland. 

Addition. 
Owner — S.    A.    Ford,    36    Duncan    Way, 

Oakland. 
Architect — None. 
Contractor    —    G.    A.    McDonnell,    1686 

Shatuck  Ave.,   Berkeley.  $1500 


DWELLING. 

(2898)     S     PARAMOUNT    AVE.,     299     E 

Carlston,    Oakland.       Two-story    9- 

room  dwelling. 
Owner — R.    E.    Wevesthoff,    5879    Ocean 

View    Dr.,    Oakland. 
Architect — H.    H.    Winner    Co.,    Sharon 

Bldg.,  Oakland. 
Contractor — Theb,     Starr    &    Anderton, 

Sharon   Bldg.,  S.   F.  $9000 


DWELLINGS. 

(2899)    E    76TH    AVE.,    315    &    349    S-E 

14th     St.,     Oakland.       Two     l-story. 

4-room  dwellings. 
Owner — J.    R.    &     S.    C.    Johnson,    3235 

Ft.   Blvd.,    Oakland. 
Architect — None. 
Contractor — J.    R.    Johnson,    3235      Ft. 

Blvd.,    Oakland.  $2000    each 


DWELLINGS. 

(2900)  W  ORANGE  ST.,  100  146  N-E 
27th  St..  Oakland.  Two  1-story 
6  room    dwellings. 

Owner — Hughes  &  Beach,  902  Wash- 
ington   St.,    Oakland. 

Architect — None.  $4000   each 


DWELLING. 

(2901)  4129  C  PENNIMAN  AVE.,  Oak- 
land.     One-story    4-room    dwelling 

Owner — C.  A.  Rogers,  3532  Kingsley 
St.,    Oakland. 

Architect — None.  $2500 


DWELLING    &     GARAGE. 

(2902)     3015     ARIZONA     ST.,     Oakland. 

One-story     5-room     dwelling       and 

garage. 
Owner— C.    W.    Leekins,    2981      Hopkln.s 

St.,   Oakland. 
Architect — None.  $3250 


DWELLING. 

(2903)  1387  62ND  AVE.,  Oakland.  One- 
story   4-room  dwelling. 

Owner — S.  A.  Sumpter,  1387  62nd  Ave., 
Oakland. 

Architect — None. 

Contractor— M.  Sundberg,  1416  50th 
Ave.,    Oakland.  $2500 


STORES. 

(2904)     S    BLANCH    ST.,       80       E-86TH 

Ave..    Oakland.      One-story   store.4. 
Owner — E.    J.    Saake,    1601      Clay      St., 

Oakland. 
Architect — A.    W.   Smith,   16th   and   San 

Pablij    Ave.,    Oakland.  $3000 


DWELLI.XG. 

(2905)  6156  BAKER  ST.,  Oakland.  One- 
story    5-rooc    dwelling. 

Owner— Frtd  Olson,  3248  Ellis  St, 
Berkeley. 

Architect — None.  $3000 


FLATS. 

(2906)  S  STANFORD  AVE.,  140  W 
San  Pablo,  Oakland.  Two-story 
4-room   flats. 

Owner— B'rank  Yick,  300  8th  St.,  Oak- 
land. 

Architect — None.  $2000 


DWELLI.N'GS. 

(2907)    3450    3462    35TH   AVE.,   Oakland. 

Two    1-story    5-room    dwellings. 
Owner — E.     M.     Marquis,     2827     Ruasell 

St.,    Berkeley. 
.'Architect — None.  $2800    each 


DWELLINGS. 

(2908)    3456    &    68    35TH   AVE.    &    3507- 

15-21-27-33     Redding    St.,    Oakland. 

Seven     1-story    5-room    dwellings. 
Owner — E.     M.     Marquis,     2827     Russell 

St.,   Berkeley. 
Architect — None.  $2600    each 


APTS.    &    STORES. 

(2909)     SB    COR    2ND    AVE    &    E-14TH 

St.,     Oakland.         Three-stdry       24- 

room    apartments    and    stores. 
Owner — A.    A.    Richards,    396    17th    St.. 

Oakland. 
Architect — None. 
Contractor    —    Anderson    &     Harwood, 

1927    Napa    Ave.,    Berkeley.      $30,297 


E  29TH  AVE  175  S-E  14TH  ST.,  Oak- 
land. Two-story  concrete  sub- 
station. 

Owner — Pacific  Gas  &  Electric  Co.,  245 
Market   St.,   S.   F. 

Architect — None.  $7700 

STORE    BLDG. 

(1910)    HAVENSCOURT   BLVD.   &  Beck 
St.,    Oakland.      Lathing    and    plas- 
tering   1-story    brick    store    build- 
ing containing   6   stores. 
Owner — F.    W.    Weeks,    820    Ray    Bldg., 

Oakland. 
Architect — W.     H.    Weeks,    Ray    Bldg., 

Oakland. 
Contractor — Vincent     Fatta,     Oakland. 
Filed  May  8,   1925.   Dated   Apr.   24,   1925. 
Monthly     as     wtrk     progresses.  .'75% 
Balance   usual    35    days. 

TOTAL  COST,  $1130 
Bond,  2  filed,  $58o  each.  Sureties, 
New  Amsterdam  Casualty  Co.  Forfeit, 
none.  Limit,  100  working  days  after 
.A.pril  24,  1925.  Plans  and  specifica- 
tions   not    filed. 

(2911)  MASON    WORK   on    above. 
Contractor — J.     B.     Bishop,     587     Athol 

Ave..    Oakland. 
Filed  May    S,    1925.   Dated  Apr.  24,   1925. 
Monthly     as     work;    proglresses.  .75% 
Balance    usualy    35    days. 

TOTAL  COST.  $2945 
Bond,  $2945.  Sureties,  Globe  Indem- 
nity Co.  Forfeit,  none.  Limit,  100 
working  days  from  April  24.  1925. 
Plans    and    specifications    not    filed. 

DWELLING 

(2912)  LOT  63  BLK.  2,  Havenscourt 
Tract,  Oakland.  General  construc- 
tion  5-room  and  bath  with  garage. 

Owner — L.  H.  Cooper,  1611  67th  Ave., 
Oakland. 

Architect — None. 

Contractor — M.  T.  Bonham,  2401  Hav- 
enscourt, Oakland. 

Filed   May   7,    1925.   Dated  April  1,   1926. 

When    floor    joists    are    laid $500 

When   enclosed    800 

When    plastered    800 

When    completed    800 

Usual     35     days     350 

TOTAL  COST,    $3250. 

Bond,   sureties,   forfeit,  none.      Limit,   60 

working  days  after  April  1,  1925.  Plans 

and  specifications  not  filed. 


Saturday,    May    16,    1925 


BUILDING    AND 


RESIDENCE  ,, 

(2913)      LOT  48   AND  5   FT.  OF  LOT  47 
BIk.     37,    Fairmont    Park,     Albany. 
General   construction    residence. 
Owner — A.   J.   Ruiz  and   Marie   F.   Ruiz, 

San  Francisco. 

Architect — A.   J.   Ruiz. 

Contractor— E.    F.    and   L.    C.    Sullivan, 

(Sullivan    &    Sullivan),    5448    Ruth 

Ave.,   Oakland.  ^      „„, 

Filed  May  8,   1925.  Dated  Jan.  19,   1925_ 

When   root   is  on    ♦|'5 

When   brown   coated    876 

When    finished    °2^ 

30   days    after    ••-;„?'" 

TOTAL.  COST,  J35U0 
Bond,  sureties,  forfeit,  none.  Limit,  75 
working  days  after  Jan.  19,  1925.  Plans 
and   specifications   not   filed 


Ave.,  Berkeley. 
Architect — None. 


ENGINEERING    NEWS 

W.    Selleck,    1146    Euclid 
$3000 
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Ber- 


RESIDEXCE 

(2915)      1217    HOPKINS    STREET, 

keley.  1-family  residence. 
Owner — F.    D     Lane,    244    Alvarado    Rd., 

Berkeley.'  $3000 


RESIDENCE 

(2916)      1326    CARLTON    STREET, 

keley.    1-family    dwelling. 
Owner — S.    Gustaf.'^on,    2036 

Oakland. 
Architect — None. 


Ber- 

Filbert   St., 

11500 

Ber- 


RESIDENCE 
(2914)      1140    KEELER 
family   residence. 


AVENTJE.      1- 


(2917)      1028     BANCROFT     WAT, 

keley.  2-family  residence. 
Owner— John    Barggrist,    1028   Bancroft 

Way,    Berkeley. 
Architect — None.  $1200 


>J|iUi|iUillWJLUJIMIt!^JIlWJIMWi|tJ^ 


A  Variety  of  Work 
on  the  Same  Machine 


In  addition  to  business  correspondence  the  modern 
( 'fice  has  a  large  variety  of  work  for  the  typewriter. 

Tabulating,  billing  (simple  and  condensed)  sten- 
c.i  cutting,  writing  on  ruled  forms  and  many  other 
kinds  of  office  work  can  all  be  done  on  the  L.  C. 
Smith  &  Bros,  typewriter. 

The  decimal  tabulator  and  the  variable  line 
spacer  are  part  of  the  inbuilt  service  of  every  L.  C 
Smith  &  Bros,  machine. 

Typewriters  Rented 

L.  C.  SMITH  &  BROS. 
TYPEWRITER  CO. 

Executive  Offices,  Syracuse,  N.  T. 

San  Francisco  Branch,  432  Market  St.;  Ph.  Garfield  4289 

Oakland  Branch,  456— 19th  St.;  Ph.  Lakeside  752 


^fe^iflty'iffiiytte^^te^fe^fe^^ 


RESIDENCE 

(291S)      1152  SUTTER  ST.,  Berkeley.  1- 

family   residence. 
Owner — O.    E.    Nettleman,    Posen    Ave., 

Berkeley. 
Designer  &  Contractor — E.  T.  Atkinson 

2735    Grove   St.,   Berkeley.  $5800 

DWELLINGS 

(2919)  NO.  2618-2634  RITCHIE  ST., 
Oakland.  Two  one-story  5-room 
dwellings. 

Owner — Cotton    Bros.,    3832    39th    Ave., 

Oakland. 
Architect — None.  $3000    ea 

DWELLING 

(2920)  W  FREMONT  ST.  9o  N  66th 
St.,  Oakland.  One-story  5-room 
dwelling. 

Owner — Geo.    Dirdgoen,    315B  First   St., 

San   Francisco. 
Architect — None. 
Contractor — C.    W.    Johnson,    650    20th 

St.,    Oakland.  $3500 

DWELLING 

(2921)  NO.  917  107TH  AVE.,  Oakland. 
One-story  5-room  dwelling  and  ga- 
rage. 

Owner— N.    A.   Blodgett,    2558    Seminary 

Ave.,  Oakland. 
Architect — None.  $2600 


DWELLING 

(2922)  N.  3052  GEORGIA  ST.,  Oak- 
land.    One-story  4-room  dwelling. 

Owner— W.    Huntley,    3718    HiUvlew  St., 

Oakland. 
Architect— None.  $2300 

DWELLINGS 

(2923)  LOTS  89  AND  288  Merrlewood, 
Oakland.  Two  one-story  3-room 
dwellings. 

Owner — Realty      Syndicate      Co.,       1440 

Broadway,  Oakland. 
Architect — None.  $1000    each 

DWELLING 

(2924)  NO.  707  TRESTLE  GLEN  ROAD 
Oakland.  Two-story  7-room  dwell- 
ing and  garage. 

Owner  —  Louis  Rosenthal,  557  Lake 
Park  Ave.,   Oakland. 

Architect — W.  C.  Lowe,  Builders  Ex- 
change, Oakland.  $8000 

SHOP 

(2925)  NW  E-TWELFTH  ST.  AND 
Forty-eighth  Ave.,  Oakland.  One- 
storv  shop. 

Owner — F.    E.    Ulrich,     1410    46th    Ave., 

Oakland. 
Architect — None. 
Contractor — Excelsior    Cabinet    Works, 

137    Franklin    St.,    Okd.  $1000 

DWELLING 

(2926)  NO.  758  TRESTLE  GLEN  RD., 
Oakland.  Two-story  7-room  dwell- 
ing and   garage. 

Owner — R.   H.    Ingram,   Oaklmd. 
Architect — None. 

Contractor — Alex  C.  Wieben,  833  Rose- 
mont    Road,    Oakland.  $9450 


CYPRESS, 


ALTERATIONS 

(2927)  NW     THIRD     AND 
Oakland.      Alterations. 

Owner — National  Ice  Co.,  San  Francisco 
Architect — None. 

Contractor — Sommarstrom  Bros.,  1536 
Franklin  St.,   Oakland.  $12,000 

RESIDENCE 

(2928)  PTN  LOTS  1  AND  2,  Piedmont 
Acres,  Piedmont.  All  work  for 
residence. 

Owner — D.   E.   Kessler,     917     Erie     St., 

Oakland. 
Architect — H.    C.    Alden,      618      Sharon 

Bldg.,  San  Francisco. 
Contractor — A.    Cederborg,       1455      Ex- 
celsior  Ave..    Oakland. 
Filed   Mav    8,    '25.      Dated   May    6,    '25. 

Frame    up     $6525.00 

1st   coat   plaster   on 4893.75 

Mill   work    in   place 4893.75 

When    accepted    4893.75 

Usual    35    days    4893.75 

TOTAL  COST,  $26,100.00 
Bond,  none.  Limit,  120  working  days 
after  May  7.  1925.  Forfeit,  none. 
Plans  and  specifications  filed. 

APPARTMENTS,  ETC. 

(2929)  INTERSECTION  SW  LINE  OP 
E-Fourteenth  St.  with  SE  line  of 
Second  Ave.  thence  SE  80  SW  54 
NW  80  NE  54  to  ber,  Oakland.  All 
work  for  three-story  store  and 
apartment  buil(i>ng. 

Owner — A.  A.  Richards,  396  17th  St., 
Oakland. 
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Saturday,   May   16,    1925 


Plans  by  Service   Dept.,  The  Home   De- 
signer Magazine,  Oakland. 
Contractor — N.    A.    Andersen   and  W.   F. 
Harwood    (Anderson    &    Harwood), 
1927   Napa  Ave.,   Berkeley. 
Filed   May   8,   '25.     Dated   May   6,   '25. 

Frame     up     25% 

Enclosed  &   1st  coat  plaster  on     25% 

When     completed      25% 

Usual    35    days 25% 

TOTAL.  COST,  ?30,297 
Bond.  $15,148.  Sureties,  H.  E.  Howard 
and  F.  E.  Nelson.  Limit,  90  working 
days  after  May  6,  1925.  Forfeit,  none. 
Plans  and  specifications  filtd. 

BUNGALOW 

(2930)  W  35  LOT  24,  Map  of  Resub. 
of  Blk  D,  Blake  Tract,  Oakland 
Twp.  All  work  for  frame  bungalow 

Owner — M.   P.   W.   Albee,   2369   Shattuck 

Ave.,   Berkeley. 
Architect — A.   W.    Smith,   American   Bk. 

Bldg.,   Oakland. 
Contractor— J.    V.    Arnell,    Berkeley. 
Filed   May   8,   '25.      Dated   May   1,   '25 

Frame    up    *J,    S 

1st  coat  plaster  on 1110 

When    completed    1110 

Usual    35    days 1110 

TOTAL  COST,  J4440 
Bond,  $2220.  Sureties,  Nils  P.  Johnson 
and  Johanna  Peterson.  Limit,  Aug.  15, 
1925.  Forfeit,  none.  Plans  and  speci- 
fications filed. 

RESIDENCE 

(2931)  NO.  239  PARK  VIEAV  AVE., 
Piedmont.  One-story  6-room  frame 
residence  and  garage. 

Owner — C.  W.  Schneider,  5316  Locksley 
St.,  Oakland. 

Architect— J.  Oliver,  1527  Broadwiay, 
Oakland. 

Contractor — R.  E.  Norris,  3466  Wood- 
ruff  St.,   Oakland.  $6000 

DWELLING  ,^^     ^.   ^ 

(2932)  NO.  31  KING  AVE.,  Piedmont. 
Two-story  8-room  frame  dwelling 
and  garage.  ^„_       ^    , 

Owner — Henry  Nicolaus,  i34  Lake 
Shore  Ave.,   Oakland. 

Architect— H.  E.  Forward.  2SD1  Ham- 
son   St.,   Oakland. 

Contractor — Henry  Nicolaus,  734  Lake 
Shore  Ave.,  Oakland.  $13,000 

DWELLING   AND    GARAGE. 

(2933)  4114  MASTBRJION  ST.,  Oak- 
land. One-story  4-roora  dwelling 
and  garage. 

Owner— J.    D.    McCabe,      2528      Peralta 

Ave.,   Oakland. 
Architect    none.  $2100 


DWELLING    AND    GARAGE. 
(2934)    3243    63RD  AVE.,  Oakland.   One- 
story     4-room     dwelling    and    gar- 
Owner— Jas   C.  Barrett,   104S  Bay  View 
Ave..  Oakland.  -,,-n 

Architect — None.  ?23o0 


(2935)     S    CLIFTON    ST.,    125    W    Miles 

Ave,,    Oakland.      One-story    5-room 

dwelling. 
Owner  —  V.    Boncra,     615    Clifton    St.. 

Oakland. 
Architect — None. 
Contractor    —    E.     Campomenosi.     6238 

Lawton   Ave.,   Oakland.  $5000 


ALTERATIONS. 

(2940)  125  12TH  ST.,  Oakland.  Altera- 
tions. 

Owner — M.  F.  Smith,  1001  Excelsior 
Ave.,   Oakland. 

Architect — None.  $1000 


DWELLING. 

(2936)      N    ALIDA   ST.,    200   E   Lincoln, 

Oakland. 
Owner — Painter    Smith,    475    25th      St., 

Oakland.  .„-„„ 

Architect — None.  $3500 


SHOP. 

(2937)  3450  FOOTHILL  BLVD.,  Oak- 
land.     One-story    tile    shop. 

Owner — B.  H.  Shaw,  3478  Foothill 
Blvd.,    Oakland. 

Architect — None. 

Contractor — S.  A.  Warner,  750  Cleve- 
land   Ave.,    Oakland.  $1000 

DWELLING    &    GARAGE. 

(2938)  E  77TH  AVE.,  100  S  Hillside, 
Oakland.  One-story  4-room  dwell- 
ing and  garage. 

Owner — M     T.    Bonham,    2401    Havens- 
court   Blvd.,   Oakland. 
Architect — None.  $3150 


DWELLING. 

(2939)  S  NET  AVE.,  160  N  Parker, 
Oakland.  One-story  5-room  dwell- 
ing. 

Owner — James  H.  Spencer,  Ney  and 
Parker,    Oakland. 

Architect — None.  $2300 


DWELLING. 

(2941)  4564  THOMPSON  ST.,  Oakland. 
One-atory   4-room   dwelling. 

Owner — Fi  ank  L.  Silber,  2325  Hum- 
boldt,   Oakland. 

ArchiU-ct — None. 

Contractor  —  Paul  Louis  Kick,  2325 
Humboldt,    Oakland.  $2500 


SIGNS. 

(2942)  SW  COR  24TH  &  BDWY.,  Oak- 
land.    Two   roof  signs. 

Owner  —  Western  Auto  Supply  Co., 
Oakland. 

Architect — None. 

Contractor — Natl.  Elec.  Co.,  950  30th 
St..    Oakland.  $9000   each 


DWELLING. 

(2943)     SE     COR    ANGELO    &    MINNA, 

Oakland.      One-story    lO-room    fam. 

dwelling. 
Owner — C      R.     Shaw,     1620    Latayetjte 

St.,   Alameda. 
Architect— None.  $10,000 


COTTAGE. 

(2944)     NE    COR    E-25TH    ST.    &    21ST 
Ave.,    Oakland.      General   construc- 
tion 5-room  cottage. 
Owner— W.   H.   and   Clarlnelle   Ramsey, 

2508    21st  Ave.,   Oakland 
Architect  —  Guy       Brown,       American 

Bank   Bldg.,   Oakland. 
Contractor — Godfrey    P.    Watkins,    2151 

E.    24th    St.,    Oakland. 
Filed,   May    9,    1925.   Dated   May    5,   1925_. 

When    root    is    on     $1025 

When    brown    coated    1025 

When    completed    1025 

Usual   35  days   1025 

TOTAL  COST,  $4100 
Bond,  sureties,  none.  Forfeit,  $1  per 
dav.  Limit,  90  working  days  after 
.May  11,  1925.  Plans  and  specifications 
rot   filed. 


RESIDENCE 

(2945)      14    ROSLTN   COURT,   Berkeley. 

1-family  residence. 
Owner — F.    Greenewold,      5358      Bryant 

St.,  Oakland. 
Architect — None.  $3300 


RESIDENCE 

(2946)      1740   SAN   LORENZO  AVENUE, 

Berkeley.    1-family    residence. 
Owner — Matt    Holm,     2923     Harper    St., 

Berkeley. 
Architect — None.  $4500 


SHOE  FACTORY 

(2947)  833  BANCROFT  WAY,  Berke- 
ley.   Shoe   factory. 

Owner — T.  J.  Evans,  2128  Hearst  Ave., 
Berkeley. 

Designer  &  Contractor — Clarence  M. 
Starr,  2019  Delaware  St.,  Berke- 
ley. $1500 

ALTERATIONS 

(2948)  2531  CHANNING  WAY,  Berke- 
ley.   .^Iterations. 

Owner — Mrs.   Hughes. 
Architect — Harry   C.   Smith,   2011   Fran- 
cisco   St.,    Berkeley.  $1200 


RESIDENCE 

(2949)  527  COLUSA  AVENTJE,  Berke- 
ley.  1-family   residence. 

Owner — C.  E.  Eakin,  1643  Grand  Ave., 
Oakland. 

Architect — None.  $3000 


DWELLING 

(2951)  3618  LOMA  VISTA  AVE.,  Oak- 
land.      1 -story    6-room    dwelling. 

Owner  —  P.  B.  Johnston.  3620  Loma 
Vista    Ave.,    Oakland. 

Architect — None. 

Contractor — J.  W.  Martinsen,  5901  Mo- 
raga   Rd.,   Oakland.  $2450 


DWELLINGS 

(2952)  N  BIRCH  ST.  101,  136,  171,  206 
E  96th  Ave.,  Oakland.  Four  l-story 
4-room   dwellings. 

Owner  —  A.  G.  Lincoln,  514  Estudello 
Ave.,   Oakland. 

Architect — None. 

Contractor — W.  L.  Smith,  514  Estudel- 
lo  Ave.,    Oakland.  Each   $2000 


APARTMENTS 

NO.   1501   OXFORD  ST.,  Berkeley.   Four 

apartments. 
Owner — Mrs.    Prohaska,   3104   King   St., 

Berkeley. 
.\rchitect — S    G.  Jackson,  Solano  Ave  & 

Nielsen    St.,    Berkeley. 
Contractor — J.    Angleman    &    Son,    2047 

36th  St.,  Oakland.  $12,000 

NOTE — Recorded     contract     reported 
ilay  4,   1925,  No.  2761. 

DWELLING 

(2950)      9306    HOLLY   ST..   Oakland.      1- 

story  5-roohi  dwelling  and  garage. 
Owner— Jas.    Galleazzl,    9302    Holly    St., 

Oakland. 
Architect — None. 
Contractor — Rodgers    &    Keating,    2043 

Auseon    Ave.,    Oakland.  $3660 


DWELLING 

(2953)  3006  MARCOM  AVE.,  Oakland. 
1-story  5-room  dwelling  and  ga- 
rage. 

Owner — K.  A.  Johnson,  2429  13th  Ave., 
Oakland. 

Architect — None.  $3160 


DWELLING 

(2954)  1201  SUNNYHILL  RD.,  Oakland 
3-story  8-room  dwelling  and  ga- 
rage. 

Owner — T.  L.   Rowan,  Oakland. 

Architect — None. 

Contractor  —  J.  T.  Perry,  376  Santa 
Clara    Ave.,    Oakland.  $8500 


DWELLING 

(2955)  E  SIXTY-EIGHTH  AVE.  215  N 
Arthur  St.,  Oakland.  1-story  8- 
room    2-family   dwelling. 

Owner — Antone  Malachonski,  3701  Per- 
alta   Ave.,    Oakland. 

Architect — None.  $5600 


DWELLINGS 

(2956)  W  SEVENTEENTH  AVE.  35. 
70  and  105  S  E-22nd.  Oakland,  i 
1-story   5-room  dwellings. 

Owner — Max  Baker,  445  17th  St.,  Oak- 
land. 

Architect — None.  Each  $3500 


DWELLING 

(2957)  SW  COR.  SEVENTEENTH  AVE 
and  E-22nd  St.,  Oakland.  1-story 
5-room  dwelling. 

Owner — Max  Baker,  445  17th  St.,  Oak- 
land. 

ArcMtect — None.  $3500 


DWELLING 

(2958)      8100   NEY   AVE.,    Oakland.      1- 

story    4-room    dwelling. 
Owner  —  L.   D.   Magiro,    2542   Pleasant, 

Oakland. 
Architect — None.  $1500 


ALTERATIONS 

(2959)  7117    CHABOT   RD.,   Oakland. 

Alterations   and   addition. 
Owner  —  Maurice   Logan,    7117   Chabot 

Road,   Oakland. 
Architect — None. 
Contractor — H.    S.   Pratt,    4605   El   Cen- 

tro  Ave.,  Oakland.  $7000 


DWELLING 

(2960)  1910    FILBERT    ST.,     (rear), 

Oakland,      l-storv   3-room  dwelling 

Owner — Mrs.  J.  DePoy  Jr.,  1910  Fil- 
bert  St.,   Oakland. 

Architect — None. 

Contractor— T.  W.  Patrick,  782  13th  St. 
Oakland.  $1340 


DWELLING 

(2961)  S  SUNKIST  DR.,  50  W  Michi- 
gan, Oakland.  1-story  3-room 
dwelling. 

owner — A.  N.  Simonds,  533  Spruce  St., 
Oakland. 

Architect — None. 

Contractor — L.  Simmonds,  533  Spruce 
St.,  Oakland.  $1000 


DWELLING 

(2962)       S    QUIGLEY    ST.    100    W    39th 

Ave..      Oakland.        1-story      4-room 

dwelling  and   garage. 
Owner — Bessie    E.    Riner,    4208    Quigley 

St.,  Oakland. 
Architect — None. 
Contractor— C.  Hansen,   3210   35th  Ave.. 

Oakland.  $2950 


DWELLING  „ 

(2963)  1227  NINETY-SEVENTH  AVE., 
Oakland.  1-story  5-room  dwelling 
and    garage. 

Owner — J.  J.  Hawley,  Oakland. 

Architect — None.  ..„  „      . 

Contractor — W.  H.  Hlgglns,  9439  Foot- 
hill  Bfvd.,   Oakland.  $3700 
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DWKLLTNG 

(1'064)  2581    SIXTY-FOURTH    AVE., 

Oakland.       1-story    5-room    dwlff. 

Owner — A.  J.  Hammond,  6002  Foothill 
Blvd..   Oakland. 

Archittct — None. 

Contractor — W.  N.  Glaser,  6844  Foot- 
hill Blvd.,  Oakland.  J2900 


DWELLINGS 

(2965)       E    SIXTY-SIXTH    AVE.    300    N 

Trenor   St.,   Oakland.      Two    1-story 

4-room    dwellings. 
Owner — C.   D.   Lyon,    6500  Outlook   Ave., 

Oakland. 
Architect — None.  Each  $2900 


DWELLING 

(2966)      W  CHURCH   ST.    350   S  Avenal, 

Oakland.      1-story    4-room    dwelling 
Owner — J.    M.    Wagner,    4000    22nd    St., 

San   Francisco. 
Architect — None. 
Contractor— W.   W.   Heltman,    1751    68th 

Ave.,    Oakland.  $2350 


DWELLING 

(2967)      7115  ARTHUR  ST.,  Oakland.   1- 

story  5-room  dwelling  and  garage. 
Owner    —    G.    W.    Wilkinson    Co.,    2706 

Truman   Ave.,   Oakland. 
Architect — None.  $3150 


DWELLING 

(2968)  897     FORTY-SEVENTH     ST.. 

Oakland.     1-story   4-room   dwlg. 
Owner — S.    P.    Dicitoenta,    832    47th    St., 

Oakland. 
Architect — None. 
Contractor — A.    Icardi,    972    Aileen    St., 

Oakland.  $3500 


DWELLING 

(2969)  6001    CONTRA    COSTA    RD., 

Oakland.    1-story    5-room    dwelling. 
Owner — Phil   Davis,    Oakland. 
Architect — None. 
Contractor — W.    T.    Lynn,    460    12th   St., 

Oakland.  $4500 


AFTS.    &   STORES. 

(2970)  5416-18-20  FOOTHILL  BLVD., 
Oakland.  Two  -  story  16  -  room 
apartments    and    stores. 

Owner — U.  S.  Housing  Assn.,  605  Mar- 
ket  St      S    F 

Arphitect-^'walter  Davis,  357  12th  St., 
Oakland.  $12,000 


BL'iNGALOW    &    GARAGE. 

(2971)  LOT  2  ELK  12  MAP  OF  THOU- 
sand  Oaks,  Berkeley.  General  con- 
struction 5-room  bungalow  and 
garage. 

Owner — M.    Roy    Damon,    Berkeley. 

Architect — Plans  furnished  by  con- 
tractor. 

Contractor — Harry  Ahnefeld,  1969  Ma- 
rin  Ave.,   Berkeley. 

Filed  May   12,   1925.   Dated  May  1,   1925. 
Payments,    according    to    note      and 
deed   of   trust   of   even   date 

TOTAL    COST,    $5500 

Uond,     sureties,     forfeit,     none.       Limit, 

60  working  days  from  date.     Plans  and 

specifications    filed. 


DWELLING 

(2972)  NO.  63  PROSPECT  DRIVE, 
Piedmont.  One-story  6-roora  frame 
dwelling   and   garage. 

Owner- — Martin    &    Hennings,     111     Ra- 

mona  Ave.,   Piedmont. 
Architect — D.    M.    Crooks,    532    16th    St., 

Oakland. 
Architect — Martin  &  Hennings,   111  Ra- 

mona  Ave.,  Piedmont.  $5050 

DWELLING 

(2973)  NO.  432  EL  CERRITO  AVE., 
Piedmont.  One-story  6-room  frame 
dwelling  and   garage. 

Owner— Ma.x  Widasky,  4291  Piedmont 
Ave.,   Oakland. 

Designer — W.  W.  Landgrebe,  2828  Min- 
na St.,  Oakland. 

Contractor  —  W.  W.  Landgrebe,  2828 
Minna   St.,   Oakland.  $5065 

ALTERATIONS 

(2974)  NO.  33  DORMIDERA  AVE., 
Piedmont.  Alterations — adding  2d 
story  to  dwelling. 

Owner — Jas.   Adams   Stewart,   Premises. 
Designer — Carl  H.  Franzen,  2574  Grove 

St..   Oakland. 
Contractor — Carl       H.       Franzen,       2574 

Grove    St.,    Oakland.  $2000 


RESIDENCE 

(2975)      NO.     1716       CATALINA       AVE., 

Berkeley.     One   family  residence. 
Owner — Mrs.  A.  Steiner,   2158  51st  Ave., 

Oakland. 
Architect  —  R.    Armstrong,     1053    46th 

Ave.,  Oakland.  $3500 


RESIDENCE 

(2976)  NO.  1817  OREGON  ST.,  Ber- 
keley.    Two  family  residence. 

Owner — E.  B.  Gray,  223  Blake  Bldg., 
Oakland. 

Architect— G.  J.  Wildy,  2510  Linden  St., 
Oakland. 

Contractor — Gray  &  Wildy,  229  Blake 
Bldg.,   Oakland.  $7000 


ALTERATIONS 

(2977)      NO.    1430    EUCLID    AVE,    Ber- 
keley.     Alterations. 
Owner — P.   Settman,   Premises. 
Architect — None.  $3500 


ALTERATIONS 

(2978)      NO.       1915       BERRYMAN       ST., 

Berkeley.     Alterations. 
Owner — Mrs.   A.  Easton,  Berkeley. 
Architect — None. 
Contractor— J.     P.    Wood,     1731    Milvla 

St.,    Berkeley.  $1000 


ALTERATIONS 

(2979)  NO.     1936    UNIVERSITY    AVE., 
Berkeley.      Alterations. 

Owner— G.  G.  Berg,   Premises. 
Architect — None. 

Contractor — M.  F.  Hamilton,  603  Colusa 
Ave.,    Berkeley.  $5000 

RESIDENCE 

(2980)  NO.    2423    EDWARDS    ST.,    Ber- 
keley.    One   family   residence. 

Owner — Lee    Hansen,    567    7th    St.,    Okd. 
Architect— V.    N.    Strang,    1521    9th    St., 

Oakland. 
Contractor — Hansen    &   Strand,   567   9th 

St.,  Oakland.  $3500 


RESIDENCE 

(2981)  NO.  1165  SUTTER  ST.,  Ber- 
keley.    One  family  residence. 

Owner — Hans  A.  Hansen,  1749  Grove 
St.,   Berkeley. 

Architect — None.  $4500 

RESIDENCE 

NO.   2113    STUART   ST.,   Berkeley.     One 

family    residence. 
Owner— P.    W.    Albee,    2419    Ward    St., 

Berkeley. 
Architect — A.   W.   Smith,   American   Bk. 

Bldg.,   Oakland. 
Contractor — J.    V.    Arnell,    2217    Parker 

St.,    Berkeley.  $4300 

NOTE: — Recorded    contract    reported 
May   11,   1925.   No.    2930. 


DWELLING 

(2982)  NO.   2126   ENCINAL  AVE.,   Ala- 
meda.     One-story   4-room   dwelling 

Owner — Mrs.    Short,    2128   Encinal   Ave., 

Alameda. 
Architect — None. 
Contractor — F.    D.    Kendall,    1190    Park 

St.,   Alameda.  $2200 

(2983)  NO.     2126A       ENCINAL      AVE., 
Alameda.      One-story   6-room    dwlg. 

Owner — Mrs.    Short,    2128   Encinal   Ave., 

Alameda. 
Architect — None. 
Contractor — P.    D.    Kendall,    1190    Park 

St.,    Alameda. 


OFFICE   BLDG. 

(2984)  NO.  2811  CENTRAL  AVE.,  Ala- 
meda. One-story  2-room  office 
building. 

Owner— Fred  T.  Wood,  415  15th  St., 
Oakland. 

Architect — None. 

Contractor — Williams  &  Wastell,  363 
17th   St.,    Oakland.  $1000 


DWELLING 

(2985)  NO.  827  PARK,  Alameda.  One- 
story   4-room  dwelling. 

Owner — M.  H,  Fish,  1333  Fountain  St., 
Alameda. 

Architect — None.  $3000 


DWELLING 

(2986)  NO.  326  TAYLOR  AVE.,  Ala- 
meda.      One-story    5-room    dwlg. 

Owner— Hally  &  Co.,  2315  Santa  Clara 
Ave.,   Alameda. 

Architect — None.  $3500 


DWELLINGS 

(2987)  NO.  465  CENTRAL  AVE.,  Ala- 
meda. Three  one-story  2-room 
dwelling. 

Owner — W.  Cunningham,  512  Van  Ness 
Ave.,   San  Francisco. 

A  rchitect — None. 

Contractor — J.  C.  Sllva,  2908  Mabel  St., 
Berkeley.  $1875    each 


DWELLINGS 

(2988)  NO.  22013,  2015  and  2019  En- 
cinal Ave.,  Alameda.  Three  one- 
story    5-room    dwellings. 


Owner — Henry  and  Leola  9teinkamp, 
1601   Webster  St.,  Alameda. 

Architect — None. 

Contractor — Chas.  M.  Falk,  1520  E- 
38th   St.,   Oakland.  $3500   each 


DWELLING 

(2989)  W  PARKER  AVE  235  N  Gar- 
field. Oakland.  One-story  S-room 
dwelling. 

Owner — J.  B.  Latour,  2631  Parker  Ave., 
Oakland. 

Architect — None.  $2500 


WORK  OMITTED 

(2990)      JUNCTION     PINEHAVEN     RD. 

and  Fern  Way,   Oakland.  . 

Owner — H.   V.   Selleck,  Premises. 

Architect — None. 

Contractor — T.   J.   Cooper,   Premises. 

$2000 


DWELLINGS 

(2991)      NO.   2706-12-18  HALLIDAY  ST., 

Oakland.      Three    one-story    4-roora 

dwellings. 
Owner  —   Wm.   Stephensen,    144   Grand 

Ave..    Oakland. 
Architect — None.  $2000    each 


DWELLING 

(2992)      W    SIXTY-SIXTH    AVE.    495    S 

Avenal,    Oakland.      1-story    4-room 

dwelling   and   garage. 
Owner — R.    E.    Fisher,    39    Park    Way, 

Piedmont. 
Architect — None. 
Contractor   —   Eldridge    &    Fisher,    642 

West   Merel   Court,   San   Leandro. 

$3600 


ALTERATIONS,    ETC. 

(2993)      1530   TWENTY-SEVENTH  Ave. 

Oakland.     Alterations  and  addition 

and  1-story  garage. 
Owner — Oie    Farwick,    1530    27th    Ave., 

Oakland. 
Architect — None. 
Contractor — John    Westerlund,    2657    E- 

16th    St.,    Oakland.  $2400 


(2994)  E  VIEW  ST.  99  N  MATHER, 
Oakland.  1-story  8-room  2-family 
dwelling. 

Owner — Mrs.  N.  L.  Gardner,  et  al,  Oak- 
land. 

Architect — None. 

Contractor — Geo.  O'Brien,  Bacon  Bldg., 
Oakland.  $7000 


(2995;  2500  TWENTY-FIRST  AVE., 
Oakland.     1-story   5-room  dwelling 

Owner — W.  H.  Ramsey,  2508  21st  Ave., 
Oakland. 

Architect — None. 

Contractor — G.  Watkins,  2151  E-24th 
St.,    Oakland.  $4000 


ALTERATIONS 

(2996)  601  THIRTY-SECOND  ST.,  Oak- 
land.     Alterations. 

Owner — A.  H.  Rose,  478  25th  St.,  Oak- 
land. 

Architect — None.  $1000 


(2997)  W  PROSPECT  DR.  120  W  Ocean 
View,      Oakland.      2-story      6-room 

dwelling. 

Owner  —  Daniel  McKillop,  235  Mont- 
gomery St.,  S.  F. 

Architect — None.  $8000 

ADDITION 

(2998)  3408  BRUCE  ST.,  Oakland. 
Addition. 

Owner — H.  O.  Ericksen,   3408  Bruce  St., 

Oakland. 
Architect — None.  $1400 

DWELLINGS 

(2999)  5718,  5726  LOS  ANGELES  AVE. 
Oakland.  Two  1-story  5-room 
dwellings. 

Owner— Geo.    T.    Collins,    1723    Webster 

St.,  Oakland. 
Architect — None. 
Contractor  —  Security    Bldg.    Co.,    1723 

Webster    St.,    Oakland.    Each    $3000 


nWELLINGS. 

(3000)  2C15  KINGSLAND  AVE  &  2700 
Maxwell  Ave.,  Oakland.  Two  1- 
story   6-room  dwellings. 

Owner — J.  B.  Pippin,  318  17th  St.,  Oak- 
land. 

Architect — None.  $4200    each 


DWELLINGS. 

(3001)  2615  2657  2670  MAXWELL 
Ave.  &  2654  2700  Best  Ave.,  Oak- 
land. Five  l-story  5-room  dwell- 
ings. 

Owner — J.  B.  Peppin,  318  17th  St., 
Oakland. 

Architect — None.  $4000   each 
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APARTMENTS. 

(3002)  W  GROVE  &  WEST  ST  90  S 
53rd  St..  Oakland.  Two-story  12- 
room    apartments. 

Owner — U    Reichhald,    Berkeley. 

Architect — None. 

Contractor — M.  F.  Hamilton,  603  Colu- 
sa  Ave.,   Berkeley.  $10,000 


ERECTING,    ETC. 

(3003)  RAILROADS  CREOSOTING 
plant  at  West  Oakland,  Oakland. 
Erecting  and  bricking  3  Babcock 
&  Wilcox   120   hp.   boilers. 

Owner — Southern  Pacific  Co.,  65  Mar- 
ket   St.,    S.    F. 

Architect — None. 

Contractor  —  Chas.  C.  Moore  &  Co., 
Sheldon    Bldg.,    S.    P. 

Filed  May  12,   1925.  Dated  Apr.  30,  1925. 
At    the    close    of    each    month,    of 

value    incorporated    75% 

Usual   35   days    Balance 

Total  price  $5390  plus  ISMsC  per 
square  foot  for  reinforcing  and 
plastering    brick. 

Bond,   $5540.     Sureties,   Aetna   Casualty 

and   Surety   Co.      Forfeit,   none.     Limit, 

60     days    from    commencement.       Plans 

and  specifications  filed. 


ALTERATIONS  ^    ,  ,       _. 

(3004)  472Vi  TWELFTH  ST.,  Oakland. 
General  construction,  alterations, 
store  building. 

Owner — C.  L.  HoUis  and  E.  K.  Jame- 
son, (Hollls  &  Jameson),  1031 
Hearst  Bldg.,   S.   F. 

Architect — None. 

Contractor — Barrett  &  Hilp,  918  Harri- 
son St.,  S.  F.,  and  354  Hobart  St., 
Oakland. 

Filed  May   12.   1925.  Dated  May   1,   1925. 

Upon   completion    75% 

Usual   35  days   25% 

TOTAL  COST,   $393.00 

Bond,  sureties,  forfeit,  none.     Limit,   15 

days   from    commencement.      Plans   and 

specifications   filed. 


COMPLETION  NOTICES 


ALAMEDA    COUNTV 

May  6,  1925—3370  64TH  AVE..  Oak- 
land. C.  H.  Sherman  to  whom  it 
may    concern     May    5,    1925 

May  6  1925—9400  THERMAL  AVE., 
Oakland.  Melinne  C.  Thomas  to 
Suburban    Realty    Co... Apr.    21,    1925 

May  6,  1925— LOT  30  BLK  15  Elec- 
tric   Loop    Tract,    Oakland.       Irvin 

F.  and    Dorothy    A.    Lundqulst    to 
Suburban    Realty    Co... Mar.    2S,    1925 

May  6,  1925— S  30  LOT  1  MP  OP 
the  Templcton  Tract,  Oakland. 
Victor  and  Violet  Haller  to  whom 
it    may    concern May    5,    1925 

May  6,  1925—2700  LOGAN  ST.,  Oak- 
land. A.  Holyoake  to  whom  it  may 
concern    May    4,    1926 

May  6,  1925— PTN  LOTS  31  AND  32 
Buena  Vista  Tract,  Berkeley.  G. 
W.  Muther  to  whom  it  may  con- 
cern     May    6,    1925 

May  6,  1925— PTN  LOTS  31  AND  32 
Buena  Vista  Tract,  Berkeley.  G. 
W.  Muther  to  whom  it  may  con- 
cern      May    B,    1925 

May  6,  1925— PTN  LOTS  31  AND  32 
Buena  Vista  Tract,  Berkeley.  G. 
W.  Muther  to  whom  It  may  con- 
cern     May    5.    1925 

May   6,    1925 — 975   37TH   ST.,   Oakland. 

G.  lonatto   by   M.   G.   Kendall,   agt., 
to  Calif    Builders  Co May  2,   1925 

May  6,  1925 — 212  214  216  OAKLAND 
Ave..  Oakland.  G.  T.  Nittler  by  M. 
G.  Kendall,  agt.,  to  Calif.  Build- 
ers,  Inc May   2.   1925 

May  6,  1925  —  3221  FLORIDA  ST., 
Oakland.  Walter  Erlcson  to  whom 
It    may   concern May    6.    1925 

May  6,  1925—5904  AND  5906  FOR- 
tune  Way,  Oakland.  J.  L.  Gresham 
to   W.   N.   Glaser    May   6.   1925 

May  6,  1925 — LOT  7  BLK  9  East 
Lawn  Tract,  Oakland.  G.  W.  Mil- 
ler to  whom  it  may  concern.... 
May    5,    1925 

May  6,  1925 — 2920  60TH  AVE.,  Oak- 
land. Iloyd  C.  Kimball  to  whom  It 
may    concern    May    6,    1925 

May  6,  1925 — LOT  14  BLK  5  KEY 
Route  Terrace  No.  2,  Albany.  C. 
R.  Madison  to  Mason-McDuff  le 
Co May    4,    1925 

May  6,  1925— LOT  25  BLK  5  KEY 
Route  Terrace  No.  2,  Albany.  C. 
R.  Madison  to  Mason-McDuffle 
Co May   4,   1926 


May    5,    1925— ITN   LOT  32   BLK  2091  May    7,    1925— E    LINE   OF    ERIE    ST. 

Map  of  Central  Oakland  Tract,  etc.,  49.6   S   of   Prince    St.    thence   E   100 

Oakland.     Mary   C.   Montgomery  to  S  50  W  100  N  BO   to   beg.,  Oakland. 

W    J    David    May   6,   1926  Kathryne  C.  Long  to  James  L.  Mc- 

May   7,'  1925— 1200   EVELYN    at   Gill-  Laughlin   Co April    IB,    1925 

man,   Oakland.     C.   Lerch   to   whom  May  7,  1925— LOT  33  BLK.  6,  Dwlght 

it   may   concern May   7,   1926  Way    Terrace,    Berkeley.      Clarence 

May    7,    1925—1300    SANTA   FE   AVE.  A.   Shipman    to   whom    It   may   con- 

at   Gillman,   Berkeley.     C.  Lerch   to  cern    May  B,   1925 

whom  it  may  concern May  7,   1925  May    7,    1925— LOT    6    BLK.    L,    Oak- 
May    6,    1925  —  3339    HOPKINS    ST.,  land   Highlands.      William   Lahr   to 
Oakland.       William     P.     Fisher     to  whom    it    may    concern.. May    7,    1925 
Allen   Bros May   5,    1925  May    8,    1925—1607    69TH    AVE.,    Oak- 
May     6,     1925 — BEG.     AT    A     PT.     ON  land.      William    Wolfe    to    whom    it 

SW  line  of  Walnut  St.  74-85  ft.  NW  may    concern    May    8,    1925 

of   the    pt.    of   intersection   with   the  .May     S.    1925—2915    HIGH    ST.,    Oak- 

NW    boundary    line    of    that   certain  land.      Bessie    R.   McArthur   to    Geo. 

parcel    of    land   conveyed    by   James  H.    Mosebach May    7,    1925 

M     Hughes    et    al    to    Robert    Miller  May    8,     1925 — 2921     HIGH    ST.,    Oak- 

Nov.   14,  1907  and  recorded  in   liber.  (and       Bessie    R.   McArthur   to   Geo. 

1419   of  deeds   page   253,   thence   SW  jj.   Mosehach    May  7,   1925 

110  ft.   NW   37   ft.   NE   110  ft.   SE   37  May    8,    1925  —  LOT    53    SUBDIV.    19 

(t.     to     beg.,    Oakland.       Chester    S.  Map  of  the  Resub.  of  Peralta  Park 

and    Edna    V.    Nichols    to    whom    it  Berkeley.       Edward     Lampella  and 

may    concern    May    6,    1925  Vaino     Matkala    to    whom     it     may 

.May  6,   1925— BEG.   AT  A  PT.  ON  SW  concern      May   7,   1925 

line  of  Walnut  St.  37-85  ft.  from  „  Oakland 
intersection  with  the  NW  boundary  ^^  »•  ^^f ''--"*  wTilT,l  'p  ^i^Sf' 
line  of  that  certain  piece  of  land  Mabel  I  and  William  F  Dinnl- 
oonveyed  by  James  M.  Hughes  et  al  ,,f^"  '"  J-,f '  Ijn  ^HTCHFLL^  AVE 
to  Robert  Miller  Nov.  14,  1907  and  ^Kl„^;  l^hZZ^^" ,}'^IJ^^^,uit,n 
recorded  in  Liber.  1419  of  deeds  ''an  Leandro.  James  T.  Atkin  to 
page  253,  thence  SW  110  ft.  NW  v, '^^°o'",iv.""'.?n,'"°?-'i?^" ' a^^*  Lv 
37  ft.  NE  110  ft.  SE  37  ft.  to  beg.,  May  9,  1925-2201  5,TH  AVE.  Oak- 
Oakland.        Chester     and     Edna   V.  'and.     C.  F.  Lodge  to  whom  It  may 

Nichols  to  whom  it  may  concern..  concern    May  4,  lyii 

May   6,    1926  May    9.    1925— LOT    9    MAP    OF    THE 

May    6,    1925   —   3031    GEORGIA    ST.,  Sharpe  Tract.  Oakland.     Doris  Mc- 

Oakland.     W.  F.  Courtney  to  whom  Cue  to  whom  it  may  concern...... 

it  may  concern    May   1,   1925  May   9,   1925 

May    6,     1925— PTN.    LOT    4    BLK.     3,  May    9.    1925  —  2551    REN'WICK    ST.. 

Subdiv.    of    the    NE    portion    of    the  Oakland.       Noel    Gaubert    to    whom 

Sather    Tract,    Oakland.      Giuseppe  u  may   concern May  9,   1925 

Diodati     to     George     Lydiksen Mav    9.    1925  —  2555    RENWICK    ST., 

May   6,   1925  Oakland.      Noel    Gaubert    to    whom 

May    6,    1925 — LOT    NO.    20    MAP    OF  it    may    concern     May    9,    1925 

Winfleld    Place,    Berkeley.        H.    G.  May   9,   1925   —   4026   LAUREL   AVE.. 

House,  agent,  to  whom  it  may  con-  Oakland.     J.   H.    Mogk   to   whom   it 

cern    May    6,    1925  mav    concern May    9.    1925 

May  7,  1925— E  85  FT.  OF  LOT  65  May  9.  1925—2033  E-29TH  ST..  Oak- 
Map  of  the  property  of  the  Capitol  land.     L.   C.   Fish   to   whom   it  may 

Homestead    Assn.,    Oakland.      Gert-  concern May    8,    1925 

rude    Gefteney    to    L.    Johnson    and  Mav    9.    1925— LOT    26    BLK.    1562    A. 
Son    ...................   May  4.  1926  jyjap  No.  2  of  Bateman  Tract.  Berk- 
May   7,   1925— LOT  30  AND  PTN.  LOT  elev         Mrs     W.    F     MacManus      to 

28  Map  of  the  Resub.  of  the  Town-  Joseph  Coward    May  6,   1925 

site  of  Fitchburg.  Oakland.  Conrad  May   9,    1925 — LOT   2   BLK.    1.   Fourth 

Koch   to  whom  it  may  concern...  Avenue    Heights.    Oakland.        S.    A. 

,.••■■„■•  ;ii;    •;;.:.;,"  V,V,v;,'   .,^     J>'   }-^^'  Wamer    to    whom    it    may    concern 

May    8.    1925 — 1362    61ST    AVE.,    Oak-  ^j^y   9     1925 
land.      Manuel   Rodrigues    to    J.    H.  ,,'' \' '„',..,'.' \,,' '  ^^^-.l   \-,tt^      ^  1 
Pickrell          May  6.   1925  May    9,    1925—941    69TH    AVE.,    Oak- 
May  8,   1925— W  SIDE  OF  75TH  AVE.  land.     L.  A.  Peters  to  whom  it  may 

bet.  Hillside  Ave.  and  Garfield  Ave.  concern    May  5,  192o 

Oakland.  W.  B.  and  Eunice  L.  Sul-  .May  9,  1925 — PTN.  LOTS  30  AND  31 
livan  to  whom  it  may  concern....  Blk.  1.  Map  showing  the  property 
May   5,   1925  and      location      of      the      Spaulding 

May    8.    1925  —  5727    ROBERTS    ST.,  Tract    of    Berkeley,    Berkeley.    Matt 

Oakland.     C.  W.  Glantz  to  whom  it  Salo    to   whom    it   may   concern.... 

may    concern    May    7,    1925  May  7.    1925 

May  8,  1925 — LOT  5  BLK.  5,  North-  Mav  11.  1925 — 343  49TH  ST..  Oak- 
brae    Station    Tract.    Berkeley.       S.  land.      S.    Garese    to    M.    E.    Valente 

M.    Hunter    to    whom    it    may    con-  May    8.    1925 

cern     May    6.    1925  May    11,    1925— LOT   33  MAP  OF  THE 

May  8,  1925  —  INTERSECTION  W  shafter  Ave.  Tract,  Oakland.  Mil- 
line    of    Union    St.    and    E    line    of  tg^   g    Bonds    to   M.   S     Bonds    

Peralta    St.    thence    S    156-8   E   44    N  May     11      1925 

155-5     to     beg.,     triangle    lot      Oak-  jjay    li     1925— LOTS   88    S9    90  BLK   2 

land.      A.    Suraci       to      Beckett    &  Regents  Park  No.  4.  Albany.     Peter 

Wight    ...............  .May    6     1925  Zucca  to  Gustave  Eppson.May  5,  1925 

May  8     1925—2134    62ND  AVE.;   2134A  yi         jj     1925— 3S6    JAYNE   ST..    Oak- 

62nd   Ave.,   (Oakland.     W.   L.   Cleve-  j^nd.      Joseph    R.    Kaelin    to    Wm. 

land   to   W.  L.   Cleveland  and  H.   T  ^^olfe     ....    May    11,    1925 

Caskey        .......        May   8     1925  May    11.    1925      —      965    MENDOCINO 

May   8,    1925— 2300   E   39TH   ST.,   Oak-  Ave.,    Berkeley.      H.    W.    and   Kath- 

land.       W     T.    Blundell    and    L.    E  „i„^    Shimer    to    H.    K.    Schulz.... 

Hodgson    to    whom    it    may   concern  May    5     1925 

ivr='^'  V  ■  VqVc;' if  aqt'  'oiin^'^FcisFX^^  ''^'ay'  'll."i925— 2517  '  TAYLOR    AVE. 

%K      •==     ?L;:;rtSi      Frrfir^vill^        /l  Charles    F.    Hustead    to      whom      it 

bt..     as     recorded,     Emeryville.       Al  concern     April    20,    1925 

Freeman    to    E.    Pederseji     —  —  .,        •; ,     ,„.,-      t  o-r  k   m  v   lit  AToafl 

May    8.    192.';-PTN.    LOT    6    MAP    OF  olv    Broo"k^r?I^^      O^JUand       CTes- 

Harwood    Terrace.    Oakland.      A.    F.  °^^    1    «„,,..;/,„  wh„„,it^  =  ,rH,„^ 

and    Hattie    Timothy    to    whom     it  ^o"  A.  Rogers  to  whom  it  may  con- 

m.Tv    cnncern                                 Mav    7      1925  '^*'^"     ™ay     S,     192o 

MaTs,  r9?5-£o-T  11  bLk.  B  RESUB  ^'M  JiJ''''^J;^,'''^^l^„,^^?^,,^^ 

of   a    portion    of    the    Fruitvale    Ad-  Western    Water      Front,      Oakland. 

dition    Tract,    Oakland.      Harold    R.  ^r"*"",?'    .P«'"'°'e""?    t-or-noration    to 

Almond    to    Whom    it    may    concern  ^  an    Pacific    Construction    Co. 

Mav   7     1925  May   5.    1925 

May'  V,  •  i'925'  -  '  3008 "  RUSSELL    ST.,  -^'av   9,    19ji5-S  lOTH  LOT   78  AJJD  N 

Berkeley.     Albert  W.  and  Aaron  H.  '•■',J^°'   ,b  Terminal  Junction  Tract. 

Brown  to  ITarry  C.  Knight. May  6.  '25  Albany.      G.    W.   Owens   to  whom   it 

Mav    7      112'; 1';i4      1516    WEBSTER  may    concern     May    8.    1925 

%\..  'Xlimeda       Francis    R     NevUle  May    9.    1925-LOT    5    AX^    PTN   LOT 

to   Vernor  E.  Thorpe    May  7,   1925  6  Geo  Austin  Subdiv..  Oakland.     M. 

May    7.    1926  —   1518    WEBSTER    ST.,  Dickcrman    to    whom    it    may    con- 

Alameda.     Emma  Brown   to  Vernor  cern    .......  .May   9.    1923 

E.Thorpe    May   7.   1925  May     9.     1925— VARIOUS     STREETS 

May  7.  1925 — 518  FAIRBANKS  AVE.,  in  Alameda  and  Berkeley.  South- 
Oakland.  U.  G.  Spagnoli  to  C.  M.  ern  Pacific  Co.  to  Hutchinson  Co. 
Gass    April    5,    1925  April    30.    1925 

May  7.   1925 — LOT  12  BLK.    18,   Clare-  -May    9,    1925-935    69TH    AVE..    Oak- 

mont,     Berkeley.       Edmond    O'Neill  land.       L.    A.    Peters    to    whom    it 

to  Peter  Michclsen   May  4,  '25  may    concern     May    5,    1925 
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1  May    9.    1925—2149      HAVENSCOURT 
I      Boulevard.    Oakland.      J.    Drost    to 

1      who  it  may  concern May  8,  1925 

■  May  9.  1925 — 6615  &  6617  HAVENS- 
court  Blvd..  Oakland.  Max  Taft 
to   Yerxa  and   Steves,  Inc. .May  9,   '25 

May  11,  1925—2674  75TH  AVE.,  Oak- 
land. Roy  C.  Bird  to  whom  it  may 
concern     May    9,    1925 

May  12,  1925— PTN.  LOT  9,  MAP  OF 
the  Chittenden  Tract,  Brooklyn 
Twp.  W.  C.  Forkner  to  whom  it 
may   concern    May   11,    1925 

May  12,  1925—709  CURTIS  ST.,  Al- 
bany. S.  G.  Willson  to  whom  it 
may  concern May  12,   1925 

May  12,  1925—711  CURTIS  ST.,  Al- 
bany. S.  G.  Wilson  to  whom  it 
may  concern   May  12,   1925 

May  12,  1925 — 701,  703,  705  TALBOT 
St.,  Albany.     S.  G.  Wilson  to  whom 

I       it   may    concern May    12,    1925 

f  May  12,  1925—2414  HEARST  AVE., 
Oakland.  Calvin  Barker  to  whom 
it  may  concern   May  12,  1925 

May  12,  1925  —  4478  REDDING  ST., 
Oakland.  Alexander  A.  Ulemoff  to 
whom    it    may    concern 

May    12,    1925  —  3770    PARK    BLVD., 
;       Oakland.        C.      L.      Tomllnson      to 
whom  it   may  concern.. May   12,   1925 

May  12,  1925— LOT  135  AND  SE  10 
Lot  138  Blk.  B,  Map  of  the  Westall 
Tract,  Oakland.  G.  A.  Harris  to 
Paul   E.    Lo   Noice May    12,    1925 

May  12,  1925—1381  FERNSIDE  Blvd., 
Alameda.  J.  Frank  Fraser  to 
Thomas    Bolger    May    9,1925 

May  12,  1925—3288  CENTRAL  AVE., 
Alameda.  J.  Frank  Fraser  to 
Thomas   Bolger    May   9,    1925 

May  12,  1925  —  SW  COR.  OILMAN 
and  Neilson  Sts.,  Berkeley.  E.  A. 
Laurin    to  Fo.x  Bros May   11,    1925 

May  12,  1925—635  ALCATRAZ  AVE., 
Oakland.  Edwin  A.  Hemenway  to 
whom    it   may    concern.. May    9,    1925 

May  12,  1925  —  740  LINCOLN  AVE., 
Alameda.  Elise  Gottstein  and 
George  A.  Gottstein  to  Charles  W. 
Falk    May    12,    1925 


LIENS  FILED 


ALASniiDA  COUNTY 


Recorded  AmoHnt 

p»l<I93av  papjODJy 

May  6.  1925 — LOT  31  BLK.  5  MAP 
of  Highland  Park,  Oakland.  L.  M. 
Sims  vs.  F.  F.  Bacon  and  C.  K. 
Shaw   and    Victor    Dohen $736.95 

May  6,  1925 — PTN.  OF  LOT  37  AND 
38  Blk.  89,  Map  of  the  Northern 
Addition  to  the  town  of  Brooklyn, 
Oakland.  L.  M.  Sims  vs.  F.  F. 
Bacon  and  C.  K.  Shaw  and  Victor 
Dohen    $263.88 

May  6,  1925 — LOT  13  PTN.  OF  LOT 
12,  Blk.  B,  Map  of  Oak  Park,  Ala- 
meda. Ben  F.  Kopf  vs.  L.  A.  Cran- 
ahl    $1,821 

May  6,  1925  —  E  LINE  OF  TELE- 
graph  Ave.  205-8  ft.  N  of  N  line  of 
21st  St.  thence  N  55-74  E  115-59  ft. 
265-22  ft.  to  beg.,  Oakland.  Oak- 
land Lime  &  Cement  Co.  vs.  Albert 
E.  Kern,  Samuel  Hamburger  and  F. 
J.    Grensky    $1537.47 

May  7,  1925 — LOTS  10  AND  11  BLK. 
80  Map  of  Tract  B,  of  the  B.  L.  T. 
and  I.  Assn.,  Berkeley.  J.  T.  Thorpe 
and  Son,  Inc.  vs.  S.  Furch  and 
Coast    Construction    Co $1776.00 

May  7,  1925— LOT  16  AND  PTN.  LOT 
17,  Blk  ],  Map  of  the  Teachers 
State  University  Homestead,  Berk- 
eley. Rhodes-Jamieson  &  Co.  vs. 
A.    J.    Ridings    and    F.    J.    Grensky 

May  7,"l925— PTN.LOfs'eb' AND  61 
Blk.  F  Map  of  Central  Oakland 
Tract  No.  2,  Oakland.  H.  Stroll  vs. 
A.  Kalman,  C.  H.  Bush  and  A. 
Ortzow    $290.00 

May  7,  1925 — LOT  10  BLK.  X.  Amend- 
ed Map  of  Moss  Tract,  Oakland. 
Aronsen  Hardwood  Floor  Co.  vs. 
John  Lopes.  Maria  Lopes  and  J.  R. 
Erbrick    $78.10 

May  7,  1925— LOT  10  BLK.  X,  Amend- 
ed Map  of  the  Moss  Tract,  Oak- 
land. Petrium  Sanitary  Sink  Co. 
vs.  John  Lopes.  Maria  Lopes  and 
J.    R.    Ebrick     $35.50 

May  7,  1925— LOT  10  BLK.  X,  Amend- 
ed Map  of  the  Moss  Tract,  Oak- 
land. Chris  Nelson  vs.  John  Lopes 
Maria  Lope.s  and  J.  R.  Erbrick  $53.03 

May  8,    1925 — LOT  23  AND  PTN.  LOT 

24    Map    of     the    Bishop    and    Hart 

Tract,    Alameda.      Rhodes-Jamleson 

Co.   vs.  Agnes   Smith   and   Ed  Olson 

$175.13 


May  8,  1925—5422  WALNUT  AVE., 
Oakland.  H.  C.  Orth  and  E.  G. 
Braun  (Orth  &  Braun)  vs.  Freda 
Smith,  H.  S.  Foreman,  Thirza  Jack- 
son and  C.  M.  Jackson   $64.00 

May  8,  1925—5416  WALNUT  AVE., 
Oakland.  H.  C.  Orth  and  E.  G. 
Braun  (Orth  &  Braun)  vs.  Freda 
Smith,  H.  S.  Foreman,  Thirza 
Jackson    and    C.    M.    Jackson.  .$63.50 

May  8,  1925  —  2418  POTTER  ST., 
Oakland.  H.  C.  Orth  and  E.  G. 
Braun  (Orth  &  Braun)  vs.  Freda 
Smith,  Ashley  Smith  and  H.  S. 
Foreman    $55.25 

May  8,  1925 — SW  COR.  49TH  AND 
Shatter  Ave.,  Oakland.  Zenith 
Mill  &  Lumber  Co.  vs.  A.  Kalman 
Clayton   Bush   and   A.   Ortzow.  .$39.25 

.May  11,  1925— XE  65  LOT  60  AND  61 
Blk  F  Map  of  Central  Oakland 
Tract  No.  2,  Oakland.  M.  S  Hal- 
pern  vs.  E.  Kalman,  C.  H.  Biish,  A. 
Ortzow      $75 

May  11,  1925— N  65  OF  LOTS  60  & 
HI  Blk  F  May  of  Central  Oakland 
Tract  No.  2,  Oakland.  J.  Minster 
vs.  A.  Kalman,  Clayton  H.  Bush 
and    A.    Ortzow     $90 

May  11,  1925-2385  RANSOM  ST., 
Oakland.  Oakland  Building  Ma- 
terial Co.  vs.  T.  Stringer,  also 
known    as    F.     Stringer $30.65 

.May  11,  1925— LOT  6  BLK  15,  MAP 
of  Lakeside  Subdiv.  of  Adams 
Point  Property,  Oakland.  Richard 
Spencer  Co.,  Emma  Spencer,  vs.  W. 
C.  O'Connor,  A.  L.  Rector,  C.  O. 
Connor  &  Sons,  T.  Park  Jacobs 
$102 

May  12.  ■25—2418  POTTER  STREET 
Oakland.  Melrose  Bldg.  Materials 
Co.  vs  Alex  Smith.  A.  J.  Foreman. 
Z.    Schultz    and    Hugh    Hogan.  .$46.41 

May  12.  1925— NORTHERN  PORTION 
Lot  43  May  of  Spring  Court.  Ber- 
keley. Gray  and  Barry  vs  Thomas 
G.  Jacques,  Clair  J.  Jacques.  Nellie 
May  Mosher  and  Lucille  Ruth  Kir- 
wan     $110 

May  12,  1925—826  20Th"  ST.,"  Oak- 
land. Tilden  Lbr.  &  Mill  Co.  vs. 
Annie  L.  Lindow,  Z.  MacNicoll.. 
$362  79 

May  12,  1925— LOT  lls'  CROCKER 
Highlands,  Oakland.  O.  Kenivig 
vs.  W.  Adamski  and  Mary  Adams- 
ki     $256 

May  12.  1925— LOT  6  BLKl's  LAKE- 
side  Sub.  of  Adams  Point  Property, 
Oakland.  Rigney  Tile  Co.  vs.  Wm 
C.  O'Connor,  Libbie  N.  O'Connor 
and    A.    L.    Rector     $295.20 


RELEASK  OP  LIENS 


ALAMDDA    COUNTY 


K«,cc>'<ied  Amouei 

May  12.  1925 — INT.  NE  LINE  HOP- 
kins  St.  with  SE  line  Lincoln  Ave. 
th.  northeasterly  187-69  ft  NE 
239-05  ft.  th.  northwesterly  149-87 
th.  southwesterly  301  ft.  to  point 
of  beg.  Rhodes  Jamleson  Co.  vs. 
Ed  Olsen,  W.  J.  Booth  and  Fran- 
ces   B.    Southard    $292.60 

May  12,  1925— LOT  6  BLK  15  LAKE- 
slde  Sub.  of  Adams  Point  Property, 
Oakland.  Rhodes  Jamleson  Co. 
vs.  William  C.  O'Connor,  Libbie 
N.   O'Connor  and   A.  L.   Rector.  .  $38.13 

May  12.  1925— LOT  6  BLK  15  LAKE- 
slde  Sub.  of  Adams  Point  Property, 
Oakland.  Smith  Hardware  Co.  vs. 
William  C.  O'Connor,  Libbie  N. 
O'Connor  &   A.  L.   Rector    $78.89 

May  12.  1925— LOT  6  BLK  15  LAKE- 
side  Sub.  of  Adams  Point  Property, 
Oakland.  Yager  Sheet  Metal  Co. 
vs.  Wm.  C.  O'Connor.  Libbie  N. 
O'Connor   and    A.    L.    Rector    ..$284.70 

May  12.  1925— LOT  7  BLK  1  MAP 
of  Maxwell  Park.  Oakland.  Rhodes 
Jamleson  ,t  Co.  vs.  C.  J.  Braun  & 
F.    J.    Grensky    $27.52 

May  12,  1925— S  LINE  OF  PACIFIC 
Ave.  105  W  of  W  line  of  6th  St.. 
thence  W  38  S  150  E  33  N  60  E  5 
X  no  to  beg.,  Alameda.  Rhodes- 
Jamleson  &-  Co.  vs.  D.  Bonomlnl 
and     Ed     Olsen     $123.21 

May  12.  1925 — LOTS  1  AND  2  BLK  D 
Map  of  Maslles  Park.  Alameda. 
Rhodes-Jamieson  &  Co.  vs.  Rich- 
ard   H.    .\'oy   and    Ed    O'.son ...  .$119.19 

May  12,  1925- X  40  OP  LOTS  45  & 
46  Map  of  the  Enclnal  Park  Tract, 
Alameda.  Rhodes-Jamieson  &  Co. 
vs.  E.  R.  Smith,  Edna  Smith  and 
Ed    Olson    $130.42 


May  12,  1925 — LOTS  28  29  30  31  BLK 
12  Map  of  Resub  of  Blk  12  Sunset 
Terrace,  Albany.  Rhodes-Jamie- 
son &  Co.  vs.  Anna  Johnson,  Frank 
G.  Johnson  and  E.  W.  Brenner.  $36.39 

May  12,  1925— LOTS  17  18  BLK  A, 
Map  of  Fanny  Davenport  Tract, 
Oakland.  Edward  C.  Mattson  vs. 
George  Henze  and  James  McChes- 
ney    $60 

May  12,  1925 — LOT  6  MAP  OF  THE 
Ordway  Tract,  Oakland.  Pacific 
Manufacturing  Co.  vs.  A.  Klaeger 
and    Iva    Klaeger    $869.80 

May  11,  1925— LOT  11  MAP  FOOT- 
hill  Blvd.  Terrace,  Oakland.  J.  A. 
Bell  and  C.  E.  Evans  (Bell  &  Ev- 
ans) to  Louis  Unternahrer  and 
Mary   Unternahrer    $572.93 


fcaiLDING  CONTEACTS 


SAN    UATUO    COUNTY 

RESIDENCE 

LOT    4    BLOCK    28    REDWOOD    HIGH- 
lands.    All    work    for    2-story    and 
basement  frame   residence  and  ga- 
rage. 
Owner — Paul  A.  McCarthy,  160  Clinton, 

Redwood  City. 
Architect — James  '  F.     McGuimers     Jt., 
144   Somersett  Ave.,    Redwood  City. 
Contractor  —   Ben    C.   Zimmerman,   797 

Arguello,   Redwood   City. 
Filed  May  5,  1925.  Dated  April  27,  1925 

Iteady     for     roof     $2700 

Brown     coated     2700 

Completed     and    accepted 2700 

Usual    35    days    2700 

TOTAL  COST,  $10,800 
Bond.  $5400;  Sureties,  Carl  Muller  and 
G.  W.  Peterson;  Forfeit,  $5;  Limit,  90 
working  days;  Plans  and  specifications 
tiled. 


COTTAGE 

LOT    10   BLOCK   10  BELLE  MONTL  All 

work   for  frame  cottage. 
Owner — Harry   Field. 
Architect— Joseph    J.    Rankin,    67    Post 

St.,    San    Francisco. 
Contractor — J.  C.  Kelly  &  Son. 
Filed  May  1,  1925.  Dated  Mar    26,   1926. 

Frame   up    $586 

Completed    and    accepted    685 

Usual    35    days    390 

TOTAL  COST,  $1560 
Bond,  Sureties,  Forfeit,  Limit,  Plans 
and  specifications,  none. 


RESIDENCE 

LOT   10  BLOCK   7  BURLINGAME,   Bur- 
lingame.  All  work  for  2-story  resi- 
dence and  garage. 
Owner— F.    W.    Otto   et   al,    1317    Cortez 

Burlingame. 
Architect   —    Chas.    E.    Rogers,    Fhelan 

Bldg.,    San   Francisco. 
Contractor — L.    Robertson,    1312    Palm, 

Burlingame. 
Filed   May   7,    1925.   Dated  May   5,   1926. 

Brown    coated     $1421.26 

Completed    and    accepted....    1421.25 

Usual    35    days     1421.25 

TOTAL  COST,  $5685 
Bond,  $2700;  Sureties,  J.  F.  Turner; 
Forfeit,  none;  Limit,  90  working  days; 
Plans   and   specifications   filed. 

RESIDENCE 

LOT  23  BLOCK  S3  SOUTH  SAN  PRAN- 
cisco.  All  work  for  frame  residence 
and  garage. 
Owner — F.   W.   Levy. 
Architect — None. 
Contractor — Harry  Kime,  55  No.  C,  San 

Mateo. 
Filed   May   9,    1925.  Dated  May   6,   1925. 

Roof    on     $970 

Brown    coated     970 

Completed    and    accepted    970 

Usual    35    days    970 

TOTAL  COST,  $3880 
Bond,  Sureties,  Forfeit,  none;  Limit, 
90  days;  Plans  and  specifications  filed. 

EQUIPMENT 

NORTH  SIDE  BURLINGAME  AVE.  95 
ft.  N  E  State  Highway.  Furnish  all 
mechanical  equipment  for  3-story 
and   basement  office  building. 

Owner — Pacific  Telephone  &  Telegraph 
Co.,   333  Grant  Ave.,  S.  F. 

Architect  —  Bliss  &  Faville,  Balboa 
Bldg.,   San   F'ranclsco. 

Contractor  ^  James  H.  Pinkerton  Co., 
927  Howard  St.,  San  Francisco. 

Filed    May    9.    1925.    Dated    May    5,    1925. 

As    ^vork    progresses     75% 

36    days    after     25% 

TOTAL  COST,   $9636 


40 


BUILDING    AND    ENGINEERING    NEWS 


Bond,  $9635;  Sureties,  Hartford  Acci- 
dent &  Indemnity  Co.;  Forfeit,  Limit, 
none;   Plans   and   specifications   filed. 


ELECTRIC    WORK 

NORTH  LINE  BUl^LINGAME  95  FT. 
X  E  State  Higiiway,  Burlinganie. 
Furnish  and  install  electrical  for 
3-story  and  basement  reinforced 
concrete  office  bidg;. 
Owner — Pacific  Telephone  &  Telegraph 

Co.,  333   Grant  Ave.,  S.  F. 
Architect    —    Bliss    &    Faville,    Balboa 

Bldg.,   San   Francisco. 
Contractor — California    Electrical    Con- 
struction   Co.,    6S7    Mission    St.,    San 
Francisco 
Filed  April  5.   1925.  Dated  April  9,  1925. 

As    wjrk    progresses     75% 

36    days    after    25% 

TOTAL  COST,  ?9300 
Bond,  ?9300;  Sureties,  Hartford  Acci- 
dent &  Indemnity  Co.;  Forfeit,  Limit, 
none;   Plans   and   specifications   filed. 


BUNGALOW 

LOT   23    BLK    55    EASTON   NO.    5   BUR- 
linaamo.  All   work  for  bungalow  & 
garage. 
Owner — Hanford   Hayne. 
Architect — None. 
Contractor    —     T.     C.     Farris,     Jr.,     125 

Arundel,    Burlingame. 
Filed    May    5,    1925.   Dated   May    4,    1925. 

Walls     up     J1156.50 

Brown    coated    1156.50 

Completed     and    accepted....    1156.50 

Usual    35    days    1156.50 

TOTAL  COST,  $4625 
Bond,  Sureties,  Forfeit,  none;  Limit, 
90  working  days;  Plans  and  specifica- 
tions,   none. 


GARAGE 

LOT  5  BLOCK  5  SAN  MATEO.  All  work 

for   public   garage   building. 
Owner — Jas.     Lawrence,     629     Crescent, 

San   Mateo. 
Architect — None. 

Contractor— T.  C.  Farris  Jr.,  125  Arun- 
del.  Burlingame. 
Filed   Alay    5,    1925.   Dated  May  4,    1925. 

Walls    up    $1300 

Floored      1300 

Completed    and   accepted    1300 

30    days    after     1300 

TOTAL  COST,  $5200 
Bond,  Sureties,  none;  Forfeit,  $5; 
Limit,  90  working  days;  Plans  and 
specifications    filed. 


RESIDENCE 

LOT    1    BLOCK    2    STANFORD    PARK. 

All  worK  for  residence. 
Owner — Florence    M.    Gilbert. 
Architect — None 
Contractor — Victor  Lightbody. 


Filed  May    11.    1925.   Dated  May   5,    1926. 

Roof     sheathed     H288.75 

Plastered     1288.75 

Completed   and  accepted    ....    1288.75 

Usual   35   days    1288.75 

TOTAL  COST,  $5155 
Bond,  $2600;  Sureties,  R.  H.  Black- 
well  and  John  Vollmer;  Forfeit,  none; 
Limit,  90  working  days:  Plans  and 
specifications,   none. 


BUNGALOW  and  garage,  $5500;  Lot  8 
Blk  J  15th  Ave.,  San  Mateo;  own 
er.  D.  H.  Kirk,  7  B  St.,  San  Mateo; 
contractor,  C.  Swanson,  Burlin- 
game. 

ALTERATIONS,  $3000;  Lot  28  Blk  2 
Griffith  27th  St.,  San  Mateo;  own- 
er, Hugh  Hultberg  Corp.,  Box  60 
San  Mateo;  contractor.  Hommer  & 
Hultberg,  1524  Florlbunda  Ave., 
luirltnsame 

RESIDENCE,  $6600;  Lot  139  Clark  Dr., 
San  Mateo;  owner,  H.  A.  Clement, 
1512  Adeline  Drive.  Burlingame; 
architect,  Y.  R.  Hare,  Pasadena; 
contractor,  J.  W.  Carpenter,  535 
Bryant,   Palo  Alto. 

RESIDENCE  and  garage,  $7500;  Lot 
'M  Blk  7  Costa  Rica,  Burlingame: 
owner,  G.  R.  McLean,  800  Cross 
Way,    Burlingame. 

BUNGALOW  and  garage.  $5000:  Lot  14 
Blk.  S  Sanchez  Ave.,  Burlingame; 
owner.  E.  S.  Shaver,  1401  Carme- 
lita.   Burlingame. 

RESIDENCE  and  garage.  $5750;  Lot  F 
Blk.  6  Oak  Grove  Ave..  Burlin- 
same:    owner,   O.    W.   Kissling. 

EU.NGALOW  and  garage.  $4000;  Lot  7 
Blk  5  4th  Ave.,  Burlingame:  own- 
er, John  Sorenson;  contractor,  J. 
Sorenson    112S  Lincoln,   Burlingame 

BUNGALOW  and  garage,  $4000;  Lot  9 
Blk  5  4th  Ave.,  Burlingame;  owner 
P.  M.  Paulsen;  contractor,  I.  Sor- 
ensen,    1128   Lincoln.    Burlingame. 

BUNGALOW  and  garage,  $4000;  Lot  2 
Blk  2  Grand  Ave.,  Burlingame; 
owner,  R.  W.  Hurst,  317  Ellsworth 
San   Mateo. 

BUNGALOW  and  garage,  $5000;  Lot  7 
Blk  12  Montera,  Burlingame;  own- 
er.   U.    S.    Simonds. 

BUNGALOW  and  garage,  $4000;  Lot  7 
Corbett  Sub  Linden  Ave.,  Burlin- 
game; owner,  Chris  Sorenson. 


LIENS  FILED 


SAIV    MATEO    COUNT'i 


Recorded  Araounl 

May  5,  1925— LOTS  12  &  13  BLK.  15 
San  Bruno  Park.  San  Bruno.  J.  W. 
Kinsey  vs  L.  H.  Davis  and  L.  M. 
Ha.wkins      $275 


S.Tturday,    M.T  y    16,    1' 

BUILDING  CONTRACTS 


8ANTA   CI.ARA   COINTV 


GARAGE 

LOT  24,  San  Juan  Sub  No.  2  on  Campus 
Leland  Stanford  Junior  University, 
Palo  Alto.  All  work  for  two-story 
building  and  garage. 
Owner — The  Board  of  Trustees  of  The 
Leland  Sfarhford  Junior  University. 
Architect  —  John       K.       Branner,       251 

Kearny  St.,  San  Francisco. 
Contractor — J.   W.     Osborne     and  R.  C. 

Knight,   Mountain    View. 
Filed   May   5,    '25.      Dated   May   4,   '25. 
Root   ratters   in   place   and  rough 

framing     completed $37" 

Rough   plastering   completed   and 

roof     water     tight i' ' 

Completed    and    accepted 37 

Usual    35    days 37 

TOTAL  COST,  $14- 
Bond,  $7400.     Sureties,  James  H.  Piei 
and    Paul    M.    P.    Merner.        Limit,      l.'U 
days  after  May   4,    1925.      Forfeit,   none. 
Plans   and    specifications    filed. 


APARTMENTS 

W    S-SIXTH    ST.    North    of   No.    435    S- 
Sixth   St.,   San   Jose.     All   work   for 
two-story   apartment   building. 
Owner — M.    E.      Empey,      456      E-Santa 

Clara   St.,   San  Jose. 
Architect  —  Charles    S.    McKenzie,    511 

Bank   of  San  Jose  Bldg.,  San  Jose. 
Contractor — Robt.    B.    Gray,    715    S-5th 

St.,   San   Jose. 
Filed  May   4,   '25.      Dated   May   4,   '25. 

Frame    erect    $1571.7' 

1st   coat   plaster   on   inside...    15717' 

When    completed     1575.75 

Usual    35    days 1575.7.: 

TOTAL  COST,  $6287. Oj 
Bond,  $3200.  Sureties,  J.  S.  Fillmore 
and  Gertrude  A.  Gray.  Limit,  85  days 
after  May  4,  '25.  Forfeit,  none.  Plans 
and  specifications  filed. 


RESIDENCE 

NW  KINGSLEY  AVE  and  SW  Emer- 
son St.  NW  150-  SW  112.6  NW  25 
SW  47.6  SE  129  th  47.3  to  beg  pt 
Lot  3  Blk  C,  Palo  Alto.  All  work 
for  two-story  residence  and  garage 
Owner — William  H.  Niemann. 
Architect — Arthur      G.      Scholz,    Phelan 

Bldg.,   San   Francisco. 
Contractor  —  Elmer     J.     Montgomery, 

1320  Laguna  St.,  San   Francisco. 
Filed   May   7,   '25.     Dated   May   2,   '25. 
Frame    up    and    roof     ready    for 

roofing     $4100 

Brown    coat    plaster    completed  4100 
Finished   and   completion   filed..   4100 

Usual    35    days 4100 

TOTAL   COST,    $16,400 


Reinhart  Lumber  and  Planing  Mill  Company 

GENERAL    LUMBER    YARD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 

General    Mill    and    Cabinet    Work,    Stock    Doors,    Saab 

Eramen   and    Monldlnen 

JERROLD  AVE.  A  TARNETTESLD  AITB. 

Mission   901-902-90>-S04  San  Franctac* 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manu^aoturerf  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CROCKEH   BUII-DINQ  YKON   BinLDINQ 

Sa:.    Fianclsco,   Cal.  Portland,  Oregon 


ICararn  (Unnatritrtinn  ISppnrta 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  In  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
818    MISSION    STRSKT  SAN    FRANCISCO 


Phone  Franklin   9400 j 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 


Saturday,   May   16,   1925 
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Bond,  none.  Limit,  90  days  after  May 
2,  1925.  Forfeit,  none.  Flap-  "nd 
specifications  filed. 


BUILDING 

CAMPUS  LELAND  STANFORD  JUNIOR 
University,  being  Lot  24,  San  Juan 
Subdivision  No.  2,  Palo  Alto.  All 
worlt  for  two-story  and  basement 
frame  building  and  garage. 

Owner  —  Board  of  Trustees  Leland 
Stanford  Junior  University,  Palo 
Alto. 

Architect— John  K.  Branner,  251  Kear- 
ny St.,  San  Francisco. 

Contractor — J.  W.  Osborne  &  R.  C. 
Knight,    Mountain   View. 

Filed   May    4,    '25.      Dated   May   5,    '25. 
Ratters    on    and    rough    framing 

completed      $3700 

Rough   plastering   completed   and 

roof    water     tight 3700 

When    completed    3700 

Usual     35    days 3700 

TOTAL   COST,    $14,800 

Bond.  $7400.     Sureties,  James  H.  Pierce 

and    Paul    M.    P.    Merner.        Limit.      120 

days  after  May   5,   1925.     Forfeit,   none. 

Plans  and   specifications   filed. 

ELECTRICAL  WORK 

SW   FIRST  ST.    67  Vi    NW   from   SE  Cor. 

Lot   12    Blk    1    R    1   N,   NW   22%x208 

feet,     San     Jose.       Electrical     woric 

for  building. 
Owner — Guaranty    Bldg.    &    Loan   Ass'n. 

94  N-First  St.,  San  Jose. 
Architect — M.     G.     West    Co.,    Inc.,     115 

Front  St.,   San  Francisco. 
Contractor   —    California    Elec.    Constr. 

Co.,   687  Mission   St.,  S.  F. 
Filed  Mav  11,  '25.     Dated  Apr.   30,  '25. 
On    1st    day    of   each   month....      75% 

Usual    35    days 25% 

TOTAL  COST,  $1610 
Bond.  $1610.  Surety,  California  Elec. 
Constr.  Co.  and  New  Amsterdam  Casu- 
alty Co.  Limit,  forfeit,  none.  Plans 
and  specifications  filed. 

FURNISH  AND  SET  ALL  EXTERIOR 
imperial  marble  work  from  side 
walk  line  to  top  of  coping,  includ- 
ing all  platforms,  thresholds,  col- 
umns, etc.,  on  above. 

Contractor  —  Vermont  Marble  Co.,  244 
Brannan    St.,    San   Jose. 

Filed  May  11,  '25.     Dated  Apr.  30,  '25. 

Payments    same    as    above 

TOTAL  COST,   $7450 

Bond,    none.      Limit,    70    working    days 

beg.   May  4,    1925.      Forfeit,    none.   Plans 

and  specifications  filed. 


BUILDING 

SOUTH   FIRST   ST.   San   Jose.      Heating 
and     ventilating    system     for     two- 
story  building. 
Owner — Guaranty    Bldg.    &    Loan    Assn. 

94    N-First    St.,    San    Jose. 
Architect— M.    G.     West     Co.,     Inc.,     115 

Front  St.,  San  Francisco. 
Contractor — M.    J.   McLaughlin    (as   Mc- 
Laughlin   Sheet    Metal    Works,    521 
Coe   St..    San   Jose   and    Sacramento. 
Filed   May    6,    '25.      Dated    April    30,    '25. 

As    work    progresses 75% 

Usual    35    days 25% 

TOTAL  COST,  $3561.50 
Bond,  $3561.50.  Surety,  New  Amster- 
dam Casualty  Co.  Limit,  forfeit,  none. 
Plans    and   specifications   filed. 


SCHOOL 

SANTA      CLARA      ST.,    San    Jose.        All 

painting     and     finishing     worli     for 

Theodore     Roosevelt     Junior     High 

School. 
Owner — Board      of    Education      of    San 

Jose.  "^ 

Architect — W.    H.    Weeks       (Binder      & 

Curtis,       Associated),       35       W-San 

Carlos    St.,   San   Jose. 
Contractor — A.    M.    Herman,    76    W-San 

Antonio    St.,    San    Jose. 
Filed  May  8,  '25.     Dated  April  22,  '25. 

As    work    progresses 75% 

Usual    35    days 25% 

TOTAL  COST,  $6509 
Bonds,  $3254.50  and  $3254.50.  Sureties, 
J.  E.  Reiter  and  Geo.  J.  Heath.  Limit, 
100  days  after  April  22,  1925.  Forfeit, 
none.     Plans   and   specifications   filed. 


RESIDENCE,    4-room,    $2250;   Fuller   St. 

near  Prevost  St..   San   Jose:    owner, 

A.   Burgdorff,   249   Auzerais  St.,    San 

Jnse. 
BUSINE.^S      building,      1-story       brick, 

$3500;    Vine    St.    near    Post    St..    San 

Jose;    owner,    Callahan    &    Quimet; 

contractor,    Benj.    Quimet,    226    Yo- 

semite   St.,   San   Jose. 


RESIDENCE,  B-room,  $4690;  Clayton 
St.  near  First,  San  Jose;  owner, 
Frank  Barker,  Firot  and  Hensley 
Sts.,  San  Jose;  contractor,  D.  H. 
Main,  Alma. 

MILK  depot,  $6000;  Empire  and  Tenth 
Sts.,  San  Jose;  owner,  Empire 
Dairy;  architect,  H.  W.  Higbie,  502 
S-Second  St.,  San  Jest;  contractor, 
R.  T.  Souther,  43  Grand  Ave.,  San 
Jose. 

WELFARE  building  and  cafeteria, 
$3975;  Fourth  St.  and  S.  P.  right- 
of-way,  San  Jose;  owner.  Hunt 
Bros.  Packing  Co.,  361  N-Fourth 
St.,  San  Jose;  contractor,  Z.  O.  Field 
&  Son,  76  W-San  Antonio  St.,  San 
Jose. 

RESIDENCE,  3-room,  $1800;  Coe  St. 
near  Bird.  San  Jose;  owner,  J.  M. 
Range,  976  Prevost  St.,  San  Jose; 
contractor,  B.  R.  Gilbert,  69  Stock- 
ton Ave.,  San   Jose. 

PENT  house  and  alter  ventilating 
plant,  $4100;  San  Antonio  and 
Marlset  Sts.,  San  Jose;  owner, 
California  Prune  &  Apricot  Grow- 
ers, 92  W-San  Antonio  St.,  San  Jose. 

COTTAGE,  4-room,  $3200;  Orvis  St.  near 
12th  St.,  San  Jose;  owner,  Crosby 
Bros.,   1020  Mastic  St.,  San  Jose. 

RESIDENCE,  5-room,  $3885;  Atlanta 
St.  near  Bird  St.,  San  Jose;  owher, 
L.  Frickes,  453  Atlanta  St.,  San 
Jose;  contractor,  Wm.  Regel,  945 
Delmar  St.,   San  Jose. 

SHOP,  machine,  $9030;  Stockton  St. 
near  Julian  St.,  San  Jose;  owner. 
Berry  Machine  Co.,  289  W-  Santa 
Clara  St.,  San  Jose;  architect,  H. 
W.  Higbie,  518  S-Second  St.,  San 
Jose;  contractor,  Wm.  Lloyd  Hook, 
357    12th    St.,   Oakland. 

RESIDENCE,  5-room,  $3500;  8th  and 
Martha  Sts.,  San  Jose;  owner,  C. 
Knudsen,  1110  S-7th  St.,  San  Jose; 
contractor.  Hector  De  Smet,  333  N- 
13th   St.,    San   Jose. 

ADDITION  for  syrup  room,  $2500;  No. 
1201  Lick  St.,  San  Jose;  owner,  San 
Jose   Canning   Co.,    Premises. 

PUBLIC  garage,  one-story,  $5150; 
Market  St.  near  Park,  San  Jose; 
owner,  Jos.  McKiernan,  257  Mari- 
posa St.,  San  Jose;  architect,  Chas. 
McKenzie,  Bank  of  San  Jose  Bldg., 
San  Jose;  contractor,  B.  J.  Smith, 
276   Mariposa   St.,   San   Jose. 

COTTAGE,  3-room,  $1250;  Elizabeth  St. 
near  Ninth  St.,  San  Jose;  owner,  H. 
A.  De  Lacey,  County  Court  House, 
1st  St.  near  St.  James,  San  Jose; 
contractor,  Stenerson  &  Snyder,  70 
W-Virginia   St.,   San   Jose. 

RESIDENCE,  4-room,  $2250;  4th  St. 
near  Mission;  owner,  C.  E.  Wilson, 
406  N-Third  St.,   San  Jose. 

ALTERATIONS,  $3500;  No.  201  S- 
Eighth  St.,  San  Jose;  owner,  Dr.  E. 
P.  Cook,  Premises;  contractor,  E. 
Nommensen,  76  W-San  Antonio  St., 
San  Jose. 

SUPER  service  station,  $8445;  Second 
and  San  Carlos  Sts.,  San  Jose; 
owner,  J.  D.  Shaw,  130  S-14th  St., 
San  Jose;  architect,  Herman 
Krause,  Bank  of  San  Jose  Bldg., 
San  Jose;  contractor,  R.  O.  Sum- 
mers,   17   N-First   St.,   San   Jose. 

RESIDENCE,  4-room,  $2500;  Shortridge 
St.  near  33rd,  San  Jose;  owner,  E. 
J.  Paskie.  1685  E-San  Fernando 
St.,  San  Jose. 

RESIDENCE,  6-room,  $5700;  Palm 
Haven  Et.  near  Bird,  San  Jose; 
owner,  R.  Kline,  530  Palm  Haven 
Ave.,  San  Jose;  architect,  Herman 
Krause,  Bank  of  San  Jose  Bldg., 
San  Jose;  contractor,  Youngquist 
&  Berg,   463  Marshall  St.,  San  Jose. 

RESIDENCE,  6-room,  $5700;  Palb 
near  Oak,  San  Jose;  owner,  G.  P. 
Piazzi,  860  State  St.,  San  Jose;  ar- 
chitect. Pacific  Ready  Cut  Homes; 
contractor,  B.  H.  Painter,  17  W- 
Santa  Clara  St.,   San  Jose. 

COTTAGE,  3-room,  $1000;  Hull  St.  near 
Prevost  St.,  San  Jose;  owner,  C.  E. 
Hansen.   344  Almaden   St.,  San  Jose. 


COMPLETION  NOTICES 


SANTA   CLARA   COUNTY 


Recorded  Accepted 

May  7,  1925— NW  SHASTA  AVE  at 
Cor.  Lots  3  and  4  Blk  7,  Hanchett 
Res.  Park  NW  105  NE  23.86  SE 
14  NE  23.87  SE  90.08  SW  47.81  to 
beg..  San  Jose.  Irving  B  Knicker- 
bocker to  whom   it  may  concern... 

May     6,     1925 

May  6,  1925— NO.  624  MARGARET  ST. 
San  Jose:  John  De  Vincenzl  to 
whom  it  may  concern. ..  .May  4,   1925 


May  6.  1925— S  'A  LOT  4  BLK  2,  May- 
park  Half  Acres,  San  Jose.  Robert 
E  Donavan  et  al  to  whom  it  may 
concern April    30,     1925 

May  7,  1925— LOTS  8  AND  9  BLK  48, 
College  Terrace,  Mayfield.  T  H 
Pray  to  whom  it  may  concern... 
May    5,    1925 

May  7,  1925— LOT  15  BLK  18,  Frey- 
schlag  Sub.  of  Reeds  Addition,  San 
Jose.  William  R  Ely  to  whom  it 
may   concern May    6,    1925 

April  30,  1925 — N  TASSO  ST.,  bet. 
Kellogg  Ave  and  Melville  Ave  Pt 
Lots  3  and  4  Blk  92,  Palo  Alto.  Joel 
A  Snell  to  whom  it  may  concern.. 
April    25,    1925 

April  30,  1925— E  PHYLLIS  AVE 
340.25  S  San  Fernando  St.  SE  42.50 
NE  128.53  NW  42.50  SW  128.55,  San 
Jose.  George  O  Sainsbury  to  whom 
it   may   concern April   24,    1925 

April  30,  1925— LOT  16  BLK  4,  Palm 
Haven,  San  Jose.  W  R  Frost  to 
whom    it   may  concern.  .Apr.    29,    1925 

April  30.  1925— NO.  761  HAMLIN  ST., 
San  Jose.  Fred  A  McCall  to  whom 
it   may  concern April    30,    1925 

April  30,  1925— LOTS  40  AND  43  Ala- 
meda Court,  San  Jose.  Christopher 
M  Cook  to  whom  it  may  concern.. 
April    29     1925 

April  30,  1925— LO't's'bLK  5,  Bar'rtet 
&  Mack  Subd.,  San  Jose.  E  B 
Stephenson  to  whom  it  may  con- 
cern  April    30,    1925 

May  1,  1925— E  PHYLLIS  AVE  255.25 
ft.  SE  San  Fernando  SE  42.50xNE 
128.57,  San  Jose.  Thomas  G  Gion 
to  whom  it  may  concern. .May  1,  1925 

May  1,  1925— S  BALBACH  ST.  and  E 
Viiie  St.  NE  73.93  SE  117  also  E 
Vine  St.  69.37  ft.  SE  Balbach  St.  SE 
253  SW  75  N,  San  Jose.  Oliver  A 
Peterson  to  whom  it  may  concern 
April     30,     1925 

May  1.  1925— LOT  21  BLK  2,  Lincoln 
Residence  Park,  San  Jose.  Percy 
Sherburne  to  whom  it  may  con- 
cern  May    1,    1925 

May  2,  1925 — E  FIFTEENTH  ST.  at  S 
Cor.  Land  McClay  SE  90x120  ft., 
San  Jose.  Beny  Strauss  et  al  to 
whom   it   may   concern — 

May  2,  1925— SE  TERRAINS  AND 
Bassett  Sts.  S  93.7x100  ft.,  San  Jose. 
Pioneer  Fruit  Co  to  whom  it  may 
concern     — 

May  2,  1925— LOTS  8,  9,  53  AND  54, 
Blk  50,  Palo  Alto.  lone  R  Hunt  to 
whom  it  may   concern — 

May  2,  1925— W  SEVENTEENTH  60 
ft.  N  Rosa  St.  N  45x130.45  ft.,  San 
Jose.  J  T  McCart  to  whom  it  may 
concern May    2,    1925 

May  4,  1925 — LOTS  5,  7  AND  9  BLK 
1,  Cherry  Land  Tract,  San  Jose.  J 
A  Wagner  to  whom  it  may  concern 
April    25,    1925 

May  4.  1925— LOT  7  BLK  1,  Burrell's 
Re-Sub..  San  Jose.  C  V  Brown  to 
whom  it  may  concern .  .April  30,  1925 

May  4,  1925 — LOT  20  Subd  of  Blk  41, 
University  Grounds,  Palo  Alto. 
Bernhard  Striegel  to  whom  it  mav 
concern April    28,    1925 

May  4,  1925— SW  GUINDA  ST.  100 
ft.  SE  Lincoln  Ave  SE  50x112.50  ft. 
Pt.  Blk  94,  Palo  Alto.  John  Dud- 
field  to   whom  it  may  concern 

May   1,    1925 

May  4,  1925— LOT  15  BLK  47,  Green- 
wood Subd.,  Palo  Alto.  John  Dud- 
field   to   whom   it  may   concern 

May     2,     1925 

May  5,  1925 — BEG.  AT  PT.  279.30  FT. 
N  and  290  ft.  E  from  SW  Cor.  Lot 
87,  Los  Coches  Rcho  E  40x162  ft., 
San  Jose.  Edward  G  W  Harmon 
et   al    to   whom    it   may   concern... 

May    5j    1925 

May  5,  1925— LOT  19.  Clara  Vista  Ad- 
dition, Palo  Alto.  William  D 
Wasson   to   whom   it   may  concern. 

May     1,     1925 

* 

LIENS  FILED 


SANTA  CLARA  COUNTY 


Recorded  Amount 

May  1,  1925— SW  WEBSTER  ST  and 
NW  Everett  Ave  SW  50x100  ft.  Pt 
Lot  3  Blk  35,  Palo  Alto.  Merner 
Lumber  Co.  $282.67;  Merner  Lum- 
ber Co.,  $131.80  (2  liens)  vs  R  M 
Sullivan    et    al     

May  6,  1925— SW  JACKSON  &  SCOTT 
Sts.  S  841/2x163  ft.  Ptn  Subd  Lot  19, 
Santa  Clara.  Tilden  Lumber  & 
Mill  Co  vs  Alfredo  Bernardo  et  al 
$277.35 
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BUILDING  CONTRACTS 


SACRAMENTO    COUNTY 


STATION 

SACRAMENTO.      All    work   tor   passen- 
ger  station. 

Owner — Southern  Pacific  Co.,  801  K  St., 
Sacramento. 

Architect — None. 

Contractor  - —  Davison  &  Nlcolsen,  16th 
and   B   Sts.,    Sacramento. 

TOTAL  COST,  $296,380 

Bond,  limit,  forfeit,  plans  and  specifica- 
tions, none. 


BUILDING 

N  60  FT.  LOT  8,  J,  K,  3rd  and  4th  Sts., 
Sacramento.  All  work  for  build- 
ing. 

Owner — A.  Duccinl,  1021  34th  St.,  Sac- 
ramento. 

Architect — None. 

Contractor— L.  G.  Siller,  3248  H  St., 
Sacramento. 

Filed  May  7,  1925.     Dated  . 

TOTAL   COST,    $13,773 

Bond,    limit,    forfeit,    plans    and    speci- 
fications,  none. 


TANKS    (3)    550-Bal.,    $3000;   No.    1101    I 
St.,   Sacramento;   owner.  Carman   & 
Davison,      931    H   St.,      Sacramento; 
contractor,    H.    Gunther,    1819   E  St., 
Sacramento. 
STORE  and  hotel  building,   $53,006;  No. 
1226    6th    St.,    Sacramento;    owner, 
Kantaro    Furntani,    421    O   St.,   Sac- 
ramento;  contractor,   Chas.   Mabrey 
Co.,   Ochsner  Bldg.,   Sacramento. 
REPAIR  and    lay    2    floors,    $11,324;   No. 
1300   K   St.,   Sacramento;   owner,    L. 
P.  Lykans,   Sacramento   Hotel,  Sac- 
ramento;  contractor,   Chas.   Mabrey 
Co.,    Ochsner    Bldg.,    Sacramento. 
DWELLING,    5-room   and  garage,    $3250 
No.   4851   U  St.,   Sacramento;  owner, 
R.    C.    Rush,    3801    1st    Ave.,    Sacra- 
mento; contractor,   W.  H.  Cox,  2018 
19th    St.,    Sacramento. 
DWELLING,  5-room  and  garage,  $3100; 
No.    1541      33rd      St.,      Sacramento; 
owner,  A.  McFarlane,  1533  33rd  St., 
Sacramento. 
DWELLING,    9-room   and   garage,   $16,- 
500;  No.   1401   45th  St.,  Sacramento; 
owner,    A.    R.    Gallaway,    817    J    St., 
Sacramento;       contractor,       L.       P. 
Gould,   1623  O  St.,  Sacramento. 
DWELLING,  6-room  and  garage,  $7800; 
No.  940  44th  St.,  Sacramento;  own- 
er,   Frank    R.    Newman,    1021    22nd 
St.,    Sacramento;    contractor,    L.    F. 
Gould. 
DWELLING,  6-room  and  garage,   $6000; 
No.   2928   Highland   Ave.,   Sacramento; 
owner,    F.    J.    Willard,    %    Breuner 
Co.,    Sacramento;   contractor,    Smith 
&   King,   3316   2nd  Ave.,   Sacto. 
DWELLING,  6-room  and  garage,  $4150; 
No.    3165    D    St.,    Sacramento;    own- 
er, V.  E.  Greer,  4850  11th  Ave.;  con- 
tractor,  Chas.   Carson,  Box  220,   Rt. 
4,  Sacramento. 
STORES    ,(4):    $12,500;    No.    1001    H    St., 
Sacramento;    owner,    H.    L.    Flavin, 
Thayer    Apts.,      Sacramento;      con- 
tractor,  C.  J.    Hopkinson,    1318   25th 
St.,  Sacramento. 
REMODEL    3    4-room    flats,    $3500;    No. 
2000    N    St.,      Sacramento;      owner, 
Thos.   Farrell,   1724     N     St.,   Sacra- 
mento. 
SERVICE    and    comfort    station,    $2600; 
No.   1828   Y  St.,  Sacramento;   owner, 
G.  E.  Baugh,  R  D  7,  Box  880,  Sacto. 
DWELLING,  6-room,  and  garage,  $2700 
3900   7th   Ave.,   Sacramento;   owner, 
Geo.   E.  Knox,  Ctp.  Natl.  Bk.  Bldg., 
Sacramento;  contractor,  W.  A.  Hall 
3732  T,  Sacramento. 
BAKE   OVEN,    $1450:    1800      E,      Sacra- 
mento;   owner,    M.      Mento,      North 
Sacramento;       contractor,       S.       F. 
Oven   Co. 
DWELLING,  11-room  and  garage,  $12,- 
000:   1415   45th,   Sacramento;  owner, 
Curt   Setzer,      2175      Portola      Way, 
Sacramento:   contractor.    E.   V.   Gil- 
key,   4659  Elliott  Ave.,   Sacramento. 
DWELLING  5-room  and  garage,   $4500; 
4624       Burkingham,         Sacramento; 
owner,  A.   H.   Wilson,  117   C,   Sacra- 
mento;   contractor,    G.    W.    Graves, 
Del   Paso   Heights,  Sacramento. 
DWELLING  5-room  and  garage.  $2800: 
2705    W   Sacramento:    owner.   H.   C. 
Barker,  1428  28th,  Sacramento. 
DWELLINGS     (3)     4-rooms    each,    and 
garages,   $2000  each:  3841  40th  and 
3994    3982    12th    Ave.,    Sacramento; 
owner,    W.    T.    Martin,    3616    40th, 
Sacramento. 


APARTMENT  4-room,  over  garage, 
$1250;  owner,  Alice  B.  Purple,  3324 
2nd    Ave.,    Sacramento. 

DWELLING  7-room,  and  garage,  $5750 
2631  H,  Sacramento;  owner,  Sam 
Franks,  806  S.  Sacramento:  con- 
tractor, Chas.  Peterson,  1023  W, 
Sacramento. 

DWELLING,  5-room  and  garage,  $4650; 
2627  H.  Sacramento;  owner,  Sam 
Franks;  contractor,  Chas.  Peterson 
1023    W,    Sacramento. 


COMPLETION  NOTICES 


SACRAMENTO  COUNTY 


Rcorded  Accepted 

May  6,  1925— LOT  93,  Sasa  Loma  Ter- 
race, Sacramento.  N  H  Lund  to 
whom   it  may  concern.  .April  28,    1925 

LIENS  FILED 


SACRAMENTO    COUNTY 

Recorded  Amount 

May  5,  1925— E  14  LOT  2,  H.  I,  27th 
and  28th  Sts..  Sacramento.  H  G 
Hecker  vs   A   F   Giddings $196 

May  6.  1925— LOT  112  Heilbron  Oaks 
Sacramento.  Otto  Husler  vs  Harold 
J   and   Louis   Schase   McCurry . .  .  .$136 

May  6.  1925— S  40  LOT  1858  and  N  10 
Lot  1859  W  &  K  Tract  No,  24.  Sac- 
ramento. Otto  Husler  vs  Evelyn 
R  and  Earnest  E  Carithers $115 

May  6,  1925— LOT  1809  and  N  V,  Lot 
1S08  W  &  K  Tract  No.  24.  Sacra- 
mento. Otto  Husler  vs  John  T  and 
Amanda    Skelton    $80 

May  7.  1925 — LOT  523  Homeland.  Sac- 
ramento. Dolan  Bldg  Material  Co, 
Inc    vs    W    G    Cook $293.50 

May  7.  1925 — S  50  FT.  LOT  1.  D.  E, 
14th  and  15th  Sts,,  Sacramento. 
Shonick-Smith  Hardware  Co  vs  J 
C    Matranga    $48.31 

May  7.  1925— E  V4  LOT  3,  T,  U,  23rd 
and  24th  Sts.,  Sacramento.  O  A 
Henley   &  Son   vs   Joseph   Puliz..$lOO 

May  7.  1925— W  %  OF  N  %  LOT  4, 
U.  V.  14th  and  15th  Sts..  Sacramen- 
to. O  A  Henley  &  Son  vs  John  and 
Flora    Ralela    $100 

BUILDING  CONTRACTS 


FRESNO  COUNTY 


DWELLING  and  garage.  $5000;  No.  985 
Roosevelt  Ave..  Fresno;  owner.  J 
E.  Lemaster.  2641  White  St..  Fres- 
no: contractor.  J.  C.  Day.  3038  Ne- 
vada St..   Fresno. 

WATER  tower.  $10,000;  No.  3156  Madi- 
son Ave..  Fresno:  owner,  Fresno 
City  Water  Co..  4th  Floor  S.  J.  L.  & 
P.  Co.  Bldg.,  Fresno;  contractor, 
Chicago  Bridge  &  Iron  Works,  2105 
Old  Colony  Bldg.,  Chicago.  III. 

DWELLING  and  garage,  $6000;  No. 
3560  Balch  Ave.,  Fresno:  owner 
Iba  L.  Alderman,  829  P  St.,  Fresno 
contractor,  F.  W.  Alderman,  289  P 
St.,   Fresno. 


COMPLETION  NOTICES 


FRESNO     COUNTY 


Rcorded  Accented 
May    6,    1925— LOTS    9    AND    10    BLK 
14,  RoediuK  Addition,  Fresno.     H  B 
Swope   to  whom   it  may  concern... 
May    5.    1925 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  PlacerviJle, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 


May  9.  1925— N  45  FT.  LOTS  6  TO  10 
Blk  6,  Van  Ness  Heights.  Fresno. 
W  B  Watson  and  Beulah  Davis  to 
whom  it  may  concern ...  .May  8.   1925 

May  9.  1925— LOTS  22  TO  27  BLK  4. 
Fresno  Heights  (4  buildings).  K  C 
Buwalda  to  whom  It  may  concern 
May     9      1925 

May  9,  1925— LOt'  V  n'  'iS  ft.  Lot  8 
Blk  9.  High  Addition.  Fresno.  M 
J  Baziuk  to  whom  it  may  concern 
May    9,     1925 

May  9.  1925 — LOTS  22  AND  23  BLK 
16.  North  Park  Terrace,  Fresno. 
Ray  W  Baker  to  whom  it  may  con- 
cern  May    7,     1925 

May  11,  1925— LOTS  25  TO  32  BLK 
4,  Ventura  Addition,  Fresno.  Frank 
J  and  Dorothy  R  Beeson  to  whom 
it   may  concern May   6,   1926 

May  12,  1925— E  17  FT.  LOT  16,  Lot 
15,  McKinley  Heights,  Fresno.  L 
H  Taddemian  to  whom  it  may  con- 
cern  May    8,     1925 

May  12.  1925— LOTS  8,  AND  9  BLK 
11,  Arlington  Heights  Tract,  Fresno 
H  A  Koch  to  whom  it  may  con- 
cern  May   11,   1925 

« 

LIENS  FILED 

FRESNO   COUNTY 

Recorded  Amount 

May  6,  1925— LOTS  23  AND  24,  Bopp 
Addition  No.  2,  Fresno.  Beran  & 
Vler  Winden  vs  Richard  and  Katie 
Hahn     $75 

May  6,  1925— LOTS  19  AND  20,  Bopp 
Addition  Fresno.  Beran  &  Vier 
Winden  vs  Henry  J  and  Katherine 
M   Baker    $108 

May  6.  1925— LOT!?  21  AND  22,  Bopp 
Addition  No.  2,  Fresno.  Beran  & 
Vier  Winden  vs  John  and  Florence 
W    Stuart    $70 

May  7.  1925— E  10  FT.  LOT  24,  Lot 
25,  W  15  ft.  Lot  26  Blk  2,  Markley 
Vincent  Tract,  Fresno.  F  P  War- 
nekros  vs  B  J  Shulte  et  ux  and  J 
J    Senior    $189 

Recorded  Amount 

May  9,  1925— E  10  FT.  LOT  24,  Lot  25 
W  10  ft.  Lot  26  Blk  2,  Alarkley- 
Vincent  Tract,  Fresno.  Pioneer 
Brick  &  Tile  Co  vs  Ethel  N  Shulte 
$82 

♦ 

COMPLETION  NOTICES 


SAN   JOAQUIN    COUNTY 

Recorded  Accepted 

May  8,  1925 — LOT  7  BLK  11,  Map 
City  Park  Terrace,  Stockton.  K  T 
Howe  to  whom  it  may  concern... 
May    6     1925 

May  9.  1925— LOT  "  i'BLk'  11,  City 
Park  Terrace,  Stockton.  Harold 
W  Tamka  to  whom  it  may  con- 
cern  Mav   8,    1925 

May    9,    1925— LOT    5    BLK    I,    Sunset. 

Ivan    A    Teller    to    Jess    James 

May    5,    1925 

May  9,  1925 — LOT  8  BLK  34,  Map  of 
the  Property  of  Stockton  City 
Homestead  Assn,  also  Lot  2  Blk  25, 
Supplement  to  Survey  No.  2999, 
Stockton.  E  E  VoU  to  Ecker  Bros 
May    7,     1925 

♦ 

LIENS  FILED 


S4N  JOAQUIN   COUNTY 


Recorded  Amount 

May  9,  1925— S  %  BLK  17%,  Villa  Ad- 
dition to  Stockton.  Stockton  Hard- 
ware &  Implement  Co  vs  Alonzo  R 
Esparia     $62.56 


BUILDING  CONTRACTS 


SAN  JOAQUIN  COUNTY 


PERMITS 

REMODEL.  $1000;  No.  26  E-Market 
St..  Stockton:  owner.  P.  Nave.  1339 
E-Weber  St..  Stockton;  contractor, 
M.   Shishido. 

RESIDENCE,    $2000;      No.    62      W-Fifth 
St..   Stockton:    owner.    George    Hal- 
verson;    contractor.    Thomas    Dol- 
lard.  1912  S-Commercial  St.,  Stockton 
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LAST    GAP    IIV    COAST   ROUTE   TO    BE 
CO.MPLETED 


The  only  break  in  the  pavement  be- 
tween San  Francisco  and  San  Diego, 
via  the  Coast  Highway,  is  going  to  be 
closed  by  the  California  Highway 
Commission,  it  is  announced  by  Chair- 
man Harvey  M.  Toy.  Bids  have  been 
asked  tor  two  bridges  at  Pismo  Beach, 
San  Luis  Obispo  County,  the  first  step 
in  the  elimination  of  a  dangerous 
curve  and  an  unpaved  section  of  the 
highway  at   this   point. 

Because  of  the  problem  involved  in 
eliminating  a  dangerous  grade  cross- 
ing of  the  Southern  Pacific  railroad 
just  south  of  Pismo,  a  short  section  of 
the  highway  never  has  been  paved.  To 
eliminate  the  curve  and  make  the  im- 
provement possible,  the  commission  is 
condemning  a  right  of  way  on  a  direct 
line,  which  shortens  the  distance  1680 
feet  and  eliminates  five  curves. 

An  overhead  crossing  will  be  built 
over  the  railroad  and  a  new  bridge 
constructed  across  Villa  Creek.  This 
is  the  work  for  which  bids  have  been 
asked:  necessary  grading  will  come 
later.  San  Luis  Obispo  County  is  con- 
tributing $25,000  toward  the  cost  of 
the  project  the  state's  share  of  which 
will  be  defrayed  with  federal  aid.  The 
bids  will  be  opened  in  Sacramento, 
June   15th. 


East   Bay   Dam   Will    be    One   of 

Highest   of   Its   Kind    in    the    World 


The  Lancha  Plana  dam,  a  contract 
for  which  will  be  let  shortly  by  the 
East  Bay  Municipal  Utility  District, 
will  be  one  of  the  highest  of  its  kind 
in  the  world,  according  to  Arthur  P. 
Davis,  chief  engineer  and  general  man- 
ager of  the  project. 

The  dam  will  be  of  concrete  built  In 
the  form  of  an  arch  towering  350  feet 
above  its  foundation,  or  about  as  high 
as  the  Arrow  Rock  dam  of  Idaho,  now 
the  highest  structure  of  its  kind  in 
existence. 

The  dam  will  take  350.000  barrels  of 
cement  which  will  be  shipped  in  over 
the  Southern  Pacific  and  the  Utility 
District's  specially  constructed  branch 
line  from  Valley  Springs  to  the  dam 
site;  7000  railroad  car  loads  of  gravel 
and  approximately  3500  cars  of  sand. 
The  sand  and  gravel  will  be  obtained 
from  gravel  pits  not  many  miles  from 
the  scene  of   the  work. 

The  dam  will  be  built  in  a  gorge 
very  narrow  at  the  bottom,  having  a 
width  of  only  twenty  feet  at  this  point. 
At  the  top  the  main  structure  will  be 
717  feet  in  length  and  there  will  be  a 
wing  on  each  end  giving  a  total  of  745 
feet  more.  This  will  bring  the  grand 
total  length  of  the  dam  at  the  top  to 
1462   feet   or  a   little  over  one-fourth   of 


DEMAND    FOR    BRICK    FALLING    OFF 
SURVEY    SHOWS 


Current  reports  from  116  manufac- 
turers of  common  brick  indicate  that 
the  high  pressure  demand  of  1924  has 
diminished,  according  to  the  Monthly 
Digest  issued  by  the  Common  Brick 
Manufacturers'  Association  of  America. 
Continuing  the  report  says,  this  gen- 
eral summary  reflects  the  experience 
of  individual  brick  producers  in  all 
sections,  except  in  a  few  areas  where 
construction  has  not  fallen  materially 
from  the  high  volume  of  1924. 

The  most  conspicuous  example  of 
the  latter  class  is  Chicago,  where  both 
the  movement  of  brick  and  the  orders 
on  hand  show  an  increase.  New  Eng- 
land also  indicates  a  decided  pickup 
since  the  report  of  thirty  days  ago. 
Everything  indicates  that  there  is  now 
a  normal  volume  of  construction  ac- 
tivity. Those  who  were  tuned  up  to 
the  super-demand  of  the  past  year  are 
inclined  to  feel  that  there  is  a  slump; 
but  if  compared  with  any  normal  year 
in  the  past,  the  present  volume  would 
show  a  thoroughly  satisfactory  con- 
dition. 


TRADES     COUNCIL     REINSTATED 


After  being  "outlawed"  for  nearly 
three  years,  the  older  of  the  two  Cleve- 
land Building  Trades  Councils  is  now 
the  recognized  and  chartered  council 
in  that  city,  according  to  recent  ad- 
vices from  Washington.  This  results 
from  the  action  of  the  executive  coun- 
cil of  the  Building  Trades  Department 
of  the  .American  Federation  of  Labor, 
which  has  sustained  the  plan  adopted 
by  the  16  international  presidents  of 
the  crafts  involved.  The  older  council 
has   11  crafts  and   the  other  council   5. 


a  mile.  The  structure  is  technically 
known  as  a  variable  radius  arch  type 
dam  and  is  designed  along  lines  which 
have  proved  successful  in  many  other 
American    dams. 

The  reservoir  will  cover  2040  acres  of 
land  back  of  the  dam  and  will  hold 
217,000  acre  feet  of  water,  which  means 
that  the  water  in  the  reservoir  would 
cover  217,000  acres,  one  foot  deep.  It 
will  hold  72,300,000,000  gallons,  or  more 
than  twice  as  much  water  as  it  is  now 
possible  to  store  in  San  Pedro  reser- 
voir. Lake  Chabot  and  Upper  San  Le- 
andro  combined,  the  three  local  reser- 
voirs  of   the  East  Bay  Company. 

The  figures  show  that  the  flow  of 
the  Mokelumne  River  is  sufficient  to 
fill  this  great  reservoir  to  the  top  In 
any  one  year  with  certain  rare  ex- 
ceptions. Only  twice  in  the  last 
twenty-five  years  has  the  flow  of  the 
river  been  insufficient  to  fill  the  Lan- 
cha Plana  Reservoir  in  twelve   months. 

The  Lancha  Plana  dam  is  the  largest 
piece  of  work  on  the  East  Bay  project. 

The  plans  call  for  a  power  house  at 
the  dam,  using  the  overflow  from  the 
river  to  which  the  district  is  entitled 
pending  the  construction  of  the  second 
and  third  units  of  the  Mokelumne  pro- 
.iect. 


FIVE-DAY     WEEK     REMEDY 


One  commentator  upon  the  action  of 
the  building  trades  that  have  imposed 
a  five-day  week  upon  the  industry  has 
explained  its  existence  from  the  cupi- 
dity  of  those  mechanics. 

Here  is  the  idea:  the  trades  are 
principally  those  required  to  finish  a 
building  job.  The  owner  is  anxious 
to  have  the  Job  done;  the  contractor  Is 
anxious  to  get  his  money;  the  archi- 
tect wants  to  see  the  structure  com- 
pleted. With  a  five-d^y  working 
week,  and  a  possible  sixth  day  con- 
veniently in  the  offing — for  which,  be- 
ing overtime — double  pay,  or,  at  best, 
time  and  a  half  time  wages  are  de- 
manded, haste  may  be  made — for  a 
price. 

Every  one  concerned  In  the  business 
knows  it  is  immoral,  every  one  knows 
it   is  a   hold-up,   but — they  Payl 

When  the  day  arrives  when  no  over- 
time work  will  be  tolerated  this  sort 
of  thing  will  be  at  an  end. 

Who  will  start  the  innovation? 
Selfish  interests  so  far  have  hidden 
the  innovator  from  view. — Building 
Arts. 


COMMON    LABOR     SUPPLY 


Mexico  and  Canada  are  now  furnish- 
ing the  United  States  with  the  bulk  of 
the  common  labor  needed  in  the  con- 
struction industry,  according  to  an 
analysis  of  the  effects  of  the  1924  im- 
migration law  made  by  the  National 
Industrial  Conference  Board.  Total 
Immigration  from  July  1,  1924  to  Jan- 
uary, 1925,  shows  a  reduction  of  68.3%. 
as  compared  with  corresponding  period 
in  1923. 
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WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


CHOOSING    A    VOCATIO.V 

The  choice  of  a  vocation  or  profession  is  one  of  the  most  important  steps 
in  the  life  of  any  individual.  It  is  something  that  each  one  has  to  decide  for 
himself.  Upon  the  proper  decision  rests  largely  whether  a  person  will  go 
through  life  happy  in  the  knowledge  that  he  is  performing  a  work  that  is  well 
worth  while,  or  unhappy  in  the  knowledge  that  he  i.s  attempting  to  do  some- 
thing for  which  he  is  not  especially  fitted.  Between  now  and  the  middle  of 
June  countless  thousands  of  boys  will  leave  the  public  schools  of  this  country 
to  make  their  own  way  in  the  world.  Many  of  these  boys  are  mechanically  in- 
clined and  have  creative  instincts.  Hundreds  of  them  could  be  induced  to 
anter  the  building  Industry  if  the  matter  was  put  up  to  them  in  the  proper 
manner. 

Boys,  who  would  make  good  bricklayers  or  plumbers,  may  get  into  in- 
dustries for  which  they  are  tempermentally  unfitted,  and  fail  in  life  simply 
because  the  advantages  of  the  building  trades  was  not  presented  to  them  at 
the  proper  time.  Here  then  is  an  excellent  opportunity  for  every  contractors' 
association  in  the  country  to  perform  a  service  that  will  not  only  benefit  the 
construction  Industry,  but  society  in  general.  Between  now  and  the  closing 
days  of  the  school  year,  an  effort  should  be  made  to  liave  the  building  in- 
dustry brought  to  the  attention  of  every  boy  who  is  not  contemplating  a  col- 
lege career.  Local  associations  should  appoint  an  educational  committee  whose 
job  it  would  be  to  see  that  a  practical  builder  appeared  on  the  platform  of 
every  school  to  talk  on  the  subject  of  choosing  a  career,  emphasizing  the 
advantages  offered  by  the  construction  industry.  With  that  thought  in  mind 
there  has  been  prepared  in  the  ofllce  of  the  National  Association  of  Building 
Trades  Employers  (Electric  Building,  Cleveland,  Ohio),  an  address  entitled, 
"Choosing  A  Profession,"  copies  of  which  will  be  sent  to  association  secretaries 
and  others  interested  in  the  subject  upon  request.  This  is  a  matter  of  vital 
importance.  We  can  no  longer  look  to  Europe  to  train  our  skilled  labor,  and 
consequently  must  do  the  job  ourselves.  The  time  to  get  the  boys  is  when 
they  are  about  to  leave  the  puolic  school.  If  every  one  in  the  industry  will 
interest  himself  in  this  matter,  it  will  be  but  a  short  time  until  we  have  ap- 
prentices enough  enrolled  in  the  construction  industry  to  insure  an  adequate 
labor  supply  for  the  future. 


CONSTRUCTION    ONE    OF   BRIGHT    SPOTS   IN    INDUSTRY 

Building  construction  and  the  manufacture  of  automobiles  constitute  the 
two  bright  spots  on  the  industrial  map  of  the  country.  Many  basic  industries 
are  showing  a  general  tendency  toward  contraction  of  productive  activity  in 
order  that  production  and  consumption  may  be  adjusted.  A  notable  example  is 
in  the  coal  industry,  where  as  one  authority  has  put  it,  "conditions  are  worse 
now  than  they  have  been  at  any  time  during  the  present  generation."  The 
reason  assigned  for  the  slump  in  this  industry  is  that  union  mines,  where  the 
basic  scale  as  fixed  by  the  Jacksonville  agreement  is  $7.50  a  day,  can  not  com- 
pete with  non-union  mines  where  the  rate  is  much  less.  As  a  result  the  non- 
union mines  are  getting  the  bulk  of  the  business  and  the  union  mines  are  idle. 

While  the  volume  of  construction  business  for  the  first  four  months  of  this 
year  is  not  as  great  as  it  was  in  1924,  the  demand  still  keeps  up,  and  evfery 
indication  points  to  a  fairly  busy  year  taking  the  country  as  a  whole.  The 
biggest  drop  in  contract  letting  is  in  New  York,  but  considerable  work  started 
last  year  has  not  been  completed  so  the  industry  in  the  metropolis  will  be  kept 
going  at  full  capacity  for  the  balance  of  the  year.  The  drop  in  New  York  is 
counterbalanced  to  a  certain  extent  by  the  continued  building  boom  in  Chicago. 
Most  of  the  other  large  cities  report  a  volume  of  business  on  a  par  with  1924. 
It  is  believed  that  the  nation-wide  boom  of  the  past  two  or  three  years  is  at 
an  end  and  that  the  industry  has  settled  down  to  normal. 
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Cleveland 


The  Architects'  League  of  Hollywood 
has  been  organized  with  Charles  H. 
Kyson  as  president;  H.  B.  Pentland, 
vice-president,  and  M.  L.  Barker,  sec- 
retary-treasurer. Weekly  luncheon 
meetings  are  held  by  the  league,  the 
place  of  meeting  being  changed  from 
week  to  week.  Most  of  the  architects 
located  in  the  Hollywood  district  are 
enrolled  in  the  organization  which  was 
formed  to  bring  the  members  together 
in  a  social  way  and  for  the  interchange 
of  ideas. 


r   W.\GE   CHANGES 

TRADE 

OLD 

RATE 

NEW   RATE 

Plumbers 

$1.00 

$1.12% 

Bricklayers 

1.25 

1.37% 

Painters 

.90 

1.00 

Painters 

1.00 

1.12% 

Sheet  Metal  Wor 

kers 

1.00 

1.12% 

Iron  Workers 

1.37% 

1.43% 

Plumbers 

1.37% 

1.50 

Steam  Fitters 

1.37% 

1.50 

•Electricians 

1.37% 

1.43% 

5es  to   $1.50. 

The  State  Railroad  Commission  has 
authorized  the  construction  of  a  via- 
duct over  Dominguez  creek  on  the 
Anaheim  road  in  the  Wilmington  dis- 
trict of  Los  Angeles  to  give  the  Los 
Angeles  and  Salt  Lake  railroad  access 
to  tidewater  by  a  new  route.  The  cost 
v.-ill  be  $535,000. 


J.  Z.  Lear  has  been  appointed  build- 
ing Inspector  for  the  city  of  Pomona. 
Mr.  Lear  assumed  the  ofllce  on  May  16. 


Preparations  are  under  way  in  Yuba 
County  to  call  an  election  to  vote  bonds 
to  finance  construction  of  a  county 
road  system.  An  issue  for  $800,000  is 
contemplated.  The  proposal  has  the 
endorsement  of  the  Yuba  County 
Chamber  of  Commerce. 


TRADE  NOTES 


The  Union  Planing  Mill  has  opened 
its  new  quarters  at  735  South  Sutter 
Street,  Stockton.  The  new  plant,  rep- 
resenting an  expenditure  of  $125,000, 
was  started  immediately  following  the 
fire  in  the  old  plant  at  Sutter  and 
Lafayette  streets.  Bruce  Martin,  heads 
the  enterprise  as  presiden".  Active 
management  of  the  plant  has  been 
placed  in  the  hands  of  George  Little, 
a  newcomer  to  Stockton.  Associated 
with  Little  is  W.  A.  Curtis,  who  has  a 
thorough  knowledge  of  the  production 
end  of  the  business.  Backing  these  two 
men,  the  following,  Orrln  L.  Merrllt, 
Louis  E.  Tschierschky,  Harry  Reid,  R. 
N.  Stevens,  John  Magnuson  and  George 
Y.  Shepherd,  make  the  backbone  of  the 
organization.  The  new  plant,  with  an 
area  of  84,000  square  feet,  represents 
an  investment  of  over  $125,000.  Ma- 
chinery is  of  the  latest  type  and  all 
electrically  driv2n,  about  175  horse- 
power being  necessary  to  drive  the 
load.  About  35  men  will  be  employed 
siodu.iy   the   ye.ir   round. 


Fenner  Manufacturing  Company  of 
Portland,  Ore.,  manufacturers  of  fac- 
tory cut  buildings,  especially  resi- 
dences, will  open  a  Sacramento  office 
in  the  immediate  future.  G.  C.  Nichols 
will  be  Northern  California  represen- 
tative for  the  concern.  George  S.  Milll- 
ken,  for  many  years  a  resident  of 
Sacramento,  will  be  in  charge  of  the 
Sacramento  office  and  distributing 
agency  which  will  be  located  at  620  J 
Street. 


The  San  Francisco  Waterproofing 
Company,  operated  by  H.  E.  Borland 
and  T.  C.  Heaney,  has  recently  estab- 
lished itself  at  1378  Mission  street,  San 
Francsico,  to  engage  in  the  manufac- 
ture and  distribution  of  waterproofing 
and  waterproofing  products.  The  com- 
pany has  purchased  the  equipment  of 
the  Imperial  Company,  formerly  of  142 
Stillman  street,  and  will  maintain  a 
waterproofing  engineering  and  con- 
tracting   department. 


Articles  of  incorporation  tor  the 
Cozy  Home  Building  Company  of  San 
Mateo  have  been  filed  in  Redwood  City, 
listing  the  company's  capital  at  $25.- 
000.  Samuel  S.  Stevens  of  Oakland, 
Joseph  D.  Toohig  of  San  Mateo  and 
Lloyd  Dinkelsfleld  of  San  Francisco 
are   named  directors. 


New  salesrooms  for  the  Cooks  Wall 
Paper  &  Paint  Company  has  been 
opened  at  390  B  street,  San  Mateo, 
carrying  a  complete  line  of  wall  paper, 
paints,  varnishes,  enamels  and 
brushes.  W.  C.  Cooks  is  manager  of 
the  company. 


J.  W.  Bender  Roofing  &  Paving  Co., 
and  Redwood  Block  Floor  Co.,  formerly 
located  at  576  Monadnock  Bldg.,  have 
moved  to  their  new  quarters  at  Bryant 
and  Eighteenth  streets,  San  Francisco. 
Phone  Hemlock  892. 


Thomas  Brodie,  plumbing  and  heat- 
ing contractor,  announces  the  removal 
of  his  shop  and  offices  from  2119  Fill- 
more street  to  1281  Mission  street.  San 
Francisco. 


The  John  Lucas  Paint  Company  with 
headquarters  at  368  Twelfth  street, 
Oakland,  plans  early  construction  of  a 
$250,000  plant  in  San  Francisco.  A  site 
for  the  plant  is  yet  to  be  selected. 
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OrsanlzatianM    haTing    a    direct    connection 
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STATE        TOUR       TO     BE        ELECTRIC 
MEET    FEATURE 


The  wealth  of  Calitornia's  hydro- 
electric resources  is  to  be  displayed  to 
some  of  America's  biggest  investors 
next  month  on  the  occasion  of  the 
forty-eighth  annual  convention  of  the 
National  Electric  Light  Association  to 
be  held  in  San  Francisco  June  15  to  19. 

A  feature  of  the  convention  is  to  be 
a  tour  of  the  state's  hydro-electric  de- 
velopments made  by  four  special  trains 
originating  in  the  East  and  carrying 
capacity   delegations   to  the   meeting. 


ELECTRICAL      LEAGUE     ELECTS 


Officers  of  the  Northern  Counties 
Electrical  Development  League  at  a 
meeting  in  Corning,  May  14,  elected  the 
following  officers  to  serve  for  the  en- 
suing year:  A.  Libhardt,  Glenn 
County  Electric  Works,  Willows,  presi- 
dent; Max  Stewart,  Pacific  Gas  &  Elec- 
tric Co.,  Red  Bluff,  secretary-treasurer; 
Don  Bird,  Bird  Electric  Co.,  Chico,  vice 
president,  and  the  following  directors: 
A.  D.  Wood,  Redding;  F.  E.  Sherman, 
Corning;  L.  R.  Haseleu,  Chico,  and  C. 
E.    Bcnninghoff,    Orland. 


VALUE   OF   TRADE   EDUCATION 


"A  community  must  pay  either  for 
the  cost  of  training  labor  or  for  the 
greater  cost  of  inefficiency  of  labor, 
and  inefficiency  of  labor  means  inevit- 
ably general  industrial  and  commercial 
inefficiency,"  says  Secretary  of  Com- 
merce Hoover.  "To  provide  such 
training  is  clearly  a  public  respon- 
sibility. Education  in  general,  includ- 
ing vocational  education  for  the  youth, 
is  Democracy's  most  important  busi- 
ness.'* 


PLUMBING      ORDINANCE     PROPOSED 


Master  and  journeymen  plumbers  of 
Reno,  Nevada,  have  introduced  a  pro- 
posed amendment  to  the  city  council 
whereby  all  plumbing  work  or  drain 
laying  within  the  city  limits  would  be 
required  to  be  done  by  competent 
skilled  plumbers  who  first  would  be 
required  to  make  application  to  the 
city  clerk  and  then  prove  before  an 
examining  board  their  ability  to  do  the 
work   required. 


OPPOSED     TO     LICENSING 


The  Associated  Pennsylvania  Con- 
structors at  their  annual  meeting  in 
Harrlsburg,  Pa.,  March  14th,  unani- 
mously adopted  the  following  resolu- 
tion: "Resolved,  that  the  Associated 
Pennsylvania  Constructors  is  opposed 
to  any  legislation  looking  to  the  regis- 
tration or  licensing  of  general  con- 
tractors." 


TO  LICENSE  CONTRACTORS 


City  Attorney  Thomas  C.  Gould  of 
Alhambra  is  preparing  an  ordinance 
providing  for  the  licensing  of  electrical 
contractors  in  that  city.  It  is  proposed 
to  require  each  contractor  taking  out 
a  license  to  give  a  bond  of  $1000  in  ad- 
dition to  paying  a  license  fee  of  $100 
a  year. 


Milan,    Italy,    is   Awarded    the 

Fifth   International   Road   Congress 


The  fifth  International  Road  Congress 
will  meet  at  Milan,  Italy,  at  the  invi- 
tation of  the  Italian  Government  from 
September  6  to  13,  1926.  The  announce- 
ment is  made  by  M.  LeGavrian,  Secre- 
tary General  of  the  Permanent  Inter- 
national Association  of  Road  Congress- 
es, through  the  Bureau  of  Public  Roads, 
United  States  Department  of  Agricul- 
ture. 

The  program  announced  for  the 
Congress  will  include  discussions  of 
the   following  questions: 

First  Section:  Construction  and 
Maintenance.  Concrete  Roads  —  Pro- 
gress achieved  in  the  use  of  materials 
for  the  construction  of  roads  in  cement- 
concrete. 

Bituminous  and  Asphaltic  Roads — 
Qualities  required  of  the  materials  em- 
ployed:  binder,  aggregate. 

Standardization  of  tests  for  the  fol- 
lowing road  materials:  coal-tar,  bi- 
tumens,  and  asphalts. 

Second  Section:  Traffic  and  Admin- 
istration. Census  of  Traffic — Search 
for  uniform  international  bases  for 
adoption  in  every  country. 

Development  and  planning  of  towns 
n  interests  of  Traffic. — Progress  achiev- 
ed in  the  general  control  of  traffic  in 
towns. 

Special  Roads  reserved  for  Motor 
traffic. — What  conditions  justify  their 
being  built;  the  appropriate  authori- 
ties for  their  initation  and  construct- 
ing;   financial   arrangements;    contribu- 


tion from  public  funds;  tolls;  rules  for 
traffic  circulation  and  for  exploitation; 
relationship  and  connection  between 
motor-roads  and  other  highways,  in  the 
interests  of  safety  and  the  continuity 
of   traffic   generally. 

An  international  exposition  open  to 
manufacturers  or  producers  of  ma- 
terials and  implements  used  in  the  con- 
struction and  maintenance  of  roads,  as 
well  as  to  manufacturers  of  vehicles 
and  accessories,  will  be  held  in  con- 
nection with  the  Congress. 

The  Italian  Committee  of  Organiza- 
tion, in  co-operation  with  the  Executive 
Bureau  of  the  Permanent  International 
Association  of  Road  Congresses,  has 
arranged,  in  addition  to  the  regular 
sessions,  for  a  series  of  visits  to  modern 
roads  built  or  under  construction, 
notably  the  Autodrome  of  Monza  where 
a  race  for  the  grand  prize  will  be  run, 
and  the  new  automobile  highways 
which  connect  Milan  with  the  Italian 
Lakes.  Visits  are  also  scheduled  to 
industrial  plants  and  road  construction 
projects  which  will  be  under  way  at 
the   time. 

Information  concerning  the  exposi- 
tion may  be  obtained  from  the  Secre- 
tariat de  la  Commission  Italienne 
d'organisation  du  Veme  Congres  in- 
ternational de  la  Route,  Via  Sala  3, 
Milan  (M.  I'Ingenieur  G.  LORI,  Secre- 
taire General)  or  the  Secretariat  de 
I'Association  Internationale  Permanente 
des  Congres  de  la  Route,  1  Avenue 
d'lena,   Paris. 


RICHMOND        BUILDERS        BANQUET 


S.    F.    GETS    ENGINEERS    MEET 


The  fourth  annual  banquet  of  the 
Contra  Costa  County  Builders'  Ex- 
change was  held  Friday  evening.  May 
1.1,  in  the  exchange's  banquet  hall 
with  President  Percy  M.  Stanford, 
presiding.  The  banquet  hall  was  filled 
to  capacity,  160  members  and  their 
friends   being  seated   about   the   tables. 

Speakers  included  W.  H.  George, 
president  of  the  San  Francisco  Build- 
ers' Exchange;  J.  F.  Brooks  of  the 
Standard  Oil  Company;  D.  J.  Hall,  B. 
M.  Tilden,  H.  A.  Johnston  and  J.  H. 
Plate,    mayor   of   Richmond. 

Music  was  furnished  by  a  4-piece 
orchestra  composed  of  exchange  mem- 
bers. 


San  Francisco  was  selected  as  the 
scene  of  the  1926  national  convention 
of  the  American  Society  of  Mechanical 
Engineers  at  a  meeting  of  the  organi- 
zation's council  in  Milwaukee.  Wis. 
San  Francisco  won  the  convention 
over  three  other  cities.  The  society 
held   its   last  convention   in   Cleveland. 

Richmond,  Va.,  Kansas  City  and 
White  Sulphur  Springs,  W.  Va.,  each 
made  strong  bids  for  the  conclave. 
But  in  the  final  voting  San  Francisco 
was  the  unanimous  choice  of  the 
council,  the  executive  committee  and 
the  committee  on  meetings  and  pro- 
gram. Dr.  W.  F.  Durand  of  San  Fran- 
cisco, president  of  the  society,  took  an 
active  part  in  the  meeting  and  selec- 
tion   of    a    conference    city. 


NEVADA    MASTER   PLUMBERS    NAME 
OFFICERS  AT  RENO   SESSION 


PORTLAND    PAINTERS    STRIKE 


John  J.  Pelizzari  of  Reno  was  elected 
president  of  the  Nevada  State  Master 
Plumbers'  Association  following  a  two- 
day  session  in  Reno  recently,  during 
which  problems  affecting  the  trade 
were  discussed.  George  Lang  of  Love- 
lock was  named  vice  president  of  the 
organization  and  James  V.  McCormick 
of  Reno,  secretary  and  treasurer.  The 
delegate  to  the  National  Master 
Plumbers'  Convention  to  be  held  at 
Portland.  Oregon,  June  22-25,  this  year 
will  be  George  E.  Wilkinson  of  Reno. 
F.  C.  Savage,  Reno,  was  selected  as 
the  alternate. 


Union  painters  at  Portland,  Ore.,  are 
on  strike  seeking  an  increase  in  wages 
from  $8  to  $9  a  day  and  for  a  5-day 
week  instead  of  a  5V4-day  week. 
Double  pay  for  overtime  is  another 
demand. 


ELIMINATE   BUILDING    PEAKS 


The  American  Construction  Council 
at  its  May  meeting  in  New  York  de- 
voted its  two  day's  session  to  a  dis- 
cussion of  a  movement  to  eliminate 
building  peaks  and  depressions  and  of 
plans  for  improvement  of  the  quality 
of  materials  and  workmanship  in  the 
erection   of  homes  and  other   buildings. 
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CENTER.     PROPOSE©     AT 
SAN  MATEH) 


Proposals  to  develop  a  lumber  and 
shipping  business  in  East  San  Mateo, 
including  construction  of  a  wharf  on 
the  bay  shore  and  erection  of  a  lumber 
mill  and  box  factory  by  W.  R.  Mc- 
Comb  of  San  Francisco,  are  being  in- 
vestigated by  City  Manager  O.  F. 
Weissgerber  of  San  Mateo,  to  vphom 
the  matter  was  referred  by  the  City 
Council  after  application  had  been 
made  to  the  Council  for  a  franchise  to 
link  up  the  proposed  mill  site  by  means 
of  a  spur  track  of  the  Southern  Pacific 
Company  over  Eleventh  avenue. 

The  application  on  behalf  of  Mc- 
Comb  was  filed  with  the  Council,  alone 
with  a  diagram  showing  proposed  pur- 
chases of  land  in  East  San  Mateo  and 
the  development  of  the  lumber  industry 
on  an   extensive   scale. 

It  is  proposed  to  erect  a  lumber  mill 
on  Eleventh  avenue  Just  east  of  Bay- 
view  boulevard,  a  box  factory  at  Ninth 
avenue  and  C  street  and  a  wharf  at 
the  foot  of  Eleventh  avenue  in  con- 
nection  with   the  development. 

The  spur  track  Is  to  connect  the 
wharf  with  the  Southern  Pacific  main 
line  and  its  construction  is  linked  with 
a  plan  to  widen  Eleventh  avenue  from 
60  feet  to  100  feet. 

Action  on  the  franchise  for  construc- 
tion on  the  spur  track  will  be  post- 
poned pending  a  report  from  the  city 
manager  following  his  inves,tigation 
on  the  proposals  submitted. 


STEEL-CORK    HOUSES    ERECTED    IN 
ENGLAND 


Not  far  from  the  famous  Deal  Castle, 
built  by  Henry  VIII,  at  Deal,  England, 
several  "workmen's  houses  of  cork  with 
steel  framework  are  being  built  as  an 
experiment  designed  to  assist  in  re- 
lieving the  housing  shortage  in  Eng- 
land. 

The  skeleton  of  the  newly  conceived 
houses  is  of  steel  and  the  insulation 
core  ot  the  walls  is  formed  of  slabs  of 
compressed  cork.  On  the  exterior  the 
cork  is  enclosed  in  solid  concrete  to 
the  depth  of  an  inch  and  a  half  by  a 
"cement  gun,"  which  applies  the  con- 
crete under  pressure.  The  cork  Itself, 
having  been  pressed  into  a  mould, 
will  not  swell  and  burns  very  slowly. 
Calculations  of  the  builders  show  that 
its  insulation  value  saves  25  per  cent 
in  heating  costs. 

Another  advantage  of  the  cork  house 
claimed  by  the  inventors  is  that  it  is 
sound-proof  in  comparison  with  the 
ordinary  structure  of  brick,  stone  or 
timber.  Owing  to  the  fact  that  it  may 
be  built  by  unskilled  labor  under  di- 
rection of  experienced  hands,  the  cost 
is  low. 


APPRENTICE  TRAINING  IN  N.  Y. 


The  Apprentice  Commission  of  the 
New  York  Building  Congress  reports 
that  there  are  2240  apprentices  en- 
rolled in  the  building  trade  schools  of 
that  city  at  the  present  time,  repre- 
senting 7  of  the  building  trades.  Ne- 
gotiations are  now  under  way  for  the 
inclusion  during  the  coming  year  of 
several    other    trades. 


AMERICAN   PLAN   PAVES   WAY 


In  his  sixth  annual  report.  President 
Rice  of  the  Los  Angeles  Merchants  and 
Manufacturers  Association,  says;  "We 
have  made  it  possible  to  build  any- 
thing and  to  do  anything  under  under 
open  shop  conditions.  A  fifteen  per 
cent  saving,  due  to  these  conditions,  is 
a  most  conservative  estimate.  On  a 
$600,000,000  building  program  alone, 
Los  Angeles  has  saved  $90,000,000.  The 
savings  in  other  industries  are  In  like 
proportion. 


Pacific    Coast    Building    For    April 

Building  permits  calling  for  an  aggregate  construction  cost  of  $51,218,759 
were  Issued  In  80  principal  cities  of  the  Pacific  Coast  during  April.  This 
indicates    the    greatest    building    activity    ever    reported    from    the    seven    Far 

Western  States,  according  to  the  Pacific  Coast  Section  of  the  National  Monthly 
Building  Survey  of  S.  W.  Straus  &  Co. 

Analyzing*  these  fij^ures,  the   Straus  survey  shows  the  April   total   to  be  2% 

greater   than    that  of  March,  17%  greater  than   that   of  last  April   and   of  April, 

r.l23,  and  39%  greater  than  the  total  of  April,  1922,  from  these  cities.  The 
April    figures    bring    this    year's    total    above    that    of    any    previous    comparable 

Following  are  the  official  April,  1925,  construction  figures  reported  by 
building  department  executives  from  80  cities  in  the  seven  Pacific  Coast  States: 

April,  I025 

Alameda     $      164,021 

Alhambra     374,660 

Anaheim     30.865 

Bakerstield     105,791 

Berkeley     842.388 

tieverly  Hills   871,983 

Burbank      114,495 

Burllngame     307,080 

Colton 11,550 

Compton     435,199 

Coronado     49,000 

l!.-meryville     259,000 

Eureka     43,266 

Fresno      202,287 

FuUerton      8-!,53S 

Glendale     849,324 

Huntington  Park   45,450 

inglewood     207,754 

Long   Beach    754,649 

Los  Angeles    14,498,031 

Lynwood      61,750 

Modesto    40,685 

Monrovia     98,060 

Montebello     18,265 

Oakland      3,530,546 

Ontario     62,875 

orange    122.200 

Palo    Alto    215.925 

Pasadena     900,043 

Piedmont     177.138 

I'omona     '. . .  58,900 

Kedlands    194,090 

Redwood    City     100.970 

Kicnmond     199,280 

Riverside     251,085 

Sacramento     746,522 

San    Bernardino    276,562 

San   Diego    1,538,766 

San  Francisco    6,102,731 

San    Gabriel    35,030 

San   Jose    315,045 

San   Leandro    104,322 

San    Mateo    126,475 

San    Rafael    73,549 

Santa    Ana    147,106 

Santa    Barbara    392,684 

Santa    Cruz     66,245 

Santa   Monica    291.825 

South   Gate   105,700 

Stockton     237,523 

Torrance     14,280 

Vallejo    13,616 

Venice     321.250 

Ventura    87,890 

Vernon    42,175 

Whittier     42,310 

Total     $37,362,749 

ARlZOiNA: 

Phoenix    $       218,397 

Tucson    94,864 

Total     $       313,261 

IDAHO: 

Boise     $         38,922 

NEVADA 

Reno    $       115,175 

OREGON 

Astoria     $       150,145 

Eugene     292.300 

Klamath    Falls    99.815 

La  Grande   17.607 

Portland     3,403,300 

Salem     268,675 

Total     $4,231,842 

UTAH 

Logan     $         37,600 

Ogden    139.600 

Provo     39,500 

Salt   Lake   City    963,675 

Total      $   1,180,375 

WASHINGTON: 

Aberdeen     $183,904 

Bellinpham     104,133 

Everett     506,985 

Hoquiam     32,260 

Seattle     5,593,820 

Spokane      475.415 

Tacoma     971,885 

Vancouver '••:  '  40,950 

Walla   Walla    12.650 

Yakima     54,437 

Total    S   7,976,435 

Grand   Total— 80   Cities  $51,218,759 


Aiitril,  1»^ 

March,  1925 

$   447,262 

$   154,717 

506.525 

328,295 

92,780 

40,814 

56,472 

204,968 

702,535 

1,029,452 

425,376 

749,127 

213,745 

102,515 

183,638 

206,476 

32,150 

20.800 

107,700 

120,893 

56,827 

25,755 

13,580 

15,750 

4.800 

70,800 

172,386 

152,199 

57,602 

83,886 

629,754 

798,021 

445,660 

227,550 

135,875 

222,450 

865,470 

1,013,671 

13,224,568 

14,714.002 

34,650 

37,250 

34,316 

50,710 

179,600 

181.060 

32,025 

37,535 

2,457,592 

3,331,110 

54,350 

41,825 

53,600 

111,550 

117,679 

195,887 

.   1,290,159 

820,933 

165,757 

176,452 

136,300 

148,413 

70,575 

195,715 

105,231 

109,942 

122,542 

131,490 

77,325 

178,421 

849.290 

853,266 

288,855 

237,081 

1,673.478 

1,448,899 

5.036,673 

5,130,965 

37,975 

74,275 

152,195 

315,340 

87,855 

110,290 

172,827 

171,555 

36,190 

81,194 

113,605 

184,837 

344,625 

401,500 

64,557 

88,644 

878,145 

1,159,875 

124,050 

58,950 

309.950 

538,107 

58,125 

20,170 

6,749 

J,475 

448,090 

304,300 

103,925 

71,768 

38,522 

253,575 

68.580 

28.244 

$34,194,667 

$37,564,744 

$   161,897 

$   233,789 

508,176 

126,146 

$   670,073 

$   359,935 

$    34,328 

$    55,950 

$    25,850 

$    96.925 

$   262,210 

$    14,840 

427,225 

188,130 

50,325 

117,375 

19,540 

57,000 

2,519,275 

4,645,140 

365,300 

155,600 

$  3,643,875 

$  5,178,085 

$    15,200 

$    32,800 

272,500 

133,800 

55,750 

40,950 

566,355 

804.740 

$  1,009,805 

$  1,012,290 

$    57,843 

i       124.463 

114,179 

178,580 

176,762 

215,645 

46,030 

38,718 

2„129,S05 

3.477,820 

688,396 

647.335 

547,225 

756.891 

69.993 

73.385 

27.955 

5.450 

76,715 

224.735 

$  4,134,903 

$  5,743,022 

$43,713,501 

$50,010,951 
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Although  there  is  no  transfer  deed 
yet  of  record,  there  is  a  well  authen- 
ticated rumor  at  Alturas,  Modoc  Coun- 
ty, that  the  Pickering  Land  &  Timber 
Company  of  Kansas  City,  Mo.,  has 
purchased  the  timber  holdings  of  the 
Roe-Burgess  Land  Company  of  Osh- 
kosh.  Wis. 

These  lands  embrace  a  total  of  5720 
acres,  all  located  within  the  Modoc 
National  Forest,  and  contain  a  fine 
stand  of  yellow  pine,  white  fir  and  in- 
cense cedar,  the  first  named  species 
forming  about  90  per  cent  of  the  stand. 
The  total  stand  of  timber  on  these 
lands  will  approximate  85,000,000  feet 
of  merchantable  stuff. 

The  nearest  railroad  point  to  these 
lands  at  the  present  time  is  Alturas, 
located  on  the  Nevada,  California  and 
Oregon  Railway  (narrow  gauge,  about 
thirty  miles  distant.  However,  the 
Pickering  interests  own  over  70,000 
acres  of  other  timberlands  located 
south  and  west  of  the  rumored  pur- 
chase, having  acquired  about  7000 
acres  of  timberland  from  various  small 
owners  in  the  past  couple  of  years, 
mostly  quarter  sections  contiguous  to 
their  already  extensive  holdings  with- 
in the  Modoc  Forest. 


STREET   CONTRACTOR   SUED 


A  United  Press  report  from  Bend, 
Ore.,  under  date  of  May  6,  carries  the 
following  information: 

To  force  maintenance  under  a  five 
year  guarantee,  of  approximately  a 
mile  and  a  half  of  Willite  pavement 
laid  here  four  years  ago,  the  city  of 
Bend,  Ore.,  is  preparing  to  bring  action 
against  C.  S.  Reed,  Los  Angeles  con- 
tractor. Such  action  was  authorized 
by  the  city  council  here  last  night.  The 
pavement  is  rapidly  deteriorating,  large 
holes  having  appeared  in  a  number  of 
places,  while  an  extensive  network  of 
cracks  is  the  rule  rather  than  the  ex- 
ception, it  was  declared  by  councilmen. 
Referring  to  one  portion.  Mayor  R.  H. 
Fox  asserted  that  "a  good  hard  rain 
would    wash    it   away." 


HIGHWAY       SCRFACISfG       ORDERED 


To  reduce  heavy  maintenance  costs 
on  the  Auburn-Colfax  unit  of  the  Vic- 
tory Highway,  east  of  Auburn,  Placer 
County,  the  California  Highway  Com- 
mission has  approved  the  recommen- 
dation of  the  State  Highway  Engineer 
that  the  section  be  given  a  light  as- 
phalt macadam  surfacing  over  the 
present  rock   macadam  base. 

This  section  has  considerable  local 
travel  as  well  as  a  heavy  summer 
traffic  to  Lake  Tahoe.  Nevada  points 
and  the  East,  and  maintenance  of  the 
crushed  rock  base  has  become  consider- 
able of  a  problem.  Bids  for  the  work 
have  been  asked  and  will  be  opened  in 
Sacramento  June  15th.  The  work  will 
be    financed   with    maintenance    funds. 


POWER   DEVELOPMENT   PLANNED 


The  Southern  California  Edison  Com- 
pany has  been  authorized  by  the  State 
Railroad  Commission  to  issue  and  sell 
before  December  31,  1925,  15,000  shares 
of  its  seven  per  cent  preferred  stock 
of  the  aggregate  par  vale  of  ?1,500,- 
000  and  100,000  shares  of  its  six  per 
cent  Series  "B"  preferred  stock  of  the 
aggregate  par  value  of  $10,000,000,  and 
to  use  the  proceeds  for  additions  and 
betterments.  The  company  states  that 
its  total  estimated  expenditure  during 
1925  will  be  $25,000,000,  of  which  ?11,- 
500,000  will  be  spent  for  new  produc- 
tion, and  the  balance  on  transmission 
and    general    system    betterments. 


The  California  State  Civil  Service 
Commission,  Forum  Building,  Sacra- 
mento, announces  examinations  will  be 
held  in  Sacramento,  San  Francisco  and 
Los  Angeles  in  the  immediate  future 
for  several  state  positions  in  the  con- 
struction industry.  The  receipt  of  ap- 
plications for  these  examinations 
closes  May  30.  The  examinations  are 
for   the    following   positions: 

Assistant  Estimator,  (Buildings), 
Grade  IV — Salary,  $235  to  $280  a  month. 

Associate  Mechanical  Engineer  — 
salary  $285  to  $350  a  month. 

Architectural  Designer — salary  $285 
to  $350  a  month. 

Junior  Equipment  Engineer,  (High- 
ways)— salary  $170  to  $230  a  month  and 
Assistant  Equipment  Engineer  (High- 
ways)— salary   $235   to   $280   a  month. 

General  Foreman  of  maintenance  and 
repair,  mechanical  equipment,  high- 
way— salary  $190  to  $220  a  month  and 
Superintendent  of  maintenance  and  re- 
pair mechanical  equipment,  haghways, 
$230  to  $290  a  month. 

Positions  in  Bureau  of  Architecture, 
State   Department      of    Public      Works, 


Junior        Architectural  Draftsman, 

(Grade  1)  $130  a  month;  Assistant 
Junior         Architectural  Draftsm,an, 

(Grade  2),  $135  to  $165  month;  Archi- 
tectural Draftsman,  (Grade  3)  $170  to 
$230  month;  Assistant  Mechanical  En- 
gineering Draftsman,  (Grade  2),  $135 
to  $165  month;  Mechanical  Engineering 
Draftsman,  (Grade  3)  $170  to  $230 
month. 

These  examinations  are  open  to  all 
American  citizens  who  have  reached 
their  eighteenth  birthday  but  not  their 
sixty-first  birthday,  who  are  in  good 
physical  condition  and  will  meet  the 
requirements  for  the  respective  posi- 
tions. 

Complete  details  regarding  filing  of 
applications  together  with  other  neces- 
sary information  are  obtainable  from 
the  Sacramento  oflSces  of  the  commis- 
sion, also  in  room  116  State  Building, 
San  Francisco,  and  the  State  Employ- 
ment Offices  located  as  follows:  771 
Howard  St.,  San  Francisco;  401  Tenth 
St.,  Oakland;  176  S-Market  St.,  San 
Jose;  916  H  St.,  Fresno;  35  N-Center  St,. 
Stockton;  206  Court  St.,  Los  Angeles; 
106  B  St.,  San  Diego. 


Home   Shortage  for   People  of 

Small   Means   Subject  for  Discussion 


Because  a  large  proportion  of  the 
new  dwellings  erected  in  the  United 
States  during  the  last  few  years  have 
been  for  the  well-to-do,  people  of  small 
means  are  still  living  in  badly  cramped 
quarters,  in  some  instances  worse 
than  ever  before,  says  a  statement  is- 
sued by  the  Civic  Development  Depart- 
ment of  the  Chamber  of  Commerce  of 
the  United  States.  The  Civic  and  social 
effect  resulting  from  cramped  living 
accommodations  are  serious,  It  Is 
stated  by  the  department. 

"The  evil  effects  of  the  housing 
shortage,"  the  statement  continues, 
"are  evident  to  everyone  who  has 
looked  into  the  subject  at  all.  America 
is  fortunate  in  that  the  shortage  has 
not  been  so  great  as  in  some  of  the 
European  countries  where  It  has  be- 
come a  political  issue,  but  it  is  serious 
enough 'to  call  for  hard  thinking  and 
constructive  action.  Four  or  five 
years  ago  every  element  in  the  com- 
munity felt  the  pinch.  Since  then  there 
has  been  considerable  relief  due  to  the 
unprecedented  amount  of  house  build- 
ing. But  the  new  dwellings  have  been 
in  large  proportion  for  the  well-to-do. 
People  of  small  means  are  still  badly 
cramped,  in  some  places  worse  cramp- 
ed than  ever  because  houses  wear  out, 
are  demolished  or  converted  to  other 
uses  and  so  the  supply  is  steadily  di- 
minished. Meanwhile  new,  inexpen- 
sive houses  have  not  been  erected  in 
any  considerable  number,  though  the 
population  requiring  such  houses  con- 
stantly increases.  The  value  of  ade- 
quate, comfortable,  attractive  dwell- 
ings in  terms  citizenship  can  scarcely 
be  over-estimated." 

The  whole  question  of  housing  in 
relation  to  citizenship  is  one  of  the 
important  subjects  that  will  be  dis- 
cussed at  the  thirteenth  annual  meet- 
ing of  the  National  Chamber  in  Wash- 
ington, May  20  to  22.  This  question 
will  be  considered  by  a  special  group 
meeting  under  the  auspices  of  the  Civic 
Development  Department.  The  subject 
will  be  presented  to  the  meeting  by 
Morris  Knowles,  an  engineer  who  has 
had  wide-experience  as  a  developer  of 
industrial  communities  and  as  chair- 
man of  the  Pittsburgh  Zoning  Com- 
mission. 


In  announcing  the  subjects  for  its 
group  meeting,  the  department  says 
that  the  topics  which  will  be  considered 
are  of  "very  practical  interest  to  all 
business  men  who  are  concerned  in  the 
physical  development  of  their  city, 
which  means  all  who  own  or  rent  a 
business  building  or  a  home  or  who  are 
considering  the  effect  of  the  housing 
shortage   upon   their  employes." 

"In  the  United  States,"  it  is  pointed 
out,  "the  policy  has  been  to  look  to 
private  initiative  to  meet  our  needs,  in 
contrast  to  some  of  the  leading  coun- 
tries abroad  where  there  has  been  a 
strong  tendency  to  look  to  the  govern- 
ment for  leadership  in  financing  and 
building,  at  least  in  the  field  of  wage- 
earners'  dwellings.  The  American 
policy  implies  an  alert  and  informed 
public  opinion  and  co-operation  among 
the  groups  primarily  concerned." 

Included  in  the  program  for  the  Civic 
Development  group  meeting  is  the 
question  of  the  Building  Congress. 
"This,"  it  is  explained,  "is  one  of  the 
most  promising  developments  of  post 
war  years.  It  brings  together  archP 
tects,  engineers,  financial  men,  contrac- 
tors and  sub-contractors  and  labor  in 
an  effort  to  promote  better  understand- 
ing, economy  and  efficiency.  Five 
cities  have  already  had  experience 
which  is  valauble  to  other  cities.  The 
speaker  on  this  topic,  John  M.  Grles, 
chief  of  the  Division  of  Building  and 
Housing,  United  States  Department  of 
Commerce,  has  kept  in  close  touch 
with  all  these  congresses  and  will 
bring  out  at  the  meeting  what  the  ex- 
perience of  each  has  shown  will  be  of 
value  to  other  cities." 

The  third  subject  to  be  considered  by 
this  group  meeting  will  be  "The 
Economic  Use  of  Land  in  Urban  Com- 
munities." "This,"  the  department 
says,  "is  a  subject  of  basic  importance 
if  we  are  to  develop  instead  of  merely 
exploit  our  urban  resources.  It  under- 
lies city  planning  and  zoning.  Its  im- 
portance has  been  recognized  by  the 
National  Association  of  Real  Estate 
Boards  which  is  co-operating  with  the 
Institute  for  Research  in  Land  Econom- 
ics in  studies  which  will  give  us  a 
sound  policy  in  a  field  that  hereto- 
before  has  been  neglected." 
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fOl  \TY       TO       GliT 
I.UMBmi    MILL 


The  largest  sawmill  yet  to  be  es- 
tablished in  Lalve  County  is  assured  as 
the  result  of  the  closing  of  a  deal  by 
Edgerton  &  Adaris  of  Grants  Pass  for 
the  Loftus  tract  or  timber  in  the  Crane 
Lake  District,  15  miles  east  of  Lake- 
view,  Ore.  The  tract  contains  several 
thousand  acres  and  is  reported  to  con- 
tain approximately  10,000,000  feet  of 
pine.  The  Grants  Pass  sawmill  men 
have  been  looking  over  Lake  County 
timber  and  selected  the  Loftus  tract 
as  being  best  fitted  for  their  plans. 

A  mill  of  a  daily  capacity  of  40,000 
feet  will  be  constructed  at  once.  The 
new  owners  are  now  purchasing  saw- 
mill machinery.  It  is  expected  to 
have  the  mill  in  operation  for  a  con- 
siderable cut  during  the  coming  sum- 
mer. It  is  understood  the  mill  will  be 
located  in  Crane  Lake  valley  if  a  suf- 
ficient water  supply  can  be  obtained, 
otherwise  a  site  on  the  Camas  creek. 


BUILDING    AND    ENGINEERING    NEWS 

"""    Would   License    Law   Eliminate 

The    "Irresponsible    Contractor"? 


TRAFFIC    ON    MAIN    HIGHWAYS 


In  Iowa  it  is  estimated  from  traffic 
census  figures  that  approximately  80 
per  cent  of  the  entire  highway  traffic 
of  the  state  is  upon  the  primary  road 
system.  The  figures  for  California 
agree  very  closely  with  those  of  Iowa. 
As  a  result  of  a  very  complete  traffic 
census  on  the  main  traveled  system 
and  a  traffic  census  on  the  secondary 
highway  system,  the  California  au- 
thorities estimate  that  approximately 
76  per  cent  of  the  entire  vehicle  ton 
miles  in  the  state  is  upon  the  7  per 
cent  main  traveled  primary  road  sys- 
tem. 


BUILDING  COSTS   STABLE 


A  chart  showing  average  construc- 
tion costs  for  the  past  10  years  has  re- 
cently been  issued  by  the  Associated 
General  Contractors  of  America.  An 
interesting  feature  of  the  chart  is  that 
it  unquestionably  shows  the  increas- 
ing stability  which  has  been  develop- 
ing in  the  last  two  years. 

Taking  the  1913  level  as  100,  there 
was  a  rapid  increase  of  cost  to  the 
peak  of  nearly  250  in  1920.  Costs  then 
began  to  decline  and  reached  the  level 
of  185  in  1922.  This  decline  was  fol- 
lowed by  a  slight  increase  and  for  the 
past  two  years  costs  have  remained 
stable   around   the    200   mark. 


bridge:    BOND    REQIIRED 


Cash  bond  of  J50.000  to  guarantee 
that  work  i\-ill  proceed  upon  the  pro- 
posed Coyote  Point  bridge  to  Alameda 
county  is  required  of  Frank  Elbridge 
Webb  in  a  resolution  adopted  by  the 
San  Mateo  County  Supervisors.  Webb, 
who  is  head  of  a  company  planning 
construction  of  a  bay  bridge,  was 
given  ninety  days  in  which  to  raise 
the  bond.  The  Supervisors  agreed  to 
renew  Webb's  franchise  provided  the 
money  is  raised  and  deposited  in  the 
three  months'    period. 


PURCHASE    PLANT    SITE 


Willys-Overland  Company  has  pur- 
chased a  site  from  the  Contra  Costa 
Laundry  Company,  running  from  Kirk- 
ham  to  Center,  Thirteenth  and  Four- 
teenth streets,  Oakland.  Officials  of 
the  company  were  reticent  concerning 
their  plans  for  development  of  the 
tract,  but  it  is  reported,  the  company 
will  shortly  begin  construction  of  a 
central  distributing  plant  as  the  first 
unit  of  which  will  be  a  big  western 
factory  for  the  manufacture  of  their 
cars. 


Licensing  of  contractors  to  eliminate  the  "irresponsible  con- 
tractor" is  a  subject  for  discussion  in  every  section  of  the  country. 
An  editorial  in  a  recent  issue  of  the  Southwest  Builder  and  Contrac- 
tor furnishes  food  for  thought  dea  ling  with  the  subject.  The  editorial 
is  published  herewith. 


Licensing  of  contractors  appears  to 
many  persons  to  be  the  best  alternative 
plan  for  eliminating  the  "irresponsible 
contractor."  Responsible  contractors! 
are,  however,  divided  in  opinion  as  to 
its  efficacy  or  as  to  its  advantages 
to  them.  Some  are  unable  to  see  how 
licensing  would  entirely  suppress  ir- 
responsible persons  in  the  contracting 
business.  People  who  are  "crooked" 
are  not  easily  suppressed.  Ignorant 
and  inexperienced  persons  may  be 
squelched,  but  the  crook  is  generally 
shrewd  and  resourceful  enough  to 
dodge  many  barriers,  and  he  is  above 
all  most  persistent. 

Drafting  a  license  law  that  will  pass 
the  test  of  the  courts  is  not  as  easy 
as  some  persons  believe  it  to  be.  It 
must  be  uniform  in  its  operation  and 
it  must  be  shown  that  it  is  not  dis- 
criminatory in  any  way.  It  must  be  ap- 
parent that  framing  a  law  licensing 
contractors — from  the  man  capable  of 
building  only  a  small  house  to  one  fit- 
ted to  erect  a  skyscraper — presents 
many  difficulties.  If  an  examination  or 
test  of  any  kind  is  required,  what  shall 
it  be?  Contracting  is  a  business.  A  man 
cannot  survive  in  it  on  technical  qual- 
ifications alone.  He  must  have  capital, 
and  how  can  the  right  of  a  man  with 
capital  and  plenty  of  means  to  hire 
men  with  technical  knowledge,  which 
he  himself  does  not  possess,  be  denied 
the  right  to  undertake  a  contract?  It 
might  be  very  desirable  from  certain 
points  of  view,  but  would  it  be  valid? 
The  "irresponsible  contractor,"  so 
called,  is  the  bane  of  the  construction 
industry  and  a  menace  to  the  public. 
Both  would  like  to  eliminate  him,  but 
how  It  shall  be  done  is  a  vexed  ques- 
tion. 

California  had  for  a  brief  period  a 
law  that  was  most  effective  in  sup- 
pressing the  "irresponsible  contractor." 
It  made  the  application  of  funds  paid 
on  a  building  contract  to  any  purpose 
other  than  the  discharge  of  obligations 
in  connection  with  that  specified  con- 
tract a  felony.  As  long  as  this  law  was 
in  force  it  proved  an  effective  deter- 
rent to  fraudulent  operations  in  the 
contracting  business.  But  it  was  nulli- 
fied by  the  courts  declaring  it  in  vio- 
lation of  the  right  of  private  contract 
and  therefore  unconstitutional.  Some 
attorneys  have  expressed  the  opinion 
that  this  measure  could  be  redrafted 
so  that  it  would  stand  the  tests  of  the 
courts,  but  no  one  has  essayed  the  task. 
If  contracting  was  a  matter  of  pro- 
fessional qualifications,  as  some  con- 
tractors regard  it,  licensing  might  be 
worked  out  along  lines  similar  to  those 
for  licensing  of  engineers  and  archi- 
tects. But  even  with  those  technical 
professions  licensing  has  been  a  diffi- 
cult thing  and  it  has  not  accomplished 
all  that  was  expected,  although  it  has 
not  been  devoid  of  benefits.  Some 
phases  of  contracting  call  for  profes- 
sional knowledge  to  insure  success,  but 
this  applies  only  to  important  work 
involving  engineering  which  Is  a 
relatively  small  part  of  the  great  vol- 
ume of  construction. 

Licensing  of  contractors  both  by  the 
state  and  municipalities  has  been  ad- 
vocated.   Several    states    have    laws    li- 


censing contractors,  but  these  laws 
have  only  a  limited  application  and 
they  are  too  recent  to  be  considered  as 
having  established  definite  principals, 
tor  they  have  not  passed  the  highest 
courts.  Municipal  licensing  has  been 
attempted  in  various  cities,  but  the 
prime  motive  for  legislation  of  this 
sort  is  selfish,  the  purpose  being  to 
protect  the  local  contractor  from  out- 
side competition  rather  than  to  uplift 
the   contracting   business. 

Long  Beach  has  an  ordinance  provid- 
ing for  licensing  of  contractors  which 
is  exceptional,  but  although  it  has  been 
in  force  for  more  than  a  year  it  has 
not  been  tested  in  the  courts.  Contract- 
ors of  that  city  believe  that  it  has 
been  beneficial  to  the  contracting  busi- 
ness and  has  secured  a  large  measure 
of  protection  for  the  public.  Compli- 
ance with  the  city  building  regula- 
tions for  the  protection  and  safety  of 
the  public,  is  the  principle  on  which 
this  ordinance  is  drafted,  it  is  con- 
tended that  the  ordinance  is  fully  sus- 
tained by  the  police  powers  of  the  city, 
but  it  has  not  yet  received  judicial  ap- 
proval. 

Southern  California  Chapter,  Associ- 
ated General  Contractors,  has  voted  to 
sponsor  a  bill  for  a  state  license  law 
for  contractors.  Just  what  form  it  will 
take  has  not  even  been  decided.  One 
idea  is  to  ask  for  a  simple  registration 
law,  something  along  tlie  line  of  the 
law  p'roviding  for  the  lictensing  lOf 
realty  brokers.  It  is  contended  that 
such  a  law  would  put  the  dishonest 
man  out  of  business  because,  when 
charges  of  dishonesty  were  sustained, 
his  license  could  be  revoked.  A  law 
of  this  sort,  while  it  probably  would 
fall  short  of  the  expectations  of  many 
contractors,  would  no  doubt  accomplish 
much  good.  Moreover  it  would  be  more 
likely  to  pass  the  legislature  than  some 
more  drastic  or  complicated  measure. 
Whether  such  legislation  can  be  ob- 
tained at  all  is  something  which  can- 
not be  forecast.  But  that  can  never  be 
determined  until  it  is  tried.  Every  new 
licensing  measure  meets  with  some  op- 
position. Undoubtedly  a  bill  to  license 
contractors  would  provoke  discussion 
as  to  its  limitations  which  might  open 
up  many  complications.  The  danger 
would  be  that  it  would  be  restricted 
to  contractors  doing  a  certain  class 
of  work  which  would  not  give  the  full 
measure  of  protection  to  the  public 
which  is  sought  by  the  Associated  Gen- 
eral Contractors. 

*In  considering  the  licensing  of  con- 
tractors it  should  not  be  overlooked 
that  no  citizen  can  be  deprived  of  the 
right  to  do  his  own  work;  in.  other 
words,  to  be  his  own  contractor.  If  the 
crook  is  barred  from  operations  by  a 
license  law  the  owner-contractor  will 
still  be  left  to  him  for  prey.  So  a  li- 
cense law,  although  it  may  do  a  great 
deal  for  the  construction  industry  and 
for  the  public,  cannot  be  expected  to 
wholly  eliminate  frauds.  A  clever  crook 
may  influence  a  gullible  owner  to  do 
his  own  work  and  employ  him  as  su- 
perintendent of  the  job,  in  which  ca- 
pacity he  might  fleece  the  owner  as 
effectually  as  if  he  posed  as  a  con- 
tractor. 
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Building  News  Section 


APARTMENTS 


To   be   Done   by   Day's   Work. 

APARTMENTS.  Cost.    $20,000 

SAN  FRAXCISCO.  N.  Green,  70  W. 
Polk    St. 

Two-story  and  basement  frame  (4) 
apartments. 

Owner — Mrs.  Alama  Conner,  NW  Polk 
and  Green  Sts.,  S.   F. 

Architect — Charles  Fantoni,  550  Mont- 
gomery  St.,   S.   F. 


To   be   Done  by  Day's   Work. 

APARTMENTS    AND    FLATS. 

Cost,  $10,000  &  $6,000  resp. 

SAN  FRANCISCO.  W.  Albion,  115  & 
150   N.    17th   St. 

Two-story  and  basement  frame  (8) 
apartments,  and  2-story  and  base- 
ment   frame    (2)    flats. 

Owner — Thomas  Egan,  1859  Howard 
St.,  S.  R. 

Architect — J.  C  Hladik,  Monadnock 
Bldg.,    S.    F. 


To    Be    Done    by   Day's    Work. 
APARTMENTS  Cost,   $10,000 

OAKLAND.      394    49th    St. 
Two-story   12-room  apartments. 
Owner— Gray   and    Roberts,    2535    Tele- 
graph Ave.,  Berkeley. 
Architect — None. 


Contract  Awarded. 

APARTMENTS.  Cost,   $14,500 

SAN  FRANCISCO.  N.  Lombard,  100  W. 
Powell  Sts. 

Three-story  and  basement  frame  (4) 
apartments. 

Owner — A.  Vatuoni,  460  Lombard  St., 
S.    F. 

Architect — Paul  De  Martini,  946  Broad- 
way, S.  F. 

Contractor  —  John  Harder,  870  39th 
Ave.,  S.  F. 


Plans   Being   Figured. 

ARTS.   &   STORE  Cost,   $15,000 

SAN  JOSE,   Santa  Clara  Co.,  Cal.   First 

and  Reed  Sts. 
Two-story  frame  and  stucco  apartment 

and   store    building. 
Owner — W.   L.   Romsello,   San   Jose. 
Architect — Wolfe    &    Higgins,    Auzerais 

Bldg.,   San  Jose. 


Segregated   Figures   Being  Taken. 

APARTMENTS  Cost,   $24,000 

SAN  FRANCISCO,  Jackson  St.  near 
Buchanan. 

Three-story  frame  and  stucco  apart- 
ment house  containing  six  3-room 
apartments. 

Owner — Withheld. 

Architect  —  E.  E.  Young,  2002  Cali- 
fornia   St.,    S.   F. 


Segregated   Bids    Being  Taken. 

APT.  &   STORE  BLDG.  Cost,   $50,000 

BERKELEY,    Alameda    Co.    Center    St., 

bet.   Shattuck   Ave.   and   Oxford. 
Alterations      to      apartment      and    store 

building. 
Owner — Mrs.   Bruner. 
Architect — McWethy   &  Greenleaf,   2910 

Telegraph   Ave.,   Oakland. 


To   Be  Done   By  Day's  Work. 

APARTMENTS  Cost,    $15,000 

SAN  FRANCISCO,  W  Pierce  107  S  Cali- 
fornia   Street. 

Two-story  and  basement  frame  (12) 
apartments. 

Owner — Wm.  Van  Herick,  4005  Cali- 
fornia  St.,    San   Francisco. 

Architect — None. 


Plans    Being   Figured. 

APARTMENTS  Cost,    $30,000 

SAN   FRANCISCO.      California    St.    near 

Fillmore   St. 
Two-story  frame  and  stucco  apartment 

building    (12   2-roora   apts.) 
Owner — Mrs.   M.  Mehegan. 
Architect — Walter     C.      Falch,      Hearst 

Bldg.,   San   Francisco. 


Bub-Bids   Being  Taken   by  Owner. 

APARTMENTS.  Cost,    $ 

BAN  FRANCISCO.  B.  Valencia  St.  126  S 
Twenty-first    St. 

Ihree-story  frame,  brick  veneer  front 
apartment  and  store  building  con- 
taining 2  three  and  8  two-room 
apartments  and  2  stores. 

Owner — Peter    E.    Lynch. 

Architect — G.  A.  Berger,  261  Valencia 
St.,   San  Francisco. 

Contractor — Peter  E.  Lynch. 


To  be  Done  by  Day's  Work. 
APARTMENTS  Cost,    $18,000 

SAN   FRANCISCO— E   Seventh   Ave   100 

N  Lake  St. 
Three-story   and   basement   frame    (12) 

apartments. 
Owner — Lager  &  Val  Franz,  180  Jessie 

St.,  San  Francisco. 
Ajchitect — J.     C.     Hladik,     Monadnock 

Bldg.,  San  Francisco. 


Figures   to   be  Taken   Shortly. 

APARTMENTS  Cost,    $30,000 

SAN  FRANCISCO.  St.  Francis  Wood 
District. 

Three-story  frame  and  stucco  apart- 
ment and  store  building  to  contain 
eight  3-room  apts.  and  3  stores  on 
ground  floor. 

Owner — Withheld. 

Architect  —  Fabre  &  Hildebrand,  110 
Sutter   St.,    San   Francisco. 


Plans   Being  Prepared. 

APARTMENTS  Cost,  $15,000 

SAN  FRANCISCO,  SE  cor.  Union  and 
Webster. 

Two-story  frame  and  stucco  apart- 
ments   (4   apts.) 

Owner — Samuel  H.  Levin,  2055  Union 
St.,   S.   P. 

Architect — Reid  Bros.,  105  Montgom- 
ery  St.,   S.   F. 


To  be  Done  by  Day's  Work. 
REMODEL.  Cost,    $50,000 

SAN  FRANCISCO.     NW  Cor.  Geary  and 

Jones  Sts. 
Remodeling    of    interior    of    apartment 

bldg.   and   addition    of   4    stores    on 

first  floor. 
Owner — Julious    Burghauser    and   John 

Hoist,    105   Montgomery. 
Architect — C.  O.  Clausen,  Hearst  Bldg.. 

S.   P. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Architects  Russell  &  Alpaugh,  1106 
Story  Bldg.,  will  take  bids  soon  for 
the  finishing  of  a  13-story  reinforced 
concrete  apartment  building  at  the 
northwest  corner  of  6th  and  Caron- 
delet  Sts.,  for  Sutherlin,  Barry  &  Co., 
John  E.  Sutherlin,  Pres.,  New  Orleans, 
La.;  building  at  present  is  constructed 
up  to  9th  floor  and  will  have  240  rooms 
arranged  into  104  apartments,  lobby, 
etc.;  100x150  ft.,  plaster  exterior,  cast 
stone  trim,  electric  heating  system,  2 
electric  passenger  elevators,  refriger- 
ating system,  tiled  baths  and  drain- 
boards,  wall  beds,  plate  glass,  composi- 
tion roof,  hardwood  floors  and  trim, 
ornamental  iron   work. 


Phon*   Miialon   tCOT 

R«*.   Phon*  Mission   ttlS 

Fire  Protection  Products  Co 

FIRE  DOOR  EXPERTS 

KaUunrlii.     Copper     and     Brenaa 

Doara   aad   Trtai 

OnukBtental   Entraaeca 

Sheet  ILctal  'Work  o<  BiTcrj 

PaaetlpUuB 

CHAS.   SCHULTHEIS,  M«r. 

U17-S110  TWENTIETH   STHBS/r 

Baar    Harrlaooi    It. 

SAN   FHANCISOO,   OAUOT. 


To   be   Done  by  Day's  Work. 

APARTMENTS  Cost,  $25,000 

SAN  FRANCISCO,  SW  Geary  and  6th 
Avenue. 

Three-story  and  basement  frame  (16) 
apartments   and   stores. 

Owner — J.  Varsi,  305   23rd  Ave.,  S.  F. 

Architect — Baumann  &  Jose,  251  Kear- 
ny St.,  S.  P. 


Contract  Awarded. 

APARTMENTS  Cost,    $12,000 

OAKLAND,  Alameda  Co.,  Cal.     1227  1st 

Ave. 
Two-story      8-room      apartments      and 

stores,   addition. 
Owner- P.    M.    Clecak,    1227    Ist    Ave., 

Oakland. 
Architect — None. 
Contractor    —    Frank      Crltchett,      139 

Grand   Ave.,   Oakland. 


Contract   Awarded. 

APARTMENTS  Cost,    $20,000 

SAN    FRANCISCO,         N    Sutter    135     E 

Gough  St. 
Three-story   and    basement   frame   (15) 

apartments. 
Owner — Timothy    &    Margaret   O'Leary, 

3483    Sacramento    St.,    S.    P. 
Designer  and  contractor — Evans  &  Co., 

359     Pacific    Bldg.,    S.    F    . 


To   Be   Done    By   Day's   Work. 
APARTMENTS  Coat,    $34,500 

OAKLAND,   Alameda   Co.,   Cal.     W   Lee 

392   N   Grand  Ave. 
Three-story  39  room  apartments. 
Owner  —  T.    E.    Ostbourne,     333    Park 

View   Terrace,   Oakland. 
Architect — A.   W.   Smith,   American  Bk. 

Bldg.,    Oakland. 


Contract  Awarded. 

APARTMENTS  Cost,   $20,000 

OAKLAND,  Alameda  Co.,  Cal.  B  Em- 
erald   225   N    41st  St. 

Two-story    26    room    apartments. 

Owner — J.  E.  and  A.  Bouquet,  63  Santa 
Clara   Ave.,   Oakland. 

Architect — None. 

Contractor— C.  H.  McKibben,  1435  3rd 
Ave.,   Oakland. 


SEATTLE,  Wash.— A.  S.  Halnsworth, 
National  Bank  of  Commerce  Bldg.,  at 
approx.  $250,000  awarded  contract  by 
Architect  J.  Lister  Holmes,  Pantages 
Bldg.,  to  erect  "Soverign"  apartments 
at  Union  St.  and  Boren  Ave.;  5  story 
.and  basement,  brick  and  ordinary  ma- 
sonry construction  faced  with  cast 
stone;  will  contain  50  two  and  three- 
room  suites. 


LOS  ANGELES  Cal.— Archt.  H.  J. 
Reed  Barrett.  245^4  S  Western  Ave.,  is 
pieparmg  wkg.  plans  for  a  12-3tory 
and  basement  class  A  apt.  bldg.,  cor. 
Wilshire  Blvd.  and  Highland  Ave.; 
each  fir.  to  have  one  9-rm.  apt.  with 
2500  sq.  ft.  fir.  space;  reinf.  cone,  cast 
stone  and  stucco  or  terra  cotta  facing, 
comp.  rf.,  tile  baths  and  showers,  tile 
drainbds.,  2  elevators,  dumb  waiters, 
hdwd.  and  pine  trim,  steam  htg.,  cast 
stone   mantels;    $200,000. 


BONDS 


ESCONDIDO.  San  Diego  Co.,  Cal. — 
Escondido  high  school  dist.  will  again 
liold  bond  election  on  June  6,  at  which 
time  it  is  proposed  to  vote  $128,000, 
proceeds  of  which  would  be  used  to 
build   new  high  school. 

SAN  BERNARDINO,  San  Bernardino 
Co.,  Cal. — San  Bernardino  county  has 
lidvertised  for  bids  on  the  $450,000 
courthouse  bond  Issue  voted  May  5. 
Architects  Howard  E.  Jones  and  De 
Witt  Mitcham  have  started  preparation 
of  working  plans  and  it  is  expected 
that  work  will  start  about  Oct.  1. 
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SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
Until  June  9,  bids  will  be  received  by 
supervisors  for  purchase  of  HO, 000 
bond  issue  of  Waugh  School  District, 
proceeds  of  sale  to  finance  school  im- 
provements. 

S.VCRAMEN'TO,  Cal.  —  Election  will 
be  held  June  1  in  Del  Paso  Heights 
School  District  to  vote  bonds  of  $11.- 
000  to  finance  erection  of  new  school. 
Trustees  of  district  are:  W.  E.  Peck, 
E.   R.   Everlin  and  Geo.   Troughton. 


ARBUCKLE,  Colusa  Co.,  Cal. — By 
unanimous  vote,  trustees  of  Pierce 
Joint  Union  High  School  District,  have 
decided  to  erect  new  high  school  in 
place  of  remodeling  and  making  addi- 
tions to  present  structure.  A  $150,000 
bond  issue  is  contemplated  to  finance 
the  new  structure. 


DAVIS,  Yolo  Co.,  Cal. — June  1  is  date 
set  to  decide  on  formation  of  proposed 
high  school  district  for  Davis.  Should 
the  district  be  formed  a  bond  election 
will  be  called  to  finance  the  erection  of 
a  modern   high  school. 


OROVILLE,  Butte  Co.,  Cal. — Until 
June  1  bids  will  be  received  by  county 
supervisors  for  purchase  of  $80,00  bond 
issue  of  Oroville  Grammar  School  Dis- 
trict; proceeds  of  sale  to  finance  school 
improvement. 


WILLOWS,  Glenn  Co.,  Cal.— Delega- 
tions from  Elk  Creek  as  conferring 
with  high  school  trustees  regarding  the 
erection  of  a  $12,000  branch  high  school 
at  Elk  Creek.  A  bond  issue  proposed 
to  finance  erection. 


AUSTIN,  Nevada — Proposal  to  erect 
new  high  school  building  in  A'ustin  has 
been  favorably  voted  upon.  An  archi- 
tect will  be  selected  shortly  to  pre- 
pare  plans   for   the   structure. 

SUSANVILLE,  Lassen  Co.,  Cal. — 
Election  will  be  held  May  26  in  Susan- 
ville  Elementary  School  District  to  vote 
bonds  of  $65,000  to  finance  purchase  of 
site  and  erection  of  new  school. 


HELM,  Fresno  Co.,  Cal. — Election 
will  be  held  June  5  in  Hope  School 
District  to  vote  bonds  of  $20,000  to 
finance  erection  of  new  school. 


RIVBRDALE,  Fresno  Co.,  Cal. — Elec- 
tion will  be  held  May  29  in  Crescent 
School  District  to  vote  bonds  of  $25,000 
to  finance   erection  of  new  school. 


RIVERDALE,  Fresno  Co..  Cal.  — 
Election  will  be  held  May  29  in  Sum- 
mit Lake  School  District  to  vote  bonds 
of   $5000    to   erect   new   school. 

STOCKTON,  San  Joaquin  Co.,  Cal. — 
Election  will  be  held  June  15th  in  the 
Davis  School  District  to  vote  bonds  of 
$25,000  to  finance  erection  of  new 
school  buildings  and  purchase  of  addi- 
tional grounds.  Plans  will  be  prepared 
by  Architect  Victor  Galbraith,  208  Elks 
Bldg.,    Stockton,    Cal. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Election  will  be  called  shortly  in 
French  Camp  School  District  to  vote 
bonds  of  $3.'), 000  to  finance  erection  of 
new  school  building.  Victor  Galbraith, 
208  Elks  Bldg.,  Stockton,  has  been  com- 
missioned to   prepare  plans. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Election  will  be  held  June  11  in  Val- 
ley View-Pioneer-Hacienda  Union 
School  District,  to  vote  bonds  of  $79,- 
000  to  finance  erection  of  new  school 
building.  Trustees  of  district  are:  W. 
B.  Mabie,  Jas.  Rule,  H.  T.  Scott,  M.  V. 
Cook  and  R.  O.  Atkinson. 


CONCORD,  Contra  Costa  Co.,  Cal.— 
Oak  Grove  School  District  defeats  pro- 
posal to  issue  bonds  of  $12,000  to 
finance  erection  of  new  school.  Issue 
lost   by   14  votes. 


GRIDLEY,  Butte  Co.,  Cal. — Gridley 
School  District,  Ella  O.  Bratton,  clerk, 
contemplates  bond  issue  to  secure 
funds  to  finance  construction  of  two- 
story  wing  (2  classrooms)  to  Woodrow 
Wilson  school. 


ROSBVILLE,  Placer  Co.,  Cal.— Elec- 
tion will  be  called  shortly  to  vote 
>)onds  of  $25,000  to  finance  additions  to 
Koseville  Union  High  School;^  add,i- 
iions  will  contain  assembly  hall,  gym- 
nasium and   classrooms. 


MARYSVILLE,  Yuba  Co.,  Cal.— Elec- 
/.ion  will  be  called  shortly  to  vote 
bonds  of  $400,000  to  finance  erection  of 
high  school,  a  site  for  which  is  avail- 
able. 


CHURCHES 


LOS  ANGELES,  Cal.— Archts.  Edel- 
man  &  Barnett,  726  H.  W.  Hellman 
Bldg.,  and  Archts.  S  Tilden  Norton 
and  Frederick  H.  Wallis,  1210  Finan- 
cial Center  Bldg.,  assoc,  have  compl. 
prelim,  plans  and  will  start  wk.  plans 
soon  lor  reint.  cone,  synagogue  at  n.e. 
cor.  Wilshire  and  Hobart  Blvds.  for 
Congregation  B'nai  B'rith;  auditorium 
and  balcony  to  seat  1750,  assembly  hall 
to  seat  about  600,  25  classrooms,  ban- 
quet hall,  kitchen,  offices,  library, 
study  rms.,  foyer,  boiler  rm.  and  club- 
rooms.;  120x260  ft.,  including  4-story 
and  basement  Sunday  sch.  bldg.;  dome 
Is  120  ft.  high,  comp.  rfg.,  exter.  fac- 
ing not  decided,  art  glass,  steam  htg., 
ornam.  iron  wk.,  hdwd.,  cem.,  tile, 
marble  and  terrazzo  firs.,  int.  of  audi- 
torium finished  in  Travertine,  pine  and 
trim,   mech.  vent.   sys. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
—Architect  C.  F.  Skilllng,  431  Brad- 
bury Bldg.,  is  completing  plans  for  1- 
story  brick  church  building,  90x64  ft., 
at  the  northeast  corner  of  .Sunset  Blvd. 
and  Alexandria  Ave.  for  the  Bethany 
Lutheran  Church;  art  stone  trim,  as- 
bestos shingle  roof,  hardwood  floors, 
hardwood  and  pine  trim,  art  glass, 
organ.     Cost,   $40,000. 

LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— 17th  Church  of  Christ,  Scientist,  6802 
Santa  Monica  Blvd.,  Mrs.  George  W. 
Chipman,  1128  McCadden  PI.,  Clerk  of 
Board  of  Directors,  James  Gibson,  let 
reader,  Loew  State  Bldg.,  contemplate 
erecting  a  new  church  at  Fuller  and 
Willoughby  Ave.L  $125,000.  No  archi- 
tect has  been  selected. 
(60089)  3 


FACTORIES  &  fVJREHOUSES 


Sub-Contract   Awarded. 

WAREHOUSE.  Cost,    $60,000 

S.^CRAMENTO.     12th  and  R  Sts. 

•One-story  and  basement  concrete 
warehouse. 

Owner  and  Designer — William  C.  Keat- 
ing,   Forum    Bldg.,    Sacramento. 

ExcRvnting — C.  D.  McDonald,  1118  G 
St.,    Sacramento. 


hdwd. 


LOS  ANGELES,  Cal. — Archt.  A.  God- 
frey Bailey,  410  Hillstreet  Bldg.,  has 
compl.  wk.  plans  for  frame  and  stucco 
church  at  cor.  Euclid  Ave.  and  Eagle 
St.  tor  St.  Paul's  Lutheran  Church; 
auditorium  and  balcony  to  seat  350, 
classrms.,  social  hall,  kitchen  and  pas- 
tor's study;  46x80  ft.,  shgle.  rf.,  pine 
and  hdwd.  firs.,  gas  steam  rads.,  wa- 
ter htr.,  part  basement,  art  glass,  pine 
trim,  pipe  organ;  there  is  fr.  and  stucco 
bldg.  on  site  which  will  be  alt.  into 
Sunday  sch.  bldg.;  $30,000.  Contr.  will 
probably  be  let  by  owner  on  percent- 
age basis. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Rev.  M.  M.  Kilpatrick,  pastor.  Second 
Presbyterian  Church,  announces  pre- 
liminary plans  have  been  made  for  a 
new  edifice  at  The  Alameda  and  Henry 
Place:  est.  cost  $70,000.  Site  has  front- 
age of  86  ft.  on  The  Alameda  and  225 
ft.  on  Henry  Place.  Church  auditorium 
will  seat  550. 


MONTEREY,  Monterey  Co.,  Cal.  — 
,San  Xavier  Fish  Packing  Co.,  Monterey 
^as  started  erection  of  a  $30,000  can- 
ning plant  on  Ocean  View  Ave.,  in  the 
New  Monterey  district.  B.  Raite,  man- 
ager   of   company. 


Contract    Awarded. 

BOILER   BLDG.  Cost,   $21,000 

FRESNO,    Fresno    Co.,    Cal.      Hamilton 

Ave.,    and    Third   St. 
Boiler    building. 
Owner — Sun  Maid  Raisin  Growers,  2131 

Fresno    St..    Fresno. 
Engineer     &     Contractor    —    Trewhitt- 

Shields     Co.,     435       Rowell       Bldg., 

Fresno. 


Contemplated. 

FACTORY  Cost,   $250,000 

SAN    FR.\NCISCO.      Not    selected. 

Fireproof  factory  buildings. 

Owner — John  Lucas  Paint  Co.,  368  12th 

St.,    Oakland. 
Architect — Not   selected. 


Cost,   $60,000 
Cal.     SW  R  and 


con- 


Contract  Awarded. 
WAREHOUSE 
FRESNO,    Fresno    Co., 

Inyo    Streets. 
One-story   and   basement   Class   . 

Crete  warehouse,   175x150  feet. 
Owner    —    Kutner-Goldstein    Co.,    1801 

Mariposa  .St..  Fresno. 
Architect — Shields.      Fisher      &      Lake, 

Pacific   Southwest   Bldg.,   Fresno. 
Contractor     —     Trewhitt-Shields       Co., 

Pacific    Southwest    Bldg.,    Fresno. 


Contract    Awarded. 

FACTORY  Cost,   $51,000 

SAN  FRANCISCO,  E  Mission  80  N  15th 
St. 

Three-story  and  basement  class  B  con- 
crete   factory. 

Owner — Chas.  B.  Trull,  460  Montgom- 
ery  St..   S.   F. 

Architect — John  H.  Pcwers  and  John 
H.  Ahnden,  460  Montgomery  St., 
San  Francisco. 

Contractor — Cahill  Bros.,  Inc.,  Sharon 
Bldg.,   S.   F. 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members  Builders'   Bzohsnre) 

lOBS   MABKKT  IT. 

Phone  Market  gtl    San  rrmnolaoo 


"MacArthur  For  Piles" 

STRAIGHT  SHAFT   COMrRESSEP   CONCRETE    PILE 
PEDESTAL  COJIPRESSEI)  CONCRETE  PILE 
COMPOSITE  COMPRESSED  CONCRETE  PILE 

cover  all  lengths  and  conditions  without  change  of  rigging,  delay  and 
consequent  financial  loss. 

MacArthur  Concrete  Pile  & 
Foundation  Co.,  Inc. 

873  MONADNOCK  BUILDING,  SAN  FRAJfCISCO,  CALIF. 

PHONE  SUTTER  3549 
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Contract   Awarded. 

WAREHOUSE  Cost,   $22,000 

STOCKTON,    San  Joaquin   Co.,  Cal. 

Class   C   warehouse   building. 

Owner — E.    L.    &    Louise    Gibbens,    1115 

Harding  Way,  Stockton. 
Architect — Victor    Galbraith,    208    Elks 

Bldg.,   Stockton. 
Contractor — O.    H.    Chain,    Sutter    and 

Lindsay   Sts.,    Stockton. 


Contract   Awarded 

WAREHOUSE  Cost,    $25,838 

SACRAMENTO,  Cal.  Portion  of  Block 
bounded  by  22nd.  23rd,  R  and  S  Sts. 

Two-story  brick  and  concrete  distrib- 
uting and   jobbing  warehouse. 

Owner — Geo.  H.  Tay  Co.  (plumbing 
supplies),  165  8th  St.,  San  Francisco 

Architect — R.  A.  Herold,  Forum  Bldg., 
Sacramento. 

Contractor — Geo.  D.  Hudnutt,  Califor- 
nia Fruit  Bldg.,   Sacramento. 


STOCKTON.  San  Joaquin  Co.,  Cal. — 
Beckwith  Co.,  operating  fig  lands  and 
canneries  at  Planada  and  Reedlej',  con- 
ferring with  Stockton  Chamber  of 
Commerce  regarding  the  erection  of  a 
canning  plant  in  the  southern  section 
of    Stockton;    est.    cost.    $35,000. 


DOUGLAS,  Ariz. — Phelps  Dodge  Corp 
G.  H.  Dowell.  mngr.  Copper  Queen 
Branch,  will  start  work  at  once  on  imp 
to  Copper  Queen  Reduction  Works 
here.  A.  G.  McGregor,  Bisbee,  will 
have  charge  of  eng.  work;  12  Queen 
type,  9-hearth  roasters  and  a  Cottrell 
plant  are  to  be  built,  and  additional 
waste  heat   boilers   installed;  $1,250,000. 


OAKLAND,  Cal.— Willys-Overland  Co. 
has  purchased  site  running  from  Kirk- 
ham  to  Center,  13th  and  14th  Sts.,  for 
western  distributing  plant.  It  is  re- 
ported the  first  unit  will  cost  $500,000, 
although  officials  of  the  company  re- 
fuse  to   confirm   or   deny   the   report. 


FLATS 


Contract    Awarded 

FLAT    &    STORE    BLDG.      Cost,    $13,321 

SAN    FRANCISCO.      S.    Union       115      E 

Fillmore   St. 
Three-story   frame   flat  and  store  bldg. 
Owner — Antone     Zietich,     2190       Union 

St.,    S.   F. 
Architect — Fabre    &      Hildebrand,      110 

Sutter  St..  S.  F. 
Contractor — Ash   &   Hand,   1728   Mission 

St.,    S.    F. 


To  be  Done  by  Day's  Work. 

FLATS  Cost,    $10,000 

SAN     FRANCISCO.       E     Gough     100     N 

Francisco  St. 
Two-story     and     basement     frame     (6) 

flats. 
Owner — Dr.    Frank      M.    Shay,      Phelan 

Bldg.,   San   Francisco. 
Architect — J.      C.      Hladik,      Monadnock 

Bldg.,   San  Francisco. 


Contract    Awarded. 

FLATS.  Cost,    $10,000 

SAN    FNANCISCO.       E.     Funston    Ave., 

100  S  Lincoln   Way. 
Two-story     and    basement    frame       (4) 

flats. 
Owner   —   A.    Vehyle,    445    Brannan    St., 


S.   F. 


S.  F. 


C.    Rench,    38    Lyon    St., 


Plans  Completed. 

APARTMENT    FLATS  Cost,    $ 

SAN    FRANCISCO.      S      Anza   St.      —   E 

Thirty-second    Ave. 
Two-story    and    basement     frame     and 

stucco  apartment  flats. 
Owner — S.    A.    Schwartz,      2945      Pacific 

Ave..  San  Francisco. 
Architect — Henry      Shermund,      Hearst 

Bldg.,   San  Francisco. 


Contract    Awarded. 

FLAT    BLDG.  Cost,    $10,000 

SAN    FRANCISCO.     NW    Duncan       and 

San    Jose    Ave.,    S.    F. 
Two-story     and     basement     frame    flat 

bldg. 
Owner — Mr.    and    Mrs.    Jas    McDermott, 

3433    19th    St.,    S.    F. 
Architect — J.     C.     Hladik,     Monadnock 

Bldg.,    S.    F. 
Contractor— R.   O.    Bearch    &   Son,   4173 

23rd   St. 


Contract   Awarded. 

FLAT  BLDG.  Cost,   $11,500 

SACRAMENTO,  Sacramento  Co.,  Cal. 
No.   900   36th   St. 

Two-story  and  basement  frame  flat 
building    (4    flats   and   garages). 

Owner — J.  A.  Saunders,  2801  I  St.,  Sac- 
ramento. 

Architect — None. 


GARAGES 


Segregated    Figures    Being    Taken. 
GARAGE  Cost,    $24,000 

OAKLAND,  Alameda  Co.,  Cal.   Eleventh 

and  Jefferson  Sts. 
One-story    brick    commercial   garage. 
Owner — L.    Lippaw,    686    20th   St.,   Okd. 
Architect — Leonard    H.    Ford,    306    14th 

St.,   Oakland. 


TRACY,  San  Joaquin  Co.,  Cal.  —  J. 
Levand.  operating  the  West  Side  Ga- 
rage, has  purchased  property  50x172  ft 
adjoining  the  present  garage  and  plans 
to  erect  addition  to  house  garage  and 
machine  shop  quarters.  Approximately 
$15,000    will    be    expended    in    the    work. 

Contract    Awarded 

GARAGE.  $22,000 

STOCKTON,  San  Joaquin  Co.  637  W 
Main. 

Public    Garage. 

Owner — Assciated  Oil  Co.,  Head  Office 
79    New    Montgomery    St.,    S.    F. 

Architect — None. 

Contractor — Villadson  Bros.,  417  Mar- 
ket St.,   S.   F. 


Plans    Being    Prepared. 
GARAGE  Cost,   $15,000 

YREKA.    Siskiyou    Co..    Calif. 
One-story    concrete    garage. 
Owner — Charles  Logan. 
Architect     —    John     W.     Woollett,     606 
Plaza   Bldg.,    Sacramento. 


GOVERNMENT  WORK 
AND  SUPPLIES 


AYASHINGTON.  D.  C— Until  June  10, 
11  a.  m..  under  Specification  No.  5037, 
bids  will  be  received  by  Bureau  of 
Yards  and  Docks,  Navy  Department,  to 
construct  road  from  Radio  Compass 
Station,  Point  St.  George  to  county 
road  at  Crescent  City,  Del  Norte  coun- 
ty. See  cbII  for  bid.<i  luider  official 
proposal  section  in  this  issue. 


PEARL  HARBOR.  T,  H.— Until  July 
1,  bids  will  be  received  by  Bureau  of 
Yards  and  Docks,  Navy  Department, 
Washington,  D.  C,  under  Specification 
No.  5097.  for  marine  railway  acces- 
sories house  at  Pearl  Harbor.  De- 
posit of  $10  req.  for  plans  obtainable 
from  Bureau. 


SAN  DIEGO.  Cal.— Bids  are  being 
received  (date  not  set)  by  Bureau  of 
Yards  and  Docks.  Navy  Dept.,  Wash- 
ington, D.  C.  for  driver  barge  and  sand 
pump  at  San  Diego.  Specification  5108. 
Deposit  of  $10  req.  for  plans  obtainable 
from    Bureau. 


PEARL  HARBOR,  T.  H.— Lewis  R. 
Smith,  Honolulu,  at  $37,800  awarded 
contract  by  Bureau  of  Yards  and  Docks 
Navy  Dept.,  under  Spec.  5076,  for  rein- 
forced concrete  pavement  and  runway 
for  seaplane  at  Ford  Island,  Naval  Air 
Station,    Pearl   Harbor. 


CROWE 

GLASS 

CO. 

674  Eddy  St. 
Phone  Prospect  618 

Efinipped   To   Handle 
Any   Size   Job. 

DIRECT   FACTORY   BUYERS 


PEARL  HARBOR,  T.  H.— Otis  Ele- 
vator Co..  Washington,  D.  C,  at  $4595 
submitted  low  bid  to  Bureau  of  Yards 
?n<l  Docks.  Navy  Dept.,  under  Spec. 
3099,  to  install  elevator  at  Pearl  Har- 
bor. Other  bids:  a  Heller  Elevator 
Co..  248  Milwaukee  St.,  Milwaukee, 
y^;s-.  $4924:  Austin  Engineering  Co., 
\^-^:  1-"'^  S'-  New  York  City,  $6869; 
A.  Keickheifer  Elevator  Co.,  1034  St. 
Paul  Ave.,  Milwaukee,   Wis.,   $4688 


SAN  FRANCISCO— Otis  Elevator  Co., 
San  Francisco,  at  $4575  awarded  con- 
tract by  Bureau  of  Yards  and  Docks, 
Navy  Dept.,  to  install  electric  passen- 
ger elevator  in  Marine  Corps  Depot  for 
Supplies,  Spear  and  Harrison  Sts.,  San 
i'rancisco,    under  Spec.   5081. 

.  WASHINGTON,  D.  C— Bids  are  be- 
ing received  by  Bureau  of  Supplies 
and  Accounts,  Navy  Department,  to 
fur.  and  del.  materials  to  Navy  Yards 
and  Stations  as  follows;  date  for  open- 
ing bids  as  noted  at  close  of  each  para- 
graph: 

Sched.  3743,  Mare  Island,  5000  lbs. 
chrome  green,  6500  lbs.  lampblack  and 
l.v  1.000   lbs.   Venetian   red,   June   2. 

Sched.  3748,  Puget  Sound,  153  lbs. 
duralumin  angles.  46  lb.s.  duraluminum 
and  191  lbs.  duraluminum  pipe,  May  26 

.Sched.  3751,  Puget  Sound,  4  trolleys 
and   hoists,   combined,   June   2. 

Sched.  3752,  Mare  Island,  30,000  lbs 
pme  pitch,   June  2. 

Sched  3755.  Mare  Island,  16,000  ft. 
b.  m.  white  oak. 


POINT  VICENTE,  Cal.— Grant  tT 
Johnson,  San  Pedro,  at  $12,200  awarded 
contract  by  Light  House  Superinten- 
dent, San  Francisco,  to  erect  reinforced 
concrete  lighthouse  tower  at  Point 
Vicente.  Other  bids:  John  W.  John- 
son. Los  Angeles,  Cal.,  $14,500;  Mathis 
Constr.  Co.,  Los  Angeles,  $13,350;  The 
Davidson  Constr.  Co.,  Los  Angeles,  $18,- 


SAN  FRANCVI.SCO— Following  bids 
received  at  the  Public  Works  Office, 
12  th  Xaval  District,  San  Franciscd, 
Calif.,  11  o'clock  a.  m.  May  20th,  1925 
and  then  and  there  publicly  opened 
for  furnishing  and  laying*  linoleum 
in  certain  offices  and  hallways  at  the 
Marine  Corps  Depot  for  the  Supplies, 
Spear  and  Harrison  Streets,  San  Fran- 
cisco,  Calif. 

Bonded  Floor  Co.,  370  2nd  St..  S.  P.. 
(1)    $5920;    (2)    $3474. 

D.  N.  and  E.  Walters,  562  Mission 
St..    S.    F.,    (1)    $6098;    (2)    $3549. 

Proposition  No.  1,  linoleum  for  1,  2, 
3  and  5th  floors.  Proposition  No.  2, 
linoleum    for   1.    2   and   3rd   floors. 

Bids  referred  to  Washington,   D.   C. 
(60004)      1st    report   May    9,   1925 


HALLS  AND  SOCIETY 
BUILDINGS 


Preliminary    Plans    Being   Prepared. 

CLUBHOUSE.  Cost,   $100,000 

NEAR  LAS  CERRITOS.,  So.  San  Pran- 
cisca. 

Two-story  frame  clubhouse,  rustle  fin- 
ish. 

Owner — California  Golf  Club,  W.  H. 
Taylor,    Mgr. 

Architect— Willis  Polk  &  Co.,  277  Pine 
St.,    S.    P. 


Bids    to    be   Called   for   Monday. 

ALTERATIONS  Cost,  $10,000 

SAN  JOSE,  Santa  Clara  Co.,  Market  & 
San    Antonio. 

Remodeling  of  interior  of  three-story 
brick  building  to  armory,  new  com- 
position  roof. 

Owner — Victor    Scheller,   San    Jose. 

Architect — Wolfe  &  Higgins,  Auzerals 
Bldg.,   San   Jose. 


Low  Bidder. 

LODGE    HALL.  Cost,    $16,000 

GURXEVILLE,    Sonoma    Co.,   Cal. 
Two-story  frame  and  stucco  lodge  hall 
Owner — Masonic    Lodge.    Guerneville. 
Architect    —    Miller   &    Warnecke,    1404 

Franklin    St.,    Oakland. 
(58467)    1st  rep  April   15,  1925;  3rd  rep. 

May    5,    1925. 
Low    Bidders — Shatto    Bros.,       Guerne' 

ville,  Calif. 
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Plans  Being  Trepared. 

LODGE  &  STORE  Cost,   $125,000 

SACRAMENTO,    NW   Cor.    18th    and   "J" 

Streets. 
Two-story  class  C  terra  cotta  and  plas- 
ter   Italian    style    lodg^e    and    store 
building. 
Owner — Knights    of    Columbus,    Sacra- 
mento. 
Architect — Dean  &  Dean,  Ochsne?  Bldg 
Sacramento. 
There   will    be    five      stores     on      the 
ground    floor,     and    large    gymnasium, 
lodge  rooms,   hall,  etc.,   will  occupy  the 
second  floor.   Project  has  been   partial- 
ly  financed,   and   it   is  understood   con- 
struction   will    start    in    the    next    two 
or  three  months. 


Plans  Being  Figured. 

ALTERATIONS  Cost,    JIO.OOO 

SAN   JOSE,   Santa   Clara  Co.,   Market  & 

San  Antonio. 
Remodeling    of   interior   of    three-story 

birck     building     to     armory,     new 

composition   roof. 
Owner — Victor  Scheller,   San  Jose. 
Architect — Wolfe    &    Hlggins,    Auzerais 

Bldg.,    San    Jose. 

Plans  Being   Prepared. 

LODGE    BLDG.  Cost,    $80,000 

Richmond,  Contra  Costa  Co.,  Cal.  Nevln 

Street. 
Three-story    brick    lodge    building. 
Owner — Masonic  Lodge  of  Richmond. 
Architect — James   T,   Narbett,   906   Mac- 

donald  Ave.,  Richmond. 


SAN  DIEGO,  San  Diego  Co.,  Cal.  — 
Local  civic  organizations  have  indorsed 
proposal  to  finance  by  subscription 
permanent  home  for  Y.  W.  C.  A.,  Mrs. 
Ernest  Cleverdon,  pres.  bd  direc;  $325,- 
000  will  be  needed,  of  which  $150,000 
is  available. 


MONTEBELLO,  L.  A.  Co.,  Cal.— W.  K. 
Taylor,  5337  Whittier  Blvd.,  is  taking 
bids  for  4-story  class  C  lodge  bldg.  in 
Montebello  for  Montebello  Masonic 
Lodge;  4  stores,  12  offices,  lodge  rms. 
and  kitchen,  65x130  ft..  struc.  steel, 
brick,  art  stone  trim,  hdwd.,  pine  and 
cem.  firs.,  pine  trim,  metal  lath,  aut. 
elevator,  steam  htg.,  wr.  iron,  plate 
glass,   copper   fronts;    $S5,000. 


SAN  PEDRO,  Los  Angeles  Co.,  Cal. — 
Architects  Jay.  Rogers  &  Stevenson, 
associate,  919  California  Bldg..  Los  An- 
geles, and  845  E.  Washington  St., 
Pasadena,  are  taking  bids  for  5-story 
and  basement  reinforced  concrete  Y. 
M.  C.  A.  on  Beacon  St.,  between  9th  and 
10th  St..  San  Pedro,  for  Young  Men's 
Christian  Assn.;  300  rooms  and  public 
baths,  library,  reading  rooms,  lobby, 
gymnasium,  restaurant,  canteen,  school 
rooms,  etc.;  stucco  and  art  stone  ex- 
terior, 142x186  feet,  composition  and 
tile  roof,  plate  glass,  steam  heating 
system,  electric  elevators,  ornamental 
iron  work,  cement,  tile  and  hardwood 
floors,  storage  water  heater,  pine  trim, 
shower  baths,   fire   escapes;   $550,000. 


HOLLYWOOD.  L.  A.  Co..  Cal. — J.  C. 
Bannister.  6331  Hollywood  Blvd.  award 
contr.  at  approx.  $152,000,  work  com- 
plete, for  3-story  and  basement  class 
A  clubhouse  at  Lodi  PI.  and  Lexington 
Ave.  for  Hollywood  Studio  Club,  Miss 
Marjorie  Williams,  secy;  Julia  Morgan. 
archt..  Merchants  Exchange,  San  Fran- 
cisco; 70  bedrms..  kitchen,  recreation 
rms.  and  offices;  reinf.  cone,  constr., 
stucco  exter.,  tile  and  comp.  rfg.,  cem. 
and  hdwd.  firs.,  tiled  baths  and  show- 
ers,  steam   htg. 


BEVERLY  HILLS,  Los  Angeles  Co.. 
Cal. — Carpenter  Bros..  109  Canyon  Dr.. 
Beverly  Hills,  was  low  bidder  at  $25,- 
100  on  general  contract  for  two-story 
clubhouse  on  Benedict  Canyon  Dr.. 
Beverly  Hills,  for  the  Beverly  Hills 
Woman's  Club;  Gable  &  Wyant.  archi- 
tects. 634  S.  Western  Ave.,  Los  Angeles; 
other  low  bids  "were:  Plumbing,  H.  C. 
Tanner,  144  N.  Larchmont  Blvd.,  Los 
Angeles,  at  $1780;  heating,  Hayes  Fur. 
&.  Mf.  Co.,  1360  W.  Washington.  Los 
Angeles,  at  $6118;  electric  wiring, 
Woodill-Patterson  Co.,  118  2nd  St.,  Los 
Angeles,  at  $768.34;  decorating,  Hardi- 
son  Studios,  at  $1033;  hardware.  Can- 
yon Dr.  Hardware  Co.,  Beverly  Hills,  at 
$875.  Alternate  No.  1,  if  electric  wir- 
ing and  plumbing  Is  included  in  gen- 
eral contract  add;  alternate  No.  2,  If 
cast  stone  is  used  deduct. 


PRESCOTT.  Ariz. — Robt.  E.  Tally, 
general  manager  of  United  Verde 
Copper  Co..  announces  that  re-crea- 
tional  center,  consisting  of  clubrooms, 
dance  pavilion  and  swimming  pool,  will 
be  built  for  company  employes  at 
Clarkdale;    $100,000. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Architects  John  P.  Krempel  and 
Walter  E.  Erkes,  531  Bradbury  Bldg., 
are  taking  bids  for  new  club  building 
on  Washington  St.  near  Toberman  St. 
for  Turnverein  Germania.  All  work 
will  be  included  in  one  contract.  Two- 
story,  114x265  ft..  6  stores,  clubrooras, 
social  rooms,  bowling  alley,  billiard 
room,  gymnasium,  ballroom  with  stage 
and  dressing  rooms,  locker  and  shower 
rooms;  Class  B  construction,  steel 
beams  and  columns,  brick  walls,  pressed 
brick  and  terra  cotta  facing,  plate 
glass,  hardwood  and  pine  trim,  hard- 
wood   floors,    steam    heating;    $200,000. 


LOS  ANGELES,  Las  Angeles  Co.,  Cal. — 
Architect  John  J.  Frauenfelder,  1116 
Story  Bldg.,  is  preparing  plans  for  a 
club  building  and  swimming  establish- 
ment on  Western  Ave.  between  Santa 
Monica  Blvd.  and  Melrose  Ave.  for 
Leach  Cross.  Three  swimming  pools, 
lined  with  tile;  bowling  alleys,  billiard 
rooms,  stores,  handball  courts,  club- 
rooms,  etc.;  210x230  feet,  5-story  in 
front,  80x190  ft.;  reinforced  concrete 
construction,  cast  stone  and  stucco 
facing,  glass  and  composition  roofing, 
trussed  roof. 


BRENTWOOD  PARK,  Los  Angeles 
Co.,  Cal. — John  Byers,  1501  Anita  Dr., 
Santa  Monica,  is  preparing  working 
plans  for  1-story  and  part  3-story 
Spanish  type  clubhouse  covering  25,000 
sq.  ft.  floor  space  on  San  Vincente 
Blvd..  Brentwood  Park,  for  Brentwood 
Country  Club;  Johnson  system  of  hol- 
low wall  construction  with  stucco  ex- 
terior, tile  roof,  600  lockers,  30  show- 
ers, 20  dormitory  rooms  with  baths, 
hardwood,  tile,  composition  and  cement 
floors,  pine  trim,  brick  mantel,  steam 
heating;    $100,000. 


HOSPITALS 

Figures  To  Be  Called  For  In  About 
Two    Weeks. 

SANITARIUM    BLDG.  Cost,    $100,000 

WOODLAND,   Yolo    Co.,    Cal. 

Forty-five  room  addition  to  the  pres- 
ent frame  and  stucco  sanitarium 
bldg. 

Owner — Woodland  Sanitarium. 

Architect — None. 


Plans  to  be  Out  for  Figures  1st  of  June 

HOSPITAL  Cost,    $100,000 

SISKIYOU    COUNTY. 

County    hospital. 

Owner — County  of  Siskiyou. 

Architect — Geo.  C.  Sellon  &  Co.,  Cali- 
fornia State  Life  Ins.  Bldg.,  Sacra- 
mento. 


Preliminary   Plans    to    be    Prepared. 
ADDITION  Cost,    $250,000 

SAN  FRANCISCO.     Bush  St.  w  of  Hyde. 
Four-story  addition  to  present  hospital 

building. 
Owner — St.   Francis  Hospital,   Premises 
Architect— Alfred    I.    Coffey,    Humboldt 

Bank   Bldg.,   San   Francisco. 


PHOENIX.  Ariz.— Dr.  A.  M.  Tuthill 
announces  that  Sisters  of  Mercy  will 
build  new  7-story  fireproof  hospital  at 
St.   Josephs.   Phoenix. 


Membsr  S.  F.  BuUden'  Bxchans* 
Phone   Sutter   (TOO 

ALBERT  DEAN 

Random  Tarie^at^d  Colors  Slate 

Rooflng 

and 

Random  Variegated  Colors  Tile 

Roofing 

Composition   Roofing 

General  Roof  Repairing 

Samples  Submitted 

1.<W  Jeaile   St..  San   PrancUc* 

Rea.    4201    Mission    St 

Phone    Randolph    t>81 


EUREKA,  Humboldt  Co.,  Cal.— Coun- 
ty supervisors  reject  bids  to  erect  cot- 
tages at  county  hospital  grounds  and 
new  bids  will  be  asked  to  erect  a  por- 
tion of  the  contemplated  improve- 
ments. 


Plans   to   be   Prepared. 

HOSPITAL  Cost.   $100,000 

SAN   RAFAEL,  Marin  Co.,   Cal.   Wilklns 

Tract. 
Two-story    fireproof    hospital    building. 
Owner — San    Rafael    Hospital    Corp. 
Architect — Not    selected. 


BAKERSFIELD,  Kern  Co.,  Cal.— Dr. 
S.  G.  Long  plans  14-room  addition  to 
Bakersfield  Emergency  Hospital  at 
Truxton  Ave.  and  G  St.,  est.  cost  $20,- 
000. 


Plans   Completed. 

HOSPITAL  Cost,   $ 

SAN  LUIS  OBISPO,  San  Luis  Obispo  Co. 

California. 
Brick  hospital   and  county  Jail. 
Owner  —  County   of    San    Luis   Obispo, 

John   G.   Driscoll,   clerk. 
Architect   —   Miller   &   Warnecke,    1404 
Franklin    St.,    Oakland,    Calif. 

The  plans  have  been  presented  to 
the  county  supervisors  for  approval. 
The  hospital  plan  is  of  old  colonial 
style,  to  be  constructed  of  brick  and 
has  a  central  group  with  two  parlors 
for  wings. 

Sterilizing,  nurses,  operating,  and 
other  rooms  are  on  the  second  floor. 
On  the  first,  in  the  center  are  10  pri- 
vate rooms  and  two  wards  with  eight 
beds  each.  The  jail  plans  are  nearly 
as  complete,  to  be  of  stone  and  stucco 
finish,  with  a  separate  room  for  the 
sheriff  and  deputies,  14  cells,  juvenile 
and    women's   quarters   and   garage. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
R.  O.  Summers,  17  North  First  St.,  San 
Jose,  at  $10,335  awarded  contract  by 
supervisors  to  erect  addition  to  Isola- 
tion Building  at  county  hospital.  Bin- 
der and  Curtis,  architects,  35  West  San 
Carlos  Street,   San   Jose. 


SAN  JOSE,  Santa  Clara  Co...  Cal. — 
The  following  bids  were  received  at 
11  A.  M..  May  ISth.  by  Henrj'  A. 
Pfister.  County  Clerk,  to  erect  addi- 
tions for  Isolation  Ward  at  County  In- 
firmary. Plans  by  Architects  Binder 
.t  Curtis.  35  West  San  Carlos,  San 
Jose: 
R.  O.  Summers,  17  N.  1st  St.,  San 

Jose      $10,335 

Wm.    Radtke.    San    Jose    10.725 

Burgess    &    Martin     11,159 

R.    Jorgensen    11.800 

C.   S.   Collins    11,821 

C.    F.    Kessling    12,100 

H.    Jorgensen    12.757 

All    bids    were    taken    under    advise- 
ment. 


SAN  FRANCISCO.  —  Guilfoy  Cornice 
Works,  1234  Howard  St.,  at  $2,695  sub- 
mitted low  bid  to  Board  of  Public 
Works  for  iron  and  metal  work,  etc., 
in  connection  with  Harbor  Emergency 
Hospital.  Other  bids  were: 
H.  Hallensleben,  262  7th  St.,  $2,794. 
Calif.    Artistic    Metal    &    Wire    Co.,    349 

7th    St..    $2,886. 
W.    A.    James    (Michel    &   Pfeffer),    1415 

Harrison    St.,     $2,892. 
Forderer    Cornice    Works,    269    Potrero. 

$3,537. 
K.   G.    Lindquist,    1358   E-28th    St.,   Oak- 
land,   $3,749. 


FRESNO.  Fresno  Co..  Cal. — Construc- 
tion of  a  $250,000  hospital  on  a  10- 
acre  site  in  Roeding  Ave.,  bet.  Flora- 
dora  and  Home  Aves.  is  planned  by  the 
Dominican  Sisters,  a  national  Catholic 
order.  The  site  has  already  been  pur- 
chased. The  structure  will  be  of  Class 
A  construction  of  50-bed  capacity. 


HOTELS 


Plans   Being  Prepared. 
HOTEL  Cost.    $110,000 

S.\N    FRANCISCO.    South    or    Market. 
Four-story     class     C     hotel.       96     guest 

rooms,    lobby    and    6    stores    on    1st 

floor. 
Owner— Withheld. 
Architect— O.  R.  Thayer,   110  Sutter  St., 

San    Francisco. 


Saturday,   May   23,    1925 


LOS  BANGS,  Merced  Co..  Ca.\.~n..  ±v 
Angle,  Dos  Palos,  at  $8,088  submits 
low  bid  to  Oberon  Hotel  for  8-room 
addition  to  present  structure.  Other 
bids,  all  taken  under  advisement,  were- 
P-    H.    Riedle,    $8838;    M.    M.    Finlayson, 
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Preliminary    Plans    to    be    Prepared. 
HOTEL  Cost,    $250,000 

PACIFIC    GROVE,    Monterey      Co..    Cal. 

Lighthouse    Ave.,     between    Forest 

Ave.    and    Sixteenth    St. 
Fireproof   hotel   building. 
Owner— T.    A.    Work,    Pacific    Grove. 
Architect — Marshal    A.    Dean,    498    Wel- 

don   St.,   Oakland. 


WATSONVILLE,  Monterey  Co.,  Cal— 
Mike  Mitchell  and  Louis  Rosetar  will 
erect  4-story  reinf.  cone,  hotel  bidg., 
/OX150  ft.,  at  Main  St.  and  West  Lake 
Ave.  for  selves;  4  stores  and  75  hotel 
rms.  with  65%  baths;  garage  in  con- 
nection; press,  brick  and  cast  stone 
facing. 


Leland  Offer,  408  Commercial  Exchange 
Bldg.;  66  rooms,  100%  baths,  lobby  and 
9  stores;  Saul  Brown,  Lincoln  Bldg., 
architect;  50x150  ft.,  pressed  brick  and 
art  stone  facing  composition  roof, 
plate  glass,  steam  heating,  pine,  ce- 
ment and  hardwood  floors,  tiled  baths, 
automatic  electric  elevator,  pine  trim, 
incinerator,   ornamental   iron   work. 

Tillamook,  Ore.  —  Archt.  Chas.  W. 
Ertz,  Pittock  Block,  Portland,  prepar- 
ing plans  for  $80,000  addition  to  Tilla- 
^7°,,  ■.^°'^''  Anna  A.  Worrall,  owner, 
ijc  *  3-story  and  basement,  45  by 
t45  ft.,  brick  and  reinforced  concrete 
con.struction   containing   75   rooms. 


ICE  &  COLD  STORAGE 
PLANTS 


LOS  ANGELES,  Los  Angeles  Co 
Cal. — Boylston  Constr.  Co.,  701  N 
Cummings  St.,  will  build  2-story  and 
basement  Class  C  building,  100x110  ft 
at  106  N.  Chicago  St.,  for  Aron  Sch- 
wartz, 2226  Michigan  Ave.  Plans  by 
West  &  Northman:  Turkish  bath, 
plunges  and  39  hotel  rooms;  tapestry 
brick  facing,  terra  cotta  trim,  com- 
position roof,  skylights,  structural 
steel,  tile  and  marble  work,  2  tiled 
plunges,  metal  sash,  steam  heating 
system;    $80,000. 


BEVERLY  HILLS,  Los  Angeles  Co., 
Cal. — Kimmerle-Hess  Co.,  230  W.  Jef- 
terson  St.,  Los  Angeles,  will  build  2- 
story,  100x300  ft.  reinforced  concrete 
ice  <;ream  plant,  at  1030  Santa  Monica 
gjvd.,  Beverly  Hills,  for  the  Beverly 
Globe  Ice  Co.;  plans  by  Maurice  Sasso, 
I.  W.  Hellman  Bldg.,  Los  Angeles. 
Mixing  and  hardening  rooms,  laundry, 
ice  plant,  ice  storage  rooms,  offices, 
cooling  tower,  concrete  floors,  loading 
platforms,  steel  sash,  insulation,  tile 
work;  $100,000.  Work  will  be  started 
at  once. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal 
— M.  M.  Friedman,  404  Detwiler  Bldg 
is  preparing  working  plans  for  5-story 
and  basement  Class  B  hotel  and  store 
building  at  the  corner  of  8th  St  and 
New  Hampshire  Ave.;  136  rooms,  100% 
baths,  lobby,  kitchen,  dining  room,  and 
cafe  and  8  stores;  106x150  ft.,  pressed 
brick  and  art  stone  facing,  composi- 
tion roofing,  brick  and  steel  construc- 
tion, ornamental  iron  work,  steam 
heating,  storage  water  heater,  marble 
work,  tiled  baths,  hardwood,  cement 
and  pine  floors,  pine  trim,  incinerator 
2  electric  passenger  elevators,  plate 
glass. 


TUCSON,  Ariz.— Herbert  F.  Brown 
Tucson,  awarded  contr.  for  bldg.  const 
and  Gay  Engrg.  Cor.,  Los  Angeles, 
award,  contr.  for  installation  of  ma- 
chinery for  1st  unit  of  new  ice  mfg 
plant  on  7th  Ave.  bet.  6th  and  7th 
bts.  for  Arizona  Fuel  &  Supply  Co., 
Mrs.  M.  C.  Wakefield,  pres.  Brick  con- 
struction, stucco  exter.,  comp.  rfg  ■ 
$100,000.  ^        ^'' 


VENTURA,  Ventura  Co.,  Cal.— Archt 
Clarence  L.  Joy,  845  E,  Washington  St 
Pasadena,  is  taking  bids  for  5-story 
and  basement.  Class  C  hotel  with  95- 
rooms,  stores,  lobby  with  80%,  baths 
in  Ventura  for  the  Berg  Investment 
Co.;  150x150  ft.,  structural  steel,  stucco 
facing,  art  stone  trim,  tile  and  com- 
position roof,  tile  and  hardwood  floors 
tile  baths,  metal  lath,  steel  sash,  plate 
glass,  steam  heating  system,  automatic 
electric    elevators,    fire    escapes;    $150,- 


LOS  ANGELES,  Los  Anseles  Co.  Cal 
—Arthur  Bard  &  Co.,  421  Union  Oil 
Bldg.,  have  contract  at  $141,100  for  4- 
story  and  basement  Class  C  brick  hotel 
and  store  building  at  the  northwest 
corner  of  11th  and  Burlingame  Sts.  for 


LOS  ANGELES.  Cal.— Architect  Chas. 
R.  Selkirk.  800  American  Bank  Bldg 
IS  preparing  working  plans  for  a  frame 
and  steel  ice  skating  arena,  at  Ver- 
mont Ave.  and  Veverly  Blvd.  near  1st 
bt.  for  Winter  Palace  Amusement 
Corp.,  represented  by  James  O.  Allen, 
Inc.,  709  Commercial  Exchange  Bldg.; 
spectators'  balcony  and  seating  space 
around  arena  will  seat  about  3000 
locker  rooms,  restrooms.  4  stores  and 
skating  arena;  80x200  ft.;  310x140  ft 
frame  and  steel,  stucco  exterior  tile 
and  composition  roof,  plate  glass  ce- 
ment and  hardwood  floors,  marble  and 
tile  work,  metal  lath;  brine  refrigerat- 
ing system;  $250,000.  Bids  will  be 
taken   on  general   contract  May   22 


POWER  PLANTS 


AZUSA,  Cal.— Election  will  be  held 
•Tune  1.  to  vote  on  a  $10,000  bond  issue 
for  a  municipal   power  and  light  plant 


All-Key 
Plaster  Lath 

(Patented) 
100%    Mechanical  Ker. 


Plaster 
Wall    Board 

(Patent   applied   for) 
The  Laat  Word  In  Wall  Board. 


CALIFORNIA   CEUAE   PKODUCTS   COMPANl 
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rr^°^  .t^'^^h^^-  Cal.-So.  Cal.  Edison 
;«„J^"1?'''^?,'*  ^y  Railroad  Comm.  to 
m,^,  J^"<*  ^e"  before  Dec.  31,  1925  15- 
f""  ^^^'"f ^  .of  ''«  seven  per  cent  pre- 
teried  stock  of  the  aggregate  nar 
value  of  $1,500,000  and  100,000  sha?ts 
iLlS  ^'^  P,"""  "^""t  Series  "B"  preferred 
*10  nnnnnn  "  .aggregate  par  value  of 
»10,000.000,  and  to  use  the  proceeds  for 
stlftei"";^  f -"^  betterments':  Applicant 
fm„t!  t'^a'-'ts  total  estimated  expen- 
ditures during  1925  will  be  $25,000  000 
new''^n'^"»'^^'"''*'°"  ^'"  be%p'ent'for 
traL''-'"^"''"""'  ^"<i  tl>e  balance  on 
torments'*'""    ^"^   general   system   bet- 

TUMA  Ariz.— Bids  rec.  by  bureau  of 
reclamation,  dept.  of  interior,  to  const 
11.^5  mi  transmission  line  on  the  Yuma 
•  H  ^^„V  /■..7-r.°'^y-  Yuma,  $55007 
h^  •-n'";"*  ^-  ^-  Gorrill,  Oakland,  $12,- 
1S5.    Taken   under   advisement. 

M^^Z^^^J^'  Alameda  Co.,  Cal.-Until 
May  29,  o  p.  m.,  bids  will  be  rec.  by  A 
D.  Goldsworthy,  secy.  Board  of  Public 
l{\'H?f'  "^*,  ^"""^  St.,  to  fur  two 
^io„>  ■  , '"•'^"'^'°''s  '^nd  certain  other 
undir'^U ■^'"■"'™'"'•  *^'«  <■""  *«••  "ids 
"s"  "**'*'"'    proposal   section   in   this 


FRUITVALE,  Alameda  Co.,  Cal.  — 
slf.tif  S  Asbestos  Magnesia  Co.,  25 
South  Park  Street,  San  Francisco,  at 
n,',l?fi  awarded  contract  by  Southern 
ttJi,  Company  for  insulation  of 
steam  and  hot  water  piping  in  con- 
nection with  installation  of  turbo- 
generator   at    Fruitvale   power   station. 


PUBLIC   BUILDINGS 


Plans  Completed. 

BELL  TOWER  Cost    S 

PIEDMONT,  Alameda  Co.,  Cal  '  Pied- 
mont  Civic  Center. 

Bell  tower,  65  feet  high  by  16  ft.  sq. 
at   base. 

Owner— City  of  Piedmont  (Funds  be- 
queathed   by  Mrs.   Isaac   Requa). 

Architect— Meyer  &  Johnson,  742  Mar- 
ket St.,  San  Francisco. 

Sub-Contracts    Awarded. 

NATATORIUM  Cost,    $85,000 

RICHMOND,    Contra   Costa   Co.,    Cal 

One  and  part  two-story  concrete,  brick 
and  steel  municipal  natatorium,  100 
x208  feet;  brick  and  plaster  exterior 

Owner — City   of   Richmond. 

Architect — Jas.  T.  Narbett,  906  Mao- 
donald  Ave.,  Richmond. 

Contractor — F.  L.  Hansen,  251  Kearny 
St.,  San  Francisco. 

ReinforciuK  Steel  to  Truscon  Steel  Co., 
709   Mission    St.,    San    Francisco. 

Plastering   to   Dietman   Co. 

Lumber  to  Tilden  Lumber  Co.,  2nd  and 
Harrison    Sts.,    Oakland. 

Ornamental  Iron  to  Larsen  Co.,  Monad- 
nock  Bldg.,  San  Francisco. 

Electrical  Work  to  Pacific  Electrical 
Mfg.  Co.,  837  Folsom  St.,  S.  F. 

Crushed  Rock  to  Blake  Bros.,  1002 
Webster  St.,  Oakland. 


SAN  MATEO,  San  Mateo  Co.,  Cal.— 
Council  rejects  bids  to  erect  two  com- 
fort stations  in  city  park,  bids  received 
being  considered  too  high.  Work  will 
probably   be   done  by  day   labor. 

LOS  ANGELES,  Cal. — Dept  of  Const 
grandstand.  Exposition  Park,  799  W 
Santa  Barbara  Ave.,  Chas.  O.  Brittian, 
supt.,  is  preparing  wk.  plans  for  a  2- 
story  and  basement  brick  and  reinf. 
cone,  police  substation  on  York  Blvd. 
bet.  Branch  and  Alameda  Sts.  for  city 
of  Los  Angeles;  assembly  hall,  offices, 
cells,  toilets,  locker  and  shower  baths, 
pistol  range;-  100x80  ft.,  press,  br.  and 
art  stone  facing,  comp.  rf.,  steel  sash, 
skylights,  pine,  cem.  and  hdwd  firs., 
steam  htg.  sys.,  storage  water  htr., 
struc.  steel,  garages  for  police  cars 
and   ambulance. 


Mailing  Lists 
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BUILDING    AND    ENGINEERING    NEWS 


Saturday,   May   23,   1925 


RESIDENCES 


To  be  Done  by  Day's  Work. 
RESIDENCES  $5000    each 

SAN  FRANCISCO.     W  Fortieth  Ave  275 

and  300  N  Fulton  St. 
Two  two-story     and     basement     frame 

residences. 
Owner — Bryan  Feerick,  253  Downey  St., 

San    Francisco. 
Architect — None. 

Plans   Being   Completed. 

RESIDENCE  Cost,    $8000 

SAN   FRANCISCO.      Francisco   St.    near 

Polk  St.  .  ., 

Two-story       seven-room       frame       and 

stucco   Spanish   style  residence.] 
Owner— Withheld. 
Architect   —   Fabre    &    Hlldebrand,    110 

Sutter  St.,  San  Francisco. 

Plans   Being   Prepared.  -,„„„« 

RESIDENCE  Cost,    $10,000 

SAN  FRANCISCO,  St.  Francis  Wood. 
Five-room  Dutch  Colonial  residence. 
Owner— Withheld.  .,„„»»       c 

Architect— O.  R.  Thayer,  110  Sutter  St., 
San   Francisco. 

Contract   Awarded.  ,,,,i, 

RESIDENCE  Cost,    $12,347 

SAN  MATEO  CO.,  L  57  San  Mateo  Park 
Two-story   frame    and   stucco   residence 

Owner — Isidor  Welnsteln,  1336  Drake 
St.,  Burlingame.  „„„,., 

Architect  —  E.  P.  and  C.  B.  Norberg, 
Balboa   Bldg.,   S.   P. 

Contractor — George  Williams  Co.,  1140 
Vancouver,   Burlingame. 

Contract   Awarded.  ,     -,„  -„„ 

DWELLING  Cost,    $13,500 

RICHMOND,  Contra  Costa  Co.,  Callr. 
NE  cor.  Hughes  and  Carlston. 

Two-story    dwelling. 

Owner  —  Howard  Flint,  Mira  Vista, 
Richmond. 

Architect — None. 

Contractor — S.  B.  Roberson,  930  Penn- 
sylvania   Ave.,    Richmond. 

Contract  Awarded.  ^„„ 

RESIDENCES.  Cost  $5000  ea. 

OAKLAND.  B  98th  Ave.,  N  B  St. 
Three-Story      8-room      2-family      resi- 

Owner— .1. "  Carrico    &   J.    IChapman,    55 

Brbadwore  Bldg.,  San  Leandro. 
Architect — None.  ..^    „        , 

Contractor — John  Chapman,  55  Broad- 
more   Bldg.,   San  Leandro. 

Plans  Complete.  .      

RESIDENCES.  Cost,    $30,000 

SAN   FRANCISCO.     W.   Howth,    158   182 

206    230    254    278    N    Niagara. 
Six    Istory    and    basement    frame    resi- 
dences. ..    ,, 
Owner — Leonard  &  Holt,   41  Montgom- 

Engineer  —  Leonard  &  Holt,  41  Mont- 
gomery St.,  S.  F. 

To  be  Done  By  Day's  Work. 
RESIDENCES.  Cost,    $3000    each 

OAKLAND.      N.    Hillside,   W   82nd   Ave. 
Eight   1-story   5-room  residences 
Owner — J.  T.  Patterson,  2001  68th  Ave., 

Oakland. 
Architect — None. 

Contract   Awarded. 

DWELLING    &    GARAGE.   ^^^^_    ^^^^^^ 

SACRAMENTO,    Sacramento    Co.      1415 

45th. 
Eleven-room  dwelling  and  garage^^ 
Owner— Curt  Setzer,  2175  Portola  Way, 

Sacramento. 
Architect — None. 
Contractor— E.    V.    Gilkey,    4696   Elliott 

Ave.,   Sacramento. 

Plans    Being   Prepared. 

RESIDENCE  Cost,    $11,000 

BELMONTI  TRACT,  San  Mateo  Co.,  Cal 
near   city    of    San    Mateo. 

Two-story  frame  and  stucco  residence. 

Owner — E.  F.  Baldwin,  president  Bald- 
win  Pac.   Radio  Corp. 

Architect — R.  J.  Rankin,  57  Post  St., 
San    Francisco. 

VENTURA,  Ventura  Co..  Cal. — Until 
June  16.  2  P.  M.,  bids  will  be  received 
by  State  Architect  Geo.  B.  McDougall, 
Division  of  Architecture,  Forum  Bldg., 
Sacramento,  to  erect  superintendents 
residence  at  California  School  for  Girls 
near  Ventura.  Sec  call  for  bida  under 
official   proposal  Bectlon   In   this   Isane. 


Plans  Being  Prepared.         „     .     ,,,  ... 

RESIDENCE  Cost,    $11,000 

OAKLAND.  -Mameda  Co.,  Cal.  Lake- 
shore   Highlands. 

Two-story  8-room  frame  and  stucco 
residence,  Italian  style,  terra  cot- 
ta   tile   roof. 

Owner — Mrs.   Reynolds. 

Architect — Guy  Brown,  Am.  Bk.  Bldg., 
Oakland. 


RESIDENCE  CoBt,    $10,712 

MARYSVILLE,   Yuba  Co.,  Cal. 
Two-story  frame  and  stucco  residence. 
Owner — Dr.  Fred   Tapely,   MarysvlUe. 
Architect— Dean  &  Dean,   City   Library 
Bldg.,   Sacramento. 
Contract   will   be  awarded     to     Mar- 
ders  and  Hlte,  MarysvlUe. 


Segregated  Figures  Being  Taken. 

RESIDENCE  Cost,    $25,000 

SAN  FRANCISCO,  Washington  and 
Locust   Sts. 

Two-story  frame  and  stucco  residence, 
Italian  style,  10  rooms,  3  baths, 
terra   cotta   tile   roof,   attached   ga- 

Owner — Joseph   Goldstein. 
Architect  —  E.    E.    Young,    2002    Cali- 
fornia  St.,   S.  F. 


Contract  To   Be   Awarded. 

Construction   to   Start  at  Once.     ___,.„ 

RESIDENCE  Cost,   $15,000 

BERKELEY,  Alameda  Co.,  Cal.  Tamal- 
pais    Road. 

Two-story  frame  and  stucco  residence 
(8  rooms,  3  baths,  terra  cotta  roof) 

Owner — Edward  Loebs,  2700  Matthews 
St.,  Oakland. 

Architect  &  Contractor — Morrow  & 
Garren,  de  Young  Bldg.,  San  Fran- 
cisco. 


i"~PRATT^ 


r1  I  A   '•  r\sj4.a^u!( 


THIS  MUST  be  the  open  season. 

FOR   LUMBERMEN. 

•  •     * 

FOR   THE   Rotary   Club. 

OF   SAN   Francisco. 

ELECTED  MATT  Harris. 

OF    THE    Van    Arsdale-Harris    Lumber 
Company. 

PRESIDENT  OF  their  club. 

•  •     • 

AND  THE  Rotary  Club. 

AT  AUBURN,  California. 

ELECTED  ED.   Robie. 

OF  THE  Auburn  Lumber  Co. 

AS  ITS  president. 

DOWN  AT  Tulare  City. 

WHERE  SANDY  Pratt,  producer. 

OF  SAND,  crushed  rock. 

AND  WASHED  gravel. 

WAS  BORN  and  raised. 

LIVES    SANDY'S    brother,    Leonard. 

•  •     • 
ALSO  A  lumberman. 

THEY  ELECTED  Leonard  Pratt. 

EXALTED  RULER  of  the  Elks. 

IN   SANDY'S  home  town. 

AND   IF   the  missing   precincts. 

WERE   HEARD  from. 

NO  DOUBT  an  army. 

OF  WOOD  merchants. 

WOULD  BE  in  power. 

ALL  OVER  the  country. 

AND  THEY  are  hard. 

TO  "SHAKE." 

ONCE  THEY  get   the  big  "stick." 

THEY  "PINE." 

TO  HOLD  office. 

AND  THEY  "spruce"  up. 

AFTER   THEIR   election. 

THEIR  WIVES    (May  Hoganey). 

WEAR    "KNOTS." 


IN  THEIR  hair. 

AND  CARRY  a  "stick"  (cane). 

ANYWAY,   SANDY  Pratt,   president. 

OF   THE   Pratt   Building  Material   Co. 

•  •     • 

DOUGLAS   300 — "easy   to   remember." 

SHOULD  WORRY  about  lumbermen. 
MOST  OF   them. 

HAVE  SAW  mills. 

•  •     • 

AND  OPERATE  logging  trains. 

AND  SANDY  sells  "engine"  sand. 
FROM  THE  American  River. 
AT  SACRAMENTO. 
OR  THE   Yuba  River. 

AT  MARYSVILLE. 

•  •      • 

OR  MONTEREY  Bay. 

AT  PRATTCO   (near  Hotel  Del  Monte). 

TO  THESE   lumbermen. 

ALL  LOCOMOTIVES  lik«  humans. 

MUST  HAVE   "sand.'" 

TO  KEEP  them  from  slipping. 

AND  SANDY  has  the  "sand." 

FOR  HIS  own  self. 

AS  WELL  as  all  locomotives. 

"I  THANK  you." 


Somebody  left  the  gate  (made  of 
wood)  open  and  they  let  the  above 
three  lumbermen  in — all  grabbed  a 
gavel  (made  of  wood).  Sandy  Pratt, 
president  of  the  Pratt  Building  Ma- 
terial Company  and  producer  of  clean, 
sharp  sand,  hard,  crushed  rock  and 
washed  gravel  is  for  the  lumbermen, 
because  you  have  to  use  their  lumber 
for  the  "forms"  for  concrete. 
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Segregated    Figures    Being    Taken.  BEVERLY   HILLS,   L.   A.   Co.,   Cal.  — 

RESIDENCE.  $40,000  Archt.    R.    B.    Stacey-Judd,    6030    Holly- 

PIEDMONT.      Hampton    Road    and    La  wood    Blvd.,    is    compl.    plans    and    will 

Salle.  take   sub-bids   on   24   dwigs.   from   7   to 

Two-story    frame    and    stucco    11-room  12   rms.   ea.   in     Beverlyridge     Tr.      for 

residence.  various    clients;    fr.    and    stucco,    brick 

Owner — H.    K.    Jackson,    The    Reglllus,  veneer,  tile,  comp.  and  shgle.  rf.,  hdwd. 

Berkeley.  and  pine  firs.,  hdwd.,  mahog.,  gum  and 

Architect — Sidney    B.    &    Noble      New-  Pine    trim,    tile    baths      and      drainbds., 

som,    14    Montgomery    St.,    S.    F.  mantels,   stone   wk.,   gas  unit  sys.   htg., 

gas   rads.,   incinerators,   lawn   sprinkler 

„,  .      V,      T^-  ..   c,.      .,  '*y*-'  garages;   ?16,000   to  $30,000  ea. 

Plans  to  be  Figured  Shortly.  

RESIDENCE  Cost,    $18,000  rpvtttjt  v    mtt  t  a    t  „c    a^o-oi..     r^„ 

SAN  FRANrT<5PO       <?«.»   r-llff  ">vvu  Bt,Vil,KLl[     HILLS,    Los    Angeles    Co., 

^^^sllTHo^^SS-aTd    %l'  B?^T^rrrreptri«nr^lai\"U\"?I^S 

rase  residence    and    ga-  a.  fireproof  residence  at  intersection  of 

Owner— -S    Tarobaon  Mountain   View  Ave.   and  Shyler   Road, 

A^hlt^-1-Morrow  &  Garren    De  Tonnir  Beverly  Hills,   by  R.  C.   Durant  for   his 

Bide     San  Fr^noi?c^         '  """«  mother,    Mrs.      Eugene    B.      Bottler.      It 

Bldg.,  ban  a  rancisco.  .^m    be    of    reinforced      concrete      con- 
struction and   win   cost  $250,000. 
Contract  Awarded.  „ 

RESIDENCES                  Cost,    $3000    each  „  ^"^^'^  FRANCISCO.— J.  A.   Bryant.   185 
SAN  FRANCISCO,  W  46th  Ave.  S  Kirk-  Stevenson  St.,  at  $29,970  submitted  low 
ham    Street.  b'"  'o  Board  of  Public  Works  for  gen- 
Nine  1-story  and  basement  frame  resi-  eral  construction   of  Bret  Harte  School 
dences  addition.      Thos.   Skelly,   1344    9th   Ave., 
Owner— Blanchard  Co.,  Chancery  Bldg  ^^°  Francisco  at  $2,859  low  for  plumb- 
San  Francisco  '"S    '^"^    H.    Ernst    &    Son,    551    Hayes 
Architect — None  ^'-    ^an    Francisco,    at    $6,448    for    gas 
Contractor  —  John   E.   McCarthy,    1483  S'h"'!  n"'^   heating.      Complete    list   of 

Funston   Ave.,   San   Francisco.  ""'^  '"'"i^i .,  r-       *-_  .• 

General  Constmetlon 

Construction  Under  Way.  i;  ^-  fryant,  185  Stevenson  St.. $29,970 

RESIDENCE  Cost,    $10  000  ^-  •-•  Amoroso    1336  Kearny  St ..    32,500 

MILL   VALLEY,   Marin   Co.,   Cal.— Oak-  S,""''''^'*^    ^°?^!v,'^^'l    Bldg.  32,500 

dale  Ave  near  Blythedale.  Meyer  Bros.,   1   Montgomery  St..   32,590 

One-story     and    basement    fiJame     and  Fnlott'^  ^^/.V,,    isn^f^'^-'^'cV "  •   ?i-??2 

stucco  residence  Elliott  &  Grant,   180  Jessie  St...   36,815 

Owner— F.  J.  Jackie,  125  Oakdale  Ave.,  -rhn»     «..,=.i,       i^lf^u*;^*^. 

Mill  Valley  Thos.    Skelly,    1344    9th    Ave $2,859 

Designer— Don  Jackie.  1565  Jackson  St..  ti'    ^^^'"'l^- J^S°    ^*'l    St 3.777 

San   Francisco.  "•    Ernst    &    Son 3,780 

(ias  Kitting  and  Heating 

To  be  Done  by  Day's  Work.  ?■   F''.1^'i.'^  „?°"'    ^^^    Hayes   St.. $6,448 

RESIDENCES         (4)  at  $5000  each;   (1)  ^-    ^ettich,    3600    Fell    St 7.997 

SAN  FRANCISCO.  Vicinity  of  NW  Cor.  ,~l-°?  ^J^'^'^^^^'  Cal— Royce  H.  Heath 

Lunado  and  Estero   Sta.  ,?'    '^    vVestern   Ave.   will   build   2-story 

Five    two-story    and    basement    frame  li>-room    residence    77x81    ft.,    at    505    S 

residences.  Hudson   Ave.   for  L.   M.   Lissner,   440   S 

Owner— C.    S.    Allred,    159    Liberty    St..  ?,'^I%^'^9  St.  Gordon  B.  Kaufman,  archt. 

San   Francisco.  61"  Union  Bank  Bldg.;  cast  stone  wk  , 

Architect — None.  "le  and  comp.  rf..  wr.  iron,  struc.  steel. 
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3  baths  (2  tiled),  hdwd.,  pine  and 
quarry  tile  firs.,  oak,  birch,  walnut, 
rdwd.,  cedar  and  Oj  P.  trim,  Ruud  wa- 
ter   htrs.,    unit   htg.    sys.;    $25,000. 

CHINO,  San  Bernardino  Co.,  Cal. — 
L.  F.  Mulqueen,  625  Pacific  Finance 
Bldg.,  Los  Angeles,  is  preparing  work- 
ing plans  for  a  one-story  and  base- 
ment, 9-room,  Spanish  residence  at 
Chino,  for  Mr.  English;  73x86  ft.,  con- 
crete block,  stucco,  tile  roof,  electric 
heating,  hardwood  floors,  mantel,  pine 
and  hardwood  trim,  3  tiled  baths  and 
drainboards;    $25,000. 


SCHOOLS 


Plans    To    Be    Figured    In    About    Ten 

Days. 
SCHOOL  Cost,   $250,000 

SUNNYVALE,    Santa    Clara    ci.,    Cal. 
One-story  fireproof  high  school  bldg. 
Owner — West  Side   Union  High   School. 
Architect— W.   H.   Weeks,    369   Pine   St., 

San  Francisco. 


Plans  to   be  Figured  June   1st. 

SCHOOL  Cost.    $15,000 

PLEASANT  GROVE,   Sutter   Co.,   Cal. 

Brick  veneer  exterior,  school,  one  class 
room  and  auditorium  adjoining. 

Owner — Pleasant   Grove   School   Dist. 

Architect — Geo.  C.  Sellon  &  Co.,  Cali- 
fornia State  Life  Ins.  Bldg.,  Sacra- 
mento. 


The  following  bids  were  received  by 
Oliver  R.  Hartzell,  Secretary  of  the 
Board  of  Education,  to  erect  vocational 
building  at  the  new  San  Rafael  High 
School.  Plans  by  C.  H.  Towle,  Cheda 
Bldg.,  San  Rafael. 
Liebert   &    Trobock.    185    Stevenson 

St.,    San    Franplsco $21477 

Frank      Howard    Allen,      San      An- ' 

selmo     22.949 

E.   F.  O'Connor,   San  Rafael 24.000 

David   Pagannl,   Vallejo 26.513 

Contract    will    probably    be    awarded 
to  Liebert  &  Trobock. 


A  •nttsbnrg"  Antomatle 
Gas  yVaitt  Heater  in- 
stalled in  the  Home  indi- 
cates iiigli  qnality 
thron^hont. 

Recommended  and  speci- 
fied by  all  of  the  leading 
architects,  plumbers  and 
builders. 

Consider  the  hish  merit 
o(  the  Pittsburg  coupled 
with  "Pittsburg  Perfect 
Service." 

"Hot  water  quick  aa  a 
wink" 


PITTSBURG  WATER  HEATER  CO. 

Makers  of 
"PITl'SBimG    AXJTOMATIC" 

"BUNGALOW    AUTOMATIC" 

STORAOB   SYSTEMS 
and  "LION"  TANK  WATE3R  HBIATBRS 

309  13th  street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 


"Westest" 

Dead  Front  Safety 

Panel  Boards  with 

Cabinet 

New  style  duplex,  type 
as  lllTistrated,  "Weateat" 
Dead  Front  Panela  are 
absolutely  dead  front,  yet 
they  are  easily  accessible 
for  testing.  Fittings  are 
G.  E.  standard  and  are 
mounted  on  Johns-Man- 
„,  vllle      ebony      asbeatoa 

wood.  Plates  and  trim  are  In  Special  Crystalao 
Finish.  All  "Westest"  Panels  are  approved  by 
the  National  Board  of  Fire  Underwriters. 

Western  Safety  Mfg.  Co.,  jinc. 

Member   CalifomJa   DeTelopment  ABSOdatton 
California  ElectragiBtm*  AMWclatlan 

Mannfactnrera  and 
rtistrlbntors  of 

"WESTEST" 

ELECTKIC  PRODUCTS 

1264  Folsom  Street 

San  Francisco 

Phones  I 


Enclosed  externally  operated 
Safety  Switches,  Knife 
Switches,  Metal  Switch  and 
Cut-out  Boxes,  Safety  Panel 
Boards. 

Catalog  and  Prices  on  Reane«t 
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Plans  Being  Prepared. 

ADDITION  Cost,   $10,000 

BERKELEY,  Alameda  Co.,  Cal.  Bow- 
ditch  and  Channing  Way. 

Additional  classrooms  to  present  two- 
story   frame   school   building. 

Owner — Miss   Heads   Girls'    School 

Architect — W.  H.  Ratcliff,  Mercantile 
Trust  Bldg.,  Berkeley. 

(60110)  15 

Plans   to   be   Figured   Shortly. 

SCHOOL  Cost,    $60,000 

BEXICIA,  Solano  Co.,   Cal. 

One-story  concrete  and  brick  school, 
6    classrooms    and    auditorium. 

Owner — Benicia    High    School    District. 

Architect — Geo.    C.    Sellon    &    Co.,    Cali- 
fornia State  Life  Ins.  Bldg.,  Sacra- 
mento. 
Plans  will  be  out  in  about  one  week. 


Bids  To  Be  Called  For  Shortly. 

ADDITION  Cost,    $30,000 

HOLLISTER,   San  Benito  Co.,  Cal. 

Six-room   brick  addition   to   school,   tile 
roof. 

Owner — Hollister  Grammar  School  Dis- 
trict. 

Architect — W.   H.   Weeks,   369   Pine   St., 
San   Francisco. 
Plans    will    be    out    for      figures      in 

about  ten  days. 


Sub-Contract.s    Awarded. 

SCHOOL  Cost,  $23,821 

HAV\\ARD,    Alameda   Co.,    Cal. 

Two  frame  and  stucco  manual  training 

and    gymnasium      buildings      (first 

unit). 
Owner-  -Hayward    Union    High    School 

District. 
Architect — Henry    C.    Smith,    Humboldt 

Bank   Bldg.,   San   Francisco. 
Contractor — F.   L.    Hansen,   251   Kearny 

St.,   San    Francisco. 
Lumlivr — Tilden    Lumber    Co.,    2nd    and 

Harrison    Sts.,    Oakland. 
Criishi'd  Rock  —  Rosenberg   Co.,   Hay- 
ward. 
Sfeel — Gunn   Carle   Co.,   354   Hobart  St., 

Oakland. 
Electrical   ^Vork — Frank  Electrical  Co., 

Hayward. 
Oriuiiiieutal   Iron — Judson  Mfg.   Co.,  354 

Hobart   St.,   Oakland. 
Pliuiibiiii; — R.    L.    Brunner.    Hayward. 


Plans  Being  Prepared. 
SCHOOL  Cost,    $400,000 

CROCKETT,   Contra   Costa   Co.,   Cal. 
Two-story    reinforced      concrete      high 

school   building. 
Owner  —  Crockett   Union   High   School 

District. 
Architect — A.  A.  Brown,  215  Market  St., 

San   Francisco. 


Plans  Being  Completed. 
SCHOOL  Cost,  $22,000 

AROMAS,   San  Benito   Co.,   Cal. 
One-story   grammar   school   building  4- 

classrooms. 
Owner — Aromas   Grammar  School   Dist. 
Architect— W.   H.   Weeks,    369   Pine   St., 

San   Francisco. 
Plans    will    be    ready    for    figures    in 
about    three    weeks. 


Bids   To  Be   Taken   Shortly. 

SCHOOL  BLDG.  Cost,   $60,000 

MANTECA,   San  Joaquin   Co. 

One-story  brick  elementary  school 
building  10  class  rooms  and  as- 
sembly room. 

Owner— Manteca  Grammar  School  Dist. 

Architect— Wm.  H.  Weeks,  369  Pine 
St.,   San   Francisco. 


To   Be   Out  For   Figures   Shortly. 
SCHOOL  BLDG.  Cost,    $50,000 

SUNOL.   Alameda  Co.,   Cal. 
One-story     reinforced    concrete     school 

building. 
Owner — Sunol   Glen    School   Dist. 
Architect— W.   H.   Weeks,   369   Pine   St., 

San    Francisco. 
Plans    will    be    ready    for    figures    in 
about    ten    days. 


Preliminary  Plans   to   be   Prepared. 
SCHOOL  Cost,    $100,000 

BERKELEY,  Alameda  Co.,  Cal.     Le  Roy 

Avenue. 
Two-story   frame   and   stucco   grammar 

school. 
Owner — City   of  Berkeley. 
Architect  —  W.  H.  Ratclift,  Mercantile 

Trust  Bldg.,  Berkeley. 


CLAWSON    PATENT 
CHIMNEY   CO. 


CLAWSON'S   PATENT  CHIMNEY 

!•  tbe  Moat   Complete  on   the 

Market 


CL.AWSON'S    FURNACE     GRATE 
for  Gaa,  Coal  or  Wood 


CLAWSON'S 

HOODS  and  DAMPERS  (or 

Open    Ftreplace* 


Elxperta    In   Corlns    Smaky    Flaea 
and  in  Ventilating 


Terra  Cotta   and  Galvanized  Iron 

CUiuney   Tops    Erected 

Chimney  SrreeplnK 


Contracts  Awarded. 

ADDITION  Cost,    $75,000 

TAFT,  Kern  Co.,  Cal.,  Taft  High  School 
One-story    9-room    reinforced    concrete 

addition    to    high    school. 
Owner — Taft    High    School    District. 
Architect— W.    H.    Weeks,    369    Pine    St., 

San   Francisco. 
General — W.    J.    Ochs,    Fresno,    $55,346. 
Plunibine — Gunlaek      Plbg.      Co.,      Taft, 

$4430. 
Electrical — United     Electric     Co.,     Taft, 

Rooting— ^Kern    Co.    Roofing    Co.,    $1088. 
Blackboard.s— C.  F.   Weber  Co.,   $390. 
Painting — Alhambra     Wall     Paper     and 

Paint   Co.,   $2980. 
Linoleum — Gardner  &   Payne  Co.,   $2589 
Tile — Tile   Rigney    Co.,    $3595. 


Plans    Complete. 

SCHOOL    BLDG.  Cost,    $ 

PESCADERO.   San  Mateo  Co.,   Calif. 

One-story  reinforced  concrete  compo- 
sition and  tile  roof.  High  School 
bldg. 

Owner — Pescadero  Union  High  School 
District. 

Architect — Norman  Coulter,  46  Kear- 
ny St.,  S.  F. 


Plans   Being   Completed. 

GYMNASIUM  Cost,    $30,000 

Y'UBA  CITY,   Sutter  Co.,   Cal. 

One-story  frame  and  stucco  gym- 
nasium   building. 

Owner — Yuba  City  High  School  Dist. 

Architect — Geo.  C.  Sellon  &  Co.,  Cali- 
fornia Seate  Life  Ins.  Bldg.,  Sacra- 
mento. 


Plans    Being   Prepared. 

ALTERATIONS  Cost,  $25,000 

WEED,  Siskiyou  Co..   Calif. 

Alterations  and  addition  of  1-story 
frame    gymnasium    bldg 

Owner — Weed  Union  High  School  Dis- 
trict. 

Architect  —  John  W.  Woollett,  606 
Plaza  Bldg.,  S.  F. 


-J. 


OAKLAND,    Cal.   —   B.   F.   Walstrum, 

2325  l^hanning  Way,  Berkeley,  wa^ 
awarded  the  contract  for  the  construc- 
tion of  a  two-story  frame  addition  to 
the  Ashland  Grammar  School  at  San 
Lorenzo.  Plans  were  prepared  by  Ar- 
chitect W.  H.  Weeks,  Tribune  Tower, 
Oakland, 

General  Contract 
B.  F.  Walstrum,  Berkeley,  (1)  $17,- 
690;  (2)  $18,490;  (3)  $17,390.  F.  F. 
Johnson,  (1)  $17,970;  (2)  $18,692;  (3) 
$17,708.  J.  A.  Bryant,  (1)  $18,856;  (2) 
$19,083;  (3)  $19,941.  Fred  Westlund, 
(1)  $18,450;  (2)  $19,425;  (3)  $18,125. 
M.  E.  Hopper  &  Son,  (1)  $18,290;  (2) 
$19,450;    (3)    $18,040.      Berg   &    Linquist, 

(1)  $18,870;  (2)  $20,970;  (3)  $18,820. 
Schnebly    &    Hostrawser,     (1)     $19,040; 

(2)  $20,161;  (3)  $18,750.  M.  O.  Lin- 
quist, (1)  $19,700;  (2)  $20,600;  (3)  $19.- 
550. 

Proposition  (1)  job  complete;  (2)  in- 
crease size  of  cafeteria;  (3)  omit  beat- 
er room. 

Heating; 
Murray   &   Co..    $2,183.     Rejected. 


THE 
EASY  HARDWARE 


Any  carpenter — whether  he  la 
familiar  with  it  or  not — can 
make  a  perfect  installation  with 
WHITCO  on  old  or  new  sash 
easier,  quicker  and  more  eco- 
nomically than  with  any  other 
kind  of  hardware. 
Made  in  3  sizes — 8  Inch,  12  inch 
and  16  inches  long.  Take  case- 
ments up  to  48  inches  wide. 

Mannfaotoreil  by 


pCMiv'liiTNMMW 

IDEALERS  INllBUlLDINCUSPKWJE 
3fe5  Masket  Stbeet 
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Plans  Being  Prepared. 
GYMNASIUM  Coat,    $15,000 

ETNA   MILLS,    Siskiyou   Co.,    Calif. 
One-story    frame    gym.    building. 
Owner — Etna    Mills    High    School. 
Architect    —    John    W.    Woollett,      606 
Plaza   Bldg.,    Sacramento. 


Plans  to  be  Out  For  Figures  May  22nd. 

SCHOOL  Cost,    $26,000 

DUNSMUIR,    Siskiyou    Co.,    Calif. 

Two-story  frame,  metal  lath  and 
stucco  school  building  of  4  class- 
rooms  and   auditorium. 

Owner  —  Dunsmuir  Grammar  School 
District. 

Architect    —     John     W.     Woollett,     606 
Plaza   Bldg.,    Sacramento. 
Structure    will    have    steam    heating 

system,    composition     blackboards    and 

Oregon    pine    trim.       Date    of    opening 

bids   June   5th. 


AUBURN,  Placer  Co..  Cal.— The  fol- 
lowing bids  were  received  April  18th 
7.  P.  M.  by  A.  H.  Johnson,  Clerk  of  the 
Board  of  Trustees  of  the  Ophir  School 
District  for  the  construction  of  frame 
school   building: 

W.   B.   Lardner,  Auburn $12,270 

McKeller  &  Reeves,  Newcastle..    13,000 

Plans  were  prepared  by  Architect 
John  W.  Woollett,  606  Plaza  Bldg., 
Sacramento.  Bids  were  taken  under 
advisement. 


WASCO,  Kern  Co.,  Cal. — F.  H.  De- 
quine,  Shafter,  has  award,  sub-contr. 
for  work  on  new  Wasco  union  high 
school  bldg.  as  follows:  Wasco  Cream- 
ery &  Constr.  Co.,  excav.  and  cone,  wk ; 
A.  J.  Hendricks,  Bakersfield,  fl.  tile 
and  brick  work;  O.  B.  Kyle  Co.,  Fresno 
steel  and  sash  wk;  C.  B.  McMullin 
Fresno,  tile  rf g. ;  W.  J.  Radford,  Wasco 
plbg.;  A.  H.  Nelson.  Wasco,  painting; 
Devenney  &  Prather,  Wasco,  elec.  wir- 
ing; W.  P.  Fuller  &  Co.,  glass;  Erneit 
Kump.    archt..    Fresno. 


EAGLE  ROCK.  Los  Angeles  Co.,  Cal. 
— Architects  Elwin  P.  and  Chas.  E. 
Norberg,  1144  S.  Grand  Ave.,  are  pre- 
paring preliminary  plans  for  a  12-unlt 
brick  grammar  school  at  the  Dalhia 
Heights  school  site.  Coronado  Blvd., 
Eagle  Rock:  9  classrooms,  offices  and 
toilets,  kindergarten,  2-story,  stucco, 
cast  stone  trim,  tile  and  composition 
roof,  reinforced  concrete  corridors  and 
stair  construction,  steam  heating,  ce- 
ment and  maple  floors,  pine  trim,  slate 
blackboards,  marble  and  tile  work, 
brick  and  frame  partitions,  boiler 
room,   bicycle  room;  $80,000. 


COMPTON,  Los  Angeles  Co.,  Cal.— 
Davison  &  Thompson,  361  Walnut  Ave., 
Long  Beach,  awarded  general  contract 
at  $252,847,  omitting  cloisters  and 
model  apartment,  for  erecting  new  ad- 
ministration building  at  Compton 
Union  High  School  site;  Alfred  W.  Rea 
and  Chas.  E.  Garstang,  Trust  &  Savings 
Bldg.,  Los  Angeles,  architects.  Other 
contracts  were  awarded  as  follows: 
Painting  to  Lewis  L.  White  at  $6462; 
gas  radiator  heating  to  Williams  Radi- 
ator Corp.  at  $3512;  plumbing  to  F.  A. 
Zorn  at  $15,900;  heating  and  ventilating 
to  Hoagland-Lakin  Electrical  &  Engi- 
neering Co.,  at  $5432;  electric  work  to 
Baty  Electric  Co.,  Long  Beach,  at  $23,- 
045:  188x220  ft>,  18  classrooms,  audi- 
torium to  Beat  1800,  study  hall,  cafe- 
teria in  basement,  library,  2-story, 
brick  construction,  stucco  exterior, 
cast  stone  trim,  tile  and  composition 
roofing,  elevator. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal 
— Following  bids  were  received  May 
14,  8  p.  m.,  by  Henry  Steinbefger, 
county  clerk,  to  erect  2-room  addition 
to  Washington  school  together  with 
other  alterations;  also  for  a  4-room 
addition  to  Lincoln  school  together 
with  other  alterations.  N.  W.  Sexton, 
De  Y'oung  Bldg.,  San  Francisco,  archi- 
tect. 

(a)  Washington  school;  (b)  Lincoln 
school;  (b)  combination  bid:  L.  N. 
Pollard.  55  Brewster  St.,  Redwood 
City,  (a)  $14,163;  (c)  $35,344;  awarded. 
J  Pringle,  (a)  $14,816,  (c)  $37,386.  G. 
Waller,  (a)  $14,989,  (b)  $24,392.  W.  G. 
Henderson,  (a)  $15,460,  (b)  $22,382,  (c) 
$37,592.  H.  W.  Arnold,  (a)  $14,800,  (b) 
$21,780,  (c)  $35,880.  W.  F.  Nielson,  (a) 
$22,800,  (c)  $36,500.  H.  C,  Groom,  (a) 
$14,600,  (b)  $23,880.  Russell  &  Buncan 
(a)    $15,375.75,    (b)     $24,615.70.  John 

Madson,    (c)   $38,358. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Architects  Walker  &  Eisen,  701  Great 
Republic  Life  Bldg.,  have  been  com- 
missioned to  prepare  plans  for  a  4- 
story  Class  A  store  and  office  building 
at  the  southwest  corner  of  6th  and 
Loomis  Sts.  for  Union  Automobile  In- 
surance Co.,  J.  A.  Walt,  president.  Lane 
Mortgage  Bldg.;  182x217  ft.;  reinforced 
concrete  construction;  $400,000.  The 
owning  company  will  occupy  the  sec- 
ond floor. 


SAN  FRANCISCO — As  previously  re- 
ported, bids  will  be  received  until  July 
1,  by  the  Board  of  Public  Works  for 
general  construction  of  New  Mission 
High  School  at  Eighteenth  and  Do- 
lores streets.  General  construction  is 
estimated  to  cost  $1,101,000.  Separate 
bids  will  be  considered,  same  date,  for 
plumbing,  gas  fitting  and  sprinkler 
system,  ets.  cost,  $83,000.  Plans  ob- 
tainable from  Bureau  of  Architecture. 
Dept.  of  Public  Works,  2nd  Floor,  City 
Hall.     John   Reid  Jr.,   architect. 


COMPTON.  L.  A.  Co.,  Cal.— J  A.  Hill 
Construction  Co.,  1749  W  23rd  St.,  was 
low  bidder  at  $265,000  on  the  general 
contr.  for  new  administration  bldg.  at 
Compton  high  school;  Alfred  W.  Rea 
and  Chas.  E.  Garstang,  Trust  &  Sav- 
ings Bldg.,  Los  Angeles,  archts.  Low 
bidders  on  other  contracts  were:  Lewis 
L.  White  on  painting  at  $6600;  F.  A. 
Zorn  on  plumbing  at  $16,300;  Hoag- 
land-Lakin  Co.  on  auditorium  heating 
and  ventilating  at  $5450;  Williams  Gas 
Radiator  Corp.  on  gas  heating  at 
$3604;  and  Baty  Electric  Co.,  Long 
Beach,    wiring   at    $23,045. 


SEATTLE,  Wash. — Until  May  27,  11 
A.  M.,  bids  will  be  received  by  Di- 
rectors of  Seattle  School  District  No. 
1  to  erect  three-story  fireproof  addition 
to  Franklin  High  School;  est.  cost, 
$160,000.  Will  contain  9  classrooms, 
one  mechanical  drawing  room.  2  com- 
mercial rooms,  t'wo  art  rooms  and 
sewing  room;  78  by  65  feet.  F.  A. 
Naramore,    architect. 


BAKERSFIELD,  Kern  vJo.,  Cal. — C. 
F.  Weber  Co.,  San  Francisco,  at  $2247 
awarded  contract  lay  Board  of  Educa- 
tion to  fur.  and  install  pupils'  desks  in 
schools;  approx.  400  desks  in  all. 


OAKLAND,  Cal. — Fred  Westlund,  354 
Hobart  St.,  Oakland,  was  awarded  the 
contract  at  $32,674  by  the  Board  of 
Education,  211  City  Hall.  Oakland,  for 
the  construction  of  the  Columbia  Park 
School    in    72nd    Ave. 
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SACKAMKXTO,  Cal. — The  following 
bids  were  opened  and  contracts  award- 
ed May  ISth,  ia25  at  7;bO  o'clock  by  the 
Secretary  of  the  Board  of  Kducation  of 
the  Sacramento  City  Junior  College 
District  for  the  erection  of  a  group  of 
buildings  in  accordance  with  plans  and 
specifications  prepared  by  Architects 
Uean  &  Dean,  14U6  California  State 
L.ife    Building,    Sacramento,    California: 

General  Contract 
\\  m.  Keating,   Forum  Bldg.,  Sac- 
ramento    (awarded;      $299,900 

Mathews    Construction    .Co 302,851) 

Frederickson    &    W  atson    307,000 

Campbell    Construction    Co 311,S43 

McGillivry    Construction    Co....    314,800 

H.    W.    Robertson    317,160 

Wm.     Murcell      318,440 

Herndon    &    F'innigan 326,244 

i".  H.  Betz    332,000 

Holdener    Construction    Co 334,733 

Geo.   D.   Hudnutt    340,230 

PIumbljBs 
Hateley  &   Hateley,   Mitau  Bldg.. 

Sacramento    (awarded)     ....|25,854 

W.   J.    Bayes    24,S00 

Latourrette     &     Fical 28,700 

Luppen    &    Hawley     29,627 

Scott,   Lyman   &  Stack    33,090 

Cowles    &    Co >...    33,725 

£}leetrical 
Latourrette  &  Fical,  907  Front  St. 

Sacramento     (awarded)     ....^34,950 

Geo.    C.    Foss    36,000 

Pacific    Electrical    Constr.    Co...   37,845 

Electrical    Supply    Co 40,000 

Watts  Electric  Co 40,500 

Scott,    Lyman    &    Stack 41,017 

J.  C.  Hobrecht  &  Co 44,895 

PAINTING 
Jos.   Saunders,   72? 'a    "K"   St. 

Sacramento     (awarded) $14,567 

D.    E.   Burgess    9,234 

A.    A.    ZeUnsky     11,144 

R.    Zelinsky     14,889 

P.     Schneider     16,429 

Frank   L.   Dixon    16,984 

Heating  &  Ventilating 
Latourrette-Fical    Co.,     Sacra- 
mento   (awarded)    $31,925 

Luppen    &    Hawley     33,190 

Hateley  &  Hateley    33,624 

W.   &   J.   Bayes    36,000 

Cowles   &  Co 36,993 

Scott,  Lyman  &  Stack   41,784 


The  following  bids  were  received  by 
Geo.  B.  McDougall,  State  Architect, 
Chief  Division  of  Architecture,  Forum 
Building,  Sacramento,  California,  at  2 
o'clock  P.  M.,  Tuesday,  May  19th,  1925. 
for  the  construction  of  buildings.  State 
Teachers'  College,  San  Francisco,  Cali- 
fornia: 

General    Contract 
P.   L.  Hansen,   251   Gearny   St.,   S. 

F $39,440 

Schultz     Construction     Co.,         46 

Kearny,    S.   F 39,950 

V.     Fillippis,     1527     Powell    St., 

S.    P 41,692 

Sampel  &  Cody,  Call  Bldg.,  S.F.  44,200 
J.   A.   Bryant,    185   Stevenson   St., 

S.    F 47,384 

Mahoney   Bros.,    1328    14th    Ave., 

S.    F 47,391 

Cobby  &  Owsley,  644   Call  Bldg., 

S.     F 48,280 

F.   R.   Siegrist  Co..   604   Williams 

Bldg.,    S.    F 49,777 

Reilly   &  Nemitz,   74   New  Mont- 
gomery  St 61,250 

J.  C.  Hannah,  142  Sansome  St.,  51,876 
Robt.  Trost,  26  Howard  St.,  S.  F.  52,949 
Nels  P.   Johnson,   1934B  Folsome 

St.,  S.  F    61,000 

S.    C.    Amoroso     69,900 

Electrical    Worfc 
Pacific  Electrical  Construction  Co., 

1496  Mission   St.,   S.  F $739 

Porter    Electric    Co.,     1513    Church 

St.,    S.    F 755 

H.  P.  Haverkamp.  22  7th  St.,  S.F..  840 
Latourrette-Fical    Co.,    907      Front 

St.,    Sacramento    865 

Plumbing  and   Heating 
W.    H.    Picard,    354      Hobart      St., 

Oakland     $3587 

The   Turner   Co.,    329    Tehama   St., 

S.   F 3700 

F.  J.  Edwards,  180  Jessie  St.,  S.  F.  3711 
Latourrette-Fical    Co.,    907    Front 

St.,     Sacramento     3766 

Rodoni    Becker    Co.,    1230    Folsom 

St.,    S.   F 3854 

Joell  &  Brown    3980 

Henry    Ernst    &    Son,    551    Hayes 

St.,   S    P 4000 

Knittle  Bros.,  224  5th  St,  S.  F.  4076 
Scott    Co.,    381    11th    St.,    S.    F 6110 

All  contracts  taken  under  advise- 
ment. 


LOS  .VNGELES,  Cal. — Archts.  Hunt 
&  Burns,  701  Laughlin  Bldg.,  have 
completed  working  plans  for  Robert 
Louis  Stevenson,  Jr.,  high  school  group 
at  705-25  Indiana  St.  and  3664  Sabina 
St.  for  L.  A.  bd.  cduc.  There  will  be  3- 
story  class  B  auditorium  bldg.,  244x225 
ft.,  2-story  class  C  classrm.  and  cafe- 
teria bldg.,  52.'ClO0  ft.,  and  1-story  class 
>J  shop  bldg.,  52x131  ft.;  face  brick, 
art  stone,  tile  and  comp.  rfg.,  struc. 
steel,  cem.  and  maple  firs.,  steam  htg. ; 
$350,000. 


ROSEBURG,  Ore. — Until  June  2  2  P. 
M.,  bids  will  be  received  by  Roseburg 
High  School  District,  to  erect  high 
school;  est.  cost,  $165,000.  Plans  ob- 
tainable from  T.  M.  Grew,  New  Bank  of 
Commerce   Bldg.,   Eugene,   Ore. 


OAKL.\ND,  Cal. — A.  Anderson,  Oak- 
land at  $33,590  was  awarded  the  con- 
tract for  the  construction  of  the  Mont- 
clair  school  building  by  the  Oakland 
Board  of  Education.  Other  bids  re- 
ceived  were; 

Fred    Westlund    $33,335 

J.    E.    Branagh     34,100 


PASADENA,  L.  A.  Co.,  Cal.— Archt. 
H.  J.  Reed  Barrett,  245%  S  Western 
Ave.,  is  preparing  prelim,  plans  for  a 
2-story  and  basement  brick  bank, 
store  and  office  bldg.,  cor.  York  and 
Hammond,  Pasadena;  140x120  ft,  bank- 
ing quarters,  10  stores  and  24  offices, 
br.,  cast  stone  and  stucco  or  terra 
cotta  facing,  comp.  rf.,  copper  store 
fronts,  plate  glass,  ornara.  plas.,  gas 
steam  htg.,  hdwd.  trim,  hdwd.  firs., 
marble  case  work  in  bank;  $125,000. 


LOS  ANGELES,  Cal. — Archts.  John 
Parkinson  and  Donald  B.  Parkinson, 
420  Title  Ins.  Bldg.,  have  completed 
plans  for  new  Law  bldg.  on  U.  S.  C. 
campue  for  University  of  Southern 
California;  106x130  ft.,  3-story  and 
basement,  class  C  brick  constr.,  cast 
stone  trim,  clay  tile  rfg.,  pine  trim, 
oak  firs.,  steam  htg.  Bids  will  be  taken 
shortly. 


OXNARD,  Ventura  Co.,  Cal. — L.  F. 
Mulqueen,  625  Pacific  Finance  Bldg., 
Los  Angeles,  is  preparing  working 
plans  for  a  two-story  brick  parochial 
school,  at  Oxnard,  for  Roman  Catholic 
Bishop  of  Los  Angeles  and  San  Diego, 
Santa  Clara  Parish,  Rev.  J.  J.  Sheehy, 
rector;  auditorium  to  seat  400,  kinder- 
garten department,  science  rooms,  10- 
classroooms  and  library;  86x138  ft.,  re- 
inforced concrete  corridor  and  stair 
construction,  brick  walls,  pressed  brick 
facing,  art  stone  trim  and  entrance, 
composition  root,  maple  floors,  sky- 
lights, gas  steam  radiators,  pine  trim, 
blackboards;    $75,000. 


fASADENA,  Los  Angeles  Co.,  Cal. — 
Until  11  A.  M.,  June  1,  bids  will  be  re- 
ceived by  the  Board  of  Education  of 
Pasadena  at  525  Security  Bldg.,  Pasa- 
dena, for  proposed  gymnasium  at  Vo- 
cational school,  on  the  corner  of  Lin- 
coln Ave.  and  Wyoming  St.,  Pasadena. 
Separate  bids  will  be  taken  on  general 
painting,  plumbing,  electric  wiring, 
heating  and  ventilating.  Allison  & 
Allison,  Hibernian  Bldg.,  Los  Angeles, 
architects.  Plans  on  file  at  525  Security 
Bldg..  Pasadena.  Cert.  chk.  or  bond, 
5%.     L.  il.  Pratt,  secretary. 


Contractors  Attention! 

I  am  selling  lumber  from  mill 
to  you  in  car  lots  at  whole- 
sale prices.  Can  furnish 
dimension  all  lengths,  also 
mixed  cars  including  uppers. 

W.  H.  SMITH 

MEDFORD,  OREGON 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— G.  P.  Krlstenton,  606  W.  80th  St.,  sub- 
mitted low  bid  to  Los  Angeles  Board  of 
Education  at  $99,973  for  2-Btory,  18- 
unit  and  auditorium  grammar  school 
at  42nd  St.  school  site,  at  the  south- 
west corner  of  42nd  St.  and  4th  Ave. 
Low  bidders  on  sub-trades  were; 
Plumbing,  Jus.  G.  Gray,  4902  .S.  Ver- 
mont Ave.,  $6386;  heating  and  venti- 
lating, Emerson  &  Keeler,  1909  S. 
Vermont  Ave.,  $10,640;  electric  wiring, 
American  Electric  Constr.  Co.,  757  E. 
9th  St..  $2696.10;  painting,  H.  H.  Mann, 
2411  S.  Vermont  Ave.,  $3152.  A.  F. 
Rosenheim,  architect;  rug.  brick  and 
stone  exterior,  composition  roof,  re- 
inforced concrete  corridors  and  stairs, 
maple  and  cement  floors. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
—Until  9  A.  M.,  June  3,  bids  will  be 
received  by  Los  Angeles  Board  of  Ed- 
ucation for  2-story,  12-unia  addition 
proposed  for  Brooklyn  Ave.  school,  SW 
corner  Brooklyn  and  Ocean  View  Aves. 
Separate  bids  on  plumbing,  painting, 
heating  and  ventilating  and  electric 
wiring.  Plans  and  specifications  ob- 
tainable at  761  Los  Angeles  Chamber 
of  Commerce  Bldg.  Cert,  or  cash.  chk. 
or  bond  5%.  Wm.  A.  Sheldon,  Secre- 
tary. T.  Franklin  Power,  architect, 
2615  W.  7th  St.;  reinforced  concrete 
walls,  stucco  exterior,  tile  and  com- 
position roof,  reinforced  concrete  cor- 
ridors and  stairs,  cement  and  marble 
floors,  add  to  present  steam  heating 
system.     Cost,   $84,000. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Standard  Fence  Co.,  at  $2212.80  award- 
ed contract  by  Martinez  Grammar 
School  District  to  construct  wire 
fencing  at  school  grounds.  Michel  and 
Pfeffer    only   other   bidders   at   $2266. 


SAN  FRANCISCO.— Until  July  1,  3  p. 
m.  bids  will  be  received  by  Board  of 
Public  Works  for  general  construc- 
tion of  Mission  High  School  at  18th 
and  Dolores  streets;  est.  cost  $1,101,000 
Plans  obtainable  from  Bureau  of  Ar- 
chitecture, 2nd  floor,  City  Hall.  John 
Reid,   Jr.,   architect. 


BANKS,  STORES  &  OFFICES 


Contract  Awarded 

STORE  Cost,    $10,000 

SAN   JOSE,    First   and   Reed  Sts. 
One-story  brick  and   frame  store   bldg., 

80  ft.  frontage  containing  4   stores. 
Owner — M.    Saso.    San    Jose. 
Architect — Wolfe   &    Higgins,    Auzerais 

Bldg.,    San    Jose. 
Contractor — W.    L.    Bigger. 
(58740)      1st  report  April   28,   1925.        16 


Preliminary    Plans    Being    Prepared. 
STORE,    OFFICE  Cost.    $45,000 

RICHMOND,    Contra    Costa    Co.,    Calif. 

Thirteenth  St.  and  Macdonald  Ave. 
Two-story    brick    apt.    store    and    oflice 

building,     50x100     ft. 
Owner — P.   Calou   Estate,   Oakland,   Cal. 
Architect  —  Miller    &    Warnecke,    1404 

Franklin   St.,   Oakland,   Calif. 


Sub-Bids   Being   Taken. 
BANK    BLDG.  Cost.    $25,000 

MENLO    PARK,    Santa    Clara    Co.,    Cal. 
One-story     brick    and     concrete     bank 

building. 
Owner  —   Menlo    Park   Branch   of  Pala 

Alto    Bank. 
Architect    —   Birge    M.    Clark,    600    Em- 

barcadcro    Road,    Palo   Alto. 
Bids    on    all    portions    of    work    are 
being  received  by  Mgr.  of  Construction 
C.     R.    Collupy,    Mercantile    Trust    Co., 
San  Francisco. 


Plans    Being    Prepared. 
REMODELING  Cost,    $15,000 

SAN    FRANCISCO.    150    Sansome    St. 
Remodeling   of  brick   bldg. 
Owner — Lester    Loop   &    J.    Brickell. 
Architect — S.  Heiman,  57  Post  St.,  S.  P. 


Plans   Being   Prepared. 

liEMODELING  Cost,    $30,000 

S.\N   FRANCISCO,   NW   corner   Turk   & 

Fillmore. 
Remodeling   of   2-story   brick   btUlxUng. 
Owner — L.  B.   Ham. 
Architect — S.   Heiman,   B7  Post  St,  San 

Francisco. 
Bids    to    be   called   for   in   about   two 
weeks. 


Saturday,   May   23,    1925 


BUILDING    AND    ENGINEERING    NEWS 


Plans   Being   Figured. 

ADDITION.  Cost,    $15,000 

SANTA  CLARA,   Santa  Clara  Co.,  Cal. 

Additional  story  to  brick  store  build- 
ing,  40x60   feet. 

Owner — Dr.  L.  M.   Rose,   Santa  Clara. 

Architect — Wolfe  &  Higgins,  Auzerais 
Bldg.,    San    Jose. 


Bid-s    Being    Taken. 

STORE    BLDG.  Cost,    

SAN  MATEO,    San   Mateo   Co.,    Cal.      SE 

corner   Griffith   and   Third   Ave. 
Combination     4-story     reinforced    con- 
crete  furniture   store   building,    50x 
165     ft.,     and       3-story       reinforced 
concrete   warehouse,    60x80. 
Owner — Frederick    J.    Smith    Furniture 
Co.,  3rd  Ave.  and  B  St.,  San  Mateo. 
Architect — Mitchell  &  Jackson,  170  2nd 
St..   San    Mateo. 
Separate    bids    are    being    taken    for 
general    construction,    steam     heating, 
wiring,    plumbing    and    elevators. 

Bids  will  be  opened  May  28,  1925, 
at  12,  Noon,  in  the  office  of  the  archi- 
tect. 


Additional     Sub-Contracts    Awarded. 
OFFICE    BLDG.  Approx.,    $500,000 

SAN    FRANCISCO.      SE   Van    Ness    Ave. 

and    Hayes    St. 
Seven-story   class   A   office   building. 
Owner  —   California   State   Automobile 

Association. 
Architect — George    W.    Kelham,    Sharon 

Bldg.,    San    Francisco. 
Contractor — P.   J.    Walker   Co.,   55   New 

Montgomery    St.,    San   Francisco. 
CoiupOKition    Treads    and    Rolling    Steel 

Doors — Pacific     Materials     Co.,     444 

Marlcet    St.,    San    Francisco. 
PaintiiiK — The    Neal     Co.,    477    Ivy    St., 

S.   F. 
Pneumatic    Tuhe       System — Pneumatic 

Tube   Supply  Co. 
Interior    Tile — Mangrum    &    Otter,    827 

Mission    St.,    S.    F. 
Ornamental    Iron    and    Bronze — Sartor- 

ius    Co.,    1849    Chestnut    St.,    S.    F. 
Glass    and    Glazius — Tyre    Bros.    Glass 

Co.,    666    Townsend    St.,    S.    F. 


Sub-Figures    Being    Taken. 

OFFICE    BLDG.  Cost,    $12,000 

SAN  JOSE,  Santa  Clara  Co.  The  Ala- 
meda   at    Garland   Ave. 

One-story    brick   office    building. 

Owner  and  Contractor — T.  H.  Hersch- 
bach.  Bank  of  San  Jose  Bldg.,  San 
Jose. 

Architect — W.  H.  Crim,  Jr.,  425  Kearny 
St.,    San   Francisco. 

Lessee — Calif.  State  Auto  Assn.,  San 
Jose. 


Plans  Being  Prepared. 

STORE  BLDG.  Cost,   $35,000 

SAN    FRANCISCO.      Fillmore    St.    Near 

Geary  St. 
One-story     and   mezzanine      reinforced 

concrete   store  building. 
Owner — A.    Merschem. 
Architect  —  Walter    C.    Falch,     Hearst 

Bldg.,   San  Francisco. 


Cost.  $20,000 


Contract  Awarded. 

OFFICE 

RENO,    Nevada. 

One-story  brick  and  stucco  office   bldg. 

40   X  150. 
Owner — Wells   Fargo  Express,   S.   F. 
Architect — None. 
Contractor — J.  S.  Sample,   S.  F. 


Date    of    Opening    of    Bids    Postponed 
Until  May  25,  1925,  12  O'clock  Noon 
BANK  BLDG.  Cost,    $75,000 

RED    BLUFF.    Tehama    Co.,    Cal. 
One-story      reinforced      concrete      and 

terra  cotta  bank  building. 
Owner — First    National     Bank     of    Te- 
hama County.  Red  Bluff,  Cal. 
Architect — Wm.     H.     Weeks,     369     Pine 
St.,     San     Francisco,     and     Tribune 
Tower   Bldg.,    Oakland. 
Architect  is  receiving  segregated  bids 
as     follows:         General       construction, 
granite,      masonry      and      terra      cotta, 
marble,    tile,    glass    and    glazing,    roof- 
ing,   lathing   and    plastering,    electrical 
work  and  painting. 


Plans   Being   Prepared. 

STORE   BLDG.  Cost,   $37,000 

BERKELEY.      Center    St.,    nr     Oxford. 

Two-story  brick  office  and  store  bldg. 

Owner — University    of   Calif.,    Berkeley. 

Architect — None. 

Lessee — Lederer,    Street    &    Zeus      and 

American     Engraving     and     Color 

Plate    Co.,    Berkeley. 


Contract   Awarded 

STORES. 

SAN    FNANCISCO. 

20th   St. 
One-story       and 


store 


W. 
basement 


concrete 


Owner — Marie    S. 

nia  St. 
Architect — Bliss 

Bldb.,    S.    S. 
Contractor — R.    J 

St.,    S.   F. 


Murphy,    660    Califor- 
Faville,    Balboa 
McLean,    180    Jessie 


and 


SAN  BRUNO,  San  Mateo  Co.,  Cal. — 
Bids  are  being  received  by  San  Bruno 
Herald,  Herald  Bldg.,  San  Mateo  Ave., 
San  Bruno,  to  erect  one-story  concrete 
office  and  publishing  plant,  50  by  90 
ft.  Plans  on  file  at  Herald  office  in 
San   Bruno. 


LOS  ANGELES,  Cal.— U.  S.  Constr. 
Co.,  672  I.  W.  Hellman  Bldg.,  is  taking 
sub-bids  for  3-story  and  basement 
brick  store  and  apt.  bldg..  50x125  ft., 
at  1147  Temple  St.  for  Mr.  Waddel; 
plans  by  Archt.  E.  A^an  Den  Hoven,  672 
I.  W.  Hellman  Bldg.;  3  stores  and  29 
2-rm.  apts.,  face  brick,  art  stone  trim, 
struc.  steel,  ornam  iron,  metal  sash, 
plate  glass,  t-le  base.  comp.  rf.,  prob. 
steam  htg.  sys.,  tile  baths  and  drain- 
boards,  tile,  cem.  and  hdwd.  fls.,  pine 
trim,   wallbeds,   built-in  refrig. 

LONG  BEACH,  L.  A,  Co..  Cal.— Long 
Beach  Brick  Co.,  243  E  7th  St.,  Long 
Beach,  awarded  gen.  contr.  at  $149,850 
for  4-story  and  basement  class  A  dept. 
store  bldg.  at  113-123  E  Broadway. 
Long  Beach,  for  W.  H.  Wise,  mgr.  of 
Cash  Store  Co..  75x150  ft.,  brick  filler 
walls,  art  stone  and  brick  facing 
terra  cotta  trim,  hdwd.  fls..  steam  htg., 
the  following  sub-contracts  were 
awarded:  elee  wiring.  Baty  Elec.  Co., 
128  W  4th  St.,  Long  Beach,  $7900; 
painting.  W.  B.  Walters,  523  New  York 
St..  Long  Beach.  $2595:  sprinkler  svs., 
Calif.  Aut.  Sprinkler  Co.,  $8600;  heat- 
ing. Thos.  Williams  Co.,  443  B  Broad- 
way, Long  Beach,  $7575;  vent.,  Neff  & 
^^VJ^J'  ^^^  '^  Broadway,  Long  Beach. 
S<!76n:  plumbing,  Long  Beach  Plhg.  Co 
939  E  4th  St..  Long  Beach,  $59867  ele- 
vators, Llewellyn  Iron  Works.  $34  600- 
W.  H.  Austin,  archt.,  521  Pac  S  w' 
Bank    Bklg.,    Long    Beach 


THEATRES 


Bids    to   be    Taken    Next    Week 

^^Tt^"^,'^^°5''^  Cost,    $30,000 

RENO.    Nevada. 

Alterations   to  brick   theatre  bldg. 
Owner — Malestic    Theatre 
Architect— F.    J.    De    Longchamps,    Un- 
derwood Bldg.,  S.  P. 


Contract   Awarded. 

?;SS^J,?'^T.  Cost,    $300,000 

FRE.SNO.     Fresno     Co.,    Cal.       No.     1460 

Fulton    St. 
Class    A    theatre    building. 
Owner — West     Coast     Theatres     (A      L 

Gore,   President),  Los  Angeles. 
Engineer   and    Contractor  —   Trewhitt- 

Shields    &    Co.,     435    Rowell    Bldg., 

Fresno. 


Preliminary  Plans  Being  Prepared 
rLAS.=;  C  BLDG.  ^    Cost     $300  000 

^AN  FRANCISCO,  Polk  neaf  Broadway 
^^t    c^.theatre,    store   and    apartment 
building. 
Own^T—^amuel    H.    Levin,    2055    Union 

Arch^iteot— Reid  Bros.,   105  Montgomery 

In  addition  to  theatre  there  will  be 
20  two-story  store  buildings  with 
apartments  on  second  floor  and  large 
market.  Theatre  will  have  seating  ca- 
pacity   of   2500.  ^ 


r-ontract    Awarded. 

THEATRE.  Cost     $41  nnn 

SAN  TT-H.^f^CISCO.  SE  Mss*ion"and 
Oliver, 

^lass    .4.    Theatre    and    Store    bldg. 

Owner — George    Lagomarsino. 

Architect— Paul  De  Martini.  946  Broad- 
way.   S.    F. 

Contractor  —  Anthony  Milano.  399 
Templeton    Ave.,    s.    p. 

TAFT.  Kern  Co..  Cal- The  National 
7n'r%'r'  "^  C's'ifornia  are  contempla?- 
i.?5»C  construction  of  a  theatre  at 
^,?^'^u"'l^  ^^f,"  '^t^-  Taft.  As  planned 
now,  the  building  will  be  of  brick  con- 
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struction  with  concrete  backing.  Thea- 
tre will  be  modern  in  every  respect, 
having  pipe  organ,  etc.  Seating  ca- 
pacity will  be   1800. 


SEATTLE.  Wash.— Archt.  Edw.  A 
Miller.  Henry  Bldg.,  Portland,  Ore.! 
will  ask  bids  within  30  days  to  erect 
theatre  building  for  Warner  Eros.,  in 
Universal  Way,  Seattle.  Will  be  Egyp- 
tian type  of  architecture:  "=*  ""•=» 
$100,000. 


est.      cost. 


WHARVES  &  DOCKS 

■^^ . 

RICHMOND,  Contra  Costa  Co..  Cal — 
<-ity  Eng.  E.  A.  Hoffman  completing 
Plans  for  Municipal  Wharf  No.  2  lo- 
cated on  Inner  Harbor.  Bids  will  be 
oSked  for  construction  within  2  weeks 


MISCELLANEOUS  BUILDING 
CONSTRUCTION 


Plans    To    Be    Figured. 
?'^J^S^FJ>^°..'^^^K  Cost,  $25,000 

LOS   GATOS,   Santa   Clara  Co.,   Cal.  Los 

Gatos    Memorial    Park. 
Swimming  tank.   40x70   ft   with    modern 

bath  house. 
Owner— City   of  Los   Gatos. 
Architect— Wyckoff  &    White,    Growers 

Bank   Bldg.,   San   Jose. 

Contract  Awarded. 

l^ggiViS^^^^-  Cost.   $32,000 

FRESNO,     Fresno     Co.,     Cal.- Hamilton 

Ave.,    and    Third   St. 
Stock    feed    building. 
Owner — Sun  Maid  Raisin  Growers,  2131 

Fresno   St.,   Fresno. 
Engineer  and   Contractor  —  Trewhltt- 

Shields    &    Co.,    435    Rowell    Bldg., 

Fresno. 


Contract   to   be  Awarded. 

SM'imming    pool,    75x155. 

Owner— City    of   Calistoga. 

Architect— Perseo     Righetti,     12     Geary 

St.,  San  Francisco. 
Contractor — Farnocchia    &   Co.,    S.    F. 

SAN  FRANCISCO— Bids  will  be  asked 
shortly  by  Board  of  Public  Works  to 
fur.  and  install  electrically  operated 
traffic  gates,  warning  lights  and  warn- 
ing signs  to  protect  bridge  crossing  at 
3rd  and  Islais  creek. 

^S^'^^^J^;  Tulare  Co..  Cal.— Charles 
Ellison.  Tulare,  at  $1025  awarded  con- 
tract by  1925  Tulare  County  Fair  Di- 
rectors to  erect  new  buildings  at  fair 
graunds.     All   timber   construction. 

SALINAS.  Monterey  Co.,  Cal — C  W 
Ayer  Hardware  Co..  Salinas,  at  $4463  79 
awarded  contract  by  council  for  wire 
fencing  at  Rodeo  grounds.  Farmers 
Mercantile  Co.  bid  $48S3  and  West 
Coast  Iron  Works,  $6076. 


SAN  FRANCISCO.  —  Following  bids 
received  May  20.  2:30  p.  m.,  by  M.  Phil- 
omene  Hagan,  Secty.  Playground  Com- 
mission. 376  City  Hall,  to  erect  field 
house  in  Margaret  S.  Hayward  Play- 
ground, Golden  Gate  Ave.  and  Laguna 
Street. 

Vogt  A  Davidson,  354  Hobart  St.,  Oak- 
land.   $12,400. 
Elliott    &    Grant,    180    Jessie    St.,    San 

Francisco.    $14,900. 
Anderson    &    Ringrose.    320    Market   St., 
San    Francisco,    $16,453. 
Bids   under  advisement. 


MARYSVILLE,  Yuba  Co.,  Cal.— City 
Engineer  Leslie  B.  Crook  preparing 
plans  for  proposed  municipal  natator- 
ium  to  be  erected  at  Ninth  and  B  Sts  • 
concrete  pool,  60  by  150  ft. 

GRIDLBY,  Butte  Co.,  Cal.— Ameri- 
can Legion  has  agreed  to  appropriate 
$lo00  to  finance  construction  of  muni- 
cipal swimming  pool  if  other  interests 
will  raise  a  like  amount  for  the  pro- 
ject. 


HUMBOLDT  COUNTY.  Calif.  —  R 
.Jelinsky.  693  Mission  St.,  San  Fran- 
cisco at  $50,624  awarded  contract  by 
State  Highway  Commission  to  clean 
and  paint  five  bridges  in  Humboldt 
County. 

(Continued    on    Page     42) 
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NOTICE  TO    COXTRACTTORS 


Road  Constmction — Bnr.  Yds.  &  Docks 


SEALED  PROPOSALS,  indorsed 
"Proposals  for  a  road  at  the  Naval 
Radio  Compass  Station,  Point  Saint 
George,  California,  Specification  No. 
5037,"  will  be  received  at  the  Public 
Works  Office,  Navy  Yard,  Mare  Island, 
Calif.,  until  11  o'clock  a-  m.,  Wednes- 
day, June  10th,  1925,  and  then  and 
there  publicly  opened,  for  construct- 
ing a  road  from  Radio  Compass  Sta- 
tion Point  Saint  George  to  the  County 
Road  at  Crescent  City,  Calif.,  Specifi- 
cation No.  5037  and  accompanying 
drawing  may  be  obtained  on  applica- 
tion to  the  Bureau  of  Yards  and  Docks, 
Washington,  D.  C,  or  to  the  Com- 
mandant, Navy  Yard,  Mare  Island, 
Calif.  Deposit  of  a  check  or  postal 
money  order  for  $10.00,  payable  to  the 
Chief  of  the  Bureau  of  Yards  and 
Docks.  Is  required  as  security  for  the 
safe  return  of  the  drawing  and  specifi- 
cation. 


STATE  OF  CALIFORNIA 


CAL,IFORNIA  HIGHWAY  COMMISSION 

NOTICE   TO    CONTRACTORS 

SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  oi  the  California 
High^vay  Conimissloii,  515  Fomm 
BnUdins.  Sacramento,  Cat.,  nntll  3 
o'clock  p.  m.  on  June  15,  1»35,  at  which 
time  they  will  be  publicly  opened  and 
read,  for  construction,  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  of 
portions  of  State  Highway,  as  follows: 
Nevada  and  Sierra  Counties,  between 
Floriston  and  Nevada  State  Line  (III- 
Nev-Sie-3S-B  and  A),  about  six  (6.0) 
miles  in  length,  to  be  graded  and  sur- 
faced with  crushed  gravel  or  stone. 

Placer  County,  between  Auburn  and 
three-quarters  mile  north  of  Colfax 
(III-Pla-37-A,  B  &  C)  about  fifteen 
and  seven-tenths  (15.7)  miles  in  length 
10  be  surfaced  with  a  bituminous  seal 
coat. 

San  Luis  Obispo  County  (V-S.L.O-2- 
E)  two  reinforced  concrete  girder 
bridges,  24  feet  wide,  one  across  Villa 
Creek  at  Pismo,  consisting  of  six  30 
foot  spans  on  concrete  pile  bents,  the 
other  over  Southern  Pacific  Railroad 
near  Pismo  consisting  of  three  35  foot 
and  six  30  foot  spans  on  concrete  bents. 
Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  specifi- 
cations may  be  obtained  at  the  said  of- 
fice and  they  may  be  seen  at  the  office 
of  the  Division  Engineers  at  Los  An- 
geles and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineer's  offices  are  lo- 
cated at  Willits,  Redding,  Sacramento, 
San  Francisco,  San  Luis  Obispo,  Fresno, 
Los  Angeles,  San  Bernardino  and 
Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  ac- 
company prospective  bidders  for  an 
inspection  of  the  work  herein  con- 
templated, and  Contractors  are  urged 
to  Investigate  the  location,  character 
and  quantity  of  work  to  be  done,  with 
a  representative  of  the  Commission.  It 
is  requested  that  arrangements  for 
joint  field  inspection  be  made  as  far 
in  advance  as  possible.  Detailed  infor- 
mation concerning  the  proposed  work 
may  be  obtained  from  the  Division  ot- 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to 
the  blank  form  of  proposal,  for  full  di- 
rections as  to  bidding,  quantities  of 
work  to  be  done,  etc. 


The  California  Highway  Commission 
reserves  the  right   to  reject  any  or  all 
bids    or   to   accept   the   bid   deemed   for 
the  best  interests  of  the  State. 
HARVEY  M.  TOY, 
LOUIS    EVERDING, 
N.  T.  EDWARDS, 
California  Highway  Commission. 
R.  M.  MORTON, 

State    Highway    Engineer. 
W.   F.   MIXON,   Secretary. 
Dated:   May  18,   1925. 


NOTICE    TO    CONTR.4^CTORS 


(Eniicrsint  Gap  National  HlBh'wny — 
Donner  Pass  and  Donner  Pass  EJrten- 
sion    Sections) 

Sealed  proposals  for  surfacing  the 
above-named  National  Highway,  Lo- 
cated within  the  Tahoe  National  For- 
est, Placer  and  Nevada  Counties.  Cali- 
fornia, will  be  received  by  the  Dis- 
trict Engineer,  Bureau  of  Public  Roads, 
U.  S.  Department  of  AKriculture,  at 
400  Bay  Building.  9  Main  St.,  San 
Francisco.  California,  until  10  <>»ol€>ck 
A,  M.  on  the  iSnd  day  of  Jnne.  10S5,  at 
which  time  and  place  they  will  be  pub- 
licly opened  and  read.  The  right  is  re- 
served to  reject  any  and  all  bids  and 
none  will  be  considered  except  those 
from  contractors  ascertained  to  be  ex- 
perienced   and    responsible. 

The  project  to  be  surfaced  Is  located 
at  Summit  Station.  California,  about  8 
miles  west  of  Truckee  and  is  approxi- 
mately 6.86  miles  in  length.  The  prin- 
cipal  item   of  work   is  as  follows: 

15.700  cu.  yds.  Crushed  Rock  Sur- 
facing. 

Construction  shall  be  started  within 
fifteen  days  after  notice  of  award  of 
contract  has  been  given  to  the  con- 
tractor by  the  District  Engineer.  The 
work  shall  be  completed  within  one 
hundred  and  fifteen  (115)  weather 
working  days  after  said  notice  of 
award  of  contract  is  given. 

The  contract  form.  maps,  plans  and 
snecificitions  may  be  examined  by  re- 
sponsible contractors  at  the  following 
addresses: 

40n    Bay    Buildine.    9    Main    St.    San 

Francisco.  California 
'^.'r    California    Highway    Commission. 
Forum     Bldg.,     Sacramento,     Cali- 
fornia. 
The    Bureau    has    available    for    loan 
to  contractors  on  a  rental  basis,  enulp- 
ment    at    Government    Island,    Oakland, 
California,    as    listed    in    the    specifica- 
tions.  Bidders  will  state   In  his  bid  the 
Government     equipment     that     he     Tvlll 
'jse   during   construction    and   minimum 
time    required.    The    estimated    rentals 
will    he    taken    into    consideration    and 
award   will    be  made   on    the  bid   to   the 
best  advantape  of  the  Government.  The 
Government   will    furnish    explosives    in 
accordance  with  the  terms  of  the  speci- 
fications. 

Plans  and  specifications  will  be 
furnished  contractors  who  contemplate 
bidding,  on  a  showing  of  financial 
ahilitv  and  experience  and  upon  de- 
posit 'of  a  check  for  $10.00  payable  to 
the  Secretarv  of  .Aericnlture  of  the 
United  States.  Check  will  be  held  pend- 
ing the  return  cf  plans  and  specifica- 
tions. 

All  Tirnposals  must  be  made  on  forms 
furnished  by  the  District  Engineer. 
Bureau  of  Public  Roads,  and  in  accord- 


QUANTITY  SURVEYOR 

Valnatton    Enstneer 
ARTHUR    F>RIDDLE 

003    Mission    Street,    at    Third    St. 
San     Francisco,    Callt. 

Telephone    Douarlas   8-4-9-1 


ance  with  the  instructions  forming  a 
part  of  the  specifications  above  re- 
ferred to. 

C.  H    SWEETSER,  District  Engineer. 


NOTICE   TO    CONTRACTORS 


(SnpH.    Residence — Ventura.     OaL) 

Sealed  bids  will  be  received  by  Geo. 
B.  McDougall,  State  Architect,  Chief, 
Division  of  Architecture,  Forum  Bldg., 
Sacramento,  California,  tip  to  2  o'clock 
P.  M.,  Tuesday,  June  IBth,  1»25,  said  bids 
then  and  there  to  be  publicly  opened 
and  read,  for  furnishing  all  plant,  ma- 
terials and  labor  required  for  the 
erection  and  completion  of  the  Super- 
intendent's Residence,  California  School 
for  Girls,  near  Ventura,  California.  In 
accordance  with  plans  and  specifica- 
tions therefor,  copies  of  which  may  be 
obtained  on  application  to  the  Division 
of  Architecture.  State  Department  of 
Public  Works,  Forum  Building,  Sacra- 
mento, California.  Plans  and  specifi- 
cations will  be  on  file  for  Inspection 
only,  at  818  Pacific  Finance  Building, 
Los  Angeles.  . 

The  contract  for  this  work  will  In- 
clude the  Residence,  Garage,  sidewalks, 
driveway,  fence,  grading  around  the 
site  and  service  connections.  The 
California  School  for  Girls  Is  located 
about  3  miles  from  the  city  of  Ventura, 
in    Ventura    County,    California. 

Cash,  a  bidder's  bond  made  payable 
to  the  State  of  California,  or  a  certified 
check  made  payable  to  the  "State  En- 
gineer, Department  of  Public  Works," 
In  the  sum  of  at  least  ten  per  centum 
(10%)  of  the  amount  of  the  bid,,  must 
be  enclosed  with   each  bid. 

A  deposit  of  Twenty-five  ($25.00) 
Dollars  will  be  required  on  plans  and 
Specifications,  the  deposit  to  be  return- 
ed Immediately  upon  the  return  of 
plans  and  specifications  to  the  Division 
of  Architecture,  at  Sacramento,  Cali- 
fornia,  in   good  condition. 

The  Division  of  Architecture,  State 
Department  of  Public  Works,  reserves 
the  right  to  reject  any  or  all  bids  and 
waive  any  Informality  In  any  bid  re- 
ceived. 

All  bids  must  be  addressed  to  Geo. 
B.  McDougall,  State  Architect,  Chief, 
Division  of  Architecture,  Forum  Build- 
ing, Sacramento,  California,  and  plain- 
ly marked  on  the  envelope  "Proposal 
for  Superintendent's  Residence,  Cali- 
fornia School  for  Girls." 
STATE  DEPARTMENT  OF  PUBLIC 
WORKS.  DI^aSION  OF  ARCHI- 
TECTURE, 

GEO.  B.  McDougall. 

state   Architect. 
W.    F.    McCLURE, 
Director   of   Public  Works. 


NOTICE    TO    BIDDERS 


(Electiicnl   .%pparata»— Alameda) 

Notice  is  hereby  g'iven  that  the 
Board  of  Public  Utilities  of  the  City 
of  Alameda  will  receive  bids  for  fur- 
nishing 2-48  KVA  Regulators  and  cer- 
tain other  electrical  apparatus  in  ac- 
cordance with  specifications  on  file  In 
the  office  of  the  Secretary  of  said 
Board  to  which  bidders  are  referred  to 
for  full  particulars. 

All  bids  must  be  sealed  and  marked 
"Proposal  for  Regulators  and  Certain 
Other  Electrical  Apparatus"  and  must 
be  delivered  to  the  Secretary  of  the 
Board  of  Public  Utilities  at  1414  Park 
Street,  Alameda,  Cal..  before  5  o'clock 
p.  ni.,  Friday,  May  2»th,  1926.  No  bids 
will  be  considered  which  are  handed 
in  after  the  time  mentioned. 

The  Board  of  Public  Utilities  reserve 
the  right  to  reject  any  and  all  bids. 

By  order  of  the  Board  of  Public 
Utilities,  Alameda.  Cal. 

A.    D.   GOLDSWORTHT, 

Secretary. 

May  ISth,  1925. 
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Engineering  News  Section 


BRIDGES 


LONG  BEACH,  Cal. — Bids  are  being 
talcen  by  tiie  Jas.  F.  Collina  Corp.,  en- 
gineers, 242  E  7th  St.,  Long  Beacli,  for 
reinf.  cone,  bridge  on  Ravenna  Dr., 
Naples,  for  McGrath  &  Selover,  sub- 
dividers.  The  centre  of  the  bridge  will 
be  utilized  to  carry  a  sewage  pumping 
plant.  Plans,  spec,  and  further  infor- 
mation may  be  obtained  from  the  en- 
gineers. Total  cost  about  $20,000. 


LOS  ANGELES,  Cal.— W.  R.  Farris, 
1432  Newton  St.,  sub.  low  bid  to  bd. 
pub.  wks.  may  12  at  $42,300  for  ornam. 
work  for  Ninth  St.  viaduct.  Other  bids: 
Pac.  Stone  Co.  of  Calif.,  $48,500;  J.  S. 
Watkins,    $48,750;    John    Oberg,    $48,900. 
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EUREKA,  Humboldt  Co.,  Cal.— W.  S. 
Selvage,  Eureka,  at  $3862  awarded  con- 
tract by  supervisors  to  const,  cone,  pier 
tor  bridge  over  Yager  Creek  at  Car- 
lotta. 


SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
Until  June  9,  12  noon,  bids  will  be  rec. 
by  W.  W.  Felt,  Jr.,  county  clerk,  to 
const,  rein.  cone,  bridge  at  Station  493, 
Plus  40  and  a  rein.  cone,  culvert  at  Sta. 
490  of  Petaluma-Valley  Ford  Highway 
in  2nd  Super.  Dist.,  involv.  204  cu.  yds. 
cone;  ost.  cost  $6250.  Plans  obtain- 
able from  E.  A.  Peugh,  county  sur- 
veyor. 


RENO,  Nevada.  —  City  Eng.  Harry 
Chism  preparing  estimates  for  two 
bridges  over  Truckee  river,  one  at 
Center  and  one  at  Lake  St. 


STOCKTON,  San  Joaquin  Co.,  Cal.  — 
Bids  will  be  asked  shortly  by  city 
council  to  const.  Washington  street 
bridge  for  which  bonds  of  $100,006 
were  voted.   W.   B.   Hogan,   city  eng. 

EUREKA,  Humboldt  Co.,  Cal.  — 
County  Engineer  A.  J.  Logan  pre- 
paring plans  tor  new  cone,  bridge 
across  Redwood  Creek  at  Berry's  on 
Trinity   highway. 


CHICO,  Butte  Co.,  Cal. — Construc- 
tion of  a  bridge  over  Little  Chlco  creek 
to  afford  another  entrance  into  city 
is  planned  by  city  trustees. 


SAN  LUIS  OBISPO  COUNTY,  Cal.  — 
Until  June  15,  2  p.  m.,  bids  will  be  rec. 
by  State  Highway  Commission,  Forum 
Bldg.,  Sacramento,  to  const,  two  rein, 
cone,  girder  bridges,  24-ft.  wide,  one 
across  Villa  Creek  at  Pismo,  consisting 
of  six  30-ft.  spans  on  cone,  pile  bents, 
the  other  over  Southern  Pacific  R.  R. 
near  Pismo,  consisting  of  three  35-ft. 
and  six  30-ft.  spans  on  cone,  bents. 
Sec  call  for  bids  under  official  pro- 
posal   seetion   in  this  Issue 


SAN  ANSELMO,  Marin  Co.,  Cal. — Un- 
til June  1,  8  p.  m.,  bids  will  be  rec.  by 
Arthur  W.  Studley,  town  clerk,  to  con- 
struct foot  bridge  over  San  Anselmo 
creek  from  San  Anselmo  Ave.  to  sta- 
tion platform.  Cert,  check  10%  payable 
to  town  clerk  req.  Plans  on  file  in  of- 
fice  of  clerk. 


LOS  ANGELES,  Cal.  —  Atkinson- 
Spicer  Co.,  921  Chapman  Bldg.,  award- 
ed cont.  by  bd.  pub.  wks.  at  $324,825  to 
const.  Macy  St.  viaduct  over  L.  A.  river 
Involv.  arch  centres  at  $10,000  lump 
sum,  1,450,000  lbs.  reinf.  steel  4.5c  lb., 
8690  cu.  yds.  class  "A"  cone.  $17  yd., 
3925  cu.  yds.  class  "C"  cone.  $18.50  yd., 
1000  cu.  yds.  "D"  cone.  $18.50  yd.,  earth 
fills  in  place  $10,000  lump  sum,  468  ft. 
curb  $1  ft.,  648  sq.  ft.  gut.  50o  ft.,  3300 
sq.  ft.  walk  30c  ft.,  curbs  around  coL 
bases  $1000  lump  sum,  extend  and  re- 
model existing  storm  drain  and  sani- 
tary sewer  $3000  lump  sum,  remove 
existing  bridge   $4000   lump  sum. 


RENO,  Nevada. — City  council  plans 
construction  of  $75,000  bridge  in  Lake 
street  over  Truckee  river,  business  in- 
terests agreeing  to  bear  portions  of 
costs.  Harry  Chism,  city  eng.,  is  mak- 
ing preliminary  surveys. 


^  RENO,  Nevada  —  City  Eng.  Harry 
Chism  instructed  to  prepare  plans  for 
bridge  over  Truckee  river  at  Center 
St.  Preliminary  estimates  place  the 
cost  at  $111,750  of  which  $56,401  will  be 
raised  in  Center  street  bridge  district 
by  property  owners  and  $55,349  by  city 
through  issuance  of  bonds.  Estimate 
includes  cost  of  bridge,  widening 
Front  St.  east  of  Center  St.  and  for 
fills,  sidewalks,  curbs  and  gutters  and 
paving;  costs  segregated  as  follows; 
bridge,  $50,000;  walks,  curbs,  gutters, 
fills  and  paving  $10,000,  and  $51,750 
for  rights   of  way. 


LOS  ANGELES,  Cal. — B.  Crossland, 
604  S  Marguerita,  Alhambra,  sub.  low 
bid  to  bd.  pub.  wks.  at  $83,406  to  const. 
Ave.  60  bridge,  a  reinf.  cone,  struc, 
with  span  60  ft.,  with  2  40-ft.  approach 
spans,  60  ft.  wide  with  46  ft.  rdwy., 
2-ft.  walks,  involv.  $2000  lump  sum 
arch  centre,  i:S3,500  lbs.  reinf.  steel 
lump  sum  $14,200;  1740  cu.  yds  "A" 
cone.  $16  yd;  305  cu.  yds.  "C"  cone.  $16 
yd;  1600  cu.  yds  "D"  cone.  $15  yd;  2600 
cu.  yds.  spandrel  fill  $1300  lump  sum; 
23,760  cu.  yds.  other  fill  $6000  lump 
sum;  536  lin.  ft.  curb  $375;  503  sq.  ft. 
walk  $503;  3068  sq.  ft.  plas.  finish  $307 
lump  sum;  remove  exist,  bridge  $2090 
lump  sum. 


VENTURA,  Cal.— S.  M.  Kerns,  1403 
Anaheim  Rd.,  Long  Beach,  awarded 
cont.  by  supervisors  at  $14,950  to  const, 
reinf.  cone,  bridge  30  ft.  wide  and  50 
ft.  span  on  timber  pile  foundation 
across  Big  Sycamore  Crk.  on  the  Coast 
Route  of  the  state  highway,  involving 
8  timber  piles,  140  cu.  yds.  "A"  cone.  In 
beams  and  slabs,  317  cu.  yds.  "B"  cone, 
in    abutments,   34,565   lbs.   steel. 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


OAKLAND,  CaJ.  —  R.  C.  Porter,  1 
Drumm  St.,  San  Francisco,  at  $12,000 
submits  low  bid  to  council  to  const. 
Government  Island  Dike,  Involv.  130,- 
000  ft.  of  lumber  driven  lengthwise 
into  water  forming  a  wooden  barler. 
Other  bids,  all  taken  under  advisement, 
Tibbitts-Pacific  Co.,  $15,790;  A.  W. 
Kitchen,  $15,212;  Healy-Tibbits  Const. 
Co.,    $17,525. 


Carbide  Flare  Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried   In  stock 

E.    D.    BULLARD 

SeS  HOWARD  STRBBT 
San  ITranetoco,  Oallt. 

Deufflas  (110 


LOS  ANGELES,  Cal. — D.  A.  Foley  & 
Co.,  1004  Wright  &  Callender  Bldg., 
sub.  low  bid  to  county  at  13c  cu.  yd., 
or  a  total  of  $37,310  for  approx.  287,000 
cu.  yds.  excav.  for  const,  of  levees  and 
rectification  of  lower  East  San  Gabriel 
Channel. 


IRRIGATION  PROJECTS 

MANTECA,  San  Joaquin  Co.,  Cal.— 
Bonds  of  $2,200,000  voted  in  South  San 
Joaquin  and  Oakdale  Irrigation  Dis- 
tricts to  finance  construction  of  Me- 
i'i",^n^  n^/J"  P''oJ«ct.  Each  district  voted 

♦  1, 100,000. 

LIGHTING  SYSTEMS 


BERKELEY  Alameda  Co.,  Cal.  — 
Newbery-Pearce  Co.,  at  $2173  awarded 
cont.  by  council  ta  install  electrolier 
system  in  Center  St.,  bet.  Shattuck 
Ave.   and  Milvia  Street. 


LOS  ANGELES.   Cal.— Until    10   a.   m 
June    1,    bids    will    be   rec.    by    bd.   pub 
wks.   for   ornam.   lights  under  1911  act 
as  follows: 

Stanley  Ave.,  bet.  Melrose  and  Rose- 
wood Aves.:  cone,  posts 

Martel  Ave.  and  Vista  St.,  bet.  Ro- 
maine  St.  and  Melrose  Ave.:  cone  posts 

7th  St.,  bet.  Vermont  Ave.  and  160 
tt.  w  of  Catalina  St:  pressed  steel  posts 

Curson  Ave.,  bet.  Melrose  and  Rose- 
wood   Aves..    cone,    posts. 

Ogden  Dr.  and  Genesee  St.,  bet.  WU- 
loughby  and  Melrose  Aves;  cone,  posts. 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
Irvmg  M.  Smith,  Santa  Cruz,  at  16  - 
021.25  awarded  cont.  by  council  to  in- 
stall 51  electroliers  in  portions  of  So- 
quel  Ave.,  at  $117.75  ea.;  removing  8 
electroliers,   now   installed,   $2   each. 

BEVERLY  HILLS,  CaL— Council  de- 
clares inten.  to  imp.  Realtor  Rd.  betw 
Gregory  Way  and  n.  city  limits  and 
portions  of  Hamel  Dr..  Williaman  Dr 
Carson  Rd.,  Stanley  Dr.  and  other  sts'' 
ornam.  lights,  parkways,  remove  curbs' 
walks,  pave.,  etc.;  1911  act  B.  J  Plr- 
minger,  city  clerk. 


OAKLAND,  Cal.  —  Central  Electric 
Co.,  179  Minna  St.,  San  Francisco,  at 
*b4,o00  submits  low  bid  to  Park  Com- 
mission to  install  electrolier  lighting 
system  around  Lake  Merritt.  Other  bids 
all  taken  under  advisement,  were-  H 
C.  Reid  &  Co.,  $65,000;  Osborn  Electric 
Co.,  $65,600;  Scott  Buttner  Co.,  $69  666- 
Latourrette-Flcal  Co.,  $70,700;  NePaee 
McKenny  Co.,  $70,967;  Standard  Elec 
Const.  Co.,  $71,000;  Newberry-Pearce 
Co.,  $67,886;  Severn  Elec.  Co.,  $72  061- 
Spencer  Elec.   Co.,  $72,439.  '    ^     •        ' 

NEWPORT  BEACH,  Cal.— Until  7-30 
p.  m.,  June  1.  bids  will  be  rec.  for 
ornam.  posts  in  Coast  Blvd.,  bet.  38th 
and  4oth  Sts.,  (gran.  cone,  posts)  Cert 
check  or  bond  10%.  V.  A.  Sebring,  city 
clerk.  ' 


SAN  BERNARDINO,  Cal.  —  Council 
starts  proceedings  for  ornam.  lights  In 
E  St.,  bet.  Third  and  Fifth  Sts.,  aiid 
4th  St.,   bet.  E  St.  and  Arrowhead  Ave. 

ORANGE,    Cal. City   plans    ornam 

lights   on   N   Centre   St.,    bet.    Chapman 
and  Sycamore  Aves.,  Cal  D.  Lester   city 

clerk. 


COVINA,  Cal.— Until  8  p.  m..  May  25 
bids  will  be  rec.  for  ornam.  lights  in- 
San  Bernardino  Rd.,  bet.  Barranca  St 
and  w  city  limits;  Dexter  St.,  bet.  1st 
and  4th  Sts.;  1911  act.  John  C.  Hutchin- 
son,  city   clerk. 
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KEDDING,  Shasta  Co.,  Cal.  —  City 
trustees  order  installation  of  electro- 
lier   system    in    Market    and   California 

streets. 
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LOS  ANGKLES,  Cal — Walker  &  Mar- 
tin, 402  W  Wilshire,  Fullerton,  sub. 
low  bid  to  bd.  pub.  wks.  at  $9468  for 
ornam.  lights  in  Beachwood  Dr.,  betw. 
Glen   Oak   and  Franklin   Ave. 


MACHINERY  &  EQUIPMENT 


BERKELEY,  Alameda  Co.,  Cal. — Un- 
til May  26,  t)  a.  m.,  bids  will  be  rec. 
by  Emma  M.  Hann,  city  clerk,  to  fur. 
one  police  patrol  and  ambulance  com- 
plete. Cert,  check  req.  with  bid.  Fur- 
ther  information    obtainable    from   elk. 


LOS  ANGELES,  Cal.— Until  2  p.  m., 
June  3,  bids  will  be  rec.  by  harbor 
coram.,  1017  S  Figueroa  St.,  for  1%-yd. 
steam  shovel  under  spec.  No.  686.  Spec, 
may  be  obtained  from  spec,  eng..  Berth 
90,  San   Pedro. 

SACRAMENTO,  Cal. — County  Engin- 
eer Chas.  W.  Deterding,  Jr.,  preparing 
spec,  for  ferry  tor  operation  between 
Brannan   and   Bouldin   Islands. 


RAILROADS 


SAN  FRANCISCO.— Until  May  27,  3 
P.  M.,  bids  will  be  received  by  Board 
of  Public  Works  to  construct  Sunset 
Line  of  Municipal  Railway  System  in 
Judah  St.  bet.  31st  and  41st  aves.;  ma- 
terials to  be  furnished  by  city  at  Mu- 
nicipal Pipe  Yard,  Sixtli  and  Hubbell 
sts.  Bond  of  J7,500  req.  of  successful 
bidder.  Plans  obtainable  from  Bureau 
of    Engineering,    3rd    floor,    City    Hall. 


SAN  DIEGO,  Cal.— Until  11  a.  m.. 
May  26,  bids  will  be  rec.  by  city  purch. 
dept.  for  44  gross  tons  (2240  lbs.)  of 
85  lb.  A.  S.  C.  E.  open  hearth  steel  tee 
rails,  141  rail  joints,  1000  std.  should, 
tie  plates,  all  f.  o.  b.  Municipal  Pier  No. 
2.  Cert,  check  o7o.  W.  H.  Cameron,  supt. 
purch.   dept. 


MONTEREY  PARK,  Cal.— Until  8  P. 
M.,  May  25,  bids  will  be  rec.  for  1500  ft. 
4-in.  class  "B"  C.  I.  water  pipe  or  equal. 
Spec,  from  city  clerk  or  may  be  seen 
at  office  of  Olmsted  &  Gillelen,  1112 
Hollingsworth  Bldg.,  Los  Angeles. 
Cert.  chk.  10%.  Arthur  W.  Langley, 
city  clerk. 

GILBERT,  Ariz. — $40,000  water  sys-- 
tem  bond  issue  carried  at  recent  elec- 
tion. 


ORANGE,  Cal.— Election  will  be  held 
June  28  to  vote  $1,200,000  bond  issue 
for  new  municipal  water  plant  and 
general  improvements,  incl.  47,000,000- 
gal.  reservoir,  wells,  pumping  plant, 
main  lines,  distrib.  sys.,  etc. 


NEEDLES,  Cal. — Burns-McDonnell- 
Smith,  consulting  engineers,  415  Marsh- 
Strong  Bldg.,  Los  Angeles,  preparing 
plans  for  imps,  to  waterworks  sys.  A 
bond  issue  of  $108,000  has  been  voted 
for  the  purchase  and  improvement  of 
the   present   plant. 


BURBANK,  Cal.— Until  7:30  P.  M., 
June  2,  bids  will  be  rec.  for  approx. 
15,000  ft.  4-in.,  6-in.  and  8-in.  water 
main  in  Ben  Mar  Hills  8r.  Cert.  chk. 
or  bond,  10%.  F.  S.  Webster,  city 
clerk. 


PLAYGROUNDS  AND  PARKS 


ALBANY,  Alameda  Co.,  Cal. — Elec- 
tion will  be  held  June  8  to  vote  bonds 
of  $50,000  to  purchase  site  and  improve 
for   park   and   playground   purposes. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Standard  Fence' Co.,  at  $2212.80  award- 
ed contract  by  Martinez  Grammar 
School  District  to  construct  wire  fenc- 
ing at  school  grounds.  Michel  and 
Pfeffer    only    other    bidders    at    $2266. 


SALINAS,  Monterey  Co.,  Cal.— C.  W. 
Ayer  Hardware  Co.,  Salinas,  at  $4,- 
463.79  awarded  contract  by  council  for 
wire  fencing  at  Rodeo  grounds.  Farm- 
ers Mercantile  Co.  bid  $4883  and  West 
Coast   Iron    Works   $6076. 


MARTINEZ,  Contra  Costa  Co.,  Cal.— 
Manuel  Brown  at  $1398  awarded  con- 
tract by  supervisors  to  fence  Crow 
("anyon  road.  Other  bids  were:  Stand- 
ard Fence  Co.,  $1550;  T.  E.  Clinch  $1666 


SEWERS  &  STREET  WORK 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Until  May  25,  5  p.  m.,  bids  will  be  rec. 
by  C.  B.  Goodwin,  city  manager,  to 
const,  second  unit  of  "East  San  Jose 
Intercepting  Sewer".  Cert,  check  10% 
payable  to  city  req.  Plans  obtainable 
from  Wm.   Popp,   city   engineer. 


ALHAMBRA,  Cal.— Cox  &  Teget,  615 
N  Olive  Ave.,  Alhambra,  apparently 
low  bidders  for  storm  drain  in  Main  St. 
bet.  Valencia  and  Almansor  Sts.,  incl. 
m.  h.,  c.  b.,  laterals,  etc.,  also  drains, 
etc.  in  Granada  Ave.,  betw.  Common- 
wealth Ave.  and  Court  Lindaraxa,  and 
in  portions  of  Cordova  St.  and  Hlldago 
Ave.;  1911  act.  O.  N.  Rugen,  asst.  city 
eng.  Quan.  are:  371  ft.  36-in..  362  ft. 
30-in.,  380  ft.  27-in.  medium  reinf.  cone, 
pipe,  190  ft.  15-in.,  28  ft.  12-in.,  and  66 
ft.  22-in.  medium  reinf.  cone,  laterals, 
8  c.  b.,  2  m.  h. 


PETALUMA,  Sonoma  Co.,  Cal. — Wm. 
Sylva,  Petaluma,  at  $2538.25  awarded 
cont.  by  council  to  imp.  Central  Ave., 
bet.  Kent  and  Galland  Sts.,  involv.  ex- 
cavation, $.575  cu.  yd.;  oil  macadanf 
pave,  $.11  sq.  ft;  curb  and  gutter,  $1.10 
lin.  ft. 


SANTA  CRUZ,  Santa  Cruz  Co..  Cal.— 
Council,  S.  A.  Evans,  clerk,  declares 
inten.  (345)  to  imp.  portions  of  Soquel 
.•Vve.,  involv.  grading;  remove  existing 
asph.  cone,  surface  pavement  and  wa- 
ter-bound macadam  base;  scarify  and 
reconst.  to  form  waterbound  macadam 
base  and  pave  with  2%-in.  asph.  ma- 
cadam surface;  portions  to  be  paved 
with  5-in.  cera.  cone;  cone,  curb,  gut- 
ter and  walks;  vit.  clay  pipe  lateral 
sewers;  12-in.  corru.  metal  drain  pipe; 
vit.  clay  pipe  drains;  corru.  metal  and 
cone,  culverts;  cone,  catchbasins.  1911 
Act.  Protests  June  4.  H.  E.  Godegaat, 
city  engineer. 


RESERVOIRS  &  DJMS 


MANTECA,  San  Joaquin  Co.,  Cal. — 
Bonds  of  $2,200,000  voted  in  South  San 
Joaquin  and  Oakdale  Irrigation  Dis- 
tricts to  finance  construction  of  Me- 
lones  dam  project.  Each  district  voted 
$1,100,000. 


PIPE  LINES,  WELLS,  ETC. 


VENTURA.  Cal. — Southern  Counties 
Gas  Co.  of  Calif,  has  applied  to  Rail- 
road Comm.  for  certificate  authorizing 
it  to  constr.  a  13-in,  gas  main  from 
a  point  in  the  Ventura  Riv.  oil  field, 
Ventura  county,  to  a  point  in  the 
county  of  Los  Angeles,  connecting 
with  applicant's  existing  system  in  Los 
Angeles  county,  near  Montebello.  for 
the  purpose  of  bringing  in  an  addition- 
al supply  of  10,000,000  cu.  ft.  of  natural 
gas  per  day.  Applicant  has  obtained  the 
necessary  franchise  permitting  this 
work. 


SEWAGE  DISPOSAL  PLANTS 


PASADENA,  Cal. — Until  10  A.  M., 
May  27,  bids  will  be  rec.  by  city  for 
following  equip,  for  sewage  disposal 
works;  (1)  one  clarifler  compl.;  (2) 
one  continuous  vacuum  Altering  ma- 
chine compl.  Spec,  on  file  at  office  of 
city  clerk.  Prices  f.  o.  b.  cars  Alham- 
bra or  Shorb  Jet.  Cert.  chk.  10%. 
Bessie  Chamberlain,  city  clerk. 


WATER  WORKS 


SAN  DIEGO,  Cal.— H.  H.  Peterson, 
Spreckels  Bldg.,  awarded  cont.  by  city 
at  $35,000  for  sewer  and  water  mains 
In   Collier's   Addition. 


Barber    Greene   Model   42    Loader 


Sibley  Grading  &  Teaming  Co. 


Other  Prominent 
Users  Are 

Pratt  Building 
Materials  Co. 

North  Beach  Auto 
Hauling  Co. 

Arthur  Hess 

Oakland  Paving  Co. 

California    Highway 
CommtsslOD 

Bates  and  Borland 

And  20  others 
All  SaUsfied 


SxMITH-BOOTH-USHER  CO. 

Direct  Factory  Representatives  and  Distributors 

eO-eO  FBEM09T  ST. 

Sutter  9Hi  Sw»  PiMctoee 
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\VASHINGTO>f.  D.  C. — Until  June  10, 
11  a.  rn.,  under  Specification  No.  5037, 
bids  will  be  received  by  Bureau  of 
Yds.  &  Docks,  Navy  Dept.,  to  const,  rd. 
from  Radio  Compass  Station,  Point  St. 
George  to  county  road  at  Crescent 
City,  Pel  Norte  county.  See  call  for 
bids  nnder  official  proposal  section  in 
this   issue. 


LOS  ANGELES,  Calif.— Until  2  p.  m. 
June  1,  bids  will  be  rec.  by  supervis- 
ors to  imp,  Wheeler  and  La  Verne  Rd., 
betw.  San  Dimas  Canyon  Rd.  and  50 
ft.  n  of  Foothill  Blvd.,  and  portion  of 
other  rds.  in  Co.  Imp.  No.  76,  involv. 
5-in.  oil  mac.  pave.,  20  ft.  wide,  18-in. 
corru.  iron  pipe  culv.,  reinf.  cone,  head- 
walls.    Mame  B.   Beatty,   clerk. 


UKIAH,  Mendocino  Co.,  Cal. — Super- 
visors reject  bids  to  const,  portion  of 
Navaro  rd.,  involv.  12,500  cu.  yds.  ex- 
cavation; 250  cu.  yds.  borrow;  40  lin. 
ft.  24-in.  and  20  lin.  ft.  12-in.  corru. 
iron  pipe  culvert  and  small  concrete 
bridge.  Rocca  and  Coletti,  San  Rafael, 
low  bidders  at  $9945.  Work  will  be 
done    by    day   labor. 

VENICE,  Cal.— Until  8  p.  m..  May  26 
bids  will  be  rec.  to  imp.  Ocean  Front 
Walk  bet.  Aves.  51  and  63,  involv.  12- 
ft.  walk  of  5-in.  reinf.  cone,  ornam. 
lights;    1911    act.    H.   D.    Chapman,    city 


LOS  ANGELES,  Cal. — R.  A.  Wattson, 
1026  McCadden  PI.  awarded  cent,  by  bd. 
pub.  wks.  at  $8638  for  ornam.  lighting 
sys.  in  Orange  Dr.,  bet.  Willoughby 
and  Melrose  Aves. 

Walker  &  Martin,  402  W  Wilshlre, 
FuUerton,  awarded  cont.  at  $3923  toi 
ornam.  lights  in  39th  St.,  bet.  Western 
and  Van  Ness  Aves. 


LOS  ANGELES,  Cal.  —  C.  W.  Shafer, 
3301  S  Hill  St.,  awarded  cont.  by  bd. 
pub.  wks.  at  $79,650  to  imp.  Hidalgo 
Ave.,  bet.  Electric  and  Earl  Sts.,  in- 
volving grade  at  $18,000,  126,300  sq.  ft. 
5-in.  cone,  pave  20c,  12,681  sq..  ft. 
oiled  rdwy.  8c,  5297  lin.  ft.  curb  68c, 
25,648  sq.  ft.  walk  20c,  3297  sq.  ft.  gut. 
27c,  storm  drain  $246,  cone.  ret.  wall 
$575,  san.  sewer  $14,745,  reinf.  cone, 
stairs  $5876,  7418  ft.  reinf.  monol.  curb 
58c. 


LOS  ANGELES.  Cal.  —  Council  de- 
clares inten.  to  install  ornam.  lights 
under  1911  act  In  La  Brea  Ave.,  Mans- 
field Ave.,  and  Marne  Ave.,  bet.  21st 
St,  and  Adams  St;  cone,  posts;  No. 
51,780. 

OAKLAND,  Cal.  —  Hutchinson  Co., 
Hutchinson  Bldg.,  Oakland,  awarded 
cont.  by  council  to  imp.  portions  of 
SSth  Ave.,  involv.  grading,  $.06  sq.  ft.; 
cone,  curb,  $.75  lin.  ft.;  cone,  gutter, 
$.26  sq.  ft.;  oil  macadam  pavement, 
$.125   sq.   ft.;   cera.   walks,   $.17   sq.   ft. 


CLAREMONT,  Cal.  —  Nick  Chutuk 
1506  Pleasant  Avenue,  Los  Angeles, 
awarded  cont.  by  city  at  $57,001  for 
sewer  mains  in  Claremont  involv.  7630 
ft.  10-in.  cem.  sewer  $1.10  ft.,  35,420  ft. 
8-ln.  sewer  99c  ft.,  3360  ft.  6-in.  sewer 
87c  ft.,  150  10x6-in.  wye  branches  55c 
ea.,  880  8x6-in.  wye  branches  $79  ea., 
75  m.  h.     $67   ea.,  45  f.  t.  $109  ea. 


COLUSA.  Colusa  Co.,  Cal.  —  P.  J. 
Chesson.  Yuba  City,  at  $.75  cu.  yd. 
awarded  cont.  by  supervisors  to  gravel 
2-mi.  of  highway  from  Grimes  to  ferry 
on  Grimes-Knights  Landing  rd. 


YREKA,  Siskiyou  Co.,  Cal.— Albert 
Young  at  $20,952  awarded  cont.  by 
supervisors  to  pave  with  6-in.  cone. 
the  main  street  from  Pacific  Highway 
through    Shastina    to    Weed. 


SAN  FRANCISCO.  —  Schultz  Con- 
struction Co.,  46  Kearny  St.,  at  $57 
962.76,  awarded  cont.  by  Bd.  Pub.  Wks 
to  imp.  Koosevelt  Way  bet.  14th  and 
Clayton  Sts.,  involv.:  22  yds.  "A" 
cone,  $44.50;  1286  yds.  "C"  cone,  $20 
16,817  lb  rein,  steel,  $.05;  23,516  yds, 
excavation,  $.65;  902  ft.  11-ln.  Vit, 
sewer,  $3.75;  16  ft.  12-in.  Vit  pipe,  (en 
cased  in  cone),  $4.50;  715  ft.  8-in, 
Vit.  sewer,  $3.50;  32  Y  branches,  12- 
in.,  $2.50:  29  Y  branches,  8-in.,  $2.00 
50  ft.  6-in.  Vit  sewer,  $1.00;  700  ft 
10-in.  Vit  culv.,  $1.90;  ISO  ft.  10-in 
Vit.  culv.  (encased  in  cone),  $3.00 
10  brick  manholes,  $110;  1  brick  drop 
manholes,  $175;  22  brick  catch  basins, 
$120;  7  brick  CE  (recon),  $90;  1  brick 
storm  inlet,  $60;  30  ft.  2x8-in.  headers, 
$.20;  6475  ft.  bas.  pave.,  $.15;  807  ft. 
stone  sidewalks,  $.1S;  547  ft.  curb,  re- 
set, $.25;  267  ft.  pipe  railing,  $3.50; 
365   ft.   fence,   $.75;   2   elect,   lights,   $25. 


PHOENIX,  Ariz.— Downer  &  Fredell, 
Flagstaff,  awarded  cont.  by  state  high- 
way dept.  at  $93,882  to  grade  and  sur- 
face 14  mi.  of  Tucson-Nogales  highway 
so.  of  Tucson.  Approx.  quan.  are;  8000 
cu.  yds.  rdwy.  excav.,  66.000  cu.  yds. 
rdwy.  borrow,  3000  cu.  yds.  struo.  ex- 
cavation, 1000  cu.  yds.  ditches  and 
dykes.  28,000  cu.  yds.  rdwy.  surf.,  70,- 
000  yd.  mi.  surf,  overhaul,  3800  cu.  yds. 
cone,  440  lin.  ft.  corru.  met.  pipe, 
105,000  lbs.  reinf.  steel  and  other  inci- 
dental items. 


SAN  BERNARDINO,  Cal.— Pierson  & 
Dickerson,  Riverside,  awarded  cont.  by 
county  at  $29,915  to  pave.  Ely  St.,  bet. 
Archibald  Ave.  and  e.  boundary  of 
Ontario,  invnlv  12,000  ft.  mac.  pave. 
6-in.  thick.  16  ft.  wide,  with  4-ft. 
graded  should,  on  ea.  side  and  a  cone 
dip  160  ft.  long,  24  ft.  wide,  with  toe 
wall,  R.   D.  I.  No.  28. 


S.\N  RAFAEL,  Marin  Co.,  Cal. — Pa- 
cific States  Const.  Co.,  Call  Bldg.,  San 
Francisco,  at  approx.  $42,850  awarded 
cont.  by  supervisors  to  imp.  sts.  in 
Fairfax  District,  No.  9.,  involv.  grade 
and  pave  with  4-in.  asph.  cone  con- 
sisting of  2%-ln.  asph.  base  with  1%- 
in.  asph.  cone,  surface,  Willite  process; 
hyd.  cone  curbs  and  gutters;  catch 
ijasins:  12-In.  and  18-in.  ironstone  pipe 
culverts;  one  rein,  cone  bridge;  24-In. 
corru.  iron  pipe  culvert.  Other  bids: 
Raisch  Imp.  Co.,  $46,885;  E.  A.  Forde, 
$47,580. 


LOS  ANGELES.  Cal.  —  Ingalls  and 
Marks.  39th  St.  and  Western  Avenue, 
awarded  cont.  by  bd.  pub.  wks.  at 
$105,790  to  imp.  Sycamore  Ave.,  betw. 
3rd  St.  and  Wilshire  Blvd.,  involving 
grade  $9650,  428,570  sq.  ft  6-in.  cone, 
pave  17c,  341  lin.  ft.  curb  70c,  208  sq. 
ft.   walk   21c,  san.  sewer  $23,000. 


CHICO.  Butte.  Co.,  Cal. — G.  W.  Gush- 
ing:, Richmond,  at  $35,552.46  awarded 
cont.  by  city  trustees  to  Imp.  streets 
in  Chapmantown  section,  Involv.  cone. 
walks.  $.142  sq.  ft.;  cone  curb,  $.42  sq. 
alley  approach  $.18  sq  ft;  grading  $.007 
sq.  ft.  Other  bids:  T.  H.  and  M.  C.  Polk 
$38,605:  Chico  Contracting-  Co..  $40,137; 
Galbraith  and  Janes,  $43,518;  J.  E. 
Johnston,  $16,417. 


HAMPTON 

ELECTRIC  AND  MFG.  CO. 
ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
525  HOWAKD  STREET,  SAN  FRANCISCO 

MOTORS 

NefT  and   Used,  Bought,  Sold,  Exchanged,  Rented  and  Repaired 

Indnstrial  Ligrht  and  Fofrer  Installation 

Telephone  SXTTTilR  3366 


SALINAS,  Monterey  Co.,  Cal.  —  S. 
Ruthven,  Monterey,  at  $11,939  awarded 
cont.  by  supervisors  to  imp.  Carmel  Rd. 
from  Top  of  Carmel  hill  to  city  of 
Carmel-By-The-Sea. 


NORTH  SACRAMENTO,  Cal.— Cham- 
bers and  DeGolyer,  Bacon  Bldg.,  Oak- 
land, at  $54,971,  vitrified  pipe,  award- 
ed cont.  by  city  trustees  to  construct 
sewer  .system.  Other  bids:  Fredrickson 
&.  Watson.  Sacramento,  $56,238;  Fred 
Meyers,  Richmond,  $58,802;  Merced 
Concrete  Pipe  Co.,  Merced,  $64,824;  Tom 
Burns,  Sacramento,  $62,721;  W.  J. 
Tobin,  Oakland,  $78,017;  Heatey,  Moore 
&  Mc.Nair,  Oakland,  $88,907;  Harry 
i-lould,    Sacramento,    $90,190. 


SAN  BERNARDINO.  Cal. — Geo.  Herz 
&  Co.,  San  Bernardino,  awarded  contrs. 
by  city  totaling  approx.  $500,000  as 
follows:  Mountain  View  Ave.,  curbs, 
corr.  iron  culv.,  4-in.  cone  pave;  Mt. 
Vernon  Ave.,  curb,  walks,  4-in.  cone. 
pave;  B  St.,  curbs,  walks,  4-in.  eonc. 
pave;  7th  St.,  curbs,  walks,  4-in.  asph 
cone  pave;  H  St.,  curbs,  walks,  4-in. 
cone   pave. 


MODESTO,  Stanislaus  Co.,  Calif.  — 
Standard  Paving  Co.,  Modesto,  award- 
ed cont.  by  council  to  imp.  Morris  Ave. 
bet.  Sycamore  and  McHenry  Aves.; 
Lottie  and  Adams  Aves.,  bet.  McHenry 
and  Achor  Court,  involv.  grading,  $.05 
sq.  ft.;  2^2 -in.  asph.  cone  base  and  1V4- 
in.  Warrenite-Bit.  surface  pavement, 
$.17  sq.  ft.;  cone  approaches,  $.185  sq. 
ft;  gutter,  $.20  sq.  ft;  curb,  $.70  lin. 
ft;  headers,  $.10  lin.  ft;  corru.  iron 
culverts,  $2.50  lin.  ft;  Marbelite  stand- 
ards $70  each. 


SAN  BRUNO,  San  Mateo  Co.,  Cal.  — 
Federal  Paving  Co.,  Standard  Oil  Bldg. 
San  Francisco,at  $228,490  submits  low 
bid  to  city  trustees  to  Imp.  (466)  por- 
tions of  Linden,  Poplar,  Elm,  Acacia, 
Cypress  Aves.,  etc.,  involv.  grading; 
comb,  cone  curbs  and  gutters;  cone. 
walks;  Willite  process  composition 
pavement  consisting  of  Willite  asph. 
cone  base  and  Willite  surface;  rein, 
cone,  storm  water  conduits;  vit.  pipe 
sanitary  and  lateral  sewers;  catch- 
basins,  etc.  Other  bids:  Municipal  Imp. 
Co.,  $233,739;  Pacific  States  Const.  Co.. 
$244,870;  Clark  and  Henery  Const.  Co., 
$249,877.  Taken   under  advisement. 

T.4FT,  Kern  Co.,  Cal.— Until  May  18, 
bids  will  be  rec.  to  imp.: 

Kern  St.,  involv.  214,000  sq.  ft.  grade 
147,247  sq.  ft.  l^^-in.  Warrenite-bitul. 
pave,  on  3% -in.  asph.  cone  base,  21  - 
437  sq.  ft.  3-in.  walk,  4150  ft.  6  to  9x15- 
in.  curb,  5986  sq.  ft.  6xl8-in.  gut.,  480 
lin.  ft.  Armco  part  circle  culv.  with 
cone   bases,   etc. 

Fifth  St.,  involv.  16,200  sq.  ft.  grade, 
11,070  sq.  ft.  I'^-in.  Warrenite-bitul. 
pave,  on  S'^-in.  asph.  cone  base,  3114 
sq.  ft.  3-in.  walk,  524  lin.  ft.  6  to  9x15- 
in.  curb,   1121.5   sq.   ft.   6xl8-in.   gut. 

Alley:  SOOO  sq.  ft.  grade,  6400  sq.  ft. 
l'-2-in.  Warrenite-bitul.  pave,  on  3%- 
in.  asph.  cone  base. 

Plans  obtainable  from  O.  R.  Boyd, 
city   engineer. 

REDWOOD  CITY,  San  Mateo  Co. 
Cal. — Until  June  1,  10  a.  m.,  bids  wlli 
be  rec.  by  Eliz.  M.  Kneese,  county 
clerk,  to  repair  and  resurface  road 
from  San  Gregorio  to  Pescadero  in 
,  Fifth  Rd.  Dist.  Cert,  check  10%  pay- 
able to  county  req.  Plans  obtainable 
from  Geo.  A.   Kneese,  county  surveyor. 

BAKERSFIELD,  Kern  Co.,  Cal  — 
Union  Paving  Co.,  Call  Bldg.,  San 
Francisco,  at  $40,920  awarded  cont.  by 
council  to  imp.  Chester  Lane,  involv. 
154,948  sq.  ft.  314 -in.  asph.  cone  base 
with  1%-in.  Warrenite-Bit.  surface 
$.198  sq.  ft;  154,948  sq.  ft.  subgrade, 
$.037  sq.  ft.;  14,456  sq.  ft.  cone  guttei 
$.25  sq.  ft;  1784  lin.  ft.  cone  curb  $  59 
lin.  ft.  Other  bids:  F.  W.  Nighbert 
$43,785;  A.  J.  Crocker,  $44,398;  Calif 
Rd.  &  St.  Imp.  Co.,  $44,901;  Thompson 
Bros.,    $45,091. 

LOS  ANGELES,  Cal.— R.  E.  Cooney, 
241  S  Norton  Ave.,  awarded  cont  by  bd 
pub.  wks.  at  $95,000;  $45,000  on  item 
(a)  and  $50,000  on  Item  (b)  to  const. 
Sec.  23,  North  Outfall  Sewer,  using 
type  2,  semi-elllptlcal  cone.  This  sec- 
tion will  involve  3238  ft.  6-ft.  and  (b) 
3480  ft.  5-ft.   3-in.  sewer. 
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LOS  A^fGEL,ES,  Cal. — Fry  Bros.  Con- 
tracting Co.,  2905  E  3rd  St.,  Long 
Beach,  awarded  cont.  by  bd.  pub.  wks. 
at  $106,415  to  imp.  83rd  St.,  bet.  Nor- 
mandie  and  Western  Aves.,  Involving 
grade  at  flO,000,  1680  sq.  ft.  cone,  pave 
18.8c  sq.  ft.,  455,401  sq.  ft.  oiled  rdwy. 
3. So  sq.  ft.,  53,072  ft.  curb  44c  ft.,  264,- 
142  sq.  ft.  walk,  13c  ft..  111,076  sq.  ft. 
gut.    19c    ft. 

PHOEXIX,  Ariz. — Downer  &  Predell, 
Flagstaff,  awarded  cunt,  by  state  high- 
way drpt.  at  $93,881  for  approx.  14  mi. 
road  on  Tucson-N'ogales  highway. 
State  will  furn.  mat.  to  cost  $7411.30. 
Work  will  incl.  grade,  surf,  and  drain- 
age struc. 


MODESTO,  Stanislaus  Co.,  Cal.  — 
Standard  Paving  Co.,  Modesto,  award- 
ed cont.  by  council  to  imp.  Downey 
Ave.,  bet.  James  St.  and  alley  in  Block 
596,  Involv.  grading,  $.05  sq.  ft.;  2%-in. 
asph.  cone,  base  with  1^-in.  Warren- 
ite-Bit.  sui'face  pavement,  $.17  sq.  ft; 
gutters,  $.20  sq.  ft.;  curb,  $.70  lin.  ft; 
headers.  $.10  lin.  ft;  Modesto  lighting 
standards  $62.50  each. 

LOS  ANGELES,  Cal. — City  eng  in- 
structed to  prepare  plans  to  open  3rd 
St.,  bet.  Alameda  and  Hewitt  Sts.,  and 
for  widening  Hewitt  St.,  e.  to  Merrick 
St.  Est.  cost,  $1,000,000. 


TULARE,  Tulare  Co.,  Cal.  —  Valley 
Paving  &  Constr.  Co.,  Visalia  awarded 
eontr.  by  city  trustees  to  imp.  Kern  St., 
bet.  L  and  M  Sts..  and  alley  bet.  L  and 
M  Sts..  from  Kern  St.  to  Inyo  St.,  involv 
4-in.  WiUite  process  asph.  cone.  pave. 
19c  sq  ft.,  prepare  sub-grade  for  4-in. 
asph.  cone,  pave  2.3o  sq.  ft.,  5-in.  cam. 
cone,  pave  21c  ft.,  prepare  sub-grade 
3c  sq.  ft.,  4-in.  cem.  cone.  pave.  19c 
sq.  ft.,  prepare  sub  grade  for  4-ln.  cone 
pave.  2.3o  sq.  ft.,  cem.  walk  18c  sq.  ft.. 
curb   60c   ft. 


COMPTON,  Cal. — B.  R.  Ford,  407  W 
17th  St.,  Santa  Ana,  awarded  cont.  by 
city  at  $13,094  to  imp.  Reeve  and  other 
sts.,  involv.  37,330  sq.  ft.  5-in.  concrete 
pave,  etc.  Mr.  Ford  was  also  awarded 
cont.  at  $16,061.19  for  imp.  west  rdwy. 
of  Wilmington  St.,  involv.  60x570  sq.  ft. 
5-in.    cone,    pave.,    etc. 


SACRAMENTO,  Cal. — Until  June  15, 
bids'  will  be  rec.  by  Harry  Hall,  coun- 
ty clerk,  to  pave  2640-ft.  of  Marconi 
Ave.  in  vicinity  of  Del  Paso  Country 
Club  with  asph.  cone.  16-ft.  wide,  5-ln. 
thick.  Plans  on  file  in  office  of  clerk. 
Chas.  W.  Deterding,  Jr.  county  sur- 
veyor. 

RIVERSIDE,  Cai.  —  City  Eng.  Lee 
Nafzgar  preparing  spec,  for  6-in.  pave 
on  Market  St..  bet.  1st  St.  and  5th  St.. 
and  comb,  curbs  and  gut  with  resurf. 
on  Market,  bet.  5th  and  7th  Sts.  Pro- 
ject incl.  ornam.  lights  bet.  1st  &  4tli; 
1911   act. 


COLUSA,  Colusa  Co.,  Cal. — Until  June 
2,  2  p.  m.,  bids  will  be  rec.  by  T.  D. 
Cain,  county  clerk,  to  imp.  Rd.  No.  60, 
Old  Series,  County  Highway  system, 
from  Colusa  bridge  to  Butte  Creek 
School,  involv.  Item  1.  (a)  1100  cu.  yds. 
road  gravel  (to  be  fur.  by  County  at 
gravel  pile  'A  ml.  north  of  Colusa) 
loaded  into  vehicle  to  convey  It  to 
road,  (b)  3300  cu.  yds.  gravel  loaded  at 
designated  point,  into  vehicle  to  con- 
vey it  to  road.  Gravel  fur.  by  contrac- 
tors under  Item  1  (b).  Item  2  (a)  Haul- 
ing and  spread  1100  cu.  yds.  gravel 
from  point  designated  under  Item  1 
(a),  (b)  Haul  and  spread  3300  cu.  yds. 
gravel  from  point  designated  under 
Item  1  (b).  Plans  on  file  in  office  of 
clerk.    J.    M.    Felknor,    county    surveyor. 


BEVERLY  HILLS.  L.  A.  Co.,  Cal. — 
Council  declares  inten.  to  imp.  Santa 
Monica  Blvd.  on  so.  side  P.  B.  right- 
of-way  bet.  Canyon  Dr.  and  Rodeo  Dr; 
1%-ln.  asph.  wearing  surf.  on  6-in. 
cem.  cone,  and  for  Imp.  portions  of 
other  sts.  with  4-in.  oil  mac.  pave., 
Incl.   grade. 

Intention  declared  to  imp.  Rodeo  Dr. 
bet.  P.  E.  right-of-way  (Santa  Monica 
line)  and  n  line  of  Wilshlre  Blvd.;  1V4- 
in.  asph.  wearing  surf,  on  existing 
pave.,  cem.  gut.,  walks,  reconst.  park- 
ways, planting  treet.  ornam.  lights, 
remove  walk,  curb,  gut.,  etc.,  where 
necessary;  1911  act.  B.  J.  Flrralnger, 
city  clerk. 


LA  HABRA.  Cal.  —  Until  2  p.  m., 
June  2,  bids  will  be  rec.  by  La  Habra 
Sanitary  Dist.  to  const,  outfall  sewer. 
W  G.  Knox,  engineer.  225  Ramona 
Bldg..  Santa  Ana.,  involv.  3924  ft  10- 
in..  12,804  ft.  12-in.,  8902.8  ft.  IB-in. 
sewer.  48  m.  h.  Alternate  bids  will  be 
rec.  on  vit.  and  cone,  pipe,  also  cone, 
m.  h.  and  brick  m.  h.  Cert.  chk.  10%. 
W.  L.   York.  secy,  pro  tern. 


BERKELEY.  Aiameda  Co.,  Cal.  — 
Warren  Construction  Co.,  28th  and 
Polar  Sts.,  Oakland,  at  $21,218  award- 
ed cont.  by  council  to  imp.  (531)  Addi- 
son St.,  bet.  Grove  and  Shattuck  Ave., 
involving  grading;  cone,  curbs  and 
gutters;  pave  with  2-in.  Warrenite-Bit 
course  on  6-in.  cem.  cone,  base;  18 
four  inch  laterals;  22  cone,  driveway 
approaches;  1  cone,  catchbasin.  Other 
bids  were:  Hutchinson  Co.,  $21,433; 
Oakland  Paving  Co.,  $22,065;  Central 
Const.  Co.,  $23,724;  Heafey,  Moore  and 
McNair,    $24,542. 


PETALUMA,  Sonoma  Co.,  Cal. — Until 
June  1.  8  p.  m.,  bids  will  be  rec.  by 
G.  V.  Roberts,  city  clerk  (3125)  to  imp. 
G  St.,  bet.  8th  St.  and  city  limits,  in- 
volving grade;  macadamize;  curb  and 
gutter.  1911  Act  and  Bond  Act  1915. 
Cert,  check  10%  payable  to  city  req. 
Plans  on   file  in  office  of  clerk. 


SAN  DIEGO,  Cal.— Griffith  Co.,  25 
14th  St.,  sub.  low  bid  to  city  at  $34,802 
to  imp.  20th  St..  bet.  B  and  N  Sts.,  In- 
volving 220,816.65  sq.  ft.  l>^-in.  asph. 
cone,  top  on  2 'A -in.  bitum.  base  14.4c 
ft.,  1130.8  sq.  ft.  walk  22c  ft..  1508.34 
tt.  curb  67c  ft.,  430  ft.  cone,  sewer 
compl.  $750,  5  4-in.  cone,  sewer  later- 
als, $33  ea.,  10  6-in.  sewer  laterals  $38 
ea..  22  water  serv.  $17  ea..  miscella- 
neous $76.40. 


SAN  JOSE.  Santa  Clara  Co..  Cal. — 
Until  May  25,  8  p.  m.,  bids  will  be  rec. 
by  John  J.  Lynch,  city  clerk,  to  imp. 
Vine  St..  bet.  Santa  Clara  and  San  Fer- 
nando Sts.,  involv.  grading;  pave  with 
2-in.  Durite  asph.  cone,  surface  on  3V4- 
in.  Durite  asph.  cone,  base;  hyd.  cem. 
cone,  curbs,  gutters  and  walks;  2  hyd. 
cem.  cone,  storm  water  inlets;  8-in.  vit. 
pipe  drains.  1911  Act  &  Bond  Act  1915. 
Cert,  check  10%  payable  to  city  req. 
Plans  on  file  in  office  of  clerk.  Wm. 
Popp,   city   eng. 


MARYSVILLE,  Tuba  Co.,  Cal.  —Yuba 
County  Chamber  of  Commerce  backs 
movement  seeking  election  to  vote 
bonds  to  finance  road  construction.  An 
$800,000    issue    is    contemplated. 


SAN  DIEGO,  Cal.  —  Until  10  a.  m., 
June  1,  bids  will  be  rec.  to  imp.  Villa 
Terr,  and  Dwight  St.,  involv.  130.326.9 
sq.  ft.  li^-in.  asph.  cone,  top  on  2^4-in. 
bitum.  base,  3261.24  sq.  ft.  cone,  walk, 
849.23  ft.  curb,  385.1  ft.  6-in.  cone,  pipe 
F.  A.  Rhodes,  city  engineer. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Until  May  25,  8  P.  M..  bids  will  be  rec. 
by  John  J.  Lynch,  city  clerk,  to  imp. 
Lenzen  Ave.,  bet.  Spring  St.  and  pt. 
238  ft.  e.  of  Vendome  Ave..  involv. 
grading;  pave  with  l»/4-in.  Durite  asph. 
cone,  surface  with  3-in.  Durite  asph. 
cone,  base;  hyd.  cem.  cone,  curbs,  gut- 
ters and  walks.  1911  Act  &  Bond  Act 
1915.  Cert,  check  10%  payable  to  city 
req.  Plans  on  file  in  ofBce  of  clerk 
Wm.   Popp.   city  engineer. 


LOS  ANGELES.  Cal.— Geo.  W.  Kem- 
per. P.  O.  Box  126,  Alhambra,  awarded 
cont.  by  Bd.  Pub.  Wks.,  at  $98,998  for 
storm  drain  in  1st  alley  s.  e.  from 
Newell  St.,  designated  Los  Fellz  Blvd. 
and  Gleneden  9t.  storm  drain. 


HANFORD,  Kings  Co.,  Cal.  —  Until 
May  26,  8  p.  m.,  bids  will  be  received 
by  D.  C.  Williams,  city  clerk,  to  fur. 
1400  ft.  of  6-in.  vit.  sewer  pipe  and 
two  hundred  4  by  6-in.  vryea;  t.  o.  b. 
Hanford.  Cert,  check  10%  req.  with  bid. 
Further  information  obtainable  from 
city    clerk. 


LOS  ANGELES,  Cal.— Until  2  P.  M., 
June  1,  bids  will  be  rec.  by  supervisors 
to  imp.  Wheeler-La  Verne  Rd.,  bet. 
ToothlU  Blvd.  and  San  Dimas  Canyon 
Rd..  1.97  mi.,  involv.  6013  cu.  yds.  ex- 
cav.;  23.584  sq.  yds.  shape;  23,584  sq. 
yds.  5-in.  oil  mac.  pave;  20,853  lin.  ft. 
shape  should.;  118  ft.  18-in.  corr.  Iron 
pipe;  concr.  culv.  headwalls  (8  cu.  yds.) 
incl.  steel;  240  ft.  std.  guard  fence. 
Est.  contr.  price,   $29,768.30. 

Bids,  same  date,  to  imp.  Whittler 
Blvd.  bet.  e.  city  limits  of  Montebello 
and  Philadelphia  St.,  Whittler,  3.12  mi., 
under  R.  D.  I.  No.  287,  involv.  27,325  cu. 
yds.  excav.,  incl.  remov.  of  old  culv.; 
48,925  sq.  yds.  placing  old  mac.  and 
disint.  gran,  sub-base;  10,189  ft.  curb; 
22,202  sq.  ft.  gut.;  48,207.3  sq,  yds.  cone, 
pave.;  2  drop  inlets;  8  concr.  box  culv.; 
2  c.  b.;  516  ft.  24-in.  reinf.  concr.  pipe; 
12  ft.  18-in.  reinf.  concr.  pipe.  Est. 
contr.  price.  $163,189.80.  Concr.  pave, 
of  above  is  to  be  26  ft.  wide,  av.  thick- 
ness 7.46  in.,  and  sub-base  to  average 
4.54  in. 


OAKLAND,  Cal.— Hutchinson  Co., 
Hutchinson  Bldg.,  Oakland,  awarded 
cont.  by  council  to  imp.  portions  of 
Parker  Ave.,  involv.  grading,  $.05  sq. 
ft.;  cone,  curb,  $.75  lin.  ft.;  cone,  gut- 
ter, $.27  sq.  ft.;  oil  macadam  pavement, 
$.10  sq.  ft.;  cem.  walks,  $.17  sq.  ft.;  8x 
24-in.  corru.  iron  and  cone,  culvert,  $4 
lin.    ft.;    handholes,    $18    each. 


LOS  ANGELES,  Cal.  —  Council  de- 
clares iten.  to  imp.  Baxter  St.,  betw. 
AUesandro  St.  and  Glendale  Blvd: 
grade,  remod.  with  rock  and  oil  surf., 
cone,  pave,  curb,  walk,  post  and  chain 
guard  rail.   etc. 

Rivera  St.,  bet.  First  and  Second 
Sts.:  grade,  oiled  rdwy.,  curb,  walk, 
gut.,   storm  drain. 

Las  Palmas  Ave.,  bet.  Franklin  Ave. 
and  Sunset  Blvd.;  grade,  cone,  pave., 
special  curb,  walk,  gut.,  vit.  hse.  sew- 
ers,  remod.   with   rock  and   oil. 

Orange  Grove  Ave.,  bet.  Sunset  and 
Hollywood  Blvds.:  grade,  remod.  with 
Warrenite-bitul.   wearing  surf.,   etc. 

SANTA  ROSA.  Sonoma  Co..  Cal.  — 
Until  June  1,  8  p,  m.,  bids  will  be  rec. 
by  Sara  N.  Hatch,  secy.  Board  of  Bdu- 
cation,  to  imp.  s.  M  of  Ellis  St.  from 
property  owned  by  school  board. 

Separate  bids,  same  date,  to  imp.  w. 
portion  of  Orchard  St.  fronting  prop- 
erty owned  by  school  board.  Cert,  chk 
5%  payable  to  secy.  req.  with  bid.  Plans 
obtainable  from  Secretary. 

VALLEJO.  Solano  Co.,  Cal.— City  Eng 
T,  D.  Kilkenny  completing  spec,  to 
pave  Lozier  alley,  property  owners 
having  petitioned  for  the  work. 
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PLACER  &  NEVADA  COUNTIES,  Cal 
— Until  June  2,  10  a.  m.,  bide  wlU  be 
rec.  by  U.  S.  Bur.  Pub.  Rds.,  C.  H. 
Sweetser,  dlst.  eng.,  9  Main  St.,  San 
Francisco,  to  surface  6.86-nii.  of  Don- 
ner  Pass  and  Donner  Pass  Extension 
sections  in  Tahoe  National  Forest,  In- 
volving 15,700  cu.  yds.  crushed  rock 
surfacing.  See  call  for  bids  under  of- 
fieibl   propoaal   section   In   thjj»   isfine. 


LOS  ANGELES,  Cal. — Wm.  Lidding- 
ton,  420  E  60th  St.,  awarded  cont.  by 
bd.  pub.  wits,  at  $22,047  to  imp.  Milton 
Ave.,  bet.  Sunset  and  Santa  Monica 
Blvds.,  involv.  grade  at  $2980,  87,112  sq 
ft.  6-in.  cone.  pave.  17.4c,  2256  sq.  ft. 
remod.  with  rock  and  oil  9c,  1721  lin. 
ft.  curb  55c,  7196  sq.  ft.  walk  15c,  san. 
sewer  $1680. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Heafey-Moore-McNair,  2030  High  St., 
Oakland,  at  $13,070  awarded  cont.  by 
supervisors  to  pave  with  asph.  cone. 
8908  lin.  ft,  of  Ygnacio  road.  Hutchin- 
son Co.,  Oakland,  bid  $17,240. 

F.  Meyers,  Richmond,  bidding  $.385 
cu.  yd.  awarded  cont.  to  grade  1755  ft. 
of  Edward  St.  in  Crockett. 


SAN  ,TOSE,  Santa  Clara  Co.,  Cal.^ 
John  Doyle,  San  Jose,  at  $2263  award- 
ed cont.  by  supervisors  to  imp.  Per- 
shing Ave.  and  at  $2943  to  imp.  Shasta 
and  Henry  Place. 


LOS  ANGELES,  Cal.— McCray  Co.  416 
American  Bank  Bldg.,  awarded  cont. 
by  bd.  pub.  wks.  at  $13,060  to  improve 
College  View  Ave.,  bet.  10  ft.  n.  of 
Yosemite  Dr.  and  Colinas  Ave.,  involv. 
$4400  grade,  57,229  sq.  ft.  oiled  rdwy. 
5c  ft.,  1197  sq.  ft.  5-in.  cone.  pave. 
18c  ft.,  2471  ft.  curb  57c  ft.,  13,760 
sq.  ft.  walk  ISc  ft.,  7536  sq.  ft.  gutter 
25c  ft.,   storm  drain   compl.,   $360. 


LOS  ANGELES,  Cal. — Until  2  p.  ra.. 
May  27,  bids  will  be  rec.  by  harbor 
comm.,  1017  S  Broadway,  to  pave  Har- 
bor Blvd.,  bet.  Neptune  St.  and  Berth 
149,  under  spec.  689,  obtainable  from 
pec.  engr.,  berth  90,  San  Pedro.  Bids 
are  to  be  subm.  on  the  following  pro- 
posals: No.  1,  132,750  sq.  ft.  7-in.  cone, 
pave.,  with  lump  sum  for  grade;  No.  2, 
127,330  sq.  ft.  5-in.  cem.  cone,  base, 
5420  lin.  ft.  12x7-in.  cone,  gut.,  lump 
sum  fori  grade;  No.  3,  127,330  sq.  ft.  4- 
in.  cone,  base,  5420  lin.  ft.  12x7-in. 
cone,  gut.,  lump  sum  for  grade;  No.  4, 
127,330  sq.  ft.  5-in.  asph.  cone,  base 
{2-'course,  ea.  2H-in.),  5420'  lim  ft. 
12x7-in.  gut.,  lump  sum  for  grade;  No. 
5,  127,330  sq.  ft.  4-in.  asph.  cone,  base, 
5420  lin.  ft.  12x7-in.  gut.,  lump  sura 
for  grade:  No.  6,  127,330  sq.  ft.  3-in. 
asph.  cone,  wearing  surf.;  No.  7,  127,- 
330  sq.  ft.  2-in.  asph.  cone,  wearing 
surf.;  No.  8,  127,330  sq.  ft.  3-in.  War- 
renite-bitul.  wearing  surf.;  No.  9,  127,- 
330  sq.  ft.  2-in.  Warrenite-bitul. ;  No. 
10,  127,330  sq.  ft.  5-in.  National  wear- 
ing surf.;  No.  11,  127,330  sq.  ft.  2S-in. 
National  wearing  surf;  No.  12,  127,330 
sq.  ft.  3-in.  Willite;  No.  13,  127>330  sq. 
ft.  2-in.  Willite  wearing  surf.;  No.  14, 
127,33a  sq.  ft.  3-in.  Willite  process  To- 
peka  wearing  surf;  No.  15,  127,330  sq. 
ft.  2-in.  Willite  process  wearing  surf; 
No.  16,  127,330  sq.  ft.  3-in.  Chapmanite 
asph,  cone,  wearing  surf;  No.  17,  127,- 
330  sq.  ft.  2-in.  Chapmanite  asph,  cone, 
wearing   surf. 


PLACER  COUNTY,  Cal.— Until  June 
15,  2  p.  m.,  bids  will  be  rec.  by  State 
Highway  Commission,  Forum  Bldg., 
Sacramento,  to  surface  with  a  bitum- 
inous seal  coat,  15.7-mi.  in  Placer 
county  bet.  Auburn  and  % -mi.  north 
of  Colfax.  Sec  call  for  bids  under  offf- 
cial   propoHal   section  in  this  issue. 


NEVADA  &  SIERRA  COUNTIES,  Cal 
— Until  June  15,  2  p.  m.,  bids  will  be 
rec.  by  State  Highway  Commission, 
Forum  Bldg.,  Sacramento,  to  grade  and 
surface  with  crushed  gravel  or  stone, 
6.0-mi.  bet.  Floriston  and  Nevada  State 
Line  in  Nevada  and  Sierra  Counties. 
See  call  for  bids  under  official  pro- 
posal Nectlon  in  this  issue. 


LOS  ANGELES,  Cal.  —  Plans  being 
completed  to  imp.  all  sts.  s.  of  Anaheim 
Blvd.  to  "B"  St.  and  w.  of  Broad  St. 
to  Wilmington  Blvd..  Wilmington, 
tovefing  approx.  60  blks.  Sts.  will  vary 
frop  45  to  56  ft.,  with  the  greater  part 
the  latter  width.  Work  will  incl.  walks 
and   curbs. 


LAKEPORT,  Lake  Co.,  Cal. — Proctor 
and  Cleghorn,  Rosenberg  Bldg.,  Santa 
Rosa,  at  $116,228  awarded  cont.  by  city 
trustees  to  imp.  Main  St.,  bet.  south 
town  limits  and  16th  St.,  involv,  236,094 
ft.  6-in.  shoulders,  Vibrolithic  cone, 
pavement,  including  grading;  124,893 
sq.  ft.  grading  6-in.  thick;  2058  cu.  yds. 
grading,  portion  to  be  graveled;  14,465 
ft.  b.  m.  wooden  curb;  220  ft.  16-gauge 
S-in.  corru,  pipe;  132  ft.  15-in.  14-gauge 
corru.  pipe;  1296  ft.  part  circle  corru. 
iron  culverts;  3S91  lin.  ft.  2-ft.  by  6- 
in.  gutter;  624  ft.  cone,  curb;  reconst. 
1104  ft.  curb;  59  cu.  yds.  rein.  cone.  In 
culverts;  1758  ft.  8-in.,  558  ft.  6-in. 
sewers;  2214  ft.  4-in.  house  drain;  18 
manholes;  3  flushtanks,  20  lin.  ft.  8-in. 
wrought  iron  pipe;  uncover  423  ft.  old 
sewer.  Downer  and  Mero,  Richmond, 
were  low  bidders  for  the  work  at  $115,- 
800  but  were  permitted  to  withdraw 
the   bid. 


DALY  CITY,  San  Mateo  Co.,  Cal.— 
City  trustees  order  plans  prepared  for 
pave,  curbs,  gutters,  etc.,  in  Bepler  and 
other  streets. 


DELANO,  Kern  Co.,  Cal. — City  trus- 
tees order  4-in.  asph.  cone,  base  with 
l'/4-ln.  Warrenite-Bit.  surface  pave- 
ment In  eleven  blocks  of  streets.  Bids 
win   be   asked   within   30   days. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
Until  May  28,  9  A.  M.,  bids  will  be  rec. 
by  S.  A.  Evans,  city  clerk,  to  imp,  (343) 
Washington  St.,  bet.  Lincoln  St.  and 
Pacific  Ave.  extension  southerly  and 
Lincoln  Ave.,  bet.  Chestnut  Ave.  and 
Center  St.,  involv.  grading;  reconst. 
existing  5-in.  waterbound  macadam 
base  for  2%-in,  asph.  macadam  sur- 
face; cone,  curbs,  gutters;  vit.  clay 
pipe  4-in.  lateral  sewer.  1911  Act. 
Cert,  check  10%  payable  to  city  req. 
Plans  on  file  in  office  of  clerk.  H.  E. 
Godegast,  city  engineer. 


MODESTO,  Stanislaus  Co.,  Cal. — 
Standard  Paving  Co.,  Modesto,  awarded 
cont.  by  council  to  Imp.  Alice  St.,  bet. 
McHenry  and  Elmwood  Aves.,  involv. 
grading,  $.05  sq.  ft,;  2% -in.  asph.  cone. 
base  with  lV4-in,  Warrenite-Bit.  pave- 
ment, $,17  sq.  ft.;  cone,  approaches, 
$.185  sq.  ft.;  gutters,  $.20  sq.  ft.;  curb, 
$,70  lin,  ft.;  headers,   $.10  lin.  ft. 


BURBANK,  Cal,— Until  7:30  P.  M., 
June  9,  Bids  will  be  rec.  to  imp.  Val- 
encia Ave.  bet.  Lake  and  Flower  Sts., 
approx.  1000  ft.,  involv.  grade,  concr, 
■walks,  curbs,  oil  mac,  and  laying  of 
water  mains,  sewers,  and  sewer  conn. 
Cert,  chk,  or  bond,  10%.  F.  S.  Webster, 
city  clerk. 


SACRAMENTO,  Cal— E.  F.  Hillard, 
Sacramento,  at  $1.58  lin.  ft.  submits 
only  bid  to  supervisors  to  pave  li4-mi. 
of  Sunset  Acve.,  in  Fair  Oaks  with 
asph.  macadam,  16-ft.  wide.  Taken 
under   advisement. 


LOS  ANGELES,  Cal.— Leo  Miletich, 
610  W  54th  St.,  awarded  cont.  by  bd. 
pub.  wks.  May  12  at  $205,000  for  cem. 
sewer  in  Warwick  Ave.,  bet.  150  ft. 
n.  of  Martin  St,  and  Navarro  St.  (War- 
wick Ave.  Sewer  Dist.)  Work  Involv. 
10,180  ft.  6-in.,  38,991  ft.  8-in.,  4010 
ft.  10-in.,  2376  ft.  12-in..  4009  ft.  15- 
in.,  5560  ft.  21-ln.  cem.  pipe,  45,937  6- 
in.  hse.  sewers.  358  ft.  21-in.  vit.  pipe, 
48  ft.  6-in.,  48  ft.  8-in.,  and  36  ft.  10-ln. 
c.i.  pipe,  66  f.  t.,  1  special  flush  tank, 
1   lamp  hole,   206  m.  h.   or  Jet.  cham. 


HERMOSA.  Cal.— Until  S  p.  m..  June 
2,  bids  will  be  rec.  to  imp.  8th  Ct.,  8th 
PI.,  9th  St.,  10th  St.,  Ocean  Dr.,  and 
Owosso  Ave,,  involv.  grade,  5-in.  cone. 
pave.,  curbs,  walks,  etc.  Cert,  check 
or    bond    10%.    B.    F.   Brown,    city   clerk. 

LOS  ANGELES,  Cal.— Joe  Mullarkey 
S435  S  Vermont  Ave.,  sub.  low  bid  to 
bd.  pub.  wks.  at  $112,475-  to  imp.  Ver- 
mont Ave,,  bet.  63rd  St.  and  Manches- 
ter Ave.  and  portions  of  other  sts.,  in- 
volving grade  at  $9500,  8355  sq.  ft. 
Warrenite-bitul.  wear,  surf.  (2-in 
thick)  15c  ft.,  251  sq.  ft.  cem  cone' 
pav,  25c  ft..  361,869  sq.  ft.  Warrenlte- 
bitul,  pav,  26c  ft,.  4007  lin.  ft.  cem. 
curb  50c  ft,,  17.086  sq.  ft,  cem.  walk 
15c  ft;  <!718  sq,  ft,  comb,  gut.  20c;  $1000 
reinf.  cone.  culv.  compl.:  125  lin.  ft. 
hse.  conn,  sewers,  $1.50;  74  lin.  ft.  curb 
armor  $1. 


EL  CERRITO,  Contra  Costa  Co.,  Cal. 
—City  Eng.  Ross  L.  Calfee,  221  South 
22nd  St.,  Richmond,  preparing  spec,  to 
imp.  portions  of  Lincoln  and  Elm  Sts. 
and  Blake  St.,  bet.  San  Pablo  Ave.  and 
Allen  St.,  also  in  portions  of  Norvell  St. 


MARTINEZ,  Contra  Costa  Co.,  Cal.— 
Manuel  Brown  at  $1398  awarded  con- 
tract by  supervisors  to  fence  Crow 
Canyon  road.  Other  bids  were:  Stand- 
ard Fence  Co.,  $1550;  T.  E.  Clinch  $1666. 


BERKELEY,  Alameda  Co.,  Cal.  — 
Council,  E.  M.  Hann,  clerk,  declares  In- 
tention (534)  to  imp.  Vine  St.,  betw. 
Edith  St.  and  McGee  Ave.,  involv.  cone, 
curb  and  gutter;  pave  with  4-in  .bi- 
tuminous cone;  cone,  walks;  6-in.  vit. 
sewers;  4-in.  lateral  sewers;  manholes; 
corru.  iron  cone,  culverts;  cone,  drive- 
way approach;  catchbasin  with  12-in. 
pipe  outlet  and  water  services;  also 
remacadamize  portions  of  intersections 
of  Vine  St.,  bet.  McGee  Ave.  and  Edith 
Sts.  1911  Act  and  Bond  Act  1915.  Pro- 
tests  June   2. 


SACRAMENTO,  Cal. — Supervisors  re- 
ject bids  to  grade  and  pave  1%-ml.  of 
Sunset  Ave.  in  Fairoaks.  E.  F  Hilllard, 
Sacramento,  only  bidder  at  $10,977. 
Chas.  W.  Deterding,  Jr.,  instructed  to 
proceed  with  work  by  day  labor. 

SALINAS,  Monterey  Co.,  Cal. — Coun- 
cil, M,  R.  Keef,  clerk,  declares  inten. 
(40)  to  imp.  Chestnut  St.,  bet.  Califor- 
nia and  Pajaro  Sts.,  involv.  grading; 
pave  with  5-in,  hyd,  cem.  cone;  const, 
hyd.  cem.  cone,  curbs.  1911  Act  and 
Bond  Act  1915.  Protests  June  15.  Est. 
cost   $8431.   Howard   Cozzens,    city   eng. 

LOS  ANGELES.  Cal.— Geo.  W.  Kem- 
per, P.  O.  Box  126,  Alhambra.  sub.  low 
bid  to  bd.  pub.  wks.  at  $62,600  for 
sewer  In  10th  Ave.,  bet.  Montclalr  St. 
and  first  alley  n.  from  Jefferson  St 

SACRAME.NTO,  Cal.— A.  Telchert  & 
Son,  Ochsner  Bldg,,  Sacramento,  at 
approx,  $14,250  submits  low  bid  to  su- 
pervisors for  a.sph.  pavement  in  14th 
Ave.  from  Upper  Stockton  rd.  to  65th 
St.  Other  approximate  bids  are:  Mc- 
Gillivray  Construction  Co,,  $16,000; 
Clark  and  Henery  Construction  Co., 
$16000.  Taken  under  advisement.  Chas. 
W.   Deterding,  Jr..  co.  eng. 


SACRAMENTO,  Cal.  —  L  D.  Moore, 
1018%  J  St.,  Sacramento,  at  $.16  per 
ton  mile  submitted  only  bid  to  super- 
visors to  haul  and  spread  gravel  in  El 
Centro  Ave.  and  San  Juan  Way.  Taken 
under   advisement. 


LOS  ANGELES,  Cal. — Tryon  &  Brain 
201  Tajo  Bldg,,  sub.  low  bid  to  bd.  pub 
wks.  at  $77,045  to  imp.  Melrose  Ave.', 
bet.  Fairfax  Ave.  and  La  Cienega  Blvd. 
involv.  grade  at  $6950  lump  sum.  241,- 
300  sq.  ft.  8-in.  cone.  pave.  22.5c  ft., 
sewer  compl.  at  $15,100  lump  sum;  9965 
sq.    ft.    remod.   rock  and   oil  surf.   7c   ft. 


SALINAS,  Monterey  Co..  Cal. — W.  A. 
Dontanville,  Salinas,  at  $12,756  award- 
ed cont.  by  council  to  imp.  Pine  St., 
bet.  South  Main  and  California  Sts., 
involv.  grade;  const,  hyd.  cem.  cone, 
curbs;   pave   with    5-in.   hyd.   cem.   cone. 


REDDI.>JG,  Shasta  Co.,  Cal.  —  City 
trustees  order  rock  surfacing  Market 
and  California  Sts.  Project  Involves 
approx.    5000    cu.    yds. 


LOS  ANGELES.  Cal.— Geo.  H,  Oswald 
366  E  58th  St.,  subm.  low  bid  to  super- 
visors to  imp.  Swall  Ave.  and  Sherman 
Ave.,  bet.  Pac.  Elec.  Ry.  and  L.  A.  city 
limits.  Co.  Imp.  No.  247,  involv.  2956 
cu.  yds.  excav.  55c  yd.,  13,447  sq.  yds. 
shape  rdwy,  7c  yd;  13,447  sq.  yds.  8-in. 
cem.  cone,  pave.,  22c  sq.  ft.;  9902  sq. 
ft.  6-in.  gut.  20c  ft;  46  ft.  curb  60c  ft; 
new  bottom  in  existing  m.  h.  $10;  824 
ft.  6-in.  vit.  sewer  $1.50  ft;  28  ft.  8-ln. 
vit.  iKttrals  $1.75  ft.;  693  ft.  6-ln.  hse 
i-ewers  $1.25  ft;  2  std.  brick  m.  h.  $135 
raeh. 


OAKLAND,  Cal.— Central  Bleotrie 
Co..  179  Mmna  St..  San  Francisco,  was 
awarded  cont,  at  $64,500  by  Park  Com- 
mission to  install  lighting  system 
around   Lake   Merrltt. 


26 

SAX  FRANCISCO,  Cal.— Farrar  and 
Carlin,  ISO  Jessie  St.,  submitted  low 
bid  to  Bd.  Pub.  Works  to  grade  Pulgas 
Tunnel  road  in  San  Mateo  county  to 
connect  with  tuberculosis  preventor- 
ium. Complete  list  of  unit  bids  fol- 
low: 

Farrar  and  Carlin,  (a)  31,000  cu. 
yds.    excavation.    Sect.    A,    $.63    cu.    yd. 

(b)  5,500  cu.  yds.  excavation  in  Sect. 
B,  $.63  cu.  yd;  (c)  1,000  cu  yds.  4-ft. 
trench  excavation,  $1  cu  yd;  (d)  2,600 
lin  ft.  4-ft.  culvert,  $1  lin.  ft;  (e)  16,- 
000  cu.  yds.  backfill,  $.50  cu.  yd;  (f) 
600  lin.  ft.  IS-in.  metal  pipe,  $3.40 
iin  ft;  (g)  1,300  lin  ft.  12-in.  metal 
pipe,  $2.40  lin.  ft;  (h)  placing  200  cu. 
yds.  cone.  $25  cu.  yd;  (i)  6,200  lin.  ft. 
barbed  wire  fencing,  $.37  lin.  ft;  (j) 
6    manhole    frames,    etc.,    $29. 

Chas.   J.   Lindgren,    (a)    $.56;    (b)    $.56; 

(c)  $1;  <d)  $2.50;  (e)  $.55;  (f)  $3.50; 
(g)    $2.90;    (h)    $22;    (i)    $.40;    (j)    $25. 

Guerin  Bros.,  (a)  $.63  (b)  $.59;  (o) 
$1;  Cd)  $.90;  (e)  $.49;  (f)  $3.64;  (g) 
$2.60;    (h)    $28;    (i)    $.37;    <i)    $29. 

C.  Miles,   (a)    $.67;   (b)    $.67;   (c)    $.90; 

(d)  $1.10;  (e)  $.45;  (t)  $4.50;  (g)  $4; 
(h)    $30;    (i)    $.40;    (j)    $30. 

Chas.  Harlowe,  Jr.,  (a)  $.78;  (b)  $.68; 
(c)  $1.50;  (d)  $1;  (e)  $.58;  (f)  $5;  (g) 
$3.80;    (h)    $25;    (i)    $.40;    (j)    $50. 

A.  G.  Raisch,  (a)  $.165;  (b)  $1.65;  (c) 
$1;  (d)  $1;  (e)  $2.65;  (f)  $4;  (g)  $3; 
(h)    $30;    (i)    $.17;    (J)    $50. 

A.  D.  Burr,  (a)  $.74;  (b)  $.74;  (c) 
$1.50;  (d)  $1.50;  (e)  $.47;  (f)  $5;  (g) 
$3;    (h)    $28.50;    (i)    $.40;    (:)    $25. 

A.  J.  and  J.  L.  Fairbanks,  (a)  $1.92 
(b)    $.74;    (c)    $1.70;    (d)    $1.70;    (e)    $.64 

(f)  $6.20;  (g)  $4.30;  (h)  $33;  (i)  $.30 
(j)     $70. 

D.  M.  Willett,  (a)  $.58;  (b)  $.47;  (c) 
$4.45;     (d)     $4.45;     (e)     $.40;     (f)     $4.50; 

(g)  $3.75;    (h)    $26;    (i)    $.40;    (j)    $30. 

B.  A.  Burns,  (a)  $.60;  <b)  $.60;  (c) 
$1.50;  (d)  $.90;  (e)  $.60;  (f)  $3.90;  (g) 
$2. SO;    (h)    $25;    (1)    $.37;    (j)    $30. 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,  May   23,   1925 


SAN  FRANCISCO— Oscar  nej'iiian, 
742  Market  St.,  only  bidder  to  imp. 
30th  Ave.  bet.  Fulton  and  Cabrillo  Sts., 
involv.  2,000  cu.  yds.  All,  $.99  cu.  yd: 
600  lin.  ft.  12-in.  sewer,  $.01  lin.  ft;  2 
br.  manholes..  $.01;  40  twelve  inch 
wye    branches,    $.01. 

A  B.  Hennessy,  low  bidder  to  imp. 
Rhode  Island  St.  bet.  19th  and  20th 
Sts.,  involv.  (a)  6,400  cu.  yds.  cut,  $1 
cu.  yd;  (b)  1,280  cu.  yds.  fill,  $.01  cu. 
yd.  C.  B.  Eaton  only  other  bidder  at 
(a)    $1.25;    (b)    $.01. 

D.  C.  McCabe  low  bidder  to  const. 
12,670  sq.  ft.  art.  stone  walks  in  east 
side  Valencia  St.  bet.  Army  and  Mis- 
sion Sts.,  etc.,  at  $.14  sq.  ft.  Other 
bids:  Jas.  T.  Tobin,  $.189;  M.  J.  Lynch, 
$.15. 


ALHAMBRA,  Cal.— Until  8  P.  M.,  June 
1,  bids  will  be  rec.  to  imp.  under  1911 
act:  Washington  St.,  bet.  6th  St.  and 
Wilson  Ave.:  Grade,  asph.  concr.  pave., 
concr.  gut.;  Park  St.,  bet.  Sierra  Vista 
and  Garfield  Aves.:  1%-in.  asph.  concr. 
wearing  surf,  on  3%-in.  asph.  concr, 
base,  concr.  curbs,  gut.,  walk,  reinf. 
concr.  culv.  Plans  on  file  in  office  of 
city   clerk. 


SAN  FRANCISCO — Raisch  Improve- 
ment Co.,  46  Kearny  St.,  submitted  low 
bid  to  Bd.  of  Pub.  Wks.  to  imp.  Girard 
St.  bet.  Harkness  and  Wilde  Aves., 
and  Harkness  Ave.  bet.  Girard  and  San 
Bruno  Aves.,  etc.,  involv.  (a)  2,000  cu. 
yds.  cut,  $.56  cu.  yd.;  (b)  150  cu.  yds. 
fill,  $.01;  (c)  1,033  lin.  ft.  cone,  curb, 
$1;  (d)  284  sq.  ft.  art.  stone  walks, 
$.175  sq.  ft.;  (e)  4  br.  catchbasins,  $125 
ea.;  (f)  120  lin.  ft.  10-in.  culvert,  $1.75 
lin.  ft.;  (g)  19,285  sq.  ft.  asph.  cone, 
pavement,  $.25  sq.  ft.;  (h)  3,660  sq.  ft. 
cone,   pavement,   $,25   sq.   tt.   Other  bids 

Fay  Imp.  Co.,  (a)  $.75;  (b)  $.01;  (c) 
$1;  (d)  .194;  (e)  $134;  (f)  $2;  (g) 
$.254;   (h)    $.274. 

C.  B.  Eaton,  (a)  $.65; 
$1;  (d)  $.20;  (e)  $130; 
$.27;    (h)    $.27. 

A.    E.    Hennessy,    (a)     ) 
(c)    $1;    <d)    $.18;    (e)    $100;    (f)    $1;    (g) 
$.25;    (h)    $.25. 


(b)    $.01;    (c) 
(f)     $2;     (g) 


(b)    $.05; 


SAN  FRANCISCO.— C.  B.  Eaton,  715 
Ocean  Ave.  submitted  low  bid  to  Bd. 
Pub.  Wks.  to  imp.  Orizaba  St.  bet. 
Broad  and  Randolph  Sts.,  involv.  (a) 
3,900  cu.  yds.  cut,  $.57  cu.  yd.;  (b)  1,000 
cu.  yds.  fill,  $.01  cu.  yd.;  (c)  4,697  lin. 
ft.  cone,  curb,  $.01  lin.  ft.;  (d)  6,474 
sq.  ft.  art.  stone  walks,  $.17  sq.  ft.; 
(e)  36  br.  catchbasins.  $110  ea.;  (f) 
1,365  lin.  ft.  10-in.  culvert.  $1.50  lin. 
ft.;  (g)  42  lin.  ft.  12-in.  sewer,  $2.50 
lin.  ft.;  (h)  111,760  sq.  ft.  asph.  cone. 
pavement,  $.25   sq.   ft.     Other  bids: 

A.  E.  Hennessy  (a)  $.80;  (b)  $.10;  (c) 
$.90;  (d)  $.16;  (e)  $100;  (f)  $1.50;  (g) 
$2:   (h)   $.23. 

Fay  Imp.  Co.,  (a)  $.45;  (b)  $.01;  (c) 
$.95;  (d)  $.17;  (e)  $118;  (f)  $2;  (g) 
$2.45;    (h)    $.25. 

SAX  FRANCISCO  —  Fay  Imp.  Co., 
Phelan  Bklg.,  submitted  only  bid  to 
Bd.  Pub.  Wks.  to  imp.  Bacon  St.  bet. 
Brussels  and  Goettingen  Sts.,  involv. 
167  lin.  ft.  cone,  curb,  $1.09  lin.  ft.; 
3,340  sq.  ft.  asph.  cone,  pavement, 
$.329    sq.    ft. 

Frank  J.  McHugh,  474  -  17th  ave., 
only  bidder  to  imp.  Anza  St.  bet.  37th 
and  38th  Aves.,  involv.  132.5  lin.  ft. 
cone,  curb,  $1.40  lin.  ft::  3,312  sq.  ft. 
asph.    cone,    pavement,    $.33    sq.    ft. 

M.  ,T.  Lynch,  low  bidder  to  const. 
27,408  sq.  ft.  art.  stone  walks  in  Anza 
St.  bet.  39th  and  40th  Aves.,  etc.,  at 
$.16  sq.  ft.  Jas.  T.  Tobin  only  other 
bidder   at   $.189. 


MODESTO,  Stanislaus  Co.,  Cal. — 
Until  June  9.  10:30  A.  M.,  bids  will  be 
rec.  by  C.  C.  Eastin  Jr.,  to  const,  ap- 
prox.  1  mi.  oil  macadam  highway,  16 
ft.  wide.  2-in.  thick  on  Tully  road;  also 
for  1  mi.  oil  macadam  pavement,  16  ft. 
wide,  2-in.  thick,  on  Carver  road.  Cert, 
check  10%  req.  with  bid.  Plans  ob- 
tainable from  County  Surveyor  J.  H. 
Hosltins. 


ORCUTT,  Cal. — Town  votes  to  form 
sanitary  dist.  under  county's  jurisdic- 
tion. Fred  J.  Goble,  Santa  Maria,  atty. 
for  district. 


HANFORD.  Kings  Co.,  Cal.  —  Until 
Jffhe  3,  8  P.  M.,  bids  will  be  rec.  by  G. 
W.  Armstead,  clerk,  Hanford  Joint 
High  School  District,  to  const.  660  ft. 
cone,  curb;  1320  sq.  ft.  cone,  gutter; 
3000  sq.  ft.  cone,  roadway.  Cert,  check 
10%  req.  with  bid.  Plans  obtainable 
from  clerk. 


SAN  FRANCISCO.  —  J.  A,  Ducray 
submitted  low  bid  to  Bd.  Pub.  Wks.  to 
Imp.  Bowdoin  St.  bet.  Silver  Ave.  and 
Silliman  St.,  involv.  (a)  500  cu.  yds. 
cut,  $.60  cu.  yd.;  (b)  508  lin.  ft.  cone. 
curb,  $.95  lin.  ft.;  (c)  10,156  sq.  ft.  asph 
cone,    pave.,    $.267.      Other   bids    were: 

Municipal  Const.  Co.,  (a)  $.60;  (b) 
$1;    (c)    $.294. 

A.  E.  Hennessy,   (a)   $.50;   (b)   $1;   (c) 

city  Const.  Co,  (a)  $.90;  (b)  $1;  (c) 
$.293. 


SAN  FRANCISCO. — C.  B.  Eaton,  715 
Ocean  Ave.,  submitted  only  bid  to  Bd. 
Pub.  Wks.  to  imp.  Gates  St.  bet.  Tomp- 
kins and  Crescent  Aves.,  involv.  726 
lin.  ft.  cone,  curb,  $1.20  lin.  ft.;  212  sq. 
ft.  art.  stone  walks,  $.20  sq.  ft.;  3  br. 
catchbasins,  $120  ea.;  60  Iln.  ft.  10-in. 
culvert,  $2  lin.  ft.;  4.225  sq.  ft.  cone, 
pavement,  $.31  sq.  ft.;  6,165  sq.  ft. 
asph.    cone,    pavement,    $.31    sq.    ft. 

C.  B.  Eaton  »nly  bidder  to  imp. 
Pennsylvania  St.  from  22nd  St.  to 
point  560  ft.  northerly,  involv.  536  lin. 
ft.  cone,  curb,  $1.20  lin.  ft.;  3,752  sq. 
ft.  eonc.  pave.  $.37  sq.  ft.;  12,328  sq.  ft. 
asph.   cone.   pave.   $.37  sq.   ft. 

C.  B.  Eaton  only  bidder  to  imp. 
imp.  Brighton  Ave.  bet.  Grafton  and 
Lakevlew  Aves.,  involv.  75  lin.  ft.  cone 
curb,  $1.20  lin.  ft.;  1,500  sq.  ft.  cone, 
pavement,    $.33   sq.    ft. 


SAN  FRANCISCO. — No  bids  rec.  by 
Bd.  Pub.  Wks.  to  imp.  east  side  Naples 
St.  bet.  Silver  and  Peru  Aves.  involv. 
600  cu.  yds.  cut;  1,300  sq.  ft.  asph. 
pavement;    100    lin.    ft.    cone.    curb. 

No  bids  rec.  to  const.  2,392  sq.  ft. 
art.  stone  walks  In  east  side  of  Di- 
visadero  St.  from  Fell  St.  to  point  165 
ft.    northerly. 


SAN  FERNANDO,  Cal.  —  Until  7:30 
p.  m.,  June  S,  bids  will  be  rec.  to  const, 
main  intercepting  sewer  involv.  731 
ft.  8-in.,  45  ft.  15-in.,  5171  ft.  18-in.. 
1104  ft.  21-in.  sewer,  22  m.  h.,  32  cu.  yds 
cone,  pipe  encasing.  Plans  obtainable 
from  Black  &  Veatch,  consulting  engrs, 
617  Ferguson  Bldg..  Los  Angeles.  Cert, 
check  or  bond  $1000.  I.  A.  Swartout, 
city   clerk. 


ALHAMBRA,  Cal. — Geo.  H.  Oswald, 
366  B.  58th  St.,  subm.  low  bid  to  city  at 
$82,885  to  imp.  Main  St..  bet.  Wilton 
Ave.  and  Fremont  St.,  involv.  60  cu. 
yds.  fill,  300,711  sq.  ft.  7-in.  asph.  cone. 
pave,  at  17.5c  sq.  ft.,  3707  ft.  curb, 
walk,  culv.,  etc. 

O.  U.  Miracle,  227  Ave.  D,  Redondo, 
low  to  imp.  east  half  of  Main  St.  bet. 
Wilton  Ave.  and  e.  city  limits,  using 
cem.  concr.  His  bid  was  $85,747.24,  in- 
volv. 2809  cu.  yds.  grade,  4c  sq.  ft.; 
324,332  sii.  ff.  cem.  concr.  pave.  (7-9-in. 
thick).  18e  ft.;  3707  ft.  curb;  11,935  sq. 
ft.  walk,   culv.,   c.   b.,   etc. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
Until  June  1,  5  P.  M.,  bids  will  be  rec. 
by  A.  L.  Banks,  city  clerk,  to  const. 
system  of  lateral  sewers  with  wye 
branches,  curves,  house  branches,  man- 
holes with  and  without  automatic  flush 
tanks  in  portions  of  Pershing  Ave., 
Orange  St.,  Argonaut  and  San  Jose  Sts., 
Stockton  and  Washington  Sts.,  etc. 
Cert,  check  10%  payable  to  City  Audi- 
tor req.  Plans  on  file  in  oflice  of  clerk. 
W.   B.   Hogan,   city  engineer. 


QUALITY 


QUANTITY 


SERVICE 


LARSEN  ADVANCE  CONSTRUCTION  REPORTS 

When  quality,  quantity  and  service  is  the  question  —  Larson  Advance  Construction  Report 
Service  is  the  answer. 

Issued  every  business  day  of  the  year,  featuring  timely  items  on  all  classes  of  construction  work,  work 
projected,  bids  wanted  and  contracts  awarded  for  all  classes  of  buildings — streets,  sewer  and  highway  projects 
— railroads — fire  equipment — pine  lines — wells  and  waterworks — machinery  and  equipment — U.  S.  Govern- 
ment Work  and  Supplies — bond  issues  contemplated  or  voted  for  all  character  of  public  improvements  — 
official  proposals,  etc.,  etc.     Sample  copies  will  be  furnished  on  request. 

LARSEN  ADVANCE  CONSTRUCTION  REPORTS 
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BUILDING  CONTRACTS 


•AN   F-RANCISCO  COUNTY 


fl,0OO  aiMl  Over  Reverted 


The    following    >■   an    Index    for    the 
contractu  In  thU  Issue. 

No.      Owner  Contractor     Ami. 


2144 

Bowman 

Perura 

3000 

2143 

Ham 

Young 

7500 

2146 

Mitchell 

Heim 

1000 

2147 

Egan 

Owner 

6000 

2148 

Egan 

Owner 

10000 

2149 

Conner 

Owner 

20000 

2150 

Catuonl 

Harder 

14500 

2151 

Carlysle 

Hamill 

18793 

2152 

Bagnasacco 

Cristina 

10800 

2153 

Staats 

Nelson 

8385 

2154 

Gullmes 

Owner 

7000 

2155 

Weiss 

Owner 

4000 

2156 

Humphrey 

■      Blahnik 

3000 

2157 

Colton 

Owner 

4000 

2158 

Sielaff 

Glllogley 

3000 

2159 

Janssen 

Owner 

7000 

2160 

Frank 

Owner 

5000 

2161 

Bendel 

Meyer 

3000 

2162 

Heilman 

Owner 

4000 

2163 

Herzig 

Owner 

5000 

2164 

Brown 

Hallgren 

6000 

2165 

Hansen 

Owner 

4000 

2166 

Zinkand 

Own/er 

8O0O 

2167 

Dowd 

Meyer 

8000 

2168 

Smith 

Owner 

6000 

2169 

Englefield 

Owner 

8000 

2170 

Blanchard 

McCarthy 

27000 

2171 

Van    Herick 

Owner 

15000 

2172 

Zeitich 

Ash 

13321 

2173 

California 

Pacific 

1113 

2174 

California 

Pacific 

2768 

2175 

California 

Neal 

8890 

2176 

California 

Pneumatic 

7800 

2177 

California 

Mangrum 

2700 

2178 

California 

Sartorius 

2484 

2179 

California 

Tyre 

7410 

2180 

Prevolos 

Owner 

2500 

2181 

Arnott 

Arnott 

6000 

2182 

McCarthy 

Arnott 

4000 

2183 

McCarthy 

Arnott 

9000 

2184 

AUred 

Owner 

6000 

2185 

Same 

Same 

20000 

2186 

Franz 

Owner 

18000 

2187 

Shay 

Owner 

10000 

2188 

Bateman 

Paratore 

35000 

2189 

Brown 

Hallgren 

9000 

2190 

Mitchell 

Hein 

1000 

2191 

Bier 

Owner 

3000 

2192 

Colclough 

Martin 

1500 

2193 

Saddler 

Coburn 

3500 

2194 

Pacific 

Owner 

7600 

2195 

Alvers 

Hill 

2500 

2196 

Slmott 

Owner 

2500 

2197 

Alexander 

McLean 

4000 

219S 

Petersen 

Owner 

10500 

2199 

Herman 

Owner 

6700 

2200 

Hinkel 

Owner 

4000 

2201 

Mulligan 

Pene 

2800 

2202 

Nicholson 

Owner 

6000 

2203 

McGee 

Miohell 

4250 

2204 

Hamill 

Dobert 

4000 

2205 

Feerick 

Owner 

9000 

2206 

Poitz 

Poitz 

6500 

2207 

Blake 

Johnson 

3000 

2208 

Vehyle 

Rench 

10000 

2209 

Pacific 

Owner 

70000 

2210 

Pacific 

Owner 

24000 

2211 

Murphy 

McLean 

14250 

2212 

Lagomarsino 

Milano 

45000 

2213 

Conner 

Ferroni 

20100 

2214 

St.  Francis 

Keneally 

3350 

2215 

Strothoff 

Owner 

1000 

2216 

Leonard 

Owner 

30000 

2217 

McDermott 

Beach 

9000 

2218 

La  Boyteaux 

Field 

9426 

2219 

Moneta 

Arnott 

9190 

2020 

Lain 

Cobwin 

2218 

2221 

Kockos 

Suess 

1500 

2222 

Nelson 

Owner 

6000 

2223 

Styles 

Hamill 

2224 

Hamill 

Owner 

6000 

2225 

Hamill 

Owner 

4000 

2226 

Woodin 

Stoneson 

4000 

2227 

Erickson 

Owner 

4000 

2228 

California 

Brueck 

2000 

2229 

Chourret 

Hamill 

5000 

2230 

Feerick 

Owner 

10000 

2231 

Trinity 

Cuthbertson 

55000 

2232 

Brown 

Owner 

20000 

2233 

Tadwick 

Meyer 

5200 

3095 

McGregor 

McGregor 

4900 

3096 

Dickey 

Owner 

3150 

3097 

Rose 

Peters 

4400 

3098 

Von    Haren 

Bardwell 

5000 

3099 

Castro 

Leonardo 

4000 

3100 

Atkinson 

Hansford 

4000 

3101 

Krantz 

Griffiths 

2500 

3102 

Furtado 

Travers 

4000 

3103 

Allen 

Owner 

2700 

3104 

Dunn 

Owner 

2900 

3105 

.Whalen 

Owner 

5200 

3106 

Epstam 

Owner 

3000 

3107 

Peters 

Owner 

2600 

3108 

Hogan 

Boeddyker 

5400 

3109 

Walker 

Steiner 

2625 

3110 

Diesenrath 

Hunter 

3750 

3111 

Jury 

Owner 

7500 

3112 

Jennings 

Owner 

4500 

3113 

May 

Conser 

2000 

3114 

Spagna 

De    Fabbio 

3250 

2234 

Englefield 

Owner 

8000 

2235 

Ginley 

Owner 

7000 

2236 

McUermott 

Beach 

9000 

2237 

Hawthorne 

Owner 

4000 

2238 

Crocker 

Owner 

3500 

2239 

Anderson 

Owner 

4000 

2240 

Calcagno 

Sourich 

6000 

2241 

Johnson 

Owner 

3500 

2242 

Parkside 

Owner 

5000 

2243 

Harnack 

Johnson 

3000 

2244 

Clewe 

Le    Baron 

1400 

2245 

O'Leary 

Evans 

20000 

2246 

Varsi 

Owner 

25000 

2217 

O'Brien 

Kiernon 

15000 

224S 

Trull 

Cahill 

51000 

2249 

Market 

McLeran 

50000 

2250 

Votuons 

Harder 

21700 

2251 

Altman 

Jones 

10197 

2252 

First 

Elevator 

2326 

DWELLING 

(2144)  E  TWENTY-FIRST  AVE  250 
N  Kirkham.  One-story  and  base- 
ment frame   dwelling. 

Owner — Geo.  W.  Bowman,  %  Contractor 

Architect — None. 

Contractor — J.  A.  Perura,  1430  19th 
Ave.,   San   Francisco.  $3000 


RESIDENCE 

(2145)  NW  LAKE  AND  FIFTEENTH 
Ave.  Two-story  Class  C  brick 
residence. 

Owner — L.  B.  Ham,  110  Sutter  St.,  San 
Francisco. 

Architect — Edward  E.  Young,  2002  Cal- 
ifornia St.,  San  Francisco. 

Contractor — E.  E.  Young,  2002  Califor- 
nia   St.,    San    Francisco.  $7500 

ALTERATIONS 

(2146)  S  LOMBARD  —  W  Cor.  Scott. 
Alter  plate  glass  window  and 
fronts   of  stores. 

Owner — Edward  H.  Mitchell,  579  Mar- 
ket   St.,    San   Francisco. 

Architect — None. 

Contractor — Theo.  H.  Heim,  528  Shrader 
"'     "  '  $1000 


San  Francisco. 


FLATS. 

(2147)    W    L    ALBION    ST.,    150    N    17th 

St.  Two-story  and  basement  frame 

(2)   flats. 
Owner— Thomas    Egan,    1859A    Howard 

Architect— J.     C.     Hladik,      Monadnock 

Bldg. 
Contractor    —    Thomas      Egan,      1859A 
Howard    St.  J6000 

-APARTMENTS. 

(214S)    w  L  ALBION   AVE.,   115   N  17th 

.St.  Two-story  and  basement  frame 

(8)    apts. 
Owner— Thomas    Egan,    1859A    Howard 

^■■chitect— J.    c.     Hladik,      Monadnock 

Bldg. 
Contractor    —    Thomas      Egan      1859A 

Howard    St. $10,000 

APARTMENTS.  ' 

(2149)  N  L  GREEN  70  W  POLK  ST 
Two-story  and  basement  frame 
apartments. 

Owner — Mrs.  Alma  Conner,  NW  Cor 
Polk    &    Green.  • 

Architect— Charles  Fantoni,  550  Mont- 
gomery  St.  $20,000 


AP.\RTMBNTS. 

(2150)    N   L   LOMBARD    100   W   Powell. 

Three-story    and    basement    frame 

apartments. 
Owner — A.    Vatuoni,    460    Lombard    St. 
Architect     —     Paul     De     Martini,       946 

Broadway. 
Contractor    —    John    Harder,    870    39th 

Ave.  $14,500 


FRAME    BLDG. 

(2151)    NE    CABRILLO    &    25TH    AVE. 
E    90xN    29.      Two-Story    and    base- 
ment   frame   bldg. 
Owner— Mrs.    Emma    Carlysle,    795    25th 

Ave.,   San   Francisco. 
Architect — None. 
Contractor    —    Thomas     Hamill,     8140 

Geary  St.,    S.   F. 
Filed  May   14,   1925.   Dated  May   6,   1925. 

Roof    boards    on     $4698.25 

Brown     coated      4698.25 

Completed   and   accepted    ....    4698.25 

Usual     35     days     4698.25 

TOTAL  COST,  $18,793 
Bond,  sureties,  forfeit,  none.  Limit, 
120  days.  Plans  and  speaJKlcations 
tiled. 


FRAME   BLDG. 

(2152)      N   VALLEJO    150   W   Larkin   W 

30    X    N    120    W.    A.    23.      All    work 

except   shades   and   chandeliers   for 

2-story   and    basement   frame   bldg. 

Owner — Emilie    Bagnasacco,    1440    Val- 

lejo  St.,   S.  F. 
Architect — J.   A.   Porporato,    619   Wash- 
ington   St.,    S.   F. 
Contractor — G.  Cristina  and  R.  Foliotti. 
Filed  May  14,  1925.  Dated  May  11,  1925. 

Rough   frame    up    $2500 

Brown   coated    2600 

Completed    and   accepted    2700 

Usual    35    days    3000 

TOTAL  COST,  $10,800 
Bond,  $5500.  Sureties,  Frank  Oddone 
and  F.  A.  Firpo.  Forfeit,  none.  Limit, 
90  days.     Plans  and  specifications  filed. 

RESIDENCE 

(5153)    S  VALLEJO  112-6  W  Broderick 

W    25    X    S    137-6,    W.    A.    547.      All 

work    for    2-story     and      basement 

residence. 
Owner — Louise   W.    Staats,    2960   Dlvls- 

adero    St.,    S.    F. 
Architect — O.  R.  Thayer,  110  Sutter  St., 

San  Francisco. 
Contractor — E.  K.  Nelson,  326  Webster 

Filed  May  14,  1925.  Dated  May  12,  1925. 
Ready   for   brown   coat   plaster.  $2096 

White    coated     2096 

Completed    and   accepted    2096 

Usual    35    days    2097 

TOTAL  COST,  $8385 
Bond,  $8385.  Sureties,  O.  J.  Gllli  and 
Chas.  Haggans.  Forfeit,  $10.  per  day. 
Limit,  90  days.  Plans  and  specifica- 
tions  filed. 

FLATS 

(2154)  E  CHATTANOOGA  75  S  24th 
Two-story  and  basement  frame  (2) 
flats. 

Owner — V.    Gullmes,     1828     Castro     St., 

San   Francisco. 
Architect — None.  $7000 

FLATS 

(2155)  E  FORTY-EIGHTH  AVE  90  S 
Moraga.  Two-story  and  basement 
frame    (2)    flats. 

Owner — Herman  Weiss,   1689  47th  Ave., 

San  Francisco. 
Architect — None.  $4000 

DWELLING 

(2156)  W  MAYNARD  125  S  Craut. 
One-story  and  basement  frame 
dwelling. 

Owner- R.  O.  Humphrey,  3020  Fillmore 

St.,  San  Francisco. 
Arcihtect — None. 
Contractor— Jos.    Blahink,    68    Maynard 

St.,   San  Francisco.  $3000 

DWELLING 

(2157)  9  URBANO  195.47  W  Alvlso. 
One-story  and  basement  frame 
dwelling. 
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Owner— Colton   Bldg.   Corporation,   1021  DWELLINGS.  Piled  May  15,  1925.  Dated  Apr.  20,  1925. 

American    Banic    Bldg.,    San    Fran-  (217o;    W    46TH   AVE.,   lUO    125    150   172  Payments,    same. 

Cisco.  ^UU    225     25U    2(0     30U    S    Kirlcham.  TOTAL    COST,    J2484 

Arcliitect — T.     R.     Belmont,     455    Flood  Nine    i-story    and    baaenient    frame  Bond,    fl242.     Sureties,   Fidelity   &   De- 

Ave.,    San    Francisco.                      $4000  dwellings.  posit    Co     of    Maryland.      Forfeit,    limit, 

Owner    —    Jiianchard    Co.,       Chancery  none.     Plans   and   specifications   filed. 

DWELLING  Bldg. 

(2158)  NE    SILVER    AVE    AND    MER-  Architect— None.  (2179)    GLAZING   on   Above 

nil  St.     One-story  frame  store  and  Contractor — John    E.    McCarthy,       1483  Contractor — Tyre    Bros     Glass    Co,    668 

dwelling.  iunston    Ave.                      J3000    each  Townsend  St. 

Owner— Elizabeth     Sielaft,     2298     How-  Filed  May  15,  1925.  Dated  Apr.  30.  1926. 

ard  St.,  San  Francisco.  APARTMENTS.  Payments,    same. 

Architect— None.  (2171;    W    PIERCE    107-6    S    CALIFOR-  TOTAL    COST,    |7410 

Contractor— J.  W.  GiUogley,  745  San  nia.  Two-story  and  basement  Bond,  $3705.  Sureties,  Fidelity  &  De- 
Jose   Ave.,   San   Francisco.          J3000  tiame    tl2J    apailments.  posit   Co.    of   Maryland.      Forfeit,   none. 

FLATS  Owner— Wm.     Van    Herick,     4005     Call-  Limit,    July    1,    1925.      Plans   and    specl- 

(2159)  SW    RETIRO      76    NE      Beach.  Archuec'l-None                                   $15  000  '*'='^''°"'    ''''^'^-  

Two-story  and  basement  frame   (2)  . •  ALTERATIONS 

Owne7— E     A      Tanssen      Hear<;t     Ride-  STOKES  &  FLATS.  (2180)      NO.    107    GOLDEN    GATE    AVE. 

Ian  p'r=,nAi»rn            '    "*'^'^^'    ^'"^-  12172)    S    UNION    115    E   FILLMORE   E  New  store  front  and  fixtures. 

ArrhiTi,.t     NnnB                                      »7nnn  ^5  S  100.     Three-story  frame  bldg..  Owner— Prevolos     Bros.,     9     Jones     St., 

Arcnitect— iNone^ »7000  stores   and    flats.  San  Francisco. 

DWELLING  Owner — Anlone    Zietich,       2190       Union  Architect — Dodge      A.       Rledy,      Pacific 

(2160)  E  PIERCE  25  S  Chestnut.  One-  ....if'^cf'  libert  J  Pabre  &  E  H  ^"*^-  ^^"  !If2£i!£°-  »2500 
story    and    basement    frame    dwlg.  li  T^  T      ^'^  S  ,,•;■  o   f.        cf  nwE-r  t  tm^-q      

Ownpr— M       Prank       Van      Dnrn      Hnt^l  Hildebrand,     110     Sutter    St.  DWELLINGS 

San   Francisco                                  iiotel,  (joiitractur— Ash    and    Hand,    1728    Mis-  (2181)      S    OCEAN    AVE    450    E    Harold 

Architect— Nonl                                      S'inftO  «'"'i  i=t-.  S.  F.  and   W    Brighton    200   N   Lakeview. 

: *""""  Filed   May    15,    '25.    Dated   May   11.    '25.  Two  one-story  and  basement  frame 

DWELLING  ^^  '^'^1    toundalion    is    in.    ready  dwellings. 

(2161)  W  TWENTY-FIRST  AVE  121-8  "^"r    root     »3330  Contractor— James    Arnott    &    Son.    235 

S    Santiago.      One-story    and    base-  When    brown    coated   and   plas-  u,   *';     x,"   *  ""^hcisco. 

ment    frame    dwelling  ter     is     on     3330  Architect — None. 

Owner— Marie  T.   Bendel,   %  Contractor  When    completed   and   accepted.    3330  '^''"'^^^'"'iTr/^v"    ='"'i?"    %^nnn'J^h 

Architect— None.  Usual    35    days     3331  Granville  Way,  S.  F.         $3000  each 

Contractor — Meyer    Bros.,    1    Montgom-  TOTAL  COST,    $13,321  -" 

ery   St.,    San    Francisco.               $3000  Bond,    $6665.      Sureties,    Maryland   Cas-  mxTTrx  t  xwi- 

ualty   Co.     Forfeit,   $10   day.     Limit.   70  tiVR^i      NW    acjwtom    ANn  prapton 

days.      Plans   and   specifications   filed.  ^^^*nl„  „tL^   fj?     hVt\£,il,      fE.^<; 

DWELLING  One-story      and      basement      frame 

(2162)  W    LRAKIN    109-9     S    Bay    St.  CONCRETE    BLDG.  n^^l^^'i'^f'  Af,.r'  =  ,.h„    n„       71r     B..=h 
One-story      and      lasement      frame  (2173)    SE    VAN    NESS    AVE.    &    Hayes,  °"'"|:~J,'lf  Pran^i^oV/           ' 
dwelUnff.  S    120XE    lOU.      Composition    treads,  Arr^(tlr,—Wnn^ 

'■"larF?anc.?co""^"'-   "^   ^"^^   ^'-  "."'i^'     '^"'''"^s    and      intermediate  Con?ractor-?ames    Arnott    &    Son,    235 

ban  l<rancl8C0.  plattorms    tor    stairs    for      7-story  rsronviiio   Wav    "s    p                     i^nnn 

Architect— Gustave   Stahlberg,   Flatiron  reinforced    concrete    bldg.  Granville   Way,   S.  F.                    $4000 

Bldg.,  San  Francisco.                   $4000  Owner— California     State      Automobile  DWELLINGS 

,      .,'^^^";'   ^?"*   \w"   ><'ess  Ave..   S.  F.  (2183)     N   OCEAN   AVE    425    E    Harold 

^^„j .  .,,„  -^'"'^  ,,i2'^'~"if  *?;    ^^  •      ^elham,      Sharon  \v  Brighton  225  N  Lakeview  and  E 

797k?^      m>.T?  o<Trr>  iti:  xr  tt  k           T^  ,,       Bldg.,    b.    F.  Ashton   Ave    100   N   Grafton.     Three 

(2163)  W  DE  SOTO  175  N  Urbano  Dr.  Contractor— Pacific  Materials  Co.,  444  one-story  and  basement  frame 
One-story      and      basement     frame  Market  St.,  S    F.  dwellines 

Own'^^^'i'"^-    w     ,c    i»on   w      »,•       ,  *"'!'''*  -^"'^'   l^'   ""•   °^'«<^  ^^y   ^'  ^^25.  Owner  —   Th4   McCarthy   Co.,    316   Bush 

Owner— A.   J.   Herzig.   1690   Washington  Payments,    on    10th    of    ea.    mo... 75%  St.,   San   Francisco. 

St ,    San    Francisco.  Usual    35     days     25%  Architect— None. 

Architect— A    J.  Herzig.   1690  W.ishing-  TOTAL    COST,    $1113  Contractor— James    Arnott    &    Son,    235 

n„ntVJ!.f„;'    A      T     u^'^l12.°'i<!0A    w     V,  ^°"<^'    ^557.      Surctics,    Fidelity    &    De-  Granville  Way,  S.  F.              $3000  ea 

Contractor— A.    J.    Herzig,    1690    Wash-  posit   Co.   of   Maryland,      Forfeit,   none.  — 

ington  bt,.  b.  J.                              $6000  Limit,   Aug.   8,   1925.     Plans   and  speci- 

„,  .-TO                  fications   filed.  DW^ELLING 

(2164)  W    TWPNTY  THIRD    AVP    1^0  ^^184)      NW     ESTERO    AND    LUNADO. 

(<;ib4)      W    TWENTY-THIRD    AVE    150  (2174)     ROLLING     STEEL    DOORS     on  One-story     and       basement       frame 

b    Lincoln     way.       Iwo-story    ana  above  dwelling 

Owner^*Mav'/''R?nwn^^   "*'*'  Contractor— Pacific    Materials    Co..    444  Owner— C.    S.    AUred,     159    Liberty    St., 

v,/  *v  lici      Diiixy    ±.   x>i  »j  wu.  Market    St      S    1^*  San   Francisco 

^"■'^  BWg  ~"ian   Fra^cts^c'o'      ^°"^'^"°=''  Filed  May  15,  1925.  Dated  Apr.  23,  1925.  Architect-None__ $6000 

Contractor— S.  Hallgren,  311  Hayes  St..  Payments,   same 

S^"  Francisco^ $6000  Surlt^esf^id^enty'  &   dI?  DWELLINGS 

DWELLING  PO*^"    ^°-    of  Maryland.      Forfeit,   none.  (2185)   W  LUNADO  50.  100,  150  and  200 

(2165)  SE    SAN    GABRIEL   AND    CAP-  l^imU,    Aug     8     1925.      Plans    and   sped-  basfment '  frame"dweluSgs      "^ 
fr'a'"r°d     0"e-^'"^    ^"^    '"^'''"'"*  f. cations    filed. Owne?-S's*    AuTeV^ti   liberty    St., 

frame    dwelling.                 ,  Oan     Pranpisro 

Owner— Walter    E.    Hansen,    485    Capis-  ,,,,,.,     „ ,  ,x-^tx,^                v  Architect— None                            SSOOO    each 

trano  Ave.,   San   Francisco  (217o)     PAINTING    on    above.  Architect     None^ $6000    each 

Architect — None.                                     $4009  Contractor — The   Neal   Co.,   477  Ivy   St., 

♦■•»«»  g     p  APARTMENTS 

FLATS  Filed  May  15,  1925.  Dated  Apr.  29.  1925.  (2186)      E  SEVENTH  AVE   100  N  Lake. 

(2166)  E      TWENTY-SEVENTH     AVE  Payments,    same.  Three-story    and     basement    frame 
165-6    N    Cabrillo.      Two-story    and  TOTAL    COST,    $8890  ^       (12)    apartments.                  ,„„    ,       . 
basement  frame  (2)   flats.  Bond,   $4145.     Sureties,   Fidelity  &   De-  Owner— Lager  &   Val  Franz,   180  Jessie 

Owner— H.    P.    Zinkand,    434    10th    Ave.,  Posit   Co.      Forfeit,    none.      Limit,   Sept.  .       St.,  San  Francisco. 

San  Francisco.  S,  1925.     Plans  and  specifications  filed.  Architect  —  J.    c.    Hladik,    Monadnock 

Architect— None.                                     $8000  Bldg.,   San   Francisco.                $18,000 

(2176)     PNEUMATIC     TUBE     SYSTEM  ^lATS                   

f2Y6?^"N|' DORCHESTER   AND   POR-  ContJ^ct^J-'r^l-neumatic    Tube       Supply  <^^«5-Vo'=st?r?''a^n^  bls"e"me^t  ?r^aTe'T6°) 

tola   Dr.     Two-story   and   basement  „.,   j",-,        ,.    ,„„,    „  flats 

Ow/e'r-W^^^E^^^d   R    th  F    D       d    '/  Pa^ymeYts    'same   ^'^^      "^^  '"'  ''''•  Owne?  -  Dr.    Frank    M.    Shay,    Phelan 

^       Contra^or.-   ''"         "           .       ow   ,     «  „.,„„.'      _J0TAL    COST,    $7800  Arch^Jefi' -^^"j.^CH'lldTk,    Monadnock 

Architect — None.  Bond    $3900.      Sureties,    Fidelity    &    De-  Ridir     '^an   Pranpispo                 Jinnnn 

Contractor— Meyer    Bros.,    1    Montgom-  Posit   Co.   of  Maryland.      Forfeit,    none.  ■""'^-   ^'^"-  Francisco.                $10,000 

ery  St.,  San  Francisco.                $8000  Limit,  Aug.  31,   1925.     Plans  and  speci-  APARTMENTS 

fications  filed.  (2188)     W    HOWARD   165   S   Twentieth 

DWELLING  (2177)    INTERIOR    TILE      WORK      on  ftory''^am"aDartmTn[''and°'"dwIn: 

(2168)  NW  VICTORIA  AND  HOLLO-  above.  fne  house^  apartment  and  owell- 
way.  One-story  and  basement  Contractor  —  Mangrum  &  Otter,  Inc.,  Owner— Wm  Rateman  Tr  iQis  Rrvant 
frame   dwelling.  827  Mission  St.,  S.  F  Owner     ^^™-   ^ateman  Jr.,   1915  Bryant 

Owner- C.  M.  Smith,  40  Alviso  St.,  San  Filed    May    15,   '25.   Dated   May    11,    '25.  Architect— None 

Francisco.  Payments,    same.                                                                  Cnnfrartnr R      Paratnre      49fi1      ^ril     <?t 

Archltect-None.                                        $6000  TOTAL    COST,    $2700  San  Francisco               '                               ' 

Bond,    $13o0.      Sureties,    Fidelity   &    De-  Filed  May   16,  '25.      Dated  May  7,   '25. 

FLATS  posit    Co.    of    Maryland.      Forfeit,    none.  Monthly    payments    of 75% 

(2169)  W    JONES    20    S    Vallejo.       2-  Limit,   Aug.    1,    1925.      Plans   and    speci-  .10    days    after 25% 

story     and     basement     frame      (2)  fications  filed.  TOTAL  COST,    $35,000 

„      flats.  Bond,   $17,500.     Surety,   Fidelity   &   De- 
Owner    —    Mrs.    Jack    Englefleld,    1763  (2178)   ORNAMENTAL  IRON  &  Bronze  posit    Co.      Limit,    120    days.      Forfeit, 

Jones    St.,    S.    P.  «   Work   on   above.  none.     Plans  and  specifications  filed. 

Architect — C.    S.    McNally,    661    Golden  Contractor — Sartorlus    Co.,    1849   Chest-  NOTE — Permit  reported  April  29,  1925 

Gate  Ave.,  S.  F.                              $8000  nut    St.  No.   1881. 
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BUILDING 

(2189)      W    TWENTT-THIRD    AVE    125 

S    Lincoln    Way    25x120.      All    work 

for  two-story   and   basement   frame 

building. 

Owner — P.    Ward   Brown,    3582    17th   St., 

San    Francisco. 
Architect   —   J.    C.    Hladik,   Monadnock 

Bldg.,  San  Francisco. 
Contractor    —    August     Hallgren,     311 

Hayes   St.,   San   Francisco. 
Filed  May  16.  '25.     Dated  May  12,  '25. 

Roof   boards    on $2250 

Brown    coated    2250 

Completed    and    accepted 2250 

Usual    35    dayh 2250 

TOTAL  COST,  $9000 
Bond,  none.  Limit,  120  days.  Forfeit, 
none.     Plans  and   specifications  filed. 


ALTERATIONS 

(2190)  SW    SCOTT      AND      LOMBARD 
Sts.     New  store  fronts. 

Owner — Edw.    H.    Mitchell,    579    Market 
St.,   San    Francisco. 

Contractor — The'o.     Hein,     528     Shrader 
St.,  San  Francisco.  $1000 

REPAIRS 

(2191)  NO.     116     CHENERY.       General 
repairs    to    dwelling. 

Owner — Allan   Bier,   %  Architect, 
Architect — Edward  E.  Young,  2002  Cali- 
fornia   St.,    S.    F.  $3000 


ADDITIONS 

(2192)      NO.     7408     GEARY.       Additions 

to   dwelling. 
Owner — D.    M.    Colclough,   Premises. 
Architect — None. 
Contractor — A.    Martin,    533    Irving    St., 

San  Francisco.  $1500 


ALTERATIONS 

(2193)      NO.    322      BRYANT.         Replace 

front    steps;    plastering;      painting, 

etc.,  for  flats. 
Owner — Herman    Saddler,    982    18th    St., 

Oakland. 
Architect — None. 
Contractor — Chas.     Coburn,     180    Jessie 

St.,   San    Francisco.  $3500 


ALTERATIONS 

(2194)      NO.    447    SUTTER.  Remodel    1st 

floor  for  offices;  rearrange  counters 
and     windows;     recondition     face     of 

building. 
Owner — Pacific  Gas   &   Electric  Co.,   245 

Market  St.,  San  Francisco. 
Architect — Coxhead  &   Coxhead,   Hearst 

Bldg.,    San    Francisco.  $7600 


DWELLING 

(2195)      E   EUREKA   60   S  Twenty-first. 

One-story      and      basement      frame 

dwelling. 
Owner — Frank    E.    Alvers,    417    Eureka 

St.,   San   Francisco. 
Architect — None. 
Contractor — Robt.  Hill,   627  London  St., 

San    Francisco.  $2500 


(2196)  NO.  1355  GUERRERO.  Re- 
model residence  for  (2)  flats;  re- 
model   for   basement   garage. 

Owner — Richard  Simott,  1355  Guerrero 
St.,   San   Francisco. 

Architect — None.  $2500 

DWELLING 

(21.97)      W       SIXTEENTH     AVE.       bet. 

Pacheco   and    Quintara.      Two-story 

and    basement    frame    dwelling. 
Owner — A.   M.  Alexander,  751   17th  Ave. 

San  Francisco. 
Architect — None. 
Contractor — R.    A.    McLean,    180    Jessie 

St.,  San  Francisco.  $4000 

DWELLINGS 

(2198)  W  PLYMOUTH  AVE  33  &  66-6 
N  Grafton  and  NW  Plymouth  and 
Grafton  Aves.  Three  one-story 
and   basement   frame   dwellings. 

Owner — W.    C.     Petersen,    1460    Divisa- 

dero  St.,   San  Francisco. 
Architect — None.  $3500   each 

WAREHOUSE 

(2199)  N  HARRISON  197-4  E  Fourth. 
One-story  and  mezzanine  floor 
concrete    warehouse. 

Owner — J.  Herman  and  L.  Harms,  2485 
Post  St.,   San   Francisco. 

Engineer — Alfred  P.  Fisher,  14  Mont- 
gomery St.,  S.  F.  $6700 

(2200)  W  THIRTY-NINTH  AVE  ^JO  S 
Cabrillo.  One-story  and  basement 
frame   dwelling. 

Owner — Hinkel    Bros.,    1204    Castro    St., 

San  Francisco. 
Architect— Chas.  P.  Strothoff,  2274  15th 

St.,  San  Francisco.  $4000 


DWELLING 

(2201)      N    BURROWS    30     E    Brussels. 

One-story      and      basement      frame 

dwelling. 
Owner — Eugene  Mulligan,  240  Burrows 

St.,  San  Francisco. 
Architect — None. 
Contractor — G.    Pene,    253   Brussels    St., 

San    Francisco.  $2800 


DWELLINGS 

(2202)  W  NINETEENTH  AVE  100  and 
125  N  Ortega.  Two  one-story  and 
basement   frame  dwellings. 

Owner — Wm.  Nicholson,  Laverne  St., 
Mill  Valley. 

Architect — None.  $3000  each 


DWELLING 

(2203)     E    GRANADA    150    N    Grafton. 

Two-story     and     basement     frame 

dwelling. 
Owner — E.    J.   McGee,    2485    Folsom   St., 

San   Francisco. 
Architect — None. 
Contractor — C.  R.  Mitchell,  945  Sanchez 

St.,  San  Francisco.  $4250 


DWELLINGS 

(2204)  N  FLOOD  AVE  125  and  160  W 
Detroit.  Two  one-story  and  base- 
ment  frame  dwellings. 

Owner — Jos.  B.  Hamill,  160  20th  Ave., 
San  Francisco. 

Architect — None. 

Contractor — Henry  Dobert,  425  Avalon 
Ave.,    S.   F.  $2000   tach 


DWELLINGS 

(2205)      N    FULTON    52-4    and    77-4    E 

Thirty-sixth   Ave.      Two    two-story 

and   basement   frame   dwelling. 
Owner — P.     J.  Feerick,   875   35th     Ave., 

San   Francisco. 
Archlitect — Andrew    H.     Knoll,     Hearst 

Bldg.,   S.   F.  $4500   each 


FLATS 

(2206)  W  BRYANT  25  N  Army.  Two- 
story  and  basement  frame  (2)   flats 

Owner  —  Mr.  and  Mrs.  L.  Poitz,  2883 
Bryant    St.,    San    Francisco. 

Architect — Anton  Petersen,  2770  San 
Bruno    Ave.,    San    Francisco. 

Contractor — A.  W.  Poitz,  1428  Florida 
St.,    San   Francisco.  $6500 


DWELLING 

(2207)      W    TWENTY-FIFTH    AVE    100 

N   Ulloa.      One-story   and   basement 

frame  dwelling. 
Owner  —  E.   J.   Blake,    1880   McAllister 

St.,   San   Francisco. 
Architect — None. 
Contractor- — Johnson     &     Anderson,     4 

Steiner  St.,   San   Francisco.        $3000 


FLATS. 

(2208)  E  FUNSTON  AVE.,  100  S  LIN- 
coln  Way.  Two-story  and  base- 
ment   frame    (4)    flats. 

Owner — A.    Vehyle,    445    Brannan    St. 

Architect — None. 

Contractor — M.  C.  Rench,  38  Lyon  St. 
$10,000 


GUARD    WALLS. 

(2209)     NE    22ND    &       ILLINOIS      STS. 

Reinforced     concrete    guard    walls 

for   oil   tank. 
Owner — Pacific    Gas    and    Electric    Co., 

245  Market   St. 
Engineer — Eng.    Dept.    of    P.    G.    &    E. 

Co.,  245  Market  St.  $70,000 


REARRANGE,    ETC. 

(2210)  445  SUTTER  STREET.  Rear- 
range entrance  doors,  rearrange 
partitions  on  2  3  4  &  5th  floors,  etc. 
for    offices. 

Owner — Pacific  Gas  and  Electric  Co., 
245    Market    St. 

Architect  —  Coxhead  and  Coxhead, 
Hearst    Bldg.  $24,000 


IlIUILDING. 

(2211)    W   MISSION    155    S    20TH   AVE., 
25x90       2428    2432    Mission    St.      All 
work    for    store    bldg. 
Owner — Marie    S.    Murphy,    660    Califor- 
nia   St.,    S.    F. 
Architect — Bliss    &      Faville,       Balboa 

Bldg.,    S.    P. 
Contractor — R.    A.    McLean,    180    Jessie 

St..    S.    F. 
Piled  May  19,  1925.  Dated  May  14,  1925. 

Payments,    monthly     ..., 75% 

TOTAL  COST,  $14,250 
Bond,  $7125.  Sureties,  Royal  Indem- 
nity Co.  Forfeit,  none.  Limit,  Sept. 
1,  1925.     Plans  and  specifications  filed. 


THE.\TRB  BLDG.,   ETC. 

(2212)  SE  MISSION  AND  OLIVER,  SE 
91.1  from  Ciiver.  All  work  except 
painting,  decorating,  heating,  elec- 
tric work  and  finish  of  marquee 
for  Class  A  theatre  and  store  bldg. 

Owner — George  Lagomarsino. 

Architect — Paul  P.  De  Martini,  946 
Broadway,    S.    F. 

Contractor — Anthony  Milano,  399  Tem- 
pleton    Ave.,   S.   F. 

Filed  May   18,   1925.  Dated  May  9,  1925. 
I'ayments,     on    1st    and    15th    of 

each    month     75% 

U.sual   35   days    25% 

TOTAL   COST,   $45,000 

Bond.      $22,500.      Sureties,      B.      Milano, 

Louis   Gregoire   and   Chas.     McFarlane. 

Forfeit,    none.      Limit,    120    days    after 

May     12.       Plans       and       specifications 

filed. 


BUILDING. 

(2213)     N    GREEN    70    W    POLK    W    45 

N160    E    115    S    85    W    70    S    75.      All 

work    except    fire    escapes    for    2- 

story  and   basement   bldg. 

Owner — Mrs.  Alma  R.  Conner,  NW  Cor 

Polk    and    Green    Sts. 
Architect — Charles    Pantoni,    550    Mont- 
gomery St.,   S.  F. 
Contractor— G.     Perroni    &     Sons,     1926 

Filbert   St.,    S.   P. 
Filed  May  IS,  1925.  Dated  May  15,  1925. 

Enclosed     $5025 

Brown   coated  and  metal   lathed 

out.side     5025 

Completed    and    accepted    5025 

Usual    35    days    5025 

TOTAL  COST,  $20,100 
Bond.  $10,050.  Sureties,  A.  Bernardinl 
and  Frank  Galli.  Forfeit.  $15  day. 
Limit,  90  days.  Plans  and  specifica- 
tions   filed. 


RESIDENCE 

(2214)      179S    GREAT    HIGHWAY.       All 
work    except    painting    for    2-story 
and    basement    residence. 
Owner — St.    Francis    Retreat. 
Architect  —  O.    R.    Thayer,    110    Sutter 

St.,   S.   P. 
Contractor — H.    J.    Keneally    and    Edw. 

Grace,    770    5th    Ave.,    S.    F. 
Filed  May  18,   1925.  Dated  Apr.  16,  1925. 

Plumbing    roughed    in     $1000 

Completed     1000 

Usual    35    days     1350 

TOTAL  COST,  $3350 
Bond,  sureties,  forfeit,  none.  Limit,  25 
days.  Plans  and  specifications  not 
filed. 


ADDITION 

(2215)  2274-76  FIFTEENTH  ST.  Two- 
room    addition    for    residence. 

Owner — John  Strothoff,  2276  ■  15th  St., 
Oakland. 

Architect — Chas.  F.  Strothoff,  2274  15th 
St.,    S.    F.  $1000 


DWELLINGS 

(2216)  W  HOWTH  158,  182.  206,  230, 
254,  278  N  Niagara.  Six  1-story  & 
basement    frame   dwellings. 

Owner — Leonard  &  Holt,  41  Montgom- 
ery  St.,    S.    F. 

Engineer — Leonard  &  Holt,  41  Mont- 
gomery St.,    S.   F.  Each   $5000 

FLATS 

(2217)  NW  DUNCAN  AND  SAN  JOSE 
Ave.  2-story  and  basement  frame 
(4)   flats. 

Owner — Mr.    and   Mrs.    Jas.    McDermott, 

3433   19th   St.,  S.   P. 
Architect  —  J.    C.    Hladik,    Monadnock 

Bldg.,   S.   F. 
Contractor — R.    O.    Beach    &    Son,    4173 

23rd   St.,   S.   P.  $9000 


FRAME    BLDG. 

(2218)  LOT    14    BLK.    2840    FOREST 

Hill    Court.      All    work    for    2-story 

and   basement    frame    bldg. 
Owner — John   C.    and  Ethel  P.   La  Boy- 

teaux,    608    20th  Ave.,    S.   P. 
Architect — None. 
Contractor  —  Fred    H.    Field,    773    24th 

Ave.,   S.   P. 
Piled  May  18,  1925.  Dated  May  18,  1925. 
Payments    not   given. 

TOTAL  COST,  $9426 
Bond,  sureties,  forfeit,  none.  Limit.  90 
days.     Plans   and   specifications   filed. 


RESIDENCES 

(2219)  F,  DETROIT  175  S  Staples  Ave 
S  85  E  90  N  85  W  90  Lots  14,  13 
12,  Resub.  BIk.  37,  Sunnyside.  All 
work    for    three    4-room    residences. 

Owner  —  Moneta  Investment  Co.,  233 
Pacific   Bldg.,    S.    F. 

Architect — None. 


30 

Contractor— James    A.    Arnott    &    Son, 

235    Granville    Way,    S.    F. 
Filed  May  18,  192B.  Dated  May  13,  1925. 
Concrete    foundations      and 

frames   completed    ..........  .♦i<i»i 

Entire    electric    work,    plumbing 

done   and   brown   coated 2^97 

Completed    and    accepted iivi 

usual  35  days  •,i,o^ki' COST, '  $""o 
Bond,  sureties,  none.  Forfeit,  $10  per 
day.  Limit,  120  days.  Plans  and  spec- 
ifications  filed. 


^2?oT''N'a°?f-20  SULLIVAN  ALLEY^ 
Cut  three  doors  through  concrete 
wall;    paint    exterior    of    theatre. 

Owner— Chin  Lain,  712  Hearst  Bldg., 
San  Francisco. 

$o^^^jl1=U7-^I°r"a"w.  Coburn,  712  Hearst 
Bldg.,  San  Francisco.  iiii» 
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mtlT^NW  DAVIS   AND  BROADWAY, 
'construct    platform    deck    100    feet 

Owner— kockos  Bros.,  Premises. 
Architect — None.  „        „       ,<    R.y,    at 

Contractor— W.   T.      Suess,      74    6th   St 
San  Francisco.  now 

("'22)  SW  THIRD  AND  TWENTY- 
fourth.      One-story    frame    mill. 

Owner-Geo.  R.  Nelson,  623  Bryant  St., 
San  Francisco.  iROno 

Architect— None^ ♦8"'"' 

f2^23^)^   W    TWENTY-THIRD    AVE    100 
's  California.     Two-story  and  base- 
ment   frame    (2)    Aa's. 
Owner— Mrs.  Nina  Styles,  164  23rd  Ave. 

San  Francisco. 
Architect — None.  i-onrv 

Contractor— Thos.  HamlU,  6140  Geary 
St.,  San   Francisco.  ♦ 

Jh^if  S  CLIFFORD  107  B  Upper  Ter- 
race        Two-story      and     basement 

Own'eT-^Th^l'   Hamill,    6140    Geary    St., 

Arch^^ect^-l^-o^nr; »6''0O 

^t225)^  N  CABRILLO  75  W  Forty- 
sixth  Ave.  Two-story  frame  store 
and    (2)    fiats. 

Owner — Thos.    HamiU, 

San   Francisco.  .^^d. 

Architect — None^ ♦••uw 

S^'^W^'tWENTY-THIRD  AVE  100 
N  Irving.  Two-story  and  base- 
ment   frame    dwelling. 

Owner — K.  A.   Woodin. 

ArchUe^^-N-e.^^  3835   Mission 

St.,   San  Francisco.  ♦*""'' 


Owner    —    Trinity    Methodist    Church, 

16th   and  Noe  Sts.,  S.   F. 
Architect    —    Wythe,    Blaine    &    Olson, 

1800    Telegraph    Ave.,    Oakland- 
Contractor— Thos.    A.    Cuthbertson.    430 

Noriega    St.,    S.    F.  $56,000 

CLASS    C    BLDG.  ^     „ 

(2232)         NW    STOCKTON    and    Sacra- 
mento N  35  X  W  80.     All  work  for 
3-story   class   C   concrete   bldg. 
Owner — W.    D.    Brown,    4202    California 

St.,   S.   F. 
Architect — None.  „„„    ^   ,, 

Contractor — W.    D.    Brown,    4202    Cali- 
fornia St.,  S.  F.  „    ,„„^ 
Filed  May  19,  1925.  Dated  May  16,  1925. 

Hoofing    boards    on    25% 

White    coated     25% 

Completed     26% 

Usual   35  days    25% 

TOTAL  COST,  $20,000 
Bond,  sureties,  forfeit,  limit,  none. 
Plans   and  specifications  filed. 

(2233)         S    TARAVAL     82-6     E     2BTH 
Ave.    E    25    X   S    100.      All    work    for 
store    building. 
Owner — A.   M.   Tadwick. 
Architect — None. 

Contractor — Meyer   Bros.,    1    Montgom- 
ery St.,  S.  F. 

Filed  May   19,   1925.   Dated  . 

Side   and   roof   sheathing  on.... $1300 

Brown    coated    1200 

Completed    and    accepted 1300 

Usual    35    days     .i?„X 

TOTAL  COST,  $5200 
Bond,  sureties,  forfeit,  none.  Limit,  90 
days.     Plans   and   specifications   filed. 

FLATS 

(2234)      W  JONES  20  S  Vallejo.  2-story 

and  basement  frame   (2)  flats. 
Owner    —    Mrs.    Jack    Englefield,    1763 

Jones    St,    San    Francisco. 
Architect — C.    S.    McNally,    661    Golden 

Gate  Ave.,  San  Francisco.  $8000 


Owner  —  Parkside  Realty  Co.,  626 
Crocker  Bldg..   San  Francisco. 

Architect  —  Chas.  F.  Strothoft  2274 
15th  St.,  S.   F.  JBOO" 

DWELLING  „    ^,  .. 

(2243)  S  SADOWA  75  W  Plymouth. 
1-story   and   basement  frame  dwlg. 

Owner  —  Mr.  and  Mrs.  Harnack,  169 
Broad   St.,   S.  F. 

Architect— None.  „  ,    4    m. 

Contractor— J.  A.  Johnson,  711-A  Na- 
ples   St.,    S.    F.  J3000 

ALTERATIONS  ^  ,      , 

(2244)  462  WALNUT  ST.  General  al- 
terations and  repairs  for   (3)   flats. 

Owner— Ernest   Clewe,   485  Mills  Bldg., 

San   Francisco. 

Architect— None.  t,Ann 

Contractor— M.   R.  LeBaron.  $1400 


APARTMENTS  „         ^      , 

(2245)      N    SUTTER    135    E    Gough.    3- 

story   and   basement  frame  apta. 
Owner — Timothy    &    Margaret   O'Leary, 

premises. 
Architect    and    contractor — Evans    and 

Co..  359  Pacific  Bldg.  San  Francisco 
$20000 


APARTMENT    AND    STORES      ^^_^ 

(2246)      SW  GEARY  and  6th  AVENTIE. 

3-story    and    basement    frame    (16) 

apartments  and  stores. 
Owner— J.   Varsi,    care   architects. 
Architect — Baumann      and      Jose,      2ol 

Kearny  St.,  San  Francisco. 

$25,0UU 


6140    Geary    St., 


FLATS 

(2235)  N  CALIFORNIA  32-6  W  8th 
Ave.  2-story  and  basement  frame 
(2)    flats. 

ijwner— E.    Ginley,    131    6th    Ave..    San 

Francisco. 
Architect — None.  $7000 

FLATS 

(2236)  NW  SAN  JOSE  AVENUE  & 
Duncan  St.  2-story  and  basement 
frame    (4)    flats. 

Owner — Mr.    and    Mrs.    James    McDer- 

mott,   3433    19th   St.,  S.  F. 
Architect   —  J.    C.    Hladik,    Monadnock 

Bldg.,   San   Francisco. 
Contractor^R.  O.   Beach  and  Son,  4173 

23rd  St.,  S.  F.  $9000 


f2Y2?^"E''NEWTON  75  N  Morse.     One- 
'       story  and  basement  frame  dwlg. 
Owner— Oscar    L.    Erickson,    4507    Mis 

sion   St..   San   Francisco. 
Architect— None^ ♦^""'' 

?2'22|')^°IsAN°bIuNO  273  NE  Dicker- 
'       son.       Two-story      frame      storage 

Owne°r-c;iifornia      By-Products       Co., 

2067    San    Bruno   Ave.,    b.    *. 
Architect — None.  Charter 

Contractor  —  M.  Brueck,  600  Charter 
Oak   St.,   San   Francisco.  $^ouu 

(mf)'^"N''°CABRILLO  95  W  Twenty- 
eighth  Ave.  One-story  and  base- 
ment frame  dwelling. 

Owner— Fernand  L.  Chpurret,  2709 
Balboa  St.,  San  Francisco. 

Architect — None.  noarv 

Contractor— Thos.  Hamill,  6140  Geary 
St.,    San   Francisco.  $buuu 

(2Y3?)''"w°loRTIETH    AVE.    275     300 
'       N   Fulton      Two   2-story   and   base- 
ment frame  dwellings. 
Own"r  —  Bryan    Feerlck,    253    Downey 

Archltecf-None^ Each  $5000 

?2^1^^^E  NOE,  16TH  and  Market  Sts 
2-story  and  basement  fram. 
church. 


DWELLING 

(2237)      W    FORTY-THIRD    AVE.    90    S 

Anza.   2-story  and  basement  frame 

dwelling. 
Owner    —    Dr.    F.    A.    Gawthorne,    6331 

Geary    St.,    San    Francisco. 
Architect — None.  $4000 


DWELLING 

(2238)      E   NAYLOR   66.68   N   Baltimore. 

1-story   and   basement   frame  dwlg. 
Owner — Crocker    Estate     Co.,    Crocker 

Bldg.,   San   Francisco. 
Architect — None.  $3500 


DWELLING  „ 

(2239)  SW  EDINBURGH  140'  9"  SE 
Amazon.  1-story  and  basement 
frame    dwelling. 

Owner — William  Anderson,   2617  Divls- 

odero    St.,    San    Francisco. 

Architect — None.  $4,000 

FLATS  ^      „ 

(2240)  W  VERMONT  225  S  18th.  2- 
story  and  basement  frame  (2)  flats 

Owner — Pietro  Calcagno.  560  Rhode 
Island   St.,    San   Francisco. 

Architect — T.  A.  Sourich,  1735  Palou 
Ave.,   San   Francisco. 

Contractor — G.  M.  Sourich,  1733  Palou 
Ave.,   San   Francisco.  $6000 

DWELLING 

(2241)  E  NOE  195  S  30th.  1-story  and 
basement     frame     dwelling. 

Owner — Herman     Johnson,     2022     Mis- 
sion St.,  San  Francisco. 
Architect — None.  $3500 

DWELLING 

(2242)  E  TWENTIETH  AVE.  100  S 
Taraval.  1-story  and  basement 
frame  dwelling. 


EXCAVATION,    ETC.  „    „    „ 

(2247)  W  FILLMORE  131-6  S  Geary. 
Excavate  for  basement;  reinforced 
concrete    walls,    etc.,    for   stores. 

Owner — R.  J.  O'Brien,  Alexander  Bldg. 
San   Francisco.  ^,, 

Architect— A.  H.  Knoll,  Hearst  Bldg., 
San   Francisco. 

Contractor— Kiernan  &  O'Brien,  Alex- 
ander Bldg.,   S.   F.  $15,000 

FACTORY 

(2248)  E  MISSION  80  N  15th.  3-story 
and  basement  class  B  concrete 
factory.  ^_    ,, 

Owner- Chas.  B.  Trull,  460  Montgom- 
ery St.,  S.  P.  „    T  1.      „ 

Architect— John  H.  Powers  &  John  H. 
Ahnden,   460   Montgomery   St.,   S.  l*. 

Contractor— CahiU  Bros.,  Inc.,  Sharon 
Bldg.,   S.   F.  $51,000 

FOUNDATIONS  ^^^     „^t^t:. 

(2249)  CORNER  MARKET,  HYDE 
Grove  and  Fulton  Sts.  Construct 
foundations  only  for  theatre  and 
office  building.  ,,.         „ 

Owner — Market    Street    Building   Corp., 

325  Bush  St.,  S.  F. 
Architect   —    B.    Marcus    Pretlca,    Pan- 

tages   Theatre   Bldg.,   S.   F. 
Contractor    —    Ralph    McLaren    &    Co.. 

Hearst  Bldg.,   S.   F.  $50,000 

FRAME   BLDG.  ,  .„  „         „   -nr 

(2250)  N  LOMBARD  100  W  Powell  W 
37-6  X  N  137-6.  All  work  except 
cement  floors,  lighting  fixtures  & 
shades  for  2-story  and  basement 
fr^me   building.  ... 

owner — Antonio  Vatuone,   460  Lombard 

Architect"—'  Paul   F.    De   Martini,    946 

Broadway,   S.   F. 
Contractor    —   John    Harder,    870    39tli 

Filed  May  20,  1925.  Dated  May  18,  1925 

Frame   up    *tloe 

Brown    coated     04^» 

Completed    and    accepted    64Z5 

usual  35  days  ^■^^^■^■^^^y^,l*ll 
Bond.  $10,850.  Sureties,  The  Fidelity 
and  Casualty  Co.  Forfeit,  none.  Limit 
100  days.  Plans  and  speclflcatlons 
filed.  

f2Y5?)''^''^LOT  2  BLK.  8  INGLESIDE 
Terraces.  All  work  for  1-story  and 
basement   frame   dwelling   and   gra- 

Owner — Mark    and    Minnie    D.    Altman, 

143   23rd   Ave.,   S.   F. 
Architect — George   Ralph,   Rialto  Bids.. 

San    Francisco. 
Contractor — Thomas  M.  Jones,  643  29th 

Ave      9    F 
Filed  May  20,  1925.  Dated  Apr.  30,  1925 

Roof    on     »2650 

Rough   plaster   on ^|oo 

Completed    and    accepted Z6B0 

usual    35    ^-y\i,-^i^cosT:n0.ll7 
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Bond,  $5100.  Sureties,  Morris  J.  Jones 
and  Annie  M.  Jones.  Forfeit,  none. 
Limit,  120  days.  Plans  and  speclflca- 
tlpna  filed. 

INTERLOCKS 

(2252)  1     MONTGOMERY     ST.       All 

work  for  mechanical  Interlocks  on 
openings    for    4    elevator    shafts. 

Owner — The  First  National  Bank  of 
San  Francisco. 

Architect — None. 

Contractor — Elevator   Locks   Co. 

Filed  May  20,  1925.  Dated  May  18,  1925. 

Usual    35    days    12326 

TOTAL  COST,    J2326 

Bond,    sureties,    forfeit,    none.        Limit, 

July  15,  1925.     Plans  and  specifications 

not   filed. 


BUILDERS  BOND 


SAN    FRANCISCO     COUNTY 


May  13,  1925— NO.  1672  REVERE  AVE 
Guisseppi  Buffa,  owner  with  P  Fil- 
llppo  Co.,  contractor;  George  Haub 
and  August  Malucelli,  sureties; 
Bond,    J2850. 


COMPLETION  NOTICES 


SAN  FRANCISCO  COUNTY 

Recorded  Accepted 

May  13.  1925 — LOT  12  BLK.  7,  ST. 
Francis  Wood  Extn.  No.  1;  ptn. 
Lot  13  Blk.  7  St.  Francis  Wood 
Extn.  No.  1.  L.  A.  Redman  to 
Taylor  &  Jackson    May  12,  1925 

May  13,  1925 — NW  STEINER  AND 
Lombard  100  on  Lombard  x  50  on 
Stelner.  W.  A.  Savage  to  whom 
It    may    concern May    13,    1925 

May  13,  1925— SW  SHAFTER  AVE. 
275  NW  Keith  NW  25  x  100.  Jos- 
eph and  Josephine  Luchini  to 
whom    it    may   concern.. May    6,    1925 

May  13,  1925— NE  CALIFORNIA  and 
Montgomery.  Sutro  &  Co.  to  Mul- 
len   Mfg.    Co May    12.    1925 

May  13,  1925— NE  CALIFORNIA  and 
Montgomery  N  115-2  E  69-2  S  10 
E  18-4  S  115-2  W  87-6.  Marion 
L.  Lord  to  J.  R.  Eraser,  Malott  & 
Peterson,  A,  Knowles,  J.  M.  and 
D.    H.    Carlson    May    6,    1925 

May  13,  1925— W  15TH  AVE.  263-4  S 
Geary  S  30-2  x  W  135.  H.  O. 
Llndeman  to  W.  R.  Lindeman.... 
May    13,    1925 

May  13,  1925— E  39TH  AVE.  25  N 
Geary  N  23-8  x  E  85.  H.  O.  Linde- 
man to  W.  R.  Lindeman.  .May  12,  '25 

May  13,  1925— NW  BATTERY  AND 
Sacramento  W  275xN  119-6.  Fed- 
eral Reserve  Bank  to  James  A  Nel- 
son  May    9.     1925 

May  13,  1925 — N  TWENTY-SECOND 
44  W  Treat  Ave  W  25xN  70.  Henry 
C  Rudolph  to  whom  it  may  concern 
May    12,    1925 

May  13,  1925 — E  PENNSYLVANIA 
150  N  Nineteenth  N  25xE  100.  Julius 

Berendsen   to   J   F  Berendsen 

May    12     1925 

May  14,  1925— Ne" SAN  BRUNO  AVE 
125  SE  Wayland  SE  25xNE  100. 
Joseph  S  Fratessa  to  whom  it  may 
concern May    14,    1925 

May  14,  1925— E  MARKET  &  BEALE 
NE  137-6XSE  138-2.  Pacific  Gas  & 
Electric  Co  to  McGilvray  Raymond 
Granite   Co May    4,    1925 

May  14,  1925 — W  HOFFMAN  AV  210 
S.  Twenty-fourth  S  25x125.  Einar 
J  M  Berg  to  whom  it  may  concern 
May    12,    1925 

May  14,  1925 — SE  GREENWICH  AND 
Stockton  S  29xE  68.  S  Galletti  to 
G  Cristina  and  R  Foliotti.May  9,   '25 

May  14,  1925 — E  EIGHTEENTH  AVE 
50  N  Geary  45x80-8.  H  C  Keenan 
to  whom   it  may  concern. Mav   12.   '25 

May  13,  1925— LOT  12  &  PTN  LOT  13 
Blk  7  lying  SE  of  line  pari  with 
SE  bdy  line  Lot  13  and  dist  there- 
from 5  NW  along  NE  bdy  line  Lot 
13  from  intersection  with  side  SE 
bdy  line.  St.  Francis  Wood  EJxtn. 
No.  1.  L.  A.  Redman  to  Taylor  & 
Jackson     May    12      1925 

May  15,  '25— E  AVILA  46-98"n  Chest- 
nut N  50xE  100,  ptn  Marina  Gard- 
ens. Meyer  Bros,  to  whom  it  may 
concern     May    14.    1925 

May  15.  1925 — LOT  18  BLK  B  Mis- 
sion Terrace.  Max  Hansen  to 
whom  it  may  concern   ..Mav  15.   1925 

May  15.  1925  —  W  FOURTEENTH 
Ave.  20n  N  Judah  N  25x127-6.  Rob- 
ert McCarthy  to  whom  it  may  con- 
cern        May    15,    1925 


May  15,  1925— N  ANZA  82-6  W  11th 
Ave.  known  as  1020  &  1022  Anza. 
Tone  R.  Gray  to  whom  it  may 
concern     May    1,    1925 

May  15,  1925— W  FORESTER  50  S 
Mangels,  G  R  Vertner  and  J  H 
Hartzell  to  whom  it  may  concern 
May    14,    1925 

May  15,  1925— LOT  20  BLK  20, 
Amended  Map,  Ingleslde  Terrace. 
A  J  Herzog  to  whom  it  may  con- 
cern  May    13,     1925 

May  15,  1925— SE  LIBERTY  AND 
Guerrero  52-6  on  Guerrero  by  65 
on  Liberty.  EUlng  Ellingson  to 
whom   it  may  concern.. May  14,   1925 

May  15,  1925— E  FLORENTINE  30  N 
Morse  60x90.  F  G  Pfeifer  to  whom 
It  may  concern May  14,   1925 

May  14,  1925— N  BUSH  87-6  W  Baker 
W  25xN  137-6.  F  A  and  Anna  John 
to  H  O  Lindeman May  9,   1925 

May  14,  1925— LOTS  5,  6,  7  and  8  Blk 
3257  Map  Balboa  Terrace.  E  C  and 
O  M  Hueter  to  Boxton  &  Zwieg... 
May    11,    1925 

May    13,    1925- N    TWENTY-SECOND 
37-6  E  Dolores  30x95.     John  P  Cos- 
grove   to  John  Dahla  &  Co........ 

May    12.    1925 

May  14,  1925— E  FORTY-FOURTH 
Ave  200  N  Anza  N  50xE  120.  J  W 
Edmond  to  Thos  Haraill.May  13,  1925 

May  14.  1925— E  THIRTY-FOURTH 
Ave  225  S  Lincoln  Way  25x120. 
Marshal  B  Ryer  to  B  De  Marias... 
May    14,    1925 

May  14,  1925— E  DIVISADERO  55  S 
Filbert  27-6x100.  Thomas  B  Good- 
win to  whom  it  may  concern.... 
May   8,   1925 

May  14,  1925 — NO.  924  GRANT  AVE. 
Ming  Yee  Assn  to  Thos  P  O'Con- 
nor  May    1,    1925 

May  16,  1925 — ALL  BLK  495  Hudson 
Garden  &  Orchard  Tract  and  Ptn 
of  what  was  fmly  Lane  St.,  except- 
ing therefrom  ptn  Descd:  NE  Car- 
roll Ave  dist  499-1%  NW  3rd  NW 
alg  Carroll   Ave   46-10%    NE   27-1% 

SE  on   curve  to   left  to   line 

detltd  122°  49'  25"  to  right  radius 
564-7%  central  angle  5°  29'  58"  dist 
54-2%  to  NE  Carroll  Ave  and  Ptn 
to  beg.  The  Lurie  Co  to  Vukicevich 
&   Bagge May   16,    1925 

May  16,  1925— W  FRANKLIN  50  N 
Filbert  N  25xW  100.  Marie  Mar- 
tinelli   to  J  J  Coyle May  16,   1925 

May  16,  1925 — E  TWENTY-SIXTH 
Ave  175  S  Taraval  S  25xE  120. 
Patrick  and  Bridget  Herllhy  to 
whom    it   may   concern.. May   14,    1921 

Mav  16,  1925 — N  HIGHLAND  AVE 
Too  W  Patton  W  25xN  100  Lot  18 
Blk  1.  Holly  Park  Tract.  James 
and  Sarah  Brennan  to  whom  it 
may    concern May    11,    1925 

Mav  16,  1925 — E  TWENTY-SIXTH  AV 
200  S  Taraval  S  25xE  120.  Patrick 
and  Bridget  Herlihy  to  whom  it 
mav    concern    May    14,    1925 

Mav  16.  1925— N  GOLDEN  GATE  AV 
129-11  E  Arzuello  Blvd  E  25xN 
137-6  No.  2872-2874  Golden  Gate 
Ave.  B  J  O  and  Ethel  H  M  Lind- 
quist  to  Philip  Schwerdt.May  14.  1925 

May  15,  1925 — N  ENTRADA  COURT 
244-41  W  Borica  W  54-84  N  144-71 
E  30  S  124-69  Lot  6  Blk  15  amend- 
ed map  Ingleslde  Terrace.  C.  M. 
Smith  to  whom  it  may  concern.. 
May    14,    1925 

Mav  15,  1925— E  SIXTH  AVE  250  9 
Clement  S  25xB  120.  Kathryn  Tau- 
fenback    and    Elizabeth    Rogers    to 

G  W  Garther  and  W  L  Gunter 

May    14,    1925 

May  15,  1925 — S  CLEMENT  72-2  W 
17th  Ave  W  25x75.  Frank  Antonioli 
to  whom  it  may  concern. May  15,  1925 

May  15,  1925— S.  FILBERT  100  E 
Webster  S  125xB  37-6.  Crowe  Glass 
Co.  vs.  M.  E.  Greene  or  M.  B.  Wil- 
bur.   G    Ciampaoli $200.20 

May  18,  1925— N  CHESTNUT  150  E 
Laguna  E  25  x  N  137-6.  Wm. 
Chdrowsky  to  whom  it  may  con- 
cern         May    1.    1925 

May  18.  1925— COM.  175  N  FROM  SW 
22nd  and  Connecticut  N  50  x  W 
100.  J.  S.  Payne  to  whom  it  may 
concern    May    18,    1925 

Mav  18.  1925— E  SAN  BENITO  WAY 
100  S  St.  Francis  Blvd.  50  x  90-6. 
Felix  H.  and  Clara  Spitzer  to  Mat- 
tock &   Feasey    May  14.   1925 

May  18.  1925— S  TWENTY-FIFTH 
208-2  W  Sanchez  25x114.  Frank  L 
Gebhardt   to  B  Wiander.May  12,  1925 

May  18.  1925— B  ANDOVBR  75  S 
Tompkins    Ave    S    25x70.      Kathrina 

Winter   to  Jacob  Beerman 

May  18,   1925 


May  16,  1925— E  FORTY-THIRD  AV 
25  N  Cabrillo  N  100  E  120  S  25  W 
37-6  S  75  W  82-6.  Harry  Wissman 
to   Meyer   Bros May  7,    1925 

May  16,  1925— SW  BANCROFT  AVE 
370  SB  Mendell  SE  alg  Bancroft 
Ave  489.82  t  o  NW  3rd  SW  alg  3rd 
207.90  to  NB  Carroll  Ave  NW  alg 
Carroll  Ave  284  NE  100  NW  62  SW 
100  to  NB  Carroll  Ave  NW  200  NE 
200  to  beg  PPtn  Blk  496  Bay  City 
Hd  Assn.  The  Lurie  Co  to  Vukice- 
vich  &   Bagge May   16,   1925 

May  19,  1925— S  ANZA  60  W  46th 
Ave.  W  alg.  Anza  30  x  S  69.  W 
46th  Ave.  119  S  Anza  S  on  46th 
Ave.  25  X  W  120.  W  46th  Ave.  144 
S  Anza  alg.  46th  Ave.  25  x  W  120. 
W  46th  Ave.  94  S  Anza  S  alg.  46th 
25  X  W  120.  S  Anza  30  W  46th 
Ave.  W  alg.  Anza  with  uniform 
depth  S  of  69.  W  46th  Ave.  69  S 
Anza  S  alg.  46th  Ave.  25  x  W  90. 
Lesser  Realty  &  Investment  Co.  to 
whom   it   may  concern.. May   18,   1925 

May  19,  1925 — W  34TH  AVE.  225  N 
Ulloa  being  Lot  12  Blk.  1163  Park- 
side.  Gffstaf  Johnson  to  whom  It 
may   concern May   19,    1925 

May  19,  1925— W  COLERIDGE  105  S 
Fair  Ave.  W  61  x  S  25.  Bmil  J. 
Weber  to  whom  It  may  oonocrm.. 
May   8,   1925 

May  19,  1925 — W  IITH  AVE.  75  S 
Clement  S  25  x  W  120.  H.  C. 
Christiansen  to  whom  it  may  con- 
cern       May  19,   1925 

May  19,  1925— N  FRANCISCO  118-9 
W  Divisadero  W  50xN  137-6.  John 
Eldrup  to  whom  it  may  concern... 
May   18,   1925 

May  19.  1925 — LOT  18  and  E  Ptn  Lot 
19  Blk  6450  Crocker  Amazon  Tract 
Sub  No.  2.  Crocker  Estate  Co  to 
whom    it   may   concern.. May   11,   1925 

May  19,  1925— N  GREENWICH  42  E 
Webster  E  95-6x120  No.  2086 
Greenwich.  Guiseppe  Levis  and 
Benedetto  Vernazza  to  V  Para... 
May    8,     1925 

May  19,  1925— E  SCOTT  325  S  Beach 
S  25xB  100.325.  Harold  T  Arm- 
strong to  whom  It  may  concern... 
Mav     18.     1925 

May  19,  1925— E  TWENTY-THIRD 
Ave  60  N  Vicente  N  30xE  120;  B 
23rd  Ave  150  S  Ulloa  S  30xE  120. 
Parkside  Realty  Co  of  S.  F.  to 
whom  it  may  concern.  .  .May  18,  1925 

May  19.  1925— LOT  22  BLK  64,  Crock- 
er Amazon  Tract  on  W  Newton  180 
N  Morse  25x100.  Ed  Hannigan  to 
Wilbur  C   Parker May   15,   1925 

May  19.  1925— E  AVILA  130  S  Capra 
S  25xE  100  Ptn  Marina  Gardens.  T 
R  Yerger  to  whom  it  may  concern 
May   19,    1925 

May  18,  1925LOT  24-8/12  x  150  ON 
NE  17th  518  B  Douglass.  James 
E.  Rickets  and  Katherlne  Rick- 
ets  to  whom  it   may  concern 

May    18,    1925 

May  16,  1925— NE  CERVATES  BLVD 
dist  S  55°  50'  14"  B  146.699  from  S 
Beach  if  produced  W  th  alg  NE 
Cervates  Blvd  S  55°  50'  14"  E  30  N 
34°  9'  46"  E  70.072  NW  32.273  SW 
58.175,  Marina  Gardens.  D  W 
Scoble  to  whom  it  may  concern... 
May   15,   1925 

May  19,  1925— DANVERS  71  N  Caselll 
Ave.;  Caselll  Ave  30  E  Danvers. 
Isaacson  &  Nylund  to  whom  it 
may    concern May    19,    1925 

May  19.  1925 — E  TWENTY-THIRD 
Ave  210  S  Ulloa  30x120.  No.  2536 
23rd  Ave.  Henry  S  Fritch  to  whom 
it  may  concern   

May  19,  1925— NW  ANDERSON  AND 
Tompkins,     Fred  Isaacson  to  whom 

it   may   concern May    19,    1925 

• 

LIENS  FILED 


SAN  FRANCISCO  OOUNTTT 

Recorded  Amoumt 

May  13,  1925 — SW  CLAY  &  BAKER 
S  27-8  »4  X  W  102-6.  F.  G.  Norman 
cfe  Sons  vs.  Arthur  J.  and  Olga  D. 
Laib    $520 

May  13.  1925  —  S  FILBERT  100  B 
Webster  E  37-6  x  S  125.  P.  A. 
Smith  Co.  vs.  M.  E.  Greene  and  C. 
Giampaoli    $120. 

May  13.  1925— NW  LAKE  AND  2ND 
Ave.  67-6  x  99.  J.  S.  Guerin  &  Co. 
vs.  C.  Terry,  C.  Berg,  as  Terry  & 
Berg,    and    I.    Epp     $1726.45 

Mav  13,  1925 — NW  COLUMBUS  AVE. 
201-7^1  and  Green  133-8  N  137-6 
B  4-7>/i  N  17-4%.  Star  Ornamental 
Iron  Works  vs.  Commercial  Centre 
Realty  Co.,  Abe  Ruet  and  Georcre 
H.    Alferltz    $1113. 
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May    15.    1925-s   FILBERT   100     E  BUILDING  CONTRACTS  "H    ?^°"';     .  g^"'"'     1122 

Webster    E    37-6xS      125.        D.      A.  3133     Loveland  Owner       3500 

Cannon    as    Cannon    &    Co.,    vs.    M.  .,  amrha   coiiKTY  ^^^*     Dether  Owner       2000 

E      Green     &     Glorinda     GlampaoU  ALAMEDA   coLBiH  3^35     Thompson  Dolan       3600 

.; $82.50  ,.,„  owner  Contractor  Amt  ''^^^     ^'^'^^'^                                Owner       4000 

Mav     15      1925— S     FILBERT     100     E  ^"-  O^n^"^  Contractor  Amt.  jj,,      ^nbertin                 Landgrebe       4000 

Webster    S      125.\E    37-6.         Walter  3005  Medes  Tandy  5000  3138      Clecalf                        Crilchett      12000 

Mohrdick  vs  C  Giampaoli  and  M  E  3006  Malkia  Owner  4200  3139     Bouquet                   McKibben     20000 

Greene          $158.55  3007  Stowell  ishart  3500  3140     Nunemacher                  Owner     12000 

Mav    13      1925 — S    FILBERT      100      E  3008WGordon  Owner  2500  3141      Ostbourne                      Owner     34500 

Webster    E     37-6xS    125.       J     Pelle-  3009  Morris  Owner  2475  3142      Salvation   i                  Gayton     50000 

erini  and  Chas  P  Murphy    (as  Pro-  3010  Sherman  Owner  2000  3143     Ladies                                Muler     61743 

Iressive    Tile    &    Mantel    Co),    $275;  3M1  Peterson  Johnson  4000  3144      Southern                     Western        1700 

A     M   McKeown.   $170   vs  C      Giam-  3012  Richardson  Gritllths  2500  3145     Florsheim                        Duval       7025 

naoli  and  M  E  or  W  E  Greene 3013  Ross  Buckland  2325                                         

Mav    13     1925— SW    CLAY    &    BAKER  3014  Noack  Owner  1000  RESIDENCE 

W    10'''-6xS    27-8  Vi         Uhl      Bros    vs  3015  Tosen  Lindquist  5950  (3006)      NO.    615      ENCENARDO      AVE., 

Olea    D    Laib             $671.59  3016  Westwood  Sater  3000                Berkeley.      One   family   residence. 

Mav    '4     1925— S   FILBERT      100      E  3017  Morrison  Owner  3000  Owner— .Jack    Medes,    Berkeley. 

Webster      E    37-6xS    125.        Francis  3018  Spade  Hanson  2500  Architect — None. 

Sfenhens    VS    M    E    Greene    and    C  3019  Myers  Vaino  7500  Contractor— Tandy   &   Thirs,   234   Chan- 

GiamDaoli        *'>15  3020  Woodburn  Owner  5000                slorSt.,    Richmond.                         $5000 

Mav    13     1925    —    H    tflLB&RT    100    E  3021  Realty  Owner  1000                                         

Webster   E    37-6    x   S    125.      S.    Mar-  3022  Dahl  Owner  4500  RESIDENCE 

iani    &•    Sons    vs    C    Giampaoli    and  3023  Patterson  Owner  24000  (3006)      NO.       1235       CARLOTTAS      ST., 

MF     Greene                   $194.36  3024  Gray  Owner  10000                Berkeley      One   famly   residence. 

Mav    13     1925— siv' CLAY    &    BAKER  3025  Young  Villadsen  6200  Owner— Thomas    Malkia,     2311     Russell 

w     lO'-exS     27-8U.       Incandescent  3026  Southern  Hutchinson       St.,   Berkeley. 

Sunnlv    Co    vs    Olga    and    Arthur    J  3027  Montgomery  Smith  4250  Architect— None.                                        $4200 

Taib                                *2291  3028  California  Owner  1000                                       

Mav    14  "l925— S      FILBERT      100    E  3029  Porter  MacGregor  8500  RESIDENCE 

Webster      E      37-6xS    125.        Joseph  3030  Warner  OwSer  2000  (3007)      NO.    1061    EUCLID    AVE.,    Ber- 

Knieht     (as    Knight    Roofing    Co),  3031  Trotter  Warner  3700  ^        keley.     One  family  residence. 

$120-  H    Mermel   (as  Thrift  Electric  3032  Lloyd  Owner  7500  Owner— Mrs.    A.    Stowell,    Berkeley 

Co     $200-    Paul    Sabella    (as    Acme  3033  Flatt  Owner  3400  ^'^^'§"^J    —   i^"",^^  ^^-    ^^ 'shart,    10,4 

Floor    Co)      $515;    vs    M    E    or    W    E  3034  Karns  Owner  1500  „       <'2n<i  St.,   Oakland.                        ,     ,„,, 

Greene    and    C    Giampaoli 3035  Carey  Hauri  5550  '=°"'JfnH%f~nA'?anH^-   ^'^''^'"  'j^^on 

Mav    14     1925— S      FILBERT      100      B  3036  Wheeler  Karns  1600                62nd    St.,    Oakland.                           $3500 

Webster    S    125xE      37-6.        Walter  3037  Steele  Owner  1100  „^„,„„...-„       

Mohrdick  vs  C  Giampaoli  and  M  E  :i038  Bunkley  Owner  1100  f^,f?IPE^'^E           „„,„„  „„,,,,, 

Greene       • $158.55  3039  Erickson  Owner  1000  (3008)      NO.   2204    SIXTH  ST.,   Berkeley 

May    16,    1925— N    HEARST    AVE    250  3040  Moll  Owner  1000  _       One    family    residence         „      ,      .    , 

W  Edna  W   25x112-6.     John  L  Kidd  3041  Dawley  Owner  1000  O^n,?,""— Sam   G.    Gordon.    917    Brodenck 

vs  Joseph  J   Glennon    -$60  3042  Heivner  Owner  1000  .       St..  San  Francisco. 

May    19,     1925  —  N    POST    102-11    W  3043  Tenth  Marshall  5000  Architect— None^ $2o00 

Hyde      running      thence      along      N  3044  Whitehouse  Owner  4500 

Post    57-9    x    N    137-6.      F.    A.    Snell  3045  Rose  Peterson  4100  dwFT  r  TVC    AND    CAPACF 

vs.    Frank    J.    Sullivan    &    Co     and  3046  Morrell  Owner  5500  r300?rV44?  t^TH   aA      Oakland    One- 

MaTlf    ?92fl°s"'FlLBERT--10*o"'li"  I'oU  gl^fj^"  '^'^"tJ-^^/e?  'IIZ                'tor'^'^5^ro^^n?  dweUin^\^nd"Jari°gl 

^^^^ebster'^E    ^37-6xS     125.       Henry  fot'o  Sfbel"^  8wner  3?50  '''^''iraJl^'.T  ^   ^°"'   ""'   "^"'^"^ 

Ernst  &    Sons   vs   E   W    Greene   and  3050  Johnson  Owner  1600  Arphite  ^?    Xnn^                                       t9i-'. 

G   G  Giampaoli    .........■•.•■•■•«4 28  3051  ^orso  Giannoni  1600  Architect- None^ $24. o 

May    19,    1925-S     FILBERT      100      hj  3052  Loeb  Morrow  11000  nwFT  T  tvc 

S'\v'Sreen"e'^a7dc;Gr'aSp!o?iMl28  l^^  EH'J.-'irom  S^ntl  IIT,  ^^^^^^^-^^ST    AVE.,    opp.      Hulmont. 

Ma";.  T5,''lll?-SW    COR    CLAY    AND  ^054_  Ljirngst^r^m  ^Owner  2900                q^^^^^      One-story  4-room  dwell- 

§fil%^Lalb''"     '''!..••    »i29  lo"l?  Farwefr  Helen^aT  fiooo  Owner-Lewis  Sherman,  R    F.  D.  No.  1, 

MaTlS,    19^5-E'c0LLIN(iW00D    75  S  g?ubb"  """'owTe?  ro  ^       Box   864    Oakland. 

S    21st    S    75    X   E    125..  Smith    Ljum-  jqj'  '^^^^  "^^^l^  ^^^»  Architect-None^ $2000 

ber  Co.   of   San  Fi;ancisco   vs    John  3Q5Q  ^^^^^  Owner  1000  attfr    apt<?    

J.  Lane  and  wife  EUaE.  Lane  and  3^5^  Cramer  Owner  4600  f3m,    g55  53PD  ST     Oakland      Altera- 

Otto  Boehm  and  as  Ideal  Bu.ld.ng^^  .^062  Brandt  Owner  2500  ''°\Von's' to   apar?men°tl  ^   ''•     """"^ 

: l^J,  ?-„^°"^  AT  St?,?"'  ?iln  Owner— Adolph   Peterson,   855   53rd   St., 

♦ 3064  King  McWethy  1250                riaUlanrt 

-   ^■,-.n-»T«  ^°6"  Zunnino  Ciscero  3000  Architect— None 

RELEASE    OF    LIENS  SOee  MacKenzie  Cowart  3200  SonYractor-S     G.    Johnson.    4652      Do- 

Intl  ^^7^''  Farringer  11010               jores   Ave.,   Oakland.                     $4000 

SAN  FitANOISCO  COUNTY  306S  Tupper  Hansen  30500                                         

H..o...d              .      ^^^^^^^^^Amor  3%0  Thaxter  O.vner  70.0  faXf  ",^2?l     97TH      AVE        Oakland. 

-|ig^h^if  J-XlrllLf^To  32?3^  ill!lSi  llllT.  lis?  Own|?rrL^   &a?ds^r"'lT50      97.h 

Grace     &     St.     Francis     Ketreat     lo  Davi";  Lvnn  5000                Ave.,   Oakland, 

whom   it   may   concern    .......,...■••  ^"'|  Rinehart  Owner  inon  Architect— None. 

^'l^;"w"??7x7lof  R°o?e''rt17a?zkt  loil  ttSrtI'vant  Owner  "oSo  Contractor-C      H.     Griffith,    1315    96th 

V^^''  ^anrt    sVeohen    I    CJuerin    (as  3077  McFarland  Mahnstrom  6300                Ave..   Oakland^ $2500 

S%l4l^L?Jrne^T^^  ES-  -»  ii  ^^^^^.OtT::;;:  Oaklan.  One- 

iliS^'^^- — ^  ii  is:t  ^BH  ii  ows^-^^-^™  St., 

Mar?8    i?2V-^NO.-229POST;ST^Home  3084  Roseberg  Owner  6400  Archi.ect-None                               ^^^^    ^^^^ 

MaTl8''°1925^S°aFARTErL"r7':S  W  3083  I^J^l^JIi;:  8wnlr  IZo                Ave.,    Oakland^ $2325 

Franklin    W    "5x8      112-6.        George  3086  New  Mawat  9000  „„„„                      

Chrfsty    to    Jos.    Fannie    and    Chas  3087  Chapman  Hayden  SOOO  SHED.  ^^^_   ^   ^^^^  ^^^  ^^^^^^^    ^^^ 

luf^N's     iq2';— Nw'cOLERibGE    105  3089  Sorensen  Anderson  2S50  ^       ^'°'''i,.^'^f ^V„„    1      r.   ,  1      ^ 

SW  Fair  SW  ^5  X  NW  61.     M.  Ber-  3090  Gillis  Owner  3800  Owner— ^\.  A.  Noack,  Oakland. 

mYn    to    Emil    J.    Weber    3091  Brisboise  Bertoldi  5200  Architect-None^ $1000 

Mav    18     1925— N    CHESTNUT    150    E  3092  Varrico  Chapman  15000  nwp-T  T  tmG 

Laguna    E    25    x    N    137-6.      Golden  3093  Jepson  Cedarborg  3398  rsfli?>     N    MANDANA     RT  VD       271       W 

Gate    Bldg     Materials    Co.    to    Wm.  3094  Lynch  Kurtz  4870  '^"^  a' /^^^      n^tr^,,        A?«  JI         Y 

and    Agnfs    Chorovski    and      Clark  3115  Lantrey  Owner  3000                ^„'^'^'"°J5;„,?i?,^^''"'^-       O^e-story     5- 

and    ofstafson         •••■  3116  Werner  Owner  2300  ^       room    dwelling. 

Mav    19     19'^5— W      FOLSOM      175      N  3117  Hubbard  Owner  2800  ^^^".S'^T-J-  i'  F^^^^-   "9   Bellevue  Ave., 

Padlev    n'sO    X    W    80.    J.    O'Hara    &  3118  Warford  Ingham  3000  ,      ,°fl''\^"^'^„ 

A    R    T^e  to  Emma  Nibloch..$609.50  3119  Gilsenan  Owner  1000  A'"'''2"^';*~^S."'^^    r  •    .,       ■.     .n,,    .., 

Ala V   Ifi       1925— LOT      24      BLK      6521  3120  Williams  Owner  1500  Contractor— Emil    Lindquist,    4037    Ard- 

known  as  No    2883  Folsom,  descd  as  3121  Joseph  Owner  1200                l^y    Ave.,    Oakland.                        $5950 

F    F^"som    65    N    25th    St.    N    25xB  3122  Williams  Owner  5000  T^w•^^T  t  Txrr.         

ee^•Ba■'.?sVrie^."'^^:"^.^^^'.nOO  L1I  Birp^e-nter  Johns^^n^e  lilt  ^'^if/^N^f  ADELINE  ST..   40  W  Maple 

Mav   19     1925— SW   EUCLID    &   PALM  3125  Feio  Tell  2500                Ave.,    Oakland.      One-story    B-room 

Aves    W    95x1      100    Ptn    Blk      1061,  3126  Edwards  Muller  2000  ^       <^^«'i'"^i,      .          .,      „,,„       „   .   ,. 

Tnrdan     Park            Appman     Cornice  3127  Piatt  Schneck  3000  Owner— C.    Westwood,    2330       Madeline 

Works   to   George   B   Frank $225  3128  Walker  Schneck  3000                St.,    Oakland. 

Mnv    •>(!     1925- E      CHARTER      OAK  3129  Stone  Owner  9000  Architect- None. 

Yve-%0  N  Augusta.,    G  Mazzera  to  3130  Bealey  Owner  3125  Contractor— Antone     Sater.    3727     Hill- 

J   Kurt  and  CM  Suit $61.45  3131  Ptrang  Owner  4500               view   St,   Oakland.                        $3000 
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DWELLING. 

(3017)    S    HALLIDAY    ST.,    614    E-73rd 

Ave.,    Oakland.      One-story    5-room 

dwelling. 
Owner — A.   H.  Morrison,  902  Ray  Bldg.. 

Oakland. 
Architect — None.  J3000 


ALTERATIONS. 

(3018)     1517    E    17TH      ST.,      Oakland. 

Alterations. 
Owner— John    Spade,    1517    E-17th    St., 

Oakland. 
Architect — None. 
Contractor — L.    O.    Hansson    ,1409    Bo- 

nita    Ave.,    Oakland.  J2500 


FLATS. 

(3019)  E  COLLEGE  AVE.,  349  N 
Broadway,  Oakland.  Two-story  8- 
room    flats. 

Owner — Mrs.  May  Myers,  5530  College 
Ave.,    Oakland. 

Architect — Miller  &  Warnecke,  1404 
Franklin    St.,   Oakland. 

Contractor — Vaino,  Matkala  &  Lam- 
Pia,  5804  Telegraph  Ave.,  Oak- 
land. $7500 


DWELLING. 

(3020)  SW  COR  ATHOL  &  Hilglrt 
Crl..  Oakland.  One-story  7-room 
dwelling. 

Owner — R.  C.  Woodburn,  1974  Hop- 
kins   St.,    Berkeley. 

Architect — None.  J5000 


DWELLING. 

(3021)  LOT  329  MERRIEWOOD,  Oak- 
land. One-story  3-rooin  dwell- 
ing. 

Owner — Realty  Syndicate  Co.,  1440 
Broadway,   Oakland. 

Architect — None.  JIOOO 


DWELLING. 

(3022)  S-56TH  ST.,  300  W  Telegraph, 
Oakland.  One-story  6-roora  dwell- 
ing. 

Owner — Geo.  Dahl,  539  56th  St.,  Oak- 
land. 

Architect — None.  $4500 


DWELLINGS 

(3023)      N   HILLSIDE    ST.   248,    287,    325, 

362,   399.   436,   473,   510  W  82nd  Ave., 

Oakland.       Eight     1-story     5-room 

dwellings. 
Owner— J.  T.  Patterson,  2001  68th  Ave., 

Oakland. 
Architect — None.  Each    $3000 


APARTMENTS 

(3024)  394-A-B  FORTY-NINTH  ST., 
Oakland.  2-story  12  room,  apart- 
ments. 

Owner — Gray  and  Roberts,  2535  Tele- 
graph  Ave..   Berkeley. 

Architect — None.  $10,000 


ADDITION 

NW  COR.  THIRTEENTH  AND  WASH- 
ington,  Oakland.  3-story  concrete 
addition. 

Owner — Metropolitan  5c  to  50c  Stores, 
Oakland    Bank    Bldg.,    Oakland. 

Architect  —  Reed  &  Carlett,  Oakland 
Bank   Bldg.,  Oakland. 

Contractor — F.  A.  Muller,  805  Syndi- 
cate  Bldg.,   Oakland.  $145,000 

NOTE  —  Recorded  contract  reported 
May   8,   1925,   No.   2883. 


FOUNDATION 

(3025)  HARRISON  ST.  N  OP  ADAMS 
Point,  Oakland.  Driving  of  piles 
and  erection  of  a  field  office, 
boarding  home. 
Owner — Young  Women's  Christian  As- 
sociation of  Oakland,  1515  Web- 
ster St.,  Oakland. 
Architect    —    Charles    W.    McCall,    1404 

Franklin    St..   Oakland. 
Contractor  —  Villadsen    Brothers,    Inc., 
1105  Tribune  Bldg.  Tower,  Oakland 
Filed  May  14,  1925.  Dated  Mav  13,  1925. 
1st    and    15th    of    each    month,    of 

value    of   work   in    place    85% 

Usual   35   days    Balance 

Contractor    to    receive    $404.00    profit 
on    contract. 

MAXIMUM  COST,  $6200 
Bond,  sureties,  forfeit,  none.  Limit, 
June  20,  1925.  Plans  and  specifica- 
tions filed. 


PAVEMENT. 

(3026)  Ci\KLAND  PIER,  Oakland.  In- 
stalling concrete  pavement  In  mail 
sorting    bldg.,    approx.    4000    sq.    ft. 

Owner — Southern  Pacific  Co.,  65  Mar- 
ket   St.,    S.    F. 

Architect — None. 


Contractor — Hutchinson    Co.,    Hutchin- 
son   Bldg,    Oakland. 
Filed  May   14,   1925.   Dated  May  4,  1925. 
Payments,    close    of    ea.    mo.       of 

amt.    estimated    to    be    due.... 75% 
Balance    usual    35    days. 

TOTAL  COST,  23c  per  sq.  ft.  of 
concrete  pavement. 
Bond,  $920.  Sureties,  Globe  Indemnity 
Co.  Forfeit,  none.  Limit,  20  days 
from  date.  Plans  and  specifications 
filed. 


RESIDENCE 

(3027)      NO.    1755    CAPASTRANO    AVE.. 

Berkeley.     One   family  residence. 
Owner    —    John    C.    Montgomery,    1832 

Hopkins   St.,   Berkeley. 
Architect — J.   Henry   Smith,   1532   Grove 

St.,   Berkeley.  $4250 


WASH   HOUSE 

(3028)  NO.  719  DWIGHT  WAY,  Ber- 
keley.    Wash  house. 

Owner — California  Packing  Co.,  4th  & 
Dwight  Way,  Berkeley. 

Architect — None.  $1000 


FLATS. 

(3029)    4070-78    PARK   BLVD.,   Oakland. 

Two-story   9-room  flats. 
Owner — H.    Guy      Porter,      4716      Park 

Blvd.,   Oakland. 
Architect — None. 
Contractor — C.   M.  MacGregor,   470   13th 

St.,  Oakland.  $8500 


DWELLING. 

(3030)  S  PLEASANT  ST.,  68  W  Bos- 
ton, Oakland.  One-story  4-room 
dwelling. 

Owner — S.  A.  Warner,  850  Cleveland 
Ave.,    Oakland. 

Architect — None.  $2000 


DWELLING. 

(3031)  545  39TH  ST.,  Oakland.  One- 
story    5-room   dwelling. 

Owner — I.  Trotter,  545  39th  St.,  Oak- 
land. 

Architect — None. 

Contractor — S.  A.  Warner,  850  Cleve- 
land  Ave.,    Oakland.  $3700 

SHOP    &    SHED. 

(3032)  3720  FOOTHILL  BLVD.,  Oak- 
land. One-story  tile  shop  and  1- 
story   shed. 

Owner— W.    F.    Lloyd,      3720      Foothill 

Blvd.,    Oakland. 
Architect — None.  $7500 


DWELLING. 

(3033)  S  NORMANDIE  ST..  100  E. 
Morcom.  One-story  5-room  dwell- 
ing. 

Owner — W.  F.  R.  Flatt,  1820  Chopin 
St.,  Alameda. 

Architect — None.  $3400 


DWELLING. 

(3034)  S  MART  WAY,  300  E  Lincoln, 
Oakland.  One-story  4-room  dwell- 
ing. 

Owner — E.  E.  Karns,  2507  Mart  Way, 
Oakland. 

Architect — None.  $1500 


DWELLING  &  GARAGE. 

(3035)  820  SANTA  ROSA  AVE.,  Oak- 
land. One-story  5-room  dwelling 
and  garage. 

Owner — Jas.   F.  Carey,   5112  Miles   Ave., 

Oakland. 
Architect — None. 
Contractor — J.    J.    Hauri,    822    56th    St., 

Oakland.  .  $5500 

DWELLING    &    GARAGE. 

(3036)  W  75TH  AVE.,  150  S  Hillside 
St.,  Oakland.  One-story  4-room 
dwelling   and   garage. 

Owner — Farris  Wheeler,  57th  &  Foot- 
hill   Blvd.,    Oakland. 

Architect — None. 

Contractor — E.  E.  Karns,  2507  Mart 
Way,   Oakland.  $1600 


DWELLING  &    GARAGE. 

(3037)  N  SEMINARY  AVE.,  100  E 
Seminary  PI.,  Oakland.  One-story 
3-room    dwelling    and    garage. 

Owner — F.  L.  Steele,  3828  Patterson 
St.,   Oakland. 

Architect — None.  $1100 


DWELLING   &    GARAGE. 

(303S)     N     SIMSON     ST.,     150    W    Alta- 

mont,    Oakland.      One-story   3-room 

dwelling    and    garage. 
Owner— C.     C.     Bunkley,     714     11th   'St., 

Oakland. 
Architect — -None.  $1100 

DWELLING. 

(2039)    N    MILLSMONT    AVE.    &    Arch- 

mont.   Oakland.     One-story   3-room 

dwelling. 
Owner   —   F.    I.    Erlckson,    3636    School 

St.,    Oakland. 
Architect — None.  $1000 


OAKLAND. 

(3040)  E  EDGEMOOR,  200  N  MILLS- 
mont,  Oakland.  One-story  3-roora 
dwelling. 

Owner — W.    B.    Moll,    3210      Ettie      St., 

Oakland. 
Architect — None.  $1000 

DWELLING. 

(3041)  E  GARDEN  ST.,  50  N  MILLS- 
mont,  Oakland.  One-story  3-roora 
dwelling. 

Owner — I.  B.  Dawley,  Dowllng  &  Acorn 

St.,   Oakland. 
Architect — None.  $1000 

DWELLING. 

(3042)  S  MILLSMONT  AVE.,  250  E 
Seminary,  Oakland.  One-story  3- 
room    dwelling. 

Owner — F.    Heivner,    1934    102nd      Ave., 

Oakland. 
Architect — None.  $1000 

ALTERATIONS. 

(3043)  NE  COR.  lOTH  AVE.  &  E.  14TH 
St.,    Oakland.      Alterations. 

Owner — lOth  Ave.  Baptist  Church,  lOth 
Ave.    &    E.    14th   St.,    Oakland. 

Architect — None. 

Contractor — C.  H.  Marshall,  1392  E  28th 
St.,   Oakland.  $5000 

DWELLING. 

(3044)  1374  MORTIMER  RD.,  Oakland. 
One-story    6-room    dwelling. 

Owner — J.    F.    Whitehouse,    124    Moraga 

Rd.,    Piedmont. 
Architect — None.  $4500 


BRICK    BAKE    OVEN. 

(3045)  SW  COR  22ND  &  MYRTLE 
Sts.,    Oakland.      Brick    bake    oven. 

Owner — Rose  Bakery  Co..  22nid  & 
Myrtle  Sts.,  Oakland. 

Architect — None. 

Contractor — Peterson  Oven  Co..  Chi- 
cago Oven  Co.,  Chicago,  III.       $4100 


RESIDENCE 

(3046)  NO.  45  ARTUNA  AVE.,  Pied- 
mont. One-story  6-room  frame 
residence  and  garage. 

Owner — F.  A.  Morrell,  564  Crofton  Ave. 
Piedmont. 

Designer — P.  A.  Morrell,  664  Crofton 
Ave.,   Piedmont. 

Contractor — F.  A.  Morrell,  564  Crofton 
Ave.,   Piedmont.  $5500 


DWELLING 

(3047)  NO.  21  GLEN  ALPINE  ROAD, 
Piedmont.  Two-story  10-room 
frame   dwelling   and   garage. 

Owner — D.  E.  Kessler,  917  Erie  St., 
Oakland. 

Architect — «.  O.  Alden,  618  Sharon 
Bldg.,  San  Francisco. 

Contractor — A.  Cedarborg,  1455  Ex- 
celsior   Ave.,    Oakland.  $26,100 


RESIDENCE 

(3048)  NO.  3020  WHEELER  ST.,  Ber- 
keley.     One    family    residence. 

Owner — Geo.  F.  Darling,  424  Lagunitas 
Ave.,  Oakland. 

Architect — None.  $3500 


NOW   READY   FOR   DELIVERY — 

PRIDDLE'S   TAB1.es,   eolled   "3700   Splay   Basea  and   Otber   OUaalm- 
ttona,"  for  Quantity   Snrveyora  and   Oontractora. 

Loose    Leaves    In    Fabrikoid    Covers    $8.60    Net,    Postpaid.      9ain«    In 
Genuine  Leather  Covers  $5.50  Net,   Postpaid. 

Mall   Personal   Check   to  ARTHUR  PRIDDLB,  Publisher,  691  Ulaalon 
St.,  San  Francisco,  Calif.,  U.  S.  A. 
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f3^f9r^N0.^1432  HOPKINS  ST.,  Ber- 
keley.     One   family   residence. 

Owner— G.  L.  Nlbel.  1912  Grove  St.. 
Berkeley.  .■jvcn 

Architect— None^ iilbfJ 

f3?50r^NO^2308  BONAR  ST.,  Berkeley 

One  family  residence. 
Owner    —    Lou    Johnson,    Athens    Ave., 

Oakland.  ncnn 

Architect— None^ »1600 

(SOsff   NO.     2406     SAN     PABLO  AVE.. 

Berkeley.     Store. 
Owner— J.   Corso,   2400   San   Pablo  Ave., 

Berkeley. 

Architect— None.  f-„rtu 

Contractor— V.     Grannoni.     2328  Curtu 

St.,   Berkeley.  11600 

f3^52T^NO^  1250     TAMALPAIS     AVE.. 

Berkeley.     One   family   residence. 
Owner— E.    Loeb,    1309    Tamalpais  Ave.. 

Berkeley.  „     „  ,..,    „^ 

Architect— Morrow   &    Garren,    1605   De 

Young   Bldg..   San   Francisco. 
Contractor— Morrow  &  Garren,  1605  De 

Young  Bldg-  S.   F.  »11,000 

(3053)  E  SEVENTY-EIGHTH  AVE. 
100  N  Beck  St.,  Oakland.  1-story 
5-room  dwelling. 

Owner— G.    E.    BuUene,    2522    78th    Ave., 

Oakland.  i9cnn 

Architect— None^ ♦-»"" 

(3054)  2454  WILBUR  STREET,  Oak- 
land.  1-story   4-room   dwelling   and 

Own^?— i!^'A.  Ljungstrom.  1927  Filbert 

St.,  Oakland. 
Architect— None^ ♦2900 

FsTsf^^SE^COR.  ESTATES  DR  AND 
Bullard,  Oakland.  1-story  6-room 
dwelling. 

Owner — A.  T.  Engstrom,  929  56th  St., 
Oakland. 

tlftliVt^-rc.  Nielsen,  849  Athens 
Ave.,  Oakland.  ♦5000 

(3056)  N  E-FOURTEENTH  STREET 
80    W    90th    Ave.,    Oakland.    1-story 

Owner— x'  F.   Patterson,   1633   4th  Ave., 

Oalkland. 
Architect— None. 
Contractor    —    Acorn    Invest.    Co.,    San 

Francisco.  ♦«««« 

uTb^J^""^"  RANN    ST.    200    225    E    Ha- 

venscourt,     Oakland.     Two     1-story 

4-roora  dwellings. 
Owner— L.    E.    Farwell,    830    N    Hunter 

St.,    Stockton. 
Architect — None.  , 

Contractor    —    A.    E.    Helenkamp,    6428 

E-14th   St.,   Oakland.  J3000  each 

Uo'sS)  N  HOLMAN  RD  600  E  Matthews 
Oakland.    1-story    5-room   dwelling. 

Owner— Jas  B.  Grubb,  588  42nd  St., 
Oakland.  txnnn 

Architect— None^ *4000 

VsYsf  J^'^NW^  TRESTLE  GLENN  AND 
Mathews,  W  Trestle  Glen  Rd.  50 
N  Matthews,  Oakland.  Two  1-story 
6-room  dwellings. 

Owner— Jas.  B.  Grubb,  588  42nd  St.. 
Oakland.  ..caa    .,o„v. 

Architect— None^ $4500   each 

(3060)  S  SEMINARY  AVE  100  W 
Edgemoor,    Oakland.    1-story    3-rm 

Owner'— H°^R.    Davis,    4122    E    16th    St.. 

Oakland.  ... 

Architect— None^ ♦1»"» 

DWELLINGS  „     ^   ,  ,      ^ 

(3061)  2801  2S09  VIOLA  ST..  Oakland. 
Two  1-story  4-room   dwellings. 

Owner— Clara   E.    Cramer,    71    10th   St.. 

Arch°te^Jt-None_^ ?2300    each 

DWELLING  .,,„       „.„      „ 

(3062)  E  FAIRMONT  AVE.  200  N 
Garland,    l-story    4-roora    dwelling. 

Owner — D.  E.   Brandt.  88  Garland  Ave.. 

Oakland.  „„„   .,, 

Architect  —  L.   T.   Hyde,    372   Hanover 

Ave.,  Oakland.  ♦2500 
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?3^63)^"76°5  ONE  HUNDRED  SIXTH 
Ave.,  Oakland.  1-story  5-rm  dwlg. 
and   garage.  ,,or    n    «t 

Owner— W.  I.  De  Long,  1725  B  St., 
Hayward. 

Architect — None.  iina 


(3064)  1310  CENTRAL  AVE.,  Alameda 
Owner— A.   L.   King,   1310   Central  Ave., 

Alameda.  „     „  ,      . 

Contractor    —    McWethy    &    Greenleaf, 

21)10    Telegraph  Ave.,   Oakland 


Owner— Phil  Davis,  538  44th  St.,  Oak- 
land. 

Architect — None. 

Contractor— W.  T.  Lynn,  460  12th  St.. 
Oakland.  »B000 


DWELLING  „,,    „    „ 

(2075)      E    SIMPSON    AVE.    315    S    Mo- 

kolumne.    Oakland.      1-story    2-rm. 

dwelling. 
Owner— Glen  Rlnehart.  4514  Tulip  Ave. 

Oakland.  .mnn 

Architect— None.  »1000 


(3065)  1322  MOUND  STREET,  Ala- 
meda. 4-room  dwelling. 

Owner— D.  Zunnino,  468  42nd  St.,  Oak- 
land. 

.Architect — None. 

Contractor— John  Ciscero,  698  43rd  St.. 
Oakland.      *3000 

DWELLING  „„      .,  ., 

(3066)  MADISON  STREET,  Alameda. 
5-room   dwelling.  ,„„„      ^ 

Owner— Geo.  MacKenzle,  1229  Court 
St.,  Alameda. 

Architect — None. 

Contractor— Z.  T.  Cpwart,  32,5  Cen- 
tral Ave..  Alameda.  »J<;uu 

DWELLINGS  „      .,  ., 

(3067)  2262  SAN  JOSE  AVE.,  Alameda 
6   3-room  dwellings. 

Owner— A.    M.    Sylvia,    1009    Union    St.. 

Alameda. 
Architect — None.  .  ,o„c  ,-.  „ 

Contractor— F.  M.  Farnnger,  1806  Cen- 
tral Ave.,  Alameda.  $1835  each 

STORES  &    CLUB    BLDG. 

(3068)  WEST  SIDE  SHATTUCK  AVE 
bet.  Kittridge  and  Bancroft  Way, 
Berkeley.  All  work  for  2-story  and 
basement  class  B  brick  &  hollow 
tile  stores  and  club  bldg. 

Owner— Tupper  &   Reed,   2237   Shattuck 

Ave.,  Berkeley.  .„.   „ 

Architect— W.    R.   Yelland,   1404   Frank- 
lin  St.,  Oakland. 
Contractor   —    Hansen,    Robertson    and 
Zumwalt.   4145   Broadway,   Oakland 
Filed   May    16.    1925.    Dated   April   6,  '25 

Brick  work  to  2nd  floor fSJxX 

Root   is  on ♦610» 

When    plastered     Jj"" 

Completed  and  accepted 6100 

36  days  after  -^T^LCOsi;  "jSo'sSo 
Bond.  $15,250;  Sureties.  Globe  Indem- 
nity Co  ;  Forfeit,  none;  Limit.  120  days 
from  date  of  wrecking  old  building  Is 
begun;    Plans   and   specifications    filed. 

RESIDENCE  „     „     ,     , 

(3069)  2753-5  PRINCE  ST..  Berkeley. 
2-family    residence. 

Owner — Mary  L.   Derby,   Saratoga,   Cal. 

Architect— F.    W.    Thaxter,    86    El    (Ta- 

mino   Real,    Berkeley.  $7650 

DWELLING  „„       „ 

(3070)  2916-18  WHEELER  ST..  Ber- 
kelev.   2-family  dwelling. 

Owner— F.    W.    Thaxter.    S6    El    Camlno 

Real,  Berkeley.  ,-,„„ 

Architect — None.  5710U 

RESIDENCE  ^      „      , 

(3071)  836  CHANNING  WAY.  Berke- 
ley.   1-family    residence. 

Owner— H.  J.  Persall,  1203  Hopkins  St., 

Berkeley. 
Architect — None.  . 

Contractor    -^    Paul    E.    La    Vaui,    3351 

Abby  St.,  Oakland.  $2000 

(3072)  s'E^rOR.  FORTY-SIXTH  AND 
Linden  Sts.,  Oakland.  1-story  6- 
room  dwelling.  ._^,     „_ 

Owner  —  Morris    Bellini,    963    46th    St., 

Oakland. 
Architect — None.  .„„    ,__     „, 

Contractor— A.  T.   Batten,   692   46th   St., 

Oakland.  $3500 

DWELLING  „„     „„    .^ 

(3073)  9  FORTY-SIXTH  ST.  60  E 
Linden  St..  Oakland.  1-story  4- 
room    dwelling.  ,      „ 

Owner— Morris     Bellini.     963     46th     St., 

Oakland. 
Architect — None. 
Contractor— A.    T.   Batten,    692   46th   St 

Oakland.  $2209 

DWELLING  „  .  „ 

(3074)  6007  CONTRA  COSTA  ROAD, 
Oakland.      1-story    5-room    dwlg. 


DWELLING  ,     .,^     ,.. 

(3076)       W    SIXTY-EIGHTH    AVE.    105 

S  Arthur   St.,   Oakland,     l-story   6- 

room    dwelling. 
Owner — M.    G.    Sturtevant.    524    E-12th 

St.,  Oakland.  .oA<in 

Architect — None.  fiOOO 

WAREHOUSE  ,    ^„ 

3077)  FOOT    OF    FRANKLIN    ST.. 

Oakland,      l-story   warehouse. 
Owner — A.    A.    McFarland,    Berkeley. 
Architect- W.  J.  Broderick.  1625  Cedar 

St..   Berkeley.  „„„, 

Contractor  —  J.     B.     Mahnstrom.     2326 

27th    Ave.,    Oakland.  $6300 


DWELLING  „„      „    , 

(3078)  3465  BIRDSALL  AVE.,  Oak- 
land      l-story   5-room   dwelling. 

Owner — C.  Jones,  3470  Birdsall  Ave., 
Oakland. 

Architect — None.  --.i. 

Contractor— W.  R.  Oakley,  1911  6Rth 
Ave.,    Oakland.  $3650 

^toiit)  1621-25    E-THIRTY-EIGHTH 

St.,  Oakland.     2-story  9-room  flats. 

Owner  —  E.  C.  Chapman.  E-38th  and 
Woodruff.   Oakland. 

Architect — None. 

Contractor— J.  I.  Easterly,  2137  Tlffln 
Rd.,    Oakland.  $640n 


DWELLING  ,,„      „,„ 

(3080)       S    NINETY-NINTH  AVE.     260 

W    Stanley    Rd..    Oakland,      l-story 

4-room    dwelling. 

Owner— C.   W.    Martin,    2850  99th   Ave., 

Oakland.  .--aa 

Architect — None.  $2500 


DWELLING  „   „   ,„    ^ 

(3081)  S  BROMLEY  AVE.  250  E  62nd 
Ave..  Oakland.  l-story  3-room 
dwelling.  _ 

Owner— Jas.    P.    Briggs.    6241    Bromley 

Ave..    Oakland. 

Architect — None.  

Contractor    —    W.     J.     Atkinson,     6241 

Bromley  Ave.,   Oakland.  $2000 

DWELLING  ,       ^ 

(3082)  2901  CARMEL  ST.,  Oakland. 
l-story    4-room    dwelling. 

Owner — F.    A.    Reid.    2901    Carmel    St., 

Oakland. 
Architect — None.  $2000 

FLATS.    STORES. 

(3083)  2403-05  TWENTY-SIXTH  AVE. 
Oakland.  2-story  8-room  flats. 
stores  and    garage. 

Owner — Otto     Rinkert,    4020     Lusk     St., 

Oakland.  ,-.-a 

Architect— None.  J5350 


DWELLINGS 

(30841      W    FIFTEENTH    AVE..    70,    105 

S    E-17th     St.,     Oakland.       Two     1- 

storv    5-room    dwellings. 
Owner  —  August    Roseberg,    1712    48th 

Ave..   Oakland. 
Architect — None.  Each  $3200 


DWELLING 

(3085)  NW  IDLEWILD  &  FOREST- 
land.  Oakland.  l-story  5-room 
dwelling. 

Owner  —  W.    C.    Forkner,    4114    E-14th 

St..   Oakland.  .,„„„ 

Architect — None.  $6000 

ALTERATIONS  „    , 

(3086)  Oil  WASHINGTON  ST..  Oak- 
land.     Alterations. 

Owner — New   States   Market.   Oakland. 
.Architect — None. 

Contractor — Mowat  Roofing  Co.,  732  E- 
12th    St..    Oakland.  $9000 

DWELLING  „  ^   , 

(3087)  793  MANDANA  BLVD..  Oak- 
land,     l-story    7-room    dwlg. 

Owner — A.   B.   Chapman.   Oakland. 
Architect — None.  _ 

Contractor— H.  L.  Hayden.  2539  Bart- 
lett    St.,    Oakland.  $8000 
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DWELLING 

(3088)  W  THIRTY-EIGHTH  AVE.  50 
S  Redding,  Oakland.  1-story  4- 
room    dwelling    and    store. 

Owner  —  L.  Shelton,  3216  Brookdale 
Ave.,    Oakland. 

Architect — None. 

Contractor — Harry  Meyer,  3216  Brook- 
dale    Ave,,    Oakland.  $4000 


Owner— Mary    S.    Gillis, 

Oakland. 
Architect — None. 


DWELLING 

(3089)      S   DAKOTA   ST.    150   E   Laurel, 

Oakland.      1-story    4-room    dwlg. 
Owner — Chas.   Sorensen,    3216    Delaware 

St.,  Oakland. 
Architect — None. 
Contractor — A.     Anderson,     3520     Maple 

Ave.,    Oakland.  $2850 


51st   Ave., 
$3800 


DWELLING 

(3091)  675  MANDANA  BLVD.,  Oak- 
land.     1-story   6-room   dwelling. 

Owner — A.  Brisboise,  Brookwood  Rd., 
Oakland. 

Architect — None. 

Contractor — J.  J.  Eertoldi,  5628  Vicente 
St.,    Oakland.  $5200 


DWELLING 

(3090)       E    FIFTY-FIRST    AVE.     98     N 

Melrose   Ave.,   Oakland.     1-story   5- 

room   dwelling. 


DWELLINGS 

(3092)      E    NINETY-EIGHTH    AVE.    65, 

102.    139,    N    B    St.,   Oakland.      Three 

1-story    8-room    2-family    dwigs. 
Owner  —  J.    Carrico    and    J.    Clhapman, 

55   Broadmore   Bldg.,   San  Leandro. 
Architect — None. 
Contractor — John    Chapman,   55    Broad- 

moore     Bldg.,     San     Leandro. 

Each    $5000 


syiii»i«ai«iii»aiis«i«4iiaa!iSitiSiii^ijs4iBs<ii>»j(i^ 


A  Variety  of  Work 
on  the  Same  Machine 


In  addition  to  business  correspondence  the  modern 
office  has  a  large  variety  of  work  for  the  typewriter. 

Tabulating,  billing  (simple  and  condensed)  sten- 
cu  cutting,  writing  on  ruled  forms  and  many  other 
kinds  of  office  work  can  all  be  done  on  the  L.  C. 
Smith  &  Bros,  typewriter. 

The  decimal  tabulator  and  the  variable  line 
spacer  are  parr  of  the  inbuilt  service  of  every  L.  C 
Smith  &  Bros,  machine. 

Typewriters  Rented 

L.  C.  SMITH  &  BROS. 
TYPEWRITER  CO. 

Executire  Offices,  Syracuse,  K.  Y. 

San  Francisco  Branch,  432  Marlcet  St;  Ph.  Garfield  4289 

Oaltland  Branch,  45«— 19th  St.;  PJi.  Lakeside  752 


ir*ir*ir«rtrA»ir«\ir^r^wr«vir*ir/wrrwr*ir/s\ir*ir«vitrsvir/Wfi«vir«v)firwr«\ir^^ 


GARAGE,    LIVING    ROOMS. 

(3093)  PTN.  PLOT  80 — BEG.  AT  THE 
SW  cor.  of  Lot  48  University  Hill 
Tract  W  and  S  126.18  ft.  along 
the  curve  for  pt.  of  beg.,  W  89.87 
S  99.16  ft.  E  56.59  ft.  S  40.82  ft.  E 
15  ft.  NE  131.99  ft.  more  or  less 
along  curve  to  beg.,  being  ptn. 
Blk.  1862,  Berkeley.  General  con- 
struction 2-story  garage  and  liv- 
ing rooms. 

Owner — VV.  L.  Jepson,  2712  Benevenue 
Ave.,    Berkeley. 

Architect  —  Julia  Morgan,  1135  Mer- 
chants  E.x.    Bldg.,   S.    F. 

Contractor — A.  Cederborg,  1455  Excel- 
sior Ave.,  Oakland. 

Filed  May  18,   1925.  Dated  May  18,   1925. 
15th  of  each   month,   of  value   In- 
corporated   minus    all    previous 

payments     75% 

Usual    35   days    Balance 

TOTAL   COST,    $3398 

Bond,    sureties,    forfeit,    none.         Limit, 

without  delay.  Plans  and  specifications 

filed. 


BUNGALOW 

(3094)  LOT  37  HUMPHREY  PLACE, 
Lake  Shore  Manor,  Oakland.  Gen- 
eral construction  except  plumbing 
sheet  metal  work  and  sewer,  5- 
room  bungalow  and  garage. 
0%vner— P.    B.    Lynch,    564    Valle    Vista, 

Oakland. 
Architect — None. 
Contractor— J.    A.    Kurtz,    364    41st    St., 

Oakland. 
Filed  May  16,   1925.  Dated  May  14.   1925. 

When  frame   is   up    $1217.50 

When    brown    coated    1217.50 

When    completed    &    accepted   1217.50 

Usual    35    days    1217.60 

TOTAL  COST,  $4870. 
Bond,  sureties,  forfeit,  none.  Limit,  90 
working  days  after  May  18,  1925.  Flans 
and    specifications    filed. 


RESIDENCE. 

(3095)    So   N  HAMPTON  RD.,   Berkeley. 

One-family    residence. 
Owtier  —  Charles    F.     McGregor,     622 

Highland    Ave.,    Piedmont 
Architect  —  A.    W.     Smith,     American 

Bank   Bldg.,   Oakland. 
Contractor — c.    M.    McGregor,    470    13th 

St.,   Oakland. 


DWELLING. 

(3096)     NE    COR.    AUSEON    &      OLIVH 

St.,     Oakland.       One-story       5-room 

dwelling  and   garage, 
ner — E.   A.   Dickey,   2101   E    12th  St., 


Oakland 
Architect — None. 


$3160 


DWELLING    &    GARAGE. 

(3097)  1472  66TH  AVE.,  Oakland.  One- 
story  6-room  dwelling  and  garage. 

Owner— A.    R.    Rose.    1254    61st      Ave., 

Oakland. 
Architect — None. 
Contractor — L.    A.    Peters,    1361    E    27th 

St.,  Oakland.  $4400 

DWELLING. 

(3098)  769  McKINLEY  AVE.,  Oakland. 
Two-story    6-room   dwelling. 

Owner — Edward    Von    Haren,    600    8th 

St.,  Oakland. 
Architect — None. 
Contractor— C.   E.    Bardwell,   622   Santa 

Ray    Ave..    Oakland.  $6000 

DWELLING    AND    GARAGE. 

(3iJ9<i)     E    S4TH    AVE.,    300    N    BIRCH 

St.,    Oakland.      One-story      5-room 

dwelling  and   garage. 
Owner— Tony    Castro,    1220    62nd    Ave.. 

Oakland. 
Architect — None. 
Contractor — F.    J.    Leonardo,    1462    86th 

Ave.,    Oakland.  $4000 

DWELLING. 

(3100)  W  61ST  AVE.,  137  E  CAMDEN 
St.,  Oakland.  One-story  6-room 
dwelling. 

Owner — C.  E.  Atkinson,  1715  Broad- 
way,   Alameda. 

Architect — None. 

Contractor — Hansford  &  Atkinson,  1715 
Broadway,   Alameda.  $4000 

DWELLING. 

(3101)  E  SEMINARY  AVE.,  80  N 
Eastlawn,  Oakland.  One-story  4- 
room   dwelling. 

Owner — Johan     Grantz.       1427      Linden 

St.,  Oakland. 
Architect — None. 
Contractor — T.    Griffiths,    4601    Walnut 

Ave..    Oakland.  $2500 
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DWELLING.  ^   jj  20TH 

''''^  ^gakPa^d'"  Ont^Tory      6-room 
Owne7-lM?s^-M.  J.  Furtado.  1723  E  20th 

Arclfuec?iGu?'^L.    Brown.      American 

Bank  Bldg.,  Oakland 
contractor-John    Travers,    12th    Ave. 

Oakland. 

faYof^'w' LONDON    RD..    360    N   Maple 
^       ive.    Oakland.     Two-story    6-room 

Owner-R"^A.    Allen,     2873     38th     Ave.. 

Arch^lte^c't^-^None^ »"00 

?^ro^]^\Yi?S^^E  S^i.^ofk.and    One 
^       story    ^-roo™    dwelling    and     gar- 
Own^e?-J.  R.  Dunn,  297  Perry  St.,  Oak- 
land. $2900 
Architect— None^ 

?3Yof^"7TvERNON''^°T'^;       Oakland 
'''"oU  story    5-room      dwelling      and 

Ownlr-^F.  Whalen.  407  Federal 
Bldg.,   Oakland.  200 

Architect— None^^ ♦" 

DWELLING.  gjg       Q 

^^^°^?>ur'tlaVd.'o^kl^nd^''one-story    B- 

Owne°-N.''"''Elfstam.  1586.^  Pacific 
Ave.,    Alameda.  -jp^j 

Architect — None^ 

f3m^"o^5°69TH  AVE  Oakland.  One- 
story    4-roora   dwelling. 

Owner— L.  A.  Peters.  1361  E  27th  tot., 
Oakland.  $2600 

Architect — None^ 

DWELLING. ,„»    ff    AD- 

(U08)    W    EUCLID    YR-omdw'llUng. 
Owne'?-!:Ma?rHog7n.'B62    Valle    Vista 

Ave.,   Oakland. 
tl^^l'^cf^-^t-  Boeddiket,    1814     34t1j 

Ave.,    Oakland. * 

St.,    S.    F. 
Architect— None.  1332      90th 

Contractor— Geo.    bteiner,       w 

Ave.,   Oakland^ *"" 

Ownlr-l?uce    Diesenrath,    610      Kanes 

Ave.,    Oakland. 
Architect— None        „      ^^j.     1700      41st 
Contractor— J.     R-    Hunter, 

Ave.,   Oakland. * 

4-room    dwellings.  ITrazler 

Owner- Guy    W.    Jury,  2801      Frazier 

Ave.,    Oakland.  .yrjno    each 

Architect— None_ «25»''    ^^^^ 

rinf?^  w'^'cAmino  lbnada,  i90  s  el 

^"^Ca,?inito  Oakland.  One-story  6- 
room   dwelling.  .    c.,,.art 

Owner— Geo.  S.  Jennings,  1916  Stuart 
St..   Berkeley.  ,^500 

Architect— None^ 

?3m^V704°LTON  AVE.,  Oakland.  One- 
O^Z\°^o'-'^ruTToi-  Lyon    Ave.. 

Oakland. 
Architect— None.  1949      87th 

Contractor— C     H     Conser,      •.=, 

Ave..    Oakland.  ^.ivuv 

'-tlL^on?^  A^'sl;;?^\fe^- 

Owni^i-ia^.e-j"osl;rs-pa^glnt'"^e 

Arch?tTc?-Pllns'fu';nished      by      con- 
tractor. 
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Contractor— Angello  De  Fabblo.  3822 
Rubv  St..  Oakland.  ,o«c 

Filed  May  19    1925.  Dated  May  11,  192B 
Payments  made  as  per  agreement  by 
ifiriolitv    MIK.    &    Sec.    Co. 
Fiaelity    '"^'^^q,^j^^    cOST.        J3250 

Bond,  sureties.  foff«'«,%„°°°«-  „tVa"fc 
75  davs  after  recording  contract. 
Plans  "and   specifications   filed. 

?5™SSWOOD^RD..    Berkeley.    1-fam- 

Own'ir— W."^T!''jep3on,  2712  Benvenue 
Ave..  Berkeley. 

Architect  -  Julia  Morgan.  1135  Mer- 
chants  Exchange   Bldg..   S*. 

Contractor-A.   Cedarborg.   1455    Excel- 

sior   Ave.,    Oakland.  $jp» 

j<;oTE— Recorded     contract     reported 

May  11,  1925.  No.  3093. 

m?^°l709    SAN      PABLO      AVENUE. 

Berkeley.   Public  garage. 
Owner— Geo.  Lantrey,  177   8th  St.,  Oak- 

Archft"ec-t-None^ »3000 

fs'lief'^ll'sf  CHANNING  WAT.  Berke- 
ley, l-family  residence. 

Owner— Werner  Ross.  1134  Channlng 
Way,  Berkeley.  . 

Architect— None^^ '^'"^ 

fFn^f^^f^  LINCOLN  ST..  Berkeley. 

l-family    residence. 
Owner-J.    Hubbard.    1524    Ada    Street. 

Berkeley. 
Architect — None. 

fsffsf^ml^  CEDAR  STREET,  Berke- 
Ipv    1-faraily  residence. 

Owne7-Rita  W-arford,  2261  Shattuck 
Ave.,    Berkeley. 

Architect — None.  v    ~    larie  tini 

Contractor— Fred  F.  Ingham,  1956  Uni- 
versity  Ave.,  Berkeley.  $3000 

mT9T'283?  WEBSTER  STREET.  Ber- 
keley. Alterations.  „,».*. 

Owner— Mrs.  T.  Gilsenan,  2837  Webster 
St.,    Berkeley.  . 

Architect— None.  ♦10»" 


fs'llof^lBoF  PARKER   ST.   Berkeley. 

l-family   residence, 
owner— S   E    Williams.  1509  Parker  St.. 

Berkeley,    l-family    residence. 
Architect— None^ »louu 

fsmf^"^^?  HEARST    AVENUE.    Ber- 

keley.  l-family  residence. 
Owner— P.    M.    Joseph.    2915    Magnolia 

Ave.,   Oakland.  .lonn 

Architect— None^ *'-'^" 

m2f)'^3?? OLIVE  AVE..  Piedmont.  1- 
sto    5-room  frame  dwlg  and  garage 

owner-John  C.  Williams,  1306  Tribune 
Tower,   Oakland. 

Architect— None^ 55000 

m2f^"l?VRK   WAY,    Piedmont.    2- 

sto.  6-room    frame    dwlg  and  garage 

Owner— Mr.  R.  Stover.  1803  Carlton  St., 

DesiBne'^S''bontractor--0.  F.  Lyon-  520 
San  Fernando,  Berkeley.  $5050 

f2?24T^^23^SCENT[C  AVE..  Piedmont. 

2-story   11-room  frame  residence. 
Owner--Mrs.  O.  L.  Carpenter  726  Scenic 

Ave..  Piedmont. 
Designer   &   Contractor   —  J-   D-   ^°""" 

Itone.  1810  94th  Ave..  Oakland^^^^^ 


f3Y2?^  m6°  SIXTY-FIFTH  AVE..  Dale-       |{ 
Ownl^r'^W.^X"^^=iatri°aT2*'5i?l.o    St. 

Oakland. 
^o^^^^t'oT-^r  W.  Schneck.   3226  Georj 

gla    St..    Oakland.  fiuvv 

?3Y2!^"^?  SIXTY-SIXTH   AVE      Oak-  , 

land.      1-story   5-room   dwelllnK.  i 

Owner— W.   L.   Walker.   Oakland.  | 

Architect — None.  „„  f.....  ' 

contractor— A.  W.  Schneck,  3226  Geor 
gia   St..    Oakland.  ♦»""" 

?3Y2?^'^f  °106TH   AVE.    105    and   136   N 
'"croffian.     Oakland.       Two     5-room 

dwellings.  .  wv<ip  St 

Owner— E.  B.  Stone,  Jr..  1369  Hyde  &t., 

San    Francisco.  -   ^^g 

Architect— None^ i^-acn  ♦■»"'"' 

f3Y3?^"6?6°    MONADNOCK  WAY.  Oak- 
^lind       1-story    5-room    dwlg.    and 

Owne^-  R.    Beasley.    1459    65th    Ave., 
Oakland.  $3125 

Architect— None^ ♦^^ 

f3Y3?^"?3''4   PROSPECT  DR..  Oakland. 

1-story    6-room   dwellmg.  „,.„. 

Owner--L     G.    Pfrang.    5    Park    Place. 

Oakland.  j^jpo 

Architect— None^ ♦'•'" 

f3Y;f^"9?4°%70   105TH  AVE.    Oakland. 
^       Two   1-story  3-room  dwellings 
Owner— Egbert  B.  Stone  Jr.,  1369  Hyae 

ArchTtec?-None_^ Each   $2900 

f3Y3f^"2''6?7    PRENTISS   PLACE     Oak- 
^       land.      1-story   4-room  duelling. 
Owner— Everett  Loveland.   1223   E-15tn 
St..    Oakland.  11500 

Architect — None^ ♦•""' 

?3U?^''e'bAY0  ST.  170  S  39TH  AVE 
^Oakland      1-story   4-room  dwelling 
Owner-D    Dether,  2928  Schuyler.  Oak- 
land. $2000 
Architect— None.  ♦'"" 


°T2f"^148°0  EIGHTY-FIRST  AVENUE 
Oakland.    1-story    4-room   dwelling. 

Owner— A    T.   Feio.   Oakland. 

^rn'^r/cVoV'^-^^John  Tell.  2840  Parker 
Ave..  Oakland.  $2500 

^1^2?)  ^^l^SE^ENTEENTH    STREET. 

Oakland.  Fire  repairs. 
Owner— J.    Edwards.    Oakland. 

^^ntJ'al^'l'oT^-  T.  A.  Muller.  Syndicate 
Bldg.,  Oakland.  $*>""' 


(3i°ff  I  COLLEGE  AVE.  100  N  Broad- 
^       way,    Oakland,      l-stpry    stf"^. 
Owner— R.    Thompson.    Oakland. 

^rn^^i^cfoT-^Lfo- J.  Dolan.   1404  Frank 
lin   St.,   Oakland.  $350U 

{Vfsf^'^fwiSCONSIN  ST.  250  E  Maple 
Oakland      1-story   6-room  dwlg. 

Owne?-R  C.  Addisf  3015  Nicol  Ave.. 
Oakland.  $4000 

Architect— None^ ♦*""" 

?3Y3?)^W^WESLEY  AVE.   280  N  Cleve- 
^       lind      1-story   5-room   dwellmg. 
Owner-Eliz    S.    Anbertin.    717    Walker 

Ave..  Oakland. 
^o^^'^;l^cU7'^°  W.    W     Landgrebe.    2824 

Minna   Ave..   Oakland.  J*""" 

f3m')™-'?™IRST   AVE..  Oakland.  2- 
^Itoryi-room   apartments   &   stores 

Owner-P°"M.    Clecak,    1227    1st    Ave.. 

Oakland. 
c\^^\'?4l=Vo7^- 'Frank      Critchett       139 

Grand    Ave..    Oakland.  Jiz.uou 

f3^lt9')''^E'^EMERALD    ST.    225^  N    41ST 
^       St.,     Oakland.       2-story       26    room. 

Own^e?-ri"'and  A.  Bouquet,  63  Santa 
Clara  Ave.,   Oakland. 

"■Igg^.  "'■'■'■■•■■■  "«..5;3 

Owner— A.    H.    Nunemacher.     792    19th 

St..   Oakland.  ,.„  .„, 

Architect— Non«.  fli.im 
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APARTMENTS 

(3141)    W  LEE   ST.   392   N  GRAND   AVE 

Oakland.      3-story    39    room    apts. 
Owner    —    T.    E.    Ostbourne,    333    Park 

Vie'w   Terrace,    Oakland. 
Architect — A.    W.    Smith,    American    Bk. 

Bldg-..    Oakland.  $34,500 


FACTORY 

(3142)  W  WEBSTER  ST.  near  6th 
St..  Oakland.  3-story  36  room 
brick    factory. 

Owner — The  Salvation  Army,  36  Mc- 
Allister St.,  S.  F. 

Architect — None. 

Contractor — G.    T.    Gayto.i.  $50,000 


NURSERY    BLDG. 

(3143)    FORTY-FIFTH  ST.  near  Broad- 
way,   Oakland.      General    construc- 
tion   2-story   nursery   bldg. 
Owner — The    Ladies    Relief    Society    of 

Oakland. 
Architect — Hugh    C.    White,    Syndicate 

Bldg.,  Oakland. 
Contractor — F.    A.     Muller,     805    Syndi- 
cate   Bldg.,    Oakland. 
Filed  May  19,  1925.  Dated  May  19,  1925. 
At   the   end   of  each   month,   of 

value    incorporated    75% 

Work  done  on  percentage  basis. 
TOTAL  COST — Not  to  exceed  $61,743. 
Bond,  $31,500.  Sureties,  J.  Y.  Eccle- 
ston  and  H.  C.  Morris.  Forfeit,  $10.00 
per  day.  Limit,  180  days  from  record- 
ing contract.  Plans  and  specifications 
filed. 


INSULATION 

(3144)  FRUITVALB  POWER  STATION 
Oakland.  Insulation  of  steam  and 
hot  water  piping  in  connection 
with  the  installation  of  turbo-gen- 
erator  at   Fruitvale   power   station. 

Owner — Southern  Pacific  Co.,  65  Mar- 
ket St.,  s.  r. 

Architect— S.  P.  Co. 

Contractor   —  Western   Asbestos   Mag- 
nesia   Co.,    25    So.    Park    St.,    S.    F. 
Filed  May  19,  1925.  Dated  May  19,  1925. 

Close    of    each    month    75% 

Usual   35   days    Balance 

TOTAL  COST,  $1700 
Bond,  $1700.  Sureties,  Union  Indem- 
nity Co.  Forfeit,  none.  Limit,  40  days 
from  date  of  contract.  Plans  and  spec- 
ifications  filed. 


ALTERATIONS 

(3145)  1306  BROADWAY,  Oakland. 
Alterations  and  installation  of 
store    fixtures   for  store  building. 

Owner — The  Florsheim  Shoe  Store  Co., 
Oakland. 

Architect — McCall  &  Davis  1404  Frank- 
lin  St.,   Oakland. 

Contractor — Oliver  Duval  &  Son,  216 
Dalziel    Bldg.,    Oakland. 

Filed  May  20,   1925.  Dated  May  19,  1925 

Completed    and    accepted    S5% 

Usual    35    days    Balance 

TOTAL  COST,   $7025 

Bond,     Sureties,     Forfeit,    none;     Limit, 

July   25,    1925;   Plans   and   specifications 

filed: 


COMPLETION  NOTICES 


ALAMEDA    OOUNTV 


Rcorded  Accented 

May  13,  1925— LOT  19  BLK  21. 
Thousand   Oaks  Tract,   Berkeley.  R 

L    Dietterle    to    C   M    Norgrove 

May    8,     1925 

May  13,  1925— LOT  3  BLK  18,  Lake- 
shore  Highlands  Tract,  Oakland. 
Stanley  M  and  Gertrude  M  Taylor 
to    Jensen    &    Pedersen.  .Mav   13,    1925 

May  13,  1925 — NO.  3940-42  WHITTLE 
Ave.,  Oakland.  P  C  Bfayard  to 
whom  it  may  concern ..  .May  13,   1925 

May  13,  1925— LOT  49  BLK  8,  Lake- 
shore  Highlands,  Oakland.  Karl  S 
Fredrickson  to  whom  it  may  con- 
cern  May   9,    1925 

May  13,  1925— NO.  4320  COLUMBIAN 
Drive,  Oakland.  D  O  Chapman  to 
whom  it  may  concern ...  .Mav  1,   1925 

May  23,  1925— LOTS  22  AND  23  ELK 
5,  Chevrolet  Park,  Oakland.  C  A 
and  Bessie  Shipman  to  whom  it 
may    concern Mav    5,    1925 

May  13,  1925 — LOT  10  BLK  18, 
Mathews  Tract,  Oakland.  Bertha 
James  to  Geo  H  Meyers.  .May  13,  1925 

May  12,  1925 — THIRTEENTH  AND 
Broadway,        Oakland.  Southern 

Pacific  Co   to  Harry  McManus 

May    4,    1925 

May  12,  1925— LOT  5  and  Ptn  Lot  6 
Geo  Austin  Subdvn,  Oakland.  M 
Dickerman  to  whom  it  may  con- 
cern  May    12,    1925 


May  12,  1925— NO.  2114-16  SPAULD- 
ing  Ave.,  Berkeley.  Theo  M  Carl- 
son   to   whom   it   may  concern 

May   9,    1925 

May  13,  1925— CALAVERAS  RBSER- 
voir    on    Calaveras    Creek    9    miles 

5  of  Town  of  Sunol,  Alameda 
County.  Spring  Valley  Water  Co. 
to  Palmer  &  McBryde May  8,  1925 

May  14,  1925 — NO.  1061  TRESTLE 
Glen  Road.  Oakland,  F.  A.  Rianda 
to  Samuel  Moe May   11,  1925 

May  14,  1925— W  LINE  OF  HOLLIS 
St.,  275  ft  N  of  N  line  of  Park  Ave. 
thence  W  133  ft  N  99-10  ft  B  133 
ft  S  99-10  ft  to  beg.,  Emeryville. 
Gardner  Electric  Mfg.  Co.  to  The 
Austin   Co April   30,   1925 

May  14,  1925— SW  COR  GROVE  & 
Blake  St.,  Berkeley.  R.  L.  Dufau 
to    A.    Wegnc-r    May    8    ,1925 

May  14,  1925— LOT  24  AND  PTN 
Lot  25  Blk  12  Chevrolet  Park,  Oak- 
land. James  C.  Barrett  to  whom 
it   may   concern    May   14,   1925 

May  14,  1925 — LOT  15  BLK  8  SO- 
lano  Ave.  Ter.,  Berkeley.     Murdock 

6  Durham  to  Anderson  &  Ander- 
son      May    12,    1925 

March  14,  1925 — PTN  LOTS  7  8  9  & 
10  Blk  669,  Map  of  the  Glascock 
Tract,  Oakland.  W.  Guy  Burlln- 
game  to  whom  it  may  concern.. 
May     11,     1925 

May  14,  1925-490  41ST  ST.,  OAK- 
land.  Owen  Overman  to  Hansen, 
Robertson    &    Zumwalt.May    8,    1925 

May  14,  1925 — PTN  LOTS  1  &  2  BLK 
B,  Resub  of  the  Fruitvale  Tract, 
Oakland.  J.  H.  A.  Shealey  and  A. 
J.  Goard  to  O    L.   Burritt.May  12,   '25 

May  14,  1925 — NE  COR  16TH  AND 
Kirkham  Sts.  Grove  Investment 
Co.    to   John   M.   Bartlett.  .May   8,    '25 

May  14,  1925 — LOT  6  BLK  I  MAP  OF 
Mills  Gardens.  Marie  Jensen  to 
Anton    Jen.sen     May    12,    1925 

May  15,  1925 — LOT  17  MAP  OF  DUT- 
ton  Manor  Addition,  San  Leandro. 
Wallace  J.  Landis  to  whom  it  may 
concern May    14,    1925 

May  15,  1925 — 1312  86TH  AVE.,  Oak- 
land. Katherine  Tuthill  to  Frank 
J.    Leonardo    May    14,    1925 

May  15,  1925  —  10831  JULIUS  ST., 
Oakland.  J.  P.  Cummins  and  L.  J. 
White  to  Oakland  Home  Builders 
May    15,    1925 

May  15,  1925 — PT.  OF  A  CERTAIN 
3717  acre  piece  of  land  firstly  de- 
scribed in  a  certain  deed  from 
Realty  Syndicate  Co.  to  Calif. 
Memorial  Hospital  date  June  28, 
1919  and  recorded  in  2796  deeds 
page  66,  Oakland.  Leslie  C.  Allen 
and  Frances  Edna  Allen  to  Joe 
Henas     April    14,    1925 

May  15,  1925—920  STANNAGE  AVE., 
Albany.  A.  W.  Hansen  to  Moore 
&     Fisher     May     15,     1925 

May  14,  1925  —  LOT  34  BELLAIRE 
Court,  Oakland.  Thomas  J.  Fee  to 
whom    it   may  concern.. May    14,    1925 

May  14,  1925  —  LOT  16  AND  PTN. 
Lot  17  Blk.  12,  Electric  Loop  Tract 
Oakland.  William  Klaes  to  whom 
it  may  concern   May  14,  1925 

May  14,  1925 — 1517  ADA  ST.,  Berk- 
eley. J.  F.  Hubbard  to  whom  it 
may   concern    May    14,    1925 

May  14,  1925— N  LINE  OF  RUSSELL 
St.,  70  E  California,  thence  N  100 
H  44-53  S  100-25  W  47-43  ft.  to 
beg.,  Berkeley.  Charles  W.  Diener 
to    whom    it    may    concern    

May  14,  1925— PTN  LOT  11  AND  ALL 
Lot  12  Blk  X  Map  of  Laurel  Grove 
Park,  Oakland.  A.  W.  Schneck  to 
whom   it   may    concern.. May   14,    1925 

May  15,  1925 — 2644  75TH  AVE.,  Oak- 
land. N.  A.  Blodgett  to  whom  it 
may    concern    May    15,    1925 

May  15,  1925-2810  61ST  AVE.,  Oak- 
land. D.  W.  Parks  to  whom  it  may 
concern    May    14,    1925 

May  15.  1925 — 893  LAKESHORB  AVE 
Oakland.       R.       L.       Ratekin       to 
George    Windsor Mav    15,    1925 

May  15,  1925—271  38TH  ST.,  Oak- 
land.    Mrs.   Allie  Bogan   to   George 

Windsor    May    l.«i.    1925 

sior  Heights,  Oakland  Minnie  M. 
Gallagher  to  Charles  E.  Bardwell 
Jr May  15,   1925 

May  16,  1925 — NO.  116  DRACENA 
Ave.,  Piedmont.  Carl  R.  Schmidts 
to  F.   W.   Thaxter May  9,   1925 

May  16,  '25— LOT  22  BLK  E  LOWER 
Piedmont  Park,  Piedmont.  Fred  L. 
Larsen  to  whom  it  may  concern.. 
May    16,     1925 


May  16,  1925— SE  37.5  FT.  LOT  19 
Blk  B  Map  of  Locke  Tract,  Oak- 
land. Bridget  A.  Graham  to  whom 
It  may  concern   May  15,  1925 

May  16,  1925— SE  25  FT.  LOT  23  & 
NW  12.5  Ft.  Lot  22  Blk  B  Map  of 
Locke  Tract,  Oakland.  Lewis  Gra- 
ham   to   whom    it   may   concern.... 

„ May    15,    1925 

May  16,  1925 — NO.  2725  SEVENTT- 
fourth  Avenue,  Oakland  Farrls 
Wheeler  to  Wheeler  &  Vincent 

,. May     15,     1925 

May  16,  1925 — NO.  2723  SEVENTY- 
fourth  Ave,  Oakland.  Farris  Whee- 
ler   to    Wheeler   &    Vincent 

„ May     15,     1925 

May  18,  1925— LOT  92  Stone  Orchard 
Tract,  Oakland.  Orrie  Blakely  to 
whom  it  may  concern ..  .May   18,   1925 

May  18,  1925— NO.  10380-10390  PEAR- 
main,  Oakland.  Ralph  C  Robert- 
son to  Frank  J  Mazzero.May  15,  1925 

May  18,  1925 — NO.  2669  SIXTY- 
Seventh  Ave.,  Oakland.  Sigwald 
Bros    to    whom    it    may    concern... 

., May    16,     1952 

May  18,  1925 — NO.  2657  SIXTY- 
seventh  Ave.,  Oakland.  Sigwald 
Bros    to    whom    it    may    concern... 

,, , May   16,    1925 

May  18,  1925— NO.  2665  SIXTY- 
seventh  Ave.,  Oakland.  Sigwald 
Bros  to  whom  it  may  concern 

„ May     16,    1925 

May  18,  1925— NO.  2661  SIXTY- 
Seventh  Ave.,  Oakland.  Sigwald 
Bros   to   whom   it   may   concern.... 

,, ■ May    16,    1925 

May  18,  1925— NO.  7912  ALDER  and 
No.  1506  79th  Ave.,  Oakland.  Chas 
G.  Hinds  and  F  M  Greenwover  to 
whom  it  may  concern ..  .May  16.  1925 

May  16,   1925— LOT  3  BLK  J  EXCEL- 

May  18,  1925— NO.  3006  AND  3014  E 
Twenty-second  Ave.,  Oakland. 
Algol  Nelson  to  whom  it  may  con- 

„cern    May    16,    1925 

May  18,  1925— NO.  4621  FLEMING 
Ave.,  Oakland.  George  B.  Davis  to 
whom   it  may  concern.. May   16,   1925 

May  18,  1925— NO.  2921  FIFTY- 
sixth  Ave.,  Oakland.  Edwin  W 
Dahl  to  whom  it  may  concern 

,, May     18,     1925 

May  16,  1925— NO.  3334  3336  GALINO 
St.,  Oakland.  S.  C.  Walker  to  whom 
It  way  concern    May  12,  1925 

May  IS,  1925— NW  COR.  PAGE  ST. 
and  Central  Ave,  Alameda,  Joseph 
Frederic  and  Angelina  Frederic  to 
W.    J.    David May    IS,    1925 

May  19.  1925 — NW  COR.  THIRTY- 
first  Street  and  Telegraph  Ave., 
Oakland.  Harry  B.  Stearns  to  F. 
A.    Muller    May    15.    1925 

May  19,  1925— LOTS  4  &  5  BLOCK 
3  Kensington  Park,  Contra  Costa 
Co.  Bertha  Clark  Pope  to  Brooks 
Parker    May   12,    1925 

May  19,  '25 — NO.  1019-1023  WILLOW 
St.,  Alameda.  Callie  Buck  to 
yhom  it  may  concern.  ..  .May  19,  1925 

May  19,  1925— E  SIDE  OF  FRE- 
nsont  St.  200  S  of  59th  Ave.,  Oak- 
land.   Rose   Bank   to   E.   Pedersen.. 

,, • May   18,   1925 

May  19,  192d— LOT  H  BLK  B  VILLA 
Tract,  Alameda  Co.  Joe  Accardo  to 
Peterson    &    Anderson .  .May    19     1925 

May  19,  1925 — LOT  48  &  PTN  LOT  47 
Blk  37  Fairanount  Park,  Berkeley. 
A.  J.  Rinz  to  Sullivan  and  Sullivan 
May    15,    1925 

May  19,  1925— LOT  7  BLK  A,  Mills 
Gardens  Tract,  Oakland.  A  E  Orton 
to  whom  it  may  concern. May  19,  1925 

May  19,  1925— NE  81/3  LOT  16  and  all 
Lot  17  Blk  11,  Havenscourt,  Oak- 
land. Paul  Louis  and  Magdalena 
Silber  Kick  to  whom  it  may  con- 
cern      


LIENS  PILED 


AliAMBDA   COUNTY 


Recorded  Amotint 

May  13,  1925— LOT  2  BLOCK  D  MAP 
of  Lower  Piedmont  Park,  Pied- 
mont. Coast  Oil  &  Supply  Co.  vs. 
John  Niosi,  S.  Niosi,  Geo.  M. 
Goodman     J26 

April  13,  1925— PORTION  OF  LOT  12 
Map  of  Portion  of  Highland  Park 
Oakland.  R.  W.  Shannon  and  Mrs. 
R.  W.  Shannon  and  T.  A.  Douglass 
co-partners  as  the  San  Leandro 
Mill  &  Lumber  Co.  vs  Frances  L. 
Beer  and   P.   A.    Smith    $700 

May  14,  1925 — POR.  OF  LOT  12  MAP 
of  portion  of  Highland  Park,  Oak- 
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land.     R.  H.  Hurgadine  vs.  Frances 

U   Beer  and   R.   A.  Smith $130. 

May  14,  1925— FOR.  OF  LOT  12  MAP 
of  portion  of  Hiehland  Parli,  Oalt- 
land.      V.   N.    Smitli   vs.    Frances   L. 

Beer  and  R.  A.   Smitli    $221.20 

May  14,  1925— FOR.  OF  LOT  12  MAP 
ot  portion  of  Highland  Park,  Oak- 
land.     R.    E.    Ford    vs.    Frances    L. 

Beer  and  R.  A.  Smith   J202.B0 

May  14,  1925— POR.  OF  LOT  12,  MAP 
of  portion  of  Highland  Park,  Oak- 
land. Pacific  Manufacturing  Co. 
vs.    Frances    L.    Beer      and      R.    A. 

Smith     $518.80 

May  14,  1925— FOR.  OF  LOT  12,  MAP 
of  portion  of  Highland  Park,  Oak- 
land. Fresba  Contracting  Co.  vs. 
Frances  L.   Beer  and  R.  A.  Smith.. 

$735.00 

May  14,  1925— LOT  5  BLK.  B  MAP 
of  Golden  Gate  Homestead,  Oak- 
land.        Aronsen    Hardwood    Floor 

Co.    vs.    J.    Perata    $146.25 

May  14,  1925— LOT  6  MAP  OF  THE 
Ordway  Tract,  Berkeley.  Aronsen 
Hardware      Floor      Co.      vs.      Albert 

Klaeger    and    Iva    Klaeger $153. 

May  14,  1925— LOTS  13,  14,  15,  16 
and  por.  of  12  in  Blk.  M,  Map  of 
the  Trumbull  Tract,  Oakland.  Mel- 
rose Bldg.  Materials  Co.  vs.  Freda 
Smith   and    H.    S.    Foreman   and    V. 

Schultz    $67.48 

May  15,  1925— LOT  6  BLK.  15,  Lake- 
side Subdivision  of  Adams  Point 
Property  ptn.  of  Plot  21  V.  and  D. 
Peralta  Rancho,  Oakland.  G.  P. 
Ingram;  Mastercraft  Tile  &  Roof- 
ing Company,  $329.50;  San  Pablo 
Lumber  Co.,  $1345.17  vs.  W.  C. 
O'Connor,  Jane  Doe,  John  Doe,  A. 
L.      Rector,      Richard      Roe,      Mary 

Green   and   Black-White   Co 

May  15,  1925— LOT  6  BLK.  15,  Lake- 
side Subdivision  of  Adams  Point 
Property  ptn.  of  Plot  21  V.  and  D. 
Peralta  Rancho,  Oakland.  A.  L. 
Rector  vs.  W.  C.  O'Connor,  Jane 
Doe,  John  Doe,  Richard  Roe,  Mary 
Green  and  Black-White  Co. ..$683. 77 
May  15,  1925— PTN.  LOT  12  MAP  OF 
a  portion  of  Highland  Park,  Oak- 
land. W.  P.  Fuller  &  Co.  vs.  Fran- 
ces L.  Beer  and  R.  A.  Smith ..  $116.00 
May  15,  1925— N  65  FT.  OF  LOTS  60 
and  61  Blk.  F,  Map  of  Central  Oak- 
land Tract  No.  2,  Oakland.  J.  MlB- 
ster    vs.     A.     Kalman,     C.    H.     Bush 

and  A.   Ortzow    $90. 

Mav  15,  1925— LOT  5  BLK.  2,  MAP 
of  Thousand  Hts.,  Berkeley. 
Rhodes   Jamieson   vs.   E.   H.   Foster 

and    Martha    S.    Foster     $149.85 

May  15,  1925— LOT  5  BLK.  2  THOU- 
sand  Oak  Heights,  Berkeley.  E.  P. 
Penney  Co.,  Inc.  vs.  E.  H.  Foster, 
Martha  S.  Foster  and  P.  E.  Jack- 
son          $57.09 

May  15,  1925— LOTS  8  and  9  BLK.  E 
Map  of  Fair  View  Heights,  Brook- 
lyn Twp.  Aronsen  Hardwood 
Floor  Co.  vs.  Marian  E.  Souch- 
wick,      Ernest    D.    Souchwick      and 

Robert    Erickson     $122.26 

May  15,  1925— POR.  LOT  16  BLK.  28 
Amended  Map  of  Fairmont  Park, 
Berkeley.  Hunter  Lumber  Co.  vs. 
John  A.  Johnson  and  Lena  Johnson 

Ind    O.    S.    Lyons     $483.83 

May  15,  1925— LOT  10  BLK.  X,  Amen- 
ded Map  of  Moss  Tract,  Brooklyn 
Twp.  Concealo  Fixture  Co.  vs. 
John    Lopes   and   Maria   Lopes   and 

J.    R.    Erbreck     $110.75 

May  15,  1925  —  LOT  10  BLK.  X, 
Amended  Map.  Kerr  &  Clifford  vs. 
John    P.    Lopes,    Maria    Lopes    and 

Joseph    R.     Erbreck     $66.50 

May  16,  1925  —  LOT  10  MAP  OF 
Lakeshore  Manor,  Oakland.  Fox 
Bros,  vs  George  A.  Hillback,  Daisy 

Hillback     $1219 

May  16,  1925 — FTX.  LOT  12  HIGH- 
land  Park  Tract.  Oakland.  R.  A. 
Smith  vs  Frances  L.  Beer.  ..  .$5247.50 
May  16,  1925— NW  Ll.N'E  OF  THIRD 
Av.  100  SW  ot  E  12th  St  thence  SW 
50  NW  150  NE  50  SW  150  to  bee., 
Oakland.    Al.    M.    Fearey    vs    A.    T. 

Chick  and  Bell  &  Son    $150 

May  19,  1925— LOT  15  BLK  239  PIO- 
neer  Homestead  Assn  Tract,  Ala- 
meda.  Golson   C.  Young'  vs  Karl  L. 

Birk,   Laura   B.  C.   Birk    $98 

May  19,  1925 — PTN  LOT  15  A  ALL 
Lot  16  Trumbull  Tract,  Oakland. 
Neighbor's  Lumber  Yard  vs  Ashley 
W.  Smith,  Freda  Smith,  H.  S.  Fore- 
man     i $197.82 

May  19,  1925— LOT  6  BLK  15  MAP 
of  Lakeside  Subdiv  of  Adams  Point 
Property,  Oakland.  W.  C.  Adams 
vs  William  O'Connor,  T.  Parks 
Jacobs    $834 
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ALAMBDA  COUNTY 


May  12,  1925— E  LINE  OF  TEL.E- 
graph  Ave.  205-8  N  of  N  line  of 
21st   St    thence   N    55.74    H   115.59   N 

11  E  150  S  67.89  W  265.22  to  beg. 
Oakland  Lime  &  Cement  Co.  to 
Samuel  Hamburger.  Albert  E.  Kern 

F    J.   Grtnsky    $1637.47 

May    14,    1925—1176    92ND    AVENUE. 
W.  E,  Holt,  doing  business  as  Holt 
Hardware   Co.   to   J.   Kraw    ....$34.60 
Mav   18,    1925— LOTS   24   AND   25  BLK 

A,  Anspacher  Tract,  Hayward.  Jas 
Willison  to  Antone,  M  V  and  I  V 
Isadora     $343 

May  16,  1925— S  34-5  LOTS  1  AND  10 
Blk  5,  Map  of  portion  of  Central 
I'ark  Tract,  Berkeley.  J  H  Kruse 
to    D    Mortensen $649.36 

May  19.  1925— LOTS  1  76  77  &  78  BLK 

12  Chevrolet  Park,  Oakland.  E.  K. 
Wood  Lumber  Co.  to  Robert  E. 
Taylor     $229.30 

May  19,  1925 — LOTS  1  76  77  78  BLK 
12    Chevrolet   Park,   Oakland.    Jacob 

B.  Oehm,  $69.80;  P.  E.  O'Hair  & 
Co.,  $235.38;  Howard  R.  Kavanagh, 
Leslie  D.  Kavanagh  (Kavanagh 
Bros.)  $232.29;  E.  W.  Lindholm,  S. 
W.  Carlson,  $664;  Kiernan  &  Hub- 
bard,  $421.42   to    R.   E.  Taylor 

May  19,  1925— LOT  1  BLK  12  CHEV- 
rolet  Park.  Oakland.  The  Pacific 
Faint    Store    to    R.    E.   Taylor .  .$100.65 

May  19,  1925— LOTS  3  &  4  BLK  12 
Chevrolet  Park,  Oakland.  Hans 
Johnson  to  E.  W.  Lindholm,  R.  E. 
Taylor    $53 


BUILDING  CONTRACTS 


SAN    MATEO   COUNTY 


RESIDENCE 

LOT    1    BLOCK    K    HAYWARD    PARK 
San   Mateo.   All   work   for  residence 
and  garage. 
Owner- M.  C.  Bullivant. 
Architect — None. 
Contractor — Meese  &  Christensen,  Bur- 

lingame. 
Filed   May    S.   1925.   Dated   May   6,   1925. 

Frame    up    ■• $1450 

Brown     Coated      1450 

Completed    and    accepted 1450 

Usual    35    days    1450 

TOTAL  COST,  $5800 
Bond,  Sureties,  Forfeit,  none;  Limit, 
90  working  days;  Plans  and  specifica- 
tions, none. 


RESIDENCE 

FORTIO.'^I   LOT   57   SAN   MATEO   PARK 
San    Mateo.    All    work    for    2-story 
residence   and   garage. 
Owner — Isidor    Weinsteln,    1136    Drake 

.'^t.,    Burlingame. 
Architect — E.  L.  Norberg  et  al.,  Balboa 

Bldg.,    San    Francisco. 
Contractor — George    W.   Williams,    1140 

Vancouver   St.,   Burlingame. 
Filed  May  16,  1925.  Dated  May  12,  1925. 

Frame   up    $3086 

Brown    coated     3087 

Completed    and    accepted    3087 

Usual    35    days    3087 

TOTAL  COST,  $12,347 
Bond,  $6200;  Sureties,  George  Williams 
and  H.  A.  Cohalon;  Forfeit,  $5;  Limit 
SO  working  days;  Plans  and  specifica- 
tions,  none. 


BUNGALOW 

N    Vi    LOT  228  SUB  NO.    3   SAN  MATEO 

Park.  All  work  for  bungalow. 
Owner — Milton    E.    Edwards,    541    Ash- 
bury,   San   Francisco. 
Architect   —   Thomas    M.    Edwards,    833 

Market  St.,   San    Francisco. 
Contractor    —    Leonard    Dioguardi,    323 

Higland,  San  Mateo. 
Filed  May  16,  1925.  Dated  May  11,  1925 

Frame   up    $800 

Ready    to    brown    800 

Completed    and    accepted    800 

TOTAL  COST,  $2400 
Bond,  Sureties,  none;  Forfeit,  $2;  Limit 
90  working  days;  Plans  and  specifica- 
tions  filed. 


RESIDENCE 

LOTS    4    &    5    BLOCK   C     SAN      MATEO 

Heights,    San   Mateo.   All   work   for 

residence  and  garage. 
Owner — M.  J.  Stratlmalra. 
Architect — None. 
Contractor— H.  T.  Holsher. 


Filed  May   13,   1925.  Dated  May  9,  1926. 

Roof   on     $1676 

Plastered    1675 

Completed  and  accepted 1675 

30    days    after    1675 

TOTAL    COST,    $6700 

Bond,  Sureties,  Forfeit,  none;  Limit,  by 

Aug.    1,    1925;    Plans   and   specifications 

filed. 


RESIDENCE 

LOT  23  BLOCK  83  SOUTH  SAN  FRAN- 
clsco.   All   work   for  residence   and 
garage. 
Owner^F.  F.  Levy,  So.  San  Francisco. 
Architect — None. 
Contractor   —   Harry   Klme,    65    No.    C, 

San    Mateo. 
Filed  May    8,   1925.   Dated  May   6,  1925. 

Roof    on     $970 

Brown    coated     970 

Completed     and     accepted 970 

Usual    35    days    970 

TOTAL  COST,  $3880 
Bond,  Sureties,  Forfeit,  none;  Limit,  90 
days;   Plans   and   specifications   filed. 


RESIDENCE 

LOT  20  BLK   18  DLN'GLEE  PARK  RED- 

wood    City.    All    work    for    2-story 

frame   residence   and  garage. 
Owner — J.  L.  Ross,  Redwood  City. 
Architect — Alfred    I.    Coffin,    Humboldt 

Bank   Bldg.,    San    Francisco. 
Contractor — Russell     &    Duncan,     1203 

Arguello,   Redwood  City. 
Filed  May  18,  1925.  Dated  May  16,  1925. 

As   work    progresses 75% 

Usual    35    days    25% 

TOTAL  COST,  $12,253 
Bond,  $6127;  Sureties,  Z.  T.  Thornlng 
&  W.  P.  Gray;  Forfeit,  $5;  Limit  100 
working  days;  Plans  and  specifications 
filed. 


RESIDENCE 

BURLINGAME    TERRACE.      All    work 

for  1-story  and  basement  residence 

Owner — Stanley  G.  Morrison  et  al,  3122 

Sacramento    St.,    San   Francisco. 
Architect — None. 

Contractor — Charles    Hammer    &   Hugo 
Hultberg,    1524      Floribunda,      San 
Mateo. 
Filed  May  20,   1925.  Dated  May  4,   1925. 

Roof    on    $1500.00 

Brown    coated    1666.67 

Completed   and   accepted 1666.67 

Usual   35   days    1666.67 

TOTAL  COST.  $6500 
Bond,  $3205.01;  Sureties,  C.  B.  McClaln 
&  C.  W.  Parson;  Forfeit,  none;  Limit, 
90  working  days;  Plans  and  specifica- 
tions  tiled. 


RESIDENCE 

LOT  1  BLOCK  71  EASTON  ADD,  BUR- 
lingame.  All  work  for  1-story  resi- 
dence and  garage. 
Owner — F.  J.  Sashifka,  729  Sansome  St 

San    Francisco. 
Architect — Arthur   Beran,    729   Sansome 

St.,    San    Francisco. 
Contractor — H.    H.    Putnam,    2508    Eas- 
ton,    Burlingame. 
Filed  May  19,  1925.  Dated  May  IS.  1926. 

Roof    on    M 

Plastered     ?4 

Completed    and   accepted    % 

Usual    35    days     hi 

TOTAL  COST,  $7600 
Bond,  $3800;  Sureties,  Indemnity  Ins. 
Co.  of  Philadelphia;  Forfeit,  Limit, 
none;   Plans   and  specifications   filed. 


BUNGALOW  and  garage,  $5000;  Lot  18 
Blk  F  13th  Ave,  San  Mateo;  own- 
er, H.  Paneri,  314  Ellsworth,  San 
Mateo;  contractor,  Frank  Ferrea, 
712    5th    .A.ve.,    San    Mrateo. 

BUNGALOW,  duplex,  $7500;  Lot  21  Blk 
A  Prospect  Row,  San  Mateo;  own- 
er, M.  H.  Lavenger,  630  Prospect 
Row,  San  Mateo;  architect,  Arthur 
T.  Ehenfitort.  373  Russ  Bldg.,  San 
Francisco;  contractor,  Crichton  & 
Warren,  629  Prospect  Row,  San 
Mateo. 

BUNGALOW  and  garage,  $5000;  Lot  12 
Blk  H  Palm  Ave.,  San  Mateo;  own- 
er, G.  Kertell.  332  Elm,  San  Mateo 
contractor,  Frank  Ferrea,  712  5th 
Ave.,   San   Mateo. 

DWELLING.  1-story,  $4500;  Lot  16  Blk 
45  N  "G"  St.,  San  Mateo;  owner,  T. 
Ito,  111  No.  G  St.,  San  Mateo;  ar- 
chitect, T.  C.  Farris,  San  Mateo; 
contractor.  T.  Ito,  111  No.  G  St., 
San   Mateo. 

BUNGALOW,  $3000;  Lot  8  Blk  43  32 
No  F  St.,  San  Mateo;  owner,  QuUo 
Pensa;  contractor,  D.  S.  Valulen, 
132   Stanley   Rd.,   Burlingame. 
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HOUSE  and  garage,  J5800;  Lot  1  Blk 
R  Palm  Ave.,  San  Mateo;  owner,  M. 
C.  Bullivant.  1013  Mendell  St.,  San 
Francisco;  contractor,  Meese  and 
Christenson,  1437  Burlingame  Ave 
Burlingame. 

ALTERATIONS,  $1000;  Lot  20  Blk  27 
N  "C"  St.,  San  Mateo;  owner,  C. 
Stephenson,  511  Mt.  Diablo,  San 
Mateo;  contractor,  Mrs.  J.  Ray- 
mond.  129   North  C  St.,   San  Mateo. 

BUNGALOW,  $6000;  Lot  5  Blk  2  Maple 
Ave.,  San  Mateo;  owner,  Robert 
Fulton,  Box  432  San  Mateo;  con- 
tractor, Robert  Fulton,  Box  432 
San   Mateo. 

RESIDENCE,  $6000;  Lot  311  Glendale 
Rd.,  San  Mateo;  owner,  S.  P.  Hicks 
827  Cypress  Ave.,  Burlingame; 
contractor,  H.  S.  Hicks,  638  Costa 
Rica    Ave.,    Burlineame. 

GARAGE,  $6000;  Lot  5  Blk  5  San  Mateo 
Drive,  San  Mateo;  owner,  James 
Lawrence,  629  Crescent,  San  Ma- 
teo; architect,  F.  C.  Ferris  Jr., 
1325  Paloma  Ave  Burlingame;  con- 
tractor, F.  C.  Ferris  Jr..  1325  Pa- 
loma   Ave.,    Burlingame. 

BUNGALOW,  $2500;  Lot  10  Blk  53  No. 
G  St.,  San  Mateo;  owner,  T.  Jen- 
nings. 

RESIDENCE  and  garage,  $7000;  Lot  14 
Blk  46  Drake  Ave.,  Burlingame; 
owner  P.  J.  Morahan,  35  Boraiolhet 
San  Mateo. 

BUNGALOW  and  garage,  $5000;  Lot  23 
Blk  55  Bernal  Ave..  Burlingame; 
owner,  Hanford  Haymes;  contrac- 
tor. T.  C.  Farris,  125  Arundel, 
Burlingame. 

BUNGALOW  and  garage,  $5685;  Lot  10 
Blk  7  Vancouver,  Burlingame; 
owner.  F.  W.  Otto,  1317  Cortez, 
Burlingame;  contractor,  T.  Robert- 
son. 

REPAIR  fire  damage,  $2000;  1369  Co- 
lumbus Ave.,  Burlingame;  owner, 
F.  Baighom,  1369  Columbus  Ave., 
Burlingame;  contractor,  H.  H.  Put- 
nom.    2508    Easton,    Burilngame. 

BUNGALOW  and  garage,  $5000;  Lot  19 
Blk  5  Hale  Drive,  Burlingame; 
owner,  Geo.  W.  Williams  Co.,  1140 
Vancouver,   Burlingame. 

BUNGALOW  and  garage,  $5000;  Lot  12 
Blk  40  Balboa,  Burlingame;  owner, 
Mrs.  Joseph  Day,  SOO  Bayswater, 
Burlingame;  contractor.  Roy  Allen 
1217    Paloma    Ave.,    Burlingame. 

BUNGALOW  and  garage,  $5000;  Lot  3 
Blk  9  Hale  Drive,  Burlingame; 
owner.    R.    F.   Nielson. 

BUNGALOW  and  garage.  $6000;  Lot  I 
Blk  66  Hillside  Drive,  Burlingame; 
owner.  J.  D.  Estes. 


COMPLETION  NOTICES 


SAN    MATEO   COUNTY 


Recorded  Aoe«Dt«4 

April  30.  1925— PART  LOT  57  SAN 
Mateo  Park.  J.  Blanche  Bell  to  A. 
Duuesenbery April    30.    1925 

May  1,  1925 — LOT  6  BLOCK  15  EAS- 
ton  No.  1,  Burlingame.  P.  Grove 
Pedersen  to  whom  it  may  con- 
cern      April    24.    1925 

May  2.  1925— LOT  16  BLOCK  1  BUR- 
lingame    Grove.      John    C    Marshall 

to    Hammer    &    HuUberg 

April    24,    1925 

May  8.  1925— LOTS  44  &  45  BLK  P 
Mission  St.  Land  Co.  Homestfead 
Realty  Co.  to  whom  it  may  cun- 
cern     May    4.    1925 

May  8.  1925 — LOT  46  BLOCK  9.  Mis- 
sion St  Land  Co.  Homestead  Realty 

Co.   to  whom   it  may   concern 

May   5,   1925 

May  8.  1925— PARISO  PARK  COM. 
100  N  Oak  Grove  Ave.  thence  25 
N  and  on  west  side  State  Highway. 

L.    Boetts    to    C.    P.    Reesting 

May    8.    1925 

May  8,  1925— LOT  11  BLOCK  44  EAS- 
ton  No.  3.  Ray  Allen  et  al  to  whom 
it  may  concern May  6.  1925 

May  8.  1925— LOT  12  BLOCK  44  EAS- 
ton  No.  3.  Ray  Allen  et  al  to  whom 
it  may   concern May   8,    1925 

May  9.  1925— LOT  22  BLOCK  3  BUR- 
linganie  Park.  G.  W.  McElwain  to 
F.    C.   Grisez May   7.    1925 

May  9.  1925— LOTS  10  &  11  BLOCK 
20  Union  Park.  Emma  Haskins  to 
whom  it  mav  concern ...  .May   1.  1925 

May  9,  1925— LOT  49  HILLSBOR- 
ough  Park.  Hillsborough  Park  Co. 
to   Johnson   &   Co May   7,   1925 


May  4,  1925— LOT  49  FX5URTH  ADD 
Runnymead.  E.  L.  Rittlg  et  al  to 
O.   C.   Held    April   20,   1925 

May  4,  1925 — LOTS  1  &  2  BURLIN- 
game  Terrace.  Irwin  Rumpf  to 
Daly    Bros March    1,    1925 

May  4,  '25 — SW  VANCOUVER,  BUR- 
lingame.  Chas.  J.  Schmitt  et  al  to 
whom  it  may  concern.  .April  28,  1925 

May  4,  1925— PART  LOTS  1,  2,  &  3 
Blk  8  Western  Add,  San  Mateo. 
George  C.  Spiller  et  al  to  whom  it 
may     concern     ' 

May  6,  1925— LOT  18  BLK  12  BUR- 
lingame  Terrace.  N.  A.  Wood  et  al 
to  W.  T.   Croop May  4,   1925 

May  6,  1925— PORTION  LOTS  8  &  9 
Blk  C,  Burlingame  Ave.,  Burlingamt 
Fred  D.  Lorton  et  al  to  Herbert  I. 
Souder    May  4,   1925 

May  6.  1925— PORTION  LOTS  8  &  9 
Blk  6  Burlingame  Ave.  Burlin-i 
game.  Fred  Lorton  et  al  to  C.  Pe- 
derson     May     4.     1925 

May  5,  1925 — PART  LOTS  1,  2,  3,  &  9 
Burtinghouse,  Burlingame.  Robert 
Fulton  Nelson  to  whom  it  may 
concern   May  5,  1925 

May  5,  1925— LOT  14  BLK  27  EAS- 
ton  No.  2,  Burlingame.  William  A. 
Rutherdale  to  whom  it  may  con- 
cern      May    4,    1925 

May  5.  1925 — LOT  8  BLOCK  59 
Easton  No.  7,  Burlingame.  Arthur 
Del  Fredici  to  whom  it  may  con- 
cern     May   4,   1925 

May  5.  1925— LOT  3  BLOCK  8  BUR- 
lingame  Grove,  Burlingame.  EJdw. 
W.  Nelson  to  whom  It  may  con- 
cern     May    5.    1925 

May  6,  1925 — PORTION  LOT  20  BLK 
I  Hayward  Park.  San  Mateo. 
Marius  Lauersen  to  whom  it  may 
concern     May    4,    1925 

May  6,  1925 — LOT  22  BLK  8,  Burlin- 
game   Grove,    Burlingame.    Sterling 

Anderson    to    R.    W.    Hurst 

May    5.    1925 

May  7,  1925— LOT  22  BLK  61  EAS- 
ton  No.  7,  Burlingame.  Otto  Boyd 
to  whom  it  may  concern.  .May  5,  1925 

May  7,  1925 — LOT  13  BLK  49  EAS- 
ton  No.  4  Burlingame.  John  La- 
douceur  to  whom  it  may  concern 
May   1,    1925 

May  S,  1925— LOT  13  BLK  20  LYON 
&  Hoag  Sub,  Burlingame.  A.  S. 
Cleveland  to  whom  it  may  con- 
cern      May    5,    1925 

May  7.  1925— LOT  14  BLK  42  LYON  & 
Hoag  Sub,  Burlingame.  Morris 
Sorensen  to  whom  it  may  concern 
May    6,    1925 

May  7.  1925 — LOT  50  BLK  4  HIL- 
crest,  Daly  City.  Karl  P.  Sautag  et 
al  to  Christian  Hansen.. Apr.  25,  1925 

May  8,  1925— LOTS  5  &  6  BLOCK  2 
BIgme.  Grove.  James  H.  Walker  et 

al   to    whom    it   may    concern 

ilay     6.     1925 

May  S.  1925 — PORTION  LOTS  15  &  16 
Blk  8  North  Palo  Alto  No.  1.  Daisy 
E.  Wallace  to  whom  it  may  con- 
cern     May   7.   1925 

May  11,  1925 — LOT  17  BLK  3,  Bur- 
lingame Villa  Park,  Burlingame. 
G  R  Anderson  to  whom  it  may 
concern May    9,    1925 

May  12,  1925 — LOT  7  BLK  R,  San 
Mateo  Heights,  San  Mateo.  Uno 
Bryggman  to  Ingvard  Sorensen... 
May    12.    1925 

May  12,  1925— LOT  14  BLK  12,  Easton 
No.  1,  Burlingame.  Sophie  W  Root 
to  whom  it  may  concern. May  11,  1925 

May  16.  1925— HATCH  ALLEY  AND 
Howard  St..  Burlingame.   Ernest  C. 

Douglas     to    Leon     Dioguardi 

Mav    5     1925 

May  16^  1925— LOTS  47' &  48  BLK  P 
Mission  St  Land  Co.  Homestead 
Realty  Co.  to  whom  it  may  con- 
cern     May    15.   1925 

May  14.  1925- LOT  7  BLK  10  RANGE 
B  Town  of  Mazevill.  Redwood  City 
Frank  P.  Osborn  to  whom  it  may 
concern    May  12,   1925 

May  14.  '25- LOT  63  BLK  8  SCHOOL- 
house  Homestead.  Colma.  Sophin 
Zelinsky  to  whom  it  mav  concern 
May    10.    1925 

May  14.  1925— LOTS  9  &  10  BLK  3 
1st  Add  Huntington  Park.  San 
Bruno.  G.  W.  Brazelton  et  al  to 
whom    it   may   concern.. May   13.   1925 

May  14.  1925 — LOT  28  BLK  1  BUR- 
lingame  Ave..  Burlingame.  G.  W. 
Brazelton  to  whom  it  may  concern 
• May    13,    1925 


May  14.  '25— LOT  8  BLK  10  LOMITA 
Park.  Dorothy  J.  Cutter  to  Frank 
C.   Grisez    May   14,   1925 

May  15.  1925— LOT  5  BLK  26  RED- 
wood  Highlands.  Peter  F.  Gon- 
zales  to    Perin   &    Rhodes.  May  — ,   '25 

May  15,  1925 — LOT  14  BLOCK  29 
Burlingame.  Frank  Huer  to  whom 
it   may   concern May   1.   1925 

May  15.  1925- LOT  5  BLK  13  EAGLE 
Hill  Add,  Redwood  City.  John  J. 
Collins  to  whom  it  may  concern.. 
May    15.    1926 

May  15.  1925— LOT  7  BLK  11  BUR- 
lingame  Grove.  W.  G.  Schrecken- 
qast  to  whom  it  may  concern.... 
May   14,   1925 

May  18,  1935 — LOT  17  BLOCK  E 
Haywood  Park,  San  Mateo.  C.  W. 
Parsons  &  Co.  to  whom  it  may 
concern     May    16,    1925 

May  19.  '25 — LOT  16  BLOCK  D  HAT- 
ward  Park,  San  Mateo.  Earl  F. 
Plumpton  et  al  to  Frank  J.  Ferrea 
May    15,     1926 

May  20,  1925 — PART  LOTS  49  &  50 
Blk  16  2nd  Add  Huntington  Park. 
Joseph  Powers  to  whom  It  may 
concern    May  18,  1925 

May  20.  '25— LOT  57  THE  CHARLES 
Weeks    Sub    Runnymead.    Nettie    I. 

Reynolds   to   A.   B.    Hughes 

May    9     1925 

May  20.  1925- LOTS  6  ■?  8  &  PART 
Lot  9  Blk  A  Fair  Oaks  Acres. 
Charles  Miller  to  whom  it  may 
concern    May  20,   1925 


COMPLETION  NOTICES 


SAN    MATEO   COUNTY 


Recorded                                         Accepted 
Recorded                                               Amount 
May    14,    1925— PART    LOTS    30    &    29 
Barney  Park.  S.  M.  Pollard  vs  Don- 
ald   Dupret    et    al     $1575 

May     19,     1925— LOT     56     STANFORD 

Annex   near    Menlo    Park.    Dudfield 

Lumber  Co.  vs  Marin  Realty  Co.  et  al 

$114.69 

May  20,  1925 — LOT  31  &  PART  LOT 
32,  Lot  33  &  Part  Lot  32  Blk  B. 
1st  add  San  Bruno.  W.  K.  Weaver 
vs    J.    S.    Gibson    et   al.  $320.50,    $320.50 


BEIJIASE  OF  LTEN5 


SAN   MATEO   COUNTY 


rtecorded  Amount 

May  12,  1925— LOT  15  BLK  11,  Dingee 
Park.  Redwood.     Frank  Grunert  to 

Joe    Casaretto    et    al $240 

♦ 

BUILDING  CONTRACTS 


SANTA  CLARA  COUNTY 


ALTERATIONS 

NO.  128  S  FIRST  STREET,  SAN  JOSE. 
Alterations  for  store  front. 

Owner — Thomas  Drug  Co.  (J.  O.  Sny- 
der)  128   So.   1st  St.,  San  Jose. 

Architect — None. 

Contractor — N.  A.  Bridges,  Pine  ■&  Lin- 
coln, and  H.  I.  Munton,  112  S  Lin- 
coln, San  Jose. 

Filed  May  12.  1925.  Dated  May  11,  1925. 

As    work    progresses    75% 

Usual    35    days    26% 

TOTAL  COST,    $1647 

Bond,   $850;  Sureties,   A.  B.   Ross  &  W. 

A.    McDonald;    Forfeit,    none;   Limit,    30 

days    after   May    11,    1925;      Plans     and 

specifications    filed. 


BUILDING 

NO.    897    S    THIRD    STREET    ON    NW 
Corner  Third  and  Martha  Sts.,  San 
Jose.  All  work   for  1-story  house. 
Owner — A.     P.    Jensen,     897    S    3rd    St., 

San  Jose. 
Architect — None. 
Contractor — J.  N.  Gollner.  613  N  2nd  St. 

San   Jose. 
Filed  May    13.   1925.   Dated  May  8.   1926. 
Frame  completed  &  rustic  on. $481.25 

When    plastered     481.25 

Completed    and   accepted 481.25 

Usual   35   days    481.25 

TOTAL  COST,  $1925 
Bond.  $1000;  Sureties,  N.  Gollner  and 
Geo.  Tompkins;  Forfeit,  none;  Limit. 
75   days;   Plans  and  specifications  filed 

VENTILATING 

MARKET    &    SAN  ANTONIO    STREETS 

San    Jose.    Ventilating    system    for 

office    building. 
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Owner   —   California    Prune   &    Apricot 
Growers    Assn.,    Cor.    San    Antonio 
and  Market  St.,  San  Jose. 
Architect — None. 

Contractor — Ace  Sheet  Metal  Works  of 
San    Francisco,    413    E    Santa   Clara 
St.,  San  Jose. 
Filed  May  H,  1925.  Dated  April  21,  1925 

Work    "ii    completed $   487.25 

Two-thirds     completed 1063.75 

Completed   and    accepted 1063.75 

:tU    duys    after  1063.75 

TOTAL  COST,  $4255 
Bond,  $3000.  Sureties,  Fidelity  and 
Deposit  Co.  of  Maryland.  Forfeit, 
none.  Limit,  45  days  after  April  27, 
1925.     Plans  and  specifications  filed. 


BUILDING    AND    ENGINEERING    NEWS 


VENTILATING  SYSTEM 
MARKET    AND    SAN    ANTONIO    STS., 
San    Jose.    Ventilating    system    tor 
office  building. 
Owner — California    Prune    and    Apricot 
Growers  Assn.,  Cor.  San   Antonio  & 
Market    St.,   San    Jose,    Cal. 
Architect — None. 

Contractor — Ace   Sheet  Metal   Works  of 
San    Francisco,    413    E    Santa   Clara 
St.,    San    Jose. 
Filed  May   14,  1925.  Dated  Apr.  21,  1925. 

One-third    completed    $1063.75 

Two-thirds    completed     1063.75 

Completed     and    accepted....   1063.75 

36   days  after   1063.75 

TOTAL  COST,  $4255 
Bond,  $3000;  Sureties,  Fidelity  Deposit 
Co.  of  Maryland;  Forfeit,  none;J>imit. 
45  days;  Plans  and  specifications  filed. 


RESIDENCE,  5-room,  $3500;  459  N  12th 
San  Jose;  owner,  Agatha  Dangelo 
531  N  13th,  San  Jose;  contractor, 
R.  C.  Mackey,  275  S  21st  St..  San 
Jose. 

COTTAGE,  3-rm.  $1300;  745  S  6th  rear, 
San  Jose;  owner,  Edw.  Boscow,  745 
S  6th,  San  Jose;  contractor,  M. 
Warren,   Sunnyvale. 

COTTAGE,  4-room,  $1400;  Spencer  near 
Atlanta,  San  Jose;  owner  W.  O'Neil 
305  Hanover,  San  Jose;  contractor, 
Milton  Hall,  305  Hanover,  San  Jose 

COTTAGES,  Two,  3-room  each,  $1000 
each;  King  Rd.  and  San  Fernando. 
San  Jose;  owner,  F.  C.  Xeiman,  San 
Fernando  and  King  Rd.,   San   Jose. 

RESIDENCE,  5-room,  $3800;  17th  near 
Jackson,  San  Jose;  owner,  B.  S. 
Bassett,  651   N  17th.  San  Jose. 

RESIDENCE,  4-room,  $1500;  31st  and 
Whitton,  San  Jose;  owner,  E.  W. 
Chernoff,  582  W  William,  San  Jose 


COMPLETION  NOTICES 


SANTA   CLARA   COUNTY 


Recorded  Accepted 

May  8,  1925 — SW  CHAPMAN  ST.  and 
SE  University  Ave  SW  75x138  ft., 
San  Jose.  William  H  Howe  et  al 
to  w^iom  it  may  concern. May  2,   1925 

May  8,  1925 — LOT  19  BLK  31,  Los 
Altos.  Frederick  Lewis  et  al  to 
whom  it  may  concern. ..  .May  5,  1925 

May  8,  1925 — LOT  122,  Orchard  Park 
Subd.,  San  Jose.  Chas  O  Carter  to 
whom  it  may  congern. . .  .May  8,  1925 

May  8,  1925 — NW  FOREST  AVE  250 
NB  Seneca  SE  60x200  ft.  Pt  Blk  71, 
Palo  Alto.  Emil  H  Helm  to  whom 
it  may  concern May   7,   1925 

Mav  9,  1925— S  101.74  FT.  LOT  17 
Blk  1,  Hester  Park  Tct,  San  Jose. 
John  T  Williams  to  whom  it  may 
concern May    9,    1925 

May  9,  1925 — BLK  81,  Palo  Alto.  (Ad- 
dison Evening  Elementary  School). 
Board  of  Education  of  Palo  Alto 
City  School  District  to  whom  it 
may    concern May   6,    1925 

May  9,  1925 — BLK  81,  Palo  Alto.  (Ad- 
dison Evening  Elementary  School. 
Board  of  Education  of  Palo  Alto 
City  School  District  to  whom  it 
may  concern April   27,   1925 

May  9,  1925— BLK  81,  Palo  Alto.  (Ad- 
dison Evening  Elementary  School). 
Board  of  Education  of  Palo  Alto 
City  School  District  to  whom  it  may 
concern April    27,    1925 

May  11,  1925—1  "A"  Pt  Lot  12  Blk 
6,  Seale  Addition  No.  5,  Palo  Alto. 
L  P  Peterson  to  whom  it  may  con- 
cern   May   9,   192.'; 

May  11,  1925 — S  42  FEET  LOT  7  BLK 
7  S,  San  Jose.  W  E  Heath  to 
whom   it  may  concern ..  .May   7,   1925 

May  11,  1925— LOT  1  BLK  2  R  4  N, 
San  Jose.  R  L  Jorgensen  to  whom 
it   may  concern May   11,   1925 

Mav  12,  1925— NE  SETTLE  AVE  58 
ft.  SE  from  W  Cor.  Lot  9  SE  58x 
150  ft.  Pt.  Lots  9  and  10,  San  Jose. 
J  B  Ullom  to  whom  it  may  concern 
May    11,    1925 

May  12,  1925— LOT  33,  Saveker  Subd 
No.  2,  San  Jose.  E  Schlegel  to 
whom    it   may   concern ..  .May    3,    1925 

May  12,  1925— N  38  FT.  LOT  24  B  7, 
Ro.se  Lawn,  San  Jose.  May  Trig- 
well  to  whom   it  may  concern 

Mav     11,     1925 

May  12,  1925 — LOT  22,  Hanchett 
Court,  San  Jose.  Clyde  Alexander 
to  whom  it  may  concern. May  8,   1925 

May  12.  1925 — S  25  FT.  LOT  7  and  N 
50  ft.  Lot  10  Blk  1,  R  4  N,  San 
Jose.  Pacific  Gas  &  Electric  Co  to 
whom   it  may  concern .  .April  30,   1925 


Saturday,    May    23,    19i.". 


BELEASE  OF  LIENS 


SANTA   CLARA   COUNTY 


Recorded  Amaunt 

May  11,  1925— SW  WEBSTER  ST.  and 
NW  Everett  Ave  S  W50xl00  ft.  Ptn 
Lot  3  Blk  35,  Palo  Alto.  Merner 
Lumber  Co"  to^  R  M  Sullivan  (2  re- 
leases) ...  •($)  $131.80;  (2)  $282.67 
May  4,  1925— LOT  17  BLK  9,  East  San 
Jose  Homestead  Assn,  San  Jose. 
Robert  H  Borchers  et  al,  $79.80; 
Pacific    Mfg    Co.,    $362.89    to    Harry 

V  Heer  et  al 

May  6,  1925— LOT  17  BLK  9,  San  Jose 

Homestead  Assn.  Southern  Lum- 
ber Co  to  H  V  Heer $309.55 

May  7,  1925— NW  EDWARDS  AVE  & 
Prospect  St.  N  44  th  to  center 
Arroyo  Tulares  de  los  Canoas  S  to 
N  Edwards  Ave  E  to  beg,  San  Jose. 

V  R   Camlnettl    to   John   Pace 

May    7.    1925—3.982    ACRES      on      NE 

Monterey  Rd  150  NW  of  NW  1,  O 
Banion,  Kent  &  Bruce  Subd.,  San 
Jose.     O  P  Mills  to  May   E  S  John- 


BUILDING  CONTEACTS 


S.\CR.\MEXTO    COUNTY 


SACRAMENTO  GAS  PLANT,  SACRA- 
mento.  Two  250  h.  p.  boilers,  34 
wooden  piles   35   ft.  long. 

Owner — Ira  C.  Boss,  2615  K  St.,  Sacra- 
mento. 

.Architect — None. 

Contractor — Pacific  Gas  &  Electric  Co 
head  office  445   Sutter  St.,  S.  F. 

Filed  May   13,   1925.  Dated  — . 
No    payments    given. 

TOTAL  COST.   $2493 

Bond,     Sureties,    Forfeit,    Limit,    Plans 

and   specifications,    none. 


WAREHOUSE 

N  %  OF  BLOCK  R  S  22  23  SACRA - 
mento.  All  work  for  warehouse 
building. 

Owner — George  H.  Tay  Co..  165  Eighth 
St.,    San    Francisco. 

Architect — None. 

Contractor — George  D.  Hudnutt,  Inc., 
211  California  Fruit  Bldg.,  Sacra- 
mento. 

Filed  May  12,  1925.  Dated.  — . 
No   payments  given. 

TOTAL  COST,  $26,283 

Bond,    Sureties,    Forfeit.    Limit,    Plans 

and    specifications,    none. 


DWELLING,  5-room  and  garage,  $2850 
No.  2532  36th  St.,  Sacramento; 
owner,  Clarence  Gostick,  3561  9th 
Ave..  Sacramento;  contractor, 
-Archie   Myers,    3772   T   St.,    Sacto. 


Reinhart  Lumber  and  Planing  Mill  Company 

GENBR.'VL,   LUMBER   YARD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 
General    Hill    and    Cabinet    IVork,    Stock    Door*,    Sash 

Frames   and    Mogldlngs  

JBRAOLD  AVE.  A  VARNBJVBLD  ATB. 

Mission  901-t02-}0t-t04  San  FrancUc* 


TROJAN  EXPLOSIVES 

The  Mosl  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CROCKER    BUILDING 


YEON   BUILDING 


San   Francisco,   Cal. 


Portland,  Oregron 


SarHpn  (Unuatntrlinn  ISfpnrtfi 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  In  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
818    MISSION    STREET  SAN    F'RANCISCO 


Phone  Franklin   9400 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 


Saturday,   May   23,    1925 
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FLATS  (4)  and  garage,  $11,500;  No.  900 
36th  St.,  Sacramento;  owner,  J.  A. 
Saunders,    2801   I    St.,    Sacramento. 

DWELLING,  6-rooa)  and  garage,  $4000 
No.  585  34th  St.,  Sacramento;  own- 
er, Mrs.  M.  P.  Davis,  S.  P.;  con- 
tractor, W.  A.  Ough,  2119  26th  St., 
Sacramento. 

REMODEL  into  2  flatSi-$3000;  No.  1531 
W  St.,  Sacramento;  owner,  Eliza- 
beth Kann,  S.  F. ;  contractor,  D. 
Tatti. 

SERVICE  station  and  gas  tanks,  $2500 
No.  2801  Riverside  Blvd.,  Sacra- 
mento; owner,  Edwin  Grlset,  4900 
J   St.,   Sacramento. 

DWELLING,  5-room  and  garage,  $3800 
No.  1341  36th  St.,  Sacramento; 
owner,  Carrie  Hoyle  Slater,  1015 
30th  St.,  Sacramento;  contractor, 
Carl  Koch,   3418   L  St.,   Sacramento. 

DWELLING,  4-room  and  garage,  $2500; 
No.  3717  Downey  St.,  Sacramento; 
owner,  J.  Ameral,  3531  3rd  Ave., 
Sacramento. 

DWELLING,  7-room  and  garage,  $4500; 
No.  801  Santa  Ynez  Way,  Sacra- 
mento; owner,  J.  Howrigan,  2000  I 
St.,  Sacramento;  contractor,  W.  P. 
Cippa,    2560    27th    St.,    Sacramento. 

DWELLING,  4-room,  sleeping  porch  & 
garage,  $2500;  No.  2716  17th  St., 
Sacramento;  owner,  A.  J.  Sturn, 
1225  L  St.,  Sacramento;  contractor, 
E.  Rahn,   1421  G  St.,  Sacramento. 

DWELLING,  6-room  and  garage,  $4600 
No.  1100  47th  St.,  Sacramento;  own- 
er, S.  W.  Ottinger,  2204  J  St.,  Sac- 
ramento. 

FLATS  (4)  and  garage,  $13,000;  No.  2531 
P  St.,  Sacramento;  owner,  Geo. 
Radcliff,  2607  P  St.,  Sacramento; 
contractor,  J.  P.  Howell,  1937  47th 
St.,   Sacramento. 

DWELLING,  5-room  and  garage,  $3500; 
No.  2583  Harkness  Way,  Sacramen- 
to; owner,  Fred  Carlson,  Box  908 
M.    R.    B.,    Sacramento. 

DWELLING,  5-room  and  garage,  $3000 
No.  1549  37th  St.,  Sacramento; 
owner,  Sadie  Dunn,  2916  Q  St.,  Sac- 
ramento; contractor,  F.  H.  Artz, 
1911   28th  St.,  Sacramento. 


LIENS  FILED 


COMPLETION  NOTICES 


SACRAMENTO    COUNTY 


Recorded  Amount 

May  16,  1925 — E  40  FT  OP  LOT  255 
South  Oak  Park.  William  Thomas 
Martin  to  whom  it  may  concern.. 
May     12,     1925 

May  16,  1925— LOT  23  TERRACE 
Villa.  W,  F.  Hood  to  whom  it  may 
concern    May    5,    1925 

May  16,  1925— S  50  FT  OF  LOTS  5  &  6 
Q  R  14  15.  Perfection  Bread  Co.  to 
whom  it  may  concern.  ..  May   14,   1925 

May  16,  1925— LOT  4  BLK  17  NORTH 
Sac.  Sub  3.  J.  T.  Morsberger  to 
whom  it  may  concern.  .April  30.   1925 

May  16,  1925— LOT  36  PARKSIDE 
Henry  Schmidt  to  whom  it  may 
concern    May  8,  1925 

Mav  16.  1925 — E  40  FT  OF  LOT  255 
South  Oak  Park.  William  Thomas 
Martin  to  whom  it  may  concern.. 
May    8,     1925 

May  16,  1925  —  LOT  17  AND  17-A 
Pleasant  View  Amd.  J.  Wade  Han- 
ner  to  whom  it  may  concern.... 
May     7.     1925 

May  12,  1925— E  V2  LOT  3,  T,  U,  23rd 
and  24th  Sts.,  Sacramento.  Joseph 
Puliz  to  whom  it  may  concern.... 
May     6,     1925 

May  13,  1925 — LOT  114,  Coloma  Hghts 
Sacramento.  John  M  Cress  to  whom 
it  may  concern April   12,   1925 

May  13,  1925— NE  INTERSECTION 
Freeport  Blvd  and  Sutterville  Rd., 
Sacramento.  Sacramento  City 
Junior  College  Dist  to  whom  it 
may    concern May    4,    1925 

May  13,  1925— N  %  LOT  S,  Brook 
Court.  Sacramento.  James  Ridney 
and  Rhoda  (ux)  to  whom  it  may 
concern May    12.    1925 

May  13,  1925— LOTS  7  AND  8,  R,  S, 
4th  and  5th  Sts.,  Sacramento.  J  L 
Fithian  to  whom  it  may  concern 
May     4,     1925 

May  11,  1925— N  %  OF  S  M  LOT  4, 
W,  X,  27th  and  28th  Sts.  rtw  over 
W  1  ft.  of  S  %  Lot  4,  Sacramento. 
Arthur  Nelson  to  whom  it  may 
concern April    30.     1925 

May  18.  192.5— LOT  78  PARKSIDE. 
Harry  G,  Waterman  to'  whom  it 
may    concern May    14,    1925 


SACRAMENTO    COUNTY 


Recorded  Accepted 

May  16,  1925 — LOT  78  &  S  V4  OP 
Lot  79  Heilbron  Oaks.  Cutter  Mill 
&  Lbr.  Co.  vs.  E.E.  &  Lena  E.  Hos- 
tetter       ...  .$1245.77 

May  16.  l'9'25— S  40  FT  OF  LOT  1858 
&  N  10  ft  of  Lot  1859  W  &  K  Tct 
24.  Schneider  Chappell  &  Jones  vs 
Ernest  E.  Carithers,  Evelyn  R. 
Carithers   and   Ed   Brier $65 

May  14,  1925— LOT  393  HOMELAND 
Sacramento.  W.  T.  Bowman  vs  T. 
Clemons  and  Alma  Clemens  ....  $44.95 

May  11,  1925— S  50  FT.  LOT  1.  D,  B. 
14th  and  15th  Sts.,  Sacramento. 
Sacramento  Plumbing  Co  vs  Joe 
Matranga     $199.32 

Recorded  Amount 

May  13,  1925— LOT  112  Heilbron  Oaks 
Sacramento.  William  A  Rap  &  Co 
vs  Harold  J  McCurry  and  Louise 
Schaal    (ux)     $45.50 

May  13,  1925— LOT  78  and  S  %  Lot 
70,  Heilbron  Oaks,  Sacramento. 
Fred  A  Taylor  vs  P  E  Hostetter.  .$45 

May  8,  1925 — LOT  112  Heilbron  Oaks, 
Sacramento.  E  E  Davey  vs  Harold 
J    McCurry     $169,68 

May  8,  1925— N  1^  LOTS  1808  and 
1809  W  &  K  Tract  No.  24,  Sacra- 
mento. E  E  Davey  vs  John  T 
Skelton  S252  30 

May  8,  1925— s'Vo  FT. 'lOT' 1858  and 
N  10  ft.  Lot  1859  W  &  K  Tract  No. 
24,  Sacramento.  Simpson  Bros  vs 
Ernest  E  Carithers  and  Evelyn 
R    (ux)     $350.22 

May  18,  1925— LOT  1809  &  N  %  of 
Lot  1808  W  .&  K  Tct  24.  T.  E.  Cain 
vs  E  D  Brien  &  John  T  Brlen  $125.93 

May  18,  1925— LOT  112  HEILBRON 
Oaks,  Sacramento.  T.  B.  Cain  vs 
E.  D.  Bier  &  H.  J.  McCurry  &  Louis 
Schall    McCurry     $278.17 

May  IS,  1925 — LOT  65  HEILBRON 
Oaks,  Sacramento.  T.  E.  Cain  vs 
E.  D.  Bier,  Arthur  P.  Hennlng  & 
Gesine    Henning    $174.70 

May  18.  1925 — S  40  FT  OF  LOT  1858 
&  N  10  Ft  of  Lot  1S59  W  &  K  Tct 
24  Sacramento.  T.  E.  Cain  vs  E.  D. 
Brier  .%  Evelyn  R.  Carithers  and 
Ernest   E.  Carithers    $26.34 


BUILDINO    CONTKACTR 


FRBSNO    COUNTY 


BOILER  building,  $21,000;  Hamilton 
Ave.  and  Third  St.,  Fresno;  owner. 
Sun  Maid  Raisin  Growers,  2131 
Fresno  St.,  Fresno;  contractor, 
Trewitt-Shields  Co.,  435  Rowell 
Bldg.,    Fresno. 

THEATRE  building,  $300,000;  No.  1460 
Fulton  St.,  Fresno;  owner,  L.  W. 
Wilson  Co.,  Inc.;  contractor, 
Trewhitt-Shields  Co.,  435  Rowell 
Bldg.,    Fresno. 

STOCK  feed  building,  $32,000;  Hamil- 
ton Ave.  and  Third  St.,  Fresno; 
owner,  Sun  Maid  Raisin  Growers, 
2131  Fresno  St..  Fresno:  contrac- 
tor, Trewitt-Shields  Co.,  435  Rowell 
Bldg.,    Fresno. 


COMPLETION  NOTICES 


FRESNO    COUNTY 


Recorded  Accepted 

May  16,  1925— LOT  23  W  15  FT  OF 
Lot  24  Blk  2  Markley-Vincent  Tct. 
Fresno.  Jas.  J.  Senior  to  whom  it 
may    concern May    16,    1925 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE.  Manager 

905  Sixth  Street 


May  13,  1926— LOT  C  BLK  12,  Alta 
Vista  Tract,  Fresno.  C  L  Saylor 
to  whom  it  may  concern. May  12,  1925 

May    13,    1925— LOTS    1    AND    2    Peralta 
Heights,  Fresno.     M  S  Johansen  to 
whom  it  may  concern ..  .May  12,  1925 

May  13,  1925— LOT  30,  Arlington  Tct 
Fresno.  C  R  Quiggle  to  whom  it 
may    concern May   12,    1926 

May  13,  1925 — LOTS  20  &  21,  Craw- 
ford Park,  Fresno.  Joe  B  Longoria 
to  whom  it  may  concern. May  12,  1925 

May  14.  1925- LOTS  7  &  8  BLK  2 
Roeding  Add.,  Fresno.  P.  Winifred 
Berton  to  W.  B.  Berton.  .May  13,  1925 

May  14.  1925 — LOTS  9  &  10  STOCK- 
ton  Tract,  Fresno.  Bert  Carpenter 
to  whom   it  may  concern. May  13,  '25 

May  20,  1925 — LOTS  37  TO  40  BLK 
12,  College  Park,  Fresno.  E  J  Mc- 
Queen to  whom  it  may  concern... 
May    19,    1925 

May  20,  1925— LOTS  5  AND  6,  High 
Addition  Annex  No.  2,  Fresno.  S  C 
Ramage  to  whom  it  ma.v  concern.. 

.    iMay    19,    1925 

May  20,  1925 — W  135  FT.  OP  S  50  FT. 
of  N  1^  of  Lot  68,  Montpellier  Tct, 
Fresno.  E  H  Horner  to  whom  it 
may    concern May    19,    1925 

May  20,  1925— LOTS  37  AND  38  BLK 
18,  College  Park,  Fresno.  O  W 
Wood   to   whom   it   may   concern... 

„ May   19,   1925 

May  20.  1925— LOTS  24  AND  25  BLK 
6,  Van  Ness  Heights,  Fresno.  J  W 
Preston  to  whom  it  may  concern.. 
May    19,    1925 


BUILDING  CONTRACTS 


SAN   JOAaUIN   COCNTT 


RESIDEINCE  and  garage,  $4000;  No. 
625  N-Tosemite  St.,  Stockton;  own- 
er. Morris  Berg,  630  N-Hunter  St., 
Stockton;  contractor,  William 
Wright. 

RESIDENCE  and  garage,  $6000;  No. 
2010  N-Commerce  St.,  Stockton; 
owner,  Attilio  Sattui,  2000  N-Com- 
merce  St.,  Stockton;  contractor, 
William    Wright. 

CABINS  (6),  $1000;  No.  1347  E-Charter 
Way,  Stockton;  owner,  C.  N.  Renis. 

RESIDENCE     and     garage,     $2800;     717 
N  San  Jose,   Stockton;  owner,  H. 
Brumond,    124   B   St.,    Stockton. 

BUILDING,  brick,  $4500;  214  W  Fre- 
mont, Stockton;  owner,  W.  Miller; 
contractor,  J.  A.  Allen,  525  E  Mar- 
ket,  Stockton. 

MILK  DEPOT,  $7800;  302  N  Wilson 
Way,  Stockton;  owner,  E.  Gari- 
baldi, 1245  N  Wilson  Way,  Stock- 
ton; contractor,  O.  H.  Chain,  807 
F   &   M   Bldg.,   Stockton 

REMODEL  garage,  $2500;  217  N  Hun- 
ter, Stockton;  owner,  Mrs.  C.  T.  E. 
Berkeley:  contractor,  Carl  Nelson, 
1421  E  Channel,   Stockton. 

LUNCH  COUNTER  &  soft  drink  stand, 
$1000;  244  S  Pershing,  Stockton; 
owner,  Mrs.  W.  O.  Clements,  521 
S  Orange,   Stockton. 

PUBLIC  GARAGE  $22,000;  637  W  Main, 
Stockton;  owner.  Associated  Oil 
Co.,  head  office  79  New  Montgom- 
ery St.,  San  Francisco;  contractor, 
Villadson  Bros.,  417  Market  St., 
San   Francisco. 

RESIDENCE  and  garage,  $3400;  2232 
B  Scott's  Ave.,  Stockton;  owner, 
Prank  Durand,  2220  E  Hazelton, 
Stockton. 

RESIDENCE  and  garage,  $4000;  1659 
Lucerne,  Stockton;  owner,  T.  E. 
Williamson,  San  Juan  and  W  Park 
Ave.,   Stockton. 

RESIDE.XCE  and  garage,  $3860;  1311  E 
Roosevelt,  Stockton;  owner,  A.  C. 
Dahl,    2081    E    Market,    Stockton. 

RESIDENCE,  $4000;  No.  1465  W-Wil- 
low  St.,  Stockton;  owner,  J.  P. 
Cowen,    829    E-Maln   St.,    Stockton. 

SAND  house,  $1500;  No.  2001  S-Sacra- 
mento  St.,  Stockton;  owner.  West- 
ern Pacific  Railway,  212  P.  &  M 
Bldg.,    Stockton. 

RESIDENCE  and  garage,  $4600;  No. 
1121  N-Baker  St.,  Stockton;  owner, 
C.  W.  Young;  contractor,  J.  B. 
Wolf,   921   W-Park   St.,   Stockton. 

YARD  office,  $2000:  No.  2001  S-Sacra- 
mento  St.,  Stockton;  owner.  West- 
ern Pacific  Railway.  212  P.  &  M 
Bldg.,    Stockton. 

RESIDENCE  and  garage,  $4300;  No. 
130  E-Sonoma  St.,  Stockton;  owner, 
Noith  Stockton  Town  Lot  Co.;  con- 
tractor, Salfleld  Bros.,  3411  N- 
Sutter  St.,  Stockton. 
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BUILDING  CONTRACTS 


CONTRA      COSTA      COUNTY 


DWEIJ.IN'G,  1-story  frame,  $4500; 
Dunn  Ave.,  bet.  Nevin  and  Barrett, 
Richmond;  owner.  T.  H.  Timmons 
2325  Hillegass  Ave.,  Berkeley;  con- 
tractor, K.  J.  Henning,  Mira  Vista 
Richmond. 

DWELLING,  2-story,  $13,500;  NE  Cor. 
Hughes  and  Carlsttn,  Richmond; 
owner,  Howard  Flint,  Mira  Vista, 
Richmond;  contractor,  S.  B.  Rob- 
erson,  930  Pennsylvania  Avenue, 
Richmond.  $13,500 

DWELl-ING,  1-story  frame  $2200;  Ven- 
tura Ave.,  bet.  Clinton  &  Solano 
Aves.,  Richmond;  owner.  Bay  Cities 
Home  Builders,  1002  Macdonald  Av. 
Richmond. 

DWELLIiNG,  1-story  frame  $2200;  Ven- 
tura Ave.,  bet.  Esmond  &  Garvin 
Aves.,  Richmond;  owner.  Bay  Cit- 
ies Home  Builders,  1002  Macdonald 
Ave.,    Richmond. 

GASOLINE  SERVICE  STATION,  1-sto. 
$2500;  Standard  &  Garrard  Aves.. 
Richmond;  owner.  Standard  Oil  Co. 
Standard    Ave..    Richmond. 


COMPLETION  NOTICES 


SAN   JOAQUIN    COUNTY 


Recorded  Accepted 

May  18.  1925— LOTS  1  AND  3  BLK  42 
South  of  Mormon  Channel.  Stock- 
ton. Yolland  Ice  &  Fuel  Co  by  II 
E  Wilcox,  President  to  Jenining 
Bros    &    Ward May    11,    1925 

May  18,  1925— A  PORTION  OP  BLK 
24,  South  of  Mormon  Channel  and 
a  portion  of  all  that  certain  por- 
tion of  City  of  Stockton  formerly 
know^n  as  Scotts  Ave.  and  more 
particularly  described  as  follows, 
to-wit:  Beginning  at  NW  Cor.  of 
Sutter  and  Taylor  Sts..  running  th 
northerly  alg  the  westerly  line  of 
Sutter  St.,  a  distance  of  27  ft.;  th 
■westerly  and  parallel  to  the  north 
line  of  Taylor  St.,  a  distance  of  200 
feet;  thence  southerly  and  parallel 
to  the  west  line  of  Sutter  St.  207  ft. 
to  the  north  line  of  Taylor  St.;  th 
easterly  along  the  north  line  of 
Taylor  St.  200  ft.  to  the  point  of 
beg.,  Stockton.  Bruce  P  Madin  to 
H  H  Henning May  7,   1925 

May  13,  1925— LOT  3  BLK  1,  West 
Park  being  Ptn  of  NW  hi  of  Sec- 
tion 28  T  2  S  R  5  E  being  the  sub- 
division of  portion  of  city  of  Tracy 
Frank  Mathewson  to  C  L  Few... 
May    12,     1925 

May  12,  1925— LOTS  13  AND  15  BLK 
18  Map  of  the  Ppty  of  Stockton 
City  Homestead  Association,  Stock- 
ton. Mary  Ferguson  and  Anna 
Metherall  to  J   F  Quyle.-May  6,   1925 

May  20,  1925— LOT  8  BLK  8  Map  B 
Tuxedo  Sbdvn  No.  2,  Stocckton.  D 
B  Bankhead  to  whom  it  may  con- 
cern   May   18,    1925 


LIENS  FILED 


SAN   JOAQUIN    COUNT ir 


Recorded 


Amount 

May  15,  1925— LOT  11  BLOCK  23 
Supplement  to  Survey  No.  2999. 
James  C.  Mcintosh  doing  business 
under  the  name  and  style  of  Elec- 
tric Planing  Mill  vs  Mrs.  Stephen 
P.  Phelan   $765.20 

May  15,  1925 — LOT  12  BLOCK  22 
Supplement  to  Survey  No.  2999. 
James  C.  Mclntish  doing  business 
under  the  name  and  style  of  Elec- 
tric Planing  Mill  vs  Mrs.  Stephen 
F.    Phelan    $941.64 


BUSINESS  OPPORTUNITIES 


(Continued    from    Page    19) 

SAN  FRANCISCO— Further  informa- 
tion regarding  these  opportunities  may 
be  obtained  from  the  office  of  Larsen 
Advance  Construction  Reports,  818 
Mission  Street,  San  Francisco,  either 
by  phone,  letter  or  personal  call.  Re- 
quests for  additional  information 
should  be  made  to  the  Business  Op- 
portunities Department.  Such  requests 
must  be  accompanied  by  the  Index 
Number  of  each  opportunity. 


9177 — San  Francisco,  Cal. — Represen- 
tative of  an  Eastern  manufacturer  of 
complete  radio  sets,  phonographs,  and 
combination  radio-phonographs,  is  in 
San  Francisco  to  select  an  export  firm 
to  handle  foreign  busine.ss.  Machines 
are  said  to  be  moderate  in  price,  and 
suitable  for  Oriental  and  Australian 
markets.  Machines  are  being  demon- 
strated in  San  Francisco  show  rooms 
and  appointments  can  be  made  by  in- 
terested parties  through  the  Foreign 
Trade  Bureau. 

9178 — Oslo,  Norway.  Pereign  trade 
firm  desires  to  purchase  Ebonite 
powder  suitable  for  use  in  making 
knobs  and  fittings  for  radio  sets  and 
also  machines  for  compressing  this 
powder;  also  desires  to  purchase  gaso- 
line motors  tor  canoes  and  pleasure 
boats,  of  one-half  to  one  horsepower. 
This  company  wishes  to  act  as  repre- 
sentative in  Norway  for  an  established 
San  Francisco  firm  and  invites  corres- 
pondence. Best  references  will  be  sup- 
plied. 

9181 — Indianapolis,  Indiana.  Manu- 
facturers of  electric  grills  for  toasting 


sandwiches,  used  by  lunch  houses,  elec- 
tric toasters,  hot  plates,  and  electric 
irons,  for  domestic  use,  wish  to  appoint 
an  active  San  Francisco  exporters  to 
develop  the  foreign  market  from  San 
Francisco. 

9184 — San  Francisco,  Cal. — The  fol- 
lowing stocks  of  the  British  Govern- 
ment are  being  offered  for  sale:  Tanks, 
electrical  generating  sets,  engines  and 
boilers,  pumps,  electrical  plant,  trans- 
formers, machine  tools,  fans  and  blow- 
ers, air  compressing  plant,  cranes  and 
lifting  gear,  weighbridges.  Complete 
catalog  and  fullest  information  can  be 
obtained  at  the  British  Consulate  Gen- 
eral, Alaska-Commercial  Building,  San 
Francisco. 

9185 — United  Kingdom.  British  man- 
ufacturers of  hemp  rope  and  superior 
patented  wire  wish  to  select  a  suitable 
San  Francisco  import  firm  or  manu- 
facturers' agent  to  represent  them  on 
the    Pacific    Coast. 

D-1547 — Baltimore  Md.  Manufac- 
turers' Agents,  Importers  and  Export- 
ers desire  connection  with  California 
manufacturers  or  distributors  wishing 
representation    in    their   territory. 


HOirTr«*I>ERRXCKr 


"Equipped    by  Clyde"  has 
become  a  mark  of  distinction  in 
the   construction    field.        More 
and    more   are   complete    Clyde 
outfits   being   purchased.       The 
resulting  splendid  service  justifies 
the  expenditure. 
Illustrated  here  is  a  Clyde  20-ton  guy  derrick  with  a  I  1  5  foot  boom 
operated  by  a  Clyde  two  drum  electric  hoist.    Both  are  owned  and  oper- 
ated by  the  Phoenix  Utility  Company  on  the  $10,000,000  development 
for  the  Minnesota  Power  &  Light  Co.,  at  Fond  du  Lac,  Minnesota. 

The  outfit  handles  all  material  excavated  for  a  large  power  house 
and  was  one  of  six  similiar  installations  used  on  the  project. 

Clyde  Electric  Hoists  are  built  with  all  the  thoroughness  found  in  any  other  Clyde 
unit.  They  are  provided  with  especially  designed  motors,  automatic  mechanical  brakes 
in  addition  to  foot  brakes,  rugged  drum  type  controllers,  semi-steel  friction  drums,  and 
gears  with  machine  cut  teeth.  The  lever  arrangement  is  designed  for  easy  and  instan- 
taneous control. 

Additional  information  given  cheerfully. 

You'll  Take  Pride  in  Your  Clyde! 

CLYDE  IRON  WORKS  SALES  COMPANY 

Sole  Distributors  for    CLYDE  IRON  WORKS,  Duluth,  U.  S.  A. 

■\Vestprn  Brniiches : 

511  I<"'remont   St..     San  Francisco,  Cal. 
555  Thurman   St..  Portland.  Oregon. 
3410  First  Ave.  South,  Seattle,  Wash. 
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SOME  DANDIE  ^^^^ 


Published  by  Koehring  Co. 


The  1925 
Improved 
DANDIE 
One  Sack 
Mixer  with 

Two  or  Four 
Cyhnder 

Engine    Has 
Arrived 


A  New 

Standard  in 

Light  Mixer 

Construction. 

The  Price 

Is  Right  — 

Come  in 

and  See 

Them 


The  Same  DependabiHty  which  Owners  of  Koehring  Heaw 
Duty  Pa\  ers,  Mixers  and  Sho\  els  Have  Come  to  Take 
For  Granted,  Is  Embodied  in 

This  Dandie  Light  Mixer 

Manufactured  by 

KOEHRING  CO.,  MILWAUKEE,  WIS. 

Everything  for  the  Contractor 

Harron,Rickard  &McCone  Co. 
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NEW     TYPE     OF     HOME     PREDICTED 
BY     DECORATOR 


"America's  new  art  in  the  decoration 
of  homes  will  be  derived  from  the  in- 
spiration of  the  physical  possibilities 
of  concrete  arched  doorways,  curved 
ceiling;  plastic  conceptions  of  the  wall 
surfaces  of  rooms  will  all  be  revolu- 
tionized through  the  use  of  concrete," 
said  Jules  Bouy,  interior  decorator  of 
Paris  and  New  York,  to  a  group  of  ar- 
chitects and  officials  of  the  Lehigh 
Portland  Cement  Co.,  at  the  Archi- 
tectural &  Allied  Arts  exposition  in 
New  York. 

Mr.  Bouy  stated  that  America  has 
been  long  chided  for  its  lack  of  in- 
dividuality in  homes.  "It  has  been 
said  that  every  apartment  interior 
looks  nearly  like  every  other  apart- 
ment interior.  Through  the  fle.xible 
use  of  concrete,  an  individualistic  and 
highly  personal  form  of  interior  archi- 
tecture  has   arisen. 

"I  predict  that  the  modern  interior 
architectural  art  will  be  marked  by  the 
highest  form  of  fundamental  artistry 
that  will  have  limitless  possibilities 
for  individuality  and  for  impressing 
the  soul  of  the  artist  in  terms  of  the 
needs   of   the   home   builder." 


FRAVD    CH-ARGED    IX     SEAinXE 
BO\D    SALES 


Control  of  the  City  Council  of  Seattle 
by  a  group  of  bond  houses,  who  are 
declared  to  have  used  their  influence 
to  "defraud  the  city"  of  large  amounts 
through  illegal  discounts  on  city  bonds 
and  by  jockeying  contractors'  esti- 
mates, is  charged  in  a  complaint  filed 
in  United  States  District  Court  In  San 
Francisco. 

The  charges  are  made  by  two  San 
Francisco  men,  Robert  B.  Muir  and  R. 
C.  Storrie,  partners  in  the  general  con- 
tracting firm  of  R.  C.  Storrie  &  Com- 
pany,  ■s<'ith  offices  in   San  Francisco. 

They  make  allegations  concerning 
the  handling  of  Seattle's  big  municipal 
power  development  on  the  Skagit  river 
a  portion  of  which,  the  Gorge  Plant 
tunnel,  they  constructed.  Their  claims 
are  embodied  in  an  answer  and  cross- 
complaint  to  a  suit  brought  against 
the  contracting  firm  April  16  by  R.  M. 
Grant  &  Co.,  Inc.,  a  bond  house,  for 
collection   of  $177,425. 

John  L.  McNab,  San  Francisco  at- 
torney, represents  the  Storrie  Com- 
pany. The  complaint  alleges: 

1— That  in  1921  a  group  of  bond 
houses  controlled  the  Seattle  city 
council  and  the  engineer  in  charge  of 
the  Skagit  river  project. 

2 — That  the  law  authorizing  the  sale 
of  bonds  for  this  project  specified 
that  the  bonds  must  be  sold  at  par, 
without   discount. 

3 — That  the  bond  houses  represented 
they  would  be  unable  to  sell  the  bonds 
for  more  than  95  cents  on  the  dollar 
in    the    market. 

4 — That  the  contractors  should  agree 
to  defray  a  part  of  this  loss  by  a  pay- 
ment to  the  bond  houses,  and  that  an 
agreement  be  drawn  up  providing  for 
the  ostensible  purchase  of  the  bonds 
by  the  contractors  and  their  delivery 
to  the  bond  houses  at  83  cents  on  the 
dollar. 

5 — That  the  contractors  were  to  be 
reimbursed  by  "concessions"  from  the 
council   and    the   engineer   in   charge. 

6 — That  these  "concessions"  would 
be  in  the  nature  of  cash  advances 
which  would  not  be  repaid,  and  fur- 
ther, the  purchase  by  the  city  of  vari- 
ous  items  of  contractors'   equipment. 

There  was  a  hitch  in  carrying  out 
the  program,  however,  the  complaint 
indicates,  with  the  result  that  the 
work  was  actually  carried  out  at  an 
alleged  loss   co   the  contractor. 


UNEMPlyOYMENT  OH   DECREASE 
SAYS    LABOR    CHIEF 


With  building  and  harvesting  opera- 
tions over  the  state  continuing  active 
unemployment  in  California  has  shown 
a  marked  decrease,  according  to  a  re- 
port of  the  San  Francisco  branch  of 
the  United  States  Employment  Ser- 
vice. Only  in  the  lumber  industry  has 
the    unemployment    sho-tvn    an    increase. 

In  a  report  along  similar  lines,  Wal- 
ter G.  Mathewson,  state  labor  commis- 
sioner, declared  the  building  activity 
in  the  state  is  unusual  and  that  labor 
in  building  materials  alone  showed 
an  increase  of  13  per  cent.  An  increase 
in  employment  by  iron  and  steel  forg- 
ing companies  was  reported  at  16  per 
cent. 


.f(i.«l<MMK«)     FOR      PEARL     HARBOR     IS 
PROPOSED 

The  naval  sub-committee  will  recom- 
niend  an  appropriation  of  $6,000,000  for 
the  Pearl  Harbor  naval  base  in  the  Ha- 
waiian  Islands. 

This  was  the  assurance  brought  to 
San  Francisco  by  W.  B.  Oliver  con- 
eressmaH  from  Alabama,  who.  '  With 
Congressman  W.  B.  Ayres  of  Kansas 
and  John  Tabor  of  New  York,  all  mem- 
bers of  the  naval  sub-committee  of 
the  House  appropriations  committee, 
arrived  in  San  Francisco  from  Hawaii 
after  witnessing  the  army-navy  maneu- 
vers. 

The  .$6,000,000  fund,  which  was  au- 
thorized, but  not  appropriated  by  the 
last  Congress,  will  be  used  for  the 
deepening  and  widening  of  the  chan- 
nels of  the  marine  approach  to  Pearl 
Harbor. 

It  will  also  be  recommended  that 
the  Government  place  a  dredge  at 
Pearl  Harbor,  and  take  other  steps  to 
insure  competitive  bidding  on  the  pro- 
ject.  Oliver   said. 

The  Pearl  Harbor  project,  along 
with  projects  for  the  improvement  of 
harbors  at  Honolulu.  Hilo,  Maui  and 
Kauai,  will  necessitate  total  expendi- 
tures of  $10,000,000,  the  congressman 
indicated,  pointing  out  that  up  to  the 
present  time  maritime  improvements 
by  the  Government  in  Hawaii  have 
totaled    less    than    $6,000,000. 

Of  the  $10,000,000,  the  Hilo  project, 
next  in  importance  to  that  of  Pearl 
Harbor,    will    cost    $2,000,000. 


REXTS    KEEP   UP 

Although  the  general  cost  of  living 
has  decreased  nearly  one-fifth  (19.2 
per  cent)  from  the  peak  in  July,  1920, 
rents  still  hover  close  to  the  highest 
level  they  ever  reached,  which  was  in 
July  of  last  year.  Average  rental 
rates,  having  climbed  last  July  to  a 
point  86  per  cent  higher  than  they 
were  at  the  beginning  of  the  war, 
today  are  still  S2  per  cent  higher,  ac- 
cording to  the  cost  of  living  computa- 
tion of  the  National  Industrial  Confer- 
ence Board.  Although  slow  and  small, 
the  decline  in  average  rents  during 
the  past  seven  months  has  been  con- 
sistent. During  the  last  four  months, 
including  ilarch,  the  greatest  number 
of  increases  in  rents  are  reported  from 
eastern  cities,  while  the  preponderance 
of  changes  in  the  Middle  West  and 
South   was  toward  lower  rents. 


LL'MBER     PRODUCTION     DECREASES 


Production  of  lumber  in  the  United 
States  last  year  decreased  4  per  cent, 
as  compared  with  1923.  This  is  shown 
in  data  collected  by  the  Department  of 
Commerce  in  its  annual  census  of  for- 
est products  taken  in  co-operation  with 
the  Department  of  Agriculture.  This 
census  covers  the  lumber  out  of  769 
large  sawmills,  each  sawing  5,000.000 
feet  or  more  in  either  year.  The  total 
lumber  cut  in  1924  was  16.210,107 
thousand  feet,  board  measure,  as 
against    16.910.026    the    preceding    year. 

Gains  were  noted  in  Alabama.  Flor- 
ida. Georgia,  Idaho.  Missouri,  New 
Mexico,  Tennessee  and  West  Virginia, 
all  other  states  showing  decreased 
prnduction. 
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Tests   Show   Imported   Cement   to 

Be    Inferior    to    American    Product 

Ue>oI».i«n   Adopted    At   Statewide   Mine  ml     Conferen.e     Held     to     I;^^*"^-'" 
To   Place   Reasonable   Dnty  ....  Importation  of  Product. 
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NEWS 

ALONG  THE  LINE 


\t  a  statewide  mineral  conference 
held  in  Los  Angeles  last  week  a  reso- 
lution was  adopted  strongly  protest- 
ing against  the  use  of  Imported  ce- 
ment. It  was  pointed  out  at  the  meet- 
ing that  repeated  tests  had  shown  the 
foreign  product  to  be  Inferior  to 
American  cement. 

A  tentative  ordinance  for  all  cities, 
counties  and  the  state  to  adopt  con- 
taining rigid  cement  specifications  was 
submitted   at  the   meeting. 

Herewith  is  published  the  resolution 
suggested  for  adoption  by  the  South- 
ern California  section  of  the  Statewide 
Mineral  Conference,  Cement  and  Gyp- 
sum   Manufacturers    Group: 

wuFHTT'^S  foreign  cement  is  oeing 
impon^ed^n^conside^rable    quantities    to 

^"t-HEREAr'somf  years  ago  there 
w-,^  a  duty  it  32  cents  per  barrel  on 
Tlf  intporte^d  cements,  which  duty  does 
not    now   exist,  and 

ceJ^^f^^nJ^^^to-Sl^-^C^r^ 

s^--^c^^nn^«t^.3 

t^^";^  p";e-"w^a-r  °da  •;'°c"JmenrmInu- 
Uured  aLoad  can  and  does  compete 
in  this  market  because  of  this  detiatea 
..vchanae   rate,   and  .  ,^ 

WHEREAS,  the  manufacturers  of  lo- 
cal cement  consume  large  quantities  of 
fSeloU  power,  powder,  gypsum,  bags 
I^ri  i?nn  and  steel  products  and  employ 
^"u'^ch'^TkiUe^d  Ind  .  unskilled  lal-or  and 
are  a  very  material  part  of  the  Dusi 
nels\nd  Economic  welfare  of  this  coni- 
munity    and    all    parts    of    the    state    oi 

i?'^/--ui^s"^^^^>P^^s 

in  California  is  used  m  place  of  for 
*'^HERE^fe.^"every  barrel  of  cement 
manufactured  in  .California  carries 
with  it  its  proportionate  shae  of  the 
Federal.  State,  County  and  City  taxes 
which  goes  tor  proper  Protection  and 
administration  of  the  welfare  of  citi- 
7pns    of   this   State,    and 

WHEREAS,  most  of  the  foreign  ce- 
ment imported  is  stored  in  warehouses 
at  ?he  pirts  where  it  deter  orates  rap- 
idlv   on   account   of  damp  air,   and^ 

WHEREAS,  tests  made  on  such  ce- 
ment on  its  arrival  are  not  ProPerly 
r-orirUentative  of  the  cement  after  it 
hlf  been  Stored  a  relatively  short 
neriod   f^f  time,  and  v,-   i, 

WHEREAS,  imported  cements  which 
have  become  lumpy  from  exposure  to 
dampness  have  been  reconditioned  and 
?es"cked.  frequently  in  sacks  of  other 
WHEREAS,  considerable  quantities 
of  foreign  cement  have  failed  to  pass 
the  standard  tests  on  arrival  at  the 
ports  but  such  cement  Is  sold  and 
Ssid  in  construction  work  by  people 
who  are  not  aware  of  its  poor  qual..y. 

''"whereas,  the  Board  of  Public 
Works  of  the  City  of  I.os  Angeles  has 
found  that  the  average  test  of  local 
cements    show    approximately      25      per 


cent  greater  strength  than  the  average 
tests  on  the  foreign  cements  received 
here,  and  .  i,i»>, 

WHEREAS,  foreign  cements  which 
have  tailed  to  pass  standard  tests  are 
sold   to   an    unsuspecting  public,  and 

WHEREAS,  there  is  a  great  under- 
Iving  preference  for  home  products, 
for  any  or  all  of  these  reasons;  there 
is  an  inclination  on  the  part  of  public 
hndie=!  to  specify  that  only  American 
made  cements  be  used  in  work  under 
their  iurisdiction.  and  this  is  also  true 
nf  the  War  Department  of  the  U.  S. 
Government;    therefore. 

BE    TT    RESOLVED,    that    the    State- 
wide  Mineral   Conference   is  hereby   re- 
nue  =  ted     to     use     its     utmost     influence 
with    architects     engineers    and    public 
officials   to  protect   domestic  producers 
of    cement,    to    adopt    specifications    or 
ordinances   reading  as   follows: 
"Portland     Cement" 
".All     cement     shall    be     true    Port- 
land cement  and  must  conform  to  the 
followinc    requirements    and    be    sub- 
ject  to  the  followiner  test  which  will 
"be    open    to    the    contractor.    Samples 
for    test    may    be    taken    from    every 
package   delivered   or  proposed    to   be 
used  upon  the  work,  and  unless  they 
meet    the    requirements    herein    speci- 
fied,   such    package    or    packages    of 
cement    will    be    rejected. 
•■No  cement  will  be  accepted,  tested  or 
permitted    to    be  used  unless  delivered 
in    the    original    unopened    packages, 
filled  at  the  cement  mill  and  with  the 
manufacturer's    name    and    the    brand 
of   the  cement   plainly   marked   there- 
on   Each   sack   mu^t   contain    not  less 
ihan    ninetv-fnur    (94i    pounds   net    of 
cement.    Sn'ch    sacks    of   cement    must 
be   tiniform    in   weight   and   the   sacks 
shall    be    whole    and    untorn.    The    ce- 
ment    must     be    dry     and    free    from 
1nmp^     that     cannot     be     crushed     to 
powder    with    the    fingers. 
"Xo  cement   shall  be   used  which   has 
been     mixed     in     any    way    with     any 
other  brand   or  quality    of  cement   or 
which     has     been     tampered    with     In 
any    way    after    having    been     placed 
in  the  original  package  of  the  manu- 
facturer, nor  shall      any      cement     be 
used    from    any    packages    containing 
'umpy    cement    or    cement    which    has 
heen  '  reground.     T-i     prevent     sifting 
nr  loss  of  weight,   and   for  protection 
from    moisture,    all    cement    that    has 
heen    t '•an>:nortpd    by    witer    must    be 
in  paper-lined   cloth   sacks,  the  paper 
liners  to  he  stout,  with  open  mouths, 
o-    the    sealed    type    with    valves    for 
filling." 

BR  T-r  FURTHEB  RESOLVED,  that 
this  Statewide  Mining  Tenference  of 
ralifnrnia  is  herebv  urged  to  seek  the 
roopei-at'on  nf  such  bodies  as  the  1..0S 
Ansre'ns  Chamber  of  r-nmmerce.  San 
Kvnnrisco  Chamber  of  Commerce,  and 
the  C'-liforn'a  Development  Associa- 
tion, in  puttin=:  such  Tdinances  into 
effect,  hv  addressing  communications 
*r.  all  other  rh->mhers  nf  Commerce  In 
the  state  of  CaVfornia.  as  well  as  all 
Slate.  Cniintv  and  Miin-cipal  authori- 
t'eo  on   this  matter. 

BR  TT  FTRTriRB  BE'OLVED.  that 
the  members  of  this  conference  and  all 
their  associates  use  tbeir  best  efforts 
with  the  California  r-ngressional  del- 
egation to  the  end  that  a  reasonable 
dMiv  be  niaced  upon  the  importation 
of    true    Bo't'and    cement. 


Batcheller  and  Kneen,  consulting 
engineers,  have  opened  offices  at  929- 
9fo  Dexter  Horton  Bldg.,  Seattle.  Both 
members  of  the  firm  have  been  con- 
nected with  the  manufacturing  indus- 
tries of  the  Pacific  Northwest  and 
Alaska  for  a  number  of  years.  W.  T. 
Batcheller  has  specialized  for  several 
years  in  power  development  and  indus- 
trial power  application.  C.  H.  Kneen 
has  specialized  in  production,  plant 
layout,    and    industrial    management. 

Leslie  Engram,  city  clerk  of  Red- 
ding in  a  report  to  the  city  council 
reports  that  the  Redding  Municipal 
lighting  system  cleared  $31,891.97  for 
the  city  in  the  last  fiscal  year.  He  esti- 
mates the  profits  for  this  year  at  $35,- 
000.  When  the  system  was  acquired  in 
1921  by  purchase  from  the  Paoific  Gas 
&  Electric  Company  there  were  1069 
consumers.     The  number  now  is  1346. 

F.  D.  Butler,  formerly  of  the  Loop 
Lumber  Company.  San  Francisco,  has 
arrived  in  Oroville  to  become  vice 
president  and  general  manager  of  the 
Swayne  Lumber  Company,  a  position 
made  vacant  by  the  death  of  W^arren 
H.  Swayne.  Butler  is  the  brother  of 
Mrs.  W.  H.  Swayne. 


APRII>    CEMENT    OUTPUT 


Production  of  Portland  cement  in 
April  amounted  to  13.807,000  barrels, 
compared  with  11,726.000  barrels  in 
April.  1924,  Geological  Survey  states 
Shipments  in  April  totaled  14,3"94,000 
barrels,  compared  with  12.771,000  bar- 
rels shipped  in  April,  1924.  At  the  end 
of    April,    strcks    of    finished    Portland 


C.  D.  Windham,  city  manager  of 
Long  Beach,  announces  bids  will  be 
considered  on  June  26  to  construct  ap- 
proximately 6984  lineal  feet  of  rubble 
mound  breakwater.  4242  lineal  feet  cf 
rubble  mound  moles  and  2028  lineal 
feet  of  rubble  mound  bulkhead.  The 
project  will  involve  approximately  1.- 
800.000   tons   of  rock. 


The  Oakdale  and  South  San  Joaquin 
Irrigation  Districts  in  Stanislaus  and 
San  Joaquin  counties.  at  a  recent 
election,  voted  bonds  of  $2,200,000  to 
finance  construction  of  the  Melones 
dam  project.  Each  district  voted 
$1,100,000. 

R  M.  Dorton.  present  city  manager 
of  Pittsburg,  Contra  Costa  County,  has 
been  appointed  city  manager  of  Mon- 
terey His  appointment  is  effective  at 
once  with  a  salary  of  $4800  a  year. 

J.  A.  Tassi,  formerly  operating  as  a 
superintendent  of  ccnstruction,  has 
opened  offices  in  the  Adam  Grant 
Building,  114  Sansome  Street.  San 
Franc  SCO.  and  will  engage  in  the  gen- 
eral   contracting   business. 


LOS     ANGELES    HI  ILDIXG    IN     APRII- 

S14.49S.031 


eement  on  hand  amounted  to  19,882,000 
harrels.  compared  with  20. 469.000  bar- 
rels at  the  end  of  March,  and  17.159.000 
harrels  at  the  end  of  April.  1924.  In 
the  first  four  months  of  1925.  p'-od'ic- 
tion  was  41.952.000  harrels.  against  39.- 
472. Ono  in  the  same  period  of  1924. 
Shipments  in  this  p»rlod  of  1925  to- 
taled 35,850,000  hajrels.  compared  with 
32.909.000  barrels  shipped  in  the  first 
four  month  of   1924. 


Los  Angeles  building  in  April  total- 
ed $14  498.031.  During  the  month  404" 
permits  were  issued.  This  total  is 
slightly  under  that  for  March,  when 
4264  permits  with  an  estimated  valua- 
tion   of    $14,714,002    were 


ed. 


It    is 


the  first  monthly  total  for  1925  to 
show  an  increase  over  the  same  month 
last  year.  In  April,  1924,  the  city 
building  department  issued  4544  per- 
mits with  an  estimated  valuatioa  of 
$13,224,568, 
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ORGANIZATION  NEWS 

OrEanlzatlonR    bavins    a    direct    connection    with    the  conatmctlen  indnatir  are   Invited    to    nibmit    nena   for    pablta 

tlon  In  tJiIa  departakaat. 


SAJJTA     CLARA     COUNTY     BUILDERS 
TO    HOLD    ANNUAL    BANQUET 

The  thirty-fifth  annual  banquet  of 
Santa  Clara  County  Builders'  Ex- 
change will  be  held  Wednesday  even- 
ing, June  6,  in  the  Commercial  Club, 
San  Jose,  according  to  an  announce- 
ment of  W.  L.  Howe,  executive  secre- 
tary  of   the   organization. 

Real  eats,  ultra-superflne  entertain- 
ment and  barrels  of  fun  are  assured 
by  the  committee  in  charge  of  ar- 
rangements. Dinner  will  be  served 
at  6:30  and  will  be  followed  by  an 
open  house  meeting  at  the  Exchange 
headquarters,  76  W.  San  Antonio  St. 
A  large  number  of  visiting  members 
from  the  bay  region  and  from  the  San 
Joaquin  valley  will  attend.  At  the 
open  house  meeting  after  the  banquet 
plans  for  the  annual  picnic  of  the  ex- 
change will  be  made.  Secretary  Howe 
has  assured  all  members  that  speeches 
will  be  few  and  snappy,  leaving  plenty 
of   time   for   eating   and   entertainment. 


L.    A.    CONTR.ACTORS    OPPOSE    AVAGE 
INCREASE      KOR      BRICKLAYERS 


Declaring  conditions  do  not  warrant 
Any  increase  in  construction  costs. 
Southern  California  Chapter,  Associated 
General  Contractors,  at  a  recent  meet- 
ing went  on  record  as  opposed  to  the 
increase  in  wages  of  ?1  per  day  for 
bricklayers  demanded  by  the  union 
effective  May  9  on  jobs  contracted  for 
subsequent  to  March  15.  Bricklayers 
liave  been  receiving  $10  per  day  for  8 
hours.  Following  is  the  resolutioin 
adopted  by  the  Chapter: 

"Whereas,  it  has  come  to  our  atten- 
tion that  there  has  Ijeen  a  discussion 
concerning  a  rise  in  bricklayers' 
wages;  and, 

"Whereas,  we  deem  tliat  the  $10 
scale  which  has  prevailed  for  several 
years  past,  i.s  an  example  working 
wage  for  this  craft  is  our  community; 
and, 

"Whereas,  we  believe  that  a  rise  in 
wages  at  this  time  would  discourage 
projected  construction;  now,  therefore, 
be  it 

"Resolved,  that  the  Southern  Cali- 
fornia Chapter  of  Associated  General 
Contractors  of  America  is  hereby  op- 
posed to  raising  the  wages  of  brick- 
layers at   tliis  time." 


MILLAVORK      MEET      POSTPONED 


The  quarterly  meeting  of  the  Mill- 
work  Institute  of  California,  which 
was  to  have  been  held  at  Fresno  May 
22  and  23.  has  been  postponed  to  June 
12  and  13.  Hotel  California,  Fresno, 
will  be  the  headquarters  for  the  con- 
vention, H.  T.  Diedisch,  managing  di- 
rector of  the  Institute,  with  headquar- 
ters in  Los  Angeles,  has  been  confined 
to  his  bed  as  the  result  of  an  accident, 
but  expects  to  be  out  soon. 


OPEN    SHOP    ADOPTED 


The  Painting  &  Decorating  Em- 
ployers' Association  of  Boston  an- 
nounced that  they  have  withdrawn  all 
offers  to  the  painters'  union  and  will 
henceforth  proceed  on  an  open  shop 
policy.  They  offer  a  maximum  of  $1.10 
an  hour  to  experienced  painters.  All 
further  conferences  with  union  com- 
mittees have  been  called  off. 


S.  F.  Builders  Hold  Annual  Banquet 


The  thirty-fifth  annual  banquet  of 
the  San  Francisco  Builders'  Exchange 
held  Saturday  evening.  May  23,  at  the 
Fairmont  Hotel  was  a  huge  success, 
more  than  seventy-five  per  cent  of  the 
membership  being  seated  about  the 
tables. 

Festivities  were  opened  by  Wm.  H. 
George,  president  of  the  exchange, 
who,  in  a  brief  talk  reviewed  the  ac- 
tivities of  the  exchange  since  the  last 
annual  social. 

A.  C.  Rees  of  Salt  Lake  City  and 
chairman  of  the  Open  Shop  Conference, 
was  the  principal  speaker  of  the  even- 
ing, his  topic  being  "Builders  of  a 
Groat  City."  He  paid  glowing  tribute 
to  the  members  of  the  exchange  for  the 
stately  structures  erected  in  San  Fran- 
cisco and  closed  his  talk  with  words 
of  praise  for  the  people  of  San  Fran- 
cisco  who    erected   a   metropolitan    city 


from  a  field  of  ashes  in  a  remarkably 
.short   period. 

During  the  banquet  selections  by 
Bobba's  orchestra  were  interspersed 
with  solos,  dancing  numbers  and 
vaudeville,  while  the  Neapolitan  Quar- 
tet sang  several  requested  songs.  Pearl 
Chow,  diminutive  Chinese  girl,  lent  an 
Oriental  air  to  the  alTair  in  her 
"Dances   of  the  Far   East." 

Committees  in  charge  of  the  banquet 
follow: 

Committtee  of  Arrangements— Emil 
Hogberg,  L.  J.  Neal,  Walter  S.  Jamie- 
son,   S.  A.  D.  Schenck. 

Reception  Committee— L.  J.  Neal,  C. 
J.  Hillard,  Alexander  Mennie,  Wm. 
Feary,  S.  F.  Cohn. 

Publicity  Committee — J.  W.  Bender, 
Wm.  Feary,  Walter  N.  Reed,  C.  J.  Hil- 
lard   and    S.    F.   Cohn. 


Alameda    Builders    Plan    Entertainment 


H.  E.  Bettinger  of  the  Tyre  Bros. 
Glass  Company,  has  been  appointed 
general  chairman  of  a  committee  to 
arrargc  for  an  entertainment  to  be 
staged  by  the  Alameda  County  Build- 
ers' Exchange.  The  affair  will  be  held 
the   latter  part  of  next  month. 

As  far  as  possible  all  talent  will  be 
selected  from  the  exchange  member- 
ship and  members  are  requested  to 
make  known  their  qualifications  to 
the    Entertainment    Committee. 


Committees  in  charge  of  arrange- 
ments follow: 

Entertainment — L.  B.  Kirby,  Cowell 
Lime  &  Cement  Co.;  Jas.  B.  McKeon,  J. 
E.  McKeon  Roofing  Co.;  Henry  Capion, 
W.    P.   Fuller   Paint  Co. 

Promotion — Kenneth  Graham,  Atlas 
Heating  Co.;  A.  B.  Breenberg,  Judson 
Mfg  Co.:  Victor  Tread  well,  Calif.  Pot- 
tery Co.;  Jesse  Stevens,  Rice  Sign  Co. 

Refreshments — Paul  F.  Cunningham, 
General  Fireproofing  Co.;  Rex  Thomp- 
son, Pacific  Portland  Cement  Co.; 
Frank    B.    Moller,    concrete    contractor. 


Building   Trades   of   Country   Busy 


The  building  trades  industry — con- 
sidered a  dependable  barometer  of 
business  conditions  throughout  the 
country — shows  building  construction 
for  the  first  three  months  of  1925  to 
have  reache.d  the  stupendous  propor- 
tion of  $1,750,000,000,  according  to  a 
survey  just  made  public  by  the  In- 
diana Limestone  Quarrymen's  Associa- 
tion. 

The  report  was  compiled  from  figures 
gathered  from  several  hundred  cities 
and  towns  and  declares  that  in  addi- 
tion to  the  defiation  of  artificial 
optimism   in    industry,    it   shows  an  un- 


precedented soundness  in  business 
generally  and  in  the  construction  busi- 
ness in  particular. 

Chicago  is  in  the  van  with  the 
greatest  amount  of  building  activity. 
Permits  taken  out  in  the  first  three 
months  of  the  year  total  $200,000,000 
with  the  following  cities  in  the  order 
of    their    volume: 

Philadelphia,  Detroit,  Los  Angeles, 
Cleveland,  Baltimore,  Boston  ,  San 
Francisco,  St.  Louis,  Kansas  City, 
Seattle,  Milwaukee,  Pittsburgh,  In- 
dianapolis, Minneapolis,  Dallas,  New 
Orleans   and   Atlanta. 


PORTL.YND  CARPENTERS  SEEK 

WAGE    INCREASE 


A    NEAR    ACCIDENT 


Portland,  Ore.,  carpenters  at  a  gen- 
eral meeting  voted  to  seek  an  increase 
in  wages  of  $10  a  day  and  double  time 
for  overtime.  The  craft  now  receives 
$8.00  a  day  and  time  and  one-half  for 
overtime. 


"KORRBCT" 


Professor — "Can  anyone  in  this  class 
tell   me   what  steel   wool   Is?" 

Pie  Bate— "Surei  Steel  wool  is  shear- 
ing  from   hydraulic   rams," 


"We  weren't  doing  anything  like 
thirty  your  honor.  We  may  have  been 
hitting  it  up  a  little  when  we  struck 
the  hill,  but  we  were  down  to  twenty 
miles  within  two  car  lengths." 

Next  Witness:  "We  never  went 
faster  than  fifteen  miles,  your  honor, 
and  when  we  came  to  the  cross  road 
we  slowed  down  to  ten. 

Defendant:  "We  were  practically  at 
a   standstill  when   the  officer  came   up 

The    Court:     "I'll     have  to    stop    this 

thing    now    or    you'll    be  backing    into 

some     one.     Twenty-five  doUans."     — 
American   Motorist. 
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Changes    in    Cement   Imminent 

in  Germany— Higher  Grades  Talked 


Kli^rinerriilK    .VewK-Keci.rtl.     »w     York) 


E  J.  Goodpastor  lias  become  asso- 
ciated with  Ennis  and  Brown  in  the 
Enwood  Sand  and  Rocli  Company  at 
San  Jose.  Goodpastor,  who  is  president 
of  the  Santa  Clara  Gravel  Company, 
will  have  entire  management  of  the 
Enwood  company's  business.  Harry  W. 
Flint  who  has  been  associated  with  the 
Ennis  and  Brown  interests  for  more 
than  ten  years  will  continue  as  su- 
perintendent   of    plant    operations. 


R.  J.  Patcha  &  Son  of  Kentfield, 
Marin  County,  have  purchased  a  site 
in  Fourteenth  street,  Richmond,  ser- 
ved by  the  Santa  Fe  Railway  and  will 
establish  a  marble  yard.  Approxi- 
mately $20,000  will  be  expened  in  the 
plant.  Patcha,  who  was  formerly  con- 
nected with  a  San  Francisco  marble 
concern,  reports  the  new  plant  will 
operate  with  a  force  of  between  ten 
and   twenty   men. 

A  certificate  of  co-partners  transact- 
ing business  under  a  fictitious  name  has 
been  filed  with  County  Clerk  Henry  A. 
Pfi.ster  at  San  Jose  by  Evered  H.  No'  • 
ton  and  Harper  K.  Phelps,  who  set  forth 
that  they  are  transacting  a  business  in 
the  town  of  Los  Gatos  under  the  name 
and  style  of  Norton-Phelps  Lumber 
Company  and  that  they  are  the  sole 
owners  and  only  persons  interested  in 
the   enterprise. 

The  Beecher  Company,  contracting 
furnishers  and  decorators,  formerly  lo- 
cated at  788  Mission  street,  has  moved 
to  a  modern  structure  at  1161  Mission 
street.  The  new  home  is  reported  to 
be  the  most  complete  and  up-to-date 
furnishing  and  decorating  establish- 
ment on  the  Pacific  Coast. 


Maisler  Brothers  Lumber  Company 
has  purchased  a  tract  of  land  in  the 
Austin  Terrace  Tract,  Fresno,  and 
plans  an  expenditure  of  $150,000.  A 
number  of  residences,  an  apartment 
house  and  a  business  block  will  be 
erected. 


BRIGHT  IXDITSTRIAL  OUTLOOK  FOR 
EAST   BAY 


With  many  manufacturing  plants 
operating  at  capacity,  and  some  on 
two  shifts,  the  industrial  situatiin  in 
the  East  Bay  cities  "continues  to  im- 
prove," according  to  the  weekly  report 
of  the  Pacific  division  of  the  U.  S. 
department  of  labor,  just  released. 
Building  trades  are  very  active,  the 
report  says. 

"A  vast  amount  of  small  houses, 
apartment  houses,  industrial  plants 
and  several  large  buildings  are  under 
constructicn  in  Oakland,"  the  report 
states.  "However,  there  is  a  surplus  of 
workers  in  all  lines,  excepting  brick- 
layers, structural  steel  workers  and 
first  class  plasterers.  Extensive  build- 
ing is  progressing  in  Berkeley  and  an 
increasing  number  of  residences  is  be- 
ing  erected   in   Alameda." 

WORI.D-S    I.ARGEST    BUILDING 


What  promises  to  be  the  largest 
building  in  the  world  was  outlined  in 
I'hicago  at  a  meeting  attended  by  more 
than  100  leaders  in  the  farming  indus- 
try from  every  part  of  the  United 
States.  The  structure  will  be  known  as 
the  American  Agricultural  Mart.  It 
will  contain  3.000,000  square  feet  of 
rentable  space  and  will  be  approxi- 
mately 800  feet  long  and  320  feet  wide. 


Reports  of  the  annual  meeting  of  the 
German  Portland  Cement  Association 
at  Berlin  on  March  11-13,  1925.  indicate 
that  the  manufacturers  of  cement  there 
are  making  a  most  intensive  study  of 
the  so-called  highgrade  portland  ce- 
ments, that  is,  cements  that  will  give 
early  (1-  to  2-day)  strangths  compar- 
able to  the  alumina  cements  recently 
put  on  the  market.  The  chairman  re- 
ported that  scientific  investigation  has 
been  active  in  this  field  and  it  seems 
that  it  will  result  in  new  discoveries 
and  show  new  paths  to  better  accom- 
plishment. 

Revision  of  Standards 
A  final  report  on  the  activities  of  the 
committee  on  standards  and  proposed 
changes  from  the  present  standards 
could  not  be  given,  because  not 
enough  has  been  learned  in  the  field  of 
high-grade  portland  cements,  and  in- 
vestigations in  that  field  have  not  yet 
been  concluded.  The  presentation  of  a 
new  set  of  standards  would,  there- 
fore, in  the  opinion  of  the  committee 
be  premature;  it  was  advisable  to 
await  the  results  of  the  test  now  be- 
ing made  in  order  to  be  able  to  provide 
standards  for  high-grade  cements  also. 
However,  the  results  already  obtained 
justify  proposing  figures  for  the 
minimum  strength  of  high-grade  port- 
land  cement  under  compression,  namely 
250  kg.  (3550  lb.  per  sq.  in.)  after  3 
days,  and  450  kg.  (6390  lb.  per  sq.  in.) 
after  28  days  combined  setting. 

In  the  discussion  which  followed  it 
was  proposed  to  set  temperature  limits 
within  which  these  hardening  tests 
must  be  conducted.  In  the  case  of  these 
high-grade  cements  the  strength  figures 
depend  to  a  large  extent  on  the  tem- 
perature, a  fact  not  previously  taken 
into  account.  Entirely  different  fig- 
ures are  obtained  tor  high-grade  ce- 
ments depending  on  whether  they  are 
allowed  to  harden  at  10  to  12  deg.  C. 
or  at  15  to  IS  deg.  C.  Great  care  must 
be  taken  not  to  assume  that  the  fig- 
ures obtained  in  the  laboratory  will 
represent  actual  conditions  in  the  field 
e.xactly.  It  was  pointed  out  that  a  bill 
proposed  by  the  Ministry  of  Com- 
munications called  for  a  strength  test 
not  of  4.".0  kg.  (6390  lb.  per  sq.  in.)  after 
28  days  but  of  500  kg.  (7100  lb.  per  sq. 
in.). 

Laboratory  ActiviUe.s 
Dr.  G.  Hae-germann  gave  the  report 
on  activities  of  the  association's 
laboratory.  He  said  that  the  results 
on  general  cement  testing,  both  for 
standard  Portland  cements  and  for 
high-grade  cements,  has  been  gathered 
into  a  comparative  table.  This  table 
showed  that  in  the  case  of  the  159 
standard  type  Portland  cement  samples 
tested  in  the  year  1924  the  retention  on 
the  screen  was  on  the  average  less 
than  for  the  previous  years.  The 
specific  weight  of  portland  cement  has 
remmained  unaltered  for  the  past  ten 
years.  The  binding  properties  were 
the  same  as  for  the  year  before,  but 
the  strength  values  showed  an  in- 
crease in  certain  respects.  The  average 
value  of  the  strength  under  compres- 
sion after  28  days  setting  under  water 
was  344  kg.  (4885  lb.  per  sq.  in.)  and 
after  28  days  combined  setting  382  kg. 
(5425  lb.  per  sq.  in).  The  tests  show 
that  78  per  cent  of  all  the  plants  are 
in  a  position  lo  manufacture  a  port- 
land  cement  which  will  show  a 
strength  test  of  over.  350  kg.  (4970  lb. 
per  sq.  in.)  after  2.S  days  setting.  In 
the  matter  of  the  high-grade  portland 
cements,  whereas  only  two  mills  were 


manufacturing  this  product  in  1923.  by 
September.  1924,  fifteen  works  were  en- 
gaged in  manufacturing  such  cement. 
Special  cements  are  now  being  manu- 
factured which  after  3  days  setting 
under  water  show  a  strength  of  400 
kg.  (5680  lb.  per  sq.  in.)  and  after  28 
days  combined  setting  a  strength  of 
over  700  kg.  (9940  lb.  per  sq.  in.).  This 
is  a  distinct  advance.  The  tensile 
strength  also  increases  with  increasing 
strength  under  compression.  In  any 
case,  high-grade  portland  cements  are 
now'  in  a  stag*  of  active  development. 
Strength  tests  with  alumina  cements 
show  that  the  compression  strengths 
are  very  high,  but  the  tensile  strengths 
are  lower  than  those  for  high-grade 
Portland  cements.  Blast  furnace  and 
slag  cements  were  investigated  and  ex- 
periments were  conducted  on  the  utili- 
zation of  ashes  and  lignite  slags.  A 
series  of  tests  was  made  on  high-grade 
Portland  cements,  in  which  it  was 
found  that  one  part  of  high-grade  ce- 
ment costs  as  much  as  1V4  parts  of 
ordinary  cement.  Investigations  were 
made  to  determine  whether  mixlires 
of  one  part  of  high-grade  cement  with 
sand  showed  the  same  properties  as 
the  mixtures  with  l\i  parts  of  ordinary 
cement.  Equivalent  results  were  ob- 
tained with  one  brand,  but  in  the  case 
of  other  brands  the  results  were  not 
so   good. 

Standard  Teat* 
One   part    of   the   discussion    was   de- 
voted to  the  standard  tests  tor  cement. 
Comment   was   made   on    the   variability 
which    results    from    variation    of   test- 
ing  room   temperature.     It   was   stated, 
too,    that    screen    tests    could    make    no 
claim   to   exactitude  and  that   variation 
in   the   methods   of   tempering   the   test 
pieces  did   not  conduce   to   certainty   of 
results.     Finally,   doubt   was  expressed 
as   to   the   suitability     of   the     standard 
sand   for    testing.      It    was    stated    that 
all   other   countries   have  a   larger   pro- 
portion  of  fine   sand   in   their   standal^- 
sand,    and    it    may    be    that    the    higher 
strength  figures  obtained,  for  examv":' 
in  Holland,  Switzerland  and  many  other 
countries    are    to   be   ascribed   not    only 
to  different  methods  of  testing  but  also 
to  the  different  standard  sand.     It  was 
remarked     that     in    selecting    the    Ger- 
man  standard    sand   attention    was   not 
devoted   to  obtaining  the   best  strength 
figures   but  merely   to   finding  the   most 
suitable    sand.      The    standard   methods 
result      in      obtaining      unified      testing 
methods  which  have  nothing  to  do  with 
the   magnitude   of   the   strength   figures. 
Dr.   H.    Kuhl    of   the   government   lab- 
oratory at  Berlin-Lichterfelde  discussed 
the   problem   of  cement  testing  without 
regard     to      the      problem     of     cement 
standards.     There    is   a   large   range   of 
properties    which    are    not    standardized 
as,   for  instance,  resistance  to  chemical 
attack    and    against    mechanical    wear. 
Fineness   is   included   in   the   standards, 
but  we  are  approaching  the  time  when 
the  determination  of  fineness  by  screen 
tests  alone    will   no   longer   be    possible. 
Screening     data     are     no     longer     com- 
parable   if    the    cements    are    ground    in 
different   types  of   mills.   Air  separation 
has      not      found      application      in      the 
laboratory    owing    to    the    fact    that    the 
apparatue   has  not  been   sufficiently  de- 
veloped.       The    sedimentation       method 
with  alcohol  is  too  complicated  for  use 
in    the   plant.      Another   method    tor   the 
investigation    of    the    fine    particle?    '"f 
cement    is    indicated    in    a    proposal    in 
which    the    surface    of   a    substance    ab- 
sorbs     radioactive      substances      more 
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strongly  the  finer  the  particles  of  the 
absorbing  substance  are.  The  cement 
could  be  shaken  up  with  an  alcoholic 
solution  of  a  radioactive  substance  and 
in  this  way  the  fineness  of  the  particle 
determined. 


WHOLESALE      PRICES      I>ECl,IJN'iB 
IN    APRIL 


A  sharp  decline  in  the  general  level 
of  wholesale  prices  is  shown  for  April 
by  information  gathered  in  represen- 
tative markets  by  the  U.  S.  Department 
of  Labor  through  the  Bureau  of 
Labor  Statistics.  The  Bureau's  weight- 
ed index  number,  which  includes  404 
commodities  or  price  series,  dropped 
to  156.2  for  April  compared  wuti  161.0 
for  the  preceding  month,  a  fall  of  3 
per   cent. 

Among  metals  there  were  substantial 
decreases  in  iron  ore,  pig  iron,  steel 
billets,  structural  steel,  copper,  lead, 
tin,  and  zinc,  while  lumber  was  re- 
sponsible for  a  drop  in  the  general 
price  level  for  building  materials.  Other 
commodity  groups  showing  decreases 
from  March  prices  were  cloths  and 
clothing,  fuel  and  lighting,  and  chem- 
icals and  drugs.  House  furnishing 
goods  were  slightly  higher  and  mis- 
cellaneous commodities  were  ap- 
appreciably    higher    than    in    March. 

Of  the  404  commodities  or  price 
series  for  which  comparable  data  for 
March  and  April  were  collected,  in- 
creases were  shown  in  50  instances  and 
decreases  in  187  instances.  In  167  in- 
stances no  change  in  price  was  re- 
ported. 

Comparing  prices  in  April  with 
those  of  a  year  ago,  as  measured  by 
changes  in  the  index  numbers,  it  is 
seen  that  the  general  level  increased 
approximately  5^  per  cent.  On  the 
other  hand  prices  in  the  groups  of  fuel 
and  lighting  materials,  metals  and 
metal  products,  building  materials,  and 
house  furnishing  goods  averaged  lower 
than    in    April    of    last    year. 


LVIMRER    AND    MILL    WORK    ON    IN- 
STALLMENT   PLAN 


E.  L.  Blackman,  operating  a  plant 
at  4221  East  Fourteenth  Street,  Oak- 
land, announces  a  plan  to  provide  time 
payment  accommodations  on  lumber 
and  millwork  to  prospective  builders. 
Blackman,  in  speaking  of  his  new 
plan,  says:  "A  contractor  gives  you 
a  contract  price  on  your  intended  im- 
provements— for  example,  we  will  say 
that  he  estimates  the  total  cost  at 
$200.  This  amount  to  Include  labor, 
lumber,  millwork,  plumbing,  painting, 
etc.,  etc.,  needed  to  complete  the  work. 

"You  pay  one-fifth  down,  or  $40.  The 
lialance  of  $160,  you  can  pay  in  ten 
monthly  payments  of  $16  each.  Or,  if 
you  do  the  work,  we  will  furnish  the 
lumber  and  millwork  on  the  same  plan 
of  one-fifth  down  and  the  balance  in 
ten    monthly   payments. 


LOW^    R0.4.D    BIDS 


Uniform    Highway    Marking   Will 

Be    Discussed    by   Highway    Boards 


Highway  officials  of  Wisconsin, 
Michigan,  Indiana.  Illinois,  Ohio  and 
Kentucky  will  meet  in  Chicago  on  June 
3  to  designate  the  important  interstate 
roads .  in  these  States  which  will  be 
uniformly  marked  as  United  States 
highways.  The  meeting  is  the  outcome 
of  the  initial  conference  of  the  Joint 
Board  on  Interstate  Highways  com- 
posed of  State  and  Federal  highway 
officials  which  was  held  in  Washing- 
ton April  20  and  21.  Regional  meet- 
ings were  held  in  San  Francisco  on 
May  15  and  in  Kansas  City  on  May  27 
and  the  Chicago  meeting  will  be  fol- 
lowed by  meetings  in  Atlanta,  New 
York  and  Boston  for  the  purpose  of  se- 
lecting the  important  interstate  roads 
w'hich,  after  coordination  as  between 
the  various  sections,  will  be  known  as 
United   States    Highways. 

The  selected  routes  will  be  desig- 
nated by  number  and  marked  uniform- 
ly in  all  States  with  a  standard  mark- 
er. As  a  basis  for  the  selection  of  the 
I'outes,  each  State  highway  department 
will  present  at  a  meeting  a  map 
showing  the  routes  within  the  State 
which,  in  the  opinion  of  the  department 
should  be  selected.  The  proposal  to 
designate  important  interstate  roads 
and  mark  them  uniformly  was  initiat- 
ed by  the  American  Association  of 
State  Highway  Officials  at  the  annual 
meeting  of  the  Association  in  San 
Francisco  in  November  1924,  when  the 
Secretary  of  Agriculture  was  asked 
to  name  a  joint  board  to  consider  the 
matter. 

There  has  been  a  feeling  among 
highway  officials  for  some  time  that 
a  remedy  should  be  found  for  the  pres- 
ent confused  situation  in  respect  to 
interstate  roads.  Information  was  pre- 
sented at  the  recent  meeting  of  the 
Joint    Board    in    Washington    showing 


Warning  is  sounded  by  the  superin- 
tendent of  public  works  of  New  York 
that  road  contractors  are  bidding  "too 
low  to  do  a  profitable  business."  From 
far-off  Nevada  the  highway  depart- 
ment announces  that  early  bidding  this 
year  "was  well  below  the  engineer's 
estimates."  Special  correspondence 
from  Indianapolis  tells  us  that  in  In- 
diana so  far  "bids  have  been  materially 
lower  than  estimates."  In  brief  it  ap- 
pears that  the  road  contractor,  running 
true  to  form,  again  this  year  is  angling 
to  hook  a  job  and  not  to  net  a  profit. 
— (Engineering  News-Record). 


that  overlapping  of  named  routes  is 
common.  There  are  few  of  such  routes 
that  are  not  coincident  in  part  with 
other  routes.  One  well  known  route 
1500  miles  long  overlaps  other  routes 
tor  70  per  cent  of  its  length.  Ten  dif- 
ferent routes  are  involved  in  this 
overlapping  and  in  places  two  or  thre« 
of   them   coincide   for   many    miles. 

At  the  regional  meetings  tentative 
proposals  with  respect  to  the  form  and 
color  of  warning  and  directional  signs 
for  the  interstate  roads  will  be  pre- 
sented to  the  State  highway  officials 
for  consideration.  It  has  been  tenta- 
tively decided  to  adopt  a  standard 
round  sign  for  marking  all  railroad 
crossings  and  an  octagonal  sign  to  in- 
dicate danger  or  stop,  a  diamond  sign 
for  caution  or  slow,  a  square  sign  to 
indicate  "look"  or  attention,  and  a  rec- 
tangular shape  for  directional  or  in- 
formational  signs. 

Recommendations  with  regard  to  the 
standardization  of  highway  signs  have 
been  made  recently  by  a  number  of 
national  organizations,  including  the 
American  Association  of  State  High- 
way Officials,  the  Hoover  Street  and 
Highway  Safety  Conference,  the  sec- 
tional committee  on  color  code  for 
highway  signs  of  the  American  En- 
gineering Standards  Committee,  the 
National  Safety  Council,  the  United 
States  Bureau  of  Standards,  the  Na- 
tional Research  Council  and  the  Ameri- 
can Automobile  Association.  As  a  re- 
sult of  the  work  of  the  Joint  Board 
on  Interstate  Highways  in  cooperation 
with  the  State  Highway  Departments 
it  is  anticipated  that  a  practical 
scheme,  taking  into  account  all  such 
recommendations,  will  be  evolved  in 
the  near  future,  and  applied,  at  least, 
to  the  designated  important  interstate 
highways. 


Road    Builders   Deplore   Lack   of 

U.    S.    Convention    Accommodations 


That  the  National  Good  Roads  Con- 
vention and  Exposition  held  each  year 
under  the  auspices  of  the  American 
Road  Builders'  Association  has  become 
so  colossal  in  size  that  there  is  no 
longer  an  exposition  building  and  con- 
vention hall  in  the  United  States  large 
enough  to  house  the  dual  event  was 
the  statement  of  the  newly  elected 
President  of  the  road  builders'  organ- 
ization, William  H.  Connell  of  Penn- 
sylvania who  has  just  been  inaugu- 
rated at  the  Associations'  annual  May 
meeting  in  New  York.  Mr.  Connell  pre- 
dicted that  the  1926  convention  and 
exposition  will  eclipse  all  that  have 
been  held  heretofore,  and  registered  a 
plea  for  the  erection  of  exposition 
buildings  of  greater  capacity  in  con- 
vention cities. 

At  a  meeting  of  the  newly  elected 
officers  and  directors  of  the  Road 
Builders'  Association,  held  in  conjunc- 
tion with  the  May  meeting,  Chicago 
was  definitely  selected  as  the  city  in 
which  to  hold  the  convention  and  ex- 
position next  January.  "This,"  said 
Charles  M.  Upham,  business  manager 
of  the  association  and  state  highway 
engineer  in  North  Carolina,  following 
•  he  meeting  of  the  board,  "was  decided 
upon  after  a  careful  survey  of  condi- 
tions in  many  other  cities,  especially 
in  the  East.  One  great  difficulty  was 
to  find  exposition  and  convention  halls 


in  a  city  with  hotel  accommodations 
sufficient  for  the  25,000  persons  who 
attend.  Our  greatest  obstacle  in  the 
selection  of  an  exposition  building  is 
encountered  not  only  in  the  lack  of 
sufficient  space  but  in  securing  a 
floor  capable  of  carrying  heavy  loads. 
The  floor  must  be  capable  of  support- 
ing single  exhibits  weighing  as  much 
as  56  tons  and  total  exhibits  of  ap- 
proximately 300  carloads  of  road  build- 
ing machinery  and  equipment.  At  the 
same  time  the  roof  of  the  building 
must  be  high  enough  to  permit  the 
operation  of  the  tallest  steam  cranes 
and  shovels. 

"After  a  thorough  study  of  the  prin- 
cipal convention  cities  of  the  country 
such  as  Chicago,  New  York,  Boston, 
Atlantic  City,  Philadelphia,  Washing- 
ton, Pittsburgh,  Cleveland,  Cincinnati, 
Buffalo,  Indianapolis,  Louisville,  Mil- 
waukee, Minneapolis,  Kansas  "City,  St. 
Louis.  Denver,  Baltimore,  San  Fran- 
cisco and  others,  it  was  found  that  no 
such  exposition  building  is  available 
in  any  city  wherein  hotel  accommoda- 
tions "are  ample.  Chicago's  facilities 
come  nearer  to  filling  our  needs  than 
those  of  ^ny  other  city  and  the  next 
convention  and  exposition  will  be  held 
there,  notwithstanding  that  the  exposi- 
tion will  overflow  the  Coliseum  into 
several  adjoining  buildings  that  will 
have  to  be  leased  for  the  purpose." 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,    May    30,    191!5 


WEI.DEU     STKUI.     IIU-VCKS     PHI 

\  K.\TS     SA«GI.\(i     OR     IM>U.S- 

TIUAl,     I'LAXT 


At  a  cost  of  aijproxiniately  live  hund- 
red dollars  and  through  an  unusual  use 
of  electric  arc  welding  the  Lincoln 
Jilectric  Company  of  Cleveland  has  suc- 
cessfully erected  steel  braces  between 
its  oltice  and  factory  building  unit 
wliich  are  preventing  further  sagging 
of  steel  beams  and  the  pulling  apart  of 
the  structure. 

For  a  number  of  years  the  two  units 
of  the  Lincoln  structure  had  been  grad- 
ually pulling  apart,  bringing  about  a 
gradual  sag  in  the  roof  and  endanger- 
ing the  entire  plant.  The  sagging  re- 
sulted from  the  fact  that  the  back  is 
on  land  with  a  four  foot  fill,  which  as 
it  settled  down  at  the  rear  of  the  prop- 
erty tended  to  pull  the  factory  away 
from  the  office   building. 

In  an  effort  to  straighten  out  this 
condition  the  company  tried  numerous 
methods  of  applying  supports  and  spent 
a  great  deal  of  money,  according  to  J. 
F.  Lincoln,  vice  president  of  the  Lincoln 
Electric  Company.  None  of  the  at- 
tempts succeeded  until  the  welding  of 
the  steel  braces  was  tried,  it  is  stated. 

Mr.  Lincoln  reports  that  the  sag, 
which  had  developed  over  nearly  a  ten- 
year  period,  has  now  been  entirely 
eliminated  and  that  it  is  certain  thai 
there  will  be  no  further  pulling  away 
of  the  factory  from  the  office  portion 
of  the  structure,  regardless  of  further 
settlement   of   the   rear   of  the   plant. 

Lincoln  engineers  made  the  repair  on 
the  building  tliemselves  through  the  use 
of  steel  bridge  construction  to  support 
the  sagging  members.  This  was  done 
by  welding  with  the  Lincoln  "Stable- 
Arc"  welder,  at  a  saving  of  thousands 
of  dollars  on  repairs  alone. 

The  importance  of  this  piece  of  weld- 
ing work  may  be  better  appreciated 
when  it  is  realized  that  it  is  safeguard- 
ing an  industrial  structure,  the  repro- 
duction value  of  which  is  better  than 
$350,000. 

The  strain  that  the  welded  steel  is 
successfully  withstanding  may  be  un- 
derstood, from  the  fact  that  the  factory 
portion  of  the  structure  alone  covers  a 
total  of  90,000  square  feet  of  floor 
space.  While  the  plant  is  of  the  single 
story  type,  the  office  unit  is  two  stories 
in   height. 

The  real  significance  of  this  repair 
job  is  not  so  much  to  be  found  in  the 
fact  that  through  the  application  of 
welding  a  possibly  dangerous  sag  and 
pulling  apart  of  tlie  building  has  been 
prevented  at  a  nominal  cost,  but  rather 
in  the  fact  that  it  sliows  the  probable 
e-xtent  to  which  welding  may  be  ap- 
plied in  construction  of  the  future,  ac- 
cording to  Mr.  Lincoln. 

Mr.  Lincoln  holds  that  as  engineers 
gradually  come  to  a  better  understand- 
ing of  the  possible  application  of  weld- 
ing, that  this  method  of  joining  mem- 
bers will  replace  the  older  one  of  rivet- 
ing. He  points  out  that  riveted  pieces 
were  unsuccessful  when  applied  to  the 
condition  that  e.xisted  in  his  own  plant, 
because  thoy  did  not  supply  the 
strength  necessary  to  withstand  the 
strain  imposed  upon  them  by  the  grad- 
ual pulling  away  of  the  factory  unit. 


SCHOOL     CONSTRUCTION     BOOMS    IN 
LOS  ANGBLES 


W.  E.  Record,  business  manager  of 
the  Los  Angeles  board  of  education, 
announces  that  121  new  school  build- 
ings will  be  erected  in  the  near  future 
with  the  $34,640,000  bond  issue  voted  at 
the  election  In  June,  1924.  Of  these  45 
now  are  under  contract,  four  others 
have  been  advertised  for  bids  and 
plans  for  72  more  are  In  the  hands  of 
architects. 


San    Francisco    American    Plan 

is   Endorsed    in   Strong   Editorial 


laditoriul    From    "The    Atru 
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San  Francisco  long  had  the  reputa- 
tion of  being  the  most  labor-ridden  city 
in  the  United  States,  and  although  in 
recent  years  there  had  been  more 
atrocious  strike  outrages  elsewhere, 
conditions  here  were  bad  enough.  In 
the  building  trades  especially  no  such 
thing  as  industrial  freedom  existed, 
and  peace  was  a  thing  on  which  no  one 
could  count  for  more  than  twenty-four 
hours.  Often  the  cause  of  conflict  was 
one  in_  which  neither  owner  nor  con- 
tractor" was  involved.  Jobs  were  tied 
up  by  jurisdictional  disputes  about  the 
"ownership"  of  what  could  not  be  own- 
ed, namely,  certain  classes  of  work. 
Processes  of  production  were  retarded 
and  people  that  tried  to  build  were  be- 
deviled half  crazy.  Building  costs  were 
artiflcially  excessive,  which  restricted 
the  amount  of  building  done;  hence  re- 
duced the  number  of  jobs  that  offered. 
Reduction  in  jobs  was  offset  by  reduc- 
tion in  the  number  of  those  permitted 
to  work;  union  men  from  other  cities 
could  not  get  in,  apprentices  were 
limited — a  demonstration  of  the  hol- 
lowness  of  the  claim  that  these  re- 
strictions were  for  the  benefit  of  labor. 

Thanlis  to  the  Industrial  Association, 
the  Builders'  Exchange  and  the  Ameri- 
can Plan,  San  Francisco  is  today  mere 
free  in  regard  to  industrial  relations 
than  any  other  large  city  in  the  United 
States.  And  the  Federal  Supreme 
Court  has  now  upset  the  late  Judge 
Dooling's  decision  and  thus  in  effect 
affirmed  the  methods  by  which  that 
freedom  has  been  brought  about.  The 
development  of  the  city  is  to  continue 
without  hindrance  from  within;  the 
prosperity  of  its  working  people  will 
not  be  sacrificed  to  those  in  control  of 
the  labor  organizations.  In  San  Fran- 
cisco, labor  is  free.  And  it  gets  along 
at  least  as  well  as  it  does  anywhere 
else. 

No  one  should  wish  to  see  labor 
ground  down,  exploited,  deprived  of  a 
comfortable  living  and  its  due  share  of 
the  returns  of  industry — if  anyone  can 
ever  determine  what  that  due  share  is. 
But  the  condition  that  brought  about 
the  Industrial  Association  had  grown 
intolerable.  Under  it  no  city  could 
long  have  prospered,  and  this  one  was 
approaching  the  end  of  its  prosperity. 
Conditions  were  not  on  an  American 
basis,  with  the  right  to  labor,  and  to 
contract  for  labor,  secured  to  every 
member  of  the  community.  They  were 
on  a  closed  shop  basis.  Union  men  not 
only  would  not  work  with  non-union 
men,  but  they  would  not  work  with 
union  men  unless  they  belonged  to  a 
San  Francisco  union,  and  the  price  was 
made  almost  prohibitive.  Against  this 
sort  of  domination  the  individual  was 
powerless  and  could  get  no  help  from 
any  quarter.  The  shut-out  was  air- 
tight. 

Men  are  not  to  be  trusted  with  un- 
checked power.  Those  in  control  of  the 
situation  made  rules  that  still  further 
curtailed  work  and  production.  and 
therefore  robbed  the  community  of  the 
normal  results  of  industry.  Effort  was 
limited,  large  jobs  were  made  of  small 
ones,  and  certain  labor-saving  devices 
were  prohibited.  The  authority  of  the 
employer  was  abolished;  an  employing 
plumber,  for  example,  was  not  per- 
mitted to  stay  on  a  job  more  than  two 
hours  a  day.  Men  that  did  more  work 
than  the  union  prescribed  were  dis- 
ciplined for  being  efticient.  The 
painters'  union  probihited  the  use  of  a 
brush  more  than  four  inches  in  width, 
and  in  roof  painting  sweep  brushes 
were    prohibited    and    only    small    one 


permitted.  Spraying  paint  was  pro- 
hibited. No  union  painter  could  paint 
non-union  lumber.  Bear  that  in  mind, 
for   it   is  typical   and  significant. 

Class  consciousness,  ideal  of  the 
Marxists  and  the  Russian  Bolshevists, 
had  gone  far.  Violation  of  these  rules 
by  a  contractor  was  punished  by  a 
strike  not  only  by  the  craft  involved 
but  by  other  crafts  employed  by  him, 
and  not  only  in  San  Francisco  but  In 
any  other  city  in  which  he  had  work 
going  on.  They  gave  the  contractor 
every  inducement  to  "be  good,"  and  In- 
dividually he  was  as  helpless  as  the 
individual  laborer.  There  were  fifty 
building  unions,  and  they  ruled.  Arbi- 
tration failed,  and  building  in  San 
Francisco  came  to  a  halt.  The  city's 
growth  was  threatened  and  a  city's 
growth   is   its  life. 

In  this  crisis  the  Builders'  Exchange 
instituted  the  American  Plan,  and  the 
Industrial  Association  came  into  be- 
ing to  help  execute  it.  This  did  not 
mean  the  "open  shop"  m  the  sense  at- 
taching to  that  phrase  elsewhere,  for 
the  American  Plan  is  far  more  favor- 
able to  organized  labor.  In  other 
cities  the  "open  shop"  means  a  shop 
in  which  no  union  men  work.  Under 
the  American  Plan  half  the  men  may 
be  union  members,  but  the  other  half 
and  the  foreman  must  be  non-union. 
That  is  not  ideal.  There  should  be  com- 
plete freedom;  but  apparently  that  is 
not  practicable  and  an  arbitrary  rule 
had  to  be  made.  And  today  San  Fran- 
cisco is  the  only  important  city  in  the 
Anglo-Saxon  world  in  which  union  and 
non-union  men  in  the  same  craft  work 
amicably  side  by  side.  They  have  no 
quarrel.  Work  is  plentiful,  wages  are 
good,  and  there  is  nothing  to  quarrel 
about.  There  has  been  a  delightful 
absence  of  strikes,  a  tremendous  build- 
ing activity,  and  best  of  all  from  the 
laborer's  point  of  view  there  has  been 
steady  employment. 

But  there  were  a  few  contractors  and 
material  men  that  did  not  understand 
Americanism  and  would  not  abide  by 
any  plan,  and  they  made  it  difficult  for 
the  others.  9o  a  rule  was  adopted  to 
the  effect  that  contractors  operating 
on  the  American  Plan  should  be  in- 
formed of  those  that  were  operating  on 
the  closed-shop  plan,  so  that  materials 
should  not  be  sold  to  them  A  person 
desiring  certain  materials  had  to  get  a 
permit  from  the  Builders'  PJxchange. 
This  seemed  like  restraint  of  trade  and 
was  denounced  as  a  violation  of  the 
Sherman  Anti-Trust  Act — although  no 
union  man  had  been  heard  "o  denounce 
the  rult  that  prohibited  a  union  painter 
from  painting  non-union  lumber.  There 
were  prosecutions  under  the  Cart- 
wright  Act,  followed  by  jury  acquittals; 
and  two  weeks  later  the  Federal  Gov- 
ernment filed  a  bill  of  complaint 
against  the  Industrial  Associations  of 
San  Francisco  and  Santa  Clara,  the 
Builders'  Exchange  of  San  Francisco, 
and  forty-five  other  defendants,  some 
individuals  and  some  organizations, 
charging  conspiracy  in  restraint  o*  in- 
terstate commerce  and  praying  for  d:s- 
solution  of  the  Builders'  Exchange  and 
the  Industrial  Association.  The  late 
Judge  Dooling  was  a  learned  lawyer 
and  eminently  fair  in  his  decisions,  but 
perhaps  in  this  case  he  was  a  little  less 
practical  than  the  Supreme  (:;ourt;  and 
he  held  that  though  it  was  not  serious 
enough  to  warrant  the  dissolution  of 
the  two  organizations  principally  con- 
cerned in  operating  the  American  Plan, 
there  had  been  interference  with  inter- 
state   commerce,    through     the    permit 
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system,  and  he  enjoined  its  further  op- 
eration. The  defendants  maintained 
there  had  been  no  violation  of  the 
Sherman  Act  or  the  Clayton  Act,  and 
took  an  appeal,  which  has  now  been 
decided  in  their  favor.  The  permit 
system  is  found  not  to  be  illegal.  It 
was  no  more  than  the  unions  iiad  teen 
doing — what  was  sauce  for  the  goose 
must  be  sauce  for  tho  gander;  al- 
though that  is  not  exactly  the  language 
of  the  Court. 

The  Argonaut  believes  that  sub- 
stantial justice  has  been  done.  Private 
citizens  still  have  the  right  to  strike, 
of  which  they  should  never  be  depriv- 
ed; and  in  fact  the  same  tribunal  has 
just  decided  that  the  efCort  to  deprive 
them  of  that  right  by  the  operation  of 
the  Kansas  Industrial  Court  is  un- 
constitutional. But  employers  have 
their  rights  as  well,  and  unorganized 
free  labor  has  it  rights.  And  the  rec- 
ognition of  these  rights  is  the  American 
Plan.     Nothing  else  is. 


BAY     BRIDGE     BACKERS 
NEW    ORDER 


Modification  of  the  requirements  for 
a  transbay  bridge  will  be  asked  of  the 
war  department  by  Clifton  E.  Hickok, 
Alameda   city   manager. 

The  war  department  demanded  a 
3000-foot  tunnel  at  the  San  Francisco 
approach  to  the  bridge  and  a  50-foot 
channel.  Hickok  will  ask  that  this 
requirement  be  lessened  to  a  2000-foot 
tunnel  and  40-foot  channel. 

The  city  manager  will  send  a  mass 
of  supporting  data  to  the  war  depart- 
ment to  show  the  increase  In  transbay 
traffic  which  will  follow  construction 
of  a  bridge. 

The  East  Bay  cities  should  join  with 
San  Francisco  in  an  attempt  to  seek 
a  change  in  the  ruling  made  by  the 
war  department  that  any  bridge  across 
San  Francisco  bay  should  be  built  be- 
low Hunter's  Point.  Mayor  Frank  Otis 
of  Alameda  asserts,  who  will  seek 
expression  of  opinion  from  represen- 
tatives of  Oakland,  Berkeley  and  Rich- 
mond and  also  will  seek  the  co-opera- 
tion  of   peninsular   cities   and   towns. 


PIG  IRON  OUTPUT  IA>W 


April  output  of  pig  iron  in  the 
United  States  totaled  3,258,958  gross 
tons,  against  3,564,247  tons  in  March 
and   3,233,428   tons    in   April,    1924. 

Daily  average  for  the  30  days  of 
April  was  108,632  tons,  a  decline  of 
6343  tons,  or  about  5%  per  cent  from 
the  114,975  tons  produced  daily  in  the 
31  days  of  March.  April  was  the  first 
month  since  last  July  that  the  daily 
output  of  iron  has  shown  a  decline 
from  the  preceding  month. 

There  were  30  furnaces  blown  out  or 
banked  and  five  blown  in  during  April, 
a  net  loss  of  25,  bringing  number  of 
active  units  on  May  1  to  220,  accord- 
ing to  "Iron  Age"  compilation.  Esti- 
mated daily  capacity  of  the  220  stacks 
was  103,080  tons,  against  112,380  tons 
daily  for  the  245  active  furnaces 
April    1. 


ISSUES   FOLDER 


Louisville  Cement  Co..  Louisville, 
Ky.,  has  issued  an  eight  page  folder 
describing  "Walsment,"  a  new  product 
for  interior  and  exterior  walls.  The 
product  is  a  rriortar  material.  It  is  a 
plastic  combination  of  cements  that, 
when  applied,  is  practically  impervious 
to  water  and  may  be  employed  in  situ- 
ations where  other  plasters  are  not 
efficient,  for  dampness  does  not  cause 
it  to  scale  or  disintegrate. 


Safety   From   Fire   in   Public 

Institutions    Considered    in    Report 


Safety  from  fire  in  hospitals,  sani- 
tariums and  corrective  institutions  a 
problem  brought  to  public  attention  in 
recent  years  by  disasters  such  as  the 
Ward  Island  State  Hospital  for  the 
Insane  and  the  Dunning  Hospital  for 
the  Insane  tragedies  is  given  due  con- 
sideration in  the  report  of  the  Com- 
mittee on  Safety  to  Life  of  the  National 
Fire  Protection  Association  made  be- 
fore the  Annual  Convention  of  the 
latter  in  Chicago,  May  13  by  S.  J.  Wil- 
liams, Chief  of  the  Public  Safety  Di- 
vision of  the  National  Safety  Council, 
chairman  of  the  Committee.  This  new 
subject  is  incorporated  in  the  Build- 
ing Exits  Code  as  Section  24. 

"Exits  alone  are  not  sufficient  to 
provide  proper  safety  for  occupants 
physically  or  mentally  disabled  or  un- 
der restraint,"  the  Committee  states. 
"For  this  reason  this  section  is  treated 
differently  from  other  sections  of  the 
code,  and  more  emphasis  is  placed  upon 
construction  of  buildings,  fire  preven- 
tion and  fire  protection.  Horizontal 
exits  are  considered  of  a  special  value 
and  relatively  greater  credit  is  given 
to  horizontal  exits  and  to  ramps  than 
in   other  sections  of   the  Code. 

Safety  to  life  in  buildings  of  this 
occupancy  requires;  (a)  Proper  con- 
struction of  buildings  ;  (b)  Proper 
exits;  (c)  Careful  housekeeping  and 
protection  of  fire  hazards;  (d)  A  com- 
petent, trained,  staff  having  adequate 
personnel  on  duty  at  all  times. 

This  section  of  the  Code  applies  to 
both  new  and  existing  buildings,  the 
requirements  for  new  buildings  apply- 
ing with  respect  to  new  construction 
incident  to  alterations. 

The  most  important  requirements 
may  be  outlined  as  follows:  Fire-re- 
sistive construction  is  recommended 
for  all  buildings,  and  shall  be  used 
throughout  for  all  buildings  three 
stories  or  more  in  height.  Frame 
buildings  shall  not  exceed  one  story 
in   height. 

The  interior  finish  on  wood  stud 
walls,    ceilings   and   partitions   of   two- 


story  wood  joisted  buildings,  and  in 
alterations  of  existing  combustible 
construction  more  than  one-story  in 
height,  shall  consist  of  expanded  metal 
or  wire  lath  and  gypsum  or  cement 
plaster  not  less  than  %  inch  thick. 
Jletal  ceilings  shall  not  be  employed 
unless  joists  are  first  entirely  covered 
with  approved  plaster  board. 

In  buildfngs  of  non-resistive  con- 
struction, with  floor  area  exceeding 
3000  square  feet  the  rooms  or  portions 
of  the  building  listed  below  shall  be 
of  fire-resistive  construction  through- 
out and  shall  have  a  standard  fire  cut- 
off from  the  remainder  of  the  building 
or  shall  be  equipped  with  a  standard 
.single  supply  automatic  sprinkler  sys- 
tem. The  rooms  or  portions  of  the 
building  listed  are;  Heating  appara- 
tus or  boiler  rooms;  basement  or  attics 
it  used  for  storage  of  combustible  ma- 
terial; work  rooms  such  as  manual 
training,  repair  shops,  carpenter  shops, 
etc.,  laundries;  main  kitchen;  main 
storeroom,  such  as  furniture  and  mis- 
cellaneous storage;  film  storage  and 
similar   hazardous   occupancies. 

Every  shaft  for  light  or  ventilation, 
stairways,  elevators,  dumbwaiters, 
chutes,  etc.,  shall  be  continuously 
housed  in  enclosed  walls  and  all  open- 
ings thereto  shall  be  protected  by  ap- 
proved fire  doors.  Where  glass  is 
necessary,  wired  glass  is  fixed  or  auto- 
matic closing  fire  windows  shall  be 
employed.  All  fire  doors,  except  those 
on  elevators  operated  by  regular  at- 
tendant on  shaft  enclosures  shall  be 
self-closing. 

Exits  shall  be  so  placed  that  the  en- 
trance door  of  every  private  room  and 
every  point  in  open  wards,  day  rooms, 
dormitories  and  dining  rooms  shall  be 
not  more  than  100  ft.  from  the  nearest 
exit  (along  the  line  of  travel).  Exits 
shall  be  as  remote  from  each  other  as 
practicable.  Exits  shall  be  so  ar- 
ranged with  regard  to  floors  that  there 
are  no  pockets  or  dead  ends  of  ap- 
preciable size  in  which  occupants  may 
be  trapped. 


Labor  Union    Progress 


None  but  a  crank  can  wholly  glorify 
or  wholly  condemn  the  labor  unions  of 
America.  In  attempting  to  better  their 
lot  the  unionists  have  accomplished 
much,  and  at  times  have  benefited  the 
public,  as  well  as  tlieraselves.  On  the 
other  hand,  they  have  been  offensive 
in  their  narrowness  and  culpable  In 
their  abuses. 

Their  position  today,  both  from  their 
own  viewpoint  and  in  the  eyes  of  the 
public  is  probably  the  best  it  ever  has 
been.  Major  strikes  are  neither  in 
progress  nor  in  prospect.  Most  of  the 
unions  have  admittedly  good  pay  and 
good  working  condition^.  Work  is 
reasonably  plentiful. 

While  the  latest  public  demonstration 
of  union  activity  "was  the  brlck-layers'- 
piasterers'  jurisdictional  dispute  with 
its  costly  injustice  to  innocent  parties, 
the  undoubted  general  trend  of  recent 
union  effort  has  been  more  to'W'ard  con- 
cern with  fundamentals  of  wages  and 
working  conditions  and  less  toward 
bickering  with  employers  or  between 
unions.  The  public  has  sensed  this  fact 
and  the  unions  have  gained  in  esteem 
accordingly. 


Abuses  continue,  however,  in  re- 
striction of  output,  unreasonable  limi- 
tation of  apprenticeship  and  in  other 
ways;  and  in  these  matterts  the  unions 
neither  deserve  public  support  nor  are 
likely  to  get  it  in  large  measure.  It 
is  easier  to  rouse  popular  sympathy 
against  the  misdeeds  of  employers  than 
against  the  transgressions  of  work- 
ingmen,  either  Individually  or  grouped, 
but  in  time  public  opinion  generally 
strikes  close  to  the  truth. 

It  is  unfairness  of  act,  not  selfish- 
ness of  motive,  that  is  condemnable  in 
labor  unionism,  and  likewise  in  em- 
pioyerism.  The  higher  ideal  that 
places  the  welfare  of  others  on  a  par 
with  the  welfare  of  self  is  still  too 
rare  to  be  demanded  of  one  group  of 
men  by  any  other  group.  But  absence 
of  the  ideal  is  not  absence  of  all  stand- 
ards, and  there  is  a  practical  minimum 
of  morality  which  society  demands  In 
exchange  for  its  support. 

Labor  and  capital  alike  will  fare  best 
in  the  long  run  by  keeping  their  acts 
clean.  Advantages  gained  otherwise 
are  usually  temporary,  as  he  who  will 
may  see. — Ejnelneering  and  Contracting, 
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Results   of   Highway    and   Motor    Vehicle    Legislation 


islniit    Secretar 


ivi(;hol,son 

eKi'Sliitive  Representative 
bile  AHHociation 


California    State   Automo- 


Adequate  financing  of  new  State 
highway  construction. 

Immediate  use  of  all  roads  in  the 
State  system  through  statewide  main- 
tenance. 

Greater  safety  on  the  highways  of  the 
State.  ^.  , 

Uniform  enforcement  of  motor  vehicle 
lawSi 

Summarized  these  will  be  the  results 
of  the  forty-sixth  session  of  the  Cali- 
fornia Legislature  if  Governor  Richard- 
son signs  motor  vehicle  and  highway 
bills  now  before  him. 

Senate  Bill  No.  601  provides  for  an 
increase  of  one  cent  in  the  present  gas- 
oline tax.  This  increase,  plus  Federal 
Aid  will  yield  ,$10,265,000  in  1926  and 
$10,815,000  in  1927.  These  funds  will 
go  entirely  to  the  State  and  are  re- 
quired to  be  spent  exclusively  tor  new 
State  highway  construction.  Including 
commercial  vehicles  the  increased  tax 
per  car  will  average  slightly  less   than 

Under  Senate  Bills  No.  605  and  606 
this  money  will  be  spent  45%  on 
designated  Class  A  primary  roads,  in- 
cluding main  trunk  highways  and  in- 
terstate connections;  30%  on  Class  B 
primary  roads,  including  county  seat 
connections,  important  laterals  and 
major  recreational  roads;  and  25%  on 
secondary  roads,  which  includes  San 
Francisco's  Bay  Shore  Highway.  Nine 
missing  links  and  the  Bay  Shore  road 
were  added  to  the  State  system  under 
Senate  Bill  606.  Missing  links  added  to 
the  system,  which  are  of  special  im- 
portance to  Northern  and  Central  Cali- 
fornia in  addition  to  the  Bay  Shore 
road,  which  was  universally  supported 
are:  „ 

San  Rafael  to  Point  San  Quentin, 
which  provides  an  east  bay  connection 
with  the  Redwood  Highway;  Crescent 
City  to  Oregon  line,  which  completes 
the  northerly  extension  of  the  Redwood 
Highway,  connecting  it  with  the  Roose- 
velt Highway  now  being  built  up  the 
coast  of  Oregon;  Alturas  to  the  Oregon 
line  near  New  Pine  Creek,  providing  a 
connection  from  the  northeasterly  sec- 
tion of  California  to  the  State  high- 
way system  of  Oregon  and  completing 
an  important  travel  route  to  Yellow- 
stone Park  by  way  of  Southern  Idaho; 
Bakersfield  to  Mojave,  which  provides 
a  direct  state  highway  from  Central 
California  to  the  Grand  Canyon  and 
taps  the  rich  transcontinental  motor 
traffic  entering  California  via  Needles. 
Placing  of  the  Bay  Shore  road  in 
the  secondary  classification  will  be  no 
handicap  for  the  reason  that  25%  of 
construction  funds  must  be  spent  an- 
nually on  this  classification,  which  in- 
cludes comparatively  few  roads  and 
none  approaching  its  importance. 

Assembly  Bill  589  directs  the  State 
Highway  Commission  to  maintain  all 
traversable  roads  "which  now  are  or 
may  be  hereafter  included  in  the  State 
Highway  system."  This  assures  the 
immediate  taking  over  and  maintenance 
of  all  unbuilt  or  unimproved  sections  of 
the  State  Highway  system;  giving  im- 
mediate relief  to  those  sections  which 
have  waited,  in  some  instances,  as  long 
as  fifteen  years  for  some  form  of  State 
highway  service  or  improvement.  It 
also  broadens  the  powers  of  the  State 
Highway  Commission.  Classification  of 
the  State  highway  system  and  provi- 
sion for  statewide  maintenance  were 
two  of  the  important  recommendations 


made    by    the    Highway    Committee    of 
Nine. 

Senate  Bills  No.  599  and  600,  drafted 
by  attorneys  of  the  California  State 
Automobile  Association  and  the  Auto- 
mobile Club  of  Southern  California  and 
supported  by  those  organizations  and 
the  Motor  Vehicle  Conference,  headed 
by  Percy  E.  Towne,  a  director  of  the 
State  Association,  will  do  much  to  pro- 
mote public  safety. 

Every  future  applicant  under  No.  599 
will  be  required  to  file  a  sworn  state- 
ment setting  forth  his  qualifications  to 
drive  which  will  include  a  statement 
as  to  the  condition  of  the  applicant's 
hearing  and  eyesight,  whether  he  has 
normal  use  of  both  hands  and  feet,  has 
ever  been  afflicted  with  epilepsy,  par- 
alysis, insanity  or  other  disability  or 
disease  affecting  his  ability  to  exercise 
reasonable  and  ordinary  control  over  a 
inutor  vehicle  while  operating  on  a 
public  highway.  He  must  state  whether 
he  has  previously  operated  a  motor 
vehicle  and  if  so,  for  what  length  of 
time,  and  whether  he  is  able  to  under- 
stand highway  warning  and  direction 
signs. 

Whenever  the  Division  of  Motor 
Vehicles  shall  deem  it  necessary,  it  may 
require  the  applicant  for  an  operator's 
or  chauffeur's  license  to  submit  to  an 
examination  demonstrating  his  ability 
to  drive.  Such  an  examination  would 
be  held  in  the  county  in  which  the  ap- 
plicant resides  and  the  division  shall 
provide  for  the  examination  within  five 
days  of  the  date  of  application. 

Pending  examination,  the  Division  of 
Motor  Vehicles  may  issue  a  driver's 
permit  which  would  permit  the  appli- 
cant to  drive  for  30  days  when  ac- 
companied by  a  licensed  operator  or 
chauffeur. 

The  examination  provided  for  may 
include  a  test  of  the  applicant's  hear- 
ing and  eyesight,  his  ability  to  under- 
stand warning  and  direction  signs,  and 
he  may  be  required  to  give  an  actual 
demonstration   of   his  ability   to   drive. 

In  the  case  of  either  a  refusal  to 
grant  a  license  or  of  a  re-vocation  or 
.suspension  of  a  license,  a  final  appeal 
may  be  taken  to  the  superior  court. 
The  age  limit  for  chauffeurs  has  been 
increased  from  16  to   18  years. 

Chauffeurs'  or  operators'  licenses, 
under  the  new  law,  will  be  denied  to 
drug  users  and  habitual  drunkards,  in- 
sane, epileptic  or  feeble-minded  until 
restored  to  competency,  or  to  any  per- 
son whom  the  Division  of  Motor  Ve- 
hicles believes  to  be  unable  to  exercise 
reasonable  and  ordinary  control  ovei 
a  motor  vehicle. 

Revocation  of  licenses  is  required 
where  operators  are  convicted  of  man- 
slaughter or  other  felony  involving  the 
use  of  a  motor  vehicle,  or  of  any  person 
convicted  upon  one  or  more  charges  of 
reckless  driving  and  one  or  more 
charges  of  speeding,  making  a  total  of 
hree  convictions  upon  charges  o£  either 
reckless  driving  or  speeding  within  the 
same  calendar  year. 

Senate  Bill  No.  600  remedies  various 
defects  and  clarifies  the  present  Cali- 
fornia Vehicle  Act.  The  registration 
period  is  changed  to  midnight,  Decem- 
ber 31  of  each  year  and  certificates  of 
ownership  need  not  be  renewed  an- 
nually, but  remain  valid  until  a  trans- 
fer and  cancellation  by  the  Division  of 
Motor  Vehicles. 

Fees  for  electric  commercial  vehicles 


are  made  more  equitable;  vehicles  used 
exclusively  in  the  transportation  of 
free  delivery  mails  are  exempted  from 
weight  fees  and  weight  fees  on  all 
commercial  vehicles  are  placed  on  a, 
quarterly   basis  of   payment. 

Box-backed  Fords  and  similar  vehi- 
cles only  occasionally  or  incidentally 
used  for  transporting  property  are  ex- 
empted from  payment  of  extra  weight 
or  commercial  license  fees. 

Motorists  arrested  for  misdemeanor 
are  entitled  to  five  days'  notice  as  at 
present,  within  which  to  appear  in 
court,  but  the  officer  before  giving  such 
notice  may  require  identification  of 
drivery  by  inspection  of  latter's  license 
or  other  means  of  identification. 

Section  155  with  reference  to  the  use 
of  speed  traps,  as  amended  by  the  As- 
sembly, is  practically  the  same  as  the 
present  vehicle  act,  except  that  a  court 
is  declared  without  jurisdiction  to  con- 
vict on  speed  trap  evidence. 

Senate  Bili  No.  1274,  sponsored  by  the 
Division  of  Motor  Vehicles  and  the  State 
Automobile  Association,  will  make  pos- 
sible the  uniform  statewide  enforce- 
ment of  motor  vehicle  laws  under  the 
present  terms  of  the  California 
Vehicle  Act.  This  bill  eliminates  the 
power  of  district  attorneys  to  appoint 
or  pay  traffic  officers. 


1}>S4     LI  MBKK     CIT    IS    ST    BILLION 
FEET 


According  to  a  Census  Bureau  an- 
nouncement 769  large  sawmills  have 
reported  a  cut  of  16,210,107,000  feet  of 
lumber  in  1924.  The  same  mills  re- 
ported 16,910,026,000  feet  in  1923  the 
1924  decrease  being  700,000,000  feet,  or 
4  per  cent.  In  1923  the  cut  of  these 
mills  was  45.5  per  cent  of  the  whole 
reported  lumber  output;  if  their  pro- 
portion remained  the  same  in  1924  the 
total  1924  reported  production  would 
be  35,620,000,000  feet  and  the  total  of 
production  37,000,000,000  to  37,500,000,- 
000   feet. 

These  figures  correspond  as  closely 
as  could  be  expected  to  the  estimates 
of  1924  production  issued  oy  the  econ- 
omics department  of  the  National  Lum- 
ber Manufacturers  Association  last 
January,  which  were  34,000,000,000  to 
$35,000,000,000  feet  for  the  ultimate  re- 
ported production  and  36,000,000,005  to 
37,500.000,000  actual  production  ba=ed 
on  the  known  output  during  the  first 
50  weeks  of  1924  of  approximately  400 
mills  that  make  weekly  reports  to  the 
National  Lumber  Manufacturers  Asso- 
ciation. In  view  of  the  increasing 
number  of  small  mills  (many  of  which 
never  report)  and  their  increasing  pro- 
portion of  the  total  cut,  it  is  prjbable 
that  the  Association's  figures  are  near- 
er the  fact  than  inference  from  Ihe 
Census  Bureau's  figures  for  769  large 
mills. 

Inasmuch  as  the  virtual  exhaustion 
of  American  forests  by  1925  was  pre- 
dicted twenty-five  years  ago,  it  is 
worth  noting  that  the  present  produc- 
tion is  greater  than  it  was  in  1900,  and 
that  the  prospects  are  that  it  is  likely 
to  continue  so  for  many  years  with- 
out detraction  from  reforestation,  and 
in  accordance  with  conservation 
policies. 
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APARTMENTS 


Plans   Complete. 

APT.  BLI>G.  Cost,   $45,000 

SAN    FRANCISCO,    S   Golden    Gate    Ave. 
W   of  Broderick. 

Three-story    frame    and    stucco    apart- 
ment   building. 

Owner — City    Building    Co. 

Architect — George    Weinmeyer,    57   Post 
St.,    San    Francisco. 
Owner  will   take  figures. 


Structural     Steel    Contract    Awarded. 
APARTMENTS  Cost,    $120,000 

SAN   FRANCISCO,    SW    Cor.    Octavia    & 

Sacramento    Sts. 
Si.\-story    and    basement    class    C     (24) 

apartments. 
Owner — D.  J.  Clancy,  275  Turk  St.,   San 

Francisco. 
Architect    —    Baumann    and    Jose,    251 

Kearny    St.,   San   Francisco. 
Strortnral    Steel    —    Golden    Gate    Iron 

Works,    1541    Howard    St.,    S,    F,. 


Plans    Being    Prepared. 

APARTMENTS  Cost,    $120,000 

SAN  FRANCISCO.  S  O'Farrell  W 
Jones   St. 

Eight-story  reinforced  concrete  apart- 
ment house  (32  two-room  apts.) 
store   and   market   on    ground   floor. 

Owner — E.  V.  Lacy,  180  Jessie  St.,  San 
Francisco. 

Architect — C.  O.  Clausen,  Hearst  Bldg., 
San   Francisco. 


Contract    Awarded. 

APARTMENTS  Cost,   $40,000 

SAN    FRANCISCO.      SW    Guerrero    and 

Twentieth   Sts. 
Three-story    and    basement    frame    (24) 

apartments,    56.xl02    ft. 
Owner — J.    D.    West,    2524    Mission    St., 

San    Francisco. 
Architect — None. 
Jontractor — Antone  Petersen,   2700   San 

Bruno  Ave.,  San  Francisco. 


To  Be  Done  By  Day's  Work. 

APARTMENTS  Cost,  $18,000  each 

SA.\  FRANCISCO,  "W  Shrader  37  &  70 
N    Fell    Street. 

Two  3-story  and  basement  frame  apts. 
(9   apts.   in   each   bldg.) 

Owner — A.  V.  Anderson,  623  21st  Ave., 
San    Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny Street,  San  Francisco. 


Plans   Being    Prepared. 

APTS.   &   STORES  Cost,   $100,000 

BURLINGAME,    SW    Cor.    Primrose   and 

Chapin    Ave. 
Three-story  class  C  apt.  bldg.   (30  apts 

— stores  nn    1st  floor). 
Owner — Jarrell    K.    Galley,    1159    Green 

St.,    San    Francisco. 
Architect — Guy    Lynn    Rosebrook,    Mo- 

nadnock    Bldg.,    San   Francisco. 


Contract    Awarded. 

APARTMENTS  Cost,    $35,000 

SAN    FRANCISCO,    NW     cor.    Guerrero 

and   20th   Sts. 
Three-story    and    basement    frame    (24) 

apartments. 
Owner — J.    D.    West,    2524    Mission    St.. 

San    Francisco. 
Architect — None. 
Contractor — Antone  Peterson,   2700   San 

Bruno    Ave.,    S.    F. 


Low   Bidder. 

APARTMENTS  Cost,    $12,000 

SAN    FRANCISCO.    No.    1010    Powell    St. 
(Converting    three-story    residence    into 

apartments   (4  2-room  apts.) 
Owner — John    Hitchcock. 
Architect  —  Henry    H.    Gutterson,     526 

Powell   St.,   San   Francisco. 
Low    Bidder — Moore      &      Madison,      77 

O'Farrell  St.,  San  Francisco. 
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LOS  ANGELE.S,  Cal— Harley  S.  Brad- 
ley. 901  Guaranty  Bldg.,  is  revising 
plans  for  4-story  and  basement,  H 
shape,  own-your-own  apt.  bldg.,  with 
32  3-rm.  and  5-rm.  apts.,  at  cor.  2nd 
and  Lafayette  Sts..  for  Ridgeley  Wil- 
son; brick  constr.,  struc.  steel,  cem. 
plas.  and  art  stone  front,  tile  baths 
and  drainbds.,  comp.  and  tile  rf.,  ele- 
vator, steam  htg..  aut.  storage  water 
htr..   incinerator,    sound   deadening. 

LOS  ANGELES,  Cal.— Postle  Co.,  ar- 
chitects and  engrs.,  631  Van  Nuys  Bldg. 
have  compl.  prelim,  plans  for  13-story 
and  basement  reinf.  cone,  and  steel  apt 
hldg..  145x165  ft.,  at  n.e.  cor.  7th  St. 
and  New  Hampshire  Ave.,  for  Arthur  C. 
Vaugh.an.  108  dbl.  and  98  single  apts., 
lobb.v,  bathroom  and  dining  room, 
stone  or  terra  cotta  facing,  comp.  rf., 
steel  sash,  plate  glass,  steam  htg.  sys., 
incinerator,  elec.  elevators,  aut.  refrig. 
sys.,  vacuum  cleaning  sys.,  ornam.  iron 
tile  baths  and  sinks,  hdwd.  and  tile 
firs.,  hdwd.  and  pine  trim,  marble  wk., 
wall    beds,    ventil.    sys.:    $2,500,000. 

Seattle,  Wash. — Cornell  Bros.  & 
Walsh.  112  Massachusetts  St.,  at  $250,- 
000  awarded  contract  to  erect  7-story 
and  basement  reinforced  concrete 
apartments  at  Blanchard  St.  and  Fifth 
Ave.;  will  contain  59  two  and  three- 
room  suites  each  with  bath;  exterior 
finish  of  cast  stone  and  brick.  Real 
Estate  Improvement  Co.,  owners.  Henry 
Bittman,  architect,  Securities  Bldff . 
Seattle. 


SANTA  CRUZ  COUNTY.  Cal.— Until 
June  22.  2  p.  m.,  bids  will  be  rec.  by 
State  Highway  Commission  to  const, 
followmg    bridges    in    Santa    Cruz    Co.: 

Rein.  cone.  box  culvert  at  Fall 
Creek,  consisting  of  5-ft.  by  5-ft. 
opening  94-ft.  long  with  wing  walls.  A 
rein.  cone,  girder  bridge  24-ft.  wide 
across  High  Bridge  Creek,  consisting 
of  three  27-ft.  spans  on  cone,  bents. 
A  rein.  cone,  box  culvert  at  Cleveland 
Dam  Creek,  consisting  of  5-ft.  by  5-ft 
opening  4b-ft.  long  with  a  retaining 
wall  and  wing  walls.  See  call  foi-  bfda 
under    official    proposal   section    in   this 

VSSMC. 


Phona   Mission    J607 

Res.   Phone   Mission   582S 

Fire  Protection  Products  Co 

FIRE  DOOR  EXPERTS 

Kalamein.     Copper     and     Bronae 

Doors   and    Trtin 

Oraamental    Entraneea 

Sheet  Metal  Work  of  Every 

Deserlptlon 

CHAS.   SCHULTHEIS,   Mgr. 

311T-8118   TWENTIETH    STREET 

near    Harrison    St. 

SAN    FRANCISCO.    CALIF. 


SAN  FRANCISCO— Until  June  3,  2 
'I  •  V  bids  will  be  received  by  Frank  G. 
"hite.  chief  engineer,  State  Board  of 
Harbor  Commissioners,  18  Ferry  Bldg., 
to  const,  foot  bridge  across  Subway 
at  Clay  St.  Work  consists  of  recon- 
struct'ng  concrete  stairway  approaches 
and  structural  steel  bridge.  Further 
information   obtainabU    from    engineer. 

SAN  FRANCISCO  —  Following  bids 
received  May  26.  10  a.  m.,  by  C.  H 
.'^weetser,  Dist.  Eng.,  U.  S.  Bureau  of 
1  ublic  Roads,  to  const.  Donner  Sum- 
mit Bridge,  Tahoe  National  Porelst 
involv.  530  cu.  yds.  A  cone;  61  cu.  yds 
B  cone;  19  cu.  yds.  E  cone;  100.000  lbs. 
rein,  steel;  1500  cu.  yds.  roadway  ex- 
cavation. 
C.    C.    Gildersleeve,    1503    Fer- 

ger.    Fresno    $26,359.80 

I>occa    &    Colletti,    San    Rafael   26,972  00 

Deduct    for    rent,    $950. 
A.  J.  &  W.  S.  Wilson,  Helena.    27,482.70 
Bishop    &    Brooks,    Hagelstein 

Bldg.,    Sacramento     29,205.00 

P.  L.  Burr,  549  Market  St.,  San 

Francisco     32,040.00 

Deduct    for    rent,    $1350. 
C.   A.   Bruce  &  Sons,   Pleasan- 

*on 34,015.70 

deduct  for  rent,   $1350. 
Skeels   A.    Hudson.    Auburn...    35,400  00 
Noble  Bros.  201  N  West,  Visa- 

,        ''^,.:- »6,548.00 

A.  W.  Kitchen.   110  Market  St. 

San    Francisco     38,665.55 

Ira  C.  Boss,  2615  K  St..  Sacra- 

mento     39,703.00 

i'.ngmeers    estimate    29,772.00 


PORTLAND,  Ore.— Archs  W  W 
Lucius  and  Earl  G.  Cash.  Lewis  Bldg ' 
preparing  plans  for  $185,000  apart- 
ments to  be  erected  in  Vista  Ave  for 
J.  P.  Parker  of  the  Metzger-Parker 
Co..  realtors,  Lewis  Bldg.  Will  con- 
tain forty  apartments  of  2,  3  and  4 
rooms. 


BONDS 


NEAR  INGLEWOOD.  Los  Angeles 
Co.,  Cal. — Weisburn  School  District  5 
miles  south  of  Inglewood,  voted  $50,000 
bonds  at  recent  election  for  brick 
grammar  school.  J.  A.  Larralde,  1400 
Stock  Exchange  Bldg.,  Los  Angeles, 
has   been  retained  as  architect. 


STOCKTON.  San  Joaquin  Co.,  Cal — 
Bonds  of  $15,000  voted  in  Island  School 
District  proceeds  of  sale  to  finance 
erection  of  new  school.  Trustees  of 
district  are:  J.  A.  Mullaly,  Del  Brooks 
and  Nels  Lund. 


MADERA,  Madera  Co.,  Cal. — Madera 
Grammar  School  District  votes  bonds  of 
$56,000  to  finance  additions  to  present 
grammar    schools. 


BAKERSFIELD,  Kern  Co.,  Cal — 
Election  will  be  held  June  11  in  Vine- 
land  School  District  to  vote  bonds  of 
$6500  to  finance  erection  of  new  school 
Trustees  of  district  are:  C.  L.  Russell, 
(clerk),  John  Francis  and  Thos.  L.  Hill 

<.  aRMEL-BT-THE-SEA,  Monterey 
Co.,  Cal. — Election  will  be  called  short- 
ly to  vote  bonds  to  finance  erection  of 
new   city   hall. 


OAKLAND,  Cal.— Until  June  8,  bids 
will  be  received  by  county  supervisors 
for  purchase  of  $62,000  bond  issue  of 
Hay  ward  School  District:  proceeds  of 
sale   to   finance   school    improvements. 

STOCKTON,  .San  Joaquin  Co.,  Cal.— 
Election  will  be  held  June  16  in  French 
Camp  School  District  to  vole  bonds  of 
$35,000  to  finance  erection  of  new 
school.  Trustees  of  district  are:  Fred 
W.  Ott,  clerk;  J.  J.  Rodgers  and  W.  H. 
Thran. 
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STOCKTON,  San  Joaquin  Co.,  Cal. — 
Election  will  lie  held  June  16  in  Davis 
Grammar  School  District  to  vote  bonds 
ot  $25,000  to  finance  erection  of  new 
.school.  Tru.stees  of  district  are:  Mrs. 
E.  J    Mc("oy.  L.   B.  Murphy,  W.  N.   Ilar- 


OAKLAN'D,  Cal.  —  Supervisors  sell 
t4o,000  bond  issue  of  Sunol  Glen  iSchool 
District:  proceeds  ot  sale  to  finance 
erectiim    ot    new    school. 


CHURCHES 


Plans  To  Be  Ready  for  Figures  In  Two 

Weeks. 
CHURCH  Cost,  $25,000 

EL    CERRITO,    Contra    Costa    Co.,    Cal. 

or.    Stockton    and    Everett   Sts. 
Church     (Sunday     school,     club     rooms 

kitchen,    etc.) 
Owner — Methodist     Episcopal     Church, 

El    Cerrlto. 
Architect — Wythe,  Blaine  &  Olson,  1800 

Telegraph    Ave.,    Oakland. 

Plans    Out    For    Figures. 

CHURCH  Cost,   $35,000 

MARYSVILLE,   Tuba  Co.,   Cal.,    8th  and 

D  Streets. 
Two-story    frame   and   stucco   church. 
Owner — Methodist    Episcopal    Church. 
Architect — RoUin   S.  Tuttle,   354  Hobart 

Street,    Oakland. 
Structure     will     contain    auditorium, 
class    rooms,    kitchen,    social    hall,    Ep- 
worth    League    room    and    choir    loft. 


PHOENIX,  Ariz. — Eagan  Constr.  Co., 
Ariz.  Fire  Bldg.,  has  contract  for  one- 
story  and  basement  hollow  concrete 
tile  church  at  the  southwest  corner  of 
First  and  Roosevelt  Sts.  for  First 
Church  of  Christ,  Scientist.  Fitzhugh 
&  Byron,  architects,  412  Homebuilders 
Bldg.;  auditorium  to  seat  600;  stucco 
exterior,  flat  roof,  art  stone  and  granite 
quarry  tile,  rubber  and  maple  floors, 
organ,  heating  and  ventilating  system. 
$65,000. 


EUREKA,  Humboldt  Co.,  Cal. — Full 
Gospel  Mission.  314  Second  St.,  plans 
early  construction  of  "Pentecostal 
Tabernacle"  at  Seventh  and  C  Sts.; 
win  be  two-storv.  frame  construction, 
40  by  105  ft.;  est.  cost,  $10,000.  J.  D. 
Wells,  pastor. 


FACTORIES  &  WAREHOUSES 


Suli-Figures    Being    Taken. 

F.VCTORY  Cost.    $51,000 

SAN  FRANCISCO,  E  Mission  80  N  15th 
Street. 

Three-story  and  basement  class  B  con- 
crete   factory. 

Owner — Chas  P..  Trull.  460  Montgom- 
ery St,   San  Francisco. 

Architect — John  H.  Powers  and  John 
H.  Alinden,  460  Montgomery  St.. 
San    Francisco. 

<"onfractor — Cahill  Bros.,  Inc.,  Sharon 
Bldg.,    San    Francisco. 


ONTARIO.  San  Bernardino  Co.,  Cal.— 
Exchange  Orange  Products  Co.,  subsi- 
diary of  California  Citrus  Growers  Ex- 
change, has  purchased  10-acre  tract 
'lere  as  site  for  factory,  now  located 
at  San  Dimas.  3  new  bidgs.  to  cost 
$175,000    are    proposed. 


Contract    Awarded. 

WAREHOUSE.    ETC.  Cost,    $16.0UU 

SA.N  FRANCISCO.  S  Twentieth  St.  85 
W     Harrison    St. 

Two-storv  and  part  mezzanine  floor  re- 
inforced concrete  warehouse  and 
oHice   building. 

Owner — Malott  &  Peterson,  Inc.,  2412 
Harrison    St.,    San    Francisco. 

Architect — None. 

Contractor — John  Spargo,  235  Mont- 
gomery   St.,    San    Francisco. 


Contract    Awarded. 

PACKING  PLANT  Cost,   $20,000 

OAKLAND.  Alameda  Co.,  Cal.  SE 
Third   and    Madison    Sts. 

One-story  and  basement  reinforced 
concrete   packing   plant. 

Owner — Walter  H.  Sullivan,  Inc.,  Alex- 
ander   Bldg.,    San    Francisco. 

.\rchitect — O'Brien  Bros.,  Inc.,  and  W. 
D.  Pugh,  315  Montgomery  St.,  San 
Francisco. 

■Jontractor — Industrial  Constr.  Co.,  815 
Bryant    St.,    San    Francisco. 


Contract   Awarded. 

PACKING  HOUSE  Cost,    $16,450 

SAN  JOSE,  Santa  Clara  Co.,  Calif.  New 

and    Pleasant. 
Packing    house. 
Owner  —  Guggenhime    Co.,    Julian    and 

Pleasant,    San   Jose. 
Architect  —   Herman    Krause,    Bank    of 

San  Jose,  San  Jose. 
Contractor — R.   O.  Summers,    17  N  First 

San    Jose. 


UPLANDS,  San  Bernardino  Co.,  Cal. 
— Archt,  W.  W.  Ache,  1616  4th  Ave., 
Los  Angeles,  is  preparing  w^orking 
plans  for  1-story  and  basement  fire- 
proof packing  house.  163x220  ft.,  at 
Upland  for  Upland  Citrus  Assn.  Plans 
\vill  be  out  in  about  2  months  when 
l)ids  will  be  taken  on  gen.  contr. ;  rein. 
cone,    walls,    steel    rf.    trusses;    $100,000. 


COLUSA,  Colusa  Co..  Cal.— Until 
June  8.  8  P.  M.,  bids  will  be  received 
by  B.  L.  McCue,  city  cleric,  to  erect 
pump  house  building  at  municipal 
water  works  plant.  Cert,  check  10% 
payable  to  town  req.  Plans  obtainable 
from    clerk. 


FLATS 


•  ntract   Awarded. 
5''^\TS  Cost.    $12,000 

SiN    FRANCISCO,      S      Filbert      138      E 

Jones   St. 
Two-story   frame    (4)    flats. 
Owner — Mr.    and    Mrs     V.    Cancilla.    971 

PMlbert    St.,    San    Francisco. 
\rchitect — None. 
Contractor — G.  Ghizzi,   82  Valpariso  St., 

San   Francisco. 


"on tract    Awarded. 

F"  ATS  Cost,    $12,000 

^'AN  FRANCISCO,  N  Pacific  100  W^ 
Larkin  St. 

TTo-story  and  basement  frame  (2) 
flat  bldgs. 

O-ner— Steve  J.  Gudle.i,  1626  Pacific 
Ave..  S.  F. 

.i^rchitect — Ed.  Musson  Sharpe,  60  San- 
some    St.,    S.    F. 

Contractor  —  Frank  Antonioli,  3415 
2L;nrl    St.,    S.    F. 


Contract  Awarded. 

FLAT    BLDG.  Cost,    $13,000 

SACRAMENTO,  Sacramento  Co.,  Cal. 
No.   2531   P  St. 

Two-story  frame  and  stucco  flat  build- 
ing  (4  flats). 

Owner— George  Radclitf,  2607  P  St., 
Sacramento. 

Architect — None. 

Contractor — J.  P.  Howell,  1937  47th 
St.,   Sacramento. 


GARAGES 


Contract    Awarded. 

REPAIRS  Cost,   $41,000 

SAN  FRANCISCO.     NE  Cor.  Fulton  and 

Gough   Sts. 
Repair  fire  damage  to  private  garage. 
Owner — Fifield  &  Hart,  %  Architect. 
Architect    —   O'Brien      Bros.,    Inc.,      315 

Montgomery   St.,   San   Francisco. 
Contractor — Industrial    Constr.    Co.,    815 

Bryant  St.,   San  Francisco. 


Sub-Contracts  Awarded. 

GARAGE  Cost.    $100,000 

SAN  FRANCISCO,   S   Bush   St.,   between 

Kearny    and   Montgomery    Sts. 
Six-story  reinforced  concrete  garage. 
Owner — Sheldon     Potter. 
Architect    —     Powers     &    Ahnden,     460 

Montgomery   St.,   San    Francisco. 
Contractor — Cahill  Bros.,  55  New  Mont- 

gomerj'  St.,   San    Francisco. 
PlnmbinK  to  A.  Gibbs  &  Son  1706  Geary 

Street,    San    Francisco. 
Eleofrleal  work  to  Globe  Electric  Wks. 

1959   Mission    St.,   San   Francisco. 
Elevatorx    to   Spencer   Elevator  Co..    166 

7th   St.,    San    Francisco 
Figures    on    other    portions    of    work 
being  taken. 


^on tract    Awarded. 

OARAGE  Cost,    $15,000 

BERKELEY,     Alameda     Co.,     Cal.       No 

3199  Adeline  Street. 
Public   garage. 
Owner — Dave  DeMattei,  42nd  &  Market 

Sts.,   Oakland. 
Plans   by  Contractor. 
Contractor  —  Beckett    &    Wright,    2457 

Webster  St.,  Berkeley. 


GOVERNMENT  WORK 
AND  SUPPLIES 


Contract    Awarded. 

ALTERATIONS  Cost,    $8000 

SAN   JOSE,    Santa  Clara   Co.,    Market    & 

San   Antonio. 
Hemodeling    of    interior    ot    three-story 

brick      building     to     armory,     new 

composition    roof. 
")wner — Victor  Scheller,   San  Jose. 
••■rchitect — Wolfe    &    Higgins,    Auzerais 

Bldg..   San    Jose. 
Tontractor — R.     O.     Summers.     17     First 

St.,  San  Jose. 


SAN  FRANCISCO — Until  June  1,  11 
a.  m.  bids  will  be  received  by  U.  S.  En- 
gineer Office,  85  2nd  St.,  under  Order 
No.  6042-735  to  fur,  and  del.  Rio  Vista, 
Solano  County;  20  gals,  black  paint 
for  wood  and  iron  in  one  gal  cans;  50 
gals,  black  smoke  stack  paint  in  5-gal. 
cans;  10  2:als.  black  smoke  stack  paint 
in  1-gal  cans;  12  pts.  red  engine  enamel 
in  pint  cans;  100  lbs.  dry  zinc  to  paint 
boiler  heads  in  50-lb.  packages;  2  gals. 
bl;(ck    eng:ine   enamel   in    H-gal.   cans. 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members   Builder*'    EzchanKa) 
I«M1.1    MARKBIT    8T. 

Phone  Miirk«t  8»1     &an  Franolsco 


"MacArthur  For  Piles" 

STRAKJHT   SHAFT    rO.Hl'KESSEK    CONCRETE    FILE 
I'EDESTAL  COMPKESSEl)  CO\CRETE  PILE 
COMPOSITE  COMPRESSED  CONCRETE  PILE 

cover  all  lengths  and  conditions  without  change  of  rigging,  delay  and 
consequent  financial  loss. 

MacArthur  Concrete  Pile  & 
Foundation  Co.,  Inc. 

;{-;i  MO.NAD.NOCK  RlILDIJfG.  SAN  FRANCISCO,  CALIF. 

PHONE  SUTTER  3549 


Saturday.    May   30,    1925 


BUILDING    AND    ENGINEERING    NLvVS 


13 


SAX  FRANCISCO— Until  May  29,  11 
a.  111.,  under  Order  6043,  bids  will  be 
received  by  U.  S.  Engineer  Office,  85 
2nd  St.,  to  fur.  and  del.  Rio  Vista,  So- 
lano county,  miscellaneous  hardware 
and  supplies.  Lists  of  materials  de- 
sired obtainable  on  request  to  above 
office. 


SAN  FRANCISCO  —  Until  June  10, 
bids  will  be  received  by  Constructing 
Quartermaster,  Fort  Mason,  for  fabri- 
cated building  steel  delivered  at  Fort 
Mason.  See  rail  for  bids  under  official 
proposal    section   in    this   issue. 


WASHINGTON,  D.  C. — Until  June  8, 
10:30  a.  m.,  bids  will  be  rec.  by  Gen. 
Purch.  Officer,  Panama  Canal,  to  fur.  & 
del.  Balboa  (Pacific  Port),  under  Cir- 
cular No.  1671:  steel  pinions,  garage 
presses,  wire  cloth,  poultry  netting, 
power  cable,  insulated  wire,  electric 
lanterns,  transformers,  switches,  fuses 
and  renewals,  receptacles,  reflectors, 
switchboaid  cords,  upholstering  ma- 
chines, anvils,  micrometer  calipers, 
files,  reamers,  hacksaw  blades,  metal- 
slitting  saws,  dies,  clamps,  shacliles, 
hinges,,  machetes,  hoes,  shovels,  glass, 
launch  lights,  etc.  Further  information 
obtainable  from  Assistant  Purchasing 
Agent,   Fort   Mason,   San   Francisco. 


SAX  FRANCISCO— Until  June  5,  bids 
will  be  received  by  Constructing  Quar- 
termaster. Fort  Mason,  to  enclose 
porches  of  ward  building  at  Letterman 
General  Hospital.  See  call  for  bids  un- 
der official  proposal  section  in  this 
issue. 


he  following  bids  were  opened  in 
tne  Treasury  Department,  Office  of 
James  A.  Wetmore,  Supervising  Archi- 
t— .t,  Washington,  D.  C,  at  3  p.  m..  May 
i~.  1925,  tor  the  construction  of  build- 
ing and  approaches  complete,  includ- 
ing mechanical  equipment  of  a  one- 
story  tile  and  stucco,  stone  trimmed. 
fi-'proof  first  floor  Post  Office  build- 
ing approximately  62  x  69  feet  in  size, 
^v  San  Luis  Obispo.  Cal. 
r  E.  Campbell,  Long  Beach.  .  $48,842 
St  es  Construction  Co.,  Bakers- 
held     59,480 

Schuler  &   McDonald.    Oakland..    65,247 
W.    D.    Lovell,    Minneapolis 61,880 


DE.XVER,  Colo. — Until  June  2,  bids 
will  be  rec.  by  U.  S.  Bureau  of  Re- 
clamation, Denver,  for  radial  gates, 
radial  gate  hoists  and  pin  bearings; 
also  vertical  structural  steel  and  cast 
iron  gates  and  cast  iron  hoists  for  the 
Shoshone  project,  Wyoming.  The  work 
will    include    12,000   lbs.   of   metal   work. 


MARE  ISLAND.  Cal.— Until  June  3, 
under  Specification  Xo.  5092.  bids  will 
be  rec.  by  Bureau  of  Yards  and  Docks, 
Navy  Department.  Washington.  D.  C. 
for  asphalt  paving  at  Mare  Island  Navy 
Yard.  Spec,  obtainable  from  Bureau 
on   deposit   of   ?10. 


WASHINGTON,  D.  C. — Bids  are  being 
received  by  Bureau  of  Supplies  and 
Accounts,  Xavy  Department,  Washing- 
ton, to  fur.  and  del.  materials  to  navy 
yard  and  stations  as  follows,  date  to 
open  bids  as  noted  at  close  of  each 
paragraph: 

Sched,  3780,  Mare  Island,  8000  sq.  ft, 
expanded  metal   lathing.  June  9. 

Sched.  3785,  Mare  Island,  10,200  lbs. 
monel    metal,    June    9. 

Sched.  3786,  Mare  Island,  80,000  lbs. 
slab   zinc,   June   9. 

Sched.  3787.  various  yards,  class  B 
heat  treated  round  steel  bar;  also  flat 
and  bar  steel,   .Tune  9. 

Sched  378S.  eastern  &  western  yards, 
steel    plates.    June    9. 

Sched.  3789.  eastern  and  western 
yards,  sheet  and  strip  steel,   June   9. 


WHIPPLE  BARRACKS,  Ariz. — Until 
June  16.  bids  will  be  received  by  Con- 
struction Division,  Veterans'  Bureau, 
Washington,  D.  C,  for  automatic  tele- 
phone system  at  Whipple  Barracks, 
.\riz. 


WHIPPLE  BARRACKS,  Ariz.— Until 
June  16,  bids  will  be  received  by  Con- 
struction Division,  Veterans'  Bureau, 
Washington,  D.  C,  for  cables  and  wir- 
ing for  automatic  telephone  system  at 
Whipple  Barracks. 


WHIPPLE  BARRACKS.  Ariz. — Until 
June  16,  bids  will  be  received  by  Con- 
.struction  Division,  U.  S.  Veterans' 
Bureau,  Washington,  D.  C,  to  install 
flre  alarm  system  at  Whipple  Barracks, 
Ariz. 


MARE  ISLAND.  Cal.— Following  bids 
received  by  Bureau  of  Yards  and  Docks. 
Navy  Department,  under  Spec.  5094.  to 
paint   Building  M-37   at  Mare   Island: 

Item  1,  complete;  2,  based  on  one 
coat   of  paint. 

Aristo  Painting  Co.,  914  Polsom  St., 
San  Francisco,   item   1,   $1775;   2,   $1882. 

J.  Chaban.  2203  Polk  St.,  San  Fran- 
cisco,   item    2.   $1985. 

Conrad  B.  Sovig.  248  Oak  St.,  San 
Francisco,   item   1,  $2062;   2.  $1400. 

Samuel  Kirkhouse.  Crockett,  Calif., 
item  1,  $2452;  2.  $1427. 

Jos.  J.  Burdon,  1426  McDonald  Ave., 
Richmond,  Calif.,  item  1,  $1984;  2.  $1300. 

Monroe  Moore,  1074  Oak  St.,  San 
Francisco,   item   1,  $3378;   2,  $2865. 

Cramer  Bros.,  1941  15th  St.,  San  Fran- 
cisco, item  1.  $1965:  2.  $1245. 

F.  P.  Roberts.  622  Indiana  St.,  Val- 
le.io.    Calif.,    $1840. 

La  Torres  &  Kiesel.  185  Stevenson  St., 
San   Francisco,   item   1,   $1892;   2,   $1192. 

L  I.  R.  Kissel.  1747  Sacramento  St., 
San  Francisco,  item   1,   $2373;   2,   $1500. 


PEARL  HARBOR,  T,  H. — Otis  Ele- 
vator Co.  at  $4595  awarded  contract  by 
Bureau  of  Y'ards  and  Docks,  Navy  De- 
Iiartment.  under  Spec.  5099.  to  fur.  and 
install  elevator  at  air  station.  Pearl 
Harbor. 


All-Key 
Plaster  Lath 

(Patented) 
1()0%    Mechanical    KeT. 


Plaster 
Wall    Board 

(Patent   applied    for) 
The   Last   Word  in   Wall    Board. 


(AMFORNIA   CEIIAH   PRODUCTS   COMPANl 

STOCKTON,    CALIFORNIA 


HALLS  AND  SOCIETY 
BUILDINGS 


i'lans   Being  Figured. 

CLUB   BLDG.  Cost,    $50,000 

MEUCED,    Merced    Co.,    Cal.,    17th    and 

Q  Streets. 
Veteians'    Memorial    Club    building. 
Owner — County    of   Merced   and    Ameri- 
can  Legion. 
Architect  —  Davis-Heller-Pearoe,   Inc., 
Helta    BIdg.,    Stockton. 
.Main   auditorium   will   seat   1400   with 
stage,  dance  floor  and  other  accommo- 
'lati    ns     Provisions    will    also    be    made 
for  club  quarters  for  Boy  Scouts. 


NEAR  BURBAXK,  L.  A.  Co.,  Gal.  — 
•  Vrcht.  Mott  M.  Marstim,  507  Douglas 
Bldg.,  Los  Angeles,  is  taking  bids  from 
selected  contractors  for  2-story  and 
part  3-story  flame  and  stucco  club- 
house, 127x146  ft.  near  Burbank,  for 
the  Sunset  Canyon  Country  Club;  din- 
ing rm.,  kitchen,  billiard  rm.,  staff 
quarters,  etc.;  fr.  and  stucco,  gunite 
exter.,  wr.  iron,  tile  rf.,  hdwd.  and 
cem.  firs.,  hdwd.  and  pine  trim,  kind 
of  heating  undecided. 


SAXT.4  BARB.ARA,  Cal.— Santa  Bar- 
bara labor  temple  assn.  has  completed 
arrangements  for  purchase  of  prop- 
erty at  n.e.  cor.  Santa  Barbara  and 
Figueroa  Sts.  as  site  for  new  labor 
temple.  Bldg.  will  be  68x118  ft.  and 
will  cost  about  $150,000. 


SAN  FRANCISCO  —  San  Francisco 
■vacht  Club,  716  Water  St.,  Sausalito, 
plans  construction  of  a  $250,000  club- 
house at  the  foot  of  Baker  street  on 
the  San  Francisco  side  of  the  bay. 
Plans  are   yet   in   a  preliminary  stage. 


TOCKTON.  San  Joaquin  Co..  Cal. — 
J'wish  Community  Center,  Madison  and 
Willow  streets,  has  $16,000  available  to 
fluance  completion  of  improvements  in 
connection  with  the  center.  Other 
funds   will  be  available   shortly. 


PORTLAND,  Ore. — Woodmen  of  the 
World  plan  erection  of  $100,000  lodge 
building  at  SW  corner  15th  and  Tay- 
lor streets.  Architect  not  yet  select- 
ed. 


HOSPITALS 


General    Contract    Awarded. 
HOSPITAL  Approx.     $750,000 

OAKLAND.  .41ameda  Co..  Cal.     Webster 

and    Summit    Streets. 
Five-.story    and      basement      reinforced 

concrete    hospital. 
Owner — Providence    Hospital,    Oakland. 
Architect — R.    A.    Herold,    Forum    Bldg., 

Sacramento.      Architect  C.   W.   Cuff, 

Hotel     Oakland,     representing     Mr. 

Herold. 
Contractor — Barrett    &    Hilp,     354    Ho- 

bart   St.,  Oakland. 


Preliminary    Plans    Being    Prepared. 
HOSPITAL  Cost,    $425,000 

OAKLAND,    Alameda    Co.,    Cal.         Near 

Merritt   Hospital. 
Five-story  reinforced  concrete  hospital 

building.  _   ^. 

Owner — Hillcrest    Hospital    Association 
Architect  —  Maury    I.    Diggs,    17th    and 

■Telegraph   Ave.,   Oakland. 

SAN  FRANCISCO — Malott  &  Peter- 
son, 2412  Harrison  St..  at  $157  award- 
ed contract  bv  Board  of  Public  Works 
for  roofing  Harbor  Emergency  Hos- 
ptial.  Informal  bids  were  taken. 
Other  bids  were:  .\lta  Roofing  Co., 
$219;  Fiberstone  &  Roofing  Co.,  $315; 
J.    W.  Bender  Roofing  Co.,   $428. 


Mailing  Lists 


■e!^w:al-lndivldu«ia, 
liuslncdS  FinuB. 

teed    Ci 
fund  of  J'^f 


14                                                                   BUILDING      AND      ENGINEERING      NEWS  Saturday,    May   30,    1928 

SAN  FRANCISCO — Guilfoy  Cornice  Elrc-trtrnl  Work  LOS  ANGELES,  Cal. — Architects  John 
Works  1234  Howaid  St.,  at  J2695  Newhery-l'earce  Co..  4S1  .56th  and  Donald  B.  Parkinson,  420  Title  In- 
awarded    contract    by    Board    of    Public               St.,  Oakland    (awarded)    $32,452       surance     Bldg.,     are    completing    plans 

Works    for    ornamental    iron    work    and  Batourrctte-Fical  Co..  907  Front                       for    a    14-story    and    basement    f  lass    A 

miscellaneous  sheet  metal  work  in  con-  St.,   Sacramento    32,900       addition  on   6th  St.  near  Spring  St.   for 

nection    with    Harbor   Emergency   Hos-  Advance    Electric    Co.,    419    19th                     Hayward    Hotel,    Harry    Fryman,    pro- 

Dital  o,      r^   i,i„„M                                       te  inn        Prlctor;   60x)*2    ft.,   stores   in   first  story, 

pitai.                        St      Oakland    ..............    36.400        jg^     ^^j^^,     rooms,     each     with     private 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.—  Koberts  Mtg.  Co.,  bbd  Mission  fat                      bath;    .steel    frame    construction,    brick 

County    supervisors    contemplate    erec-  ^^"  t^i     ,,•  ^„ 'qcj"  Vt'„V>'oV,'   ""''"'"       filler   walls,    reinforced   concrete   floors, 

tion    of    new    county    hospital.       Funds  Spencer  Elecric  Co.,  354  Hobart                       ,,rick    and      terra    cotta      front;      plate 

bond  issue.  •'•    "akl-ind     39.480       g;iass,    hardwood   trim,   tile   and   marble 

_.^^^__^^^^_^_— ^— ^^_        work,    steam   heating,   elevators;   $600,- 

EUREKA,   Humboldt   Co.,   Cal. — Until  fJDTFT  <!                                   ""''• 

June   9,    2   p.   m.,   bids   will   be  received  niy  j  £.i^o  

re''cr'eatfo^-cenuV'SuUdU'"nd'ce?ufn       LAKEPORT,    Lake    Co.,    Cal.-Archi- 

cottales    annexed    thereto      at      county  HERMOSILLO,    Ariz.    —    Capt.    L.    W.        tect     Wm.     Herbert,     Santa     Rosa,     has 

school   for  tuberculosis    Will   be  known  M'^^.  Nogales,   is   interested   in   company       completed     plans     tor    annex     to     Hotel 

„„    fv,<>    u^rHor    T  int.    rimnri     Plans    nn  organized    to    finance    erection    of    100-       Lakeport      and      application      has    been 

niP  in  off?ce  of  clerk     (Bi^s  orev  ously  >'oom  hotel  in  Hermosillo  on  site  of  old       filed   for   building   permit:    will    have    38 

llVpiveri    for    this    work    reiected)  Arcadia  hotel.  Proposed  building  would       ft.  frontage  on  Main   street;  frame  and 

received    for   this   work   lejectea;.  ^^_.|.   ^,50,000.                                                            stucco   construction. 

LOS     ANGELES,     Cal. — Archts.     Cur- 

lett  &  Beelman,  408  Union  Bank  Bldg. 
iiave  been  commissioned  to  prepare 
plans  for  new  class  A  hospital  bldg. 
at  Catalina  St.  and  Fountain  Ave.  for 
Kaspare  Cohn  Hospital  Association.  It 
will  be  8-story,  reinf.  cone,  construc- 
tion, with  provision  for  200  beds  and 
designed  for  the  future  addition  of 
facilities  for  200  additional  beds;  $100,- 
000. 


FRESNO,  Fresno  Co.,  Cal. — Super- 
visors contemplate  bond  issue  for  $200,- 
000  to  finance  erection  of  125-bed  tu- 
bercular sanitarium.  D.  M.  Barnwell, 
county   clerk. 


OAKLAND,  Cal. — Following  bids  rec 
iViay  25,  11  a.  m.,  by  Geo.  E.  Gross, 
county  clerk,  for  the  completion  of  the 
carpenter  work  and  miscellaneous  in- 
terior finish,  plumbing  fixtures,  heat- 
ing and  electrical  equipment,  sanitary 
base,  heating  and  ventilating  work  and 
electric  work  at  the  Highland  Hospi- 
tal. The  work  is  divided  into  the  fol- 
lowing departments:  Dept.  S,  Carpentry 
Work,  etc.;  Dept.  13,  I'lumbing  Fix- 
tures; Dept.  14,  Heating  and  Electrical 
Equipment;  Dept.  15,  Sanitary  Base; 
Dept.  17,  Heating  and  Ventilating 
Work;  Dept.  18.  Electric  Work.  Henry 
H.  Meyers,  architect,  1201  Kohl  Bldg., 
San  Francisco. 

Carpentry 
Oliver  Duvall   &   Son,    Dalziel 

Bldg-.,    Oakland    (awarded) .  $123,500 
:;.  L.  Wold  &  Co.,  185  Stevenson 

St.,   San   Francisco    134,000 

Carl  H.   Peterson,   185  Stevenson 

St.,     San     Francisco      139,810 

F.  W.   Maurice,    1362    E    25th   St., 

Oakland     149,600 

E.   T.   Leiter   &   Sons,   Call  Bldg., 

San     Franciseo     149,800 

Schuler  &  McDonald,  306  12th  St 

Oakland     150,000 

■!.  Kulcher  &  Co.,  E  10th  &  Park 

Way,     Oakland     153,135 

Sieilly   &   Nemitz,   74   New  Mont- 
gomery   St.,   S.    F 158,000 

Plumbing 
Mark-Lally   Co.,    2nd   and   Tehama   Sts., 

S.    F.,    (1)    $8864.30    (awarded),    (2) 

$100,    (3)     $23,742.82,     (4)     $587.40. 
Crane    Co.,    301    Brannan    St.,    S.    F.,    (3) 

$33,900,    (4)     $992. 

Electrical     Equipment 
W.    K.    Nottingham.    354       Hobart      St.. 

Oakland.    (1)    $4582    (awarded),    (2) 

$970.    (3)    $1313    (awarded). 

Combination    bid    of   Prop.    (1),    (2) 

&     (3)     $6860. 
Jenkins  Bros.,  Prop   (2)   $S15  (awarded) 
Sierra  Electric  Co.,  515  Market  St.,  San 

Francisco,    (4)    $2500. 
M.   Stulsaft,   Oakland,    (1)    $5019.24,    (2) 

$925  90 
Geo.   C.    Bell   Jr.,    1S26    E  15th,   Oakland, 

comb,    bid   1,    2   &3,   $6720. 

G.  M.  Abbott  &  Co.,    (8)    $895. 
American    Radio    Co..    1122    Market    St.. 

S.    F..    (1)       $4537.39,       (2)       $875.70, 
comb,    bid    1    &    2.    $5322.37. 
Sanitar;'    Base 

P.    Glassi,    San    Bruno    Ave..    San    Fran- 
cisco,    (awarded)     $13,750 

Oakland    Concrete    &    Terrazzo 

Co.,    2227   Market   St.,   S.   F...    13,947 
Heatlne   and   Ventilating: 

Scott   Co.,    381    11th    St.,   Oakland 

(awarded)      $   9,023 

Carl    T.    Doell.    354    Hobart    St., 

Oakland     12,501 

Geo.   C.    Bell    Jr..    1826    E   15th   St., 

Oakland     9125 

W.  K.  Nottingham,  354  Hobart  St 

Oakland     10,699 


^PpATTr^  / 

CONCPETC  r,n 


IF  YOU  want  to  see. 

HOW  POOR  everybody  is. 

JUST  GO  up. 

TO   THE    Assessor's   office. 

IN  ANY  courthouse. 

AND   HEAR   the   people. 

TURN   IN   their  assessments. 

NOBODY    HAS    any    cash. 

IN  THE   bank. 

OR  IN  their  pockets. 

ON  THE  first  of  March. 

CLARENCE   SAND   Pratt,   President. 

OF  THE  Pratt  Building  Material  Co. 

DOUGLAS   300 — "easy   to   remember." 

AND  PRODUCER  of  clean,  sharp  sand. 

AND  HARD,   crushed  rock. 

•      •     • 

SPENT  AN  amusing  half  hour. 

LISTENING  TO  the  sworn  statementa. 

OF   OUR   good   citizens. 

A  CHINESE   druggist   was    the   first. 

AND  HE  tried. 

TO  TELL  the  assistant  lady  assessor. 

THAT  HIS  drug  store. 


WAS  WORTH  only  $400. 

WHEN  ONE  case  of  China  gin. 

WOULD  SELL  for  that  sum. 

HE  DIDN'T  get  away  with  it. 

NEXT  WAS  an   Italian   Barber. 

WHO  OWNED  two  barber  chairs. 

.\ND  A   few  soap   bars. 

HE   PAID   $1.39   in    1024, 

.^ND    COMPLAINED. 

WHEN   HIS   total    tax    for   1925. 

RAN    UP    to    $2.79. 

.■VND   NEXT  was   a    funny   old    lady. 

WHO  WANTED  her  furniture  assessed. 


FOit  LESS   than   $10   per   room. 

BUT  $10  per  room. 

IS  THE   minimum   on   furniture. 

SO  SHE  was  very  unhappy. 

AND  OVER  assessed. 

THEN   AN   oiflce   lady. 
•     •     • 

WANTED  HER  typewriter. 
ASSESSED  FOR  less  than  $25. 
SO  THAT'S  the   way  it  goea. 
AND  SANDY  Pratt,   Producer. 
OF   CLEAN,   sharp   sand. 
AND  WASHED  gravel. 
HEARD   ONLY   a   few. 
OF  THE  funny  ones. 
AT    THE    Assessor's    office. 
BUT  WE  are  all  alike. 
NEVER   WANT   to   pay   taxes. 
AND  THE  richer  you  are. 
THE   LESS  you   want   to   pay. 
"I    TH.\NK    you." 


This  fellow  pays  no  taxes,  has  no 
roof  for  the  roofers  to  fix  and  he  never 
has  a  cold  from  wet  feet.  He  lives  on 
the  American  River  near  Sacramento 
and  near  the  sand-producing  plant  of 
the  Pratt  Building  Material  Co.  (Sandy 
Pratt,    President), 
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Sub-Contracts   Awaraed. 
COTTAGES  Cost,    $200,000 

DEL   MONTE,   Monterey   Co.,   Calif. 
Eight    one-story    cottages    of    Spanish 

architecture        (elaborate      interior 

finish  3  to  10   rooms  each). 
Owner — Del   Monte   Properties   Co.,    620 

Market  St.,    S.   F. 
Architect  —  Lewis   P.   Hobart,   Crocker 

Bldg.;    C.    A.    Tantau,    251    Kearny 

St.,   S.   F. 
Contractor — Lindgren  &  Swinerton  Co., 

Standard    Oil    Bldg.,    S.    F. 
Plastering — James  F.  Smith,   271   Minna 
FlumbinK    &    heatlnK    —    Latourrette- 

Fical,   407   Front,   Sacramento. 
Glass— W.    P.    Fuller    Co.,    354    Hobart, 

Oakland. 
Millwork  —  Pacific  Mfg.   Co.,  58   Santa 

Clara  St.,   San  Jose. 
Wiring— H.  C.  Reed,  180  Jessie  St.,   San 

Francisco. 
Ceramic   Tiie — Malott   &    Peterson. 
Roofing  Tiie  —  Gladding,   McBean,    660 

Market  St.,  S.  F. 
Weatljer    strips    —    Chamberlin     Metal 

Weather  Strip  Co.,  693  Missioon  St. 

San   Francisco. 
Bids  are  being  taken  for  sheet  metal 
work. 


LOS  ANGELES,  Cal.  —  Archts.  John 
Parkinson  and  Donald  B.  Parkinson, 
420  Title  Ins.  Bldg.,  a^re  taking  bids 
for  14-story  and  basement  class  A  ad- 
Qition  on  6th  St.  near  Spring  St.,  for 
Hayward  Hotel,  H.  C.  Fryman,  prop; 
60x82  ft.,  stores  in  first  story,  180  rms 
above;  steel  frame,  brick  filler  walls, 
leinf.  cone,  firs.,  press,  brick  and  terra 
cotta  facing,  plate  glass,  hdwd.  trim, 
marble  and  tile  work,  steam  htg.,  ele- 
vators;   $600,000. 


ICE  &  COLD  STORAGE 
PLANTS 


CALIPATRIA,  Imperial  Co.,  Cal. — 
Imperial  Ice  &  Development  Co.,  con- 
templates erecting  ice  manufacturing 
plant  here,   work  to  start  next  fall. 


POWER  PLANTS 


MODESTO,  Stanislaus  Co.,  Cal.  — 
Until  May  27,  7:30  p.  m.,  bids  will  be 
rec.  by  H.  E.  Gragg,  city  clerk,  to  fur. 
one  100-h.p.  40  deg.  440-volt,  60-cycle 
3-phase,  S  pole,  vertical,  squirrel  cage 
induction  motor  with  ball  on  G.E.  thrust 
bearing  running  in  batch  and  equipped 
with  a  sight  oil  level  gauge  and  with 
conduit  terminal  box  for  enclosed  wir- 
ing. Cert,  check  10%  payable  to  Mayor 
req.  Further  information  obtainable 
from   clerk.  F.   W.   McCarton,   city  eng. 

LONG  BEACH,  Cal.— Application  has 
been  made  by  the  Southern  California 
Edison  Co.  to  U.  S.  Engineer  office 
(Los  Angeles)  to  lay  at  a  depth  of  46 
ft.  at  mean  lower  low  water  three  11 
K.  V.  electric  cables,  one  telephone 
cable  and  one  water  pipe  approximate- 
ly 6-in.  in  diameter  across  the  turn- 
ing basin  Long  Beach  Harbor,  north 
of    the    railroad    bridge. 


LOS  ANGELES.  Cal. — John  A.  Roeb- 
ling  Sons  Co.,  216  S.  Alameda  St., 
awarded  cont.  by  Pub.  Serv.  Coram,  at 
$95,593.75  f.  o.  b,  spur  L.  A.,  for  bare 
copper   wire   under  spec.      P-353. 


PUBLIC   BUILDINGS 

Plans  Being  Figured — Bids  Close   June 

LIBRARY     '  Cost,    $17,000 

PITTSBURG,   Contra     Costa     Co.,     Cal. 

East   Ninth   St. 
Municipal  library. 
Owner — City   of   Pittsburg. 
Architect — A.   W.   Cornelius,   Merchants 
National  Bank  Bldg.,  San  Francisco 
Plans   on    file    in    office   of   city   clerk 
and  obtainable   from   architect. 


BERKELEY,  Alameda  Co.,  Cal. — 
Bond  issue  for  $100,000  is  contemplated 
by  city  council  to  finance  erection  of 
World  War  Veterans'  Memorial  Build- 
ing. 


PACIFIC  GROVE,  Monterey  Co.,  Cal. 
— A  $40,000  bond  issue  to  finance  con- 
struction of  a  museum  and  public  audi- 
torium is  contemplated  by  the  city 
trustees.  A  committee  has  been  ap- 
pointed to  submit  a  report  covering  the 
proposal. 


STOCKTON,  San  Joaquin  Co.,  Cal.  — 
Until  June  1,  5  p.  m.,  bids  will  be  re- 
ceived by  A.  L.  Banks,  city  clerk,  to 
erect  Municipal  Central  Fire  Alarm 
Station  in  Block  21 14,  west  of  Center 
Street.  Cert,  check  10%  payable  to  City 
Auditor  req.  Plans  on  file  in  office  of 
rlerk.  \V.  B.  Hogan,  city  engineer. 


RENO,  Nevada — Governor  Richardson 
has  signed  bill  appropriating  $100,000 
to  finance  erection  of  the  California 
State  building  at  the  Nevada-Trans- 
continental Highway  Exposition  to  be 
held  in  Reno,  Nevada,  in   1926. 


^UBA  CITY,  Sutter  Co.,  Cal.— Sutter 
county  grand  jury  recommends  erection 
of  modern  fireproof  structure  to  re- 
place Mission  Hall  which  now  houses 
county  library,  court  rooms  and  county 
offlcial  offices.  A  two-story  brick  or 
concrete  structure  is  proposed. 

S.4N  FRANCISCO — C.  B.  Sovig,  180 
Jessie  St.,  was  awarded  the  contract 
at  $9778  May  21st  by  State  Board  of 
Harbor  Commissioners,  Ferry  Build- 
ing to  paint  rear  of  Ferry  Building 
and  adjoining  structure.  Other  bids  re- 
ceived were: 
A.   A.   Zelinsky,   180   Jesslel  St., 

S.     P.     $   9,845 

Kmil    Solve,    2512    Humboldt   St., 

Oakland    10,442 

Cramer    Bros..    1941    15th    St., 

San     Francisco     11,926 

R.    Zelinsky,    693    Mission    Street, 

San    Francisco    12,456 

Jos.  J.  Burden.  354  Hobart  Street, 

Oakland      l 13,900 

H.   F.   Wagner.   530  Gough  Street, 

San    Francisco    15,472 

I.  R.  Kissel  1747  Sacramento,  San 

Francisco     20,000 


A  •ntt8bnrg*  AntomaHc 
Gas  Water  Heater  In- 
stalled in  the  H»me  indi- 
cates high  qaality 
thronghont; 

Recommended  and  speci- 
fied by  all  of  the  leading 
architects,  plumbers  and 
builders. 

Consider  the  hleh  merit 
of  the  PlttaburB  coupled 
with  "  Pittsburg  Perfect 
Service." 

"Hot     water    quick    as    a 


PITTSBURG  WATER  HEATER  CO. 

Makers  of 
"PITTSBURG     AUTOMATIC" 

"BUNGALOW    AUTOMATIC" 

STORAGE   SYSTEMS 
and  "LION"  TANK  WATER  HEATERS 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 


"Westest" 

Dead  Front  Safety 

Panel  Boards  with 

Cabinet 

New    style     duplex,     type 

as    illustrated,    "Westest" 

Dead     Front     Panels     are 

absolutely  dead  front,  yet 

they  are  easily  accessible 

for  testing.     Fittings  are 

G.    E.    standard    and    are 

mounted    on    Johns-Man- 

ville      ebony      asbestos 

wood.      Plates    and    trim    are    in    Special    Crystalac 

Finish.      All    "Westest"    Panels    are    approved    by 

the   National   Board   of   Fire   Underwriters. 

Western  Safety  Mfg.  Co.,  Inc. 

Member   Cnllfomla    Development   Association 
California  Electragrlsts'  ABSocIatlon 


"WESTEST" 

ELECTRIC  PRODUCTS 

1264  Folsom  Street 

San  Francisco 


Enclosed  externally  operated 
Safety  Switches,  Knife 
Switches,  Metal  Switch  and 
Cut-ont  Boxes,  Safety  Panel 
Boards. 

Catalog:  and  Prices  on  Reqnest 


in 

CARMEY-BY-THE-SEA,  Monterey 
Co.,  Cal. — Plans  are  being  prepared  £or 
a  $20,0U0  municipal  library  building; 
funds  tor  llie  structure  are  on  hand. 
Bids  will  be  asked  shortly  by  city 
trustees. 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
County  supervisors  contemplate  erec- 
tion of  $400,000  courthouse.  A  bond 
issue  will  probably  be  submitted  to 
secure  funds  to  finance  construction. 

SAN  FRANCISCO. — Until  June  1.  3 
p  in  ,  bids  will  be  received  by  Leon- 
ard S.  Leavy,  city  purchasing  agent, 
270  City  Hall,  to  fur.  and  install  light- 
ing equipment  for  city  hall  dome.  Fur- 
ther information  obtainable  from 
above  office. 
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IlKSIDENCE  Cost,    $14,000 

I'ALO    ALTO,    Santa   Clara   Co.,   Cal. 
Two-story    frame    and    stucco,    Italian 

.style      S-room      residence,      shingle 

root. 
Owner — J.  A.  Coontz.  „ 

Architect—Birge     M.     Clark,     600     Em- 

barcadero,   Palo   Alto. 


RESIDENCES 


To   be    Done   by    Day's   Work. 
RESIDENCES  Cost,    $5000   each 

.SAN  FRANCISCO.     E  Thirty-ninth  Ave. 

175   and   20o   S  Cabrillo   St. 
Two    two-story   and      basement      frame 

residences. 
Owner — L.  N.   Carusio   Co.,   3917   Balboa 

St.,   San   Francisco. 
Architect — None. 


To  be  Done   by  Day's  Work. 
RESIDENCES  Cost,    $3000    each 

SAN   FRANCISCO.     Vicinity   of  W   30th 

Ave.,    N    Taraval    St.    and    E    22nd 

Ave.,    S   Judah   St. 
Ten     one-story     and    basement     frame 

residences. 
Owner— Lang  Realty  Co.,   801  UUoa  St., 

San  Francisco. 
Architect — None. 


Cost,    $12,000 
Co.,   Cal.        No. 


Contract   Awarded. 
RESIDENCE 
BERKELEY,    Alameda 

1840   Alcatraz   Ave. 
Two   family   residence. 
owner— E.    B.    Cadge,    Berkeley. 
Architect — None. 
Contractor— H.   C.   Knight,   1428   Frank 

lin  St.,  Oakland. 


Contract  Awarded. 

ItESlUENCE  Cost,    $34000 

SA.V  IfRANClSCO,  St.  ■  Francis  Wood 
Extension    No.   3. 

Three  2-story  &  basement  frame  resi- 
dences. 

tuvner — Westgate  Park  Co.,  278  Post 
SI.,    San    Francisco. 

Architect— Masten  &  Hurd,  27S  Post  St. 
San   Francisco. 

Contiaetor — W.   E.   Wood. 


Figures  To  Be  Taken  This  Week. 
RESIDENCE  Cost,    $26,000 

SAN  FRANCISCO,   Jackson    St.    147-3   E 

of  Cherry. 
Two-story   and    basement      frame      and 

concrete  residence. 
Owner — R.  E.   Sanborn,   1250  Vallejo  St. 

San  Francisco. 
Architect — August     G.     Headman,     New 

Call    Bldg..    San    Francisco. 


Contract  Awarded.  .,„„„„ 

RESIDENCE  Cost,    $13,800 

MEDRONE,   Santa  Clara  Co..  Cal. 

One-story  frame  and  stucco  Spanish 
style  residence;  tile  roof,  all  mod- 
ern   conveniences. 

Owner — Peter    Ragio,    San    Jose. 

Architect — Wolfe  &  Higgins,  Auzerais 
Bldg.,  San  Jose. 

Contractor— C.  F.  Keesling,  798  Coe  St. 
San   Jose. 


CLAWSON    PATENT 
CHIMNEY   CO. 

CX,AWSON'S   PATENT  CHIMNETT 

ii  the  Hoat   Complete  on   the 

Market 


CXAWSON'S     FURNACE     GRATE 
for  Gn».  Coal  or  Wood 


CLA'WSON'S 

HOODS  and  DAMPi:US  for 

Open    FHreplace* 


Bxperta    In    Cnrlni    Smoky    Fluea 
and   In   Ventilatlnc 


Terra  Cotta  and  Galvanlred  Iron 

Chimney   Tops    Erected 

Chimney  SneeplnB 

149  GOUGH   STREET 
Phone  Park  6092       San  FTanelaco 


Plans    Being    Figured.  -,,„„„ 

RESIDENCE  Cost,    $14,000 

PALO   ALTO,   Santa  Clara   Co.,    Cal.     , 
Two-storv    8-room      frame   and     stucco 

Italia'n  style  residence,  shingle  roof 
Owner — J.    A.    Coontz. 
Architect— Birge     M.     Clark,     600     Em- 

barcadero,   Palo  Alto. 


Preliminary    Plans    Being    Prepared. 

RESIDENCE  Cost,   $10,000 

BERKELEY',  Alameda  Co.,  Cal.  Mari- 
posa   and    Amador    Sts. 

Two-story  7-room  frame  and  stucco 
residence  and   3   garages. 

Owner — Mrs.  Martha  Buck. 

Architect — W.  O.  Lewis,  11-12  Bacon 
Bldg.,    Oakland. 


I'lans    Being    Prepared. 
RESIDENCE  Cost, 

BERKELEY',    Alameda   Co.,    Cal. 

dor   St.  near  Mariposa  St. 
Two-story     frame     and    stucco     s 

room   residence. 
Owner — Mrs.    J.    Gray. 
Architcet — W.    O.   Lewis,      11-12 

Bldg.,    Oakland. 


To  be  Done  by  Day's  Work. 

RESIDENCES  Cost,    $4000   each 

OAKLAND,  Alameda  Co.,  Cal.  S  Hill- 
side   St.    W    82nd    Ave. 

Four    one-story    5-room    residences. 

Owner— W.  E.  Roche,  4042  E-14th  St., 
Oakland. 

Architect — None. 


Contract    Awarded. 

DWELLING  Cost,   $15,000 

.-STOCKTON,    San   Joaquin   Co.,   Cal.,    724 

W    Rose   St. 
Twj-story    dwelling    and   garage. 
Owner — H.    Y.    Davis,     1432     N    Lincoln 

St.,    Stockton. 
Contractor  —  Davis-Heller-Pearce  Co., 

Weber    &    Stockton    Sts.,    Stockton. 


Contract  Awarded.  _  .,„„c„ 

RESIDENCE  Cost,    $12^53 

REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
Lot    20   Blk   18,   Douglas   Park. 

Two-story  frame  and  stucco  residence 
and   garage. 

Owner — J.  L.  Ross,  Woodside,  Redwood 
City 

Architect— A.  I.  Coffey,  Humboldt  Bk. 
Bldg.,  San  Francisco. 

Contractor — Russell  &  Duncan,  Red- 
wood City. 


A    painting   and    decorating    or- 
ganization   that    prides    itself    In 
tradition    of    excellence    and 
CtKiiiuuship      maintained       for 
r  40   years. 

lay  n-e  not  cooperate  nrith  you 
for  the  eeonoray  of  Quality? 

lur  operations  are  state-wide, 
inquiry  ^vill  receive  our  care- 
eonsiderntion. 


A.  Quandt  &  Sons 

Painters  <  Decorators 

Since  1885 
J74  GUERRERO  STREET  •  M.^RKET  17C9 

SAN  rBANCISCO 

Los  Angeles 


PASADENA,  L.  A.  Co.,  Cal.  —  Peter 
Hall,  934  S  Raymond  Ave.,  Pasadena, 
will  build  2-story  and  basement  18- 
rm  res.,  109x92  ft.,  on  Carolwood  Dr. 
for  Milton  Baruch,  1200  N  Main  St. 
Gordon  B.  Kaufman,  archt.,  610  Union 
Bank  Bldg.  Tile  rf.,  wr.  iron,  struc. 
steel,  4  baths  with  linotile  firs,  and 
tile  wainscot,  stone,  marble,  tile  and 
hdwd.  fli.s.,  rak,  birch,  rdwd.,  cedar 
and  O.  P.  trim,  fireplaces,  hoseracks, 
dumbwaiter,  incinerator,  unit  htg.  sys. 
$50,000. 


To   Be  Done  By   Day's  Work. 

RESIDENCES  Cost,   $22,000 

SAN  FRANCISCO,  Crocker  Amazon 
Tract. 

Six  1 -story  and  basement  frame  resi- 
dences. 

Owne. — Liocker  Estate  Co.,  525  Crock- 
er   Bldg.,    San    Francisco. 

Architect — None. 


THE 
EASY  HARDWARE 


^  /\f\  ^ '  ^fansoms 

Any  carpenter— whether  he  Is 
familiar  with  it  or  not — can 
make  a  perfect  installation  with 
WHITCO  on  old  or  new  sash 
easier,  quicker  and  more  eco- 
nomically than  with  any  other 
kind  of  hardware. 
Made  in  3  sizes— 8  Inch,  12  Inch 
and  16  inches  long.  Take  case- 
ments up  to  48  inches  wide. 

Mannfactnred  by 


prapTNEYfajPiNY 

IDEAI-ERS  INIIBUI1.D1NGUSPKWJE5 
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To  Be  Done  By  Day's  Work. 

RESIDENCES  Cost.    $3000    each 

SAN  FliANCISCO,  W  37th  Ave.  S  Ca- 
biiUo    St. 

Four  Islory  and  basement  frame  resi- 
dences. 

Ov.-iici  — t  ostello  Bros.,  821  34ih  Ave., 
S:tu    Francisco. 

An  iiitect — None. 


To    Be    Done    By    Days    Work. 

RESIDENCES  Cost,  $3000   each 

SA.X  FRANCISCO,  W  23rd  Ave.  S  UUoa 
Street. 

Four  1-story  and  basement  frame  resi- 
dences. 

Owner — Andersen  Bros.,  1264  Noe  St., 
San    Francisco. 

Architect — None. 


Plans    Being    Prepared. 
.RESIDENCES  Cost,    $15,000    each 

SAN    FRANCISCO,    St   Francis   Wood. 
Six   class   C   residences    (7   to   10   rooms 

each). 
Owner — Jarrell    K.    Calley,    1159    Green 

St.,    San   Francisco. 
Architect — Guy    Lynn    Rosebrook,    Mo- 

nadnock   Bldg.,    S.    P. 


To   Be  Done   By   Days'   Work. 

RESIDENCES  Cost,  each   $4000 

SAN  FRANCISCO,  vicinity  32nd  Ave. 
and  Lincoln  Way,  Santa  Rosa  and 
San   Jose   Aves. 

Fifteen  one-story  and  basement  frame 
residences. 

Owner  • —  James  A.  Arnott,  235  Gran- 
ville Way,   S.   F. 

Architect — None. 


LOS  ANGELES,  Cal— Harley  S.  Brad- 
ley, 901  Guaranty  Bldgr.,  has  compl. 
plans  for  2  and  part  3-story  14-room 
dwelling  with  swimming  pool,  25x12 
ft.,  in  Los  FeliE  Hts.,  for  Mr.  Langton; 
fr.  and  stucco,  art  stone  trim,  tile  and 
comp.  rf..  comp.  firs,  in  hall  and 
stairs,  hdwd.  firs.,  hdwd.  and  pine 
trim,  4  tiled  baths,  tile  sink,  showers, 
unit  sys.  htg.,  aut.  water  htr.,  stone 
mantels,  wr.  iron,  sound  deadening, 
rf.  insulating,  brick  garage,  day  work, 
$45,000. 


PASADENA,  L.  A.  Co.,  Cal.— John 
Mayer,  100  E  Colorado  St.,  Pasadena, 
will  build  2-story  and  basement  res., 
106x175  ft.,  at  476.S  W  6th  St.  for  I. 
Eisner.  742  S  Hill  St.  Gordon  B.  Kauf- 
man, archt.,  610  Union  Bank  Bldg.  It 
will  contain  40  rms.,  including  2-story 
banquet  hall  and  baths;  stone  tile 
walls,  stucco  exter.,  tile  and  comp.  rf., 
natural  and  cast  stone  wk.,  wr.  iron, 
reinf.  cone,  found,  and  1st  fl.  slab, 
struc.  steel,  stone,  tile  and  hdwd  firs., 
Marble  and  tile  baths,  oak,  birch,  wal- 
nut, rdwd..  cedar  and  O.  P.  trim, 
Ruud  water  htrs.,  incinerator,  steam 
htg.    sys;    $185,000. 


SANTA  MONICA,  Los  Angeles  Co.. 
Cal. — John  Byers,  21st  St.  and  San 
Vicente  Blvd.,  Santa  Monica,  is  pre- 
paring working  plans  for  two-story. 
12-room  Italian  residence,  86.x45  ft.. 
and  triple  garage  with  servants'  quar- 
ters above,  in  the  Canyon  Vista  Tr . 
Santa  Monica,  for  Mrs.  C.  L.  Bundy; 
frame  and  stucco  construction,  tile 
roofs,  hardwood  and  Mexican  tile  floors, 
4  tile  baths,  tile  dralnboards,  pine  trim, 
gas  unit  heating  system,  automatic 
water  heater,  lawn  sprinkling  system. 
$25,000. 

LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Robt.  Spurgeon  has  prepared  plans 
and  will  supervise  erection  of  2-story. 
25-room  stucco  residence  on  Hawarden 
Drive  for  Wm.  E.  Porter;  tile  and 
composition  roof,  oak  floors,  oak. 
mahog.  and  O.  P.  trim.  5  tiled  baths,  6 
stone  and  tile  fireplaces,  steam  heat- 
ing system,  vacuum  cleaning,  inter- 
communicating telephone  system,  in- 
cinerator;  $27,000. 


BEL  AIR,  Los  Angeles  Co..  Cal. — 
John  Byers,  21st  St.  and  San  Vicente 
Blvd..  Santa  Monica,  is  preparing 
working  plans  for  2-story,  9-room 
Franch  farm  house  type  residence.  110 
x60  ft.  and  double  garage,  at  Bel  Air, 
for  Benj.  McLouth;  frame  and  stucco 
construction,  shake  roof,  4  tile  baths, 
3  brick  mantels,  hardwood  boors,  pine 
trim,  tile  dralnboards,  eas  unit  heat- 
ing system,  automatic  water  heater 
lawn   sprinkler   system;   $35,000. 


LOS  ANGELES,  Cal.— L.  A.  Smith, 
Lilly-B'letcher  Bldg.,  3rd  St.  and  West- 
ein  Ave.,  is  revising  plans  and  new  bids 
will  be  called  for  soon,  for  2-story 
theatre  and  store  aldg.,  100x205  ft.,  at 
1617-21  N  Vine  St.,  for  L.  L.  Bard  Thea- 
ters, Inc.,  1001  Pershing  Square  Bldg.; 
theater  auditorium  and  balcony  to 
seat  180IF;  4  stores  and  12  offices; 
theater  portion  reinf.  cone,  and  re- 
mainder class  C,  stucco  exter.,  shaff 
work,  cast  stone,  tile  and  comp.  rf..  wr. 
iron,  plate  glass  and  tile  fronts,  struc. 
steel,  fire  escapes,  hoi.  tile,  marquise, 
lockers,  met.  drs.  and  sash,  skylights, 
cem.,  pine  and  maple  firs.,  tile  and 
marble  work,  sprinkler  sys.,  htg.  and 
vent;     $175,000. 


SCHOOLS 


Preliminary   Plans  Being  Prepared. 

LIBRARY    ETC.  Cost,   $ — 

SANTA    CLARA,   University   Grounds. 

Library  and  memorial  bldg.  (type  of 
construction    not    determined). 

Owner — University    of    Santa    Clara. 

Architect — J.  J.  Donovan,  1916  Broad- 
way,  Oakland. 


Plans  Being  Figured — Bids  Close  June 
1,   8  P.   M. 

JIANUAL  ARTS  BLDG.  Cost.   $20,000 

NAPA,  Napa  Co.,  Cal. 

Manual   Arts   Building   for    High   School 

Owner — Napa  Union  High  School  Dis- 
trict, R.  M.  Squier.  Secretary  of 
District.   Napa. 

Architect— W.  H.  Weeks.  369  Pine  St., 
San  Francisco. 


Contract  Awarded. 

SCHOOL  BLDG.       Cost,  approx.  $60,000 

MANTECA,  San  Joaquin  Co. 

One-story  brick  elementary  school 
building  10  class  rooms  and  as- 
sembly  room. 

Owner — Manteca  Grammar  School  Dist. 

Architect  —  Wm.  H.  Weeks,  369  Pine 
St.,   San   Francisco. 

Contractor — Cobby  &  Owsley,  260  Te- 
hama St.,   S.  F. 


Preliminary   Plans   To   Be   Prepared. 
OBSERVATORY   BLDG.      Cost,    $150,000 
SANTA  CLARA,  University  grounds. 
Observatory  Building   (to  be  konwn  as 

Ricard    Observatory). 
Owner^University   of  Santa  Clara. 
Architect — J.    J.    Donovan.    1916    Broad- 
way.  Oakland. 
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llans    Being   Prepartd. 

ALTKKATIUXS  Cost,  »30,UU0 

U  KJiU,   Siskiyou   Co.,   Calif. 

Alieraiions  and  addition  of  5  class- 
rooms and  auuilorium  to  present 
frame    sciiool    building. 

Owner  —  Weed  Urammar  School  Dis- 
trict. 

Architect — John    W.   WooUett,   606   Pla- 
za Bldg.,  Sacramento. 
Plans  ready   for  figures  May   29th. 


Plans   to   be   Out   for  Figures   in  About 

Two  Weeks. 
SCHuOi.  Cost,    $50,000 

(_AKMEL,-BY-THE-SBA,    Monterey    Co. 

Cal. 
One-story    and    basement      frame      and 

stucco    elementary    school    building 

(5   classrooms  and   play   room). 
Owner — carmel    Grammar    School    Dist. 
Archtiect — John    J.    Donovan,    Tapscott 

Bldg.,    Oakland. 

Sub-Contract  Awarded. 
l.N'FIKMAKY  Cost,     $65,000 

SANTA  CLARA,  University  Campus, 
'iwo-story     fireproof    infirmliry     tiAdg. 
Ownei — Santa  Clara  University. 
Architect — John    J.    Donovan,    Tapscott 

Bldg.,   Oakland. 
Contractor — H.     C.     Miller,     Oakland. 
Roofing     Tile — Gladding,     McBean     Co., 

66u    Market    St.,    San   Francisco. 
Ceramic    Tile    —    l,owry    &    Daly,    1553 

Page  St.,   San  Francisco. 


Figure's   To  Be  Taken   Shortly. 

SCHOOL  BLDG.       Cost,   approx.   $60,000 

iUA.NTECA,    San    Joaquin    Co. 

One-story  brick  elementary  school 
building  10  class  rooms  and  as- 
sembly  room. 

Owner — Manteca  Grammar  School  Dist. 

Architect  —  Wni.  H.  Weeks,  369  Pine 
St.,   San   Francisco. 


Plans   To   Be   Figured   This   Week. 
SCHOOL  Cost,    $22,000 

AKOMAS,   San   Benito   Co.,   Cal. 
One-story   grammar   school    building    4- 

classrooms. 
Owner — Aromas   Grammar   School   Dist. 
Architect— W.    H.    Weeks,    369    Pine    St., 

San   Francisco. 


BAKERSFIELD,  Kern  Co.,  Cal. — Un- 
til June  15,  8  p.  m.  bids  will  be  re- 
ceived by  W.  T.  Whitaker,  sect'y.. 
Board  of  Education,  for  additions  and 
alterations  to  Hawthorne,  Wm.  Penn 
and  McKinley  schools.  Chas.  H.  Big- 
gar,  architect.  Bank  of  Italy  Bldg., 
Bakersfield.  Cert,  check  10%  payable 
to  Board  of  Education  req.  Plans  ob- 
tainable from  architect  on  deposit  of 
$1U,  returnable.  See  call  for  bids  un- 
der oificial  proposal  section  in  this 
issue. 


OAKLAND,  Cal. — Until  June  2,  9.45 
a.  m.,  bids  will  be  received  by  John  W. 
Edgemond,  secy.  Board  of  Education, 
to  erect  Maxwell  Park  School  in  Flem- 
ing Ave.  Plans  obtainable  from  Super- 
intendent of  Buildings,  Room  415,  532 
Sixteenth  Street.  Deposit  of  $25  req. 
for   plans. 

VISITACION  VALLEY,  San  Mateo  Co. 
Cal. — Until  June  10,  8  p.  ra..  bids  will 
be  received  by  Frank  Bull,  clerk,  Visi- 
tacion  School  District,  to  erect  addi- 
tion to  present  school.  Norman  R. 
Coulter,  architect,  46  Kearny  St.,  San 
Francisco.  Plans  obtainable  from  clerk 
or  architect  on  deposit  of  $10,  return- 
able. Cert,  check  10%  payable  to  Board 
of   Trustees   of   district   required. 
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.S.VN     FRANCISCO. — Barrett    &    Hilp,  Contract   Awarded. 

9)»    riarrison   St.,   at  $241,548   submitted  .SCHOOL                                                Cost,    ) — 

iort    Old   to  Board  of  Public   Works   for  MOXTECITO,    Santa    Barbara   Co.,    Cal. 

general    consii  notion    of    Duugias-Lver-  One-story    fireproof    6-room    and    audi- 

ciu  &U11U01  at  seventeenth  and  Sanchez  torium     school    building     (Spanilsh 

/^Lreei».    Scott   Company,    243    Minna  St.,  architecture). 

low    ror   mechanical   equipment   at   $16,-  Owner    —    Monteclto    Grammar    School 

^49.      W.    H.    Picard,    565b    College   Ave.,  District 

Oakland,    at    $14,011    low    for    plumbing  Architect— W,    H.    Weeks,    369    Pine    St., 

and    Ai.    E.    Ryan,    205    Main    St.,    Red-  g^^    Francisco 

wood    city,    at    $8590    low    for    electric  General 

worK.      Following   is  a   complete  list  of  Cobby  &  Owslev,   268  Tehama  St.,  S.F.— 

'J"ls;           „             .   ^        ,        ..  Prop.     (1)     $1400,     (2)     $96,900,     (3) 

beneral  Construction  $4900.     (4)     $109,000.     (5)    $6500,     (6) 

Barrett   Ai  Hilp    (low) 'jti'S??  No    bid,    (7)    $3007,     (8)    $1700,    (10) 

Bund    construction    Co 24(,81b  ...       ,  ■  ,'     Awarrtert 

Anderson    &    Ringrose     254,0UU  ,,.     "^^   ^i"f„.^7o5    cfark    St.,    Fresno- 

C.    L.     VVold vKv'nmi  1"'0P-    'D    S^a",       (2)      $98,430,      (3) 

^''T\,ndipVns^     -AAm  «^1«8.    <  +  '    $104,207,    (5)    $4547,    (6a) 

tn«      1         vulMMErhlin'ro 269  90U  ^H""'     < «'"     ^H^O.     (7)       $2868,       (8) 

i      w    \    ^^^''^•'"ehlin    CO i^l'iJ,  $1381.    (9)    $182,    (10)    $98. 

MV.^rt.V,:Jiri 'l"  i^ihn aTZBsa  A.   H.   Avery.  Santa  Barbara— Prop.    (1) 

FL    Hansen                   ivAil  »642.    (2      $108,220,    (3)      $4027,      (45 

imoloso    &    DaraiVo 323  OUO  $117,500.    (5)    $5066;    (6a)    $597,    (6b) 

^"hui-frco'rist'?ucuon  CO-.- ::::::  titZ  $76o,  (7)  $4044,  (s)  $2377,  (9)  $358. 

Mevbanical   Equipment  .       d"'    iiJb.             t           .          ,          x, 

Scott  Co     (low)                                       $16  249  Antone     Johnson,     Los     Angeles — Prop. 

Latouri°'tte-Ficai-Co- 16  300  (D     «280O.    (2)     $114,720.     (3)     $2200, 

P     J     Knright                lb-,470  W   $123,500,   (5)   $2200,   (6a)   No  bid, 

Frank    B.KnitUe     .  .  . 16,820  (6b;    S.    bid      (7)    $2100,    (8)    $1400, 

A.  Letlich    16,883  _,,      O)     5,_^»0.     (10)     $500 

Turner    Co                                                   16  960  Wagner    Construction,    San    Francisco — 

W     H     Picard '.'.'.'.'.'.'.    161994  Prop.    (1)    $1600,      (2)      $99,971,      (3) 

Tlios  -  Skelly     '                               17  456  $5450,    (4)    $112,970,    (5)    $6000,    (6a) 

Doeli   &   Brown    19.716  $7750,    (6b)    $5000,    (7)       $2900,      (8) 

M     E     Ryan    (low""                              $8  590  J-    S.    Metzg.r,    Los    Angeles— Prop.    (1) 

Kc.rc    ^Ifctric    Cons-t'  -to-  •■••■•    ^^  I^L^^SOO.' (5^5000.  '(Va)  \llll   dU 

ifaiid'  Ll^c  '"  onst     CO.     .    ! !  ! ! ! !    'i'SS  »?400    (7)   $2700,   (8)    $2400,  (9)  $150, 

Butte    El.    Eq.    Co 9,310  d"'         Ji..^  t         tx-     t 

Ne  wl'e"r"v^Pierc""e  "co 9  Ifo  Jacobs    Elec^tr!?a'i'°"co.^  l'o^s     Angeles 

Laumrretfe  F^cal     Co 9765  P-'OP-       <!>     *5399,     (a)     $1403,     (2) 

Hettv     Prnt                       12  297  i^^^^'     '3)     $695;       (4)     $7002;     (5) 

Hetty    Bros.     •■■••■••■•■ ^■^■'^^^  $4.66:     (6a)     $5476;     (7)     $4378;     (8) 

W.    H.    Picard  "^W).^ $14,011  U%''VJ,'%\,1^^^-    ''^>    "'=    ^^"^ 

ThorSkefly'"^'    ""^ "'iJI  Woo*dlfli -74*tte7son,     Los     Angeles    - 

T   ?npr    CO         14920  ^^P-    ^1'     *5424;    (a)     $701.80;    (b) 

A      ?/ttirh 15074  *'":       <2)     $6295;       (3)     $6260;     (4) 

t     1      VVUson 15447  *«275;     (5)     No    bid;     (6)     $3.15;    (7) 

Doen  &  Br°own-::::::::::::::;:  15:980  ^ini98'^  *"'=  ^'^  *''''  ''''^  * 

S.   VV.   Band    li,613  Qoi^gn    gtaje    Electrical    Co.,    Los    An- 

geles — Prop.     (1)    $6046;    (2)    $2708; 

(3)     $3050;     (4)     $6323;    $6196;     (6a) 

SACRAMENTO,      Cal.— The    following  $6673;    (6b)    $395;    (7)    $89. 

c^ontracts    have    been    awarded    by    Geo.  „,              Pi?.VT"ri®  "^^4    VrMiart     S?      Oak- 

B.  McDougall,     State    Architect,     Chief  "■    ,and— sts^i-    Pron     (1)    $457'75-    (2) 
Division  oi  Architecture,  Forum  Build-  J^o  "T?      m'  S5^5      (4)    $4200 

ins,  Sacramento,  California  at  2  o'clock  pembert'on 'Heating    &    Ventilating   Co., 

p.    m      Tuesday,    May    19,    192o    for    the  ^os    Angeles— Prop.    (1)    $7670;    (2) 

construction   of   buildings.   State  Teach-  $775-    (3)    $192 

ers'   College,   San  Francisco,   Calif.:  ■    •^   i  g|j,p^j,„g^jg 

General    contract  —   F.    L    Hansen,   251  Barker    Bros.,    Los    Angeles— Prop.     (1) 

Kearny    St.,    S.    F.,    $39,440.  1557.    (2)    jjg;    (3)    S900;    (4)    $126. 

Electrical— Pac.    Electrical    Const.,    1496  *        '    ^    '    *      '            *   "",    v    ;    ♦ 

ilission    St.,    S.    F.,    $739. 

IMumbing  &   Heating  —   W.   H.    Picard,  STOCKTON,    San    Joaquin    Co.,    Cal.— 

354    Plobart    St.,    Oakland,    $3587.  h.    e.    Vickory,    1122    N-Commerce    St., 

Stockton,   at   $18,641   submitted  low  bid 

to  Board  of  Education  to  complete  two 

story  (Luther  Burbank)  school  at  Pil- 
WILMINGTON,  L.  A.  Co.,  Cal.— Un-  grim  and  Jefferson  Sts.  Other  bids:  H. 
til  9  a.  m.,  June  12  bids  will  be  rec.  H.  Henning,  1751  Berkeley  Ave.,  Stock- 
by  L.  A.  bd.  educ.  for  2-story  school  ton,  $21,738;  Samuel  Eyre,  435  E-Rose 
bldg.,  75xJ28  ft.,'  proposed  for  Gull  St.,  Stockton,  $21,820.  Bids  taken  under 
Ave.  school  site,  s.e.  cor.  Gulf  Ave.  and  advisement. 

L    .St.,     Wilmington.    Separate     bids    on  

plbg.,     painting,     htg.     and     vent.,     and 

elec,    wiring.    Plans    and    spec,    obtain-  BAKERSFIELD.       Kern     Co.,       Cal. — 

able  at  761  L.  A.  Cham,  of  Comm.  Bldg.  Until    June    1,    7:30    P.    M..    bids    will    be 

Cert,    or  cash,    check    or   bond    5%.    Wm.  received    bv    D.    E.    Urner,    clerk,    Kern 

A.    Sheldon,      secy.      Harwood       Hewitt,  County   Union   High   School   District,    to 

archt.,    110    W    11th    St.,    Los    Angeles.  furnish   furniture  and   equipment.  Lists 

Art  stone  trim,  slate  and  comp.  rt.,  ma-  of    materials     desired    obtainable    from 

pie    and    cem.    firs.,    reinf.    cone,    corri-  Principal    at    high    school, 
dors   and   stairs;    $112,000. 


CROWE 

GLASS 

CO. 

674  Eddy  St. 
Phone  ProBpect  612 

Etioipped  To   Handle 
Any   Size   Job. 

DmECT   FACTORY   BFTEBS 


Contractors  Attention! 

I  am  selling  lumber  from  mill 
to  you  in  car  lots  at  whole- 
sale prices.  Can  furnish 
dimension  all  lengths,  also 
mixed  cars  including  uppers. 

W.  H.  SMITH 

MEDFORD,  OREGON 


Member  S.  F.  Bulldara'  Bxchans* 
Pbons  Sutter  ITOe 

ALBERT  DEAN 

Random  Tariegated  Colors  Slate 
Rooflng 

Random  Variegated  Colors  Hie 

Roofing 

Composltton   RooflnK 

General  Roof  Repalrlnc 

Samples  Submitted 

im  Jewt*   Stw  Su>  BTajtelaa* 

Rea.    4X01    Mlaalon    St. 

Phone   Randolph   ttll 


Saturday,    May   30,    1925 

DURHAM,  Butte  Co.,  Cal.— Until 
June  5.  3  P.  M.,  bids  will  be  received 
bv  Geo.  W.  Blount,  Sect'y.,  Durham 
'Union  Higli  School  District,  to  fur.  and 
erect  fencing  for  tennis  courts  at 
school  grounds.  Fence  to  be  construct-- 
ed  to  No.  11  galv.  woven  wire,  10  ft. 
high  with  corner  posts,  braces,  top 
rails,  swing  gates,  net  posts  complete 
and  installed.  Bids  will  be  talien  for 
one,  two  or  three  tennis  courts.  Fur- 
ther information  obtainable  from  Sec- 
retary. 

CORCORAN,  Kings  Co.,  Cal.— Until 
June  8,  8  P.  M.,  bids  will  be  received 
by  S.  M.  Barber,  clerk,  Corcoran 
School  District,  to  erect  one-story 
frame  school.  Cert,  check  10%  req. 
with  bid.  Plans  obtailnable  from 
clerk. 
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STOCKTON,  San  Joaquin  Co.,  Cal. — 
Following  bids  received  by  Board  of 
Education  to  fur.  and  install  slate  or 
composition  blackboards  in  Luther 
Burbank    School;, 

Stewart  School  Supply  Co.,  633  E- 
Market  St.,  Sticktoo — Natural  Slate 
blackboard,  — ;  slatebestos  blackboard, 
54(*  sq.  ft.;  slaterock  blackboard 
(Black),  40('  sq.  ft.;  slaterock  black- 
board (Green  or  Brown)  42^  sq.  ft.; 
slateoplate,  36rf  sq  .ft. 

Haley  Mfg.  Co.,  1250  E-12th  St..  Oak- 
land, hydro  plate,  45(*  sq.  ft.;  insulated 
board,  35((  sq.  ft.;  H.  and  H.  board. 
25if   sq.  ft. 

F.  W.  Wentworth  &  Co.,  39  Second 
St.,  San  Francisco,  permaroc  black- 
board, 52'/.^  sq.  ft.;  genuine  duroplate, 
30f   sq.   ft. 

Pacific  Coast  Blackboard  Co.,  722^4 
E.  Washington  St.,  Los  Angeles,  slate 
blackboard,  $2613;  cala-plate,  ?1150; 
slaterock,    $1493;    Mission    slate,    $1723. 

C.  F.  Weber  &  Co..  609  Mission  St., 
San  Francisco,  genuine  slate,  $2900; 
sterling   slate,   $1975;    hyloplate,    $925. 

Cheek  &  Gillis,  74  New  Montgomery 
St.,  San  Francisco,  N.  Y.  silicate  plate 
veneer  blackboards  (Black  or  Green), 
$835.98. 

W.  F.  King  &  Sons,  composition 
blackboard,    il<f   sq.    ft. 

Bids   taken   under  advisement. 

Plans  prepared  by  Architect  Chas.  H. 
Young,  725  N-Eldorado  St.,   Stockton. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — 
Clark  &  Henery  Constr.  Co.,  Chancery 
Bldg.,  San  Francisco,  awarded  con- 
tracts by  council  to  imp:  Hewitt  St., 
bet.  Polk  St.  and  west  city  limits,  in- 
volv.  grading;  reconst.  existing  ma- 
cadam surface  to  form  4-in.  water- 
bound  macadam  base;  3-in.  W'illite 
Process  asph.  cone,  surf;  cone,  curbs 
and  gutters. 

Clark  &  Henery  also  awarded  cont. 
for  similar  improvements  in  2nd  St. 
bet.   Main  and  P  Sts. 


SAN  FRANCISCO— Following  bids 
received  by  Leonard  S.  Leavy.  city 
purchasing  agent,  Room  270,  City  Hall, 
to  furnish  and  deliver  to  School  Dept., 
1050    steel    lockers. 

Worley  &  Co.    (low)    $2982 

Geo.    H.    Trask,    30    Natoma   St 3087 

C.  J.  Waterhouse  &   Sons,   523  Mar- 
ket  St 3149 

Walter    B.    Loma.v    Co.,    Mondanock 

Bldg 3307 

Berger  Mfg.   Co.,  400  Mission   St...    3440 

LOS  ANGELES.  Los  Angeles  Co.,  Cal. 
— Architects  Marston,  Van  Pelt  &  May- 
bury,  25  S.  Euclid  Ave.,  Pasadena,  and 
422  Union  Oil  Bldg.,  Los  Angeles,  are 
preparing  working  plans  for  two-story 
8-unit  Mt.  Washington  school  for  the 
Board  of  Education  of  Los  Angeles.; 
brick  construction,  stucco  facing,  art 
stone  trim,  composition  and  tile  roof, 
reinforced  concrete  corridors  and  stairs 
hardwood  floors,  pine  trim,  steam  heat- 
ing, blackboards;  $60,000. 


SOUTH  PASADENA,  L.  A  .Co.,  Cal. — 
Until  7:30  p.  m.,  June  3.  bids  will  be 
received  by  trustees  of  South  Pasadena 
high  school  dist.  for  erecting  boys' 
bymnasium  bldg.  on  athletic  field  at 
South  Pasadena  high  school;  Norman 
F.  Marsh,  211  Broadway  Central  Bid,?.. 
Los  Angeles,  archt.  Bids  will  be  taken 
separately  on  general  work,  plumbing, 
electric  wiring,  heating  and  painting. 
68x103  ft.,  2-st  ry  with  gallery,  brick 
walls,  eomp.  rfg.,  steel  trusses,  maple 
and  cem.  firs.,  metal  doors,  lockers, 
showers. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
—Architect  John  R.  Kibbey,  660  S. 
Vermont  Ave.,  Is  preparing  working 
plans  for  two-story,  12-unit  addition  to 
brick  grammar  school  at  the  Melrose 
Ave.  school  site  for  Los  Angeles  Board 
of  Education:  8  classrooms,  maple 
floors,  blackboards,  reinforced  con- 
crete halls  and  corridors,  tile  and 
composition  roofing,  steam  heating,  art 
stone  trim;  $84,000. 


LOS  ANGELES,  Cal.— Jas.  P.  Steele, 
15.913  Western  Ave.,  Moneta,  awarded 
contract  at  ?53,600  for  general  work 
for  new  school  bldg.  at  Wadsworth  St. 
school  site;  Alfred  W.  Rea  and  Chas. 
E.  Garstang,  Trust  &  Savings  Bldg., 
archts.  Other  contracts  were  awarded 
as  follows:  Plumbing  to  H.  E.  Murray 
at  $4790;  heating  and  ventilating  to 
Hickman  Bros,  at  $4674;  painting  to 
Parker-Judge  Co.  at  $2837,  and  wiring 
to  H.  H.   Walker  at  $1112. 

SAN  LUIS  OBISPO,  Cal.— Until  June 
5,  7:30  p.  m..  bids  will  be  received  by 
.■\.  H.  Mabley.  clerk.  Board  of  Educa- 
tion, to  rebuild  concrete  steps  at  en- 
trance to  main  building  of  high  school. 
Plans   obtainable  from  clerk. 


UKT,^H.  Mendocino  Co.,  Cal.— Until 
June  12.  3  p.  m..  bids  will  be  received 
bv  Wm.  Bromley,  clerk.  Ukiah  Union 
Hie-h  School  District  to  erect  roofs 
over  each  front  entrance  to  high 
.=i:hoo!.    Plans   obtainable   from    clerk. 


RICHMOND,  Contra  Costa  Co.,  Cal. — 
ITntil  J'lne  3.  bids  will  be  received  by 
W.  T.  Helm.  Supt.  Board  of  Education, 
to  erect  temporary  frame  5;chool  at 
Kensington  Park;  est.  cost  $2500.  Plans 
obtainable   from    superintendent. 


OAKLAND.  Cal.— Until  June  4.  4  p. 
m..  bid.=!  will  he  received  by  .John  W. 
Edsrmcnd.  secv.  Board  of  Education. 
211  ritv  Hall,  to  fur.  and  del.  school 
desks,  teachers'  desks,  chairs,  surfac- 
ing nnd  lumber.  Specificatinns  and 
further  Information  obtainable  from 
Business  Manager  of  Bd.  of  Educ. 
Room   1104    City  Hall. 


RICHMOND.  Contra  Costa  r-o.,  Cal. — 
Until  June  4.  4:30  P.  M.,  bids  will  be 
received  by  W.  T.  Helms,  clerk.  Board 
of  Education.  to  erect  temporary 
school  at  Kensington  Park.  Jas.  T. 
Narbett.  architect.  906  Macdonald  Ave.. 
Richmond.  Plans  on  file  in  office  of 
clerk    and    obtainable    from    architect. 


DAVENPORT,  Santa  Cruz  Co.,  Cal. — 
The  following  bids  -were  received  by 
.Albert  J.  Gregory,  Clerk  Pacific  School 
District  at  Davenport  for  the  con- 
struction of  an  elementary  school: 
Palmer     &     Balsiger     (low).     Santa 

Cruz,    $16,558:      metal    windows 

add  $125. 
Peter  Jensen,   320  Market  St.,   S.  F. 

$16,473:  metal  windows  add   $235. 
"W'est    Coast    Constr.    Co.,    519    Call-         ' 

fornia    St..    S.    F $17,750 

Wilson      &      McGranahan,       Santa 

Cruz      $18,100 

All    bids    were    taken    under    advise-, 
ment. 


I. OS  ANGELES,  Los  Angeles  Co..  Cal. 
—Dan  Callahan,  406  Lankershim  Bldg. 
submitted  low  bid  to  L.  A.  Board  of 
Education  at  $51,940  for  two-story 
side  addition.  120x123  ft.,  at  97th  St. 
school.  400  W.  97th  St.  Low  bidders 
on  sub-trades  w'ere;  Plumbing.  H. 
E.  Murray.  2104  S.  Vermont  Ave.,  $6980: 
heating  and  ventilating,  Thos.  Havei  ty 
Co.,  8th  and  Maple,  $7636;  painting, 
H.  H.  Mann.  2411  S.  Vermont  Ave.. 
$2882;  electric  wiring;,  .\merican  Elec. 
Constr.  Co.,  757  E.  9th  St.,  $1702.80. 
Paul  C.  Pape,  architect:  auditorium  to 
seat  300.  12  classrooms  and  offices; 
tile  and  composition  roof,  cement  and 
maple  floors,  reinforced  concrete  cor- 
ridors and  stairs,  add  to  present  steam 
heating. 


SAN  FR.'VNCISCO.— J.  A.  Bryant,  185 
Stevenson  St..  at  $29,970  awarded  con- 
tract by  Board  of  Public  Works  for 
ereneral  construction  of  Bret  Harte 
School  addition  in  block  bounded  by 
Railroad.  Jamestown.  Keyes  Aves.  ajid 
Jennings  St.  A.  Lettirh,  3600  Fell  St., 
San  Franc'sco.  at  $3,777  awarded  con- 
tract for  plumhinsr.  Thos.  Skelly  low 
bidder  for  plumbing  at  $2,859  was  al- 
lowed to  withdraw  his  bid  showing  er- 
ror   in    computing    same. 


EAGLE  ROCK,  Los  Angeles  Co..  Cal. 
— Until  9  A.  M..  June  10.  bids  will  be 
received  by  L.  A.  Board  of  Education 
for  one-story  and  part  2-story  school 
building  at  San  Rafael  school  site,  on 
the  northwest  corner  of  Broadway  and 
El  Verano  Ave..  Eagle  Rock.  Separate 
bids  on  plumbing,  painting,  heating 
ventilating  and  electric  wiring.  Plans 
snd  specifications  on  file  at  761  L.  A. 
Chamber  of  Commerce  Bldg.  Cert,  or 
cash,  check  or  bond.  5%.  Wm.  A. 
Sheldon,  secretary.  Richard  D.  'King, 
architect.  Auditorium  to  seat  300  and 
8  classrooms;  tile  and  composition  roof, 
cement  and  maple  floors.  reinforced 
concrete   corridors  and   stairs:    $84,000. 


BANKS.  STOREF!  &  OFFICES 


Low   Bidder. 

B.ANK     ETC.  Cost.    $30,000 

CRESCENT   CITY,    Del   Norte  Co..   Cal. 

One-storv  frame  and  stucco  or  rein- 
forced concrete  bank  and  store 
building.   60x56   feet. 

Owner — Bank   of  Italv. 

.'Vrchitect — H.  A.  Minton.  Bank  of  Italy 
Bldg..  Powell  and  Eddy  Sts..  San 
Francisco. 

Low   Bidder  —  James    McLaughlin.    251 
Kearny  St..    San   Francisco. 
Contract    will    be    let    within    two    or 


thr 


day 


Plans    being   Prepared. 

B.:^NK  Cost.    $30,000 

SAN  FRANCISCO.  Nineteenth   Ave.  and 

Geary  St. 
One-story    reinforced    concrete    branch 

bank    and    store. 
Owner — Bank    of  Italy. 
Architect — Osrar    Mohr.    310    California 

St..    San   Francisco. 


OWEXSMOUTH.  L.  A.  Co..  Cal.  — 
L.  A.  bd.  educ.  archtl.  dept..  has  pre- 
na'-ed  working  plans  for  2-sto..  class 
D  hr'ck  gymnasium  bldg..  96x112  ft., 
and  1-story  fr  cafeteria  bldg..  56x61 
ft.,  at  28.914  Hart  St..  Owensmonth: 
romp.  rfg..  cone,  and' wood  firs:  $60,000 

LOS  ANGELES.  Cal. —  4rcht.  A\berti 
<^.  Vartin.  227  Higgins  Bldg..  is  pre- 
paring -working  plans  fn,-  two  new 
bldgs.  to  he  erected  at  Polvtechnic  high 
school  site  at  Washington  and  Hipe 
sts:  3-stnrj'  class  A  science  hall.  160 
bv  120  ft..  21  laboratories  for  physics, 
cbpmistey  ,Tnd  general  science:  reinf. 
concrete  con.struction.  stucco  exter.. 
comp.  rfg  .nnd  domestic  science  and 
cafeteria  bldg..  2-sto.  160x":s  ft.,  class 
C  construction,  brick  walls.  stucco 
exter..  clav  tile  rfg.;  $2S0.0OO. 


Low  Bidder. 

BANK  BLDG.  Est.  Cost,   $35,000 

HANFORD.     Kings    Co.,    Cal.       Seventh 

and   Irwin   Streets. 
One-story     and     mezzanine     reinforced 

concrete    bank    building,    75x135   ft., 

probably  Gothic  style. 
Owner — Bank  of  Italy.  Head  Office,  San 

Francisco. 
.'\rohitect — H.  A.  Minton.  Bank  of  Italy 

Bldg..    Powell    and    Eddy    Sts.,    San 

Francisco. 
McDonald    &    Kahn.    130    Montgomery 
.St  ,    low   bidder   on    general    contract. 

Heating,    plumbing,    plastering,    elec- 
trical   work    and    fixtures,    separately. 

Contracts    on    all     portions     of    work 
will   be  let  within  a  couple  of  days. 


RAYMOND.  Wash. — ITntil  June  ^?. 
:30  P.  M..  bids  will  be  received  to 
rect  $100,000  high  school  at  Ravmon<l 
Chas.    H.    Burggraf.    architect,    Albany.^l 


Ore 

with   tile  flooring. 


ry    reinforced    concretely 


.«ub-Fisures   To   Be    Taken    This    Week. 
GAR.A.GE  Cost,    $125,000 

S.AX    F'R.\NCISCO.    Eddy    and   Jones    St. 
Five-story    reinforced      concrete      com- 

merciiil   garage. 
Owner — Mr    Bell  et  al. 
. Vrchitect— E.   H.   Denke.   1317   Hyde  St.. 

San    Francisco. 
Contractor — Cahill  Bros..  55  New  Mont- 
,'  ffomery    St..  San    Francisco 

Orncline  awarded  to  The  Granfield  Co.. 

180    Jessie    St.,   San    Francisco. 
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Contract   Awarded. 

ADDITION'  Cost,    $80,722 

SAX  JOSE,  Santa  Clara  Co.,  Gal.,  First 
and   San    Fernando   Sts. 

Two-story    class   A   addition    to    bank. 

Owner — Mercantile  Trust  Co. 

Architect — G.  A.  Lansljurgh,  140  Mont- 
gomery   St.,    San    Francisco. 

Contractor — E.  Nommensen,  E  101  S 
16th    St.,    San   Jose. 


Date   of  Opening  Bids  Again   Postponed 
Until   June   1,    1925,   12   O'clock   Noon. 
BANK  BLDG.  Cost,  $75,000 

RED    BLUFF,    Tehama    Co.,    Cal. 
One-story      reinforced       concrete      and 

terra    cotta   bank    building. 
Owner   —    First    National    Bank    of   Te- 
hama   County,    Red    Bluff,    Cal. 
Architect — \Vm.     H.     Weeks.     369     Pine 
St.,    San    Francisco,      and      Tribune 
Tower    Bldg.,    Oakland. 
Architect  is  receiving  segregated  bids 
as  follows:   General  construction,  gran- 
ite,   masonry    and    terra    cotta,    marble, 
tile,    glass    and    glazing,    roofing,    lath- 
ing and  plastering,  electrical  work  and 
painting. 


Plans    Being    Prepared. 
STORE    BLDG.  Cost,    $15,000 

SAX  JOSE,   The   Alameda. 
One-story    brick    store    {3    stores). 
Owner — Roy   M.   Butcher,   San   Jose. 
Architect    —    Rolph    Wyckoff,    Growers 
Bank    Bldg.,    San    Jose. 


Bids  To  Be  Opened  Saturday,  May  23rd 

STORE,   OFFICE  Cost,   $25,000 

SALINAS.   Monterey  Co.,    Cal. 

Two-storv  brick  store  and  office  build- 
ing,   50    by    70. 

Owner — F.    N.    Hitchcock,    Salinas. 

Architect  —  Ralph  Wyckoff,  Growers 
Bank    Bids'.,    San    Jose. 


Contract    Awarded. 

STORE    BLDG.  Cost.    $24,000 

STOCKTON,   San   Joaquin   Co.,   Cal.     No. 

402    W-Market    St. 
One-story    and    basement    brick     store 

building. 
Owner — E.    L.    and   L.    E.    Gibbens,    1307 

N-San    Joaquin   St.,   Stockton. 
Architect — None. 
Contractor — O.    H.    Chain,    Farmers    & 

Merchants    Bldg..    Stockton. 


Contract    Awarded. 

STORES    &   OFFICES  Cost,    $12,000 

SAN  FRANCISCO.  SE  Twenty-eighth 
Ave.  and  Taraval  St. 

Two-story   frame   store   and   office   bldg. 

Owner — Ray  Realty  &  Improvement  Co. 

Architect — Baumann  &  Jose,  251  Kear- 
ny St.,   San   Francisco. 

I'ontractor — r.  F.  Parker,  251  Kearny 
St.,  San   Francisco. 


.''^uli-Ficrures    Being    Taken 

STORE    BLDG.    ETC.  Cost,    $155,000 

MODESTO,    Stanislaus    Co.,      Cal.       SW 

nth  and  J  Sts. 
Tliree-story   class   C    brick      store      and 

office    building.    Enameled    pressed 

brick   front. 
Owner — J.    Beatty. 
Architect    and    Contractor^Hubbert    & 

Welland    Bros..    Russ      Bldg.,      San 

Francisco  &  Black  Bldg.,  Modesto. 
There  will  be  13  stores  on  ground 
floor,  167  offices.  Electrical  heating 
and  ventilating  s.vstem  will  be  in- 
stalled. 
Structural  St**!  to  Calif.  Steel  Co.,  Ho- 

bart    Bldg.,   San    Francisco. 


Plans    Being    Prepared. 

STORE    BLDG.  Cost,    $30,000 

SAX    MATEO,    East    B    Street    S    of    5th 

Avenue. 
Two-story   class    C    .<.tore   bldg.    (offices 

or    apartments    on    second    floor). 
Owner— Jarrell    K.    Calley,    1159    Green 

St..   San   Francisco. 
Architect — Guy    Lynn    Rosebrook,    Mo- 

nadnock    Bldg.,    San    Francisco. 


Contract    Awarded. 

ALTERATIONS  Cost,    $17,200 

SAN    FRANCISCO.    NE    cor.    California 

and    Montgomery    Sts. 
Remodeling   of    offices    on   ground   floor. 
Owner— J.    Earth   &    Co..   482    California 

St.,   S.   F. 
Architect    —    Henry    H.    Meyers,    Kohl 

Bldg.,    S.    F. 
Contractor— O.    C.    Holt,    180    Jessie    St., 

San    Francisco. 


Contract   Awarded. 

ALTERATIO.N'S  Cost,    $16,000 

OAKLAND.  Alameda  Co.,  Calif.  NE  cor. 

26th    St.    and    Harrison    Blvd. 
Alterations    to    office   building. 
Owner — Pacific    States    Investment    Co., 

26th    and    Harrison    Blvd.,    Oakland. 
Architect — None. 
Contractor  —  F.    A.    MuUer,    Syndicate 

Bldg.,  Oakland. 


Preliininarv   Plans  Being  Prepared. 
OFFICE    RLDG.  Cost,   $65,000 

BERKELEY,    Grove    St. 
Three-story    reinforced    concrete    store 

and  office  building. 
Owner — Leslie    R.   Wilson. 
Architect    —    Hutchison    &    Mills,    1214 

Webster    St.,    Oakland. 


SANTA  BARBARA,  Cal. — Architect 
Robert  H.  Orr,  1305  Corporation  Bldg., 
Los  Angeles,  is  preparing  plans  for  a 
four-story  and  basement  Class  B  store 
and  loft  building  at  Canon  Perdido  and 
Anacapa  Sts.,  Santa  Barbara;  owner's 
name  not  given;  143x110  ft.,  brick 
walls,  stucco  exterior,  plate  glass, 
structure  steel,  composition  roofing, 
metal  skylights,  steel  sash,  2  elevators. 
$90,000. 


LOS  ANGELES.  Cal.  —  Walter  E. 
Warne.  1111  Marsli-Strong  Bldg., 
awarded  gen.  contr.  for  erecting  6-sto. 
class  A  bldg.,  105x104  ft.,  and  adding 
to  existing  3-story  bldg..  45x55  ft.,  at 
n.w.  cor.  of  6th  and  San  Pedro  Sts.  for 
("ity  Towel  Supply  Co.  W.  J.  Saunders, 
Laiighlin  Eldg..  archt.  Reinf.  cone, 
constr.,  stucco  exter.,  steel  sash,  comp. 
rfg.,  metal  skylights,  plate  glass,  pas- 
senger elevator,  automobile  freight 
elevator;   total   cost,   $140,000. 


LOS  ANGELES,  Cal.— Archts.  Curlett 
&  Beelman,  408  Union  Bank  Bldg., 
have  completed  plans  for  a  12-story 
and  basement  class  A  loft  bldg.  at  n.w. 
Cor.  of  9th  and  Los  Angeles  Sts.,  for 
Harris  Xewmark  estate;  it  will  be  oc- 
cupied by  Klein-Norton  Co;  140x160  ft., 
rein,  constr..  stucco  exter.,  plate  glass, 
niarble  and  tile  w^ork.  steel  sash,  comp. 
rffr..  elevators:  $650,000.  Bids  will  be 
taken   this   week. 


RICHMOND,  Contra  Costa  Co..  Cal.— 
Carl  Overaa.  Richmond  at  approx.  $10.- 
000  awarded  contract  to  remodel  quar- 
ters formerly  occupied  by  "The  Big 
Store"  at  7th  and  Macdonald  Ave.  The 
onarters  have  been  leased  to  .T.  C. 
Pennev  Company.  New  front  will  be 
installed. 


LOS  ANGELES.  Cal.— Architect  Bdw. 
I'rav  Taylor  and  Ellis  Wing  Taylor, 
cneinecr.  713  West  Eighth  St..  are 
comiil.  wkg.  plans  and  bids  will  be 
palled  for  in  about  2  weeks  for  a  3- 
storv  and  part  liaPement  reinf.  cone, 
automobile  bldg.  at  cor.  21st  and 
Fianeroa  Sts.  for  Pierce-.Arrow  Auto- 
mobile Co.  Jlr.  Lusby:  press,  br.  and 
terra  cotta  facing,  como'.  rf.,  plate 
g'ass.  skylights,  steel  sash,  steel  roll- 
ing doors,  mrnam.  iron  wk..  cem.,  tile 
and  lidwd.  firs,  s-as  htg..  marble  wk., 
nine  and  hrtwd.  trim.  elec.  frt.  elev.. 
•■■>mn=.  toilets,  nrnam.  plas..  etc.:  $2nn.- 
000.   Bids  being  des'gned  for  4  or  6  sto. 


LOS  ANGELES.  Los  Angeles  Co..  Cal. 
— Meyer  *  Holler.  Wright  *  Callender 
Bldg.,  are  preparing  plans  for  13-storv 
and  basement  Class  A  office  building  at 
the  northeast  corner  of  7th  St.  and 
Grand  Ave.  for  the  Quinhy  Corp:  60x 
nn  ft.,  reinforced  concrete  construc- 
tion, terra  cofta  facing,  plate  glass, 
marble  and  tile  work,  fire  escapes, 
steam  heating,  hardwood  trim,  eleva- 
tors:   $600,000, 


THEATRES 


LOS  ANGELES,  Cal,— Archt.  John  M. 
r'oopcr.  Marsh-Strong  Bldg.,  is  prepar- 
ing plans  for  a  class  A  theatre  on  6th 
St,  adjoining  the  Savoy  H-:fel  at  6th 
St.  and  Grand  Ave.  for  Fred  E.  Keeler; 
It  will  be  leased  to  Harry  Carroll:  8S 
I'y  150  ft.,  reinf  cone,  constr..  press, 
brick  and  term  cotta  front,  marble 
and   tile   work;   $500,000. 


MONTEBELLO,  Los  Angeles  Co.,  Cal. 
— L.  A.  Smith,  Lilly-Fletcher  Bldg., 
3rd  St.  and  Western  Ave.,  Los  Angeles, 
is  preparing  preliminary  plans  for  a» 
theatre  and  store  building  on  Whlttier 
Bid.,;  Montebello,  for  Gore  Bros. 
theatre  will  seat  1250  people.  Class  A 
construction  and  front  part  will  con- 
tain stores,  Class  C  construction,  stucco 
and  art  stone  front,  plate  glass,  tile 
and  composition  roof,  marble  and  tile 
work,  hardwood  and  cement  floors, 
marquise,  heating  and  ventilating  sys- 
tem,   Robert   Morton    organ;    $75,000. 


Sub-Contract  Awarded. 

THEATRE,   ETC.  Approx.   $80,000 

OAKLAND,  Alameda  Co.,  Cal.  Stanford 
and  San   Pablo  Ave. 

Cement  and  plaster  front  Class  C 
theatre  and  store  building  (theatre 
having  1000  seating  capacity.)  The 
building  will  be  one-story  with  bal- 
cony. 

Owner — Golden  State  Theatre  Realty 
Corporation. 

Architect — Mark  Jorgensen,  110  Sutter 
St.,   San    Francisco. 

Contractor — Jas.  L.  McLaughlin  Co.,  251 
Kearny   St..   San  Francisco. 

Electricnl  nork  to  Spencer  Electric  Co. 
320  12th  St.,  Oakland. 


Sub-Contracts   Awarded. 

THEATRE.    ETC.  Cost,    $125,000 

SAN  FRANCISCO.  S  Irving  St.  Bet. 
14th    and    15th    Aves. 

Class  A  theatre,  store  and  office  build- 
ing. 

Owner — Golden  State  Theatre  Co. 

Architect — Mark  Jorgensen,  110  Sutter 
St.,   San   Francisco. 

Omanientnl  Plaster  &  Cement  to  O.  F. 
Larson  cS:  Son,  480  Potrero  Ave., 
San    Francisco,    $6500. 

Itletal    Lathing    to    Carroll    &    O'Brien, 
San     Francisco,     $13,750. 
As    pre\'iously    reported,    reinforcing 

steel   to    W.    S.    Wetenhall;    excavating, 

masonry  and  concrete  work   to  Mission 

Concrete   Co.;    structural   steel   to   Her- 

rick   Iron   Works. 


LOS  ANGELES,  Cal.— Joe  Toplitzky 
and  associates,  Hellraan  Bank  Bldg., 
have  secured  a  99-year  lease  on  prop- 
erty, 223x196  ft.,  at  n.e.  cor.  of  Holly- 
wood Blvd.  and  Wilcox  Ave.  The  front 
portion  will  be  improved  with  a  4-sto. 
class  A  store  and  mercantile  bldg.  and 
a  theater  to  seat  3000  people  will  be 
erected  on  the  remainder  of  the  prop- 
erty. SchiiUze  &  Weaver,  Pac.  Mutual 
Bldg.,    will    probably    be    the   architects. 


Plans   Completed. 

THEATRE  Cost,   $100,000 

BERKELEY,  Alameda  Co.,  Cal.  SE 
Monterey    Ave.   and    Hopkins   St. 

Fireproof  theatre  building.  Seating  ca- 
pacity   1000. 

Owner — C.  E.  Condon,  57  Post  St.,  San 
Francisco. 

Architect — None. 


WHARVES  &  DOCKS 


SACRAMENTO.  Cal.  —  City  council 
authorize  reconstruction  of  final  unit 
of  municipal  wharf,  extending  from  N 
to  P  streets,  embracing  approx.  40,- 
000  sq.  ft.  floor  space:  est.  cost,  $28,- 
000;  wood  construction  with  mastic 
flooring;  foundation  to  include  86  con- 
crete piles;  high  speed  freight  elevator. 
Work  will  be  done  under  the  super- 
vision   of    Allan    J.    Wagner,    city    engi- 


SACRAMEXTO,  Cal. — Until  June  4, 
9:15  p.  m..  bids  will  be  rec.  by  H.  G. 
Denton,  city  clerk,  to  fur.  and  del.  86 
seventy-foot  Douglas  Fir  piles.  Cert, 
check  5%  payable  to  City  Controller 
req.  with  bid.  Further  information  ob- 
tainable from  clerk.  Allan  J.  Wagner, 
city   engineer. 

LOS  ANGELES.  Cal. — Until  2  P.  M.. 
June  10.  bids  will  be  rec.  by  harbor 
comm..  207  S.  Broadway,  for  concr. 
wharf  at  Berth  320  A  &  B.  under  spec. 
.i90,  copies  of  which  may  be  obtained 
at  office  of  spec,  engr..  Berth  90,  San 
Pedro. 
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Official    Proposals 


NOTICE    TO    CONTRACTORS 


(Bakersfleld,    CalUomia) 

Notice  is  hereby  given  that  sealed 
bids  will  be  received  by  the  Board  of 
Kducation,  Bakersfleld  School  District, 
Bakersfleld,  Calitornia,  up  to  8  P.  M. 
of  June  15,  1925,  for  furnishing  all  ma- 
terials and  labor  necessary  for  the 
erection  and  completion  of  additions 
and  alterations  to  the  Hawthorne,  Wm. 
Penn  and  McKinley  School  BuildinKs, 
in  accordance  with  plans  and  specifica- 
tions for  same  on  file  at  the  office  of 
the  Board  of  Education,  City  Hall,  Bak- 
ersfleld, and  open  for  the  inspection 
of  bidders.  Copies  of  said  plans  and 
specifications  may  be  had  upon  deposit 
of  Ten  Dollars  (llO.OO)  at  the  office  of 
Charles  H.  Biggar,  Architect,  405  Bank 
of  Italy  Building,  Bakersfleld,  Califor- 
nia, and  the  work  will  ba  done  under 
his  supervision.  Deposit  will  be  re- 
turned upon  receipt  of  plans  and  speci- 
fications in  good  condition  previous  to 
the  time   bids  are  received. 

Bids  will  be  received  for  the  work 
on  each  building  separately,  or  segre- 
gated as  shown  on  bid  form  furnished 
by  Architect.  Bid  must  be  accompanied 
by  a  cashiers'  or  certified  check  In  the 
amount  of  at  least  ten  per  cent  (10  per 
centj  of  the  amount  bid,  such  check 
to  be  made  payable  to  the  Board  of 
Education,  Bakersfleld  City  School  Dis- 
trict, and  be  submitted  as  a  guranatee 
that  the  bidder,  if  successful,  will  en- 
ter into  a  contract  satisfactory  to  said 
Board  of  Education,  and  in  addition 
thereto  will  furnish  good  and  sufficient 
bonds  therefor. 

The  board  reserves  the  right  to  re- 
ject any  or  all  bids  and  to  waive  any 
informality   in    any    bid   received. 

By  order  of  the  Board  of  Education, 
Bakersfleld   School    District,   made   May 

M.    P.    FLICKINGER, 

President. 

W.    T.   WHITAKER, 

Secretary. 


NOTICE    TO    CONTRACTORS 


Yuba    Pa.ss   Extension  Forest   Highway 


Sealed  proposals  for  constructing  the 
above-named  National  Forest  highway, 
located  within  the  Tahoe  National 
Forest.  Sierra  County,  State  of  Califor- 
nia, will  be  received  by  the  District 
Engineer,  Bureau  of  Public  Roads,  U. 
S.  Department  of  Agriculture,  at  400 
Bay  Bldg.,  9  Main  St.,  San  Francisco. 
California,  until  10  o'clock  A.  M.  on 
the  Uitli  day  of  June,  1925,  at  which 
time  and  place  they  will  be  publicly 
opened  and  read.  The  right  is  reserved 
to  reject  any  and  all  bids  and  none 
will  be  considered  except  those  from 
contractors  ascertained  to  be  ex- 
perienced   and   responsible. 

The  project  to  be  constructed  con- 
sists of  a  section  of  the  Yuba  Pass 
road  between  Gold  Lake  Junction  and 
Sierra  City,  and  is  3.71  miles  in  length. 
The  principal  items  of  work  are  ap- 
proximately as  follows; 
Clearing,  26  acres. 

Excavation,  unclassified,  54,652  cu. 
yds. 

Class  A  concrete,   171  cu.  yds. 
Class   B   concrete,   94  cu.  yds. 
Reinforcing  steel,  27,304  lbs. 
Corrugated    metal    pipe,    1,222    lin.    ft. 
Crushed  rock  surfacing,  3,630  cu.  yds. 
Construction   shall   be   started    within 
fifteen    days    after    notice    of    award    of 
contract    has    been    given    to    the    con- 
tractor  by   the  District  Engineer.     The 
work    shall    be    completed    within    one 
hundred      twenty-five       (125)       weather 
working     days     after     said     notice     of 
award  of  contract  is  given. 

The  contract  form,  maps,  plans  and 
specifications  may  be  examined  by  re- 
sponsible  contractors    at   the    following 

400  Bay  Bldg.,  9  Main  St.,  San  Fran- 
cisco,  Calif. 
%   J.  F.  Waller,  Sattley,  Oftllt. 
The  Bureau  has  available  for  loan  to 


A  call  for  bld«  publlihed  In 
thiB  section  Indicates  that  bids 
are  desired  from  other  than  local 
bidders  Maximum  competltiou 
ia  desired,  and  this  Is  assured 
through  BUILJJING  AND  EINGI- 
NEEKING  NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
public    work. 

Ratei  10  cents  per  line,  per 
insertion. 

All  official  calls  for  bids  of 
the  California  State  Ulg-hway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   in    this   section. 


contractors  on  a  rental  basis,  equip- 
ment at  Government  Island,  Oakland, 
California,  as  listed  in  the  specifica- 
tions. Bidder  will  state  in  his  bid  the 
Government  equipment  that  he  will 
use  during  construction  and  minimum 
time  required.  The  estimated  rentals 
will  be  taken  into  consideration  and 
award  will  be  made  on  the  bid  to  the 
best  advantage  of  the  Government. 
Government  explosives  are  also  avail- 
able according  to  the  terms  of  the 
specifications.  Corrugated  metal  pipe 
will  be  furnished   by   the  Government. 

Plans  and  specifications  will  be  fur- 
nished contractors  who  contemplate 
bidding,  on  a  showing  of  financial 
ability  and  experience  and  upon  de- 
posit of  a  check  for  $10.00  payable  to 
the  Secretary  of  Agriculture  of  the 
United  States.  Check  will  be  held 
pending  the  return  of  plans  and  speci- 
fications. 

All  proposals  must  be  made  on  forms 
furnished  by  the  District  Engineer, 
Bureau  of  Public  Ftoads,  and  in  ac- 
cordance with  the  instructions  forming 
a  part  of  the  speciflcations  above  re- 
ferred to. 

May  26,   1925. 

C.  H.  SWEETSER, 

District   Engineer. 


STATE  OF  CALIFORNIA 


CALIFORNIA  HIGHWAY  COMMISSION 


NOTICE  TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Highway  Commission,  515  Foimnt 
Uuildins,  Sacramento,  Cal.,  until  a 
o'clock  p.  m.  on  June  22,  19»>,  at  which 
time  they  will  be  publicly  opened  and 
read,  for  construction,  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made  of  por- 
tions  of  State  Highway,   as   follows: 

Santa  Cruz  County,  near  Boulder 
Creek     (IV-S.Cr.-44-A)     the     following: 

A  reinforced  concrete  box  culvert  at 
Station  37  +  45  at  Fall  Creek,  consisting 
of  a  5-foot  by  5-foot  opening  94  feet 
long  with  wing  walls. 

A  reinforced  concrete  girder  bridge 
24  feet  wide,  at  Station  126  +  60  across 
High  Bridge  Creek,  consisting  of  three 
27-foot  spans  on  concrete  bents. 

A  reinforced  concrete  box  culvert  at 
Station  131  +  73  at  Cleveland  Dam 
Creek,   consisting   of  a  o-foot  by  5-foot 


QUANTITY  SURVEYOR 

Valnatlon    Engineer 
ARTHUR    F>RIDDLE 

U03    Hisalon    Street,   at    Third    St. 
San    Francljico,    Calif. 

Telephone   Douglas   8-4-9-J 
General  Lilatlng  Burran 

Architect's  Preliminary  Estimates 


opening   45   feet  long  with  a   retaining 
wall   and  wing  walls. 

Imperial  County  between  El  Centre 
and  Holtville  (VlII-Imp-27-C),  about 
eight  and  six-tenths  (8.6)  miles  in 
length,  to  be  graded  and  surfaced  with 
crushed  gravel  or  stone  or  with  de- 
Lomposed    granite. 

Plans  may  be  seen,  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said  office 
and  they  may  be  seen  at  the  offices  of 
the  Division  Engineers  at  Los  Angeles 
and  San  Francisco,  and  at  the  office  of 
tile  Division  Engineer  of  the  division 
in  which  the  work  is  situated.  The  Di- 
vision Engineer's  offices  are  located  at 
Willits,  Redding,  Sacramento,  San 
Francisco,  San  Luis  Obispo,  Fresno, 
Los  Angeles,  San  Bernardino  and 
Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity  of 
work  to  be  done,  with  a  representative 
of  the  Commission.  It  is  requested  that 
arrangements  for  joint  field  inspection 
be  made  as  far  in  advance  as  possible. 
Detailed  information  concerning  the 
proposed  work  may  be  obtained  from 
the  Division  office. 

No  bid  will  be  received  unless  It  l8 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
■Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to   be  done,  etc. 

The  California  Highway  Commission 
reserves  the  right  to  reject  any  or  all 
bids  or  to  accept  the  bid  deemed  for 
the  best  interests  of  the  State. 

HARVEY    M.   TOY, 

LOUIS   EVERDING, 

N.    T.   EDWARDS, 
California  Highway  Commission. 

R,  M.   MORTON, 

State   Highway   Engineer 

W.  F.  MLKON,  Secretary.      ' 
Dated:    May    25,    1925   . 


NOTICE   TO    CONTRACTORS 


(Fabricated    Steel — Fort    Mason) 

OFFICE  CONSTRUCTING  QUARTER- 
MASTER, Fort  Mason,  Calif.  Sealed 
proposals  will  be  received  here  until 
June  10,  1926,  for  fabricated  building 
steel  delivered  at  Fort  Mason,  Calif. 
Information   upon   application. 


NOTICE    TO    CONTRACTORS 


(Porches — Letterman    Hospital) 

OFFICE  CONSTRUCTING  QUARTER- 
MASTER, Fort  Mason,  Calif.  Sealed 
proposals  will  be  received  here  until 
June  6,  1925,  for  enclosing  porches  of 
ward  building  at  Letterman  General 
Hospital,  Calif.  Information  upon  ap- 
plication. 


STATE   OF   CALIFORNIA 


CALIFORNIA  HIGHWAY  COMMISSION 


NOTICE   TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Hiehway  Commission,  515  Forum 
Building,  Sacramento,  Cal.,  until  2 
o'clock  p.  m.  on  June  15,  1925,  at  which 
time  they  will  be  publicly  opened  and 
read,  for  construction,  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  of 
Ijortions  of  State  Highway,  as  follows: 

Nevada  and  Sierra  Counties,  between 
H'loriston  and  Nevada  State  Line  (III- 
Nev-Sle-38-B    and    A),    about    six    (6.0) 
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miles  in  length,  to  be  graded  and  sur- 
laced  with  crushed  gravel  or  stone.  | 
Placer  County,  between  Auburn  and 
three-nuarteis  mile  north  of  Coltax 
ilil-Pla-37-A,  B  •&  C)  about  til'teeu  S 
iiiid  seven-tenths  U5.7)  miles  in  length  | 
lo    be   surfaced   with  a   bituminous  seal  il 

;ia'n  Luis  Obispo  County  (V-S.L.O-2- 
E)  two  reinforced  concrete  girder 
bridges,  24  feet  wide,  one  across  Villa 
Creek  at  Pismo,  consisting  of  six  30 
foot  spans  on  concrete  pile  bents,  the 
uLucc  over  Southern  Pacific  Kailroad 
near  Pismu  consisting  of  three  35  foot 
and  six  30  foot  spans  on  concrete  bents. 
Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  specifi- 
cations may  be  obtained  at  the  said  of- 
fice and  they  may  be  seen  at  the  office 
of  the  Division  Engineers  at  L.os  An- 
geles and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  whicii  tne  worii  is  situated. 
The  Division  Engineer's  offices  are  lo- 
cated at  WiUits,  Redding,  Sacramento, 
San  Francisco,  San  Luis  Obispo,  Fresno, 
Los  Angeles,  San  Bernardino  and 
liishop.  ,       ^.    .   . 

A  representative  from  the  Division 
office  will  be  available  to  ac- 
company prospective  bidders  for  an 
inspection  of  the  work  herein  con- 
templated, and  Contractors  are  urged 
to  investigate  the  location,  character 
and  quantity  of  work  to  be  done,  with 
a  representative  of  the  Commission.  It 
is  requested  that  arrangements  for 
joint  field  inspection  be  made  as  far 
in  advance  as  possible.  Detailed  intor- 
iiiation  concerning  the  proposed  work 
may  be  obtained  from  the  Division  of- 
fice 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
••Notice  to  Contractors"  annexed  to 
the  blank  form  of  proposal,  for  full  di- 
rections as  to  bidding,  quantities  of 
work  to   be  done,   etc. 

The   California   Highway   Commission 
reserves   the   right   to   reject  any  or  all 
bids    or    to    accept    the    bid    deemed    for 
the   best  interests  of  the   State. 
HAKVEY  M.  TOY, 
LOUIS    EVERDING, 
N.  T.  EDWARDS, 
California  Highway  Commission. 
R.  M.  MORTON, 

State    Highway    Engineer. 
W.    F.    MIXON,    Secretary. 
Dated:   May   18,   1925. 
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niandant  Navy  Yard,  Mare  Island, 
ialif.  Deposit  of  a  check  or  postal 
money  order  for  nO^OO,  payable  to  the 
Cliief  of  the  Bureau 
Ducks 


Yards     and 


5     is   required   as   security   for   the 
eiurn  of  the  drawing  and  specifi- 


cation. 


MiaCELLANEOVS    BUILDING 
CONSTRUCTION 


NOTICE   TO    CONTRACTORS 


Road  Constrnetii 


-Bu 


Yds.  &  Docks 


ed    from    Page    20) 


SACRAMENTO,  Cal.  —  Until  June  4, 
!I15  p  m.,  bids  will  be  received  by  H. 
G  Denton,  city  clerk,  to  fur.  selected 
common  douglas  fir  lumber.  Cert.  chk. 
0%  payable  to  City  Controller  req.  with 
l)id  Lists  of  materials  desired  obtain- 
al)le  from  city  clerk.  Allan  J.  Wagner, 
cily   engineer. 

SAN  FRANCISCO— Until  June  3,  2 
1'.  M.,  bids  will  be  received  by  Frank 
G  White,  chPef  engineer.  State  Board 
of  Harbor  Commissioners,  18  Ferry 
Bldg.,  to  const,  foot  bridge  across  Sub- 
way at  Clay  St.  Work  consists  ot  con- 
structing concrete  stairway  approaches 
and  structural  steel  bridge.  Further 
information    obtainable    from   engineer. 


SEALED  PROPOSALS,  indorsed 
"Proposals  for  a  road  at  the  Naval 
Radio  Compass  Station,  Point  Saint 
George,  California,  Specification  No. 
5037  "  will  be  received  at  the  Public 
Works  Office,  Navy  Yard,  Mare  Island, 
Calif.,  until  11  o'clock  a.  m.,  Wednes- 
day, June  10th.  1925,  and  then  and 
there  publicly  opened,  for  construct- 
ing a  road  from  Radio  Compass  Sta- 
tion, Point  Saint  George  to  the  County 
Road  at  Crescent  City,  Calif.,  Specifi- 
cation No.  5037  and  accompanying 
drawing  may  be  obtained  on  applica- 
tion to  the  Bureau  of  Yards  and  Docks, 
Washington,   D.   C,   or     to     the     Com- 


S\NTA  BAUB.^RA— Archt.  Geo.  W. 
Smith  has  prepared  prel.  plans  for  new 
chapel  and  crematory  at  Santa  Barbara 
cemetery    for    Snook  &   Kenyon. 

LOS  ANGELES,  Cal.— The  ballot  at 
June  '  election  will  contain  the  follow- 
ing issues:  $8,000,000  for  development 
work  in  the  Owens  River  dist.,  $2,000,- 
UOU  for  preliminary  work  on  the  Colo- 
rado Riv.  proj.,  $350,000  for  under- 
ground pedestrian  passageways  or 
tunnels,  $500,000  for  branch  libraries, 
and  $500,000  for  repairs  to  bridge  over 
Los  Angeles  Riv.  on  Glendale  Blvd., 
bridge  over  Cahuenga  Ave.,  on  Mull- 
holland    Highway^ 

Sub-Contracts    Awarded  ,,„„nnn 

DEPOT  Approx.    $200,000 

SACRAMENTO,  North  I  St.,  bet.  Third 
and  Fifth  Sts.  ..,.., 

Three-story  passenger  and  freight  de- 
pot, first  story  will  be  Class  B  con- 
struction, remaining  Class  C. 
Terra  cotta  roof. 

Owner — Southern   Pacific  Company. 

Architect  —  Bliss  &  Faville,  Balboa 
Bldg.,   San   Francisco. 

Contractor — Davison  &  Nicolsen,  336  w^ 
Lafayette    St.,    Stockton. 

Structural  Steel  to  Palm  Iron  Works, 
1815   15th   St.,   Sacramento. 

Tile  Roofing  and  Terra  Cotta  to  Glad- 
ding,  McBean,   354   Hobart  St.,  Okd. 

MilMvork  to  Redwood  Mfg.  Co.,  Pitts- 
burg. Cal. 

I'Uimbing,  Heating,  Ventilating  and 
Electrieal  to  Latourrette-Fical,  907 
Front  St.,  Sacramento. 

Ueinforeing  Steel  to  W.  S.  Weten- 
hall,    354    Hobart   St.,   Oakland. 

SAN  LEANDRO,  Alameda  Co.,  Cal. — 
J.  Morato,  San  Leandro,  has  filed  ap- 
plication for  a  building  permit  to  erect 
a  nurserv  hothouse  in  Peralta  Ave.: 
est  cost,  $50,000.  F.  A.  Nikirk  is  city 
engineer   and    building   inspector. 

RENO,  Nevada — Directors  of  Nevada 
Transcontinental  Highways  Exposition 
plan  erection  of  wire  fence  and  en- 
trance gates  at  exposition  grounds  in 
Idlewood  Park;   est.   cost,  $12,000. 


Garfleid        THE  MERCURY  PRESS 
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FRESNO,  Fresno  Co.,  Cal. — Maisler 
Brothers,  224  4  R.  R.  Ave.,  Fresno,  has 
purchased  the  Austin  Tract  in  Black- 
stone  Ave.  and  will  expend  approx. 
$140,000  in  improvements  including 
twelve  $6000  homes,  a  business  block 
and  apartment  building. 


SAN  FRANCISCO— Until  June  8,  12 
noon,  bids  will  be  received  by  B.  P. 
Lamb,  secy.  Park  Commission,  Park 
Lodge,  Golden  Gate  Park,  to  erect 
balustrade  on  Telegraph  Hill.  Plans 
obtainable  tr  mi  G.  Albert  Lansburgh, 
architect,  140  Montgomery  St.  Bond  of 
10%    payable    to    Park    Comm.    required. 

SAN  FRANCISCO.— Until  June  10,  3 
p.  m.,  bids  will  be  received  by  Boajd 
ot  Public  A\orks  to  fur.  and  install 
traffic  gates  and  lights,  etc.,  at  bridge 
at  Third  St.  and  Islais  Creek.  Plans 
obtainable  fr;m  Bureau  of  Engineer- 
ing,   3rd    boor.    City    Hall. 


BUSINESS    OPPORTUNITIES 


SAX  FKA.XCISCO — Further  informa- 
lion  regarding  these  opportunities  may 
be  obtained  from  the  office  of  Larsen 
Advance  Construction  Reports,  818 
Mission  Street,  San  Francisco,  either 
by  nhone,  letter  or  personal  call.  Re- 
quests for  additional  information 
should  be  made  to  the  Business  Op- 
portunities Department.  Such  requests 
must  be  accompanied  by  the  Index 
Number  of   each   opportunity. 

9193 — Guadalajara,  Mexico.  Estab- 
lished firm  desires  to  represent  San 
Francisco  exporters  of  dried  fruit  ma- 
chinery  and   automobile   specialties. 

919S — San  Francisco,  Cal.  Local  ex- 
port company  desires  to  handle  plumb- 
ing, belting,  for  manufacturers  and 
producers  in  Venezuela,  Colombia, 
Ecuador  and   Peru. 

9201 — Osaka,  Japan.  Importers  wish 
to  communicate  with  American  manu- 
facturers or  exporters  of  radio  appara- 
tus   and    accessories. 

9204 — Oftenburg  am  Main.  Germany. 
Representative  wanted  for  woodwork- 
ing machinery,  especially  machinery 
for  manufacturing  barrels  for  pack- 
ing  purposes. 

920S — London,  England.  British  man- 
ufacturer is  desirous  of  disposing  of 
the  patent  ot  a  special  irrigation 
pump,  particularly  suitable  for  use  in 
connection  with  fruit  growing  Indus- 
tries. 


QUALITY  QUANTITY  SERVICE 

LARSEN  ADVANCE  CONSTRUCTION  REPORTS 

When  quality,  quantity  and  service  is  the  question  —  Larson  Advance  Construction  Report 
Service  is  the  answer. 

Issued  every  business  day  of  the  year,  featuring  timely  items  on  all  classes  of  construction  work,  work 
projected  bids  wanted  and  contracts  awarded  for  all  classes  of  buildings— streets,  sewer  and  highway  projects 
—railroads— fire  equipment— pine  lines— wells  and  waterworks— machinery  and  equipment— U.  b.  (govern- 
ment Work  and  Supplies— bond  issues  contemplated  or  voted  for  all  character  of  public  improvements  — 
official  proposals,  etc.,  etc.    Sample  copies  will  be  furnished  on  request. 

LARSEN  ADVANCE  CONSTRUCTION  REPORTS 

818   MISSION   STREET  SAN   FRANCISCO,   CALIF. 
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Architects=Engineers — 
City  and  County  Officials 

How  about  bids  wanted  ? 

Are  you  satisfied  mth  the  bids  you  received  on  that 
last  job? 

Did  you  have  competition— and  plenty  of  it  ? 
If  not — why  not? 


Without  charge  the  BUILDING  &  ENGINEERING 
NEWS  will  place  your  job  before  the  construc- 
tion interests  of  the  Pacific  Coast.  That  means 
competition  and — competition  means  the  lowest 
possible  bid. 

If  you  want  competition  send  particulars  of  your  job 
to  BUILDING  &  ENGINEERING  NEWS— 
also  a  set  of  plans  and  specifications. 

Reach  the  Independent  Bidder  through  the  columns 
of  BUILDING  &  ENGINEERING  NEWS 

Thp  combined  news  services  of  BUILDING  &  EN- 
GINEERING NEWS  have  a  circulation  of 


3340 


—reaching  the  Engineer,  Contractor  and  Mate- 
rial Dealer. 


Can  you  reacn  one  quarter  the  amount  of  interested 
people  through  any  other  news  service  published 
in  this  section?  We  think  not — in  fact,  we  know 
you  cannot. 


If  you  want  competition— if  you  want  independent 
contractors  to  figure  your  job — if  you  want  the 
lowest  possible  bid — send  particulars  of  your 
project  to 

iJuilding  &  llingineering  INews 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,   May   30,    1925 


BRIDGES 


HUMBOLDT  COUNTY,  Cal— R.  Zelin- 
sky.  6S3  ilission  St.,  San  Francisco,  at 
J6U.624  (engineers  estimate  $5S,649) 
awarded  cont.  by  State  Highway  Com- 
mission to  clean  and  paint  five  bridges 
in    Humboldt   county. 

OLYMPIA,  Wasli. — Until  June  9,  10 
a.  m.,  b.ds  will  be  rec.  by  State  High- 
way Commission  to  const.  Everett- 
Marysville  bridges  on  State  Koad  Xo. 
1,  Snohomish  county,  consisting  of  4 
structuies:  one  lift  span  2  swing  spans 
len  fixed  spans  and  2240  lin.  ft.  cone, 
viaduct  with  24-ft.  of  rdwy.,  involving 
16,20u  cu.  yds.  excavation;  16,400  cu. 
yds.  cone. ;1, 258, 000  lbs.  reinf.  steel;  4,- 
400,000  lbs.  struc.  steel;  256,000  lbs.  ma- 
chineiy;  150,000  lin.  ft.  piling;  267,000 
F.  B.  M.  lumber;  electrical  equipment. 
J.   W.   Hoover,  state  highway   engineer. 

VENTURA  COUNTY,  Cal. — Otto  Par- 
lier,  Tulare,  Cal.,  at  $13,997  awarded 
cont.  by  State  Highway  Commission  to 
const,  rein.  cone,  girder  bridge  over 
Ventura  river  near  Ventura,  consisting 
of  one  30-£t.  and  three  60-ft.  spans 
with  approach  fills.  Project  involves: 
630  cu.  yds.  class  "A"  cem.  cone;  84,000 
lbs.  reinf.  steel;  310  cu.  yds.  structure 
excavation;  275  cu.  yds.  roadway  em- 
bankment; removing  timber  trestle. 
Engineer's    estimate    ?23,115. 

LOS  ANGELES,  Cal.— W.  R.  Farris, 
1432  Newton  St.,  awarded  cont.  by  bd. 
pub.  wks.  at  $42,300  for  ornam.  work 
for  Ninth   St.  viaduct. 

RED  BLUFF,  Tehama  Co.,  Cal.— City 
trustees  propose  to  co-operate  with 
State  Highway  Commission  and  county 
to  finance  construction  of  bridge  just 
south  of  Red  Bluff  to  span  Reeds 
Creek:  each  would  pay  one-third  the 
cost.  The  structure  is  estimated  at 
$50,000. 

LONG  BEACH,  Cal. — Until  11  a.  m., 
June  16.  bids  will  be  rec.  by  Belmont 
Shore  Development  Co.,  1015  Marsh- 
strong  Bldg.,  Los  Angeles,  to  const. 
2-span  reinf.  cone,  bridge  at  Naples, 
Long  Beach.  Plans  obtainable,  from 
James  F.  Collins,  engr.,  242  E  7th  St.. 
Long  Beach.  Cert,  check  $1000. 

LOS  ANGELES,  Cal.— B.  Crossland, 
604  S.  Marguerita  Ave.,  Alhambra. 
awarded  cont.  bv  Bd.  of  Pub.  Wks.  at 
$83,405  to  const.  Ave.  60  bridge.  This 
bridge  will  be  a  reinf.  concr.  struc 
with  span  60  ft.  with  2  40  ft.  approach 
spans,  60  ft.  wide,  with  46  ft.  roadway, 
and   2    ft.   walks. 

VSAN  DIEGO,  Cal. — Following  bids 
rec.  May  25  by  State  Highway  Com- 
mission to  const,  rt-in.  cone,  girder 
bridge  30  ft.  wide  over  San  Mateo 
creek  about  1  mi.  north  of  San  Onofre, 
consisting  of  eight  50  ft.  spans  on  cone, 
abutments  and  cone,  piers: 
R.  A.   Wattson.   1026  N  McCadden 

Los   Angeles    $74,787 

Allen        Harris    Engineering    Co., 

Hollywood.    Cal 76,664 

"VV.    M.    Ledbetter,   Los    Angeles..    79.979 

S.    M.    Kerns.    Long    Beach 81,655 

R.    B.    McKinzie,    Devorc 83,872 

McKay  Engineering  Co.,  Los  An- 
geles         84,563 

Chas.   &     S.     W.     Scessgen,     San 

Diego     85,489 

Mercereau    Construction    Co.,    Los 

Angeles     87,986 

J.  L.   Webster,   Chico    88,152 

Fluor   Construction    Co.,    Los   An-  , 

geles     91,16S 

Engineer's    estimate     96,320 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
City  Eng.  Wm.  Popp  completing  spec, 
for  William  street  bridge;  est.  cost 
$45,000.  City  and  county  will  each  pay 
one  half  cost. 


DREDGING,  HARBOR  WORKS 
JND  EXCAVATIONS 


LO.N'G  BEACH,  Cal. — Until  June  26, 
bids  will  be  rec.  by  City  Mgr.  C.  H. 
Windham  to  const,  breakwater,  moles 
and  bulkheads  in  connection  with  im- 
provements to  Long  Beach  Harbor.  The 
breakwater  will  involv.  approx.  1,800,- 
uou  ions  rock,  and  will  be  approx.  6600 
ft.  long,  extending  from  the  west  bank 
of  the  flood  control  channel.  The  pro- 
posed bulkhead  is  to  be  about  4000  ft. 
in  length  and  will  be  built  in  a  s.  w. 
direction,  and  is  designed  to  protect 
shipping  at  the  new  moles.  R.  G.  Mc- 
Glone,    harbor   engineer. 


SANTA  ANA,  Cal. — Supervisors  post- 
pone harbor  bond  election  until  Sep- 
tember due  to  a  $1,200,000  water  bond 
issue    to    be    voted    on    in    Santa.    Ana 

June   23. 


VENICE,  Cal.  —  City  Engr.  H.  D. 
Cbapman  preparing  plans  for  jetty  at 
fijot   of  Ave.  40.  to  cost  about  $20,000. 


IRRIGATION  PROJECTS 


PHOENIX,  Ariz. — Election  will  be 
held  June  10,  in  New  State  Irrig.  and 
Drainage  Dist.,  Maricopa  county,  to 
vote  on  a  $112,000  bond  issue.  F.  C. 
Henshaw,    secretary. 


LIGHTING  SYSTEMS 


RENO,  Nevada  —  City  Eng.  Harry 
Chism  preparing  spec,  to  extend  street 
lighting  system  in  both  sides  of  West 
St.,  bet.  1st  and  2nd  sts;  Sierra  St.,  bet. 
Commercial  Row  and  4th  St;  South 
Virginia  St.,  bet.  Court  and  Cheney  St; 
4th  St.,  bet.  Sierra  and  Virginia  Sts. 


REDONDO  BEACH,  Cal. — Under- 
ground Constr.  Co.,  517  S.  Broadway, 
Pasadena,  aw'arded  contr.  by  city  at 
$74,774  for  ornam.  lights  in  portions 
of   Beryl,   Opal,   and   other  Sts. 


LOS  ANGELES,  Cal. — Until  9  A.  M., 
June  2.  bids  will  be  rec.  for  ornam. 
lights  in  Third  St.,  bet.  American  and 
Alamitos  Aves. ;  1911  act.  H.  C. 
Waughop,  city  clerk. 


LOS  ANGELES.  Cal.— Walker  &  Mar- 
tin. 402  W  Wilshire,  FuUerton,  award- 
ed cont.  by  bd.  pub.  wks.  at  $9468  for 
o;nam.  lights  in  Beachwood  Dr.,  bet. 
Franklin  Ave.  and  415.16  ft.  n.  Eng.'s 
•  St.,    $13,059. 


Carbide   Flare   Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried   In   stock 

E.    D.    BULLARD 

5«5   HOWARD   STHKKT 
San   Oanciaco,  CalU. 

DoUKlai  (SZO 


LOS  A.N'GELES,  Cal.  —  Council  de- 
clares inten.  to  install  ornam.  lights 
under  1911  act  in  Crenshaw  Blvd.,  bet. 
Washington  and  Adams  Sts.;  Western 
Ave.,  bet.  Slauson  and  Manchester  Aves 
cone,   posts. 


LOS  ANGELES,  Cal.  —  Council  de- 
clares initn.  to  install  ornam.  lights 
in  First  St.,  bet.  Glendale  Blvd.  and 
Vermont  Ave;  pressed  steel  posts; 
1911   act. 


ORANGE,  Cal. — Council  declares  in- 
tention to  install  ornam.  lights  in  N. 
Centre  St.,  bet.  Chapman  Ave.  and  E. 
Sycamore  Aves.;  23  Marbelite  posts, 
etc.;  1911  act.  Cal.  D.  Lester,  city 
clerk. 


SAN  MARINO,  Cal. — Council  declares 
inten.  to  install  ornam.  lights  in  Mon- 
terey Rd.,  bet.  E.  Molino  and  Garfield 
Aves.;  1911  act. 


FRESNO,  Fresno  Co.,  Cal. — Until 
June  4,  10:30  A.  M.,  bids  will  be  rec.  by 
H.  S.  Foster,  city  clerk,  (33-D)  to  in- 
stall 49  electroliers  w^ith  necessary 
wiring,  etc.,  in  portions  of  Pratt  Ave., 
South  6th,  South  7th,  South  8th,  South 
9th,  South  10th,  South  11th  Sts.,  etc. 
Combination  of  steel  and  c.  i.  stand- 
ards with  single  lamp  and  globe.  1911 
Act.  Cert,  check  10%  payable  to  city 
req.  Plans  on  file  in  otfice  of  clerk. 
Andrew  M.   Jensen,   city   engineer. 


LOS  ANGELES,  Cal. — Until  10  A.  M., 
June  8,  bids  will  be  rec.  by  Bd.  Pub. 
Wks.  for  concr.  ornam.  lights  in 
Burck  PI.,  bet.  9th  St.  and  210  ft.  s. 
w.   of   11th  St.;    1911   act. 


TUCSON,  Ariz. — Until  4  P.  M.,  June 
1,  bids  will  be  rec.  by  city  for  ornam. 
lights  in  N.  Fourth  Ave.,  bet.  E.  9th 
and  E.  2nd  Sts.,  res.  int.  No.  891.  Bids 
on  alternative  types  will  be  rec,  spec, 
for  which  may  be  obtained  from  E.  C. 
Dietrich,    supt.    of   streets. 


HUNTINGTON  BEACH.  Cal. — Council 
declares  inten.  for  ornam.  lights  in  12th 
St.,  bet.  Ocean  and  Orange  Aves.:  concr. 
posts;  1911  and  1915  acts.  W.  R. 
Wright,   city   clerk. 


MACHINERY  &  EQUIPMENT 


RIVERSIDE,  Cal.— Until  9  a.  ra..  May 
26,  bids  will  be  rec.  for  one  2-speed 
horse-drawn  street  sweeper.  C.  B. 
Burns,  city  clerk. 

LOST  HILLS,  Kern  Co.,  Cal.— Until 
June  5,  7  p.  m.,  bids  will  be  rec.  by 
C.  R.  Turtit,  clerk.  Lost  Hills  School 
District,  to  furnish  and  del.  school 
bus  for  transportation  of  pupils.  Fur- 
ther information  together  with  speci- 
^'ications    obtainable    from   clerk. 


MARTINEZ,  Contra  Costa  Co.,  Cal.— 
County  Surveyor,  R.  R.  Arnold,  au- 
thorized to  purchase  from  Edward  R. 
Bacon  Co..  San  Francisco,  steam  shovel; 
cost   $6960. 


EUREKA,  Humboldt  Co.,  Cal. — City 
Clerk  A.  Waller  Kildale  instructed  by 
council  to  advertise  for  bids  for  new 
jr  second  hand  road  grader. 


HOLTVILLE,  Cal. — Until  June  1,  bids 
will  be  rec.  by  Holtville  union  high 
school  dist.  for  2  school  busses.  Spec, 
on  file  with  principal  of  school,  Mrs. 
Wm.   T.   Lott,   Clerk. 


BRAWLEY.  Cal. — Until  8  P.  M.,  June 
9,  bids  will  be  rec.  by  Westmorland 
school  dist.,  at  Westmorland  school 
house,  for  one  Ford  1-ton,  164-in. 
wheel  base  truck  chassis  fitted  with 
school  coach  bo<iy,  and  one  Ford  1-ton, 
176% -in.  wheel  base  truck  chassis 
fitted  with  school  coach  body,  delivery 
on  or  before  Sept.  10,  1925.  Cert,  chk., 
5%.     John  M.  Cox,  clerk. 
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RAILROADS 


CRESCENT  MILLS,  Plumas  Co..  Cal. 
— Western  Pacific  R.R.  is  reported  to 
be  planning  construction  of  a  railroad 
from  Crescent  Mills  to  a  connecting 
point  with  the  Red  River  Lumber  Go's, 
logging  r.r.  beyond  Greenville,  thus 
securing  entry  into  Westwood  and 
gaining  a  direct  feeder  for  its  main 
line   at   Paxton. 


SAN  BERNARDINO,  Cal.— A,  T.  & 
S.  F.  Ry.  will  double  track  line  bet. 
San  Bernardino  and  Colton,  paralleling 
present   freight   line. 


SAN  FRANCISCO — C.  B.  Eaton,  715 
Ocean  Ave.  at  ?28,743.15  submitted  low 
bid  to  Bd.  Pub.  Wks.  to  const.  Sunset 
Line  of  Municipal  Railway  through 
Judah  St.  Robt.  Jamieson  next  low  at 
$29,448.41.  Complete  list  of  unit  bids 
follow: 

C.  B.  Eaton  (a)  140  lin.  ft.  double 
track  (paved  street),  $6.75  lin.  ft.;  (b) 
2605  lin.  ft.  stand,  double  track  (un- 
paved  street),  $6.75  lin.  ft.;  (c)  240  lin. 
ft.  stand,  single  track  (paved  street) 
$3.37;  (d)  240  lin.  ft.  single  track  (un- 
paved  street),  $3.37;  (e)  14,328  sq.  ft. 
basalt  header  block  pavement,  $.60  lin. 
ft. 

Robt.  Jamieson  (a)  $7.45;  (b)  $6.97; 
(c)    $3.68;    (d)    $3.48;    (e)    $.595. 

A.  J.  Grier  (a)  $8;  (b)  $7;  (c)  $5;  (d) 
$4:    (e)    $.60: 

Grant  &  Hart  (a)  $9.55;  (b)  $7.50;  (c) 
$4.75;    (d)    $3.75;    (e)    $.77. 

L.  P.  Brassy  (a)  $8.30;  (b)  $7.30;  (c) 
$4..iO;    (d)    $4;    (e)    $.64. 


FIRE  ALARM  SYSTEMS 


STOCKTON,  San  Joaquin  Co..  Cal.— 
Until  June  1,  5  P.  M.,  bids  will  be  rec. 
by  A.  L.  Banks,  city  clerk,  to  install 
fire  alarm  conduit  in  Commerce,  Lind- 
sav  and  Poplar  Sts.,  Weber  Ave.  and 
Market  St.  Cert,  check  10%  payable  to 
City  Auditor  req.  Plans  on  file  in  of- 
fice of  clerk.     W.  B.  Hogan,  city  eng. 


WHIPPLE  BARRACKS,  Ariz.— Until 
June  IG,  bids  will  be  received  by  Con- 
struction Division,  U.  S.  Veterans'  Bu- 
leau.  Washington,  D.  C,  to  install  fire 
alarm  system  at  Whipple  Baracks, 
.\riz:  na. 


FIRE   EQUIPMENT 


EL  CERRITO,  Contra  Costa  Co.,  Cal. 
— City  votes  bonds  of  $65,000  to  finance 
purchase  of  fire  apparatus;  erection  of 
new  fire  house  and  purchase  of  fire 
hydrants. 


OAKLAND,  Cal.  —  Until  June  4.  12 
/lOon,  bids  will  be  rec.  by  E.  K.  .Sturgis, 
c'ty  clcrl-;,  to  fur.  fume  combatting  de- 
vices consisting  of  8  sets  of  oxygen 
b'cathing  apparatus  and  4  resuscita- 
tion df-vices  for  use  of  Fire  Dept.  F.ond 
■  ■f  $501    req.   of  successful    bidder. 


MISCKLLASEOVS    SUPPLIES 


FRESNO,  Fresno  Co.,  Cal.  — Until 
June  4,  10:30  A.  M.,  bids  will  be  rec.  bv 
H.  S.  Foster,  city  clerk,  to  furnish 
Mazda  incandescent  lamps  for  term 
beginning  June  1.  1925  and  ending  Mav 
31,  1926  Cert,  check  of  $500  req.  with 
bid.  .\dditional  information  obtain- 
able from  clerk. 


PIPE   LINES,   IF  ALLS,  ETC. 


V.\NCOUVER,  B.  C. — Vancouver  En- 
ginei-ring  Works.  519  6th  Ave.,  Van- 
louver.  awarded  cont.  by  city  at  $500.- 
:i23  for  approx.  14  mi.  steel  pipe  line, 
involv.  almut  6000  tons  steel  pipe.  Of 
ihi.s.  in  mi.  will  he  36-in.,  4  mi.  32-in. 
and  2fi-in.  !•:.  M.  Lrfluffy  is  city  water 
L-ngiiieer. 


SAN  BERNARDINO,  Cal.— Until  9  A. 
M.,  June  1,  bids  will  be  rec.  for  4586 
ft.  4-in.  riv.  sheet  steel  water  pipe,  14- 
gauge.  double  dipped  Calif,  asph.  and 
1800  ft.  2-in.  std.  screw  merchants 
wrought  steel  pipe.  Prices  to  be  per 
ft.  Pipe  to  be  located  in  Shandin  Hills 
Tr.  Cert.  chk.  or  bond,  10%.  J.  H. 
Osborn,  city   clerk. 


SEWAGE  DISPOSAL  PLANTS 


LONG  BEACH,  Cal.— Until  11  a.  m., 
June  16,  bids  will  be  rec.  by  Belmont 
Shore  Development  Co.,  1015  Marsh- 
strong  Bldg.,  Los  Angeles,  for  sewage 
pumping  plant  in  connection  with  reinf 
cone,  bridge  to  be  constr.  at  Naples, 
Long  Beach.  James  F.  Collins,  engr., 
242    E   7th   St.,   Long  Beach. 


WHITTIER,  Cal. — Until  7:30  P.  M., 
June  8,  bids  will  be  rec.  for  one  sewage 
screen.  Paul  Gilmore,  city  clerk. 
Black  &  Veateh,  engineers,  618  Fergu- 
son Bldg.,  Los  Angeles.   Cert.  chk.  $500. 


HOLTVILLE,  Cal.— Election  will  be 
held  May  28  to  vote  on  a  $28,000  bond 
issue  for  imps,  to  present  sewage  dis- 
posal plant.  Burns-McDonnell-Smith, 
415  Marsh-Strong  Bldg.,  Los  Angeles, 
consulting    engineers. 


MISCELLANEOUS 
CONSTRUCTION 


LOS  ANGELES,  Cal.— The  ballot  at 
June  2  election  will  contain  the  fol- 
lowing issues:  $8,000,000  for  develop- 
ment work  in  the  Owens  River  dist., 
$2,000,000  for  preliminary  work  on  the 
Colorado  Riv.  proj.,  $350,000  for  under- 
ground pedestrian  passageways  or  tun- 
nels, $500,000  for  branch  libraries,  and 
$500,000  for  repairs  to  bridge  over  Los 
Angeles  Riv.  on  Glendale  Blvd.,  bridge 
over  Cahuenga  Ave.,  on  MullhoUand 
Highway. 


PASADENA,  Cal.— W.  C.  Earle,  city 
engineer,  has  completed  surveys  for  ex- 
tension of  Walnut  St.  under  track  of 
Santa   Fe    Ry.   at  Easton  Canyon   Wash. 


IFATER  WORKS 


MODESTO,  Stanislaus  Co.,  Cal.— Until 
May  27,  7:30  P.  M.,  bids  will  be  rec.  by 
H.  E.  (jragg,  city  clerk,  for  deej)  well 
turbine  pump.  570  R.  P.  M.,  direct  con- 
nected capable  of  del,  under  continu- 
ous operation,  1150  to  1200  G.  P.  M. 
under  total  head  of  200  ft.  and  main- 
tain at  least  800  G.  P.  M.  at  270  ft. 
head;  pump  to  be  fitted  with  under- 
giouiid  (ii.scharge.  Cert,  check  10% 
pa.\aljle  lo  Mayor  req.  Plans  on  file  in 
office  of  clerk.  F.  W.  McCarton,  city 
engineer. 


EL  CERRITO,  Contra  Costa  Co..  Cal. 
— City  votes  bonds  of  $65,000  to  finance 
purchase  of  fire  apparatus;  erection  of 
new  fire  house  and  purchase  of  fire 
hydrants. 


REDWOOD  CITY.  San  Mateo  Co., 
il— l.Tnt  I  June  1,  S  p.  m.,  bids  will 
'    rec     by     \V.    A.     Price,     town    clerk, 

fur.  and  install  one  deep  well  tur- 
ne    pump    in    open    bored    well    10-in. 

dia.  at  municipal  water  works;  also 
r.  and  install  one  20-h.p.  vertical 
pe  electric  motor  direct  connected  to 
imp.  Cert.  ,:heck  10%  payable  to 
wii  req.  Further  information  obtain- 
►  le    from    clerk. 


ME.=  .\.  Ariz. — Election  will  be  held 
May  25.  to  vote  on  a  $111,000  bond  issue 
for  improvements  to  the  water  system, 
including  $50,000  for  retirement  of 
liiO.S    b.nds. 


LOP  ANGELES.  Cal.— L.  A.  Paving 
"  .  2900  ."^anta  Fe  Ave.,  awarded  cont. 
V  bd.  put.  wks.  at  $15,656  to  improve 
1st  Dr  bet.  Hoover  St.  and  Vermont 
ve.,  iiivolv.  cone.  pave..  Warrenite 
H\-e..  curb,   walk,   etc. 


COMPTON,  Cal. — Geo.  H.  Oswald,  366 
E.  58th  St.,  sub.  low  bid  to  city  at 
$5336  for  water  mains  in  Bennett  St., 
Glencoe  Ave.,  and  other  Sts.,  involv. 
752  ft.  8-in.  C.  I.  pipe  at  $1.87  ft.,  and 
3.:73   ft.   4-in.   C.   I.   pipe,   $1.10  ft. 


SANTA  ANA,  Cal.— Date  for  $1,206,- 
000  water  bond  election  has  been  final- 
ly set  for  June  23.  Plans  inci.  acquisi- 
tion of  water-bearing  lands,  constr.  of 
reservoir,    installation    of    pumps,    etc. 


TURLOCK,  Stanislaus  Co.,  Cal.— 
Following  bids  rec.  by  city  trustees  to 
fur.  and  install  deep  well  turbine  pump 
for  water  system:  Layne  &  Bowler, 
San  Francisco,  $1646;  Byron  Jackson 
Co.,  San  Francisco,  $1483,  $1599  and 
$1891;  Western  Wells  Works,  San  Jose, 
$1417.50;  American  Well  Works,  San 
Francisco,  $2700;  Sterling  Pump  Works, 
Stockton,  $1340,  $1525  and  $1950.  The 
alternative  bids  submitted  were  for 
different  types  of  motor.  Bids  referred 
to  City  Eng.  Horace  Hall  for  report. 


ONTARIO,  Cal.— Until  8  P.  M.,  June 
8,  bids  will  be  rec.  for  one  deep  well 
pump  to  be  installed  on  Well  No.  2  at 
city's  pumping  plant,  also  one  motor. 
Spec,  on  file  at  office  of  city  engr.,  city 
hall.  Cert,  check  or  bond,  10%.  D.  B. 
Wjline.    city    clerk. 


PLAYGROUNDS  AND   PARKS 


lUCHMO.ND,  Contra  Costa  Co.,  Cal. — 
'"it.\'  Eiig.  E.  A.  Hoffman  preparing 
specifications  to  imp.  Pullman  recrea- 
tion center.  Parking  and  playground 
equiimient    comprise    the    improvement. 


DURHAM.  Butte  Co.,  Cal.  —  Until 
June  5,  3  p.  m.,  bids  will  be  rec.  by  Geo. 
\\  .  Blount,  secy.  Durham  Union  High 
School  District,  to  fur.  and  erect  fenc- 
ing for  tennis  courts  at  school  grounds. 
Fence  to  be  constructed  to  No.  11  galv 
woven  wiie.  10-ft.  h  gh  with  corner 
posts,  braces,  top  rails,  swing  gates, 
net  posts  complete  and  installed.  Bids 
will  be  taken  for  one.  two  or  three 
tennis  courts.  Further  information  ob- 
tainable   from    secretary. 


OAKLAND,  Cal. — Until  May  28,  5  P. 
M.,  bids  will  be  received  by  Jay  B. 
.\'ash,  Sect'y.,  Playground  Commission, 
404  City  Hall,  to  fence  tennis  court; 
build  baseball  backstop;  furnish  wire 
fabric  for  fencing  to  Recreation  Dept. 
for  remainder  of  fiscal  year  ending 
June  30,  1325,  and  during  fiscal  year 
ending  June  30,  1926.  Further  infor- 
mation obtainable  from   secretary. 


SEWERS  &  STREET  WORK 


FULLERTON,  Cal.  —  Steele  Pinley, 
204  E-4th  St.,  Santa  Ana  submitted  low 
bids   to    city    to    imp: 

At  $4210,  E  Truslow  Ave,  bet.  S. 
Laurence  Ave.  and  S  Balcom  Ave.,  In- 
volving IVi  mi.  coarse  asph.  cone,  surf 
on  3-in.  asph.  cone,  base,  curb,  gut., 
\it.    hse.    sewers,    etc;    1911    act. 

At  $11,483.  W  Ash,  Elm  and  Rosslyn 
Aves.    involv.   asph.  cone.   pave. 

At  $27,010,  N  Richmond,  Grandvtew 
and  other  Sts.,  involv.  4^4 -in.  asph. 
ci>nc.   pave.,  curb,  retain,  wall  and  c.   b. 

At  $1002,  alley  e.  of  Spadra  Rd..  1 
hlk.,   involv.   6-in.  cone.  pave. 

REDDING,  Shasta  Co.,  Cal. — Until 
June  3,  5  P.  M.,  bids  will  be  rec.  by 
Leslie  Engram.  city  clerk,  to  remove 
approx.  2000  yds.  of  earth  surplus  ma- 
terial from  certain  streets.  Cert,  check 
$100  req.  with  bid.  Plans  on  file  in 
office  of  clerk. 


SAN    JOSE,    Santa    Clara    Co.,    Cal.    

I'ntil  June  1,  8  p.  m.,  bids  will  be  rec. 
by  John  J.  Lynch,  city  clerk,  to  imp.: 
Empire  St.,  bet.  17th  and  19th  Sts.,  in- 
volving glade;  pave  with  H4-in.  Durite 
asph.  none,  surface  on  3-in.  Durite 
nsph.  cone,  base;  hyd.  cone,  curb,  gut- 
irr.  storm  water  inlet;  S-in.  vit.  pipe 
drains.  1911  Act  and  Bond  Act  1915. 
Cert,  check  10%  payable  to  city  req. 
I'lans  on  file  in  office  of  clerk.  Wm. 
Popp,    city   eng. 
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REDDING,  Shasta  Co.,  Cal.  —  Until 
June  3,  5  P.  M.,  bids  will  be  rec.  by 
Leslie  Engrara.  city  clerk,  to  fur.  2000 
cu.  yds.  crushed  rock  for  street  work. 
Cert,  check  ?100  payable  to  city  req. 
with  bid.  Further  information  obtain- 
able from  clerk. 


SA.V  DIEGO,  Cal.  —  Geo.  R.  Daley, 
4430  Boundary  St.,  sub.  low  bid  to  city 
at  $13.u73  to  imp.  Montecito  Way, 
Stephens  St.,  and  Arbor  Dr.,  involv 
6S,002.96  sq.  ft.  Us -in.  asph.  cone,  top 
on  2 1-2 -in.  asph.  cone,  base  15.9c  sq.  ft., 
3463.71  sq.  ft.  walk  20c  ft.,  547.39  ft. 
curb  65c  ft.,  37S.5  ft.  6-in.  cem.  sewer 
$858,  5  4-in.  cem.  laterals  $33  ea.,  3  6- 
in.   cem.   laterals  $38  ea,  curb  inlet  $75. 


S.4N  JOSE,  Santa  Clara  Co.,  Cal. — A. 
J.  Raisch,  46  Kearny  St.,  San  Fran- 
cisco, awarded  contracts  by  council  to 
imp.  under  1911  Act  and  Bond  Act  1915: 

Minor  Ave.,  bet.  Auzerais  and  Brown 
Ave.,  involv.  g^rade;  l>i-in.  Durite  asph. 
cone,  surface  on  3-in.  Durite  asph. 
cone,  base;  hyd.  cem.  cone  curbs,  drive- 
ways, cone,  storm  water  inlet;  S-in.  vit. 
pipe  drains. 

St.  James  St.,  bet.  17th  and  19th  Sts., 
involv.  grade  and  pave  with  H4-in. 
Durite  asph.  cone,  surface  on  3-in.  Du- 
rite asph.  cone,  base;  hyd.  cem.  cone, 
eurbs.  gutters  and  walks;  1  hyd.  cem. 
rone,  storm  water  inlet;  8-in.  vit.  pipe 
drains. 


SOUTH  SAN  FRANCISCO,  San  Mateo 
Co..  Cal. — T.  E.  Clinch,  668  9th  Street, 
Richmond,  awarded  cont.  by  city  trus- 
tees to  const.  6-in.  sewer  with  man- 
holes in  alley  bet.  California  and  Lux 
Ave.,  extending  from  sewer  in  Linden 
Ave.  to  Maple  Ave. 


EUREKA.  Humboldt  Co.,  Cal.  — 
Mercer-Fraser  Co..  Eureka,  at  $11,026 
(engineer's  estimate  $10,322)  awarded 
font  bv  council  to  imp.  Union  St.  from 
Harris  St.  to  pt.  240  ft.  south  of  An- 
drew St.  and  portion  of  Harris  and 
Albee  Sts..  involving  grading;  pave 
with  2V2-in.  asph.  cone,  with  IH-in. 
Warrenite-Bit.  surface;  const.  6-in. 
vit.  sanitary  sewer  and  house  laterals; 
cem.  cone,  sanitary  sewer  manholes 
with  c.i.  tops  and  covers  and  wrought 
iron  steps;  c.i.  and  cone,  culverts;  cem. 
cone,   curbs. 


SAN  DIEGO,  Cal.— Until  10:30  a.  m., 
June  8.  bids  will  be  rec.  to  imp.  Grape 
and  32nd  Sts..  involv.  67.203.3  sq.  ft.  4- 
in.  cone.  pave,  with  IH-in.  asph.  cone, 
wearing  surf  ,  9797. S  sq.  ft.  4-in.  cem. 
cone.  pave..  3199.7  sq  ft.  cem.  cone, 
walk.  453.3  ft.  curb.  F.  A.  Rhodes,  city 
engineer. 


LOS  ANGELES.  Cal.— Geo.  W.  Kem- 
per. P.  O.  Box  126.  Alhambra.  awarded 
cont.  by  bd.  pub.  wks.  at  $62,500  for 
sewer  in  Tenth  Ave.  bet.  Mont  Clair 
St.   and    first   alley   n.    of   Jefferson    St. 

MARYSVILLE,  Tuba  Co..  Cal.— War- 
ren Const.  Co..  Poplar  and  28th  Sts., 
Oakland,  at  appros.  $75,000  awarded 
cont.  by  council  to  imp.  Oak.  High.  C. 
Chestnut.  9th  and  other  sts..  involving 
grading  &  pave  with  2 1,4 -in.  asph.  cone, 
base  with  1%-in.  Warrenite  surface; 
cone,  curbs,  gutters,  walks;  vit.  sew- 
ers, etc.  Other  approx.  bids:  A.  J. 
Crocker  Co..  $84,500;  Heafey-Moore- 
McNair.    $85,500. 


RICHMOND.  Contra  Costa  Co..  Cal. — 
Until  June  1,  8  p.  m..  bids  will  be  rec. 
by  A.  C.  Faris.  city  clerk,  to  improve 
(426)  Johnson  Ave..  bet.  29th  and 
Spring  Sts.,  Spring  St.,  bet.  29th  St. 
end  Cutting  Blvd.,  involving  grading; 
pave  with  2-course  asph.  cone,  con- 
sisting of  base  course  of  2H-in.  asph. 
cone,  and  top  course  1^-in.  National 
pavement;  cem.  cone,  curb,  wlngwalls, 
portals;  corru.  iron  and  cem.  cone,  cul- 
.•erts,  1911  Act.  Cert,  check  10%  pay- 
able to  city  req.  Plans  on  tile  In  of- 
fice of  clerk.  E.  A.   Hoffman,  city  eng. 


KERN  COUNTY,  Cal.— Federal  Pav- 
ing Co..  Standard  Oil  Bldg..  San  Fran- 
cisco, at  $137,689.50  (engineer's  esti- 
mate $157,696)  awarded  cont.  by  State 
Highway  Commission  to  widen  to  20 
ft.  and  thicken  present  15  ft.  cone, 
highway  bet.  Beardsley  Canal  and 
Lerda,  8.21  mi.  asph.  cone,  shoulders 
and  surfacing,  in  Kern  County. 


REDWOOD  CITT,  San  Mateo  Co.,  Cal. 

City  Eng.  C.  L.  Dlmmltt  instructed  to 

prepare  spec,  to  imp.  Sts.  in  NE  section 
of  citv.  Council  petitioned  to  pave 
Ramoria  St.,  bet.  Roosevelt  and  Jef- 
ferson   Aves. 

EL  DORADO  COUNTY,  Cal.— Irey  & 
Holden.  Lodi.  at  $42,671  , engineer's  esti- 
mate $53,219)  awarded  cont.  by  State 
Highway  Commission  to  grade  and 
surface  portions  with  crushed  gravel 
or  stone,  5.8  mi.  in  El  Dorado  county, 
bet  Camina  and  2  mi.  east  of  Sports- 
man's Hall. 


PASADENA.  Cal.— Until  10  A.  M., 
June  2,  bids  will  be  rec.  to  imp.  under 
1911  and  1915  acts:  Eldora  Rd.,  bet. 
Los  Robles  and  El  Molino  Aves.;  cem. 
walks;  Forest  Ave.,  bet.  Washington 
and  Dakota  Sts.:  oil  mac.  pave.,  curbs, 
gut.,  sidewalks,  etc.  Plans  on  file  at 
offlce  of  city  clerk.,  Bessie  Chamber- 
lain.    W.  C.   Earle,  city  engineer. 


MONTEREY,  Monterey  Co.,  Cal. — 
Council,  A.  J.  Mason,  clerk,  declares 
inten.  (20S2)  to  const.  6-in.  vit.  sewer 
in  Franklin  St..  bet.  Cedar  and  Bowen 
Sts.;  6-in.  vit.  sewer  in  Roosevelt  St. 
from  manhole  at  intersection  of  Roose- 
velt and  High  St.  to  Cedar  St.;  6-in. 
vit.  sewer  in  Cedar  St.  from  Roosevelt 
Ave.  to  point  85  ft.  north;  4  manholes; 
one  inspection  hole  and  56  4-in.  wye 
branches.  1911  Act.  Protests  June  16. 
H.   D.   Severance,   city  engineer. 


WHITTIER,  dal.- Council  declares 
inten.  to  imp.  Stanford  Way,  bet.  Phil- 
adelphia St.  and  300  ft.  South:  6-in. 
concr.  pave.,  curb,  walk,  30-in.  concr. 
pipe  storm  drain.  6-in.  vit.  hse.  sewers, 
etc.;  1911  act.  Paul  Gilmore,  city 
clerk. 


SAN  RAFAEL.  Marin  Co.,  Cal. — Until 
June  1,  8  P.  M.,  bids  will  be  rec.  by 
Eugene  W.  Smith,  city  clerk,  to  imp. 
McCrea  Ave.  and  Maple  St.,  involv.  800 
cu.  yds,  excavation;  14.800  sq.  ft.  Ihi- 
in  asph.  cone,  base;  14,800  sq.  ft.  2'ii- 
in.  Durite  asph.  cone,  surface;  1300  lin. 
ft.  com.  curb  and  gutter;  660  lin.  ft. 
6-in.  ironstone  sewer  pipe;  300  lin.  ft. 
ironstone  sewer  pipe;  1  culvert;  2 
catchbasins;  1  manhole.  Cert,  check 
10%  payable  to  city  req.  Plans  on  file 
in   office  of  clerk. 


MONTEREY  COUNTY,  Cal.— Follow- 
mg  bids  rec.  May  25  by  State  Highway 
Commission  to  widen  with  water- 
bound  macadam  shoulders.  23.1-mi.  in 
Monterey  county  bet.  1-rai.  north  of 
Bradley  and  San  Lucas: 
Fred   W.   Nighbert,    10   "H"   St.,   Bakers- 

bield  (low)    (a)   $35,200;   (b)   $31,005. 
A.   J.   Grier.   Oakland,    (c)    $71,785. 
Granite    Construction    Co.,    Watsonville. 

Cal..     (a)     $47,744.     (b)     $41,301,     (c) 

$87,220. 
Engineer's     estimate,     (a)     $38,400,     (b) 

$31,590.    (c)    $69,285. 


BERKELEY.  Alameda  Co.,  Cal.  — 
County  supervisors  pass  resolution 
naming  six  streets  in  Berkeley  main 
arteries  of  travel  and  pledging  county 
aid  in  paying  for  permanent  improve- 
ment of  same.  The  streets  are:  Arling- 
ton. Indian  Rock  and  San  Fernando 
Aves..  Yosemite  road.  Thousand  Oaks 
Blvd.    and    The    Circle. 


BURBANK,  Cal— City  trustees  to 
widen  following  streets  to  100  It.: 
Olive.  Magnolia,  Alameda.  Buena  Vista, 
Verduga  and  Kmpire  Aves.,  Lincoln  St., 
and  Hollywood,  Burbank  and  Victory 
Blvds. 


LONG  BEACH.  Cal. — Council  declares 
inten.  to  imp.  Ocean  Park  Ave.,  bet. 
Golden  Ave.  and  right-of-way  of 
countv  flood  control  channel,  involv. 
curbs,  walks.  8-in.  concr.  pave.,  etc.; 
1911  act.  H,  i\  Waughop.  city  clerk. 
R.  D.  Van  Alstine,  city  engineer. 


REDLANDS.  Cal. — F.  W.  Seccombe, 
San  Bernardino,  awarded  cont.  by  city 
at  approx.  $18,000  for  approx.  16,600  8- 
in.  sewer  and  29  m.  h.  in  San  Mateo 
St.,  bet.  Erookside  Ave.  and  Crescent 
-\vs.  His  unit  prices  were  94c  ft.  and 
$79  each. 


LONG  BE.\CH,  Cal. — Until  9  A.  M.. 
June  2.  bids  will  be  rec.  for  sewer 
under  1911  act  in  Cherry  Ave.,  bet. 
Anaheim  St.  and  Newport  Branch  of 
P.  E.  Ry.  Co,  right-of-way:  cem.  pipe 
sewer,  C.  I.  pipe,  m.  h.,  1.  h.,  wyes,  etc., 
centrifugal  pump,  electric  motor  and 
other  imps,  in  existing  pump  sta.  in 
Gardenia  Ave.,  bet.  Anaheim  and  14th 
Sts.     H.   C.    Waughop,   city   clerk. 


BURBANK.  (ral. — Gibbons  &  Reed  Co. 
905  S.  Olive  St..  Los  Angeles,  awarded 
cont.  to  imp.  Frederick  St.,  Pacific  Ave., 
Buena  Vista  St.,  etc.,  approx.  1900  ft., 
involv.  grade.  45c  cu.  yd.;  3-ln.  asph. 
concr.  pave,  lie  sq.  ft.;  curb,  45c  ft.; 
walk,  15c  sq.  ft.;  4-in.  disint.  gran, 
base.  2.5  sq.  ft.;  water  pipe  complete, 
$1800. 

Gibbons  &  Reed  Co.,  awarded  cont. 
to  imp.  Sparks  St.,  approx.  660  ft.,  in- 
volv. grade,  25c  cu.  yd.,  3-in.  asph. 
concr.,  lie  sq.  ft.;  curb,  45c  lin.  ft.; 
walk,  15c  sq,  ft,;  4-in.  disint.  gran, 
base,  2.5c  sq.  ft. 

Geo.  A.  Simpson,  Olson  Bldg.,  Bur- 
bank,  awarded  cont.  to  imp.  Santa 
Anita  Ave.  bet.  Lake  St.  and  Crescent 
Ave.,  Involv.  grade,  50c  cu.  yd.;  3-in. 
asph.  concr.  pave,  lie  sq.  ft.;  curb,  50c 
ft.;  walk,  IGc  sq.  ft.;  4-in.  disint.  gran. 
base.  3c  sq.  ft.;  water  pipe  compl.,  $650 

W.  J.  Curren,  221-A  W.  Broadway, 
Glendale.  awarded  cont.  to  imp.  Fair- 
mont Road,  approx.  1000  ft.,  involv. 
grade,  30c  cu.  yd.;  3-in.  asph.  concr. 
pave,  10.75c  sq.  ft.;  curb,  45c  ft.;  walk, 
14c  sq.    ft. 


SAN  FRANCISCO — Farrar  &  Carlin, 
180  Jessie  St.,  awarded  contract  by  Bd. 
Pub.  Wks.  to  grade  Pulgas  Tunnel 
road  to  connect  with  Tuberculosis 
Preventorium  in  San  Mateo  County. 
Project  involves:  31.000  cu.  yds.  ex- 
cavation, Sect.  A,  $.63  cu.  yd.;  5500  cu. 
yds  excavation  in  Sect.  B,  $.63  cu.  yd.; 
1000  cu.  yds.  4-ft.  trench  excavation,  $1 
cu.  yd.;  2600  lin.  ft,  4-ft.  culvert.  $1  lin. 
ft.;  16,000  cu.  yds.  backfill,  $.50  cu.  yd.; 
600  lin.  ft.  IS-in.  metal  pipe,  $3.40  lin. 
ft.;  1300  lin.  ft.  12-in.  metal  pipe.  $2.40 
lin.  ft.;  placing  200  cu.  yds.  cone.  $2E 
cu.  yd.;  6200  lin.  ft.  barbed  wire  fenc- 
ing, $.37  lin.  ft.;  6  manhole  frames,  etc.. 
$29. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
Until  June  S.  3:30  p.  m.,  bids  will  be 
rec.  by  H.  E.  Miller,  county  clerk,  to 
imp.  Aromas  rd.  in  Pajaro  Rd.  Dist. 
Deposit  of  $50  req.  for  plans  obtain- 
able from  County  Surveyor  Lloyd 
Bowman. 


Contractors  Machine  Works 
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VISALIA,  Tulare  Co.,  Cal. — County 
Surveyor  l,aurence  Moye  making  sur- 
veys for  road  from  Ooyles  to  Balch 
Park,  a  distance  of  approx.   9   miles. 


VENICE,  Cal.— Until  S  p.  m.,  June 
2,  bids  will  be  rec.  to  imp.  under  1911 
act: 

Venice  Blvd..  bet.  Electric  Ave.  and 
Lincoln  Blvd.  and  portions  of  other 
fats.:  116.293  sq.  ft.  grade,  114,148  sq.  ft. 
7-in.  ceiii.  cone,  pave.,  curb,  walk,  vit. 
sewer,  ornam.   lights,   res.  int    -No.    1824. 

Kia»to  .-Vve..  bet.  Lincoln  Blvd.  and 
Electric  Ave.  and  portions  of  other 
SIS.:  128,527  sq.  ft.  grade,  122,310  sq.  ft. 
6-in.  cem.  cone,  pave.,  curb,  walk,  drain 
inlet,  alter  m.  h.  corr.  iron  and  cem. 
culv.,    res.    int.   No.    1823. 

Plans  on  file  at  office  of  T.  H.  Han- 
na.   city   clerk. 


SAN  JOSE.  Santa  Clara  Co..  Cal.— 
Council  rejects  lone  bid  of  Oakland 
Sewer  Construction  Co.  to  const,  sec- 
ond unit  of  "East  San  Jose  Intercept- 
ing tewer."  New  bids  will  be  asked  at 
once.    \Vm.   Popp,   city   engineer. 


ALHAMBR.\,  Cal. — R.  A.  Gibbs,  107 
E  Beacon  St.,  Alhambra,  awarded  cent, 
by  city  at  ?7634  to  imp.  Stoneman  Ave 
bet.  Main  St.  and  Bay  State  Ave.,  in- 
volving glade,  asph.  cone,  pave.,  curb, 
gutter. 


MERCED,  Merced  Co.,  Cal.— Council. 
W.  W.  Cornell,  clerk,  declares  inten. 
(416)  to  imp.  alley  in  Block  183  in- 
volving grading;  4-in.  hyd.  cem.  cone, 
pavement,  20-ft.  wide.  1911  Act  and 
Bond  Act  1915.   Protests  June  15. 


OAKLAND,  Cal.  —  Hlitchins&n  Co., 
Hutchinson  Bldg.,  Oakland,  awarded 
cont.  by  council  to  imp.  portions  of 
Krazier  Ave.,  Shaw  St.,  Truman  Ave., 
Burr  and  Oliver  Ave.,  in  Beverly  Ter- 
race, involv.  grading,  $.045  sq.  ft;  cone, 
curb,  $.75  lin.  ft;  cone,  gutter  $.26  sq. 
ft;  oil  macadam  pave  $.115  sq.  ft;  10- 
in.  pipe  conduit  willi  cone,  covering, 
$2.8.5  lin.  ft;  rein.  cone,  box  culvert, 
$4.6u  lin.  ft;  cone,  inlet  with  c.i.  grat- 
ing $42  ea;  8x24-in.  corru.  iron  and 
cone,  culvert,  $4.85  lin.  ft.;  2-ft.  by  2- 
ft.  B-in.  cone,  culvert,  $4.60  lin.  ft; 
cone  end  and  curtain  wall,  $.S0  cu.  ft; 
c.i.  inlet,  21-in.  opening,  $42  ea;  hand- 
hole,  $20  ea;  S-in.  pipe  sewer  $1.20  lin. 
ft;  manholes,  $95  ea;  12-in.  lampholes 
$15;  8-in.  lamphole,  $14  ea;  drop  con- 
nection,  $25   ea;   wye   branch   $.50  each. 


SA.X  DIEGO,  Cal. — Council  declares 
inien.  to  imp.  iNatlonal  Ave.,  bet,  31st 
and  41st  Sts.,  invvlv.  2162.4  eu.  yds. 
exeav.,  1028  cu  yds.  embank.,  26,- 
.63.35  s.|.  ft.  gut.  surf,  with  1%-ln. 
asph,  cone,  310,514  sq.  ft.  1^-in.  asph. 
oonc.  pave  on  5-in.  qpne.  base,  6755.21 
sq.  ft.  walk,  1391.55  ft.  curb,  1162.86 
ft.  6-in.  cone,  sewer  pipe,  8  6-in.  cem. 
laterals,  80  ft.  16-in.  d.  s.  cone,  sewer 
pipe,  14  ft.  16-in.,  14-gauge  corru.  iron 
pipe     F.    A.    Rhodes,    city    engineer. 


OAKLAND,  Cal.  —  Oakland  Paving 
Co.,  5000  Broadway,  Oakland  at  approx. 
J49;),0o0  submitted  low  bid  to  council 
lu  imp.  East  Fourteenth  St.,  from  50th 
Ave.  s.e.  to  city  limits  and  94th  Ave. 
from  E-14th  to  A  St.,  involv.  approx. 
l,OuO,lS5  sq.  ft.  grading  at  $.05  sq.  ft.; 
1.014,949  sq.  ft.  6-in.  cone,  base  with 
2-in.  Warienlte  Bit.  surface  pavement, 
$.285  sq.  ft;  culverts,  curbs,  gutters, 
manholes,  etc.  Four  other  bids  submit- 
ted.   Taken    under   advisement. 

ROSEVILLE,  Placer  Co.,  Cal.— Elec- 
tion will  be  called  at  once  to  vote 
iiiinil.>i  oi  $t;3,oo0  to  finance  extension  of 
sanitary  sewer  system. 


SAN  FRANCISCO — Bureau  of  Engin- 
eering, Dept,  of  Public  Works,  com- 
pletes spec,  to  imp.  Detroit  St.,  bet. 
Hearst  .Ave.  and  Monterey  Blvd.,  in- 
volving 400  cu.  yds.  cut;  220  cu.  yds. 
fill;  46  cu.  yds.  1:2:4  cone,  for  copings, 
steps,  etc;  1100  lbs.  reinforcing  steel; 
1704  sq.  ft.  art.  stone  walks;  271  lin. 
ft.  cone,  curb;  3562  sq.  ft,  cone,  pave- 
ment.   Est.   cost   $5000. 


SAN  BERNARDINO  COUNTY,  Calif. 
— Following  bids  rec.  by  State  High- 
way Commission  to  imp.  5.5-ml.  in  San 
Bernardino  county  bet.  Santa  Ana  riv- 
er and  Redlands;  3.0-mi.  to  be  paved 
with  I'ort.  cem.  cone,  and  2.5-mI.  wid- 
ened with  Port.  eem.  cone,  shoulders 
and  surfaced  with  asph.  cone.; 
Basich     Bros.    Co.,    37S8    Vermont 

St.,    Los   Angeles    $119,879 

Dewey  &  Rawson.  Pasadena..  125,389 
Hall-Johnson,  Los  Angeles  ....  131,919 
H.    H.    Peterson,    San    Diego....    136.277 

Kahn  Bros,  Oakland    137,261 

W.  D,  Bohn,  Santa  Barbara....  150,230 
Christensen    Construction        Co., 

San    Francisco    170,726 

Engineer's    estimate     142,731 


FRESNO,  Fresno  Co.,  Cal. — Council 
H.  S.  Foster,  clerk,  declares  Inten. 
(36-D)  to  imp.  Dcnnet  Ave.  from  Arthur 
Ave.  to  pt.  10  ft.  east  Involv.  const,  of 
eem.  cone,  curbs  and  corru.  metal  cul- 
verts; McArthur  and  Adoline  Aves., 
from  Dennet  Ave.  south  involv.  cone, 
curbs  and  walks;  corru,  culverts.  1911 
Act  and  Bond  Act  1915.  Protests  June 
11.      Andrew   M.   Jensen,   city   engineer. 


ARCADIA,  Cal. — Until  8  P.  M.,  June 
3,  bids  will  be  rec.  to  imp.  Santa  Anita 
Ave.  bet.  Duarte  Rd,  and  N.  Hunting- 
ton Dr.,  involv.  grade,  and  2  ft.  oil  mac. 
should.  Cert,  check  or  bond,  10%.  G. 
G.  Mead,  city  clerk.  G.  B.  Watson, 
city   engineer. 


LIVERMORE,  Alameda  Co.,  Cal.— 
Bond  issue  tor  sewer  extensions  is 
contemplated    by    town    trustees. 

GELNDOrtA,  Cal. — Pearson  &  Diek- 
erson.  Riverside,  awarded  eont.  by  city 
at  $39,765  to  imp.  Alosta  Ave.,  bet.  e. 
and  w.  city  limits,  and  portions  of 
Glenwood  Ave.,  and  other  Sts.,  involv. 
359,400  sq.  ft.  4-in.  oil  mac,  7.5e  sq.  ft.; 
473,470  sq.  ft.  grade,  1.3333e  sq.  ft.;  7250 
sq.  ft.  walk,  loe  ft.;  3570  ft.  curb,  45c 
ft.;  12,000  sq.  ft.  gutter,  16e  ft.;  4870 
sq.  ft.  concr.  pave  in  alley  intersection 
incl.  grade,  16c  ft.;  2  culv.,  $11,200 
lump  sum. 


SAN  BRUNO,  San  Mateo  Co.,  Cal.— 
Federal  Paving  Co.,  Standard  Oil  Bldg., 
San  Francisco,  at  $228,490  awarded 
cont.  by  city  trustees  to  imp.  (466)  por- 
tions of  Linden,  Poplar,  Elm,  Acacia, 
Cypress  Aves.,  etc..  involv.  grading; 
comb.  cone,  curbs  and  gutters;  cone, 
walks;  Williie  process  composition 
pavement  consisting  of  Willite  asph. 
cone,  base  and  Willite  surface;  rein, 
cone,  stoi  m  water  conduits;  vit.  pipe 
sanitary  and  lateral  sewers;  catch- 
basins,   etc. 


SANTA  CRUZ.  Santa  Cruz  Co.,  Cal. — 
Until  June  4,  9  a.  m.,  bids  will  be  ree. 
by  S.  A.  Evans,  city  clerk,  (344)  to  imp. 
portions  of  Bay  St.,  involv.  grade;  pave 
with  cone,  with  earth  shoulders;  6-ln, 
vit.  clay  pipe  sewer  with  wyes;  br. 
manholes:  12-in.  eonc.  storm  water 
drain  and  comb,  catchbasin.  1911  act. 
Cert,  check  109c  payable  to  city  req. 
Plans  on  file  in  office  of  clerk.  H.  E. 
Godegast.    city    engineer. 


LOS  ANGELES,  Cal. — Joe  Mullarkey, 
8435  S  Vermont  Ave.,  awarded  cont.  by 
bd.  pub.  wks.  at  $112,427  to  imp.  Ver- 
mont Ave.,  bet.  63rd  St.  and  Manches- 
ter Ave.  and  portions  of  other  sts.,  in- 
volving grade  at  $9500.  S355  sq.  ft. 
Warrenite-bitul.  wear,  surface  (2-in. 
thick)  15c  ft;  251  sq.  ft.  cem.  cone.  pav. 
25c  ft.,  361,869  sq.  ft.  Warrenite-bitul. 
pav.  26e  ft.,  4007  lin.  ft.  cem.  curb  50c 
ft.,  17,086  sq.  ft.  cem.  walk  15c,  8718  sq. 
ft.  comb.  gut.  20e;  $1000  reinf.  eonc. 
culv.  compl.,  125  lin.  ft.  hse.  conn. 
sewers   $1.50,    74   lin.   ft.   curb  armor  $1. 

Tryon  &  Brain,  201  Tajo  Bldg., 
awarded  cont.  at  $77,041  to  imp.  Mel- 
rose Ave.,  bet.  Fairfax  Ave.  and  La 
Cienega  Blvd.,  involv.  grade  at  $6950 
lump  sum,  241,300  sq.  ft.  S-in.  eonc. 
pave.  22,5c  sq.  ft;  sewer  complete  $15,- 
100  lump  sum;  9965  sq.  ft.  remod.  rock 
and  oil   surf    7c   ft. 


PIEDMONT,  Alameda  Co.,  Cal,— City 
council,  Weare  C,  Little,  clerk,  de- 
clares inten,  to  imp.  Scenic  Ave.,  bet. 
Oakland  Ave.  and  Piedmont  Highlands, 
involv.  grading;  pave;  curbs  and  gut- 
ters.  1911  Act.  Protests  June  4. 


SANT.A.  MONICA,  Cal— Kneen  Pav- 
ing Co.,  216  Dudley  Blk.,  Santa  Monica, 
awarded  cont  by  city  at  $37,225  to 
widen  Fifth  St..  inel.  removal  of  trees, 
bet.  Wilshire  Blvd.  and  Colorado  St. 
Sander  Pearson  bid  $46,758.85.  The 
cont.    inel.    ornam.    lights. 


BEVERLY  HILLS,  Cal.— Until  8  p.  m. 
June  8,  bids  will  be  rec.  to  imp.  Santa 
Monica  Blvd.  (Burton  Way),  on  s.  side 
of  P.  E.  right-of-way  (Santa  Monica 
line),  bet.  Canyon  Dr.  and  Rodeo  Dr.; 
grade,  l>4-in.  asph.  cone,  wearing  surf 
on  6-in  eem.  cone,  pave.,  incl.  certain 
4-in»  oil  mac,  etc.,  on  other  adjacent 
sts.;  1911  act.  B.  J.  Firminger,  city 
clerk. 


ANN'OHNCING 

THE  ARRIVAL  OP 

A  COMPLETE 

STOCK  OP 

Stewart 

Builders' 

Mixers 

Sturdy,  light,  com- 
pact— suited  for  all 
classes  of  concrete 
construction  —  can 
be  had  with  or 
without  power — on 
steel  trucks  or 
trailer  with  pneu- 
matic tires. 

SPECIAL  I.XTROKCCTORT  OFFER 
Steel     truck     type     with     Hercules     |     Trailer  type  with  Hercules  cnKlne 

engine   In   steel   housing  I     jn    steel    housing,    pneumatic   tlre» 

3  cu.   ft.  capacity «200     I     ,  ,,  ,.      ^  .„,.. 

B  cu.  ft.  capacity «300     I     ^  eu.   ft.  capacity tSSS 

7  cu,   ft.  capacity $370     I     5    cu.    ft.    capacity $330 

All  equipped  with  latest  Improved    type  mixing  drum,  easy  to  charge 
and  pour.     The  standard  small  builders'    mixer  for  the  past   twenty  years 
ON    DISPLAY    AT 

SMITH-BOOTH-USHER  CO. 

Phone  Sutter  952  50-60  Freniunt  St.,  San  Francisco 
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IMPERIAL,  COUNTY,  Calif.  —  Until 
June  L':;,  2  p.  m.  bids  will  be  I'ec.  by 
Stale  Highway  Commissioii  to  grade 
and  surtaoe  with  crushed  gravel  or 
stone  or  with  decomposed  granite,  8-6 
mi.  in  Imperial  county,  bet.  Kl  Centro 
and  Hultv.Ue.  See  enll  for  bids  under 
official    proposal    Meetion    in    this    issue. 


OAKLAND.  Cal.— Until  June  4,  12 
M.  bids  will  be  rec.  by  B.  K.  Sturgis, 
city  clerk,  to  imp.  Rudsdale  St.,  betw. 
68th  and  7Sth  Aves.,  and  fr.m  79th  to 
;,2nd  Aves.,  involv.  grade;  pave;  curbs, 
gutters,  walks;  corru.  iron  and  cone, 
culverts.  1911  Act.  Cert,  check  10%  pay- 
able to  city  req.  Plans  on  file  in  office 
of  clerk. 


OAKLAND,  Cal. — Until  June  4,  12 
M.  bids  will  be  rec.  by  Eugene  K. 
Sturgis,  city  clerk,  to  imp.  Madera  Ave 
bet.  Camden  and  Kingsland  Ave.,  in- 
volving grade;  pave;  curbs,  walks,  gut- 
ters; conduits;  storm  water  inlets; 
manhole.  ISll  Act.  Cert,  check  10% 
payable  to  city  req.  Plans  on  file  in 
office   of  clerk. 


MARE  ISLAND,  Cal.  —  Until  June  3, 
under  Specification  No.  5092,  bids  will 
be  rec.  by  Bureau  of  Yards  and  Docks, 
Navy  Department,  Washington,  D.  C., 
for  asphalt  paving  at  Mare  Island 
.\avy  Navy  Y'ard.  Spec,  obtainable  from 
l-;ureau   on   deposit  of  $10, 


SIERRA  COUNTY,  Calif,— Until  June 
16,  10  a.  m..  bids  will  be  rec.  by  C.  H. 
Sweetser,  Dist.  Eng.,  U.  S.  Bureau  of 
Public  Roads,  9  Main  St.,  San  Fran- 
cisco, to  const.  Yuba  Pass  E.Ktension 
Forest  Highway  in  Tahoe  National 
Forest;  3.71-mi.  in  length,  involv.  26 
acres  clearing;  54,652  cu.  yds.  unclas- 
sified excavation;  171  cu,  yds.  A  cone; 
J4  cu.  yds.  B  cone;  27,304  lbs.  rein, 
steel;  1222  lin.  ft.  corru.  metal  pipe; 
3630  cu.  yds.  cruslied  rock  surfacing. 
See  call  for  bid.s  under  official  pro- 
posal   section    in    this    iNHue. 


SA.\  LEANDRO,  Alameda  Co.,  Cal. — 
Until  June  15,  8  p.  m.,  bids  will  be  rec. 
by  J.  J.  Gill,  city  clerk,  to  imp.  E-14th 
rit.,  involv.  grading;  pave.,  curbs,  gut- 
ters and  drainage  culverts.  Cert,  check 
10%  payable  to  city  rek.  Plans  obtain- 
able from  City  Eng.  Nikirk  on  deposit 
of   $10,   returnable. 


SAN  J.\ClXTO,  Cal. — .\ccc/rding  to 
agreement  bet.  city  officials  and  rep- 
resentatives of  Calif  Milk  Producers' 
Assn..  a  $60,000  city  sewer  sys.  will  be 
installed.  The  sys.  will  be  built  by  the 
dist.  plan. 


OAKLAND,  Cal.— Until  June  15,  bids 
will  be  rec.  by  Geo,  A.  Gross,  county 
clerk,  to  pave  with  oil  macadam  Moore 
Canyon  rd.  in  Eden  Township;  %-mi. 
in  length;  est.  cost  $14,000.  Plans  ob- 
tainable from  County  Surveyor  George 
A.  Posey. 


CORNING,  Tehama  Co.,  Cal.— Until 
June  10,.  8  p.  m.,  bids  will  be  rec.  by 
E.  L.  Randall,  city  clerk,  (No.  1)  to 
imp.  Solano  St.,  bet.  Third  and  Hough- 
ton Ave.,  involving  grading;  pave  with 
Port  cem.  cone;  reconst,  curbs,  walks, 
''lains  and  gutters;  install  electrolier 
system.  1911  Act  and  Bond  Act  1915. 
Cert,  check  107e  payable  to  city  req. 
Plans  on  file  in  office  of  clerk.  W.  F. 
Lunning,   city    engineer. 


ALH.\MP.RA,  Cal.— Council  declares 
inten.  to  imp.  under  1911  act: 

Bushnell  Ave.,  bet.  Alhambra  Rd.  and 
Larch  iSt.  and  a  portion  of  Alhambra 
Rd;  2 ",2 -in.  oil  mac.  pave.,  curbs,  gut., 
walks,  reinf.  cone,  cuiv.,  8-in.  vit.  sew- 
er, m.  h.,  wye  branches,  4-in.  house 
sewers. 

Edith  Ave.,  bet.  Front  St.  and  10  ft. 
n.  of  Valley  Blvd.;  grade,  oil  mac, 
cunc.    curbs,    gut.,   walks,   etc. 

Elm  St..  bet.  Main  and  Poplar  Sts.: 
5-in.  asph.  cone,  pave,  cone,  curbs,  gut., 
walks,  etc  . 

Plans  on  file  at  office  of  city  engr., 
M.  H.  Irvine,  and  office  of  St.  Supt. 
R.    C.   Farmer.    R.   B.    Wallace,   city   elk. 


INGLEWOOD,  Ca;l.  —  Proceedings 
started  to  widen  Manchester  Ave. 
ihrougii  city.  Plans  have  been  prepared 
to  pave  Manchester  Blvd.  bet.  Prairie 
and  .Arlington  .Aves.,  a  little  over  one 
mi;  est.  cost  of  latter  job  $150,000.  Pro- 
tests   June    1. 


HUNTINGTON  PARK,  Calif.  —  City 
trustees  order  widening  of  Florence 
Ave.  through  Huntington  Park.  Ord. 
has  also  been  adopted  to  widen  and  ex- 
tend No.  and  So.   Randolph   Streets. 


S.A.NT.\  BARBARA,  Cal. — Southwest 
Paving  Co..  806  Washington  Bldg.,  Los 
.\ngeles.  sub.  low  bid  to  county  at 
$37,770  tor  const,  of  2.4  mi.  pave,  from 
end  of  Lompoc-Harris  Sta.  Rd.  to  the 
present  Harris  Sta.  paving.  Engineer's 
est.,   $38,000. 


CULVER  CITY,  Cal.— Until  8  P.  M., 
June  1,  bids  will  be  rec.  to  imp.  por- 
tions of  Elenda  St.  and  Oregon  Ave., 
involv.  grade,  pave.,  curb,  walk.  Cert, 
chk.  or  Bond,  10%.  Nelle  Brown  Haus, 
city  clerk. 


OAKLAND,  Cal. — County  Surveyor 
Geo.  A.  Posey  completes  spec,  and  bids 
will  be  asked  at  once  to  pave  with  oil 
macadam  Bay  Farm  Island  road;  est. 
cost,    $50,000. 


SANTA  BARBARA,  Cal. — Until  5  P. 
M.,  June  4,  bids  will  be  rec.  to  imp. 
New  De  La  Guerra  St.,  bet.  Anacapa 
and  Santa  Barbara  Sts.  and  portions  of 
other  Sts.:  li^-in.  asph.  concr.  wearing 
surf,  on  5-in.  cem.  concr.  base,  1^^-in. 
asph.  concr.  wearing  surf  on  4-in.  cone, 
base,  5-in.  cem.  concr.  pave.,  comb, 
curb  and  3  ft.  gut.,  cem.  curb,  gut., 
concr.  cross  gut..  8-in.  vit.  sewer,  6-in. 
vit.  stub  sewers,  4-in.  and  6-in.  hse. 
sewers,  m.  h.,  mortar  rubble  walls,  etc.: 
1911  act.  S.  B.  Taggart,  city  clerk. 
Geo.   D.   Morrison,   city  engineer. 


OAKLA.ND.  Pal. — County  supervisors 
appropriate  $25,000  as  county's  share 
of  cost  to  pave  Redwood  Peak  exten- 
sion of  the  Skyline  Blvd.  The  city  of 
Oakland   will  finance  balance. 


SANTA  BARBARA,  Cal.— Council  de- 
clares inten.  for  vit.  sewer  compl.  in 
Punta  Gorda  St.  bet.  E,  Cabrillo  Blvd. 
and  Salinas  Sts..  and  portions  of  Mil- 
pas  St.,  Cacique  St.,  Nopal  St.,  Indio 
Muerto  and  other  Sts.;  1911  act.  Geo. 
D.    Morrison,    city    engineer. 

SAN  LEANDRO.  Alameda  Co.,  Cal.— 
City  trustees,  J.  J.  Gill,  clerk,  declare 
inten.  (1314)  to  const,  storm  and  drain- 
age sewer  in  portions  of  E-14th  St  in- 
cluding 3  br.  manholes  and  7  br.  storm 
water  inlets.  Protests  June  15.  Frank 
Nikirk.    city    engineer. 


HAMPTON 

ELECTRIC  AND  MPG.  CO. 
elex:trical  engineers  and  contractors 

525  HOWARD  STREET,  SAN  FRANCISCO 

MOTORS 

New   and   Usb<1,  Bought,  Sold,   ExcbangtHl,   Rented  and   Repaired 

Industrial  Light  and  Power  Installation 

Telephone  SUTTER  3266 


TAFT.  Kern  Co.,  Cal.— A.  J.  Crocker 
Co.,  58  2nd  St.,  San  Francisco,  at  ap- 
pro.\.  $4».500  awarded  cont.  by  council 
to  imp.  Kern  St.,  bet.  2nd  and  Sth  Sts,, 
invo.v.  cone,  curbs,  gutters,  walks;  3  V4 
in.  asph.  cone,  base  with  IH-in.  War- 
renite  surface;  culverts,  manholes,  etc; 
Also  at  approx.  $4060  to  imp.  Sth  St., 
bet.  Kein  and  -North  Sts.,  involv.  grade 
and  pave  with  SVs-in.  asph.  cone,  base 
with  IVi-in.  Warrenite  surface;  cone. 
curbs,    gutters    and    walks. 


PITTSBURG,  Contra  Costa  Co.,  Cal.— 
City  trustees  contemplate  paving  of 
onn  block  in  East  First  St.,  bet.  Meda- 
iios  and  East  Sts.  City  Eng.  Geo.  T. 
Oliver  preparing  estimates  to  pave  1st 
ct.,  bet.  Medanos  and  Cumberland  Sts. 
Macadam  or  concrete  pavement  will  be 
specified. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
E.  A.  Burns,  Stockton,  awarded  cont. 
by  council  to  imp.  sts.  under  Res.  of 
Inten.  No.  760  involv.  575  lin.  ft.  4-ln. 
vit.  clay  sewer  pipe  (includ.  4-in.  dia. 
curves),  $.60;  1953  lin.  ft.  6-in.  vit. 
clay  sewer  ppe  (including  55  6x4-in. 
wye  branches)  ,$.72;  3  comb,  manholes 
and  flush  tanks,  $100  ea;  three  4-ft 
manholes,    $74    ea. 


SA.V  JOSE,  Santa  Clara  Co.,  Cal.— 
Lntil  June  1,  8  p.  m.,  bids  will  be  rec. 
Ijy  John  J.  Lynch,  city  clerk,  to  imp. 
Reed  St.,  bet.  Orchard  and  Guadalupe 
river,  involv.  grade;  pave  with  IVi-ln. 
Lurite  asph.  cone,  surface  on  3-in. 
Durite  asph.  cone,  base;  hyd.  cone, 
curb,  gutter  and  walks.  1911  Act  and 
Lond  Act  1915.  Cert,  check  10%  pay- 
able to  city  req.  Plans  on  file  in  office 
or   clerk.    Wm.    Popp,   city   eng 


STOCKTON,  San  Joaquin  Co..  Cal.— 
J.  E.  Johnston,  Stockton,  awarded 
cunt,  by  council  to  imp.  sts.  under  Res 
of  Inten.  .No.  759  involv.  413  cu.  yds 
cut,  $.80;  16  cu.  yds.  fill  $.50;  529.40 
lin.  ft.  comb.  cone,  curb  and  gutter 
$1.15;  2539.16  sq.  ft.  walks,  $.20;  8690.83 
sq.   ft.   pavement,   $.18. 


SANTA  ANA,  Cal.— Griff ith  Co.,  502 
L.  A.  Ry.  Bldg.,  Los  Angeles,  awarded 
cont.  by  city  at  $99,536  to  imp.  W 
Washington  St.,  bet.  Lowell  and  Ar- 
tesia  SIS.,  involv.  460,656.84  sq  ft.  5- 
in,  cone.  pave.  16.4c  sq.  ft.,  20.172  37  ft 
curb  42c  ft..  38,667.65  sq.  ft.  3V4-in 
walk  16c  ft..  226.5  sq.  ft.  5-in  .walk  20c 
tt.,  2582.61  ft.  8-in.  sewer  75c  ft 
2995.94  ft.  6-in.  sewer  65c  ft..  366  4-in' 
nse.  conn,  (6474  ft.)  45c  ft.,  15  m.  h. 
.'6d  ea,  2  cone.  f.  t.  16c  ft.,  2275  sq.  ft 
o-in.   walk   20c  ft.,  with  cone,  for  irrig 

n'sl)  ft"^   "•'   ^"-^   "•   ''"'"■   "■'■  '''P* 


RICHMOND,  Contra  Costa  Co.,  Cal — 
Council,  A.  C.  Faris,  clerk,  declares 
iiiton.  (427)  to  imp.  portions  of  33rd, 
•ilth.  Beck  Sts.,  Ohio,  Center,  Florida 
Walker  and  Wall  Ave.,  involv.  grade; 
pave  with  2-course  asph.  cone,  eon- 
.sisting  of  2^4 -in.  base  course  with 
lM;-in.  National  pavement  surface- 
cem.  cone,  curb,  gutters,  eatehbasins' 
corru.  iron  pipe  culverts;  cone,  pave- 
ment for  alley  approaches.  1911  Act 
Protests  June  8.  E.  A.  Hoffman,  city 
engineer. 


LONG  BEACH,  Cal.— Until  9  A.  M., 
June  2,  bids  will  be  rec.  by  city  for 
sewer  under  1911  act  in  Cherry  Ave., 
bet.  Anaheim  St.  and  Newport  Branch 
of  P.  E.  Ry.  Co.  right-of-way:  cem 
pipe  sewer,  C.  I.  pipe,  m.  h.,  1.  h.  wyes 
etc.,  centrifugal  pump,  elec.  motor  and 
other  imprvts.  in  existing  pump  sta  in 
Gardenia  Ave.  bet.  Anaheim  and  14th 
Sts.  H.  C.  Waughop,  city  clerk.  Ap- 
prox. quan.  are:  8972  ft.  12-in.,  3717 
ft.  10-in.,  41,442  ft.  8-in.  cem,  pipe,  72  ft 
8-in.  C.  I.  pipe,  1802  8x6-in.,  154  10x6- 
'"•j  ?'?'*,„--..^  12x6-in.  wyes.  15  8x6-in. 
and  Jb  l,3x6-in.  chimneys,  158  type  "A" 
m.  h.,  69  std.  1.  h.,  pump  sta.,  inel.  elec 
*'.'^!i"Pi'  1°^^'  '"etfe.  fittings,  motor,  etc. 
All  of  above   work   for  Pump  Dist.  No 


RICHMOND,  Contra  Costa  Co.,  Cal — 
Property  owners  in  Bay  Shore  Tract 
petition  council  to  pave  roadway  from 
Kozy  Kove  to  municipal  tunnel,  ap- 
prox. Yt  mi.  Will  Involve  grading- 
asph.  cone,  base  with  National  surface 
pavement. 
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BUILDING  CONTRACTS 


SAi"«    KRANCISCO   COUNTY 


$1,0UV  and  Otef  Ke»arted 


Th 

B    foUowinK 

Is    an    Index    for    th* 

L'ontract*  tn   this 

IBBU*. 

\o 

Owner 

Contractor 

Amt. 

2253 

Sbarboro 

Owner 

9000 

2254 

Samuelson 

Owner 

3700 

2255 

Mizel 

Saari 

2256 

Hanaek 

Johnson 

2257 

Coleman 

Johnson 

2258 

Owner 

2000 

2259 

Union 

Hinson 

6000 

2260 

Wickershan 

n                Owner 

3500 

2261 

Hammer 

Carson 

1000 

2262 

Tichenor 

Meyer 

7000 

2263 

Wesle 

Meyer 

7000 

2264 

Meyer 

Owner 

12000 

2265 

Meyer 

Owner 

18000 

2266 

California 

Brueck 

3150 

2267 

Del    Bene 

Kempthorne 

4400 

2268 

MacGregor 

Owner 

2269 

McGowan 

Owner 

2270 

Frugoli 

Steiger 

5000 

2271 

Levin 

Mullen 

2500 

2272 

Malott 

Spargo 

16000 

2273 

Dignan 

McCormick 

13134 

2274 

Hills 

Western 

1540 

Bothin 

Mattock 

1500 

2276 

Nelson 

Owner 

6000 

2277 

Green 

McCarthy 

3000 

2278 

Reimann 

Owner 

7000 

2279 

Crocker 

Owner 

22000 

2280 

Anderson 

Owner 

36000 

2281 

Westgate 

Wood 

34000 

2282 

Jacobs 

Jones 

3158 

22S3 

Chisholm 

Owner 

5000 

2284 

Krause 

Lindsay 

9500 

22S5 

Parkside 

Owner 

4000 

2286 

Sydel 

Owner 

3000 

22S7 

Gardner 

Owner 

3000 

2288 

Nagel 

Nielsen 

5000 

2289 

Kendrick 

Herzig 

22!;0 

Irland 

Hose 

3500 

2291 

Campbell 

Stahl 

6000 

2292 

Oser 

Jones 

8000 

2293 

Ramazotti 

Owner 

1000 

2294 

Towne 

Coburn 

7000 

2295 

Szanik 

Stahl 

3000 

2296 

Iwala 

Nimmo 

1000 

2297 

Campbell 

Evans 

2000 

2298 

Somers 

Dowsett 

1000 

2299 

Mourn 

Coburn 

1500 

2300 

Phelan 

Scully 

2500 

2301 

Rozzo 

Del  Favero 

1000 

2302 

Moneta 

Arnott 

9000 

2303 

Anderson 

Owner 

12000 

2304 

Costello 

Owner 

12000 

2305 

CanciUa 

Ghizzi 

12000 

2306 

Gudlej 

Antonioli 

12000 

2307 

Arnott 

Arnott 

60000 

2308 

Earth 

Holt 

17200 

23U9 

Green 

McCarthy 

3900 

2310 

Hart 

Industrial 

40996 

2311 

Fallon 

Quinn 

3000 

2312 

Grahn 

Owner 

2313 

Globe 

Sullivan 

2314 

Bradbury 

Owner 

2315 

La    Boyteaux                   Field 

9000 

2316 

Fredich 

Hoeye 

1000 

2317 

Meyer 

Owner 

2318 

Same 

Same 

2319 

Herrick 

Meyer 

2320 

Ray 

Parker 

2321 

Larson 

6500 

2322 

Carroll 

13750 

2323 

Goldman 

Goldman 

6000 

2324 

Frugoli 

Steiger 

5050 

2325 

Malone 

Jensen 

2326 

Meyer 

8438 

2327 

PurtiU 

Owner 

3000 

2328 

Scott 

3200 

2329 

Plut 

Miller 

4000 

2330 

Gross 

Owner 

2331 

Begley 

Johnson 

2332 

Lang 

Owner 

30000 

2333 

West 

Petersen 

2334 

Carusio 

Owner 

10000 

2335 

Roberts 

Demarais 

FLATS 

' 

(2253)      S    FRANCISCO    88-9    W 

Scott. 

2-story    and 

basement    frame    (2) 

flats. 
Owner — Sbarboro-Detjen     and     Jorgen- 

sen,   2300  Chestnut  St..  S.  F. 
Architect— None.  »9000 


DWELLING 

12254)      VV    NEWTON    100    N    Morse.    1- 

storv  and   basement   frame  dwlg. 
Owner— A.    M.    Samuelson,    901    Geneva 

Ave.,    San    Francisco. 
'Architect— None.  »3700 


DWELLING 

'2255)      W    BRUSSELS    150    S   SlUlraan. 

l-stuiy   and   basement  frame  dwlg. 
Owner — Mr.     Mizel.     134     Brussels     St.. 

.San    Francisco. 
.Aicliitect — .None. 
Contractor — S.   Saari,  200  Felton   Street 

tan  Francisco.  $4000 


DWELLING 

(2256)  S  SADOWA  75  W  Plymouth 
Ave.  1-story  and  basement  frame 
dwelling. 

Owner    —    Mr.    and    Mrs.    Harnack,    169 

Broad  St.,  San  Francisco. 
Vrcliitect. — None. 

Contractor — J.  A.  Johnson,  711-A  Na- 
ples  St.,   S.   F.  $3000 


li^VELLIN'O 

(2251)  N  BROAD  122-10  E  Plymouth. 
1 -story   and    basement    frame   dwlg. 

Owner — Mrs.  Marie  Colenian,  506  Plym- 
outh Ave.,  San  Francisco. 

Architect — None. 

Conti actor — J.  A  Johnson,  711-A  Na- 
ple.s   St.,   San   Francisco.  $3000 


DWELLING 

(.2258)      N    QUESADA    50    E    Ingalls.    1- 

story   &   basement   frame   dwelling. 
Owner — D.     Greco,     1301     Revere     Ave., 

San   Francisco. 
Plans    by    owner.  $2000 


REMODEL 

(2259)      142       CALIFORNIA       STREET. 

Remodel       for       restaurant;       new 

flooring,   etc. 
Owner    —    Union     Trust    Co.     (agents). 

Market  and   Grant  Ave.,   S.   F. 
Architect — None. 
Contractor — L.  A.  Hinson,  1738  Howard 

St.,   San    Francisco.  $6000 


DWELLING 

(2260)      NE    AMAZON   &    EDINBURGH. 

1-story   and   basement   frame   dwlg. 
Owner   —   Boyde    Wickersham,   694    San 

Jose  Ave.,   San   Francisco. 
Architpct — W.    Douglas      Geldert,       108 

I'residio   Ave.,   S.   F.  $3500 


REMODEL 

t2261)  1209  TARAVAL  STREET.  Re- 
model for  store  an(i  flat. 

Owner  —  William  O.  Hammer,  1209 
Taiaval    St.,    San    Francisco. 

.Architect — None. 

Contractor — Otto  Carson,  180  Jessie  St. 
San    Francisco.  $1000 


FLATS 

(2262)  N  FRANCISCO  125  E  Divisa- 
dero.  2-story  and  basement  frame 
(2)    flats. 

Owner — E.  D.  and  Violet  E.  Tichenor, 
care  contractors. 

A  rchkect — None. 

Contractor — Merer  Bros.,  1  Montgom- 
ery St.,  S.  F  $7000 

FLATS 

(2263)  E  RITER  200  N  Beach.  2-story 
and  basement  frame  (2)  flats. 

Owner — Theo.  and  Anna  C.  Weslse, 
care   contractors. 

Architect — None. 

Contractor — Meyer  Bros.,  1  Montgom- 
ery St.,  S.  F.  $7000 


DWELLINCJS 

(2264)      N    ANZA    82-6     107-6    13S -3    W 

32nd.  3  1-story  and  basement  frame 

dwellings. 
Owner — Meyer  Bros.,   1  Montgomery  St 

San   Francisco. 
Architect — None.  $4000   each 


DWELLINGS 

(2265)  E  TWENTY-FIRST  AVE.  100 
125  150  175  200  &  225  S  Ulloa.  Six 
1-story  and  basement  frame  dwell- 
ings. 

Owner — Meyer  Bros.,  1  Montgomery 
St.,    San    Francisco. 

Architect— None.  $3000   each 


STORE.    FLAT 

S  TARAVAL  82-6  E  25TH  AVENUE. 
2-story  and  basement  frame  store 
and  flat. 

Owner — A.   M.   Tadwick,   %  contractors. 

Architect — None. 

Contractor — Meyer  Bros.,  1  Montgom- 
ery St.,  S.  F.  $3600 
NOTE  ^  Recorded    contract    reported 

May  20,  1925,  No.  2233. 


FRAME   BLDG. 

(2266)      E    SAN    BRUNO    AVE.    237    NE 
Dicklson.        All    work    for    2-story 
frame   building. 
Owner  . —  California    By    Products    Co., 

2067    San    Bruno    Ave.,    S.    F. 
Architect — None. 

Contractor — Michael  Brueck,  600  Char- 
ter  Oak   St.,    S.    F. 
Filed  May  21,  1925.  Dated  May  20,  1925. 

Frame    up     % 

Roof    on     % 

Completed      % 

Usual    35    days    % 

TOTAL  COST,  $3150 
Bond,  sureties,  forfeit,  none.  Limit,  40 
days  after  May  25,  1925.  Plans  and 
specifications  filed. 


RESIDENCE 

(2267)     COM.   139-6  W  FROM  SW  Elsie 
and    Santa   Marina    W    25    x   S   100. 
All  work   for  1-story  and  basement 
residence. 
Owner — G.    Del   Bene. 
Architect  —   Vincent    Buckley,   Monad- 
nock    Bldg.,    S.    F. 
Contractor — Kempthorne    &    Sons,    1642 

49th   Ave.,   S.  F. 
Filed  May  21,  1925.  Dated  May  20,  1925. 

Roof    on     $1100 

Brown   coated    1100 

Completed     1100 

Usual    35   days    1100 

TOTAL  COST,  $4400 
Bond,  sureties,  forfeit,  none.  Limit,  90 
days.     Plans   and   specifications   filed. 


ALTERATIONS 

(22C8)  NW  DIVISADERO  &  PACIFIC 
Ave.  Remove  present  sun  porch 
and  add  one  room  and  bath  to  resi- 
dence. 

Owner — John  A.  MacGregor,  care  ar- 
chitect. 

Architect  —  Edward  E.  Young,  2002 
California  St.,  S.  F.  $4000 


FLATS 

(2269)      N     HIGHLAND     AVE.     175     W 

Mission.     2-story       and       basement 

frame    (2)    flats. 
Owner — John    McGowan,    3784    Mission 

St.,    San    Francisco. 
Architect — None.  $9000 


DWELLING 

(2270)      E    BAKER    111-5    N    Chestnut. 

1-story   and   basement   frame   dwlg. 
Owner — Paul    Frugoli,    1610    Haight   St., 

San   Francisco. 
Architect — None. 
Contractor — H.    Steiger,      1630      Haight 

St.,    San    Francisco.  $5000 


ALTERATIONS 

(2271)      566    MARKET    ST.     New    store 

front. 
Owner — A.   &   J.   Levin,   566  Market  St., 

San   Francisco. 
Architect — None. 
Contractor — Mullen  Manufacturing  Co., 

60  Rausch  St.,  S.  F.  $2500 


WAREHOUSE 

(2272)  S  TWENTIETH  85  W  Harrison 
Two-story  and  part  mezzanine  floor 
reinforced  concrete  warehouse  and 
office    building. 


Saturday,   May   30,    1925 


owner — Malott  &  Peterson.  Inc.,  2412 
Harrison    St.,   San   Francisco. 

Architect — None. 

Contractor — John  Spargo,  235  Mont- 
gomery St.,   San  Francisco.      $16,000 

BUILDING                            -,     c  ,,    ,.         ,, 

(2273)  E  CLAYTON  76  S  Fulton  E 
106-6,\S  25.  All  work  for  two- 
story   frame   building. 

Owner— J.  J.  Dignan,  76  Palm  Ave., 
San   Francisco. 

Architect — None. 

Contractor  —  Thomas  McCormlck,  li 
Hill   St.,  San   Francisco. 

Filed  May  22,  '25.     Dated  May  20     25. 

Rough    frame    up *,oo     en 

Brown    coated     3283.50 

Completed    and   accepted ^sPfx 

Usual    35    days •    3283.50 

TOTAL    COST,    ?13,134.00 

Bond,    $6567.      Sureties,    John    Donovan 

and   Patrick   Hannon.     Limit.   120  days. 

Forfeit,    ?]0.      Plans   and    specifications 

nied. 

WAREHOUSE 

(2274)  N  HARRISON  AND  SPEAR  NE 
275xNW  276.  Venetian  blinds  tor 
six-story  reinforced  concrete  ware- 
house   and    office    building. 

Owner — Hills    Bros.,     175    Fremont    St., 

San    Francisco. 
Architect — Geo.      W.    Kelham,      Sharon 

Bldg.,   San    Francisco. 
Contractor — Western    Blind    &    Screen 
Co.,    Hearst    Bldg.,    San    Francisco. 
Filed  May  22,  '25.     Dated  May  14,  '25. 

On    10th   of   each   month 75% 

Usual    35    days 25% 

TOTAL  COST,  $1540 
Bond,  $770.  Surety,  Maryland  Casualty 
Co.  Limit,  Aug.  31,  1925.  Forfeit, 
none.     Plans  and  specifications   filed. 
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ALTERATIONS 

(2275)      NO.    521    MISSION.         Replaster 

front;  wire  glass  windows. 
Owner — Bothin    Real      Estate      Co.,    604 

Mission   St.,   San   Francisco. 
.\rchitect — None. 
Contractor — Mattock      &      Feasey,      210 

Clara   St..    San   Francisco.  $1500 


DWELLING 

(2276)  W  WEST  PORTAL  AVE  230  S 
15th  Ave.  Two-story  and  base- 
ment  frame  dwelling. 

Owner — Fernando  Nelson  &  Sons,  Inc., 
2  West  Portal   Ave.,  San   Francisco. 

Architect — None.  $6000 


DWELLING 

(2277)      E  TWENTY-SIXTH  AVE   250   S 

Taraval.      One-story   and    basement 

frame   dwelling. 
Owner — H.    Green,    26th    Ave.,    San 

Francisco. 
Architect — None. 
Contractor — John    E.      McCarthy,      1483 

Funston   Ave.,   San  Francisco.   $3000 


FLATS 

(2278)      E     MALLORCA     WAY     77-6     S 

Beach.       Two-story    and     basement 

frame    (2)    flats. 
Owner — William    Keimann.    48    Ramona 

Ave.,   San   Francisco. 
Architect — None.  $7000 


Filed    May    23,    '25.      Dated    May    22,    '25. 

Frame   up    Ji 

Brown     coated     J4 

Completed    and    accepted J4 

Usual    35    days „J4 

TOTAL  COST,  $34,000 
Bond,  $17,000.  Sureties,  Charles  E. 
Reinhart  and  J.  Roy  Wood.  Limit,  105 
days.  Forfeit,  none.  Plans  and  speci- 
fications filed. 


ALTERATIONS  „ 

(2282)  NO.  363  GOLDEN  GATE  AVE. 
All  work  for  alterations  to  Lincoln 
Hotel. 

Owner — Chas.   B.   and   Frank    P.  Jacobs. 

22    Battery    St.,    San    Francisco. 
Architect  —  Henry       Shermund,       1230 

Hearst  Bldg.,   San  Francisco. 
Contractor — Paul    K.    Jones,    180   Jessie 

St.,  San  Francisco. 
Filed  May  23,   '25.      Dated  May   23,   '25. 

Completed    and    accepted $2368.50 

Usual    35   days 789.50 

TOTAL  COST,  $3158.00 
Bond,  none.  Limit,  30  days.  Forfeit, 
$5.     Plans  and  specifications  filed. 

FLATS 

(2283)  E  SAN  JOSE  AVE  31-6  S  24th. 
Two-story  and  basement  frame 
(3)    flats. 

Owner — Mrs.  R.  Chisholm,  2742-A  How- 
ard St.,  San  Francisco. 

Architect  —  J.  C.  Hladik,  Monadnock 
Bldg.,    San   Francisco.  $ouou 

FLATS 

(2284)  E  NINETEENTH  AVE  225  N 
Irving.  Two-story  and  basejuent 
frame    flats. 

Owner — A.   Krause. 
Architect — None. 

Contractor^Lindsay  Constr.  Co.,  2381 
Bryant   St.,   San   Francisco.        $i)500 


DWELLINGS 

(2279)  N  BALTIMORE  533.29,  333.3  W 
Navlor;  N"  Baltimore  100  E  Navlor; 
N  Prague  389  W  Cordova;  W  Balti- 
more 499.96  W  Naylor;  SW  Cor- 
dova and  Winding  Way.  Six  one- 
slory  and  basement  frame  dwell- 
ings. 

Owner — Crocker  Estate  Co.,  525  Crock- 
er  Bldg.,   San   Francisco. 

Architect — None. 

COST — 4  at  $3800;  1  at  $3500  and  1  at 
$3300. 

APARTMENTS 

(2280)  W  SHRADER  37-6  and  70.10  N 
Fell.  Two  three-story  and  base- 
ment frame  apartments  (9  apts.  in 
each    building.) 

Owner — A.  V.  Anderson,  623  21st  Ave., 
San    Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny   St.,    San    Francisco.  $1800    ea 

DWELLINGS 

(2281)  LOTS  12,  14,  16  BLK  3077  St. 
Francis  Wood  Extn.  No.  3.  All 
work  for  three  two-story  and 
liasement    frame   dwellings. 

fiwnei — W,..ftKate    Park    Co.,    278     Post 

St..  S.TH  Francisco. 
Arihiiert  —  .Masien     &     Kurd.     278     r'.,.-it 

.'<t..  San  Francisco. 
Contractor — W.  E.  Wood,  1219  12th  Ave 

San   Francisco. 


DWELLING 

(2285)  E  THIRTY-FOURTH  AVE  315 
N  Taraval.  One-story  and  base- 
ment  frame   dwelling. 

Owner  —  Parkside  Realty  Co.,  525 
Crocker  Bldg.,  San  Francisco. 

Architect— Chas.  F.  Strothoff,  2274  l-5th 
St.,    San   Francisco.  $4000 

DWELLING 

(2286)  E  DETROIT  75  S  Flood  Ave. 
One-story  and  basement  frame 
dwelling. 

Owner— Herman    Sydel,    1030    Capp    St., 

San   Francisco. 
Architect— None.  $3000 

DWELLING 

(2287)  .\  RAYMOND  25  W  Rutland. 
One-story  and  basement  frame 
dwelling. 

Owner — K.    C.    Gardner,     335    Raymond 

Ave.,   San   Francisco. 
Architect — None.  $3000 


DWELLING 

(2288)  SW  HOLLOW  AY  AND  FAXON 
Ave.  One-story  and  basement 
frame  dwelling. 

Owner — Alfred  R.  and  Annie   E.   Nagel. 

1730  Noe  St.,   San  Francisco. 
Architect — None. 
Contractor — J.    F.    Nielsen,    2311    Bryant 

St.,   San   Francisco.  $5000 

ALTERATIONS 

(2289)  SW  OCEAN  AND  CAPITOL 
Ave.      Move   and   alter  store. 

Owner — O.  H.  Kendrick,  First  National 
Bank    Bldg.,    San    Francisco. 

Architect — A.  J.  Herzig,  160  Washing- 
ton   St.,    San    Frnacisco. 

Contractor — A.  J.  Herzig,  160  Wash- 
ington  St..   San   Francisco.  $3000 


DWELLING 

(2290)  NE  THIRTIETH  AVE  AND 
Irving.  One-story  and  basement 
frame   dwelling. 

Owner — Mrs.    Irland. 

Aichitect— Chas.   F.   Strothoff,  2274   15th 

St.,   San  Francisco. 
Contractor — Rose  Brothers,  563  Victoria 

St.,    San   Francisco.  $3500 

DWELLING 

(2291)  E  SAN  RAFAEL  P.OAD  135  S 
St.  Francis  Blvd.  Two-story  and 
basement   frame   dwelling. 

Owner — S.  K.  Campbell. 
Architect — None. 

Contractor — J.  J.  Stahl,  666  8th  Ave., 
San  Francisco.  $6000 

FLATS 

12292)      N    GOLDEN    GATE    AVE    152-6 

E    Baker.   Tvvo-sior.v    and    Ijasement 

frame    (2)    flats. 
Owner — J.   Oser.   Los   Angeles. 


Architect — Henry      Shermund.      Hearst 

Bldg.,  San  Francisco. 
Contractor — Paul    K.    Jones,    180    Jessie 

St.,   San   Francisco.  $8000 

EXCAVATE 

(2293)     NO.   1475   VALLEJO.     Excavate 

basement. 
Owner — A.    Ramazotti,   Premises. 
Architect — None.  $1000 


REPAIRS 

(2294)  SE  BATTERY  AND  GREEN. 
Repair  flooring;  painting;  electric 
work,   etc. 

Owner — Percy      E.      Towne.      Chronicle 

Bldg.,    San    Francisco. 
Architect — None. 
Contractor — Ira      W.      Coburn,      Hearst 

Bldg.,  Cost,    $7000 

DWELLING 

(2295)  W  RALSTON  400  N  Garfleld. 
One-story  and  basement  frame 
dwelling. 

Owner— S.    Szanik,    1714    O'Farrell    St., 

San   Francisco. 
.\rchiteet — None. 
Contractor— J.    J.    Stahl,    666    8th    Ave., 

San    Francisco.    ,  $3000 


ALTERATION,'^* 

(2296)  NO.  34  r  GRANT  AVE.  Alter 
store   front. 

Owner — T.  Iwata  &  Co.,  253  Post  St., 
San   Francisco. 

.Architect — None. 

Contractor — George.  Nimmo,  804  Mont- 
gomery St.,  S.  F.  $1000 


ALTERATIONS 
2297)      NE  C.\RMEL  AND  COLE.      Re- 
model  for  basement   fgarage;   plas- 
tering;  painting,   etc.,   flats. 

Owner — Julia    S.    Campbell,    Premises. 

Architect — Evans    &    Co.,    Pacific    Bldg., 
San    Francisco. 

Contractor— Evans  &  Co.,   Pacific  Bldg., 
San    Francisco.  $2000 


REPAIRS 

(2298)  NO.  981-83  MISSION.  Repair 
fire    damage    to    store. 

Owner — Dr.  G.  B.  Somers,  Lane  Hos- 
pital. San   Francisco. 

Architect — None. 

Contractor  —  Dowsett-Ruhl  Co.,  77 
OFarrell  St..  S.  F,  $1000 


REPAIRS 

(2299)  NO.  374  GROVE.  Replace 
rustic  window  frames;  papering, 
tinting,    etc.,   for   apartments. 

Owner — Jas.   Mourn,   Premises. 

Architect — None. 

Contractor — Chas.  Coburn,  180  Jessie 
St.,   San   Francisco.  $1500 


ALTERATIONS 

(2230)  SW  DRUMM  AND  WASHING- 
ton.  Raise  and  bring  floor  to  grade 
cement  work,  etc.,  for  fruit  stor- 
age. 

Owner — Mark  L.  Phelan,  Phelan  Bldg., 
-San    Francisco. 

Architect — None. 

Contractor — J.  E.  Scully,  Phelan  Bldg., 
San    Francisco.  $2500 


ALTERATIONS 

(2301)  W  TEXAS  75  N  Eighteenth. 
Move    and    remodel    dwelling. 

Owner — A.     Rozzo,    246    Texas    St.,    San 

Francisco. 
Architect — None. 
Contractor — J.    Del    Favero    &    Co.,    180 

Jessie   St..   San   Francisco.  $1000 

DWELLINGS 

(2302)  E  DETROIT  175,  200  and  230  S 
Staples.  Three  one-story  and 
basement    frame    dwellings. 

Owner — Moneta  Investment  Co.,  233 
Pacific  Bldg..   San   Francisco. 

Architect — None. 

Contractor — James  Arnott  &  Son,  235 
Granville   Way,   S.  F.  $3000   ea 

DWELLINGS 

(2303)  W  TWENTY-THIRD  AVE  85 
Ifin  165  265  S  Ulloa  Four  1-story 
and    basement    frame    dwellings. 

(Jwner — Andersen    Bros.,     1264    Noe    St. 

Snn    Francisco. 
Aichitect — None.  $3000    each 

DWELLINGS 

(2304)  W  THIRTY-SEVENTH  AVE. 
17.S  200  250  S  Cabrillo.  Four  1-story 
and    hasemf-nt    frame    dwellings. 

Owner — Costello    Bros.,    821    34th    Ave., 

San    Francisco. 
.Architect — None.  $3000    each 
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FLATS 

(L'SUo)      S    FILBERT    138-1    E    Jones.    2- 

story    frame    (4)    flats. 
Q„,ner — Mr.    and    Mrs.    V.    Cancilla,    971 

Filbert   St.,    San    Francisco. 
Architect — None. 
Contractor — G.  Ghizzi,  S2  Valpanso  St., 

San  Francisco.  ?12,000 

FLATS 

laaOU)  N  PACIFIC  lOO  W  Larkm.  2- 
story  and  basement  frame  (2)  flats 

0„.ner — Steve  J.  Gudlej,  1626  Pacific 
Ave.,    San    Francisco. 

Architect — Ed  Musson  Sharpe,  60  San- 
some    St.,    San    Fiancisco. 

Lonti  actor  —  Frank  Antonioli,  3415 
22nd   St.,   San   Francisco.  $12,000 


DWELLINGS 

(2307)  E  THIRTY-SECOND  AVENUE 
210  180  240  270  f>  Lincoln  Way;  SE 
Lincoln  Way  &  32nd  Ave.;  E  32na 
Ave  3U  60  90  120  150  S  Lincoln 
Way;  S  Santa  Rosa  90  120  150  ISO 
210  W  San  Jose  Avenue.  15  1-story 
and     basement    frame     dwellings. 

Owner — James    A.    Arnott,      235      Gran- 
ville   Way,   San    Francisco. 
Architect— None.  $4000   each 

REMODELING  , ^^ 

(2308)  NE  CALIFORNIA  &  MONT- 
gomery.  Remod.'ling  of  offices  on 
ground    floor    of    Kohl    Bldg. 

Ownei- — Oustav  Epstein,  Ira  Kahn  and 
Herbert   E.   Clayburgh   as   J.   Earth 

Architect'  —    Henry    H.    Meyers,    Kohl 

Bldg.,   San   Francisco. 
Contractor — D.    C.    Holt,    180    Jessie    St., 

San   Francisco. 
Filed  May  25.  1925.  Dated  May  22.  192j. 

1st   &    15th    each   month 75% 

36  days  after    ■■■:■:.     7" 

TOTAL  COST,  $17,200 
Bond.  Sureties,  none;  Forfeit,  $50; 
Limit,  70  days;  Plans  and  specifica- 
tions  filed. 

f2^09'P^'B    TWENTY-SIXTH    AVE.    250 
S  Taraval.   All   work   for   1-story   & 
basement    frame    building. 
Owner— H.    L.    &    Harriet    L.    Green,    — 

26th   Ave.,   San   Francisco. 
Architect — None. 
Contractor  —   John   E.   McCarthy,    1483 

Funston   Ave.,   San    Francisco. 
Filed  May  25,  1925.  Dated  May  21,  1925. 

Enclosed     25% 

Brown    coated    25% 

Completed    and    accepted 25% 

Usual  35  days  ■  ■  ;^-^^XL- cdiT.  izioO 
Bond  $2000;  Sureties,  Karl  G.  Neumann 
and  Chas.  J.  McCarthy;  Forfeit,  none; 
Limit,  90  days;  Plans  and  specifica- 
tions   filed. 


(2310)  NE  GOUGH  AND  FULTON  N 
120  X  E  186-10^.  All  work  for  1- 
story  and  mezzanine  floor  class  C 
brick   building.  „  ,    ,    „ 

Owner — Lizzie    L.    Hart    and    Ethel    M. 

Fifield.  ,  ^    ,„ 

Architect— O'Brien    Bros..    Inc.    and    W. 

D.    Peugh,    315    Montgomery    Street, 

San    Francisco. 
Contractor — The     Industrial     Construc- 

tiun   Co.,   S15   Bryant  St.,   S.   F. 
Filed  May  25,  1925.  Dated  May  25.  1925. 

1st    and    15th    each    month 75% 

usual  35  days  •.,o;rAL  COST-. "  $46,^91 
Bond,  $20,500;  sureties.  J.  H.  McCallum 
and  H.  W.  Gaetjen;  Forfeit,  none; 
Limit,  50  days;  Plans  and  specifica- 
tions  filed. 

DWELLING  „  .        .. 

(2311)  E  STANYAN  145  S  Seventeenth 
One-story      and      basement      frame 

Owner— e'."j!  Fallon,  3668  17th  St..   San 

Francisco. 
Archittct — None.  . 

Contractor — Arthur    Quinn, 

St.,  San  Francisco. 


3666     17th 
$3000 


^TiI^'^e'^KANSAS  250,  275.  300  and 
325  S  Twenty-fifth.  Four  one- 
story    and    basement    frame    dwell- 

Owner — ^^Wm.    H.    Grahn.     2965    Mission 

St.,  San  Francisco. 
Architect— None^ »2000    ca 

f2^T3^)^^'lFTEENTH  AND  MISSION. 
Underpin   with   brick. 


Owner — Globe    Electric   Co..    Premises 
Architect — None. 

Contractor— D.    J.    &    T.    Sullivan 
Folsom  St.,  San  Francisco. 


1940 
$1000 


ALTERATIONS 

(2314)      NO.   3151  CALIFORNIA.     Stucco 

front;  plastering  hallways,  etc.,  tor 

apartments. 
Owner  —  C.   A.   Bradburg,   971   Howard 

St.,   San    Francisco. 
Architect — None.  $3000 


DWELLING 

(2315)      W     CASTENADA    214 
Two-story     and 
dwelling. 

Owner — J.  c.  La  Boyteaux,   1572  Chest- 
nut  St.,    San    Francisco. 

Architect — None. 

Contractor— Fred    N.    Field,      773      24th 
Ave.,   San    Francisco.  $9000 


ALTEItATIONS 

(2316)      NO.       1045       INGERSON       AVE. 

Alterations  and  additions   to   dwlg. 
Owner — Mrs.    Milia    Fredich,    Premises. 
Architect — None. 
Contractor — J.    M.    Hoeye,    52    Williams 

Ave.,   San   Francisco.  $1000 


DWELLINGS 

(2317)  W  THIRTY-SECOND  AVE  25. 
50  and  75  N  Anza.  Three  one-story 
and    basement    frame    dwellings. 

Owner — Meyer  Bros.,  1  Montgomery 
St.,  San  Francisco. 

Architect — None.  $3000    each 


DWELLING 

(2318)      .\W   THIRTY-SECOND  AVE. 


Anza.       One-stoi_ 
frame   dwelling. 

Owner  —  Meyer    Bros., 
St.,   San   Francisco. 

Architect — None. 


and      basement 
1    Montgomery 


$4000 


DWELLING 

(2319)  E  FORTY-FIRST  AVE  200  S 
Cabrillo.  One-story  and  basement 
frame   dwelling. 

Owner — John  J.  Herrick,  %  Contractors. 

Architect — None. 

Contractor — Meyer  Bros.,  1  Montgom- 
ery St.,  S.  F.  $3000 


STORE,    ETC. 

(2320)  SE  TWENTY-EIGHTH  AVE  & 
Taraval.  Two-story  frame  store 
and  office  building. 

Owner  —  Ray  Realty  &  Improvement 
Company. 

Architect — Baumann  &  Jose.  251  Kear- 
ny St.,   San  Francisco. 

Contractor — C.  F.  Parker,  251  Kearny 
St.,    San   Francisco.  $12,000 


THEATRE 

(2321)      NW  IRVING  &  FOURTEENTH 

Ave  N  100  W  127-6  N  75  W  127-6  S 

175  E  255.     Ornamental  cast  plaster 

and  cement  work   for   theatre   bldg. 

Owner — Sunset    Theatre    Co.,    86    Golden 

Gate   Ave.,   San   Francisco. 
Architect — Mark  T.  Jorgensen,   110  Sut- 
ter St.,  San  Francisco. 
Contractor — O.    F.    Larson    &    Son.    480 

Potrero  Ave.,  San  Francisco. 
Filed  May  26,  '25.     Dated  May  19,  '25. 
On  or  before  10th  of  each  month  75% 

Usual    35     days 25  % 

TOTAL  COST,  $6500 
Bond.  none.  Limit,  as  required.  For- 
feit, none.  Plans  and  specifications 
filed. 


(2322)      METAL     FURRING,     LATHING 

and   plastering   on   above. 
Contractor — Carroll  &  O'Brien,   180  Jes- 
sie  St..   San  Francisco. 
Filed  May  26.  '25.     Dated  May  19,  '25. 

Payments   same    as    above 

TOTAL  COST.  $13,750 
Bond.  none.  Limit,  45  days.  Forfeit, 
none.     Plans  and   specifications   filed. 


DWELLING 

(2323)      W    FORTY-FIRST    AVE    100    N 

Cabrillo    N     25xW     120.       All    work 

for   one-story  and   basement    frame 

dwelling. 

Owner — Nicholas    Goldman,    828    Brod- 

erick  St.,  San  Francisco. 
Plans    by    Contractor. 
Contractor  —  Benjamin    Goldman,     106 

Sanchez    St.,    San    Francisco. 
Filed  May  26,   '25.      Dated  Mar.   9,   '25. 

Monthly     payments     of 75% 

Usual    35    days 25% 

TOTAL  COST,  $6000 
Bond,  none.  Limit,  75  days.  Forfeit, 
plans  and  specifications,  none. 

NOTE: — Permit      reported      March    4, 
1925.   No.   955. 


BUILDING 

(2624)      E    BAKER    111.5   N   Chestnut   N 

25 .       .Ml    work    for    one-story 

and    basement    frame    building. 
Owner — P.   R.   Frugoli,    1610   liaight   St., 

San    Francisco. 
Architect — None. 
Contractor  —  Herman       Steiger,       1630 

Ilaight  St.,  San  Francisco. 
Filed  May  26,  '25.     Dated  May  — ,  '25. 
Frame    up    and    roof    beams    in 

place      $1262.50 

Brown    coated     1262.50 

Completed     1262.50 

Usual    35    days 1262.50 

TOTAL,  COST.  $5050.00 
Bond,  $1500.  Sureties,  A.  W.  Osburn 
and  M.  J.  Haley.  Limit.  90  days.  For- 
feit,  $1.     Plans  and  specifications  filed. 

I 
.VLTERATIONS 

(2325)  3573  TWENTY-SECOND  ST. 
.All  work  for  alterations  and  re- 
pairs   to    building. 

Owner — Mary    E.    Malone. 
-Architect — Plans    by    contractor. 
Contractor  —  James   Jensen.   3495   17th 

St.,    S.    F. 
Filed  May  26,  1925.  Dated  May  25.  1925. 

("oncrete    work    completed    $700 

Plumbing    roughed    in,    interior 
carpenter      work     done     and 

ready    for    painter 400 

Completed   and  accepted 400 

Usual    35    days    495 

TOTAL  COST,  $1995 
Bond,  sureties,  forfeit,  none.  Limit,  60 
days.  Plans  not  filed.  Specifications 
filed. 

DWELLINGS 

(2326)  E  FORTY-SIXTH  AVE.  200  S 
Cabrillo  S  50  x  E  120.  All  work 
for  two  1-story  and  basement 
frame    dwellings. 

Owner — Jonathan     Anderson.     423     16th 

Ave.,  S.  F. 
-Architect — None. 

Contractor — Meyer    Bros.,    1    Montgom- 
ery St.,  S.   F. 
Filed  May  26,   1925.  Dated  Apr.  29,   1925. 
Side    and    roof   sheathing    on.  $2109.50 

Brown    coated     2f09.50 

Completed     2109.50 

Usual   35   days    2109.50 

TOTAL  COST,  $8433 
Bond,  sureties,  forfeit,  none.  Limit,  TO 
days.     Plans   and   specifications   filed. 


DWELLING 

(2327)  W  TWENTY-THIRD  AVE  225 
N  UHoa.  One-story  and  basement 
frame  dwelling. 

Owner — Daniel    Purtill,     3656    17th    St., 

San  Francisco. 
-Architect — None  $3000 

-ADDITION 

(2328)  NO.  3319  GEARY.  Additions 
for    laundry,    stores    and    dwelling. 

Owner — Louis    Goudv,    Premises. 
-Architect — Fabre      &      Hildebrand.      110 

Sutter  St.,   San  Francisco. 
Contractor — F.    H.    Scott,    1304    Webster 

St..  San  Francisco.  $3200 

DWELLING 

(2329)  N  EIGHTEENTH  50  W  Kansas. 
One-story  and  basement  frame 
dwelling. 

Owner — Matt     Plut,     525     Vermont     St., 

San   Francisco. 
-Architect  —  Ernest    Miller,    839    Hayes 

St.,    San    Francisco. 
(7ontractor — Ernest    Miller,     839     Hayes 

St.,    San   Francisco.  $4000 

DWELLING 

(2330)  W  M-ADRID  75  N  Avalon.  One 
story    and    basement    frame    dwlg. 

Owner — Sebastian   (5ross,   97  Lisbon   St., 

San    Francisco. 
-Architect — None.  $3000 

FLATS 

(2331)  N  PROSPECT  150  E  Virginia. 
Two-story  and  basement  frame  (2) 
flats. 

Owner — T.    Begley,    257    Prospect    Ave., 

San    Francisco. 
Architect — None. 
Contractor — Johnson    &    Erlendsen,    956 

Post    St.,    San    Francisco.  $6000 

DW'ELLINGS 

(2332)  W  THIRTIETH  AVE.  364, 
394-7,  424-7.  454-7,  484-7,  514-7, 
."i44-7  and  574-7  N  Taraval  St..  and 
E  22nd  Ave.  368  and  395  S  Judah. 
Ten  1-story  and  basement  frame 
dwellings. 

Owner — Lang  Realty  Co.,   810   Ulloa  St. 

San  Francisco. 
Architect — None.  Each   $3000 
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APARTMENTS 

(2333)       NW     GUERRERO    AND     20TH 

Sts.       Three-story     and     basement 

frame     (24)     apartments. 
Owner — J.    D.    West,    2524    Mission    St., 

San    Francisco. 
Architect — None. 
Contractor — Antone   Petersen,    2700   San 

Bruno  Ave.,   S.   F.  ,      ?35,000 


DWELLINGS 

(2334)  E  THIRTY-NINTH  AVE.  175 
and  200  S  Cabrillo.  Two  2-story 
and   basement   frame   dwellings. 

Owner — L.  N.  Carusio  Co.,  3917  Bal- 
boa  St.,   a   F. 

Architect — None.  Each   15000 


APARTMENTS 

(2335)  E     CENTRAL    AVE.     100     N 

Hayes.     All    work   for    2-story   and 
basement    frame    apartment    bldg. 
Owner  —  Ada    E.     Roberts,     Laura    M. 
Richer    and     Katherine     Gunn,     742 
Fulton    St.,    S.   F. 
Architect — None. 
Contractor — B.     W.    Demarais     &    Sons, 

732   Page   St.,    S.   F. 
Filed  May  27,   1925.   Dated  May   4,    1925. 

Roof    on     $3650 

Rough   coat  plaster   on    3650 

Completed      3650 

Usual    35    days    3650 

TOTAL  COST,  $14,600 
Bond,  sureties,  forfeit,  none.  Limit,  90 
days.      Plans   and   specifications   filed. 


ancLsoo    County) 


May  31,  25 — Pasquale  and  Maria  Canepa 

to  Stefano  Revere or  —  N  Lona- 

bard    70    E   Mason    31-6    x   N    7S-6    etc. 


KXTE^■sIO^■  OP  lien 

SAN    FRANCISCO 


Mav  22,  1925~W  ARGUELLO  BLVD. 
250  \  Chestnut  N  25  x  W  120. 
Robert  Carlson  vs  Joseph  &  Mary 
Solari,  Barton  Bruce,  Charles  Ash. 
Draper    Hand.    Bruce    &    Ash.... $342 


COMPLETION  NOTICES 


SAN  FRANCISCO   COUNTY 


Recorded  Accep'ed 

May  20.  1925  —  LOT  13  BLK.  2918 
Map  Laguna  Honda  Park.  Haw- 
kins Improvement  Co.  to  whom  it 
may    concern May     19,     1925 

May  20,  1925 — E  MARKET  &  BEAL 
NE  alg.  SE  Market  137-6  x  SE 
138-2.  Pacific  Gas  &  Electric  Co. 
to    Bonded    Floors    Co.  ..May    12,    1925 

May  20.  1925— W  THIRTY-SEVENTH 
Ave  225  N  Fulton  2rixl25.  John  V 
Stiefel  to  whom  it  may  concern  .  .  . 
137  respectively  \E  from  NE  Pope 
May    16,    1925 

May  20.  1925— NW  MORSE  75,  106  & 
Bernal  Hd.  Assn.  31  x  71.  Albin 
M.  Pamuelson  to  whom  it  may 
concern    May    19.    1925 

May  20,  1925  —  NE  CERVANTES 
Blvrt  dist  55°  50'  14"  E  176.699  from 
pt.  intersection  NE  Cervantes  I'.lvd 
if  produced  NW  with  S  Bpach  if 
produced  W  thence  along  NK  r'er- 
vantes  Blvd.  S  55°  50'  14"  E  30  N 
:U"  '>'  46"  R  81-969  .\'  77°  2S'  7"  W 
32.273  S  34°  9'  46"  W  58-175  to  pt. 
of  beg.  ptn.  Marina  Gardens..  D. 
W.  Scoble  to  whom  it  mav  con- 
cern        May   19,    1925 

May  20,  1925 — N  WASHINGTO.N  68-9 
W  Gough  W  133-9  N  127-8V4  E  92-6 
N  2  E  41-3  S  129-81,4.  Two  Thous- 
and and  Six  Washington  Street. 
Inc  to  Malott  &  Peterson,  Inc,  .Mav 
14;  Leonard  Bosoh.  May  12.  Robert 
Trrst    April    IS.    1925 

May  21.  1925  —  LOT  6  BLOCK  2084 
riaremnnt  Court.  M.  P.  Bailey  to 
whom    it    mav   concern.. Mav    21     l'^25 

.May    21.    1925— W   FOURTEENTH    ST. 
7.-  E  Xoe  24-S  x  105.  A.   Erickson  .t 
Co.    to    whom    it   may   concern.... 
May    21,    1925 

May  21.  1925 — LOT  7  BLK  43,  Sf 
Francis  Wood  Extn  No.  1:  Ptn  Lot 
c  nik  43.  St.  Francis  Wood  Extn 
Xo.  I.  Weslgate  Park  Co  to  Henry 
I'"    I'agenlinuspn May    20.     1925 

Mny  21.  1925  — f?  BRUNSWICK  126  E 
\\  hiltier  26x106.  D  Risso  to  whom 
it    may   concern May    21,    1925 


May  22,  1925— COM.  125  S  GOLDEN 
Gate  Ave.  S  25  alg  W  Gough  x  W 
100.  F  O  Andres  to  Adam  Arras 
Co     May    15,    1925 

May  22,  1925— NW  MORSE  137  NE 
Pope  31x71.  Albin  M  Samuelson  to 
whom    it   may   concern.. May   22,    1925 

Mav  22,  1925— S  TWENTY-FIFTH 
255-2  W  Sanchez  25x114.  M  Band 
to   E   Wiander May   12,    1925 

May  22,  1925 — S  B.\Y  87-6  E  Polk  E 
25xS  100.  Niels  Schultz  to  Schultz 
Constr    Co Mav    21,    1925 

May  22,  1925— E  TWENTY-SEVENTH 
Ave  100  N  Vicente  N  225xE  120. 
George  F  Barnett  and  J  G  Hof- 
mann  to  whom  it  may  concern... 
May     11,     1925 

May  22,  1925 — W  FIFTEENTH  AVE 
203-5  S  Geary  S  30-2xW  135.  Jas 
Oppenheimer  to  Robert  Miller... 
May   20,    1925 

May  22,  1925— N  CALIFORNIA  89-6 
W  Spruce  25x104-7^4.  Wm  I  Smith 
and  Paul  K  Jones  to  whom  it  may 
concern Mav    20,     1925 

May  22,  1925— W  TWENTY-THIRD 
.Ave  260,  210,  185  and  160  N  Vicente 
bet.  Vicente  and  Ulloa.  Charles  ct 
Christian  Anderson  to  whom  it 
may     concern May     19,     1925 

May  22,  1925 — LOT  1  BLK  f,  Mission 
Terrace.  Max  Hansen  to  whom  it 
may    concern May    22,    1925 

May  21,  1925— W  TWENT V-SEi.  ONIJ 
Ave  175  S  Vicente.  George  A  E 
and  Edit  Croen  to  A  O  Field.... 
Mav    20,    1925 

May  23.  1925— W  FRANKLIN  73-3  S 
Broadway  W  120xS  30.  A  L  Scott 
to   Paratore  &   Kolburn..May   22,   1'125 

May  23.  1925— NW  MADRID  125  SW 
Excelsior  Ave  SW  25xNW  100  Ptn 
Blk  29,  Excel  Hd  Assn.  Patrick 
Horgan  to  whom  it  may  concern  .  . 
May     22,     1925 

May  23,  1925— S  LOMBARD  137-6  E 
Jones  E  35x137-6.  P  Gelardi  to 
P   Ennis   Jr May   19,    1925 

May  23,  1925 — W  SIXTEE.N'TH  AVE 
175  N  Judah  25x100.  Gustav  Pet- 
erson to  whom  it  may  concern... 
May    23,    1925 

May  23,  1925- S  P.\GE  156-6  E  Stei- 
ner  E  25  S  98-7%  W  25-0  1/32  N 
98-3%.  August  Magnuson  and 
Adrian  Peterson  to  whom  it  may 
concern Mav    22.    1925 

May  25,  1925  —  COM.  100  NW  TIF- 
fany  Ave.  382  N  29th  NE  25  NW 
95-50  SW  25-5%  m  or  1  SE  90.50 
m  or  1  ptn.  Tifllany  &  Dean  Tr. 
Com.  100  NW  Tiffany  Ave  &  357  N 
29th  NE  25  NW  90-50  SW  25-5% 
m  or  1  SE  85-50  m  or  1  ptn.  Tiff- 
any   &    Dean     Tr.         J.    W.    Gillog- 

ley    to    whom    it   may   concern 

Mav    25.    1925 

May  25,  1925  —  NW  GEARY  and 
Emerson    W    107-6    x   N    100.      Jacob 

Weissbein    to    Louis    J.    Cohn 

May    25,     1925 

May  25.  1925—674  JOOST  AVE.  N 
side  125  E  Gennessee  25  x  100. 
The  Key  Co.  Inc.  to  whom  it  may 
concern     Mav    25.    1925 

May  25.  1925 — W  CHENERY  325  N 
Randall.  Milton  Nielsen  to  Mr. 
Erickson     Feb.    18.    1952 

May  25,  1925— W  TWELFTH  AVE 
275  S  Balboa  S  25x120.  Alfred  T 
Morris  to  whom  it  may  concern.. 
May     4,     J925 

May  25,  1925 — E  SECOND  AVE  60  N 
Irving  N"  25xE  95.  Peterson  &  Olson 
to  whom   it  may  concern.  Mav  23,  1925 

May  25,  1925— .\  BALBO.\  107-6  E 
Twenty-fifth  .\ve  E  25xN  115-4.  Dr. 
F  A  Gawthorne  to  whom  it  may 
concern     — . 

May  25,  1925— N  BALBO.\  57-6  W 
20th  Ave  25x100.  Wni  S  Eraser  to 
whom    it    may   concern.. May    19,    1925 

May  25.  1925— LOTS  10,  11.  12.  13.  14 
Blk  3085  Map  Blk  3080  to  3085, 
W.-.stwood  Highlands.  Hans  and 
Esther  E  Nelsnn  to  whom  it  may 
concern .\lav    22.     1925 

May  25,  1925— LOT  36  BLK  A  Lots 
24  and  26  Blk  B.  Mission  Terrace, 
Albert  J  Olson  to  whom  it  mav 
concern May    22,    1925 


May  22,  1925 — W  PTN  LOT  26  and  E 
Ptn  Lot  27  Blk  6449,  Crocker 
Amazon   Tract  Sub  2.     Crocker  Est 

Co    to    whom    it    may    concern 

May    18     1925 

May  26,  1925— W  37TH  AVE.  100  N 
Cabrillo  N  25  x  W  120,  Roy  A. 
Pratt  to  whom  it  may  concern.. 
May    15,    1925 

-May  26,  1925— E  40TH  -■VVE.  457  and 
425    S   Clement    each    S   32    x    E    120. 

May  26,  1925— S  LOMBARD  172-6  E 
Jones.  L.  Gerlati  and  wife  to 
whom    it   may   concern.. May    26,    1925 

May  26,  1925— SE  PARIS  and  Persia 
Ave.  25  .X  100  on  Persia  Ave.  Lo- 
renzo Besio  to  whom  it  may  con- 
cern        May   25,    1925 

May  26.  1925 — SE  OCEAN  AVE.  AND 
Junipero  Serra  Blvd.  Associated 
Oil  Co.  to  National  Electric  Co. 
May    15,    1925 

May  26,  1925— W  OCTAVIA  100  N 
Broadway  N  25  x  W  137-6.  Wm.  B. 
Bosley  to  Clarence  M.  Moore,  M.  P. 
Madsen     May    20,    1925 

.May  26,  1925 — N  LIBERTY  130  W 
Sanchez  25  x   114.     Andrew  H.  Wil- 

kie    to   whom   it   may  concern 

May    15,    1925- 

.May  26,  1925— LOT  1  BLK.  19  ST. 
Francis  Wood.  Elsa  E.  Hougaard 
to    Mattock   and    Feasey..May    12.    '25 

May  26,  1925  —  W  OCTAVIA  100  S 
Francisco  25  x  110  No.  3237  Oc- 
tavia.  Chas.  P.  Boyson  to  whom 
it    may    concern May    26,    1925 

May  26,  1925— SW  FOURTH  AVE. 
and  Anza  25  x  95.  Arthur  B.  Stev- 
ens to  whom  it  may  concern.... 
May    26,    1925 

.May  26.  1925  —  LOT  15  BLK.  20, 
Ingleside  Terraces.  Gordon  W.  & 
Linnie  Morris  to  whom  it  may  con- 
cern        Mav   25,    1925 

May  26,  1925 — E  BEALE  and  Mar- 
ket NE  137-6  X  SE  138-2.  Pacific 
Gas  &  Electric  Co.  to  John  B. 
Drew     May    22,    1925 

.May  26,  1925— N  POST  184-3  W  Pow- 
ell W  90-9  X  N  137-fi.  San  Fran- 
cisco Elks  New  Bldg.  Assn.  to 
Ralph   .McLaren   &   Co.    ..May  23,   1925 

May  23,  1925— E  THIRD  AVE  150  N 
Geary  N  25xE  120.  Antonio  De 
Mello  and  Elvira  De  Mello  to  Geo 
Merritt    May    16,    1925 

May  25,  1925— W  33RD  AVE.  225  and 
200  N  Geaiy.  each  N  25  x  W  120. 
Mary  and  J  J  McCook  to  whom  it 
may    concern May     25,     1925 

May  26,  1925— LOTS  38  &  37  BLK.  C 
Lakeview  ptn.  Rancho  San  Miguel. 
The  McCarthy  Co.  to  James  Arnott 

.<iSon May    25,    1925 

• 

LIENS  FILED 

SAN  FRANCISCO  COUNTY 

Recorded  Amount 

.May  22,  1925— N  SUTTER  167-3  W 
Van  Ness  Ave  W  57-6xN  120.  J  L 
.^sh  &  Co  vs  A  W  Whiteman  and 
Teresa   Simons    $182.98 

May  22.  1925— N  SUTTER  167-3  W 
Van  Ness  Ave  W  57-6xN  120.  J  L 
Ash  Co  vs  Teresa  Simons  and 
Annetta    Wise     $206.95 

Mav  22,  1925— S  TWENTY-SECOND 
75  W  Florida  W  25xS  104.  H  J  De 
Vries  vs  Mason  J  and  Gertrude  H 
Folsom      $142.19 

May  22.  1925 — W  ZOE  AND  BRAN- 
nan  SW  alg  NW  Brannan  35xNW 
160  to  SE  Freelon.  J  Mohr  &  Sons 
Inc  vs  Conrad  and  Catherine  Pro- 
pach.  Perfection  Silk  Mills  Inc,  A 
W  Johnson,  J  Marion  Read,  E  E 
Johnson,  Frances  E  Johnson,  John 
JI  Read.  B  Roy  and  Kate  B  Read 
$622 

Mav  23,  1925— E  COLLINGWOOD  75 
S  Twenty-first  S  75xE  125.  Louis 
Figone,  $403.01;  Charles  Oakley 
Lumber  &  Mill  Co,  $953.60  vs  Otto 
Boehm  (as  Ideal  Bldg.  Co)  and 
John    J    and    Ella    E   Lane 

.May  25,  1925— S  JOOST  AVE.  150  E 
Baden  50  x  100.  F.  C.  Callaghan 
vs.    J.    J.    Mason    $243.50 


NOW   READY    FOR    DELIVERY — 

PRIDDLE'S    TABLES,    cnllf^d    "»T00   Splay    Baaea   and   Other   Oaleala- 

«ion.s,"    for  Qu.-intity    Surveyors   ond    Contraetora. 

Loose     Leaves    in     Fabrikoid    Covers    $3.50    Net,    Postpaid.      Sam*    In 
Genuine    Leather   Covers   $5.50   Net,    Postpaid. 

Mall    Personal    Check    to   ARTHUR   PRIDDLE.   Publisher,   «9I    Mission 
St.,  San    Francisco.  Calif..   U.   S.   A, 
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Saturday,    May   30,    19 


RELEASE  OF  LIENS 


SAN     FRANCISCO     COUNTY 


Recorded  Amaunt 

Mav  25,  1925  —  N  POST  102-11  W 
Hyde  57-6  x  N  137-6.  F.  A.  Snell 
to  Louis  D.  Stoff,  Inc.,  and  Frank 
J.    Sullivan    &    Co 

May  25,  1925 — COM.  W  FOLSOM  250 
N  Ridley,  N  25  x  W  80.  J.  O'Hara 
and  A.  R.  Tice  to  Peter  J.  Hughes 
1150. 

May  25,  1925  —  W  FOLSOM  225  N 
Ridley  N  25  x  W  80.  J.  O'Hara  & 
A.    R     Tice    to    Mary    Hughes.  ..  .$150. 

May  25,  1925  —  W  FOLSOM  275  N 
Ridley  N  25  x  W  80.  J.  OHara  & 
A.  R.  Tice  to  Thomas  J.  Hughes.  $150 

Marginal — W  FOLSOM  175  N  Ridley 
N  50xW  80.  J  O'Hara  and  A  R 
Tice   to    Emma  Nibloch $609.50 

Marginal — W  FOLSOM  100  N  Ridley 
N    37-6xW    80.      J    O'Hara   and    A    R 

May  25,  1925— SW  CL.'^Y  &  BAKER 
S  27-8 'A  X  W  102-6.  F.  G.  Norman 
Jk  Sons  to  Arthur  J.  and  Olga  D. 
Laib    $520.50 


BUILDING  CONTRAOTS 


ALAMBDA  COCNTY 


No. 

3146 

3147 

314S 

3149 

3150 

J151 

3152 

3153 

3154 

3155 

3156 

3157 

3158 

3159 

3160 

3161 

3162 

3163 

3164 

3165 

3166 

3167 

3168 

3169 

3170 

3171 

3172 

3173 

3174 


3178 
3179 
3180 
3181 
3182 
3183 
3184 
3185 
3186 
3187 
3188 
3189 
3190 
3191 
3192 
3193 
3194 
3195 
3196 
3197 
3198 
3199 
3200 
3201 
3202 
3203 
3204 


3207 
3208 
3209 
3210 
3211 
3212 
3213 
3214 
3215 
3216 
3217 
3218 
3219 
3220 
3221 
3222 
3223 


Owner 
Manough 
Thompson 
Lederer 
Cadge 
Field 
Krom 
Stringer 
Anderson 
Duhem 
Jackson 
Poorman 
Perrott 
Whitaker 
Morrow 
Associated 
Barnard 
Wisecairn 
Corlett 
Quinn 

Washabaugh 
Wilson 
Hagen 
Casta 
Franks 
Shumake 
Avila 
Streeby 
Brandemar 
Farrington 
Blodgett 
Linderman 
Anderson 
Wickham 
Alder 
Sims 
Burrows 
Frank 
Rettig 
Lisbon 
Brooks 
La  Gorio 
Norris 
Sherock 
Hogan 
Crane 
Gill 

Lambert 
Geary 
McGregor 
McGregor 
Matteson 
Holmes 
Nichols 
King 
Arnold 
Fowler 
Johnson 
Blanes 
West 
West 
Konigshofer 

Patterson 

Schrelber 

Zwaal 

Hagt 

Sigwald 

Sigwald 

Roller 

McCord 

Ness 

Weber 

McCoUum 

McCoUum 

Netherby 

Waggener 


Contractor 

Ann. 

Owner 

3250 

House 

3250 

IcCuUough 

31930 

Knight 

12000 

Daniels 

5000 

Owner 

4000 

Owner 

3150 

Owner 

3000 

Owner 

3000 

Kennedy 

1200 

Owner 

2200 

Owner 

3500 

M  &  L 

5000 

Pierce 


Owner 

Owner 

Owner 

Henderson 

Henderson 

Wehrlie 

Owner 

Colfee 

Owner 

Owner 

Owner 

Owner 

Owner 

Owner 

Owner 

Legris 

Owner 

Linderman 

Keele 

Banning 

Owner 

Owner 

Buchland 

Leekins 

Pack 

Owner 

Owner 

Pacific 

Lydiksen 

Kingrea 

Boeddlker 

Crane 

Anderson 

Owner 

Owner 

Owner 

Owner 

Owner 

Schuppert 

Davis 

Owner 

Williamson 

Allen 

Owner 

Teicheria 

Spencer 

Theile 

Kochendorter 

Grossman 

Jacobson 

Owner 

Suburban 

Owner 

Owner 

Stewart 

Owner 

Owner 

Higgins 

Thompson 

Thompson 

Owner 

Finch 

Butler 

Owner 

Owner 


5000 
1500 
4000 
8000 
9000 
3500 
2700 
5000 
5500 
1000 
1000 
1000 
1000 
1000 
1000 
4750 
6000 
6500 
3660 
1800 
6000 

22800 
3400 
3250 
4000 
1200 
3800 
1700 

15000 

10775 
4850 

10000 
6000 
3000 
9000 
2950 
6900 
3100 
8000 
6000 
2350 
3300 
3330 
3800 
6000 

3200 

9000 
7200 
1000 
4000 
6000 
6600 
2325 
1000 
2900 
4200 
7000 
3900 
4200 
3100 
2800 
1000 
5000 
2000 


3224 
3225 
3226 
3227 
3228 
3229 
3230 
3231 
3232 


3237 
3238 
3239 
3240 
3241 
3242 
3243 
3244 
3245 
3246 
3247 
3248 
3249 
3250 
3251 
3252 
3253 
3254 
3255 
3256 
3257 
3253 
3259 
3260 
3261 
3262 
3263 
3264 
3265 
3266 
3267 
3268 
3269 


Monez 

Matteson 

Pacific 

Hanson 

Ball 

Abel 

Mayle 

Blabon 

Fennelly 

Kenworthy 

Michelson 

Saake 

Moore 

Donnolly 

Melquiond 

Melquiond 

Realty 

Oalsland 

Roche 

Sullivan 

McCradie 

Adler 

Berkeley 

Sturges 

Halliday 

Stevens 

De    Mattel 

Edwards 

Fredrickson 

Haynes 

Porterfleld 

King 

Coffee 

Flagg 

Orton 

Sullivan 

Lyon 

Parata 

Ferguson 

King 

Booth 

Hendricksen 

Smith 

Meher 

Wood 

Illinois 


Owner 

Owner 

Muller 

Applewhite 

Sherbourn 

Owner 

Owner 

Owner 

Owner 

Owner 

Marshall 

Owner 

Story 

Owner 

Wolf 

Wolf 

Owner 

Westlund 

Owner 

Industrial 

Burnett 

Owner 

Thomas 

Hinde 

Owner 

Stevens 

Beckett 

Owner 

Owner 

Brown 

Hawthorne 

Brumfield 

Mosebach 

Owner 

Owner 

Dugin 

Owner 

James 

Owner 

Brumfield 

Owner 

Maderois 

Applewhite 

West 

McLaughlin 

Thornally 


2800 
3100 
16000 
6000 
2200 
3250 
3250 
2250 
3750 
4000 
8000 
5000 
2750 
2000 
7000 
7000 
2000 
32674 
16000 
20000 
5232 
3000 
4500 
5000 
3000 
2500 
15000 
2500 
5000 
3075 
2000 
1000 
3150 
7000 
2000 
2000 
2000 
3400 
4000 
1000 
3000 
1000 
4000 
18000 
57350 
4346 


RESIDENCE 

(3146)  1208    COLUSA    AVE.,    Berkeley. 
1-family    residence. 

Owner — B.    Manaugh   and   C.   W.   Peter 

son,    1641    Virginia   St.,    Berkeley. 
Architect— None.  $3250 

RESIDENCE 

(3147)  2206    GRAND    STREET,    Berke- 
ley.   1-family    residence. 

Owner — E.  C.  Thompson,  2627  Grant  St. 

Berkeley. 
Architect— H.   L.   House,    1907   Shattuck 

.■\ve.,   Berkeley. 
Contractor  —   House   Thompson   &  Co.. 

1907  Shjittuck  Ave..  Berkeley.  $3250 

PRINTING  PLANT 

(314,S)  2157-59-61-63  CENTER  STREET 

Berkeley.   Printing  plant. 
Owner — Lederer     &     Street     (lessee     of 

building).   Center   &    Oxford   Street, 

Berkeley. 
Architect— W.    H.    Ratcliff,    Mercantile 

Tru.-^t     BIdg.,     Berkeley. 
Contractor — Chas.   H.    McCullough,    1631 

Berkeley    Way,    Berkeley.        $31,930 

RESIDENCE 

(3149)  1840-44    ALCATRAZ    AVENUE, 
Berkeley.    2-family    residence. 

Owner — E.   B.   Cadge,  Berkeley. 
Architect — None. 

Contractor— H.  C.   Knight,    1428   Frank- 
lin   St.,   Oakland.  $12,000 

ADDITION 

(3150)  4205 
Oakland 

Owner — R.  C 

Oakland. 
Architect — None. 
Contractor. — A.  Daniels,    2462   62nd 

Oakland. 


E-FOURTEENTH       ST., 
Tile    addition. 
Field  Inc.,  4205  E-14th  St 


;5000 


DWELLING 

(3151)  2321  2323  RANSOME  AVENUE 
Oakland.    1-story    6-room    dwelling. 

Owner — E.    Kram,    2325    Ransome    Ave., 

Oakland. 
Architect — None.  $4000 

DWELLING 

(3152)  2330  E  TWENTY-SECOND  ST. 
Oakland,  1-story  5-room  dwelling 
and   garage. 

Owner   —    F.    Stringer, 

Ave.,   Oakland. 
Architect — None. 


2900   Brookdale 
$3150 


DWELLING 

(3154)      W     SIXTY-SECOND    AVE.     370 

N    Blvd.,    Oakland.    1-story    5-room 

dwelling. 
Owner   —   V.    L.    Duhem,    3550   Foothill 

Blvd..  Oakland. 
Architect— None.  $3000 


ALTERATIONS 

(3155)      S'E-TWELFTH   ST.   150  E  11th 

Ave.,    Oakland.    Alterations. 
Ov/ner — Jackson    Furniture   Co.,    13th   & 

Clay    Sts.,    Oakland. 
Architect —  None. 


-F.     T.     Kennedy, 


1051     7th 
11200 


DWELLING 
(3156)      1441     ONE 

Ave.,      Oakland 

dwelling. 
Owner — C.     E.     Poorman,     1003 

St.,   Oakland. 
A  rch  i  tect — None. 


HUNDRED    THIRD 
1-story       4-room 


E-14th 
$2200 


ALTERATIONS 

(3157)  NO.  2421  WARRING  ST.,  Ber- 
keley.    Alterations. 

Owner — R.  Perrott,  1514  Euclid  Ave., 
Berkeley. 

Architect — None.  $3500 


RESIDENCE 

(3158)      NO.     1424-6    ALCATRAZ    AVE., 

Berkeley.      Two   family   residence. 
Owner — D.   M.    Whitaker,    1422   Alcatraz 

Ave.,  Berkeley. 
Architect — None. 
Contractor  —  M.   &   L.   Realty   Co.,    560 

17th   St.,    Oakland.  $5000 


RESIDENCE 

(3159)      NO.      2520      MARTINEZ      AVE., 

Berkeley.     One   family   residence. 
Owner — Geo.    W.    Morrow,    1035    Euclid 

Ave.,   Berkeley. 
Architect— None.  $3000 


STATION 

(3160)  NO.     1798    UNIVERSITY    AVE., 
Berkeley.     Gasoline  service  station 

Owner — Associated   Oil   Co.,    2395   Web- 
ster St.,   Oakland. 
Architect — None.  $1500 

RESIDENCE 

(3161)  NO.    900    Oxford    St.,    Berkeley. 
One   family  residence. 

Owner — C.    S.   Barnard,     3101     Summitt 

St.,   Oakland. 
Architect — None.  $4000 

RESIDENCE 

(3162)  NO.   855  SANTA  BARBARA  RD 
Berkeley.      One   family   residence. 

Owner — R.   P.   Wisecairn,   Berkeley. 
Architect — Ray   Bancroft. 
Contractor — E.      F.      Henderson,      2737 
Forest  Ave.,  Berkeley.  $8000 


RESIDENCE 
(3163)      NO. 

Berkeley. 
Owner — Lawi 


DWELLING 

(3153)      f.307   MILLS  STREET.  Oakland. 

l-.s((jry    5-room   dwelling. 
Owner— A.   T,   Andersen,   2248   62nd   Ave 

f)akland. 
Architect — None.  $3000 


1012      SHATTUCK      AVE., 
One   family   residence, 
nee   J.   Corlett,   S.   F. 
Architect — Master    &     Kurd,     278    Post 

St.,    San    Francisco. 
Contractor — E.      F.      Henderson,       2737 
Forest  Ave.,  Berkeley.  $9000 

RESIDENCE 

(3164)  NO.     1561     ENCENARDO    AVE., 
Berkeley.      One   family    residence. 

Owner — R.   E.  Quinn,   Berkeley. 
Architect — None. 

Contractor — H.    W.    Wehrlie,    105    Ard- 
more  Road,  Berkeley.  $3500 

RESIDENCE 

(3165)  NO.    1337      DERBY,      Berkeley. 
One  family  residence. 

Owner — H.  C.  Washabaugh,  1333  Derby 

St.,  Berkeley. 
Architect — H.    A.    Iliman,    2321    10th    St., 

Berkeley.  $2700 

RESIDENCE 

(3166)  NO.    600    VICENTE    AVE.,    Ber- 
keley.    One   family   residence. 

Owner — R.   N.    Wilson,    Berkeley. 
Archithect— S.  C.   Jackson,   363   36th  St., 
Berkeley. 

Coffee,   1142  Arch  St., 
$5000 

DWELLING 

(3167)  557    ATHOL   AVE.,    Oakland.   2- 
story    6-room   dwelling 

Owner    —    Ole     Hagen,     3425    Elmwood 

Ave.,    Oakland. 
Architect  —  E.    Field,    American    Bank 

Bldg.,   Oakland.  $5500 
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DWELLING 

(316ti)      S  MILLSMONT   500    E   Delmont, 

Oakland.      1-story    3-room   dwlg. 
Owner    —    J.    Casta,    San    Pablo    Hotel, 

Oakland. 
Architect — None.  JIOOO 


DWELLING 

(3171)       S     MILLSMONT    AVE.     200     E 

Delmont,    Oakland.      1-story    3-rni. 

dwelling. 
Owner — T.    N.    Avila,    2654    Rhoda    Ave., 

Oakland. 
Architect — None.  $1000 


DWELLING 

(3169)  SW     COR.     DELMONT     AND 

Millsmont,   Oakland.      1-story   3-rni. 

dwelling. 
Owner— A.    G.    Franks,    537    Henry    St., 

Oakland. 
Architect— None.  $1000 


DWELLING 

(3172)      SE  COR.   ALTAMONT  and  Mo- 

kelumne,    Oakland.      l-story    3-rm. 

dwelling. 
Owner — J.   Streeby,  2999  Seminary  Ave. 

Oakland. 
Architect — None.  $1000 


DWELLING 

v3170)  S  SIMSON  AVE.  500  E  Majes- 
tic, Oakland.     1-story  3-room  dwlg 

Owner  —  G.  A.  Shumake,  2829  Atwell 
Ave.,    Oakland. 

Architect — None.  $1000 


DWELLING 

(3173)      W  DELMONT  250  N  Millsmont, 

Oakland.      1-story   3-room   dwlg. 
Owner — N.   C.   Banderaar,   1565   Oak   St., 

Oakland. 
Architect — None.  $1000 


Jl.«4!WWliSilliS«l«411^liS<)li!i!l^(ayi^l5SyiJS)l^l^ia4!l^ 


A  Variety  of  Work 
on  the  Same  Machine 


In  adiJition  to  business  correspondence  the  modern 
c'fice  has  a  large  variety  of  work  for  the  typewriter. 

Tabulating,  billing  (simple  and  condensed)  sten- 
c.i  cutting,  writing  on  ruled  forms  and  many  other 
kinds  of  office  work  can  ail  be  done  on  the  L.  C. 
Sn"ith  &  Bros,  typewriter. 

Ths  decimal  tabulator  and  the  variable  line 
spacer  are  parr  of  the  inbuilt  service  of  every  L.  C 
Smith  &  Bros,  machine. 

Typewriters  Rented 

L.  C.  SMITH  &  BROS. 
TYPEWRITER  CO. 

Execntiye  Offices,  Syracuse,  N.  T. 

San  Francisco  Brancli,  432  Marljet  St;  Plu  Garfield  4289 

Oaliland  Brancli,  456— 19tli  St.;  Pli.  Lalseside  752 


ir^iffMii'r3Sir^ssfl^»-flr74fli'rKit«ivit^ir7a?ii^iSKir^r«vitr^ 


DWELLING 

(3174)       4311    LEACH    AVE.,    Oakland. 

1-story    5-roura  dwelling. 
Owner — Jas.    W.    Farrington,    Oakland. 
Architect — None. 
Contractor — L.    H.   Legris,    1351    Hampel 

St,   Oakland  $47BU 


DWELLING 

(3175)  9624-30-36  CHERRY  ST.,  Oak- 
land.    Three   1-story   4-room  dwlgs 

Owner— N.  A.  Blodgett,  2558  Semin- 
ary   Ave.,   Oakland. 

Architect — None.  Each  $2000 


DWELLING 

iii,6)      541    ROSAL   AVE.,   Oakland.    1- 

story    7-room   dwelling. 
Ownei    —  Chiistian    &    Linderman,    537 

Kcisal    Ave..   Oakland. 
Architect — None. 
Jontractor  —  A.  Linderman,  537   Rosal 

Ave.,    Oakland.  $6500 


DWELLING 

13177)      E    SIXTY-SEVENTH   AVE.    120 

S   Arthur   St.,    Oakland.      1-story    6- 

room   dwelling  and  garage. 
Owner — E.  L.  Anderson,   1225  Derby  St. 

Berkeley. 
Architect — None. 
Contractor — F.    D.    Keele,    5019    E-14th 

St.,    Oakland.  $3660 

BATH    HOUSE 

i,>178;  SE  COH.  IDLEWILD  and  Wood- 
haven.  Oakland.  1-story  bath 
house. 

Owner — Wickham    Havens,    Oakland. 

-Architect — None. 

Contractor — R.  H.  Banning,  597  Apgar 
St..    Oakland.  $1800 


DWELLING 

(3179)      10U9    PORTAL   AVE.,    Oakland. 

1-story    6-room   dwelling. 
Owner  —  Alder   &   Clark,   2907   Florida 

St.,    Oakland. 
Architect — None  $6000 


DWELLINGS 

(3150)  5301-07-15-21-27-33  HOLLAND 
Oakland.   Six  1-story   6-room  dwlga 

Owner— Wm.    H.    Sims,    1940    42nd    Ave., 

Oakland. 
Architect — None.  Each   $3800 

DWELLING 

(3151)  2315  108TH  AVE..  Oakland.  1- 
story    4-room    dwelling. 

Owner — C.    R.    Burrows,    Oakland. 
Architect — None. 

Contractor — N.  j.  Buckland,  1801  89th 
Ave.,  Oakland.  $3400 

DWELLING 

(3182)  S  ARIZONA  38  W  Laurel  Ave.. 
Oakland.  1-story  5-room  dwlg  & 
garage. 

Owner  —  Minnie  Frank,  2981  Hopkins 
St.,   Oakland. 

Architect — None. 

Contractor— C.  W.  Leekins,  2981  Hop- 
kins   St.,    Oakland.  $3250 

DWELLING 

(3183)  5163    FAIRFIELD    AVE., 
land. 

Owner  —   Wm.    Rettig,    824    51st    Ave., 

Oakland. 
Architect — None. 

Contractor — Wm.  E.  Pack,  407   44th  St., 
$4000 


Oak- 


Oakland. 


DWELLING 

(3184)  64i  KENWYN  ROAD,  Oakland. 
2-story  6-room  dwlg. 

Owner— Mrs.  A.  E.  Lisbon,  1715  Hop- 
kins  St.,   Oakland. 

.\rchitect — None.  $7500 

DWELLING 

(31S5)  2927  CALIFORNIA  ST.,  Oak- 
land.     1-story   5-roora   dwelling. 

Owner  —  W.  R.  Brookes,  2921  Cali- 
fornia  St.,    Oakland. 

.\rchitect — None.  $3800 


ST.\TIO.N 

(3186)  SW  COR.  E-TWELFTH  ST.  & 
40th  Ave.,  Oakland.  1-story  steal 
service  station  and  1-story  comfort 
station. 

Owner — Thos.  La  Gorio,  3101  Van  Bur- 
en,    Alameda. 

■\  rchitect — None. 

Cuntractor  —  Pacific  Steel  Bldg.  Co.. 
Oakland.  $1700 


.APARTMENTS 

(3187)      E   HIGH   ST.   250   S  Brookdale. 
Oakland.      2-story    16-room   apts. 
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Owner— K.    H.  Norris,  High  and  Brook-        ADDITION  RESIDENCE 

dale    Ave.,    Oakland.                                         (3197)      NE    CORNER    FLEMING    AND  (3208)      1226    PARKER    STRE^ET,    Ber- 

Architect — .None.                                                                 Madera,    Oakland.    2-story    addition  keley.    1-family    residence. 

Contractor — G.    H.    Lydiksen.    1616    25th                 to    apartments    and    stores.  Owner — Chas.     Schreiber,     1226     Parker 

Ave.,    Oakland.                               $15,000        Owner — Mrs.    T.    B.    Holmes,    2804    Ma-  St.,    Berkeley. 

dera    Ave..   Oakland.  Architect — None. 

REX^OROBD                                     Architect — None.  Contractor — M.    Jacobson,    Wheeler    St., 

CLASS   B  BLD(j.                                                        Contractor — R.  C.  Schuppert  1723  Web-  Berkeley  $1000 

(31X8)      LOT    12    PIEDMONT    BY    THE                ster    .St.,    Oakland.                           $8000  

Lake,    Oakland.      General   construe-                                           DWELLING 

tion     1-stury    store    bldg.,    class    B,  (3209)      E    SIXTY-SECOND   AVE    240    S 

hollow   tile.                                                           DWELLING  Trenor  St..    Oakland.      One-story   6- 

Ovvner — Bruno    Sherock,    Oakland.                    (319S)      1014   EVERETT  AVE.,  Oakland  room    dwelling    and    garage. 

-Aichitect — None.                                                                  1-story     7-room    dwelling.  Owner — L.  Zwaal,  2748  Montlcello  Ave., 

Contractor — J.     T.    Kingrea,    4116    Ter-       Owner— Ray   Nichols,   2945   Magnolia  St  Oakland. 

race    St.,    Oakiand.                                                     Berkeley.  Architect — None.  $4000 

Filed  May  22    1925.  Dated  May  22,  1925.        .Architect— None.  

When    walls    are    up    $2693.75        c^  ontractor—S.  B.  Davis,  380  Grand  Ave  DWELLING 

When    root    is    on    and    bldg.                                  Oakland.                                                $8000  (3210)      NO.    5633-5639       HELTON      ST., 

plastered     2693.75                                         Oakland.       Two     one-story     4-room 

When   completed    2693.75  dwelling. 

Usual   35   days    2693.75       DWELLING  Owner — J.      D.    Hagt,      205      Syndicate 

TOTAL  COST,  »]u.i7.=>        (SlH9i      ^E     COR.     EIGHTY-FIFTH     &  Bldg.,    Oakland. 

Bond,    sureties,    none.      Forfeit,    $10.00               Olivt    St.,   Oakland.    1-story   4-room  Architect — None. 

per  day.     Limit,  45   working  days   from                dwelling.  Contractor — Suburban    Realty   Co.,    1431 

date.      Plans      and      specifications    not       Owner — J     D    King,    1968   85th   Avenue  ^^'^    Ave.,    Oakland.  $3000   each 

filed.                                                                                           Oakland.                                                         '  

Architect — None.                                       $2350  DWELLING 

BUNGALOW                                                                                                   13211)      NO.  2906-12-16  VIOLA  ST.,  Oak- 

13189)      WEST  SIDE  OF  EUCLID  AVE.  land.         Three       one-story      4-room 

ISO  N  of  Adams  St.,  Oakland.  Gen-  DWELLING  dwellings. 

eral     consti  uction     5-roora     bunga-        (3200)    NW    DANA   AND   SIXTY-FIFTH  Owner — Sigwald   Bros.,   2736   School   St., 

low.                                                                              Sts.,    Oakland.       One-story     4-room  Oakland. 

Owner — Mark    Hogan,    562    Valle    Vista               dwelling  and   one-story   garage.  Architect — None.  $2200    ea 

Ave.,   Oakland.  Owner — P.    L.    Arnold,     6509     Dana    St.,  

Oesigner — Joseph    Boeddeker,    Oakland.  Oakland. 

Contractor    —    Joseph    Boeddeker,    1814  Architect — None.  DWELLING 

34th    Ave.,    Oakland.  Contractor— Williamson    &    Bristal,    518  (3212)       2900    VIOLA    ST..    Oakland.    1- 

Filed  May  22,  1925.  Dated  May  21,  1925.                31st    St.,    Oakland.                           $3300  story   4-room  dwelling  and   garage. 

When    rafters    are    up $1210                                         Owner — Sipwald   Bros.,    2736    School   St.. 

When    brown    coated    1210  Oakland. 

When    completed    1210  DWELLING  Architect — None.                                        $2325 

Usual    35    days    1220  (32(il)      E    THIRTY-SIXTH    AVE    140    S  

TOTAL  COST,    $4850                Foothill       Blvd.,       Oakland.         One- 
Bond,    sureties,    forfeit,    none.         Limit,                story  5-room  dwelling.  REPAIRS 

65     working     days       after       grading    is  Owner— R.    T.    Fowler,    Oakland.  (3213)      1206   HOLLYWOOD  AVE.,   Oak- 
done.     Plans   and   specifications   filed.  Architect — None.  land.      Repairs. 

Contractor — H.  F.  Allen,  1615  83rd  Ave.,  Owner  —  Paul   Roller,   1206   Hollywood 

RESIDENCE                                                                          Oakland.                                                $3330  Ave.,    Oakland. 

(3190)  NW  COR.  INDIAN  ROCK  AVE.                                         Architect — None. 

and     San     Louis     Road,     Berkeley.  DWELLING  Contractor — B.    A.    Stewart,     102    Mag- 
General    construction    2-story    9-rm.  (32U2)      E   THIRTIETH   ST.   136  W   21st  nolia  St.,  Piedmont.                        $1000 

residence.                                                                   Ave.,    Oakland.      One-story    5-room  

Owner — C.   B.   Crane,   Berkeley.  „      dwelling.  „t„^,  ,  ^^,^ 

De  =  i2-npr P    L    Crane  Owner — Ben    H.    Johnson,    2015    E-30th  DWELLING 

ContTactor    -    PL.    (irane,    1231    Glen         ,       Si     pal<land.  (3214)      2138    109TH    AVE..    Oakland.    1- 

Ave      Rerkelpv  Architect — None.                                        $3800  story   4-room   dwelling  and   garage. 

Filed  May   22,    1925.'  Dated   Apr.   2.    1925.  nwp-i  r  iMn         °'^"A='7,Tn/-    ^I-^Cord,    4741    E-14th    St., 

When     frame     is     nn                                         W  DWELLING  Oakland. 

When     ro^i^h     nlastered S  <2203)      NO.       733       CARLSTON       AVE.,  Architect— None.                                        $2900 

Whin    completed                   A  ^       Oakland.      Two-story    7-room  dwlg!  

•>^  .lav«  ««er  comni^tl'on K  Owner— F.    A.    Blanes    Jr.,    Santa    Rosa.  DWELLING 

-^■i  €lay«  after  coTOpIetlon    ...           Vi  Architect— None.  (3215)       2722    MONTANA    ST.,    Oakland. 

R„nrt    snrPties    forfeit    none    limit    100  "-"o" tractor— E.     Teicheria,     2337     Shat-  1-story    5-room    dwelling, 

wo^kin'r   days '"^ner"  Aprils;    i9'2"5"               '"'^'^   ^^-'   O'^'^'^"'*-                      ^^OOO  O-"^^^^^^-^^-    Bros.,    2943    23rd    Ave., 

Plans    and    specifications    filed.  i^TLECTRIC   WORK  Architect— None.                                     $4200 

(3191)  NO.     639     SANTA    ROSA    AVE.,  *''"^e\./S?n '°oi   "'cu^t'^n    '"LufA^fl-  

Ownfr^I^l^'j^-  J.r  Jiir'/.sI-lio^s-Tn-                .^krUldin^.^'    ---•-""!  DWELLING    ^^^^^^   ^^  _   ^^^^^^^    ^ 

Mr-ilSiH^°"      ''"     ^°'"'"'  -c"hi;-,^^!!^?°rTT^^7o'h^|lna°n,    no  OwnSu^f  ^  ^fbl^^^^^^^^ 

Conttactor-Anderson   &   Anderson.   916  con>%Tn,Z  ^k    f^"    Francisco.  E-14t^  St.   Oakland. 

Carmel   Ave^^_Albany.                   $6000  ^""'JeV'^LTt^ic'^C^o'  72o'r2?h"^^t.  'o'fg--  Co^n^^r^VF^v,"'^/'-'  «"«  fCn 

RESIDENCE                                                                          ^'""3-  '    0^'''^"<^-  ^^000 

(3192)  NO.     1223       PERALTA       AVE.,  F"f;d  May  23,  1925.  Dated  May  20,  1925. 

Berkeley.      One    family   residence.                V,       '^       ,   month   75%   of  value    inc.  DWELLING 

Owner-C.     W.    Lambert,    619    54th    St.,                nrevTouf  navm'en^"'    "^'"^    """"^  <3217)       E    BENEVIDES    AVE.    375    EL 

Arch'^fe'^ct'-^^ldwards    &    Doare,    608    54th            B^ZVcr^su^il^^^y..  ^rirfng°""^"''-       '■^'"^'    *-"°™ 

"'•■    °'^''"^"'J '"""  Bond,    sureties,    nonerF^^^^eit^^Yo'   l7r  °"Tv7\?s 'Ifg^Ver'  ""  ^^"  '^^^^ 

RESIDENCES  'J'^y:     Limit,    2    days    prior    to    date    of  Architect— None              ' 

(3193)  NO.     1932-36-40     PRINCE     ST.,  opening:  Plans  and  specifications  'Ued.  Contractor— J     A     Thomson     4645    Do- 
Berkeley.      Three   one    family   resi-  p,„™, ,  .,,„         lores   Ave.,   Oakland.        '             $3900 

dences.  l-'^^  r.ijijlN(.»  

Owner— John      J.    Geary,      1221      Grand  (3205)      1724    WALNUT    STREET,    Ala-  dwftt  tm/- 

Ave.,    Oakland.                                                         meda     One-story    5-room    dwelling.  mVis)     w  rfnfvtdf<5  avt?    -tin  m  e-i 

Architect-None^ $3000    each  "^'^^.^^^ZTsi^^li.Z^L   ^'''"-     '"'  '        Cent'ro,''oak'ilnd.^^^sTfry"6-r''oom 

TD  c'aTT])p''N7r'c]  Architect None                       *  uwellingr. 

(3194)  NO.    1205    HOPKINS    ST.,    Ber-  Contractor— A.    j.    Thiele.    3221    Thomp-  °"'"!vT^T^-„  ^i'^f^i)"!"'  "°*  "^^^  ^^^^ 
keley.     One  family  residence.                             son   Ave.,   Alameda.                         $3200  Architect— None 

Owner— C.   M.    MacGregor,    470    13th   St.,                                          c^ntr^/tnT    ?      a      Th .,„„      jcjp:    rw, 

Oakland  BUII  DING  Contractor — J.    A.    Thomson,    4645    Do- 
Architect— None.                                       $2950  (3206)      PARK     STREET    NEAR    ALA-  lores    Ave.,   Oakland.                      $4200 

RFSinFMCFt?    olV^^    Ave      Alameda,    l-story   con-  DWELLING 

(319^1      NO      1201    m7     HnPK-TN'5     <?T  Own/-          '""'ding.  (3219)     N    MONADNOCK    WAY    158    W 

Berke?ev       Two    on?  famlW    rf Ji'               ClarT   Av.^°?^^'"'i^'"'    ""    ^^"'^  62nd.    Oakland.         1-story      4-room 

dences  Archi  eo?     Non'.  Alameda.  dwelling    and    garage. 

Owner— CM    MacGreeror    470    13th   St  Contrartri^           V       r.-      ^,      ^      .          „„„  Owner  —  W.    A.    >fetherby,    3879    Frult- 

r,i\.^,\.A^'   Macoregor,    4/u    13tn   bt.,  contractoi     —     L.     Kochendorfer,     2204  vale   Ave.,   Oakland. 

Arch*ife''c't-None.                          $3450  each               '''"'°'"    -^^^-    Alameda.               $9000  Architect-None^ $3100 

DWELLING  DWELLINC 

?3'mV"2^?4       MADFITNF       STRFFT  ^^'-Ol'^^lSOO   CENTRAL  AVE.  Alameda  (3220)       1730    THIRTEENTH    ST..    Oak- 

IJiSb)      Jt]4       MADELINE       STREET,                 1-story     7-room    dwell  ng.  land        1-qtorv    4-room    dwelling 

Oakland.    1-story    4-room    dwelling  Owner    -    Horace    Patterson^  2254    San  Owner  -  Mrs     Ida    F.    wSggeTer     1568 

ana    garage.                                                                  Jose   Ave.,   Alameda.  7th   St     Oakland 

Owner- E.  T.  Matteson  2445  Scenic  Ave  Architect— None.  Architect— None 

Arr>ufi'^'»^°v„„<.                                        t^iAn  Contractor    —    A.    K.    Grossman,    Hotel  Contractor— T.    D.    Finch,    1072    7th    St.. 

Architect— None.                                     $3100                Royal.    Oakland.                             $7200  Oakland.  $2800 
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ALTERATIONS 

(3221)  5644  OAK  GROVE  AVE.,  Oak- 
land.     Alterations. 

Owner — Chas.    Pierce,    Lake    Orinda. 
Architect — None. 

Contractor  —  H.  S.  Butler,  5679  Oak 
Grove   Ave.,    Oakland.  $1000 

DWELLINGS 

(3222)  S  E-SEVENTEENTH  ST.  112 
and  141  W  64th  Ave.,  Oakland. 
Two    1-storv    5-room    dwellings. 

Owner  —  H.    Parsons,    4803    E-14th    St., 

Oakland. 
Architect — None.  Each   J2500 

DWELLING 

(3223)  N  THIRTY-FOURTH  ST.  58  E 
Louise  St.,  Oakland.  l-story  4- 
room   dwelling. 

Owner — Nelson    Lumber    Co.,    3501    San 

Pablo  Ave.,   Oakland. 
Architect — None.  $2000 

DWELLING 

(3224)  2420  TWENTY-FOURTH  AVE., 
Oakland.     1-story   4-room  dwlg. 

Owner — A.   H.  Monez,   3321  Adell   Court, 

Oakland. 
Architect — None.  $2800 

DWELLING 

(3225)  2614  MADELINE  ST..  Oakland. 
1-story  4-room  dwelling  and  ga- 
rage. 

Owner  —  E.    T.    Matteson,    2445    Scenic 

Ave.,   Oakland. 
Architect — None.  $3100 

ALTERATIONS 

(3226)  NE  COR.  TWENTY-SIXTH  ST. 
and  Harrison  Blvd.,  Oakland.  Al- 
terations. 

Owner — Pacific  States  Investment  Co., 
26th   and    Harrison    Blvd.,    Oakland. 

Architect — None, 

Contractor  —  F.  A.  Muller,  Syndicate 
Bldg.,   Oakland.  $16,000 

RESIDENCE 

(3227)  W  SIDE  OF  ORDWAY  ST.  bet. 
Rosen  and  Sonoma  Sts.,  Albany. 
General  construction  2-story  and 
basement  frame  residence  and  ga- 
rage. 

Owner — John   and   Selma   Hansen,    1502 

Myrtle    St..    Oakland. 
Architect    —    Wythe,    Blaine    &    Olson, 

1800    Telegraph    Ave.,    Oakland. 
Contractor  —  W.     C.    Applewhite,    1017 

Linden    St.,    Oakland. 
Filed  May  25,  1925.  Dated  May  25,  1925. 

When    frame    is    sheathed $1500 

When    rough    plastered 1500 

When    completed    1500 

Usual    35    days     1500 

TOTAL  COST,  $6000 
Bond,  sureties,  forfeit,  none.  Limit, 
without  delay.  Plans  and  specifica- 
tions filed. 

(3228)  NO.  4818  HOLLY  ST.,  Oakland, 
one-story  3-room  dwelling  and  ga- 
rage. 

Owner— R,      M.    Ball,    1601      85th    Ave., 

Oakland. 
Architect — None. 
Contractor — W.    W.    Sherbourn,   96;i3    1-  - 

14th    St.,    Oakland.  $2200 

(3229)  NO.  2320  SIXTY-SIXTH  AVt;., 
Oakland.  One-story  5-rooni  dwell- 
ing and  garage. 

Owner — Henry     -Abel,     2115     66th     Ave., 

Oakland. 
Architect — N->ne.  $3250 

DWELLING 

(3330)  NO.  6015  HARMON  AVE.,  Oak- 
land.     One-story    4-room    dwelling. 

Owner — J.  Mayle,  2514  62nd  Ave.,  Oak- 
land. 

Architect — None.  $2250 

DWELLING 

(3231)  NO.  6021  HARMON  AVE., 
Oakland.      One-story    4-room    dwlg. 

Owner — E.    R.    Blabon,    3227    61st    Ave.. 

Oakland. 
Architect — None.  $2250 

DWELLING 

(3232)  NO.  2412  MONTICELLO  .A.VE. 
Oakland.  One-story  6-room  dwell- 
ing  and   garage. 

Owner— J.    D.    Fennelly,    2300    Mitchell 

St.,   Oakland. 
Architect — None.  $3750 

(3233)  SW  BIRDSALL  AND  MONTI- 
cello  Ave..  Oakland.  One-story  6- 
room   dwelling. 

Owner — W.    J.    Kenworthy    and    C.    L. 

Engler,   5533  Morse  Drive,   Oakland 

Architect — None.  $4000 


DWELLING 

(3234)  E  SEQUOYAH  ROAD  400  S 
Giencourt  Road,  Oakland.  One- 
story    7-room   dwelling. 

Owner — B.    Michelson,    San    Francisco. 

Architect — None. 

Contractor — A.  F.  Marshall,  140  Madi- 
son  St.,   Oakland.  $8000 


STORES 

(3235)  W  SEMINARY  AVE  75  S  Eliza- 
beth,   Oakland.      One-room    itorcs. 

Owner  —  E.  J.  Soake,  1601  Clay  St., 
Oakland. 

-Architect — None.  $5000 


DWELLING 

(3236)  NO.  3948  FRUJTVALE  AVE., 
Oakland.  One-story  4-room  dwlg. 
and   garage. 

Owner— Chas.  W.  Moore,  3291  Hyde  St., 

Oakland. 
Architect — None. 
Contractor — A.  A.  Story,   3021  57th  Ave, 

Oakland.  «3U00 

STATION 

(3237)  NE  THIRD  AVE  AND  E-14lh 
St.,  Oakland.  One-story  steel  ser- 
vice   station. 

Owner — Donnolly    Bros.,    1418    3rd    .Ave., 

Oakland. 
Architect — None.  $2000 


DWELLING 

(3238)      NO.    606    THIRTY-EIGHTH    ST. 

Oakland.        One-story      5-room      7- 

family  dwelling. 
Owner — C.    H.    Melqulond,     1919    D    St., 

Oakland. 
Architect — None. 
Contractor — Wm.    Wolfe,    128    13th    St  , 

Oakland.  $7000 

DWELLINGS 

(3240)      LOTS    148    AND    409    MERRIL- 

wood,   Oakland.      Two  one-story   3- 

room   dwellings. 
Owner — Realty       Syndicate       Co.,      1440 

Broadway,    Oakland. 
Architect — None.  $1009   ea 


.SCHOOL 

(3241)  S  SEVE.MTY-SECOND  AVE. 
260  W  Vincent  Lane,  Oakland.  1- 
story   brick  and  tile  school. 

Owner — Oakland  School  Dept.,  532   16th 

St.,  Oakland. 
Architect — None. 
Contractor — F.  J.  Westlund,  354  Hobart 

St.,  Oakland.  $32,674 

DWELLINGS 

(3242)  .S  HILLSIDE  ST.,  347,  385,  423, 
460  W  82nd  Ave.,  Oakland.  Four 
1-story   o-room   dwellings. 

Owner — W.    E.    Roche,    4042    E-14th    St., 

Oakland. 
Architect — None.  Each  $4000 


PACKING  PLANT 

(3243)  SE  COR.  THIRD  and  Madison 
Sts.,  Oakland.  General  construc- 
tion 1-story  and  basement  rein- 
forced  concrete    packing   plant. 

Owner  —  Walter    H.    Sullivan    Inc.,     (a 

corporation),    Alexander  Bldg.,  IS.F 

-Architect — O'Brien     Bros.    Inc.    and    W. 

D.   Pugh.,   315   Montgomery  St.,   S.F. 

Conti  actor    —    Industrial    Construction 

Co.,    .S15    Bryant   St.,    S.   F. 
Filed  May  26,   1925.  Dated  May  25.  1925. 
When  first  floor  forms  are  in 

position      $3750 

When    first    floor   is   poured    ....    3750 
Whf-n    walls    are    poured    and 

roof   sheathed    3750 

When    completed    '.   3750 

Usual   35   days    5000 

TOTAL  COST,  $20,000 
Bend,  sureties,  forfeit,  none.  Limit  75 
working  days  from  date.  Plans  and 
specifications   filed. 

RESIDENCE 

(3244)  SW  OF  FT.  LOT  31  BLK  3 
Rock  Ridge  Place,  Oakland.  All 
work  for  one-story  6-room  fr<ime 
residence. 

Owner  —  Stewart  and  Jennie  R  Mc- 
Cradie,   Oakland. 

Architect — F.  L.  Burnett,  5950  Pros- 
pect  Drive,   Oakland. 

Contractor — F.  L.  Burnett,  5950  Pros- 
pect   Drive,    Oakland. 

Filed  May  26,  '25.     Dated  May  21,  '25 

Frame    up    ..    J1308 

Ready    for    plaster 1308 

Standing    finish    on 1308 

When   completed    1308 

„      ^  TOTAL  COST.   $5232 

Bond,    none.      Limit,    90    working    days 

from   date.     Forfeit,    none.      Plans   and 

specifications  filed. 


DWELLING 

(3239)      N      THIRTY-EIGHTH      150      E 

Grove.  Oakland.  One-story   16-room 

S-family    dwelling. 
Owner  —  C.    H.    Melquiond,    1919    D   St., 

Oakland. 
Architect — None. 
Contractor — Wm.    Wolfe,    128    13th    St., 

Oakland.  $7000 


RESIDENCE 

(3245)      NO.    1610    ROSE    ST.,    Berkeley. 

One   family  residence. 
Owner  —  H.    Adler,    1321    McGee    Ave., 

Berkeley. 
Architect — None.  $3000 


RESIDENCE 

(3246)  .NO.  1710  SONOMA  AVE.,  Ber- 
keley. One  family  residence  and 
garage. 

Owner — Berkeley  Bldg.  Co.,  2029  Shat- 
tuck   Ave.,   Berkeley. 

Architect — None. 

Contractor — R.  Thomas,  2029  Shattuck 
Ave.,    Berkeley.  $4500 


RESIDENCE 

(3247)  NO.  1163  SUTTER,  Berkeley. 
One    family   residence. 

Owner — L.      S.    Sturges,      Allston     Way, 

Berkeley. 
-Architect — None. 
Contractor   —   Hinde    Bros.,    3118    King 

St.,    Berkeley.  $5000 

RESIDENCE 

(3248)  NO.  1537  DELAWARE,  Ber- 
keley.    One  family  residence. 

Owner — C.   H.     Halliday,     1250     Hearst 

Ave.,   Berkeley. 
Architect — None.  $3000 

RESIDENCE 

(3249)  .N'O.  1728  DWIGHT  WAY,  Ber- 
keley.    One   family   residence. 

Owner — Mrs.  A.  and  K.  F.  Stevens,  2427 

McGee   Ave.,   Berkeley. 
Architect — None. 
Contractor — C.   E.   Stevens,   2427   McGee 

Ave.,  Berkeley.  $2500 

GARAGE 

(3250)  NO.  3199  ADELINE,  Berkeley. 
Public  garage. 

Owner— Dave     De     Mattel,       4  2nd       and 

Market   Sts.,   Oakland. 
Designer— Beckett       &       Wright,       2457 

Webster    St.,    Berkeley. 
Contractor  —  Beckett    &    Wright,    2457 

Webster  St.,   Berkeley.  $15,000 

DWELLING 

(3251)  S  HYDE  ST  200  W  Peralta. 
1-story  4-room   dwelling 

Owner— L.    E.    Edwards,    2117    Hopkins 

St.,   Oakland. 
Architect — None.  $2500 

DWELLING 

(3252;      701    PALOMA   AVE.,   Oakland. 
1-story    6-room    dwelling. 

Owner— K.  S.  Frederickson,  1512  Ham- 
pel    St.,    Oakland. 

-Architect — None.  $5000 

DWELLI.XG 

(3253)  W     SEVENTY-EIGHTH       AVE 
loO    S    Rudsdale,    Oakland.    1-story    5- 

room    dwelling   and   garage. 
Owner — Wm.    R.   Haynes,   2414  22nd  St 

Oakland.  ' 

Architect — None. 
Contractor — R.   W.  Brown,  2868  Carmel 

St..  Oakland.  $3075 

DWELLING 

(3254)  E  SIXTY-NINTH  AVE.  150  S 
Rudsdale.  Oakland.  1-story  4-room 
dwelling. 

Owner— G.    K.    Porterfield,      1459      88th 

Ave.,   Oakland. 
.Architect — None. 
Contractor— D.  R.  Hawthorne  ISIB  90th 

Ave.,  Oakland.  $2000 

SIGN 

(3255)  481    EIGHTH    ST.,    Oakland. 
Electric    sign. 

Owner — King  Amusement  Co.,  Oakland 
Architect. — None. 

Contractor — Brumfield  Elec  Oo  802 
E  12th  St.,  Oakland.  "$1000 

DWELLING  ' 

(3256)  4331  VIRGINIA  AVE.,  Oakland 
1-story  5-room  dwelling  and  ga- 
rage. 

Owner— .1.  H.  Coffee,  High  St.,  Oak- 
land. 

Architect — None. 

Contractor  —  Geo.  H.  Mosebach,  759 
Brooklyn  Ave.,  Oakland.  $3150 
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DWELLINGS 

U-i7;  2915-27  FIFTY-EIGHTH  AVE. 
Oakland,  wo  1-story  5-rm.  dwell- 
ings. 

Owner  —  A.  J.  Flagg,  2501  Best  Ave., 
Oakland. 

Architect — .None.  J3500    each 


SHOP 

(3258)      N   E-FOURTEENTH    ST.    250    E 

57th  Ave.,  Oakland.   1-story  cabinet 

shop. 
Owner — A.    E.    Orton,    5748    E-14th    St., 

Oakland. 
Architect — .None.  $2000 

DWELLING 

{o2ij)  W  SHIRLEY  TERRACE  300  E 
Hermosa,  Oakland.  1-story  4-room 
dwelling. 

Owner — Eugene  Sullivan,  5600  Broad- 
way. Oakland. 

Architect — Mone. 

Contractor— T.  W.  Dugin  Jr.  1434  68th 
Ave.,   Oakland.  *2000 


DWELLING 

l32bUJ  S  MAJESTIC  AVE.  300  E  Simp- 
son, Oakland.  2-story   5-rooai  dwlg. 

(jwner — C.  U.  Lyon,  6500  Outlouk  Ave., 
Oakland. 

Architect — None.  $2000 


Owner    —    Illinois    Wire    &    Cable    Co., 

lUUl    Slst    Ave.,    Oakland. 
Architect — Washington     J.     Miller,     417 

Market   St.,    San    Francisco. 
Contractor— W.    G.   Thornalley,    354   Ho- 

bait    St.,    Oakland. 
Filed  Mav   27,   1925.  Dated  May  26,  1925. 

Completed    and    accepted     *??J5 

36    days   after    .}iV2 

TOTAL  COST.  $4346 
Bond  Sureties,  none;  Forfeit,  $5  per 
day;  Limit  30  working  days  from  May 
21).    l92o;   Flans  and  specifications  filed. 

THEATRE   &    STORES 

l326cM      PORTION  LOT  18  MAP  OF  THE 

O  Neil   Tract    (San    Pablo   Ave.    near 

Stanford   Ave.),    Oakland.   All   work 

tor    theatre    bldg,    with    stores. 

Owner  —    Ralph    Wood,    110    Sutter   St., 

San    Francisco. 
Architect    —    Mark     T.     Jorgensen,    110 

Sutter   St.,   San    Francisco. 
Contractor — James    L.    McLaughlin    Co., 

251    Kearny   St.,    San    Francisco. 
Filed  May  27,   1925.  Dated  May  27.  1925. 

Walls     up      25% 

Roof    on     25% 

Completed    and    accepted 25% 

Usual  35  days   25% 

TOTAL  COST.  $$57,350 
Bond.  Sureties,  none;  Forfeit,  $25  per 
day;    Limit,    120    working    days;    Plans 


SERVICE   STATION    ETC. and   specifications   filed 

(3261)  SW  COR.  E  TWELFTH  AND 
13th  Ave.,  Oakland.  1-story  steel 
service  station  and  1-story  com- 
fort station. 

Owner — Jack  Parata,  10th  and  Market 
Sts..   Oakland. 

Architect — None. 

Contractor  ^  James  Const.  Co.,  2300 
87th   Ave.,   Oakland.  $3400 


COMPLETION  NOTICES 


ALAMEDA    COUNTV 


DWELLING 

(3262)      2047    CROSBY    AVE..    Oakland. 

1-story    5-room    dwelling. 
Owner — A.    L.    Ferguson,    3268    Prentiss 

St..    Oakland. 
Architect — None.  $4000 


MAR(3UEE 

(3263)      481     EIGHTH     STREET,     Oak- 
land.   Marquee. 
Owner — King  Realty  &  Amusement  Co. 

Oakland. 
Architect — None. 

Contractor — Erumfield     Elec.     Co..     602 
B   12th   St.,   Oakland.  $1000 


DWELLING 

(3264)      3480    DAVIS    STREET,    Oakland 

1-story   6-room   dwelling. 
Owner    —    Bertram    S.    Booth,    91    Nova 

Drive,    Oakland. 
Architect — None.  $3000 


DWELLING 

(3265)      E    SEVENTY-THIRD    AVE.    790 

E  14th  St.,  Oakland.  1-story  3-room 

dwelling. 
Owner— A.   Honricksen.   1616   73rd  Ave., 

Oakland. 
Architect — None. 
Contractor — Frank    Maderois.    1739    34th 

Ave..    Oakland.  $1000 


DWELLINGS 

(3266)      4144    4150      RETTIG      STREET. 

Oakland.       Two      1-story        4-room 

dwellings. 
Owner— Ashley    Smith.    4566   E-14th    St., 

Oakland. 
Architect — None. 
Contractor    —    W.    C.    Applewhite.    1017 

Linden    St..   Oakland.  $2000   each 


DWELLING 

(3267)      942     TO     942F     VERMONT     ST. 

1-story   27    room   7    family   dwlg. 
Owner  • —  T.    M.    Neher,    Federal    Bldg., 

Oakland. 
Architect — None. 
Contractor  —  West    Coast    Const.     Co.. 

Federal     Bldg..     Oakland.         $18,000 


ALTERATIONS 

1304  BROADWAY,  Oakland.  Altera- 
tions. 

Owner — Florsheim    Shoe    Co.,    Oakland. 

Architect — None. 

Contractor — Oliver  Duval  &  Son.  Dal- 
ziel   Bldg..   Oakland.  $6000 


WAREHOUSE    BLDG. 

(3269)  NE  6  ACRES  OF  THAT  CER- 
tain  10  acre  tract  conveyed  by 
Central  National  Bank  of  Oakland 
to  the  Victor  Talking  Machine  Co. 
dated  Oct.  19.  1923  and  recorded 
in  Liber  605  —  Alameda  County 
Records.  Oakland.  All  work  for 
Warehouse    building. 


Rcorded  Accented 

May  20,  1925— S  15  LOT  82  and  N  20 
Lot  80,  Terminal  Junction  Tract, 
Albany.      G    W    Owens    to    whom    it 

may    concern May    18,    1925 

Mav  20,  1925— NO.  3532-3534  E-FOUR- 
teenth  St.,  Oakland.  The  Patton 
Co  to  John  Vaughan.  .  .  .May  18.   1925 

May    20.    1925— LOT    58    and    S    Vs    Lot 
59   Blk   3.   Havenscourt  Tract.  Oak- 
land.     L   F  Coward   to  Olie  Linstad 
May     20.     1925 

Mav    20.    1925— FRUITVALE    POWER 
Station.    Oakland.  Southern    Pacific 
Co  to  East  Bay  Sheet  Metal  Works 
May     13.     1925 

May  20.  1925— LOT  64  BLK  5256  Sub- 
division of  Stonehurst  Properties. 
Oakland.  W  H  Bean  to  whom  it 
may   concern May    19,    1925 

Mav  20,  1925 — PTN  OF  CERTAIN 
8.175  Acre  Tract  described  in  Deed 
from  J.  S.  Harlan  et  al  to  Boule- 
vard Hotel  Co.,  Recorded  Jan.  15. 
I'.IUS.  in  Liber  1436  of  Deeds  Page 
141,  Alameda  County  Records,  Oak- 
land. George  A  Bolen  to  whom  It 
may    concern May    20,    1925 

May  20,  1925 — S  BANCROFT  WAY 
170  W  Fulton  St..  Berkeley.  Pacific 
Telephone  &  Telegraph  Co  to  Mon- 
son    Bros May    12.    1925 

Mav  20,  1925— LOT  11  BLK  H.  Mills 
liardens.  Oakland.  W  A  CroU  to 
whom    it   may   concern.. May    18.    1925 

Mav  20,  1925 — LOT  47.  Thompson  Ave 
Tract;  No.  3232  Thompson  Ave., 
Oakland.  Violet  K  Hughes  to 
whom   it  may  concern  ...  .Apr.  6,   1925 

May  20,  1925— CENTRAL  AVE.  bet. 
Sherman  and  Ninth  Sts..  Alameda. 
Southern  Pacific  Co  to  Hutchin- 
son   Co May    15.    1925 

Mav  20,  1925 — NO.  4475  REDDING 
St.,  Oakland.  W  R  Oakley  to 
whom    it   may   concern.. May    20.    1925 

Mav  20,  1925- NO.  1411  FERNSIDE 
Blvd.,  Alameda.  Charles  Klambt 
to  whom  it  may  concern. May  19,  1925 

Mav  20,  1925 — NO.  1407  FERNSIDE 
IJlvd.,  Oakland.  Chas  Klambt  to 
whom  it  may  concern.  .  .May  19,  1925 

May  19,  1925—  E  GROVE  70  S  Rose, 
Berkeley.  F  E  Romie  to  L  R  Wil- 
son  May    19.     1925 

May  21.  1925— PORTIO.N  LOTS  9  &  10 
IMk  B  Map  of  the  Broadway  and 
Telegraph  Ave.  Homestead.  John  J. 
.McLeod  to  whom  it  may  concern.. 
May    18.    1925 

May  20,  1925— LOT  115  AND  PTN. 
Lot  116  Blk  19  Amended  Map  of 
Havenscourt.  R.  E.  Fisher  to  whom 
it   mav   concern May  19.   1925 

May  20,  1925— NO.  21  CAMBRIDGE 
Way.  Piedmont.  W.  C.  Reveal  to 
whom    it    may   concern.. May   20.    1925 

.Vlav  20.  1925  —  LOT  11  BLOCK  A 
Fifty-third  Avenue  Tract,  Oakland. 
Wm.  H.  Sims  to  whom  it  may  con- 
cern     May    10,   1925 

.May  21,  1925—  3020  FIFTY-SEVENTH 
Ave.,  Oakland.  W  W  Landgrebe 
to  whom  it  may  concern. May  15,  1925 


May  21,  1925— PTN.  LOT  3  BLK  6, 
State  University  Homestead  Assn 
No.   3,  Berkeley.     Alberta  A  Martin 

to  M  &  L  Realty  Co May   14,   1925 

May  21,  1925— NO.  2031  CHURCH  ST., 
Oakland.      H    G     Parker    to    whom 

it  may   concern May   20,   1925 

May  21,  1925— NO.  488-490  WELDON 
Ave..  Oakland.  J  Conrad  and  Caro- 
lina  Wanner    to    Reite    Bros 

May    19,    1925 

May  21,  1925 — NO.  1455  FIRST  AVE., 
Oakland.      Bretch      &    Spilker      to 

Frank    Critchett May    20,    1925 

May  21.  1925 — LOT  28  BLK  7  Map 
Key  Route  Terrace  No.  2,  Albany. 
Edward     C    Ramstad     to     whom     it 

may   concern May    19,    1925 

May  21,  1925 — NO.  2522-2526-2530- 
2534  Seventy-fifth  Ave.,  Oakland. 
Farris    Wheeler    to    whom    it    may 

concern May    16,    1925 

May  21,  1925 — LOT  28  and  N  9  Lot  27 
Blk  F  Amended  Map  Christiani 
Tract,  Oakland.  John  E  Bouquet 
to  whom  it  may  concern.. May  15,  '25 
May  21,  1925 — LOT  2  BLK  5  Map  Key 
Route  Terrace  No.  2,  Albany. 
Frank  Stokes  to  whom  it  may  con- 
cern  May     18,     1925 

May  23,  1925 — LOT  53  SUBDIV.  NO. 
19  May  of  the  Resub  of  Peralta 
Park.  Berkeley.  Vaino  J.  Matkala 
and    Eduard    I>ampela    to    whom    it 

may    concern     May    23,    1925 

May  23,  1925  —  LOT  31  AND  PTN. 
Lot  30  Blk  E  Rose  Park  Tract, 
Brook  Twp.  John  C.  Williams  to 
whom  it  may  concern.. May  22.  1925 
May  23.  1925 — NO.  555  SPRUCE  ST., 
Oakland.  W.  D.  Clark  to  S.  A.  Ear- 
ner     May    19.    1925 

May  23.  l;i25— PT.X.  LOTS  10  &  11 
Blk  N  Map  of  Laurel  Grove  Park. 
Oakland.    A.    W.   Schneck    to   whom 

it    may    concern May    23.    1925 

May  23.  1925— SW'  LINE  OF  E  22ND 
St  135  SE  of  Sth  Ave.  40x150.  Oak- 
land.   Geo.    Barrett    to   A.    H.    Smith 

May    23.    1925 

May  23,  1925  —  LOT  32  BLOCK  2 
Dwight  Way  Terrace.  Berkeley.  C. 
E.   and  Mabel   R.   Scott   to   whom   it 

may   concern May  20,  1925 

May  23,  1925—4306  430S  ESSEX  ST., 
Emeryville.    Geo.    P.    Parker   to   W. 

H.   Holmes    May   23  ,1925 

May  23,  1925- NO.  1250  NINETY- 
fourth    Ave.    Joe    Carbini    to    C.    W. 

Griffith    May   22,    1925 

May  23,  1925—2508  BUENA  VISTA 
Way,   Berkeley.   Irving  M.   Liner  to 

Irving   M.    Liner   Co May    19,    1925 

May  22,  1925 — FRUITVALE  POWER 
Station,  Oakland.     Southern  Pacific 

Co  to  L  F  Y'oudall May  14,  1925 

May  22,  1925— LOTS  32  AND  33  BLK 
R  Amended  May  Regents  Park, 
Berkeley.      Lee    Hansen    to    whom 

it  may  concern May  22,   1925 

May  22,  1925— LOT  7  BLK  1,  Map 
Dwight  W'ay  Gardens.   Berkeley.  G 

E  Brunner  to  G  E  Brunner 

May   10,   1925 

May  22.  1925  —  LOT  1  BLK.  E  Map 
Hillegass  Tract.  Berkeley.  Frank 
W  Roberts  to  whom  it  may  con- 
cern  May    19,    1925 

May  22.  1925 — NO.  1554  SONOMA  AV 
Albany.      Gwendoline   M  Ralston   to 

M  J    Ralston May  21,   1925 

May  22.  1925— LOTS  3  AND  4  riLK 
29,  Amended  May  Regents  Park. 
Berkeley.     L  S  Lindebeck  to  whom 

it  may  concern May   21,   1925 

May  22,  1925 — NO.  363  ORANGE  ST., 
Oakland.       Elizabeth     Y'oung    to    L 

M    Smith May    1,    1925 

May  22,  1925 — NO.  10823  JULIUS  ST., 
Oakland.  Cummins  &  White  to 
Oakland     Home     Builders     Co,     Inc. 

May    22.    1925 

May  21,  1925— SE  SIXTY-FIRST  AND 
Idaho  Sts.,  Oakland.  Golden  Gate 
Methodist  Episcopal  Church  to 
Thos  A  Cuthbertson.  .  .April  25,  1925 
May  21,  1925— NE  COR.  WOODRUFF 
Ave.  and  Hopkins  St.,  Oakland.  Jos- 
eph   Bertoldy    and    Alphonse   Brise- 

bois    to    whom   it   may   concern 

May     18,     1925 

May    25,     1925— S    SIDE    OF    FORTY- 

sixth  St.  146  E  of  Linden   (50  x  100) 

Oakland.  Kate  Wiegand  to  Thos. 

Rutherford    May    22,    1925 

May  25,  1925—4147  MASTERSON  ST 
Oakland.   Margaret  Knipe   to  whom 

it  may  concern May  22,  1925 

May  25.  1925 — LOT  19  &  i^  LOT  18 
Map  of  Recreation  Park  No.  2. 
Laura  Foley  to  Thorup  &  Cotteral 
May    22,     1925 


Saturday.   May  30,   1926 
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May  25,  1925  —  SW  COR.  BAY  ST. 
and  Central  Ave.,  Alameda.  Mrs. 
Tillle  Lurvey  to  Joseph  A.  White 
May    16,    1925 

May  25,  1925  —  10832  JULIUS  ST., 
Oakland.  Cummins  &  White  to 
Oakland  Home  Builders  Co.,  Inc.. 
May    25,    1925 

May  25,  1925— REAR  COTTAGE  NO. 
2218  14th  Ave.,  Oakland.  G.  G. 
Faria  to  whom  it  may  concern... 
May    23,    1S25 

May  25,  1925  —  COM.  AT  THE  SE 
cor.  of  Lot  48  Map  of  Chabolyn 
Terrace,  thence  along  the  produc- 
tion of  SE  boundary  line  of  said 
lot  48  NE  143.87  ft.  thence  NW 
210.33  ft.  to  pt.  of  beg.  of  property 
herein  described.  Thence  NW  42 
ft.  NE  90  ft.  SE  40  ft.  SW  90.02  ft. 
to  pt.  of  beg.,  Oakland.  F.  A.  An- 
drews to  Andrews  &  Santana.... 
May    18,    1925 

M;iy  26,  UI25  —  2134B  AND  2134C 
62nd  Ave.,  Oakland.  W.  L.  Cleve- 
land to  whom  it  may  concern.. 
May    23,    1925 

May  26,  1925— PTN.  LOT  21  BLK.  F 
Map  No.  2  of  Linda  Vista  Terrace, 
Oakland.  Carrie  G.  Davis  to  whom 
it  may  concern    May  26,  1925 

May  26,  1925  —  LOT  14  BLK.  10, 
Lakeshore  Oaks,  Oakland.  Eliza- 
beth Corley  to  The  Craftsman  De- 
signers  &    Builders    ....May    18.    1925 

May  25,  1925— LOTS  27  &  NE  V4  LOT 
26  Blk  6  Havenscourt,  Oakland. 
Grace  E.  Hickok  to  A.  L.  Merritt 
May   25,    1925 

May  25,  1925— NO.  2441  BARTLETT 
Street.  Mrs.  R.  W.  Ogden  to  R.  W. 
Ogden     May    1.    1925 

May  25,  1925— PTN  OF  THAT  CER- 
tain  8.175  acres  described  in  Deed 
from  J.  S.  Harlan  et  al  to  Boule- 
vard Hotel  Co  Recorded  Jan.  15. 
1908  in  Book  1436  of  Deeds  Page 
14  Alameda  County  Records,  Oak- 
land. F.  J.  Cole  to  whom  it  may 
concern     May    19,    1925 

May  25,  1925  —  PTN.  LOT  17  LA 
Loma  Park,  Berkeley.  Ellen  Hoar 
Pepper    to   J.   Dawson    ..May   22,    1925 

May  26,  1925— LOT  30  AND  N  17  FT. 
Lot  21'  Blk.  F,  Amended  Map  of 
the  Christiania  Tract,  Albany. 
John  E.  Bouquet  to  whom  it  may 
concern    May    23,    1925 

May  26,  1925  —  PTN.  LOT  5  Lake- 
shore  Extension  Tract,  Oakland. 
A.  K.  Attebery  to  whom  it  may 
concern     May    25,    1925 

May  26,  1925— S  SIDE  QUIGLEY  ST. 
260  ft.  E  of  Loma  Vista,  Oakland. 
Wm.  S.  Gagon  to  whom  it  may 
concern     May    26,    1925 

May  26,  1925— PTX.  LOTS  A  1  and 
A  2  Blk.  11,  Map  of  Block  11  of 
the  Curtis  Tract,  Berkeley.  B.  M. 
Paul  to  whjm  It  may  concern.. 
May    19,    1925 

May  26.  1925— PTN.  LOTS  A  1  and 
A  2  Blk.  11  Map  of  Block  11  of  the 
Curtis  Tract,  Berkeley.     B.  M.  Paul 

to   whom   it   may   concern 

May    19.    1925 

May  26,  1925— LOT  38  AND  NB  18 
ft.  of  Lot  39  Blk  .6,  May  of  Au- 
seons  Moss  Tract.  Oakland.  Jos- 
fnh  T.  Gilardin  to  Rodgers  and 
Keating    May    26,    1925 

May  26.  1925  —  LOT  21  BLK.  24, 
Iveywood  Extension.  Oakland. 
Thilnmena  Sousa  to  Sandusky  & 
Harwood    May  26,   1925 

M;>.y  25.  1925 — 60  CASTRO  ST.,  San 
I.eandro.  John  G.  da  Serpa  to  C. 
M.    Murray    May   25.    1925 


LIENS  PILED 


ALAMEDA    OOCNTY 


fero'rtori  Amount 

May  20.  1925— LOT  232  Map  Fremont 
Tract.  Oakland.  V  Schultz  vs  H  S 
Foreman,  Freda  Smith  and  Ashley 
Smith $125 

Mav  20.  1925— LOTS  13,  14,  15  and  16 
and  Ptn  Lot  12  Blk  M.  Map  Trum- 
bull Tract.  Oakland.  V  Schultz  vs 
H  S  Foreman,  Freda  Smith  and 
Ashlev    Smith     $75 

May  20.  1925— LOT  46,  Map  Mills- 
mont.  Oakland.  V  N  Smith  vs  G 
ITeisrman.  J  R  Barnett  Jr.  W 
Mn-rln    and    East    Oakland    Plumb- 


$69 


II V  21,  !92". —  NE  65  FT.  LOTS  60 
nnd  61  BHi  F,  Map  Central  Oak- 
land Tract  No.  2.  Oakland.  Ivor 
Xylniider  vs  A  Kalman  and  Clayton 
H  Buch    $99 


May  20,  1925— LOT  5  BLK  N,  Map 
Santa  Fe  Tract  No.  4,  Oakland. 
Sunset  Lumber  Co  vs  Phillip  and 
Jennie  Crivello  and  George  Vanv- 
lack      $775.50 

May  21,  1925 — 3127  BEVERLY  AVE., 
Oakland.  A.  C.  Nutter  vs.  H.  C. 
Covington    and    H.   L.    Hayden .  $111.00 

May  21,  1925  —  5416  WALNUT  AVE., 
Oakland.  Gus  Johnson  vs.  H.  S. 
Foreman,  Freda  Smith  and  Ashley 
Smith     $114.00 

May  21,  1925—5422  WALNUT  AVE., 
Oakland.  Gus  Johnson  vs.  H.  S. 
Foreman,  Freda  Smith  and  Ash- 
ley   Smith     $114.00 

May  21,  1925— LOT  6  BLK.  15  Lake- 
side Subdiv.  of  Adams  Point  Prop- 
erly. Oakland.  Simpson  Mfg.  Co. 
vs.  Wm.  C.  O'Connor,  Libbie  N. 
O'Connor   and    A.    L.    Rector ...  .$75.00 

May  25,  1925 — PTN.  LOT  1  BLK.  H, 
Map  of  Fruitvale  Boulevard  Tract, 
Oakland.  Miyake  Hardwood  Floor 
Co.  vs.  R.  T.  Free,  Lenore  Free 
and    J.    E.    Sprague $130.00 

May  25,  1925— LOT  27  ELK.  C,  MAP 
of  Fruitvale  Addition  Tract,  Oak- 
land. Janson  Iron  \V  orks  vs. 
Joseph  Blankstein  and  A.  Ortzow 
$142.40 

May  25,  1925— SE  77  FT.  OF  LOT  1 
Blk.  H.  Map  of  Fruitvale  Boule- 
vard Tract,  Oakland.  Miyake 
Hardwood  Floor  Co.  vs.  R.  T.  Free, 
Lenore   Free   and   J.    E.    Sprague.  $124. 

May  22,  1922— PTN  LOT  118,  Crocker 
Highlands,  Oakland.  Western 
Door  &  Sash  Co,  $285.90;  Thomas 
Day  Co,  $200  vs  W  and  Mary 
Adamski     

May  22,  1925— NO.  2441  BARTLliTT 
St.,  Oakland.  Smith  Hardware  Co 
vs   R    W   and   Lottie   A   Ogden ..  $72.70 

May  22.  1925— NO.  2440  BARTLETT 
St.,  Oakland.  Smith  Hardware  Co 
to   R  W  and  Lottie  A  Ogden.  .$119.28 

May  22,  1925— NO.  2204  PRINCE  ST., 
Berkeley.  Western  Door  &  Sash 
Co  vs  Mary  J  Berrill  and  H  J 
Hawkins     $200 


RELEASE  OF  LIENS 


ALAMBDA    COUlVTy 


May  21,  1925— NO.  4210  PIEDMONT 
Ave.,  Oakland.  Llvermore  Fire 
Brick  Co.,  $192.77;  Tilden  Lumber 
&  Mill  Co.  $410.86  to  Myer  Elgarten 

May  21.  1925— PTN  LOTS  6  AND  7 
Map  .\o.  2,  Glen  Echo  Tract,  Oak- 
land Seward's  Planing  Mill, 
$216,90;  The  Rigney  Tile  Co,  $315; 
B  Simon  Hardware  Co,  $70.47  to 
Myer    lilgarlen    and    A    Ortzow.... 

May  21,  1925  —  2385  RANSOM  ST.. 
Oakland.  Oakland  Building  Ma- 
terial   Co,    to   T.   Stringci- $30  65 

May  25,  1925— LOT  5  BLK.  N,  MAP 
of  Santa  Fe  Tract  No.  4,  Oakland. 
Sunset  Lumber  Co.  to  Philip  Cri- 
vello         $775.50 

May  25,  1925 — 4432  MORAGA  AVE., 
Oakland.  Inlaid  Floor  Co.  to  F.  J. 
Timmins  and  E.  L.  Thompson... 
Partial    release    only. 

May  25.  192.5— PT.\  LOTS  14  A.\'D  15 
Blk.  U.  Map  of  Central  Piedmont 
Tract  .Xn.  4,  Oakland.  McCorkle 
Mfg.  Co,  to  E.  L.  Thompson  and 
F,    J.    Timmin.s     $175.00 


BUILDING   CONTRACTS 


S*1VTA    <'I,AR4    rOI  \r\ 


COTTAGE 

O.N'      WASHINGTON      STREET      BETW. 

12th    and    13th    Sts..    San    Jose.    All 

wo  k    f   r    four-room    c   ttage    with 

breakfast    nook. 

Own.-r— .V.    E.    Co  rea.    438    N    13th.    San 

Jose. 
A  rchitect — None. 
Contractor — J.   W.  Forward.  291   N  16th 

.St..    San    J,  se. 
Filed  May   19,   1925.   Dated  May   IS.   1925 

Frame    up    $562.25 

Plaster    on     562.25 

Completed    and    accepted 562.25 

Usual    35   days    562.25 

TOTAL  COST.  $2252 
Bond.  Sureties.  Forfeit,  none;  Limit.  60 
'lays;    Plans    and    specifications    filed, 

DWELLING 

LOT     16     N  A  GLEE     PARK     AnniTION. 

San    Jose.    All     work     f r  r    dwelling 

and   garage. 
Owner— D,    A,    &    1  id  i    N.   Jack.    540   So. 

t4th    St..    San    Jo.se. 
Architect — None. 


Contractor — W.    O.     B'urtwangje'r,    269 

South  23rd  St.,  San  Jose. 
Filed  May  20,  1925.  Dated  May  20,  1925. 
It   ugh    frame    work    and    roof- 
ing   up    $1108 

Plasteiing    done     1108 

Cojnpleted    and    accepted     1108 

Usual    35    days    1108 

TOTAL  COST,  $4432 
Bond,  $2216;  Sureties,  James  H.  Pierce 
and  Chas.  A.  Payne;  Forfeit,  Limit, 
none;    Plans   and   specifications    filed. 


BU.NGALOW 

W  SIDE  SEVENTEENTH  ST  275.82  FT 
S  of  intersection  of  the  S  line  of 
Washington  St.  S  45.97  ft.,  San 
Jose.  All  work  for  1-story  bunga- 
■  ■-w  and  garage. 
Owner — Arthur    P.    Burley,    So.    5th    St., 

San   Jose. 
Aich.tect — None. 
Contractor    —     William     H.     O'Neil,     50 

Sierra    St.,    San    Jose. 
Filed   May   18,   1925.  Dated  May  8,   1925. 

Roof  on    $1125 

1st    coat    plaster    inside    and 

outside     1125 

Completed    and    accepted     1125 

Usual    35    days    1125 

TOTAL  COST,  $4500 
1  'iii'l.  Siireties,  Forfeit,  Limit,  none; 
I  l,.ns    and    specifications    filed. 


lANlv    BLDG. 

SW    SA.N    J'H.NANDO  AND  FIRST  STS 

thence    73.12    ft    VV    5S.60    N    0.82    W 

5.1. 40    .\'    72.30    E    118    ft    to    beg.    pt. 

Lot   1   Blk   1   R  1  I.   S.,  San  Jose.  All 

wo  k    tor   bank    bui.ding. 
uwiic  — Me.cantile  Trust  Co.,  of  Calif., 

Cor    San  Fernando  and   1st  St.,  San 

Jose. 
ArchiiLcl    —   G.    Albert   Lansburgh,    140 

.Vloiitgoniery    St..    San    Francisco. 
Coiiti  actor — E,    Nommensen,    101   S   16th 

St..   San  Jose. 
i'lled  May  21,  1925.  Dated  May  19,  1925. 

As    w-rK    progresses 75% 

..ti   days  after    25% 

TOTAL  COST,  $80,722 
Bond,  $10,361;  Sureties,  Hartford  Acci- 
dent &  Indemnity  Co.;  Forfeit,  none; 
Limit,  125  days;  Plans  and  speciflca- 
t  ons    filed. 


RESIDENCE 

BOUNDED  ON  S  BY  CHURCH  ST.,  ON 
W  by  First  Presbyterian  Church 
property,  on  E  by  First  Methodist 
Episcopal  Chuich  property,  on  N 
by  right  of  way  in  Los  Gates.  AH 
work  for  1-story  residence  and  ga- 

Owner     —     The     Los    Gatos     Methodist 

Episcopal  Church,  Los  Gatos. 
Arciiitect    —    Wolfe    &    Higgins,    93-96 

Auzerais  Bldg.,   San  Jose. 
Contractor   —   Jensen,    300    Santa   Cruz 
Ave.,  and  Sund.  107  Foster  Rd.,  Lob 
Gatos. 
Piled  May  18,   1925.  Dated   April  29,  '25. 

Frame    up.    rafters    on $1625 

1st     coat     plaster     1625 

Completed    and    accepted 1625 

Usual     .to     days      1»25 

TOTAL  COST,  $6500 
Bond,  $3250;  Sureties,  Fred  Berryman 
.uid  A.  L.  .N'orman;  Forfeit,  none;  Lim- 
it, 90  days;  Plans  and  specifications 
filed. 


RESIDENCE,  4-room,  $2400;  Martha 
near  Third,  San  Jose;  owner,  A.  P. 
Jensen,  897  S  3rd,  San  Jose;  con- 
tractor, J.  Gollner,  614  N  Second, 
San   Jose. 

nESIDE.XCE.  5-room,  $3500;  939  S  9th 
San  Jose;  owner,  Ira  Brotzman,  939 
S  9»h,  San  Jose 

KESIDENCE,  4-room,  $2225:  Washing- 
ton near  12th.  San  Jose;  owner,  A. 
E.  CoTcea,  438  N  13th  San  Jose; 
contractor,  J.  W.  Forward,  291  N 
16th,    San    Jose. 

RESIDENCE,  7-room,  $6670;  15th  near 
Margaret,  San  Jose;  owner,  Mar- 
tha Miller;  architect,  Chas.  Mc- 
Kenzie,  Bank  of  San  Jose,  San  Jose 
contractor,  H.  M.  Dangerfield,  51 
S   22nd.    San    Jose. 

RESIDENCE,  5-room,  $4430;  14th  near 
.Margaret.  ?an  Jose:  owner,  Lida 
Jack.  560  S  14th.  San  Jose;  con- 
t' actor.  W,  O,  Furt  wangles,  269  S 
23rd   San    Jose. 

liUPLEX  h'ESlDE.VCE,  $4500;  17th  nr. 
Julian.  San  Jose;  owner,  Arthur 
Burley.  355  N  17th.  San  Jose;  con- 
tractor. Win.  O'Neil,  50  Sierra,  San 
Jose. 


40 

PACKING  HOUSE,  $16,450;  New  and 
Pleasant,  San  Jose;  owner.  Giig- 
genhime  Co.,  Julian  &  Pleasant. 
S^an  Jose;  architect,  Herman 
Krause.  Bank  of  San  Jose,  San 
Jose;  contractor.  R.  O.  Summers,  17 
N    First.    San    Jose. 

RESIDENCE.  4-rra,  $2S00;  Hawthorne 
and  San  Pedro.  San  Jose;  owner. 
Geo    McCrary,  535   E  Margaret,  San 

Jr.sc 

ALTERATIONS  and  garage,  $4800;  No. 
694  Miller  St.,  San  Jose;  owner, 
Herman  Knoche,  Vendome  Hotel, 
San  Jose;  architect.  Binder  &  Cur- 
tis,  35   W-San   Carlos   St.,   San   Jose. 

COTTAGE,  5-room,  $2500;  34th  and 
Santa  Clara  Sts.,  San  Jose;  owner, 
Joe  Ennis,  45  S-34th  St.,  San  Jose. 

RESIDENCE,  2-story  2-family,  $6300; 
Sixth  St.  near  William.  San  Jose; 
owner,  Mrs.  M.  E.  Empey,  32  E- 
Santa  Clara  St..  San  Jose;  archi- 
tect, Chas.  McKenzie.  Bank  of  San 
Jose  Bldg..  San  Jose;  contractor, 
R.  B.  Gray,  710  S-Fifth  St.,  San 
Jose. 

RESIDENCE.  5-room,  $2900;  Sixth  St. 
near  Martha,  San  Jose;  owner, 
James  Mark,  36  S-Fitth  St..  San 
Jose;  contractor,  W.  H.  Smith,  633 
S-Eightn    St..    aaji    ju»t. 

ALTERATIONS,  $1650;  No.  128  S-First 
St..  San  Jose;  owner,  Thomas  Drug 
Co.,  Premises;  contractor.  Bridges 
&  Munton,  Pine  and  Lincoln  Sts., 
San  Joae. 

COMBINATION  garage  and  living 
room,  $1975;  Eighth  and  Beston 
Sts..  San  Jose;  owner,  Wm.  Parr, 
267  Vine  St.,  San  Jose. 

COTTAGE,  3-room  and  garage.  $3125; 
Coe  St.  near  Bird.  San  Jose;  owner, 
Mrs.  K.  Burdick,  593  Coe  St.,  San 
Jose;  contractor,  D.  H.  Main.  Alma, 
Calif. 

RESIDENCE,  5-room,  $3150;  20th  St. 
near  Santa  Clara,  San  Jose;  owner, 
H.  B.  Doyle,  20  Menker  St.,  San 
Jose;  contractor,  H.  F.  Dowell.  31 
Mayellen    St..    San    Jose. 


BUILDING    AND    ENGINEERING    NEWS 


Saturday.   May    30.    li; 


COMPLETION  NOTICES 


SANTA   CLARA   COUNTY 

Recorded  Accepted 

May  14,  1925 — LOT  27  Alameda 
Manor,  San  Jose.  Margaret  Eliza- 
beth Hubbert  to  whom  it  may  con- 
cern  May     14,     1925 

May  14,  1925 — LOT  26.  Alameda 
Manor,  San  Jose.  Margaret  Eliza- 
beth Hubbert  to  whom  it  may  con- 
cern  May    14,    1925 

May  14,  1925— E  THIRD  ST.  43.04 
ft.  N  Carrie  St.  N  40x100  ft.,  San 
Jose.  Oren  P  and  May  Holaday  to 
whom    it   may   concern.. May    14,    1925 


May  14,  1925— LOT  7  BLK  1,  South 
Lincoln  Park,  San  Jose.  M  E  Em- 
pey  to   whom   It  may  concern 

^  ' ,vlay    -2,    1925 

May  14,  1925— SB  COE  A\nE"66  NE 
of  W  Cor.  Lot  23  NE  71.30  SW 
91.63  W  54.01  NE  45.09  ft.  to  beg 
pt  Lots  22  and  23,  Pinehurst  sub- 
division, San  Jose.  J  L  Haskins  to 
whom   it    mav   concern.. May    14,    192o 

May  14,  1925 — BLK  81.  bounded  by 
Middlefield  Road,  Webster  St..  Lin- 
coln and  Addison  Aves,  Addison 
Ave.  Elementary  School,  Palo  Alto. 
City  School  District  to  whom  it 
may  concern May  6,   1925 

May  15,  1925— W  BUENA  VISTA  AV 
at  SE  Cor.  Lot  15  N  42x120  ft.  Pt. 
Lots  15  and  16,  Zuver  Tract,  San 
Jose.  Otto  and  Carrie  Muller  to 
whom   it  may  concern.  .  .May  15.   1925 

May  15  1925 — LOT  3  BLK  3  and  Lot 
4"Blk  3,  Lot  4  Blk  4,  Mt.  Hamilton 
View  Park,  San  Jose.  Real  Estate 
Subdivision  Co  to  whom  it  may 
concern May    14,    1925 

May  15,  1925 — LOT  29,  Delwood  Park 
San  Jose.  William  Myer  to  whom 
it  may   concern May    14.    1925 

May  15,  1925 — LOT  28.  Delwood  Park. 
San  Jose.  William  Myer  to  whom 
it  mav   concern May    14,    1925 

May  15,"  1925 — LOT  2  BLK  9,  Sunny- 
side  Add'n,  Mayfield.  W  R  Bartley 
to  whom   it  may   concern.  May    12.   '25 

May  15,  1925— NEW  HIGH  SCHOOL 
Gymnasium  Site,  Los  Gatos.  Board 
of  Education  of  The  Los  Gatos 
Union  High  School  to  whom  it  may 
concern May    6.    1925 

May  18.  1925— N  50  FT.  LOT  5  BLK 
1.  North  Range  3  East,  Gilroy.  E 
D  and  Lillian  loward  to  whom  it 
mav    concern April    28,    1925 

Mav  18,  1925 — ^LK  81,  Addison  Ave 
Elementary  School,  Palo  Alto. 
Board  of  Education  of  The  Palo 
Alto  City  School  District  to  whom 
it    may    concern May    12,    1925 

May  18,  1925— LOTS  3  AND  4  BLK 
45,  College  Terrace,  Mayfleld. 
Clarence  Malmgren  et  al  to  whom 
it   may   concern May   15,    1925 

May  19,  1925— LOT  28,  Adams  &  Kel- 
ler Addition,  San  Jose.  L  C  Rossi 
to  whom  it  may  concern. May  18,  1925 

May  20,  1925 — LOTS  59  AND  60  BLK 
3,  Vendome  Park,  San  Jose.  John 
Kaufman  to  whom  it  may  concern 
May    15,    1925 

May  20,  1925— LOT  3  BLK  15,  Sun- 
nyside  Addition.  Mayfield.  S  M 
Cuthbertson  to  whom  it  mav  con- 
cern  May     18,    1925 

May  20,  1925 — LOT  26  BLK  100,  Palo 
Alto.  John  Madsen  to  whom  it 
may   concern May    19.    1925 

May  20.  1925— LOT  15  BLK  11,  Rose 
Lawn,  San  Jose.  Minnie  E  Rebello 
to  whom  it  may  concern.. May  20,  '25 


May  20,  1925— W  MARKET  128.65  SE 
Pierce  Ave  SE  50  SW  172.30  NW 
48.55  NE  760.67,  San  Jose.  The  Sal- 
ation   Army    to   whom    it   may   con- 

May    13,    1925 


cern. 


LIENS  FILED 


SANTA  el>ARA   COUNTY 


Recorded  Amount 

May  18.  1925— SE  ST.  JOHN  AND 
Sixth  Sts.  S  34.21x86.84,  San  Jose. 
G  A  Stott  and  W  H  Cogley  vs  Chas 
O  Fetterman    et  al    $70.35 

May  19.  1925— LOT  26.  Delwood  Park 
San  Jose.  Tilden  Lumber  &  Mill 
Co   s    A   R    Dias $1299.40 


BUILDING  CONTRACTS 


SAN     SIATEO    t'OlNTV 


BUILDING 

PART    LOTS    11    &    12    BLK    13    TOWM 

of    San    Mateo.    Flues,    sheet    metal 

work   and   marquee   for   l-story   re 

inforced    concrete    building. 

Owner — M.    J.    Conway    et    al,    212    Villa 

Terrace.    San   Mateo. 
Architect — Kuhn  Ji.    Edwards,    833    Mar- 
ket  St.,    San   Francisco. 
Contractor    —   J.    A.    Ronell    &    Co.,    San 

Francisco. 
Filed   May   26.    1925.    Dated   May    7,   1925. 
Flues   up  &    metal   work   done.... $250 

Marquep     delivered     250 

Completed    and    accepted     323 

Usual    35    days     277 

TOTAL  COST,  $1100 
Bond,  Sureties,  none;  Forfeit,  $10;  Lim- 
it, 100  working  daj's;  Plans  and  speci- 
fications   filed. 


DWELLING 

LOT    26     BLK     4     JEFFERSON    ACRES. 

Redwood   City.  All   work   for  frame 

dwelling    (4-room,    bath,    basement) 

and   erarage. 

Owner — Mrs.    Umile    Giamini,    Redwood 

City. 
Architect — None. 

Contractor — James     R.     Gittings,     Red- 
wood City. 
Filed    May   25,    1925.   Dated   May   4,    1925 

Ready    for    paint     $750 

Plastered     750 

Completed    and   accepted    750 

Usual    35    days     204 

TOTAL  COS.  $2454 
Bond.  Sureties.  Forfeit,  none;  Limit  120 
working  days;  Plans,  none;  Specifica- 
tions   filed. 


RESIDENCE  and  garage.  $9000:  West 
65  ft.  115  West  Popular,  San  Mateo 
owner.     Allan     Mclnty.     446     High- 


Reinliart  Lumber  and  Planing  Mill  Company 

GENERAL    LUMBER    VARD 

Dry  Kiln  Capacity.  10  Million  Feet  per  Annum 
GeiirrnI    Mill    and    Cabinet    Work,    .>«tark    Ooora.    (lasli 

Prames    and    Moiildlngw  

JERROLD  ATE.  A  TARNBiyBLD  ATS. 

Mission   901-S02-90I-904  San  FrancUc* 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CROCKER    BUILDING 


TEON    BUILDING 


San   Francisco,   Cal. 


Portland.  Oregon 


IGarHpn  (flnttHtntrttan  Eppnrta 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
818    MISSION    STREET  SAN    FHANCISCO 


Phone  Franklin    3400 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchtnge 


Saturday,   May   30,   192B 
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land,  San  Mateo;  contractor,  Allan 
Mclntyre,  446  Highland,  San  Ma- 
teo, 

ALTERATIONS  and  garage,  $4500;  Lot 
19  Poplar  Ave.,  San  Mateo;  owner 
John  Wisnom,  115  Baldwin,  San 
Mateo;  contractor,  'S.  A.  Wisnom. 
A  and  2nd,  San  Mateo. 

BUNGALOW  and  garage,  $3000;  Lots 
11  &  12  Elk  10  Bast  Poplar,  San 
Mateo;  owner,  Fred  Darby,  815 
Highland,  San  Mateo. 

RESIDENCE  and  garage,  $10,000;  Lot 
101  West  Poplar,  San  Mateo;  owner 
Wm,  Watson  &  Sons,  1036  Balboa 
Burlinpame;  architect,  Wm.  Wat- 
son .)r.,  11  East  Varol  Ave.,  Bur- 
lingame;  contractor,  Wm.  Watson 
«*t    Sons,    1036    Balboa,    Burllngame. 

RESIDENCE,  $12,000;  NE  Cor.  of  Clark 
and  Crescent  Park,  San  Mateo; 
owner,  Isador  Weinstein,  1136 
Drake,  Burlingame:  architect,  E. 
L.  N'orberg,  407  Occidental,  Bur- 
lingame; contractor,  G.  W.  Wil- 
liams, 1140  Vancouver  Ave.,  Bur- 
lingame. 

BUNGALOW  and  garage,  $3000:  Lot  26 
Blk  2  South  F  St.,  San  Mateo; 
owner,  Mitchell  &  Kelley,  1336 
Capuchino  Ave.,  Burlingame. 

RESIDENCE,  $2000;  Lot  15  South  E 
Street,  San  Mateo;  owner,  Archie 
Abbott.    7    So,    E,    San    Mateo. 

BUNGALOW  and  garage,  $6000;  Lot  2 
part  Lots  4  &  5  Blk  C  Grand  Blvd, 
San  Mateo;  owner,  M.  J.  Strohmaier 
325  Eden  St..  San  Mateo;  contrac- 
tor, H.  L.  Halsher,  325  Elm  St., 
San  Mateo. 

BUNGALOW  and  garage,  $5000;  Lot  6 
Blk  .1  15th  Ave.,  San  Mateo;  own- 
er. E.  A.  Olund.  1220  Donnelly. 
San  Mateo;  contractor,  E.  A,  Olund 
1220    Donnelly    Ave.,    San    Mateo. 

REPAIRS.  $2000;  537  Hurlingham,  San 
Mateo;  owner.  G.  A.  Coslosk,  537 
Hurlingham,  San  Matec;  contrac- 
tor, Arthur  Dusenberry,  442  Hur- 
lingham, San  Mateo,  $2000 

RESIDENCE  and  garage,  $8800;  Part 
Lot  B  El  Portal,  San  Mateo;  own- 
er. G,  E.  Hess,  Burlingame;  archi- 
tect E.  L.  &  J.  Norberg,  Burllneame 
contractor.  W,  O.  Nicolaides,  218 
Peninsula,    San    Mateo. 

RESIDENCE  and  garage,  $6000:  Part 
Lot  B  El  Portal.  San  Mateo;  owner 
G.  C.  Hess.  Burlingame;  contractor 
W.  O.  Xicolaides,  218  Peninsula. 
San    Mateo. 

RESIDENCE  and  garage,  $9000:  West 
65  ft.  115  West  Poplar,  San  Mateo 
owner,  Allan  Mclntyre,  446  High- 
land. San  Mateo:  contractor.  Allan 
Mclntvre.   446   Highland.   San   Mateo 

RESIDENCE  and  garage,  $6000:  Lot  3 
Elk  67  Hillside.  Burlingame;  own- 
er, W.  C.  Finnell. 

RESIDENCE  and  garage.  $6,500;  Lot  10 
Blk  2  Crossway.  Burlingame:  own- 
er, Stanley  Morrison;  contractor. 
Hammer  A  Hultberg.  1032  Balboa 
.\ve..     Burlingame. 

BUNG.^LOW  and  garage,  $5000:  Lot  13 
E'k  32  Drake  .Ave.,  Burlingame: 
owner.    Bert    Miller. 

BUNGAI,OW  and  garage,  $5800:  Lot  5 
Blk  10  Calif.  Drive.  Burlingame; 
owner.  C.  Wedel;  contractor.  Geo. 
H.  Arthur,  409  Occidental.  Burlin- 
game. 

RUNGALOAV  and  garage.  $4000:  Lot  2? 
Blk  40  Channing,  Burlingame: 
owner.    O.    Nelson. 

BCNn.ALOW  and  garage,  $.5000:  Lot 
l?  Blk  61  Castillo,  Burlingame: 
..wnfr,    Walter    K.    Schultz. 

REMODEL  residence  into  apartments. 
$5000:  Onita  Rnad.  Burlingame: 
owner.  Wm.  Smith:  contractor.  W. 
T.    Hammer. 


COMPLETION  NOTICES 


S.\N    MATEO    .■BOUNTY 


Rcorded  Accented 

May  20.  '2.1— LOT  16  BLK  11  WEST- 
ern    Add   San   Mateo.  Mary  Leith    et 

al    to    whom    it    may    concern 

May    18,    192.T 

May  20,  192.=!— LOTS  2  3  20  BLK  ^5. 
T.nt  4  Blk  56  Easton  Add  No  5,  Bur- 
lingame Harry  C.  Brown  to  whom 
it    may   concern    Mav    20     192.i 

>»-v  ?1.  1925 — LOT  4  RLK  S  BUR- 
1  ngani"  Ave.,  Burlingame  Kdw.Trrt 
V.'  Nel'-on  ti  whom  it  may  con- 
T  rn    Mav    20     11'25 

jTav  5,  1125— LOTS  13  &  14  PERRVS 
Sub  of  Lots  13  14  *  15  Messesville 
Redwood  city.  L.  C.  Christensen  to 
whom    it   may   concern.. May   14,   1925 


May  22,  1926— BLOCK  13  LOT  45 
Crocker  Estate  Tract  Daly  City. 
Carpenters  Cooperative  Assn.  to 
whom   it   may   concern.. May   22,   1925 

May  22,  '25— LOT  14  BLK  1  LOMITA 
Park.  G.  H.  Biagg  to  F.  C.  Grisez 
May     16,     1925 

May  22,  1925— LOT  18  ELK  34  RED- 
wood  Highlands.  W.  C.  Henning 
to    Daley    Bros May    18,    1925 

May  22,  1925 — LOT  2  SAN  MATEO 
Park.  Helen  J.  Knapp  to  Arthur 
Dusenberry     May    2u,    1925 

May  23.  1925 — LOT  33  PART  LOT  32 
Blk  "B"  1st  Add  San  Bruno.  J.  S. 
Gibson  et  al  to  whom  it  may  con- 
cern      

May  23,  1925 — LOT  13  BLOCK  8  SUB 
1  North  Palo  Alto.  Charles  L.  Cul- 
ross  to  whom  it  may  concern. . . . 
May     22,,     1925 

May  23,  1925— LOT  15  BLK  11  BUR- 
lingame  Sub,  Burlingame.  Robert 
H.  Smith  to  Meese  &  Christensen.. 
May    21,    1925 

May  25.  1925 — LOT  5  BLOCK  60  EAS- 
ton  No,  7,  Burlingame.  J.  D.  Estes 
to   whom   it  may  concern. May   25,   '25 

May  25,  1925— LOT  14  BLOCK  5  EAS- 
ton  No.  1.  Burlingame.  Elmer  .a. 
Roberts  et  al  to  Meese  &  Chris- 
tensen       

May  26,  1925— LOT  3  BLOCK  17  EAS- 
ton  No.  1,  Burlingame.  Harry  A. 
Kelly  et  al  to  whom  it  may  con- 
cern      May    20.    1925 


LIENS  FILED 


SAN   MATEO    COUNT* 


Recorded  Amount 

May  23,  1925— LOTS  23  &  24  BLOCK 
"B"  1st  Add,  San  Bruno.  George 
Wayre  Rhodes  Alias  vs  Henry  East 
et    al     $45.60 

May  23,  1925 — LOTS  23  &  24  BLOCK 
■B"  1st  Add.,  San  Bruno.  Harry 
Grady   vs    Henry    East    et    al $K0 

May  23,  1925— LOT  21  BLOCK  13  RE- 
sub  Tract  1  &  Part  2  San  Carlos 
Park.  • vs  T,  P.  Fov  et  al .  .$119.95 

May  25,  1925— LOT  8  BLK  20  UNION 
Park.  G.  W.  Thomas  Drayage  and 
Rigging  Co.  vs  Peter  Macellari  et 
al     $712.75 

May  25,  '25— LOTS  8  9  BLK  20  UNION 
Park.  G.  W.  Thomas  Drayage  and 
Rigging  Co.  vs  Peter  Macellari  et 
al     $1425.50 

May  25,  1925— LOT  9  BLK  20  UNION 
Park.  G.  W.  Thomas  Drayage  and 
r.  gging  Co.  vs  Peter  Macellari  et 
al     '.  .  .1 $712.75 


BUILDING  CONTRACTS 


S  %(  ItAMICNTO    COl  .\I'V 

DWELLING 

.s    6ii    iT   OF   S  70    FT   OF   LOT   194.i    W 

&•    K    Tct    24,   Sacramento.   All    work 

Itir  dwelling  and  garage. 
Owner--Ii.     .)      Woodburn,     2601     .\'    St., 

Sacramento. 
-Architect — None. 
Contractor — E.     D.     Brier,     3920     T     St., 

S;.cramento. 
Filed  May  19,   1925.   Dated  — . 
No    payments    given. 

TOTAL  COST,  $9000 
Bt'nd,  Sureties.  Forfeit.  Limit,  Plans 
tnd  specifications,  none. 


STORE    ETC. 

N    H    OF    LOT   4    M    N    4    5,    Sacramento. 

All     \\'ork     for    store    and    rooming 

house   building. 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   Placerville, 
Nevada  City,  Reno 


SACRAMRNTO    OFFICK 
ROSS  E.   PIERCE,    Manager 

90.^  Sixth  Strfft 


Owner — Fong   Ten    Toon. 

Architect — None. 

Contractor — Chas.    S.    Mabrey    Co.,    Inc. 

227    Ochsner   Bldg.,   Sacramento. 
Filed  May   19.   1925.  Dated  — . 
.No   payments   given. 

TOTAL  COST,  $13,625 
Bond,  Sureties,  Forfeit,  Limit,  Plans 
.uid  specifications,  none. 


RESIDENCE 

S  30  FT,  LOT  1745  and  N  30  ft.  Lot 
1744  W.  &  K.  Tract  No.  24,  Sacra- 
mento.     All    work    tor    residence. 

Owner — Louis  Anapolsky  and  Mrs. 
Bessey  Ruth  Cu.\),  909  S  St.,  Sac- 
ramento. 

Architect — None, 

Contractor — Herndon  &  Finnigan,  1814 
lith    St.,    Sacramento. 

Filed    May    22,    '25.      Dated,    . 

TOTAL  COST,  $8500 

Bond,    limit,    forfeit,    plans    and    speci- 

tications,   none. 


A'-iD  PORCH  window  and  door,  $150; 
owner,  Sam  Salerno,  810  Q  Sacra- 
mento. 

DWELLING.  5-room,  and  garage  $5125 
2;41  4th  Ave.,  Sacramento;  owner, 
.lacl;  Everett,  1406  11th,  Sacra- 
mento: contractor,  H.  L.  Mee,  3117 
V    Sacramento 

DWELLING,  5-room,  and  garage  $4400; 
440  San  Miguel  Way,  Sacramento: 
owner,  W  T,  Hood,  508  San  Miguel 
^V'uy,  Sacramento, 

DWELLING.  5-roum.  and  garage  $3535; 
4.i63  nth  Ave.,  Sacramento:  owner 
Mrs.  Minnie  L.  Taylor,  1712  G, 
Sacramento;  contractor,  Chas.  Car- 
son    Box   220,    Rt.   4,  Sacramento. 

IiWELT/ING.  5-room  and  garage,  $2700: 
237:f  39th.  Sacrainento:  owner,  Mr. 
,ind  Mrs.  Chris  O.  Buduer.  2031  P, 
Sacramento:  contractor,  B.  H.  Bill 
3252  Marshall  Way,  Sacramento. 

nWELl.ING  4-room  and  garage.  $2500: 
Unfi  48th,  Sacramento:  owner,  Ed 
Worthington,  2557  5th  Ave.,  Sacra- 
mento: contractor,  H.  R.  Willis, 
3009   U    Sacramento 

DWELLING,  5-room,  and  garage  $3009; 
1041  Sutter  Way,  Sacramento; 
owner.  N".  H.  Lund.  4185  Elliott 
Way.  Sacramento 

DWEIjLING  4-room,  and  garage.  $2500 
26^0  17th,  Sacramento;  owner,  A. 
K.    Rowen.    1816    F,    Sacramento. 

ADD  to  David  Lubin  School,  $61,289: 
K,  L,  35th  and  36th  Sts.,  Sacra- 
mento; owner,  Sacramento  City 
School  District:  contractor,  Fred 
Betz,    1831   Q  St.,   Sacramento. 

REMODEL  into  4  3-room  flats,  $1500: 
No.  1605  16th  St..  Sacramento:  own- 
er. C.  A.  Henderlong,  1615  16th  St., 
Sacramento. 

DWELLING,  5-room  and  garage,  $4850; 
No.  2704  D  St..  Sacramento:  owner, 
H.   L.    Mee.   3117   V   St.,    Sacramento. 

DWELLING,  5-room  and  garage,  $4800 
No.  1028  W  St.,  Sacramento:  owner, 
A.  S.  Webster,  Clunie  Hotel,  Sac- 
ramento: contractor,  E.  Thomas, 
2021    24th   St„   Sacramento. 

DWELLING,  5-room  and  garage,  $2750 
No.  1725  41st  St.,  Sacramento;  own- 
er. P.  E.  Duhain,  1915  22nd  St.. 
Sacramento. 

DWELLING,  1-room  and  garage,  $7600 
No.  2116  3rd  Ave..  Sacramento; 
owner.  Minnie  W.  Patter,  2442  24th 
St.,  Sacramento:  contractor,  A.  L. 
.Tohnson,  2640  5th  Ave.,  Sacramento 

DWELLING,  6-room  and  garage,  $3500 
No.  3920  M  St.,  Sacramento;  owner, 
Geo.  Bowen,  3209  D  St.,  Sacramento 

.\DD  2  room,  bath  and  kitchen  and 
bedroom,  $1500:  4236  G,  Sacra- 
mento: owner.  R.  A.  Wilson,  1262 
40th  Ave..  San  Francisco:  contrac- 
tor. W.  H.  Maltman,  217  20th, 
Sacramento. 

DWELLING,  7-room  and  garage,  $3600 
No,  31. t6  Y  St.,  Sacramento;  owner, 
Jos    Edenhofer,    4408    G    St.;   Sacto. 

DWELLING,  5-room  and  garage,  $2200 
No.  5432  T  St.,  Sacramento:  owner, 
Fred  G.  Seifert,  1240  Dolore.s  St., 
Sacramento. 

.ADD  one  room  and  general  repairs, 
1700:  No.  3817  First  Ave.,  Sacra- 
mento; owner.  W.  E.  Brooks,  3817 
First  Ave..  Sacramento;  contrac- 
tor, A.  C.  Turpen,  4531  Solano  Ave., 
Sacramento. 

DWELLING,  4-room  and  garage,  $2000 
No.  3500  Sacramento  Blvd.,  Sacra- 
mento: owner,  .1.  L.  Sutton,  3466 
Sacramento  Blvd..  Sacramento:  con- 
tractor, G.  Lauderback,  3464  38th 
St.,    Sacramento. 
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DWELLING,  5-room  and  garage.  $5000 
No  2784  Riverside  Blvd.,  Sacra- 
mento; owner,  N.  H.  Lund,  4685 
Elliott   Ave.,    Sacramento. 

DWELLINGS  (2)  3-room  and  garages, 
$4200;  No.  1891  W  St.,  Sacramento; 
owner  L.  T.  Sinnott,  Hammerton; 
contractor,  W.  H.  Cox,  2018  19th 
St.,   Sacramento. 

GAR.^GE,  4-staIl  corrugated  iron,  $800 
No  1801  G  St..  Sacramento;  owner, 
N  Dunlap,  1801  G  St.,  Sacramento; 
contractor,  E.  E.  Hougli,  2669  42nd 
St.,   Sacramento.  .„„„„ 

DWELLING,  4-room  and  garage,  $3600 
No  2917  23rd  St.,  Sacramento; 
owner.  A.  Rose,  1214  H  St.,  Sacra- 
mento; contractor,  T.  Silva,  3131  4tli 
Ave.'.    Sacramento. 

DWELLING,  8-room  and  garage,  $6500 
No  1137  42nd  St.,  Sacramento; 
owner,  L.  Anapolslty,  911  S  St., 
Sacramento;  contracaor,  Herndon 
&   Finnigan,   1814    ITtii   St.,   Sacto. 

DWELLING.  6-room  and  garage,  $5000 
No  3556  Folsom  Blvd.,  Sacramento; 
owner,  T.  Schoenbacliler,  1522  J  St. 
Sacramento;  contractor,  Geo.  W. 
Maliin   Son.    1417    19tti   St.,   Sacto. 

DWELLING,  4-room  and  garage,  $1500 
No  3809  Madsen  Way,  Sacramento 
owner,  J.  R.  Hunt,  3702  Sacramento 
Blvd.,  Sacramento. 

DWELLING9(  2)  4-room  and  garages, 
$1500  each;  No.  3859-3849  Madsen 
Way,  Sacramento;  owner,  J.  R. 
Hunt,  3702  Sacramento  Blvd.,  Saclcs. 

DWELLING,  5-room  and  garage,  $3450 
No.  564  Miguel  Way,  Sacramento; 
owner,  E.  L.  Johnson,  %  Friend  & 
Terry;  contractor,  N.  H.  Bateman, 
609  San  Mipuel  Way,   Sacramento. 
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COMPLETION  NOTICES 

SACRAMENTO    COUNTY 


Recorded  Accepted 

Mav  20,  1925— LOT  24  TERRACE 
Villa,  Sacramento.  Terry  B.  Axley 
and    Pearl    (ux) May    IS,    1925 

May  22,  1925 — LOT  26  Showier  Ter- 
race, Sacramento.  R  W  Brown 
Constr  Co  to  whom  it  may  concern 

May    15.    1925 

.May'  21,  1925— LOT  73  EAST  TER- 
race  Sacramento.  Le  Roy  J.  Miller 
and  Delma  B.  Miller  to  whom  it 
may  concern    May  20,  1925 

.May  21,  1925— E  40  FT  OF  W  80  FT 
of  Lot  67  Schultz  Tct,  Sacramento. 
Henry  O.  Varrier  to  whom  it  may 
concern    May  19,  1925 


TANK,  oil  storage,  $3000;  No.  2001  S- 
Sacramento  St.,  Stockton;  owner. 
Western  Pacific  Railway,  Main  and 
Union    Sts.,    Stockton. 

RESIDENCE  and  garage,  $7000;  No.  255 
W-Knoles  Way,  Stockton;  owner, 
P  R  Wright;  contractor,  J.  H. 
Carpenter,   29   E-Willow   St.,  Stock- 

DWELLI.NG,  2-story,  and  garage,  $15,- 
000;  724  W  Rose  St.,  Stockton; 
owner.  H.  Y.  Davis,  1432  N  Lincoln 
St.  Stockton;  contractor,  Davis- 
Heller-Pearce  Co.,  Weber  &  Stock- 
tun    fcts.,   Stockton. 

REMODEL  shoe  store,  $3000;  230  E 
Main  St.,  Stockton;  owner,  E.  R. 
Peyton,  1132  E  Washington,  Stock- 
ton; contractor,  Robert  Powell,  945 
E   Lindsay,    Stockton. 

RESIDENCE  and  garage,  $5000;  52  E 
Adams,  Stockton;  owner,  F.  M. 
Seifer;   contractor,    Fred   H.    Betz. 

RESIDENCE,  2-sto.  and  garage,  $7700 
1430  W  Harding  Way,  Stockton; 
owner,  D.  Linn;  contractor,  A.  B. 
Goldsmith  1007  Vernal  Way.  Stock- 

STORE  Bl'ILDING,  $3000;  702  E  Park, 
Stockton;  owner,  1.  Davidson,  730 
E  Park.  Stockton;  contractor,  L.  S. 
Peletz,    619    E   Miner,    Stockton. 

ELECTRIC  SIGN,  $10uO;  36  N  El  Do- 
rado, Stockton;  owner,  Ralph  Vig- 
nola  1326  N  V'an  Buren,  Stockton; 
contractor.  Grider  Electric  Co.,  409 
E   Weber,   Stockton. 

GARAGE,  private,  $1000;  637  W  Rose, 
Stockton;  owner,  Mrs.  M.  M.  Bur- 
nett,  637   W    Rose.   Stockton. 

GARAGE,  private,  $1250;  430  N  Sutter, 
Stockton;  owner.  Mrs.  F.  D.  Cobb, 
430  N  Sutter,  Stockton;  contractor, 
Lewis  &  Green,  Coml.  &  Sab.  Bank 
Bldg..    Stockton. 

RESIDENCE  and  garage,  $4000:  1630 
W  Willow.  Stockton;  owner,  Le 
Rov   Ruddle. 

ELECTRIC  SIGN,  $1000;  19  N  Sutter 
St..  Stockton;  owner.  Mrs.  John 
Raggio.  1546  N  Hunter,  Stockton: 
contractor,  Hild  Electric  Co.,  519  E 
Market,     Stockton. 

DUPLEX  HOUSE  and  garage,  $7000; 
16  E  Willow,  Stockton;  owner, 
William  Farrell,  16  E  Wlll.'W, 
Stockton. 

GARAGE,  private,  $4800;  153  E  Ash, 
Stockton;  owner,  L.  Chiapale;  con- 
tractor. M.  A.  Orentt,  616  N  Grant, 
Stockton. 


LIENS  FILED 


SACRAMENTO    COUNTY 


Recorded  ^^?V?,S"^ 

May  19,  1925— LOT  78  &  S  %  OF  LOT 

79      Heilbron      Oaks,      Sacramento. 

Alfred    H.    Borchard     vs      Lena      E. 

Hostetter    ?270 


LIENS  FILED 


SACRAMENTO    COf/AfTY 


.imount 

%    Lot 
__    Ibron  Oaks.  M  Virga  vs  Lena 
E   Hostetter    $476 


Recorded 

May    22,    1925 — LOT    78    and 


BUILDING  CONTRACTS 


SAN    JOAftUIN    COUNTY 


RESIDENCE  and  garage,  $4500;  No. 
1240  W-Acadia  St.,  Stockton;  own- 
er, Hortense  M.  Walsh;  contractor, 
Carl  Nelson,  1421  E-Shannel  St., 
Stockton. 

RESIDENCE  and  garage,  $6500;  No.  125 
W-Euclid  Ave.,  Stockton:  owner. 
Dr.  Arthur  Bonner,  127  W-Euclid 
Ave.,  Stockton:  contractor,  J.  H. 
Carpenter,  29  E-Willow  St.,  Stock- 
ton. 

STORE  building,  one-story  and  base- 
ment brick,  $24,000;  No.  402  W- 
Market  St.,  Stockton;  owner,  E.  L. 
and  L.  E.  Gibbens,  1307  N-San  Joa- 
quin St.,  Stockton;  contractor,  O. 
H.  Chain,  Farmers  &  Merchants 
Bldg.,   Stockton. 


COMPLETION  NOTICES 


SAN    JOAQUIN    COUNTY 


Recorded  Accepted 

May  21.  1925— E  25  FT  LOT  6  &  W  25 
ft  Lot  7.  Blk  7  El  Ricardo  Terrace. 
Sidney  A.  Hersey  to  whom  it  may 
concern     Mav     20,     1925 

May  23,  1925— LOT  16  OF  P.\RKER 
Acres  beilng  a  subdivision  of  a 
portion  of  W  "^  of  Sec.  21  T  2  S 
R  5  E.  C.  C.  House  and  Nelly  M. 
House   to  Johnson   Bros.  ..Mav    22.   '25 

May  26.  1925 — WEST  U;  OF  EACH 
of  Lots  3  and  4  Block  13,  May  of 
Merryvale,  being  a  portion  of  sec- 
tion 32  of  C.  M.  Weber  grant  and 
a  resubdivision  of  Rothrock  Addi- 
tion to  City  of  Stockton.  Security 
Building  Loan  Assn.  to  whom  it 
may    concern     May    23,    1925 

May  26,  1925  —  LOT  14  BLOCK  5 
West    Park,    City    of    Tracy.    J.    E. 

Nassett     to     Wm.     Braasch 

May     15,     19';j 

Mav  26,  1925 — LOT  16  BLOCK  23 
Victory  Addition  to  City  of  Stock- 
ton. M.  P.  Burgesen  to  Charles 
Sarfield     May    23,     1923 


COMPLETION  NOTICES 


FRESNO    COUNTY 


Saturday,   May   30,   1925 

LIENS  FILED 


PKESNO    COUNTY 


Recorded  Amount 

May  23,  1925— LOTS  12  &  13  BLK  5 
Torrance  Terrace,  Fresno.  John 
Vierwinden  vs  Wm.  S.  and  Ma- 
tilda  Proctor   $102 

May  23,  1925 — LOTS  30  &  31  BLK  3 
High  School  Add,  Fresno.  Maisler 
Bros  Lumber  Co.  vs  W.  B.  Berton 
and   Errol   W.   Pendergrass $456 


Recorded  Accepted 

May  23,  1925— LOTS  1  &  2  BLK  2 
Roeding  Add,  Fresno.  Geo.  G.  Wood 
to  whom  it  may  concern.. May  22,  '25 

May  21,  1925— E  12  FT  OF  LOT  11,  W 
25  ft  of  Lot  10,  Austin  Terrace, 
Fresno.  R.  W.  Springer  and  Miles 
R.  Linkous  to  whom  it  may  con- 
cern      May    21,    1925 


BI.ECTRICAI,    l,ABOR.%TORY   FOR 
STANFORD 


Stanford  University  is  to  have  a 
high-voltage  electrical  laboratory  vol- 
untarily presented  by  a  number  of  the 
large  electrical  companies  of  the  coun- 
try for  experimental  purposes,  that 
will  take  rank  with  any  similar  estab- 
lishment in  the  world,  according  to 
Paul  M.  Downing,  vice-president  of 
the  Pacific  Gas  and  Electric  Company, 
chairman  of  a  general  committee 
formed  by  the  companies  interested  in 
the  project.  Downing  is  a  Stanford 
graduate  of  the  class  of  1895. 

The  new  laboratory  will  study  par- 
ticularly the  problems  of  high  voltage 
power  transmission.  It  will  be  equipped 
with  a  2,000,000-volt  testing  set,  val- 
ued at  $105,000,  given  by  the  General 
Electric  Company,  and  a  check  for 
$50,000  has  been  presented  by  the  Pa- 
cific Gas  and  Electric  Company.  Down- 
ing estimates  that  when  further  gifts 
from  other  companies  are  announced 
the  total  value  of  the  new  laboratory 
will  be  between  $400,000  and  $500,000. 

The  new  laboratory  is  to  be  named 
in  honor  of  Dr.  Harris  J.  Ryan,  head 
of  the  electrical  engineering  depart- 
ment of  Stanford,  and  a  scientist  wide- 
ly known  for  his  studies  in  the  field 
of  power  transmission.  Downing  and 
other  electrical  men  say  that  longer 
and  longer  power  transmission  lines 
are  the  only  solution  of  the  country's 
power  problems.  They  point  out  that 
California  has  water  power  resources 
in  excess  of  7,800,000  horse  power,  but 
most  of  this  power  is  so  far  from  the 
market  that  it  cannot  be  commercially 
utilized  until  higher  voltages  or  im- 
proved transmission  methods  are  made 
available. 


FEDER.\L     ROAD     BUREAU    TAKING 
BIDS 


Announcement  is  made  by  State  High- 
way Engineer  R.  M.  Morton  that  bids 
will  be  opened  June  2nd  by  the  Bu- 
reau of  Public  Roads  at  its  San  Fran- 
cisco office  for  the  surfacing  with 
crushed  rock  of  6.S6  miles  of  state 
highway  between  Soda  Springs  and 
Donner  Lake,  in  Placer  and  Nevada 
counties.  The  section  crosses  Donner 
Summit  and  is  within  the  Tahoe  Na- 
tional forest.  The  work  will  be  fi- 
nanced with  federal  forest  highway 
funds. 

The  Soda  Springs-Donner  Lake  sec- 
tion was  graded  during  the  last  two 
years  partly  with  state  funds  and  in 
part  as  a  forest  highway  project.  The 
work  to  be  done  with  federal  funds 
also  includes  a  necessary  bridge  near 
Donner    Summit. 

Completion  of  this  project  will  sub- 
stitute maximum  7  per  cent  grades  for 
the  18  per  cent  climb  on  the  former 
road.  It  is  on  the  trunk  line  connec- 
tion with  Nevada,  via  the  Truckee 
River  canyon,  the  route  of  the  Victory 
Highway. 

: • 

EPITAPH 

A  man.  going  sixty-five   per, 

Didn't   know    what    a    drawbridge    was 

fer. 
As  the   bridge  was  ajar. 
He    plunged   with    his   car — 
Too  quick   on   the  draw,  as  it  were. 
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I'ROIJl  tTION       RECORD      FOR 
PLATE    GLASS 


All  records  for  the  production  of 
>late  glass  in  the  United  States  were 
iroken  during  March  when  the  total 
lUtput  reached  9,773,957  square  feet. 
^.ccording  to  P.  A.  Hughes,  secretary 
if  the  Plate  Glass  Manufacturers  of 
America,  the  end  of  the  year  1925  will 
lee  the  establishment  of  a  new  12 
nonths  production  record  for  the  manu- 
acturers  of  plate  glass  In  this  country. 

During  the  first  three  months  of  this 
•ear  the  production  of  plate  glass  was 
7.015.881  square  feet  as  compared  with 
:3. 306. 147  square  feet  turned  out  dur- 
ng  the  months  of  January,  February 
nd  March,  1924. 

"Based  on  the  known  demand  and  the 
iroduction  of  plate  glass  so  far  this 
•ear,  it  seems  reasonable,"  says  Mr, 
lughes,  "to  estimate  that  the  total  out- 
put for  the  year  will  be  between  105,- 
00,000  and  110.000,00  square  feet— 
nough  plate  glass  to  lay  a  crystal  roof 
■ver  a  ranch  of  2500  acres.  This  will 
xceed  the  production  of  1924  by  from 
4,000,000  to  19.000,000  square  feet,  and 
t  will  double  the  production  for  the 
ear  1921." 


Millions   Wasted    by   Existing 

Ventilation    Legislation    is    Claim 


That  existing  ventilation  legislation 
wastes  $2,500,000  annually  of  tax- 
payers' money  in  the  United  States,  and 
is  not  only  needlessly  extravagant  but 
actually  injurious  to  the  health  of 
school  children,  is  asserted  by  Dr.  C.  E. 
A.  Winslow,  professor  o£  public  health 
of  the  Yale  School  of  Medicine  and 
chairman  of  the  New  Y'ork  State  Ven- 
tilation Commission.  The  Commission 
was  appointed  by  a  former  New  York 
Governor  and  supported  by  the  Milbank 
Memorial  Fund,  of  which  Edward  W. 
Sheldon,  president  of  the  United  States 
Trust  Company,   of  New   York,   is  head. 

In  New  York  State  alone,  $200,000  of 
public  funds  are  foolishly  spent  each 
year  in  the  operation  of  school  venti- 
lation systems  based  on  a  disproven 
theory,  writes  Dr.  Winslow  in  the  cur- 
rent number  of  the  American  School 
Board  Journal.  Mechanical  systems  of 
ventilation  based  on  this  theory  not 
only  cost  more  to  build  but,  once  con- 
structed, require  the  wasting  of  more 
millions    in   operation,    says    the   writer. 

The  heretofore  supposed  need  in  room 
ventilation  of  alloting  a  minimum  of 
thirty  cubic  feet  of  fresh  air  per  min- 
ute to  every  individual  occupant  is 
not  borne  out  by  the  Commission's 
findings.  Upon  this  requirement, 
known  as  the  "carbon  dio.xide  stand- 
ard," most  modern  ventilation  legisla- 
tion is  based.  Introduced  in  1862  by 
Max  von  Pettenkofer  and  later  adopted 
by  the  American  Society  of  Heating 
and  Ventilating  Engineers,  this  stand- 
ard has  resulted  in  the  enactment  by 
twenty  states  throughout  the  country 
of  laws  making  mandatory  the  installa- 
ion  of  extravagant  school  ventilation 
systems,    the    article    says. 

"If  this  were  all,"  Dr.  Winslow  con- 
tinues, "if  the  harm  done  by  mistaken 
theories  of  ventilation  were  limited  to 
the  pocketbook,  the  matter  might  be 
dismissed  as  one  to  be  settled  between 
public  appropriating  bodies  and  their 
own  consciences.     There  is,  however,  a 


still  more  fundamental,  and  still  more 
serious  aspect   of   the  case." 

Ideal  room  ventilation,  it  was  found, 
is  not  obtained  by  pouring  in  a  yolume 
of  warm  air,  but  by  providing  a  small 
amount  of  cool,  fresh  air  to  counter- 
act the  occurrence  of  a  warm,  moist 
and  still  atmospheric  condition.  With 
an  air  supply  of  thirty  cubic  feet  per 
minute,  it  is  essential  to  maintain 
temperatures  generally  over  68°  F  to 
avoid  unpleasant  drafts,  writes  Dr. 
Winslow.  Such  a  warm  atmosphere 
causes  a  rise  in  body  temperature,  an 
increased  pulse  rate,  respiration  and 
decreased  blood  pressure,  and  results 
in  markedly  diminishing  one's  working 
efficiency  and  in  seriously  increasing 
one's  susceptibility  *r-  respiratory 
diseases. 

The  Commission's  investigators  re- 
ported that  among  pupils  in  a  class- 
room ventilated  to  require  the  main- 
tenance of  a  high  temperature,  the  in- 
cidence of  respiratory  sickness  was  70 
per  cent  above  that  among  children  in 
two  rooms  of  lesser  temperature  ven- 
tilated by  window  inlets  and  gravity 
exhausts. 

With  Dr.  Winslow  on  the  Commission 
are  Dwight  D.  Kimball,  ventilating  en- 
gineer of  R.  D.  Kimball  &  Co.,  New 
Y'ork;  Dr.  Frederic  S.  Lee,  professor  of 
physiology,  and  Dr.  'James  Alexander 
Miller,  professor  of  clinical  medicine, 
of  the  College  of  Physicians  and  Sur- 
geons, New  Y'ork;  Earle  B.  Phelps,  pro- 
fessor of  chemistry.  United  States  Hy- 
giene Laboratory,  Washington,  D.  C; 
and  Edward  Lee  Thorndike,  professor 
of  educational  psychology.  Teachers 
College,    Columbia    University. 

In  addition  to  Mr.  Sheldon,  the  Mil- 
bank  Memorial  Fund's  directing  board 
consists  of  Albert  G.  Milbank,  treas- 
urer, John  A.  Kingsbury,  secretary, 
Elihu  Root,  John  G.  Milburn,  Thomas 
Cochran,  of  J.  P.  Morgan  &  Co.,  George 
L.  Nichols,  and  Dr.  Charles  M.  Cauld- 
well. 


Country    Building   40,000   Miles 

Of   Surfaced    Roads    Each 


Year 


Construction  of  surfaced  roads  of 
various  types  has  been  going  on 
throughout  the  country  at  the  rate  of 
approximately  40,000  miles  a  year  since 
1921,  the  good  roads  bureau  of  the 
California  State  Automobile  Associa- 
tion announces.  Estimates  furnished 
the  Association  by  the  United  States 
Bureau  of  Public  Roads  show  that  at 
the  end  of  1924  the  total  mileage  of 
surfaced  roads  in  the  country  was  be- 
tween   450,000    and    475,000    miles. 

In  connection  with  these  figures,  the 
.Association's  good  roads  bureau 
pointed  out  that  improved  roads  are 
not  luxuries.  For  the  movement  of 
every  vehicle  over  a  road  there  is  a 
certain    cost,    it   says,    which    Is   less    If 


the  road  be  improved  than  if  it  be  left 
in  a  state  of  nature.  This  amount,  of 
course,  depends  upon  the  number  of 
vehicles  using  the  road.  It  Is  pointed 
out  that  the  country  loses  more.  In  in- 
creased cost  of  operating  vehicles,  by 
not  improving  roads  than  It  costs  to 
improve  them. 

Whether  or  not  a  particular  road 
should  be  improved  to  the  point  of 
h.ird  surfacing  depends  upon  the  num- 
ber and  kind  of  vehicles  that  use  it. 
When  vehicles  using  a  road  are  com- 
paratively few,  an  unsurfaced  but 
graded  and  drained  road  can  be  con- 
structed and  kept  in  satisfactory  con- 
dition by  proper  maintenance  work  at 
a    very    low    cost. 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,   June   6,    1925 


UNIOIVS    SEEK    RECALL    OF    CITY 
B>GIM<:iER   AT  MODESTO 


Three  unions  exploded  a  bombshell 
in  the  meeting  of  the  Modesto 
City  Council  when  they  presented  a 
petition  asking  the  recall  of  F.  W. 
McCarton,  city  engineer.  Those  signing 
the  petition  were  the  carpenters,  elec- 
trical workers  and  metal  workers. 
"Inefficiency"  was  given  as  grounds 
for   requesting    the    recall. 

It  is  believed  the  recall  is  being  fos- 
tered as  a  result  of  a  strict  enforce- 
ment of  the  city's  new  building  code 
as   laid  down   by  the  city  council. 

Engineer  McCarton  in  a  certain 
building,  under  construction  in  Modes- 
to, ordered  certain  parts  of  the  work 
torn  out  in  order  that  a  proper  inspec- 
tion might  be  made.  In  order  to  secure 
compliance  with  the  order  it  was  ne- 
cessary to  issue  a  warrant  for  the 
arrest  of  the  contractor  for  violation 
of  the  code. 


BRITISH      IRON      AND      STEEl,      EX- 
PORTS    DECLIIVE 


Exports  of  iron  and  steel  from  Great 
Britain  during-  April  amounted  to  297,- 
458  long  tons,  which  is  a  loss  of  5  per 
cent  from  the  trade  of  the  preceding 
month  ,  Acting  Commercial  Attache 
Mitchell,  London,  reports  to  the  De- 
partment  of  Commerce. 

Tin  plate  was  the  commodity  In 
which  the  decline  was  most  notice- 
able. On  the  other  hand,  ingots,  blooms, 
billets  and  slabs  jumped  from  less  than 
1000   tons  to  more  than   6000  tons. 

Imports  of  iron  and  steel  continued 
their  upward  trend,  reaching  274,424 
tons  in  April,  as  against  244,921  tons 
in  March.  Ingots,  blooms,  billets  and 
slabs   registered   the   heaviest   increase. 

There  were  569,800  tons  of  pig  iron 
and  597,600  tons  of  steel  ingots  and 
castings  produced  in  April  in  the  Unit- 
ed Kingdom,  as  compared  with  607,900 
tons  of  pig  iron  and  684,700  tons  of 
steel  ingots  and  castings  during  March. 


i;.    OP    C.    HAS    CALLED    FOR 
.ARCHITECTS 


A  request  for  five  men  who  have  a 
speaking  knowledge  of  Spanish  to  go 
to  South  America,  for  two  architects 
who  can  design  buildings,  and  various 
other  requests  have  been  received  at 
ihe  office  of  the  Alumni  Bureau  of 
Occupations  of  the  University  of  Cali- 
fornia, Mrs.  Leslie  Ganyard,  manager, 
announces. 

Five  men  are  wanted  by  the  United 
States  government  to  go  to  South 
.\nierica,  where  they  are  to  serve  on 
an  election  board  for  a  period  of  six 
months.  The  two  architects  must  have 
from   one   to   two  years  experience. 


OAKLAND   GETTING  INDUSTRIES 


Forty  new  industries  have  located 
in  Oakland  and  the  Eastbay  district 
since  .January  1  of  this  year,  W.  L. 
.Miller,  secretary-manager  of  the  Oak- 
land Chamber  of  Commerce  announces. 

The  chamber  has  been  solely  re- 
sponsible for  location  of  twelve  of  the 
industries  and  materially  assisted  in 
finding  locations  for  thirteen  others. 
Miller   declares. 

The  organization  has  now  on  file 
247  active  industrial  prospects.  96  of 
them  being  developed  since  February 
1,    1925. 


OPEi\S     BR.*.NCH     OFnCE 


D.  Zelinsky  &  Sons,  Inc.,  "Califor- 
nia's Master  Painters,"  announce  the 
opening  of  a  branch  cfficc  ,a.t  2:5 
Seventeenth  street,  Oakland,  with  Jas. 
Mclnerney  as  manager.  Offices  of  the 
company  are  now  located  in  Los  An- 
genels,  Long  Beach  and  San  Francisco 
in   addition   to  an   office  at  Seattle. 


Sacramento    Material    Dealers 

Organized — Aid    Owner    and    Builder 


Building  material  dealers  of  Sacra- 
mento have  •recently  combined  in  the 
formation  of  the  Material  Dealers 
Credit  Association,  a  non-profit  organi- 
zation, with  the  object  of  providing 
protection  to  the  building  public,  re- 
putable contractors  and  building  ma- 
terial dealers  against  disreputable  and 
non-solvent    contractors. 

Members  and  non-members  alike  are 
afforded  the  facilities  of  the  associa- 
tion flies,  in  which  the  credit  rating  of 
every  contractor  and  builder  of  the 
city  is  listed,  when  the  inquiry  is  for 
the  legitimate  use  of  the  inquirer  and 
not  for  the  purpose  of  hampering  or 
interfering  with  anyone's  work. 
Aid   to   Contractors 

Although  concerned  primarily  with 
protecting  material  dealers,  loan  com- 
panies and  banks  from  being  victims 
of  contractors  who  have  not  the  inten- 
tion nor  the  ability  to  pay  their  bills, 
a  protection  is  at  the  same  time  thrown 
around  contractors  of  good  reputation 
to  keep  them  solvent  and  in  good 
standing. 

From  the  experience  of  the  associa- 
tion, now  in  existence  since  January,  a 
valuable  set  of  suggestions  to  owners 
has  been  evolved.  These  suggestions 
have  to  do  with  the  important  steps 
which  owner  and  contractor  should 
take  to  insure  a  satisfactory  job  with 
no  financial  troubles  at  any  stage  of 
the  work. 

Slii;gestlon.<i  offered 

They    are    as    follows: 

Suggestion        No.        1.  Investigate 

thoroughly  your  contractor's  reputa- 
tion and  financial  standing.  You  can 
get  information  through  your  bank, 
your  lawyer  or  through  first-class 
building  material  dealers.  There  are 
plenty  of  contractors  with  a  reputa- 
tion for  good  building,  square  dealing 
and  prompt  payment  of  bills.  You 
need    not    take   any  chances. 

The  law  provides  that  you  may  de- 
mand from  the  contractor  a  bond  to 
protect  yourself,  if  there  is  any  doubt 
in  your  mind  about  his  responsibility. 
Such  a  bond  can  provide  for  faithful 
performance  (satisfactory  completion 
at  the  contract  price,  according  to 
plans  and  specifications),  and  for  the 
full  payment  of  any  mechanic's  liens 
which  may  lawfully  be  filed  against 
the  property,  and  such  bond  must  be 
filed  together  with  the  contract  in  the 
office  of  the  county  recorder.  Do  not 
make  payments  to  contractors  ahead 
of  time,  or  violate  the  contract  or 
bond  in  any  way.  without  written  per- 
mission of  the   bond   surety. 

Suggestion  No.  2.  Have  the  contract 
and  specifications  in   writing. 

Payments  are  made  to  the  contrac- 
tor as  the  work  progresses,  usually 
about   as  follows: 

The  first  20  per  cent  when  the  first 
floor  joists  are  in  place  and  rough  lum- 
ber is  on  the  1oh:  the  second  20  per 
cent  when  the  roof  is  on:  the  third  20 
per  cent  when  the  building  plastered: 
the  fourth  20  per  cent  when  the  build- 
ing is  completed,  and  the  fifth  20 
per  cent  after  the  time  has  elapsed  for 
filing   mechanics'   liens   . 

Wateli    Finnncingr 

Suggestion  No.  3.  Finance  your 
building  project  completely  before 
beginning  work.  If  an  owner  will  re- 
quire a  loan  for  this  purpose,  he  should 
make  advance  arrangements  with  a  re- 
sponsible loan  association,  mortgage 
company  or  bank.  They  will  require 
that  the  deed   of   trust   or  mortgage   be 


recorded  before  any  work  is  done  or 
any  material  delivered  upon  the  prop- 
erty. They  will  require  that  the  title 
be  examined  down  to  date,  thus  safe- 
guarding the  owner  himself  by  reveal- 
ing any  hidden  defects.  You  cannot 
get  a  building  loan  after  the  building 
Is  started.  You  must  record  your  loan 
papers  in  advance,  or  wait  until  lien 
rights  have  lapsed  after  completion. 

It  is  advisable  to  establish  definitely 
the  boundary  lines  of  your  property 
by  a  survey,  so  that  you  are  sure  your 
building  will  be  all  on  your  own  lot. 
To  correct  a  mistake  of  a  few  inches 
has  often  been  an  enormous  expense. 
Comply  With  Law 
Before  you  begin  spending  your 
money,  be  sure  your  building  plans 
comply  with  the  building  laws  and 
ordinances,  and  with  the  restrictions 
on  your  lot. 

Suggestion  No.  4.  Record  your  build- 
ing contract.  This  ia  done  at  the 
county  recorder's  oflSce  in  the  court 
house.  This  is  not  absolutely  neces- 
sary, but  the  law  gives  the  original 
contractor  sixty  days  to  file  mechanic's 
lien,  and  material  men  and  laborers 
thirty  days,  after  notice  of  completion 
is  recorded.  If  you  are  getting  a  build- 
ing loan,  the  fact  that  you  have  re- 
corded the  contract  legally  establishes 
the  name  of  the  original  contractor,  so 
the  loan  company  is  willing  to  pay  out 
the  money  thirty-five  days  after  re- 
cording notice  of  completion,  by  get- 
ting a  release  from  the  original  con- 
tractor. If  you  do  not  record  the  con- 
tract, then  they  may  hold  the  money 
for  over  sixty  days  in  order  to  be  sure 
that  nobody  claiming  to  be  an  original 
contractor  will  file  a  lien  within  the 
sixty  days  allowed. 

Fire  Risks 
Suggestion  No.  5.  Insure  your  build- 
ing in  full  against  fire  during  the  con- 
struction period.  It  is  good  business 
also  to  insist  that  the  contractor  carry 
public  liability  and  workingmen's  com- 
pensation insurance,  since  it  strength- 
ens his  financial  position. 

Suggestion  No.  6.  As  you  pay  your 
contractor,  have  him  furnish  you  with 
receipted  bills  (showing  the  address  of 
your  job)  from  every  material  dealer: 
also  from  sub-contractors,  and  from  the 
dealers  who  supply  sub-contractors  ma- 
terials. In  this  way  you  can  mak? 
sure  that  the  money  you  are  paying 
him  goes  to  settle  the  bills  on  your 
own  work  and  not  the  bills  against  a 
building  he  is  putting  up  for  some 
other  man. 

Completlns  The  Deal 

Suggestion  No.  7.  File  a  notice  of 
completion.  First  agree  thorotughly 
with  your  contractor  that  the  building 
is  completed,  which  will  constitute 
final  acceptance  of  his  construction 
work:  then  within  ten  days  after  com- 
pletion, record  a  regular  legal  form  of 
Notice  Of  Completion  in  the  county 
recorder's  office.  Within  thirty  days 
after  you  do  this,  any  material  man, 
laborer  or  sub-contractor  must  file  hi/ 
Hen  or  it  will  not  hold  against  thf 
property.  It  is  thus  a  simple  thing  to 
assure  yourself  that  there  are  no  un« 
paid  claims  on  the  building  which  will 
be  held  against  your  property.  If  you 
do  not  record  a  notice  of  completion 
within  ten  days  after  completion  of  tht 
job.  then  ninety  days  are  allowed  after 
completion  for  filing  liens.  Comple- 
tion dates  from  the  last  work  done. 
The     Oflieers 

The  officers  and  directors  of  the  as- 
sociation   are    as    follows: 

J.  S.  Spellman,  president;  Allen  Burr, 
vice-president;  S.  M.  Mack,  sex;retary; 
directors,  W.  A.  Rapp,  L.  H.  Chapman, 
J.  B.  Hawley,  D.  R.  Green  and  C.  H. 
Cutter. 

The  office  of  the  association  is  lo- 
cated  at    707    Plaza   Bldg.,    Sacramento. 


HI  II.HING      I.VSPECTOR      .VPPOINTED 

J.  H.  Park  has  been  appointed  build- 
ing: iuBpector  of  Compton.  He  is  a 
graduate  in  civil  engineering  of  Dun- 
dee and  Edinburgh  universities.  Soot- 
land. 


M.VNAGER     N.\MED 


Edgar  Reese,  formerly  in  the  fur- 
niture business  at  Oroville,  has  been 
appointed  manager  of  the  Palermo 
sales  yards  of  the  Sterling  Lumber 
Company, 
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tlon  In  till*  departmcat> 


SA.VTA      CLARA     COU.XTY     UUILDERS 
TO      BA1VQ.UET 


Luncheon    Meeting   a   Big   Success 


On  Saturday  evening,  June  6,  at  6:30 
o'clock,  the  members  of  Santa  Clara 
County  Builders'  Exchange  will  gather 
at  the  Commercial  club,  San  Jose,  to 
enjoy   their  Sojli  annual  banquet. 

Secretary  W.  B.  Howe  is  arranging 
a  musical  program  with  short  tallts 
of  from  three  to  five  minutes  each  by 
a  number  of  the  members  on  problems 
which  they   meet  in   their  business. 

The  principal  speaker  of  the  evening 
will  be  Arthur  Rowe,  district  sales 
manager  of  Garnett  Young  &  Co., 
wholesale  electrical  supplies  of  San 
Francisco. 

In  addition  to  the  membership,  who 
are  all  planning  to  attend,  it  is  ex- 
pected that  about  30  members  of  the 
local  exchange  residing  in  Oakland  and 
San  Francisco  will  be  present  while 
the  presidents  and  secretaries  of  the 
exchanges  in  San  Francisco,  Oakland, 
Stockton  and  Richmond  will,  with  a 
number  of  members  from  these  ex- 
changes, be  the  guests  of  the  San  Jose 
builders. 


CEMB\T      CONTRACTORS      OF      ALA- 
MED.A    COUNTY    ELECT    OFFICERS 


W.  O.  Nelson  has  been  elected  presi- 
dent of  the  Cement  Contractors'  As- 
sociation of  Alameda  County.  Other 
officers  elected  to  serve  during  the 
ensuing  year  are:  J.  E.  Wentworth. 
vice-president  and  R.  H.  Smilie,  sec- 
iretary-treasurer.  An  executive  com- 
mittee was  also  named  to  consist  of 
the  president  and  secretary  with  the 
addition  of  Paul  Schnoor.  F'rank  Jep- 
son   and  George   Cotterill. 

The  Cement  Contractors'  Associa- 
tion of  Alameda  County  is  a  selected 
group  of  about  thirty  of  the  largest 
cement  contracting  companies  in  the 
Bastbay.  Regular  meetings  are  held 
twice  a  month  at  the  new  Builders' 
Exchange  building,  Hobart  and  Web- 
ster   Streets,    Oakland. 


MONTEREY     COUNTY     BUILDERS 
HOLD  ANNUAL  BANftUBT 


Twenty-one  members  of  the  Monte- 
rey County  Builders'  Association,  and 
four  guests,  gathered  at  a  banquet  in 
Monterey    May    27. 

The  principal  speakers  of  the  even- 
ing were  T.  A.  Work  and  Ed.  Simpson 
of  Pacific  Grove.  Both  stressed  the 
importance  of  members  of  the  associa- 
tion learning  their  trade  thoroughly 
in  order  that  they  may  better  serve 
the  builder.  The  speakers  touched 
briefly  on  the  satisfactory  condition  of 
the  organization,  the  good  work  it  is 
performing,  and  on  the  hope  the  good 
service   would   continue. 

The  meeting  was  presided  over  by 
C.   W,   Allaire,   president. 


PROPOSED    ORDIN.ANCE    KILLED 


Reno,  Nevada.  city  council  has 
■'killed"  a  proposed  ordinance  restrict- 
ing plumbing  within  the  city  limits  to 
union  plumbers.  It  is  claimed  by  the 
opponents  of  the  measure  that  the  pro- 
posed ordinance  would  give  the  plumb- 
ing craft  full  control  of  the  situation 
and  prevent  property  owners  from  do- 
ing their  own  work.  A  similar  ordi- 
nance was  defeated  a  year  ago. 


By  Joe   Ortger 


The  Builders'  Exchange  Luncheon 
Club  was  organized  at  the  first  lunch- 
eon meeting  of  the  exchange  held  in 
the  Palace  Hotel  last  Monday.  The 
French  Parlor  was  crowded  to  capacity 
and  judging  from  the  enthusiasm  dis- 
played by  the  members  the  luncheons 
will  continue  to  be  a  drawing  card.  It 
was  voted  to  hold  the  luncheon  week- 
ly,   every   Monday   at   12:15. 

Emil  Hogberg  was  elected  president 
of    the    club;    D.    B.    Farquharson,    vice- 


president;  R.  G.  Guyett,  secretary  and 
A.    Mennie,   treasurer. 

The  following  were'  appointed  a 
committee  on  Organization  and  Rules: 
Jas.  H.  Pinkerton,  Emil  Hogberg,  Alex 
Mennie,  R.  G.  Guyett  and  Geo.  E. 
Bowen. 

Speakers  at  the  luncheon  included: 
W.  H.  George,  president  of  the  ex- 
change, E.  T.  Thurston,  Geo.  T.  Eowen,- 
Jas.  H.  Pinkerton,  D.  B.  Farquharson, 
Wm.  Feary,  Walter  N.  Reed  and  H.  P. 
Noland. 


Cement  Men  Win  "Trust"  Case  Appeal 


Trade  association  practices,  looking 
to  "the  acquisition  of  wider  and  more 
scientific  knowledge  of  business  condi- 
tions," were  held  to  be  within  the  law 
by  the  .Supreme  Court  June  1. 

The  ruling  was  established  in  ma- 
jority opinions  by  Justice  Stone  in 
cases  appealed  by  the  Maple  Flooring 
Manufacturers'  Association  and  by  the 
Cement  Manufacturers'  Protective  As- 
sociation from  adverse  decisions  in  the 
lower  courts. 

Chief  Justice  Taft,  and  Justices  Mc- 
Reynolds   and    Sanford   dissented. 

Trade  associations,  combinations  of 
persons,  or  corporations,  the  majority 
found,  are  not  engaged  in  unlawful  re- 
straint of  commerce,  when  they  openly 
and  fairly  gather  and  disseminate  in- 
formation as  to  the  cost  of  their  pro- 
duct, volume  of  production,  actual 
prices  involved  in  past  transactions, 
stocks  of  merchandise  on  hand,  and  the 
approximate  cost  of  transportation 
from  the  principal  point  of  shipment  to 
the  points  of  consumption,  nor  when 
they  meet  and  discuss  such  information 
and  statistics  without  reaching,  or  at- 
tempting to  reach,  any  agreement  with 
respect  to  prices,  production  or  the  re- 
straining of  competition. 

The  cases  have  attracted  wide- 
spread attention  in  business  circles  as 
tests  of  trade  association  rights,  par- 
ticularly in  view  of  the  decisions  of  the 
Supreme     Court    holding    unlawful    the 


associations  which  had  been  formed  by 
hardwood  manufacturers  and  the  lin- 
seed  trade. 

Secretary  Hoover,  who  hs  been  con- 
siderably Interested  in  the  principles 
raised  in  the  cases,  "withheld  comment 
until  he  could  have  an  opportunity  to 
study   the    decision. 

Justice  Stone,  in  his  opinion,  ae- 
clares: 

The    natural'     effect    of    the      ac- 
quisition of  wider  and   more  scien- 
tific   knowledge    of    business    condi- 
tions   on    the    minds    of    individuals 
engaged  in  commerce,  and  its   con- 
sequent   effect    in    stabilizing    pro- 
duction   and    price,    can    hardly    be 
deemed  a  restraint  of  commerce,  or 
if  so,   it  cannot,   we   think,   be   said 
to  be  an  unreasonable  restraint,  or 
in  any  respect  unlawful. 
Justice    McReynolds,    in    his    dissent- 
ing  opinion,    contends,      on    the      other 
hand,    that    "carefully    developed    plans 
to  cut  down   normal   competition   in   in- 
terstate trade  and  commerce"  had  been 
adopted    by    the     two    associations    "to 
defeat    the    policy    of    the    law    without 
subjecting    themselves    to    punishment." 
He  insisted  that  the  associations  are 
"definite  and  unusual  combinations  and 
agreements,    ^vhereby    each    is    obligat- 
ed   to    reveal    to    confederates    the    inti- 
mate details  of  his  business  and   is   re- 
stricted in  his  freedom   of  action." 


OHIO       SUPREME      COURT     RENDERS 
L.4BOR    DECISION 


SEES  END  TO  LABOR  ROWS 


The  Supreme  Court  of  Ohio  recently 
ruled  that  a  closed  shop  agreemeent 
operating  generally  in  a  community 
when  taking  in  an  entire  industry  is 
illegal.  Ohio  follows  the  settled  rule 
laid  down  in  the  courts  of  many  states, 
including  New  York,  New  Jerse.v,  Con- 
necticut and  Massachu.?etts.  The 
language  of  the  Ohio  court  lollows: 
"Contracts  by  which  an  empioyer 
agrees  to  employ  only  union  Jabor,  r.re 
contrary  to  public  policy,  when  they 
take  in  an  entire  industry  of  .an.v  con- 
siderable proportions  in  a  community, 
so  that  they  operate  generally  in  that 
community  to  prevent  or  seriously  deter 
craftsmen  from  working  at  their  craft, 
or  workmen  from  obtaining  employ- 
ment under  favorable  conditions  with- 
out joining  a   union." 


In  the  not  distant  future,  according 
to  Secretary  of  Labor  Davis,  employer 
and  employee  will  think  it  just  as 
senseless  to  fight  in  a  strike  or  lock- 
out as  it  would  be  for  a  board  of  direc- 
tors to  transact  business  by  peeling 
off  their  coats  and  going  at  each 
other  in  a  battle  royal.  The  old  order 
of  hostile  employer  and  resentful 
union  is  passing  rapidly,  and  a  new 
order,  one  of  co-operation,  is  taking 
its   place   says   Secretary   Davis. 


PLUMBERS    SIGN    AGKEEMEN'r 


Plumbers  have  signed  a  twenty-one 
month  agreement  in  Washington,  D.  C  , 
which  carries  with  it  a  wage  rate  of 
$10.50  per  day  until  Feb.  1,  1926.  Ef- 
fective tor  one  year  from  that  date  the 
rate  will   be    $11.00    per   day. 
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Saturday,   June   8,   1926 


SIXTEEN    SESSIONS    IN    FOUR    DAYS 

IS    SCHEDULE^   FOR    ELECTRIC 

MEET 


Sixteen  business,  sessions  in  four 
days  is  the  record  that  the  National 
Electric  Light  Association  will  estab- 
lish at  its  annual  convention  to  be 
held  in  San  Francisco  June  15  to  19. 
The  program  is  said  to  be  the  most 
diversified  and  comprehensive  ever 
submitted  to  the  membership  at  any 
national   gathering. 

Pnlidies  of  fari-reaching  effect  in 
matters  of  public  replations,  service 
and  other  phases  of  public  utility 
operation  will  form  the  major  themes 
of  discussion.  There  will  be  four  gen- 
eral sessions  and  the  meetings  of  four 
main  sections — public  relations,  com- 
mercial,   technical    and   accounting. 

The  importance  of  this  program, 
together  with  the  opportunity  that  is 
to  be  offered  to  see  California's  great- 
est hydroelectric  projects  is  bringing 
to  this  convention  many  of  the  out- 
standing leaders  in  the  electrical  pro- 
fession. Among  these  are  Girard 
Swope.  president  of  the  General  Elec- 
tric Company;  General  Guy  Tripp, 
chairman  of  the  board  of  the  General 
Electric,  and  E.  M.  Herr,  president  of 
the  Westinghouse  Electric  Company. 
In  addition  there  will  be  practically 
all  of  the  chief  executives  of  the  big 
power  and  light  companies  of  the 
East — Boston,  Philadelphia,  Detroit, 
F.uffalo,  Chicago,  St.  Louis,  Cleveland, 
Kansas  City,  New  Orleans,  Birmingham 
and  Atlanta. 

The  advance  reservation  Indicate  an 
attendance  in  excess  of  5000  delegates. 
Four  special  trains  have  been  arranged 
for  groups  of  delegates  in  New  York, 
Chicago  and  vicinity. 

The  convention  is  to  be  opened  by 
Governor  Richardson.  Among  other 
speakers  outside  of  the  association'.s 
membership  to  address  the  meeting 
will  be  William  M.  Jardine,  secretary 
>■{  the  Department  of  Agriculture; 
Ilirbert  Hoover,  Secretary  of  Com- 
merce and  L.  J.  Tabur,  master  of  the 
.National   Grange. 


TUF.MI      OF 


CONSTUl  CTION      COSI 
I.OAVER 


-\11  liuilding  materials  are  moving  in 
larger   volume   than   a  year  ago. 

The  trend  of  construction  costs  has 
been  downward,  but  the  descent  has 
been  slight  and  accomplished  by  easy 
.■^lages.  Stocks  of  basic  materials,  at 
mills  and  at  dealers'  warehouses,  are 
plentiful  enough  to  prevent  a  sudden 
prici-  advance.  Engineering  News- 
Uecord    (New   York)    reports. 

.'~"uch  items  as  sand,  gravel,  crushed 
stone  and  other  aggregates  are  cheap- 
.  y  than  a  year  ago  in  all  parts  of  the 
I  ountry  except  the  South  and  West. 
Steel  shapes  are  lower.  Cement  prices 
are  notably  stable,  while  a  firmer  situ- 
ation in-evails  in  brick,  tile  and  lime. 

The  Northwestern  fir  lumber  camps 
will  shut  down  for  the  season  in  ad- 
vance cf  the  regular  schedule  and  will 
not  re'  pen  until  the  log  market  shows 
greater  stability.  Roofing  materials 
;ire  slightly  lower   in   price. 

Value  of  contracts  let  in  the  United 
States  on  large  engineering  and  con- 
struction projects  in  the  week  just 
ended  amounted  to  $35,052,000.  which 
compares  with  $64,610,000  in  the  pre- 
ceding week.  Total  value  of  contracts 
let  since  the  first  of  the  year  continues 
to  show  a  healthy  gain,  amounting  to 
$890,723,000,  as  against  $845,548,000  in 
the  corresponding  period  a  year  ago. 
Minimum  costs  observed  in  arriving  at 
these  totals  are  $15,000  for  waterworks 
and  excavations,  $3.t,000  for  other  pub- 
lic works,  $40,000  for  industrial  build- 
ings and  $150,000  for  commercial  con- 
struction. 


Warm  Air  Furnace  Industry  Urged 

To  Adopt  Methods  of  Simplification 


Siimmnry  of  speech  of  W.  A.  Oately  at  Meeting    of    the     National    Warm    Atr 
Heating  and  Ventilating  AHsoeiatlon 


"The  Industrial  supremacy  of  th« 
United  States  Is  being  menaced  by  an 
insidluos  growth,"  W.  A.  Gately  of  the 
Division  of  Simplified  Practice,  U.  S. 
Department  of  Commerce,  told  mem- 
bers of  the  National  Warm  Air  Heating 
and  Ventilating  Association  in  conven- 
tion at  the  Hotel  HoUenden,  Cleveland, 
Ohio,  April  15. 

"This  menace  comes  from  the  various 
forms  of  waste.  Its  tax  on  every  man. 
woman  and  child  Is  none  the  less  real 
because  it  is  invisible.  But  in  six  of 
the  greatest  industries  of  the  country 
a  group  of  industrial  experts  found, 
in  1920,  an  average  waste  of  nearly  50 
per  cent  of  material  and  labor.  This 
survey,  made  under  the  leadership  of 
Herbert  Hoover  when  he  was  president 
of  the  American  Engineering  Council, 
indicated  that  a  large  contribution  to 
this  deplorable  state  of  affairs  was 
from  the  effort  to  make  something  just 
a   little   different. 

"It  has  been  estimated,"  continued 
Mr.  Gately,  "that  two  remedies  alone 
would  provide  means  of  recovering  ten 
billion  dollars  a  year — an  amount  suf- 
ficient to  pay  all  Federal,  state  and 
municipal  taxes,  to  pay  for  all  passen- 
ger automobiles  bought  In  this  country 
in  a  year  and  the  gas  to  run  them,  and 
then  leave  enough  to  pay  for  all  the 
homes   built  last  year. 

"These  two  remedies  are  simplifica- 
tion and  standardization.  The  latter 
takes  considerable  time  and  technical 
and  scientific  study  for  the  develop- 
ment of  the  best  methods  and  prod- 
ucts. The  former  Is  a  short  cut. 

"Simplicity  is  based  on  a  study  of 
the  existing  variety,  a  determination 
from  sales  records  of  what  items  of 
any  industry  are  in  greatest  demand, 
and  the  elimination  of  the  excess,  ob- 
solete or  'dead  wood'  styles,  models 
and  varieties.  It  permits  concentration 
of  production  and  sales  efforts  on  the 
few  items.  You,  as  manufacturers, 
know  what  advantages  mass  produc- 
tion holds.  .\nd  simplification  is  an 
application  of  a  commonsense  test 
which  every  live  business  man  wants 
to   make. 

"Secretary  Hoover  set  up  the  Divi- 
sion of  Simplified  Practice  to  help  in- 
dustry to  carry  this  plan  farther.  He 
realized  that  group  action  was  more 
effective  than  that  of  the  individual. 
He  understood  that  many  manufactur- 
ers would  like  to  make  such  reductions 
but  fear  what  their  competitors  might 
do.  And  he  charged  the  Division  with 
cooperating  with  industry  in  assem- 
bling and  studying  the  facts  and  in 
bringing  producers,  distributor.-^  and 
consumers  in  an  industry  together  to 
consider  and  act  on  these  facts.  It  is 
the  action  of  entire  groups  like  these 
which  has  brought  about  an  average 
reduction  of  80  per  cent  in  variety 
among  the  products  of  33  industries. 
The  Division  has  no  police  power  or 
regulatory  authority  to  enforce  this 
group  action  but  it  can  and  does  give 
its  supi)ort  in  other  ways,  and  it  as- 
sists in  periodical  re-surveys  upon 
whicli  revisions  can  he  based  to  take 
advantage  of  the  progress  in  develop- 
ments. 

"A  study  of  the  warm  air  furnace  in- 
dustry shows  interesting  possibilities 
for   simplification. 


"A  survey,  based  on  reports  of  man- 
ufacturers In  18  styles  from  Massa- 
chusetts to  California,  will  Interest 
you.  Catalogs  of  29  firms  show  that  26 
sizes  of  furnaces  are  made  in  178 
styles  and  types,  but  that  66  per  cent 
were  made  In  eight  sizes.  They  show 
that  fire  pot  diameters  range  from  12 
to  35  inches  and  that  variations  are 
as  fine  as   quarter-Inch   Increments. 

"It  Is  further  shown  that  42  sizes  of 
radiators  were  used  in  66  styles  and 
types  of  furnaces,  and  that  only  four 
styles  use  the  same  diameter  of  ra- 
diator. Yet  these  66  styles  cover  but 
18  diameters  of  fire  pots.  We  find  37 
diameters  of  single  casings  used  in 
130  styles  and  types  of  furnaces,  while 
in  double  casings  there  are  50  sizes 
with  60  styles  and  types  of  furnaces. 
Often  times  the  same  inside  casing  di- 
ameter will  take  two,  three  or  more 
outside  casing  diameters. 

"There  may  be  reasons  for  this  un- 
usual diversity  and  apparent  lack  of 
relationship  between  these  component 
parts  of  a  furnace,  but  If  so  the  rea- 
sons should  be  carefully  sought  out 
and  analyzed  with  a  view  to  correcting 
such   a   complicated   state   of   affairs. 

"Only  five  sizes  of  smoke  pipe  are 
used  for  the  26  sizes  of  fire  pot  diam- 
eters, because  we  have  learned  that  the 
few  sizes  now  in  use  are  entirely  sat- 
isfactory and  practical.  The  same  thing 
win  In  time  be  proven  true  of  many  of 
the  other  parts  of   the  furnace. 

"Again,  in  the  eight  more  popular 
sizes  of  furnaces  there  are  50  different 
heights,  running  from  40  inches  to 
72%  inches.  But  note  that  only  three 
heighths  are  used  in  four  sizes,  one 
height  used  In  five  sizes,  and  most  of 
the    others    used   in   but   one. 

"It  would  seem  to  me  that  some 
people  are  using  more  material  than 
others  to  secure  the  same  results,  and 
probably  with  no  improved  efficiency 
in   heating. 

"But  what  is  even  more  startling 
than  any  of  the  foregoing  is  that  In 
the  eight  more  popular  sizes  of  fur- 
naces the  fire  door  ranges  in  size  from 
seven  by  twelve  and  a  quarter  Inches 
up  to  one  foot  square,  and  that  there 
are  29  different  sizes  of  fire  doors. 
Certainly  it  is  not  possible  that  any 
such  tremendous  variation  as  this  is 
needed  in  connection  with  fire  door 
openings. 

"These  are  but  a  few  hastily-culled 
facts.  Need  further  argument  be  ad- 
vanced to  show  the  need  for  modifica- 
tion of  stock  sizes  and  component 
parts?  A  reduction  in  the  number  of 
units  now  carried  would  unquestion- 
ably reduce  manufacturing  costs,  over- 
head expenses,  warehousing  space,  and 
release  an  appreciable  amount  of  capi- 
tal now  tied  up  in  slow-moving  items. 
This  release  would  benefit  not  only 
you  manufacturers,  but  would  redound 
to  the  benefit  of  your  distributors  and 
the  great  consuming  public." 

Mr.  Gately  in  conclusion  urged  the 
Association  to  appoint  a  committee  to 
examine  the  subject  and  to  go  into  the 
technical  details  in  order  that  deter- 
mination might  be  reached  of  just  how 
far  reaching  benefits  might  be  had  for 
the  industry  through  development  of 
simplified  practice. 
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STATE    WATER    MEL4lS1;RE}    IS 
AJ»PRO\'ED 


Continuation  of  the  water  resources 
survey,  which  has  been  under  way  In 
California  for  several  years,  was  as- 
sured when  Governor  Friend  W.  Rich- 
ardson signed  A.  B.  No.  624,  appropri- 
ating $160,000  for  defraying-  the  ex- 
penses of  the  investigation,  which  will 
be  made  by  the  state  division  of  en- 
gineering. 

Under  the  terms  of  the  act  It  will 
be  the  duty  of  the  state  engineers  to 
investigate  surface  and  underground 
waters,  determine  the  amount  avail- 
able for  irrigation,  hydro-electric  and 
domestic  uses,  and  also  to  investigate 
flood  dangers  and  the  necessity  for 
their  controL 

The  engineers  will  be  required,  ac- 
cording to  Governor  Richardson,  "to 
ascertain  the  bounds  of  the  agricul- 
tural lands  and  the  amount  of  water 
necessary  to  bring  them  into  maximum 
productivity,  and  the  amount  of  water 
required  for  municipal  and  industrial 
purposes  and  for  the  development  of 
hydro-electric    industry." 

"This  bill  was  introduced  by  Assem- 
blyman Mixter,"  said  a  statement  by 
the  governor,  "and  should  prove  of 
great  value  to  the  state.  The.  state  di- 
vision of  engineering  has  prepared 
many  plans  for  water  conservation  and 
development  and  is  in  advance  of  the 
demand  of  the  public  in  the  raising  of 
money  for  the  consummation  of  this 
project. 

"The  $150,000  appropriation  will 
keep  up  the  work  heretofore  done  by 
the  department.  In  addition  to  the  ap- 
propriation allowed  in  the  bill,  there 
is  also  $50,000  included  in  the  budget 
and  $20,000  provided  for  stream 
gauging." 


SACRAMENTO  DOING  ^,000,000 

WORTH   OF  BUILDING  MONTHLY 


Ben  S.  Covell,  city  building  inspector 
of  Sacramento,  in  a  report  to  the  city 
commissioners,  shows  that  building 
permits  valued  at  $902,191  were  issued 
during  May.  a  gain  of  more  than  $150,- 
000  over  the  April  permits.  The  total 
for  the  first  five  months  of  the  year  is 
$6,460,617,  or  an  average  of  $1,000,000  in 
building  each  month  this  year.  A  con- 
tinuation of  this  record,  fully  antici- 
pated by  Covell,  will  mean  a  $12,000,00i.i 
constructional  record  for  1925,  or  $3,- 
000,000  more  than  last  year. 

The  analysis  of  the  May  permits 
shows  $326,850  of  the  total  was  for  ne^v 
house  construction  covering  ninety-two 
single  family  dwellings.  Flats,  apart- 
ment houses  and  duplex  dwellings 
added  greatly  to  the   housing  program. 

A  small  amount  went  into  re-con- 
structional work  and  the  remainder  is 
accounted    for   by   business   projects. 


PLUMBING  PERMITS  PROPOSED  AT 
SACRAMENTO 


An  ordinance  to  regulate  itinerant 
plumbers  and  to  require  those  to  whom 
permits  to  do  plumbing  work  are  issued 
to  be  registered  plumbers  has  been 
introduced  to  the  Sacramento  city 
council  by  Councilman  John  H.  Miller. 
Miller  presented  the  ordinance  at  the 
request  of  local   plumbers. 


OAKLAND    BUILDING 


A.  S.  Holmes,  Oakland  city  building 
inspector,  reports  during  the  month  of 
May  having  issued  983  permits  for 
new  structures  valued  at  $2,995,958  and 
135  permits  for  alterations,  additions 
and  repairs  to  standing  structures 
valued  at  $182,798.  making  the  total 
operations  for  the  month  1118  permits 
the  expenditures   totaling  $3,178,766. 


More  Color  Urged  in  Architecture 


"Americans  are  continually  criticised 
for  their  failure  to  respond  to  the 
artistic  or  beautiful,"  said  Hazel  Adler, 
notable  specialist  and  authority  on 
color  in  her  address  before  an  audience 
of  architects  at  the  Industrial  and 
Allied  Arts  Exposition  at  Grand  Central 
Palace,  recently.  Miss  Adler  spoke  at 
the  invitation  of  the  Lehigh  Portland 
Cement  Company. 

Miss  Adler  said  in  part:  "American 
temperament  is  supposed  to  be  domi- 
nated by  materialism  and  commer- 
cialism. How  far  the  environments  in 
which  the  great  majority  of  Americans 
live,  have  influenced  their  colorless 
temperaments,  may  be  judged  when  one 
pictures  in  the  mind's  eye  the  external 
atmosphere  of  a  typical  American  city 
or  town  which,  to  even  a  tolerant  ob- 
server, is  drab,  colorless  and  uninterest- 
ing. American  'Main  Streets'  are  the 
cradles   of  American   temperament. 

"In  every  phase  of  modern  life  color 
now  makes  its  appeal.  Our  books, 
periodicals  and  advertising  are  all 
colorful.  Our  clothing,  our  vehicles, 
the  theatre  and  our  shop  windows  out- 
do one  another  in  presenting  to  the 
mind  a  color  picture.  As  life  becomes 
more  colorful  in  all  its  aspects,  so  the 
visible  expression  of  that  life — archi- 
tecture— must  become  increasingly 
colorful  and  architecture  today  is  at  the 
threshold  of  a  color  renaissance. 

"The  possibilities  of  architectural 
color  expression  offered  by  reinforced 
concrete  represents  the  simplest  and 
more  responsive  avenue  of  approach. 
The  colors  suitable  for  the  body  of 
concrete  structures  are  only  limited  by 
the  artistic  conception  of  the  archi- 
tect. There  are  no  decidedly  right  or 
decidedly  wrong  color.  Each  color  is 
suitable  to  a  particular  architectural 
type,  environment,  texture  of  finish  and 
roof  and  trim  color  scheme.  The  scope 
of  selection  is  an  inspiration  in  itself. 
Then,  too,  concrete  color  stain  is  a 
permanent  stain  and  architects  need 
not  fear  the  havoc  to  their  color  selec- 
tion of  sun  and  weather. 


'Colored  concrete  is  not  limited  to 
urban  cottages,  but  has  even  a  greater 
service  to  offer  to  residences  and  build- 
ings in  congested  cities.  In  the  coun- 
try, trees,  sky,  flowers  and  shrubs  offer 
colorful  background,  but  in  the  city 
where  the  great  majority  of  our  popu- 
lation is  located,  the  majority  of  wak- 
ing hours  are  spent  amid  the  grayed 
and  dingy  background  of  the  city 
streets. 

"Residential  blocks  of  variegated 
colored  concrete,  far  from  being  an  eye 
sore,  can  be  made  a  source  of  exquisite 
delight.  In  a  run  down  dilapidated 
neighborhood,  only  a  few  block  away 
from  the  busiest  business  corner  in 
New  York  City,  a  group  of  artists  a 
few  years  ago  purchased  two  rows  of 
houses  on  two  adjacent  streets  with 
back  yards  adjoining.  They  remodelled 
the  exteriors  of  the  old  structures  with 
concrete  and  tinted  the  back  walls  of 
the  houses  in  a  charming  array  of  soft 
bules,  stone  pinks,  gray  greens  and 
warm  buffs.  The  back  fences  were  re- 
moved and  a  community  garden  took 
the   place   of  the   individual   backyards. 

"The  selection  of  the  color  for  the 
concrete  depends  on  the  architectural 
type  of  the  house,  its  surroundings  and 
the  roof  and  trim  color  scheme  which  is 
to  be  used  with  it.  Warm  cream  and 
fawn  are  always  a  dependable  selection. 
With  the  cream,  several  excellent  color 
schemes    readily    present    themselves. 

"A  brown  roof  can  be  used  with 
green  trim;  a  green  roof  with  brown 
trim;  or  a  red  roof  with  white  trim. 

"Lichen  green,  terra  cotta  red,  stone 
pink,  sage-green,  Venetian  orange,  all 
offer  interesting  and  practical  possi- 
bilities for  stucco  houses.  Each  color 
of  course  demands  artistic  discernment 
in  the  selection  of  the  other  colors  to 
be  used  with  it. 

"The  coloring  of  the  walls  becomes 
the  problem  of  the  architect  and  build- 
er as  well  as  the  decorator.  A  wide  and 
delightful  range  of  colors  can  be  ap- 
plied to  interior  concrete  walls  as  well 
as  a  wide  range  of  interesting  tex- 
tures." 


L.   A.    Gas   and    Electric   Corp. 

Plans    Extensive    Expansions 


The  Los  Angeles  Gas  &  Electric 
Corporation  has  been  authorized  by  the 
Railroad  Commission  to  issue  and  sell 
un  or  before  September  1,  1925,  at  not 
less  than  95%  per  cent  of  their  face 
value  and  accrued  interest,  $2,952,000 
of  its  Series  "I"  general  and  refunding 
mortgage  6^4  per  cent  gold  bonds,  to 
be  dated  October  1,  1924,  and  payable 
October  1,  1949,  and  to  use  the  pro- 
ceeds derived  from  the  sale  of  said 
bonds  to  reimburse  its  treasury  on  ac- 
count of  moneys  expended  on  addi- 
tions and  betterments  to  its  plants  and 
properties. 

The  applicant  sets  forth  in  support 
of  its  application  that  during  1926  It 
will  be  called  upon  to  expend  for  ad- 
ditions and  extensions  to  its  plants, 
properties  and  equipment  the  sum  of 
$11,989,512,  including  the  following: 
Gas   works,    including   two   one   million 


cu.  ft.  per  hour  each  compressors  and 
one  15  raillion  cu.  ft.  holder,  together 
with  auxiliary  equipment  and  build- 
ings— $1,340,605. 

Electric  works:  Alameda  street  station 
$175,860;  Seal  Beach  station  $2,570- 
000 — $2,745,860. 

Gas  distributing  system,  including  200 
miles  commercial  mains,  34  miles 
pressure  mains,  25,000  gas  services, 
40,000  gas  meters,  35,000  gas  regu- 
lators—$3,438,610. 

Electric  transmission  line  from  Seal 
Beach  Station,  together  with  step- 
down    substation — $1,000,000. 

Electric  distributing  system,  including 
new  office,  shop  and  garage  build- 
ing, together  with  substations, 
transformers,  20,000  electric  services 
and  24,800  electric  meters — $2,757,-769. 

Miscellaneous — $62,068. 

Overhead    expense — $644,600. 


DISCUSS     BUILDING     LAWS 


The  Burlingame  Chamber  of  Com- 
merce has  named  a  committee  to  work 
out  a  building  code  covering  restric- 
tions and  fees  for  permits.     E.  L.  Nor- 


berg,  architect,  recommended  a  uniform 
building  code.  Following  brief  talks 
on  the  subject  the  following  committee 
was  named  to  submit  a  report.  E.  L. 
Norberg,  Fred  Peterson,  Edwin  Warner 
and  Louis  A.  Nelson. 
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ALAMEDA   SEEKS   FEDERAL  AID 
FOR     HARBOR    WORK 


A  move  for  greater  industrial  devel- 
opment of  the  estuary  and  enlarging- 
the  main  channel  to  more  than  twice 
ite  present  width  was  started  when 
the  Alameda  Chamber  of  Commerce, 
at  its  annual  meeting,  adopted  a  reso- 
lution requesting  the  city  council  to 
petition  the  United  States  government 
tor  additional  appropriations  for  har- 
bor  work. 

The  chamber  specifically  asked  that 
the  estuary  be  widened  to  a  maximum 
of  1000  feet  west  of  Government  island, 
as  has  been  recommended  by  harbor 
experts,  to  provide  for  the  future 
growth  of  the  port. 

W,  G.  Norris,  shipping  magnate 
who  sponsored  the  resolution,  pointed 
out  that  at  present  it  is  difficult,  if 
not  impossible,  to  turn  large  ships  in 
the  estuary  without  having  them 
beached  on  the  mud  banks  on  either 
side  of  the  main  channel. 

According  to  Norris,  the  appropria- 
tion of  $884,000,  under  which  the  gov- 
ernment is  carrying  out  a  project  for 
widening  the  channel  to  500  feet,  is 
adequate  to  carry  on  work  of  increas- 
ing   it    to    the    required    width. 


DIVORCES   HOLDINGS 


Signaling  the  completion  of  divorce- 
ment of  Oregon  and  California  inter- 
ests of  the  Pacific  States  Lumber  Com- 
pany is  a  lease  filed  with  the  county 
recorder  at  Martinez  leasing  the 
company's  mill  and  yards  at  Bay  Point 
to  the  Coos  Bay  Lumber  Company  of 
California  for  a  period  of  two  years. 
The  concern  was  formerly  knawn  as 
the  Cojos  Bay  Lumber  Company  but  a 
reorganization  resulted  in  formation  of 
the  Pacific  States  Lumber  Company 
for  northern  interests  of  the  concern 
and  the  Coos  Bay  Lumber  Company  of 
California  for  the  California  holdings. 
The  change  does  not  affect  the  per- 
sonnel at  Bay  Point. 


ESTIMATOR     EXAMINATION 


The  California  State  Civil  Service 
Commission,  Forum  Building,  Sacra- 
mento, announces  an  examination  will 
be  held  shortly  at  San  Francisco,  Sac- 
ramento and  Los  Angeles  for  the  posi- 
tion of  Junior  Estimator  for  Buildings. 
Grade  3.  The  position  pays  from  $170 
to  ?230  a  month.  Receipt  of  applica- 
tions closes  June  13.  Blanks  for  ex- 
amination entry  and  other  particulars 
are  obtainable  from  the  commission  at 
Sacramento. 


LE.\A'ES  FOR  EUROPE 


Jas.  Cantley  of  the  Cantley  Roofing 
Company  left  San  Francisco  May  30  on 
a  tour  of  Eastern  cities  and  Europe. 
He  expects  to  be  gone  about  four 
months. 


PATENT    ISSUED 


On  -May  19,  process  patent  Xo.  1,538,- 
743  was  issued  from  Washington,  D.  C, 
to  C.  W.  Prickett  (The  Bull  Dog  Floor 
Clip  Company)  of  Winterset,  Iowa. 
This  process  patent  is  in  addition  to  a 
reissue  patent  No.  15,881  granted  July 
29, .1924. 


UP-TO-DATE 


Teacher — What  were  the  different 
ages   in   history? 

Willie — The  stone  age,  bronze  age, 
iron  age. 

Teacher — What  age  are  we  living  in 
now? 

Willie — The  hard-boiled  age. — Van- 
couver Age. 


The  Why  of  High  Painting  Costs— 

S.  F.  Painters  Advocate  Reductions 


For  some  time  past  the  Master  Painters'  Association  of  San  Francisco  has 
endeavored  to  reduce  the  cost  of  painting.  There  have  been  leaks  in  the  In- 
dustry, the  association  holds,  that  tendered  to  greatly  increase  the  cost  per 
yard. 

F.  La  Torres,  secretary  of  the  San  Francisco  Master  Painters'  Association 
with  a  desire  to  throw  some  light  on  the  reason  tor  the  high  cost  of  painting 
has  offered  for  publication  an  article  taken  from  a  recent  issue  of  the  New 
York  World  showing  one  of  the  reasons  for  the  high  cost  of  painting. 

"In  the  many  years  of  my  affiliation  with  the  Master  Painters'  Association, 
the  organization  has  made  many  efforts  to  reduce  the  cost  of  painting,"  says 
La  Torres,  "Members  of  the  association  have  systematized  their  shops, 
averaged  costs  to  a  fine  degree,  increased  efficiency  in  labor  and  Anally  at- 
tempted  co-operative    buying." 

"The  paint  trusts  are  like  all  other  trusts — powerful  and  mighty,"  con- 
tinues La  Torres.  "Imagine  one  or  two  firms  owning  all  the  pig  lead  in  the 
country.  Yet  again  consider,"  says  La  Torres,  "how  much  worse  conditions 
prevail  when  one  of  these  pig  lead  owners  also  controls  the  vehicle  that 
enters   the  white  lead — Linseed  Oil." 

The   following  copyrighted  articles  by  Silas   Bent,   written   especially  for  the 
New  York  World,  brings  out  one  of  the  reasons  for  the  high  cost  of  painting: 


President  Coolidge  is  imposing  his 
pigeon-hole  veto,  not  only  on  the 
Tariff  Commission's  majority  recom- 
mendation for  a  reduction  in  the  rate 
on  sugar,  but  on  its  unanimous  recom- 
mendation that  the  rate  on  linseed  oil 
be   reduced. 

All  the  Commissioners  reported  that 
the  rate  was  too  high,  but  the  high 
protectionist  members  thought  it 
should  be  lowered  only  from  24% 
cents  to  20,  while  the  other  three — the 
three  who  constituted  the  majority  on 
sugar — held  that  18  cents  a  gallon, 
which  was  about  the.  figure  in  the  no- 
torious Payne-Aldrich  bill,  would  be 
plenty.  President  Coolidge  has  been 
suppressing  this  report  since  March  3. 
Even  if  the  higher  figure  were  ac- 
cepted— the  figure  recommended  by 
Chairman  Marvin,  former  editor  of  the 
Protectionist,  and  Commissioner  Bur- 
gess, former  lobbyist  for  the  pottery 
interests,  and  Commissioner  Glassie, 
who  was  prevented  by  Congress  from 
voting  on  the  sugar  tariff — even  at 
that  rate  the  saving  to  factory'  con- 
sumers would  be  ?86,000  a  week. 
Would  Save  $200,000  'WeelUy 
The  saving  to  the  ultimate  consumer 
would  be  more  than  $200,000  a  week, 
for  taxes  have  a  way  of  climbing  up- 
stairs to  you;  they  mount  as  they 
move  toward  you,  and  economists  say 
that  the  tariff  on  licensed  oil  is  about 
three  times  as  high  when  it  gets  to 
you. 

It  is  a  singular  fact  that  less  than  2 
per  cent  of  the  linseed  oil  used  in  this 
country  is  imported.  The  tariff  wall 
is  too  high  for  foreign  competitors  to 
climb.  Most  of  the  oil  imported,  as 
was  shown  in  the  Tariff  Commission 
hearings  is  brought  in  by  the  Amer- 
ican producers  themselves  and  sold 
under  their  own  brands.  They  do  this 
to  cover  on  short  sales  during  market 
flurries.  They  import  foreign  linseed 
oil,  pay  for  the  long  haul,  and  still 
profit. 

So  that,  while  consumers  in  the 
United  States,  factory  consumers,  were 
paying  nearly  $24,000,000  last  year  as 
the  total  burden  of  the  linseed  oil 
tariff,  Uncle  Sara  was  collecting  less 
than  half  a  million  in  linseed  oil 
revenue.  But  he  did  collect  a  tariff 
on  the  flaxseed  imported  for  crushing 
into  linseed  oil.  This  is  an  agricul- 
tural tariff,  but  is  only  about  half  as 
high    as    the    manufacturing    tariff. 

President  Coolidge,  after  consulting 
various  officials  about  the  embarras- 
sing situation  in  regard  to  linseed  oil, 
referred  the  commission's  report  on 
Wednesday  to  the  Department  of  Ag- 
riculture. 

Then,  in  his  disguise  as  a  "White 
House  spokesman,"  the  President  gave 
newspaper  men  a  new  theory  of  the 
"flexible  tariff."  He  said  he  was  under 
no  obligation  to  "equalize  costs  of 
production"  according  to  recommenda- 
tions of  the  commission.  His  first  obli- 
gation, he  explained,  was  to  see  that 
American  industry  was  not  disturbed 
by  tariff  changes.  In  regard  to  linseed 
oil,  he  wished  to  get  the  views  of 
Secretary  Jardine's  department  as  to 
the  effect  of  a  rate  change  on  farmers 
who   grow   flax. 


Jardine  Opposes  Any  Cot 

There  is  no  doubt  what  Secretary 
Jardine  thinks  about  the  commission's 
report. 

He  opposes  the  reduction  in  the  rate 
on  linseed  oil — any  reduction.  It  is 
an  interesting  coincidence  that  he 
raises,  in  regard  to  linseed  oil,  the 
same  point  as  President  Coolidge  has 
raised  in  regard  to  sugar.  It  is  the 
question  of  substituting  beet  acreage 
and  flax  acreage  tor  wheat  acreage, 
and  it  will  be  worth  looking  into  a 
little  later. 

March  9,  1923,  paint  manufacturers, 
who  must  pay  the  tariff  bill  before 
passing  it  along  to  you,  asked  for  re- 
lief from  the  linseed  oil  rate.  The 
Tariff  Commission  report  says  that 
"practically  complete  cost  data  were 
obtained  from  the  fourteen  domestic 
companies  crushing  linseed,  more  than 
95  per  cent  of  the  total  poundage 
being  reported;"  and  in  addition  the 
costs  of  English  concerns  representing 
75  per  cent  of  the  British  output,  which 
would  be  our  competitor  if  competition 
were    possible,    were    tabulated. 

A  public  hearing  was  held  in  March 
of  1924,  but  the  report  was  delayed. 
Not  until  last  March,  two  years  after 
the  application  for  relief,  was  a  report 
made   to   the   President. 

Representatives  Newton  of  Minne- 
sota and  Burtness  of  North  Dakota 
have  protested  to  the  President  against 
reducing  the  rate.  So  have  Senator 
Ladd  of  North  Dakota,  called  a  "half- 
breed"  Itepublican  by  partisan  organs, 
and  Senator  Curtis  of  Kansas,  party 
leader  in  the  Upper  House.  The  tariff 
no  less  than  politics  makes  strange 
bedfellows.  Senator  Curtis  has  talked 
not  only  to  the  President  but  privately 
to  at  least  one  Tariff  Commissioner. 
Merged    Firms    Benefit 

Only  eight  companies  are  large 
manufacturers  and  sellers  of  linseed 
oil,  although  thirteen  companies  own 
the    twenty-six    flaxseed    mills.  The 

number  constantly  is  being  reduced  by 
mergers.  One  of  the  large  beneficiaries 
of  the  tariff,  for  instance,  is  the  Archer- 
Daniels-Midland  Company,  product  of 
a  recent  merger  in  Minneapolis,  Rep- 
resentative   Newton's    district. 

Another  of  the  big  beneficiaries  is 
the  American  Linseed  Company,  a 
subsidiary   of   the    Standard   Oil. 

Another  is  the  National  Lead  Com- 
pany, which  owns   three  flaxseed  mills. 

Another  is  the  Pittsburgh  Plate 
Glass  Company,  of  which  R.  B.  Mel- 
lon, brother  of  the  Secretary  of  the 
Treasury,  is  a  director.  Pittsburgh 
Glass   owns   two  big   crushing   mills. 

Still  another  is  Spencer  Kellogg  & 
Sons,  Inc.,  of  Buffalo.  Of  all  the  flax- 
seed crushed  in  the  United  States,  44 
per  cent  is  crushed  on  the  Atlantic 
Coast,  and  is  imported.  Many  of  the 
other  mills  use  the  Canadian  or 
Argentine  seed;  but  the  Argentine 
crop,  being  grown  south  of  the  equator. 
does  nut  come  on  the  American  market 
until  March,  after  the  American  grown 
crop  is  out  of  the  way.  It  does  not 
compete  with  the  farmer  who  grown 
flax   in   this  country. 

Last    year   the   production    of   linseed 
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oil  In  the  United  State: 
700,000,000    pounds. 

The  Imports  were  a  little  more  than 
13,000,000  pounds,  or  1.87  per  cent  of 
the  domestic  production.  The  present 
tariff  is  3.3  cents  a  pound,  or  a  fraction 
under   25  cents   a  gallon. 

Subject  to  Dranback 
Now,  the  flaxseed  crushers  imported 
last  year  16.500,000  bushels  of  flaxseed, 
which  was  44.66  per  cent  of  all  the 
seed  they  crushed.  And  they  paid  a 
tariff  on  this  seed — we  will  soon  get 
past  these  figure.s — of  40  cents  a  bushel. 
This,  however,  was  and  is  subject  to  a 
drawback  when  linseed  cake  and  meal 
made  from  it  are  exported;  and  the 
crushers  themselves  have  admitted 
that  the  drawback — since  they  export 
practically  all  the  meal  and  cake — 
leaves  a  net  tariff  to  pay  of  30  cents  a 
bushel.  The  Treasury  collected  a  net 
revenue  on  flaxseed  last  year  of  about 
$5,000,000.  The  Treasury  also  got 
something  less  than  $500,000  from  the 
impost  on   linseed   oil. 

But  the  factory-consumer  cost  of 
the  tariff  was — to  be  exact — $23,326,- 
794.97.  Now  let  us  suppose  that  the 
flaxseed  crushers  paid  a  net  tariff  of 
30  cents  a  bushel  on  all  their  seed, 
domestic  and  imported.  (They  do  not, 
because  with  flax,  as  with  sugar,  the 
farmer  fails  to  "get  his.")  And  let 
us  suppose  that  the  labor  cost  of 
crushing-  is  90  cents  a  ton  higher  in 
this  country  than  in  England,  as  the 
Tariff  Commission  figures  show;  let  us 
assume  that  the  eight  main  bene- 
ficiaries of  this  tariff  have  manufac- 
turing handicaps,  and  there  is  still  a 
subsidy  to  them,  taken  from  the  pub- 
lic's  pocket,   of   $10,908,385.84. 

Let  us  suppose  that  nearly  $3,000,000 
of  this  goes  to  the  small  fry,  such  as 
the  Predonia  Linseed  Oil  Company  of 
Fredonia,  Kan. — although  the  concern 
in  Senator  Curtis'  State  lives  only  by 
sufferance  of  the  big  fellows — and  we 
still  have  an  annual  tariff-gift  to  the 
big  fellow  of  $1,000,000  each,  after  labor 
and  the  farmer  get  their  theoretic  bits. 
If  flaxseed  were  imported  as  oil  (In- 
stead of  as  a  raw  commodity)  It  would 
yield  a  tariff  revenue  at  the  rate  of 
62.5  cents  a  bushel.  Imported  as 
seed,  it  yields  a  tariff  revenue  of  30 
cents  a  bushel  net.  It  is  clear  that  so 
long  as  the  rate  on  the  bushel  remains 
untouched  the  farmer  need  not  worry 
about  a  reduction  even  of  5  cents  In  the 
rate  on   linseed  oil. 

But  it  is  the  farmers,  curiously 
enough,  who  have  been  egged  on  to 
protest  against  the  linseed  oil  rate 
reduction.  The  farmers  have  been  from 
time  immemorial  the  goats  of  tariff 
manipulators.  They  pay  a  linseed  oil 
tax  on  every  varnished  or  painted  field 
implement  they  buy.  In  the  paint  for 
their  barns,  in  a  dozen  wavs,  just  as 
they  help  pay  the  beet  sugar  barons' 
immense  profits.  But  they  lift  their 
voices  nevertheless  in  behalf  of  high 
rates  on   sugar  and  linseed  oil. 

The  linseed  oil  crushers — twelve  of 
them — were  denounced  by  the  Supreme 
Court  in  June,  1923,  for  their  unlawful 
compact  to  boost  prices.  The  Supreme 
Court  said  that  they  fixed  prices 
through  Julian  Armstrong,  operating 
in  Chicago  under  the  name  of  the  Arm- 
strong   Bureau    of    Related    Industries. 

Said  Harry  A.  Austin,  Secretary  of 
the  United  States  Sugar  Manufacturers' 
Association,  representing  at  Washing- 
ton the  tariff  Interests  of  the  beet 
sugar  manufacturers,  in  an  article 
which  appeared  Feb.  2,  1924,  in  "Facts 
About  Sugar,"  the  weekly  organ  of  the 
beet   sugar   manufacturers: 

"During  the  past  ten  years  the 
United  States  Imported  an  average  of 
more  than  6,000,000,000  pounds  of  sugar 
annually,  with  an  average  annual 
value  of  $295,000,000. 

"In      the    same      period      the      United 
States  exported  an   average  of  166,000,- 
000  bushels  of  wheat  annually  with  an 
average    annual    value    of    $289,000,000." 
The    article    was    an    argument    that 
the   wheat   area   should   be   reduced   and 
sugar    beets    be    planted    Instead,    under 
the    encouragement    of    a    high    tariff. 
Copyright    (New    York    World)    Press 
Publishing   Company,    1925 
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R.  M.  Morton,  Highway  Chief,  Submits 
Plans  for  Permanent  Road  Markers 


At  a  conference,  in  San  Francisco  of 
western  members  of  the  joint  board 
which  Is  considering  plans  for  a  uni- 
form system  of  signs  for  interstate, 
federal  aid  highways  ,R.  M.  Morton, 
state  highway  engineer  of  California, 
suggested  the  "adoption  of  a  perma- 
nent marker  which  will  embody  ideas 
distinctive  of  the  history  and  stability 
<-■(  the  United  States." 

The  designation,  of  interstate  routes, 
Mr.  Morton  believes,  should  be  on  a 
much  more  permanent  basis  than  is 
possible  with  enamel  or  other  similar 
signs  such  as  have  been  heretofore 
suggested;  particular  warnings  and 
other  signs  of  similar  character,  of 
course,  should  be  of  uniform  design 
and  color  but  the  markers  which  will 
designate  the  great  trunk  line  high- 
ways of  the  Nation  should  be  of  more 
lasting  construction,  perhaps  memorial 
in   character. 

In  a  letter  to  Thomas  H.  MacDonald, 
chief  of  the  United  States  Bureau  of 
Public   Roads,   he   says: 

"In  California  we  would  hesitate  to 
spend  our  money  on  temporary  mark- 
ers, as  long  as  the  automobile  clubs 
so  efficiently  and  adequately  do  the 
work  for  us. 

"What  is  needed  for  route  designa- 
tion is  the  adoption  of  a  permanent 
marker  to  be  placed  at  stated  inter- 
vals. It  should  be  designed  by  com- 
petent artists  and  perhaps  selected  as 
the  result  of  competition.  Such 
markers  should  be  constructed  of  cast 


iron,  granite  or  other  enduring  stone, 
or  of  concrete,  and  should  embody 
ideas  distinctive  of  the  history  and 
stability    of   the   United    States. 

"I  am  sure  that  artists  and  design- 
ers could  be  imbued  with  the  ideas  the 
highway  engineers  desire  to  express 
and  that  some  of  the  best  ability  in 
the  country  could  be  brought  to  bear 
upon  the  details  of  the  design.  If  cheap 
signs  are  put  up  maintenance  costs 
will  be  more  than  the  states  desire  to 
carry,  and  within  a  short  while  a 
movement  will  be  started  for  more 
permanent   markers." 

Mr.  Morton  suggests  placing  the 
markers  at  intervals  of  five  or  ten 
miles  along  the  main  trunk  with  a 
smaller  replica  for  each  intermediate 
mile.  The  (ialitornia  highway  engineer 
is  a  member  of  the  board  recently  ap- 
pointed by  the  Secretary  of  Agriculture 
to  work  out  a  plan  for  a  system  of 
markers  and  for  the  naming  and  num- 
bering of  the  main  interstate  high- 
ways of  the  country,  included  In  the 
federal  aid  system  .A  uniform  system 
of  warning  signs  is  particularly  de- 
sired as  a  safety   measure. 

California  routes  tentatively  rec- 
ommended for  inclusion  in  the  sug- 
gested system  of  "United  States  High- 
ways" are  the  two  trunk  lines  up  and 
down  the.  state,  north  and  south,  and 
the  Yuma,  Needles,  and  Truckee  River 
connections  with  Arizona  and  Nevada 
and  the  roads  connecting  Sacramento 
and  Stockton  with  the  Bay  district. 


Limestone    Sales    in    Indiana    District 


The  largest  quarry  center  In  the 
United  States,  If  not  in  the  world,  for 
the  production  of  building  stone  is  the 
Bedford-Bloomington  colltic  limestone 
district  of  Lawrence  and  Monroe  coun- 
ties, Indiana.  In  recent  years  the 
value  of  building  stone  from  this  dis- 
trict has  amounted  to  nearly  one-half 
the  total  value  of  all  stone  quarried 
for  like  purposes  in  the  United  States. 

According  to  reports  received  at  the 
Department  of  the  Interior  through 
the  Geological  Survey  the  sales  of 
building  limestone  by  the  quarrymen 
in  the  Bedford-Bloomington  district  In 
1924  amounted  to  11,005,570  cubic  feet, 
valued  at  $14,164,241.  This  is  a  de- 
crease of  nearly  6  per  cent  in  quantity 


and   7   per  cent  in  value   from  the  fig- 
ures   reported    in    1923. 

The  stone  sold  by  the  quarrymen  In 
the  form  of  rough  blocks  amounted  to 
4,594,970  cubic  feet,  valued  at  $2,864,- 
217,  a  decrease  of  4  per  cent  In  both 
quantity  and  value.  The  total  milled 
and  cut  stone  sold  by  the  quarry  own- 
ers operating  mills  and  cutting  plants 
in  the  district  amounted  to  6,410,600 
cubic  feet — 7  per  cent  less  than  in  1923. 
Nearly  40  per  cent  of  the  rough  blocks 
sold  by  the  quarrymen  was  sold  to 
mills  in  the  district,  the  operators  of 
which  re-sold  in  1924  as  dressed  stone 
1,754,500  cubic  feet,  valued  at  $4,654,- 
145,  an  increase  in  quantity  sold  of  5 
per  cent  over  1923. 


ARCHITECT    RETIRBS 

M.  V.  Politeo,  one  of  the  pioneer 
practicing  architects  in  San  Francisco, 
announces  his  retirement  from  active 
practice.  Mr.  Politeo  was  formerly  a 
member  of  the  firm  of  Cunningham  & 
Politeo.  Since  the  death  of  Mr.  Cun- 
ningham, Mr.  Politeo  maintained  of- 
fices in  the  First  National  Bank  Build- 
ing, San   Francisco. 


.4LL   Q,UIET    IN    THE    BUILDING 
TRADE 


Country  Cousin  (after  orolonged  in- 
spection of  building  operations) — "I 
don't  see  the  sense  of  putting  statues 
on  the  top  of  your  buildings." 

Friend  —  "Statues?  Those  aren't 
statues.     They're  bricklayers." — Punch. 


Pacific  Metal  Products  Company  for- 
merly located  at  Second  and  Madison 
Streets,  has  moved  to  4402  Market 
Street,    Oakland. 


» 


"MacArthur  For  Piles 

STRAIGHT  SHAFT   COMPRESSED   CONCRETE   PILE 
PEDESTAL  COMPRESSED  CONCRETE  PILE 
COMPOSITE  COaiPRESSED  CONCRETE  PILE 

cover  all  lengths  and  conditions  without  change  of  rigging,  delay  and 
consequent  financial  loss. 

MacArthur  Concrete  Pile  & 
Foundation  Co.,  Inc. 

373  MONADNOCK  BUILDING,  SAN  FRANCISCO,  CALIF. 

PHONE  SUTTER  3549 
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Building  News  Section 


APARTMENTS 


To   be   Done   by  Day's  Work. 

APARTMENTS  Cost,    ?1B,000 

SAN  FRANCISCO.  S  Jackson  St.  155  W 
Buchanan  St. 

Three-story  and  bas3ment  frame  (6) 
apartments. 

Owner — Edward  F.  Franks,  H8  Fillmore 
St.,   San    Francisco. 

Architect — E.  E.  Young,  2002  Califor- 
nia St.,   San  Francisco. 


Contract   Awarded. 

APARTMENTS  Cost,   $20,000 

OAKLAND,  Alameda  Co.,  Cal.  No.  71 
Eleventh   St. 

Two-story  14-room  brick  apartment 
building. 

Owner — L.  C.  Dick,  609  20th  St.,  Oak- 
land. 

Architect — None. 

Contractor — Jensen  &  Pedersen,  3443 
Adeline   St.,    Oaltland. 


Contract  Awarded. 

APARTMENTS  Cost,    $14,000 

OAKLAND,   Alameda   Co.,   Cal.      No.  473 

Fifty-first    St. 
Two-story     16-room     apartment    bldg. 
Owner — P.    H.    Casserly,    Oakland. 
Architect    &    Contractor — A.    W.    Smith, 

American    Bank    Bldg.,    Oakland. 


Contract  Awarded. 

APARTMENTS  Cost,   $21,000 

OAKLAND,   Alameda   Co.,    Cal.     No.    540 

Twenty-eighth    St. 
Apartments. 

Owner — Clare    B.    Garoutte,    Premises. 
Plans   by   Contractor. 
Contractor  —  Sommarstrom  Bros.,   Co., 

1536    Franklin    St.,   Oakland. 


Contract  Awarded. 

APARTMENTS  Cost,   $12,000 

SAN  FRANCISCO.      No.   1010   Powell  St. 

Install  plumbing;  fire  escapes;  carpen- 
try; electric  work,  etc.,  for  apart- 
ments. 

Owner — J.   L.    Hitchcock,   Premises. 

Architect — H.  H.  Gutterson,  526  Powell 
St.,   San   Francisco. 

Contractor  —  Moore  &  Madson,  77 
O'Farrell    St.,    San    Francisco. 


To  be  Done  bv  Day's  Work. 

APARTMETOrS  Cost,    $20,000 

SAN  FRANCISCO.  N  'R'ashington  50  E 
Webster   Street. 

Three-story  and  basement  frame  (6) 
apartments. 

Owner — D.  J.  Clancy,  285  Turk  St.,  San 
Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny St.,   San  Francisco. 


To  be  Done  by  Day's  Work. 
APARTMENTS  Cost,   $30,000 

SAN   FRANCISCO.      SE  Dore  Place   and 

Jackson   Street. 
Three-story   and    basement    frame    (12) 

apartments. 
Owner — P.    Segondy,     1104    Powell    St., 

San  Francisco. 
Architect   —   Fabre   &    Hildebrand,    110 

Sutter   St.,    San    Francisco. 


Contract  Awarded. 

APARTMENTS  Cost,    $30,000 

SAN  FRANCISCO.  W  Larkin  84  S  Green 

Three-story  and  basement  frame  (12) 
apartments. 

Owner — A.  &  D.  Tollini,  73  Sutter  St., 
San  Francisco. 

Architect — Chas.  J.  Rousseau,  1991  Cali- 
fornia St.,  San  Francisco. 

Contractor — S.  Montani,  1753  Greenwich 
St.,   San   Francisco. 


To   be   Done   by  Day's  Work. 
APARTMENTS  Cost,    $10,000 

SAN    FRANCISCO.      N    Sacramento    137 

E  Laura  St. 
Three-story    and    basement    frame     (8) 

apartments  and   (2)   stores. 
Owner — Anton     Usnlk,     736    Clementina 

St..  San  Francisco. 
Plans   by   Owner. 


Contract    Awarded. 

APARTiMENTS  Cost,    $12,000 

OAKLAND,  Alameda  Co.,  Cal. 
'rwu-.story,     16-room    apartments. 
Owner — Mrs.    C.    M.    Sail,    903    Vermont 

Street,    Oakland. 
Designer — D.     T.     Hyde,     372      Hanover 

Ave.,    Oakland. 
Contractor— J.     A.     Sail,     903     Vermont 

St.,    Oakland. 


Sub-Contract    Awarded. 

APARTMENTS  Cost.    $30,000 

SAN  FRANCISCO,  W  Larkin  84  S  Green 

Three-Ktciry  and  basement  frame  (12) 
apartments. 

Owner— A.  &  D.  Tollini,  73  Sutter  St., 
San   Francisco. 

Architect  ■ —  Chas.  J.  Rousseau.  1991 
California    St.,    San   Francisco. 

Contractor  —  S.  Montani,  1753  Green- 
wich   St..    San    Francisco. 

I'hinibins — A.     Ramazzotti     at     $5200. 


Contract  Awarded. 

REMODEL  Cost.   $23,995 

SA.\    FRANCISCO,     835-S41     Divisadero 

Street. 
Remodel    for   apartments   and   stores. 
Owner — F.  Finmore,  835  Divisadero  St., 

San   Francisco. 
Architect — None 
Contractor — A.    Gold,    2431   Fillmore   St., 

San   Francisco. 


LOS  ANGELES,  Cal.— Malcolm  Smith 
6665  Sunset  Blvd.,  will  build  4-story 
class  C  apt.  bldg..  90x173  ft.  at  1843 
Cherokee  St.  for  Edwin  R.  Rockwell 
Co.,  742  S  Hill  St.  S.  H.  Dunford,  archt., 
1020  Lincoln  Bldg.  It  will  contain  130 
ims.  divided  into  46  suites;  face  brick, 
•art  stone  trim,  tile  and  comp  rf.,  fire 
escapes,  met.  sash;  skylights,  struc. 
steel,  pine  trim  and  firs.,  aut.  elec. 
elevator,  wall  beds,  tiled  baths  and 
sinks,  hose  racks,  incinerator,  steam 
htg.    sys;    $200,000. 


BONDS 


SALINAS,  Monterey  Co.,  Cal. — Super- 
visors sell  $22,000  bond  issue  of  Aromas 
School  District  for  premium  of  $2260 
and  $50,000  issue  of  Sunset  School  Dis- 
trict for  premium  of  $2286.  Proceeds 
of  sales  will  finance  school  improve- 
ments. 


PHOENIX,  Ariz. — Phoenix  union  high 
school  district  will  hold  bond  election 
June  10  at  which  time  it  is  proposed  to 
vote  $150,000  for  high  school  improve- 
ment. Louie  Gage  Dennett,  clerk  of 
Board. 


WOODLAND,  Yolo  Co.,  Cal. — Until 
July  6  bids  will  be  received  by  super- 
visors for  purchase  of  $54,000  bond 
issue  of  Woodland  Union  High  School 
District;  proceeds  of  sale  to  finance 
school   improvements. 


E.  T.  Thurston 

Mem.    Am.    Soc.    C.    E. 

Consulting-  Construction 
Engineer 

S7    POST    STREET 

Kearny    6757 

Twfnt\'-five   years'   experience  as 
engineer  and  general   contractor. 


D.A\1S,  Yolo  ('o.,  Cal.— Formation  of 
a  joint  union  high  school  district  com- 
prising Davis,  Fairfield  and  Montgom- 
ery districts  carried  at  a  recent  elec- 
tion. A  bond  election  will  be  submitted 
shortly  to  finance  erection  of  a  new 
high  school. 


PETALU.MA,  Sonoma  Co.,  Cal. — Elec- 
tion will  be  held  June  23  in  Two  Rock 
Union  School  District  to  vote  bonds  of 
$15,000  to  finance  erection  of  3-class- 
room  school  building.  Trustees  of  the 
district  are:  B.  Blanchard,  Roy  G. 
Church,  P.  C.  Martin  and  Henry  de 
Klark. 


FKE.SNO,  Fresno  Co.,  Cal.— Election 
will  be  called  shortly  to  vote  bonds  of 
$1,500,000  to  finance  erection  of  new 
schools  and  additions  to  standing 
structures. 

iSAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Election  will  be  held  June  11  In  Val- 
ley View-1'ioneer-Hacienda  School  Dis- 
trict to  vote  Ijonds  of  $79,000  to  fi- 
nance erection  of  new  school  building; 
will  contain  8-cIassrooms  and  com- 
munity auditorium.  Trustees  of  dis- 
trict are:  W.  B.  Mable,  James  Rule, 
H.  J.  Scott.  M.  V.  Cook  and  R.  O.  At- 
kinson. 


MONTEREY.  Monterey  Co.,  Cal.  — 
Monteny  .School  District  contemplates 
bond  issue  for  $35,000  to  finance  erec- 
tion of  new  Oak  Grove  grammar  school 


CHURCHES 


^lans    Completed. 

CHURCH.  Cost,    $150,000 

BURLI.NGAME,  San  Mateo  Co.,  Cal.     El 

Camino   Real   and   Occidental   Ave. 
Fireproof    church    building. 
Dwner — St.    Pauls   Episcopal   Church. 
Architect — Howard    &     White,     Burlln- 

game^ 


Preliminaries    to    be    Prepared. 

CHURCH  Cost,   

REDWOOD   CITY',   San   Mateo   Co.,   Cal. 

Brewster    and    Clinton. 
Reinforced    concrete   church    bldg. 
Owner — St.    Peter's    Episcopal    Church, 

Redwood   City. 
Architect    —    Norberg    &    Norberg,    593 

Market    St.,   S.    F. 


Plans    Being   Prepared. 

CHURCH  Cost,    $60,000 

RENO.    Nevada.      West   and   First   Sts. 

One  and  two-story  brick  church  build- 
ing  with   tile  roof. 

Owner — Methodist    Episcopal    Church. 

Architect — Wythe,  Blaine  &  Olsen,  1800 
Telegraph    Ave.,    Oakland. 
Plans  to   be  out   for  figures   shortly. 


Plans  Being  Prepared. 

ADDITION  Cost,    $30,000 

HANFORD,    Kings   Co.,    Cal. 

Addition  to  present  frame  and  brick 
church. 

Owner — First  Methodist  Church,  Han- 
ford. 

Architect — Wythe,  Blaine  &  Olsen,  1800 
Telegraph  Ave.,  Oakland. 


PORTERV1LL-.E,  Tulare  Co.,  Cal. — 
Jos.  Peredis,  Porterville,  will  superv. 
erection  of  bldg.  at  Morton  and  F  Sts. 
tor  Catholic  church.  Rev.  Father  Pat- 
rick Daly,  pastor.  I.  B.  Loveless,  archt. 
4(127  Kansas  St.,  San  Diego.  It  will  con- 
tain school  rms.  and  auditorium  for 
services;  brick  and  hoi.  tile  constr., 
stucco  exter.,  tile  rf;  $40,000.  A  church, 
convent  and  rectory  will  be  erected 
later. 

D.A^VIS,  Y'olo  Co..  Cal.— Members  of 
the  Davis  Community  Church  at  a  re- 
cent mass  meeting  voted  to  purchase 
a  site  in  the  east  side  of  C  St..  betw. 
4th  and  5th  Sts.,  on  which  it  is  planned 
to   erect   a   $100,000  church   building. 
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LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Architect  Robert  H.  Orr,  1305  Cor- 
poration Bldg.,  will  revise  plans  and 
take  new  figures  from  the  low  bidders 
for  the  Class  A  church  to  be  erected 
at  the  northwest  corner  of  Wilshore 
Blvd.  and  Normandie  Ave.  for  Wilshire 
Blvd.  Christian  Church.  The  building 
will  cost   approximately   $400,000. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— L.  R.  Armstrong,  144  Glendale  Blvd., 
has  general  contract  for  superstruc- 
ture for  brick  synagogue  at  the  corner 
of  Fourth  St.  and  New  Hampshire  Ave. 
for  Sinai  Congregation,  Dr.  Mayer 
Winkler,  Rabbi;  auditorium  and  bal- 
cony to  seat  1400,  Sunday  school  as- 
sembly hall  to  seat  450,  classrooms, 
social  hall,  library,  toilets  and  foyer: 
3-story  and  basement,  120.xl50  feet, 
brick  plaster  and  terra  cotta  facing, 
composition  roof,  steam  heating,  ce- 
ment tiled  and  hardwood  floors,  art 
glass,  ornamental  iron  "work,  venti- 
lating system,  storage  water  heater. 
S.  Tilden  Norton  and  Frederick  H. 
Wallis,  Financial  Center  Bldg.,  archi- 
tects; Gladding-McBean  Co.,  Glendale, 
has  contract  for  terra  cotta.  Founda- 
tions are  being  put  in  by  L.  K.  Arm- 
strong. 


FACTORIES  &  WAREHOUSES 


■Jontract   Awarded. 

BUILDING  Cost,    $5000 

BERKELEY,    Alameda    Co.,    Cal. 

.Frame   and  concrete  wholesale  bldg. 

Owner  —  Latourrette-Fical  Co.,  Sacra- 
mento. 

Architect  —  W.  H.  Weeks,  Tribune 
Tower,    Oakland. 

Contractor — M.  E.  Hopper  Sons,  1117 
Webster  St.,   Oakland. 


■^lontract    Awarded. 

OFFICE   BLDG.  Cost,   $20,000 

OAKLAND,  Alameda  Co.,  Cal.  NE  9th 
and    Alice    Sts. 

Two-story  concrete  office  and  ware- 
house. 

Owner — C.  W.  Abbott  Co.,  1804  Harrison 
St.,    Oakland. 

Designer — C.  B.  Barton,  1804  Harrison 
St.,    Oakland. 

Contractor — Chas.  W.  Heyer  Jr.,  Mills 
Bldg.,  San  Francisco. 


?lans   Being  Completed. 
OF'FICE    BLDG.  Cost    $40,000 

SAN    FRANCISCO.    Fremont    St. 
Two-story    class    B    50x150    factory    and 

office    building. 
Owner — Philadelphia     Storage     Battery 

Co.,   37   Spear  St.,   San   Francisco. 
Architect — Ashley    &    Evers,    5S    Sutter 

St.,    San    Francisco. 


<5AN  LUIS  OBISPO,  San  Luis  Obispo 
Co.,  Cal. — Iron  Ore  Development 
A-ssn.,  L.  A.  Enos,  W.  A.  Wotherspoon 
and  J.  E.  Morris,  will  immediately 
make  application  for  state  charter  to 
develop  iron  ore  deposits  in  San  Lui^ 
Obispo   county. 


NEAR  AZUSA,  Los  Angeles  Co.,  Cal. 
— I'nion  Engineering  Co..  301  Bartlett 
Bldg.,  Los  Angeles,  has  contract  for 
one-story  brick  factory  at  Keeney 
Grove,  near  Azusa.  for  West  Coast 
Trimming  Co.;  Everett  Merrill,  3961 
W.  6th  St.,  Los  Angeles,  architect;  78x 
232  ft.,  composition  roof,  steel  sash, 
skylights,   cement  floors.     Cost,   $60,000. 


NEAR  AZUSA,  Los  Angeles  Co.,  Cal. 
— Union  Engineering  Co.,  301  Bartlett 
Bldg.,  Los  Angeles,  has  contract  for  3 
brick  factory  buildings,  at  Keeney 
Grove  near  Azusa,  for  California  Pub- 
lishing Co.;  Leonard  L.  Jones,  602 
Grosse  Bldg.,  Los  Angeles,  architect; 
60x200  feet  and  2  buildings  each,  40x 
60  ft.,  composition  roof,  skylights,  steel 
sash,  cement  floors,  wood  trusses. 
Cost,    $50,000. 


ATWATER,  Merced  Co.,  Cal. — Adams 
Box  and  Crate  Co.  will  erect  a  box 
factory  on  the  grounds  of  the  Stewart 
Fruit    Packing    plant. 


SAN  FRANCISCO.— Board  of  Super- 
Isors  has  authorized  purchase  of 
property  at  Mariposa  and  Bryant  Sts. 
on  which  quarters  will  be  erected  to 
^ouse  shop  departments  of  the  Munici- 
pal   Railway   system. 


FLATS 


To    Be    Done    By   Day's    Work 

FLATS  Cost,   $7000  each 

SAN    FRANCISCO,    N   Beach    St.    145    W 

Retiro  Way 
Two    2-story    and    basement   frame    (2) 

flats. 
Owner — «.    Steinauer,    109   Cornwall   St., 

San   Francisco. 
.Vrchitect — None. 


Segregated    Figures    Being    Taken. 
FLATS,    ETC.  Cost,    $90,008 

SAN    FRANCISCO.      Webster    St.,    Bet. 

Turk   and   Eddy   Sts. 
Five    two-story    frame    and    stucco    flat 

buildings    (4    3-room   apts.    each). 
Owner — Kolhwes-Hannah,    S.    F. 
Architect — E.  E.  Young,  2002  California 

St.,    San    Francisco. 


Contract   Awarded. 

FLATS  Cost,    $11,100 

SAN   FRANCISCO.      E   Stanyan   St.   75   S 

Waller  St. 
Two-story   and    basement   frame   flats. 
Owner — Lena  Mathews,  43  Cole  St.,  San 

Francisco. 
Architect — None. 
Contractor — Robinson  &  Johnston,  1943 

Anza  St.,  San  Francisco. 


Tontract    Awarded. 

FL.A.TS  Cost,    $10,000 

SAN  FRANCISCO.  S  Twenty-fourth   St. 

75   E  Utah   St. 
Two-story    and    basement    frame    store 

and    (2)    flats. 
Owner — Anna    M.    Rene,    2521    24th    St., 

San   Francisco. 
Architect — None. 
Contractor — Thos.    F.    Mitchell    &    Son, 

1370   Utah   St.,   San   Francisco. 


To    be   Done   by   Day's   Work. 

FLATS  Cost,     $9000    each 

SAN    FRANCISCO.      E    Shrader    55    and 

80   N   17th    St. 
Two    two-story    and      basement      frame 

flats   (2  flats   in  each  building). 
Owner — Buhman    &    Rivers,    222   Phelan 

Bldg.,  San  Francisco. 
Ai'chitect — None. 


Contract   Awarded. 

FLATS  Cost,   12,300 

SAN  FRANCISCO,  E  Lyon  150  N  Lom- 
bard  St. 

Two-story  and  basement  frame  (2) 
flats. 


Owner — H.  Alton  and  Lucile  Bergerot 
Collins,    3065   Pacific   Ave.,  S.  F. 

Designer — Oliver  Everett,  1942  Web- 
ster   St.,    .S.    P. 

Contractor — H.  Erickson,  1025  Church 
St.,    S.    F. 


Contract   .Awarded. 

Jfp--^TS  Cost,    $20,000 

SAN    FRA.NCISCO,   B     Presidio      50      N 

Washington  St. 
Two-story  &  basement  frame    (2)   flats. 
Owner — Merriam    M.      Greenberg      and 

Deborah  Gensler,  care  architects. 
.A.rchitect — Sylvian    Schnaittacher,      233 

Post   St.,    San    Francisco. 
Conti  actor— Wm.  Martin.   180  Jessie  St 

San    Francisco. 


GARAGES 


Cost,    $45,000 
Cal.    NW    Mono 


Plans  Prepared. 
3ARAGE  ETC. 
FRESNO.    Fresno 

and  L  Streets. 
Two-story    class    "A"    concrete    garage 

and  operators'  dormitory  75x150  ft 
Owner— California  Transit  Co.,  Fresno 
Architect    not    given. 

Plans   Complete. 

GARAGE  Cost     $15  000 

SAN  FRANCISCO,  NE  cor.  Sansom4  & 
Broadway   Sts. 

Two-story    brick   commercial   garage. 

Owner — Adam  Bianchi,  311  Washing- 
ton  St.,   San   Francisco. 

Aiohitect — None. 


Owner  To   Take   Figures. 
S;^?^^  Cost.    $25,000 

CORDELIA,    .Solano    Co. 
Hollow    tile    garage    building,    60x50. 
Owner — C.    J.    Lockefeer,   Cordelia,    Cal 
Architect— Chas.    B.    J.    Rogers,    Phelan 
Bldg.,   San   Francisco. 


Plans    Being  Prepared. 

GARAGE  Cost,    $12,000 

EL  CERRITO,  Contra  Costa  Co.,  Cal. 
San   Pablo  Ave. 

Brick    garage   building. 

Owner — Mr.    Cory 

Architect — E.  Plores,  2534  Soito,  Rich- 
mond. 


GOVERNMENT  WORK 
AND  SUPPLIES 


POINT  REYES,  Calif. —Until  June 
24.  2  p.  m.  bids  will  be  received  by 
Coast  Guard  Headquarters,  Darby 
Bldg.,  Washington,  D.  C,  to  erect  sta- 
tion building,  launchway,  dwelling 
house  and  accessories  at  Point  Reyes 
Coast  Guard  Station.  See  call  for  bids 
under  oflieial  i>ropo.sal  section  in  this 
issue. 


SAN  FRANCISCO  —  Bids  will  be 
REked  shortly  by  Constructing  Quar- 
termaster, Fort  Mason,  for  National 
Guard  Cantonment  at  Fort  Barry  to 
house  eleven  companies  of  the  Nation- 
e'  Guard  for  Summer  Training  camp. 
Construction  will  involve  the  erection 
of  eleven  mess  halls;  eight  latrines; 
tfc'ee  bath  rooms;  water  supply  sys- 
tem   and    electric    lighting    system. 


Phona   Mission    Z(07 

Res.   Phone  Mission   S22g 

Fire  Protection  Products  Go 

FIRE  DOOR  EXPERTS 

Kalanicln«     Copper     and     Bronxe 

Doora   aad    Trim 

Ornjunental    Entraneea 

8beet  Hctal  Work  of  Brtrj 

Deacrlptloa 

CHAS.   SCHULTHEIS.  Mgr. 

8117-SllB  TWEIVTIETH   STRBKT 

near    Unrrlaon    St. 

SAN    FRANCISCO.    CALir. 


Cost,    $11,000 
W    Bryant    130    N 


Contract   Awarded. 

FLATS 

SAN    FRANCISCO. 

24th    St. 

Two-story  and  basement  frame  (2)  flats 
Owner — J.    Daveggio   and   J.   Varni. 
Architect — None. 
:ontractor — J.    Del    Favero    &    Co.,    180 

Jessie   St.,   San   Francisco. 


'Jontract  Awarded. 

FLATS  Cost,   $12,000 

¥.VN   FRANCISCO,   N  Golden  Gate,   bet. 

Broderick    and    Baker    Sts. 
Two-story     hammered       brick       veneer 

flat  bldg.   (2   6-room  flats). 
Owner— Mr.    S.    Oser,    212    S    Spring    St.. 

Los    Angeles. 
Architect — Henry       Shermund,       Hearst 

Bldg.,   San   Francisco. 
Contractor — Paul    K.    Jones,    180    Jessie 

St..    San    Francisco. 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc, 

(Members   Builders'    Bxchanse) 
loss   MARKBT   iT. 

Phone  Market  891     San  Francisco 
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S.\N  KRAN'CISCO,  Cal.  —  Following 
hlds  ri-ceivcd  at  office  Constructing 
Quartermaster,  Fort  Mason,  Cal.  until 
11  a.  m..  May  28,  1925,  for  skylights 
.it  Bonicia  Arsenal,  Cal.: 
CrUilfoy  Cornice  Works,  1234  How- 
ard   St.    (low)     ......$256 

!•:.   ^V.   Anderson.   3103  S  San  Pablo, 

ricdmont     ••    275 

II     M.   Holway,   Hobart  Bldg.,   S.  F.   3o8 

All.    $319. 
(unit..)    Art    Metal    Co.,    1133    How- 
ard   St.,    iS.    F 370 

Heidt    Cornice    Works    378 

I'atitic   Rolled  Metals  Co.,  715  Har- 
rison   .St.,    S.    F' 541 

rower   &    Pike,    12S   Beale   St.,    S.    F.   609 

SAN  FRANCISCO— Until  June  S.  bids 
will  be  received  by  Constructing  Quar- 
(.•rmaster.  Fort  Mason,  to  alter  steam 
heating  system  at  Letterraan  General 
Hospital.  Presidio.  See  enll  for  bid.s  un- 
der offieial  iiroposnl  section  In  this 
isNue. 

SAN  FRANCISCO — Until  June  10.  11 
A  M  bids  will  be  received  by  Field 
Manager,  Air  Mail  Service,  Crissy  Field, 
to  construct  hangar  (hollow  tile- 
wooden  roof)  and  sinking  well  near 
Ccncord,  Calif.  See  call  for  bids  under 
ofliclnl   proiiosnl  section   In   this  section. 


SAN  FRANCISCO— Until  June  15.  bids 
will  be  received  by  Constructing  Quar- 
termaster, Fort  Mason,  for  painting 
buildings  at  Letterman  General  Hos- 
pital. See  call  for  bids  under  official 
proposal   section   in   this  Issue. 

SAN  FRANCISCO — Until  June  11.  bids 
will  be  received  bv  Constructing  Quar- 
termaster, Fort  Mason,  for  repairs  to 
50,000-gal.  steel  water  tank  at  Fort 
Mlley.  See  call  for  bids  under  official 
proposal    section    in    this   issue. 

OFFICE  CONSTRUCTING  QUAR- 
TERMASTER, Fort  Mason,  Calif.  Sealed 
proposals  will  be  received  here  until 
June  12,  1925,  for  oil  burning  ranges 
and  oil  and  high  pressure  steam  lines 
at  Letterman  General  Hospital,  Calit. 
Information   upon  application. 

SAN  FR.\NCISCO.  —  Until  June  12 
bids  will  be  received  by  Constructing 
Quartermaster,  Fort  Mason,  for  oil 
burning  ranges  and  oil  high  pressure 
steam  lines  at  Letterman  General  Hos- 
pital. See  call  for  bids  under  official 
proposal   section   in   this   Issue. 


HJLLS  AND  SOCIETY 
BUILDINGS 


Segregated    Bids    Being  Taken 
ALTERATIONS  Cost.    $15,000 

ANTIOCH,    Contra   Costa    Co.,    Cal. 
Remodeling    2nd    floor    of    present    two- 
story    brick    building      into      lodge 
rooms. 
Owner — Masonic   Lodge. 
Architect    —    Davis-Heller-Pearce    Co., 
Weber  and  California  Sts.,  Stockton 


BUILDING    AND    ENGINEERING    NEWS 


WOODLAND.  Yolo  Co.,  Cal.  —  Rev. 
Father  T.  W.  Hirgan  (Holy  Rosary 
Parish  Church)  is  taking  bids  to  erect 
a   25,000   parish  hall. 

Sub-Contract     Awarded. 
LODGE    &    OFFICE  Cost,    $1,000,000 

OAKLAND,   SE   20th   St.   and  Broadway. 
Eight    and    15-story      tower,      six-story 

main    building,    class    A    lodge    and 

office    building    150x134    ft. 
Owner — Elks    Hall    Assn. 
\rcht    &  Mgr.  of  Const, — Wm.  Knowles 

1214      W^ebster     St..     Oakland      and 

Hearst    Bldg.,    S.    F. 
Steel    sash — Fenestra   Construction    Co.. 

251  Kearny  St..  S.  F. 
As  previously  reported,  plumbing, 
heating  and  ventilating  awarded  to 
Fearey  S:  Moll.  1075  40th  St.,  Oakland. 
Structural  steel  was  awarded  to  the 
Judson  Manufacturing  Co.,  Emery- 
ville Calif.,  and  excavating  to  J. 
Catucci,  1212  I8th  Ave.,  Oakland;  re- 
inforcing steel  to  Edw.  L.  S^ule,  ':>''  l 
Rialto  Bldg..  K.  F.:  concrete  to  Chas. 
W.  never.  Jr..  Mills  P.ldg.,  S.  F.  Terra 
cotta  to  X.  Clark  &  Sons,  116  Natoma 
St.,  San  F'ranci.«;co.  Electric  wiring 
to  Kenvon  Elec.  Co  Building  will  con- 
tain from  75  to  00  guest  rooms,  100% 
baths. 


RENO,  Nevada— Until  June  15,  bids 
will  be  received  by  F.  M.  Schadler,  ar- 
chitect. 445 1^  South  Virginia  St.,  Reno. 
•o  erect  clubhouse  for  Twentieth  Cen- 
tury Club.  Cert,  check  5%  req.  with 
,)id  Plans  obtainable  from  architect 
jn    deposit    of    $5,    returnable. 


HOSPITALS 


rONTIIACTS    AW.4RDE5D 

0.\KLAND,  Cal. — Following  bids  re- 
ceived by  the  Cierk  of  the  Board  of 
Supervisiors  of  Alameda  County,  at  his 
office.  Mondav,  June  1st,  1925,  at  11 
o'clock  for  the  erection  and  completion 
of  the  refrigeration  work  and  kitchen 
equipment  at  the  Highland  Hospital. 
Oakland,    Alameda    County,    California. 

RefrlKerntlon     Work 
Geo.    Products    Corp.    (awarded)    $26,494 

Carvendale    Mach.    Co 27,707 

Baker     Ice     and     Mach.     Co 29.850 

B.  E.  Dunn  &  Co.   (bid  rejected)      24,950 

Kitchen    Kquipment 
Montague    Range    &    Furnace 

Co.,    376    6th    St.,    San    Fran- 
cisco       $44,476134 

Dohrmann    Hotel   Co 46,884.63 

Mangrum   &   Otter   Co 48,976 


HOTELS 


Plans   Being   Prepared. 
HOTEL  Cost,    $35,000 

RED   BLUFF,    Tehama    Co.,    Cal. 
Three-story    addition    to    present    brick 
hotel   building.  ,    „    „   , 

Owner — Tremont  Hotel,   Red  Bluff,  Cal. 
Architect — Cole  &  Brouchoud,  Chico. 


Plans    Being    Prepared. 
HOTEL  Cost 

QUINCY,    Plumas   Co.,   Cal. 
Tvvo-story     frame     hotel     buUdin'g, 

rooms,   25%    baths. 
Owner — Quincy   Hotel   Co.,   Quincy. 
Architect — Cole  &  Brouchoud.  Chico 


$60,000 
50 


Plans    Being    Completed. 

HOTEL  Cost,    $125,000 

WATSONVILLE.    Santa    Cruz    Co.,    Cal. 

Cor.   West  Lake  Ave.   and   Main  St. 
t'our-story      reinforced     concrete     face 

brick,   carved   stone   trim   hotel    (75 

rooms    and    about    50    baths). 
Owner — Resetar    Bros.,    Watsonville. 
Architect — W.    H.    Weeks,    369    Pine    St., 

San    Francisco. 
Bids    for  -general    contract    will    be 
f-alled   for    in    about   two   weeks. 


To    Be    Done    By   Day's    W'ork. 

HOTEL  Cost,   approx.  $150,000 

SAN  FRANCISCO,  S  Post  92  W  Taylor 
St. 

Six-story  and  basement  steel  frame 
brick  and  tile   hotel. 

Owner— H.  C.  Keenan,  110  Sutter  St., 
San    Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny   St.,    S.    P. 


W'orljing    Drawings    Being    Prepared. 

HOTEL  Cost.  $100,000 

SAN      FRANCISCO,      Sacramento      near 
Van    Ness. 

Six-storv    steel    frame    hotel    bldg. 

Owner — Withheld. 

Architect  —  G.    L.    Rosebrook,    Monad- 
nock    Bldg.,    S.    F. 

Engineers    —    Ellison    &    Russell,    Pac. 
Bldg.,   S.   F. 
Plans    will     be    out    for       figures       in 

about   two   weeks. 


Contractors  Attenlon! 

I  am  selling  lumber  from  mill 
to  you  in  car  lots  at  whole- 
sale   prices.       Can    furnish 
dimension   all   lengths,    also 
mixed  cars  including  uppers. 

W.  H.  SMITH 

MEDFORD,  OREGON 

Saturday,   June   6,    1925 


Working  Drawings  Being-  Prepared. 

HOTEL  Cost,    $1,600,000 

OAKLAND,  Alameda  Co.,  Cal.  Nine- 
teenth   and   Franklin    Sta. 

Ten-story  class  B  hotel  bldg.  of  Span- 
ish architecture   (300  guest  rooms). 

Owner  —  J.  K.  Learning,  Ray  Bldg., 
Oakland. 

Architect  —  W.    H.    Weeks,   Ray   Bldg., 
Oakland. 
Plans    for     the    above    structure    are 

well   under  way  and  segregated  figures 

will    bf    called    for    in   about    45    days. 

Plans   Complete— Work    To    Start 
Shortly. 

HOTEL,  Cost,   $80,000 

SACRAMENTO.  Sacramento  Co.,  Cal., 
SE  sth  and  I  Sts. 

Six-story  class  C  concrete  hotel  bldg. 
cement  exterior,  100  rooms,  25% 
baths. 

Owner — Lewis  Greenwald,  3lS  Mont- 
gomery St.,  San   Francisco. 

Designer,  Eng.  &  Contr. — Geo.  D.  Hud- 
nutt.  California  Fruit  Bldg.,  Sac- 
ramento. 


LOS  ANGELES,  Cal. — Archt.  S.  Chas. 
Lee,  Douglas  Bldg.,  is  preparing  plans 
for  .^-story  class  C  store,  hotel  and  apt 
bldg.  on  s.  side  of  8th  St..  bet.  Fedora 
St.  and  Kenmorc  Ave.  for  Obehdorff 
Bros.  Six  stores  and  lobby  in  first 
story.  100  rms.  in  upper  sto;  135x100 
ft.,  brick  walls,  press,  brick  and  terra 
cotta  facing,  plate  glass,  structural 
steel,  fire  escapes,  comp.  rfg.,  pine 
trim,  marble  and  tile  work,  steam  htg., 
wall    beds,    elevators;    $200,000. 


TUCSON,  Ariz. — Tucson  Tourist  Ho- 
tel Co.  has  been  granted  permit  by 
state  corporation  commission  to  sell 
slock  to  the  amount  of  $300,000.  Pro- 
ceeds would  be  used  for  erection  of 
hotel  on  site  that  has  been  donated. 


MUP.RIETTA  HOT  SPRINGS,  River- 
side Co.,  Cal. — Cresmer  Mfg.  Co.,  Riv- 
erside, awarded  c  ntr.  at  $109,500  for 
2-storv  reinf.  cone,  hotel  at  Murrietta 
Hot  Springs  for  Ganthers,  Murrietta 
Hot  Springs  Co.,  Murrietta  Hot  Springs. 
Plans  by  Stromwell  &  Halperin,  1007 
S  Grand  Ave.,  Los  Angeles:  63  rras., 
100%  baths  and  lobby.  61.^205  ft.,  tile 
rf.,  part  basement,  ornam.  iron.  cem. 
and  tile  firs.,  pine  trim,  tile  baths, 
steam   htg.,   storage   water  htr. 

SAN  DIEGO.  Cal. — Architect  Loy  L. 
Smith.  833  S.  Spring  St..  Los  Angeles, 
is  preparing  plans  for  8-story,  mezza- 
nine floor  and  basement.  Class  A  hotel 
addition,  50x100  ft.,  to  present  hotel 
building  at  San  Diego,  for  Waldorf 
Hotel.  Lange  &  Bergstrom,  800  Wash- 
ington Bldg.,  have  contract  to  erect 
building;  3  stores,  200  rooms,  reinforced 
concrete  construction,  100%  baths,  cast 
concrete  and  brick  facing,  1  passenger 
elevator,  tile  and  cement  floors,  marble 
work,  lobby,  fire  doors,  steel  sash  and 
door  frames,  steam  heating,  plate  glass, 
copper  store  fronts,  fire  escapes, 
wrought  iron,  structural  steel,  auto- 
matic sprinkler  system. 


LOS  ANGELES,  Cal. — Christ  Thoren, 
5615  W.  4th  St..  awarded  contract  at 
$210,000  for  erecting  4-story  Class  C 
store  and  hotel  building  at  the  south- 
cast  corner  of  Sixth  S.  and  Normandie 
Ave.  for  Karl  Elliott;  Walker  &  Eisen. 
701  Gre^t  Republic  Life  Bldg.,  are  the 
architects,  98x144  ft.,  stores,  lobby, 
restaurant  and  kitchen  in  1st  story. 
100  hotel  rooms,  with  100%  baths  or 
showers  in  upper  stories;  brick  walls, 
pressed  brick  and  terra  cotta  facing, 
plate  glass,  steel  beams,  marble  and 
tile  work,  ornamental  iron,  composition 
roofing,  metal  skylights,  steel  sash,  pine 
trim,    steam    heating,    elevator. 

LONG  BEACH,  Los  Angeles  Co.,  Cal. 
— Architects  Walker  &  Eisen,  756  S. 
Spring  St.,  Los  Angeles,  have  com- 
pleted preliminary  plans  for  a  12-story 
(lass  .\  hotel,  store  and  cafeteria  build- 
ing on  Ocean  Ave.  extending  from  Lo- 
cust St.  to  Collins  Way.  Long  Beach, 
for  Fred  B.  Dunn:  330  rooms  with  100 
per  cent  baths,  arcade  floor,  stores  and 
shops  on  ].=  t  and  arcade  floor,  lobby, 
ballroom,  kitchen,  cafeteria;  12ox232 
feet,  reinforced  concrete,  terra  cotta 
;iiid  pressed  lirick  facing,  plate  glass. 
.oiiipositioii  roofing,  ornamental  iron. 
steam  heating,  electric  elevators,  pine 
and  hardwood  trim,  tower  30  feet  above 
roof,  marble  work,  roof  garden.  Cost. 
?1,«00,000. 


Saturday,    June    6.    1925 
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I^AKEPORT,  Lake  Co.,  Cal.  —  Fred 
Bennion  and  Rex  Stewart  are  forming- 
corporation  to  finance  erection  of 
$75,000  annex  to  present  Hotel  Lake- 
port.   The  annex  will   contain   40  rooms. 

ICE  &  COLD  STORAGE 
PLANTS 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Scofield  Eng-.  Constr.  Co.,  728  Paciflo 
Finance  Bldg.,  awarded  contract  on 
percentage  basis  and  will  take  sub- 
bids  for  6-story  and  basement  rein- 
forced concrete  cold  storage  plant  at 
District  Blvd.  and  U.  P.  tracks.  Plans 
by  Ball  Ice  Machine  Co.,  St.  Louis;  re- 
inforced concrete  construction,  4  elec- 
tric elevators,  2  scales,  refrigerating 
system,  sprinkler  system.  Cost.  $435,- 
000. 


POWER  PLANTS 


LODI,  San  Joaquin  Co.,  Cal. — Bids 
for  voltage  regulator  rejected  by  city 
trustees  as  being  too  liigh.  Will  be 
purchased   in  open  market. 

MESA,  Ariz. — $37,500  electric  light 
and. power  bond  issue  carried  at  recent 
election. 


'/o   be   Done  by  Day's   Work. 
SWBSTATIOX  Cost,   $33,000 

OAKLAND,    Alameda    Co.,    Cal.      E    ;;4th 

Ave   63   S  E-lOth   St. 
One-story    concrete    substation. 
Owner — Pacific  Gas  &  Electric  Co  ,   245 

Market   St.,   San   Francisco. 
Plans    by    Owner. 


PUBLIC   BUILDINGS 

Plans    Being    Prepared 

CITY  HALL,   FIREHOUSE   Cost,   $13,000 

EL    CERRITO.    Contra    Costa    Co.,    Cal. 

Frame  stucco  and  brick  veneer  city 
hall  and   firehouse. 

Owner — City   of  El   Cerrito. 

Architect — E.  Flores,  2534  Soito,  Rich- 
mond. 


Plans    Being   Prepared. 

LODG   BLDG.  Cost,    $10,000 

SIERRA    CAMP    on    Sutter    River. 

Lodge    building    and    dining    hall. 

Owner — City  of  Oakland,  Recreation 
Department    Custodian. 

Architect — Schirmer-Bugbee  Co.,  Thay- 
er   Bldg.,    Oakland. 


-Bids   Close   June 
Cost,   $27,000 


Plans    Being   Figure 
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CITY   HALL 

GRIDLEY,   Butte  Co..   Cal. 

Two-story      reinforced      concrete      City 

Hall  Building. 
Owner — City  of  Gridley. 
Architect — Cole  &  Brouchoud,  Chico. 


Contract     Awarded     On     Stockton     City 

Hall. 
CITY    HALL  Cost,    $360,897 

STOCKTON,  Cal.,  Lindsay  Ave.  and  El- 
dorado  Street. 
Four-story   class   "A"   city   hall. 
Owner — City    of    Stockton 
Aichitect— Glenn    Allen,    41    Sutter   St., 
Stockton,    and    Wright    &    Satterly. 
Bank     of     Italy     Bldg.,     comprising 
City    Architectural    Burea.u. 
Contractor — Howard     S.     Williams,     185 

Ktevenson    St.,    San    Francisco. 
I^lectrical     Heating       and       Ventilating; 
awarded  to  L.  Gnekow,  647  E  Main 
St.,    Stockton. 
Figures   will   be   received   at   once   on 
the    following   work:    Plastering,    orna- 
mental   iron,    lumber,    mill    work,    roof- 
ing,   tiling,    structural    steel,    reinforc- 
ing   steel,     marble,    composition     floor- 
ing,  metal  lathing. 


SAN  FRANCISCO — Until  June  24,  3 
P.  m.,  bids  will  be  received  by  Board 
of  Public  Works  to  erect  engine  house 
-N'n.  16  in  east  side  of  Tennessee  St., 
bet.  19thand  20th  Sts.  Segregated  bids 
are  wanted  for  general  construction, 
$33,000;  plumbing  and  heating,  $5000: 
electric  work,  $2500.  Plans  obtainable 
from  Bureau  of  Architecture,  2nd  floor 
City  Hall. 


SAN  FRANCISCO— All  bids  received 
May  20,  2:30  p.  m..  by  M.  Philomene 
Hagan,  Secy.  Playground  Commission, 
376  City  Hall,  to  erect  field  house  in 
Margaret  S.  Hayward  Playground,  Gol- 
den  Gate   Ave.   and   Laguna   Street. 


STOCKTON.  (San  Joaquin  Co..  Cal.— 
.r.  F.  Shepherd.  1st  Natl.  Bank  Bldg., 
Stockton,  at  $24,900  submitted  only  bid 
*o  city  council  to  erect  fire  alarm  sta- 
tion; reinforced  concrete  construction. 
Taken    under   advisement. 


OLYMPIA,  Wash. — Until  June  30,  10 
a.  ni.,  bids  will  be  received  by  C.  V. 
Savidge.  Secy.  State  Capitol  Commit- 
tee, for  vorious  unit.*?  of  work  to  com- 
plete Legislative  Hall  of  the  state 
capitol  group.  Foundations  and  walls 
are  already  in  place.  Bids  are  no^w  de- 
sired for  the  excavation,  plain  and 
reinfrirred  concrete,  brick  -work,  cut 
stone,  waterproofing,  structural  steel, 
ornamental  iron,  ornamental  bronze, 
marble  work,  plain  and  ornamental 
plastering,  rough  and  finish  carpentry, 
Klazing,  painting,  elevators,  plumbing, 
heating  and  ventilating,  and  electrical 
work.  Wilder  and  \\'hite.  architects.  16 
East  14th  St..  New  York  and  Bebb  and 
Gould,  associates.  710  Hoge  Bldg., 
Seattle. 


HEALDSBURG.  Sonoma  Co.,  Cal. — 
Until  June  15,  4:30  P.  M.,  bids  will  be 
received  by  J.  W.  Hillhouse.  city  clerk, 
to  furnish  materials  and  paint  city  hall. 

Separate  bids,  same  date,  to  furnish 
materials  and  re-roof  city  hall.  Cert, 
check  10%  payable  to  President  of  Bd. 
of  Trtistees  req.  with  bid.  Further  in- 
formation   obtainable   from   city   clerk. 


All-Key 
Plaster  Lath 

(Patented) 
in«%    Mechanical   Key. 


Plaster 
Wall    Board 

(Patent   applied   for) 
p  Lout  Word  in  Wall   Board. 


CALIFORMA   CEUAR   PRODUCTS   COMPANY 

STOCKTON,    CALIFORNIA 


CORTE  MADERA,  Marin  Co.,  Cal.— 
Town  defeats  proposal  to  Issue  bonds 
of  $30,000  to  finance  erection  of  new 
town    hall. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
J.  F.  Shepherd,  1st  Natl.  Bank  Bldg., 
will  be  awarded  contract  at  $24,909  by 
A.  L.  Banks,  city  clerk,  to  erect  Muni- 
cipal Central  Fire  Alarm  Station  in 
Block    2iy2,   west   of  Center  Street. 


SACRAMENTO,  Cal.  —  Bids  will  be 
asked  at  once  by  city  council  for  ex- 
cavation work  in  connection  with 
$750,000  memorial  and  civic  auditor- 
ium building  at  Sixteenth  and  J  sts. 
The  site  is  280  ft.  long  and  220  ft. 
wide  and  is  bounded  by  15th.  16th,  J 
and  K  Sts.  H.  C.  Bottorff  is  city  man- 
ager. 


BAKERSFIBLD,  Kern  Co.,  Cal. — Un- 
til June  22,  Ip  a.  m.,  bids  will  be  re- 
ceived by  F.  E.  Smith,  county  clerk,  to 
fur.  and  install  furniture  in  branch  li- 
brary at  Shaffer.  Cert,  check  10%  pay- 
able to  clerk  req.  Lists  of  materials 
required  obtainable  from  Main  Kern 
County  Library,  Courthouse,  Bakers- 
field. 


RESIDENCES 


Plans   to  be  Figured  in  About   10  Days 
RESIDENCE  Cost.    $25,000 

HILLSBOROUGH,    Safi   Mateo  Co.,   Cal. 
Two-story     and     basement     frame     and 

stucco   residence    (shingle    roof). 
Owner — Withheld. 
Architect — Chas.    E.    J.    Rogers,    Phelan 

Bldg.,    San    Francisco. 
Structure     will    have     steam     heating 
system. 


Completing    Plans. 

PARISH    HOUSE  Cost.    $20,000 

REDWOOD   CITY,    San    Mateo    Co.,   Cal. 

Brewster    near   Clinton. 
One    and    one-half    story    frame    Parish 

house    with    stucco    exterior    finish. 
Owner — St.     Peter's    Episcopal    Church, 

Redwood    City. 
-^rchitect    —    Norberg    &    Norberg,    593 

Market    St.,    S.    P. 
Plans    will    be    ready    for    figures    In 
about    one    week. 


Plans  Being  Prepared. 

RESIDENCE  Cost,    $12,000 

SAN   LUIS   OBISPO,   Calif. 

Two-story    brick    veneer    residence. 

Owner — Dr.     F.     C.     Mugler,     San     Luis 

Obispo. 
Architect — Miller    &    Warnecke,    Artico 

Bldg.,    Oakland. 


Sub-Contracts    Awarded. 

RESIDP:NCE  Cost,    $16,000 

SAN    FRANCISCO.      N    Washington    St. 

E   Maple. 
Two-story  frame  and  stucco  residence. 
Owner — Walter  W.    Heller. 
Architect — Bakewell      &      Brown,       251 

Kearny   St..   San   Francisco. 
General    Contract — Mattock    &    Feasey, 

210    Clara    St.,    San    Francisco. 
PlumbinB; — Frederick  W.  Snook  Co.,  596 

Clav    St.,    San    Francisco. 
Klectric  Work — H.   S.   Tittle,   85   Colum- 
bia   Square,    San    Francisco. 
Heating — James  A.  Nelson,   517    6th  St., 

San  Francisco. 
Terra    Cotta — Gladding,    McBean    &   Co., 

660  Market  St.,  San  Francisco. 


Plans    Being  Prepared. 

RESIDENCE  Cost,   $8000 

SAN    MATEO.       San    Mateo      Co.,      Cal. 

Crescent  and  Beeline  Sts. 
One-story     7  room     frame     and     stucco 

residence. 
Owner — M.   Minott,   San  Mateo. 
Architect — E.  E.  Young,  2002  California 

St.,  San  Francisco. 


Mailing  Lists 


.adcrlci ^^-- 

NVtroij'nlfltato^^cal-Indilrldaalfl. 


Professions,  Duslaess  Fir — . 
C/    Guaranteed    C  i         . 

/Oby  refund  of  J '^  each 
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Figures    Being    Taken. 

RESIDENCES  Coat,    $48,000 

SAN    FKANCiSCO.       Marina    District. 

Six  two-story  frame  and  stucco  resi- 
dences. 

Owner — Scoble    Bros..    San    Francisco. 

Architect — E.  E.  Young,  2002  California 
St.,  San  Francisco. 

To  be  Done  by  Day's  Work. 

UESIDENCES  Cost,    $4000    each 

SAN  FRANCISCO.  Vicinity  of  Hollo- 
way,    Victoria    and    Head    Sts. 

Four  one-story  and  basement  frame 
residences. 

Owner — G.  W.  Morris,  101  Urbano  Dr., 
San   Francisco. 

Architect — None. 


Contract  Awarded. 

RESIDENCE  Cost,    $12,000 

SAN  MATEO,  San  Mateo  Co.,  Gal.,  NB 
Corner  of   Clark   and   Crescent. 

Residence. 

Owner — isador  Weinstein,  1136  Drake, 
Burlingame. 

Architect— E.  L.  Norberg,  407  Occiden- 
tal,   Burlingame. 

Contractor — G,  V.  Williams,  1140  Van- 
couver   Ave.,    Burlingame. 

Contract   Awarded. 

RESIDENCE  Cost,    $10,000 

SAN  MATEO,  San  Mateo  Co.,  Cal.,  Lot 
101   West  Poplar. 

Residence   and   garage. 

Owner — Wm.  Watson  &  Son,  l.'ioe  Bal- 
boa.  Burlingame. 

-Architect — W'm.  Watson,  Jr.,  11  East 
Carol    Ave.,    Burlingame. 

Contractor — Wm.  Watson  &  Son,  1036 
Balboa,    Burlingame. 


Working    Drawings    Being   Prepared. 
RESIDENCE  Cost,    $22,000 

SAN    MATEO    PARK,    San   Mateo. 
Two-story  frame  and   stucco  residence, 

4    baths,   garage,   10   rooms,   shingle 

roof. 
Owner — Withheld. 
.Architect — Chas.    E.    J.    Rogers,    Phelan 

Bldg.,   San   Francisco. 

I'lans     Being     Figured. 

RESIDENCE.  Cost,     $S,000 

BERKELEY.     Alameda,     Co.,     Cal.     Le 

Roy    Ave. 
Two-story    frame    residence. 
Owner — Mrs.     Marion     Beadles. 
-Vrchitect — Hudson   Thomas,   Mer.   Bank 

Bldg.,    Berkeley. 


I'reliminary  Plans  Being  Prepared. 

RESIDENCE.  Cost,    $10,000 

BERKELEY.  Alameda.  Cal.,  North- 
Berkeley. 

Two-story     residence     and     garage. 

Owner — Withheld. 

.Vrcliitect — John  Hudson  Thomas,  Mer. 
Bank    Bldg.,   Berkeley. 


Preliminary    Plans    Being    Prepared. 
ItESIDE.VCE.  Cost   $8,000 

XORTH  BERKELEY.  Alameda  Co..  Cal. 
Two-story    frame    residence. 
Owner — Witheld. 

Architect — John    Hudson    Thomas.    Mer. 
B.'ink    Bldg.,    Berkeley. 


I'ontract     Awarded. 

SAN  FRANCISCO,  E.  Santa  Ana  Ave., 
46   N   St,    Francis   Boulevard. 

RESIDENCE.  Cost    $19,845 

Two-story  and  basement,  frame  resi- 
dence    and     garage. 

Ow'ner — Mrs.     L.     B.     Johnson. 

Designer — W.  W.  Harper,  1341  Waller 
.Street.    'San     Francisco. 

Contractor — R.  Paratore,  4261  3rd  St., 
San     Francisco. 


Contract   Awarded. 

RESIDENCE  Cost,    $12,600 

SAN  FRANCI.Sro.  NE  Chestnut  and 
Lyon    Streets. 

Two-story  and  basement  frame  resi- 
dence. 

Owner  —  Ma,ior  C.  N.  Cecil  and  Wife, 
5701   Keith  Ave.,   Oakland. 

Plans  by  Contractor. 

Contractor— W.  W.  Rednall,  2500  Fil- 
bert  .St..    San    Francisco. 


LOS    ANGELES,    Cal.— J.   a  Abel,   888 

'S  H'.over  SI.,  awarded  general  con- 
tract for  all  work  except  painting  for 
residence  at  Bel-Vi-  for  Dr.  C.  J  R, 
Kngstrom;  John  P.  Krempttl  and  Wal« 
ter  E  Erkes,  Bradbury  iildg.,  archis. 
Frame  and  plas.  oonstr.,  17  rms.,  6 
baths,  clay  tile  rfir.,  o.Tk.  erum  and 
white  cedar  trim,  oalc  firs.,  tiled  baths, 
unit  gas  htg.,  water  htr.,  ornam.  iron, 
garage  for  3  cars,  living  quarters  for 
gardener. 


Plans    Being    Figured. 
PALO   ALTO.   Santa  Clara  Co.,   Cal. 
RESIDENCE,  Cost    $14,000 

Two-story  frame  and  stucco   residence. 
Owner — Mrs,    J.    MacCutchen, 
Architect — John    Hudson    Thomas,    Mer. 
Bank     Hklg.,     Berkeley. 


To   Be   Done  By   Day's   Work. 

RESIDE.N'CES  Cost,   $5000   each 

S.\N  FIIANCISCO,  N  Maynard  119-  & 
14a    E   Mission. 

Two  1-story  and  basement  frame  resi- 
dences. 

Owner — Risso  Estate  Co..  Care  Bank  of 
Italy,    San    Francisco. 

-Architect — None. 


NEAR  POMONA,  L.  A.  Co.,  Cal. — Wm. 
K.  Kellogg,  Battle  Creek,  Mich.,  rep- 
resented by  Paul  T.  Boyle,  915  Black 
Bldg.,  has  purchased  a  377-acre  tract  1 
mi.  west  of  Pomona  from  the  Cecil 
George  Rancho  and  plans  the  erection 
of  a  country  estate  to  cost  $100,000  and 
a   race   track   and   stables. 


LOS  ANGELES,  Cal.— Archt.  Elmer 
Grey,  622  Bank  of  Italy  Bldg,,  is  pre- 
paring plans  for  2-story  and  basement, 
17-rm,  English  res,,  50x130  ft,,  at  Bel 
Air;  brick  veneer,  timber  and  plas. 
constr.,  slate  rfs.,  2  art  stone  mantels, 
hdwd,  firs.,  tile  baths  and  sinks,  aut. 
water  htr.,  steam  htg.,  hdwd.  trim, 
wood  carving,  lawn  sprinkler  sys.,  ga- 
rage with  laundry  and  servants'  quar- 
ters;   $90,000. 


Glendale,  L,  A,  Co,,  Cal. — Len  C.  Da- 
vis, Grand  View  Memorial  Park,  Glen- 
dale. will  build  by  day  labor  and  sub- 
contract 2-story  and  basement.  10-rm. 
res,  at  1120  Julio  St,  for  self;  stucco 
exter.,  tile  and  comp.  rf.,  wr,  iron,  ter- 
razzo  firs,  in  living  rm,.  den,  dance 
hall  and  billiard  rm.,  niahog,  and  O,  P, 
trim,  oak  and  pine  firs.,  3  tiled  baths, 
aut.  water  htr..  unit  htg,  sys;  ^vork 
started:    $25,000. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Paul  C,  Whitlce,  3912  W.  6th  St.,  has 
completed  plans  and  Is  taking  sub-bids 
for  a  three-storv,  19-room  residence, 
118x48  feet,  on  Harold  Way,  Hacienda 
Court,  for  John  A,  Evans;  ballroom,  re- 
ception room,  travertine  entrance,  trav- 
ertine exterior  and  inferior,  tile  roof, 
gum  trim,  hardwood  floors,  3  tile  and 
brick  mantels,  6  tile  baths,  tile  sinks, 
automatic  water  heater,  unit  heating 
system,  canvas  walls,  lawn  sprinkler 
system,  pipe  organ,  6-car  garage  with 
laundry  and  servants'  quarters.  Cost, 
$75,000, 


SCHOOLS 


Sub-Bids  to  be  Taken. 

SCHOOL  Cost,    $39,440 

SAN  FRANCISCO.     Waller  &  Buchanan 

Streets. 
One-story     reinforced     concrete     school 

building    (5    classrooms,    tile    roof, 

boiler  room). 
Owner — State    Teachers    College. 
Architect  —  Geo.    B,    McDougall.    State 

Architect,  Forum  Bldg.,  Sacramento 
Contractor — F,    L.    Hansen,    251    Kearny 

St,,    San    Francisco. 


CONCPpf  CvS/V- 


WHV    WORRY 

Oh.  there  always  will  be  troubles 

Spite  of  all  that  we  can  do, 
But,    so    far   as    I   can   figure. 

There   is  no  use  being  blue; 
If   I    ever   take   to   preaching 

I  will  choose  this  for  my  text; 
'Count    your    blessings,    'stead    of    guessing 

Wliat    darn    thing    is    coming    next.' 


THE    ABOVE    eight    lines 

CONTAIN    ENOUGH    advice 

TO  DRIVE  away 

.MOST  OF  the  gray   hairs 

IN  THE  world 

FOR  CLARENCE  Sand  Pratt,  President 

OF    THE    Pratt    Building    Material    Co. 

PItODUCER  OF  sand  and  rock 

AT    PRATTROCK    (near   Folsom) 

SACRAMENTO   AND   Marysville 

AND    PRATTCO    (Monterey  County) 

SEES  SO   many  people 

WORRYING  ABOUT   nothing 

DO    YOU   know,   dear   reader, 

THAT   HALF   of  us  ' 

WORRY   OVER    things 

«      *      * 
THAT    NEVER    happen 

THE   THING    to   do 

AS   SA.VDY'    I'ratt   sees    it 

TS    TO    dress    up 

EACH  .MOR.N'ING 


IN  A    suit    of  clothes 
MADE   OP  happiness 
AND    SEWED    together 
WITH    SUNSHINE   thread 
AND    WHEN    you    walk 
ALONG  THE  street 
FACE  THE  sunshine 
AND  YOU  never 
SEE  THE  Shadows. 
■1    THANK   you". 


til"  early  bird.  Get  the  worm 
II. 1(1.  I  ..r  f....d — whatever  vou  need) 
an.l  y..u  d.  ni  have  to  woiry.  Sandy 
Pratt,  produeer  of  clean  sand,  crushed 
rock  and  washed  gravel  is  on  the  job 
(early  bird)  and  does  not  have  to 
worry.  This  is  the  reason  Sandy's 
business   is   growing  so   fast. 


Saturday,    June    6,    1925 
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Plans  Being  Completed. 

SCHOOL  BLDG.  Cost,   $40,000 

SAN  FRANCISCO.     Sacramento  St.,  bet. 

Grant  Ave.  and  Kearny  St. 
Reinforced  concrete  school  building   (6 

classrooms    and    assembly    hall). 
Owner — Withheld. 
Architect — Chas.   E.    J.    Rogers,    Phelan 

Bldg.,  San  Francisco. 
Plans  will  be  out  for  figures  in  about 
two  weeks. 


Plans  Being  Prepared. 

SCHOOL,   BLDGS.  Cost,    S30,000 

OROVILLE,    Butte    Co.,    Cal. 

Two   one-story   brick   school   buildings. 

Owner — Orovllle    School    District,    Oro- 

ville,    Cal. 
Architect — Cole  &  Brouchoud,  Chlco. 


Plans   Being  Figured — Bids  Close   June 

12,  8  P.  M. 
SCHOOL  Cost,    $— 

I'ESCADERO,    San   Mateo   Co.,   Cal. 
One-story    reinforced    concrete    compo- 
sition   and    tile    roof,    high    school 
building. 
Owner — Pescadero    Union    High    School 

District,  E.  R.  Pinkhara,  clerk. 
Architect — Norman  R.  Coulter  46  Kear- 
ny St.,  San  Francisco. 
Cert,  check  10%  payable  to  Board  of 
Trastees  of  District  required.  Plans 
obtainable  from  clerk  and  from  archi- 
tect on  deposit  of  $10,  returnable.  See 
call  tor  bids  under  official  proposal 
xeotiou   in  tliis  Issue. 


SAN  FRANCISCO.  Cal.— The  follow- 
ing awards  were  made  by  the  Board  of 
Public  Works  at  their  meeting  of  May 
29,    1925: 

General  construction^  of  Douglas-Ever- 
ett School  situated  in  Blocks 
bounded  by  16th,  17th,  Sanchez 
and  Dehon  Streets  to  Barrett  and 
Hilp  tor  the  .sum  of  $241,548. 
Itleciianlcal   equipment   for  same  school 

to  The  Scott  Co.  for  $16,249. 
Plumbing  worli  for  the  same  school  to 
W.  H.  Picard  tor  the  sum  of  $14,011 
Electrical   work   for   same   school   to  M. 
E..    Ryan   for  sum   of  $8590. 


Bids   to   be  Opened  June   13,  at  8   p.   m. 
ADDITION  Cost,   $5000 

SAN   JOAQUIN  CO.,  Cal. 
One-story    frame    addition. 
Owner — Verita    School   District. 
Architect — Ralph    P.   Morrell,   41   S  Sut- 
ter   St.,    Stockton,    Cal. 

Plans  Out  for  Figures.  Bids  to  be 
Opened  June   18,   1925  at  7:30   P.  M. 

SCHOOL  BLDG.  Cost,   $50,000 

SUNOL,  Alameda  Co.,  Cal. 

One-story  reinforced  concrete  school 
building. 

Owner— Sunol  Glen  School  Dist. 

Architect — W.  H.  Weeks,  369  Pine  St., 
San   Francisco. 


lians   Being    Figured — Bids   To   Be 
Opened   June   5,    1925. 

SCHOOL  Cost,   $26,000 

DL.NSMUIR,   Siskiyou   Co.,   Calif. 

Two-story  frame,  metal  lath  and 
stucco  school  building  of  4  class- 
rooms   and    auditorium. 

Owner  —  Dunsmuir  Grammar  School 
District. 

Architect    —     John     W.     Woollett,     606 
Plaza    Bldg.,    Sacramento. 
Structure    will    have    steam    heating 

system,    composition     blackboards    and 

Oregon    pine    trim.      Date    of    opening 

bids  June  5th. 


WATSONVILLE,  Santa  Cruz  Co.,  Cal. 
—Until  June  4,  8:15  p.  m.,  bids  will  be 
received  by  T.  iS.  MacQuiddy,  district 
superintendent  of  schools,  to  paint 
three   schools,   as  follows: 

U)  Lake  Ave.  Primary — Roof,  toilets, 
front  steps,  and  porch  of  front  build- 
ing: complete  exterior  including  roof 
of    rear    building. 

(2)  Grammar  School — Complete  ex- 
terior including  roof  of  front  building; 
roof  of  rear  building. 

(3;  Rodriguez  Street  Primary— Com- 
plete exterior  of  three  buildings  ex- 
cepting roof  of  front  building;  toilets 
of    front    building. 

Cert,  check  10%  payable  to  Frank 
Rodgers,  clerk,  req.  with  bid.  Specifi- 
cations obtainable  from  dist.  sunt 
High   School   Bldg. 


LOS  ANGELES,  Cal.— Until  9  a.  m., 
June  17,  bids  will  be  rec.  by  L.  A.  bd. 
educ.  for  new  2-sto.,  12-unit  school 
bldg.,  90x123  ft.,  at  s.e.  cor.  66th  and 
San  Pedro  Sts.  Separate  bids  on  plbg.. 
painting,  htg.  and  vent.,  and  elfcc.  wir- 
ing. Plans  and  spec  obtainable  at  761 
L.  A.  Cham,  of  Comm.  Bldg.  Cert,  or 
cash.  chk.  or  bond  5%.  Wm.  A.  Sheldon, 
secy.  Thornton  Fitzhugh,  archt;  W.  W. 
Teal,  assoc,  401  W  Ave.  50;  sel.  com. 
brick  facing,  comp.  rf.,  steam  htg..  cem. 
and  maple  firs.,  reinf.  cone,  corridors 
and   stairs;   $S4,000. 


LOS  ANGELES,  Cal.— Until  9  a.  m., 
June  17,  bids  will  be  rec.  by  L.  A.  bd. 
educ.  for  new  bldgs.  at  Mount  Vernon 
Jr.  high  school  site.  17th  St.  e.  of  12th 
Ave.  Separate  bids  on  plbg.,  painting, 
htg.  and  vent.,  and  elec.  wiring.  Plans 
and  spec,  obtainable  at  761  L.  A. 
Cha.  of  Comm.  Bldg.  Cert,  or  cash.  chk. 
or  bond  5%.  Wm.  A.  Sheldon,  secy.  John 
C.  Austin  and  Frederic  M.  Ashley,  ar- 
chitects, Cham,  of  Comm.  Bldg.  Main 
bldg.  and  shops,  62  units;  Colonial 
type;  brick  and  cone,  constr.,  stucco 
exter..  slate  and  comp.  rfg.,  cem.  and 
maple    firs.,    steam    htg;    $345,000. 

LOS  ANGELES,  Cal.— Allen  Constr. 
I'o.,  Security  Bldg.,  Glendale,  sub.  low 
bid  to  L.  A.  bd.  educ.  May  17,  at  $48,- 
649  for  new  2-story,  9-room  grammar 
school  bldg.,  96x110  ft.,  at  Toland  Way 
school  site,  4545  Toland  Way.  Low  bid- 
ders on  sub-trades  were:  Htg.,  Mun- 
ger  &  Munger,  174  E  Union,  Pasadena, 
*S174;  elec.  wiring,  H.  H.  Zimmerman 
228  E  4th  St.,  $1245;  painting,  R.  P. 
Tuttle  Co..  2827  W  Pico  St.,  $2192;  plbg 
G.  C.  Sutton,  341  S  Western  Ave.,  $5152. 
Roth  &  Parker,  archts;  cem.  plas. 
exter.,  art  stone,  tile  and  comp.  rf., 
reinf.  cone,  corridors  and  stairs,  cem. 
and    maple    firs.,    steam   htg. 

TRACY,  San  Joaquin  Co.,  Cal. — Lam- 
bert Ubels,  Ripon,  Calif.,  at  $5040 
awarded  contract  to  erect  1-classroom 
addition  to  South  Side  School;  will  be 
25   by   38   ft.,   of   frame  construction. 
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A  "Pittsburg"  Automatic 
Gas  Wat«r  Heater  In- 
stalled in  the  Home  Indi- 
cates hlgb  quality 
thronghont- 

Recommended  and  speci- 
fled  by  all  of  the  leadlne 
architects,  plumbers  and 
builders- 
Consider  the  high  merit 
of  the  Pittsburg  coupled 
with  "Pittsburg  Perfect 
Service." 


"Hot 
fink." 


fat" 


quick    as 


PITTSBURG  WATER  HEATER  CO. 

Makers  ot 
"PITTSBURG     AUTOMATIC" 

"BUNGALOW    AUTOMATIC" 

STORAGE   SYSTEMS 
and  "LION"  TANK  WATER  HEATERS 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 


"Westest" 

Dead  Front  Safety 

Panel  Boards  with 

Cabinet 

New  style  duplex,  type 
as  illtjstrated.  "Westest" 
Dead  Front  Panels  are 
absolutely  dead  front,  yet 
they  are  easily  accessible 
for  testing.  Fittings  are 
G.  E.  standard  and  are 
mounted  on  Johns-Man- 
ville  ebony  asbestos 
wood.  Plates  and  trim  are  in  Special  Crystalac 
Finish.  All  "Westest"  Panels  are  approved  by 
the   National  Board   of  Fire   Underwriters. 

Western  Safety  Mfg.  Co.,  Inc. 

Member   Cnllfomla    Development   Assoctatlon 
California  Electraglsts*  Association 

Manufacturers  and 
Distribntors   of 

"WESTEST" 

ELECTRIC  PEODUCTS 

1264  Folsom  Street 

San  Francisco 


Enclosed  externally  operated 
Safety  Switches,  Knife 
Switches,  Metal  Switch  and 
Cnt-out  Boxes,  Safety  Panel 
Boards. 

Catalog  and  Prlceii  on  Reqneat 
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LOS  ANGELES,  Cal. — G.  P.  Kristen- 
son,  606  \V  SUth  St.,  sub.  low  bid  to  L. 
A.  bd.  <duc.  .May  27  at  *52,S48  for  new 
2-story  and  basement  school,  bldg.,  130 
by  I'H  ft.,  at  Albion  St.  school  site,  225 
K  Ave.  19.  Low  bidders  on  sub-trades 
were-  Htg.,  Peterson  &  Stt^ckly,  423 
San  Fernando  Bldg.,  $8145;  plbg.,  Ash- 
woth  &  Gallc.p,  5853  Moneta  Ave.  $5151; 
painting,  Dicsher  &  Heinsbergen,  Jr., 
2824  VV  10th  St.,  J2169;  elec.  wiring,  H. 
H.  Zimmerman,  228  E  4th  St.,  $1545.  T. 
Beverly  Keini,  Jr.,  archt;  auditorium 
lo  seat  250  and  9  classrms;  plas.  exter.. 
comp.  ri.,  leinf.  cone,  corridors  and 
stairs,  cem.  and  maple  firs. 
(60447)  15 


Mans    Leing    Prepared. 
Lui.LEGE    JJLUGS.  Cost.    $4,000,000 

HU.NOLULU,    T.    H. 
uruup    of    college    buildings. 
Owner — Kamehamelha   College, 
^rcniiect — C.    W.    Dickey,    1404    Frank- 
lin   St.,    Oakland,    and    Uonoluiu. 
Architect    Dickey    will    be    ass.jciated 
with   the   firm   of  Bertram  D.   Goodhue 
vi  Xew    i'ork   City  on  above  job. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal 
—  Until  June  4,  8  p.  m.,  bids  will  be 
received  by  Henry  Steinberger,  clerk, 
Redwood  City  School  District,  (1)  to 
install  gas  heating  system  in  Central 
school;  72)  to  paint  Central  school. 
Cert,  check  10%  req.  with  bid.  Further 
information    obtainable    from    clerk. 


SAX  M.^TEO,  San  Mateo  Co.,  Cal. — 
Proposal  to  purchase,  through  bond 
issue,  the  structures  of  the  Peninsula 
Studios  tor  the  proposed  San  Mateo 
Junior  College  buildings  has  been 
abandoned. 


VALLEJO,  Solano  Co.,  Cal. — Frank 
Lamb,  827  Capitol,  Vallejo  at  approx. 
$17,975  awarded  contract  by  Board  of 
Education  to  erect  gymnasium  build- 
ing at  high  school.  Other  bids  were: 
George  Barenchi,  $19,973;  James  Bit- 
eon,    $20,079,   and   D.    Paganinl,    $23,213. 


LOS  ANGELES,  Cal.— Eastman  and 
Sweeney,  1720  E  First  St.,  Long  Beach, 
awarded  genl.  contr.  at  $90,880  for 
erecting  new  school  bldg.  at  Forty- 
second  St.  school  site;  A.  F.  Rosen- 
heim, archt.  Other  contrs.  were  award- 
ed as  follows:  Plumbing  to  Jas.  G. 
Gray  at  $6386;  heating  and  ventilating 
to  Emerson  &  Keeler  at  $10,640;  heat- 
ing to  H.  H.  Mann  at  $3152,  and  wir- 
ing to  American  Electric  Construction 
Co.  at   $2696.10. 


LOS  BAXOS,  Merced  Co.,  Cal. — F.  H. 
Riddle,  Los  Banos,  at  $1165  awarded 
contract  for  1-room  addition  to  man- 
ual arts  building  at  high  school.  Jos- 
eph Masi,  Fresno,  at  $1466  awarded 
contract   to   plaster   gymnasium. 


SAN  FRANCISCO— Until  June  10,  3 
p.  m.,  bids  will  be  received  by  Board 
of  Public  Works  for  mechanical  equip- 
ment in  connection  with  addition  to 
Bret  Harte  school;  est.  est  $7500. 
Plans  obtainable  from  Bureau  of  Ar- 
chitecture,   2nd    floor.    City    Hall. 

OAKLAND,  Cal. — The  following  bids 
received  June  2.  at  9:45  a.  m.  by  John 
W.  Edgemond,  Sec.  Board  of  Educa- 
tion to  erect  Maxwell  Park  School  in 
Fleming  Ave.: 
Fred    J.    Westlund,    354    Hobart 

St.,    Oakland    (low)     $48,842 

J.  M.  Bartlen.  Oakland 48,875 

F.     J.    Bertelen     49.180 

Nile    W.    Plate    49,650 

Lawton    &    Vezey    49,743 

John    E.    Branagh    51,300 


CLAWSON    PATENT 
CHIMNEY   CO. 


CLA'W'SON'S    PATENT   CHIMNEY 

1<  the   Host    Complete  on   the 

Market 


CLAWSON'S    FURNACE     GRATE 
(or  Gaa,  Coal   or  Wood 


OLATTSON'S 

HOODS   and    U.^MPERS  tor 

Open    Fireplace* 


Terra  C«tta  and  Galvanized 
Chtniner   Tops    Erected 
Chlntney  Sweeping; 


Bids    to   be   Open   June    27    at    2    P-    m. 
srHOOL  Cost     $200,000 

HAYWARD,  Alameda  Co.,   Cal. 
Two-stury      reinforced     concrete     high 

school   building,    (28   classrooms). 
Owner — Hayward    Union     High    School 

District,  Hayward,  Calif. 
Architect — Henry    C^   Smith,    Humboldt 

Bank  Bldg., 
Bids    to 
work. 


SA.N  MATEO,  San  Mateo  Co.,  Cal. — 
Additions  to  the  present  San  Mateo 
Junior  College  building  is  contemplated 
by  the  trustees  of  the  San  Mateo  Union 
High       School       District.  Additional 

classrooms  are  proposed. 

June  3.  1923 
FRESNO,  Fresno  Co.,  Cal. — Until 
June  25,  5  P.  M.,  bids  will  be  received 
by  L.  S.  Smith,  Sect'y.,  Board  of  Edu- 
cation, 2525  Tuolumne  St.,  for  altera- 
tions to  and  enlargement  of  the  heat- 
ing system  in  the  Kirk  School.  Cert, 
check  10%  payable  to  Bd.  of  Education 
req.  with  bid.  Plans  obtainable  from 
secretary. 


taken   on   all   portions   of 


SA.N 


FRANCISCO,  Cal. — Until  July 
1,  3  p.  m.  Bids  will  be  received  by 
Board  of  Public  Works  for  meclianical 
equipment,  est.  cost  $107,000;  plumb- 
ing, gas  fitting  and  sprinkler  system, 
est.  cost  $  83,000,  and  electric  work, 
for  Mission  High  School,  est.  cost, 
$45,000.  Plans  obtainable  from  Bur- 
eau of  Architecture,  Board  of  Public 
Works,   2nd   floor.   City   Hall. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
Edwards,  Wildey  &  Dixon,  515  Black 
Bldg.,  awarded  contract  at  about  $150.- 
Oou  for  all  work  complete  for  new 
Law  building  at  3650  University  Ave. 
for  University  of  Southern  California: 
John  and  Donald  B.  Parkinson,  420 
Title  Insurance  Bldg.,  architects.  Three 
story  and  basement,  112x120  feet,  brick 
walls,  cast  stone  trim,  clay  tile  roof- 
ing, pine  and  hardwood  trim  and  floors, 
steam  heating. 


NEAR  SANTA  PAULA,  Ventura  Co., 
Cal. — Architects  Allison  &  Allison,  1405 
Hibernian  Bldg.,  have  been  commis- 
sioned to  prepare  plans  for  a  new 
school  building  for  Briggs  school  dis- 
trict, near  Santa  Paula,  Ventura 
County.  It  will  be  masonry  construc- 
tion. Bonds  in  the  sura  of  $80,000  have 
been  voted. 


painting   a 
ganization     tha 
the    tradition 
craftsmanship 
r  40  years. 


il  decorating  or- 
prides  itself  In 
:  excellence  and 
maintained        for 


May  we  not  cooperate  with  you 
ur  the  economy  of  quality  f 

Our    operations    are    state-wide, 
.n   iuquir>'  will  receive  our  care- 
consideration. 


OAKLAND.  Cal. — Until  June  16,  9:30 
A.  M.,  bids  will  be  received  by  John 
W.  Edgemond,  Sect'y.,  Igoard  of  Eklu- 
eation,  211  City  Hall,  to  furnish  port- 
able schools  and  lathing  and  plaster- 
ing work.  Cert,  check  10%  payable  lo 
Sect'y.  req.  Plans  obtainable  from 
Assistant  Business  Manager,  Board  of 
Education,  City  Hall. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Until  9  A.  M..  June  19,  bids  will  be 
received  by  Los  Angeles  ISoard  of  Edu- 
cation for  new  17-room  school  build- 
ing at  Marianna  Ave.  school,  northeast 
corner  Orange  St.  and  Marianna  Ave. 
Separate  bids  on  plumbing,  painting, 
heating  and  ventilating  and  electric 
wiring.  Plans  and  specifications  ob- 
tainable at  761  Los  Angeles  Chamber 
of  Commerce  Bldg.  Cert,  or  cash.  chk. 
or  bond  5%.  Wm.  A.  Sheldon,  secre- 
tary. Rolland  H.  Holbrook,  architect, 
6509  Hollywood  Blvd.;  ruff,  brick  base, 
common  brick  upper,  tile  roof,  art  stone 
entrance,  tile  trim,  ornamental  iron, 
hardwood  floors,  reinforced  concrete 
corridors  and  stairs,  metal  lath.  Cost, 
$112,000. 


THE 
EASY  HARDWARE 


Any  carpenter — whether  he  l8 
familiar  with  it  or  not — can 
make  a  perfect  installation  with 
WHITCO  on  old  or  new  sash 
easier,  quicker  and  more  eco- 
nomically than  with  any  other 
kind  of  hardware. 
Made  in  3  sizes — 8  inch,  12  inch 
and  16  inches  long.  Take  case- 
ments up  to  48  inches  wide. 

Manafaetnred  by 


pmpTNEYfaffiMllf 

1DEALERS  (nTiBUILDINCUSPECWJES 
365  Market  Street 
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OPHIR,  Placer  Co.,  Cal.— Until  June 
15,  7  P.  M.,  bids  will  be  received  by  A. 
H.  Johnson,  cltrk,  Ophir  School  Dis- 
trict, to  erect  school  building.  John 
W.  WooUett,  architect,  Plaza  Bldg., 
Sacramento.  Cert,  checli  10%  payable 
to  clerk  req.  with  bid.  Plans  obtain- 
able from  architect  and  on  file  in  of- 
fice of  county  superintendent  of  schools 
at  Auburn.  Deposit  of  Jlo  required  for 
plans,    returnable. 


SUISUN,  Solano  Co.,  Cal. — Until  June 
13,  8  P.  M.,  bids  will  be  received  by  E. 
L.  Dearborn,  clerk,  Armijo  Union  High 
School  District,,  to  refinish  exterior  of 
high  school;  work  to  be  done  with  Ai- 
hambra  Stucco.  Specitications  obtain- 
able from  Professor  J.  K.  Brownlee, 
Suisun,   Calif. 


SUNOL,  Alameda  Co.,  Cal. — As  pre- 
viously reported,  bids  will  be  received 
June  18,  7:30  P.  M.  by  trustees  of  Sunol 
Ulen  School  District  to  erect  school 
building.  W.  H.  Weeks,  architect,  1924 
Broadway,  uakiand.  See  coll  lor  bids 
under  officiai  proposal  section  in  this 
issue. 


Contract   Awarded. 

MANUAL  AKTS  BLDG.         Cost,   *20,000 
NAPA,   Napa   Co.,    Cal. 
iVlanual   Arts   Building  for  High  School 
Owner — Napa   Union    High   Scnool   Dis- 
trict,   K.    M.    Squier,    Secretary    of 

District,   Napa. 
Architect — W.   H.    Weeks,   369   Pine   St., 

San   Francisco. 
Contractor — E.   W.  Doughty,  Napa,  Cal. 

(J22,335,  $260,  ^65,  $168,  J719,  $670) 
Other    bidders    were: 
David    Paganini,    Valiejo — $22,713,    $220, 

$175,    $625.    $a00,   $900. 
Geo.  H.  Barenchi,   Valiejo — $23,437,  $215 

$125,    $600,    $791,    $737. 
F.   R.   Siegrist,    San    Francisco — $23,199, 

$285,   $267,    $670,   $770,   $710. 
Harry    Cramer  —   $22,754,   $307.90,    $167, 

$591,    $933,    $670. 
C.    Arnitz— $24,295.55,    $216,    $150,    $591, 

$1043,  $670. 
Cobbey    &    Owsley — $25,880,    $240,    $200, 

$390,    $750,    $500. 

.\LAMEDA,  Alameda  Co.,  Cal. — Until 
June  16,  S  p.  m.,  bids  will  be  received 
by  C.  J.  UuFour,  secy.  Board  of  Edu- 
cation, Room  9,  City  Hall,  for  grading, 
r-cking  and  surfacing  Mastick  School 
yard  in  Santa  Clara  Ave.,  bet.  Bay  and 
St.  Charles  Sts.  Cert,  check  10%  req. 
with    bid.    I'lans    obtainable    from    secy. 


BANKS,   STORES   &   OFFICES 


Sub-Contracts   Awarded. 

BANK,  ETC.  Cost,  $30,000 

CRESCENT    CITY,    Del    Norte    Co.,    Cal. 

One-story  frame  and  stucco  or  rein- 
forced concrete  bank  and  store 
building,    60x56    feet. 

Owner — Bank   of  Italy. 

Architect — H.  A.  Minton,  Bank  of  Italy 
Bids.,  Powell  and  Eddy  Sts.,  San 
Francisco. 

L.OW  Bidder  —  James  McLaughlin,  251 
Kearny   St.,   San   Francisco. 

Plumbing:  and  heating — J.  B.  Endert, 
Crescent    City. 

lOiectrical  «ork — Safety  Co.,  Crescent 
City. 

Tile  routine — Gladding-McBean  &  Co., 
San    Francisco. 

Composition  rooliug — Mallott  &  Peter- 
son,  San   Francisco. 

Ornamental  Iron — Federal  Ornamental 
Iron    and   Bronze    Works. 

Plastering — Leonard   Bosch,   S.  F. 

June    3,    1925 
Contract   Awarded. 

OFFICE   BLDG.  Cost,   $321, 00» 

SAN    JOSE,    Santa    Clara    Co.,    Cal.      N 

First  St.  near  Santa  Clara  St. 
Ten-story    steel      and     concrete      office 

building. 
Owner   —   Commercial   Club,    First    and 

San   Antonio  Sts.,   San   Jose. 
Architect — Binder    &    Curtis,    35    W-San 

Carlos  St.,  San  Jose. 
Contractor — E.    Nommensen,    75    W-San 

Antonio    St.,    San   Jose. 

Bids  Being  Taken.  , 

STORE     BLDG.  Coat,     $30,000 

SAN  BRUNO,  San  Mateo  Co.,   Cal. 
Two-story    concrete      store      and      flat 

building. 
Owner — San    Bruno    Herold    Bldg.,    San 

Bruno. 
Architect — None. 


Excavating   Contract  Let. 

LOFT   BLDG.  Cost,    $700,000 

S.A.N  FRANCISCO,  E  side  of  4th  St., 
bet.  Jessie  and  Stevenson  Sts. 

Ten-story  reinforced  concrete  loft 
building. 

Owner — Harry  Lesser,  A.  Aronson,  et 
al,   5S   2nd   St.,   San  Francisco. 

Architect — Ashley  and  Evers,  58  Sutter 
St.,   San   Francisco. 

Exoavatins  to  Sibley  Teaming  &  Grad- 
ing Co. 


To  Be  Done  By  Day's  Work. 
ADDITION  Cost,    $— 

WATSONVILLE,    Santa    Cruz    Co.,    Cal., 

Main  Street. 
Two-story     reinforced     conofrete     sto(re 

addition,   85   by   110. 
Owner — Charles  Ford  Co.,   Watsonville, 

Calif. 
Architect   —   Ralph    W^yckoff,    Growers 

Bank    Bldg.,   San   Jose. 


ISub-Contracts    Awarded. 

ADDITION  Cost,    $80,722 

SAN   JOSE,   Santa  Clara  Co..  Cal.,  First 

and   San   Fernando    Sts. 
Two-story   class  A   addition   to   bank. 
Owner — Mercantile    Trust   Co. 
Architect — G.-  A.   Lansburgh,    140  Mont- 
gomery   St.,    San    Francisco. 
Contractor — E.     Nommensen,     E     101     S 

16th    St.,    San    Jose. 
Stiucturjil    Steel — Schrader    Iron    Wks., 

1247  Harrison  St.,   San  Francisco. 
Bleetrical — R.    M.    Butcher,      San      Jose 

BIdrs.   Exchange. 
Plastering — J.   E.   Trovenzane,   San  Jose 

Bldrs.    Exchange. 
Plujubing — Wm.     F.    Serpa,      San      Jose 

Bldrs.    Exchange. 
Glass — Central    Glass   &    Paint   Co.,    San 

Jose    Bldrs.    Exchange. 


Plans   Being  Figured. 

STORE    BLDG.  Cost,    $15,000 

SAN    .lOSE,    The    Alameda. 
One-story    brick    store     (3    stores). 
Owner — Roy    M.    Butcher,    San    Jose. 
Architect   —    Ralph    Wyckoff,    Growers 
Bank    Bldg.,   San   Jose. 


Contract   Awarded. 

OFFICE  BLDG.  Cost,   $10,000 

SAN  FRANCISCO.  S  Bryant  440  W 
Fifth    St. 

One-story    concrete    office    building. 

Owner — H.  H.  Hilp,  918  Harrison  St., 
San    Francisco. 

Architect — S.  L.  Hyman,  Foxcroft  Bldg. 
San   Francisco. 

Contractor — Barrett  &  Hilp,  918  Harri- 
son  St.,    San   Francisco. 


18 

IVTk^I^Ld^g''*""""^"''   cost,    ,150.000 
St?-sTJJ-y'~''-cfa''s?-    A      bank      building. 

granite  finisli. 
Owner— Hibernia   Savings    &   Loan    So- 

Wchiteci  —  Bakewell  &  Brown,  251 
Kearny  St.,  San  Francisco. 

Plans  will  be  out  for  figures  in  a  few 
days. 

MARYSVILLE,  Yuba  Co.,  Cal.— I.  C. 
Kvans  201 '•■  D  St.,  Marysville,  has 
contract  to  erect  at  approximately 
$40  000  a  brick  and  concrete  (.4)  store 
and  (16)  office  building  at  Fifth  and 
High  Sts.,  for  J.  R.  Young,  Harvey  D. 
Eich  and  Lloyd  Lane. 

To   Be   Done    By   Day's   Work. 

LOFTS  Cost,   $25,000 

OAKLAND,  Alameda  Co.,  Calif.  SW   8th 

and   Alice    Sts. 
Three-story    brick    stores    and    lofts. 
Owner— Tomlinson    &    Betz,    3770    Park 

Blvd.,    Oakland. 
Architect — None. 

General   Contract  Awarded. 
BANK    BLDG.,    ETC.  Cost,    $31,560 

BERKELEY,  Elmwood  Branch  Bank 
Bldg.,  NE  cor.  College  and  Ashby 
Aves.  ^        .       , 

One-story      reinforced     concrete     bank 

building.  „     ,    , 

Owner — Mercantile  Trust  Co.,  Berkeley. 

Cal 
Architect— W.    H.    Ratcliffe.    Jr..    Mer- 
cantile   Bank    Bldg.,    Berkeley. 
Manager    of    Construction — C.    R.    Col- 
lupy,   454   California  St.,   San  Fran- 
Contractor   —    C.    H.    McCullough,    1643 
Berkeley   St.,   Berkeley. 

LOS  ANGELES,  Cal.— Robert  E.  Mill- 
sap,  423  Marsh-Strong  Bldg.,  awarded 
gen.  c  ntr.  at  about  $860,000  for  erect- 
ing 12-story  and  basement  class  A 
bank  and  office  bldg.  at  n.w.  cor.  of 
9th  and  Hill  Sts.  tor  Pacific  National 
Bank.  Morgan,  Walls  &  Clements,  1124 
Van  Nuys  Bldg.,  archts.;  95x166  ft., 
banking  room  and  stores  in  first  story, 
300  offices  in  upper  stories;  steel  frame 
construction,  terra  cotta  facing,  P'ate 
glass,  brick  and  cone,  constr.,  hdwd. 
trim,  marble  and  tile  work,  ornam  iron, 
steam  htg..  elevators.  Foundation  is 
being  constructed  under  separate  con- 
tract. 


S\N  DIEGO,  Cal. — Architects  John 
and  Donald  B.  Parkinson,  420  Title 
Insurance  Bldg.,  are  preparing  working 
plans  for  new  telephone  exchange 
building  at  San  Diego  for  Southern 
California  Telephone  Co.:  100x100  ft., 
3-story  and  basement,  steel  frame, 
brick  walls,  face  brick  and  terra  cotta 
exterior,  reinforced  concrete  floors, 
steel  sash,  fire  doors,  steam  heating, 
cabinet  work. 

LOS  ANGELES,  Los  Angeles  Co.  Cal. 
—Architect  H.  J.  Reed  Barrett,  24o% 
S  Western  Ave.,  is  preparing  working 
plans  for  a  two-story  and  basement 
brick  bank,  store  and  ofHce  building, 
140x120  feet,  cor.  York  and  Hammond. 
Pasadena;  banliing  quarters,  10  stores 
and  24  offices,  brick,  cast  stone,  and 
stucco  or  terra  cotta  facing,  composi- 
tion roof,  copper  store  fronts,  plate 
glass,  ornamental  plaster,  gas-steam 
heating  hardwood  and  pine  trim,  mar- 
ble  case   work.      Cost,    $125,000. 
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ANAHEIM,  Orange  Co.,  Cal.— Archts 
John  and  Donald  B.  Parkinson,  420 
Title  Insurance  Bldg.,  are  preparing 
working  plans  for  a  new  telephone  ex- 
i-hange  ouilding  at  Anaheim  for  South- 
L-rn  I  alifornia  Telephone  Co.;  40x100 
It  2-slory  and  basement.  Class  A  con- 
struction, steel  frame  ,  brick  walls, 
.stucco  and  cast  stone  exterior,  rein- 
forced concrete  floors.  Are  doors.  Cost, 
$.iO,090. 


THEATRES 


SAN  FERNANDO,  L.  A.  Co.,  Cal.— 
Archt  E.  J.  Borgmeyer,  1003  Califor- 
nia Bldg.,  Los  Angeles,  Is  taking  bids 
for  2-ftory  class  C  theater,  70x130  ft., 
on  Mai-lay  Ave.,  bet.  2nd  and  3rd  Sts.. 
San  Kernand  J,  for  the  San  Fernando 
Theati  r  and  Investment  Co.,  San  Fer- 
nando. J.  T.  Rennie  &  Son,  San  Fer- 
nando, will  operate  theater,  seating 
capacity  1000;  brick  and  plas.,  art  stone 
•.rim,  tile  and  comp.  rfg.,  ornam.  iron 
icm  and  wood  fls.,  forced  vent.,  plate 
^lass,   organ;    $50,000 


CROWE 

GLASS 

CO. 

674  Eddy  St 
Phone  Prospect  81J 

Equipped  To  Handle 
Any   Size  Job. 

DIRECT   FACTORY  BTJTERS 


Contract    T  >    Be    Signed.  

THEATRE  Cost,    $100,000 

OAKLAND,    Foothill    Blvd.    at    Fairfax. 

Class  A  theatre  bldg.  with  seating  .ca- 
pacity  of  1500. 

Owner— Golden  State  Theatre  &  Real- 
ty  Co. 

Architect— Reid  Bros.,  105  Montgomery 
St.,    San    Francisco.  

Contractor  —  G.  B.  Pasquelletti,  233 
Larkin    St.,    San    Francisco. 

Contract   Awarded. 

THEATRE  ETC.  Cost,  $i  5,000 

OAKLAND,     N     E-14th     St.     50     E    37th 

Avenue. 
Class  C  theatre,  stores  and  offices  bldg 
Owner  —   The     Oregon     &     California 

Amusement  Co. 
Architect — Reid  Bros.,   105  Montgomery 

St.,    San   Francisco. 
Contractor    —    G.    B.    Pasqueletti,    2330 

Larkin    St.,    San    Francisco. 

Sub-Contract    Awarded. 

THEATRE,   ETC.  Approx.   $80  000 

OAKLAND,  Alameda  Co.,  Cal.  Stanford 

and  San  I'ablo  w  ■ 
Cement  and  plaster  front  Class  L. 
theatre  and  store  building  (theatre 
having  1000  seating  capacity.)  The 
building  will  be  one-story  with 
balcony.  „ 

Owner — Golden     State     Theatre    Realty 

Corporation. 
Architect — Mark   Jorgensen,   110   Sutter 

St.,   San   Francisco. 
Contractor   —   Jas.    L.   McLaughlin   Co., 

251   Kearny    St.,    San    Francisco. 
Excavating- J.   Catucci,   1212   18th  Ave., 

Oakland. 
Plastering — Leonard    Bosch,     41     Pluto 

St.,    San   Francisco. 
Concrete   work— L.    P.    Price,    Berkeley. 
Sheet    metal    —    Berkeley    Sheet    Metal 

Works. 
Pliunbins — W.  and  J.  Bayes,  3921  Grove 

St.,    Oakland. 
Structural    steel — Herrick    Iron    Works, 

182    Campbell    St.,    Oakland. 
Ilill  work — Oakland   Planing  Mill. 
Glass    and    glazing — Crowe    Glass    Co., 
574    Eddy    St.,    S.    F. 

LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— L.  A.  Smith,  Lilly-Fletcher  Bldg.,  3rd 
St.  at  Western  Ave.  is  completing  plans 
and  owner  will  take  bids  first  of  week 
for  2-story  theatre  and  store  building, 
100x205  ft.,  at  1617-21  N.  Vine  St.,  for 
L.  L.  Bard  Theatres,  Inc.,  1001  Persh- 
ing Square  Bldg.:  theatre  auditorium 
and  balcony  to  seat  1800,  4  stores  and 
12  offices;  theatre  portion  reinforced 
concrete  and  remainder  Class  C  stucco 
exterior,  staff  work,  cast  stone,  tile  and 
composition  roof,  wrought  iron,  plate 
glass,  tile  front,  structural  steel,  fire 
escapes,  hollow  tile,  marquise,  lockers, 
metal  doors  and  sash,  skylights,  ce- 
ment, pine  and  maple  floors,  tile  and 
marble  work,  sprinkler  system  heat- 
ing and   ventilating.   Cost,    $175,000. 

LOS  ANGELES,  Los  Angeles  Co.,  Cal 
— Architect  G.  Albert  Lansburgh,  Hill 
St  Bldg ,  has  been  commissioned  to 
prepare  plans  for  a  Class  A  mercantile 
and  theatre  building  at  the  northeast 
corner  of  Hollywood  Blvd.  and  W  ilcox 
Ave  for  Joe  Toplitzky  and  associates. 
The  site  is  223x196  feet.;  the  front  por- 
tion will  be  improved  with  a  4-story 
Class  A  mercantile  building  and  a 
theatre  auditorium  to  seat  3000  people 
will  be  erected  on  the  remainder  of  the 
lot. 


SAN  BERNARDINO,  San  Bernardino 
Co.,  Cal.— Archt.  Chas.  R.  Selkirk,  800 
American  Bank  Bldg.,  Los  Angeles,  is 
preparing  preliminary  plans  for  2-sto. 
clas.s  A  theatre  bldg.,  160x140  ft.  and 
2-story  class  c  store  and  office  bldg.. 
at  n.w,  cor.  3rd  St.  and  Arrowhead. 
San  Bernardino,  for  the  Mayer  Picture 
Finance  Corp.  of  Hollywood.  Seating 
capacity    2200    people;    $300,000. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— L.  A.  Smith,  Lilly-Fletcher  Bldg.,  3rd 
St.  and  Western  Ave.,  is  completing 
plans  and  will  take  bids  first  of  week 
for  theatre  and  store  building,  at  Ver- 
mont Ave.  and  87th  St..  for  West  Coast 
Theatres,  Inc.,  Southwest  Circuit.  Thea- 
tre will  seat  1500.  Class  A  construction 
and  front  portion  will  contain  stores. 
Class  C  construction;  stucco  and  ar^ 
stone  front,  plate  glass,  metal  sash, 
marble  and  tile  work,  marquise,  heat- 
ing and  ventilating  system.  Cost,  $100,- 
OOO. 


MISCELLANEOUS  BUILDING 
CONSTRUCTION 

SACRAMENTO,  Cal— Until  June  8,  10 
a.  m..  bids  will  be  received  by  Harry 
W.  Hall,  county  clerk,  to  fur.  approx. 
54,00"  lbs.  reinforcing  steel,  price  to 
be  for  steel  delivered  on  bank  of  Sac- 
ramento river  at  PaintersviUe  and  by 
car  at  Hood,  Calif.  Cert,  check  10% 
payable  to  Chairman  of  Bd.  of  Sups, 
req.  Specifications  obtainable  from  elk. 


S.'^CRAMENTO.  Cal.  —  Until  June  8, 
10  a.  m..  bids  will  be  received  by  Harry 
W.  Hall,  county  clerk,  to  furnish  lum- 
ber; d.-livered  on  bank  of  Sacramento 
river  at  PaintersviUe.  Cert,  check  10% 
payabl,;  to  Chairman  of  Bd.  of  Sups, 
req.  Lists  of  materials  desired  ob- 
tainable from  clerk. 

OAKDALE,  Stanislaus  Co.,  Cal.  — 
Chamber  of  Commerce  appropriates 
$1500  as  part  cost  of  constructing  mu- 
nicipal swimming  pool.  City  plans  bond 
issue  to  finance  the  project,  estimated 
to  cost   bet.  $15,000  and  $20,000. 

SAN  JOSE.  Santa  Clara  Co..  Cal. — B. 
G.  Reynolds.  San  Jose,  operating  the 
Lincoln  Avenue  Aquarium  in  San  Jose. 
has  petitioned  the  city  council  to  erect 
a  similar  building  in  one  of  the  city 
parks,  preferably  St.  James  Park, 
under  a  ground  lease  extending  over  a 
period  of  years.  A  structure  costing 
$50,000    is    contemplated. 


rreliminaries    To   Be   Prepared. 
THEATRE    BLDG.  Cost,   $loO,000 

BERKELEY.   E    College  bet.   Claremont 

and    Alcatraz. 
Fireproof    theatre    building. 
Owner — Beach-Krahn    Amusement    Co., 

Architect^Jas.   W.   Plachek,    2014   Shat- 
tuck    Ave.,    Berkeley. 


Member  S.  F.  Builder*'  Blxehanff* 
Phone   Sutter  «700 

ALBERT  DEAN 

Random  Variegated  Colors  Slate 

Roofing 

&od 

Bandom  Tariegated  Colors  Tile 

Roofing 

Composition   Roofing 

General  Roof  Repairing 

Samples  Submitted 

1»  JOMde   S-U  San  Vnatimf 

Ree     4101    Mission    8t 

Phone   Randolph   ttti 
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Printing 


Modern,  Efficient  Methods, 
Up-to-date  Machinery  and 
Highly  Skilled  Workman- 
ship plus  an  Honest  De- 
sire to  Please  assure 


Quality  and  Service 


Telephones 

Garfield 

3  140 
3  141 
3  142 


The  Mercury  Press 

818  Mission  Street 

San  Francisco 
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Official    Proposals 


NOTICE    TO    CONTRACTORS 


(Koiifls — Crater    Lake     National    Park) 

DEPARTMENT  OF  THE  INTERIOR, 
NATIONAL  PARK  SERVICE,  WASH- 
INGTON, D.  C,  May  19,  192.5.  Bids  will 
be  opened  by  George  B.  Goodwin,  Chief 
Civil  Engineer,  at  808  Couch  Bldg., 
Portland,  Oregon,  at  2  o'clock  P.  M., 
Jnne  O.  1025,  for  certain  sub-grade 
rectification  and  surfacing  with  as- 
phaltic  macadam,  of  about  18  miles,  or 
more,  of  roads  in  the  Crater  Lake  Na- 
tional Park,  Oregon.  Contracts  will  be 
entered  into  for  about  $170,000  worth 
of  work  to  be  done  under  funds  Im- 
mediately available,  and  tor  such  ad- 
ditional work  as  may  be  necessary, 
which  will  be  done  under  congressional 
authorization  for  obligations  to  be  in- 
curred and  paid  for  under  future  con- 
gressional appropriations.  InsTuctions 
to  bidders,  blank  proposal  forms,  speci- 
fications and  drawings  can.  be  obtained 
from  Mr.  Goodwin's  office  at  808  Couch 
Bldg.,  Portland,  Oregon,  upon  written 
or  personal  application  and  deposit  of 
$5.00,  which  deposit  will  be  refunded 
upon  the  return  of  the  specifications 
and  drawings  in  good  condition  prior 
to  opening  of  bids.  Specifications  and 
drawings  can  also  be  seen  at  the  office 
of  the  Superintendent  of  Crater  Lake 
National  Park,  at  Medford,  Oregon,  and 
at  Crater  Lake;  at  the  Chamber  of 
Commerce  at  Seattle.  Spokane,  Tacoma, 
Washington;  Klamath  Falls,  Eugene, 
Salem,  Oregon,  and  Sacramento  and  San 
Francisco,   California. 

STEPHEN   T.   MATHER,   Director 
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NOTICE    TO    CONTRACTORS 


(Pescndero    Hish    School) 


NOTICE  IS  HEREBY  GIVEN  by  the 
Board  of  Trustees  of  the  Pe.scadero 
Union  High  School  District  at  Pesca- 
dero,  San  Mateo  County,  California. 
that  bids  will  be  received  by  said 
Board  of  Trustees  for  the  erection 
and  construction  of  a  new  High  School 
Building  at  Pescadero  in  said  District. 
Plans  and  Specifications  may  be  ob- 
tained from  the  Clerk  of  the  Board  at 
Pescadero,  or  from  the  Architect,  Nor- 
man R.  Coulter,  at  46  Kearny  Street. 
San  Francisco.  California.  A  deposit  of 
Ten  Dollars  ($10.00)  will  be  required 
for  each  set  of  plans.  All  bids  will 
be  opened  by  the  said  Board  of  Trus- 
tees at  8  o'clock  P.  M..  on  the  lUfh  day 
o«  June  I»2.%,  at  Pescadi-ro  Union  High 
School  Building  and  all  bids  must  be 
delivered  to  E.  R.  Pinkham,  Clerk  of 
said  Board,  before  that  hour,  enclosed 
in  sealed  envelope  and  marked  on  the 
outside,  "Bids  for  construction  of  High 
School   Building  at    Pescadero." 

All  bids  must  be  accompanied  by  a 
Certified  Check,  Cash  or  Certificate  of 
Deposit  equal  to  Ten  Percent  (10%)  of 
the  amount  bid:  check  or  certificate  of 
deposit  to  be  made  payable  to  the  Board 
of  Trustees  and  to  be  returned  to  the 
party  or  parti>-s  whose  bid  or  bids  are 
not  accepted,  and  to  the  party  whose 
hid  is  accepted  upon  his  entering  into  a 
I'ontract  with  the  said  .School  District 
and  giving  such  bonds  as  may  be  re- 
quired by  Law  or  said  Board.  The 
Hoard  of  Trustees  reserves  the  right  to 
reiect    any    and    all    bids. 

E.    R.    PINKHAM, 
Clerk   of  the   Board   of   Trustees   of   the 
Pescadero   Union    High    School   Dis- 
trict, Pescadero,  San  Mateo  County, 
California. 


NOTICE    TO    CONTRACTORS 


(Heatlns — Lctternian    Hospital) 

OFFICE  CONSTRUi  TING  QUART. ;r.- 
MASTER,  Fort  Mason,  Calif.  Sealed 
proposals  will  be  received  here  until 
June  8,  192'),  for  altering  steam  heat- 
ing system  at  Letterman  General  Hos- 
pital, Calif.  Information  upon  appli- 
cation. 


A  call  for  bidi  publUhed  In 
this  section  Indicates  that  bld> 
are  desl.-ed  from  other  than  local 
bidders  Maximum  competition 
Is  desired,  and  this  Is  assured 
through  BUILDING  AND  ENGI- 
NEERING .NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  in  Central  and 
Northern  California  who  bids  on 
public    work. 

Ratei  10  cents  per  line,  per 
insertion. 

All  official  calls  for  bids  of 
the  California  State  Hlgrhway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   In    this   section 


give  the  bond  required  for  the  faithful 
performance  of  the  contract  or  any 
bond   required    by   law. 

Bids  will  be  opened  by  the  said 
Board  of  Trustees  of  Sunol  Glen  School 
District  on  Thursday,  the  18th  day  of 
June.  1925.  at  the  hour  of  7:30  o'clock 
P.  M.  at  the  present  Sunol  Glen  School 
Building,  in  the  Town  of  Sunol.  Ala- 
meda County,  California,  In  said  school 
district. 

The  Board  reserves  the  right  to  re- 
ject any  and  all  bids  or  any  or  all 
items   of   such   bids. 

Dated:   May   27,  1925. 

A.    W.    EBRIGHT, 
Clerk     of     the     Board    of    Trustees    of 
Sunol  Glen   School   District  of  Ala- 
meda   County,    California. 
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NOTICE    TO    CONTR-ACTORS 


(Snnol    Glen     School     District) 


NOTICE  IS  HERBET  GIVEN  that 
sealed  bids  will  be  received  by  the 
Clerk  of  the  Board  of  Trustees  of 
Sunol  Glen  School  District  of  Alameda 
County.  California,  Mr.  A.  W.  Ebright. 
at  his  office  in  the  Spring  Valley  Water 
Company  Building,  in  the  Town  of 
Sunol.  Alameda  County,  California, 
until  ThurNdny,  the  18th  day  of  Jnne, 
1J135.  at  T::to  o'clock  P.  M.,  at  which 
time  said  bids  will  be  opened  for  fur- 
nishing all  labor  and  materials  and  me- 
chanical Workmanship  required  for  the 
erection  and  completion  of  a  one-story 
school  building,  including  furnishings 
and  equipment,  for  the  Sunol  Glen 
School  District  of  Alameda  County,  to 
be  erected  in  the  Town  of  Sunol,  County 
of  Alameda,  in  said  School  District,  in 
accordance  with  the  complete  plans 
and  specifications  for  said  work  on 
file  and  open  to  inspection  at  the  office 
of  the  architect,  W.  H.  Weeks,  1921 
Broadway,  Oakland,  California,  and  on 
file  with  the  Clerk  of  this  Board  at  his 
othce  hereinbefore  mentioned.  Copies 
of  said  plans  and  specifications  may  be 
obtained  at  the  office  of  said  architect, 
on  the  deposit  of  the  sum  of  Twenty- 
five  ($25.00)  Dollars.  Contractors  will 
he  restricted  as  to  the  length  of  time 
they  may  retain  these  plans  and  speci- 
fications to  the  day  of  opening  bids. 
If  the  plans  and  specifications  are  not 
returned  to  the  Clerk  of  said  Board  or 
said  architect  within  the  time  above 
specified,  or  are  returned  in  a  mutilated 
or  damaged  condition,  the  deposit  shall 
be  retained  by  the  said  school  district 
as  agreed  and  liiiuidated  damages  for 
said  mutilation  or  detection,  and  will 
he  immediately  used  for  the  purchase 
of  a  new  set  of  blue  prints  and  speci- 
cations. 

Each  bid  must  be  made  on  proposals 
obtained  at  the  office  of  the  architect, 
and  must  be  signed  by  the  bidder  and 
accompanied  by  a  certified  check  for 
at  least  ten  (10)  per  cent  of  the  amount 
of  tile  bid  or  proposal,  certified  to  by 
some  responsible  bank  or  banker,  and 
made  payable  to  the  Board  of  Trus- 
tees of  Sunol  Glen  School  District  of 
Alameda  County.  California,  to  be  re- 
tained by  said  school  district  as 
agreed  and  liquidated  damages,  should 
the  party  or  parties  to  whom  the  con- 
tract should  be  awarded  fail  to  enter 
into  the  contract  after  the  award,  or  to 


OUANTITY  SURVEYOR 

Valnallon    Enirtneer 
I    A.F*XHl.'R     t^RIODLE 

I     i;n.1    Mixnlon     mrert.    at    Third    St. 
'  S:ii>     F-Dincin.-o.     Cnllt. 

Telephone    Douglas    R-4-9-3 
General   I.Utlnu    llureao 

•Xrchltect's  PreliTiilaiiry  Esllmaiee 


STATE    OF    CALIFORNIA 

CALIFORNIA    HIGHW.AY  COMMISSION 

NOTICE   TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
HiKhnay  Commission,  515  Forum 
Iluildiug,  Sacramento,  Cal.,  until  2 
o'clock  P.  M.  on  June  29,  1DS5,  at  which 
time  thev  will  be  publicly  opened  and 
read,  for  construction,  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  of 
portions  of  State  Highway,  as  follows: 
Los  Angeles  County  between  Sun- 
land  and  La  Canada  ( VII-LA-9-A), 
about  eight  and  one-tenth  (8.1)  miles 
in  length;  to  be  widened  with  Portland 
cement    concrete    shoulders. 

Plans  may  be  seen,  and  forms  or 
proposals,  bonds,  contract  and  specifi- 
cations may  be  obtained  at  the  said 
office  and  thev  may  be  seen  at  the  of- 
fices of  the  D'ivision  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Williis,  Redding,  Sacramento. 
San  Francisco.  San  Luis  Obispo,  Fresno, 
Los  Angeles,  San  Bernardino  and 
Bishop.  '      .    .    . 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quanity  of 
work  to  be  done,  with  a  representative 
of  the  Commission.  It  is  requested 
that  arrangements  for  joint  field  in- 
spection be  made  as  far  in  advance  as 
possible.  Detailed  information  con- 
cerning the  proposed  work  may  be  ob- 
tained from   the  Division  office. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  Is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  di- 
rections as  to  bidding,  quantities  of 
work  to  be  done,  etc. 

The  California   Highway   Commission 
reserves   the   right  to  reject  any  or  all 
bids    or    to    accept    the    bid    deemed    for 
the  best  interests  of  the   State. 
HARVEY  M.  TOY, 
LOUIS   EVERDING. 
N.    T.    EDWARDS, 
I'alifornia    Highway    Commission. 
R.    M.    MORTON, 

State  Highway   Engineer. 
W.    F.    MIXON.    Secretary. 
Dated  June    1,    1925. 

♦ 

NOTICE    TO    CONTRACTORS 


(Hnngai 


Mail    Service) 


OFFICE  FIELD  MANAGER,  AIR 
MAIL  SERVICE,  Crissy  Field,  Calif. 
Sealed  propo.sals  will  be  received 
here  until  11  A.  M..  June  10.  192n. 
for  construction  of  a  hangar  (hol- 
li.w  tile-wooden  roof)  and  sinking 
well  near  Concord.  Calif.  Informa- 
tion   upon    application: 


Saturday,    June    6,    1925 


JVOTICB    TO    BIDDBRS 
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(Point   H«yes   Coast   Guard  Station) 


SEALED  BIDS  in  triplicate  will  be 
received  at  Coast  Guard  Headquarters, 
Darby  Building,  Washington,  D.  C, 
until  2  p.  m.,  June  2i,  1925,  and  then 
publicly  opened,  tor  the  construction 
of  a  station  building,  launchway, 
dwelling,  and  accessories,  at  Point 
ICeyes  Coast  Guard  Station,  Point 
Keyes,  CaUtornia.  Bid  forms,  specifi- 
cations, drawings  and  other  informa- 
tion will  be  fuinisned  upon  applica- 
tion to  Superintendent,  12th  District 
U.  S.  Coast  Guard,  San  Francisco,  Cali- 
fornia; Field  Assistant  Andre  Fourchy, 
C.  and  K.,  U.  S.  Coast  Guard,  Custom 
House  Building,  San  Francisco,  Cali- 
fornia; Superintendent  13th  District, 
U.  S.  Coast  Guard,  Portland,  Oregon, 
or  to  U.  S.  Coast  Guard  Headquarters, 
Washington,  D.  C.  Bids  should  be  in- 
closed in  sealed  envelope  and  marked 
"Bid  for  station  building,  etc..  Point 
Keyes  Coast  Guard  Station,  to  be 
opened  2  p.  m.,  June  24,  1925,"  ad- 
dressed to  the  Commandant,  U.  S. 
Coast  Guard,  Darby  Building,  Wash- 
ington, D.  C,  F.  C.  Billard,  Rear- 
Aamiral,  U.  S.  Coast  Guard,  Command- 
ant. 


NOTICE   TO    CONTRACTORS 


(Haynard  Union  Hish  School  District) 


NOTICE  IS  HEREBY  GIVEN  that 
the  Board  of  Trustees  of  the  Ha.ywaid 
Linion  High  School  District  of  Alameda 
county,  California,  hereby  calls  for 
Sealed  proposals  to  be  delivered  to  the 
Secretary  of  said  Board  at  the  office  of 
the  Principal  in  the  Hayward  Union 
High  School  Building,  located  on  the 
East  side  of  the  Foothill  Boulevard, 
immediately  North  of  the  intersection 
of  said  Boulevard  with  San  Borenzo 
CreeK,  near  the  town  of  Hayward,  Ala- 
meda County,  California,  until  Satur- 
day, tUe  :i7tli  day  ot  June,  19:!5,  at  2 
o'clock.  1*.  M.,  at  which  time  said  bids 
will  be  opened  for  the  erection  and 
completion  of  a  new  reinforced  con- 
crete building  and  a  Connecting  covered 
way  between  Present  Academic  build- 
ing and  new  building  and  alterations 
and  additions  to  the  present  Academic 
Building  of  the  Hayward  Union  High 
School  District.  Said  work  is  to  be 
done  on  the  grounds  of  the  said  Hay- 
ward Union  High  School  building  lo- 
cated as  above  described.  These  bids 
shall  be  presented  in  accordance  with 
plans  ana  specifications  for  said  work 
on  file  with  the  Secretary  of  said 
Board  of  Trustees  at  the  office  of  the 
principal  of  said  Hayward  Union  High 
School  located  as  above  described,  and 
with  Henry  C.  Smith,  architect  for  said 
Board,  at  lib  Market  Street,  San  Fran- 
cisco, California. 

Bids  will  be  received  on  the  follow- 
ing divisions  of  work: 

1.  Excavations. 

2.  Reinforced  Concrete  and  Cement 
Work. 

3.  Carpenter  Work,  Sheet  jMetal 
Work,  Roofing,  Linoleum. 

4.  Lathing   and    Plastering. 

5.  Painting. 

6.  Plumbing. 

7.  Electrical   Work. 

8.  Heating  and   Ventilating. 
Bidders   may    bid    on    one    or   more    or 

all  of   said   divisions  of   work. 

The  alternative  figures  under  each 
division  bid  upon  must  be  completely 
filled  out.  On  deposit  of  Fifty  t*5u.uo; 
Dollars,  plans  and  specifications  for 
said  work  above  mentioned  may  be 
had  by  any  bidder  on  application  to 
said  Secretary  of  said  Board  of  Trus- 
tees or  on  application  to  said  archi- 
tect, at  the  addresses  above  mentioned, 
and  may  be  retained  for  the  period  ol 
twelve  days.  If  the  plans  and  specifica- 
tions are  not  returned  to  the  Secretary 
of  said  Board  or  said  architect  within 
the  time  above  specified,  or  are  return- 
ed in  a  mutilated  condition,  the  deposit 
shall  be  retained  by  the  said  High 
School  District  as  agreed  and  liquidated 
damages  for  said  mutilation  or  deten- 
tion, and  will  be  immediately  used  for 
the  purchase  of  a  new  set  of  blueprints 
and  specifications.  Bids  must  be  made 
on  proposals  obtained  from  the  Secre- 
tary of  said  Board  or  said  architect  at 
the  addresses  above  specified  and 
must  be  signed  by  the  bidder  and  ac- 
companied  by   a  certified  check  certifi- 


ed to  by  so.me  responsible  banker  or 
banlt,  and  made  payable,  to  "N.  P. 
.Melseu,  oecietary  ol  the  Board  of 
Trustees  of  Hayward  Union  Higli 
School  District  ol  Alameda  county,"  to 
be  retained  by  the  said  High  School 
District  as  agreed  and  liquidated 
damages,  shoula  the  party  or  parties 
to  wiioni  the  contract  is  awarded  fail 
to  enter  into  the  contract  alter  the 
award,  or  to  give  bonds  required  for 
the  faithful  performance  of  the  con- 
tract or  any  bond  required  by  law. 
uniy  surety  company  bonds  will  be  ac- 
cepteU.  Tne  amount  of  the  i-ertifi«d 
culck  accuiupauyiug  said  Old  shall  not 
e.\ceed  »>)UUU.UU  bui  for  all  bids  of  less 
than  ♦jU.UUU.UO  said  check  shall  be  lU'/s 
ttcn  per  cent;  of  the  amount  of  the 
bid.  Bids  will  be  opened  by  suid 
uoard  of  Trustees  on  Saturday,  the  27tli 
Day  of  June,  1925,  at  2  o  clocli  P.  M.  in 
tile  oiWce  of  the  Principal  in  the  Hay- 
ward ijtiion  High  Bciiool  Building,  lo- 
cated as  above  described.  Tiie  Boar  i 
reserves  the  right  to  reject  any  and 
all  bids  or  any  or  all  division  or  items 
ol   such    bids. 

N.    P.    NIELSEN, 
Secretary   ot"  the  Board   of  Trustees   ot 
Hayward    Union    High    School    Dis- 
trict   of   Alameda   County,    Calif. 


NOTICE   TO   BIDDERS 


L,ett«ruian    Ueneral    Hospital — Paintine 


OFFICE  CONSTRUCTING  QUARTER- 
iiAbl'ER,  boil  Alasou,  Calif.,  Sealed 
proposals  will  be  received  here  until 
June  lo,  1926,  for  painting  buildings  at 
i^eLtermaii  General  Hospital,  calif, 
iniormation   upon  application. 


STATK   OF  CAI.IFORMA 


CALIFORIMIA  lUtiUWAY  COMJkUSSION 


notice:  to    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  tlie  California 
llif^liwuy  CK>niniisslon,,  515  Foxuni 
Uuildin;?,  Sacrauiento,  Cal.,  until  2 
o'clock  p.  ni.  on  June  22,  lt(25,  at  which 
time  they  will  be  publicly  opened  and 
read,  tor  construction,  in  accordance 
with  the  specifications  therefor,  to 
wliich  special  reference  is  made  of  por- 
tions  of  State  Highway,  as   follows: 

Santa  Cruz  County,  near  Boulder 
Creek     ClV-S.Cr.-44-A;     the     following: 

A  reinforced  concrete  box  culvert  at 
Station  37-f-45  at  Fall  Creek,  consisting 
of  a  5-foot  by  5-foot  opening  94  feet 
long  with  wing  walls. 

A  reinforced  concrete  girder  bridge 
21  feet  wide,  at  Station  126-t-60  across 
High  Bridge  Creek,  consisting  ot  three 
27-ioot  spans  on  concrete  bents. 

A  reinforced  concrete  box  culvert  at 
Station  131  +  73  at  Cleveland  Dam 
Cieek,  consisting  of  a  5-foot  by  B-foot 
opening  45  feet  long  with  a  retaining 
wall    and   wing  walls. 

Imperial  County  between  El  Centre 
and  Holtville  (VIIl-lmp-27-C),  about 
eight  and  six-tenths  (8.6)  miles  in 
length,  to  be  graded  and  surfaced  with 
crushed  gravel  or  stone  or  with  de- 
composed  granite. 

Plans  may  be  seen,  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said  office 
and  they  may  be  seen  at  the  offices  of 
the  Division  Engineers  at  Los  Angeles 
and  San  Francisco,  and  at  the  office  of 
the  Division  Engineer  of  the  division 
in  which  the  work  is  situated.  "The  Di- 
vision Engineer's  offices  are  located  at 
WiUits,  Redding,  Sacramento,  San 
Francisco,  San  Luis  Obispo,  Fresno, 
Los  Angeles,  San  Bernardino  and 
Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity  of 
work  to  be  done,  with  a  representative 
ot  the  Commission.  It  is  requested  that 
arrangements  for  joint  field  Inspection 
be  made  as'  tar  In  advance  as  possible. 
Detailed  information  concerning  the 
proposed  work  may  be  obtained  from 
the  Division  office. 

No  bid  will  be  received  unless  it  la 
made  on  a  blank  form  furnished  by  the 


Commission.  The  special  attention  of 
prospective  bidders  is  called  to  tlie 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to   be  done,  etc, 

The  California  Highway  Commission 
reserves  the  right  to  reject  any  or  all 
bids  or  to  accept  the  bid  deemed  for 
the  best  interests  of  the  State. 

HARVEY    M.    TOY, 

LOUIS   EVERDING, 

N.    T.    EDWARDS, 
California  Highway  Commission. 

R.  M.   MORTON, 

State   Highway    Engineer 

W.  F.  MIXON,  Secretary. 
Dated:    May    25,    1925   . 


NOTICE    TO    CONTRACTORS 


Yuba   Pass   Extension   Forest   Highway 

Sealed  proposals  for  constructing  the 
above-named  National  Forest  highway, 
located  within  the  Tahoe  National 
Forest,  Sierra  County,  State  of  Califor- 
nia, will  be  received  by  the  District 
Engineer,  Bureau  of  Public  Roads,  U. 
S.  Department  of  Agriculture,  at  400 
Bay  Bldg.,  9  Main  St.,  San  Francisco, 
California,  until  10  o'clock  A.  M.  on 
the  Ifith  day  of  June,  1925,  at  which 
time  and  place  they  will  be  publicly 
opened  and  read.  The  right  is  reserved 
to  reject  any  and  all  bids  and  none 
win  be  considered  except  those  from 
contractors  ascertained  to  be  ex- 
perienced  and   responsible. 

The  project  to  be  constructed  con- 
sists of  a  section  of  the  Yuba  Pass 
road  between  Gold  Lake  Junction  and 
Sierra  City,  and  is  3.71  miles  in  length. 
The  principal  items  of  work  are  ap- 
proximately as  follows: 

Clearing,  26  acres. 

Excavation,  unclassified,  54,662  cu. 
yds. 

Class  A  concrete,   171  cu.  yds. 

Class  B  concrete,   94  cu.  yds. 

Reinforcing  steel,  27,304  lbs. 

Corrugated    metal    pipe,    1,222    lin.    ft. 

Crushed  rock  surfacing,  3,630  cu.  yds. 

Construction  shall  be  started  within 
fifteen  days  after  notice  of  award  of 
contract  has  been  given  to  the  con- 
tractor by  the  District  Engineer.  The 
work  shall  be  completed  within  one 
hundred  twenty-five  (125)  weather 
working  days  after  said  notice  of 
award  of  contract  is  given. 

The  contract  form,  maps,  plans  and 
specifications  may  be  examined  by  re- 
sponsible contractors  at  the  following 
addresses: 

400  Bay  Bldg.,  9  Main  St.,  San  Fran- 
cisco,  Calif. 

%   J.   f\   Waller.   Sattley,   Calif 

The  Bureau  has  available  tor  loan  to 
contractors  on  a  rental  basis,  equip- 
ment at  Government  Island,  Oakland, 
California,  as  listed  in  the  specifica- 
tions. Bidder  will  state  in  his  bid  the 
Government  equipment  that  he  will 
use  during  construction  and  minimum 
time  required.  The  estimated  rentals 
will  be  taken  into  consideration  and 
award  will  be  made  on  the  bid  to  the 
best  advantage  ot  the  Government. 
Government  explosives  are  also  avail- 
able according  to  the  terms  of  the 
specifications.  Corrugated  metal  pipe 
will  be  furnished  by  the  (Government. 

Plans  and  specifications  will  be  fur- 
nished contractors  who  contemplate 
bidding,  on  a  showing  of  financial 
ability  and  experience  and  upon  de- 
posit ot  a  check  for  $10.00  payable  to 
the  Secretary  of  Agriculture  of  the 
United  States.  Check  will  be  held 
pending  the  return  of  plans  and  speci- 
fications. 

All  proposals  must  be  made  on  forms 
furnished  by  the  District  Engineer, 
Bureau  ot  Public  Roads,  and  in  ac- 
cordance with  the  instructions  forming 
a  part  of  the  specifications  above  re- 
ferred to. 

May  2G,   1925. 

C.  H.  SWEETSER. 

District   Engineer. 


NOTICE   TO   BIDDERS 


(Tnuk    Repairs — Fort    MIley) 


OFFICE  CONSTRUCTING  QUARTER- 
-MASTER,  Fort  Mason,  Calif.,  Sealed 
proposals  will  be  received  here  until 
June  11,  1925,  for  repairs  to  60.000 
gallon  steel  water  tank  at  Fort  Miley, 
Calif.     Information  upon  application. 
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BRIDGES 


ABERDEEN,  Wash. — Until  June  24. 
5  p.  m.,  bids  will  be  rec.  by  city  to 
const.  5  cone,  piers  for  proposed  ?200,- 
000  bridge  to  replace  present  West 
bridge.  Piers  will  involve  1500  cu.  yds. 
cone.  Structure  will  be  steel  riveted- 
center-bearing  swing  span  307-ft.  in 
length  with  1100-ft.  of  piling  approach 
and  will  span  Chehalis  river.  M.  M. 
Caldwell,    engr.,    Central    Bldg.,    Seattle. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Until  July  6,  11  A.  M.,  bids  will  be  rec. 
by  Henry  A.  Pfister,  county  clerli,  to 
const,  bridge  on  Trimble  Rd.  over 
Coyote  Creels  in  Supervisor  District 
No.  3.  Plans  obtainable  from  Robt. 
Chandler,  county  surveyor. 

PORTLAND,  Ore. — Booth  &  Pomeroy, 
Railway  Exchange  Bldg.,  at  $1,135,843 
awarded  contract  for  main  river  spans 
in  connection  with  Ross  Island  Bridge. 
Lindstrom  &  Feigenson,  Worcester 
Bldg.,  at  1505,550  awarded  contract  for 
approaches. 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


NAPA,  Napa  Co.,  Cal. — Until  June  8, 
bids  will  be  received  by  city  council  to 
excavate  4-tt.  trench  and  lay  10-in. 
water  mains  in  portions  of  Randolph^ 
Second,  Jefferson  and  Pine  Sts.  Pipe 
to  be  furnished  by  city. 


YOLO  COUNTY,  Cal. — Callahan  Con- 
struction Co.,  412  Second  'St.,  Marys- 
ville,  at  approx.  500,000  awarded  con- 
tract by  Reclamation  District  No.  2068, 
involv.  730,000  cu.  yds.  machine  ex- 
cavation; 217,000  sq.  ft  .cone,  or  gunite 
lining;  185,000  cu.  yds.  Fresno  earth- 
work, pumping  plants,  etc.  F.  C.  Her- 
'  mann.  Merchants'  Exchange  Bldg.,  San 
FYancisco,    engineer. 


RICHMOND,  Contra  Costa  Co.,  Cal. — 
Council  rejects  bids  to  dredge  in  Inner 
Harbor,  involv.  approx.  100,000  cu.  yds. 
Bidders  were;  American  Dredging  Co., 
$.30  yd.;  San  Francisco  Bridge  Co., 
$.60  yd.  Spec,  will  be  revised  and  new 
bids  aslied.     E.  A.   Hoffman,  city  eng. 


IRRIGATION  PROJECTS 


MANTECA,  San  Joaquin  Co.,  Cal. — 
Bdw.  L.  Soule  Co.,  Rialto  Bldg.,  San 
Francisco,  at  $3.18  per  100  lbs.  submits 
low  bid  to  South  San  Joaquin  Irriga- 
tion District  to  fur.  f.  o.  b.  Oakdale. 
432,000  lbs.,  more  or  less,  square  corru. 
reinforcing  steel  bars,  fabricated. 
Other  bids,  all  taken  under  advise- 
ment, were:  Walsh  McGee  Steel  Co., 
$3,434;    W.    S.    Wentenhall    Co.,    $3.52 ',2 ■ 


MANTECA.  San  Joaquin  Co.,  Cal. — 
No  bids  received  May  26  by  South  San 
Joaquin  Irrigation  District  for  casting 
concrete  slabs  for,  and  the  erection  of, 
a  concrete  flume  box.  Sand  and  gravel 
to  be  furnished  by  district.  S.  L.  Steele, 
Secretary  of  District. 


MANTECA.  San  Joaquin  Co.,  Cal. — 
Following  bids  rec.  by  South  San  Joa- 
quin Irrigation  District  to  fur.  4000 
bbls.,  more  or  less.  Portland  cement: 
Pacific  Portland  Cement  Co.,  $2.96  per 
bbl;  Old  Mission  Portland  Cement  Co., 
$2.96  per  bbl;  Santa  Cruz  Portland  Ce- 
ment Co.,  $2.96  per  bbl;  Henry  Cowell 
Lime  A  Cement  Co.,  $2.96  per  bbl.; 
Stockton  Ice  &  Fuel,  $2.96  per  bbl.; 
Kewin  Lumber  Co.,  $3.12  per  bbl;  Irwin 
Lumber   Co.,   $3.12   per  bbl. 


LIGHTING  SYSTEMS 


LOS  A.NGELES,  Cal.  —  Council  De- 
clares inten.  for  cone,  ornam.  lights 
in  Larchmont  Blvd.  bet.  Rosewood  Ave 
and   Third   St;   cone,   posts;    1911   act.. 


RAILROADS 


SOUTH  PASADENA,  Cal.— Until  5  P. 
M.,  June  22.  bids  will  be  rec.  for  or- 
namental lights  in  Garfield  Ave.  bet. 
Mission  St.  and  Mill  Rd.  Nettie  A. 
Hewitt,    city    clerk. 

LOS  ANGELES,  Cal. — Until  10  A.  M., 
June  15,  bids  will  be  rec.  by  Board  of 
Public  Works  for  ornam.  lights  under 
1911  act  as  follows:  Hill  St.,  bet.  Pico 
and  Jefferson  Sts.:  press,  steel  posts; 
Hayworth  Ave.,  bet.  Willoughby  and 
Melrose  Ave.:  cone,  posts. 


LODI,  San  Joaquin  Co.,  Cal. — Prop- 
erty owners  plan  installation  of  Mar- 
belite  electrolier  standards  in  Central 
.\ve. 


MACHINERY  &  EQUIPMENT 


MERCED,  Merced  Co.,  Cal.  —  Unti 
June  10,  7:30  p.  m.,  bids  will  be  rec. 
by  H.  K.  Landram,  clerk,  Merced  Union 
High  School  District,  to  fur.  and  del 
three  school  busses,  Ford  chassis,  26 
passenger  body;  one  school  bus,  pas 
senger  body  to  seat  26  pupils,  cost  no 
to  exceed  $3000.  Cert,  check  107o  req 
with  bid.  Further  information  obtain 
able   from   clerk 


LOS  ANGELES,  Cal. — Western  Elec. 
Co.  sub.  only  bid  to  Pub.  Serv.  Comm., 
at  $11,015.88  for  earth-boring  machine 
under  spec.  P-355-482. 


SAX  JOSE,  Santa  Clara  Co.,  Cal. — 
Supervisors  authorize  county  purchas- 
ing agent  to  purchase  one  modern 
tractor  for  steam  shovel.  Robt.  Chan- 
dler,  county   surveyor. 


RIPON,  San  Joaquin  Co.,  Cal. — Until 
June  8,  1  P.  M.,  bids  will  be  rec.  by  R. 
B.  Kincaid,  clerk,  Ripon  School  Dis- 
trict, to  furnish  chassis  and  enclosed 
body  for  transporatition  of  30  pupils. 
Further  information  obtainable  fi-om 
clerk. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— Until  June  26,  7  P.  M..  bids  will  be 
rec.  by  J.  D.  Hedge,  clerk.  Sequoia 
Union  High  School  District,  to  fur.  and 
del.  one  45-passenger  motor  school  bus 
for  transportation  of  pupils.  Further 
information   obtainable    from    clerk. 


Carbide  Flare  Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried   In   stock 

E.    D.    B  U  L  L  A  R  D 

565   HOWARD   STRF.BT 
San    Francisco.  Calif. 

Douglaa   6320 


SAX  FKANCISCO— Until  June  10,  3 
P.  m.,  bids  will  be  rec.  by  Board  Pub- 
lic Woik.s  for  rail  bonds  for  Sunset 
Line  of  Municipal  Railway  System; 
est.  cost  $1200.  Spec,  obtainable  from 
Bureau  of  Engineering,  Dept.  of  Pub- 
lic  Works,    3rd    floor.   City   Hall. 


FIRE  ALARM  SYSTEMS 


SOUTH  SAN  FRANCISCO,  San  Mateo 
Co.,  Cal. — City  trustees  contemplate 
bond  i.ssue  lo  finance  installation  of 
additional  fire  alarm  boxes.  Daniel 
.McS\^'eeney,    city    clerk. 


FIRE  EQUIPMENT 


SOUTH  SAN  FRA.NCISCO,  San  Mateo 
Co.,  Cal. — City  tructees  contemplate 
bond  issue  to  purchase  fire  fighting 
equipment.  Daniel  McSweeney,  city 
clerk. 


RESERVOIRS  &  DAMS 


PHOENIX,  Ariz. — Advisory  board  se- 
lected tor  constr.  of  Coolidge  dam  and 
San  Carlos  Project  consists  of  the  fol- 
lowing: Louis  C.  Hill.  Los  Angeles; 
Maj.  Gen.  W.  C.  Langfitt  and  Fred  A. 
Noetzle,  of  San  Francisco. 


PIPE  LINES,  WELLS,  ETC. 


SAN  FRANCISCO — See  "Government 
Work  and  Supplies,"  this  Issue.  Bids 
wanted   for   sinking   well. 


LOS  .4NGELES,  Cal.^Until  3  p.  m., 
June  9.  bids  will  be  rec.  by  pub.  serv. 
comm.,  207  S  Broadway,  for  6300  ft. 
20-in.  riv.  steel  pipe,  in  23-ft.  sections, 
f.  o.  b.  trenchside,  nr.  Ventura  Blvd. 
and  Topango  Canyon  Ave.  Spec.   763-A. 

Bids,  same  date,  for  std.  dipped  B.  & 
.S  c.i.  "water  pipe  f.  o.  b.  trenchside. 
(Municipal  Impvt.  Dist.  No.  35),  as 
follows:  4500  pes.  4-in.,  1000  pes.  6-in., 
50  pes.  8-in.,  all  in  12-ft.  lengths,  class 
"B"  with  total  tonnage  of  970.25  lbs. 
Alt.  bids  desired  on  f.  o.  b.  cars  Van 
Nuys.  Spec.  763-B.  Jas.  P.  Vffoman, 
secretary. 


SEWAGE  DISPOSAL  PLANTS 


OJ-A^l,  Cal.— H.  E.  Adams,  962  S.  Ver- 
mont Ave.,  Los  Angeles,  awarded  cont. 
by  city  at  $13,995.50  for  sewer  treat- 
ment plant,  etc.,  as  follows:  (a)  Imboff 
tank  compl.;  <b)  sprinkling  Alter 
compl.  with  exception  of  filter  rock;  (c) 
secondary  tank  and  sludge  beds  with 
connecting  drains;  (d)  1300  ft.  lO-ln. 
vit.  sewer  pipe  3  to  8  ft.  deep;  (e)  800 
ft.  8-in.  vit.  sewer  pipe  3  to  12  ft. 
deep;  (f)  48  ft.  10-in.  iron  pipe  class 
■■A";  (g)  90  ft.  wooden  trestle;  (h)  5 
brick  m.  h.  compl.  with  C.  I.  covers. 
Other  bids:  R.  A.  Wattson,  $14,574; 
Campbell  Constr,  Co.,  $15,269.82;  W.  R. 
Harmcn,  $15,278.79;  H.  A.  Llget,  $15,- 
541;  H.  Hanawalt,  $16,509;  W.  M.  Led- 
better  &  Co.,  $16,721.50;  Thos.  Haverty 
Co.,  $17,922;  Hartley-Camp  Constr.  Co., 
$21,293.10. 


ROSEVILLE,  Placer  Co.,  Cal.— Elec- 
tion will  be  held  June  30  to  vote  bonds 
of  $63,000  to  finance  extensions  to  sewer 
system  and  for  new  sewer  disposal 
plant. 
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Architects=Engineers — 
City  and  County  Officials 

How  about  bids  wanted  ? 

Are  you  satisfied  with  the  bids  you  received  on  that 
last  job? 

Did  you  have  competition — and  plenty  of  it? 
If  not — why  not? 


Without  charge  the  BUILDING  &  ENGINEERING 
NEWS  wiU  place  your  job  before  the  construc- 
tion interests  of  the  Pacific  Coast.  That  means 
competition  and — competition  means  the  lowest 
possible  bid. 

If  you  want  competition  send  particulars  of  your  job 
to  BUILDING  &  ENGINEERING  NEWS— 
also  a  set  of  plans  and  specifications. 

Reach  the  Independent  Bidder  through  the  columns 
of  BUILDING  &  ENGINEERING  NEWS 

Thp  combined  news  services  of  BUILDING  &  EN- 
GINEERING NEWS  have  a  circulation  of 


3340 


— reaching  the  Engineer,  Contractor  and  Mate- 
rial Dealer. 


Can  you  reacn  one  quarter  the  amount  of  interested 
people  through  any  other  news  service  published 
in  this  section?  We  think  not — in  fact,  we  know 
you  cannot. 


If  you  want  competition — if  you  want  independent 
contractors  to  figure  your  job — if  you  want  the 
lowest  possible  hid — send  particulars  of  your 
project  to 


iJuilding  &  iLngineering  IN 


ews 
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POKTERVILLE.  Tulare  Co.,  Cal. — 
Until  June  15.  S  P.  M.,  bids  will  be  rec. 
by  W.  R.  Means,  city  clerk,  to  const, 
sewage  disposal  plant,  incl.  grade,  ex- 
cav.,  fill,  and  embank.,  trenching,  pipe- 
laying  and  backfill,  two  reinf.  concr. 
Imhoff  tanks,  one  reinf.  concr.  dosing 
chamber.  Tanks  and  dosing  chamber 
to  be  enclosed  in  a  hollow  tile  build- 
ing, stucco  exterior.  with  wood  and 
comp.  roof.  Work  also  incl.  three  filter 
beds  with  earth  sides,  finished  with  oil 
surf.,  area  for  five  additional  filter 
beds  to  be  rough  graded  to  size  and 
elevation,  but  not  oil  surfaced,  two 
sludge  beds,  oil  surfaced,  connecting 
pipe  lines  of  C.  I.  pipe,  vit.  pipe,  and 
cem.  concr.  irrig.  pipe  and  risers,  with 
pipe  fittings,  gates,  valves,  wiers,  etc., 
outfall  sewer  consisting  of  1323  ft.  of 
18-in.  vit.  sewer,  7  std.  brick  m.  h.  with 
C.  I.  frames  and  covers,  water  supply 
well  and  pit.  equip,  with  centrifugal 
turbine  pump  and  3  H.  P.  vertical 
motors,  ladders,  hose,  operating  tools, 
etc.  Fred  \V.  Pease,  city  engr.  Work 
to  be  done  under  IStll  and  1915  acts. 
Est.  cost,  $50,000.  Cert,  check  10% 
payable  to  city  req.  Plans  obtainable 
from   city    engineer. 


MISCELLANEOUS 
CONSTRUCTION 


STOCKTOiX,  San  Joaquin  Co.,  Cal.— 
City  Eng.  W.  B.  Hogan  completing 
plans  for  Miner  Avenue  subway  which 
are  subject  to  approval  of  State  R.  R. 
Commission.  City  has  voted  bonds  of 
nOO.OOO  of  the  total  cost  $308,000,  the 
balance  to  be  financed  by  Southern 
Pacific  R.  R.  (30%)  and  Western  Paci- 
fic  R.   R.    (20%). 


MESA.  Ariz. — Of  a  recent  bond  Issue 
$61,000  will  be  used  to  imp.  gas  plant, 
incl.  new   mains. 


WATER  WORKS 


MODESTO,  Stanislaus  Co.,  Cal. — Fol- 
lowing bids  taken  under  advisement 
by  city  council  to  fur.  pump  and 
motor  (previously  described)  for  new 
well  at  Junior  College  Campus: 

Motor — General  Electric  Co.  (two 
bids),  $792  and  $848;  Fairbanks-Morse, 
$846;   Westinghouse   Electric,   $791. 

Pump' — Lane  &  Bowler,  $2295  and 
$1840;  Amerisan  Deep  Well  Pump, 
$3191;  Byron  Jackson,  $1866,  and  Ster- 
ling   Pump    Co.,    $1625. 


VENTURA,    Cal. — $35,000    water    bond 
issue  carried   at    recent   election. 


TURLOCK,  Stanislaus  Co.,  Cal. — 
Sterling  Pump  Works,  Stockton,  at 
$1340  awarded  cont.  by  city  trustees  to 
fur.  and  install  pump  and  motor  for 
water   works   system. 

CORONA,  Cal. — Byron  Jackson  Pump 
Mfg.  Co.,  412  S.  San  Pedro  St.,  Los  An- 
geles, awarded  cont.  by  city  at  $3095 
for  one  deep-well  pump,  450  G.  P.  M., 
125  ft.  head,  and  one  horizontal  pump, 
100  G.  P.  M.,  for  City  Park  Water- 
works System.  Pipe  system  bids  re- 
jected. Currie  Engr.  Co.,  91hambra, 
engineer. 


INGLEWOOD,  Cal. — Until  8  P.  M., 
June  8,  bids  will  be  rec.  by  city  for  4- 
unit  sprinkler  system  for  city  park 
work;  est.  cost  of  4  units,  $4000.  Plans 
and  spec,  may  be  obtained  at  the  office 
of  the  city  engineer,  Arthur  W.  Cory. 
The  four  units  will  comprise  about  1165 
heads,  and  bids  are  to  be  submitted 
for  all  labor  and  material. 

bond 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— Until  June  15,  8  P.  M.,  bids  will  be 
rec.  by  city  trustees  to  const,  reservoir 
for  water  system.  Bonds  of  $30,000 
voted  to  finance.  Plans  obtainable  from 
City    Engineer   C.    L.    Dimmitt. 


CLOVERDALE,  Sonoma  Co.,  Cal. — 
Proposed  paving  of  state  highway 
through  Cloverdale  will  cost  $36,000 
which  amount  includes  $10,000 
water  works  installations. 


for 


TUCSON,  Ariz. — Tucson  Gas,  Electric 
Light  &  Power  Co.  will  install  new 
water  cooling  system  and  concr.  basin 
to   cost  $26,000. 

RENO,  Nevada — Directors  of  Nevada 
Transcontinental  Highways  Exposition 
plan  erection  of  wire  fence  and  en- 
trance gates  at  exposition  grounds  in 
Idlewood    I'ark;    est.    cost,    $12,000. 


LA  VERNE,  Cal.— Peerless  Pump  Co., 
826  Santa  Fe  Ave.,  Los  Angeles, 
awarded  cont.  at  $4026  for  one  900  G. 
P.  M.  motor  driven  deep-well  turbine 
pump,  pump  house,  and  10-in.  C.  I.  pipe 
line.  Black  &  Veatch,  637  Fay  Bldg., 
Los  Angeles,  consulting  engineer. 


SOUTH  SAN  FRANCISCO— Saa  Mateo 
Co.,  Cal. — City  trustees  contemplate 
ijuiid  issue  to  finance  public  park  im- 
provements. Daniel  McSweeney,  city 
clerk. 


REDWOOD  CJTY,  San  Mateo  Cb., 
Cal. — Campbell  and  Budlong  at  $1,- 
u27.55  awarded  contract  by  city  trus- 
tees to  furnish  and  install  pump  at 
water  wo,ks.  Other  bids:  Byron  Jack- 
son Pump  Mfg.  Co.,  (a)  $1428  (b)  $1651, 
Western  Well  Works  Inc.,  $1675;  and 
I.ayne    and    Bowler   Pump   Co.,    $1854.70. 


SEWERS  &  STREET  WORK 


OROVILLE,  Butte  Co.,  Cal. — City 
Eng.  S.  J.  Norris  preparing  spec,  to 
pave  Park.  Spencer,  Hewitt  and  Wil- 
cox Aves.  in  Park  Addition  and  Bridge 
St.  from  present  pavement  to  county 
line;  also  High  St.  to  Meyers  St.  and 
Huntoon   to  Gray  St. 


REDWOOD  CITY,  San  Mateo  Co.. 
Cal. — W.  A.  Dontanville,  Salinas  at 
$54,830  awarded  cont.  by  city  trustees 
to  imp.  El  Camino  Real,  involv.  grad- 
ing; 5-in.  cone,  pavement  (Vibrolithic 
Method):  corru.  iron  arch  culverts; 
storm  water  inlets;  cone,  curbs  and 
gutters.  A.  J.  Crocker  Co.  next  low 
bidder  at  $55,202. 


INGLEWOOD,  Cal. — Geo.  H.  Oswald, 
366  E.  58th  St.,  awarded  cont.  by  city 
at  $2716  to  imp.  High  St..  bet.  68th  St. 
and  Redondo  Blvd.,  involv.  12,375  sq. 
ft.  grade,  4c  ft.;  7598  sq.  ft.  l^-in. 
Willite  pave,  on  2^,^ -in.  asph.  concr. 
base,  20c  ft.;  1996  sq.  ft.  wallf,  20c  ft.; 
504    ft.   curb,   60c  ft. 


COVINA,  Cal. — Robertson  Elec.  Co., 
Santa  Ana.  awarded  contrs.  by  city  for 
ornam.  lights  in  (1)  San  Bernardino 
Rd.,  bet.  Barranca  St.  and  w  city  limits 
at  $18,335,  and  (2)  Dexter  St.,  bet.  1st 
and   4th   Sts.,  at  $4445. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
A.  J.  Raisch,  46  Kearny  St.,  San  Fran- 
cisco, awarded  cone,  by  council  to  imp. 
Lenzen  Ave.,  bet.  Spring  St.  and  pt.  238 
ft.  e.  of  Vendome  Ave.,  involv.  grading; 
pave  with  l^^-in.  Durite  asph.  cone, 
surface  with  3-in.  Durite  asph.  cone. 
base;  hyd.  cem.  cone,  curbs,  gutters 
and   walks. 


HANFORD,  Kings  Co.,  Cal.— Hor- 
lock-Clow  Co.,  Hanford,  at  $462.76 
awarded  cont.  by  council  to  fur.  1400 
ft.  of  6-ln.  vit.  sewer  plpe  and  two 
hundred  4  by  6-in.  wyes;  t.  o.  b.  Han- 
ford. 


OAKLAND,  Cal.- Until  June  22,  bids 
will  be  reo.  by  George  E.  Gross,  county 
clerk,  to  grade  Bay  Farm  Island  Road 
from  Alameda  line  to  San  Leandro  line, 
connecting  with  Davis  St.,  approx.  3- 
mi.  est.  cost  $28,000.  Will  be  surfaced 
with  oil  macadam,  the  cost  of  this 
work  being  $30,000  additional.  Plans 
obtainable  from  Geo.  A.  Posey,  county 
surveyor. 


OAKLAND,  Cal. — Central  Construc- 
tion Co.,  Oakland,  awarded  cont.  by 
council  to  imp.  portions  of  Redding  PI., 
Redding  St.,  Kingsland  and  Birdsall 
Aves.,  involv.  excavation,  $1.26;  cone. 
curb,  $.75;  cone,  gutter,  $.25;  oil  ma- 
cadam pavement,  $.145;  cera.  walks, 
$..17;  10-in.  pipe  conduit  with  cone. 
covering,  $3.50;  10-in.  pipe  conduit 
without  covering,  $3;  cone,  box  culvert 
with  icinforced  top,  $5;  storm  water 
inlet,  $35;  cone,  inlet  with  c.  1.  grat- 
ing, $35;  cone,  handhole  with  a.  L 
cover,    $35;    manhole,    $70. 


OAKLAND,  Cal. — Central  Construc- 
tion Co.,  Oakland,  awarded  cont.  by 
council  to  imp.  portions  of  E-26th  St., 
Involv.  grading,  $.07;  cone.  curb.  $.75; 
cone,  gutter,  $.25;  oil  macadam  pave- 
ment, $.145;  cem.  walks,  $.17;  10-In. 
pipe  conduit  with  cone,  covering,  $3.50; 
cone,  box  culvert  with  reinforced  top, 
$5;  cone,  inlet  with  c.  1.  grating,  $70; 
cone,  handhole,  $35;  wooden  culvert, 
$2.60;  6-in.  pipe  sewer,  $1.25;  lamp- 
soles,    $35;    wye    branches,    $1.76. 


LOS  ANGELES,  Cal. — Warren  Constr. 
Co.,  2221  E  25th  St.,  sub.  low  bid  to  bd 
pub.  wks.  June  1  at  $26,597  to  imp. 
Beachwood  Dr.,  betw.  412  ft.  s  from 
Sunset  Blvd.  and  Santa  Monica  Blvd. 
involv.  grade  $2950;  83,070  sq.  ft.  1%- 
in.  Warreiiite  surf,  on  4V4-in.  asph. 
cone,  base  24.8c;  1480  sq.  ft.  2-in.  War- 
renite  bltul.  wearing  surf.  15c;  526  ft. 
curb  65c;  6454  sq.  ft.  walk  20c;  4104 
sq.   ft.   gut.    29c. 

Geo.  H.  Os%vald,  366  E  oSth  St.,  low 
at  $136,269  to  imp.  Alameda  St.,  betw. 
214.86  ft.  n.  from  s.  boundary  line  of 
city  and  s.  boundary  line  of  city  involv 
grade  $9000,  436,315  sq.  ft.  S-in.  cone. 
pave  21c;  8570  sq.  ft.  6-in.  cone.  pave. 
16c;  17,731  ft.  curb  45c;  60.919  sq.  ft. 
walk  14c;  reinf.  c-nc.  culvert  $17,500; 
4400  sq.  ft.  remod.  with  rock  and  oil  6c. 

O.  U.  Miracle,  227  Ave.  D,  Redondo 
Beach,  low  at  $55,141  to  imp.  Meyler 
St.,  bet.  36th  and  37th  Sts.,  Involving 
grade  $14,000;  113,932  sq.  ft.  5-in.  cone. 
pave  19c;  5635  ft.  curb  62c;  30,600  sq.  ft. 
walk  16c:  13-S9  sq.  ft  gut.  20c;  san. 
sewer  at  $9000;  11,960  sq.  ft.  oiled 
rdwy  9c:  635  lin.  ft.  light  curb  5Bc; 
remod.    existing    sewer    $400. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal 
— Supervisors  approve  spec,  for  $80,000 
road  in  northern  section  of  county; 
road  is  known  as  Walbridge  street, 
connecting  the  southern  section  of  San 
Francisco  with  the  proposed  Bay  Shore 
Highway.  County  will  pay  $10,000  from 
General  Fund<  balance  by  property 
owners. 


WATSONVILLE,  Santa  Cruz  Co.,  Cal 
— Bonds  of  $156,000  v. .ted  to  finance 
server  improvements;  $146,000  for  main 
line  sewer  and  $40,000  to  extend  sewer 
system  "in  the  heights"  and  Improve 
other   lines. 


SANTA  CRUZ,  Santa  Cruz  Co..  Cal.— 
City  council  petitioned  to  pave  Case 
St.,  bet.  California  and  Mission  Sts. 
Referred  to  City  Eng.  H.  E.  Godegast 
for   report. 
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OAKLAND,  Cal. — Until  June  11,  12 
noon,  bids  will  be  rec.  by  E.  K.  Stuigis, 
city  clerk,  to  const,  storm  water  drain- 
age system  including  reconstruction  of 
sanitary  sewers  in  various  streets,  in- 
cluding 9th  Ave.,  94th  Ave.,  etc.  Cert, 
check  10%  payable  to  city  req.  Bond 
o£  $75,000  req.  of  successful  bidder. 
Plans  on  file  in  office  of  clerk. 


OAKLAND,  Cal. — Until  June  11,  12 
noon,  bids  will  be  rec.  by  E.  K.  Stur- 
gis,  city  clerk,  to  imp.  E-18th  St.,  bet. 
34th  and  35th  Aves.,  involv.  grade; 
curbs,  gutters,  walks;  pavement.  1911 
Act.  Cert,  check  10%  payable  to  city 
req.     Plans  on  file  in  office  of  clerk. 


ALHAMBRA,  Cal.^Two  contracts  to 
imp.  Main  St.,  bet.  e.  city  limits  and 
Fremont  Ave.,  awarded  by  trustees,  to 
Geo.  H.  Oswald,  366  E.  58th  St.,  Los 
Angeles,  on  7-in.  asph.  concr.  bet.  Wil- 
son and  Fremont  Aves.,  at  $82,885.90, 
and  the  low  bid  of  O.  U.  Miracle,  227 
Ave.  D,  Redondo.  at  $85,747.24  for  7-in. 
to  9-in.  cem.  concr.  pave.,  bet.  Wiston 
Ave.  and  e.  city  limits. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
Granite  Construction  Co.,  Watsonville, 
at  $20,949  awarded  cont.  by  council  to 
imp.  Washington  and  Lincoln  sts..  in- 
volving 145.459  sq.  ft.  grading,  $.023: 
136,142  sq.  ft.  2^-in.  asph.  macadam 
surface  pavement,  $.096;  138  lin.  ft. 
cone,  curb,  $.65;  502  sq.  ft.  cone,  walks 
$.20;  9006  ft.  18-in.  cone,  gutter,  $.28; 
318  ft.  24-in.  cone,  gutter,  $.28;  86  ft. 
corru.  met.  and  cone,  driveway  ap- 
proach, $2.50;  132  ft.  4-in.  vlt.  sewer 
laterals.  $.90;  6  manhole  traps,  $6;  163 
ft.  6-in.  vit.  clay  pipe,  $.90;  lOS  ft. 
8-in.  vit.  clav  pipe  $1.10;  8  ft.  12-in. 
vit.  clay  pipe,  $1.50;  75  ft.  8-in.  corru. 
metal  p'pe,  $1.80;  51  ft.  lO-in.  corru. 
metal  pipe,  $2.20;  161  ft.  corru  and 
cone,  culvert  $2;  12  ft.  12-In.  corru. 
metal  pipe.  $2.50;  5  cone,  catchbasins 
(No.  1),  $50;  8  cone,  catchbasins  (No. 
5)    $30. 


LOS  ANGELES.  Cal.— W.  J.  Curren. 
221  W.  Broadway,  Glendale,  awarded 
cont.  by  county  at  $127,875  to  imp.  Del 
Mar  Ave.,  bet.  Valley  Blvd.  and  Garvey 
Ave.,  involv.  16,688  cu.  yds.  exca-v..  35o 
yd.;  27,852  sq.  yds.  shape.  6c  yd.:  19,931 
sq.  yds.  concr.  pave.,  $1.53  yd.;  31.509  ft. 
curb,  45c  ft.;  105.288  sq.  ft.  5-in.  gut.. 
17c  ft.;  7326  sq.  ft.  8-in.  cross-gut.,  24c 
ft.;  216.323  sq.  ft.  walk,  15c  ft.;  reinf. 
concr.  culv.  No.  4  at  $900;  reinf.  concr. 
culv.  No.  5,  $900;  reinf.  concr.  bridge  at 
$21,780. 


LOS  ANGELES,  Cal. — Spencer  &  Holt. 
402  Frost  Bldg..  awarded  cont.  bv 
county  at  $31,600  to  imp.  Swall  Ave. 
and  Sherman  Ave.,  bet.  Pacific  Electric 
Ry.  and  L.  A.  city  limits.  2784  fl  or 
53    mile.,    Co.    Imprvt.    247. 

OJAI.  Cal. — H.  A.  Adams.  Santa  B.ir- 
hara,  awarded  cnnt.  by  city  at  $13.99" 
for  sewer  treatment  plant,  etc..  as 
follows:  (a)  Imhoff  tank  compl  :  (h) 
sprinkling  filter  compl.  with  exception 
of  filter  rock:  (c)  secondary  tank  and 
sludge  beds  with  connecting  drains: 
(d)  1300  ft.  10-in.  vit.  sewer  pipe  3  to 
8  ft.  deep;  (e)  800  ft.  8-in.  vit.  sewer 
pipe  3  to  12  ft.  deep;  (f)  48  ft.  lO-in 
iron  pipe  class  "A,";  (g)  90  ft.  wooden 
trestle:  fh^  5  brick  m.  h.  compl.  with 
C.    I.   covers. 


PLACER  AND  NEVADA  COUNTIES 
Calif. — P.  L.  Burr,  549  Market  St.,  San 
Francisco,  at  $63,927.80  submitted  low 
bid  to  U.  S.  Bureau  of  Public  Roads, 
to  surface  6.86-mi.  of  Donner  Pass  and 
Donner  Pass  Extension  sections  in 
Tahoe  Nafl  Forest,  involv.  15,700  cu. 
yds.  crushed  rock  surfacing,  etc. 
Other  bids:  Ariss-Knapp  Co.,  Oakland. 
$65,984.80;  E.  A.  Burns,  Stockton,  $69,- 
720.80;  Tieslau  Bros.,  Berkeley,  $96,- 
874.40;    Engineer's    estimate    $72,696.40. 


SAN  BRUNO,  San  Mateo  Co.,  Cal. — 
City  Eng.  Geo.  A.  Kneese  instructed 
to  prepare  spec,  to  imp.  certain  sts. 
in  Belle  Air  Park  including  Pine,  San 
Bruno  Ave.,  and  Walnut  the  whole 
distance  from  the  County  highway  east 
to  Seventh  Ave.;  Elm  Ave.  to  Sixth 
Ave.;  all  of  Second  Ave.  from  north 
limits  to  Elm  St.;  all  of  First  Ave. 
from  north  limits  to  Elm;  Second, 
Third,  Fourth,  Fifth  and  Sixth  from 
north  limits  to  Walnut,  and  San  Mateo 
Ave.  from  railroad  crossing  to  Lom- 
bardi's    ranch. 


SAN  FRANCISCO.  —  Fay  Imp.  Co., 
Phelan  Bldg.,  awarded  contract  by 
James  Arnott  &  Sons.  235  Granville 
Way,  to  imp.  streets  in  Colonial  Park 
Tract  on  the  north  side  of  San  Jose 
Ave.  bet.  Paulding  Ave.  on  the  south 
and  Standish  Ave.  on  the  north.  Pro- 
ject involves  armored  cone,  curbs,  $.80 
lin.  ft.;  asph.  pavement,  $.205  sq.  ft.; 
8-in.  sewer  pipe,  $2.90  lin.  ft.;  12-in. 
sewer  pipe  $2.90  lin.  ft.;  br.  manholes, 
$110    ea.;    catchbasins,    $100    each. 


OAKLAND,  Cal.— Until  June  11.  12 
noon,  bids  will  be  rec.  by  E.  K.  Sturgis. 
city  clerk,  to  const,  sewer  with  lajtip- 
holes,  manholes,  drop  connections  and 
wye  branches  in  portions  of  Lyman 
Rd.,  Hanley  Rd.,  etc.  1911  Act.  Cert, 
check  10%  payable  to  city  req.  Plans 
on   file   in   office  of  clerk. 


OAKLAND,  Cal.— Until  June  11,  12 
noon,  bids  will  be  rec.  by  E.  K.  Sturgis, 
city  clerk,  to  imp.  portions  of  Dowling 
St.,  involv.  grade;  pave;  curbs,  gutters 
and  walks.  1911  Act.  Cert,  check  10% 
payable  to  city  req.  Plans  on  file  in 
office  of   clerk. 


SAN  RAFAEL.  Marin  Co.,  Cal.— Until 
June  15,  8  P.  M..-bids  will  be  rec.  by 
Eugene  W.  Smith,  city  clerk,  to  imp. 
Mc'^rea  Ave.,  and  Maple  St.,  involv.  ex- 
cavation. 2^-in.  asph.  cone,  base  with 
llc-in.  Durite  asph.  cone,  surface  pave- 
ment; cone.  comb,  curb  and  gutter;  4 
and  6-in.  ironstone  pipe  sewer:  1  cul- 
vert: 2  catchbasins;  2  manholes.  1911 
Act  and  Bond  Act  1915.  Cert,  check 
10%    payable    to   city    req. 


SALINAS,  Monterey  Co.,  Cal. — Coun- 
cil, M.  R.  Keef,  clerk,  declares  inten. 
(41)  to  imp.  Oak  St.,  bet.  South  Main 
and  California  Sts..  involv.  grading; 
con.>it.  hyd.  cem.  cone,  curb  and  walks; 
pave  with  5-in.  hyd.  cem.  cone.  (7st. 
cost  $13,635).  1911  Act  and  Bond  Act 
1915.  Protests  June  15.  Howard  Coz- 
zens,   city   engineer. 


NEViDA  CITY.  Nevaoa  Co.,  Cal. — 
Electi-n  will  be  held  shortly  to  vote 
bonds  of  $50,000  to  finance  paving 
rertain  otreetp  and  scarifying  and  ma- 
'•Hdamizing    otliers. 


MONTEREY,  Monterey  Co.,  Cal. — 
Council.  A.  J.  Mason,  clerk,  declares 
inten.  (2098)  to  const.  6-in.  vit.  sewer 
in  ranklin  St.  from  point  120  ft.  west 
of  Cedar  St.  to  Bowen  St.,  etc.,  also  4 
manholes;  1  inspection  hole  and  56  4- 
in  wye  branches.  1911  Act.  Protests 
June  16.     H.  D.  Severance,  city  eng. 


OAKLAND,  Cal.— Until  June  11,  12 
noon,  bids  will  be  rec.  by  E.  K.  Stur- 
gis, city  clerk,  to  const,  storm  water 
drainage  system  including  reconstruc- 
tion of  sanitary  sewers  in  90th  Ave. 
and  other  Sts.  Bond  of  $75,000  req. 
cf  successful  bidder.  Cert,  check  10% 
payable  to  city  required  with  bid.  W. 
W.    Harmon,   city   engineer. 


OAKLAND.  Cal.— Until  June  11,  12 
noon,  bids  will  be  rec.  by  E.  K.  Sturgis, 
city  clerk,  to  const,  sewer  with  lamp- 
holes  and  wye  branches  in  portions  of 
Olive  St.  1911  Act.  Cert,  check  10% 
payable  to  city  req.  Plans  on  file  in 
office  of  clerk. 


FRESNO.  Fresno  Co.,  Cal.— Until 
June  11,  10:30  A.  M.,  bids  will  be  rec. 
by  H.  S.  Foster,  city  clerk,  to  imp.  s.  w. 
19 V4  ft.  of  alley  in  Block  342,  bet.  San 
Joaquin  and  Amador  Sts.,  involv. 
grading:  3^4 -in.  asph.  cone,  base  pave- 
ment with  1%-in.  Warrenite-Bit.  sur- 
face. 1911  Act  and  Bond  Act  1915. 
Cert,  check  10%  payable  to  city  req. 
Andrew    M.   Jensen,   city   engineer. 


HANFORD,  Kings  Co.,  Cal.— Until 
June  12,  10  A.  M.,  bids  will  be  rec.  by 
K.  F.  rickerill.  county  clerk,  to  widen 
county  highway  on  Grangeville  Blvd. 
fronting  Hanford  Union  High  School 
property  involv.  13,904  sq.  ft.  grading, 
shaping,  watering  and  rolling  roadbed; 
13,ao4  sq.  ft.  3V2-in.  asph.  cone,  base 
with  1 1/2 -in.  asph.  cone,  surface  pave- 
ment. Cert,  check  10%  payable  to 
Chairman  of  Bd.  of  Sups.  req.  Plans 
obtainable  from  (^ounty  Surveyor  Roy 
May    on    deposit   of    $5. 


PATTERSON.  Stanislaus  Co.,  Cal.  — 
Until  June  23.  bids  will  be  rec.  by  city 
trustees  to  pave  various  streets  involv. 
30,587  sq.  ft.  3% -in.  cone,  sidewalk;  15,- 
OOn  lin.  ft.  15-in.,  1334  lin.  ft.  12-in. 
1840  lin.  ft.  lO-in..  S20  lin.  ft.  8-in.  and 
410  lin.  ft.  6-in.  cement  concrete  pipe 
sewer;  33  concrete  manholes;  2  lamp- 
holes;  14  cem.  cone.  Y  branches;  1  re- 
inforced concrete  sewage  settling  tank, 
ivil  Act  and  B' nd  Act  1915.  Spec,  ob- 
tainable from  W.  R.  Sherman,  engineer 
Newman,  Calif.,  on  deposit  of  $9,  re- 
turnable. 


LOS  ANGELES  COUNTY,  Calif.— Un- 
til June  29,  2  p.  m.,  bids  will  be  rec.  by 
State  Highway  Commission,  Forum 
Bldg..  Sacramento,  to  widen  with  Port, 
cem.  cone,  shoulders,  S.l-mi.  in  Los  An- 
B^e'es  county  bet.  Sunland  and  La 
Canada.  See  call  for  bills  nnder  official 
proposal  Ke<>tlon  in  tiiis  issue. 


SALINAS,  Monterey  Co..  Cal. — Until 
June  15,  7  P.  M..  bids  will  be  rec.  by 
M.  R.  Keef,  city  clerk,  (39)  to  imp. 
Pa.iaro  St..  bet.  Harvest  and  Maple 
Sts.,  Involv.  grade;  const,  hyd.  cone, 
curbs:  pave  with  5-in.  hyd.  cone.  1911 
Act  and  Bond  Act  1915.  Cert,  check 
10%  payable  to  city  req.  Howard 
Cozzens,    city    engineer. 


QUALITY 


QUANTITY 


SERVICE 


LARSEN  ADVANCE  CONSTRUCTION  REPORTS 

When  quality,  quantity  and  service  is  the  question  —  Larson  Advance  Construction  Report 
Service  is  the  answer. 

Issued  every  business  day  of  the  year,  featuring  timely  items  on  all  classes  of  construction  work,  work 
projected,  bids  wanted  and  contracts  awarded  for  all  classes  of  buildings — streets,  sewer  and  highway  projects 
— railroads — fire  equipment — pine  lines — wells  and  waterworks — machinery  and  equipment — U.  S.  Govern- 
ment Work  and  Supplies — bond  issues  contemplated  or  voted  for  all  character  of  public  improvements  — 
official  proposals,  etc.,  etc.     Sample  copies  will  be  furnished  on  request. 

LARSEN  ADVANCE  CONSTRUCTION  REPORTS 

818    MISSION    STREET  SAN    FRANCISCO,    CALIF. 
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LOS  ANGELES.  Cal.— Until  10  A.  M., 
June  15,  bids  will  be  rec.  by  Bd.  Pub. 
Wks.  for  constr.  of  Sec.  22,  North  Out- 
fall Sewer,  bet.  intersection  of  Trinity 
St.  with  Miles  9t.  and  a  point  In  41st 
PI.,  533  ft.  w.  of  Western  Ave.  Plans 
on  die  at  offlce  of  city  engineer,  405  s. 
City  Hall  Annex. 

Bids  will  also  be  rec.  at  same  time 
for  H)  vit.  clay  lining  blks. :  (2)  com- 
mon sewer  brick;  <3)  Portland  cement 
(4)   concrete  aggregate. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Council,  A.  L.  Banks,  clerk,  declares 
inten.  (764)  to  imp.  Fremont  St.,  bet. 
Pilgrim  and  Ophir  Sts.,  and  bet.  Ophir 
and  Sierra  Nevada  St.,  involv.  grading; 
cone,  eurbs  and  gutters:  walks;  3-in. 
cementing  gravel  base  and  2^4 -in.  asph. 
cone,  base  with  IMi-in.  asph.  cone,  sur- 
face; const,  sanitary  sewer  system, 
house  sewers,  br.  and  cone,  manholes, 
etc.  1911  Act  and  Bond  Act  1915.  Pro- 
tests June  15.     W.  B.  Hogan,  city  eng. 


GLENDALE,  Cal. — City  trustees  de- 
clare inten.  to  pave  San  Fernando  Rd. 
from  east  to  west  city  limits,  about  4 
miles,  with  8-ln.  unsurfaced  concr.  40 
ft.  wide,  under  1911  act;  county  has 
paid  into  city  treas.  ?60,000  as  contri- 
bution  toward   cost;   est.   cost,   $500,000. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Until  June  8,  8  P.  M..  bids  will  be  rec. 
by  John  J.  Lynch,  city  clerk,  to  imp. 
Lick  Ave.,  bet.  Willow  and  Goodyear 
Sts.,  involv.  grade  and  pave  with  1V4- 
in.  Durite  asph.  cone,  surface  on  3-in. 
Durite  asph.  cone,  base;  hyd.  cem.  cone, 
curb,  gutter  and  walk;  1911  Act.  and 
Bond  Act  1915.  Cert,  check  10%  pay- 
able to  city  req.  Plans  on  tile  in  offlce 
of  clerk.      Wm.    Popp,   city   engineer. 


OREGON  STATE— Until  June  9,  2  P. 
M.,  bids  will  be  rec.  by  Geo.  E.  Good- 
win, chief  civil  engineer,  National 
Park  Service,  808  Couch  Bldg.,  Portland, 
Ore.,  for  sub-grade  rectification  and 
surfacing  with  asphaltic  macadam  of 
approx.  18-ini.  or  more  of  roads  in 
Crater  Lake  National  Park.  See  call 
for  bids  under  ollivial  iiroposal  section 
in  this   issue. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Until  June  8,  5  P.  M.,  bdis  will  be  rec. 
by  J.  J.  Lynch,  city  clerk,  to  const, 
second  unit  of  "East  San  Jose  Inter- 
cepting Sewer."  Previous  bids  reject- 
ed. Cert,  check  10%  payable  to  city 
req.  Plans  on  file  in  oliice  of  clerk. 
Wm.  Popp,  city  engineer. 


PASADENA,  Cal. — Election  will  be 
held  July  21  to  vote  on  $700,000  bond 
issue  to  widen  and  imp.  Green  St..  bet. 
Marengo  Ave.  and  Terrace  Dr.  Plans 
provide  for  a  70-ft.  street  with  48  ft. 
roadway,  with  2-in.  asph.  concr.  pave, 
on  7-in.  concr.  base,  gut.,  curb,  walk. 


OAKLAND,  Cal. — Central  Construc- 
tion Co.,  Oakland,  awarded  cont.  by 
council  to  imp.  Redding  Place  from  so. 
termination  to  Redding  St.  and  Kings- 
land  Ave.,  from  its  n.  e.  termination  to 
Birdsall  Ave.,  portions  of  Birdsall  Ave., 
involv.  excavation,  $1.26  cu.  yd.;  cone, 
curb,  $.75  lin.  ft.;  cone,  gutter,  $.25  sq. 
ft.;  oil  macadam  pavement.  $.14.t  sq.  ft. 
cem.  walks,  $.17  sq.  ft.;  10-ln.  pipe  con- 
duit with  cone,  covering,  $3.50  lin.  ft.; 
10-in.  conduit  without  covering,  $3  lin. 
ft.;  cone,  box  culvert  with  rein.  cone, 
top.  $5  lin.  ft.;  storm  water  inlet,  $35 
each;  cone,  inlet  with  c.  i.  grating.  $35 
each:  cone,  handhole.  $35  each;  man- 
holes,  $70   each. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
Frederickson  Bros.,  First  National  Bk. 
Bldg.,  Stockton,  at  $14,997  submitted 
low  bid  to  council  to  const,  system  of 
lateral  sewers  with  wye  branches, 
curves,  house  branches,  manholes  with 
and  without  automatic  flush  tanks  in 
portions  of  Pershing  Ave.,  Orange  St., 
Argonaut  and  San  Jose  Sts.,  Stockton 
and  Washington  Sts.,  etc.  Other  bids 
were:  A.  E.  Downer,  $15,768;  W.  J. 
Tobin.  $17,371:  E.  A.  Burns,  $18,331. 
Taken  under  advisement. 


PETALUMA.  Sonoma  Co.,  Cal.— Robt. 
Woods  Co.,  Petaluma.  at  $6927.46 
awarded  cont.  by  council  to  Imp.  (3125) 
G  St..  bet.  8th  St.  and  city  limits,  in- 
volving grade;  macadamize;  curb  and 
gutter.  G.  Sylva  only  other  bidder  at 
$7,070.32. 


HANFORD.  Kings  Co.,  Cal. — Until 
June  12,  10  A.  M.,  bids  will  be  rec.  by 
county  clerk,  to  widen  county  high- 
way in  Grangeville  Blvd.  fronting  Han- 
ford  High  School  property.  Plans  ob- 
tainable from  Roy  May,  county  sur- 
veyor. 


PHOENIX,  Ariz. — Until  9  A.  M.,  June 
19,  bids  will  be  rec.  by  dist.  engr..  Bu- 
reau of  Pub.  Roads,  242  W.  Washing- 
ton St.,  to  imp.  Siliz  Canyon-San  Fran- 
cisco River  section  of  the  Datil-Re- 
serve-Dry  Creek  National  forest  road. 
New  Mexico,  county  of  Catron,  approx. 
5.293  mi.,  involv.  clearing  and  grub- 
bing, 14,488  cu.  yds.  common  excav., 
32,696  cu.  yds.  rock  excav.,  19  cu.  yds. 
common  excav.  for  struc.,  43  cu.  yds. 
rock  excav.  for  struc,  7858  cu.  yds. 
crushed  rock  or  crushed  gravel  surf., 
500  cu.  yds.  binder,  hauled  over  500  ft.. 
42  cu.  yds.  "A"  concr.,  95  cu.  yds.  "B" 
concr.,  4844  lbs.  reint.  steel,  656  ft.  24- 
in.  and  294  ft.  30-in.  c.  m.  p.,  55  cu.  yds. 
hand-laid  rock  embank.,  25,430  lin.  ft. 
protection  ditches.  Plans  obtainable 
from  above  office  on  deposit  of  $10. 
Proposal  guaranty  5%,  must  accom- 
pany bid.     E.  S.  Wheeler,  dist.  engr. 


SAN  DIEGO,  Cal.— Geo.  R.  Daley,  4430 
Boundary  St.,  sub.  low  bid  to  city  at 
$25,568  to  imp.  Couts,  Bandini,  and  Ori- 
zaba Sts.,  involv.  675.4  cu :  yds.  excav., 
$1.10  yd.;  913.1  cu.  yd.  embank.,  $1.10 
yd.;  97,354.3  sq.  ft.  pave,  with  4-in. 
asph.  concr.;  3821  ft.  curb,  65c  ft.;  18,- 
744.8  sq.  ft.  cem.  walk,  22c  ft.;  17  6-in. 
cem.  concr.  sewer  laterals,  $38  ea. ;  11 
4-in.  cem.  sewer  laterals,  $33  ea.;  guard 
fence,   $75;   culv.,   $300;  curb   inlet,   $350. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Until  July  6,  11  a.  m.,  bids  will  be  rec. 
by  Henry  A.  Pfister,  county  clerk,  to 
imp.  Meridian  road  from  Stevens  creek 
rd.  to  Dry  Creek  rd.,  in  Supervisor 
Dist.  No.  4;  Minnesota  Ave.,  and 
Northern  road  in  Sup.  Dist.  No.  2  and 
4  and  to  widen  pavement  on  Tully, 
White  and  San  Felipe  rds.,  in  Sup. 
Dist.  N"o.  2.  Plans  obtainable  from  Robt 
Chandler,    county   surveyor, 

OAKLAND,  Cal.  —  Council,  E.  K. 
Slurgis,    clerk,    declares    inten.    to    imp. 

D  St..  bet.  86th  and  87th  Aves.,  in- 
volving grade;   pave;   curbs;   gutters. 

E-18th  St.,  bet.  35th  and  36th  Aves., 
involv.  grade;  pave;,  curbs;  gutters 
and    walks. 

74th  Ave.,  bet.  Garfield  Ave.  and  Mel- 
rose Extension  Tract,  involv.  grade; 
pave;   curbs;   gutters   and   walks 

76th  Ave.,  from  E-14th  St.,  north- 
east, involv.  grade;  curbs;  gutters; 
walks;  storm  water  inlets  and  con- 
duits. 

All  under  1911  Act.  Protests  June 
IS.   w.   W.   Harmon,  city   eng. 

OAKLAND,  Cal. — Central  Construc- 
tion Co..  Oakland,  awarded  cont.  by 
council  to  imp.  E-26th  St.,  bet.  23rd 
Ave.  and  Inyo  St.,  bet.  Orange  Ave.  and 
25th  Ave.,  involv.  grading,  $.07  sq.  ft.; 
cone,  curb,  $.75  lin.  ft.;  cone,  gutter,  $.25 
sq.  ft.;  oil  macadam  pave,  $.145  sq.  ft.; 
cem.  walks.  $.17  sq.  ft.;  10-in.  pipe  con- 
duit with  cone,  covering,  $3.50  lin.  ft.; 
cone,  box  culvert  with  rein.  cone,  top, 
$5  lin.  ft.;  cone,  inlet,  $70  ea.;  cone, 
handhole  with  c.  i.  cover,  $35  each; 
wooden  culvert,  ^3.50  lin.  ft.;  6-in.  pipe 
sewer,  $1.25  lin.  ft.;  lamphole,  $35  each: 
wye    branch.    $1.75. 


SANTA  MONICA,  Cal.— Until  10  A. 
M.,  June  9,  bids  will  be  rec.  to  Imp. 
Trellis  Ct.  bet.  Palm  Ct.  and  its  n.  e. 
terminus;  curbs  and  walkes,  concr. 
pave.,  sewer.,  C.  I.  water  pipe,  oil  and 
rock  pave.:  1911  act.  Howard  B.  Car- 
ter,  city   negineer. 


LOS  ANGELES.  Cal.— Until  2  P.  M., 
June  15.  bids  will  be  rec.  by  supervis- 
ors to  imp.  Norwalk  and  Pnente  Mills 
Rd.,  bet.  P.  E.  Ry.  at  Los  Nietos  and 
Byron  lid.,  .25  ml..,  Co.  Imp.  No.  217. 
involv.  497  cu.  yds.  excav.,  6435  sq.  yds. 
shape  rdwy..  2875  sq.  yds.  3-ln.  asph. 
concr.  wearing  surf..  3560  sq.  yds.  5- 
in.  cem.  concr.  base,  3560  sq.  yds.  2-ln. 
asph.  concr.  top,  4653  sq.  ft.  6-in.  gut., 
1226  sq.  ft.  8-in.  gut.,  230  ft.  curb.  Est. 
contr.   price.   $11,624. 


SAN  FRANCISCO— Bureau  of  Ensrl- 
neering.  Dept.  of  Pub.  Wks.,  completes 
spec,  to  imp.  Chestnut  St.,  bet.  Polk 
and  I.,arkin  Sts.,  involv.  683  cu.  yds. 
cut:  128  cu.  yds.  fill;  453  lin.  ft.  cone, 
curb;  2986  sq.  ft.  vertical  fiber  brick 
pavement;  5182  sq  .ft.  asph.  cone  pave- 
ment; 2910  sq.  ft.  art.  stone  walks;  51 
ru.  vds.  Class  A  1:2:4  cone;  59  cu.  yds. 
Class  B  1:3:6  cone;  1843  lbs.  rein, 
steel:    227    lin.   ft.   pipe   railing. 


LOS  ANGELES.  Cal. — Until  2  P.  M.. 
June  15.  bids  will  be  rec.  by  super- 
visors for  sewer  in  Moneta  Ave.,  bet. 
93rd  and  104th  Sts.,  and  96th,  97th  and 
100th  Sts.,  1.5  mi.,  under  Cn  Trnp.  Xo. 
256.  Est.  contr.  price,  $21,703.90.  Ap- 
prox. quan.  are:  5522  ft.  8-in.;  2.'!18  ft. 
10-in.  vit.  main  line  sewer,  25  ft.  12-tn. 
vit.  trunk  line.  125  ft.  8-in.  vit.  laterals. 
2840  ft.  6-in.  vit.  hse.  sewers.  1  flush- 
ing m.  h..  3  f.  t.  equip,  with  Burns 
auto.  No.  2.  7  m.  h.,  5  drop  m.  h.,  6  Jet. 
sham.,   216  ft.  chimney  pipe. 


LOS  A-VGELES.  Cal.  —  Kuhn  Bros., 
408  Centre  St..  Manhattan  Beach,  sub. 
low  hid  to  countv  at  $119. SSn  to  Imp. 
Whittier  Blvd.  bet.  e,  city  limits  "f 
>iontebello  ,-ind  Philadelphia  St.,  Whlt- 
tier.  3.1?  nii..  under  R.  D.  I.  No.  287. 
involv.  27.325  cu.  yds.  excav.,  Includ. 
remov  nf  old  culv..  48.925  sq.  yds.  plac- 
ine  old  mac  and  Hisint.  arrnn.  siih-b3«'«. 
iniS9  ft.  curb.  22.202  sq.  ft.  gut.,  48,- 
207.3  sq  vds  cnnc.  pave..  2  drnn  inlets. 
8  cone,  box  culv.,  2  c.  b.,  516  ft.  24-ln. 
reinf.  rone  pipe.  12  ft.  18-in.  reinf. 
cone.  P'pe  E«t.  contr.  price.  $163,189.80. 
Cone  oavp.  of  above  is  to  be  26  ft.  wide 
av.  thirk-Tioss  7.46  in.,  and  sub-base  to 
•nvc-aee   4.54   In. 

G.-,inwald  a  Tudor.  40S  A.  G.Bartlett 
Bldg..  xiib  low  hid  to  countv  at  $22- 
-ni  fo  imn  Wheeler-La  Verne  Rd.,  bet 
Fnnthil'  RIvd.  and  San  Dimas  Canvon 
Rd..  111.426  ft.  or  1.97  mi.,  involv.  6013 
cu  vds  excav.  35c  vd:  23.584  sq.  yds. 
shape  rdwv..  <tc  v<1 :  23  584  sn.  vds.  B- 
in.  oil  mac.  nave  75c  vd;  20.S53  lin.  ft. 
shape  should.  2c  ft.,  118  ft.  18-in.  corm 
iron  pipe  $2  ft:  8  cu.  vds.  cone,  in  culv. 
headwall  $20  yd:  240  ft.  std.  guard 
fence    90c    ft. 


REDWOOD    CITY,    San      Mateo      Co.. 

Cal_c  .T  T.inderren.  Hillsborough,  at 
$7960  awarded  contract  bv  sunervis- 
n>-s  to  ffrade  and  =nrfaco  new  lateral 
'.-"m  Piirlingame  to  Skyline  Blvd.  A.  jr. 
Grier  bid  59485  and  Guerin  Bros..  $^086 


Contractors  Machine  Works 


We  Specialize  in  rebuilding  and  repairing  contractors'  equipment 
We   build   rock  bunkers,   elevators  and   conveyors,  portable  pumping 
plants,  hoist  and  rock  crushers. 

Let  us  give  you  an  estimate  on  your  work. 

We  buy  and  sell  used  equipment. 


CREAR  &  BATES 


38  SUnford 


Son  Francisco 


Phone  Kearny  1885 
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SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Until  June  8,  8  P.  M.,  bids  will  be  rec. 
by  John  J.  Lynch,  city  clerk,  to  imp. 
Sherman  St.,  bet.  Humboldt  St.  and 
south  city  limits  involv.  grade  and 
pave  wifh  1%-in.  Durite  asph.  cone, 
surface  on  3-in.  Durite  asph.  cone, 
base;  hyd.  eem.  cone,  curb,  gutter  and 
walk;  2  hyd.  eem.  cone,  storm  water 
inlets;  8-in.  vit.  pipe  drains;  24-in. 
storm  water  drain.  1911  Act  and  Bond 
Act  1915.  Cert,  check  10%  payable  to 
city  req.  Plans  on  file  in  office  of 
clerk.      \Vm.   Popp,   city  engineer. 


SACRAMENTO,  Cal.— Following  bids 
received  at  the  office  of  the  California 
State  Highway  Commission,  515  Forum 
Bldg.,  Sacramento,  at  2  p.  m.,  June  1, 
1925,  fur  construction  of  portion  of 
State    Highway    as    follows: 

Nevada  County,  a  reinforced  concrete 
girder  bridge.  21  feet  wide,  across 
Truckee  River  near  Hinton  (III-Nev- 
38-B).  consisting  of  three  60-foot  and 
two  34-foot  spans  on  concrete  piers 
and  bents. 
John    Oberg,    Los    Angeles,    Cal. $33, 050 

McKav     Eng.     Co.,     L.     A 33,690 

Rocca  A   Collette,   S.    R 34,255 

Bishop   &   Brooks,    Sacramento..     36,075 
Bordwell    &    Zimmerman,    Napa      39.570 

T.    H.    &    M.    C.    Polk,    Chieo 625,700 

Noble    Bros.,    Visalia 584,554 

Engineers   Estimate,    $32,500. 


SACRAMENTO,  Cal.— Following  bids 
received  at  the  oflice  of  the  California 
State  Highway  Commission,  515  Forum 
Bldg.,  Sacramento  at  2  p.  m.,  June  1, 
1925,  for  construction  of  portion  of 
State     Highway     as     follows: 

Riverside  County,  a  reinforced  con- 
crete girder  bridge  21  feet  wide  across 
Coachella  Stormwater  Channel  about 
2  miles  northwest  of  Indio  (VIII-Riv- 
26-E),  consisting  of  sixteen  30-foot 
spans  on  concrete  pile  bents. 
Coon  Bros..  Riverside,  Calif. .  .$32,950 
D.  Waard  &  Son,  San  Diego  .  .  37,830 
Mercercau   &    Bridge   Cons.    Co...    41,219 

W.    M.    Ledbetter,    L.    A 43.832 

Chas.    &    S.    W.   Stessgen 44,700 

Engineers     Estimate $38,250 


SAN  DIEGO,  Cal. — Council  declares 
inten.  to  imp.  under  1911  act: 

G.  and  31st  Sts.:  5021.29  cu.  yds.  em- 
bank.; 6336.01  cu.  vds.  excav.;  17.791.4 
sq.  ft.  eoner.  walk;  3658.68  ft.  curb: 
5483.6  sq.  ft.  gut.,  229.17  ft.  18-in.  d.  s. 
eem.  pipe  culv. ;  1033  ft.  6-in.  concr. 
sewer,  2  m.  h.,  1  deadend.  No.  34,117. 

30th  St.,  involv.  407,532.82  sq.  ft.  o-in. 
concr.  pave.;  22.918.49  sq.  ft.  walk; 
5423.47  ft.  curb;  5834.3  cu.  yds.  excav.; 
1367.8  cu.  yds.  embank.;  543  ft.  6-in.  d. 
s.  concr.  pipe;  17  4-in.  d.  s.  concr.  sewer 
laterals;   1   m.   h.;    1   deadend  No.   34,118. 

La  Jolla  Blvd.  and  Midway  St.,  Involv. 
1141  cu.  yds.  excav:;  776  cu.  yds.  em- 
bank.; 6193.3  ft.  combination  curbs  and 
walks;  72  ft.  18-in.  d,  s.  eem.  pipe;  1 
curb   inlet.      No.    34,119. 

F.   A.   Rhodes,   city   engineer. 


SAN  PABLO,  Contra  Costa  Co..  Cal. — 
Until  June  16,  8  P.  M.,  bids  will  be  rec. 
by  Fritz  Carlfleld,  Secfy..  San  Pablo 
Sanitory  District.  (Res.  of  Intention 
No.  11)  to  const.  6-in.  vit.  sewers  in 
Glenn,  Park,  Shasta,  Casino  Aves.,  etc., 
brick  and  cone,  manholes;  lamplioles; 
wye  branches,  etc.  1911  Act.  Cert. 
check  10%  payable  to  Sect'y.  of  Dist. 
req.     Plans  obtainable  from  secretary. 


LOS  ANGELES.  Cal.— Until  10  A.  M., 
June  15,  bids  will  be  rec.  by  Bd.  Pub. 
Wks.  for  materials  for  Sec.  22,  North 
Outfall  Sewer,  as  follows:  (1)  Vit.  clay 
lining  blks.;  (2)  common  seWer  brick; 
(3)  Portland  cement;  (4)  concrete  ag- 
gregate. Spec,  obtainable  from  city 
eng..   405   s.  city  hall   annex. 


WHITTIER,  Cal.— City  trustees  de- 
clare inten  to  imp.  Philadelphia  St., 
bet.  Bright  and  Milton  Aves.;  7-in  eem. 
concr.  on  4-in.  disint.  gran,  sub-b.ase, 
curb,  walk,  6-in.  concr.  driveways,  5 
reinf.  concr.  culv.  Paul  Gilraore,  city 
clerk. 


RIVERSIDE,  Cal. — Until  10  A.  M., 
June  16,  bids  will  be  rec.  for  walks, 
curbs,  gut.,  culv.  and  c.  b.  in  Milton 
St..  Blenheim  St.  and  at  the  intersec- 
tion of  Laurel  Ave.  and  Milton  St., 
Laurrel  Ave.  and  Blenheim  St.,  Milton 
St.  and  Thirty  Foot  St..  and  Blenheim 
and  Thirty  Foot  St.;  1911  act.  C.  B. 
Burns,  city  clerk. 


LOS  ANGELES,  Cal.— Until  2  P.  M., 
June  22,  bids  will  be  rec.  by  super- 
visors to  imp.  Anaheim-Telegraph  Rd. 
at  Santa  Fe  R.  R.  crossing  (near  Ban- 
dini  Sta.),  a  distance  of  2588  ft.  Ap- 
prox.  quan.  are:  20,227  cu.  yds.  excav., 
incl.  removal  of  culv.;  92,957  sq.  ft.  6- 
in.  disint.  gran,  sub-base;  90,385  sq.  ft. 
concr.  pave.;  282  cu.  yds.  concr.  retain- 
ing wall;  2572  sq.  ft.  concr.  gut.;  413 
ft.  curb;  3297  sq.  ft.  walk,  reinf  concr. 
culv.  A-B,  reinf.  concr.  culv.  C-D. 
County  furnishes  4284  bbls.  eem.  and 
3786    tons    disint.    gran. 


YUBA  CITY,  Sutter  Co..  Cal.— City 
Eng.  Edward  von  Geldern  preparing 
estimates  of  cost  to  install  sewer  sys- 
tem and  disposal  plant.  Estimates  will 
be  submitted  to  city  trustees  about 
July  1. 


BEVERLY  HILLS.  Cal.— Until  7:30 
P.  M.,  June  18,  new  bids  will  be  rec.  by 
city  for  sewer  C(,)ntrs.  Nos.  3,  4  and  5, 
under  recent  $160,000  bond  issue  (sold 
to  E.  H.  Rollins  &  Sons  at  prem.  of 
$2214  plus  accrued  int.  at  4%%). 
Several  bids  rec.  June  1  were  returned 
unopened  due  to  error  in  advertising. 
Salisbury,  Bradshaw  &  Taylor,  Mtge. 
Guarantee  Bldg.,  Los  Angeles,  consult- 
ing engineers.  Approx.  quan.  are: 
Contr.  3,  Sec.  (a),  2372  ft.  8-in.;  (b)  302 
ft.  6-in..;  (c)  499  ft.  6-in.,  and  (d)  3500 
ft.  8-in.  Contr.  4,  Sec.  (a)  1174  ft.  8- 
in.;  (b)  1872  ft.  8-in.  Contr.  5,  Sec.  (a) 
4800  ft.  8-in.;  (b)  3262  ft.  8-in.  and  520 
ft.   12-in. 


MAY'FIELD,  Santa  Clara  Co.,  Cal.— 
A.  J.  Crocker  Co.,  58  2nd  St.,  San  Fran- 
cisco, at  $81,154.44  awarded  cent,  by 
town  trustees  to  pave  streets  with  Vi- 
brolithic  cone,  pavement,  5-in.  thick 
with  sand  cushion,  $.225  sq.  ft.;  hyd. 
eem.  cone,  curbs,  $.68  lin.  ft.;  vit.  pipe 
laterals,  $.80  lin.  ft.;  iron  pipe  water 
service  connections  with  brass  Corp. 
cocks.  $.97  lin.  ft.;  rein.  cone,  culvert, 
$900. 


BERKELEY,  Alameda  Co.,  Cal. — 
Cntil  June  16.  9  A.  M.,  bids  will  be  rec. 
by  Emma  M.  Hann,  city  clerk,  (532)  to 
const.  6-in.  vit.  pipe  sewer  in  Somer- 
set Place  with  br.  manhole  and  c.  i. 
cover.  1911  Act  and  Bond  Act  1915. 
Cert,  cheek  10%  payable  to  city  req. 
Plans   on    file    in    office   of   clerk. 


HANFORD,  Kings  Co.,  Cal. — Until 
June  18,  5  P.  M.,  bids  will  be  ree.  by 
D.  C.  Williams,  city  clerk,  to  imp.  por- 
tion of  Douty  and  Court  Sts.,  involv. 
grade  and  pave  with  4-in.  bituminous 
base  with  l>4-in.  bitulithic  surface; 
curbs,  gutters  and  culverts.  Cert.  chk. 
10%  payable  to  city  req.  Plans  on  file 
in  office  of  clerk. 


SANTA  BARBARA,  Cal.— Until  2  P. 
M.,  June  5,  bids  will  be  rec.  by  Board 
of  Education,  1235  Chapala  St..  to  grade 
portion  of  Santa  Barbara  high  school 
property.  Plans  on  file  with  Fred  L. 
Johnston,  23  W.  Figueroa  St.  Work 
will  involve  removal  and  disposal  of 
approx.  20.000  cu.  yds.  Cert,  or  cash, 
chk.  or  bond,  5%.  E.  Carlotta  Dengate, 
clerk. 


REDONDO  BEACH,  Cal. — Council 
declares  inten.  for  street  work  under 
1911  act  in  S.  Gertruda  Ave.,  bet.  Rugby 
and  Sapphire  Sts.  and  portions  of 
other  streets:  5-in.  concr.  base  pave, 
with  oil  and  screenings  protective  coat, 
class  "A"  concr.  curbs,  5-ft.  walk;  also 
concr.  retaining  wall.  Protests  June 
15.     Walter   J.   Balaam,   city  clerk. 


MERCED,  Merced  Co.,  Cal. — Until 
June  15,  8  P.  M.,  bids  will  be  rec.  by 
J.  W.  Spagnoli,  clerk,  Merced  Union 
Elementary  School  District,  to  grade 
and  pave  M  St.,  bet.  22nd  and  23rd 
Sts.  Plans  obtainable  from  clerk  at 
John   Muir   School,   25th   St.,   Merced. 


SANTA  BARBARA,  Cal.— City  Eng. 
Geo.  D.  Morrison  preparing  plans  for 
lower  east  side  sewer  system,  compris- 
ing approx.    3    mi.    of   sewer    lines. 


LOS  ANGELES,  Cal. — Approximate 
quantities  for  storm  drain  in  connection 
with  Adams  St.  and  Smiley  Dr.  Imp. 
Dist..  res.  of  int.  for  which  has  been 
adopted  by  city  are:  8700  ft.  12-in.,  15- 
in.,  18-in.,  and  21-in.  eem.  pipe;  7300  ft. 
24-in.  and  45-in.  reinf.  concr.  pipe;  11,- 
000  ft.  48-in.  to  81-in.  concr.  storm 
drain  of  either  monolithic  or  reinf. 
concr.  type,  38  m.  h.,  237  c.  b.;  34,000 
cu.   yds.   excav.;   sanitary   sewer. 


Barber    Greene   Model    42    Loader 
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Hauling  Co. 

Arthur   Hess 
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California    Highway 
Commission 

Gates  and  Borland 

And  20  others 
All  Satisfied 


Sibley  Grading  &  Teaming  Co. 


SMITH-BOOTH-USHER  CO. 

Direct  Factory  Representatives  and   Distributors 

50-60  FREMONT  ST. 
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BUILDING  CONTRACTS 


SA.\    KKANC18CO    COUNTY 
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The    following 

Is    an    Index    fo 

r    tb* 

.ontractB   In   thl» 

lisue. 

No 

Owner 

Contractor 

Amt. 

2336 

Morris 

Owrier 

6000 

2337 

Dahlberg 

Owner 

8000 

2338 

Jackson 

Moore 

6000 

2339 

Olsen 

Owner 

7000 

2340 

Dart 

McCarthy 

4000 

2341 

Vonark 

Erickson 

6000 

2342 

McB.ide 

Magill 

3000 

2343 

Cohen 

Owner 

8900 

2344 

Burke 

Erickson 

3800 

2345 

Hunseth 

Owner 

souo 

2346 

Mann 

Owner 

3000 

2347 

Rockstuf 

Smith 

1000 

2348 

Mathiesen 

Owner 

2500 

2349 

Galbreath 

Tudhunter 

2000 

2350 

Erickson 

Neil! 

1650 

2351 

Allbright 

Beach 

1000 

2352 

Phelan 

Hinson 

4000 

2353 

Mooris 

Owner 

16000 

2354 

Gcldstein 

Owner 

15000 

2355 

Lynch 

Lynch 

35000 

2356 

Larsen 

Owner 

3000 

2357 

Robson 

Owner 

7000 

2358 

l;yan 

Owner 

17000 

2359 

Bianchi 

Owner 

15000 

2360 

Steinauer 

Owner 

14000 

2361 

Franks 

Owner 

15000 

2362 

Mathews 

Robinson 

11100 

2363 

Gudlej 

Antonioli 

12400 

2364 

TruU 

Cahill 

580U0 

2365 

Heller 

Snook 

5014 

2366 

Same 

Mattock 

2367 

Same 

Tittle 

2878 

2368 

Same 

Nelson 

2550 

2369 

Same 

Gladding 

3150 

2370 

McCarthy 

Arnott 

3526 

2371 

Austin 

Arnott 

2928 

2372 

Mongan 

Owner 

3000 

2373 

Johnson 

Owner 

6000 

2374 

Schwartz 

Owner 

4000 

2375 

Rednall 

Owner 

9800 

2376 

Alvigi 

Bisio 

3800 

2377 

Johnson 

Owner 

2000 

2378 

Purtil 

Owner 

3000 

2379 

Brown 

Owner 

12000 

2380 

Risso 

Owner 

lOOOU 

2381 

Clancy 

Owner 

20000 

2382 

Segondy 

Owner 

30000 

2383 

ToUini 

Montani 

30000 

2384 

Hitchcock 

Moore 

12000 

2385 

Rene 

Mitchell 

10000 

2386 

Cecil 

Rednall 

12500 

2387 

Buhman 

Owner 

18000 

2388 

Johnson 

Para  tore 

19845 

2389 

Campbell 

Evans 

3500 

2390 

Calcagno 

Sourich 

8298 

2391 

Cawley 

Brown 

6510 

2392 

Thorn'.on 

Bernhardt 

3000 

2393 

Reinhard 

Zupar 

4500 

2394 

Lesser 

Batter 

1000 

2395 

MacVius 

Moller 

3800 

2396 

Meanweil 

Johnson 

8000 

2397 

Stoneson 

Owner 

3000 

2398 

Austin 

Owner 

3000 

2399 

Moroconi 

Owner 

6900 

2400 

Usnik 

Owner 

10000 

2401 

Hilp 

Barrett 

10000 

2402 

Finmore 

Gold 

23995 

2403 

Heller 

Tittle 

2878 

2404 

Heller 

Nelson 

2550 

2405 

Heller 

Snook 

5014 

2406 

Heller 

Mattock 

78724 

2407 

Arnott 

Fay 

2408 

Lindeman 

Lindeman 

6000 

2409 

Lindeman 

Lindeman 

11000 

2410 

Lindeman 

Lindeman 

11000 

2411 

Lindeman 

Lindeman 

11000 

2412 

Isahson 

Lindeman 

10325 

2413 

Xielson 

Lindeman 

10670 

2414 

Sunset 

Noble 

3077 

2415 

Sch  warts 

Meinberger 

6798 

2416 

Larson 

Bjorkman 

6000 

2417 

Lambert 

Lambert 

6000 

2418 

Sullivan 

Wasner 

7500 

2419 

Mathews 

Robinson 

7000 

2420 

Kaiser 

Gough 

3400 

2421 

Isaacson 

Owner 

7000 

2422 

Shell 

Owner 

1500 

2423 

Alroldi 

Cavazra 

4500 

2424 

Timbs 

Owner 

2000 

2425 

Edwards 

Owner 

lOOO 

2426 

Nelson 

Owner 

2427 

Owner 

2428 

Pacific 

Owner 

2429 

Salz 

Barrett 

2430 

Haber 

Kragen 

2431 

Crocker 

Federal 

1000 

2432 

Leask 

Owner 

2433 

Mahony 

Owner 

3700 

2434 

Shea 

Deutscher 

2435 

Herrick 

Meyer 

6000 

2436 

Prout 

2437 

Owner 

16000 

2438 

Helbing 

Helbiug 

4000 

2439 

Keenan 

Owner 

75000 

2440 

Allred 

Owner 

2441 

Doherty 

Owner 

2442 

Collins 

Erickson 

2443 

Greenberg 

Martin 

2444 

Tollini 

Montani 

26545 

2445 

Same 

Ramazzotti 

5200 

2446 

Hills 

Bonded 

4963 

2447 

Shapiro 

Stone 

2348 

DWELLING 

(2336)      E  DE  SOTO  70  S  Urbano  Drive. 

Two-story      and     basement     frame 

dwelling. 
Owner — G.   W.   Morris,   101   Urbano   Dr., 

San    FranclBOO. 
Plans   by   Owner.  $6000 


FLATS 

(2337)  \V  TENTH  AVE  250  S  Kirk- 
ham.  Two-story  and  basement 
frame    (2)   flats. 

Owner — George  Dahlberg,  42  Mars  St., 
San  Francisco. 

Archite/^t — None.  $8000 


FLATS 

(2338)      E   CHURCH   69^4    N   Clipper  St. 

Two-story  and  basement  frame  (2) 

flats. 
Owner — Francis    Jackson,     242     Powell 

St..   San   Francisco. 
Architect — J.       Moore,       549       Holbrook 

Bldg.,   San   Francisco. 
Contractor — Moore      Constr.      Co.,      549 

Holbrook    Bldg.,    S.    F.  $6000 


DWELLINGS 

(2339)  E  FORTY-SECOND  AVE  125 
and  150  N  Cabrillo.  Two  one-story 
and    basement    frame    dwellings. 

Owner — Ernest  J.  Olson,  3942  Mission 
St..   San   Francisco. 

Architect — None.  $3500  each 


DWELLING 

(2340)      W  FUNSTON  AVE  150  S  Tara- 

val.         One-story      and      basement 

frame  dwelling. 
Owner — W.  J.   Dart,   %   Contractor. 
.Architect  —  Norman      R.      Coulter,      46 

Kearny   St.,    San   Francisco. 
Contractor. — John     E.     McCarthy,     1483 

Funston    Ave.,    S.    F.  $4000 


FLATS 

(2341)  E  TWENTIETH  275  N  Cabrillo 
Two-story  and  basement  frame  (2) 
flats. 

Owner — Joseph  Vonark,  3372  22nd  St., 
San  Francisco. 

Architect — Thomas  Bros.,  235  Mont- 
gomery  St.,   San  Francisco. 

Contractor  —  Henry       Erickson 
Church    St.,   San    Francisco. 


1825 
$6000 


DWELLING 

(2342)  W  FOURTEENTH  AVE  185-2 
N  Kirkham.  Two-story  and  base- 
ment  frame   dwelling. 

Owner — A.   McBride,    185   19th   Ave.,   San 

Francisco. 
Architect — None. 
Contractor — C.  T.  Magill.  185  19th  Ave., 

San  Francisco.  $3000 

FLATS 

(2343)  SW  TWENTT-FIFTH  AVE  & 
Taraval.  Two-story  and  basement 
frame   stores  and  flats. 

Owner — H.    Cohen,    682    McAllister    St., 

San    Francisco. 
Architect  —  J.    C.    Hladik,    Monadnock 

Bldg.,  San  Francisco.  $8900 


DWELLING 

(2344)      W    JULES    AVE    100    S    Ocean 

Ave.        One-story      and      basement 

frame  dwelling. 
Owner  —  E.   F.   Burks,   290   Cherry   St.. 

San    Francisco. 
Plans   by  Owner. 
Contractor  —  Henry       Erickson,       1825 

Church  St.,  San  Francisco.         $3800 


FLATS 

(2345)  E  TWENTY-FIRST  AVE  150  S 
Lincoln  Way.  Two-story  and  base- 
ment   frame    (2)    flats. 

Owner— G.  Hunseth,  1742  Waller  St.. 
San  Francisco. 

Architect — None,  $8000 


DWELLING 

(2346)      SW    GEARY    AND    JOHNSTON 

(rear).      One-story    and      basement 

frame  dwelling. 
Owner — A.  and  J.  Mann,  3403  Geary  St. 

San  Francisco. 
Architect — Wm.    T.   Saywell,   68    Haight 

St.,   San  Francisco.  $3000 


ADDITION 

(2347)  NO.  1393  VALENCIA.  Cement 
floor;  2-room  and  bath  addition; 
graveling  roofing,  etc.,  for  store. 

Owner  —  Mr.  Rockstuf,  1097  Valencia 
St.,    San    Francisco. 

Architect — Grant  E.  Smith,  267  Louis- 
burg  St.,   San   Francisco. 

Contractor — Chas.  L.  Smith,  2697  Mis- 
sion  St.,   S.   F.  $1000 


ADDITIONS 

(2348)      E  FUNSTON  AVE   175  S  Irving 

Add   to   residence. 
Owner — A.   I.   and   Mabel   E.   Mathieson, 

1330    Funston   Ave.,    San    Francisco. 
Architect — None.  $2600 


REPAIRS 

(2349)      NO.    642-644    MISSION.      Repair 

fire   damage. 
Owner — Galbreath       Realty       Co.,       166 

Geary   St.,   San   Francisco. 
Architect — None. 
Contractor  —  Geo.    C.    Todhunter,    1088 

Ashbury   St.,   San   Francisco.     $2000 


ALTERATIONS 

(2350)  NO.  1306  CORTLAND  AVE. 
Extensions  for  dwelling;  stucco 
front:    T.    &    G.    roofing,    etc. 

Owner — E.    O.    Erickson,    Premises. 
Architect — None. 

Contractor — Wm.  Neill,  758  Golden 
Gate    Ave.,    S.    F.  $1650 

ALTERATIONS 

(2351)  NO.  540  EUREKA.  Alterations 
and    additions    to    dwelling. 

Owner — R.  F.  Allbright,   Premises. 
Architect — None. 

Contractor — R.  O.  Beach  &  Son,  4173 
23rd    St.,    San    Francisco.  $1000 

REPAIRS 

(2352)  NO.  360-370  GROVE  STREET. 
Repair  fire  damage  to  cleaning 
and  dyeing  plant. 

Owner — Louis  A.  Phelan,  360  Grove  St. 
San    Francisco. 

.\rchitect — None. 

Contractor — L.  A.  Hinson,  1738  How- 
ard St.,  S.  F.  $4000 

DWELLINGS 

(2353)  S  HOI-iOWAY  50  &  100  E  Vic- 
toria: SW  HoUoway  &  Head  and 
SW  HoUoway  and  Victoria.  Four 
1-story  and  basement  frame  dwlgs. 

Owner — G.   W.   Morris,   101   Urbano  Dr., 

San   Francisco. 
Plans    by    Owner.  $4000    each 

RESIDENCE 

(2354)  S  WASHI.N'GTON  50  W  Locust. 
2-story  and  basement  frame  resi- 
dence. 

Owner — Joseph   Goldstein,   41   Third  St., 

San   Francisco. 
Architect    —    Edward    E.    Young,    2002 

California    St.,    S.    F.  $15,000 
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STORE    &   APT   HOUSE 

(j:iu.i)  E  VALENCIA  125  N  21st.  All 
work  for  3-story  store  and  apart- 
ment house. 

Owner — Peter  E  &  Lena  B.  Lynch,  2898 
Mission   Street,  San  Francisco. 

.Architect — G.  A.  Berger,  261  Valencia 
St.,    San    Francisco. 

Contractor— Peter  E.  Lynch,  2898  Mis- 
sion   St.,    San    Francisco. 

Filed  May  28,  1925.  Dated  May  23,  1925. 
Payments   not   gimen. 

TOTAL  COST,  $35,000 

Bond,   Sureties,   Forfeit,      none;      Limit, 

Aug.   31,   1925;  Plans  and  specifications, 

none. 


RESIDENCE  „    ,„      c 

(2356)  S  VALLEY  130  W  Sanchez. 
One-story    frame    residence. 

Owner — Axel    R.    Larsen,    516    San    Jose 

Ave.,    San   Francisco. 
Architect— J.      C.      Hladik,      Monadnock 

Bldg-.,   San  Francisco.  $3000 

STORES  „        „^    „ 

(2357)  S  MONTEREY  BLVD.  75  E 
Hamburg.  One-story  and  basement 
frame    stores. 

Owner — McGary   Robsoh,   Nevada  Bank 

Bldg.,   San  Francisco. 
Architect — S.   Heiman,   57   Post   St.,   San 

Francisco.  $7000 


FLATS 

(2358)      N  MCALLISTER   120   E  Willard 

Two-story  and  basement  frame   (2) 

flats. 
Owner — Henry  P.  Ryan,  2069  Hayes  St. 

San  Francisco. 
Architect — None.  $7000 


GARAGE 

(2359)  NE  SANSOME  AND  BROAD- 
way.  Add  story  to  two-stery  brick 
public   garage. 

Owner — Adam  Bianchi,  311  Washington 

St.,    San   Francisco. 
Architect — None.  $15,000 

FLATS 

(2360)  N  BEACH  145  W  Retiro  Way. 
Two  two-story  and  basement 
frame   (2)    flats. 

Owner — S.    Steinauer,    109    Cornwall    St.. 

San    Francisco. 
Architect — None. 
Contractor — S.   Steinauer,   109   Cornwall 

St.,    San    Francisco.  $7000    ea 


Architect    —     Powers     &     Ahnden,     460 

Montgomery    St.,   San   Francisco. 
Contractor — Cahill    Bros.,    Inc.,    Sharon 

Bldg.,    San    Francisco. 
Filed    May    29,    '25.      Dated   May    27,     25. 

Monthlv    payments    of 75% 

Usual    35    days •.,  ^'," 

TOTAL  COST,  $58.ll0ii 
Bond,  $37,500.  Sureties,  John  BlUer 
and  John  R.  Cahill.  Limit.  10,0  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


.\PARTMENTS 

(2361)  9  JACKSON  155  W  Buchanan. 
Th;  ee-story  and  basement  frame 
(6)     apartments. 

Owner — Edward    F.    Franks,    %    Archt. 

Architect — E.  E,  Young,  2002  California 

St.,    San    Francisco.  $15,000 

(2362)  E  STANYAN  75  S  Waller  25x 
106-3.  All  work  for  two-story  and 
basement    frame   flats. 

Owner — Lena     Mathews.     43     Cole     St., 

San  Francisco. 
Architect — None. 
Contractor — Robinson   &  Johnston.   1943 

Anza   St.,  San  Francisco. 
Filed  May  29.  '25.     Dated  May  29,  '25, 

Roof    boards    on $2220 

Ready    tor    lath 2220 

Plaster   completed    2220 

Completed      2220 

Usual    35    days 2220 

TOTAL  COST,  $11,100 
Bond,  none.  Limit,  120  days.  Fnrfeilt, 
none.      Plans   and    specifications    filed. 


RESIDENCE  „,    „ 

(2365)      N       WASHINGTON       184-6       E 

Maple    W    84-6    N    136-3V4    E    45-41,4 

SW       8-8%       E    40-6  Vs       S       127-814. 

Plumbing  work   for   residence. 
Owner — Walter    S.    Heller.    Mills    Bldg., 

San   Francisco. 
Architect — Bakewell      &       Brown,       251 

Kearny   St..   San  Francisco. 
Contractor — Frederick     W     Snook     Co., 

596    Clay    St.,    San    Francisco. 
Filed  May  29,  '25.     Dated  May  27,  '2,5^- 

Monthly    payments    of..f 7o% 

Usual    35    days ■••    „2o /o 

TOTAL  COST,  $5014 
Bond,  $2507.  Surety,  Globe  Indemnity 
Co.  Limit.  200  days.  Forfeit,  none. 
Plans    and   specifications   filed. 


(2366)  ALL  WORK  EXCEPT  PLUMB- 
ing,  terra  cotta,  electrical  work 
and    heating   on   above. 

Contractor  —  Mattock  &  Feasey,  210 
Clara    St.,    San    Francisco. 

Filed  May  29,  '25.     Dated  May  27,  '25. 
Payments    same    as    above. 


TOTAL    COST,    S 
Bond,     $39,362.25.       Surety.     Fidelit 
Deposit     Co.       Limit,     235     day 
felt,     non 
filed. 


& 


For- 
Plans    and    specifications 


(2367)      ELECTRICAL  WORK  ON 

above.  „   ,        .  . 

I'ontractor— H.    S.    Tittle,    85    Columbia 
Square,    San    Francisco. 

Filed  May  29,  '25.     Dated  May  27,    25. 
Payments    same    as    above. 


Bond,  $1439. 
Casualty  Co. 
felt.     none. 


TOTAL   COST,    $2878 

Surety,    New    Amsterdam 

Limit,    200    days.      Por- 

Plans    and    specifidations 


FLATS 

(2363)      N  PACIFIC  AVE  100  W  Larkin 
W     27xN     127-8  Vi.       AU     work     for 
two-story    frame    flats. 
Owner — Steve      J.    and     Gussie      Gudlej, 

1626   Pacific   Ave.,    San   Francisco. 
Architect — Ed   Musson    Sharpe,    60    San- 
some    St.,    San    Francisco. 
Contractor — Frank  Antonioli,  3415  22nd 

St.,    San   Francisco. 
Filed  May  29,  '25.     Dated  May  28,  '25. 

1st    floor    joists    on $1550 

Roof    sheathing    on 1550 

Rough    plaster    on 3100 

Completed      3100 

Usual    35    days 3100 

TOTAL  COST,  $12,400 
Bond.  $6200.  Sureties,  J.  H.  McCallum 
and  F.  W.  Roth.  Limit,  90  days.  For- 
feit, none.  Plans  and  specifications 
filed. 

BUILDING 

(2364)  SE  MISSION  80  N  Fifteenth  N 
70xE  160.  All  work  for  three- 
story  and  basement  reinforced 
concrete    building. 

Owner — Chas.  B.  Trull.  460  Montgom- 
ery   St.,    San    Francisco. 


29 

il     35     days 25% 

TOTAL  COST,  $2928 
none.  Limit,  90  days.  Forfeit, 
Plans   and   specifications   filed. 


DWELLING 

(2372)      N    FLORIDA      115 

fifth.        One-story      and 

frame    dwelling. 
Owner — John  Mongan 

San  Francisco. 
Architect — None. 


28  Treat  Ave., 
$3000 


DWELLINGS 

(2373)  E  ROTTECK  25,  50,  75  N 
Springdale.  Three  one-story  and 
basement    frame    dwelling. 

Owner — Albert  Johnson,  133  Bertlta  St. 
San  Francisco. 

Architect — None.  $2000    each 


DWELLING 

(2374)      W   THIRTY-FIFTH  AVE   250  S 

Cabrillo.      One-story   and   basement 

frame  dwelling. 
Owner  —  S.    A.    Schwartz,    2945    Pacific 

Ave.,    San    Francisco. 
Architect  —  Henry       Shermund,       1230 

Hearst  Bldg.,   San  Francisco.    $4000 


DWELLING 

(2375)      N   CHESTNUT  31-4   E   Lyon   St. 

Two-story     and     basement      frame 

dwelling. 
Owner — W.     W.     Rednall,     2500     Filbert 

St.,    San   Francisco. 
Plans   by   Owner. 


$9800 


DWELLING 

(2376)  W  LISBON 
One-story  and 
dwelling. 

Owner — L.  Alvigi. 

Architect — P.   F.   DeMartini,   946   Broad- 
way, San  Francisco. 

Contractor — Jos.  Bisio  &  Son,  227  Brazil 
Ave.,   San   Francisco.  $3800 


DWELLING 

(2377)      NE   ROTTECK   and   Springdale. 

1-story  and   basement   frame   dwlg. 
Owner  —  Albert    Johnson,     133    Bonita 

Ave.,   S.    F. 
Architect — None.  $2000 


(2368)  HEATING    ON    ABOVE. 
Contractor — James    A.    Nelson,    517    bth 

St.,  San  Francisco. 
Filed  May  29,  '25.     Dated  May  27,    25. 
Payments    same    as    above....... 

TOTAL  COST.  $2550 
Bond,  $1275.  Surety,  Globe  Indemnity 
Co.  Limit,  200  days.  Forfeit,  none. 
Plans   and    specifications   filed. 

(2369)  ARCHITECTURAL  TERRA 
cotta  enamel  finish  on  above. 

Contractor — Gladding,  McBean  &  Co., 
660  Market  St.,  San  Francisco. 

Filed  May  29,  '25.     Dated  May  27,    25. 

On   10th  of  each  month 85% 

•to    daTM    after 15% 

.10    uays    a  TOTAL  COST,    $3150 

Bond     none.      Limit,    60    days.      Forfeit, 

none.      Plans    and    specifications   filed. 

(2370)  E  ASHTON  AVE  100  N  Graf- 
ton Ave  N  25xE  112-6  Lot  10  Blk 
27,  Lakeview.  All  work  for  five- 
room    frame   bungalow. 

Owner — The    McCarthy     Co.,     318     Bush 

St.,    San    Francisco. 
Architect — None. 
Contractor — James    Arnott    &    Son,    £ia 

Granville    Way,    San    Francisco. 
Filed  May   29,   '25.     Dated  May   9,   '25. 

30    days   after    frame   up 25% 

30    days   after   brown    coated...      25 7o 
30   days  after  completed  and  ac- 
cepted          25% 

Usual     35     days ^25% 

TOTAL  COST,  $3526 
Bond,  none.  Limit,  90  days.  Forfeit, 
$1.     Specifications   only  filed. 

BUNGALOW  „^ 

(2371)      N    HEARST    AVE    200   W    Edna 
W    25xN    112-6    Lot    33    Blk    20,    Sun- 
nyside.       All     work    for     four-room 
frame    bungalow. 
Owner — Minnie    A.    Austin. 
Architect — None. 
Contractor — James    Arnott    &    Son,    235 

Granville    Way,    San    Francisco. 
Filed  May  29,  '25.     Dated  May  11,  '25. 

30    days   after    frame   up 25% 

30   days  after   brown   coated...     25% 
30   days  after   completed  and  ac- 
cepted           25% 


DWELLING 

(2378)      W    TWENTY-THIRD    AVE.    250 

N    Ulloa.        1-story    and    basement 

frame  dwelling. 
Ownir— Danitl     Furtill,     3656     17th     St., 

San   Francisco. 
Architect — None.  $3000 


FLATS 

(2379  >  N  TOLEDO  WAY  215.  240  E 
Pierce.  Two  2-story  and  basement 
frame  flats.     (2   flats   in   each   bldg.) 

Owner — Ward    C.    Brown,     195    Duncan 

Architect— None.  Each    $6000 


DWELLINGS 

(2380)  N  MAYNARD  119,  149  E  Mis- 
sion. Two  1-story  and  basement 
frame   dwellings. 

Owner — Risso  Estate  Co.,  %  Bank  of 
Italy. 

Architect — None.  Each  $5000 


APARTMENTS 

(2381)  N  WASHINGTON  50  E  Web- 
ster. Three-story  and  basement 
frame    (6)    apartments. 

Owner — D.  J,  Clancy,  285  Turk  St.,  San 
Francisco. 

Architect — Baumann  &  Jose^  251  Kear- 
ny  St.,    S.   P.  $20,000 


APARTMENTS 

(2382)      SE  DORE   PLACE  and  Jackson 

Sts.      3-story    and    basement    frame 

(12)    apartments. 
Owner — P.     Segondy,     1104     Powell     St., 

San    Francisco. 
Architect  —  Fabre    &    Hildebrand,    110 

Sutter    St.,    S.    F.  $30,000 


S   Green.     3- 
trame      (12) 


Sutter 


APARTMENTS 

(2383)  W  LARKIN  84-6 
story  and  basement 
apartments. 

Owner — A.    and     D.     Tollini, 
St.,  S.  P. 

Architect — Chas.  J.  Rosseau,  1991  Cali- 
fornia   St.,    S.    F. 

Contractor  —  S.  Montani,  1753  Green- 
wich  St.,   S.    P.  $30,000 

PLUMBING,    ETC. 

(2384)  1010  POWELL  ST.  Install 
plumbing;  fire  escapes;  carpentry; 
electrical    work,    etc.,    for   apts. 

Owner — J.  L.  Hitchcock,  1010  Powell 
St.,    S.    F. 


So 
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Saturday,    June   6,   1925 


Architect — H.  H.  Gutterson,  526  Pow- 
ell   St.,    S.    F. 

(Contractor  —  Moore  &  Watson,  77 
O'FarroU    St.,    S.    F.  »12,000 

STORE,    FLATS 

(2385)  S    TWENTY-FJURTH    75     E 

Utah.    2 -story   and   basement   frame 

store    and    (2)    flats. 
Owner— Anna    M.    Rene.    2521    24th    St., 

San    Francisco. 
Architect — None. 
Contractor — Thos.    F.    Mitchell    &    Son, 

1370    Utah    St.,    S.    F.  $10,000 


RESIDENCE 

(2386)  NE  CHESTNUT  and  Lyon  Sts. 
2-story  and  basement  frame  resi- 
dence. 

Owner — Major  C.  N.  Cecil  and  wife, 
5701    Keith    Ave.,    Oakland. 

Architect — Plans    by    contractor. 

I'ontractor — W.  W.  Rednall,  2500  Fil- 
bert   St.,    S.    F.  $12,500 


(2387)  E  SHRADER  55-5  and  80-5  N 
17th  Two  2-story  and  basemen! 
frame    flats,    (2   flats   in    each   bldg. ) 

Owner — Buhman    &    Rivers,    222    Phelan 

BIdg.,    S.    F. 
Architect — None.  Each    $9000 

DWELLING 

(2388)  LOT  26  BLK.  11  St.  Francis 
Wood  on  E  Santa  Ana  Ave.  46-9 
N  St.  Francis  Boulevard.  All  work 
for  2-story  and  basement  frame 
dwelling   and    garage. 

Owner — Mrs.    L.    B.    Johnson. 

Architect — W.    W.    Harper,    1341    Waller 

St.,    S.    F. 
Contractor — R.    Paratore,    4261    3rd    St., 

San   Francisco. 
Filed  June   1,   1925.   Dated  May  12.  1925. 
Walls   &    roof   sheathing   on.. $4961. 25 

Brown    coated     4961.25 

Completed    and    accepted 4961.25 

Usual    35    days    4961.25 

TOTAL  COST,  $19,845 
Bond,  $9922.50.  Sureties,  Hartford  Ac- 
cident and  Indemnity  Co.  Forfeit, 
none.  Limit,  110  days.  Plans  and  spec- 
ifications   filed. 

ALTERATIONS 

(2389)  NE  CARMEL  and  Cole  N  25-8% 
X  E  100.  All  work  for  alterations 
to    a    2-story    frame    bldg. 

Owner — Julia   S.   Campbell,   NE   Carmel 

and   Cole   Sts.,    S.    F. 
Architect — Plans    by   contractor. 
Contractor — Evans   &   Co.,  Pacific  Bldg. 

San    Francisco. 
Filed  June  1,  1925.  Dated  May  26,   1925. 

Deed    of    trust    tor    $1608.00 

Carpenter   and  mill   work    in.      804.10 
(^'ompleted   and   accepted    ....      804.10 

Usual    35    days    283.80 

TOTAL  COST,  $3500 
Bond,  suret'.es,  forfeit,  none.  Limit,  60 
days.     Plana  and  specifications  filed. 

FLATS 

(2390)  W  VERMONT  225  S  18th  — 
100  S  25  —  100  N  25.  All  work 
for  2-story    frame    bldg.,    (flats). 

Owner  —  Pietro    and    Clara    Calcagno, 

560  Rhode  Island  St.,  S.  F. 
Architect — T.     A.     Sourich,     1735     Palou 

Ave.,    S.    F. 
Contractor — G.   M.    Sourich,    1733    Palou 

Ave.,  S.  F. 
Filed  June   1,   1925.  Dated  May  18,   1925. 

Foundation    completed    $1659.60 

Frame    work    up    1659.60 

Brown    coated     1659.60 

Completed    and    accepted    ....    1659.60 

Usual    35    days    1659.60 

TOTAL  COST,  $8298 
Bond,  sureties,  forfeit,  limit,  none. 
Plans   and  specifications   filed. 

DWELLING 

(2391)  N  RIVERA  64-10  W  18TH  Ave. 
35  X  108.  All  work  for  1-story 
and   basement  frame  dwlg. 

Owner — W.    H.    Cawley. 

Architect— Plans   ty   R.    B.   Brown,   639 

4  th  Ave.,    S.   F. 
Contractor — Charles  M.  Brown,  639  4th 

Ave.,    S.    F. 
Filed  June  1,   1925.  Dated  May  18,  1925. 

Frame  up  and  roof  on    25% 

Brown    coated    25% 

Completed  and  accepted    25% 

Usual    35    days     25% 

TOTAL  COST,  $6610 
Bond,  sureties,  forfeit,  none.  Limit,  90 
days.  Plans  and  specifications  not 
filed. 

DWELLING 

(2,392)      E  FORTY-EIGHTH  AVE  175  N 

Lawton.      One-story    and    basement 

frame   dweUlne. 


Owner — Frank     Thornton.     143     Leldes- 

dorff  St.,  San  Francisco. 
Architect — None. 
Contractor — Bernhardt    Bldg.    Co.,    1350 

29th  Ave.,  S.   F.  $3000 


STORE 

(2393)      NE  BRUSSELS  AND  BURROWS 

One-story    frame    store    and    living 

quarters. 
Owner — J.    and    Emma    Reinhard. 
Ai  chitect — None. 
Contractor — Wm.  G.   Zupar,   851   Bryant 

St.,   San    Francisco.  $4500 


ADDITION 

(2394)  E  MISSION  100  N  Twenty-second 
Additions  for  one-story  frame  store 

Owner — Lesser    Bros. 

Architect — Geo.  M.  Cantrell,  45  Market 
St.,    San    Francisco. 

(.'ontractor — Barrett  &  Hilp,  918  Harri- 
son  St.,   San   Francisco.  $1000 


(2395)      NO.    2320      MISSION.         Change 

store    fronts:     hardwood    flooring, 

etc. 
Owner  —  H.    MacVius,    987   Market   St., 

San    Francisco. 
Architect — None. 
Contractor — MoUer    &    Sons,    620    Jessie 

St.,    San    Francisco.  $3800 


DWELLINGS 

(2396)  W  THIRTY-FIFTH  AVE  100 
and  125  N  Taraval.  Two  one- 
story    and    basement    frame    dwlg. 

Owner  —  H.  Meanwell,  402  27th  Ave., 
San    Francisco. 

Plans   by  Owner. 

Contractor — Otto  Johnson,  2435  Sheri- 
dan Ave.,   Berkeley.  $4000   ea 


DWELLING 

(2397)  S  ROLPH  122  W  Morse.  One- 
story    and    basement    frame   dwlg. 

Owner — H.  Stoneson,  3835  Mission  St., 
San  Francisco. 

Architect — None.  $3000 


DWELLING 

(2398)      N   HEARST  AVE  125  W  Congo. 

One-story      and      basement      frame 

dwelling. 
Owner — George    G.    Austin,    678    Madrid 

St.,   San    Francisco. 
Architect — None.  $3000 


FLATS 

(2399)      B   POLK  50  S  Bay.     Two-story 

and    basement    frame    (2)    flats. 
Owner — G.    Moroconi,      2716      Polk    St., 

San  Francisco. 
Architect — None.  $6900 


APTS.,   STORES 

(2400)  N  L  SACRAMENTO  137-6  E 
Laura.  3-story  and  basement 
frame    8    apts.    and    2    stores. 

Owner — Anton  Usnik,  736  Clementina 
St.,    S.    P. 

Architect — Plans    by    owner.  $10,000 


SALESROOMS 

(2401)  S  BRYANT  440  W  FIFTH.  1- 
story    concrete    salesrooms. 

Owner — H.  H.  Hilp,  918  Harrison  St., 
San   Francisco. 

Architect — S.  L.  Hyman,  Foxcroft  Bldg 
San   Francisco. 

Contractor — Barrett  &  Hilp,  918  Harri- 
son  St.,    S.   F.  $10,000 


ALTERATIONS 

(2402)  835,     841     DIVISADERO     ST. 

Remodel       for         apartments       and 

stores. 
Owner — F.   Finmore,  835  Divisadero   St., 

San    Francisco. 
Architect — None. 
Contractor— A.   Gold,   2431   Fillmore   St., 

San    Francisco.  $23,995 


RESIDENCE 

B  SANTA  ANA  46-9  N  ST.  FRANCIS 
Blvd.  2-story  and  basement  frame 
residence. 

Owner — Mrs.  L.  B.  Johnson,  136  18th 
Ave,,  S.   F. 

Architect — W.  W.  Harper,  140  Mont- 
gomery St.,   S.   F. 

Contractor — R.  Paratore,  683  Alvarado 
St.,    S.   F.  $15,000 


ELECTRICAL    WORK 

(2403)    N  WASHINGTON  184-6  E  Maple 

W    84-6    N    136-31/4    E    45-4^4     S    0° 

30'     W     8-8H     E     40-6^4     S     127-814. 

All  electrical   work   for  residence. 
Owner — Walter    S.    Heller,    Mills    Bldg., 

San    Francisco. 
Architect    —    Bakewell    &    Brown,    251 

Kearny    St.,    S.    F. 
Contractor — H.    S.    Tittle,    86    Columbia 

Sq.,    S.    F. 


Filed  June  2,   1925.  Dated  May  27,  1926. 

Monthly      76% 

Usual   35   days    25% 

TOTAL  COST,  $2878 
Bond,  sureties,  forfeit,  none.  Limit,  200 
days.      I'lans   and   specifications   filed. 


(2404)      HEATING   ON   ABOVE. 
Contractor — James    A.    Nelson,    517    6th 

St.,    S.    F. 
Filed  June  2.  1925.  Dated  May  27,  1925. 
Payments    same    as    above. 

TOTAL  COST,  $2550 
Bond,  sureties,  forfeit,  none.  Limit,  200 
days.     Plans   and   specifications   filed. 


(2405)      PLUMBING    ON    ABOVE. 
Contractor  —  Frederick  W.  Snook  Co., 
596    Clay    St.,    S.    F. 

Filed    June    2,    1925.    Dated,   . 

Payments   same  as   above. 

TOTAL  COST,  $6014 
Bond,  sureties,  forfeit,  none.  Limit,  200 
days.      I'lans   and   specifications   filed. 


(2406)  ALL  WORK  EXCEPT  PLUMB- 
ing,  electrical  work  and  beating 
on  above. 

(^'ontractor  —  Mattock  &  Feasey,  210 
Clara  St.,   S.   F. 

Filed  June  2,   1925.  Dated  May  27,  1926. 
Payments   same  as  above. 

TOTAL  COST,   $78,724.50 

Bond,  sureties,  forfeit,  none.  Limit,  200 

days.      I'lans   and   specifications   filed. 


STREET    WORK,    ETC. 
(2407)      W    SAN    JOSE    bet.   PAULDING 
on   south  and   Standish  Ave.   on   N. 
All    work    for    street    work,    curbs, 
sewers,    etc.,    for    ptn.    of    Colonial 
Park. 
Owner — James  Arnott  &  Son,  235  Gran- 
ville  Way,   S.   F. 
Architect — None. 

Contractor — The  Fay  Improvement  Co., 
Phelan   Bldg.,   S.   F. 

Filed  June  2,   1925.  Dated,  . 

Monthly      75% 

Usual    35    days    25% 

TOTAL  COST — Armored  cone,  curbs,  80c 
per  lin.  ft.  Asphalt  pavement,  .205 
per  sq.  ft.  8-in.  sewer  pipe,  $2.90  per 
lin.  ft.  12-in.  sewer  pipe,  $2.90  per 
lin.  ft.  Brick  manholes  $110  each. 
Catchbasins.  $100  each. 
Bond,  sureties,  forfeit,  none.  Limit,  150 
days.  Plans  and  specifications  not  filed. 


BUNGALOW 

(2408)       E    FORTY-SECOND    AVE.    300 
S  Balboa  S  25   x  E   120.     All   work 
for    1 -story    frame    bungalow. 
Owner — H.  O.  Lindeman,  619   27th  Ave., 

San   Francisco. 
Architect — None. 
Contractor — W.   R.   Lindeman,   619   27th 

Ave.,    San    Francisco. 
Filed  June  2,   1925.  Dated  Apr.   16,  1925. 

Enclosed    $1500 

Rough    plastered    1600 

Completed     1500 

Usual    35    days     1500 

TOTAL  COST,  $6000 
Bond,  sureties,  forfeit,  none.  Limit,  90 
days.     Plans   and  specifications   filed. 


FLATS 

(2409)      W    THIRTY-THIRD    AVE.    106 

S  Clement  S  26  x  W  120.     All  work 

for    2-story    and    basement      frame 

building,   flats. 

Owner — H.  O.  Lindeman,  619  27th  Ave., 

San    Francisco. 
Architect — None. 
Contractor — W.    R.    Lindeman,    619    27th 

Ave..    San    Francisco. 
Filed  June   2,   1925.   Dated  May   9,   1925. 

Bncosed      $2760 

Rough    plastered    2760 

Completed    and    accepted     2750 

Usual    35    days     2750 

TOTAL  COST,  $11,000 
Bond,  sureties,  forfeit,  none.  Limit,  120 
days.      Plans   and   specifications   filed. 


FLATS 

(2410)  W    TWELFTH    AVE.    200    S 

Geary  S  25  x  W  120.     All  work  for 

2-story   and    basement   frame    bldg. 

fiats. 

Owner — H.  O.  Lindeman,   619  27th  Ave., 

San   Francisco. 
Architect — None. 
Contractor — W.    R.   Lindeman,    619   27th 

Ave..    San    Francisco. 
Filed  June   2,   1925.  Dated  April  2,   1925. 

Encosed      $2750 

Rough    plastered    2750 

Completed    and    accepted    2750 

Usual    35    days    2750 

TOTAL  COST,  $11,000 
Bond,  sureties,  forfeit,  none.  Limit.  90 
days.      Plans   and  specifications   filed. 
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(2411)      W    THIRTY-THIRD    AVE.    126 

S  Clement   S  25  x  W   120.  All  work 

for    2-.story   and     basement     frame 

building    (flats). 

Owner— H.   O.  Lindeman,  619   27th  Ave., 

San    Francisco. 
Architect — None. 
Contractor — W.   R.   Lindeman,   619    27th 

Ave.,   San   Francisco. 
Filed   June   2,    1925.   Dated  May   9,   1925. 

Enclosed     $2750 

Rough    plastered    2750 

Completed    and    accepted     2750 

Usual    35    days     2750 

TOTAL  COST,  Jll.OOO 
Bond,  Sureties,  Forfeit,  none;  Limit. 
120  days;  Plans  and  specifications 
filed. 


FLATS 

(2412)      XE   MALLORA   WAY   150.194    N 
Alhambra  XW   25   x  XE   100  Marina 
Gaidens.   All   work   for   2-story  and 
basement    frame   bids,    (flats). 
Owner — Anton    Isakson. 
Architect — Xone. 
Contractor — H.    O.    Lindeman.    619    27th 

Ave..   San   Francisco. 
Filed  June  2,   1925.  Dated  May  16,   1925. 

Enclosed     $2581.25 

Rough     plastered     2581.25 

Completed     and    accepted....    2581.25 

Usual    35    days    2581.25 

TOTAL  COST,  $10,325 
Bond,  Sureties,  Forfeit,  none;  Limit, 
120  days;  Plans  and  specifications 
tiled. 


FLATS 

(2413)  W  THIRTY-THIRD  AVENUE 
150  S  Clement  S  25  x  W  120.  All 
work  for  2-story  and  basement 
frame    building     (flats). 

Owner — Wm.   W.   &   Alma  H.   Nielson 

Architect — Xone. 

Contractor — H.  O.  Lindeman,  619  27th 
Ave..    San    Francisco. 

Filed  June  2,  1925    Dated  April  27,  1925. 

Enclosed      $2667.50 

Rough    plastered    2667.50 

Completed    and    accepted....   2667.50 

Usual    35    days    2667.50 

TOT.4L  COST,    $10,670 

nond.     Sureties,     Forfeit,     none;     Limit, 

120  days:  Plans  and  specifications  filed 

PLUMBING 

(2414)  NW  IRVING  and  14TH  AVE.  N 
100  W  127-6  N  75  W  127-6  S  175  E 
255.  All  work  for  plumbing  for 
theatre   building. 

Owner — Sunset    Theatre    Co..    86    Golden 

Gate    Ave,     S.    F. 
Architect — Mark  T.  jorgensen,  110  Sut- 
ter  St.,    S.    F. 
Contractor — Noble   Powers  Co. 
Filed  June  2.    1925.   Dated  June  1,    1925. 
On  or  before  10th  of  each  month.  75% 

Usual   35  days    25% 

TOTAL  COST,  $3077 
Bond,  sureties,  forfeit,  none.  Limit, 
without  delay.  Plans  and  specifica- 
tions  filed. 


Owner — Walter  H.  Sullivan,  Inc.,  Alex- 
ander Bldg.,  San   Francisco. 

Plans   by  Owner. 

Contractor — George  Wagner,  Inc.,  181 
South   Park,   S.  F.  $7500 


STORES 

(2415)  N  TARAVAL  57-6  W  27TH 
Ave.  W  50  X  N  100.  All  work  ex- 
cept   electric    fi.xtures    for    3    stores. 

Owner — Morris    Schwartz. 

Architect — None. 

Contractor — H.  S.  Meinberger,  653  15th 
Ave..  S.  F. 

Filed   June   2,    1925.  Dated   June   1,    1925. 

Rough     frame     up     $1699.50 

Brown    coated 1699.50 

Completed    and    accepted    ....    1699.50 

Usual    35    days    1699.50 

TOTAL   COST,    $6798 

Bond,   sureties,   forfeit,   none.   Limit.    90 

days    after    June    8,     1925.       Plans    and 

specifications   filed. 

(2416)  X  KIRKHAM  82-6  E  Ninth  Ave. 
Two-story  and  basement  frame  (2) 
flats. 

Owner — Alma  Larson,   Premises. 

.\rchitHct — None. 

Contractor — J.   Bjorkman.  $6IH)0 

DWELLINGS 

(2417)  SK  BRUNSWICK  128  &  153  S\V 
Whittier.  Two  one-story  and  base- 
ment  frame  dwellings. 

Owner — Lambert  &  Fatten.  321  Han- 
">-pr    SI      Sa"    Francisco. 

Architect — W.  E.  Lambert,  321  Han- 
over St.,   San   Francisco. 

1  cntractor — W.  E.  Lambert,  321  Han- 
in  i-r    .-^1.,    S.    F.  .?3nU(l    r  a.li 

■      '  '    KHOU.SR 

(2418)  W  RITCH  160  S  Bryant.  One- 
story  concrete  warehouse. 


FLATS 

(2419)      E  STANYAN  75  S  Waller.   Two 

story  and  basement  frame  (2)   flats 
Owner — Alphonse    Mathews. 
Architect — None. 
Contractor — Robinson  &  Johnston,   1949 

Anza  St.,  San  Francisco.  $7000 


COTTAGE 

(2420)  E  GRACE  125  S  Mission.  One- 
story  and   basement  frame  cottage. 

Owner — V,  R.  Kaiser,  12  Washburn  St., 
San   Francisco. 

Architect — None. 

Contractor — Alfred  S.  Gough,  10  Wash- 
burn St.,  San  Francisco.  $3400 


DWELLINGS 

(2421)  N  MONTEREY  BLVD.  225  and 
250  E  Genesee.  Two  one-nory  and 
basement  frame   dwellings. 

Owner — Isaacson    &    Nylund,    3902    Fol- 

som  St.,  San  Francisco. 
Architect — None.  '3500    each 

ADDITION 

(2422)  E  THIRD  85  N  Marin.  Add  to 
offices. 

Owner — Shell     Co.     of     California,     200 

Bush   St.,   San   Francisco. 
Plans   by   Owner.  $1500 

ALTERATIONS 

(2423)  NO.  43  CHILD.  Remodel  resi- 
dence   into    flats. 

Owner — J.   Airoldl,   Premises. 
Architect — A.   Fraschina,    1666  Lombard 

St.,    San    Francisco. 
Contractor — P.  Cavazra,  1252  Green   St., 

San    Francisco.  $4500 


DWELLING 

(2424)      S  HILL    126-10   E   Sanchez.  One 

and    one-half-story    and    basement 

frame   dwelling. 
Owner — T.  Timbs,  216  Valencia  St.,  San 

Francisco. 
Architect — G.    A.    Berger,    261    Valencia 

St.,    San    Francisco.  $2000 


ALTERATIONS 

(2425)  NO.  376  FIFTH.  Install  new 
store   fronts;    plastering,    etc. 

Owner — Dr.    Edwards,    %   Architect. 

Architect — Edward  E.  Young,  2002  Cal- 
ifornia   St.,    San    Francisco.        $1000 


DWELLING 

(24  26)      SW    HAZELWOOD    AND    MAN- 

gels  Ave.     One-story  and  basement 

frame  dwelling, 
owner — Nelson      Bros.,      950      Monterey 

Blvd.,    San    Francisco. 
Architect— Chas.   F.  Strothoff.  2274   15th 

St.,  San   Francisco.  $4000 


DWELLING 

(2427)      E    MADRID      112    —      Amazon. 

One-story      and      basement      frame 

dwelling. 
Owner — Paul   Adams,   403  Amazon    Ave., 

San   Francisco. 
.Architect — None.  $2000 


ALTERATIONS 

(2428)  NO.  74  AND  86  OTIS.  Enlarge 
cable  pit  for  phone  exchange. 

Owner— The  I'aciflc  Telephone  &  Tele- 
graph   Co..    335   Fell   St.,    S.    F. 

Plans    by    Owner.  $1500 


.\  DDITION 

(2429)  NO.  40  PRESIDIO  TERRAi'E. 
Add  bath  and  enlarge  dining  room 
in   residence. 

Owner — Milton     H.     Salz,     Premises. 

.\rchitect — None. 

Contractor — Barrett  &  Hilp,  918  Harri- 
son   St.,    San    Francisco.  $1500 


ALTERATIONS 

(2430)      NO.   1261    MARKET  ST.  Change 

show    windows    for    store. 
Owner — S.     B.     Harber.     217     Holbrook 

Bldg..    San    Francisco. 
.\rchilect — None. 
Contractor — Louis    Kragen,    661    Golden 

Gate    Ave.,   San    Francisco.  $1000 

ELECTRIC  SIGN 

(-2131)  XO.  242  MOXTCOMKRY  ST. 
Electric   sign. 

Owner — H.  S.  Crocker  Co.,  242  Mont- 
gomery St.,   San   Francisco. 

.\rchitect — Xone. 

I  ontractor — Federal  Elec.  Co.,  91  New 
Montgomery    St.,    S.    F.  $1000 


DWELLING 

(2432)      E  FORTY-SECOND  AVE  175-11 

.\'   (Jtary.      One-story  and   basement 

frame    dwelling. 
Owner — Gordon   Leask,    197   Parker  Ave 

San    Francisco. 
Architect— None.  $4000 


ADDITION 

(2433)  NO.  2284  FULTON.  Add  to  resi- 
dence. 

Owner— Frank    Mahony. 

Architect — C.  O.  Clausen,  Hearst  Bldg., 
San  Francisco.  $3700 


DWELLINGS 

(2434)      N    TWENTY-FIRST    150,    177    & 

204    W    Douglas.      Three    one-story 

and    basement   frame   dwellings. 
Owner — Con   T.   Shea  and  Jos.   F.  Kirs- 

chling,    2187    Mission    St.,    S.    F. 
Architect^J.    C.       Hladik,      Mojiadnock 

Bldg.,   San   Francisco. 
Contractor — W.  G.  Deutscher,   27   Rose- 

mont   St.,   S.   P.  $2000  each 


DWELLINGS 

(2435)  X  RICHLAXD  377-5  and  402-5 
W  Andover.  Two  one-story  and 
basement    frame   dwellings. 

Owner — June  L.  Herrlck,  %  Contractor. 

Architect — Xone. 

Contractor — Meyer  Bros..  1  Montgomery 
St.,   San   Francisco.  $3000   each 


DWELLING 

(24  36)      XO.    100    SANTA    PAULA    AVE 

(Lot   17  Blk   22,  St.  Francis  Wood). 

Two-story    and      basement      frame 

dwelling. 
Owner — Geo.    A.    Tuck. 
Archittct — I  has.   F.  Strothoff,  2274   15th 

St.,    San    Francisco. 
Contractor — J.       Prout,       615     Magellan 

Ave..   San   Francisco.  $8000 


DWELLINGS 

(24;:7)  E  YERBA  BUENA  233-2  and 
237-2  N  Monterey  and  W  Hazel- 
wood  32.8  and  73.8  S  Mangels.  Four 
one-story  and  basement  frame 
dwellings. 

Owner — Nelson  Bros..  950  Monterey 
Blvd.,    San    Francisco. 

Architect— Chas.  F.  Strothoff,  2274  15th 
St.,  Oakland.  $4000  each 


APARTMENTS 

(24  38)  E  VAX  XESS  AVE  60  N  Ellis. 
FLve-storj'  and  basement  reinforced 
concrete    apartments. 

Owner — Jennie  Helbing,  1332  Lombard 
St..    San    Francisco. 

Architect — The  Helbing  Co.,  1332  Lom- 
bard  St.,   San   Francisco. 

Contractor — The  Helbing  Co.,  1332 
Lombard  St.,   Sfl.   F.  $40,000 


HOTEL 

(2439)  S  POST  92.10  W  Taylor.  Six- 
story  and  basement  steel  frame, 
brick  and  tile  hotel. 

Owner — H.  C.  Keenan,  110  Sutter  St., 
San  Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny  St.,   San    Francisco.  $75,0C0 

DWELLINGS 
2440)      NE  PLAZA  AND  DEWEY  BLVD 

and  XW  Plaza  and  Magellan.     Two 

two-story      and      basement      frame 

dwellings. 
Owner — c.    s.    Allred,    159    Liberty    St., 

San    Francisco. 
Architect — Xone.  $6000  each 


FLATS 

(2441)      N   DORLAND    163   and   185-6   W 

Guerrero.       Two       two-story       and 

basement    frame     flats.     (4    flats    in 

each    building). 
Owner — John    Doherty,    66    Dorland    St., 

San   Francisco. 
Architect — None.  $7000   each 


FLATS 

(2442)  E  LYON  150-1  N  Lombard. 
Two-story  and  basement  frame  (2) 
flats. 

Owner — H.  Alton  and  Lucile  Bergerot 
Collins,    3065    Pacific    Ave.,    9.    F. 

Designer — Oliver  Everett,  1942  Web- 
ster  St.,    San    Francisco. 

Contractor — H.  Erickson,  1925  Church 
St.,    San    Francisco.  $12,300 


FI>ATS 

(2443)     F.  PRESIDIO  50  N  Washington 

Two-story  and  basement  frame   (2) 

flats. 
Owner  —  Merriam    M.    Greenberg    and 

Deborah    Gensler,    %    Architect. 
Architect — Sylvain      Schnaittacher,    233- 

Post    St.,    San    Francisco. 
Contractor — Wm.  Martin,   180  Jessie  St., 

San    Francisco.  $20,000 
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nwner     I     *    D    ToUini    73   Sutter   St.,  May    27,    1925  Knight    to    whom    it    may    concern 

47'Francisco  May    28,       1925— E      FORTY-SECOND                May    2ft.    1925 

ArohUect  —  Chas'    J      Rousseau,     1991  Ave.    175    N   Cabrillo   N    50   x   E   120.  June     1.     1925— 9W     CONCORD     191-6 

('^,it„,.„ia   <it   '  <^an   Francisco  Joel   Johnson   to  whom  it  may  con-  SE  Mission   SB  25  x  90  No.   32  Con- 

Contrlctor-I.     Monmnf   nsl^^Green-  cern    May    27,   1925  cord    St          Geo.W.     Witbeck       to 

wich    St.,    San    Francisco.  Mav    28.    1925— LOTS    22    and    23.    Re-  whom    it    may    concern  .June    1,    1925 

Filed  June   3,   '25.      Dated  June  1,   '25.  sub    Blk.    33    Sunnyside.      S    Staples  J""'^^!-    "^^TT^    E^°?^S,„-^^  E    156 

Enclosed   and   roof  on J6636.25  Ave.    140    E    Detroit    E    75    x    9    100  N    Lawton    N    25-lxE      120.        Arvid 

White  coated  and  front  elevation  Lots     24,     25,     26     Resub.     Blk.     33,  Peterson   to   whom   it  may  concern. 

plastered     6636.25  Sunnyside.    Moneta   Investment    Co.                V  •■,■„■„■-"  v;"  "/..v;; "   'iJ^i?*.,,;'    ,.? 

Completed    and    accepted 6636.25  to  James  Arnott   &   Son. May   26,   1925  J"ne     1,     192o--N     CARL     300-7^4     W 

Usual    35    davs 6636.25  Mav   28,    1925— N  PACIFIC   AVE.   92-6  Cole    25x137-6    N9.    140    Carl.      Leon 

z     TOTAL    COST,     $26,545.00  e     Pierce     N     127-8%     W     0-4%     N  Blum    to    whom    it    may    concern. 

Bond,  $13,272.50.     Sureties,  A.  Nave  and  19.0%    E    66-7%    S    19-0%    W    1-3    S  t„"„' " '  T  "iiii  '  W  X^' Vi" 'ct^^qIIo    ^ 

F.    Bocceli.      Limit,    90    days.       Forfeit,  127-8 '4     N     65.       Cecile     M.     Brooke  J""e    1      1925— LOT    21    BLK    2932    E 

$2.      Plans   and   specifications  filed.  to  J.  F,  Hetty  as  Hetty  Bros E°"'"^^''J'^  ^ve   86-6   S  Vicente,    W 

_!1 May    27      1925  Portal    Park.      Walter   C   and    Gera- 

(2445)      PLUMBING,       GAS       FITTING,  May '  28!  ■i92,5-Lo'T' 13    BLK.    45    bity  5ohns?n  ""'"'""'"'      *°      f^T'^'s     l'^25 

oil    burner    and    steam    heating    on  Land     .\ssn.       John     W.     Rogers     to  jy„^   j     19'2'5— Se' CLAY '&    STEINER 

above.                                                       .,,   ,  whom    it    may   concern.. May    25,    1925  j^    118-9\S    'I-IOU       rharle>!    Elmer 

Contractor— A.     Eamazzotti,     1475    Val-  May     28,     1925— NE     18TH    and     Ala-  t^  whom  it  mav  concern   May  99    ig'S 

lejo    St.,    San    Francisco.  bama      200      x      200.        Independent            June  2     1<)''5 NW  HARRISON   50  'sw" 

Filed  June  3,  '25,     Dated  June   1.  ^25  Laundry    to    Mission     Electric     Co  ^^^^  SW  25  x  NW  75  SW  Ritch  75 

Roughed    in    .      .  ■■•••••• ♦2450  .  .........  ...  .  •  •  ■     May    25      1925  ^j^y  Harrison  NW  25  x  SW  75.  John 

Completed    and    accepted 1450  May     28,     192d  —  E     POWELL     90     S  j,     ^           j         .      Adam    Arras    Co 

Usual     35     days A'c;-;- -.l^SS  Jackson    E    120    S    43    W    60    S    44-6  «•    ^">    i"<=    '°   Adam    Arras    ^0... 

TOTAL    COST,     $5200  w    60    N    87-6.      Joseph    Pasqualetti  TnWe  '  2 '  ^'92^ 'f    TWFNTV  FOTTRTH 

Bond,    $2600.      Sureties,    AlvaraRamaz-  to  whom  it  may  concern .  .May  28.  "25  •'"Jve     1 S''  3  "^   Tndah  iS  T^n  V^F    120 

zotti    and   Jos.    Chiotti.      Limit,    without  May   28,  1925— N  FELL  56-3  E   COLE.  ^vf;  ^^-  1  %tSr,    ,,     Mr-Oprthv    tn 

delay.      Forfeit,    $20.      Plans   and   speci-  Robinson    &    Johnston    to    whom    it  who^^t  mav  concern       ^nne  2    1925 

fications  filed.  may    concern May    28.    1925  T„^ne    1     19  "^    V  ATfRrfpo    1 1 4    N 

Mav   28,    1925— SW   FRANCISCO   AND  ■'"onttT'  ^^   ^f   ^.Vi^^i^P       irijh^;^ 

„„  dctavia  S  25  X  W  110.     Adolfo  Bley  fn'\n.?-   cJ,^.»S     r      viw.^^       t^ 

?2^4T6T''N''H5tRISON  AND  SPEAR  NE  to    Aug    J.^  Lang   Jr^      .May    27     1925  -e^/^n^    george     R      Ne.^om         o 

275XNW     276.       Linoleum     for     six-  May    28      1925--W    39TH    AVE.    260    S  j^^^          1925— NE    22ND    and    Illinois 

story  reinforced  concrete  office  and  g^o  ,1"   t"   f'harles   W    Johnson  ^nd  -"^^  280  x  E  260.     Pacific  Gas  &  Elec- 

warehouse    building.  M^^Rt„^   ilJifrinn          Johnson  ana  ^^    ^^        p    Holland.. May  29,  '25 

°""la7  Frincfsco"'     "'    '^"'"°              '  Ma"v^1?^"9t"-LOT"  39    BLK'.  '  C    MilT-  June    1.    1925-W    41ST    AVE     100    N 

Arch1?ectL^geS."'=V      Kelham,      Sharon  ^-,„  ^errace.        Max      Hansen      to  ^l\^^.°Ao%^n,'' oUln^J^'.''.''.':]^.'. 

■Ri/io-      ^5in    TTranrisco  w^riom    it   may    concern ..  May    *;«,    itfio  -■                 ivroi,    oq     iook 

Contracfor-Bonded  Floors  Co.,  370  2nd  May    28^  1925-W    LEE    AVE    ^75    S  j^-  -y--  -^^^-^  ■  ■  j^ark^^Y    'aNd" 

St..    San    Francisco.  Sn      9  ?^u^   View   Tr       Minnie   T  ..  Beale    NE    137-6xSE    138-2.      Pacific 

Filed  June  3.   '25,      Dated  June  1,  '25  BlU     2   Lake   View   Tr.      Minnie   L^  ^^^   ^    Electric   Co    to   J    P  Holland 

Monthlv     pavments     of 75%  KiatKa  to  John   Brymner.May    ^u.     i3  Mav    oc     109c 

Us°ual    ?5  "dYy".  .  .  .  .  . .  .  .  ■  •  ^  ■  •  •      25%  May  27-  1925-S  JUDSO^'  "^^^  Edna  j„- "  'i;  '^^^^-^  GUEkRER^    lib    n'' 

TOTAL    COST,    $4963  W^    25xS    112-6.      O    Axdal    or    Axdell  ,„  .    -^         .-,     dnprrero         Mariraret 

Bond,  $2482.      Surety,  United  States  Fi-  to  whom    t  may  concern^May  27.  1925  l"a';,d''?viluim''E    Burns    to'^F^rln'k 

rtelitv  &  Guaranty  Co.     Limit.   Aug.   22,  May    28,    1925 — E    CHATTANOOGA    25  j     Rpiii-ir                                 Mav    ''1     T)'^ 

?9l5.'^  lo?f"eU,\one.      Plans  and   speci-  «   ^^^    25   x   B   100^  Vu=tor  Gullmes  .l/ne'lr '"l-S  HEAksi- IsS'^E  EDNa"' 

fications    filed.    Mav  ^  Tg^-W^WmTH    AVE^Io's  25x112-6.      Enrico      and      Olimpia 

ALTERATIONS ^'o'rt^ga    9   25x^V    120™Byrd    O    aVd  Bngliandori    to   whom    it   may   con- 

rM47)      NO     945      MARKET      ST.        All  Caroline    Smith     to     whom     it    may                <"''^"      •• 

work   tor  alterations  to  store  bldg.  concern May     29.     1925                         ♦ 

Own^r--Shapro    Bros.,    Premises.  May    29,     1925— E    THIRTY-FOURTH                                   ,„„„„„ 

Adchitect-None  ^^f  125  N  Geary  N  50.X.E  120.     Edw  LIENS  FILED 

Contractor— Allen    L.    Stone,    501    War-  B    Manseau    to    whom    it   may   con-                                          

Piled  1une'f-25^^"Dft''e^d'jun°e   1,  -25,  May""  29.-  'l-iiis-W  '  TWEkTY^'E^OND''  SAN  FRANCISCO  COUNTY 

Fntlre    rou'eh    iaroenter    work. ..$587  Ave   60   S  Ulloa   S  30x120.      Eldon   C            „          -    ,.               

iHt'l^e  ^r/sfap-'plaster  work..  587  Harvey  to  J  H  Stephenson  i5ry°'?6''l925-E  COLLINGWOd^D™"7r ' 
uS'i'  da?s  ^''-P'^''- •■•;:::  H]  May-Vo-.-'igbb-NW-RUSSll^  AVE  &  /21st  S  75  x  E  125  Figone  Hard- 
Usual  35  "^y^'-^r-QTALCOST.  $2348  London  50  on  Russia  Ave  by  150  S'^.'',!..^"  ^T^-  ^H"  t^°^''7'  ^^.,^^1f' 
Bond  $1200  Surety  Maryland  Casu-  on  London.  The  Pacific  Telephone  Building  Co.,  and  John  J.  and  Ella 
X^Cr^LimS:  I,  fay/  forfeit,  &  Telegraph  Co  to  Barret  &Hilp  ^B.  2t-2-5-E  MISSION  ■65  S  2^-?^" 
none.  Plans  and  specifications  filed.  ^^y' sg; '  igajllw  WBBsiEff  sT-O  T  /65xE115.  A  Haus  vs  H  P. 
nKxtArv  Green    53x106-6.      Strand    &    Strand  Suhr   Co.,    Inc.,   and   Alfred   H.    Bui- 

''■"^Lh  T^^o°s'^o°r7V;nc^t?    P^u^b^i'c  mI?  ^^9^,° '^9 ^'5:^1''  ¥S^-sl^h^^^'  Ju'^  2,"°|2^;:fB    COLLINGWOob    fl" 

^aMEre                             concrete    pu  ^^^     .^^    ^    Balboa    25x120.      Y'erba  S    2l8t    S   75    x    E    125.    E.    S.    Guenn 

Own!?-Adam     Bianchi.     315     Washing-  Realty  Co  to  whom   it  may  concern  Co     vs    Otto    Boehm,    John    J.    Lane, 

ton   St.,   San  Francisco.  May   29.   1925-          ti-lla   is.    Lane    ?727.44 
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May  29,  1925— LOT  20  BLK  13,  Crock- 
er Amazon  Tract.  Hans  Brunstad 
vs    Gustav    John ?775 

May  29,  1925 — W  TENNESSEE  60  3 
Eighteenth  S  25xW  100  P  N  376. 
San  Bruno  Lumber  &  Supply  Co 
VB    Marie    G    Puecetti $1220.93 

June  2,  1925— E  COLUNGWOOD  75 
S  2l5t  S  75xE  125.  J  S  Guerin 
Otto  Boehm  as  Ideal  Building  Co., 
John    J.    &    Ella    E.    Lane $106 


RELEASE  OF  LIENS 


SAN  FRANCISCO  COUNTY 


R«cor<I<9d  Amount 

May  27,  1925— SW  CLAY  &  BAKER 
W  102-6xS  27-8^4.  Incandescent 
Supply  Co  and  Uhl  Bros  to  Olga 
and   Arthur   J    Laib 

May  27,  1925— N  TWENTIETH  155  W 
Sanchez  W  oOxN  114.  Jas  E  Lennon 
Lime  &  Cement  Co,  Richmond  Roof- 
ing Co,  John  Stura  to  Louis  and 
Louisa   Richter  and  Bruce  &   Ash,. 

Recorded  Amount 

May  2S,  1925 — W  THIRTY-SECOND 
Ave.  412  N  California  X  2S  x  W  120 
Harry  Ososke,  Teninsula  Mantel  A 
Tile  Co.  to  George  M.  Merritt,  H.  J. 
Mounlrey,    Gladv.'s    M.    Settle 

May  28,  1925— N\V  FREDERICK  & 
Union  87-6  x  32-6.  Robert  Calson, 
Popular  Electric  Co.,  P.  Mariani  & 
Sons  to  George  C.  &  Helena  Mac- 
Donald,    Bruce    &    Ash     

May  28.  1925 — E  FUNSTON  AVE  175 
N  California  X  73  x  E  120.  G  Bian- 
chini   &'   Co.   to   T.   I.   Strand 

May  29,  1925— E  FOLSOM  225  N  Rid- 
ley N  25xE  lin.  J  O'Hara  and  A 
R    Tice    to    Joseph    Tomasello.  $302.59 

May  29.  1925— B  FOLSOM  200  N  Rid- 
ley N  25xE  110.     J  OHara  and  A  R 

May  29,  1925 — E  FOLSOM  200  N  Rip- 
ley X  25xE  110.  J.  OHara  and  A  R. 
Tice    to    Otto    Smith 30.250 


BUILDING  CONTRACTS 


ALAMEDA    COVNTT 


91,000  and  Over  Reported 


The    foUowInc 
contracts  In   thla 

Xo.  Owner 

3270  Auslen 

3271  McMillan 

3272  Porter 

3273  Thompson 

3274  Hawks 

3275  Sickler 

3276  Felt 

3277  Peterson 

3278  Moe 

3279  Petersen 

3280  Maxwell 

3281  Trombley 

3282  Tullock 

3283  Lefranz 

3284  Thogode 

3285  Maxwell 

3286  Trombley 

3287  Jlitchell 

3288  Tampbell 

3289  Grady 

3290  Drysdale 

3291  HoUoway 

3292  Darling 

3293  Hollowav 

3294  Short 

3295  Lane 

3296  Lloyd 

3297  Associated 

3298  Kerr 

3299  Rubiolo 

3300  Wood 

3301  West 

3302  Checchi 

3303  Alameda 

3304  Oakland 

3305  Adamina 

3306  Brower 

3307  Murra 
330S  Fisher 
u3ii9  Morgenson 

3310  McCarl 

3311  Pierce 

3312  Thornburg 

3313  Brelin 

3314  James 

3315  Donaldson 
.■!316  I'.reuner 
3.117  Tullock 

3319  Matheyer 

3320  Emporium 

3321  Hagren 

3322  Humphrey 

3323  I'rice 


la   an    ladax    for    the 
laaue. 

Contractor 
Jacobs 
Smith 
Owner 
Owner 
Starr 
Owner 
Owner 

Owner 

Owner 

Pearce 
National 
National 

Owner 


Amf 
7000 

5050 
4000 
1000 
1400 
3000 
snnfl 
1800 
;iiu0 
4000 
4000 
1000 


Owner 

Mdller 

National 

National 

McCarthy 

Vaughan 

Owner 

Owner 

Owner 

Owner 

Owner 

Short 


4250 
1170 
4000 
1000 
1000 
6800 
6200 
2600 
3000 
3500 
3000 
10000 
3150 
4000 
2400 
6200 
4500 
3500 


rthv 
Lloyd 

Owner 
Hancock 
Cavallo 
Owner 
Owner 
Saurer  3500 
Duval  212022 
60000 
12300 
9985 
.->200 
6000 
6000 
5000 
8000 


Board 

Mclntier 

Stolte 

Bertoldy 

Owner 

Owner 

Gaba 

Hayden 

Owner 

Schuiz 

Meyers 

Rednours 

McWethy 

Owner 

Hanssen 

Owner 

National 

Hagen 

La  Voice 

Price 


4  ■_'.■.« 
6000 
2900 
3000 
40110(1 
4300 
3300 
9000 
1200 
3500 
4000 
3000 


3324 
3325 
3326 
3327 
3328 
3329 
3330 
3331 
3332 
3333 
3334 
3335 
3336 
3337 
3338 
3339 
3340 
3341 
3342 
3343 
3344 
3345 
3346 
3347 
334S 
3349 
3350 
3351 
3352 
3353 
3354 
3355 
3356 
3357 
3358 
3359 
3360 
3361 
3362 
3363 
3364 
3365 
3366 
3367 
3368 
3369 
3370 
3371 
3372 
3373 
3374 
3375 
3376 
3377 
3378 
3379 
3380 
3381 
3382 
3383 
3384 


3386 
3387 
3388 
3389 
3390 
3391 
3392 
3393 
3394 
3395 
3396 
3397 
3398 
3399 
340(1 
3401 
3402 
3403 
3404 
3405 
3406 
3407 
3408 
3409 
3410 
3411 
3412 
S413 
3414 
3415 
3416 
3417 
34  IS 
3419 
3420 
3421 
3422 
3423 


Clipper 
Milbeck 
Wyckoff 
Geelitch 
Fagolde 
Pickrell 
Steele 
Stroh 
Mullins 
Cameron 
Ambrose 
Geisker 
Stolte 
Ray 

Robinson 
Stolte 
Dick 
Casserly 
Mercantile 
Mercantile 
Mercantile 
Mercantile 
Mercantile 
Mercantile 
Mercantile 
Mercantile 
Mercantile 
Mercantile 
Mercantile 
Mercantile 
Mercantile 
Mercantile 
Mercantile 
Mercantile 
Mercantile 
Garoutte 
Petray 
Beckwith 
Tweed 
Jordan 
Latourrette 
Waas 

Wallenberg 
Denman 
Hinch 
Schmidt 
Khalial 
Smith 
Silva 
Little 
Atlas 
Deveze 
Randonvitch 
Ronco 
Mullaney 
Castera 
Jones 

Rasmussen 
Fraga 
Narwood 
Sail 
Oregon 
Key 

Patterson 
Rochie 
Wilson 
Milton 
Clayberg 
Stenger 
Fish 
Clausen 
Smith 
Standard 
Fillmore 
Thomas 
Elliott 

Redemptionif 
Linde 
Evans 
Davis 
Hughes 
Beckwith 
McCradie 
Andrews 
National 
Foster 
De   Cassie 
Uhlinger 
Tomlinson 
Abbott 
Pacific    Gas 
University 
University 
Masonic 
Stenger 
Carlson 
Kennedy 
Randall 
Pollard 
Anderson 
Lyttiner 


Owner 

Meyer 

Caminetta 

Hook 

Owner 

Pickrell 

Owner 

Owner 

Owner 

Owner 

Bonhom 

Owner 

Owner 

Durgin 

Owner 

Owner 

Jensen 

Smith 

Maurice 

MacMillan 

MacMillan 

H.    &    H. 

Berkeley 

Hallenslebin 

Back 

Fuller 

Burr 

Conner 

Lena 

MacM  llan 

Reiley 

White 

Percy 

Atlas 

Burr 

Sommarstrom 

Wieben 

Burnett 

National 

Owner 

Hopper 

Burnett 

Owner 

Jacques 

Owner 

Ayers 

Peachey 

Owner 

Owner 

Smith 

Christensen 

Deveze 

Kyle 

Morengo 

Howson 

Blodget 

Owner 

Altman 

Nylander 

Sherbourne 

Sail 

Pasqueletti 

Cahill 

Acorn 

Smith 

Sorensen 

Jackson 

Owner 

Flittner 

Owner 

Owner 

Sims 

Owner 

Owner 

Owner 

Marshall 

t  Power 

Kurtz 

Owner 

Owner 

Owner 

Burnett 

Burnett 

-Andrews 

Kelsey 

Russell 

Walden 

Ghigotti 

Owner 

Heyer 

Owner 

.McCullough 

Picard 

Peterson 

Fl  ttner 

Owner 

Brayton 

University 

Owner 

( (wner 

Owner 


3400 
3500 
1000 
3600 
2500 
2300 
2000 
2000 
.  2000 
3000 
5000 
2300 
7000 
2950 
2000 
4500 
20000 
14000 
17789 
900 
1800 
500 
847 


845 
13320 
1070 
4200 
2748 
872 
772 
1745 
153.? 
21000 
9885 
8465 
3250 
5500 
2900 
550C 
3000 
8000 
2950 
1000 
1000 
1000 
3600 
2500 
5000 
2500 
3900 
3800 
4000 
6000 
3000 
2500 
3500 
1500 
12000 
75000 
14990 
3700 
6500 
7800 
2500 
1800 
5600 
4300 
4750 
9000 
2500 
2150 
4000 
3000 
1890 
4850 
4000 
4300 
3500 
8150 
5232 
4950 
3000 
3500 
1000 
2500 
25000 
20000 
33000 
31560 
2928 
31020 
5600 
3000 
1500 
3850 
6000 
4  500 
3000 


3425 

Dounolley 

Owner 

3000 

3426 

Hupghes 

Owner 

4300 

3427 

Hill 

Owner 

5000 

3428 

Engman 

Martin 

3650 

3429 

Matteson 

Owner 

3100 

3430 

Ballem 

Owner 

2750 

3431 

Damgaard 

Owner 

8000 

3432 

Hooper 

Owner 

6000 

3433 

Sannebeck 

Owner 

2700 

3434 

Elks 

Dinwiddie 

2000 

3435 

Ferochino 

Benassini 

8800 

3436 

Marshall 

Owner 

4500 

3437 

Kimura 

Owner 

2000 

3438 

Gantz 

Owner 

1000 

3439 

Gustafson 

Owner 

2500 

3440 

Schoenteld 

Sills 

15000 

DWELLING 

(3270)  NO.  165  WOODLAND  WAY. 
Piedmont.  Two-story  6-room  frame 
dwelling. 

Owner — Dr.  H.  Anslen,  139  Ronada 
Ave.,   Piedmont. 

Architect — K.  E.  Ponsford,  1520  Ala- 
meda  Ave.,   Alameda. 

Contractor — H.  B.  Jacobs,  341  41st  St.. 
Oakland.  $7000 

DWELLING 

(3271)  NO.  110  OLIVE  AVE.,  Pied- 
mont. One-story  5-room  frame 
dwelling  and   garage. 

Owner — A.       McMillan,       433  Alcatraz 

Ave.,   Berkeley. 

Architect — Geo.      Smith,      746  Alcatraz 

Ave.,  Berkeley. 

Contractor  —  Geo.   Smith,    746  Alcatraz 

Ave.,  Berkeley.  $5050 


RESlDE.XrE 

(3272)  2129  EMERSON  ST..  Berkeley. 
One   family   residence. 

Owner — A.  W.  Porter.  9833  B  St..  Oak- 
land. 

Architect — None.  $4000 


RESIDENCE 

(3273)  1123  HARRISON  ST..  Berke- 
ley.     One   family   residence. 

Owner  —  E.  L.  Thompson.  2002  San 
Pablo    Ave..    Berkeley. 

Architect — None.  $1000 


ALTERATIONS 

(3274)  1925  VINE  ST..  Berkeley.  Al- 
terations. 

Owner — Mrs.  Cora  Hawkes.  1925  Vine 
St..    Berkeley. 

.Architect — None. 

Contractor — W.  F.  Starr,  2306  Grant  St 
Berkeley.  $1400 


RESIDENCE 

(3275)  1430  CORNELL  AVE..  Berke- 
ley.     One    family    residence. 

Owner  —  B.  W.  Sickler.  1213  Cornell 
Ave.,  Berkeley. 

Architect — None.  $3000 


RESIDENCE 

(3276)    1605    FRANCISCO   ST.,    Berkeley 

One    family    residence. 
Owner — Russell   N.   Felt,   1030  Sierra  St. 

Berkeley. 
Architect — None.  $3000 


RESIDENCE 

(3277)  1471  STAXNAGE  ST.,  Berke- 
ley.     One    family    residence. 

Owner — E.  Peterson,  900  20th  St.,  Oak- 
land. 
Architect — Xone.  $2800 

DWELLINGS 

(3278)  1112,  1118  TRESTLE  GLEN  RD 
Oakland.  Two  1-story  6-room 
dwellings. 

Owner — Samuel   Moe,    1550    Hampel   St., 

Oakland. 
Architect — Ntne.  Each    $4850 


DWELLING 

(3279)  X    SUXNYSIDE     ST.     200    W 

94th.'  Oakland.    1-story    6-room    2- 

family   dwelling. 
Owner    —    Li'retz     Peterson,    1631    87th 

Ave..    Oakland. 
Architect — None. 
Contractor    —    J.    E.    Pearce.    2300    90th 

Ave,    O.Tkland  $4000 


.VOW    READY    KOK    UKI.IVKRY — 

PRIDDLK-K   TABLES,    culled    "3700   Splay    Bases   and    Otber   OaJeala. 
tiouM."   f«>r   Ciu;in(it}'    Siir\'eyors   and    Contractor*. 

Loose    Le;!\es    in     F.nbrikoid    Covers    $3.50    Net.    Postpaid.      Sam*    In 
Genuine    l.eaiher  Cnvers  $5.50   .Net.    Postpaid. 

Mall    Per.si.nal    Ch.-.k    lo   ARTHUR    PRIDDLE,   Publisher.   «9I    Mlaalon 
St.,   San    Francisco.  Calif..   U.   S.   A. 
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SIGN 
(3280) 
land 
Owne 


1320    WASHINGTON    ST.,    Oak- 
Roof  sign. 
Ma.Nwell  Hdvve.  Co.,  Oakland. 

Architect — None. 

Contractor — National  Electric  Co.,  950 
30th    St.,    Oakland.  $4000 

(3281)  SW  COB.  SEVENTEENTH  and 
Broadway,  Oakland.     Roof  sign. 

Owner — L.   J.   Trombley,    Oakland. 

Architect — None. 

Contractor  —  National  Elec.  Sign  Co., 
950    30th   St.,   Oakland.  $1000 


DWELLING 

(3282)  N  PROCTOR  ST.  200  E  Broad- 
way Terrace,  Oakland.  2-story  6- 
room    dwelling. 

Owner — J.  F.  Tullock,  1811  Santa  Clara 
Ave..    Alameda. 

Architect — None.  $5800 


DWELLING 

(3283)  E  CHAMPION  ST.,  66  N  Pleas- 
ant, Oakland.  1-story  5-room 
dwelling   and    garage. 

Owner — Ernest    Lefranz,    637 
Oakland. 

Architect — None. 


38th 


$4250 


GARAGE  ,       ^ 

(3284)      3460   CHAMPION    ST.,   Oakland. 

1-story    concrete    garage. 
Owner — T.   Thogode,   3462  Champion    St. 

Oalvland. 
Architect — None. 
Contractor — F.  D.  MoUer,  Builders  Ex- 


change, Oakland. 


$1170 


SIGN 

(3285)      1320    WASHINGTON    ST., 

land.      Roof    sign. 
Owner    —    Maxwell    Hdwe.     Co., 

Washington    St.,    Oakland. 
Architect — None. 
Contractor    —    National    Elec.    Co., 

30th    St.,    Oakland.  i 


SIGN 

(3286)       SW    COR.     SEVENTEENTH 
Broadway,  Oakland.     Root  sign. 


-L.    J.    Trombley,    849    Erie    St., 


Owner- 
Oakland. 

Architect — None. 

Contractor    —    National    Elec. 
30th    St.,    Oakland. 


DWELLING 

(3287)       2720     GARDEN     ST., 

1-SLory   4-room    dwelling. 
Owner— Emma     Mitchell,     2720 

St.,  Oakland. 
Architect — None. 
Contractor — J.   S 

St.,    Oakland 


Oakland. 
Garden 


McCarthy,   2700  West 
$1000 


DWLG.,    STORE. 

(3288)     NW  COR.  HOPKINS  and  Bruce 

Sts.,      Oakland.        1-story      4-room 

dwelling   and   store. 
Owner^E.    R.    Campbell,    420    15th    St., 

Oakland. 
Architect — None. 
Contractor  —  John    Vaughan 

St.,    Oakland. 


561    21st 
$6800 


(3289)  2934,  2946  OCTAVIA  ST.,  Oak- 
land. Two  1-story  4-room  dwlgs. 
and   2   garages. 


Owner — Edward 

Ave.,    Oakland. 
Architect — None. 


Grady,    3626    Lyon 
Each    $3100 


DWELLINGS 
(3294) 


DWELLING  „    ,  ,      _, 

(3290)  2940  OCTAVIA  ST.,  Oakland. 
1-story    4-room    dwelling    and    ga- 

Owner  —  Geo.    H.    Drysdale,    2321    38th 

Ave.,   Oakland. 
Architect — None.  $2600 

DWELLING  ,   „ 

(3291)  S  PEARMAIN  ST.  37  W  Berry 
St.,  Oakland.  1-story  <-room 
dwelling. 

Owner   —   J.    T.    Halloway,    Hale    Ave., 

San   Leandro.  ,„„„„ 

Architect — None.  $3000 

DWELLING  .  „^ 

(3292)  2520  SIXTY-SEVENTH  AVE., 
Oakland.      1-story   6-room   dwlg. 

Owner  —  Dexter   Darling,    441    Beverly 

St.,   Oakland.  .-mA 

Architect — None.  $3500 

DWELLING 

(3293)  SW  COR.  BERRY  and  Pear- 
main  Sts.,  Oakland.  1-story  5-rm. 
dwelling. 

Owner    —    J.    T,    HoUoway,    Hale    Ave., 

San   Leandro.  ....» 

Architect — None.  $8000 


land. 


Owner — Louise   H. 

Oakland. 
Architect — None. 
Contractor — C.    W 

Oakland. 


SANTA  RAY  AVE.,  Oak- 
Two    2-story    6-roora    dwlgs. 
Short,   574   Rosal  Av 


DWELLING 

(3295)       9862    BURR    ST.,    Oakland.      1- 

story   5-room  dwelling  and    1-story 

garage. 
Owner — Billy    Lane,    Seattle    Ball    Club. 
Architect — None. 
Contractor — Kenworthy  &  Engler,  5533 

Morse   Dr.,   Oakland.  $3150 


DWELLING 

(3296)  W    HILLCREST    AVE.    150    N 

90th  Ave.,  Oakland.  1-story  5-rm. 
dwelling. 

Owner— W.  D.  Lloyd,  1410  74th  Ave., 
Oakland. 

Architect — None. 

Contractor— W.  T.  Lloyd,  3720  Foot- 
hill   Blvd.,    Oakland.  $4000 


STATION 

(3297)  NW    COR.    E-FOURTEENTH 

St.  and  82nd  Ave.,  Oakland.  1-story 
steel  service  station  and  1-story 
comfort    statior 


Oil     Co., 


Alameda. 
$2400 


DWELLING 
13298)        4011 

Oakland. 

dwelling. 
Owner  —  Eleanor 

Ave.,   Oakland. 
Architect — None. 
Contractor — J.    E.    Hancock 

Blvd.,   Oakland. 


4015     BRIGHTON    AVE.. 
1-story   6-room    2-family 


Kerr,    3959    Fair 


3837    Park 
$6200 


DWELLING 

(3299)  922  THIRTY-SIXTH  ST.,  Oak- 
land.     1-story    6-room   dwlg. 

Owner — D,  Rublolo,  922  36th  St.,  Oak- 
land. 

Architect — None. 

Contractor — H.  Cavallo,  2424  Haven  St. 
Oakland.  $4500 


DWELLING 

(3300)  4001    WATERHOUSE    ROAD, 

Oakland.      1-story   5-room   dwlg. 

Owner  —  Thos.  B.  Wood,  4007  Water- 
house    Rd.,    Oakland. 

Architect— None.  $3500 


DWELLING 

(3301)  SW  COR.  HAVENSCOURT  and 
Arthur,  Oakland.  1-story  6-roora 
dwelling. 

Owner — A.  R.  West,  352  24th  St.,  Oak- 
land, 

Architect — None.  $4500 


DWELLING 

(3302)      NE    COR.    FOURTEENTH    AND 

Cypress    Sts.,    Oakland.      1-story    5- 

room    dwelling. 
Owner — Cherub    Checchi,    1440    14th    St., 

Oakland. 
Architect — None. 
Contractor — R.  S.  Sauer,  R.  F.  D.  No.  1, 

Box    562,    Oakland.  $3500 


FINISH 

(3303)      FOURTEENTH  AVE.  and  Val 

lecito    Place,    Oakland.      Inside   fin 

ish    (county   hospital). 
Owner — Alameda    County. 
Architect — None. 
Contractor — Oliver   Duval 

Dalziel   Bldg.,   Oakland 


Sons,    216 
$212,022 


REPAIRS 

(3304)  CITY  OF  OAKLAND.  Repairs 
to    schools. 

Owner — City   of   Oaklana. 
Architect — None. 

Contractor — Board  of  Education,  Oak- 
land. $60,000 

APARTMENTS 

(3305)  560-2-4-6  MERRITT  AVE.,  Oak- 
land. 2-story  14-room  apartments 
and    1-story    garage. 

Owner — F.    J.    Adamina,    1528    Franklin 

St.,  Oakland. 
Architect — None. 
Contractor — H.    W.    Mclntier    Co.,     1528 

Franklin     St.,    Oakland.  $12,300 

RESIDENCE 

13306)  LOT  5  BLOCK  6  ARLINGTON 
Villa  Sites,  Berkeley.  General  con- 
struction except  brick  work,  lath- 
ing, plastering,  cast  cement,  or- 
namental iron,  tile  work,  tile  roof- 
ing, electric  work,  plumbing, 
painting,    papering,      heating,      fin- 


islied  hardware,  electric  fixtures, 
hardwood  floors  and  shades  for  2- 
story  and  basement  residence  with 
garage. 
Owner — Gertrude  E.  Brower,  Berkeley. 
Architect — Sidney    B.    and    Noble    New- 

som,    Nevada   Bank   Bldg.,  S.   F. 
Contractor — F.    C.    Stolte,    3455    Laguna 

Ave.,   Oakland. 
Filed  May   28,   1925.  Dated  May  26,   1925 

Frame    up     $2496 

Heady     tor    plaster     2496 

Completed    and    accepted 2496 

Usual    35    days     2497 

TOTAL  COST,  $9985 
Bond,  Sureties,  none;  Forfeit,  $5  per 
day;  Limit,  without  delay;  Plans  and 
specifications    filed. 


RESIDENCE 

(3307)  502  BOULEVARD  WAY,  Pied- 
mont. 1-story  5-room  frame  resi- 
dence   (frame)   and  garage. 

Owner — .1.  Murra,  Ayala  St.,  Oakland. 

Designer  &  Contractor — Joe  Bertoldy, 
562S    Vicente    St.,    Oakland.        $5200 


DWELLING 

(3308)  1054  WINSOR  AVE.,  Piedmont. 
1 -story  5-room  frame  dwelling  and 
garage. 

Owner — H.  P.  Fisher,  Syndicate  Bldg., 
Oakl.and. 

Architect — Schirmer-Bugbee  Co.,  Thay- 
er Bldg.,   Oakland.  $5000 


DWELLING 

(3309)  1121  HARVARD  ROAD,  Pied- 
mont. 1-story  6-room  frame  dwell- 
ing  and   garage. 

Owner — Morgenson  Bros.,  5664  Broad- 
way, Oakland. 


Architect — None. 


$6000 


RESIDENCES 

(3310)      1431   &    1435   NORTHSIDE  AVE 

Berkeley.   Two    1-family   residences 
Owner — J.  A.  McCarl,  5525  Hermosa  St. 

Oakland. 
Architect — None. 
Contractor — J.   W.   Gaba,   5525   Hermosa 

St.,    Oakland  $2500   each 


(3311)  1315  &  1317  McGEE  AVENUE, 
Berkeley     2    1-faraiIy    residences. 

Owner — C  W.  Price,  1209  McGee  Ave., 
Berkeley. 

Architect — None. 

Contractor — H.  L.  Hayden,  2539  Bart- 
lett    St.,    Oakland.  $4000    each 


RESIDENCE 

(3312)  627  CRAGMONT  AVE.,  Berke- 
ley.   1-tamily    residence. 

Owner — Jack    Thornburg,     Berkeley. 

Architect — None. 

Contractor — H.  K.  Schulz,  932  Arling- 
ton   Ave.,    Berkeley.  $4250 


RESIDENCE 

(3313)  839  INDIAN  ROCK  AVENUE, 
Berkeley.    1-family    residence. 

Owner — H  G.  Brelin,  2817  Regent  St., 
Berkeley. 

.\  rchitect — None. 

Contractor — H.  K.  Schulz,  932  Arling- 
ton Ave.,  Berkeley.  $6000 


DWELLING 

(3314)  2760  MABLE  STREET,  Berke- 
ley.   1-family   dwelling. 

Owner — Bertha  James,  Box  187  San 
Lorenzo,    Clal. 

Architect — None. 

Contractor — G.  H.  Meyers,  Box  251  San 
Lorenzo,    Cal.  $2900 


RESIDENCE 

(3315)  1242  KAINES  AVENUE,  Ber- 
keley.   1-family    residence. 

Owner — D.    C.    Donaldson,    1240    Kaines 

Ave..    Berkeley, 
.^.rchitect — None. 
Designer  &  Contractor — C.  E,  Rednours 

407  Curtis  St.,   Berkeley.  $3000 

DWELLINGS  &   STORES 

(3316)  2132  2154  CENTER  ST.,  Berke- 
ley.   Dwellings   and    stores. 

Owner — Louis    J.    Breuner,        Craig    St., 

Piedmont. 
.Architect    &    Contractor. — McWethy   and 

Greenleaf,    2910    Telegraph    Avenue. 

Oakland.  $40,000 

DWELLINGS 

(3317)  NE  COR.  AVENAL  AVE.  and 
61st  Ave.,  and  N  Avenal  Ave.  75  E 
61st  Ave.,  Oakland.  Two  1-story 
4-room    dwellings    and    garages. 

Owner — Hugh   Tullock,    7813    E-14th    St. 

Oakland. 
Architect — None.  Each   $2150 
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DWELLING 

(3318)  935  FIFTY-SEVENTH  ST.,  Oak- 
land.     1-story   5-room   dwlg. 

Owner — J.   M.  Baer,   San  Francisco. 

Architect — None. 

Contractor — L.  O.  Hanssen,  1409  Bonita 
Ave..    Alameda.  $3300 


DWELLINGS 

(3319)  5107-15-21  KEYES  AVE.,  Oak- 
land.     Three   1-story   5-room   dwlgs 

Owner — L.  B.  Matheyer,  1369  Hopkins 
St..    Oakland. 

Architect — None.  Each   $3000 


DWELLING 

(3321)  N  SCOTT  ST.  opp.  Marlin  St., 
Oakland.     2-story  5-room  dwelling. 

Owner— L.  E.  K.  Hagen,  1153  Dela- 
ware, Oakland. 

.Architect — None. 

Contractor — Harold  Hagen,  4106  Bayo 
St..    Oakland.  $3500 


BUILDING 

(3320)  NE  COR.  E-FOURTEENTH  ST 
and  29th  Ave.,  Oakland.  Demon- 
stration   building. 

Owner — Tlie   Kniporium,  San   Francisco. 

Architect — None. 

Contractor  —  National  Mill  &  Lumber 
Co.,    Oakland.  $1200 


DWELLING 

(3322)  S  HOPKINS  ST.  43  B  Wilson, 
Oakland.  1-story  6-room  2-family 
dwelling. 

Owner — Geo.  W.  Humphrey,  2548  Hop- 
kins  St.,   Oakland. 

Architect — None. 

Contractor — P.  E.  La  Voice,  3351  Ab- 
bey   St.,    Oakland.  $4000 


DWELLING 

(33L'3)       3127    ARIZONA    ST.,     Oakland. 
l-stcry    5-room   dwelling. 


ywi!iS4ius4!i«4i«ywwia*ii«ai««ijjwwK!ia«^ 


A  Variety  of  Work 
on  the  Same  Machine 


In  addition  to  business  correspondence  the  modern 
c'fice  has  a  large  variety  of  work  for  the  typewriter. 

Tabulating,  billing  (simple  and  condensed)  sten- 
c.i  cutting,  writing  on  ruled  forms  and  many  other 
kinds  of  olfice  work  can  all  be  done  on  the  L.  C. 
Smith  &  Bros,  typewriter. 

The  decimal  tabulator  and  the  variable  line 
spacer  are  part  of  the  inbuilt  service  of  every  L.  C 
Smith  &  Bros,  machine. 

Typewriters  Rented 

L.  C.  SMITH  &  BROS. 
TYPEWRITER  CO. 

Executive  Offices,  Syracuse,  N.  Y. 

San  Francisco  Brancli.  432  Market  St.;  Ph.  Garfield  4289 

Oakland  Branch,  456— ISth  St.;  Ph.  Lakeside  752 


isiim7^iffrTi?Frii!rrtijrfiijrsi?rrTi?r»ifriii?rrii^^ 


Owner— N.    L.    B.    Price,    3089    Hopkins 

St.,  Oakland. 
Architect — None. 
Contractor — G.   W.  Price,   3089   Hopkins 

St.,    Oakland.  $300 


n  WELLING 

(3324)  N  E-TWENTIETH  ST.  170  W 
13th  Ave.,  Oakland.  1-story  5-rm. 
dwellingr. 

Owner — The  Clipper  Co.,  1527  Welling- 
ton Ave.,  Oakland. 

.\rchitect — None.  $3400 


.SHOP 

(3325)  W  FRUITVALE  AVE.  125  S 
Montana,  Oakland.  1-story  tile 
auto    paint   shop. 

owner— Jlilbeck  &  Damlos,  3S80  Brigh- 
ton   Ave.,    Oakland. 

-Architect — None. 

Contractor — Harry  Meyer,  3216  Brook- 
dale  Ave.,  Oakland.  J350O 


SHOP 

(3326)  SW    COR.    SEVENTY-FIRST 

Ave.    and    Hamilton,    Oakland.       1- 

story    shop. 
Owner— A.  A.   Wyckoff,   1132   71st  Ave., 

Oakland. 
Architect — None. 
Contractor — Drew     Caminetti,     1324     E- 

18th   St.,   Oakland.  11000 


GARAGE 

(33..i)  E  PERALTA  ST.  160  N  5TH 
St.,  Oakland.  1-story  brick  ga- 
rage. 

Owner — Pierre   Geelitch,   Oakland. 

.Architect — None. 

Contractor — W.  L.  Hook,  357  12th  St., 
Oakland.  $3600 


DWELLING 

(332S)       B    SIXTY-SIXTH    AVE.    554    N 

E-14th      St.,      Oakland.      1-story    4- 

room  dwelling. 
Owner  —  E.    J.    i  agolde,    381    35th    St.. 

Oakland. 
Architect — None.  $2500 


STATION 

(3329)      NE    COR.    SIXTY-SECOND    and 

Shattuck     Ave.,     Oakland.       1-story 

tile    service    station      and      l-story 

comfort   station. 
Owner — iluriel     K.     Pickrell,    2433     12th 

Ave.,  Oakland. 
Arciiitect — INune. 
<.  ontractor — J.    H.    Pickrell,   696   Nevada 

St.,    Oakland.  $2300 


DWELLING 

(3330)  .\-  SUNNYMERE  AVE.  200  E 
Edenvale,  Oakland.  Istory  3- 
room  dwelling. 

Owner— Ed.    Steele,    2423    Harrison    St., 

$2000 

DWELLING 

(3331)  E  EDGEMORB  AVE.  350  S 
Sunnymere,  Oakland.  1-story  3- 
room   dwelling. 

Owner — T.  Straul»,  1611  6l8t  Ave.,  Oak- 
land. 
Architect — None.  $2000 


DWELLING 

13332  1       W    DELMONT    AVE.    200    Sun- 

nymere,    Oakland.       l-story    3-room 

dwelling. 
Owner  —  J.  _A.    MuUins,    5918    Bromley 

$2000 


DWELLING 

(3333)       N    TEXAS    ST.    168    E    Peralta 

Ave..      Oakland.        l-story      4-rooni 

dwelling. 
Owner  —  Herbert    C.    Cameron,        B619 

Dover    St.,   Oakland. 
Architect — None.  $3000 


DWELLING 

(3334)      W    HAVEXSCOURT   BLVD.   150 

S    .Arthur    St.,    Oakland,      l-story    6- 

rooni    dwelling    and   garage. 
Owner — Louie   Ambrose,    1232   48th  Ave 

Oakland. 
-Architect — None. 
Contractor — M.    T.    Bonbam,    2401    Hav- 

enscourt,   Oakland.  $5000 


DWELLING 

(3335)  W  HILLSIDE  ST.  38  N  7Bth 
Ave..  Oakland.  l-story  4-room 
dwelling. 

Owner — Katherine  Gelsker,  2692  Rit- 
chie   St.,    Oakland. 

-Architect — Nnne.  -    $2300 
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DWELLINGS  Bond,    $423.25.      Sureties,    Fidelity    and  (3356)      SHEET    METAL      WORK      ON 

'^^^"i„d"^^=JJ^^ft^V;1^ro1,^;f  d^r.V.  r^:\T\^y°..°'r'iL  ^.^^t'^.l^^.t^'^l  Cont^To^-Percy  sheet   Metal   WorR«, 

""'""^i-^L^-  '"""^'  ""  ^"^""-^  ""''■■   "'^  "'*"*•       Fue^lia^ls"  ■25.  ''h'.t%l\LTT-ls: 

Architect— None.                           Each  $3500  (3347)           STRUCTURAL    AND    ORNA-  ^^y"""""-"    ^^""^    "r^n^^V^rniT  '  i77i 

mental    iron    work    on    above.  „      ^                      r-     ,.^i           TT       '  ^ 

f^^r^'l     HERMOSA     AVE.     250     S  --^^^-.^-''''''^'    '''    ''^'-  f^/e-trrne.  ^i^l^^s  lU^^^^U^O^n^. 

Broadway    Terrace,    Oakland.    1-sto.  Filed  May  28,  1925.  Dated  May  19,  1925.  "'eo-                         

6-roora    dwelling.  Payments    not    given.  HEATING  SYSTEM  ON  ABOVE 

-"''"-t'lr,"-,^    '•     "^^'                    ^                ■  n„„,,     .„.»,i»K     fnrfl?.^nne     iLit     60  Contractor— Atlas   Heating   &   Ventllat- 

Oakland.  Bond,    sureties,    forteit,    none.    Liimii,    bu  Hnhart    Sf      Oalfland 

Arehitect-None.  days.       Plans    and       specifications      not  F„e^May°28,''2l"Dared  May°"2'^'^25^- 

Contracior  —    1      \\.    Durgln    Jr.,     1434        filed.                         Payments    same   as    above 

68tli    Ave.,   Oakland.                        $29o0                                         TOTAL  COST,   il746 

,,,,,„,,,.,„  i-i'ivi       A.TARRTF    WORK    OM    ABOVE  Bond,    none.      Limit,    90    working    days. 

DWELLING  (,io4S)        MAKtsLfc^      WOKl\-     U*n     aduvh,.  rr'nrff.it     nnne        Plan**    and    KnepifipfttlonH 

(3338)       b     MILLSMONT    AVE.     110     W  Contractor— J.    E.    Back    Co..    1533    San  ^^Jl"^'  "°"^-     ^'^"'*  ^"'*  specincatlons 

Seminary,    Oakland       1-story    6-rm.  Bruno   Ave.,  S.  F.  •                         

dwellmg.  Filed  May  28,  1925    Dated  May  19.  1926.  ^gj^g,      PAINTING      AND      PAPERING 

Owner — H.    A.    Robinson,    Archmont    PI.  Payments   not  given.            „_c!t.    .oooo  on    above 

and    Mlllsmont,   Oak. and.  ...       TOTAL  COST\  $2828  Contractor— Burr    &    Sons,     1520    Dela- 

Architeci — None.                                        $2000  B:nd,    sureties,    forfeit,    none.    Limit,    30  ware    St      Berkeley 

days.      Plans    and      specifications      not  FHea  May  28',  '25.     Dated  May  22,  '25. 

DWELLING  filed.  Payments    same   as    above 

l333a)       3130    SYLVAN    AVE.,    Oakland.                                         TOTAL  COST,   $1530 

1-story   5-rooni   dwelling.  .  ^T^.-r-      r>M  Bond,     $765.       Surety,    Maryland    Casu- 

Ownei— F.  C.  Stolte,  3455   Laguna  Ave.,  (3349)        GLASS      AND      GLAZING     ON  ^Ity  Co.     Limit,   90  days.  Forfeit,   none. 

Oakland.  above.  Plans   and  specifications  flltd. 

Architect NVne.                                        $4500  Contractor — W.    P.    Fuller    &    Co.,    10th  

and    Alice    Sts.,    Oakland.  APARTMENTS 

APARTMENTS  Filed  May  28,  1925.  Dated  May  19,  1925.  (3359)      NO.       540       TWENTY-EIGHTH 

t3340j      71-73-75    ELEVE.N'TH    STREET  Payments   not   given.  St.,    Oakland.      All   work   for  apart- 

Oakland.      2-story      14-room      brick  TOTAL   COiST,    $1075  ment    building. 

apartments.  Bond,    sureties,   forfeit,   none.   Limit.   30  Owner — Clare   B.   Garoutte,   Premises. 

Owner — L.    C.    Dick,    609    20th   St.,    Oak-  day.s.  Plans  and  specifications  not  filed.  Architect — Sommarstrom    Bros.    Co. 

land.                                                                                                    Contractor   —   Sommarstrom   Bros.   Co.. 

Architect. — None.  1536     Franklin     St.,     Oakland. 

Contractor— Jensen    &     Pedersen,     3443  (3350)      PAINTING,    ETC.,    ON    ABOVE.  Filed   May    29,    '25.      Dated   May    27,   '25. 

Adeline    St      Oakland                 $20,000  Contractor — Burr    &    Sons,     1520    Dela-  First    story    up $2500 

■  ware    St.,    Berkeley.  Roof    on     5900 

(3341)  473-75-77-81    FIFTY-FIRST   ST  Filed  May  28,  1925.  Dated  May  19,  1925.  Rough    plastered    4200 

Oakland.       2-story     16-room    apart-  Payments    not    givem  When    completed    4200 

j,ie„ts  TOTAL    COST,    $845.  Usual    35    days 4200 

Owner— p'    H     Casserly     Oakland  Bond,       $422.50.         Sureties,       Maryland  TOTAL    COST,    $21,000 

Vrehitect   and  contractor A    W    Smith  Casualty  Co.      Forfeit,   none.      Lihiit,    60  Bond,    none.      Limit,    90    working    days 

American    Bank    Bldg      Oakland  davs.   Plans  and  specifications  not  filed.  from  date.     Forfeit,  $20  per  day.   Plans 

'            $14,000                                      ^^^  specifications  filed. 

APARTMENTS  RESIDENCE 

BANK   BLDG.  (3351)      LOT    50    Shattuck    Tract    No.    1,  i3360)       LOT    75    FERNWOOD    TRACT, 

(3342)  PTN.  LOTS  1  AND  2  BLK.  A,  Berkeley.  Carpenter  work,  setting  Oakland.  General  construction  1- 
Map  of  Elmwuod  Park,  Berkeley.  fimished  hardware  and  hardwood  story  and  basement  residence  and 
Concrete      and    carpentry    work    on  „       fioors    for    fraine    apartment    bldg.  garage. 

bank    building.  O^"!;'"  —  Mercantile    Securities    Co.,   of  Owner— Henry    C.    Petray. 
Owner — Mercantile   Trust   Co.,   of  Calif.  vS?     ."'^xt'""  Architect  —  Miller    &    Warnecke,    Ala- 
Architect— W.  H.   Ratcliffe  Jr.,  Mercan-  A'"'^'?'"';'~'^S"^,r          .,    w     ti     r-   „„.,  meda  County  Title  Ins.  Bldg.,  Oak- 
tile    Trust    Co.    Bldg.,    Berkeley.  *- ° "'/-%'=,' ^"^ „ il^^ X  "^i*^    S^rWl^v             '  'a"<i- 
Contractor— F.  W.  Maurice,  505  E-22nd  „.,    ^ '#       o?   ?of      rT  ,:..i  a/,,?  99^' ■9.;  Contractor— Ale.x  C.  Wieben,   839  Rose- 
St.,    Oakland.  "^  Monfhiv    oavment^    of           "^       '     75 <7  '"°"'    P'**-    Oakland. 

Filed  May  28.  1925.  Dated  May  19.  1925.           Monthly     payments    ot v;,,'„™  Filed  May  28,  1925.   Dated  May  22,  1926. 

Monthly,    ot    value    75%  '               ''^   "              Vn+Vr' '  Wnc-r    fi  f^9n  When    ready    for    slate    roof    Vi 

a«  -'-  —  "TOT'ArcosT,^l'S  ?r\i^rioo^"i^^rHxS/  --"  coTp?etrd".^^:::::::::::::^ 

?l't^•Vl■"Vl%e^ir'^^'o^^•e.""'L^fm{f  ^'^O  Forfeh!'"„'^ne"  VaYs%^d^Tpe''c1fiTa?io#s  ^sua,    35   days    •  .^„.^.  .^-^^  •  •  ;  •  •  •  •  H 

days.       Plans    and    specifications    filed.                                         Bond,  sureties,   forfeit,   none.  Limit,  100 

.-TT^         ^^xT  working    days    from    beginning.      Plans 

(3343)  PLUMBING    AND    SEWER    ON  (33o2)      EXCAVATINtJ         AND         CON-  and   spocifications    filed, 
above  crete    work    on    above.  

Contractor— K.  A.   MacMillan,  460  Wal-  Contractor— N.  Lena,   2307  Encinal  Ave.  RESIDENCE 

nut    Ave..    Oakland.  „.,    i^'?™®°^„     ,„-       T^„,   ^    iv»„  ,    ■>•,     -9=;  (3361)      LOT   12  BLK.   6.  East  Piedmont 
Filed  May  28.  1925.  Dated  May  19,  1925.  * ''f  °   May   28,     ^5.      Dated   May   22,    ^5.  Heights    Extension,    Oakland.    Gen- 
Payments    not   given.  Payments    same    as    above...    ...  gral     construction     2-story     7-rooin 

TOTAL    COST,    $900  „   ^.      ,„-        «„r»tv      FideliPv  \     Dp  residence. 
Bond,   $450.     Sureties,   Fidelity   and   De-  „°"i?>l"   j  infu^i^^ 'dfvs    from    begin-  Owner— Salo    L.    Beckwith,    Oakland, 
posit   Co.   of  Md.      Forteit,   none.     Limit  ^fn''    '^?^n..Jl^T       nnne             P?in,      !,nrt  Architect— F.    L.    Burnett,    Oakland. 
100   days.     Plans  and  specifications  not  "i^ffnootSyn!   fii^rt  Contractor— F.    L.    Burnett,    5950    Pros- 
filed,  specincations   niea.  p^^^    Drive,    Oakland 

Filed  May  29,   1925.   Dated  May  2S,  1925. 

(3344)  HEATING   AND    OIL   BURNER  (3353)      PLUMBING         AND         SEWER  When    frame    is   up    $2116.25 

system    on    above.  _       work  on  above                         ..^„^   ,  When    ready    for    plaster    2116.25 

Contractor    —    K.    A.     MacMillan,     4608  Contractor— K.  A.  MacMiUan.    4608  Wal-  When    standing    finish    is   on.    2116.25 

Walnut  Ave.,    Oakland.  „.,    "^L  ^^■•„?^T^J'^''^<   .   ^    ,,         „„     „-  When    completed    2116.25 

Filed  May  28,  1925.  Dated  May  19,  1925.  I^'Jed   May    28.     25.      Dated   May   22,     25.,  TOTAL  COST,    $8465 

Payments  not   given.  Payments    same    as    above  Bond,  sureties,   forfeit,   none.  Limit.  100 

TOTAL   COST,    $1800  „„„.      ,„,.„       a,,..i,0^"ih',,^jH„   V    1^0  working  days  from   date  above.      Plans 

Bond.    $900.      Sureties,    Fidelity    &    De-  Bonf     ^SlOO^imft     lorfeiT    none       Plan^  «"1    specifications    filed. 

posit   Co.   of  Md.      Forfeit,   none.      Limit  J°d '  necificatTon's    filed  

100    days.       Plans      and      .specifications  """^   specifications    hied.  RESIDENCE 

"Ot   "led-               (3354)      METAL    FURRING,    LATHING,  (3362)      1820   ACTON  ST.,   Berkeley. 

r>In«;«Priner     f^tp       r>n     ahnvp.  1-fanilly     residence. 

(3345)  LIGHTING  AND  POWER  SYS-  Contractor-^c;  A.  Reilev,  Berkeley.  Owner-Henry  E.Tweed.  4035  Green- 
tem    on   above.  Fileri  Mav  90    '?e;      nate^  ATav  99    •?(;  wood  Ave..  Oakland. 

Contractor- H.    &    H.    Electric   Co.,   2903  Payments"%ame    as    above  Architect— E.  A.  Herrasen.  1112  1st  Ave 

College    Ave.,    Berkeley.  TOTAL    COST      $2748  Oakland. 

Filed  May  28,  1925.  Dated  May  19,  1925.  Bond     $1374        Surety     Fidelity  '&    De-  Contractor — National    Builders    of    Cal., 

I'ayments    not    given.  posit' Co.   of' Marvlarid.      Limit.    60   days  1123    Hampel   St..  Oakland.          $3250 

TOTAL    COST,    $500  from    beginning.  '  Forfeit,   none.      Plans  

liond.    $250.      Sureties,    Fidelity    &    De-  and    specifications    filed  RESIDENCE 

posit   Co.   ot   Md.      Forfeit,   none.      Limit                                         (3363)      1324    GROATi;    STREET,    Berke- 

100    working    days.       Plans    and    speci-  (3355)      LIGHTING,      POWER,      TELE-  (3363)      1324  GROVE  ST..  Berkeley, 

fications    not    filed.  phones,    etc.,    on    above.  2-family   residence   and  garage. 

Contractor — White      Electric   Co.,      2305  Owner    —    M.    Jordan,    5844    Broadway. 

(3346)  FLASHINGS.    GUTTERS,   LEA-  Shattuck    Ave.,    Berkeley.  Oakland 

ders.    skylights,    etc..    on    above.  Filed  Jlay  28.  '25.     Dated  May  22,  '25.  Architect — None.                                        $5500 

Contractor    —    Berkeley      Sheet      Metal           Payments    same    as    above -^-^-^— 

Works,    2104    Ashby    Ave..      Berke-  TOTAL    COST.    $872  FACTTORY 

ley.  Bond,     $436.       Surety.     Fidelity     &     De-  (3364)      950   PARKER  STREET.   Berke- 

Filed  May  28,  1925.  Dated  May  19,  1925.  posit  Co.  of  Maryland.     Limit,  100  work-  ley.    Clock    factory. 

Payments    not    given.  ing    days.      Forfeit,    none.      Plans    and  Owner — Latourrette    &    Fical    Co.,    Ray 

TOTAL  COST,  $846.50  specifications   filed.  Building,    Oakland. 


Saturday,  June  6,  1925                    BUILDING     AND     ENGINEERING     NEWS  ^V 

A.o.it.ct-W.   H.   WeeKs,   Ray  Building  "J^lf^-fl^TolT  "'  "'"  ''•  °'''"'  ''"^  H^^roTd?Bat'k"Sl^r  Sa^n^  Kr^- 

^^"iSS^t.^i^^^S:   ^    ^°">i^JJ  '-'""\SaK\a^^-'^"""^°'    "°    "IsfoO  .ij£ May^  2..   IB25.  Da^ed  May   16,  ^^ 

,,,,,rpT  T  TMi-  Brown    coated     925 

RESIDENCE                          „      „     ,     ,  .-i-t'r    xi  w   twttvtv  c^irrnND  ST  300  Cumpleted    and    accepted 925 

(3365)      2836    PRIXCE    ST.,    Berkeley.  (33,  S)     ^'ETWENJl -SECOND  bi   300  usual   35  days    *: 926 

1-family    residence.  W    FiuUvale,    uaKiana.        i^iuiy     "  TOTAL.  COST,   $3700 

Owner-AUeu    H     Waas,      5373      Manila  „„/°°'"p'^j;"=",'",f„„.^    2918  E  22nd  St.  l^ond,    Sureties,    none;    Forfeit,    $10    per 

Ave.,    Oakland.  AalTland'  ^""°"^^'  "''"  day;     L.m.t,     60     working    days;     Plans 

ci'n'jra^oV-Max    Burnett,    958    61st    St.,  ArchUect-None  -'^    spec^t.cations.    none. 

'""Oakland.        $5500  ^"^'l-^^^'or-G    ^J.    Howson,    IS'O      S  h  ^.^^^^^^^^ 

Ave.,  Oakland^ ♦■•""  ,^388)      711   CONTRA   COSTA  AVENUE, 

RESIDENCE                        ^,^^„,^     „     ,  i  t  tttr  ATinMt!  Berkeley.    l-£amily    residence. 

'''^?iv   'l"£an'i'i?''r''esmlnc'^        ■  "mTa)      I™  B'ORTY-FIFTH    AVENUE,  Owner_B    De  Kochie.  943  Fresno  Ave., 

Owner    -    A.    Wallenberg,    192    4th    St.  ^wn??"  Ro^elhiI"cIste?a ''"JI^O^'   45th  Designer''&Contractor-J.  Harry  Smith 

San   Francisco.  I^T    ?,„!  Lnrl  1532    Grove    St..    Berkeley. 

Architect— D.    M.    Crooks,    532    16th    St.,  Ave.     Oakland.  

Oakland.            $3000  ArchUect-None                              2558    Sem-  ALTERATIONS 

Contractoi      N.    A.    B^odgett,               a  BOWDITCH     AND    CHANNING 

RESIDENCE  '"'^'^    -^^''•'  Oakiana.                       »duu  ^^^         Berkeley.     Alterations. 

(3367)     612   SPRUCE   ST.,   Berkeley.  AnnTTTON  Owner— Mis.      Wilson,      Bowditch     and 

1-family    residence.  ffTisni      »fi>i    TWF.NTY-SEVENTH      ST.,  Channing    Way,    Berkeley. 

Owner-J.  F.  Denman,  1018  S.erra  Ave.,  ^^aSO)      86b    TWENTY  SLV^.NlHSi^  Architect— None. 

Berkeley.  nwn??-isteve   Jones    858   27th   St     Oak-  Coniraolor    -     Walter     Sorensen,     2940 

Designer    &    Contractor    —    Thomas    G.  Owner--Steve   Jones,  SbS   -/tn   St.,  ijaK;  Piedmont  Ave.,   Berkeley.            $7800 

Jacques,    607       Arlington      Avenue,  J?;"°V     v-„„„                                      jiono  

Berkeley.                                               $8000  Arch,tect-None_^ $3000  j.^^.j^j^^ING 

nWFT  T  TNC  (3390)      E   NINETIETH   AVE.    86   S   "A" 

f^fs?^^?^'??  RYRON    ST      Berkeley  (3381)  N  NICOL  AVE.  117  W  Maple  Ave  St..    Oakland.    1-story   5-roorndwlg. 

'        ?^.i,lv   ?eskl^nce          Berkeley.  Oakland.    1-story    4-room   dwelling.  Owner-C.    E.    Milton.    3247    B    14th    St.. 

OwnVr-E.'^M.'^Hinch.leS  17th  St..  Oak-  Owner-T^Y.  Rasmussen  1635  34th  Ave  ^^^  Oak.-d^^^^ 

land.  Architect— None  Contractor— A.  Jackson,    1534   57th  Ave. 

Archltect-None^ $2950  ^rch't^.^^-^ly     Altman,     3321     Nicol  Oakland.       $2500 

RESIDENCE                                                ,     ,  Ave..    Oakland^ $2500  ^^g^^^jj^^ 

(3369)  1411  DWIGHT  WAY,  Berkeley  FORTY-EIGHTH  AVE..  (3391)  1937  ONE  HUNDRED  SECOND 
OwnV/'' p"^Schm!dr2427  10th  St  Ber-  '  Oakland.  1-story  5-room  dwelling.  Avenue,  Oakland.  1-story  5-room 
Ownei— P.   bchmidt,   ^4Z  i    lutn  &t.,   cer  owner— M      J     Fraga,    1449     48th    Ave.,  dwelling. 

keley.                                      t^    ,,     «         .  Oakland  Owner— Geo.    Clayberg,    1937    102nd  Ave 

Designer  A   Contractor  —  D.  M.  Ayers,  .  .f  .  ^;  O.ikland 

1998   TiwlB-ht   Wav    Berkeley      $1000  Architect — None.                                     ^     _  ,      ."-^i^^'r"";                                                iionn 

1228   Dwignt    way,   jjeriteiey.    »iuvv  ^^ontractor- Nylander    Bros.,     1616     Ex-  Architect— None.                                        $1800 

ALTERATIONS  celsior    Ave.,    Oakland.                           $3500 

(3370)  2347    PIEDMONT   AVE..    Berke-  ._„.„„„  ,:i392)      1650     THIRTY-FOURTH     AVE. 
ley.      Alterations              „,„„„„„,    «,  f'nM)      2021       EIGHTY-FIFTH       AVE.,  Oakland.    1-story    6-room    dwelling. 

Owner— A      Khalial,    2347    Prospect    St..  ' 335,3)^^^ 2^0^  1     ^^J-^^^j^^^   i<iiJi«  Owner-H.    A.    Evans.   2811    Minna  Ave.. 

^      i,if  „.^    m;^„,»  Owner— L.    .N.    Narwood,    Oakland.  Oakland. 

Architect— None  Architect— None  Architect— None. 

'^-r^I^^raSci^-'--"    ""  $^!^g  -nS%VSa_k5^°""^'     ""$15^00  -"'<5lkra';;i^°^^^"  ""  ^"VVoS 

"^"fZ>^^lira?r'"l-s1Jr?-3^J^oi^^  <-^^>rookl|l%"a°k^an^."\°L^-?torri^  ^f^^    E    TWENTY-NINTH    ST.. 

Sem  naiy.   Oakland.    1-story   i   room  ^^^^^  apartments.  Oakland.    1-story    5-room    dwelling 

dwelling.                          T  „ronTn    ^r.-et  Owner— Mrs.    C.    M.    Sail.    903    Vermont  and    1-story    garage. 

Owner— B.    Smith,    3214    Lorenzo    Str.et  "^^g^      Oakland.  Owner— L.     C.     Fish,     2453     Park    Blvd.. 

Oakland  Architect  —  L.    T.    Hyde,    372    Hanover  Oakland. 

Architect— None^ $1000  ^'^''"^Ve:.   Oakland.  Architect— None.                                        $4300 

Contractor- J.  A.  Sail,  903  Vermont  St.  

DWELLING                                                    „,  ..  Oakland.                                             $12,000  DWELLING 

(3372)  E    NINTH    AVE.    200    N    E-24th  (3394)      5445   PRINCETON  ST..  Oakland 

St..   Oakland.    1-story   5-room    dwlg.  THEATRE     STORES     OFFICES  1-story     5-room    dwelling    and    ga- 

Owner— J.  G.  Silva.   1629  5th  Ave.,  Oak-  .gjgg)      n  'siDE    OP'  E-FOURTEENTH  rage. 

land.                                                        „„„„  *"    g't      50     E    of     37th    Ave.,     Oakland.  Owner— Fred    Clausen.    Io06    28th    Ave., 

Architect— None.                                        »JOUU  General   construction   class   C    thea-  Oakland. 

tre    building    with    stores    and    of-  Architect — None.                                        $4750 

DWELLING                        „,„, ,.,       .,,,,  Owner    —    The     Oregon     &     California  FLATS 

(3373)  1158    EIGHTY-EIGHTH      AVE..  '-"''"amusement    Co  (3395)      3S01-C   3801-E  HOWE  STREET 
Oakland.    1-story    4-roorn    dwelling.  Architect— Reid  Bros..   105  Montgomery  Oakland.       Two       2-story       6-room 

Owner — Mrs.    E.    Little,    1170    S8th    Ave..  St      S    F  flats. 

Oakland.  Contractor  —  G.     B.     Pasqualetti.     2330  Owner — Clarence    G.    Smith,    3782    Howe 

Architect — None.  Larkin   St..   S.   P.  St.,   Oakland. 

Contractor— R.  A.  Smith,  175 1    82nd  Ave  p^^,,^  june   1.   1925.  Dated  May  10,   1925.  Architect— None. 

Oakland.                                                S^nun  „^y^  ^^  gach  month,  of  value  inc.  Contractor   —    E.    Sims.    272%    40th    St., 

less    previous    payments    75%  Oakland                                     $4500   each 

SHOP  Usual    35   days    Balance  

(3374)  FOOT  OF   NINETEENTH   AVE.  TOTAL  COST,  $75,000  SERVICE   STATION 

Oakland     1-story    shop.  Bond,    $37,500.      Sureties,    E.    Van    Her-  (339B)      NW    COR.    GRAND    AVE.    AND 

Owner 4tlas     Gas     Engine     Co.,     Oak-  ich    and    G.    Dematter.      Forfeit,    none.  .lean    St.,    Oakland.      1-story      steel 

land  Limit,    Dec.    1,    1925.      Plans    and    speci-  service    station. 

Architect None.  flcations    filed.  Owner — Standard    Oil    Co.,       19th       and 

Contractor — H.  J.   Christensen,  505   17th  Broadway,    Oakland. 

St     Oakland                                         $5000  SUBSTATION  Architect— None.                                        $2500 

ou,  udKi.inu^ (3386)       KEY    ROUTE    PIER,    Oakland.  

DWELLING                                                  „   ,.  General    construction    1-story    rein-  238u   ONE  HUNDRED   EIGHTH 

(3375)  W  PATTERSON  ST  100  N  Call-  forced    concrete    substa. on  '        Avenue      Oakland.     1-story     4-room 
fornla.    Oakland.       1-story      4-room  Owner— Key    System    Transit   Co.,   Oak-  dwelling   and    1-story    garage. 

Own'e7-l-'ii?.^and    Mrs.    B.    Deve.e,    1467  Arcllftl^t-Reed  &  Corlett.  1206  Broad-  O--^^-    ^^a"k,a?d.  ''"""°'"'^'    '''"""' 

Archltect-None  ^""   F^^"'='«<=°-  ContTactor-Cahoi    Bros..    Inc..    55    New  Architect-None^ $2150 

Contractor Andre    Deveze,     1467     San-  Montgomery   St..   S.   P.  oTnuira 

"°"Vh^erit.,^"sL%^ancisco.            $2500  ^^'le^^May   2^9,  ^192^5^^Dated^  Ma^^6,   1925.  tJ30HES                             ONE      HUNDRED 

DWELLING        incorporated     75%  n>nth     and    Bancroft.     Oakland.     1- 

(3376)  2679   SIXTY-SIXTH  AVE..  Oak-  Usual    35    days                                  Balance  Q^^'j.Vi!.^;  ^"'il^-onias.  2872  Montana  St. 
gTrige"'"'"    '"'■"°'"   ^              ""  Bond.       $14,990.       S™rItl\''°lfde?iV/ &  Oakland 

Ownl^I^r-Randonovich,      Adeline      St..  Sysl^^m'^com^ii^Hi^'m^n^r-  P^J^s^kn^^  Arch,tect-None_ $4000 

Oakland  snecifications   filed  ALTERATIONS 

Architect— None.                    ,^.^„^^,a,>  specmcations   nieo^ ^^^^^^      5715    KEITH      AVE..      Oakland. 

Contractor— Kyle  &  Arnold  4726  E  Mtl  STORE    BLDG  Alterations. 

St..   Oakland^ *J3«w       (3357)     lqT    49     MADISON      SQUARE,       Owner— S.   R.   Elliott.   5715   Keith  Ave., 

^_,,_.  ..-,„  Oakland.   All    work   for  store   bldg.  Oakland. 

S^T  VICENTE   ST.    100   W    Clare  Owner      I.    F.    Patterson,    1633   4th   Ave..       Architect-^one 

S'wening"         "                 "'"''  ArchUect-^lNone.  lege   Ave.,    Oakland.                      $3000 
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ADDITIONS 

(3400)  8416  FOOTHILL  BLVD.,  Oak- 
land.  Addition. 

Owner — Kedemptionist  Fathers,  Oak- 
land. 

Architect — None. 

Contractor — J.  J.  Power,  633  40th  St., 
Oakland.  $1890 


DWELLING 

(34U1)      ti       HUMPHREY       PL.       150       N 

Cavanaugh,     Oakland.      1-story     5- 

room    dwelling. 
Owner — P.    B.    Lynde,    52nd    and    Grove, 

St.,  Oakland. 
Architect — None. 
t'ontractor — T.    A.    Kurtz.    364    41st    St., 

Oakland.  $4850 


DWELLING 

(3402)      S    BP.OOKDALB    1200      E      38th 

Ave..       Oakland.       1-stury       6-room 

dwelling. 
Owner — H.   D.    Evans,    2811    Minna   Ave., 

Oakland. 
Architect — None.  $4000 


DWELLING 

(3403)  4607  FLEMING  AVE.,  Oakland 
1-story  6-room  dwelling  and  ga- 
rage. 

Owner — Geo.  B.  Davis,  4508  Fleming 
Ave.,   Oakland. 

Architect — None.  $4300 


DWELLING 

(3404)      N    MONADNOCK    WAY    195    W 

62nd,       Oakland.       1-story      6-room 

dwelling. 
Owner — C.  E.    Hughes  and  B.  H.  Smith, 

4428    E-14th    St.,    Oakland 
Architect — None.  $3500 


DWELLING 

(3405)  810  CALMAR  AVE,  Oakland. 
2-story    7-room   dwelling. 

Owner — Sala    L.    Beckwith,    Oakland. 

Architect — None. 

Contractor — T.  U  Burnett,  5950  Pros- 
pect   Dr.,    Oakland.  $8150 


DWELLING 

(3406)  N  ROCKRIDGE  BLVD.  140  B 
Park  PI.,  Oakland.  1-story  6-room 
dwelling. 

Owner  —  Stewart  and  J.  McCradle, 
Oakland.  , 

Architect — None. 

Contractor — T.  L  Burnett,  5950  Pros- 
pect  Dr.,    Oakland.  $5232 


DWEL-LING 

(3407)      W  CHABOT   RD.    260  N   Chabot 

Rd.,  Oakland.    1-story  6-room  dwlg. 
Owner — T.  A.  Andrews,  4141  Broadway 

Oakland. 
Architect — None. 
Contractor — Andrews    &    Santana,    4141 

Broadway,    Oakland.  $4950 


ADDITION 

(3408)  SE  COR.  PEARMAIN  &  PEAR 
Kts.,    Oakland.    Addition. 

Owner — National  Egg  Case  Co.,  Oak- 
land. 

Architect. — None. 

Contractor — E  E.  Kelsey,  3118  Maine 
St.,    Oakland    .  $3000 


DWELLING 

(3409)  W  OVER  ST.  180  N  Sutter  St., 
Oakland.    1-story    5-room   dwelling. 

Owner — John  B.  Foster,  3600  Porter  St. 

Oakland. 
Architect — None. 
Contractor — C.    A.    Russell,    352S    Porter 

St.,    Oakland.  $3500 

ADDITION 

(3410)  5726  E-SEVENTEENTH  ST., 
Oakland.   Addition. 

Owner — Mr.  De  Cassie,  5726  E-17th  St , 
Oakland. 

Architect — None. 

Contractor — J.  T.  Walden,  2312  Court- 
land  Ave.,  Oakland.  $1000 


DWELLING 

(3411)  W  ONE  HUNDRED  NINTH 
Ave.  160  .X  Voltaire  Ave.,  Oakland 
1-story   6-room  dwelling. 

Owner— T.  Uhlinger,  957  37th  St.,  Oak- 
land. 

Architect — None. 

Contractor — Ghighottl  &  Capeline,  5503 
Telegraph   Ave.,   Oakland.  $2500 


STORES  &  LOFT 

(3412)      SW    COR.     EIGHTH    &    ALICE 

Sts.,   Oakland.   3-story  brick   stores 

and   loft. 
Owner — Tomlinson   &    Betz,    3770    Park 

Blvd.,  Oakland. 
Architect — None.  $25,000 


OFFICE   &   WAREOHUSE 

(3413)  NE  COK.  NINTH  AND  ALICE 
Sts„  Oakland.  2-story  concrete  of- 
fice   and    warehouse. 

Owner — C.  W.  Abbott  Co.,  1804  Harri- 
son St.,    Oakland. 

Architect — C.  B.  Barton,  1804  Harrison 
St.,    Oakland. 

Contractor — Chas.  W.  Heyer,  Jr.,  Mills 
Bldg.,    S.    F.  $20,000 

SUBSTATION 

U414)      h,       TWENTY-FOURTH       AVE. 

63    S    E-lOth    St.,    Oakland.    1-story 

concrete    substation. 
Owner — Pacific   Uas   &     Elec.   Co.,     245 

Market  St.,   San   Francisco. 
Aichitect— None.  $33,000 


PRINT    SHOP 

(3415)      2161     CENTER    STREET,     Ber- 
keley.   All    work    for    2-8tory    print 
shop    and    loft    building. 
Owner — Regents    of    the    University    of 

Calif-rnia,   Berkeley. 
.Vrchitect — W.  H.  Ratcliffe  Jr.,  Mercan- 
tile   Trust   Co     Bldg.,    Berkeley. 
Contractor    —    C.    H.    McCullough,    1634 

Berkeley   Way,  Berkeley. 
Filed  June   i,  1925.  Dated  May  19,   1926. 

1st     each     month     76% 

Usual    35   days    26% 

TOTAL  COST,  $31,560 
iJond,  15.655;  Sureties,  National  Sure- 
ly Co;  Forfeit,  $35  per  day;  Limit,  80 
days;    Plans    and   specifications    filed. 


STEAM   HEATING 

(3416)      NO.     2161     CENTER     STREETT, 
Berkeley.    Steam      heating      system 
f^r  piint   shop  and  loft  bldg. 
Owner — Regents    of    the    University    of 

California,     Berkeley. 
Architect — W.  H.   Ratcliffe  Jr.,   Mercan- 
tile  Trust   Co.   Bldg.,   Berkeley. 
Contractor — W.  H.  Picard,  5656  College 

Ave.,    Oakland. 
Filed  June  1,   1925.  Dated  May  18,  1925. 

Completed    and    accepted 76% 

Usual    35    days    25% 

TOTAL  COST,  $2928.25 
Bond,  $1465;  Sureties,  National  Surety 
Co;  Forfeit,  $10  per  day;  Limit,  within 
1  day  of  completion  of  general  con- 
tract;  Plans   and  specifications  filed. 


LODGE    &    STORE    BLDG. 

I341T)  B  STREET  NEAR  FIRST  ST., 
Hayward.  All  work  except  electri- 
cal work,  heating  and  ventilating 
for  3-story  brick  lodge  and  store 
building. 

Owner — Masonic  Building  Association 
of    Hayward,    Hayward,    Calif, 

Architect — James  T.  Narbett,  906  Mac- 
donald  Ave.,  Richmond. 

Conti  actor — Petersen  &  Persson,  180 
Jessie   St.,   San   Francisco. 

Filed  June   2,    1925.   Dated  April  28,   '25. 

1st   each   month    75% 

Usual    35    days     25% 

TOTAL   (X)ST,    $31,020 

Bond.   $16,000;   Sureties,   S.    Persson;,   B. 

Martin;  Forfeit,  none;  Limit,  100  work- 
ing   davs;      Plans      and      specifications 

filed. 


(Bond  onlv  filed  pertaining  to  contract 

tiled   May   27,   1925) 
Owner — Ralph    Wood. 
Arcliitect — None. 

Contractor — James    L, .  McLaughlin. 
Filed  June   1.   1925.  Dated,  — . 
Payments    not   given. 

TOTAL  COST,  $— 
Bond,  $57,350;  Sureties,  James  L.  Mc- 
Laughlin, Sadie  I.  McLaughlin:  For- 
feit, Limit,  Plans  and  specifications, 
none. 


DWELLING 

(3418)      LOT    4    MAP    OF    THE    THOR- 
nally  Tract,  Oakland.  All  work  for 
6-room   plastered   dwelling. 
Owner   —   Louise    and    George    Stenger, 

3270    Logan  St.,   Oakland. 
Architect — Jos.   Flittner,    1700    35th  Ave 

Oakland, 
Contractor — Jos.  Flittner  1700  35th  Ave 

Oakland. 
Filed  June   2,   1925.  Dated  June  1,  1925. 

Frame     up     $1400 

1st    coat    plaster     1400 

Completed     and    accepted 1400 

Usual    35    days    1400 

TOTAL  COST,  $5600 
Bond,  Sureties,  none;  Forfeit,  $6  per 
day;  Limit,  90  days;  Plans  and  speci- 
fications filed. 


RESIDENCE 

(3419)      NO.     2338     SPAULDING     AVE., 

Berkeley.     One   family   residence. 
Owner — T.    M.    Carlson,    2407    Bowditch 

St.,   Berkeley. 
Architect — None.  $3000 


ALTERATIONS 

(3420)      NO.     2099    UNIVERSITY    AVE., 

Berkeley.     Alterations. 
Owner — A.  C.  Kennedy,  2099  University 

Ave.,    Berkeley. 
Architect — None   . 
Contractor — F.    R.    Brayton,    1030    War- 

fleld    Ave.,    Oakland.  $1600 


RESIDENCE 

(3421)     NO.  692  NELSON  ST.,  Berkeley. 

One    family    residence. 
Owner — G.  V.  Randall,  836  Peralta  Ave. 

Berkeley. 
Architect — H.   A.   Schoening,   1623  Shat- 

tuck   Ave.,   Berkeley. 
Contractor — University     City     Builders, 

2108    Shattuck    Ave.,    Berkeley. 

$3850 


RESIDENCE 

(3422)  NO.     3301     MYSTIC     ST.,     Ber- 
keley.    One  family   dwelling. 

Owner — A.   J.    Pollard,    77    Plaza   Drive, 

Berkeley. 
Architect — None.  $6000 

RESIDENCE 

(3423)  NO.     69    MENLO    PLACE,    Ber- 
keley.    One   family   residence. 

Owner — H.   C.  Anderson.   23   Vallejo  St., 

Berkeley. 
Architect — None.  $4500 


RESIDENCE 

(3424)      NO.    1619    CAPASTRANO    AVE., 

Berkeley.     One   family  residence. 
Owner — H.     Lyttiner,     2230     Byron    St., 

Berkeley. 
Architect — None.  $3090 


RESIDENCE 

(3425)      NO.    2418      SACRAMENTO      ST., 

Berkeley.     One  family   residence. 
Owner — R.    M.    Dounolley,    1616    Parker 

St.,  Berkeley. 
Architect. — None.  $3000 


DWELLING 

(3426)  W  ORANGE  AVE  300  E  27th 
St.,  Oakland.  One-story  flve-room 
dwelling   and    garage. 

Owner — Hughes  &  Beach,  902  Wash- 
ington   St.,   Oakland. 

Architect — None.  $4300 


DWELLINGS 

(3427)      NO.       2454-58-       SIXTY-FIFTH 

Ave.,    Oakland.      Two    one-story    4- 

room  dwellings. 
Owner — Geo.   Hill,    1629   45th   Ave.,   Okd. 
Architect. — None.  $2a00    ea 


DWELLING 

(3428)  NO.  3026  MILLSBRAE  AVE., 
Oakland.  One-story  5-roora  dwell- 
ing and  garage. 

Owner — John  Engman,  Seminary  Ave., 
Oakland. 

Architect — None. 

Contractor — L.  R.  Martin,  219  Arroyo 
Ave.,    San    Lorenzo.  $3660 


(3429)  NO.  3832  LAGUNA  AVE.,  Oak- 
land. One-story  4 -room  dwellins 
and   garage. 

Owner — E.  T.  Matteson,  2445  Scenic 
Ave.,   Oakland. 

Architect — None.  $3100 


DWELLING 

(3430)      NO.    3388   SIXTY-FOURTH   AV.. 

Oakland.      One-story    4-room   dwlg. 
Owner — R.    J.    Ballem,    1811    67th    Ave., 

Oakland. 
Architect — None.  $2760 


DWELLINGS 

(3431)      NO.       6416-6424      FLORA       ST., 
Oakland.        Two      one-story      6-rooni 

dwellings. 
Owner — S.    Damgaard,    1297    64th    Ave., 

Oakland. 
Architect — None.  $4000   ea 


DWELLING 

(3432)  NO.  776  BROOKWOOD  ROAD, 
Oakland.      One-story    6-room   dwlg. 

Owner — Mrs.  J.  F.  Hooper,  3914  Ran- 
dolph  Ave.,   Oakland. 

Architect — None.  $6000 


DWELLING 

(3433)      N    ARTHUR    400    W    73rd    Ave., 

Oakland.      One-story    4-room    dwlg. 
Owner — A.   Sannebeck,   7102   Arthur  St., 

Oakland. 
Architect— None.  $2700 
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ALTERATIONS 

(3434)  N  FOURTEENTH  100  E  Broad- 
way,  Oakland.     Alterations. 

Owner — Elks   Bl^g.,   Oakland. 

Architect — Ntne. 

Contractor — Dinwiddie  Constr.  Co.,  14th 
and  Broadway,  Oakland.  $2000 


APARTMENTS 

(3435)  S  FIFTY-FIRST  200  W  Grove, 
Oakland.  Two-story  12-room  apart- 
ments. 

Owner — Francesco  Ferochino,  821  51st 
St.,  Oakland. 

Architect— None. 

Contractor — Pio  Benassini,  3259  Boyd 
Ave.,    Oakland.  $8800 


DWELLING 

(3436)      NO.     707     SIXTY-SECOND     ST., 

Oakland.  One-story        flve-room 

dwelling. 
Owner — Howard    Marshall,    3789    Manila 

Ave.,    Oakland. 
Architect — None.  $4jOO 


SHED 

(3437)      NO.    1026    EIGHTY-THIRD    AV. 

Oakland.     One-story    shed. 
Owner — Kimura    Nursery,    Premises. 
Architect — None.  $2000 


SHED 

(3438)      S    E-TWELFTH    ST.   —   E    18th 

Ave.,    Oakland.      One-story    shed. 
Owner— J.     I.     Gantz,     1844     E-12th    St., 

Oakland. 
Architect — None.  $1000 


DWELLING 

(3439)      NO.    2937    BONA    ST.,    Oakland. 

One-story    4-room    dwelling. 
Owner — C.    A.      Gustafson.      2745      26th 

Ave.,   Oakland. 
Architect — None.  $2500 


APARTMENTS 

(3440)  NO.  722  HILLGIRT  CIRCLE. 
Oakland.  Two-story  18-room  apart- 
ments. 

Owner— P.  H.  Schoenfeld,  610  Madison 
St.,   Oakland. 

.\rchitect — None. 

Contractor— L.  Sills.  396  11th  St..  Oak- 
land. $15,000 


OAKI,.\XD     BUILDIJVG     SUMMARY 


.Uonth    of    Mnr,  193S 

I'la.'-sification  No.    Permits 

IS    dwellings 395      $1, 

IS  dwelling  &   store....  2 

IS    2fam    dwelling 14 

1.'=    5fam    dwelling 1 

IS    7fam    dwelling 2 

IS    8fam    dwelling ] 

2S    dwellings    28 

JS  dwelling  .<!.   stole....  1 

:!S    flats    5 

2.S   flats   and  store 1 

I'S    flats   &  garage 1 

2.S   apts 11 

-IS  apts.  &   stores 1 

3.S    dwellings    1 

3S    apts 1 

3S    apts    &    stores 1 

IS   stores    7 

IS    warehouse    3 

IS   cabinet   shop    5 

IS    com.    station 6 

IS   tile   shop    2 

IS  tile  garage    2 

IS    file    ser.    .stati  Jn 

IS    tile    auto    paint    shop 

Tile     addition     

IS    tile    &    brick    garage 

IS    brick    store    

IS  brick    garage 


IIS    br  ck 


ptor 


Brick    bake    oven    

Brick    addition     

2S    brick    nursery 

2S    brick    hotel     

3S    brick    apts 

3S  brick   industrial   bidg 
Br  ck    and    concrete 

theatre  Add'l    C 

23   biick    and    concrete 

store  and  office.  .  .  . 
2S  b  ick  A  tile  apts..  .  . 
IS  hriik  &  tile  school.  . 
1  I-  iiirfti-  theatre.  .  .  . 
IS  concrete  garage.... 
•JS  concrete  sub.ntation 
3S    concrete    addition... 


IS   steel   service    station       4  7,9UU 

IS   steel    wash    rack....        1  250 

IS  garages   and  sheds..   323  66,231 

Billboards      6  125 

Electric   signs    42  23,61V 

I'.oof     signs     3  14,000 

Marquee     2  1,700 

Additions      88  291,715 

Alterations    &    repairs..    135  182,798 

Total      1118  $3,178,756 

SUMMARY 

New     construction 983  $2,995,958 

Alterations     &     repairs      135  182,798 

Total     1118  $3,178,756 


Cost 

136,779 

10,800 

72.650 

10,000 

25,000 

7.000 

174.150 

4.200 

32.400 

5.000 

2,000 

148.500 

12,000 

8,000 

34.500 

30.297 

23.350 

12,900 

4.850 

2.350 

6.000 

750 

2,000 

3.500 

5,000 

200 

700 

4,000 

30.000 

4.100 

10.650 

Ril.noO 

160.000 

50.000 

50.000 

15,000 

80,000 
20.000 
32.674 
75.000 
2.120 
77.000 
145,000 


COMPLETION  NOTICES 


AI/AMBDA    COUNTV 


Rcorded  Accepted 

May  27,  1925— NO.  1083  ARDMORE 
Ave.,  Oakland.  Mary  Adamski  to 
whom   it   may   concern.. May   23,   1925 

May  27,  1925— NO.  3779  FRUITVALE 
Ave.  J.  P.  Morton  to  whm  it  may 
concern     May     17,    1925 

May  27,  1925 — NO.  2945  CALIFORNIA 
St.,  Oakland.  F.  W.  Brookes  to 
whom    it    may   concern.. May    27,    1925 

Mav  27.  1925- W  SIDE  HAliLAN  ST 
166-9  N  of  34th  St.,  Oakland.  Fred- 
erick Schwenkler  to  whom  it  may 
concern     April    20,    1925 

May  27,  1925— NO.  3317  ARKANSAS 
St.,  Laurel  Grove  Park,  OakUnd. 
Mrs.  .Annie  Blowers  to  Lewis  Gra- 
ham     May    26,    1925 

May  27,  1925 — NO.  600  SAN  MIGUEL 
Berkeley.  Walter  D.  Jones  to  R.  O. 
Burr    May  26.    1925 

May  27,  1925 — BEG.  AT  A  PT.  OX  S 
line  of  a  certain  strip  of  land  de- 
scribed in  Deed  from  Gustav  A. 
Zimmermann  to  City  of  Oakland 
dated  Oct.  23,  1924  and  recorded  in 
Liber  795  Official  Records  Page  470 
to  be  known  as  Xicol  Ave.  dist. 
thereon  W  238  from  W  line  of 
Fruitvale  Ave.  thence  W  37  S  75 
E  37  N  75  to  pt  of  beg,  Oakland. 
Gustav  A.  Zimmermann  to  whom  it 
may  concern    May  1,    1925 

May  28,  1925— SE  LINE  FIFTY- 
eighth  St.  2S2.92  SW  of  .Adeline  St 
thence  SW  38.58  ft  S  120.63  ft  NE 
38.58  ft  N  120.63  ft  to  beg,  Oak- 
land. J.  Sexton  to  whom  it  may 
concern    . May   28,   1925 

May  28,  1925— NO.  1707  TENTH  ST., 
Oakland.  James  Clark  to  whom  it 
may    concern    May    28,    1925 

Muy  28,  1925—7455  ONE  HUNDRED 
f   urth    .^ve.,    Oakland.    J.    H.    Pick- 

rell    to  whom  it  may  concei  n 

May    26.    1925 

May  28,  1925 — SE  LINE  OF  FIFTY- 
eighth  St.  205.76  SW  of  W  Line  of 
Adeline  St.  thence  SW  38.58  ft  S 
120.63  ft  NE  38. 5S  ft  N  120.63  ft  tn 
t  eg..  Oakland.  J.  Sexton  to  whom 
it   may   concern May  26,   1925 

May  28,  1925— LOT  19  BLK  3  MAI' 
-Xo.  3  of  the  Hillegass  Tract,  Oak- 
land. Floy  M  Ament  to  Harrv 
Ahnefeld May    28,    1925 

Max  28.  1925— NO.  1306  SANTA  FE 
Ave..  Berkeley.  C.  Lerch  to  whom 
it    may    concern Mav    18.    1925 

May  27,  1925 — PTN.  LOT  6  BLK  5 
Lakemount.  Oakland.  Otto  W. 
Mayer  to  Mayer  Construction  Co... 
May     27.     1925 

May    27,      1925— LOT      42      BLOCK      S 
men''-H     .\I.np     of     Regents     Park. 
Lee  Hansen   to   whom   it  may   con- 
cern     May    26,    in25 

May    27.    1925 — LOT    21       BLOCK       22 


■  bdi 


of 


rth       Cr 


'in  < 


H.  E.  and  F.  J.  Hodge  to  whom  it 
TTiny   ronc'"n    May   27,   1925 

MAY    28,    1925— PTN.    LOTS    9    &    10 

'V    H    V    p    of   t -e    Haf  Mnann    .intl 

Magels     Tract     Brook     Twp.     E.     D. 

McKinnon     to    J.    M.    yc  ^ord    -  .  .  -  . 

May     25,     1925 

May  28.  1925— i,OT  ^l  &  ^-W  1214  FT 
Lot  20  BIk  3  Solans  Avenue  Ter- 
race Berkel'y.  AValt.r  .\  Moriran 
to    Harvey   J.    Thompson .  .May   27,   '25 

Mav  ?S.  1925— LOT  ^4  BLOCK  :■■  Up- 
lands. Berkeley.  Marga' et  Naylor 
to    .\.    Hendrirkson  .  .  .  .      May   27.    I'i25 

M-v  28.  1925— LOT  6  "■  XW  12-6  LOT 
5  BIk  IS  Map  of  Key  Route  Hts., 
OaL-land.  T.  .1.  Vrfnrd  <-  n-h-m  it 
may  concern    May  27,   1925 

May  28  1925 — XW  COR,  ■ct-'F,  «T.  Xi 
Hawthorne  Terrace  County  of  Ala- 
meda. J.  C.  Sperry  to  A  Cederborg 
May     14,     1925 


May  28,  '25 — SW  57  MORE  OR  LESS 
of  Lots  6  .&  7  BIk  A  Map  of  Grand 
Avenue  Heights  (By  the  Parks), 
Piedmont.  R.  C.  Heister  to  Beckett 
and   Wight    May  27,   1925 

-May  2S,  1925 — LOT  25  BLK  7  MAP 
of  Key  Route  Terrace  No.  2  Albany 
Jol.n  St.  John  and  Haven  B.  Chan- 
dler to  whom  it   may  concern 

May     25,     1925 

.May  28,  1925— PTN.  LOT  3  BLK  C 
Montclair  Acres,  Oakland.  Mabel 
A.  Donovan  to  Joseph  Boeddeker 
April    8,    1925 

May  2S.  1925— LOTS  2315  2321  2327 
2314  2320  2326  Auseon  Ave.,  Oak- 
land. C.  B.  Deuble  to  whom  it  may 
concern    May  27,   1925 

Mav  28.  1925 — NE  COR.  E  TWENTY- 
first  St.  and  Mitchell  Sts.,  Oak- 
land. Earie  H.  Moore  to  whom  it 
may     concern May     27,     1925 

May  28,  1925— SE  LINE  FIFTY- 
eighth  St.  244.34  ft  SW  of  Adeline 
St  tlience  SW  38.58  ft  S  120.63  ft 
NE  38.58  ft  N  120.63  ft  to  beg..  Oak- 
land. J.  Sexton  to  whom  it  may 
i-oiuerri     May    26,    1925 

May  29,  1925— LOTS  43  AND  44  BLK 
P,  Fruitvale  Boulevard  Tract,  Oak- 
land. Owner  not  given  to  whom 
it   may   concern May    29,    1925 

May  29.  1925— NO.  6206  MAJESTIC 
Ave,  Oakland.  Earl  G  Bush  to  Wm 
Wolfe May    28,    1925 

May  29,  1925— NO.  6039  CLAREMONT 
Ave.,  Oakland.  Laura  Shelley  to 
California   Builders   Co.. May   29,   1925 

May  29,  1925— NO.  2201  PRINCE  ST., 
Berkeley.  John  P  Anderson  to 
California    Builders  Co.. May   29,   1925 

May  29,  1925 — LOA  29  BLK  6,  Map 
Key  Route  Terrace  No.  3,  Berkeley 
Leslie  L  Roberts  to  whom  it  may 
concern May    19,    1925 

May  29,  1925— PTN  LOTS  7  AND  8 
Re  sub  of  Mlramonte  Tract,  Ber- 
keley. Hazel  D  Pearson  to  whom 
it    mav   concern April   27,    1925 

May  20.  1925JPTN  LOTS  1,  2  AND  3 
BIk  B,  Map  Sather  Tract,  Pied- 
mont. Irene  Melhuish  to  H  Goran- 
son     May    29,    1925 

May  29,  1925 —  7720-7724-7728  GAR- 
field  Ave,  Oakland.  D  T  Owen  to 
whom    it    may   concern.. May    28,    1925 

May  29,  1925- NO.  2615  SEVENTY- 
eighth  Ave.,  Oakland.  John  Sin- 
clair to  D  T  Owen May  28,   1925 

May  29,  1925 — LOT  93  Map  Pacific 
Theological  Seminary  Tract,  Oak- 
I.and.  A  H  Monez  to  whom  it  may 
concern May    25,    1925 

May  29.  1925 — PTN  LOT  30  BLK  1, 
Map  showing  property  and  location 
of  Spaulding  Tract,  Berkeley.  Matt 

Salo   to    whom   it  may  concern 

Mav    27,    1925 

May  29,  1925 — NO  .  815  TRESTLE 
Cilen  Road,  Oakland.  Inez  H  and 
George  B  Land  to  whom  it  may 
concern May    28,    1925 

May  28,  1925— NO.  3015  SEMINARY 
Ave.,  Oakland.  Squires  &  Ferrier 
to  C  R  Squires  &  Co May  28,  1925 

May  28,  1925— NO.  929  SIXTY-NINTH 
Ave.,  Oakland.  L  A  and  E  Belle 
Peters  to  L  A  Peters.  ..  .May  27,   1925 

May  28,  1920— NO.  923  SIXTY-NINTH 
Ave.,  Oakland.  L  A  and  E  Belle 
Peters  to  L  A  Peters May  27,  1925 

May  28,  1925 — LOT  6  BLK  4,  North- 
lands  Tract   No.    1,   Berkeley.      Nina 

E    Blackman    to   Ben   F   Sisson 

May    24,    1925 

May  28,  1925— PTN  LOTS  39  AND  40 
Blli  R  Map  Fruitvale  Boulevard 
Tct.    Oakland.      Geo   S  and    Dorothy 

Danforth   to  Gaubert  Bros 

May     27,     1925 

June  1,  1925—815-821  SAN  MATEO 
Road,  Berkeley.  Mabel  M  Bram- 
lage   to   E   D   Bramlage.  .May   26,   1925 

June  1,  1925— NO.  1726  SONOMA  AV 
•Berkeley.  Mabel  M  Bramlage  to 
E   D   Bramlage May   26,   1925 

June  1,  1925— NO.  827  SAN  MATEO 
Rd.,  Berkeley.  Mabel  M  Bramlage 
to   E   D  Bramlage May   26,   1925 

June  I.  1325 — PTN  LOT  4,  Rhoades  & 
Meyer  Tct,  Berkeley.  S  M  Rhoades 
and  Harry  Meyer  to  Harry  Meyer 
June    1,    1925 

June  1,  1925 — LOT  9  BLK  8,  Lake- 
mont,  Oakland.  John  J  Gruner  to 
Yer.xa  and  Steves  Inc.. May  29,   1925 

June  1,  1925 — LOT  15  Thompson  Park 
Tct.  Alameda.  Therese  M  Cameron 
to  F  J  Theile May  27,    1925 

June  1,  1925— NO.  1070  ORDWAY  Ave 
Albany.  Mabel  M  Bramlage  to  E  D 
Bramlage May    26,     1925 

June  I.  1925— LOT  29  BLK  16,  Elec- 
tric Loop  Tract,  Oakland.  Charles 
Retzlnff   to   Allen   Bros ...  Feb.   2,    1925 
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June  1.  1925— NW  CHANNING  WAY 
and  Jefferson  St.,  Berkeley.  J  E 
Strain   to  whom   it  may  concern... 

May    25,    1925 

Ju'n'e'l,  1925— PTN  LOT  133  Map  Re- 
subdivision  Peralta  Park,  Albany. 
Eli   and    Anna   Luoma    to    whom    It 

may    concern May    25,    1925 

June  1,  1925 — LOT  11  BLK  1,  Amended 
Map  Thousand  Oaks  Court,  Berke- 
ley. Hubert  G  and  Marjory  K  Hig- 
gins  to  E  F  Henderson.  .June  1,  1925 
May  29,  1925 — LOT  113  and  Ptn  Lot 
112  Blk  32,  Map  Havenscourt,  Oak- 
land. M  C  Grider  to  H  C  Wood- 
hams May    29,    192o 

May  29,  1925 — LOT  5  BLK  2,  Map 
Morthbrae.  Berkeley.  Madge  Hall 
Erwin  to  Beadell  &  Lane. May  29,  '25 
May  29,  1925 — LOT  7  BLK  6,  Map 
Santa  Fe  Tract  No.  5,  Oakland. 
Eugene    I    McGraw    to    Henry    Mc- 

Kallor May    29,     1925 

May  29,  1925— LOT  26  BLK  35 
Amended  Map  Fairmount  Park, 
Berkeley.      Angelo    D    Fabbio    to    L 

W    Cox May    12,    7925 

May  29,  1925— NO.  2847  ABBEY  ST., 
Oakland.      Jack  Jarvis   to   whom   it 

may    concern May    29,    1925 

June  2,  1925— LOT  26  &  PTN.  LOT 
25  MacKinnon  Park  Tract,  Pied- 
mont.    James     Capswell     to     whom 

it    may   concern June    2,    1925 

June  2,  '25- NO.  3323  3325  GAUNDA 
St.,  Oakland.  James  V.  Frazier  to 
whom  it  may  concern .  .June  1,  1925 
June  2,  •25— NO.  1032  SAN  ANTONIO 
Ave..  Alameda.  Julius  J.  Grodem  to 
whom  it  may  concern.. May  29,  1925 
June  2,  1925— NO.  61S  BROADMOOR 
Blvd.,     Oakland.     Emilie     Ptanstiel 

to  Kizimer  Karpov June   1,   1925 

June     2.     1925 — NO.     2742     M.^THEWS 

St.,    Berkeley.      F.      Grunewald      to 

whom  it  may  concern.  .  .  .June  1,  1925 

June   2,   1925— NO.   1519   AVALNUT  ST. 

William    I.    Clarke    to    H.   IS.    Smith 

and   E.   W.   Barker June   2,   1925 

June  2,  1925 — 3006  FIFTY-EIGHTH 
Ave.    Cornelius    Hansen    to      whom 

it    may    concern    June    1.    1925 

June  2.  '1925 — NO.  1552  SONOMA  AVE 
Albany.  Gwendoline  M.  Ralston  to 
M.    J.    Ralston    June  J.   ,1925 


LIENS  FILED 


ALAMEDA   COUNTY 


Recorded                                                  AmoMnl 
May    27,    1925 — LOTS    7    AND    8    BLK 
Map    Boulevard       Park.       Oakland. 
Sunset  Lumber  Co  vs  Theo  String- 
er   $516.92 

Mav    27,    1925 — PTN    LOTS    2    AND    3 
Blk    7,    Map    T.    N.    Antisella    Villa 


Tract,  Berkeley.  Forster  Lumber  & 
Mill  Co  vs  Samuel  Illlch,  Naspasia 
Prohaska   and   J    and    E    Angleman 

$515.25 

27,'  'i92'5— NW     THIRTY-NINTH 


Ave  504.76  SW  Foothill  Blvd  SW 
64  NW  24.79  N  69.7  m  or  1  th  64.71 
to  comm,  Oakland.  Forster  Lum- 
ber &  Mill  Co  vs  R  A  Ralola,  G 
Raiola  and  J  &  E  Angleman.  .$223.76 
May  27,  1925 — LOT  63  BLK  9,  Map 
Lakeshore  Highlands,  Oakland. 
Forster  Lumber  &  Mill  Co  vs  A  V 
Richardson,     J     Angleman     and     E 

Angleman     $1748.47 

Mav  27,  1925— LOT  11  BLK  D,  Map 
Piedmont  Knoll,  Oakland.  George 
H    Noble   vs   Thomas   and   Nellie    B 

Rudech      $2042.54 

May  27,  1925— LOT  26  BLK  A,  Map 
No  2,  Bateman  Tract,  Berkeley. 
Rhodfs-Jamieson  &  Co  vs  W  F 
McManus  and  J  W  Powell. ..  .$295.15 
May  27,  1925 — PTN  LOT  20,  Map 
White  Tract,  Oakland.  Rhodes- 
Jamieson   &   Co  vs  Daniel  Gannaw, 

J    W    Powell    and    J    Coward $94.20 

May  27,  1925 — LOT  6  BLK  D,  Map 
Eimwood  Park,  Berkeley.  Aronsen 
Hardwood     Floor       Co     vs       Sophie 

Minasian    and    Harold    Paige $440 

Mav  27,  1925— PTN  LOT  3,  Map  Land 
o'f  Brooklyn  Land  Co.  Etc.,  Oakland. 
Robert  Howden  &  Sons  vs  W  A  & 
Freida    Stokes    and    George    H    Ly-^ 

dicksen     $255 

May  27,  1925— N  40  FT.  LOT  3  BLK 
5,  Daley's  Scenic  Park  Tract,  Ber- 
keley. Robert  Howden  &  Sons  vs 
Wni   and    Clara   Van   Ness  Stetfen.. 

$352.20 

Mav  27,  1925— PTN  LOTS  11  AND  12 
Blk  18  Map  McGee  Tract,  Berkeley. 
E  P  Tenney  Co,  Inc  vs  J  E  and 
Kate   A   Strain   and   W   H   Maynard 

$91.10 

Mav  28,  1925 — PTN  LOT  118,  Crocker 
Highlands,  Oakland.  D  A  Davison, 
$192;   Fred  Johnson,  $93.83  vs  Mary 

and    W    Adamski    '■ 

Mav  28,  1925 — LOT  74  MAP  OF  DUT- 
ton  Manor  Addition,  San  Leandro. 
Duner-Mathenv     Sash    &    Door    Co. 

vs.    Richard    Hill     $239.15 

June  1,  1925— LOT  74  BLK  304,  Map 
Dutton  Manor  Addition,  San  Le- 
andro. San  Leandro  Mill  &  Lum- 
ber Co   vs   Richard   Vill $409 

June  1.  1925— LOT  45  BLK  23.  Map 
Resbdvn  of  Ptn  of  North  Crag- 
mont,  Berkeley.  Raymond  E  Ford 
vs  Richard  A  and  Myrtle  Smith.  .$191 
June  1,  1925— NO.  3030  SIXTIETH 
Ave,  Oakland.  Melrose  Bldg.  Ma- 
terial   Co    vs  "Rov    Connor $128.98 

June  1,  1925— NO.  2843  HOPKINS  ST. 
Oakland.  Melrose  Bldg  Material 
Ct    vs    Roy    Connor    $101.86 


June  1,  1925— NW  THIRD  AVE  100 
SW  E-12th  St.  50  X  150,  Oakland. 
Tilden  Lumber  &  Mill  Co  vs  A  T 
Chick   and    Bell   &   Son $373 

May  29,  1925 — LOT  20  BLK  B  Resub 
of  Ptn  of  Fruitvale  Addition  Tct, 
Oakland.  Raymond  E  Ford  vs  R  A 
and    Myrtle    Smith $191 

June  2,-  1925— LOT  1  BLOCK  8  MAP 
of  Fruitvale  Blvd.  Tract,  Oakland. 
V.  N.  Smith  vs.  R.  P.  Free  &  Lenore 
Free    and    J.    E.    Sprague $137.25 

June  2,  1925— LOT  1  BLOCK  8  ILAP 
of  Fruitvale  Blvd.  Tract,  Oakland. 
V.  N.  .«mith  vs.  R.  P.  Free  and 
Lenore   Free   &   J.  E.  Sprague. $152.25 

June  2,  1925 — PORTION  LOT  3  MAP 
"f  land  of  Brooklyn  Land  Co., 
Oakland.  Marshall  &  Stearns  Co. 
vs  \V.  A.  Stookes  &  Frieda  Stookes, 
Geo.    H.   Lydicksen    $152 


RELEASE  OF  LIENS 


ALAMEDA    COUNTV 


lay  29,  1925— LOT  2  BLK  D,  Map 
Lower  Piedmont  Park,  Piedmont. 
Coast  Oil  &  Supply  Co  to  John  and 

S    Niosi     $26 

Resub  of  a  ptn.  of  Fruitvale  Addi- 
tion Tract.  Raymond  E.  Ford  to 
it.    A.    Smith,    Myrtle    Smith $191 

une    1,    1925 — LOT      20      BLOCK      B 


BUILDING  CONTRACTS 


S.\N    MATEO    COUNTY 


PLUMBING    ETC. 

CLARK    DRIVE    &    CRESCENT    AVE.. 

San    Mateo.    Plumbing   and   heating 

for     2-story     frame    residence    and 

garage. 

Owner — Isadore   Weinstein,   1136   Drake 

Burlingame. 
.Architect — E.  L.  Norberg  et  al,  407  Oc- 
cidental,   Burlingame. 
Contractor — A.   H.  Dittman  1204  Broad- 
way.  Burlingame. 
Filed  June   2.    1925.  Dated  May  26,   1925. 

Rough    Diumbing    $474 

Rough    heating    474 

Completed    and    accepted    475 

Usual    35    days    475 

TOTAL  COST.  $1898 
Bond.  $1898;  Sureties,  Indemnity  Ins. 
Co.  of  I'hiladfclphia:  Forfeit,  $5;  Limit 
80  working  days;  Plans  and  specifica- 
tions  filed. 


STORE   BLDG. 

PART  LOTS  11  &  12  BLOCK  13,  San 
Mateo,  All  work  for  1-story  rein- 
forced concrete  and  brick  store 
building. 


Reinhart  Lumber  and  Planing  Mill  Company 

GKNGR.4L    LUMBER    YARD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 
RriiernI    Mill    and    CHblnet    Work.    Stock     Door*.    Sash 

Framria   and    Monldlngn  

JERROLD  AVE.  A  VARNHJVlflLD  ATEi. 

Mission   901-902-901-904  San  FrancUco 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  nn  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 


CROCKER    BUILDING 

San   Francisco,   Cal. 


YBON   BUILDING 

Portland.  Oregon 


IGarBpn  (EntiHtrurttmt  Eppnrla 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
818   MISSION    STREET  SAN    FK.ANCISCO 


Phone  Franklin   9400.. 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 


Saturday,    Tuna    6,    1925 
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Owner — M.   J.    Conway   et   al,   212   VlUa 

Terrace,    San    Mateo. 
Architect— None.  . 

Contractor — Leonard    Dloguardi,    30    W 

Poplar,    San    Mateo. 
Filed  May  26,  1926.  Dated  May  17,  1925. 

Walls     poured      $3943 

Brown     coated     3943 

Completed    and    accepted    3943 

Usual    35    days    -. 3946 

TOTAU  COST,  $15,775 
Bond,  $15,775;  Sureties,  Hartford  Ac- 
cident &  Indemnity  Co.;  Forfeit,  $10; 
Limit,    Plans    and    specifications,    none. 


DWELLING 

LOT    17    BLOCK    45      BOWIE      ESTATE 
Eastern    Add    San    ilateo.    All    work 
for  1-story  frame  dwelling. 
Owner — Richard  Peace  et  al,  San  Mateo 
Architect — None. 
Contractor — M.    Motulich,    927    5th,    San 

Mateo. 
Filed  May  20.  1925.  Dated  May  12.  1925. 

Root    on     $525 

Plastered     =25 

Completed    and    accepted    525 

Usual    35    days-    525 

Monthly    payments    $50,    $436,    int.    7% 
TOTAL   COST,    $2536 
Bond,     Sureties,     Forfeit,     Limit,     Plans 
and    specifications,    none. 

DWELLING 

LOT   15    BLOCK    47    EASTON   ADD.   NO. 
4.  Burlingame.  All  work  for  dwell- 
ing and  garage. 
Owner — Delphis    D.      Howell,      Burlin- 
game. 
-Architect — None. 
Contractor — Frederick   H.  Lawton,  4019 

Hyde    St.,    San    Francisco. 
Filed  May  22,  1925.  Dated  May  14,  1925. 

Frame    up     $1213.80 

Ready    for    brown    coat 1213.80 

Plastered     1213.80 

Completed   and   accepted    ....   1213. SO 

Usual    35    days    1213.80 

TOTAL  COST,  $6069 
Bond,  Sureties,  none;  Forfeit.  $2;  limit 
100  working  days;  Plans  and  specifi- 
cations,  none. 


ALTERATIONS  $1000;  Lot  20  Blk  2 
El  Camino,  Burlingamei;  owner, 
Frank  Bouret,  226  Myrtle,  Burlin- 
game. 

BUNC^iLOW  and  garage,  $5000;  Lot  15 
Blk.  2  Crossway  Rd,  Burlingame; 
owner.    Mrs.       Wilson;      contractor, 

E.  S.    Shaver,    1401   Carmelita,    Bur- 
lingame. 

RESIDE.VCE  and  garage,  $6000:  Lot 
24  Blk  45  Vancouver,  Burlingame; 
owner,  P.  Broc  Rchruse;  contr.,  E. 
S.  Shaver.  1401  Carmelita,  Burlin- 
game. 

RESIDENCE  and  garage,  $7640;  Part 
Lots  2  &  3  Blk  50  El  Camino,  Bur- 
lingame; owner  Arthur  &  Schweit- 
zer:   contractor,    Minton    Co. 

RESIDENCE  and  garage.  $4000;  Lot  18 
Blk  47  Cahrillo,  Burlingame;  own- 
er,   M.    M.    Elder. 

BU.N'GALDW  and  garage,  $7000:  Lot  1 
Blk  71  Hillside.  Burlingame;  owner 

F.  J.    Loftuka;     contractor,     H.     H. 
Putman,    250S    Easton,    Burlingame. 

BUNGALOW  and  garage,  $3550;  Lots 
4  .^  5  Blk  38  Vancouver,  Burlin- 
game;  owner  Miss  Emily  P.  B.  Hay 

BUNGALOW  and  garage,  $5000;  Lot  4 
Block  13  Laguna,  Burlingame; 
owner.  H.  A.  Foy. 

RESIDENCE  and  garage,  $8990;  Part 
Lots  3  &  4  Blk  50  El  Camino,  Bur- 
lingame; owner  Arthur  &  Schweit- 
zer;  contractor,   Minton    &    Co. 

REPAIRS,  $200:  916  El  Camino,  Bur- 
lingame; owner.  John  Knlstberg, 
916   El   Camino,   Burlingame. 

BUNGALOW  and  garage,  $5000;  Lot  14 
Blk  60  C&lumbus,  Burlingame; 
owner,  Geo.  W.  Manz:  contractor, 
M     Sorenson,    16      Dwight,      Burlin- 


game. 


BUILDING  CONTRACTS 


SANTA    CI-ARA    COUNTY 


Completed     and     accepted 1750 

Usual    35     days     1750 

TOTAL    COST.    $7000 

Bond,     Sureties,     Forfeit,     none;     Limit. 

120  days:  Plans  and  specificaticns  filed 


RESIDENCE,  4-room,  $2750;  St.  James 
St.  near  11th,  San  Jose;  owner,  J. 
M.  Puck,  1175  Minesota  Ave.,  San 
Jose;  contractor,  J.  Weldon,  111  N- 
33rd  St.,   San   Jose. 

OFFICE  building,  10-story  steel  and 
concrete,  $321,000;  N  First  St.  near 
Santa  Clara  St.,  San  Jose;  owner. 
Commercial  Club,  First  and  San 
Antonio  Sts.,  San  Jose;  architect. 
Binder  &  Curtis,  35  W-San  Carlos 
St.,  San  Jose;  contractor,  E.  Nom- 
mensen,  76  W-San  Antonio  St.,  San 
Jose. 

RESIDENCE,  4-room,  $2400;  Elizabeth 
St.  near  Ninth,  San  Jose;  owner, 
Hugh  De  Lacey,  Sheriffs  Office,  San 
Jose;  contractor,  Stevenson  & 
Snyder,  70  W-Virginia  St.,  San  Jose. 

ALTER  business  building,  $4250;  No. 
158  to  166  W-Santa  Clara  St.,  San 
Jose;  owner,  De  Saisett  Estate; 
contractor,  E.  Shottenhamer,  401  S- 
Market   St.,   San   Jose. 

RESIDENCE,  5-room,  $1975;  No.  452 
Illinois  St.,  San  Jose;  owntr,  Rocco 
De  Sopo,  Premises;  conlractor,  Paul 
Caserta,    240    George    St.,    San    Jose. 


APARTMENTS 

SW  CORNER  N  THIRTEENTH  .VND 
Julian  Sts.,  San  Jose.  All  work 
for    3-story    apt.    bldg.    and    garage. 

Owner — R.    Rampone. 

.-\  rch  i  t  ec  t — None. 

Contractor — V.  Maggio,  452  N  15th,  San 
Jose. 

Filed  May  29,  1925.  Dated  May  28.  1925. 

Frame    up    &    rafters    on $1750 

1st  coat    plaster    1750 


COMPLETION  NOTICES 


SANTA   CLARA   COUNTY 


Recorded  Accepted 

May  21,  1925— NE  GUINDA  ST.  200 
NW  Addison  Ave  NW  141.38  E 
179.45  SW  110.53  to  beg.  Ptn  Blk 
87,  Palo  Alto.  Charles  J  Lawrence 
to  whom  it  may  concern.. May  20,  '25 

May  21,  1925 — LOT  2  BLK  1,  Lincoln 
Park,  San  Jose.  Raymond  R  Alison 
to  whom  it  may  concern.. May  1,  1925 

May  21,  1925 — PTN  LOTS  1,  2  and  3 
Blk  29,  Scale  Addition  No.  2,  Palo 
Alto.  Frances  Price  to  whom  it 
may  concern April   3,   1925 

May  21,  1925— W  EIGHTH  ST.  183.- 
7866  N  Washington  St.  N  45.9466X 
137.84,  San  Jose.  Bert  Gamble  to 
whom    it   may   concern.. May    20,    1925 

May  22,  1925— NW  HOMER  AVE  200 
SW  Guinda  SW  50.X200  Ptn  Lot  3 
Blk  65.  Palo  Alto.  Nellie  M  Halsey 
to  whom  it  may  concern. May  19,  1925 


BUILDING  CONTRACTS 


.S.ACRAMENTO    COUNTY 


RECORDEID 

COLLEGE    P.LDC.- 

JR.     COLLEGE    SITE       NEAR       FREE- 

port    Blvd.    and     SutterviUe    Road, 

All    work    for   building. 
Owner — Sacramento        Junior      College 

District. 
Architect — None. 
Contractar — William     C.     Keating,     92.". 

Forum    Bldg.,    Snrramento. 
Payments    not    given. 

TOTAL  CO-ST,  $299,900 
Bond,  Sureties,  Forfeit.  Limit.  Plans 
and    specifications,    none. 

SERVICE  STATION  and  2  stores.  $4000 
4909  J.  Sacramento;  owner.  Lena 
M.  Hill.  Forum  Bldg.,  S  icramenfo: 
contractor,  R.  L.  Hathaway.  38n 
Los    Angeies    .-Vve..    Sacramento. 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   Placerville, 
Nevada  City,  Reno 

SACRAMFNTO    OFFICK 
ROSSE.   PIERCE,    Manager 

90.=i  Sixth  STKiri 


DWELLING,  5-room  and  garage,  $2000 
4225  C,  Sacramento;  owner,  W.  H. 
Fansler.    1601    F,   Sacramento. 

DWELLING.  4-room  and  garage  $2000; 
216  27th,  Sacramento:  owner,  F.  L. 
Francis,  3454  ^itockton  Blvd., 
Sacramento. 

DWELLING.  6-room  and  garage  $6000; 
1225  42nd,  Sacramento;  owner, 
Wm.  A.  Smith,  1027  Yale  Ave.. 
Sacramento:  contractor,  N.  H.  Ba- 
tenian.  609  San  Miguel  Way.  Sac- 
ramento 

GENERAL  REPAIRS  in  theatre,  $2000; 
617  K,  Sacramento;  owner,  Hobbs 
Estate:  contractor.  Siller  Bros.. 
1616    13th.    Sacramento. 

DWELLING,  5-room  and  garage  $2500; 
2608  isth.  Sacramento;  owner.  R. 
A.  Person,  3110  Carly  Way,  Sacra- 
mento. 

DWELLING.  4-room  and  garage  $1950; 
5525  2nd  Ave.,  Sacramento;  owner 
H.  Harvey.  1859  49th.  Sacramento: 
contractor.  C.  H.  Ritchey,  5600  2nd 
.Ave..    Sacramento. 

nWELLLNG.  5-room  and  garage  $4500; 
3201  E,  Sacramento:  owner.  W.  B. 
Williams,    YMCA,    Sacramento. 

DWEI,LING,  5-room,  and  garage,  $3665 
255S  17lh.  Sacramento:  owner,  H. 
W.  i;est,  1621  U,  Sacramento;  con- 
tractor. Thos.  B.  Hunt,  1510  30th. 
Snoramento. 

DWELLING.  5-room  and  garage,  $3950; 
3916  Downey  Way.  Sacramento; 
owner,  J.  E.  Backman,  2134  33rd. 
Kanramento. 

DWELLING,  6-room  and  garage,  $5000: 
4616  Pu'k'ngham  Way.  Sacramento 
owner.  A.  C.  Nelson,  1116  C,  Sacra- 
mento. 

nWBLLlXG.  5-room  and  garage,  $3500 
2240  Ge-her  Ave..  Sacramento: 
"wner.  Pittman  &  Watson,  2227  O, 
Sncramento. 

DWi^LLlXG.  5-room  and  garage,  $2000 
3911  7th  .Ave..  Sacramento:  owner, 
T.    C'lstzer,    214    K,    Sacramento. 

DWELLING.  5-room  and  garage.  $3500 
wner,  Pittman  &  Watson,  2227  O, 
Sacr.nmenfo. 

D'WFIyLING.  5-room  and  garage,  $2960 
37Sfi  4th  Ave..  Sacramento;  owner 
L.  Millspaugh,  2264  Gerber  Ave. 
Sacramento. 


JOMPLETTCN  NOTICES 


S.\CRAMENTO    COUNTY' 

rtecnrrted  Accepted 

May  28  1925— LOT  614  ELMHURST, 
Sacramento.  Wallace  W.  Wyatt  to 
whom    it    may   concern.. May    25,    1925 

Mav  2S.  1925— LOT  9802  H  J  G  CO 
Sub  SS,  Sacramento.  M.  Todd  Rich- 
ards to  whom  it  may  concern.... 
May    27,    1925 

M-y  2S.  1925— S  '4  LOT  5  K  L  8  9, 
S-rranK-nto.  J.  H.  Stephens  to 
whom    it    mav   concern.. May    21,    1925 

Mav  28.  1925 — LOT  6  &  E  10  FT  OF 
r"r.ts  7  K  L  8  9.  Sacramento.  J.  H. 
Stephens  to  whom  it  may  con- 
cern     May    21.    1925 

Mav  28.  1925  —  LOT  15  GERBER 
Court.  Georgene  Jackson  to  whom 
it    mnv   concern    May   20,    1925 

May  26.  1925 — LOT  6604.  H.  J,  G 
.Addition  No.  46,  Sacramento. 
Antodino  and  Anna  Vaccaro  to 
whom    it    mav    concern. May    21,    1925 

May  27,  1925 — LOT  77.  Parkside. 
Paul  R  Opdvke  to  whom  it  mav 
concern      May     20.     1925 

Mav  27,  1925— LOT  520  W.  &  K. 
Tract  No.  19.  Sacramento.  Paul 
R  Opdvke  to  whom  it  may  con- 
cern    May  20,  1925 

Mav  23.  1925 — LOT  78  and  S  %  Lot 
79.  Heilbron  Oaks,  Sacramen'to. 
Sacramento  Brick  Co  vs  Lena  E 
and    F   E  Hostetter $62 


LIENS  FILED 


.SACRAMENTO    COUNTY 


Recorded  Amount 

Mav  26.  1925 — LOT  78  and  S  H  Lot 
79.  Heilbron  Oaks.  Tilden  Lumber 
&  Mill   Co  vs  Lena  E  Hostetter.... 

$61.28 

May  27.  1925 — LOT  6604  Goethe  Tract 
.Sacramento.  M  B  Souza  vs  Anti- 
dnio    Vaccaro     $85 
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BUILDING  CONTRACTS 


CONTRA      COSTA      COUNTY 

REMODEL.  2-story  building,  $2000; 
Macdonald  bet.  11th  and  12th  Sts., 
Richmond;  owner.  Dr.  VV.  M.  Bul- 
locl<.  1120  Macdonald  Ave.,  Rich- 
mond; contractor,  P.  M.  Santord,  El 
Cerrlto,    Richmond. 

DWELLING,  1-story  frame,  $2000;  30th 
bet.  Nevin  and  Barrett,  Richmond; 
owner,  X.  E.  Anderson,  1225  Roose- 
velt   Ave.,    Richmond. 

MARBLE  SHOP,  $3000;  Hth  St.,  betw. 
Chanslor  and  Santa  Fe,  Richmond; 
owner,  R.  J.  Patcha  &  Sons,  R.  D. 
,Xo.  1  135  San  Anselmo,  Cal. 
contractor,  H.  T.  Ludwig,  960  Nato- 
ma  St.,  San  Francisco. 

DWELLING,  1-story  frame,  $5900; 
Mount  Ave.,  bet.  Hughes  and  Hum- 
boldt, Richmond;  owner,  T.  G. 
Gray,  11th  and  Bissell,  Richmond; 
contractor,  Carl  Overaa,  2105 
Roosevelt    Ave.,    Richmond. 

ALTER  2-story  brick  store  bldg.,  $7130 
7th  and  Macdonald,  Richmond; 
owner,  E.  H.  Kueffer,  Oakland; 
contractor,  Carl  Overaa,  2105 
Roosevelt    Ave..     Richmond. 


BUILDING  CONTRACTS 


SAN    JOAQUIN    COUNTY- 


DWELLING 

LOT    13    BLOCK    9    SPRING    ADDITION, 

Stockton.    All    work       for       1-story 

dwelling. 
Owner — Louis    Chiapale. 
Architect — None. 
Contractor — M.   A.   Orcutt,    616    N  Grant 

Stockton. 
Filed   May   26,   1925.   Dated,   — . 
Payments    not    given. 

TOTAL  COST,  $4800 
Bond,  Sureties,  Forfeit,  none;  Limit, 
90  working  days;  Plans  and  specifica- 
tions,  none. 


RESIDENCE 

LOT  13  AND  25  FT  OF  B  %  OF  LOT 
12  in  Block  9  of  Pacific  Manor, 
Stockton.  Twa-story  frame  and 
stucco   residence. 

Owner — Louis  S.  Kroeck,  730  N  Com- 
merce,   Stockton. 

Architect — None. 

Contractor — John  J.  Cavanagh,  219  N 
Sutter,    Stockton. 

Filed  June   2,   1925.   Dated  May  23,  1923. 
Payments    not    given. 

TOTAL   COST,   $S193 

Bond.     Sureties.     Forfeit.     Limit,     Plans 

ond    specifications,    none. 

RESIDENCE  &  garage,  $4500;  No.  1242 
W-Rose  St.,  Stockton;  owner,  W 
B.    Bywater. 

RESIDENCE  and  garage,  $5000;  No 
831  W-Elm  St.,  Stockton;  owner,  M. 
D.  Wilson;  contractor,  R.  S.  Mc- 
Clellan. 

STORE  building,  $10,000;  No.  1910 
Pacific  Ave.,  Stockton;  owner.  Delta 
Investment  Co.;  contractor,  E.  H. 
Riley,    Wolf    Hotel    Bldg.,    Stockton. 

RESIDENCE  and  garage,  $4600;  1965 
S  California,  Stockton;  owner,  G. 
N.  McGriffard;  contractor,  Charles 
Garner,    1930    California.    Stockton. 

DWELLING  and  garage,  $8000;  211 
Euclid  Ave.,  Stockton;  owner,  L.  S. 
Kroeck,   College    of  Pacific. 

RESIDENCE  and  garage.  $4800;  350 
East  Monterey.  Stockton;  owner. 
North  Stockton  Town  Lot  Co.;  con- 
tractor, Salfield  Bros.,  3411  N  Sut- 
ter,   Stockton. 


COMPLETION  NOTICES 


SAN   JOAaUIN    COUNTY 


BUILDING    CONTRaCTJ' 


VRESNO   CnUNTl 


STORE    BLDG. 

KINGSBURG.     All  work  except  plaster- 
ing and  painting  for  store  building 
Owner— Wm.   A.    Erickson. 
Architect — None. 

Contractor — L.   Wilton  &  N.  P.  Strieker 
Filed  May  29,  '25.     Dated  May  21,  '25. 

.^s  work   progresses 75% 

Usual   35   days Balance 

TOTAL  COST,  $5586 
Bond,  none.  Limit,  75  working  days. 
Forfeit,  $10  per  day.  Plans  and  speci- 
fications, none. 


Vista  Addition,  Fresno.  Myrnle  L 
Rooks  to  C  E  MiUhollen.May  16,  1925 

May  27.  1925— LOTS  11  AND  12  BLK 
65,  K  B  Heights,  Fresno.  Angelo 
J   Sophia   to   whom   It   may   concern 

j^^y    25     1925 

May"2'9i'i925— LOTS'SAND  4  BLK 
7,  Matteawan  Addition,  Fresno.  J 
A  Putman  to  whom  it  may  concern 
May    29,    1925 

LIENS  FILED 


DWELLING,  $5000;  No.  537  Clinton 
Ave.,  Fresno;  ownetr,  J.  P.  Turner; 
contractor,  rhas.  M.  McKnight,  806 
Voorman  St.,   Fresno. 


FRBSNO   COUNTY 

Recorded  Amount 

May  29,  1925— LOTS  5  AND  6  BLK  1, 
Fenway  Tract,  Fresno.  J  D  Hal- 
stead    Lumber    Co    vs    Florence    W 

Berton     $96 

May  29,  1925— LOTS  16  AND  17, 
Crawford  Park,  Fresno.  J  D  Hal- 
stead  Lumber  Co  vs  H  K  and  Alice 
E    Jackson     $152 


COMPLETION  NOTICES 


FRESNO    COUNTY 


Recorded  Accepted 

May  27,  1925— LOTS  3  AND  4  BLK 
15,  College  Park,  Fresno.  Cecil  G 
Parker  to  whom  it  may  concern... 

Mav    26,    1923 

May    27,    1925— LOT    7    BLK    28,    Alta 


Recent  construction  projects  an- 
nounced in  Canada,  as  reported  by  As- 
sistant Trade  CommLssioner  Donnelly, 
Ottawa,  include  an  860  foot  railway 
bridge,  a  $200,000  theatre  project,  a 
$100,000  fish  reduction  plant,  a  $900,000 
subway,  and  a  store  building  to  cost 
approximately    $2,500,000. 


tK#U^  BiiiMer> 


Photo^  shows  Clyde  single  drum  reoersing 
builders'  hoist  worl^ing  for  Krahl  Construction 
Co.,  Chicago,  on  the  new  Venetian  Baffery 
building. 


The  Clyde  single  drive  reversible  steam  hoist  with  boiler  and  elevator  sheave  is  a 
unit  of  the  Clyde  line  which  has  demonstrated  repeatedly  its  ability  to  more  thetn  meet 
the  requirements. 

It  is  built  with  the  usueJ  Clyde  thoroughness  in  detail  construction.  Cut  gears; 
extra  large  shafting,  turned  eind  fround,  asbestos  lined  brakes  and  heavy  pawls,  all  con- 
tribute to  the  satisfaction  found  in  the  finished  product. 

When  desired,  the  hoist  can  be  equipped  with  friction  clutch  elevator  sheaves, 
instead  of  jaw  clutch.     Full  details  upon  request. 


Recorded 

May  27,  1925 — LOT  11 
Lake  Park.  Stockton, 
hon    to  Felix    Sarrasen. 


Accepted 
BLOCK    14,         ,^p,vnF^ 
Grover   Ma-         ^CLYDEj 
.May   25,    1925 


You'll  Take  Pride  in   Your  Clyde! 


LIENS  PILED 


SAN    JOAQUIN    COUNTY 


Recorded                                               Amount 
June    1,    1925— LOT    3    BLK    5,    North- 
crest,   Stockton.     Martin   Amann   vs 
J    W    Fetters    and    Sterling    Furni- 
ture  Co    $250 


CLYDE  IRON  WORKS  SALES  COMPANY 

Sole  Distributors  for  Clyde  Iron  Works,  DULUTH.U.  S.  A. 

Western  Branches: 

50  Fremont   St.,      San  Francisco.  Cal. 
555  Thurman  St.,  Portland,  Oregon. 
3410  First  Ave.  South,  Seattle,  Wash. 
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SOME  DANDIE  ^^^-s 


Published  by  Koehring  Co, 


The  1925 
Improved 
DANDIE 
One  Sack 
Mixer  with 

Two  or  Four 
CyHnder 

Engine    Has 
Arrived 


A  New 

Standard  in 

Light  Mixer 

Construction. 

The  Price 

Is  Right  — 

Come  in 

and  See 

Them 


The  Same  Dependabihty  which  Owners  of  Koehring  Heavy 
Duty  Pavers,  Mixers  and  Sho\  els  Ha\  e  Come  to  Take 
For  Granted,  Is   Embodied  in 

This  Dandie  Light  Mixer 

Manufactured  by 

KOEHRING  CO.,  MILWAUKEE,  WIS. 

Everything  for  the  Contractor 

Harroii,Rickard  &  McCone  Co. 


139-149  Townsend  St. 
SAN  FRANCISCO 


225  So.  San  Pedro  St. 
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COBIIRV    HITS    S.    F.    SCHOOL    BUILD- 
IXG   SYSTEM 


The  San  Francisco  Board  of  Educa- 
tion has  denounced  the  legal  system 
of  building  schools  and  praises  the 
Los  Angeles  method  with  regards  to 
school  construction.  Through  their 
own  control  of  building,  the  Los  An- 
geles School  Department  has  spent 
J15,000,000  in  one  year  and  has  123 
schools  in  course  of  cnnstruction,  ac- 
cording to  Ira  W.  Coburn.  general  con- 
tractor and  a  member  of  the  Board  of 
Education,  who  recently  returned  from 
the  southern  city  where  he  attended 
the    Shriners'    Convention. 

Coburn  draws  attention  to  the  fact 
that  San  Francisco's  $)  2,000,000  new 
schools  program  has  been  three  years 
under  way  and  only  $5,000,000  of  the 
bonds  have  been  actually  sold  and  not 
all  of  that  amount  yet  spent.  "We 
must  revamp  our  system,"  Coburn 
says. 

Declaring  that  building  is  "as  cheap 
in  .San  Francisco  as  in  Los  Angeles," 
Coburn  complains  that  "a  new  high 
school  in  San  Francisco  costs  $1,200,- 
000,  while  in  Los  Angeles  they  build 
just  as  serviceable  a  school  for  $350  - 
000. 


Whatever  the  shortcomings  of  m  d- 
ern  architects  and  architecture,  the 
interminable  criticism  of  their  lack 
of  originality  becomes  tiresome,  and, 
we  are  inclined  to  think,  decreasingly 
effective.  It  is  trite  that  righteousness 
can  not  be  legislated  upon  a  people; 
Ihat  education  will  not  make  a  wise 
man  out  of  a  fool;  that  God  is  not 
moved   by   prayer   of   "vain   repetition." 

Should  it  not  be  equally  obvious 
that  an  architecture,  genuine  and  all 
our  own.  will  not  be  attained  by  harp- 
ing on  the  need  of  it?  Certainly  the 
one  and  only  distinctive  architecture 
of  our  day  —  the  skyscraper  —  came 
from  no  deliberate  attempt  to  create 
a  brand  new  style.  It  developed  natur- 
ally as  a  part  of  our  scientific,  indus- 
trial and  financial  development;  and 
most  certainly  it  is  not  the  child 
of  any  architectural  tour  de  force. 
Countless  blunders  have  been  made  in 
its  clothing  and  adornment — classic 
columns  carrying  impossible  loads, 
ornament  out  of  scale  or  located  al- 
most out  of  sight,  grotesque  attempts 
and  nameless  monstrosities  in  efforts 
at  original  treatment — but  the  sky- 
scraper itself  remains — a  thing  sig- 
nificant, inspiring,  even  when  badly 
treated.  In  it  we  already  have  an  ar- 
chitecture of  our  age  and  nation.  Its 
treatment  deserves  the  greatest  care 
but  novelty  is  not  the  foremost  re- 
quirement   thereof. 

The  well-intended  criticisms  of  the 
profession  and  the  calls  for  originality 
have  become  largely  labored.  They 
clamor  for  the  obviously  desirable 
without  constructive  contribution  to 
its  attainment;  and  they  sometimes 
leave  the  impression  (probably  unin- 
tentionally) that  their  authors  value 
novelty    more    than    fitness    of    design. 

Universal  originality  (a  really  im- 
possible thing)  would  mean  chaos  in- 
stead of  style — a  jangle  of  notes  with- 
out rythm  instead  of  ordered  pas- 
sages. The  devices  of  every  art  are 
limited.  In  most  instances  they  are 
surprisingly  few,  but  their  possible 
combinations  and  arrangements  run 
to  astounding  numbers.  The  great 
artist  is  revealed  by  the  fitness  and 
effectiveness  of  the  combinations  he 
uses. 

Is  it  not  probable  that  much  of  our 
straining  for  architectural  originality 
actually  impedes  our  movement  as 
sometimes  does  the  "muscle-bound 
condition  of  an  athlete? 

This  is  no  argument  for  slip-shod  or 
lazy  methods,  but  if  we  work  honestly 
and  for  honest  e.xp  ession,  using  what- 
ever gifts  cf  ingenuity  and  originality 
we  may  possess,  we  are  more  likely 
to  prcduce  architecture  of  merit  than 
if  we  overemphasize  the  need  of  being 
different. — Engineering   &    Contracting. 


ASSUMES     NEAV    POSITION 


George  Duncan,  formerly  one  of  the 
two  representatives  in  the  Oakland 
field  for  the  General  Electric  Company, 
has  joined  the  staff  of  the  Pacific  Elec- 
tric Motor  Company  with  headquarters 
in   Oakland. 


The  largest  merger  of  lumber  yards 
ever  attempted  on  the  Pacific  Coast  is 
Ijelieved  to  have  been  consummated  in 
Sacramento  with  the  organization  of 
a  $2,000,000  concern,  headed  by  Cali- 
fornia and  Eastern  capitalists,  to  take 
over  the  Sacramento  Lumber  Company, 
and  the  Kewin  lumber  yard  of  Mo- 
desto. 

Formal  announcement  of  the  gi/- 
gantic  lumber  merger  was  made  by 
J.  W.  S.  Butler,  director  of  the  cor- 
poration, who  stated  plans  of  the  com- 
pany call  for  the  amalgamation  of  a 
large  number  of  Pacific  Coast  lumber 
yards  into  one  of  the  largest  chains 
of   retail    concerns    in    the    nation. 

Headquarters  of  the  new  company, 
which  will  be  known  as  the  United 
Lumber  Yards.  Incorporated,  will  be 
located   in    Sacramento. 

Included  in  the  gigantic  merger 
are  the  eight  yards  of  the  Kewin  Lum- 
ber Co.  of  Modesto,  located  through- 
out the  San  Joaquin  Valley,  and  the 
Sacramento  Lumber  company,  giving 
the  new  organization  a  nucleus,  of 
nine  yards  to   start  with. 

The  price  paid  by  the  new  organiza- 
tion for  the  Sacramento  plant  was  said 
to  be  in  excess  of  $250,000,  and  the 
Kerwin  interests  were  understood  to 
have  been  purchased  at  ai  cost  of 
$500,000. 

No  change  in  the  personnel  of  the 
local  organization  is  planned,  accord- 
ing to  Butler.  Lawrence  Chapman, 
manager  and  part  owner  of  the  Sacra- 
mento Lumber  Company,  will  remain 
as  executive  of  the  concern.  J.  C. 
Butler,  son  of  J.  W.  S.  Butler,  will  be 
assistant    manager. 

In  addition  to  the  $2,000,000  capital 
of  the  organization,  comprising  pre- 
ferred stock  to  be  issued,  approxi- 
mately 60,000  shares  of  no  par  value 
common  stock  will  be  issued.  The 
company  was  recently  organized  un- 
der the  laws  of  Delaware  and  copies 
of  the  articles  of  incorporation  have 
been  filed  with  Frank  C.  Jordan,  sec- 
retary   of    state. 

Directors  of  the  new  organization 
are:  J.  W.  S.  Butler.  Sacramento;  E. 
C.  Peck,  vice  president  of  the  United 
Bank  and  Trust  Company,  Sacramento; 
George  H.  Thompson,  Minneapolis, 
former  prominent  lumber  man  of  that 
city:  E.  H.  Kewin  of  Modesto,  organiz- 
er of  the  Kewin  lumber  yards,  and  C. 
B.    Hagge,    Fullerton. 


B.4KERSF1ELD    ROCK    PLANT   TO 
COST  $100,000 


The  Eakersfleld  Rock  and  Gravel 
Company  has  announced  plans  to  build 
a  plant  near  Bakersfield  with  a  capa- 
city of  50  tons  per  hour  at  an  approxi- 
mate cost  of  $100,000.  Engineers  re- 
ports and  extensive  laboratory  tests 
made  on  the  Bakersfield  deposit  esti- 
mate that  between  5.000.000  and  10.- 
000,000  tons  of  commercial  material  is 
accessible.  Fred  C.  Macombler,  rock 
man  of  Taft,  is  preesident  of  the  Bak- 
ersfield Rock  and  Gravel  Company. 
J.  B.  Dowd  is  vice  president  and  C.  F. 
Smith  is  secretary.  Other  directors 
are  J.  R.  Hughes  and  J.  N.  Harvey. 
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>EW    LAW    PROVIDES    COMPULSORY 
fOMTEXSATIOX    IXSURAXCE 


Building  Barometer  Shows  Business  Good 


The  State  Legislature  of  1925  enact- 
vd  the  ft'llowing  changes  in  the  Work- 
men's Compensation,  Insurance  and 
tf:itety   Act,   effective   July   24,   1925: 

Amending  sections  9  and  24,  where- 
by the  all;wance  for  burial  expense 
is  increased  from  one  hundred  to  one 
iiundred  fifty  dollars.  This  amount  to 
be  in  addition  to  any  death  benefit  al- 
lowed dependents. 

Amending  section  46%,  making  it  a 
m:sdemeanor  to  operate  places  of  em- 
ployment after  prohibition  by  the 
Commission,  or  to  deface,  destroy  or 
remove  notices  posted  by  the  Commis- 
sion prohibiting  the  operation  of  such 
places    of    employment. 

Amending  section  29  , making  it  a 
misdemeanor  not  to  secure  the  pay- 
ment of  compensation  by  either  carry- 
ing compensation  Insurance  or  obtain- 
ing the  Commission's  certificate  of 
consent  to  self-insure.  Failure  to  so 
secure  being  punishable  by  a  fine  of 
not  more  than  five  hundred  dollars  or 
by  imprisonment  for  not  more  than 
six  months,  or  by  both  fine  and  im- 
prisonment. 

In  this  connection  the  Commission  is 
authorized  to  require  the  employer  to 
furnish  a  written  statement  at  any 
time  sho'wing  the  name  of  his  insur- 
ance carrier,  and  failure  of  the  em- 
ployer to  furnish  such  written  state- 
ment after  a  period  of  ten  days  con- 
stitutes presumptive  evidence  that  the 
employer  has  not  complied  with  the 
law. 


REOOMMEXDED       BUILDING       CODE 
ISSUED   BY   CEMENT  ASS'X. 


The  Tortland  Cement  Assodiatlon, 
111  West  Washington  Street,  Chicago, 
has  ("ust  issued  a  revised  edition  of 
the  association's  "Recommended  Build- 
ing Code"  for  cities  with  populations 
from   25,000  to   150,000. 

The  code  was  first  issued  in  June, 
1923.  While  no  important  changes  have 
been  made,  some  sections  have  been 
modified  in  accordance  with  recent  de- 
velopments. For  instance,  publication 
of  the  new  report  of  the  "Joint  Com- 
mittee on  Standard  Specifications  for 
Concrete  and  Reinforced  Concrete" 
necessitated  some  changes  in  Section 
i.T  in  order  that  the  code  might  con- 
f"rm    to    that    report. 

Other  changes  include  amplification 
of  Section  44,  on  Masonry  Construc- 
ti   n.  A  complete  index  has  been  added. 

Cities  or  individuals  interested  in 
building  code  revision  can  obtain  cop- 
ies by  addressing  the  Portland  Cement 
.\ssociation    at    Chicago. 


roiR-r      RExnEiss      decision      in 

JlUISDICTIOX.\L    DISPUTE 

^^'hal  is  believed  to  be  one  of  the 
mo.st  important  decisions  ever  handed 
down  by  a  court  in  a  labor  dispute  was 
rendered  by  the  United  States  circuit 
<ourt  of  appeals  at  Cincinnati  on  May 
15th.  This  decision  makes  permanent 
an  injunction  granted  in  the  Federal 
I'ourt  at  Cleveland  two  years  ago, 
which  denied  the  right  of  sheet  metal 
workers  to  strike  on  jobs  where  metal 
trim  was  being  installed  by  carpenters. 

The-  issue  arose  out  of  the  long  stand- 
ing dispute  between  the  two  crafts, 
which  has  caused  considerable  troubde 
throughout  the  country.  In  the  opinion 
of  attorneys  who  have  examined  the 
decision,  it  means  that  contractors  are 
free  to  employ  any  trade  to  do  work 
and  a  strike  by  a  trade  not  chosen  to 
do  that  particular  piece  of  work  is 
illegal.  The  court  holds  that  the  right 
to  strike  or  threaten  to  strike  as  a 
means  of  coercing  an  employer  with 
whom  the  strikers  have  a  direct  con- 
troversy is  not  questioned. 


By 


V.    Smith,    Vice-President,     S.     W.     StrauK     *     Cn. 


Business  and  industrial  conditions 
throughout  the  country  and  especially 
along  the  Pacific  Coast  are  funda- 
mentally sound  and  business  in  prac- 
tically all  lines  is  steadily  strengthen- 
ing. The  building  industry  was  never 
in  more  satisfactory  condition,  and 
there  is  proijably  no  safer  barometer 
to  follow,  in  attempting  to  forecast 
general  business  volume,  than  the  sta- 
tistics   of    construction. 

Building  is  under  way  in  our  Pacific 
Coast  cities  to  a  degree  that  promises 
an  activity  throughout  the  coming 
months  which  may  establish  a  new 
high  figure  for  the  year's  total,  prob- 
ably $500,000,000  in  construction  costs 
for  the  80  major  cities  of  our  seven 
Far  Western  States.  Mr.  S.  W.  Straus, 
president  of  S.  W.  Straus  &  Co.,  in  a 
recent  interview  published  by  a  New 
York  newspaper,  is  quoted  as  antici- 
pating a  $6,000,000,000  total  of  build- 
ing in  the  United  States  for  1925. 

Business  soundness  or  weakness  is 
always  first  noted  in  building.  Tight- 
ening of  money  in  anticipation  of  a 
slowing  down  of  business  is  always 
promptly  reflected  in  a  curtailment  of 
building  plans  and  general  confidence 
IS  always  immediately  shown  in  new 
construction  projects.  Building  is  an 
essential  and  basic  industry,  but  it 
employs  and  is  dependent  upon  large 
•nvestments  and  it  is  one  of  the  first 
indices  to  reflect  fundamental  financial 
conditions. 

But  we  are  not  entirely  dependent 
at  this  time  upon  the  tendencies  of 
the  building  industry  for  verification 
of  the  opinion  that  business  generally 
is  progressing  along  sound  lines.  The 
employment    curve    shows    an    increase 


over  the  first  part  of  1924.  Workmen 
arc  earning  more  money  and  manufac- 
turers in  more  than  a  score  of  indus- 
tries are  handling  a  greater  volume  of 
business    than    last    year. 

The  increase  in  volume  earned  by 
workers  is  due  also  to  an  increase  of 
working  hours  per  week,  rather  than 
to    higher    wages    per    hour.  Almost 

spectacular  gains  have  lately  been  re- 
ported from  the  lines  of  trade  which 
suffered  the  most  last  year.  The  cost 
of  labor,  material  and  practically  all 
essential  commodities^  is  appareiVtly 
more  firmly  stabilized  at  this  time 
than  at  any  period  since  the  World 
War.  The  importance  of  stabilization 
cannot  be  too  strongly  emphasized  in 
an  attempt  to  estimate  the  general 
business   situation. 

Progress  is  dependent  upon  harmony 
in  labor  circles,  efficiency  of  workers 
and  genuine  co-operation  between 
manufacturers  and  merchants.  So 
long  as  these  controlling  factors  are 
kept  in  working  accord  there  is  no 
need  for  apprehension,  even  though 
slight  variations  may  occur  here  and 
there  in  volume  of  current  business  in 
any    given    line    or   branch    of    industry. 

One  of  the  most  encouraging  aspects 
of  the  business  situation  today  is  the 
disappearance  of  all  spectacular  booms 
and  widespread  depressions.  The  im- 
portant thing  is  to  keep  our  national 
commercial  machine  functioning 
smoothly.  It  is  necessary  for  business 
to  safeguard  itself  against  inflation 
and  thus  seek  protection  from  defla- 
tion. Over-production  in  any  line 
should  be  discouraged.  A  stabilization 
of  production  alone  can  maintain  a 
permanent  balance  between  supply  and 
demand. 


Details  Secure  Best  MillWork  Bids 


A  recent  service  bulletin  of  the 
Jlihwork  Institute  of  California  urges 
tile  importance  of  details  to  enable 
estimators  to  give  a  fair  and  equitable 
price    on   millwork. 

"To  make  an  intelligent  and  equit- 
able estimate  on  milUvork,  the  plans 
and  specifications  should  be  complete" 
says  the  bulletin.  "The  incomplete  plan 
or  conflicting  specification  leaves  too 
much  to  the  estimators  judgment  and 
is  the  direct  cause  of  misunderstand- 
ing between  the  architect,  owner, 
contractor  and  mill.  It  also  accounts 
for  much  of  the  variance  in  millwork 
bids. 

"The  judgment  of  different  estimat- 
ors in  the  survey  and  pricing  of  a 
plan  not  sufficiently  detailed  or  one 
indefinitely  specified  will  not  be  the 
same.  Even  the  interpretation  of  tele- 
phone information  will  differ.  One  es- 
timator will  add  a  certain  amount  for 
contingencies  and  the  other  will  let 
his  price  stand,  assuming  that  he  un- 
derstands what  is  wanted. 

".A  job  taken  too  low,  by  reason  of 
insufficient  details  or  faulty  and  con- 
flicting specifications,  is  apt  to  be 
subject  to  substitutions  or  trimming 
down  in  an  effort  to  get  out  of  the 
hole. 

The  conventional  'M-inch  scale  ele- 
vation" and  small  scale  details  are  of 
little  help  in  pricing  a  job.  They  al- 
low the  estimator  to  somewhat  visual- 
ize the  intent  of  the  drawings,  but  are 
of  no  use  in  determining  the  width 
and  thickness  of  frame  material,  cor- 
nices, moulds,  doors,  stiles  and  rails, 
and  of  the  many  different  items  enter-. 


ing  into  a  full  mill  bid. 

".N'o  estimator  can  determine  from 
the  elevation  of  a  door  drawn  to  H, 
%.  ^  or  even  *4-inch  scale  if  It  is 
solid  square  stuck,  solid  stuck  with 
mould  run  on  edges  of  stiles,  or  ap- 
plied raised  or  flush  mould.  Neither 
can  he  be  sure  that  the  jambs,  casings, 
etc.,  are  run  from  1",  1^"  or  thicker 
stock.  All  these  points  have  a  bearing 
on   the   pi  ice. 

"In  most  finish  lumber,  particularly 
woods  of  great  value.  %"  in  thickness 
or  width  oftentimes  adds  25%  to  the 
cost  of  the  material.  Therefore,  to 
enable  the  mill  to  determine  the  exact 
material  requirements,  the  details 
should  be  of  sufficient  size  to  abso- 
lutely prevent  guessing.  Unless  dimen- 
sions (thickness  and  width)  are  speci- 
fied, marked  or  otherwise  indicated, 
sectional  details  should  be  drawn  to 
not  less  than  H"  scale;  In  fact  in  most 
cases    S"    scale    would    be    preferable. 

"The  essential  requirements  for  the 
intelligent  estimating  of  millwork  is 
t)  have  hii"  to  1"  scale  drawings  of 
the  elevation  and  plans  of  all  case- 
work, mantels,  balustrades,  entablures, 
pediments,  doors,  wainscoting,  panel- 
ing , stairs,  rails,  store  fronts,  etc.,  sup- 
plemented with  IVi"  scale  (3"would  be 
better)  sectional  details,  showing  di- 
mensions and  method  of  construction. 
All  cornices,  beams,  frieze  and  moulds 
should    be    drawn    to    3-inch    scale. 

"l~arving  and  all  hand  tooled  work 
.-should  be  detailed  half  size.  If  this 
cannot  be  done,  a  flat  sum  should  be 
allowed  for  this  class  of  work  and  the 
amount    stated    in    the    specifications." 
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EDAVARD    GLASS    RESIGNS    FROM 
STATE  BOARD 


Edward  Glass,  San  Francisco  archi- 
tect and  member  of  the  State  Archi- 
tectural Board,  announced  his  resigna- 
tion from  the  board  yesterday.  He  has 
served  on  the  board  six  years  and  said 
he  felt  that  he  had  done  his  full  duty 
to   the   State. 

"My  office  has  a  large  number  of 
schools  under  construction  in  and 
around  Bakersfield  and  in  Los  Ange- 
les," he  said.  "and.  because  I  am  out 
of  the  city  so  much.  I  cannot  attend 
the  board  meetings,  and,  in  justice  to 
the  board  and  the  State.  I  have  felt 
that  it  was  only  proper  for  me  to  re- 
sign. There  is  nothing  of  political  sig- 
nificance in  my  action.  All  my  rela- 
tions with  other  members  of  the  board 
have  been  extremely  cordial  and  no 
friction  of  any  Itind  has  arisen  as  far 
as  I  am  concerned." 


MATERIAL    DEALERS    MEET 


The  California  Builders'  Supply  As- 
sociation held  its  regular  monthly 
meeting.  June  5,  in  the  Hotel  Oakland, 
members  from  Sacramento,  Stockton, 
Santa  Rosa,  San  Jose,  Richmond,  San 
Francisco,  Oakland.  San  Mateo  and 
Burlingame    being   present. 

Matters  of  importance  to  supply 
firms  were  discussed  and  committees 
appointed  to  act  on  recommendations 
made  on  the  various  suggestions  of- 
fered to  better  conditions  in  the  in- 
dustry. 

Discussing  business  conditions  in 
the  Northern  California  district,  mem- 
bers reported  as  a  busy  season  with 
expectations  that  the  current  year  will 
prove  the  biggest  in  the  history  in  the 
state. 


HARMONY    IN   ARCHITECTURE 


The  regents  of  the  University  of 
California  have  inaugurated  a  new 
policy  of  "architectural  harmony" 
which  will  be  enforced  hereafter  In 
adding  to  the  building  groups  on  the 
Berkeley  campus  and  in  constructing 
new  buildings  of  the  institution  else- 
where  in   the   State. 

To  carry  out  their  policy  the  re- 
gents named  George  W.  Kelham,  of 
San  Francisco,  who  was  supervising 
architect  of  the  Panama-Pacific  In- 
ternational Exposition,  to  be  supervis- 
ing architect  of  the  university,  with 
power  to  approve  or  disapprove  plans. 
A  resolution  embodying  the  new  policy 
was   adopted   by   the    board. 


CO-OPERATION    MEANS    SUCCESS 


An  association  formed  for  the,  pur- 
pose of  advancing  and  protecting  the 
mutual  interests  of  its  members  can 
only  succeed  when  it  functions  through 
its  duly  authorized  channels — with  it.') 
members  co-operating  unsilflKhiy  and 
squarely. 


SALESMEN     ORGANIZE 


The  San  Diego  building  material 
salesmen  recently  organized  a  club 
for  the  purpose  of  elevating  the 
methods    and    ethics   of    their    business. 


Santa    Clara    County    Builders 

Hold  Thirty-fifth  Annual  Banquet 


By  Joe 

Arthur  Rowe.  Santa  Clara  county 
district  sales  manager  for  the  Garnett- 
Young  Company,  wholesalers  in  elec- 
trical supplies,  was  the  principal 
speaker  at  the  thirty-fifth  annual 
banquet  of  the  Builders'  Exchange  of 
Santa  Clara  County,  held  Saturday 
evening,  June  6,  in  the  San  Jose  Com- 
mercial Club,  San  Jose.  Mr.  Rowe 
talked  on  the  subject  of  "Organiza- 
tion" and  liis  remarks  were  well  re- 
ceived by  the  guests. 

The  banquet  opened  with  an  address 
of  welcome  by  R.  M.  Butcher,  president 
of  the  Santa  Clara  county  exchange, 
who  introduced  E.  H.  Galpin  as  toast- 
master. 

Ralph  Wyckoff,  San  Jose  architect, 
delivered  an  interesting  address  on  the 
"Co-Operation  of  Architect  and  Con- 
tractor"   stressing    the    fact    that    it    is 


Oilgers 

only  through  co-operation  between 
botli  parties  that  the  job  will  be 
brought    to   a   satisfactory   finish. 

Other  speakers  included  F.  Schiegg- 
ner.  building  material  dealer  of  San 
Jose;  Geo.  Fuhrman.  sheet  metal  con- 
tractor and   Wm.   F.   Serpa,   plumber. 

A  telegram  was  read  from  Wm.  H. 
George,  president  of  the  San  Francisco 
Builders'  Exchange  expressing  his  re- 
grets of  his  inability  to  attend  the  ban- 
quet and  wishing  the  Santa  Clara 
t-ounty    builders    every    success. 

A  program  of  entertainment  was 
rendered  during  the  evening  and  music 
was  furnished  by  Johr  MacDonald's 
orchestra. 

The  banquet  was  declared  to  be  the 
finest  and  most  successful  social  held 
in  the  history  of  the  exchange. 


Lumbermen    to    Enjoy    Outing 


(Special   C 

The  delayed  pleasure  trip  of  mem- 
bers of  the  San  Joaquin  Valley  Lum- 
bermen's club  to  the  logging  camp  of 
the  Sugar  Pine  Lumber  company  will 
be  made  June  19  and  20.  according  to 
announcement  by  Secretary  Frank  F. 
Minard,  of  Fresno.  Originally  planned 
for  the  latter  part  of  May,  the  trip  was 
postponed  because  of  weather  condi- 
tions   in    the    mountains. 

The  pilgrimage  will  be  made  by 
automobile  caravan  scheduled  to  leave 
the  Hotel  Fresno  at  1  o'clock  Friday, 
June  19.  Running  time  has  been  ar- 
ranged to  bring  the  party  to  The  Pines 
at  5  o'clock.  The  party  will  have  dinner 


orrespondence) 

at  The  Pines,  followed  by  entertain- 
ment and  a  dance,  and  will  remain 
there  over  night. 

Leaving  early  Saturday  morning,  June 
20,  the  lumbermen  will  arrive  early  at 
Central  camp  and  will  have  the  pleas- 
ure of  viewing  the  modern  electrical 
methods  of  logging  employed  by  the 
Sug:ir  Pine  Lumber  company.  The  vis- 
itors will  be  guests  of  the  lumber  com- 
pany at  lunch,  and  will  return  to  town 
at   will   Saturday   afternoon. 

J.  C.  Ferger,  Fresno,  is  president  of 
the  club  and  Elmore  King  of  Bakers- 
field,  is  vice  president.  J.  G.  Martin, 
of  Fresno,   is  treasurer. 


Brick  and  Clay  Meet  at  Portland 


The  joint  summer  meeting  of  the 
Pacific  Northwest  Brick  Manufactur- 
ers' association,  the  Pacific  Northwest 
Clayworkers'  association,  the  Pacific 
Northwest  branch  of  the  American 
Ceramic  society,  will  be  held  in  Port- 
land on  June  19-20,  the  last  two  days 
of  the  Rose  Festival.  By  holding  the 
convention  at  this  time  it  will  give 
tile  visiting  members  an  opportunity 
to  attend  the  festival,  as  well  as  the 
convention,  association  officials  point 
out. 

The  program  has  been  outlined  for 
the  two  day  session,  by  the  committee 
in  charge,  which  consists  of  T.  S.  Mann 
of  the  Pacific  Stoneware  Co.,  R.  D. 
Smith,  of  the  Denny  Renton  Clay  & 
Coal  Co.,  and  M.  B.  Reilly.  of  the  Paci- 
fic Northwest  Brick  Manufacturers  As- 


sociation. In  addition  to  the  regular 
business  sessions,  the  program  includes 
trips  through  the  various  clay  plants 
of  Portland,  and  a  drive  up  the  Colum- 
bia River  highway  to  Eagle  Creek, 
where  a  salmon  barbecue   will  be  held. 

Ralph  P.  Stoddard,  secretary  of  the 
Common  Brick  Manufacturers  Associa- 
tion of  America,  from  Cleveland,  Ohio 
will  be  present  at  the  convention  and 
will  have  some  interesting  things  to 
outline  to  the  convention  regarding 
the  clay  from  the  national  viewpoint, 
it  is  stated.  Other  addresses  are  calen- 
dired. 

Prof.  Hewitt  Wilson,  of  the  Univer- 
s'ty  of  Washington,  is  president  of  the 
clayworkers  and  H.  R.  Kreitzer,  of 
the  Columbia*  Brick  Works,  Portland, 
is  the  president  of  the  Brickmakers 
Association. 


IN    NEAV  QUARTERS 


P.\RTNEBSHIP    FORMED 


Pacific  Electric  Clock  Company,  for- 
merly located  at  86  Third  Street,  San 
Francisco,  has  moved  to  its  new  office 
and  factory  building,  950  Parker  St.. 
Berkeley.    Phone    Berkeley    747. 


A.  Morrill  and  L,  T,  Ganshirt.  of  iSan 
Jose,  have  formed  a  partnership  and 
will  operate  under  the  trade  name  of 
.■^cme  Sheet  Mteal  Works  with  head- 
quarters  in   San   Jose. 
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OI'KM\G    HIDS    IN    PIBLIC 


Again  comes  the  question  of  open- 
ing bids  in  public.  It  this  can  ever  be 
put  acniss  proptrly  in  Kansas  City  it 
will  mean  eliminating  the  greatest 
temptation  that  confronts  the  owner, 
(he  architect  and  the  general  contrac- 
tor, which  is  to  violate  the  ethics  of 
the  construction  profession.  It  will 
mean  the  forcing  of  the  owner  and  the 
architect  to  select  a  comparable  list 
of  firms  when  compiling  their  list  of 
bidders.  It  will  eliminate  the  old  game 
of  playing  one  contractor  against  an- 
other to  force  a  lower  figure.  It  Is 
not  a  fair  method  of  procedure  to  be- 
come a  party  to  shopping  after  bids 
are   opened. 

Assuming  that  it  cost  each  competi- 
tor from  ?200  to  $500  to  figure  a  set 
of  plans  and  assuming  that  there  are 
eight  bidders,  that  means  from  $1600 
to  $4000  has  Ijeen  spent  to  get  the  job. 

It  is  not  fair  that  one  firm  should 
have  the  inside  on  another,  providing 
all  things  are  equal.  Most  assuredly 
after  a  contractor  has  spent  both  time 
and  money  to  prepare  a  bid  he  is  en- 
titled   to    know   where    he   stands. 

If  an  owner  or  an  architect  wants 
a  certain  firm  to  get  a  job,  then  let 
that  firm  have  it  on  a  fee  basis  or  any 
other  basis  that  is  mutually  agreed  on, 
but  once  the  job  is  out  for  competitive 
figures,  then  a  demand  should  be  made 
that    the    opening    be    made    public. 

Every  contractor  who  is  a  member 
of  the  Builders'  Association  under- 
stands that  competitive  bidding  imp- 
lies fair  play.  Therefore,  the  stand 
should  be  fallen  that  a  contractor  will 
not  figure  a  set  of  plans  unless  the 
bids  are  opened  in  public. — The  Build- 
er,   Kansas    City. 


ENGIIVEER'S     CLAIM     REJECTED 


A  claim  of  $5610  presented  by  Erie 
L.  Cope,  engineer,  ^vas  rejected  by 
Sutter  County  Board  of  Supervisors. 
Cope  claims  the  money  is  due  him  on 
a  contract  with  the  county  for  super- 
vising the  construction  of  the  Nico- 
laus  causeway.  A  former  Board  of 
Supervisors  hired  Engineer  Cope  to 
prepare  plans  and  specifications  for 
the  causeway  but  the  plans  were  re- 
jected by  the  present  board  and  the 
causeway  is  being  built  under  plans 
prepared  by  County  Surveyor  William 
.'^hearer.  Cope  sued  the  county  for 
the  amount  due  him  for  preparing 
the  plans  and  was  paid  that  amount 
and  the  board  now  maintains  that 
^is  he  did  not  supervise  the  construc- 
tion work  he  is  not  entitled  to  the 
additional   amount   he   now  claims   due. 


HOME     EXPOSITION 


Plans  for  a  "Home  Exposition"  for 
San  Mateo,  to  exhibit  to  prospective 
liome  buyers  the  unusual  advantages 
'■f  Peninsula  homes,  are  being  dis- 
cussed in  San  Mateo  real  estate  cir- 
cles. The  chief  objective  of  such  an 
undertaking  would  be  to  show  pros- 
pective home  owners  the  value  of) 
ownership,  the  thrift  and  community 
interest  awakened  by  having  a  home 
"f  one's  own,  and  to  assist  and  en- 
tourage home  builders  and  land  agents 
ill  San  Mateo,  Burlingame  and  Hills- 
l^orough. 


CiOIXG     TO     DENM.4.RK 


H.  P.  Vogensen,  president  of  the 
Vogensen  Construction.  Ctompany  of 
I'etaluma,  will  leave  June  15  for  a 
visit  to  Denmark.  This  will  be  the 
first  time  Vogensen  has  visited  his 
native  land  for  thirty  years.  He  will 
be    gone    about    three    months. 


Newly  Adopted    Lumber  Standards 
Makes  Lumber  Buying  Safe  and  Easy 


(Special  Correspondence) 


About  400,000  houses  are  built  an- 
nually in  the  United  States;  75  per  cent 
of  them  are  lumber  built,  and  all 
contain  important  quantities  of  lum- 
ber; the  total  lumber  bill  being  about 
$1,500,000,000.  The  newly  adopted 
American  Lumber  Standards  mean 
some  of  this  money,  or  its  equivalent, 
saved  for  every  owner  of  these  new 
houses.  All  he  has  to  do  is  to  say 
"American  Lumber  Standards"  to  his 
dealer  when  ordering  lumber  to  effect 
this  saving  and  obtain  insurance  of 
normal  sizes   and   specified   quality. 

In  a  recent  address  before  the  In- 
ternational Association  of  Purchas- 
ing .Agents  at  Milwaukee,  Wis.,  Arthur 
T.  Upson,  late  of  the  U.  S.  Forest 
I'roducts  Laboratory  at  Madison  and 
now  lumber  standards  advisor  of  the 
National  Lumber  Manufacturers  Asso- 
ciation, explained  and  dwelt  on  the 
benefits  of  lumber  standardization  to 
purchasers    and    consumers    of    lumber. 

Benefit    of    Standjirds 

American  Lumber  Standards,  he 
said,  after  three  years  of  effort  by 
manufacturers,  distributors,  consum- 
ers, the  U.  S.  Forest  Service  and  the 
Department  of  Commerce,  have  been 
quite  fully  worked  out  for  softwood 
and  have  been  adopted  by  practically 
all  the  great  lumber  manufacturing, 
distributing,  and  consuming  organiza- 
tions of  the  country.  They  cover  uni- 
formity of  size  and  grades,  and  desig- 
nations thereof  for  all  species  of  soft- 
wood lumber.  It  is  important  to  eco- 
nomical utilization  of  the  country's 
timber  resources  and  contributory  to 
saving  by  the  purchaser  for  the  latter 
to  be  able  to  exercise  a  free  choice 
between  the  various  species  of  lumber 
that  are  suitable  to  a  common  purpose. 

Standardization  has  been  accom- 
panied by  reduction  of  the  number  of 
grades,  sizes,  and  forms,  and  this  re- 
sults in  economy  all  the  way  from  the 
tree   to   the   completed  house. 

Grade    Reductions 

Heretofore  lumber  grades  (with 
their  thirty  or  more  sets  of  grading 
.specifications)  have  been  Greek  to 
the  average  householder  or  other  lum- 
ber user.  They  have  now  been  reduced 
to  one  for  the  whole  of  the  United 
States,  and  almost  all  the  important 
species,  and  can  be  understood  in 
a  minute  of  attention. 

Grades  In   Nntshell 

Lumber  is  first  divided  according  to 
use  into  (1)  yard  lumber,  (2)  shop 
lumber.  (3)  timbers.  The  first  and 
third  concern  the  builder,  the  second 
the   woodwbrker. 

Yard   lumber  comes   in   three  general 


degrees  of  manufacture  designated  as 
rough,  surfaced,  and  worked.  The  first 
is  simply  sawed,  the  second  is  planed 
smooth  on  one  or  all  4  sides;  worked 
lumber  is  the  product  of  a  matching 
machine,  sticker  or  molder.  It  Is  used 
chiefly  for  interior  and  decorative 
work  and  may  be  (1)  matched — for 
flooring,  ceiling,  etc;  (2)  shiplap — 
siding  and  close  fitting  wall  uses;  (3) 
patterned — various  forms  of  trim,  fin- 
ish, mouldings,  etc. 

As  to  quality  of  material,  yard  lum- 
ber is  divided  into:  (1)  Select  lumber; 
(2)   Common   lumber. 

Select  lumber  is  of  better  quality 
than  common  lumber,  and  is  in  turn 
graded  according  to  quality.  A,  B,  C 
and  D.  A  and  B  are  of  such  a  superior 
quality  that  they  may  be  used  with  a 
natural  finish.  C  and  D  are  of  excel- 
lent quality,  but  require  a  oaint  finish. 

Common  lumber  is  graded  as  Xo.  1, 
2,  3,  4,  5.  Nos.  1  and  2  common  are 
susceptible  to  general  building  use 
without  waste;  and  Nos.  3  and  4  and 
5  involve  some  waste  in  the  use  of 
various  pieces. 

In  addition,  the  consumer  of  yard 
lumber  need  only  remember  that  tim- 
bers (6x6"  or  larger)  are  graded  in 
order  of  relative  strength  as  dense 
select,    select,    and    common. 

Hon-   To   .\pply    Grndea 

As  for  applying  these  simple  qual- 
ity classifications  the  consumer  should 
remember  that  for  some  uses  rough 
or  partly  dressed  lumber  is  suitable 
and  that  for  most  purposes  not  in- 
volving appearance  a  lower  gade  is 
just  as  durable  and  satisfac- 
tory as  a  higher  one.  For 
instance.  No.  2  common  boards  are 
more  generally  used  in  floors  and 
sheathing  than  No.  1.  In  low  grade 
structures,  like  simple  sheds.  No.  3  and 
even  No.  4  may  serve  the  purpose  just 
as  well  as  the  much  more  costly  No.  1, 
In  joists  and  beams  the  lower  grades 
of  common  can  generally  be  used  with 
entire  satisfaction,  especially  if  some 
attention  is  given  to  placing  pieces 
so  that  defects  are  not  at  the  points 
of    greatest   strain. 

Unifcrmity  of  size  and  grade  is  now 
leiiig  supplemented  by  grade  marking 
of  each  piece  of  lumber  so  that  the 
purchaser  can  buy  on  faith  in  the 
l<nowledge  that  he  is  backed  by  expert 
and  responsible  grading  and  inspec- 
Uon.  He  can  absolutely  count  on  get- 
ting what  he  buys  if  he  stipulates 
that  sizes  and  grades  shall  be  accord- 
ing to  the  American  Lumber  Stand- 
ards adopted  by  the  lumber  associa- 
tions and  recommended  by  the  U.  S. 
Department  of  Commerce  for  the 
benefit   and   protection  of   the   public. 


H  MBKR        SHII'ME.XrS         HKCUE.VSK 


I.KXIBLE     STEEL 


-V  decrease  of  1.2  per  cent  in  lumber 
shipments  by  water  from  the  Pacific 
northwest  for  the  first  quarter  of  this 
year  as  compared  with  the  same  period 
of  I<i24  is  shown  by  the  report  of  the 
Pacific  Lumber  Inspection  Bureau,  just 
received.  Shrinkage  was  largely  due 
to  the  fact  that  .lapan  only  took  50 
and  China  Id  per  cent  of  last  year'c 
movement.  Other  destinations,  and 
particularly  the  Atlantic  citast,  took 
more,  some  53.000.000  ft.  mora  going  to 
the  Atlantic  coast  alone. 


I'hiladelphia  newspaper  reporters 
introduced  the  public  to  a  new  grade 
of  flexible  steel  last  week,  when,  re- 
porting on  an  address  by  one  of  the 
bridge  engineers  they  stated  that  "The 
towers  which  will  hold  the  great  span 
across  the  Delaware  River  will  give 
20  ft."  Deflection  of  20  ft.  in  the  tower 
height  of  350  ft.  represents  only  about 
6  per  cent  deflection!  The  reporter  was 
modest.  The  actual  deflection  of  the 
towers  will  be  about  20  in. — Engineer- 
ing News-Record. 
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APARTMENTS 


Sub-Contracts  Awarded. 

HOTEL,   APTS.  Cost,    $ 

SAN   FRANCISCO.      E    Leavenworth   St. 

N  of  O'Farrell  St. 
Twelve-story   steel   frame   and   concrete 

hotel  building  (63  apts.,  125  rooms) 
Owner — J.   Greenbach  and  E.  V.  Lacey, 

180  Jessie  St.,  San  Francisco. 
Architect — C.   O.  Clausen,  Hearst  Bldg., 

San  Francisco. 
Reinforcine  Bars     and     Metal      Lath — 

Truscon    Steel   Co.,    709    Mission   St., 

San  Francisco. 
Steel  Sash — Michel  &  Pfeffer  Iron  Wks. 

1415   Harrison   St.,   San   Francisco. 
Concrete — L.   Vannucci,    401   Church    St., 

San   Francisco. 


Plans   Being   Completed. 

APARTMENTS  Cost,   $15,000 

SAN  FRANCISCO.  SE  Cor.  Union  and 
Webster  Sts. 

Two-story  frame  and  stucco  apartments 
(4  apts.) 

Owner — Samuel  H.  Levin,  2055  Union 
St.,  San  Francisco. 

Architect — Reid  Bros.,  105  Montgom- 
ery  St.,    San   Francisco. 


Contract  Awarded. 

APARTMENTS  Cost,    $40,000 

SAN  FRANCISCO.     N  McAllister  187  W 

Pierce  St. 
Three-story    and    basement   frame    (24) 

apartments. 
Owner — A.     Goldman,     5128    Geary    St., 

San  Francisco. 
Architect  —  J.    C.    Hladik,    Monadnock 

Bldg.,  San   Francisco. 
I'ontractor — Evans     &  Co.,   359     Pacific 

Bldg.,    San    Francisco. 


Preliminaries    Being    Prepared. 
.\PARTMENTS  Cost,    $125,000 

SAN     FRAXCnsCO.       Mission     St.     near 

Twenty-sixth    St. 
Four-story      and      basement      concrete 

apartment   and    store   building. 
Owner — G*o.     Holl,     3012     Mission     St., 

San  Francisco. 
.\rchitect — V.     A.     Meussdorffer.     Hum- 
boldt   Bank    Bldg.,    San    Francisco. 
Plans  Being   Prepared. 

APARTMENTS  Cost,    $ 

SAN     FRANCISCO.       Pacific    Av...     bet. 

Laguna  and   Buchanan   Sts. 
Twelve-  story  reinforced  concrete  cnjn- 

munity  apartment  house. 
Owner — Rnnal   C.   Kennedy. 
Architect — F.    W.    Quand   and   Geo.    Bos, 

Humboldt   Bank  Bldg.,   S.   F 

To  Be  Done   by  Day's  Work. 

APARTMENTS  Cost,    $14,000 

SAN  FRANCISCO.  SW  California  and 
Middle   Streets. 

Three-story  and  basement  frame  (15) 
apartments. 

Owner — I.  Epp  &  Son,  4747  Geary  St., 
San   Francisco. 

Architect — Baumann  &  Jone,  251  Kear- 
ny St.,   San   Francisco. 


Contract  Awarded. 

APARTMENTS  Cost    $23,000 

SAN   FRANCISCO.      S  California   135   W 

Webster  St. 
Three-story    and    basement    frame    (12) 

apartments. 
Owner — Mrs.    Mary    Mehegan,    1517    Di- 

visadero   St.,   San   Francisco. 
Architect — W.    C.    Falch,    Hearst    Bldg.. 

San   Francisco. 
Contractor — George  H.  Hansill,  349  10th 

Ave.,    San    Francisco. 


Plans   Being  Completed. 
APARTMENTS  Cost,    $45,000 

SAN    FRANCISCO.      SW   Seventeenth   & 

Dolores  Streets. 
Three-.story    and    basement    frame    (12) 

apartments. 
Owner — F.    DeMatei. 
Architect — Paul       F.       DeMartlni,       946 

Broadway,  San   Francisco. 


Contracts   Awarded. 

APARTMENTS  Cost,    $30,000 

BERKELEY,      Alameda      Co.,    Cal.        N 

Center    St.,    bet.   Grove   and   Milvia. 
Two-story    and    basement    frame     and 

stucco      apartment      building       (16 

apts.) 
Owner — Mercantile  Trust  Co.,  464  Cali- 
fornia  St.,   San  Francisco. 
iJarpentrj-   Work  —  Connor   &    Connor, 

354   Hobart   St.,    Oakland. 
"Wiring — White    Elec.    Co.,   Berkeley. 
PlumbinK — K.    A.    McMillan,    Berkeley. 
Plastering — C.    A.   Reilly,   Berkeley. 
Sheet   Metal   Worlt — Percy   Sheet   Metal 

Works,    Berkeley. 
Painting — Burr    &    Son,    1520    Delaware 

St„    Berkeley. 
Heating    (Steam) — Atlas       Heating       & 

Ventilating      Co.,    354      Hobart    St., 

Oakland. 
Excavating — N.    Lena,       2307      Bncinal. 


Contract    Awarded. 

APARTMENTS  Cost.    $125,000 

SAN  FRANCISCO,  E  Van  Ness  Ave.  60 
N  Ellis. 

Five-story  and  basement  reinforced 
concrete   apartments. 

Owner — Jennie  Helbing,  1332  Lombard 
St.,   San   Francisco. 

Architect  &  Contractor — The  Helbing 
Co.,  1332  Lombard  St.,  San  Fran- 
cisco. 


Contract    Awarded. 

STORES   &   APTS.  Cost,    $14,500 

BERKELEY,  Alameda  Co.,  330  Ade- 
line   St. 

.stores     and    Apartments. 

Owner—  a.  Corvi,  1525  Alcatraz  Ave., 
Piedmont. 

Architect — Hutchinson  &  Mills^  1214 
Webster    St.,    Oakland. 

Contractor — Lawton  &  Vezey,  354  Ho- 
bart   St.,    Oakland. 


Contract    Awaraed. 

APARTMENT  Cost,    $28,000 

BERKELEY,  Alameda  Co.,  32  Domin- 
go   Ave. 

Two-story  frame  and  stucco  apartment 
building    (6   apts.) 

Owner — c.    A.    Weeks. 

Architect — None. 

Contractor— Harry  C.  Knight,  1428 
Franklin    St.,    Oakland. 


Completing    Plans. 

APARTMENTS  Cost    $ 

SAN    FRANCISCO— West    Portal    Ave. 

Three-story  frame  and  stucco  apart- 
ment and  store  building  (8  4-room 
and   1    2-room   apts.,   4   stores) 

Owner — Smith  O'Brien  &  C.   B.  Hobson. 

Architect — Smith  O'Brien,  49  Geary  St., 
San   Francisco. 

(Central  steam  and  hot  water  plant  to 

be    installed. 


Figures    for    General    Contract    To    Be 

Taken. 
APT,    AND    STORE.  Coat,    $40,000 

SAV    FRANCISCO,     SE     cor.     38th    ave. 

and    Balboa. 


E.  T.  Thurston 

Mem.   Am.    Soc.    C.   E. 

Consulting-  Construction 
Engineer 

57    POST    STREET 

Kearny    6757 

Twenty-five  years'   experience  as 
engineer  and  general   contractor. 


Two   story   brick  veneer  apt  and  store 

building. 
Owner — Jacob    Weisbaum. 
Architect — Baumann       &       J'ose,       261 

Kearny    St.,    San    Francisco. 


'Segregated    Bids    Being    Taken. 
APARTMENT,  Cost,    $185,000 

SA.N    FRANCISCO,    N    side    of    Jackson 

west    of   Laguna. 
Eight    story    class    A    apartment    bldg. 

(8    apts.) 
Owner — Carl    Jorgensen. 
Architect   . —    Baumann      &      Jose,      261 

Kearny   St.,   San   Francisco. 

LOS  ANGELES,  Cal.— Architect  Louis 
Korn,  905  Financial  Center  Bldg.,  has 
completed  sketches  for  four-story  and 
basement  Class  C  brick  200-roora  apart- 
ment building  on  Gramercy  Place  near 
8th  St. 


LOS  ANGELES,  Cal.— H.  H.  Helbush, 
2008  W.  7th  St.,  has  purchased  the 
property  at  the  northwest  corner  of 
7th  St.  and  Parkview  Ave.  and  plans 
the  erection  of  a  Class  A  store  and 
apartment  building  for  himself:  di- 
mensions, 140x240  ft.,  3-stories,  design- 
ed for  12  stories;  reinforced  concrete 
construction.      Cost,    $300,000. 


BONDS 


WOODLAND,  Yolo  Co.,  Cal. — Election 
will  be  held  June  27  in  Cachevllle 
.School  District  to  vote  bonds  of  $7000 
to  finance  2-classroom  addition  to 
present  school. 


CLOVIS,  Fresno  Co.,  Cal. — Election 
will  be  called  shortly  to  vote  bonds  to 
finance  erection  of  new  city  hall  and 
fire  engine  house. 


FRESNO,  Fresno  Co.,  Cal.  —  New 
Hope  School  District  votes  bonds  of 
$20,000  to  finance  erection  of  new 
school. 


VISALIA,  Tulare  Co.,  Cal. — Election 
will  he  held  June  29  in  Vincent  School 
District  to  vote  bonds  of  $4,000  to 
finance  school  improvements.  Trus- 
tees of  district  are:  Ben  F.  Chamber- 
lain, O.  I.  Nelson  and  G.  W.  Cleek, 
(clerk). 


VISALIA.  Tulare  Co.,  Cal. — Election 
will  be  held  June  20  in  Packwood 
School  District  to  vote  bonds  of  $12,- 
nno  to  finance  erection  of  new  school. 
Trustees  of  district  are:  T.  E.  Hal- 
stead,  Mary  K.  Mitchell,  L.  A.  Haeler. 
(olerk). 


WATSON'VILLE.  Santa  Cruz  Co.,  Cal. 
— Election  will  be  held  June  29  to  vote 
bonds  of  $90,000  to  finance  erection  of 
new  grammar  school  and  additions  to 
standing   schools. 


GERBER.  Tehama  Co.,  Cal. — Election 
will  be  held  June  26  in  Gerber  Union 
School  District  to  vote  bonds  of  $4200 
to   finance   additions   to   present   school. 


rIOLLISTER,  San  Benito  Co.,  Cal.— 
I^-nil  July  6.  bids  will  be  received  by 
supervisors  tor  purchase  of  $10,000 
b'^Tid  issue  of  Southside  School  Dis- 
trict; proceeds  of  sale  to  finance  school 
improvements. 


■JTOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  June  22.  bids  will  be  received  by 
supervisors  for  purchase  of  $40,000 
bond  issue  of  Valley  Grammar  School 
Dl.>;trict;  proceeds  of  sale  to  finance 
erection   of  new  school. 


GERBER,  Tehama  Co.,  Cal. — Bonds 
nC  $4,200  voted  in  Gerber  Union  School 
Oistrict    to    finance    additions   to    pre«- 

ent    school. 
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BELVEDERE,  Marin  Co..  Cal. — 
Election  will  be  held  June  30  in  Bel- 
vedere School  District  to  vote  bonds 
of  $38,000  to  finance  school  improve- 
ments. Trustees  ot  district  are:  Flor- 
ence  S.  Kelley  and  Kadah  Booth  Rice. 


CHURCHES 


Sub-Contr.-iets    Awarded. 

ADDITIO.VS  Cost.    $25,000 

SA.X    FiCA.VCISCO.      California    St.    and 

Grant   Ave. 
Additions   and   alterations      to      church 

and   rectory. 
Owner — Old    St.    Mary's    Cathedral. 
Architect — Beezer    Bros.,     1915    Stelner 

St.,   San  Francisco. 
Plumbing;    and    Heating — Scott    Co.,    243 

Minna   St.,   San  Francisco. 
>Iasonry — Mealey   &    Collins,    ISO    Jessie 

St..   San   Francisco. 
Structural    Lumber — Christenson    Lum- 
ber Co.,   5th   and   Hooper   Sts.,   S.   F. 
Struetural    Steel — Central    Iron    Works, 

2050    Bryant    St..    San   Francisco. 
Bids      are    being      taken    on      roofing, 
plastering,     composition     floors,     pews 
and  other  work. 


Bids   to  be  Taken  Shortly. 

CHURCH  Cost.    $150,000 

BURLIXGAME.      San    Mateo      Co.,    Cal. 

Cor.  State  Highway  and  Occidental 

Ave. 
One-story  frame  and  stucco  church  and 

parish   house. 
Owner  —  St.   Paul's  Episcopal   Church. 

Burlingame. 
Architect — Howard       &      White,      Lick 

Bldg.,  San  Francisco. 


SEATTLE,  Wash.  —  Arch.  Schack, 
Young  &  Myers,  Central  Bldg.,  and 
Frederick  V.  Lockman,  Walker  Bldg., 
associates,  are  taking  bids  from  select- 
ed list  of  contractors  to  erect  Univer- 
sity Baptist  Church  at  12th  Ave.  north- 
east and  East  4:th  St.;  est.  cost,  $150,- 
000.  Brick  construction,  cast  stone 
trimmings;  20x120  feet. 


REXO.  Nevada — Working  drawings 
are  being  made  for  proposed  Trinity 
Episcopal  Cathedral  to  be  erected  at 
Jourt  and  Rainbow  Sts.,  Rev.  E.  'Tan- 
ner Brown,  announces.  Of  $80,000  re- 
quired to  erect.  $52,325  is  on  hand. 
The  first  unit  (the  nave)  will  vost  $56,- 
000. 


CLAREMOXT,  L.  A.  Co.,  Cal.— Clare- 
mont  Congregational  church  contem- 
plates erecting  new  edifice  on  Har- 
vard Ave.,  bet.  5th  and  6th  Sts.,  Clare- 
mont;   $100,000. 


HERMOSA  BEACH,  Los  Angeles  Co., 
Cal,— Arthur  G.  Lindley,  800  American 
Bank  Bldg.,  Los  Angeles,  is  taking  bids 
until  June  20  for  1-story  and  basement 
brick  and  concrete  church  at  the  cor- 
ner of  Washington  and  Sixteenth  Sts. 
and  Palm  Dr.,  Hermosa  Beach.  for 
First  Church  of  Christ.  Scientist;  audi- 
torium and  balcony  to  seat  about  600, 
classrooms,  reading  rooms,  foyer,  etc.; 
56x86  ft.,  pressed  brick  facing.  art 
stone  trim,  composition  roof,  gas  unit 
heating  system,  cement  and  hardwood 
floors,  art  glass,  pine  trim,  mechanical 
ventilating  system,  indirect  lighting 
system.  ornamental  plaster.  organ 
grille,    pipe   organ. 


FACTORIES  &  WAREHOUSES 


Plans  Being  Prepared. 

FACTORY  Cost,    $97,000 

MAXILA.    Philippine    Islands. 

Two     four-story     steel    frame     factory 

buildings. 
Owner — Withheld. 
Architect  —  Golden   Gate   Iron   Works, 

1541  Howard  St.,  San  Francisco. 


LAUXDRY  Cost.    $24,285 

EUREKA.   Humboldt   Co..   Cal.    Whipple 

and   Summer   Streets. 
One-story    and    basement.    Monitor   type 

80   by    100    feet   laundry,   stucco    ex- 

teri.  r. 
Owner — Humboldt  While  Star  Laundrv 
Architect — F.    T.    Georgeson,    Eureka. 
Contractor- — Mercer-Fraser    Co.    Eureka 
Other    bids    were:    Louis    Halvorsen. 
$27,377;    F.    J.    Maurer  &   Son.   $24,765. 


Bids  B.:ng  Taken  From  a  Selected  List 

of   Contractors. 
OFB'ICE    BLDG.  Cost.    $40,000 

;AX  FR.\NCISCO.     Fremont  Street. 
I'wo-story    Ciass    B    factory    and    office 

building.   50x150   feet. 
Owner — Philadelphia     Storage     Battery 

Co..   37   Spear   St..   San   B^rancsico. 
Architect — Ashley    &    Evers.    58    Sutter 

St.,   San   Francisco. 


Sub-Contracts     A'warded. 
WAREHOUSE  Cost  60.000 

SACRAMEXTO,    Cal..    12th    and    R    Sts. 
One-story       and       basement      concrete 

warehouse.     160x160. 
Owner — Wm.   C.  Keating.  Forum  Bldg., 

Sacranriento. 
Plans    by    Owner. 
Contractor  —  Wm.   C.   Keating.  Forum 

Bldg.,     Sacramento. 
Plnmbing  —   Scollan    Plbg.    Co..    2919   T 

St.,    Sacramento. 
filectrioal    Work — J.    C.    Hobrecht    Co., 

1030    K    St..    Sacramento. 
Struetnrai       Steel — Gunn       &       Wagner 

Sheet    Metal    Works.    1315    29th    St., 

Sacramento. 
Glasis     &     Glaxing — W.     P.     Fuller    Co.. 

10th    &    R    Sts..    Sacramento. 
Lumber — Knox    Lumber    Co..    1228    2nd 

St.,     Sacramento. 
Cement    AVork — Holmstead    Cement   Co., 

Sacramento. 


Sub-Contracts  Awarded  —  Bids  Being 
Taken  on   Other  Portions  of  Work. 

PACKIXG    PLANT  Cost,    $20,000 

OAKLAND,  Alameda  Co.,  Calif.  SE 
Third  and   Madison   Sts. 

One-story  and  basement  reinforced 
concrete    packing    plant. 

Owner — Walter  H.  Sullivan,  Inc.,  Alex- 
ander  Bldg.,    San    Francisco. 

Architect — O'Brien  Bros.,  Inc.,  and  W. 
D.  Pugh,  315  Montgomery  St..  San 
Francisco. 

Contractor — Industrial  Constr.  Co.,  815 
Brvant   St..   San   Francisco. 

Plumbing  —  H.  G.  Xewman  Co.,  2004 
Telegraph,    Oakland. 

Steel  Sash  —  Michel  &  Pfefter,  1415 
Harrison   St..    S.   F. 

Builders  Hardware  —  Maxwell  Hard- 
ware Co..  1320  Washington.  Oak- 
land. 

Wood  Rolling  Doors — Kennerson  Steel 
&  Wood  Rolling  Doors.  235  Mont- 
gomery   St.,    S.    F. 

Elevators  —  Enterprise  Elevator  Co., 
995    Market    St.,    S.    F. 

Reinforcing  Steel — Gunn-Carle  &  Co., 
444   Market   St.,    S.  F. 

Lumber — J.  H.  McCalllim,  748  Bryant 
St.,    S.   F. 

Excavating — Arris-Knapp,  961  41st  St., 
Oakland. 

Rock    and    Sand  —  Rhodes-Jamieson    & 
Co.,  Broadway  and  Water  St.,  Oak- 
land. 
Bids    are    being    taken    on    electrical 

work,    roofing,    sheet    metal,    glass   and 

structural    steel. 


Bub-Figures    Being    Taken. 

CREAMERY    BUILDING.    Cost,    $50,000 

SAN  MATEO,  San  Mateo  Co.,  Railroad 
&    3rd  St. 

'i'wo-story  reinforced  concrete  cream- 
erv    building. 

Architect — O'Brien  Bros..  315  Mont- 
gomery   St..    San    Francisco. 

Contractor  —  Industrial  Construction 
Co.,   815  Bryant  St..   San   Francisco. 

Figures  are  being  taken  for  the  Grad- 
ing, Mill  Work,  Glass,  Sheet  Metal, 
Roofing  and  considerable  Ceramic 
Tile. 


CROWE 

GLASS 

CO. 

S74  Eddy  St. 
Pbone  Prospect  612 

E(|iupped   To    Handle 
Any    Size   Job. 

DIRECT   FACTORY   BUYERS 


Cub-Figures    Being    Taken. 

iVAREHOUSE  &  MANUFACTURING 
PLANT.  Cost,    $35,000 

JAN  FRANCISCO,  Northwest  corner 
of  Courtland  Ave.  and  Bradford 
St. 

\.^iie-story  concrete  warehouse  and 
manufacturing    plant, 

owner — Louis    R.    Lurie. 

Arcliitects — O'Brien  Bros.,  315  Mont- 
gomery   St.,    San    Francisco. 

Contractors  —  Industrial  Construction 
Co.,   815   Bryant  St.,    San   Francisco. 

Lessees — Quality    Enameling    &    Porce- 
lain   Works. 
Bids     are     being     taken     for     Glass, 

Roofing,   and   Structural   Steel. 


Contract  Awarded. 

LAUNDRY  BLDG.  Cost,   $17,240 

SAN  JOSE,  Santa  Clara  Co.,  Cal..  San 
Fernando   and    Gillespie. 

'_ne-story    concrete    laundry    bldg. 

Jwner — Consolidated  Laundry,  Gilles- 
pie Ave..   San   Jose. 

.Architect  ^  Herman  Krause,  Bank  of 
San   Jose.   San  Jose. 

Contractor  —  H.  C.  Jorgensen.  63  W 
Santa  Clara,   San   Jose. 


HAYWARD,  Alameda  Co.,  Cal.— 
v'elson  Bros,  planing  mill  operators, 
l20  Castro  street,  plan  early  erection 
of  new  planing  mill  in  Castro  st.  near 
oity    limit!. 


PITTSBURG.  Contra  Costa  Co.,  Cal. 
— H.  W.  Johns-Manville  Co.,  500  Post 
St.,  San  Francisco,  asbestos  manufac- 
turers, is  reported  to  be  planning  early 
construction  of  a  $1,000,000  plant  in 
•he  Bay  district.  Pittsburg,  Contra 
Costa,  County,  will  probably  be  select- 
ed. 


FLATS 


Contract   Awarded. 

FLATS  Cost,   $15,000 

SAX    FRAXCISCO,     W    Shotwell    112    S 

Army    Street. 
Two-story    and    basement      frame      (4) 

flats. 
Owner — Angelo    Carpento,    25S    Precita 

Ave.,  San  Francisco. 
Architect   —   P.      F.      DeMartlni,        946 

Broadway.    San    Francisco. 
Contractor    —    W.    E.    McDonough,    225 

Powell    St.,    San    Francisco    . 


Contract   Awarded. 

FLATS  Cost,    $10,000 

SACRAMENTO,     Sacramento     Co..     Cal. 

No.  941  Santa  Ynez  Way. 
Two   five-room   flats. 
Owner — C.  C.  Darrenger.  715  Tenth  St.. 

Sacramento. 
.\rchitect — None. 
Contractor — Ed.    R.    Beche.    2665    Sixth 

St..    Sacramento. 


To  be  Done  by  Day's  Work. 

FLATS  Cost.    $13,000 

SAN  FRANCISCO.  NE  Powell  and 
Lombard  Sts. 

Three-story  and  basement  frame  (3) 
flats. 

Owner — V.  Cadenasso,  1960  Powell  St., 
San   Francisco. 

Architect — P.  F.  DeMartini,  946  Broad- 
way,  San   Francisco. 


Contract  Awarded. 

/LATS  Cost,    $10,000 

JAN  FRAXCISCO.  X  Ocean  Ave.  238  W 
Mission    St. 

Two-story   &   basement  frame   (2)   flats 

Owner — Bendetta  Peirano.  1160  Guer- 
rero   St..    San    Francisco. 

Desig-ner — Ed  J.  O'Connor,  346  Wool- 
sey   St..   San   Francisco. 

Contractor — Louis  Cereghino  &  Son, 
1160    Guerrero    St..    San    Francisco. 


"ontract    .\warded. 

FLATS  Cost,   $11,000 

SAX  FRAXCISCO,  S.  Army  St.,  268'  W. 
Church. 

Two  story  and  brick  front  flat  build- 
ing   (2)    flats. 

Owner — Henry  Nanzer,  650  4th  St.,  San 
Francisco. 

.Architect — None. 

Contractor— Jenkins  &  Gross.  3360 
Market    St..    San    Francisco. 
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GARAGES 


GAKAGB  Cost,  $100,000 

SAN  FRANCISCO.     S  Bush  St.,  between 
Kearny   and    Montgomery   St. 

Six-story     reinforced    concrete    garage. 

Owner — Sheldon    Potter. 

Architect    —    Powers      &      Ahnden,    460 
Montgomery   St.,    San    Francisco. 

Contractor — Cahill  Bros.,  55  New  Mont- 
gomery  St.,   San   Francisco. 

Metal    Sash    to    Michel    &.    Pfeffer,    1415 
Harrison   St.,   San  Francisco. 

Steel    Columns      Forms    to       Deslouries 
Metal    Produce    Co.,     1766    11th    St., 
Oakland. 
As     previously      reported,      plumbing 

was    awarded   to    A.   Gibbs    &    Son,    1706 

Geary     St.,     S.     F. ;     electrical     work     to 

Globe    Elec.    Works,     1959    Mission    St., 

S.    F.;    elevators    to    Spencer    Elevator 

Co.,    166    7th   St.,    S.   F. 


SAN  FRANCISCO— Following  bids  re- 
ceived at  Office  of  Constructing  Quar- 
termaster, Fort  Mason,,  for  enclosing 
porches  of  ward  building  at  Letterman 
General    Hospital: 

Geo.    A.    McDonald,    Oakland $3080 

Jessie  D.  Hannah  &  Kohlwes,  Oak- 
land         3270 

Adolph  Wegner,  180  Jessie  St.,  S.  F.   2960 
ish  &  Hand,  1728  Mission  St.,  S.  F.   4500 


Contract     Awarded. 

GARAGE  Cost,    $20,000 

ALAMEDA,  Alameda  Co.  N.  E.  cor. 
11th   &    Jackson   Sts. 

One-story    brick    garage. 

Owner — Lippow  &  Knott,  1908  Clin- 
ton   Ave.,    Alameda. 

Architect  and  Contractor — L.  H.  Ford. 
306    14th    St.,    Oakland. 


Sub-Contracts    Awarded. 

REPAIRS  Cost,    $41,000 

SAN  FRANCISCO  .NE  Cor.  Fulton  and 
Gough    Sts. 

Repair   fire   damage   to   private    garage. 

Owner — Fifield  &  Hart,   %  Architect. 

Architect — O'Brien  Bros.,  Inc.,  315 
Montgomery     St.,     San     Francisco. 

Contractor — Industrial  Constr.  Co.,  815 
Bryant    St.,    iSan    Francisco. 

Strnotural  Steel — Western  Iron  Works, 
141    Beale    St.,    San    Francisco. 

Roek  &  Sand — Bay  Development  Co., 
Pier    54,    San    Francisco. 

Wood  RoUinjiT  Door.s — Kennerson  Steel 
&  Wood  Rolling  Doors,  235  Mont- 
gomery    St.,     San     Francisco. 

Eleetrleal  Work — Wilson  Electric  Co., 
520    Valencia    St.,   San    Francisco. 

Plumbing  &  Heatlngr— 'J.  J-  McLeod, 
1246  Golden  Gate  Ave.,  San  Fran- 
cisco. 

Briek  Work — M.  B.  McGowan,  180  Jes- 
sie   St.,    San    Francisco. 

Steel  sash — Detroit  Steel  Products  Co., 
251     Kearny    St..    San    Francisco. 

Lumber — J.  H.  Mcallum.  748  Bryant 
St.,    San    Francisco. 

fement — J.  S.  Guerin  &  Co.,  720  Fol- 
som    St.,    San    Francisco. 


Plans    Being    Completed. 

GARAGE.  Cost,    $40,000 

SAN     FRANCISCO,     NW     Fulton     and 
Gough. 

Two    story    concrete    commercial    gar- 
age   bidg. 

Owner    and    Contractor — Jos.     Pasqual- 
ettl,     Humboldt     Bank    Bldg.,     San 
Francisco. 
Plans    being    prepared    by    Mr.    Pas- 

fiualetti. 


REEDLEY,  Fresno  Co.,  Cal.— Reedley 
Joint  High  School  District  will  ask 
bids  shortly  to  erect  garage  building 
to  house  8  school  busses;  will  lie  per- 
manent construction,  38  by  81 1,3  feet. 
.Sub-Contracts   Awarded. 


FRESNO,  Fresno  Co..  Cal. — .\rchts. 
Swartz  &  Ryland.  Fresno,  are  prepar- 
ing plans  for  1 '2 -story  class  A  garage, 
75x150  ft.,  at  L  and  Mono  Sts.,  for 
California  Transit  Co.,  John  C.  Wall- 
ing;   $45,000. 


PALO  ALTO.  Santa  Clara  Co.,  Cal. — 
Until  June  30,  11  A.  M.,  bids  will  be 
rce.  by  U.  S.  Veterans'  Bureau,  Arling- 
lon  Bldg.,  Washington,  D.  C,  to  com- 
plete deep  well  at  Veterans'  Hospital 
No.  24,  Palo  Alto;  will  be  12V4-in.  and 
..0-in.  dia.  carried  to  depth  of  300  ft. 
to  800  ft.  below  surface.  See  call  for 
bids  under  official  proposal  section  in 
this   issue. 

SAN  FRANCISCO,  Cal.  —  Following 
bids  opened  at  office  of  Constructing 
Quartermaster,  Fort  Mason,  Calif,  for 
altering  steam  heating  system  at  Let- 
te.rman  General  Hospital,  Calif.: 
VVm.    P.    Goss,    4640    Geary    St. 

San    Francisco     $6918 

VV.    &    J.    Bayes     7260 

Larsen     &     Brucker     7400 

L.  J.  Enright,  2720  McAllister  St., 

San     Francisco      ,.  ...    8500 

Turner  o.,   329   Tehama  St.,  S.   F. .  .    8960 
Burnham  Plbg.  Co.,  1220  Webster 

St.,  San  Francisco    9584 

Fred  W.  Snook  596  Clay  St,  S.  F.   12.500 


MARE  ISLAND,  Cal.— Aristo  Painting 
Co.,  914  Folsom  St.,  San  Francisco,  at 
$1882  aM'arded  contract  for  painting 
Building  M-37  at  Mare  Island  by  Bu- 
reau of  I'ards  and  Docks,  Navy  De- 
partment under  Spec.  5094. 


SAN  LUIS  OBISPO,  Cal.  —  R.  E. 
Campbell,  302  E-Anahelm  Street,  Long 
Beach,  at  $48,842.  awarded  contract  by 
Supervising  Architect,  Treasury  De- 
partment, Washington,  D.  C,  to  erect 
postofflce;  will  be  erected  in  Marsh  ;St; 
stucco  finish;  one-story  and  basement; 
62    by    69    ft. 


SAN  FRANCISCO.  —  Following  bids 
received  by  Field  Manager,  Air  Mail 
Service,  Crissy  Field,  to  construct  han- 
gar (hollow  tile,  wooden  roof)  and 
sinking  well  near  Concord,  Calif. 
Grant    &    Hart,    180    Jessie    St., 

San    Francisco    $18,381 

S.    S.    Turner,    Burlingame 18,516 

Lawton    &    Vezey,     354    Hobart 

St.,    Oakland    18,781 

Wm.    Olsen,    Concord     18,818 

F.  R.  Siegrist  Co.,  604  Williams 

Bldg.,     S.     F 19,027 

Eastman    &    Munger,    S.    F 19,013 

C.    R.    Hook,    Walnut    Creek....    19,140 

H.   P.  Hoyt,   42   2nd   St.,   S.   F 20,196 

cjeo.    MacDonald,    Pittsburgh 20,943 

A.    Wegner,    Berkeley    21,062 

Larsen    &    Clark,    Berkeley     22,220 

John    Hansen,    Concord     22,575 

James    McLaughlin,    251    Kear- 
ny   St.,    S.    F 23,035 


HALLS  AND  SOCIETY 
BUILDINGS 


ItlCHMO.N'D,  Contra  Costa  Co.,  Cal. 
-Carquinez  Golf  Club  plans  early 
erection  of  $15,000  clubhouse.  R.  H. 
Stratton.  A.  Hill  and  Frank  Gordon 
appointed  committee  to  purchase  fur- 
nishinKs    to    onsi    $30iio. 


REEDLEY,  Fresno  Co.,  Cal.— Until 
•lune  22.  8  P.  M.  bids  will  be  received 
i>y  Chas.  H.  Traber,  clerk,  Reedley 
Joint  Union  High  School  District,  to 
erect  storage  garage  on  school 
grounds;  will  be  8H4  by  36-ft;  per- 
manent construction.  Cert,  check  5% 
req.  with  bid.  Plans  obtainable  from 
i-lerk. 


GOVERNMENT  WORK 
AND  SUPPLIES 


SAN  FRANCISCO,  Cal. — Construct- 
ing Quartermaster,  Fort  Mason,  has 
extended  time  to  open  bids  for  fabri- 
cated building  steel  delivered  at  Fort 
Mason,    from    June    10th    to    June    22. 


Membar  8.  T.  Builders'  Bixchanr* 
Phone  8utt«r  (700 

ALBERT  DEAN 

Random  Tariegated  Colors  Slate 

Rooflng 

and 

Random   Variegated  Colors  Tile 

Roofing 

Composition  RooflDK 

General  Roof  Repairing 

Samples  Submitted 

IM  Jeaale   St..  San  F*ranel>c« 

Res.    4Z01    Mission    St. 

Fhon*    Randolph    t9l2 
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Figures    Being    Taken    on    All    Portions 

of   Work. 
Y.    M.    C.    A.    BLDG.  Cost,    $900,000 

SAN    FRANCISCO.       Embarcadero     bet. 

Mission  and  Howard  Sts. 
Eight-story    reinforced    concrete    Y.    M. 

C.   A.   building    (Army     and     Navy 

Branch). 
Owner— Y.  M.  C.  A. 
Designer — International     Bldg.    Bureau 

of  Y.  M.  C.  A.,  New  York. 
Local  Architect — Carl  Werner,  605  Mar- 
ket St.,   San   Francisco. 
Engineer — T.  Ronneberg,  Crocker  Bldg. 

San  Francisco. 
Plans  call  for  a  structure  with  swim- 
ming pool,  gymnasium,  dormitory,  club 
rooms  and  other  conveniences. 

As  previously  reported,  contract  for 
excavating  and  piling  has  been  award- 
ed to  Healy-Tibbitts  Construction  Co., 
64  Pine  St.,   San  Francisco. 


Preliminary   Plans   Completed. 

FACULTY  BLDG.  Cost.   $100  000 

OAKLAND,  Alameda  Co.,  Cal  ,  Eighty- 
second  Avenue. 

Three  or  four-story  brick,  concrete 
and  steel  faculty  building  vlst 
unit). 

Owner — The  Redemptorist  Order  of 
Catholic   Priests. 

Architect — Wm.  Mooser  &•  Son,  Nevada 
Bank  Bldg.,   San  Francisco. 


Plans   Being  Completed. 

ADDITION  Cost,    $20,000 

PETALUMA,    Sonoma    Co.,    Calif.,    Main 

Street. 
One-story   brick  addition  for  lodge  hall 
Owner — Odd    Fellows'    Hall   Association 
CPetaluma  Lodge  No.   30)    Odd   Fel- 
lows   Bldg.,    Petaluma,    Calif. 
Architect — Brainerd    Jones,    110    Wash- 
ington  Ave.,    Petaluma,   Calif. 


Working    Drawings    Being    Prepared. 
LODGE    BLDG.  Cost,    $80,000 

RICHMOND,    Contra      Costa      Co.,      Cal. 

Nevin   Street. 
Three-story    brick    lodge    building. 
Owner — Masonic  Lodge  of  Richmond. 
Architect — James   T.    Narbett,    906   Mac- 

donald    Ave.,    Richmond. 

Plans   will   be     out     for     figures     in 
about    four   weeks. 


LONG  BEACH,  L.  A.  Co.,  Cal.— The 
following  sub-contrs.  have  been  award. 
tor  14-story  and  basement  class  A  club 
at  Ocean  Blvd.  and  First  PI.,  Long 
Beach,  for  the  Pacific  Club  of  Long 
Beach;  plbg.,  F.  C.  Schilling,  2214  W 
Pico  St.,  Los  Angeles,  at  $57,215;  eleva- 
tors, Llewellyn  Iron  Wks,  1200  N  Main 
St.,  Los  Angeles,  at  $41,1SS;  htg.,  Ar- 
thur Hess  $29,744;  vent..  Neff  &  Hardy 
S76  W  Broadway,  Long  Beach,  $21,100; 
elec.  wiring.  Ward  Akeley,  419  E  6th 
St.,  Long  Beach,  at  $17,700;  Curlett  & 
FJeelman,  Union  Bank  Bldg.,  Los  Ange- 
les, arehts;  C.  T.  McGrew  &  Sons,  1345 
W  Ocean  Ave..  Long  Beach,  gen.  contrs 


SAN  PEDRO.  Los  Angeles  Co.,  Cal. — 
Wurster  Constr.  Co.,  1205  National 
I'ity  Bank  Bldg..  Los  Angeles,  awarded 
contract  at  $401,400  for  five-story  and 
basement  reinforced  concrete  Y.  M.  C. 
A.  on  Beacon  St.,  bet.  9th  and  10th  Sts., 
San  Pedro,  for  Young  Men's  Christian 
Assn.;  Jay,  Rogers  &  Stevenson,  asco- 
ciate  architects,  919  Washington  Bldg., 
Los  Angeles;  300  rooms  and  public 
baths,  library,  reading  rooms,  etc., 
stucco  and  art  stone  exterior,  142x186 
feet,  composition  and  tile  roof,  plate 
glass,  steam  heating  system,  electric 
elevators,  ornamental  iron  work,  ce- 
ment, tile  and  hardwood  floors,  storage 
water  heater,  pine  trim,  shower  baths, 
fire    escapes. 


WOODLANO,  Yolo  Co.,  Cal. — J.  Wit- 
zelberger.  Woodland,  at  $19,340  sub- 
mitted low  bid  to  Holy  Rosary  Catholic 
Church,  Rev.  Thos.  W.  Hogan.  pastor, 
to  erect  brick  and  reinforced  concrete 
parish  hall.  Oother  bids,  all  taken  un- 
der advisement,  were:  J.  G.  Motroni, 
$19,994;  E.  L.  Y'ounger,  $21,998:  John 
Hr.cker,  $22,000;  Joseph  Gould,  $22,396: 
W.    R.    Fait.    $23,880. 


WODLAND,  Yolo  Co.,  Cal.— J.  Wlt- 
zelberger.  Woodland,  at  $19,340 
awarded  contract  by  Holy  Rosary 
Parish,  Rev.  T.  W.  Horgan,  pastor, 
to  erect  parish  hall;  will  contain 
gymnasium,  meeting  room  and  audit- 
orium. 
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BALBOA,  Orange  Co.,  Cal. — Archi- 
tects Alfred  \V.  Rea  and  Chas.  E. 
(".arstang,  905  Trust  &  Savings  Bldg., 
have  prepared  preliminary  pians  for  a 
club  building  to  be  erected  on  the 
I'alisades  overlooking  Newport  Bay  for 
i;alboa  Palisades  Club,  Insurance  Ex- 
change Bldg..  Los  Angeles.  Three- 
slory  and  part  basement,  230.vll0  ft., 
club  rooms,  sleeping  rooms,  baths, 
showers,  locker  rooms,  billiard  room, 
bowling  alleys;  hollow  tile  and  con- 
crete construction,  stucco  e.xterior, 
clay  tile  roofing,  pine  trim,  oak  and 
pine    floors.      Cost,    $150,000. 


HOSPITALS 


Plans   Being  Prepared. 

HOSPITAL   BLDG.  Cost,    $60,000 

AGNEW,    Santa  Clara  Co.,    Cal. 

Two-story  reinforced  concrete  build- 
ing with  clay  tile  roof  for  male 
patients   at   Agnew   State   Hospital. 

Owner — State   of   California. 

Architect  —  Geo.  B.  McDougall,  State 
Architect,  Forum  Bldg.,  Sacramento 


Architect  Selected  for  San  Rafael 
Hospital. 

HOSPITAL  Cost,   $100,000 

SAX  RAFAEL,  Marin  Co.,  nr.  State 
highway    &    Fourth    street. 

Three-story  fireproof  steel  frame  hos- 
pital building,  stucco  exterior  and 
tile    roof. 

Owner — San    Rafael    Hospital. 

Architect — J.  A.  Porporato.  619  Wash. 
St.,    San    Francisco. 


Plans  Being   Prepared. 

HOSPITAL  BLDG.  Cost,  $80,000 

AGNEWS,   Santa  Clara  Co.,   Cal. 

Two-story  reinforced  concrete  build- 
ing with  clay  tile  roof  for  male 
patient  workers  at  Agnews  State 
Hospital. 

Owner — State   of  California. 

Architect  —  Geo.  B.  McDougall,  State 
Architect,  Forum  Bldg.,  Sacramento 


PORTLAND,  Ore. — Stebinger  Bros., 
Worcester  Bldg.,  Portland,  at  $158,240 
awarded  contract  to  erect  new  wing  for 
Emanuel  Hospital.  Sutton  &  Whitney, 
architects,  Lewis  Bldg.,  Portland.  Re- 
inforced   concrete    construction. 


CALIFORNIA. — H.  R.  Braden,  state 
budget-maker,  announces  approval  of 
plans  for  $60,000  male  employees  bldf. 
at  Agnews  State  Hospital  in  addition 
to  a  $90,000  structure  for  patients  re- 
placing wooden  structures.  Plans  for 
two  structures  at  the  Stockton  state 
hospital  have  also  been  approved,  one 
to  cost  $75,000  and  the  other  $50,000. 
Construction  of  new  buildings  is  also 
planned  at  the  Napa,  Sonoma  and 
Mendocino  state  hospitals  and  at  the 
Yountville  Soldiers'  Home  in  Napa 
County. 


COVINA,  Los  Angeles  Co.,  Cal. — 
Loughbom  Constr.  Co.,  3987  S.  Western 
Ave.,  Los  Angeles,  awarded  contract 
and  is  taking  bids  on  all  sub-contracts 
for  Class  A  reinforced  concrete  build- 
ings at  Covina  for  Masonic  Orphans 
Home,  Covina;  Lester  T.  Squires,  archi- 
tect; 2-story,  reinforced  concrete, 
dining  hall,  kitchen,  laundry  and  boiler 
room,  building  L  shaped,  85x60  ft.;  1- 
story  help  building,  85x30  ft.,  ruff  brick 
and  stucco,  composition  roofs,  steam 
heating,  cement  and  hardwood  floors, 
hardwood  and  paneling,  refrigerating 
system.      Cost,    $70,000. 

BEAUMONT,  Riverside  Co.,  Cal.  — 
Riverside,  Orange  and  Imperial  coun- 
ties have  approved  plans  for  new  tri- 
county  tubercular  hospital  here  and 
v.'ill  call  for  bids  at  once,  to  be  opened 
in  about  3  weeks.  There  will  be  admin- 
istration bldg.,  ambulance  bldgs.,  boil- 
er rm..  and  sewer  sys. ;  50  beds  will 
be    provided.    G.    Stanley    Wilson,   archt. 

AUBURN,  Placer  Co.,  Cal. — W.  B. 
Lardner,  Jr.,  Auburn  contractor,  in  re- 
port to  county  supervisors  estimates 
the  cost  of  additions  and  alterations  to 
county  hospital  at  $38,907,  basing  his 
estimates  on  the  recommendations  for 
improvements  by  the  County  Grand  Jury. 
A  new  concrete  kitchen  and  laundry 
building  (combined),  50x80  ft.,  would 
cost  an  additional  $40,120.  The  matter 
has   been    taken   under   advisement. 


MERCED,  Merced  Co.,  Cal. — Counties 
of  Madera,  Merced  and  Stanislaus  will 
flnance  erection  of  $40,000  tuberculosis 
preventorium  at  the  Tri-County  Hos- 
pital at  Ahwahnee,  Merced  I'ounty. 
Preliminary  plans  have  already  been 
prepared. 


HOTELS 


Contract    Awarded. 

HOTEL  Cost,  $21,000 

OAKLAND,  Alameda  Co.,  Cal.  540  28th 
St. 

Three-story  17-room  brick  and  tile  ho- 
tel. 

Owner — Clare  B.  Saroutte,  540  28th  St., 
Oakland. 

Architect — None. 

Contractor  —  Sommarstrom  Bros.,  1536 
Franklin    St.,    Oakland. 


Figures    To    Be    Taken    Shortly. 
HOTBU  Cost,    $160,000 

S.\.\    FRANCISCO,    S    S    Geary    st.    bet. 
Van    Ness    and    Polk   st. 

Six  story  and  basement  cia«8  "C"  hotel 
bldg.     (110     rooms — 100%    bathe). 

Owner — J,    Welsh. 

Architect  —   Bauman     and     Jose,     261 
Kearny    St.,    .San    Francisco. 
I'lans     will     be     out    for    figures    In 

about    one    week.      Segregated    figures 

will   be   taken. 


BAKERSFIELD.  Kern  Co.,  Cal.— H. 
L.  Stevens  &  Co.  has  secured  permit  for 
new  6-story  fireproof  hotel  here  for 
Bakersfield  Community  Hotel  Corp. 
Stevens  &  Co.  prepared  plans  and  will 
supervise  construction;   $350,000. 


SAN  BERNARDINO,  Cal.— Frank  Slot, 
5416  Rutliek-n  .St.,  Los  Angeles,  has 
contract  at  about  $364,000  for  three- 
story  and  basement  ("lass  C  brick  hotel, 
apartment  and  store  building  at  San 
Bernardino,  for  Roy  Durbin;  Frank 
Benchley,  Fullerton,  architect;  106 
rooms  with  100%  baths,  roof  garden,  27 
stores,  lobby  and  21  double  apartments; 
149x225  ft.,  kitchen,  dining  room, 
plaster  exterior,  composition  roof, 
plate  glass,  tiled  baths,  steam  heating 
system,  ornamental  iron  work,  struc- 
tural steel,  cement,  pine  and  hardwood 
floors,  pine  trim,  storage  w.ater  heater, 
wall  beds,  forced  air  ventilating  system 


RIPSAWING  CUT-OFF  MACHINE 


FAST 


SAFE 
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Working   Drawings   To   Be    Started. 
HOTEL.  $500,000 

SAN     MATEO,     Santa    Clara    Co.,    Cal,. 

Third   ave. 
yeven    story    reinforced    concrete   class 

A    hotel    building. 
Owner — B.  Getz  &  Co.,  Do  Young  Bldg. 

San     Francisco. 
Architect — R.   B.   Owen,   Los  Angeles. 

Structure  will  have  125  guest  rooms 
with     100%    baths. 

Preliminary  plans  have  been  apV 
proved  and  working  drawings  will  be 
started   at   once. 


Working  Drawings  Being  Prepared. 
ADDITION  Cost,    $500,000 

SAN   FRANCISCO.        Market   at   Eighth. 
Seven-story,  roof  garden   and  basement 
reinforced    concrete    and    steel   con- 
struction   hotel   addition. 
Owner    —    Whitcomb      Estate,      Ernest 
Drury,   Mgr.,   Hotel  Whitcomb,   S.F. 
Architect — Myron  Hunt,  HOT  Hibernian 
Bldg.,    Los   Angeles. 
Preliminary    plans    have      been    pre- 
prepared     and    working     drawings     or- 
dered  prepared. 


LONG  BEACH,  Cal. — Architect  Lyman 
Farwell,  Laughlin  Bldg.,  has  prepared 
preliminary  plans  for  a  Class  A  hotel 
building  on  Seaside  Blvd.  near  Virginia 
Hotel,  Long  Beach,  tor  Castilian  Hotel 
Corp.,  Lorin  L.  Baker,  president.  It 
will  contain  550  hotel  rooms,  "6  apart- 
ments, 18  large  hotel  suites,  audi- 
torium and  ballroom  with  19.500  sq.  ft. 
of  floor  space,  7  dining  rooms,  plunge, 
Turkish  balhs,  art  gallery,  library,  etc., 
reinforced  concrete  construction.  Cost, 
$3,000,000. 


ICE  &  COLD  STORAGE 
PLANTS 


Bids  For  General  Contract  Will  be  Re- 
ceived Next  Week  from  Oakland 
Contractors. 

ICE    PLANT  Cost,    $40,000 

OAKLAND,  Alameda  Co.,  Cal.  Third 
and    Cypress    Sts. 

One-story  reinforced  concrete  ice  plant 

Owner — National  Ice  Cream  Co.,  371 
Guerrero  St.,  San  Francisco. 

Architect — Engineering  Dept.  of  Owner 
Equipment    tor    the    above    plant   will 

cost   around    $75,000. 


LOS  ANGELES,  Cal. — Archt.  John  M. 
Cooper,  321  Marsh-iStrong  Bldg.,  Is 
preparing  prelim,  plans  and  has  contr. 
for  2-story  and  basement  class  C  thea- 
ter, ice  skating  arena,  office  and  store 
bldg.,  at  n.w.  cor.  Vine  St.  and  Sunset 
Blvd.  for  Syndicate  of  Hollywood  busi- 
ness men;  theater  to  seat  900;  large 
ice  skating  arena  with  spectators  bal- 
cony, 10  stores  and  several  office 
suites;  brick  walls,  steel  trusses,  260x 
260  ft.,  comp.  rfg-.,  skylights,  plate 
glass,  plas.  exter.,  ornam.  iron  wk., 
tile  and  marble  wk;  $400,000. 


WATSONVILLB,  Santa  Cruz  Co.,  Cal. 
— Gay  Engineering  Corp.,  525  Fourth 
St.,  San  Francisco,  has  contract  to 
erect  class  A  reinforced  concrete  an- 
nex to  present  plant  of  Pajaro  Valley 
Cold  Storage  Co.  at  2nd  and  Walker 
sts.,  est.  cost  $175,000.  An  ice  plant 
of  40-tons  daily  capacity  will  be  in- 
stalled. 


Fire  Protection  Products  Co 

FIRE  DOOR  EXPERTS 

Kalameln.     Copper     and      Broose 

Doora    and    Trtm 

Oraamental    Entrances 

Hheet  Hetal  Work  ot  Every 

DeacrlptloB 

CHAS.   SCHULTHEIS,  Mgr. 

3117-3119   TWENTIETH    STREET 

near    Hnrrlaoa    St. 

SAN     FRA IV CISCO,    CALIF. 


CALIPATRIA,  Cal.— Archt.  G.  Stan- 
ley Wilson,  646  W  9th  St.,  Riverside, 
preparing  plans  for  reinf.  cone,  ice 
mfg.  and  storage  plant,  approx.  60x90 
ft.,  here  for  Imperial  Ice  &  Develop- 
ment Co.,  R.  P.  Moore,  supt.  Stucco 
exter.,   tile   rf. 


POWER  PLANTS 


SACRAMENTO,  Cal.  —  Decision  to 
submit  the  entire  proposed  Silver 
creek  water  and  power  development, 
with  the  exception  of  the  proposal  to 
acquire  the  distributing  systems  situ- 
ated in  the  district,  to  the  voters  of 
the  Sacramento  Municipal  Utility  dis- 
trict, together  with  a  bond  issue  for 
approximate  y  $5,000,000  for  initial  de- 
vel-pment,  has  been  determined.  Al- 
bert J.  Givan  is  general  manager  and 
chief  engineer  for  the  district.  Includ- 
ed in  the  project  expected  to  be  voted 
on  will  be:  (1)  Approval  of  a  bond 
issue  for  initial  construction;  (2)  con- 
struction of  the  proposed  Union  Valley 
dam  site  with  a  continual  flow  of  ap- 
proximately 150  second  feet  of  water; 
(3)  development  of  as  much  electrical 
energy  as  possible,  with  the  amount 
of  water  included  in  the  Union  valley 
dam  project;  (4)  construction  of  lines 
to  bring  the  electrical  energy  to  the 
boundary  of  the  district;  (5)  construc- 
'ion  of  pipe  lines  to  bring  the  water, 
which  it  is  hoped  to  sell  to  the  city, 
dcwn  from  the  mountain  source;  (6) 
construction  of  a  distribution  system 
for  the  water,  in  the  section  of  the  dis- 
trict now  covered  by  the  city  water 
mains. 


BERKELEY,  Alameda  Co.,  Cal. — 
Until  June  16,  9  A.  M.,  bids  will  be  rec. 
by  E.  M.  Hann.  city  clerk,  to  fur.  elec- 
tric lamps  during  fiscal  year  commenc- 
ing July  1,  1925.  Cert,  check  10%  req. 
with  bid.  Further  information  ob- 
tainable   from    clerk. 


FRESNO,  Fresno  Co..  Cal.— Follow- 
ing firms  submitted  bids  to  council  to 
fur,  Mazda  incandescent  lamps  for 
term  beginning  June  1,  1925  and  end- 
ing May  31,  1926:  Valley  Electric 
Lewis  Electric  and  Welch  Electric 
Companies,  all  of  Fresno.  Taken  under 
advisement. 


SEATTLE,  Wash.  —  Pacific  States 
Construction  Co.,  Colman  Bldg.,  at  ap- 
proximate $100,000  awarded  contract 
by  Paget  Sound  Light  &  Power  Co.,  to 
erect  two-story,  133x41  ft,,  reinforced 
concrete  substation  at  2203  East  Pine 
St.  Henry  Bittman,  architect  and  en- 
gineer.    Securities    Bldg.,    Seattle. 


PUBLIC   BUILDINGS 


Plans    Approved. 

BUILDING  Cost,    $210,000 

RENO.    Nevada.      Highways    E.xposition 

Fair    Grounds. 
Fireproof    exposition    building. 
Owner — State    of    Nevada. 
Architect  —  F.    J.     DeLorvgchamps,    Ga- 
zette   Bldg.,    Reno,    Nevada. 
Further    details    will    be    given    when 
bids   for   construction   are   asked. 


Figures   Being  Taken  for  Excavating. 
AUDITORH^M  Cost.     $750,000 

SACRAMENTO.    Sacramento    Co.,    Cal. 
One-story    and     basement    steel    frame 

and    concrete  auditorium  with  brick 

exterior. 
Owner — City    of    Sacramento 
Architect — Dean    &    Dean,    City   Library 

Bldg.,    Sacramento. 
(45008)      1st    report    Feb.    1;    11th    April 

RENO,  Nevada — Preliminary  plans 
for  proposed  state  building  to  be  erect- 
ed for  the  Nevada  Highways  Exposi- 
tion are  being  considered  by  Governor 
Scrugham  and  A.  Stinson,  a  member  of 
the  State  Building  Commission.  A 
two-story  and  basement  concrete  or 
brick  building  is  contemplated,  the 
cost  to  range  between  $175,000  and 
$200,000  which  does  not  Include  funds 
for  e.xhibition   purposes. 


RENO.  Nevada — E.  K.  Fowler,  Reno, 
has  contract  to  erect  first  official  struc- 
ture for  Nevada's  Highway  Exposition; 
will  be  of  concrete  construction.  Fur- 
ther details   will   be   published   shortly. 


SAN  FRANCISCO,  Cal.— At  $7622.11 
C'  ntract  awarded  General  Electric  Co., 
Rialto  Bldg.,  San  Francisco  for  the 
t'lnnishing  and  installation  of  light- 
iiit;    equipment   for   City   Hall   dome. 


STOCKTON.  San  Joaquin  Co.,  Cal. — 
City  Purchasing  Agent  authorized  to 
purchase  master  clock  for  Civic  Aud- 
itorium; cost  not  to  exceed  $900.  A. 
L.     Banks,    city    clerk. 


SACRAMENTO,  Cal. — Until  June  18, 
9:15  p.  m.,  bids  will  be  received  by 
H.  G.  Denton,  city  clerk,  to  excavate 
and  grade  Municipal  Auditorium  site 
in  block  bounded  by  loth,  16th,  J  and 
K  Sts.  Segregated  bids  are  wanted  for 
(aj  cutting  and  removing  trees,  re- 
moving basement  slabs  and  founda- 
tions of  old  buildings,  ccmstructing 
bulkheads  around  trees,  etc;  (b)  exca- 
vation and  removal  of  dirt  from  site 
involv.  approx.  12,500  cu.  yds.;  (3)  ex- 
cavate and  grade  site  involv.  2500  cu. 
yds.  excavation.  Cert,  check  5%  pay- 
able to  City  Controller  req.  with  bid. 
Flans    on    file    in    office    of   clerk    . 

RESIDENCES 


Plans   Being   Figured. 

RESIDENCE  Cost,     $25,000 

SAN    FRANCISCO.      N    Vallejo    St.,    bet. 

Broderick   and  Divisadero  Sts. 
Two-story   frame  and  stucco   residence. 
Owner — Reuben  Haas. 
Architect— Chas.   E.   Gottschalk,   Phelan 

Bldg.,  San  Francisco. 


Contract    Awarded. 

RESIDENCE  Cost,     $13,300 

PALO  ALTO.  Santa  Clara  Co.,  Cal. 
Two-story    flame    and    stucco,     Italian 

style     S-room      residence,      shingle 

roof. 
Owner — J.   A.    Coontz. 
Architect— Birge     M.     Clark,     600     Em- 

barcadero,    Palo   Alto 
Contractor— J.    w.    Osborne    and    R.    C 

Knight,   Mt.   View. 


Contract    Awarded. 

RESIDENCE  Cost,    $19,061 

MARYSVILLE,    Yuba    Co.,    Cal. 
Two-story  frame  and  stucco  residence 
Owner — Ed.    Strain,    Marysville,    Cal 
Architect — Dean    &    Dean,    City    Library 

Bldg.,    Sacramento. 
Contractor— Wm.    Z.     Whitsell,     Sacra- 
mento. 


Contract    Awarded. 

RESIDENCE  Cost,    $14  190 

SAN  JOSE,  Santa  Clara  Co.,  Cal.     Sixth 

and  Reed  Streets. 
Two-story   frame   and   stucco   residence 

and   garage. 
Owner — P.  Andreucetti,  San  Jose 
Architect — Chas.    McKenzie. 
Contractor — Bridges    &    Munton.    112    S- 

Lincoln    St.,    San    Jose. 


Contract    Awarded. 

RESIDENCES  Cost,  $3250  each 

BERKELEY,  Alameda  Co.,  Cal.  No 
2166  to  2183  Coolidge  Sr,  and  1319 
to   1329   Allston   Way. 

Twelve   one-story   frame   residences. 

Owner — Mercantile  Trust  Co.,  461  Cali- 
fornia St.,  San  Francisco. 

Designer  &  Contractor — A.  S.  Holmes 
357    12th   St.,   Oakland. 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members   Builders'    Exchange) 
loss   MASKBT  aT. 

Phone  Market  S»l     San  Frmnclsco 
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Cniiliact    Awarded.  .,„„.„ 

RESIDENCE  Cost     $10,389 

MMtYSVILLB,     Yuba    Co.,     Cal. 
Two-story   frame  and  stucco   residence. 
Owner— Dr.    Fred    Tapley,    MarysvUle. 
Archilec'— Dean  .4   Dean,   City   Library 

Bldg.,    Sacramento. 
Contractor  —   Narder    &    Hleh,    Marya- 

ville. 
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Cost,    *22,B00 
Diamond    75    S 


I'lans    C.iiiiiileted. 

HESIDIOXCii 

SAN     FP.ANCISOO. 
EiglUeentli    St. 

Two-story    and    basement    frame    resi- 
dence. 

Owner — Roman  Catliolic  Archbishop  of 
S.  F..   1100   Franiclin   St.,   S.   F. 

Architect— N.    W.    Mohr,    4405    20th    St., 
San   Francisco. 


1 'on tract   Awarded. 

RESIDENCE.  Cost.    $10,000 

OAKLAND,       Alameda       Co.,       Cal.       E 

Pressley  Way   164   N   Shaffer  Ave. 
Two-storv    11-room    residence. 
Owner    —    Mrs.    Margaret    Dlcltey,    3740 

Linden    St.,    Oalvland. 
Architect — None. 
Contractor — H.    L.    Paige,    5844    College 

Ave.,    Oakland. 


t'ontract    A^varded. 

RESIDENCE  Cost,   $10  000 

OAKLAND,  Alameda  Co.,  Cai.     W  Thorn 

Road   200   N   Moraga. 
One-story   7-room    residence. 
Owner — H.    C.    Petray,   Oakland. 
Architect — None. 
Contractor — Alex.  C.  Wieben,  839  Rose- 

mont    Road.    Oakland. 


Bids    Being  Taken   From   Selected   List 
of  Contractors. 

RESIDENCE  Cost,    $18,000 

SAN   FRANCISCO.      Marina   Blvd.    (fac- 
ing S.   F.   Bay). 

Two-story    and    basement    frame    resi- 
dence. 

Owner — E.   Torre. 

Architect — Paul      F.       DeMartini, 
Broadway,    San    Francisco. 


946 


To   be  Done   Ijy  Day's   Work. 
RESIDENCES  Cost.    $3000    each 

OAKLAND,  Alameda  Co.,  Cal.     No.   2701 

to    2739   Ritchie    St. 
Ten    one-story    5-room    residences. 
Owner — John     Tell,    2840     Parker    Ave., 

Oakland. 
Architect — None. 

Contract    Awarded. 

RESIDENCE    &    GARAGE   Cost,    $13,200 

BERKELEY.   Alameda  Co.,   Lot   2,   Ball 

Tract. 
2   story    frame    residence  &   garage. 
Owner — Blanche      S.      Davenport,      3141 

College     Ave.,     Berkeley. 
Architect — Plans     by     contractor. 
Contractor — Joseph       Coward.       1930-E. 

27th    St..    Oakland. 


Completing   Plans. 

RESIDENCE  Cost,     $15,000 

SAN   FRANCISCO.      St.    Francis   Wood. 
Two-story    frame  and   stucco    residence 
Owner — Mr.    Quellmalz. 
Architect — Masten    &    Hurd,    168    Sutter 
St.,    San   Francisco. 


To    Be    Done    Bv    Dav's    Work. 

3    RESIDENCES".   2   at  $3500:   1  at  $4500 

SAN  FRANCISCO,  N.  W.  DeMontford 
&  Miramar,  N.  Grafton,  75'  W. 
Harold;  &  N.  DeMontford,  70'  W. 
Miramar. 

Three  1  story  and  brick  front  resi- 
dences. 

Owner — Wm.  F.  Bernell,  1491  Ocean 
Ave.,     San     Francisco. 

Architect — Thomas  Bros.,  Russ  Bldg. 
iSan    Francisco. 


Cost.    $18,000 
Washington,    6S' 


rontract    Awarded 

RESIDENCE. 

SAN    FR.\NCISCO. 
W.    Spruce    St. 

Two    story    and    basement    frame    resi- 
dence. 

Owner — Clarence    De    Veuve,    144    San- 
some    St..    San    Francisco. 

Architect — Ed.      T.      Foulkes.      Crocker 
Bldg.,    San    Francisco. 

Contractor — John    Spargo,     235     Mont- 
gomery  St..   San    Francisco. 

Contract     Awarded. 

ALTERATIONS  Cost.    $14,000 

SA.S-    FRANCISCO.    3728    Jackson    St. 
fleneral    Alterations    and    Additions    for 
residence. 


Owner— D.     Shainvirlald,     3728 
St.,    San    Francisco. 

Architect — S.       L.       Hyman, 
Bldg.,    San    Francisco. 

Contractor — Barrett   &    Hllp, 
ri.Ton   'St.,    San    Francisco. 


Jackson 

Foxcroft 
918    Har- 


I'lans    Being    Prepared. 

inosiDE.VCES.  Cost   $7,500   each 

.«.\.X  FRA.NCISCO.  Cervante  Blvd., 
Marina     District. 

Five  two-story  frame  and  stucco  resi- 
dences    (7    rooms    each). 

Owner — Scoble     Bros. 

Architect — Ed  E.  Young,  2002  Calif- 
ornia   St.,    San    Francisco. 


Plans     Being    Completed. 

RESIDENCE  Cost,   $8,000 

SAN  MATEO.  San  Mateo  Co..  Cal., 
Crescent     and    Beeline    sts. 

One  story  7-room  frame  and  stucco 
residence. 

Owner — M.    Minott,    San    Mateo. 

Architect — E.  E.  Young.  2002  Califor- 
nia   St.,    San    Francisco. 


LOS  ANGELES,  Cal.— W.  E.  Chad- 
wick.  424  Union  League  Bldg..  is  pre- 
paring plans  for  2-sto.  and  basement 
12-room  frame  and  stucco  residence. 
80x50  ft.  near  Brentwood  Country 
Club,  for  M.  Mund:  tile  and  comp.  rf.. 
4  tiled  baths,  aut.  water  htr..  unit  htg. 
sys..  hdwd.  firs.,  hdwd.  and  pine  trim. 
tile  mantel.  patio,  fountain,  lawn 
sprinkler    .sys;    $50.o"0. 


SCHOOLS 


Date  of  Opening  Bids  Postponed  Until 
June    19.    1925. 

SCHOOL  Cost,    $26,000 

DUNSMUIR.   Siskiyou   Co..   Cal. 

Two-story  frame.  metal  lath  and 
stucco  school  building  of  4  class- 
rooms and  auditorium. 

Owner  —  Dunsmuir  Grammar  School 
District. 

Architect    —    John    W.     Woollett,     606 
Plaza   Bldg.,   Sacramento. 
Structure    will    have    steam     heating 

system,    composition     blackboards    and 

Oregon    pine    trim. 

(60223)      1st    report    May    20;    2nd    May 

Figures  Being  Taken — Bids  to  be 
Opened    July    llth. 

ALTERATIONS  Cost,    $25,000 

WEEL.  Siskiyou  Co.,  Cal. 

Alterations  and  additions  to  one-story 
frame   gymnasium   building. 

Owner — Weed  Union  High  School  Dis- 
trict. 

Architect  —  John  W.  Woollett,  606 
Plaze  Bldg..   Sacramento. 


Plans   Being  Completed. 
GYMNASIUM  Cost,    $15,000 

ETNA   MILLS.    Siskiyou    Co..    Cal. 
One-story    frame    gymnasium    building. 
Owner — Etna   Mills    High    School    Dist. 
Architect    —    John    W.     Woollett.      606 
Plaza   Bldg.,   Sacramento. 


Figures    Being      Taken — Bids. 
Opened   June    22nd. 

.^LTER.VTIONS  Cost, 

WEED,  Siskiyou  Co.,  Cal. 

Alterations    and    addition     of    5 
rooms    and    auditorium 
frame   school   building. 

Owner  —   Weed    Grammar    School    Dis- 
trict. 

.\rchitect    —    John     W.     Woollett,      606 
Plaza   Bldg..   Sacramento. 


to.     be 
$30,000 


5    class- 
present 


Confraclcrs  Attention! 

I  am  selling  lumber  from  mill 

to  you  in  car  lots  at  whole- 

sale   prices.       Can    furnish 

dimension   all   lengths,    also 

mixed  cars  including  uppers. 

W.  H.  SMITH 

MEDFORD,  OREGON 

Plans   Being  Figured. 

ADDITION  Cost,    $30,000 

TliACY,    San   Joaquin   Co.,   Cal. 
uiiu-story   concrete   addition   to   present 

.school    building.      Tile    roof. 
Owner — Tracy  Union  High   School  Dis- 
trict,  Tracy,   Calif. 
Architect  —  W.    H.    Weeks,   Ray   Bldg., 
Oakland. 
Bids    to    be    opened    at    2    p.    m.,    Sat- 
urday.   27th,    1925. 


Plans    Being   Completed. 

S<'HOOL  Cost.    $25,000 

SA.N   LORENZO,    Alameda   Co..   Cal. 

One-story  concrete  and  stucco  grammar 
school  (2  classrooms  and  audi- 
torium). 

Owner — San  Lorenzo  Grammar  .School 
District. 

Architect — W.    H.    Weeks.    1924    Broad- 
way.  Oakland. 
Figures   will    be    taken    in    about   two 

weeks   for  general  contract. 


Plana  Approved  by  Board  of  Education 
— Bids   to   be   Asked   Shortly. 

Si'HOOL  Cost,   $330,000 

SAN  FRANCISCO.  Folsora  St.,  bet.  22nd 
and  23rd  Sts. 

Steel  and  concrete  school  (24  class- 
rooms). 

Owner — City  and  County  of  San  Fran- 
cisco   (Hawthorne  School). 

Architect — Weeks  &  Day,  315  Mont- 
gomery St.,  San  Francisco. 


MENDOTA,  Fresno  Co..  Cal— Until 
June  20.  bids  will  be  received  by  R.  F. 
\V.  -Anderson,  clerk,  Mendota  School 
District,  to  erect  two  school  buildings* 
(1)  to  furnish  lumber;  (2)  to  erect 
buildings.   Plans   obtainable  from  clerk. 


ROSEBURG,  Ore. — Hoover  &  McNeil, 
Albany.  Ore.,  at  $110,070  awarded  gen- 
eral contract  to  erect  high  school.  T. 
M.  Gerow,  architect.  Eugene.  Ore.  Other 
awards;  Plumbing.  Williams  &  Gib- 
son, Portland.  $4588;  heating.  Keyser 
&  Schmidle,  Roseburg.  $7585;  electric 
work,  Bailey  Electric  Shop,  Eugene, 
$4843. 


LOS  ANGELES,  Los  Angeles  Co.,  CaL 
— Architect  Francis  J.  Catton,  2614 H 
W.  7th  St..  has  completed  working 
plans  for  John  Burroughs  Jr.  high 
school  group  at  5000  W.  6th  St.,  for  Los 
Angeles  Board  of  Education,  Main 
building.  2-story,  24-rooms,  77x190  ft.; 
shop  building,  1-story,  63x142  ft.,  and 
gymnasium,  1-story.  98x130  ft.;  Class 
D  consr..  face  brick,  art  stone  trim, 
tile  and  composition  roofing,  ornamental 
iron,  reinforced  concrete  corridors  and 
stairs,  cement  and  maple  floors,  steara 
heating.      Cost,    $148,000. 

LOS  ANGELES.  Cal.— Until  9  A.  M., 
June  19th,  bids  will  be  received  by  Los 
Angeles  Board  of  Education.  770  Los 
.\ngeles  Chamber  of  Commerce  Bldg., 
for  Thomas  A.  Edison  Junior  High 
School,  southeast  corner  Hooper  Ave. 
and  64th  St.  Bids  will  be  taken  as  fol- 
lows: (1)  general:  (2)  plumbing;  (3) 
painting.  Cert.  chk.  or  bond.  10%.  Wm. 
-V.  Sheldon,  Secretary.  Walker  &  Eisen, 
architects:  2-story  main  building,  audi- 
torium and  1-slory  manual  arts  and 
home  economics  building:  brick  con- 
struction, face  brick  and  cast  stone  ex- 
terior, composition  roof,  cement  and 
maple  floors,  steam  heating.  Cost, 
$350,000. 


WATSONVILLE,  Santa  Cruz  Co.,  Cal. 
— Following  contracts  awarded  by 
school  board  to  paint  schools:  Lake 
Ave.  primary,  Emil  Solve.  Oakland, 
JH46;  Lake  Ave.  and  Rodriguez  schools, 
N.   J     Uahr.    $993   and   $328   respectively. 


ARROYO  GR.\NDE.  San  Luis  Obispo 
<■..  Cal.  —  Doan  Constr.  Co.,  Santa 
aria  award,  contr.  at  $24,326  for  new 
[-:ni.  brick  bldg.  for  Arroyo  Grande 
nion  liigrh  school  dist..  San  Luis  Brick 
o..  San  Luis  Obispo,  award,  contr.  for 
ick.  E.  M.  Payne.  San  Luis  Obispo. 
ivard.  contr.  for  plbg..  Tunney  Elec. 
n.  .-Vrroyo  Grande,  award,  contr.  for 
ec.  wiring,  and  Fred  Jones,  Arroyo 
raneie.  award,  contr.  for  excav.  Louis 
.  Crawford,  archt..  San  Luis  Obispo. 

.■=;.\N  FRANCISCO— Bids  will  he  asked 
ilhin  {;0  days  by  Board  of  Public 
"orks  for  the  athletic  field  in  con- 
:  CI  ion  with  the  High  School  of  Com- 
erce  in  Van  Ness  Ave.  The  estimated 
.St  is  placed  at  $100,000.  John  Reid 
*..  city  architect. 


Saturday,   June   13,   1925 
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DUNSMUIR,  Siskiyou  Co.,  Cal.- 
til  June  22,  7  p.  m.  bids  will  be  re- 
ceived by  Mrs.  Jennie  Ward,  clerk, 
Dunsmuir  Grammar  School  District  to 
erect  additions  and  alterations  to 
present  school.  Separate  bids  are 
wanted  for  (1)  architectural  and 
structural  work;  (2)  electric  work;  (3) 
plumbing;  (4)  heating.  John  W.  AVol- 
lett,  architect.  Plaza  Bldg..  Sacramen- 
to. See  call  for  bids  under  official 
propos:il    section    in    thi.s    issue. 


SAX  RAFAEL,  Marin  Co.,  Cal.— 
Until  June  17,  8  T,  M.,  bids  will  be  re- 
ci?ved  by  Oliver  R.  Hartzell,  clerk. 
Board  of  Education,  to  fur.  and  install 
electric  fixtures  and  domestic  science 
room  equipment  in  San  Rafael  High 
school.  Cert,  check  10%  payable  to 
Board  of  Education  req.  with  bid. 
Plans  obtainable  from  C.  H.  Towle, 
Room   11,  Cheeda  Bldg.,   San  Rafael. 


RICHMOXD,  Contra  Costa  Co.,  Cal. — 
Until  June  24,  3  P.  M.,  bids  will  be  re- 
ceived by  \V.  T.  Helms,  Secfy.,  Board 
of  Education,  Lincoln  School,  235  Tenth 
St.,  to  fur.  machinery,  science  supplies, 
manual  training  supplies  and  other 
general  school  supplies.  Lists  of  ma- 
terials required  obtainable  from  Sect'y. 
(60666)  15 


SAX  RAFAEL,  Marin  Co..  Cal.— 
Until  June  17,  8  P.  M.,  bids  will  be  re- 
ceived by  Oliver  R.  Hartzell,  Sect'y., 
Board  of  Education,  to  erect  new  vo- 
cational building  at  San  Rafael  High 
School.  Plans  obtainable  from  C.  H. 
Towle,  Cheeda  Bldg.,  San  Rafael.  Cert. 
check    10%    must    accompany    bids. 


SAX  I,urs  OBISPO.  Cal.  —  Ben  R. 
Crandall.  pres.  of  Polytechnic  school, 
states  that  funds  are  available  and 
work  will  start  soon  on  1-story  frame 
and  stucco  auditorium  and  gymnasium 
bldg.  at  Polytechnic  school.  Plans 
h;!ve  been  drawn.  Bldg.  will  seat  1200 
and  will  be  equipped  with  stage,  lock- 
ers and  showers;  present  htg.  plant 
will   be  utilized;   $45,000. 

OAKLAXD,  Cal. — Fred  J  Westlund, 
223  Lafayette  St.,  Oakland  awarded 
contract  at  $49,292  by  John  W.  Edge- 
mond,  Secretary,  Board  of  Education 
to  erect  Maxwell  Park  School  in  Flem- 
ing   Ave..    Oakland. 


PASADENA,  Los  Angeles  Co.,  Cal.— 
Orndorff  Constr.  Co.,  351  X.  Western 
Ave.,  Los  Angeles,  submitted  low  bid  at 
$97,500  to  Pasadena  Board  of  Educa- 
tion for  two-story,  16-unit  brick  school 
on  ("hapman  ranch  site.  Pasadena.  Low 
bidders  on  sub-trades  were:  Heating 
and  ventilating.  Hunger  &  Munger,  174 
E.  Union  St.,  Pasadena,  $9739;  plumb- 
ing, E.  Roth,  26  X.  Mentor  St.,  Pasa- 
dena, $6875;  electric  wiring,  Jacobs 
Elec.  Co.,  1128  Mission  St.,  South  Pasa- 
dena, $3494;  painting,  Arnez- Warren 
Co..  2121  W.  Pico  St.,  Los  Angeles, 
?2176;  Frederick  Kennedy  Jr.,  archi- 
tect,  15    S.    El   Molino    St.,   Pasadena. 


SAXTA  BARBARA,  Cal. — Governor 
Richardson  has  signed  bill  appropriat- 
ing $12,500  for  purchase  of  additional 
l:ind  to  provide  space  fcr  new  bldgs. 
at  Santa  Barbara  state  teachers'  col- 
lege. A  bill  signed  several  weeks  ago 
would  provide  $150,000  for  bldgs.  and 
$10,000    for    improvements. 


UKIAH,  Mendocino  Co.,  Cal. — Until 
June  20,  10:30  A.  M.,  bids  will  be  re- 
ceived by  Chas.  Hagemann,  clerk, 
.Signal  School  District,  to  erect  ele- 
mentary school  building.  Norman  R. 
Coulter,  architect,  46  Kearny  St.,  San 
Francisco.  Cert,  check  10%  payable 
to  Board  of  Trustees  of  District  req. 
Plans  obtainable  from  architect  on  de- 
posit   of    $10,    returnable. 


BAKERSFJELD,  Kern  Co.,  Cal.— 
Currie  &  Dulgar,  Bakersfield,  at  $20,- 
300  awarded  contract  by  Kern  County 
Union  High  School  District  to  remodel 
study  hall  in  administration  building 
of  high  school.  Concrete  and  tile  stair- 
ways and  halls  are  included  in  work. 
Ch^s.  H.  Biggar,  architect,  Bank  of 
Italy    Bldg.,    Bakersfield. 


OROVILLE,  Butte  Co.,  Cal. — Bonds  of 
$80,000  of  Oroville  Grammar  School 
District  sold  for  premium  of  $6302. 
Proceeds  will  finance  school  improve- 
ments. 


MERCED.  Merced  Co..  Cal.— Until 
8  P.  M.  June  15,  bids  will  be  received 
by  Merced  Union  Grammar  School  Dis- 
trict for  3-roora  reinforced  concrete 
addition  and  extension  to  present  heat- 
ing and  ventilating  system  at  John 
Muir  school.  Plans  and  specifications 
obtainable  from  W.  E.  Bedesen,  Shaffer 
Bldg.,  Merced,  upon  deposit  of  $10,  to 
be  refunded.  Cas.  or  cert,  check  or 
bond,  10%.     J.  W.  Spagnoli,  clerk. 


SAN  FRANCISCO,  Cal.— P.  J.  En- 
right,  2720  McAllister  St.,  San  Fran- 
cisco, at  $5,620  submitted  low  bid  to 
Board  of  Public  Works  gor  mechani- 
c.il  equipment  in  connection  with 
Bret  Harte  school.  Complete  list  of 
bids    follow: 

P.     J.     Enright $5,620 

Scott     Co 5,870 

P.     W.     Wood     6,032 

Knittle    Bros 6,363 

Gilley-Schmidt     Co 6,378 

J.    E.    O'Mara    6.432 

I.     Emerson     (bid    void) 6,767 

c.    F.    Ernst     6,830 

A.     Lettich     7,211 


BANKS.   STORES   k   OFFICES 


Plans    Complete. 

STORE   &    APT.    BLDG.  $20,000 

SAX     FRANCISCO,    S     side     of     Pacific 

West    of   Jones    St. 
Three-story     frame     and     stucco     store 

and   apt.   bldg. 
Owner    and    contractor — S.    Rasori,    270 

Tehama  .St.,   San   Francisco. 


All-Key 
Plaster  Lath 

(Patented) 
inO%    Mechanical   Key. 


Plaster 
Wall    Board 

(Patent   applied   for) 
Tlir  LaiK  ^Vo^d  in  Wall  Board. 


CALIFORNIA    CEDAR   PRODUCTS   COMPANl 

STOCKTON.    CALIFORNIA 


Contract  Awarded. 

STORE    BLDG.  Cost,    $25,435 

SAN  FRANCISCO.  Fillmore  Street  near 
Geary   Street. 

One-story  and  mezzanine  reinforced 
concrete  store  building. 

Owner — A.    Merschem. 

Architect  —  Walter  C.  Falch;  Hearst 
Bldg.,   San  Francisco. 

Contractor  —  John  Sparge,  460  Mont- 
gomery St.,   San  Francisco. 


Bids    Opened    For    Red    Bluff    Bank 

Building. 
BAXK    BUILDING  Cost,    $— 

i;ED    bluff,    Tehama    Co.,    Cal. 
One-story       reinforced       concrete       and 

terra    cotta   bank    building. 
Owner   —   First    Xational    Bank    of   Te- 
hama   County,    Red    Bluff,    Cal. 
Architect — Wm.     H.     Weeks,     369     Pine 
St.,    San    Francisco,      and      Tribune 
Tower    Bldg.,    Oakland. 
General    Contract 

Prop.   1     Prop.   2 
Campbell    Constr.    Co., 

Xicolaus    Bldg.,    Sacto.$22,354      $17,540 

E.    L.    Younger 26,200        21,200 

R.    B.    McKenzie 23,000 

Hornhart    &    Savage....    S6,852         

Uranite 
Raymond     Granite     Co.,     3     Po- 

trero    Ave.,    S.    F $1960 

Masonry 

Prop.    1      Prop.    2 

O'l-'onnor   Bros $20,800 

Campbell    Constr.   Co. ...  $16,670        21,678 
Roofins 

Stessen    Co $598 

-Vita     Roofing    Co 629 

Johns-Manville    Co 646 

Lathing    &    Plastcrlne 
D.  Tatti.  2118  O  St.,  Sacramento.  .$4205 

A.    Knowles    4978 

Campbell    Construction    Co 5975 

P.    H.   Donnelly    6388 

A.   J.   Helm    6750 

Marble    Work 

Ray    Cook   Marble   Co $1729 

MLesion    Marble     Co 1788 

Jos.    Mustin    Co 1844 

\ermont    Marble    Co 1933 

Eisly    &   Dondero    1974 

J.    E.    Black    1978 

Glass 
Tyre  Bros.,  666  Townsend  St.,  S.  P.  $820 

Cobhledick-Kibble      887 

W.    P.   Fuller    979 

Blectrical    Work 

„.      ,  <1>  <2) 

Tackery      $1405.89      $2460 

Latourrette-Fical     Co., 

Sacramento     1500,00        2380 

Geo.    Foss    1555        2886 

Painting 
Latnurrette-Fical    Co.,    907    Front 

St..    Sacramento    1289 

W.    B.    Bayes    &    Son 1395 

\V.     H.     Picard     1458 

.All   bids    taken    under   advertisement. 


Sub-Figure.s   To  Be   Taken   in   a  Couple 

of    Weeks. 
OFFICE   BLDG.  Cost,    $321,000 

S.VX     JOSE.     Santa     Clara    Co.,    Cal.    N 

First   St.    near    Santa   Clara   St. 
Ten-story     steel     and     concrete     office 

building. 
Awner  —   Commercial   Club,   First  and 

San   Antonio   St..   San   Jose. 
Architect — Binder   &    Curtis,    35    W-Ban 

Carlos    St.,    San    Jose. 
Contractor — E.    Xommensen,    75    W-San 

Antonio    St.,    San    Jose. 


I'.irts  Being  Taken  For  General  Con- 
tract— Separate  Bids  On  Electric 
Work. 

STORE  BLDG.  Cost,   $25,000 

WATSOXVILLE,  Santa  Cruz  Co.,  Cal. 

Two-story  and  basement  frame  rein- 
forced concrete  and  brick  veneer 
store  and  apartment  house  (13 
stores   and   3   apts.) 

Owner — Schmidt  &  Vogensen,  Watson- 
ville. 

Architect — W.  H.  Weeks,  369  Pine  St., 
San   Francisco. 


Mailing  Lists 

Will  help  you  increase  sales 

Sena    for   FKEB    caialoi    Btvliiff 
ID  ts  and  price  3  OQClassmea  names 

tional.  Stare.  Local-Individuals. 


do£  5    each 
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Contract   Awarded. 

STORE   BLDG.,    ETC.  ,,,.„„„ 

Cost,  approx.  $175,000 

MODESTO,    Stanislaus    Co.,    Cal.         SW 

11th   and   J   Sts. 
Three-storv    class    C    brick    store    and 

office    building,    140x100.      Enameled 

pressed    brick    front. 
Owner — J.    Beatty. 
Architect — Hubbert     &     Welland     Bros., 

Russ      Bldg.,      San      Francisco      and 

Black    Bldg.,    Modesto. 
Contractor    —    Leibert    &    Trobock,    180 

Jessie  St.,   San   Francisco. 
As    previously   reported,    contract    for 
structural    steel    was    awarded    to    Cali- 
fornia Steel   Co.,   Hobart  Bldg.,   S.   F. 

There  will  be  13  stores  on  ground 
floor,  167  ofBces  .  Electrical  heating 
and  ventilating  system  will  be  in- 
stalled. 


Contract  Awarded. 

ALTERATIONS  Cost.    $16,491 

SAN    IjEANDRO,      Alameda      Co.,      San 

Leandro   Branch. 
Alterations  to  bank. 
Owner — American    Bank. 
Architect — Edw.     T.    Foulkes,     Crocker 

Bldg.,    San    Francisco. 
Contractor — F.  W.  Maurice,  505   B  22nd 

St.,    Oakland. 


Contract   Awarded. 

STORE    BLDG.  Cost,    $15,775 

SAN  MATEO,  San  Mateo  Co.,  Cal.  Ptn. 
Lots   11   and   12   Blk   13. 

One-story  reinforced  concrete  and  brick 
store   building. 

Owner — M.  J.  Conway,  212  Villa  Ter- 
race.   San   Mateo. 

Architect — None. 

Contractor — Leonard  Dioguardi,  20  W- 
Poplar  St.,   San   Mateo. 


Sub-Contracts    Awarded. 

ADDITION  Cost,    $55,000 

BERKELEY,  Alameda  Co.,  West  Berk- 
eley Branch  Bank.  NW  Cor.  Uni- 
versity and  San  Pablo  Aves. 

Alterations  and  additions  to  bank.  Ad- 
dition of  two-story  brick  and  Co- 
lusa stone,    94x50. 

Owner — Mercantile  Trust  Co.,   Berkeley 

Architect  —  James  W.  Plachek,  2014 
Shattuck    Ave.,    Berkeley. 

Manager  of  Constr. — C.  R.  Collupy,  454 
California   St..    San    Francisco. 

Excavating,  Concrete  and  Clarpentry 
Work — F.    W.    M,aurice. 

Tile  Roofinc— Gladding.  McBean  Co.. 
3.54  Hobart   St.,  Oakland. 

Ornanientol  Iron — Monarch  Iron  Wks., 
262    7th    St..   San   Francisco. 

Olass — AY.  P.  Fuller,  354  Hobart  St., 
Oakland. 

Marlile— J.  E.  Beck,  180  Jessie  St.,  San 
Francisco. 

I'aintinK^ — Burr  &  Sons,  1520  Delaware 
St.,    Berkeley. 

IMnNterinK — A.    Sayer,    Berkeley. 

Sheet  Metal  AVork — Berkeley  Sheet 
Metal    ^Yorks.    Berkeley. 

I'luniliinK:  &  Heating — K.  A.  McMillan, 
Berkeley. 

Kleetrical  IVork— H.  &  H.  Electric  Co., 
Berkeley. 


Contracts    Awarded. 

BANK  BLDG.  Cost,    $25,000 

MENLO    PARK.    Santa    Clara    Co.,    Cal. 
One-story    brick    and      concrete      bank 

building. 
Owner  —   Menlo   Park   Branch   of   Palo 

Alto  Bank. 
Architect    —   Birge    M.    Clark,    600    Em- 

baicadero    Road.    Palo   Alto.    , 
Ilriek   Work — Reed    &    Reed,    180    Jessie 

St.,    San    Francisco. 
PresKeil    Brick — Gladding,    McBean    Co., 

354    Hobart    St.,   Oakland. 
Plumbing  and   Heating — Knittle  Cashol 

Co..    224    5th    St..   San   Francisco. 
.•iheet    Metal    ^V^>^k — Christensen    Sheet 

Metal     Works.     167     Hamilton     St.. 

Palo   Alto. 
Kleetrical   Work — Sam    Hill,    544    Emer- 
son   St.,    Palo    Alto. 


Bids  Opened. 

STORE    BLDG.  Cost,   

SAN   JOSE.    Santa    Clara    Co..    Cal.      The 

Alameda. 
One-story       brick     store       building       (3 

stores). 
Owner — Roy   M.    Butcher.    San   Jose. 
Architect    —    Ralnh    Wyckoff.    Growers 

Bank   Bldg.,  San  Job*. 

Z.   O.   Field   &   Son $8408 

Morrison    Bros 9388 

R.    O.    Summers 9410 

All  bids  taken  under  advisement. 


Contract     Awarded. 

STORIO    BUILDING.  Cost,    $76,000 

SAN   FRANCISCO,    Southwest   cor.    De- 
visadero     ana     O'i'arrell     Sts. 

Two-story    and    basement    store    build- 
ing. 

Owner — Louis    R.    Lurie. 

Architect — O'Brien     Bros.,      315     Mont- 
gomery  St.,   San   Francisco. 

Contractor    —    Industrial    Construction 
Company.      815      Bryant     St.,      San 
Francisco. 
Sub-figures  to  be  taken  shortly. 

Contract   Awarded. 

STORES  &  LOFTS 

OAKLAND.    NW    9th 

Three-Story    concrete    stores    and    lofts 

building. 
Owner    —    Letts    Oliver      Invest.      Co., 

American   Bank   Bldg.,   Oakland. 
Architect— -None. 
Contractor    —    H.    J.    Christensen,    606 

17th    St.,    Oakland. 


Contract    Awarded. 

STORE.  Cost,    110,481 

OAKLAND,  Alameda  Co.,  Cal.,  Allen- 
dale   Tract. 

One    story    frame    store. 

Owner — Borg  Realty  Co.,  San  Fran- 
cisco. 

Architect — James  W.  Plachek,  Mercan- 
tile   Trust    Bldg.,    Berkeley. 

Contractor — Charles  M.  Fleischer,  2214 
Bancroft    Way,    Berkeley. 


Bids  For  General  Contract  Being  Tak- 
en—  Itid.s    To    Be    Opened   June    15th. 

STORE   &   OFF'ICE  Cost.    $50,000 

LOS  .\.\GELES.   Pico   and    Western. 

One-story  class  C  store  and  office 
building. 

Owner — Capital   Co.,   Los   Angeles. 

-Architect — H.  A.  Minton,  Monadnock 
Bldg.,    San    Francisco. 


Plans    Being    Prepared. 

STORE    BUILDINGS.  Cost,     $15,000 

SAN  FRANTISCO.  Cor.  Geneva  and 
Naples,    Crocker-Amazon    Tract. 

Four  one-story  frame  and  stucco  store 
bldgs. 

Owner — Scobbe    Bros. 

Architect — E.  E.  Young,  2002  Califor- 
nia   St.,     San     Francisco. 


Plans   Being  Completed. 

n.\NK  Cost,    $30,000 

SAN   FRANCISCO,   Nineteenth  Ave   and 

Geary   Street. 
One-story    reinforced    concrete    branch 

bank  and   store. 
Owner — Bank  of  Italy. 
-Architect — Oscar    Mohr,    310    California 

St.,   San   Francisco. 
Plans  to   be  out   for  figures  in  about 
two    weeks. 


Contract   Awarded. 

STORES 

OAKLAND,    Alameda   Co., 
Grand    Ave. 

Two-story    tile    stores. 

Owner — S.    Sherock,    280   Lee   St.,   Okd. 

Architect — None. 

Contractor — J.    T.    Kingren,    4116    Ter- 
race  St..  Oakland. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— J.  H.  Bradley  and  S.  Dolan,  1055  S. 
La  Brea  Ave.,  have  general  contract  at 
$60,000  for  4-Ktory  and  basement  Class 
D  store  building  at  Sunset  Blvd..  Hol- 
loway  Dr.  and  Alta  Loma  Rd.,  for 
Frances  S.  Montgomery:  Edwin  Berg- 
strom,  1129  Citizens  National  Bank 
Bldg..    architect. 


GONCPjEtE 


Clarence  F.  Pratt,  president  of  the  Pratt  Building  Material  Company, 
better  known  as  Sandy  Pratt,  "Mayor"  of  beautiful  Westwood  Park,  one  of 
San  Francisco's  pretty  bungalow  sub-divisions,  has  just  returned  from  Los 
Angeles  and  the  Imperial  Council  of  Shriners  of  North  America.  Sandy  was 
accompanied   by   Mrs.   Pratt. 

At  Los  Angeles,  Sandy  was  elected  International  Secretary  of  the  Inter- 
national Association  of  Shriners'  Noon-day  Luncheon  Clubs,  organized  on 
June  3rd  last  at  Los  Angeles.  Sandy  originated  the  idea  of  such  an  asso- 
ciation, and  the  next  meeting  will  be  held  in  Philadelphia  in  June,  1926,  when 
the   Shriners    meet   again   and    open    tlie  Centennial    Exposition. 

During  the  World's  War,  Sandy  originated  the  "Shriner's  Red  Cross  Sack 
of  Flour."  sold  and  resold  twenty-three  times  in  fourteen  states  for  a  total 
sum    of   $134,512.84.      The   flour    traveled  ."lO.OOO   miles. 

Sandy  also  originated  "Builders'  Day,"  when  all  the  architects,  engi- 
neers, contractors  and  building  men  meet  for  their  annual  frolics  at  Santa 
(-'ruz  and  other  watering  places  in  California. 

Sandy  is  a  Rotarian  and  looks  after  his  sand,  crushed  rock  and  gravel 
producing  plants  at  Marysville,  Prattrock  (near  Folsom),  Sacramento  and 
Prattco  (Monterey  County).  Otherwise  he  is  not  very  busy. — (San  Francisco 
News  Item.) 


IT    P.AYS    to    advertise. 

THE  ABOVE  story  tells. 

.ALL  OF   Sandy's   history. 

IT  WOULD  take  pages. 

TO  TELL  about  .A.  Lincoln. 

OR    DOUGL.AS   Fairbanks. 

BUT    A    few    lines. 

TELL   THE   history. 

OF   CLARENi.'E   Sand   Pratt. 

(SOMETIMES   SANDY   Pratt). 

ol.'   THE    I'ratt  Building  Material   Co. 

CENTRAL    OFFICE— San    Francisco. 

SAND.    ROCK   and   gravel    plants. 

.\T    MARYSVILLE,    Sacramento. 

PIIATTROCK    (NE.AR    Folsom). 


PR.ATTCO— MONTEREY    Bay. 
ALL  IN  California. 
"I   THANK   you." 


Sandy  Pratt.  President  of  the  Pratt 
Building  Jlaterial  Company,  producer 
■  if  clean,  sharp  sand.  hard,  sharp,  crush- 
ed rock  and  well-graded.  washed 
gravel,  taught  school  at  the  age  of 
eighteen  years  in  Tulare  County.  The 
pupils  studied  United  States  history. 
Out    nothing  about   Sandy. 


Saturday,   June   13,   1925 
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II  Hi.s    Being  Prepared. 
r.AXK    BLDG.  Cost,    $200,000 

Si  (ji -KTON,    Hunter   and   Main    Sts. 
One-story    brick    and    terra   cotta    trim 

bank    building. 
Owner    —    Bank    of    Italy,    Powell    and 

Eddy    Sts.,    San    Francisco. 
Architeci — H.     A.     Minton,     Monadnock 

Bldgr.,    San    Francisco. 
Plans    will    be    out    for    figures    Aug. 
1,    UI25. 


Being    Erected    by    Days    Iiabor. 

STUDIO.  Cost,   J15.000 

SAN  MATEO,  San  Mateo  Co.,  Cal., 
Third    ave. 

Store  and  mezzanine  brick  studio 
buildirfg. 

Owner — B.  Qetz  &  Co.,  De  Young 
Bldg.,    San    Francisco. 

Architect — Morrow  &  Garren,  De 
Young    Bldg.,    San    Francisco. 

Lessee — Mr.  Albert  Peterson  (photo- 
grapher) 


Plans    Being    Prepared. 

BRICK    BLDG.  Cost,    $45,000 

SAN     MATEO,     San     Mateo     Co.,     Cal., 

Third    ave.    and    Highway. 
One    story    and    mezzanine    brick    bldg. 

to   be   occupied   as   tea   room. 
Owner — B.     Getz     &     Co,     De     Young 

Bldg.,     San     Francisco. 
Architect — Morrow        &        Garren,        D 

Young    Bldg.,    San    Francisco. 
Structure      will      have      tea      rooms, 
lounging    rooms    and     beautiful    land- 
scape   gardens    surrounding. 


LOS  ANGELES,  Cal. — The  following 
contracts  have  been  awarded  for 
erecting  12-story  and  basement  class 
A  bank,  store  and  office  bldg.  at  n.w. 
cor.  of  ath  and  Hill  Sts.  for  Pacific 
National  Bank:  General  contract  to 
Robert  E.  Millsap,  423  Marsh-Strong 
Bldg.,  at  about  $860,000,  structural 
steel  work  to  Union  Iron  Works:  ele- 
vators to  Otis  Elevator  Co.,  at  about 
tlOO.OOO;  plumbing  and  heating  to 
Cooney  &  Winterbottom ;  ventilating  to 
Berg  Ventilating  Co;  and  electric  wir- 
ing to  Newbery  Electric  Corp;  Morgan, 
Walls  ,&  Clements,  1124  Van  Nuys  Bldg 
archts. 


SAN  FRANCISCO,  Cal.— It  is  report- 
ed that  Mr.  B.  F.  Schlesinger  will  ac- 
quire property  bounded  by  Market, 
12th,  Mission  streets  and  the  propos- 
ed extension  of  Van  Ness  Ave.,  where- 
on he  contemplates  the  erection  of  a 
large  department  store.  Mr.  Schles- 
ingc-r  recently  incorporated  a  $25,000,- 
000  department  store  enterprise  with 
branches  in  Oakland,  Portland  and  Los 
Angeles. 


VE.NTURA,  Cal. — First  Natl.  Bank, 
.ludge  Ewing,  pres.,  is  having  plans 
drawn  by  H.  H.  Winner  for  new  4- 
stnry  bldg.  here;  bank  quarters  on 
tiround  floor  and  offices  above;  steel 
and  cone,  constr.,  stone  or  terra  cotta 
lacing;    $150,000. 


BUKLLNGAME,  Cal. — The  Peninsula 
Bank  of  Burlingame  has  taken  a  lease 
on  the  Wisnom  building  situated  at 
the  corner  of  Park  Road  and  Peninsula 
Ave.  and  will  have  plans  prepared 
shortly  for  the  complete  remodeling 
of  interior  of  the  structure  for  bank- 
ing quarters.  No  architect  has  been 
selected  as  yet. 


THEATRES 


Working  Drawings   Being  Prepared. 
THEATRE  Cost,  $135,000 

ilONTEREY,    Monterey    Co.,    Cal.       Al- 

varado    St.    near   Franklin    St. 
Theatre    building    (type   of  construction 

not    decided).    1500    capacity. 
Owner — Monterey    Theatre   Company. 
Architect — Reid  Bros.,   105  Montgomery 

St.,  San  Francisco. 
Sketches     have     been     approved     and 
working  drawings   are   being  prepared. 


Contracts  To  Be  Awarded  for  Fruit- 
vale   Theatre. 

■J'HBATRE  Cost,   $125,000 

FRUITVALE,    Alameda    Co.,    Cal. 

One  story  class  A  Egyptian  style  the- 
atre and  store  building  100x190 
(4    stores;    theatre   to   seat   1500). 

Owner — Withheld. 


Architect — A.       A.       Cantin,       Flatlron. 
Bldg.,    San    Francisco. 

(U'lieral    Contract    to    Lawton    &    Vezey, 
354    Hobart  St.,   Oakland. 

Structural    Steel    to    Golden    Gate    Iron 
Works,  1541  Howard  St.,  San  Fran- 
cisco. 
Contracts    will    be    signed    within    a 

tew    days. 

Contract    Awarded. 

THEATRE.  Cost    $125,000 

SA.N    FRANCISCO,    West   Portal    ave. 
Reinforced    concrete    theatre    building 
with   seating   capacity    of    1400. 
Owner — B.      Getz      &      Co.,      De 

Bldg.,    San    Francisco. 
Architect — Morrow    &    Garren, 

icle    Bldg.,   San    Francisco. 
Contractor — Antone    Johnson 

New    Montgomery. 


Young 
Chron- 

Co.,     74 


SANTA  ANA,  Orange  Co.,  Cal. — Archt 
A.  Godfrey  Bailey,  410  Hillstreet  Bldg., 
Los  Angeles,  and  archt.  Carl  Boiler, 
631  Douglas  Bldg.,  Los  Angeles,  assoc, 
have  been  commissioned  to  prepare 
plans  for  3-story  and  basement  theatre 
and  office  bldg.  at  s.w.  cor.  N  Broad- 
way and  N  5th  St.,  Santa  .-^na,  for  F.  E. 
Farnsworth,  vice  pres.  First  Nat,  Bank, 
Santa  Ana;  theater  has  been  leased  to 
E.  D.  Yost,  owner  of  West  End  and 
Temple  theaters,  Santa  Ana;  seat  1800 
with  balcony,  2  stores  with  offices  In 
upper  glrs.;  br.  and  steel,  80x175  ft., 
terra  cotta  and  press,  br.  facing,  plate 
glass,  comp.  rf.,  vent,  sys.,  tile  and 
marble  wk;  $150,000.  The  lessee  will 
furnish  and  equip  theater,  including 
opera  chairs,  loge  seats  and  pipe  or- 
gan   at    cost    of    $50,000. 


LOS  ANGELES,  Cal.— John  M.  Cooper 
321  Marsh-Strong  Bldg.,  is  preparing 
wkg.  plans  and  has  contr.  at  about 
$300,000  for  reinf.  cone,  theater,  store 
and  office  bldg.,  on  6th  St.  adjoining 
Savoy  Hotel  at  n.w.  cor.  6th  St.  and 
Grand  Ave.,  for  Mutual  Theater  Build- 
ing Co;  theater  leased  to  Harry  Car- 
roll; seat  1100  with  balcony,  3  stores 
and  several  offices  on  2nd  fir;  88x150 
ft.,    2-sto.    and    basement,    cone,    exter.. 


A  "Plttebnrg"  Antomaflc 
Gas  Water  Heater  In- 
g  tailed  in  the  H»me  iBdi- 
cates  high  qnality 
throaghont. 

Recommended  and  speci- 
fied by  all  of  the  leading 
architects,  plumbers  and 
builders 

Consider  the  high  merit 
of  the  Pittsburg  coupled 
with  "Pittsburg  Perfect 
Service  " 

"Hot  water  quick  as  a 
wink   • 


PITTSBURG  WATER  HEATER  CO. 

Makers  of 
"PITTSBURG     AUTOMATIC 

"BUNGALOW    AUTOMATIC" 

STORAGE   SYSTEMS 
and  "LION"  TANK  WATER  HEATERS 

478  Sutter  Street 

SAN  FRANCISCO 


309  13th  street 

OAKLAND 


Send  For  Catalogs 


"Westest" 

Dead  Front  Safety 

Panel  Boards  with 

Cabinet 

New     style     duplex,     type 

as    illustrated,    "Westest" 

Dead     Front     Panels     are 

absolutely  dead  front,  yet 

they  are  easily  accessible 

tor   testing.     Fittings  are 

G.    E.    standard    and    are 

mounted    on    Jobns-Man- 

ville      ebony      asbestos 

wood.      Plates    and    trim    are    in    Special    Crystalac 

Finish.      All    "Westest"    Panels    are    approved    by 

the  National   Board   of   Fire  Underwriters. 

Western  Safety  Mfg.  Co.,  Inc. 

Member   California    neTelopment   Association 
California  Electrngrlsts'  AsBoelaUon 


"WESTEST" 

ELECTRIC  PRODUCTS 

1264  Folsom  Street 

San  Francisco 

Phones  t 


Enclosed  externally  operated 
Safety  Switches,  Knife 
Switches,  Metal  Switch  and 
Cnt-out  Boxes,  Safety  Panel 
Boards. 


Catalog:  and  Prices 


Reqnest 
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plate  glass,  comp.  if..  Ba.s  htg.  and 
cent.  sys.  combined,  ornam.  iron  wk., 
tile  and  marble,  cem.  and  hdwd  firs., 
metal  lath,  sprinkler  sys.  on  stage, 
If.    vents,    fire    escapes. 


WHARVES  &  DOCKS 


MANHATTAN  BEACH,  Cal.  —  U.  T. 
Thompson  has  applied  to  city  trustees 
for  fianchise  to  build  addition  to  mu- 
nic.pal    pier  of  approx,   1000   ft. 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
Lozier  &  Carr,  Branciforte  Drive,  Santa 
Cruz,  at  approx.  ?33,500  awarded  con- 
tract to  const,  concrete  and  steel  wharf 
in  connection  with  Sea  Cliff  Park  pro- 
ject at  Aptos.  J.  B.  Leonard,  consult- 
ing engineer,  381  Bush  St.,  San  Fran- 
cisco. 


MISCELLANEOUS  BUILDING 
CONSTRUCTION 


iDING     AND     ENGINEERING     NEWS  Saturday,  June  13, 

desires  to  buy  imitation  Spanish  tii-  r 
roofing  purposes,  made  of  galvanized 
iron  with  painted,  glazed  or  plain  flnLsh. 
Replies  should  be  complete  and  sample* 
of  various  tiles  would  be  appreciated 

9236 — I.antoka,  Fiji  Islands.  Party 
is  in  the  market  for  a  quantity  of  tools 
and  would  appreciate  receiving  cata- 
logs from  wholesale  hardware  dealers 
or  exporters. 

9237 — Birmingham,  Kngland.  Kx- 
porters  of  building  material  supplies 
wish  to  appoint  a  suitable  representa- 
tive here  to  handle  the  sale  of  their 
metal  enameled  tiling,  suitable  for 
kitchen  and  bath  room  walls.  This  til- 
ing comes  in  sheets  18  Inches  by  24 
inches,  3  inches  by  6  inches,  or  6  inches 
by  6  Inches,  in  any  color  desired,  to- 
gether with  a  regular  assortment  of 
borders  and  may  be  pasted  or  glued  to 
wood,  plaster,  concrete  or  metal. 

9243 — Tampico,  Mexico.  Party  is  In 
the  market  for  ten  end  door  or  one-, 
man  street  cars  and  four  trailers.  De- 
sires  used   cars   in    good   condition. 


SAN  FRANCISCO,  Cal.— Butte  Elec- 
tric and  Manufacturing  Co.,  956  Fol- 
som  St.,  at  $4,143  submitted  low  bid 
to  Bd.  Pub.  Wks.  to  fur.  and  install 
electrically  operated  traffic  gates  and 
warning  signals  on  bridge  at  3rd  and 
Islais  Creek.  Butte  Elect.  Equip.  Co., 
only   other  bidder  »t  $5,225. 


ATASCADERO,  San  Luis  Obispo  Co., 
Cal. — Fiscal  agents  of  R.  S.  Palmer, 
motion  picture  promoter  of  Los  An- 
geles, announce  construction  will  be 
started  shortly  on  a  $450,000  motion 
picture  studio  here.  The  plant  will  be 
erected  in  3  units  and  will  be  financed 
by  Los  Angeles  and  Atascadero  (inan- 
cial  interests. 


MADERA,  Madera  Co.,  Cal. — Until 
July  7,  3  P.  M.  bids  will  be  rec.  by 
L.  W.  Cooper,  county  clerk,  to  fur. 
.o.b.    Madera: 

S,OuO-tt.  12sl2x20-ft.  Redwood  or 
Sequoia    lumber; 

12,000  gt.  12x12x14  ft.  Redwood  or 
Sequoia    lumber; 

20,000  ft.  4xl6x20-ft.  Oregon  Pine 
or    yellow    Pine    lumber; 

Further  information  obtainable  from 
clerk. 


MANTECA,  San  Joaquin  Co.,  Cal.  — 
Until  June  29,  2  p.  m.,  bids  will  be  rec. 
by  M.  P.  Kearny,  secy.  Oakdale  Irri- 
gation District  or  S.  L.  Steele,  secy. 
South  San  Joaquin  Irrigation  District, 
meeting  jointly  at  Manteca,  to  const. 
Melones  dam  on  Stanislaus  river  in 
Tuolumne  and  Calaveras  counties  to- 
gether with  appurtenant  works.  Bids 
wanted   under: 

Proposal  No.  1 — Involv  approx.  16,000 
cu.  yds.  excavation,  mostly  in  rock; 
45u0  cu.  yds.  tunnel  excavation;  90,000 
cu.  yds.  concrete;  erection  of  570  tons 
metal  gates,  valves,  structural  steel 
and  other  metal  work  and  furnishing 
approx.    80,000    bbls.    cement. 

Proposal  No.  2 — Same  as  in  Proposal 
No.  1  except  that  no  cement  is  required. 
See  en II  for  bids  under  official  pro- 
posal section   in  this  issue. 

BERKELEY,  Alameda  Co.,  Cal. — 
Until  June  16,  9  a.  m.  bids  will  be  re- 
ceived by  E.  M.  Hann,  city  clerk,  to 
fur.  cement,  delivered  in  carload  lots 
f.  o.  b.  Municipal  Corporation  Yard, 
Allston  Way  and  West  St.,  during 
fiscal  year  commencing  July  1, 
1925.  Further  information  obtainable 
from    clerk. 


SACRAMENTO,  Cal.— Until  June  24, 
10  A.  M.,  bids  will  be  rec.  by  Harry  W. 
Hall,  county  clerk,  to  fur.  lumber  and 
piles.  Lists  of  materials  desired  ob- 
tainable from  County  Engineer  Chas. 
Deterding,  Jr.  Cert,  check  10%  pay- 
able to  Chairman  of  Bd.  of  Sups.  req. 
with  bid. 


SACR.\MENTO,  Cal. — Funds  to  con- 
struct swimming  pool  in  Del  Paso 
park,  west  of  Auburn  Blvd.,  will  be 
provided  in  the  1926  budget  for  the 
city  of  Sacramento.  The  amount  to 
be  expended  has  not  yet  been  deter- 
mined. 


CLAWSON    PATENT 
CHIMNEY   CO. 


CLAWSON'9   PATENT   CHIMNEY 

i<  the  Hoat   Complete  on   the 

Market 


CLAWSON'S 

HOODS  and   DAMPERS  for 

Open    F^eplace« 


Expert*    In    Cnrlns    Smefcy    FHuea 
and    In    Ventilating 


Terra   Corta   and   Galvanized   Iron 

Chimney   Tops   Erected 

Chimney  STTeepinu 


SACRAMENTO,  Cal.— Until  June  24, 
10  A.  M.,  bids  will  be  rec.  by  Harry  W. 
Hall,  county  clerk,  to  fur.  electrical 
equipment  for  Paintersville  bridge. 
Cert,  check  10%  payable  to  Chairman 
of  Board  of  Sups.  req.  Plans  obtainable 
from  County  Engineer  Chas.  Deterding, 
Jr. 


BUSINESS  OPPORTUNITIES 


SAN  FRANCISCO— Further  informa- 
tion regarding  these  opportunities  may 
be  obtained  from  the  office  of  Larsen 
Advance  Construction  Reports,  818 
Mission  Street,  San  Francisco,  either 
by  phone,  letter  or  personal  call.  Re- 
quests for  additional  information 
should  be  made  to  the  Business  Op- 
portunities Departnient.  Such  requests 
must  be  accompanied  by  the  Index 
Number   of  each  opportunity. 

D-lo65 — New  York  City.  Manufac- 
turers of  hospital  supplies  want  Pacific 
Coast    representatives. 

D-1567 — Westfleld,  Mass.  Manufac- 
turers of  abrasive  grinding  wheels  of 
all  kinds  wish  to  establish  agencies  in 
Oregon,    Washington    and    California. 

D-1569 — Muncie,  Indiana.  Manufac- 
turers of  pressed  steel  products  made 
to  customers'  specifications,  want  con- 
tact with  live  manufacturers  represen- 
tative capable  of  selling  their  line  on 
a  commission  basis. 

D-1572— Washington,  D.  C.  Manu- 
facturers of  brass  and  copper  products 
such  as  sheets,  rods,  tubes,  pipe  wire, 
etc.,    want   representation   Wejjt   Coast. 

9228 — Popayan,  Cauca.  Colombia. 
Commission  merchant,  just  establish- 
ing business,  desires  to  make  arrange- 
ments for  purchasing  cement  and  hard- 
ware. References  will  be  supplied. 
9231 — Brisbane,   Australia.      Company 


THE 
EASY  HARDWARE 


Any  carpenter— whether  he  is 
familiar  with  it  or  not — can 
make  a  perfect  installation  with 
WHITCO  on  old  or  new  sash 
easier,  quicker  and  more  eco- 
nomically than  with  any  other 
kind  of  hardware. 
Made  in  3  sizes — 8  Inch,  12  inch 
and  16  inches  long.  Take  case- 
ments up  to  48  inches  wide. 

Manofactared  hy 


VSCOMTTiraftNY 

lOEALERS  JNTlBUILDINCUSPECWJlES 
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Official    Proposals 


STATE    or     CALIFORNIA 
NOTICE    TO    CONTRACTORS 


CALIFORNIA  HIGHWAY   COMSIISSION 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
HIshway  Comniissian,  515  Fomm 
Bulldlngr,  Sacramento,  Cal.,  until  S 
o'cloeic  P.  M..  on  July  6,  1925,  at  which 
time  they  will  be  publicly  opened  and 
read,  for  construction,  in  accordance 
with  specifications  therefor,  to  which 
special  reference  is  made,  of  portions 
of  State  Highway,  as  follows: 

San  Dleg-o  County,  between  one  and 
one-half  miles  north  of  Oceanside  and 
two  miles  south  of  San  Onofre,  (VII- 
SD-2-C  &  D),  about  thirteen  and  one- 
tenth  (13.1)  miles  in  length;  ten  and 
eight-tenths  (10.8)  miles  to  be  paved 
with  Portland  cement  concrete  and 
two  and  three-tenths  (2.3)  miles  to  be 
widened  with  Portland  cement  concrete 
shoulders. 

Plans  may  be  seen,  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said  office 
and  they  may  be  seen  at  the  offices  of 
the  Division  Engineers  at  Los  Angeles 
and  San  Francisco,  and  at  the  office  of 
the  Division  Engineer  of  the  division 
in  which  the  work  is  situated.  The  Di- 
vision Engineer's  offices  are  located  at 
Willits.  Redding,  Sacramento,  San 
Francisco,  San  Luis  Obispo,  Fresno,  Los 
Angeles,   San  Bernardino  and  Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  in.spection  of 
the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  (luantity 
of  work  to  be  done,  with  a  representa- 
tive of  the  Commission.  It  is  requested 
that  arrangements  for  joint  field  in- 
spection be  made  as  tar  in  advance  as 
possible.  Detailed  information  concern- 
ing the  proposed  work  may  be  obtained 
from   the   Division   office. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done,  etc. 

The     California     Highway     Commis- 
sion   reserves    the    right    to    reject    any 
or  all  bids  or  to  accept  the  bid  deemed 
for   the   best   interests   of   the   State. 
HARVEY    M.    TOY, 
LOUIS    EVERDING, 
N.  T.  EDWARDS, 
California    Highway    Commission. 
R.   M.   MORTON, 

State    Highway    Engineer. 
W.    F.    MIXON,,    Secretary. 
Dated  June   8,   1925. 

♦ 

NOTICE   TO   BIDDERS 


(Duusmuir    Grammar     School     District) 

The  Board  of  Trustees  of  the  Duns- 
muir  Grammar  School  District  will  re- 
ceive sealed  proposals  at  or  before  7 
P.  M.,  Monday,  Jnne  22nd,  1925,  at   the 

office  of  the  Clerk  of  the  Board,  Trav- 
elers Hotel,  Dunsmuir,  California,  at 
which  time  and  place  bids  will  be 
opened  and  read  in  public  for  furnish- 
ing the  labor  and  material  for  erecting 
and  completing  additions  and  altera- 
tions to  the  present  school  structures 
and  for  moving  one  present  school 
structure  in  accordance  with  plans  and 
specifications  prepared  by  John  W. 
Woollett.  Architect,  Sacramento,  Calif. 
Bids  will  be  received  separately  for 
the   following  classes   of  work: 

1.  All  architectural  and  structural 
work. 

2.  Electrical   wiring. 

3.  Plumbing.  ,  * 

4.  Heating.  ,    ^    ^ 
All    bids    must   be   accompanied   by   a 

certified  check  for  10  per  cent  or  more 


A  call  for  bida  published  In 
this  section  Indicates  that  bids 
are  desi.-ed  from  other  than  local 
bidders  Maximum  competition 
Is  desired,  and  this  Is  assured 
through  BUILDING  AND  ENGI- 
NEERING NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
public    work. 

Ratei  10  cents  per  line,  per 
insertion. 

All  official  calls  for  bids  of 
the  California  State  Hlg-hway 
Commission  and  Nevada  St&te 
Hlerhway  Commission  are  pub- 
lished  In    this   section. 


of  the  amount  of  the  proposal.  In  case 
this  proposal  is  accepted,  in  whole  or 
in  part,  and  the  bidder  fails  to  execute 
a  contract  for  the  performance  of  said 
worlf,  and  a  bond  of  sufficient  sureties 
in  the  sum  of  50  per  cent  of  the  amount 
of  the  contract  to  secure  the  faithful 
performance  thereof,  within  fifteen 
days  after  such  acceptance,  then  this 
certified  check  shall  be  retained  by  the 
Board  of  Trustees  of  Dunsmuir  Gram- 
mar School  District  as  liquidated  dam- 
ages for  the  failure  to  carry  out  this 
proposal.  Such  contract  and  bond 
shall  be  in  such  form  and  of  such  con- 
tents as  shall  be  satisfactory  to  the 
Board  of  Trustees  of  said  School  Dis- 
trict. 

All  bids  to  be  made  out  on  forms 
furnished  by  the  Architects. 

Plans  and  specifications  may  be  ob- 
tained from  John  W.  Woollett,  Archi- 
tect, 606  Plaza  Building,  Sacramento, 
Calif.,  or  Jirs.  Jennie  Ward,  Clerk, 
Travelers  Hotel,  Dunsmuir,  Calif. 

A  deposit  of  fifteen  dollars  will  be 
required  from  all  contractors  receiving 
plans,  said  deposit  to  be  refunded  when 
plans  and  specifications  are  returned  in 
good  condition. 

The  Board  of  Trustees  reserve  the 
right  to  reject  any  or  all  bids  and  to 
waive  any  informality  in  any  bid  re- 
ceived. 

By  order  of  the  Board  of  Trustees 
of  the  Dunsmuir  Grammar  School  Dis- 
trict, Dunsmuir,  California. 

By     MRS.  JENNIE  WARD,  Clerk. 


NOTICE    TO    BIDDERS 


(Well — Veterans'    Hospital) 

.Sealed  proposals  will  be  received  by 
the  U.  S.  Veterans'  Bureau,  Room  791, 
Arlington  Building,  Washington,  D.  C. 
until  11.00  A.  M.,  June  30,  1925,  and 
there  publicly  opened  for  the  com- 
pletion of  a  Deep  Well  at  U.  S.  Vet- 
erans' Hospital  No.  24,  Palo  Alto,  Calif. 

Proposals  will  be  considered  only 
from  bidders  experienced  in  this  line 
of  work.  Plans  and  specifications  may 
be  obtained  from  the  Construction  Di- 
vision, Room  791  Arlington  Building. 
Washington,  D.  C,  or  from  the  Medical 
Officer  in  Charge  at  the  above  mention- 
ed hospital  and  shall  be  returned  with- 


QUANTITY  SURVEYOR 

Valuation    Enjpfnecr 
ARTHUR     PRIDDLE 

003    Mission    Street,   at   Third    St. 
San    FranoUco,    Calif. 

Telephone    Douglas   8-4-9-J 
General  Liatlng  Bureau 

Architect's  Preliminary  Estimates 


in   ten  days  after  date  of  opening  pro- 
posals. 

A  certified  check  (or  proposal  bond 
on  attached  form)  drawn  to  the  order 
of  the  TREASURER  OF  THE  UNITED 
STATES,  for  2  per  cent  of  proposal,  In- 
cluding all  work  bid  upon  in  addition 
to  main  items,  shall  accompany  each 
proposal  to  entitle  it  to  consideration. 
The  check  of  the  successful  bidder  will 
be  returned  after  the  acceptance  of  his 
performance  bond.  All  other  checks 
will  be  returned  as  soon  as  It 
is  determined  that  proposals  repre- 
sented by  them  will  receive  no  further 
consideration. 

The  successful  bidder  will  be  re- 
quired to  execute  a  formal  contract 
and  to  furnish  a  satisfactory  perfor- 
mance bond  of  approximately  50  per 
cent  of  the  contract  price  by  sureties 
acceptable   to  the  Director. 

Time  of  performance  and  the  records 
of  bidders  for  expeditious  and  satis- 
factory performance  of  contract  will 
be  considered  in  making  awards.  Bid- 
ders have  the  right  to  be  present,  either 
in  person  or  by  attorney  (Sec.  3710,  R. 
S. )  and  to  examine  and  inspect  all  bids 
(33    Stat.   L.,    440). 

L.    H.    TRIPP, 
Chief,    Construction    Division 


NOTICE    TO    CONTRACTORS 


(Melones  Dam — South   San  Joaquin  and 
Oalcdale  Irrigation   Districts) 


NOTICE  IS  HEREBY  GIVEN  that 
sealed  proposals  will  be  received  at 
the  office  of  the  South  San  Joaquin 
Irrigation  District  in  Manteca,  Califor- 
nia, until  2  o'clock  P.  M.,  on  Monday, 
the  20th  day  of  June,  1925.  for  the  con- 
struction of  the  Melones  Dam  on  the 
Stanislaus  River  in  Tuolumne  and 
I'alaveras  Counties,  California,  to- 
gether with  its  appurtenant   works. 

Two    alternative    bids    may    be    sub- 
mitted as  follows: 
Proposal  No,  1 

Requiring  about  16,000  cubic  yards 
of  excavation,  mostly  in  rock,  about 
4500  cubic  yards  of  tunnel  excavation, 
about  90,000  cubic  yards  of  concrete, 
the  erection  of  about  570  tons  of  metal 
gates,  valves,  structural  seel  and  oher 
metal  work,  and  the  furnishing  of 
about  80,000  barrels  uf  cement. 
l*roposal   No.  2 

The  same  in  other  respects  as  Pro- 
posal No.  1  excepting  that  no  cement 
is  required. 

Full  plans  and  specifications  can  be 
seen  at  the  office  of  the  South  San 
Joaquin  Irrigation  District  at  Manteca, 
California,  and  at  the  office  of  the 
Oakdale  Irrigation  District  at  Oakdale. 
California,  and  copies  thereof  will  be 
furnished  upon  application  to  the  Sec- 
retary of  the  Board  of  Directors  of 
either  district,  accompanied  by  a  de- 
posit of  $25.00  for  each  copy,  to  be  re- 
I.>aid  to  all  bidders  and  to  all  others 
upon  the  return  of  the  plans  and 
specifications  in  good  and  acceptable 
londition  not  later  than  the  15th  day 
of  July,   1925. 

Said  Joint  Board  of  Directors  will 
meet  at  the  said  office  of  the  South 
San  Joaquin  Irrigation  District  at  Two 
o'clock  P.  M.  of  said  29th  day  of  June, 
1925,  and  open  all  proposals  received 
in  response  to  this  notice. 

The  Contract  will  be  let  to  the  lowest 
responsible  bidder,  but  the  Boards  re- 
serve the  right  to  reject  any  and  all 
bids. 

Bidders  may  submit  bids  upon  either 
or  all  of  the  schedules  but  no  schedule 
will  be  subdivided. 

Each  proposal  must  be  accompanied 
by  a  certified  check  for  5  per  cent  of 
the  amount  of  the  highest  of  the  al- 
ternative proposals  submitted,  payable 
to  the  order  of  the  South  San  Joaquin 
Irrigation  District  as  a  guarantee  that 
the  bidder  will.  If  successful,  execute 
a  satisfactory  contract,  and  furnish  a 
bond  in  the  sum  of  not  less  than  25  per 
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cent  of  the  amount  of  his  bid  for  the 
faithful  performance  of  the  work  in 
accordance  with  the  plans  and  speci- 
fications, and  a  bond  of  the  amount  of 
not  less  than  50  per  cent  of  the  amount 
of  his  bid  as  provided  in  Chapter  303 
of  the  Statutes  of  1919  of  the  State  of 
California,  said  bonds  to  be  approved 
bv  said  Boards. 

The  proposal  forms  bound  with  the 
specifications  must  be  properly  filled 
out  bv  the  bidder,  and  the  plans  and 
specifications,  including  the  proposal, 
must  be  submitted  intact  with  the  bid 
in  a  sealed  envelope  marked  "Proposal 
for  Construction  of  the  Melones  Dam" 
and  addressed  to  the  Joint  Boards  of 
Directors  of  the  Oakdale  and  of  the 
South  San  Joaquin  Irrigation  Districts, 
Manteca,   California. 

Done  in  pursuance  of  an  order  of  the 
Joint  Boards  of  Directors  of  the  Oak- 
dale  and  of  the  South  San  Joaquin  Ir- 
rigation Districts  this  3rd  day  of  June, 
1925. 

M.     P.     KEARNEY, 
Secretary  of  the  Board  of  Directors  of 
the  Oakdale  Irrigation   District. 
S.    L.    STEELE, 
Secretary  of  the  Board  of  Directors  of 
the    South    San    Joaquin    Irrigation 
District. 
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NOTICE    TO    COXTHACTORS 


(Railway  and  Wagon  Road — South  San 

Jonqnin       and    Oakdale       Irrigation 

Districts) 


NOTICE  IS  HEREBY  GIVEN  that 
sealed  proposals  will  be  received  at 
the  office  of  the  South  San  Joaquin  Ir- 
rigation District  in  Manteca,  Califor- 
nia, nntll  2  o'clock  P.  M.  on  Monday,  the 
29th  day  of  June,  1035,  for  the  con- 
struction of  the  Melones  Railway  and 
Wagon  Road  adjacent  to  the  Melones 
dam  in  Tuolumne  County,  California, 
requiring. 

About   90,000   cubic  yards  of  grading. 

About  1600  lineal  feet  of  corrugated 
iron   culverts. 

About  8.0   miles   of  track  laying. 

About   850   tons   track   metal. 

About  22.500  cross  ties. 

About  580  M.  ft.  B.  M.  in  trestle 
timbers. 

Full  plans  and  specifications  can  be 
seen  at  the  office  of  the  South  San 
Joaquin  Irrigation  District  at  Manteca, 
California,  and  at  the  office  of  the  Oak- 
dale Irrigation  District,  at  Oakdale, 
California,  and  copies  thereof  will  be 
furnished  upon  application  to  the  Sec- 
retary of  the  Board  of  Directors  of 
either  district  accompanied  by  a  de- 
posit of  $25.00  for  each  copy,  to  be  re- 
paid to  all  bidders  and  to  all  others 
upon  the  return  of  the  plans  and  speci- 
fications in  good  and  acceptable  condi- 
tion not  later  than  the  15th  day  of 
July,    1925. 

Said  joint  Board  of  Directors  will 
meet  at  the  said  office  of  the  South  San 
Joaquin  Irrigation  District  at  Two 
o'clock  P.  M.  of  said  29th  day  of  June, 
1925,  and  open  all  proposals  received 
in  response  to  this  notice. 

The  Contract  will  be  let  to  the  lowest 
responsible  bidder,  but  the  Boards  re- 
serve the  right  to  reject  any  and  all 
Oids.  , 

Bidders  may  submit  bids  upon  either 
or  all  of  the  schedules  but  no  schedule 
will  be  subdivided. 

Each  proposal  must  be  accompanied 
by  a  certified  check  for  5  per  cent  of 
the  amount  of  the  proposal  payable  to 
the  order  of  the  South  San  Joaquin  Ir- 
rigation District  as  a  guarantee  that 
thu  bidder  will,  if  successful,  e.Necute 
a  satisfactory  contract,  and  furnish  a 
bond  in  the  sum  of  not  less  than  25 
per  cent  of  the  amount  of  his  bid  for 
the  faithful  performance  of  the  work 
in  accordance  with  the  plans  and  speci- 
fications, and  a  bond  of  the  amount 
of  not  less  than  50  per  cent  of  the 
amount  of  his  bid  as  provided  in 
Chapter  303  of  the  Statutes  of  1919  of 
the  State  of  California,  said  bonds  to 
be  approved  by  said  Boards. 

The  proposal  forms  bound  with  the 
specifications  must  be  properly  fillet 
out  by  the  bidder,  and  the  plans  and 
specifications,  including  the  proposal, 
must  be  submitted  intact  with  the  bid 
in  a  sealed  envelope  marked  "Proposal 
tor  Construction  of  the  Melonps  Rail- 
way and  Wagon  Road"  and  addressed 
to  the  Joint  Boards  of  Directors  of  the 
Oakdale  and  of  the  South  San  Joaquin 
Irrigation  Districts,  Manteca,  Calif. 
Done  in  pursuance  of  an  order  of  the 


Joint  Hoards  of  Directors  of  the  Oak- 
dale and  of  the  South  San  Joaquin  Ir- 
rigation Districts  this  3rd  day  of  June, 
1925. 

M.     P.     KEARNEY, 
Secretary  of  the  Board  of   Directors  of 

the    Oakdale    Irrigation    District. 
S.    L.    STEELE, 
Secretary  of  the  Board  of  Direciorsof 

the    South    San    Joaquin    Irrigation 

District. 


NOTICE    TO    CONTRACTORS 


rtout    National    Forest    Hishnay 


Sealed  proposals  for  constructing 
the  above-named  National  Forest  high- 
way, located  within  the  Angeles  and 
San  Bernardino  National  Forests,  Los 
Angeles  and  San  Bernardino  Counties, 
State  of  California,  will  be  received  by 
the  District  Engineer,  Bureau  of  Pub- 
lic Roads,  U.  S.  Department  of  Agricul- 
ture, at  400  Bay  Bldg.,  9  Main  St.,  San 
Francisco,  California,  until  10  o'clock, 
A.  M.,  un  the  24th  day  of  June,  1025,  at 
which  time  and  place  they  will  be  pub- 
licly opened  and  read.  The  right  is  re- 
served to  reject  any  and  all  bids  and 
none  will  be  considered  e.\cept  those 
from  contractors  ascertained  to  be  ex 
perienced   and   responsible. 

The  project  to  be  constructed  con- 
sists of  the  Swartout  road  between 
Los  Angeles  County  Park  and  a  junc- 
tion with  the  State  highway  near  Ca- 
jon,  California,  and  is  14.67  miles  in 
length.  The  principal  items  of  work 
are  approximately  as  follows; 
Clearing,   45   acres. 

Excavation,  unclassified,  64,380  cu. 
yds. 

Class    A    Concrete,    185    cu.    yds. 
Reinforcing   Steel,    18,000   lbs. 
Corrugated   Metal    Pipe,    3632   lln.   ft. 
Crushed  Rock  Surfacing,  3360  cu.  yds. 
Construction    shall    be   started    within 
fifteen    days    after    notice    of   award   of 
contract   has    been      given    to   the      con- 
tractor by   the  District  Engineer.     Th« 
work    shall    be      completed    within      one 
hundred    fifty    (150)    weather    working 
days   after   said   notice     of     award     of 
contract  is  given. 

The  contract  form,  maps,  plans  and 
specifications,  may  be  examined  by  re- 
sponsible contractors  at  the  following 
addresses: 

400  Bay  Building,  9  Main  Street,  San 
Francisco,   California. 

%  Associated  General  Contractors, 
Los   Angeles,   California. 

%  County  Surveyor,  San  Bernardino, 
California. 

The  Bureau  has  available  for  loan  to 
contractors  on  a  rental  basis,  equip- 
ment at  Government  Island,  Oakland, 
California,  as  listed  in  the  specifica- 
tions. Bidder  will  state  in  his  bid  the 
Government  equipment  that  he  will 
use  during  construction  and  the  mini- 
mum time  required.  The  estimated 
rentals  will  be  taken  into  consideration 
and  award  will  be  made  on  the  bid  to 
the  best  advantage  of  the  Government. 
Government  explosives  are  also  avail- 
able according  to  the  terms  of  the 
specifications.  Corrugated  metal  pipe 
will   be   furnished   by   the   Government. 

Plans  and  specifications  will  be  fur- 
nished contractors  who  contemplate 
bidding,  on  a  showing  of  financial 
ability  and  experience  and  upon  de- 
posit of  a  check  for  ?10.00  payable  to 
the  Secretary  of  Agriculture  of  the 
United  States.  Check  will  be  held 
pending  the  return  of  plans  and  speci- 
fications. 

Ail  proposals  must  be  made  on  forms 
furnished  by  the  District  Engineer, 
Bureau  of  Public  Roads,  and  in  ac- 
cordance with  the  instructions  forming 
a  part  of  the  specifications  above  re- 
ferred  to. 

June   4,   1925. 

C.    H.    SWEETSER. 

District   Engineer. 


PROPOSAL   FOR   BIDS 


Greenhouses — Unirersity    of    California 

Sealed  bids  will  be  received  at  the 
office  of  The  Comptroller,  University 
of  California,  Berkeley,  California,  at 
or  before  0  A.  M.,  Tueedny,  June  16th, 
1025,  for  all  work  in  connection  with 
the  erection  of  Head  House  on  the 
grounds  of  the  University  of  Califor- 
nia   at    Berkeley. 

Drawings  and  specifications  may  be 
obtained  at  the  office  of  John  Galen 
Howard  and  Associates,  Architects, 
First    National      Bank      Building.      San 


Francisco,  on  deposit  of  $10  for  each 
set  of  drawings  and  specifications 
taken  out.  (Checks  given  as  deposits 
are  to  be  in  favor  of  the  undersigned). 
Deposits  will  be  refunded  on  subinit- 
sioii  of  a  regular  bid  for  the  work  and 
on  return  of  said  drawings  and  speci- 
fications in  good  condition.  No  bid 
Will  be  considered  unless  accompanied 
by  a  certified  clieck  or  bond  m  favor 
of  liie  undersigned  equal  to  10%  of  the 
bid  to  secure  execution  of  the  contract 
by    the    successful    bidder. 

The   right   is    reserved   to   reject   any 
or   all    bids. 

THE    REGENTS      OF    THE      UNIVER- 
SITY OF  CALIFORNIA. 


STATE  OF  OAI,IFOnNlA 


CALIFORNIA  HIGHWAY  COMMISSION 


NOTICE  TO    COXTHACTORS 


SE.\LED  PROl'OS.^LS  will  be  re- 
ceived at  the  otfice  of  the  California 
Highway  Cuniniission,  515  Forum 
UuilUing,  Sueraniento,  Cal.,  until  2 
u'elu<-k  II.  in,  on  June  22,  1025,  at  which 
time  they  will  be  publicly  opened  and 
read,  tor  construction,  in  accordance 
with  the  specificati^.ns  therefor,  to 
which  special  reference  is  made  of  por- 
tions of  State  Highway,  as  follows; 

Santa  Cruz  County,  near  Boulder 
Creek  (IV-O.Cr.-44-A)  the  following: 
A  reinforced  concrete  box  culvert  at 
Station  37-t-45  at  Fall  Creek,  consisting 
of  a  5-foot  by  o-foot  opening  94  feet 
long  with  wing  walls. 

A  reinforced  concrete  girder  bridge 
21  feet  wide,  at  Station  126-r60  across 
High  Bridge  Creek,  consisting  of  three 
2T-ioot  spans  on  concrete  bents. 

A  reinforced  concrete  box  culvert  at 
Station  131  +  73  at  Cleveland  Dara 
Ceelv,  consisting  of  a  5-foot  by  5-foot 
opening  45  feet  long  with  a  retaining 
wall   and  wing   walls. 

Imperial  County  between  El  Centre 
and  Holtville  (VlII-Imp-27-C),  about 
eight  and  six-tenths  (8.6)  miles  in 
length,  to  be  graded  and  surfaced  with 
crushed  gravel  or  stone  or  with  de- 
composed  granite. 

Plans  may  be  seen,  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said  office 
and  they  may  be  seen  at  the  offices  of 
the  Division  Engineers  at  Los  Angeles 
and  San  Francisco,  and  at  the  office  of 
the  Division  Engineer  of  the  division 
in  which  the  work  is  situated.  The  Di- 
vision Engineer's  offices  are  located  at 
Willits,  Redding,  Sacramento,  San 
Francisco,  San  Luis  Obispo,  Fresno, 
Los  Angeles,  San  Bernardino  and 
Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity  of 
work  to  be  done,  with  a  representative 
of  the  (Commission.  It  is  requested  that 
arrangements  for  joint  field  inspection 
be  made  as  far  in  advance  as  possible. 
Detailed  information  concerning  the 
proposed  work  may  be  obtained  from 
the   Division  office. 

No  bid  will  be  received  unless  It  la 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to   be   done,  etc. 

The   California  Highway  Commission 
reserves  the  right  to  reject  any   or  all 
bids   or    to   accept   the   bid   deemed   for 
the  best  interests  of  the  State. 
HARVEY    M.   TOY, 
LOUIS    EVERDING, 
N.   T.   EDWARDS, 
California  Highway  Commission. 
R.  M.  MORTON, 

State   Highway   Engineer. 
W.  F.  MIXON,  Secretary. 
Dated:    May    25.    1925   . 


NOTICE   TO   BIDDERS 


Letternian    General    Hospital — Paintine 


OFFICE  CONSTRUCTING  QUARTER- 
MASTER, Fort  Mason,  Calif.,  Sealed 
proposals  will  be  received  here  until 
June  16,  1925,  for  painting  buildings  at 
Letterman  General  Hospital,  Calif. 
Information  upon  application. 
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BRIDGES 


NEVADA  COUNTY.  Calif.  —  McKay 
Engineering-  Co.,  Lo.-i  Angeles,  at  J33,- 
6&U  awarded  cont.  by  State  Highway 
Commission  to  const,  rein.  cone,  girder 
bridge  over  Truckee  river  near  Hinton, 
21-ft.  wide,  consisting  of  three  60-£t- 
and  two  34-ft.  spans  on  cone,  piers  and 
bents.   Engineer's    estimate   $32,500. 

SAN  DIEGO  COUNTY,  Calif.— R.  A. 
Wattson.  Los  Angeles,  at  ?74,787 
awarded  cont.  by  State  Highway  Com- 
mission to  const,  rein.  cone,  girder 
bridge  30-ft.  wide,  across  San  Mateo 
creek  1-mi.  north  of  San  Onofre,  con- 
sisting of  eight  50-ft.  spans  on  a  cone. 
abutment  and  cone,  piers.  Engineer's 
estimate    $96,320. 

RENO.  Nevada — Petition  calling  for 
a  referendum  election  on  the  proposal 
to  construct  three  bridges  across  the 
T'-uckee  river  are  being  circulated. 
This  action  followed  approval  of  the 
city  council  of  ordinances  authorizing 
I  he  bu'lding  of  bridges  across  Center, 
Lake  and  Sierra  Sts.  The  cost  of  the 
structures  is  estimated  at  $173,000  in- 
cluding purchase  of  rights  of  way. 
Harry    Chism,    city    engineer. 

SAN  ANSELMO,  Marin  Co..  Cal. — Un- 
til Julv  6.  8  p.  m..  bids  will  be  rec. 
by  Arthur  W.  Studley,  town  clerk,  to 
const,  foot  bridge  across  San  Anselmo 
creek  from  San  Anselmo  Ave.  to  Sta- 
tion platform.  Previous  bids  received 
on  thi.s  work  considered  too  high  and 
rejected,  were:  F.  H.  Allen.  $1211;  E.  L. 
Malsbary,  $1235.  Bng.  est.  $800.  Cert, 
check  10%  payable  to  town  req.  Plans 
obtainable    from    clerk. 

NEVADA  CO..  Cal. — Following  bids 
rec.  June  8,  by  State  Highway  Com- 
mission to  const,  rein.  cone,  bridge  21- 
ft.  wide,  over  Truckee  river  near 
Boca,  consisting  of  one  144-ft.  open 
spandrel  arch  span  and  two  40-ft.  ap- 
proach spans: 
Rocca   &   Coletti,    San   Rafael 

(low)      $30,191 

Noble    Bros..    Visalia     31,669 

Bordwell   &    Zimmerman,   Napa..    33.128 

John    &    Oscar    Oberg,    L.    A 33,215 

McKav   Engineering   Co.,   L.    A...    34,415 
Proctor   &  Cleghorn,   Santa   Rosa  34,859 

T.    H.    &    M.    C.    Polk.    Chico 36,372 

Davis-Heller-Pearce   Co.,    Stock- 
ton          37,690 

Engineer's    estimate     33,546 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Until  July  6.  11  a.  m.,  bids  will  be  rec. 
by  Henry  A.  Pfister,  county  clerk,  to 
construct: 

2  rein.  cone,  culverts  on  Farr  road, 
near  Jones  place,  in  Supervisor  Dist. 
No.   5. 

2  rein.  cone,  culverts  in  Campbell 
Ave.,  over  San  Tomas  Aquino  Creek  In 
Supervisor   Dists.   Nos.   4   and   5. 

1  rein.  cone,  bridge  on  Trimble  rd. 
over  Coyote  Creek  in  Supervisor  Dis- 
trict  3. 

Cert,  check  10%  payable  to  clerk 
req.  Plans  obtainable  from  office  of 
Robt.    Chandler,    county    engineer. 

YUBA  CITY,  Sutter  Co.,  Cal. — Jen- 
kins &  Elton,  36th  and  Y  Sts.,  Sacra- 
mento, at  $36,344  awarded  contract  by 
supervisors  to  const,  bridge  over  Bear 
river  below  Wheatland;  will  be  585  ft. 
in  length  consisting  of  150  ft.  steel 
span,  balance  of  435  ft.  to  be  timber 
trestle,  20  spans.  4  plies  to  bent;  piles 
to  be  about  20  ft.  apart. 

WILLOWS,  Glenn  Co..  Cal.— County 
supervisors  agree  to  pay  one-half  cost 
of  constructing  rein.  cone,  bridge  on 
Willows-Orland  state  highway  east  of 
Willows,  the  state  highway  commission 
to  pay  remaining  half  of  cnat  or  $10,- 
000. 


NEVADA  COUNTY,  Calif.— Following 
bids  rec.  June  8  by  SFtate  Highway 
Commission,  to  const,  rein.  cone,  gir- 
der bridge  21-ft.  wide,  over  Truckee 
river  at  Prosser  Creek,  consisting  of 
two  60-ft.  and  two  34-ft.  spans  on 
cone,   piers   and  bents: 

T.    H.   &   M.    C.    Polk.    Chico $23,095 

Noble     Bros:,     Visalia     23,480 

Proctor  &  Cleghorn,   Santa   Rosa   24,540 

John    &    Oscar   Oberg,    L.    A 24,805 

Rocca  &  Coletti,  San  Rafael..  25,230 
Bordwell  &  Zimmerman,  Napa..  25,285 
Davis-Heller-l'earce,  Stockton..  26,076 
Engineer's    estimate     23,785 

MARYSVILLE.  Yuba  Co.,  Cal. — Until 
July  7,  2  P.  M.,  bids  will  be  rec.  by  su- 
pervisors to  const,  bridge  over  Algodon 
slough.  Jason  R.  Meek,  county  sur- 
veyor. 

OROVILLE,  Butte  Co.,  Cal. — Polk  & 
Polk,  Chico,  at  $1021  awarded  cont.  to 
const,  bridge  over  slough  on  road  west 
of   Nelson,   near  Dodgeland. 


SANTA  CRUZ,  Santa  Cruz  Co..,  Cal.— 
V.  Hermanson,  218  Hoffman  Ave.,  San 
Francisco,  awarded  cont.  tor  approx. 
25,000  cu.  yds.  excavation  work  in  con- 
nection with  Sea  Cliff  Park  project  at 
Aptos.  J.  B.  Leonard,  consulting  en- 
gineer, 381  Bush  St.,  San  Francisco. 

RICHMOND,  Contra  Costa  Co.,  Cal. — 
San  Francisco  Bridge  Co.,  Nevada 
Bank  Bldg.,  San  Francisco,  at  $.26  cu. 
yd,  (approximately  $24,700)  submitted 
low  bid  to  council  to  dredge  Municipal 
Wharf  site  No.  2,  on  Inner  Harbor. 
American  Dredging  Co.,  San  Francisco 
only  other  bidder  at  $.2695.  Taken  un- 
der advisement. 


IRRIGATION  PROJECTS 


MANTECA,  San  Joaquin  Co.,  Cal. — 
See  "Reservoirs  and  Dams,"  this  issue. 
Bids  wanted  by  South  San  Joaquin  and 
Oakdale    Irrigation    Districts. 


SACRAMENTO,  Cal. — Until  July  6, 
bids  will  be  rec.  by  Harry  Hall,  county 
clerk,  to  furnish  steel  in  connection 
with  approach  span  to  Paintersville 
bridge.  Plans  on  file  in  office  of  clerk. 
Chas.    Deterding,    Jr.,    county    engineer. 

SACRAMENTO.  Cal. — Tilden  Lumber 
and  Mill  Co.,  Sacramento,  at  $1381 
awarded  cont.  by  supervisors  to  fur- 
nish lumber  for  new  $200,000  Painters- 
ville bridge  on  Garden  Highway.  Steel 
Service  Co.,  San  Francisco,  awarded 
contract  to  furnish  reinforcing  steel 
l3ars. 


.NEVADA  COUNTY',  Cal. — Following 
bids  rec,  June  8  by  State  Highway 
Commission  to  const,  rein.  cone,  girder 
bridge  21-ft.  wide,  over  S,  P.  R.R.  at 
Hinton.  consisting  of  one  57-ft.  and 
one  30-ft,  and  two  42-ft.  spans  on  cone, 
piers  and  bents: 
T,  H    &  M.  C.  Polk.  Chico   (low)   $18,825 

Rocca   &   Coletti,   San    Rafael 19,115 

Noble     Bros,,     Visalia 19,126 

Davis-Heller-Pearce,     Stockton..    19,385 

John    &    Oscar    Oberg,    L.   A 20,055 

Bordwell    &    Zimmerman,    Napa.    20.370 
Engineer's    estimate     21,819 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


SANTA  ANA,  Cal. — Supervisors  set 
Oct.  7  for  $1,200,000  harbor  bond  elec- 
tion. Of  the  total  amount,  $650,000  will 
be  expended  on  the  harbor  entrance 
and   $550,000    on    the   inner  harbor. 


Carbide   Flare   Lights 

OxyAcetyleneEqui  pment 

Goggles— Respirators 

First  Aid  Supplies 

Carried   in  atock 
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LAKESIDE.  Cal,  —  Until  10  a.  m., 
June  22,  bids  will  be  rec.  by  directors 
of  Lakeside  Irrig.  Dist.,  for  work  as 
follows: 

(1)  Dig  approx.  19,000  lin.  ft.  trench, 
12x24-in.    to   20x32-in. 

(2)  Fur.  and  const,  of  approx,  19,000 
lin.  ft.  main  and  lateral  pipe  lines  from 
S-in.  to  2'/4-in.  in  diam.  Bids  will  be 
rec.  on  riv.  steel  or  alt.  bids  on  Mathe- 
son  joint,  deLavaud  c.  i.  and  standard 
screw    pipe. 

(3)  Fur.  valves  &  fittings  for  above 
work. 

(4)  Const,  small  earth  reservoir  of 
approx.  450,000  cap.  Alt,  bids  on  red- 
wood stave  tanks  from  100,000  to  250,- 
000  gals  cap 

Bids  must  be  sub,  on  blanks  fur- 
nished by  the  dist..  and  on  a  unit  price 
basis.  Further  information  may  be  ob- 
tained from  T.  H.  King,  engr.  of  the 
dist.,   920   Sth  St.,   San   Diego. 


MARYSVILLE,  Yuba  Co.,  Cal.  — 
Feather  River  Power  Co.  has  purchased 
Jones  Estate  (Buck's  Ranch)  in  Plumas 
county  and  construction  will  be  started 
immediately  on  Buck's  Creek  to  im- 
pound 110.000  ac.  ft,  of  water.  The 
deal  was  closed  by  Lars  Jorgensen,  San 
Francisco  engineer  and  the  R.  C. 
Storrie  Co,,  contractors  of  San  Fran- 
cisco, In  conjunction  with  the  power 
company,  the  engineer  and  contractors, 
plan  power  and  irrigation  developments 
totaling  $60,000. 

MARYSVILLE,  Yuba  Co.,  Cal.— Steps 
will  be  taken  at  once  to  organize  Dry 
Creek  Irrigation  District  comprising 
9  436  acres  of  land  in  the  vicinity  of 
Wheatland,  Yuba  county.  A  dam  will 
be  constructed  on  Dry  Creek  to  im- 
pound  waters   from    that   source. 


LIGHTING  SYSTEMS 


FRESNO,  Fresno  Co.,  Cal,— Valley 
Electric  Co.,  Fresno,  at  $9900  awarded 
cont  by  council  to  install  49  electro- 
liers with  necessary  wiring,  etc.,  in 
mrtions  of  Pratt  Ave.,  South  6th.  So. 
Ttb  South  Sth,  >South  9th.  South  10th 
South  nth  Sts..  etc.  Combination  of 
:teel  and  c.i.  standards  with  single 
lamp  and   globe, 

LONG  BEACH,  Cal,— Fritz  Ziebarth, 
302  E  Anaheim  St„  Long  Beach,  sub. 
low  bid  to  city  at  $15,651  for  ornain, 
lights   in   Third  St. 

BEVERLY  HILLS,  Cal.— Until  8  p. 
m,  June  29,  bids  will  be  rec.  to  imp. 
Burton  Wav,  bet,  Alpine  Dr.  and  Pac. 
Elec.  Ry.  right-of-day,  and  portions  or 
other  sts.:  parkways,  tree  planting, 
ornam.  st.  lighting  sys;  1911  act.  J,  C, 
.fibers,  St.  supt. 
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AZUSA.    Cal.— $10,000    light    bond    is- 
110   failed   to   carry   at   recent   election. 


:;3 


UKANGE,  Cal. — Until  1  p.  m.,  June 
bids  will  be  ree.  for  ornam.  lights 
in  N  I'entre  St.,  bel.  Cliapman  and 
.•^yc.iiiiore  Aves.  C.  L".  Bonebral<e,  city 
ungr.  Sys.  will  involve  23  Marbelite 
posts.   ISll  act.  Cal.  D.   Lester,  city  elk. 

WATSONVILLE,  Santa  Cruz  Co.,  Cal. 
— City  Eng.  Kitciien  preparing  esti- 
mates of  cost  to  install  electrolier  sys- 
tem  in   residence  district. 


SAN  GABRIEL.  Cal. — Council  de- 
clares inten.  for  poles,  Marbelite  posts, 
wires,  pipes,  conduits,  lamps,  etc.,  In 
Bradbury  Dr.  and  Rosemont  Blvd.  In 
Tracts  5619  and  7482,  and  portions  of 
other  Sts.  in  said  tracts.  Ira  H. 
Stouffer,  city  clerk. 


SOUTH  GATE,  Cal. — Manchester  Ave- 
nue Assn.  recommends  Union  metal 
posts  for  lighting  on  Manchester  Ave., 
bet.  Del  Rey  and  Santa  Ana.  It  is 
planned  to  link  the  systems  of  20  towns 
along  the  route  and  have  a  uniform 
type  of  standard. 


SAN  BERNARDINO,  Cal. — H.  C.  Reid 
&  Co..  Grant  Bldg.,  Los  Angeles,  award 
cont.  by  city  at  $6375  for  ornam.  lights 
(Marbelite)  in  Second  St.,  bet.  Arrow- 
head  Ave.   and  F  St. 


LOS  ANGELES,  Cal. — Newbery  Elec 
Corp..  726  S  Olive  St.,  sub.  low  bid  to 
bd.  pub.  wks.  at  $34,928  for  ornam. 
lights  in  Main  St.,  bet.  Florence  Ave. 
and   Manchester   Ave. 

Elec.  Lighting  Supply  Co..  214  W 
3rd  St.  low  at  $16,157  for  ornam.  lights 
in  Laurel  Ave..  Edinburgh  Ave.  and 
Crescent  Heights  Blvd.,  bet.  Romaine 
St.  and   Rose^wood  Ave. 

Elec.  Lighting  Supply  Co.,  241  W  3rd 
St.  low  at  $11,631  for  ornam.  lights 
in  Ro'v\'ena  Ave.,  bet.  Los  Feliz  Blvd. 
and  Glendale   Blvd. 

Elec.  Lighting  Supply  Co.,  214  W  3rd 
St.  low  at  $4201  for  ornam.  lights  In 
Burck  PI.  bet.  9th  St.  and  210  ft.  s.w. 
from    lUh   St. 


MACHINERY  &  EQUIPMENT 


LOS  ANGELES,  Cal.— Until  10  a.  ra., 
June  24.  bids  will  be  rec.  by  bd.  pub. 
wks.  for  tappers  in  accordance  with 
soeo.  on  file  at  office  of  city  electri- 
cian,   205    n.   city   hall   annex. 


IClllEKA.  Humbo'.dt  Co..  Cal.— W.  B. 
Stout.  Eureka,  at  $690  awarded  cont. 
liv  council    to  furnish  road  grader. 


FRESNO,  Fresno  Co..  Cal.— June  22, 
8  P.  M.,  bids  will  be  rec.  by  Chas.  H. 
Traber.  clerk.  Reedley  Joint  Union 
High  School  District,  to  fur.  one  motor 
truck  chassis  for  40-pa.ssenger  bus  and 
one  forty-passenger  bus  body.  Cert, 
check  0%  req.  with  bid.  Further  in- 
formation  obtainable   from   clerk. 


RAILROADS 


.MANTECA,  San  Jecuiuin  Co..  Cal.  — 
'"ntil  June  29.  2  p.  m..  bids  will  be  rec. 
by  M.  P  Kearny,  .secy.  Oakdale  Irri- 
gation District  or  S.  L.  Steele,  Secy. 
.South  San  Joaquin  Irrigation  District, 
meeting  jointly  at  Manteca.  to  const. 
Melones  Railway  and  wagon  road  ad- 
jacent to  Melones  Dam  in  Tuolumne 
county.  invLilv.  90.000  cu.  yds.  grading; 
IfiOO  lin.  ft.  corru.  iron  culverts:  8.5- 
mi.  track  laying;  850  tons  metal  track: 
22,500  cross  ties:  580  M  ft.  B.  M.  in 
irestlf  timbers.  See  onll  for  bids  nnder 
otficini    propOHnI    section    hi    this    iHsur. 


SA.N  FRANCISCO— Robt.  Jamieson 
only  bidder  to  furnish  and  install  rail 
bonds  for  Sunset  Line  of  Muny  Rlwy 
system  bidding  (1)  600  type  E.  C. 
300,000  cir.  mill  copper  bonds,  $1.85 
ea;  (2)  16  ft.  C/O  copper  cross  bonds. 
$2.70  ea;  (3)  /4  seven  ft.  4/0  copper 
'TOSS    bonds,   $3.25   ea. 


FIRE  ALARM  SYSTEMS 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
a.  M.  Gest.  .103  Market  St.,  San  Fran- 
cisco, at  $6990  submitted  low  bid  to 
city  council  to  install  (1)  7820  lin.  ft. 
4-duct  vit.  clay  conduit,  $.86;  (2)  428 
lin.  ft.  2-duct  vitrified  clay  conduit, 
$.62.     Other  bids   were; 

E.  A.  Burns,  Stockton  (a)  $1.10;  (b) 
$1. 

J.  R.  Davies,  Los  Angeles  (a)  $1.05; 
(b)    $.90. 

A.  E.  Downer.  Stockton  (a)  $1.22;  (b) 
$1.06. 

Clark  &  Henery  Constr.  Co.,  Stockton, 
(a)    $1.35;     (b)    $1.35. 

The  Clark  &  Henery  bid  includes  re- 
construction of  permanent  pavement 
over  trench.  Bids  taken  under  ad- 
visement. 


MISCELLANEOUS    SUPPLIES 


Contract   Awarded. 

ADDITION  Co3t,   $I5:-,GC0 

PALO  ALTO,  Santa  Clara  Co.,  Cal.  Uni- 
versity  Compus. 

Additional  seats  in  'Stanford  University 
Stadium. 

Owner — Stanford   Universit.v. 

Architect — None. 

Contractor  —  Palmer  &  McBryde,  503 
Market   St.,   San   Francisco. 


TRACY,  San  Joaquin  Co.,  Cal. — River 
Rock  &  Gravel  Co.,  at  $7000  submitted 
low  bid  to  city  trustees  to  fur.  and 
place  2000  yds.  gravel  in  trickling  bed 
at  sewer  plant.  Other  bids,  taken  un- 
der advisement.  Kaiser  Paving  Co., 
$7261;  AJax  Constr.  Co.,   $7992. 


CORTE  MADERA,  Marin  Co.,  Cal.— 
Town  votes  bonds  of  $5000  to  finance 
installation  of  fire  alarm  sj-stem  con- 
sisting of  central  station  complete  for 
2-loop  system  involv.  appro.x.  3^4  miles 
of  wire  and  13  alarm  boxes. 


EUREKA,  Humboldt  Co.,  Cal. — Until 
June  16,  8  p.  m.,  bids  will  be  received 
by  A.  Walter  Kildale,  city  clerk,  to 
fur.  one  Gamewell  Automatic  Whistle 
Blowing  Machine.  Further  information 
obtainable   from   clerk. 


BAKERSFIELD,  Kern  Co.,  Cal.— 
Bakersfield  Rock  &  Gravel  Co.  will 
construct  a  plant  in  the  vicinity  of 
Bakersfield  with  a  capacity  of  50  tons 
an  hour.  Approx.  $100,000  will  be  ex- 
pended in  plant  and  equipment.  Fred 
C.  Macomber  of  Taft  is  president  of 
the  company;  J.  B.  Dowd,  vice-presi- 
dent and  C.  F.  Smith,  secretary.  Other 
directors  of  the  company  are  J.  R. 
Hughes   and  J.   N.   Harvey. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
Clark  and  Henery  Const.  Co.,  Chancery 
Bldg.,  Stockton,  awarded  contract  by 
council  to  install  (1)  7820  lin.  ft.  4-in. 
vit.  clay  conduit  and  reconst.  of  pave- 
ment over  trench  at  $1.35  ft;  (2)  428 
lin.    ft.   2-in.  vit.   clay  duct,   $1.35  lin.   ft. 


BERKELEY,  Alameda  Co.,  Cal.— Until 
June  16,  9  A.  M..  bids  will  be  received 
by  Regents  of  the  University  of  Cali- 
fornia to  erect  head  houses  on  the 
grounds  of  the  university.  John  Galen 
Howard  and  associates,  architects,  First 
National  Bank  Bldg..  San  Francisco. 
Deposit  of  $10  req.  for  plans  obtainable 
trom  architects.  See  call  for  bids  under 
oflicilll    proposal    section    in    this    Issue. 


FIRE  EQUIPMENT 


LA  GRANDE,  Ore.— Bonds  of  $45,000 
voted  to  finance  purchase  of  fire 
equipment    and      structures      to      house 


MONTEREY.  Monterey  Co.,  Cal — 
Election  will  be  held  next  month  to 
vote  bonds  of  $6000  to  finance  pur- 
chase of  fire  depart,  equipment. 


PIPE  LINES,   WALLS,  ETC. 


PALO  ALTO,  Santa  Clara  Co.,  Cal  — 
Until  June  30.  11  A.  M.,  bids  will  be 
rec.  b.v  U.  S.  Veterans'  Bureau,  Arling- 
ton Bldg.,  Washington.  D.  C,  to  com- 
plete deep  well  at  Veterans'  Hospital 
No.  24.  Palo  Alto:  will  be  12>4-in.  and 
10-in.  dia.  carried  to  depth  of  300  ft. 
to  800  ft.  below  surface.  See  call  for 
liids  under  official  proposal  section  In 
this   issue*' 


ANNOI!!VClXn 

THE  ARniVAL  OF 

A  COMPI/BTE 

STOCK  OF 

Stewart 

Builders' 

Mixers 

Sturdy,  light,  com- 
pact— suited  for  all 
classes  of  concrete 
oonstructioo  —  can  ^  /  i  x 
be  had  with  or  ^^'  I  V 
without  power — on 
steel  trucks  or 
trailer  with  pneu- 
matic  tires. 

SPKCIAL  IXTKOniCTORT  OFFER 
Steel     truck     type     with     Hercules     i     'Ira  ler  type  with  Hercules  anerlne 
engine   In    steel    housing  I     ;„    ^teel    housing,    pneumatic    tires 

3   cu.    fi.  capacity 9200      i 

5  cu    ft.  capacity RjCK)     I     '  <■"    ^    capacity (ZHS 

7  cu     ft.   capacity $370      I      5    cu.    ft.    capacity 9330 

All   equipped   with  latest   improved    type   mixing  drum,   easy   to  charge 
and  p    ur.     The  standard  small  builders'    niixpr   for   the   past    twenty   years. 

SMITH-BOOTH-USHER  CO. 

I'lioiie  Sutler  !».')2  50-60  In^inoiif  St^  Sail  Vranciscn 
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LOS  ANGELES,  Cal.— Richmond  Sani- 
tary Co.,  2135  Bay  St.,  awarded  cont. 
by  Pub.  Serv.  Comm.,  for  galv.  wrt. 
steel  pipe  under  spec.  W-SOS  as  fol- 
lows; 100,000  ft.  ?4-in.  at  $6.32  ft.;  25,- 
000  ft.  %-in.  at  ?5.15  ft.;  25,000  ft.  1-in. 
at    J8.95    ft. 


OAKLAND,  Cal. — See  "Waterworks," 
this  issue.  Bids  wanted  by  East  Bay 
Municipal  Utility  District;  dam;  aque- 
duct; pipe  lines  and  pumping  plant. 


SEWAGE  DISPOSAL  PLANTS 


LA  GRANDE,  Ore.— Bonds  of  »105,000 
voted  to  finance  const,  of  sewage  dis- 
posal plant  and  trunk  sewer  to  con- 
nect  plant    with    sewer   system. 


PASADENA,  Cal. — Olive  Filterer  Co. 
awarded  cont.  by  city  at  $10,824  for 
filter  for  the  sewage  disposal  plant. 
The  Dorr  Co.  was  awarded  contr.  at 
$7905    for    clarifler    for   plant. 


YUBA  CITY,  Sutter  Co.,  Cal.— City 
Eng.  Edw.  von  Geldern  preparing  esti- 
mates of  cost  to  install  sewer  system 
and  disposal  plant.  A  bond  issue  will 
probably  be  submitted  to  finance  the 
work.  The  estimates  will  -be  completed 
about  July  1. 


HOLTVILLE,  Cal. — The  $16,000  sewer 
bond  issue  carried  at  recent  election. 
Funds  will  be  used  for  sewer  exten- 
sion, $4900;  Imhoft  septic  tank,  $9000; 
chlorine  treating  tank,  $7000;  chlorine 
nichy.,  $800;  Engr.,  $600.  Burns-Mc- 
Donnell-Smith, 415  Marsh-Strong  Bldg., 
Loa  Angeles,  engineers. 


MISCELLANEOUS 
CONSTRUCTION 


SANTA  CRUZ  COUNTY,  Cal.— Coun- 
ty of  Santa  Cruz  and  S.  P.  R.R.  Co., 
directed  by  State  R.R.  Commission  to 
eliminate  grade  crossing  on  county 
road  over  S.  P.  tracks  near  Rincon  by 
an  overhead  structure  carrying  road 
over  tracks.  Commission  orders  cost 
of  the  overhead  crossing,  exclusive  of 
roadway,  paving,  to  be  apportioned 
on  the  basis  of  62 Vi  per  cent  to  the 
cjunty,  and  37  Vi  per  cent  to  the  rail- 
road company,  and  the  county  to  bear 
ihe    entire    cost    of    roadway    paving. 


SAN  FRANCISCO— Park  Commis- 
sion proposes  $10,000,000  bond  elec- 
tion to  finance  extension  of  city's 
boulevard  system,  acquisition  of  addi- 
tional properties  for  golf  courses  and 
imprs,  of  existing  aquatic  park  and 
Y;icht  Harbor  on  the  Marina.  Prelim, 
plans  have  been  made  for  parkway 
leading  from  Lincoln  to  Golden  Gate 
Park  on  one  side  and  from  Golden 
Gate  to  Harding  Park,  the  new  muni- 
cipal  golf   links,   on   the   other. 


S.\N  GABRIEL.  Cal. — Los  Angeles 
county  has  asked  permit  from  state 
railroad  commission  to  const,  pedes- 
trian tunnel  under  P.  E.  tracks  near 
San  Gabriel,  at  Jackson  Blvd.,  bet.  Ra- 
mona    Blvd.    and    Columbia    St. 


WATER  WORKS 


CLOVrS,  Fresno  Co.,  Cal. — Election 
will  be  called  shortly  to  vote  bonds  to 
finance  water  main  extensions  and 
auxiliary  well  and  pump;  amount  not 
determined. 


ALH.VMBRA,  Cal.  —  $150,000  water 
bond    issue    carried    at   recent    election. 

EL  SEQUNDO,  Cal. — Until  7:45  P.  M., 
June  19,  bids  will  be  rec.  for  1500  ft. 
6-in.  class  "B"  C.  I.  water  pipe,  deliv. 
f.  o.  b.  El  Segundo  at  trenchside  or  at 
Municipal  yard.  Cert,  check  or  bond, 
10%.      Victor    D.    McCarthy,    city    clerk. 


LA  GRANDE,  Ore. — City  votes  bonds 
of  $185,000  to  finance  extensions  and 
improvements   to   water  system. 


ORANGE,  Cal. — Election  will  be  held 
June  23,  to  vote  $125,000  water  bond 
issue,     Cal.  D.  Lester,  city  clerk. 


CHANDLER,  Ariz. — $100,000  water 
system  bond  issue  carried  at  recent 
election.  The  present  system,  valued 
at  $7500,  will  be  taken  over  by  the 
city  and  an  extensive  system  installed, 
comprising  4-in.  to  10-in.  mains,  with 
new  wells,  etc.  A.  A.  Weiland  of  the 
Weiland  Engr.  Co.  of  Denver  is  engi- 
neer  in   charge   of  construction. 


AZUSA,    Cal. — $105,000      water      bond 
issue  failed  to  carry  at  recent  election. 


MODESTO,  Stanislaus  Co.,  Cal.  — 
Wille  Electric  Co.,  Modesto,  at  $84S 
awarded  cont.  by  council  to  install 
pump   at  Junior  College   Grounds. 


SACRAMENTO,  Cal.  —  See  "Power 
Plants,"  this  issue.  Sacramento  Muni- 
cipal   Utility    District. 


OAKLAND,  Cal.— Until  July  20,  bids 
will  be  rec.  by  East  Bay  Municipal 
Utility  District,  Ray  BIdg.,  1924  Broad- 
way, for  (1)  a  dam  about  350  ft.  high 
containing  325,000  cu.  yds.  of  concrete 
to  impound  the  waters  of  the  Mokel- 
umne  River  at  a  point  near  Lancha 
Plana;  (2)  an  aqueduct  of  tunnels  and 
pipe  lines  about  90  miles;  (3)  a  pump- 
ing plant  and  other  auxiliaries.  The 
work  to  be  divided  into  ten  schedules, 
which  may  be  bid  on  separately.  De- 
posit for  plans  $100  for  the  entire  set 
or  $10  for  one  schedule. 


PLAYGROUNDS  AND  PARKS 


WHITTIER,  Cal — Election  to  be  held 
.lune  23  to  vote  $128,000  bond  Issue 
fur  public  park  purposes.  Paul  Gilmore 
city  clerk. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Council,  A.  L.  Banks,  clerk  rejects  bid 
to  fur.  and  plant  grass  seeds,  plant 
and  shrubs  in  city  parks.  New  bids 
will  be  asked  by  council  for  work  In 
connection  with  Victory  and  Oak 
I'arks,  to  be  opened  June  15.  Victor  G. 
Anderson,    city    landscape    architect. 


Contractors  Machine  Works 


We  Specialize  in  rebuilding  and  repairing  contractors"  equipment. 
We  build   rock  bunkers,  elevators  and  conTeyors,   portable  pumping 
plants,  hoist  and  rock  crushers. 

Let  us  give  you  an  astimate  on  your  work. 

We  buy  and  sell  u»«d  equipment. 


CREAR  &  BATES 


38  SUnford 


San  Frandgeo 


Phone  Eearny  18S5 


SAN  DIEGO,  Cal.— John  Nolen,  land- 
scape archt.,  employed  by  city  to  beau- 
tify Balboa  Park.  He  has  also  been 
awarded  $10,000  for  his  general  plan 
I'lr    beautilication    of    the    city. 


SEWERS  &  STREET  WORK 


SAN  FRANCISCO— Bureau  of  Engi- 
neering, Dept.  of  Pub.  Wks.  completes 
spec,  to  Imp.  VaUejo  St.,  bet.  Mason 
and  Taylor  Sts.,  involv.  72  cu.  yds.  cut; 
UO  cu.  yds.  Class  A  cone;  1800  lbs  % 
in.  steel;  2  storm  water  inlets;  2  cu. 
yds.  broken  rock  (in  sump);  15  lin.  ft. 
10-in.  and  15  lin.  ft.  6-in.  ironstone 
pipe  culvert;  137.5  lin.  ft.  cone,  curb; 
laai  sq.  ft.  art.  stone  walks;  2664  sq. 
ft.  asph.  cone,  pavement. 


OAKLAND.  Cal — Council,  E.  K.  Stur- 
gis,  clerk,  declares  inten.  to  improve 
portions  of  Potter  St.,  bet.  Fairfax  ave 
and  Gordon  St.,  involv.  grade  and 
pave;  curbs,  gutters  and  walks.  1911 
Act.   Protests  June  25. 


EL  CERRITO,  Contra  Costa  Co.,  Cal. 
—City  Eng.  Ross  L.  Calfee,  221  South 
-2nd  St.,  Richmond,  preparing  spec,  for 
sewers  in  Villa  Nova  tract  in  addition 
to  paving  of  portions  of  Blake,  Lin- 
coln and  Norvell  Sts. 


SAN  DIEGO,  Cal. — Until  10:30  a.  m., 
June  22,  bids  will  be  rec.  by  city  to 
improve: 

Fourth  St.,  bet.  A  and  K  Sts.:  207,- 
683.66  sq.  ft.  2-in  .sheet  asph.  and  1- 
in.  binder  course,  1596  sq.  ft.  cem.  cone 
walk,  64  ft.  cone,  curb,  2301.63  ft.  12- 
in.  d.  s.  cem.  cone,  sewer  main,  6  m.  h. 
1911   Act. 

Voltair,  Bacon,  De  Foe  Sts.  and  West 
Point  Loma  Blvd;  386,439.01  sq.  ft.  1^4- 
in.  asph.  cone,  top  on  3-in.  bitum.  base, 
9744.8  sq.  ft.  cem.  cone,  walk,  1312.03 
ft.  6-in.  cone,  curb,  1619.4  ft.  8-in.  cone, 
curb,  5  6-in.  cone,  sewer  laterals,  5  4- 
in.  cone,  sewer  laterals,  44  ft.  12-ln. 
d.  s  .cem.  cone,  pipe,  1  curb  inlet.  1911 
Act. 

Cert  check  or  bond  10%.  F.  A.  Rhodes 
city    engineer. 


RICHMOND,  Contra  Costa  Co.,  Cal.— 
Northern  Paving  Co.,  Richmond,  at 
$11,841  awarded  cont.  by  council  to 
imp.  (426)  Johnson  Ave.,  bet.  29th  and 
Srping-  Sts.,  Spring  St.,  bet.  29th  St. 
and  Cutting  Blvd.,  involving  grading; 
pave  with  2-course  asph.  cone,  con- 
sisting of  base  course  of  2Vi-in.  asph. 
cone,  and  top  course  l^-in.  National 
pavement;  cem.  cone,  curb,  wingwalls, 
portals,  corru.  iron  and  cem.  cone,  cul- 
verts. Hutchinson  Co.  only  other  bid- 
der at  $12,218.  Est.  of  City  Engr.  B.  A. 
Hoffman,  $11,800. 


HERMOSA,  Cal.— H.  Wigman,  1905 
.Summit,  Hermosa,  awarded  cont.  by 
city  at  $18,562  to  imp.  8th  Ct.,  8th  PI., 
;ith  St.  and  other  sts.,  involv.  5-in.  cone 
pave.    16.5c    sq.    ft.,    walk    16.5c    sq.    ft, 


.'las 


B  curb  45c  ft 


OROVILLE,  Butte  Co.,  Cal. — Coun- 
cil, E.  J.  Mitchell,  clerk,  declares  In- 
tention to  imp.  portions  of  Hewitt, 
Spencer,  Wilcox  Aves.,  etc.,  involving 
grading;  pave  with  l^-ln  Warrenlte- 
Bit.  surface  on  2% -in.  asph.  cone, 
base;  r.  w.  headers;  corru  iron  cul- 
verts; reconst.  manholes  and  lampholes 
1911  Act  and  Bond  Act  1915.  Protests 
■lune   22.   A.   J.   Norris,   city   eng. 

EL  CERRITO,  Contra  Costa  Co.,  Cal 
—A.  J.  Crocker  Co.,  58  2nd  St.,  Saii 
trancisco,  at  $207,905  awarded  cont 
by  city  trustees  to  Imp.  Manila  Po- 
trero,  Blake,  Hill,  Allen,  Curtis,  Union 
Liberty,  Elm,  Richmond  and  Everett 
'^'■^-  Ri^^I  '^''^^  were:  Central  Const. 
Co.,  $199,098;  Warren  Const.  Co.,  $194- 
6o7;  Heafy,  Moore  and  McNair,  $230,154 

BAKERSFIELD^  K^rn  Co.,  Cal  — 
Council,  V.  Van  Riper,  clerk,  declares 
mten.  (511J  to  imp.  streets  In  St  Imp 
ni.st.  No.  511,  involv.  grading;  cem' 
cone,  curb  and  gutter;  pave  with  314- 
in.  asph.  cone,  base  with  lV4-in  War- 
renite-Bit.  surface;  cem.  cone,  culverts- 
Spiinkler  systems  in  parking  areas 
1911  and  1915  Bond  Act.  Protests  June 
2.:.     W.   D.   Clarks,  city  engineer. 
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EL  CKKRITO,  Contra  C  sta  Co.,  Cat 
— L.  L,.  Page.  Richmond,  at  $18,9;i5, 
awarded  coniract  by  city  trustees  to 
eonsi.  sewers  in  Kichimond  Junction 
Tract.  A.  L.  Downer  only  other  bidder 
at  $20,130. 

S.'^.N'  JOSE,  Santa  Clara  Co.,  Cal.  — 
Until  June  15,  8  p.  m.,  bids  will  be 
rec.  by  J.  J.  Lynch,  city  cieilc,  to  imp. 
liarliss  Ave.,  bet.  Willow  and  West 
Virginia  .St.,  and  West  Virginia  St.,  bet. 
lalni  bt.  and  Guadalupe  river,  involv. 
B.aue  and  pave  with  IVi-in.  Warren- 
ite-Bit.  suriace  with  3-in.  bituminous 
cone  .base;  hyd.  cera.  cone,  curb  and 
gutter;  ti-in.  concrete  walks;  cone, 
storm  water  inlets;  8-in.  vit.  pipe 
drains;  1  dr.  manhole;  S-in.  hyd.  cone. 
storm  sewer  drain.  1911  Act  &  Bond 
Act  1915.  Cert,  check  10%  payable  to 
city  req.  Plans  on  file  in  office  of 
clerk.  Wm.   Popp,  city  engineer. 


TURLOCK,  Stanislaus  Co.,  Cal. — Su- 
perior Judge  J.  C.  Xeedham  has  grant- 
ed permanent  injunction  restraining 
the  city  of  Turlock  from  carrying  out 
contract  awarded  to  A.  Teichert  and 
Son  to  imp.  portions  of  Third,  Fifth,  O 
Sts.,  involv.  grading,  3-in.  asph.  cone, 
base  with  lV4-in.  Warrenite-bit.  sur- 
face pavement,  cone,  gutters;  catch- 
basins,   etc. 


LOS  ANGELES,  Cal. — Warren  Constr. 
Co.,  2221  E  25th  St.,  awarded  contract 
by  bd.  pub.  wks.  at  |26,597  to  improve 
Beachwood  Dr.,  bet.  412  ft.  s.  from 
Sunset  Blvd.  and  Santa  Monica  Blvd., 
involv.  grade  $2960,  83,070  sq.  ft.  1^4- 
in.  Warrenite  surf,  on  4".^ -in.  asph. 
cone,  base  24. Sc,  1480  sq.  ft.  2-in.  War- 
renite bitul.  wearing  surf.  15e,  526  ft. 
curb  65c,  6454  sq.  ft.  walk  20e,  4104  sq. 
sq.  ft.  gut.   29c. 


SAN  RAFAEL,  Marin  Co.,  Cal. — Until 
June  15,  10  a.  m.,  bids  will  be  rec.  by 
Hob.  E.  Graham,  county  clerk,  to  fmp. 
rds.  in  Fairfax  Park  Tract  (No.  10)  In- 
volving grading;  pave  with  2%-ln. 
asph.  cone,  base  with  lV4-in.  aspb. 
surface.  Willite  process;  hyd.  cone, 
curbs  and  gutters;  catchbasins;  12-in. 
18-in.  and  20-in.  ironstone  pipe  cul- 
vert. Rd.  Dist.  Imp.  Act  1907.  Cert, 
cheek  10%  payable  to  Chairman  of  Bd. 
of  Sups  req.  Plans  on  file  in  office  of 
clerk.  J.  C.  Oglesby,  engineer,  Cheda 
Bldg.,    San    Rafael. 


OAKLAND,  Cal — Council,  E.  K.  Stur- 
gis,  clerk,  declares  inten.  to  imp.  SOth 
Ave.,  bet.  East  14th  and  Rudsdale  sts., 
involv.  grade  and  pave;  curbs,  gutters, 
walks;  culvert  and  sewer  with  lamp- 
noles  and  wye  branches.  1911  Act.  Pro- 
tests June  25. 


MANTECA,  San  Joaquin  Co.,  Cal.  — 
See  "Railways"  this  issue.  Bids  Tirant- 
ed  for  Railway  and  Wagon  Road. 
iSouth  San  Joaquin  and  Oakdale  Irriga- 
tion  Districts. 


OAKLAND,  Cal — Council,  E.  K.  Stur- 
gis,  clerk,  declares  inten.  to  imp.  Rich- 
mond Blvd.,  bet.  Moss  Ave.  and  War- 
ren St.,  involv.  grade  and  pave;  curb 
and  gutter;  storm  water  inlets,  con- 
duits, cera.  walks.  1911  Act.  Protests 
July   2. 


SAX  JOSE,  Santa  Clara  Co.,  Cal. — 
Council,  J.  J.  Lynch,  clerk,  declares 
inten.   to  imp.: 

.Tackson  St.,  bet.  11th  and  13th  Sts., 
involv.  grade  and  pave  with  lV4-in. 
Warrenite-Bit.  surface  on  3-in.  bitum- 
inous cone,  base;  two  hyd.  cone,  storm 
water  inlets;  8-in.  vit.  pipe  drains.  1911 
Act   &   Bond  Act  1915. 

10th  St.,  bet.  Julian  and  Washington 
Sts.,  involv.  grade  and  pave  with  1V4- 
in.  Durite  asph.  cone,  surface  with  3- 
in.  Durite  asph.  cone  base;  hyd.  cone, 
curbs,  gutters  and  walks;  2  hyd.  cone. 
storm  water  inlets;  8-in.  vit.  pipe 
drains.  1911  and  Bond  Act  1915.  Pro- 
tests June  22.  Wm.  Popp,  city  eng. 


SANTA  MONICA,  Cal.— Until  10  a. 
m.,  June  15,  bids  will  be  rec.  to  Imp. 
Main  St..  bet.  Colorado  Ave.  and  Pico 
Blvd;  Warrenite-bitul.  pave,  on  asph. 
cone,  base  (Spec.  No.  10),  cem.  cone, 
curbs,  walks,  cone,  pave.,  sewers, 
storm  drain,  ornam.  lights,  reinf.  cone, 
struc,  e.  i.  water  pipes,  etc.;  1911  act. 
Howard  B.  Carter,  city  engr. 


LOS  ANGELES  AND  SAN  BERNAR- 
Dl.NO  COUNTIES,  Cal. — Until  June  24, 
10  a.  m.,  bids  will  be  rec.  by  C.  H. 
Sweotser,  Dist.  Eng.,  U.  S.  Bureau  of 
Public  Roads,  9  Main  St.,  San  Fran- 
cisco, to  const.  Swartout  National  For- 
est Highway  in  Angeles  and  San  Ber- 
nardino Natl.  Forests,  involv.  45  acres 
clearing;  64,380  cu.  yds.  unclassified 
e.xcavation;  185  cu.  vds.  class  A  cone. 
IS, QUO  lbs.  rein,  steel;  3632  .in.  ft.  corr. 
metal  pipe;  3360  cu.  yds.  crushed  rock 
surfacing.  Sec  call  for  bids  under  offi- 
finl    proiioNal    Koctfoii    iii    tlii.-s    Im^ii.*. 

S  \^N  DIEGO  COUNTS,  Calif.— R.  A. 
Wattson,  Los  Angeles,  at  $119,057, 
awaided  eont.  by  Sta'.e  Highway  Cora- 
mission  to  pave  3.6-mi.  with  Port.  cera. 
cone.  bet.  2-mi.  south  of  San  Onofre 
and  north  boundary;  engineer's  esti- 
mate  $139,517. 

CLOVIS,  Fresno  Co.,  Cal. — Election 
will  be  called  shortly  to  vote  bonds  to 
finance  sewer  extensions;  amount  not 
yet   determined. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
A.  J.  Raisch,  46  Kearny  St.,  San  Fran- 
cisco, awarded  contracts  by  council  to 
improve;  Vine  St.,  bet.  Santa  Clara  and 
San  Fernando  Sts.,  involv.  grading; 
pave  with  2-in.  Durite  asph.  cone,  sur- 
face on  3Vi-in.  Durite  asph.  cone.  bEise; 
hyd.  cem.  cone,  curbs,  gutters  and 
walks;  2  hyd.  cem.  cone,  storm  water 
inlets;  8-in.  vit.  pipe  drains.  Reed  St., 
bet.  Orchard  and  Guadalupe  river,  in- 
volving grade;  pave  witli  lV4-in.  Du- 
rite asph  cone,  surface  on  3-ln.  Durite 
asph.  cone,  base;  hyd.  cone,  curb,  gut- 
ter and  walks. 


LOS  ANGELES,  Cal. — Until  2  p.  m., 
June  22,  bids  will  be  rec.  by  supervis- 
ors to  imp.  Market  St.,  bet.  Western 
and  Normandie  Aves.,  2808  ft.,  Co.  Imp. 
No.  400,  involv.  2104  cu.  yds.  exeav., 
18,079  sq.  yds.  shape,  5366  ft.  curbs, 
26,050  sq.  ft.  walks,  10,079  sq.  yds. 
shape,  5366  ft.  curbs,  26,050  sq.  ft. 
walks,  10,469  sq.  ft.  gut.,  11,053  sq.  yds. 
6-in.  cem.  cone,  pave.,  7026  sq.  yds.  oil 
and  screenings  on  rdwy.  Est.  contr. 
price    $33,047.76. 


SANTA  ROSA,  Sonoma  Co.,  al.— Un- 
til June  16,  8  p.  m.,  bids  will  be  rec. 
by    C.     B.     Reid,     city    clerk,     to    imp: 

(300)  Madison  St.,  bet.  W'-6th  and 
W-7th  Sts.,  and  from  n.  prop,  line  of 
W-7th  to  s.  prop,  line  of  W-8th  St., 
involv.  grading;  reconst.  existing  wa- 
terbound  macadam  surface  to  form  4- 
in.  waterbound  macadam  base  and  sur- 
face with  3-in.  Willite  Process  asph. 
cone,  laid  in  1-course;  hyd.  cem.  cone, 
curbs  and  gutters.  1911  Act  and  Bond 
Act   1915. 

(831)  D  St.,  bet.  3rd  and  4th  Sts., 
involv.  grading;  reconst.  existing  wa- 
terbound macadam  surface  to  form  4- 
in.  waterbound  macadam  foundation; 
3-in.  Willite  process  asph.  cone,  pave- 
ment laid  in  1-course;  1911  Act  and 
Bond  Act  1915. 

(828)  Spring  St.,  bet.  4th  and  16th 
Sts.,  involv.  grading;  reconstruct  exist- 
ing waterbound  macadam  foundation; 
3-in.  Willite  process  asph.  cone,  pave- 
ment laid  in  1-course;  hyd.  cone,  curb 
and  gutter.  1911  Act  and  Bond  Act 
1915. 

Cert,  check  10%  req.  with  bid.  Plans 
on  file  in  office  of  clerk.  Paul  Green, 
city   engineer. 


SAN  BERNARDINO  COUNTY,  Cal. — 
Basich  Bros.  Co.,  Los  Angeles,  at  $119,- 
879  awarded  eont.  by  State  Highway 
Commission  to  imp.  5.5-mi.  highway 
bet.  Santa  Ana  and  Redlands:  3-mi. 
to  be  paved  with  cem.  cone;  2.5-mi.  to 
be  widened  with  cone,  shoulders  and 
surfaced  with  asph.  cone.  Engineer's 
estimate    $142,731. 


LOS  ANGELES,  Cal.— Geo.  H.  Oswald 
366  E  58th  St.,  awarded  eont.  by  bd. 
pub.  Wks.  at  $136,298  to  imp.  Alameda 
St.,  bet.  214  ft.  n.  of  South  Charter 
Boundary  Line  and  south  boundary 
line  of  city  (involv.  grade  at  $9000 
lump  sum),  436,315  sq.  ft.  S-in.  cone. 
pave.  21c  ft.,  8570  sq.  ft.  6-in.  cone. 
pave.  16c  ft.,  17,731  ft.  curb  45o  ft., 
60,919  sq  ft.  %valk  14c  ft.,  reinf.  cone, 
culv.  $17,500  lump  sum,  4400  sq.  ft. 
remod.  with  rock   and  oil  surf.  6o  ft. 


HOLLISTEH,  San  Benito  Co.,  Cal.— 
Bids  will  be  asked  at  once  by  super- 
visors for  cone,  pavement  In  Monterey 
and  West  Sts.  on  east  and  west  sides 
of  county  high  school  campus.  W.  A. 
Winn,   county   surveyor. 


MERCED,  Merced  Co.,  Cal.  —  City 
trustees,  \V.  W  Cornell,  clerk,  declare 
inlen.  (421)  to  imp.  15th  bet.  L  and 
J  Sts.,  involv.  grade  and  pave  with 
2Vi-in.  aspli.  cone.  (Willite  Process) 
with  l'^-in.  asph.  cone.  (Willite  Pro- 
cess; surface  with  seal  coat;  hyd.  cone 
comb,  curbs  and  gutters;  corru.  Iron 
culverts.  1911  Act  .&  Bond  Act  1915. 
Protests  June  22. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Council,  J.  J.  Lynch,  clerk,  declares 
inten.   to  imp: 

14th  St.,  bet.  Jackson  and  Taylor 
Sts.,  involv.  grade  and  pave  with  1V4- 
in.  Warrenite-Bit.  surface  on  3-in.  bi- 
tuminous cone,  base;  hyd.  cone,  curbs, 
gutters  and  walks.  1911  Act  &  Bond 
Act   1915. 

Empire  St.,  bet.  17th  and  19th  SU., 
involv.  grade  and  pave  with  lV4-in. 
Durite  asph.  cone,  surface  on  3-in. 
bituminous  cone,  base;  hyd.  concrete 
curbs,  gutters  and  walks;  3  hyd.  cone. 
storm  water  inlets;  8-in.  vit.  pipe 
drains.  1911  Act  &  Bond  Act  1915.  Pro- 
tests June  22.   Wm.  Popp,  city  eng. 


SAUSALITO,  Marin  Co.,  Cal.— Until 
June  22,  8  p.  m.,  bids  will  be  rec.  by 
W.  Z.  Tiffany,  city  clerk,  to  Imp.  por- 
tions of  Princess  St.,  IJuekley,  and 
Miller  Aves.,  etc.,  involv.  grade  and 
pave  with  5-in.  hyd.  cone;  hyd.  cone. 
curbs  and  gutters;  rein.  cone,  retain- 
ing walls;  cem.  pipe  storm  water  sew- 
er.-i;  corru.  iron  pipe  culverts;  vit.  pipe 
sewers.  1911  Act  and  Bond  Act  1915. 
(-'ert.  cheek  10%  payable  to  town  req. 
with  bid.  Plans  on  file  in  office  of 
clerk. 


SOUTH  San  Francisco — Until  July  6, 
!>  p.  m.,  bids  will  be  rec.  by  Daniel  Mc- 
Sweeny,  city  clerk,  (54)  to  imp.  vari- 
ous alleys  involving  grading  and  pav- 
ing with  5-in.  cone,  and  portions  of 
Acacia  Ave.,  involving  grading  and 
pave  with  4-in.  asph.  cone,  base  with 
I'/^-in.  asph.  cone,  surface;  comb.  cone. 
curbs  and  gutters.  1911  Act  &  Bond 
Act  1915.  Cert,  check  10%  payable  to 
city  req.  Plans  on  tile  in  office  of 
clerk.  Geo.  A.  Kneese,  Courthouse, 
Redwood  City,   engineer. 


MANHATTAN,  Cal. — Council  declares 
inten.  to  imp.  Ocean  Dr.,  bet.  Rose- 
crans  Ave.  and  existing  pave,  of  Ocean 
Dr.  nr.  first  alley  n.  of  Rosecrans  Ave., 
and  portions  of  other  sts.:  5-in.  cone. 
pave.,  22  ft.  wide,  class  B  curbs;  1911 
act.    Llewellyn   Price,   city  clerk. 

TULARE,  Tulare  Co..  Cal. — On  peti- 
tion of  property  owners,  city  trustees 
order  spec,  prepared  to  pave  N  St. 


ALHAMBRA,    Cal.    —    $135,000    sewer 
bond    issue    carried    at    recent    election. 


LIVERMORE,  Alameda  Co.,  Cai. — 
Until  June  20,  bids  will  be  rec.  by  W. 
L.  Myers,  M.  D.,  clerk,  Liverraore  Union 
High  School  District,  to  const,  side- 
walk and  curbs  in  west  side  of  Block 
61.  southern  addition,  fronting  school 
property.  Cert,  check  10%  req.  with 
liid.      Plans    obtainable    from    clerk. 


PASADENA,  Cal.- Until  10  A.  M., 
June  16,  bids  will  be  rec.  to  Imp.  Wal- 
nut St.,  bet.  Allen  and  Santa  Anita 
Aves.:  Grade,  oil  macadam  pave.,  curb, 
fSut.,  walk,  culv.,  8-in.  vit.  sewer,  or- 
namental lights;  1911  and  1915  act. 
W.  C.  Earle,  city  engr.  Bessie  Cham- 
berlain,  city   clerk. 


LONG  BEACH,  Cal.— Until  9  A.  M., 
June  16,  bids  will  be  rec.  to  imp.  alley 
e.  of  Jine  Ave.,  bet.  14th  and  15th  Sts.; 
Grade,  6-in.  concr.  pave.;  1911  act.  H. 
C.  Waughop,  city  clerk.  R.  D.  Van 
Alstine,  city  engineer. 


Oakland.  Cal. — Until  June  18,  11:30 
.^.  M.,  bids  will  be  rec.  by  E.  K.  Stur- 
gis,  city  clerk,  to  const,  sewer  with 
lamphole  and  wye  branches  in  portions 
of  Foothill  Blvd.  Cert,  cheek  10% 
payable  to  city  req.  Plans  on  file  in 
office  of  clerk. 
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Architects==Engineers — 
City  and  County  Officials 

How  about  bids  wanted  ? 

Are  you  satisfied  with  the  bida  you  received  on  that 
last  job? 

Did  you  have  competition — and  plenty  of  hi 
If  not — why  not? 


Without  charge  the  BUILDING  &  ENGINEERING 
NEWS  will  place  your  job  before  the  construc- 
tion interests  of  the  Pacific  Coaat.  That  means 
competition  and — competition  means  the  lowest 
possible  bid. 

If  you  want  competition  send  particulars  of  your  job 
to  BUILDING  &  ENGINEERING  NEWS— 
also  a  set  of  plans  and  specifications. 

Reach  the  Independent  Bidder  through  the  columns 
of  BUILDING  &  ENGINEERING  NEWS 

The  combined  news  services  of  BUILDING  &  EN- 
GINEERING NEWS  have  a  circulation  of 
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— reaching  the  Engineer,  Contractor  and  Mate- 
rial Dealer. 


Can  you  reacn  one  quarter  the  amount  of  interested 
people  through  any  other  news  service  published 
in  this  section?  We  think  not — in  fact,  we  know 
you  cannot. 

If  you  want  competition — if  j'ou  want  independent 
contractors  to  figure  your  job — if  you  want  the 
lowest  possible  bid — send  particulars  of  your 
project  to 
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OAKLAND,  Cal.— Until  June  18,  11:30 
A.  M..  bids  will  be  rec.  by  Eugene  K. 
Sturgis,    cleric,    to    imp.; 

109th  Ave..  bet.  Mclntyre  and 
Myers  Sis.,  involv.  grade  and  pave; 
curbs,  gutters  and  wallts;  corru.  iron 
and  cone,   culverts.     1911   Act. 

Portions  of  Buena  Vista  Ave.,  in- 
volv. grade  and  pave:  curbs,  gutters 
and  walks.  1911  Act.  Cert,  check  10% 
payable  to  city  req.  Plans  on  file  in 
office  of  clerk. 


SANT.\  ROSA,  Sonoma  Co..  Cal. — 
Council.  C.  B.  Reid.  clerk.  declares 
inten.  (840)  to  imp.  Hewitt  St.,  bet. 
Polk  St.  and  west  city  limits  involv. 
grade  and  reconst.  existing  waterbound 
macadam  surface  to  form  4-in.  base 
and  pave  with  3-in.  Willlte  process 
asph.  cone;  hyd.  cone,  curbs  and  gut- 
ters. 1911  Act  and  Bond  Act  I'Jlo. 
Protests  July  7.     Paul  Green,  city  eng. 


COMFTON.  Cal. — Until  8  P.  M..  June 
16.  bids  will  be  rec.  to  imp.  Sloan  Ave.. 
Poinseitia  Ave.,  Myrrh  St.  and  first 
alley  e.  of  Poinsettia  Ave.,  involv.  4124 
ft.  8"-in.  and  1156  ft.  6-in.  cem.  pipe,  12 
m.  h.  or  j.  c,  3  f.  t.,  2  f.  t.  to  be  remod. 
Plans  obtainable  from  city  engineer. 
Edw.  M.  Lynch,  Central  Bldg.,  Los  An- 
geles.     Maude   Hecock,   city   engr. 

REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— Supervisors,  Elizabeth  M.  Kneese, 
county  clerk,  declare  inten.  (4)  to  imp. 
portions  of  Wallbridge  St.,  San  Bruno 
^ve  Schwerin,  Oriente  Sts.,  etc.  (Di- 
mond  Tract.  Bayshore  Dist.,  Visitacion 
Vallev)  involv.  grading:  cone,  curbs 
and  gutters;  6-in.  rock  macadam  base 
and  2-in.  Durite  asph.  cone,  surface 
pavement.  County  will  pay  $10,000  of 
cost  from  General  Fund.  Work  under 
Co.  Imp.  Act  1921.  Protests  July  6. 
Geo.  A.  Kneese,  county  surveyor. 

SAXTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
Until  July  18.  9:30  A.  M.,  bids  will  be 
rec.  by  S.  A.  Evans,  city  clerk,  (345)  to 
imp.  portions  of  Soquel  Ave.,  involv. 
grading;  remove  existing  asph.  cone. 
surface  pavement  and  water-bound 
macadam  base;  scarify  and  reconst.  to 
form  waterbound  macadam  base  and 
pave  with  2'r4-in.  asph.  macadam  sur- 
face; portions  to  be  paved  with  5-in. 
cem.  cone;  cone.  curb,  gutter  and 
walks;  vit.  clay  pipe  lateral  sewers; 
12-in.  corru.  metal  drain  pipe;  vit.  clay 
pipe  drains;  corru.  metal  and  cone,  cul- 
verts; cone.  catchbasins.  1911  Act. 
Cert,  check  10%  payable  to  city  req. 
H.  E.  Godegast,  city  engineer. 

LONG  BEACH,  Cal.— Until  9  A.  M., 
June  16,  bids  will  be  rec.  to  imp.  Solana 
Ct.,  bet.  16th  and  State  Sts.;  grade,  6- 
in.  concr.  pave,  with  bitum.  protective 
coat;  1911  act.  H.  C.  Waughop,  city 
clerk.     R.   D.   Van  Alstine,   city  engr. 


SANTA  CRUZ.  Santa  Cruz  Co.,  Cal. — 
.\"o  bids  rec.  June  4  by  council  (344) 
to  imp.  portions  of  Bay  St.,  involving 
grade;  pave  with  cone.  with  earth 
shoulders:  6-in.  vit.  clay  pipe  sewer 
with  wyes:  br.  manholes;  12-in.  cone, 
storm  water  drain  and  comb,  catch- 
basin. 


SA.N'TA  B.ARBARA.  Cal — The  low  bid 
of  Southwest  Paving  Co.,  Los  Angeles, 
to  pave  2.4  mi.  on  Lompoc-Harris  Sta. 
road  has  been  rejected  by  the  county. 
Itefusal  of  the  board  to  sanction  pay- 
ment of  part  of  cost  from  county  gas- 
tax  funds  was  given  as  reason  for 
action. 


LA  GRANDE.  Ore. — Bonds  of  $25,000 
voted  to  finance  construction  of  storm 
sewer  system. 


OAKLAND,  Cal.— Until  June  18.  11 
a.  m.,  bids  will  be  rec.  by  E.  K.  Stur- 
gis. city  clerk,  to  grade  and  pave  Sky- 
line Blvd.  from  Co.  Rd.  No.  2935  to  Co. 
Rd.  No.  2935.  Bond  of  $7500  req.  of  suc- 
cessful bidder.  Plans  on  file  in  office 
of  clerk.  W.  W.  Harmon,   city  eng. 


Eakersfield.  Kern  Co..  Cal. — Coun- 
cil. V.  Van  Riper,  clerk,  declares  inten. 
to  imp.  California  Ave.  and  C  St.  and 
Sunset  Ave.,  in  St.  DIst  Imp.  No.  511, 
involv.  grade;  cone,  curbs  and  gutters; 
rave  with  3% -In.  asph.  cone,  base  with 
IVi-in.  Warrenite-Blt.  surface;  corru. 
iron  and  cone,  culverts.  1911  Act  and 
Bond  Act  1915.  Protests  June  22.  W.  D. 
Clark,  city  engineer. 


SAN  DIEGO.  Cal. — Election  will  be 
held  June  3C  in  the  Kensington  Park 
.Sanitary  Dist.  to  vote  on  a  $15,000 
bond  issue  for  a  main  trunk  line  sewer 
from  Kensington  Park  to  El  Cajon 
Ave.  Laterals  will  be  installed  under 
i:ni    act. 


POMONA,  Cal. — Until  12  m.,  June 
16,  bids  will  be  rec.  for  sewers  under 
ISll   act: 

I'alomares  St.,  bet.  Pearl  St.  and 
San  Francisco  Ave;  8-in.  vit.  pipe,  4- 
in.  hse.  sewers,  with  wyes,  etc. 

Second  St.,  bet.  Pico  St.  and  Reser- 
voir St.:  8-in.  vit.  pipe,  4-in.  hse  sewers 
u  yes,  etc. 

rUiM.s  on  file  at  office  of  City  Engr. 
F.  C.  Froehde.  T.  R.  Trotter,  city  clerk. 


MERCED  COUNTY,  Cal. — Following 
bids  rec.  June  8,  by  State  Highway 
Commission,  to  widen  with  crushed 
gravel  or  stone  10.0-mi.  in  Merced 
County  bet.  6-mi.  east  of  Los  Banos 
and    San   Joaquin    river: 

Keiser    Paving    Co.,    Oakland $23,368 

Force    &    Kerrigan.    Oakland....    23,495 

E.    K.    Angle,    Dos    Palos 24,987 

P.    W.    Wood,    Manteca    26,352 

A.    J.    Grier,    Oakland 27,559 

Isabelle     Const.    Co.,     Fresno 29,845 

Engineer's    estimate     24,130 


SONOMA  COUNTY,  Cal. — Following 
bids  rec.  June  8  by  State  Highway 
Commission  for  8.8-mi.  of  highway  in 
Sonoma  county,  bet.  Healdsburg  and 
Mark  West  Creek  and  near  Santa 
Kijsa  7. 6-mi.  to  be  paved  with  Port, 
cem.  cone,  and  1.2-mi.  to  be  surfaced 
with  crushed  gravel  or  stone: 
Galbralth  Jk   Kanes,    Napa,   low   $277,516 

alterante    $278,466 
Keiser    Paving     Co..     Oakland..    284,334 

Alternate    $285,503 
C.   H.   &  A.   W.   Gorrill,  Oakland  294,988 

No  bid  on  alternate. 
Oonners   &    Hansen,   Santa  Rosa  312,416 

Alternate    $313,696 
Engineer's    estimate     296,236 

Alternate    $296,933. 


ARCADI.\,  Cal.— Until  8  p.  m.,  June 
17,  bids  will  be  rec.  to  imp: 

Santa  Anita  Ave.,  bet.  Walnut  and 
Duarte    Rd;   cone,   curbs. 

Santa  Anita  Ave.,  bet.  Walnut  and 
Duarte    Rd. ;    grade.    2-ft.    mac.    should. 

Plans  on  file  at  office  of  G.  B.  Wat- 
son, city  engr.  G.  G.  Meade,  city  clerk. 


LOS  ANGELES,  Cal.— The  Boulevard 
Land  Co.,  Ill  W  4th  St.,  sub.  low  bid 
to  bd.  pub.  wks.  at  $499,995  for  imp.  on 
sts.  in  Girard  Townsite,  along  Ventura 
Blvd.,  and  other  sts.  The  work  Is  di- 
vided into  20  sections  with  prices  as 
follows: 

iSec.  1.  involv.  666  ft.  42-in.  reinf. 
cone,  pipe,  2366  ft.  36-in.,  625  ft.  36-in. 
(light),  67  ft.  box  sections,  3  m.  h.,  3 
m.  h.  cover  sets,  1  No.  24  c.  b.,  2  No.  23 
c.  b.,  2  Jet  Cham..  1  No.  IS  c.  b.,  10  ft. 
12-in.  pipe  and  c.  b.  conn..  4100  cu. 
yds.  excav  incl.  backfill,  532.5  ft.  12- 
in.  pipe  laid,  4  No.  23  c.  b.,  2  outlet 
Cham.;    $28,000. 

Sec.  2.  involv.  24.252  cu.  yds.  excav., 
197,^    cu.    yds.    embank;    $25,000. 

Sec.  3,  involv.  23,978  cu.  yds.  excav. 
10.420   cu.    yds.    embank;    $25,000. 

Sec.  4.  24.152  cu.  yds.  excav.,  1968  cu. 
yds.   embank;   $25,000. 

Sec.  5.  24.108  cu.  yds.  excav.,  3012 
cu.    yds.    embank;    $25,000. 

Sec.  6,  24,108  cu.  yds.  excav.,  3200 
cu.    yds.    embank;    $25,000. 


Sec.  7,  24,231  cu.  yds.  embank,  3378 
cu.    yds.    embank;    $25,000. 

Sec.  8,  24,086  cu.  yds.  excav.,  860  cu. 
yds.    embank;    $25,000. 

.Sec  9,  24,300  cu.  yds.  excav.,  7809  cu. 
yds.    embank;   $25,000. 

Sec.  10,  24,147  cu.  yds.  excav.,  1364 
cu.   yds.   embank   $25,000. 

Sec.  11,  24,100  cu.  yds.  excav.,  8405 
cu.    yds.    embank;    $25,000. 

Sec.  12,  (a)  21,557  cu.  yds.  excav., 
7316  cu  yds.  embank;  $22,300;  (b)  46 
ft.  15-in.  cone,  pipe,  50.5  ft.  18-in.  cone 
pipe,  202  ft.  24-in.  cone,  pipe,  116  ft. 
:!7-in.  cone,  pipe,  $1730;  (c)  1940  ft. 
light   curb  at   50c  ft. 

bee,  13,  20,642  ft.  heavy  curb  60c  ft., 
25,412  ft.  light  at  50c  ft. 

See.  14,  13.189  ft.  heavy  curb  60c  ft., 
34,032    ft.    light    curb    at    50c    ft. 

Sec.  15,  4782  ft.  heavy  curb  60c  ft, 
14,UU4   ft.   light   curb   at   50c   ft  . 

Sec.  16,  1780  ft.  heavy  curb  60c  ft., 
16,344  ft.  light  at  50c  ft.,  83,009  sq.  ft. 
walk   17.5c  ft. 

Sec.    17,    143,029    sq.   ft.    walk    17.5c   ft. 

Sec.    IS,   142,596   sq.   ft.   walk   17.5c   ft. 

Sec.  19,  143,209  sq.  ft.  walk  17.5c  ft. 

Sec.  20,  (a)  43.523  sq.  ft.  walk  17.5c 
ft.,  (b)  74  ft.  light  pole  comm.,  5124 
ft.  %-in.  conduit,  8367  ft.  H4-in.  con- 
duit,   $16,675. 


LONG  VIEW,  Wash. — Olympic  Con- 
struction Co.,  Seattle,  at  $222,672 
awarded  cont.  by  council  for  pave., 
walks  and  curbs  in  St.  Helens  residen- 
tial district.  Parker-Schramm  Co., 
Portland,  Ore.,  at  $96,138  low  bidder 
to  imp.  sts.  in  Highlands  district.  Bids 
for   this   work   were   rejected. 


VERNON,  Cai. — council  declares  in- 
tention to  imp.  Santa  Fe  Ave.  bet.  n 
and  s  city  limits  IH-In.  asph.  cone 
wearing  surf.,6'/4-in.  asph.  cone,  wear- 
ing surf.,  e^i-in.  asph.  cone,  base  and 
3-in.  crushed  rock  sub-base,  cem.  curbs 
gut.,  walks,  etc;  1911  act.  T.  J.  Furlong 
city   clerk.   Protests  June   15. 


AIANHATTAN  BEACH,  Cal.— Until  8 
p.  m.,  June  18,  bids  will  be  rec.  to  imp. 
.Neptune  Ave.,  bet.  s  city  limits  and  a 
connection  with  the  existing  pave,  of 
Ocean  Dr.,  and  portions  of  other  sts. 
grade,  o-in.  cem.  cone;,  pave.,  class 
A  cone,  pave.,  5-ft.  walk:  also  for  imp. 
portions  of  Manhatten  .\ve.  with  6-in. 
cone.  pave.,  curb,  walk,  etc.;  1911  act. 
Llewellyn  Price,  city  elk.  L.  C.  Lull, 
1316  Washington  Bldg..  Los  Angeles, 
city    engr. 


VENICE,  Cal. — Council  declares  in- 
tention to  imp.  Superba  Ave.,  bet.  Lin- 
coln Blvd.  and  Penmar  Ave.  and  por- 
tions of  other  sts.;  6-in.  cone,  pave., 
walk.  curb.  8-in.  vit.  sewer,  6-ln.  hse. 
sewers,  m.  h.,  etc.;  1911  act.  T.  H. 
Hanna,    city   clerk.    Protests   June   23 


SA.V  .iV.NSELMO.  Marin  Co..  Cal.— Un- 
til June  15,  8  p.  m..  bids  will  be  rec. 
by  .Arthur  W.  Studley.  town  clerk,  to 
imp.  portions  of  San  Francisco  Blvd.. 
etc..  involving  grading;  cone,  curbs 
and  gutters;  corru.  iron  pipe  culverts; 
6  in.  vit.  sewer;  vit.  pipe  lampholes: 
pave  with  asph.  cone,  with  asph.  shoul- 
ders. 1911  -Act  and  Bond  Act  1915.  Cert. 
check  10%  payable  to  town  req.  Plans 
on  tile  in  office  of  clerk.  J.  J.  Je.ssup. 
town  engineer. 


HAMPTON 

ELECTRIC  AND  MFG.  CU. 

ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
525  HOWAKD  STREET,  8AK  FBAlJCISf  0 

MOTORS 

Nov   ami    Used.   Itoiij^ht,  Sold,   Exchanged,  Rented  and   Repaired 

Indnstrlal  Light  and  Power  Installation 

Ttlephone  SUTTER  32«6 
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SAN    JOSE,    Santa    Clara    Co..    Cal.—  BEVERLY    HILLS,    Cal.    —    Election  NATIONAL   CITY.    Cal.— City   Eng.   C. 

Until  July  6,   11  a.  m..  bide  will  be  rec.  will    be    held    June    19    to    vote    J6B.000  B.   Ireland   preparing  spec,   to   pave   8th 

by    Henry   A.    Pfister.   county   clerk,   to  bond    issue    of   a    lateral    sewer   sys.    in  St.,    bet.   National   and   First   Aves.   and 

improve:  Municipal    Imp.    Dist.    No.    2.    B.    J.    Fir-  a    portion  of  Ninth   St. 

Northern    Road    in    Supervisor    Dists.  minger.   city   clerk.                                                                                

Nos.   2   and   4.                                                                                                 EL    CENTRO,    Cal.— Paul    E.    Kressly, 

Meridian  Rd.,  in   Supervisor  Dist.  No.  BERKELEY,     Alameda     Co.,     Cal.     —  H.  W.  Hellman  Bldg.,  Los  Angeles,  ap- 

4.  Council,  Emma  M.  Hann,  city  clerk,  de-  pointed  engr.  to  prepare  plans  and  esti- 

Minnesota    Ave.,    bet.      Lincoln      Ave.  clares  inten.   (536)   to  imp.  "The  Circle"  mates   tor  paved  highwty  bet.   Calexico 

and  Western  Pacific  R.R.  in  Supervisor  involv.   grading:   curbs,   gutters,   catch-  and    the    state    highway    at    east    high 

Dist.   No.   4.  basins:   cone,   pavement  and  other   por-  line   canal,  appro.x.    19   mi.     Work   is   to 

Widen    pavement      of      TuUy,      White  tions    to    be    graded    and    re-macadam-  be    done    under    Road    Imp.    Dist.    plan 

and    San    Felipe    roads      in      Supervisor  ized:   portions   of   Indian   Rock   Avenue,  and  is  designated  as  R.  D.  I.  No.  6,  and 

District    No.    2.  involv.    curbs    and    gutters:    grade    and  will   cost   about    $300,000. 

Cert,  check  10%  payable  to  clerk  req.  pave    with    cone,    and    portions    to    be                                      

Plans    obtainable    from    office    of   coun-  graded     and     remacadamized;     portions  BERKELEY.    Alameda       Co..       Cal. — 

ty    surveyor,    Robt.    Chandler.  of    Arlington    Ave.,    involv.    removal    of  Until  June  30,  9  A.  M.,  bids  will  be  rec. 

curbs    i\nd    const,    new    curbs,    sewers  by  Emma  M.   Hann,   city   clerk,   to   imp. 

LOS    ANGELES,    Cal. — John    Artuko-  lampholes,     catchbasins,    culverts,    pipe  portioiLs   of   Vine   St.,   involv.   cone,   curb 

vich,    614    N    Bunker    Hill      Ave.,      and  for    domestic    distributing    system,    etc.  ^"d  gutter:  pave  with  4-in.  bituminous 

Nick    Bebek    425    W   78th   St.,   sub.    iden-  etc..    1911   Act   and   Bond  Act   1915.   Pro-  cone;  cone,   walks:  6-in.  vit.  sewers:  4- 

tical   low   bids   to   bd.  pub.  wks.  at  $11,-  tests  June  23.  'n.     lateral     sewers:     manholes;     corru. 

900    for    sewer    in    Micheltorena    St.    and                                         iron  cone,  culverts;   cone,  driveway  ap- 

Sunset    Blvd.    Sewer    Dist.,    involv.    6283  OAKLAND,  Cal— Council,   E.  K.  Stur-  proach;  catchbasin  with  12-in.  pipe  out- 

ft,    S-in.    cem.   sewer,    1300    ft.    6-in.   hse.  gis.  Clerk,  declares  inten.  to  imp.  Tulip  '<'t  ^^^  water  services;   also   remacada- 

sewers,    39    m.   h.,   j.    c,   and  drop  m.   h.,  Ave.,  from  Madrone  Ave.,  southeasterlv  "lii^e   portions   of    intersections    of   Vine 

il    f.    t.,    2    struc.    remod.,    15    ft.    ra.    h.  involv.   grade   and   pave;    curbs,   gutters  S'-'  ^et.  McGee  Ave.  and  Edith  St.   1911 

exten.  and   walks.    1911   Act.    Protests   June   25  '^<-'    ^"^    Bond    Act    1915.      Cert,    check 

■  10%   payable  to  city  req.     Plans  on  file 

TEHAMA    COUNTY,    Cal.— Following  LOS    ANGELES.    Cal.— O.    U.    Miracle.  •"  o^ce  of  clerk. 

bids     rec.     June     8     by     State    Highway  227    Ave.    D,    Redondo    Beach.    awa;ded            „„„„„„„„     Z ; ■       ^        ^   . 

Commission     to    pave     with    Port.    cem.  cont.    by    bd.    pub.    wks.    at     ».i.S.145    to  ,   STOCKTON,    San    Joaquin    Co.,    Cal^— 

cone.    1-mi.    through    town    of    Corning:  imp.   Meyler  St.,  bet.  36th  and  37th   Sts.,  f  rederickson   Bros.,    First   National   Bk. 

K.    A.    Burns,    Stockton $36,922  involv.   grade   at    $14,000;    113.932   s(|     ft  Bldg..     Stockton,     at     $14,997     awarded 

T,    E.  .Sc   M.   r.    Polk,   Chico 37,817  5-in.   cone,   pave   19c:    5365   ft.   curb    62,-;  •"""        '^>'    'ouncii    to    const,    system    of 

Hart   &   Savage.    Red  Bluff 37,819  30,600  sq.   ft.  walk   16c;   13S9   sq.  ft.  gut.  lateral    sewers      with      wye      branches, 

Galbraith   &   Kanes,   Napa    38,192  20c;     s?n.     sewer    $9000;     11,960     sq.     ft.  curves,   house   branches,    manholes  with 

Bishop    &    Brooks,    Sacramento..    39,538  oiled    rdwy.    9c;    635    ft.    light    curb    55c  and    without    automatic    flush    tanks    in 

T.    M.    Burns,    Sacramento 39,805  remod.    existing    sewer    $400.  tJortions    ot    Pershing   Ave.,    Orange   St., 

C.    H.    &    A.    W.    Gorrill,    Oakland  42,070                                         Argonaut    and    San    Jose    Sts.,    Stockton 

C.    W.    Woods,    Manteca 43,709  OROVILLE,     Butte     Co.,     Cal.— W.     J.  ^''d    Washington    Sts.,    etc. 

A.    J.    Grier.    Oakland     43,767  Bevanda.     Oroville.     at     $1939     awa   ded                                         

Ke  ser    Paving    Co..    Oakland...    45,430  S,°"'-      *>>'      supervisors      to      straiBhten  S.\N    DIEGO    CO..    Cal. — Until   July    6, 

Engineers    estimate     39,179  Bangor      cut-off      by      building      along  2    P.    M..    bids      will    be      rec.    by      State 

Houston    Ave.    in    Howe   Addition.  Highvvav    Commission    to    imp.    13.1    mi- 

PLACER  COUNTY.  Cal.  —  Following  r.f  hiahwav  bet.  1  V- -mi.  north  of  Ocean- 
bids  rec.  June  8,  by  State  Highway  BERKELEY.  Alameda  Co.,  Cal. —  side  and  2-mi.  south  of  San  Onofre; 
Commission  to  surface  with  crushed  City  Eng.  A.  J.  Eddy  completes  spec.  10.8  mi.  to  be  paved  with  Port.  cem. 
gravel  or  stone,  11.6-mi.  in  Placer  for  path  and  steps  from  Tamalpais  St.  cone,  and  2.3  mi.  to  be  widened  with 
county,  bet.  Tahoe  City  and  Nevada  to  Euclid  Ave.  to  be  known  as  Tamal-  Port.  cem.  cone,  shoulders.  See  call  for 
State  line;  Pais  Path  involv.  const,  of  cone,  walk  bids  under  offloial  proposal  section  in 
Bishop    &    Brooks,     Sacramento.  $23,912  and   railings,   approx.   375   ft.   in   length;  this  issue. 

Tieslau    Bros..    Berkeley     30,576  est.  cost,   $1800.                                                                                             

Arris-Knapp,    Oakland    .......  .    31,850  wiTT«    n,  i       tt„>i    a   p    „      t           „o  SAN      FRANCISCO— Municipal      Con- 

Ke.ser    Paving    Co      Oakland....    38.514  .WATTf?    Cat      Until   8  P.   M..  June  22,  struction    Co.,    112    Lyon    St.,   Submitted 

Engineers    estimate     23,520  bids  will  be  rec.  to  grade  and  5-in.  cem.  i„„     v-id     to     Bd      Pub      Wks      to     imo 

concr.   pave,  on   Defiance  Ave.,   bet.   Mill  ^^i^^^sinf    nf     Revere     and     Hawes    a" 

INGLEWOOD,     Cal.— Until     8     p.     m.,  |"1,7°':'^„  ^'f:U"^^  Th""-    I""/^^      ^-  involv.    (a)    8S    iin.   ft.   cone,   curb,    $1.10! 

June   15.   bids  will   be  rec.  for  st.  work  t^J^-iA,.^^^r^.^lll^L^^V^,  .-,    %^^     t'"'^*  (b)    552   sq.    ft.    art.   stone    walks,    $.20: 

under   1911  and    1915:  previously   advertised   by   city    for  June  ,^l  3    br.   catchbasins,    $130    ea;    (d)    115 

Rosewood    and   other   sts.:    312.464   sq.       ^■^'-                             Iin.    ft.    10-in.    culvert,    $1.50;     (e)    4,624 

kS'^^:  ^■^J'r^yfiSa^'s^^^  SIGNAL    HILL     Cal.     Until    8    P.    M  f^J^   -P''-   --•  oXrbride*r^"a=t  ^('I^ 

?ut"'^l}6-"'-in'-   ^^at^eV's'e^r'vfc'es"-    '"'"•  ''"-  "^  oA%^J\^l%Vn%triiA°^i  »1=    <'')    ^""^    (c)_£150Md)    $3;    (e)    $.35. 

^"Hardy'  St.'.   bet.Tngfevvo'od  and   Haw-  ^^erry  Ave    by  constr.  oil  shoulder  and 

thorne  Ave;   148.522  sq.  ft.  grade;  87.100  ^f,,    nllvk             « orK.      L,eo.    H.    Cooper,  <^^>^-     fraNCISCO— A.     E.     Hennessy, 

sq.  ft.  5-in.  oil  mac;  23,600  sq.  ft.  walk:  •    ^"'"^-                       -  Sharon    Bldg.,    at   $8,875.93    submits  low 

4765  ft.  curb:  6240  sq.  ft.  5-in.  gut;  2090  bid    to    Bd.    Pub.    Wks.    to    imp.    Tucker 

sq.    ft.    S-in.   gut:    34    % -in.   water   serv.;  OROVILLE,    Butte      Co..      Cal. — Until  ave.      bet.      Delta      and      Rutland      sts.. 

7   2-in.   water  serv.  July   '•  l:-»5   P-   M..  bids  will  be   rec.  by  Involv.     (a)     1,050     cu.    yds.    cut,     $.60- 

Plans  on    file  at   office   of  Citv    Engr.  C.    F.    Beldlng,    county    clerk,    to    pave  (b)    775    cu.    yds.    fill,    $.01     (c)    1290    Iin. 

.Arthur    W.    Cory.    Otto    H.    Duelke,    city  ^'-'^^t   Ave.,    from    Cohasset   county    road  ft.    cone.    curb.    $1;    (d)    359    sq.    ft     art. 

.  1,  rk.  to  Pleasant  Valley  School.     Cert,  check  stone  walks,   $.18   (e)    4   br.  catchbasins. 

10%     req.    with    bid.      Plans    obtainable  $110    ea ;    (f)    85    Iin.    ft.    10-in.    culvert, 

from   Co.    Rd.    Eng.   Harry   H.   Hume.  $2;     (g)     7.200    sq.    ft.    cone,    pavement, 

Bl'UP.A.VK.     Cal. — Geo.     A.     Simpson,                                         $.26;    (h)    7,006  sq.   ft.   asph.    cone,   pave- 

Olson    Bldg.,    Burbank,    sub.    low    bid    to  OROVILLE.      Butte      Co.,     Cal. — Until  ment.    $.26.      Other    bids   were: 

city  to  imp.  Naomi.  Florence  and  Cata-  July   7.    1:35   P.   M..   zids   will   be   rec.    by  Municipal     Const.     Co.,     (a)     $1;     (b) 

lina   St.   and   portions   of   other  sts.,   ap-  C.    F.    Belding.    county    clerk,     to    pave  $.20:     (c)     SI;     (d)     $.20;     (e)     $125;     (() 

pros.    10,000    Iin.    ft.,    involv.    grade    45c  First    Ave.,    Chico  "Vecino,    from    Thico  '  $2;    (g)    $.29;    (h)    $.29.     Total    $10,236.- 

eu.    yd:    bitum.    cone.    pave,    lie    sq.    ft;  city    limits    to    Lindo    Channel       (Sandy  54. 

disint.    gran.   sub-b.Tse   2.5c  sq.   ft.;   curb  Gulch).     Cert,  check  10%   req.  with  bid.  C.    B.    Eaton,    (a)    $.90;    (b)    $.90;    (c) 

at    45c    ft;    walk    16c    sq.    ft:    culv.    $750  Plans     obtainable     from     County     Road  $1.10;    (d)    $.20:    (e)    $130;    (f)    $2:    (g) 

complete.  Eng.  Harry  H.  Hume.  $.275;     (h)     $.275.     Total    $10,457.95. 


QUALITY 


QUANTITY 


SERVICE 


LARSEN  ADVANCE  CONSTRUCTION  REPORTS 

When  quality,  quantity  and  service  is  the  question  —  Larson  Advance  Construction  Report 
Service  is  the  answer. 

Issued  every  business  day  of  the  year,  featuring  timely  items  on  all  classes  of  construction  work,  work 
projected,  bids  wanted  and  contracts  awarded  for  all  classes  of  buildings — streets,  sewer  and  highway  projects 
— railroads — fire  equipment — pine  lines — wells  and  waterworks — machinery  and  equipment — U.  S.  Govern- 
ment Work  and  Supplies- — bond  issues  contemplated  or  voted  for  all  character  of  public  improvements  — 
official  proposals,  etc.,  etc.     Sample  copies  will  be  furnished  on  request. 

LARSEN  ADVANCE  CONSTRUCTION  REPORTS 

818    MISSION   STREET  SAN   FRANCISCO,   CALIF. 
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OAKLAND,  Cal.— See  "Waterworks," 
this  i^sue  Bids  wanted  by  East  Bay 
Municipal  Utility  District;  dam;  aque- 
duct; pipe  lines  and   pumping  plant. 

S4N  FRANCISCO— City  Construction 
Co  Call  Bldg.,  submitted  only  bid  to 
Bd'.'  Pub.  Wks.  to  imp.  Dublin  st.  from 
Russia  ave.,  nojtherly  involv.  900  cu. 
yds.  cut,  *l;  2,375  cu.  yds.  fill,  ?.J0,  883 
lin.  ft.  cone,  curb,  U:  474  sq  ft.  art. 
stone  walks,  $.20;  2  br.  manholes  J140 
ca-  170  tin.  ft.  8-in.  sewer,  $3.60;  32 
lin'  ft.  12 -in.  sewer,  $4;  eleven  S-lri. 
wye  branches,  $2.50  ea;  150  Im.  ft.  10- 
in  culverts,  $3;  5  br.  catchbasxns.  $140 
ea-  3,696  sq.  ft.  asph.  cone.  pave.  ».30; 
16,000    sq.    ft.    cone,    pavement,    $.29. 

SAN  FRANCISCO— M.  J.  Treacy, 
Call  Bldg.,  submitted  only  bid  to  Bd. 
Pub  Wks.  to  imp.  Oilman  ave.  bet. 
Ingalls  and  Griffith  aves.,  involv. 
170  cu  yds.  $1.50;  94  lin.  ft.  cone,  curb, 
$1-  660  sq.  ft.  art.  stone  walks,  $.20; 
1  br.  catchbasins,  $150  ea;  140  lin.  ft. 
10-in.  culvert,  $3;  11,288  sq.  ft.  asph. 
ccnc.    pavement,    $.30. 

M  J.  Treacy  only  bidder  to  imp. 
crossini?s  of  HoUister  and  Jennings 
and  Jennings  and  3rd  sta.,  involv.  230 
cu.  yds.  fill  $1;  343  lin.  ft.  cone,  curb, 
$1.10;  878  sq.  ft.  art.  stone  walks,  $.20; 
3  br.  catchbasins,  $150  ea;  120  lin.  ft. 
10-in.  culvert,  $3;  10,405  sq.  ft.  asph. 
cone,    pavement,    $.32. 

SAN  FRANCISCO— C.  B.  Eaton,  715 
Ocean  ave.,  at  7,007.35  submitted  low 
bid  to  Bd.  Pub.  Wks.  to  imp.  Avalon 
St.  bet.  Edinburg  and  Naples  aves., 
involv.  (a)  1,100  cu.  yds.  cut,  $.90;  (b) 
845  cu.  vds.  fill,  $.01;  (c)  910  lin.  ft. 
cone,  curb,  $1;  (d)  822  sq.  ft.  art.  stone 
walks    $.20;   (e)  8  br.  catchbasins,  $125; 

(f)  $70  lin.  ft.  10-in.  culvert,  $1.75;  (g) 
7,200  sq.  ft  cone,  pavement,  $.25;  (h) 
10.'o4  8  sq.  ft.  asph.  cone,  pavement, 
$.25.     Other   bids   were: 

Municipal  Const.  Co.,  (a)  $.60;  (b) 
$.20;   (c)   $.75;  (d)   $.10;   (e)  $120;   (f)   $1; 

(g)  $.30;    (h)   $.30.      Total  $1,238.10. 

A.  E.  Hennessy,  (a)  $.!»0;  (b)  $.01; 
(c)  $1;  (d)  $.18;  (e)  $120;  (f)  $2;  (g) 
$.28;    (h)     $.26.     Total    $7,314.89. 

City  Const.  Co.,  (a)  $1;  Cb)  $.20;  (c) 
$1;  (d)  $.20;  (e)  $150;  (f)  $3;  (g)  $.285; 
(h)     $.28.     Total     $8,008.84. 

SAN  RAF.\EL.  Marin  Co..  Cal.  — 
Until  June  15,  10  a.  m.,  bids  will  be 
rec.  bv  Rob.  E.  Graham,  county  clerk, 
to  imp.  (No.  13)  Rd.  Dist.  Imp.  No.  13, 
involv.  imp.  of  Scenic  Rd.,  from  Ma- 
drona  Rd.  to  pt.  10-ft.  s  of  subdividing 
line  bet.  I^ots  4  and  5  Block  P,  Fair- 
lax  Manor  Park,  and  Bay  Road  for  its 
entire  length,  involv.  grading;  pave 
with  5-in.  cone.  IS-in.  corru.  iron  cul- 
vert with  cone,  inlet  and  outlets.  Rd. 
Dist.  Imp.  Act  1907.  Cert,  check  10% 
payable  to  Chairman  of  Bd.  of  Super- 
visors req.  Plans  on  file  in  office  of 
clerk.  J.  C.  Oglesby.  engineer,  Cheda 
Bldg.,    San    Rafael. 
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SAN  RAFAEL,  Marin  Co.,  Cal.— Su- 
pervisors, Rob.  E.  Graham,  clerk,  de- 
clare inten.  to  imp.  Sts.  in  Rd.  Dist. 
Imp.  No.  11,  involv.  grading;  pave  with 
asph.  cone.  (Wlllite);  hyd.  cone,  curbs 
and  gutters;  6-in.  sanitary  sewer  with 
4-in.  lateral  sewers  and  manholes. 
Work  under  Rd.  Dist.  Imp.  Act  1907.  J. 
C.  Oglesby,  engineer,  Cheeda  Bldg.,  San 
Rafael. 

SAN  FRANCISCO  —  Pacific  States 
Const.  Co.,  Call  Bldg..  at  t-lO'/i  sq.  ft. 
awaded  cont.  by  Harbor  Commission 
to  pave  with  Topeka  wearing  surface 
Tiers    23   and   27.   Fay    Imp.   Co.   bid   $.11 


PALO  ALTO.  Santa  Clara  Co.,  Cal. — 
City  Eng.  J.  F.  Byxbee  Jr.,  completes 
spec,  for  storm  water  drains  and  re- 
paving  of  University  Ave.;  storm 
sewers  will  range  from  12  to  24-in. 
dia.,  and  is  estimated  to  cost  $9500. 
University  Ave.  pavement  will  be  6-in. 
cem.  cone,  base  with  2-in.  asph.  cone, 
or   Warrenite-Blt.   surface. 


.SAN  RAFAEL.  Marin  Co.,  Cal.— Su- 
pervisors, Rob.  E.  Graham,  clerk,  de- 
clare inten.  to  imp.  various  streets  in 
Rd.  Dist.  Imp.  No.  12,  involv.  grading; 
4-in.  asph.  cone,  pavement  and  5-iii. 
cone,  pavement;  hyd.  cone,  curbs  and 
gutters;  cone,  catchbasins;  corru.  iron 
and  cone,  culverts,  etc.  Work  under 
Rd.  Dist.  Imp.  Act  1907.  J.  C\  Oglesby, 
engineer,   Cheeda  Bldg., 


San   Rafael. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— I'roperty  owners  in  various  streets 
west  of  El  Camino  Real  and  south  of 
the  high  school  petition  city  trustees 
to  pave  streets  with  Vibrolithic  con- 
crete; spec,  were  ordered  and  work 
will  done  under  1915  Bond  Act.  C.  L. 
Dimmitt,  city  engineer. 


LONG  BEACH,  Cal — A.  Giebisch.  Vir- 
gil Walk,  Long  Beach,  sub.  low  bid  to 
city  at  $65,711  for  sewer  under  1911 
act.  in  Cherry  Ave.,  bet.  Anaheim  St. 
and  Newport  Branch  of  P.  E.  Ry.  right 
of  way,  involv.  41,442  ft.  8-in.  cem. 
pipe  sewer  incl.  wyes,  etc.,  $85c  ft.; 
3717  ft.  10-in.  cem.  pipe  sewer  incl. 
wyes,  etc.  97c  ft.,  8972  ft.  12-in.  cem. 
pipe  sewer  incl.  wyes,  etc.,  $1.20  ft.; 
72  ft.  8-in.  c.i  .pipe  $3.25  ft.,  158  brick 
m.h.  $70  ea.,  69  std  .1.  h.  $30  ea.  plumb- 
ing  unit   and   elec.   equip,   compl.   $2750. 


OHOVlI>LE,  Butte  Co.,  C5al. — Until 
July  7,  1:40  p.  m.,  bids  will  be  rec.  by 
C.  F.  Belding,  county  clerk,  to  pave 
Kennedy  Ave.,  from  Chico-Orland 
.state  highway  to  Mulr  Ave.  Cert,  check 
10%  req.  with  bid.  Plans  obtainable 
from   Co.   Eng.   Harry   H.   Hurae. 

EUREKA,  Humboldt  Co.,  Cal.— Bids 
will  be  asked  at  once,  to  be  opened 
about  July  6,  by  supervisors  to  pave 
with  6-in.  cone,  base  and  2-ln.  War- 
renite  surface,  road  at  Ryan  slough 
and  another  between  Areata  and  Al- 
liance In  addition  to  grading  road 
from  Green  Point  to  Berrys  on  Red- 
wood Creek.  Plans  on  file  in  office  of 
Fred  M.  Kay,  county  clerk.  A.  J.  Logan 
county  surveyor. 


BEVERLY  HILLS,  Cal. — Until  8  p. 
ni.  July  6,  bids  will  be  rec.  to  Imp. 
Rodeo  Dr.,  involv.  2642  ft.  curb,  29,507 
sq.  ft  walk,  9440  sq.  ft.  8-in.  gut.,  40,- 
269  sq.  ft.  grade,  87,897  sq.  ft.  asph. 
wearing  surf.,  65  trees,  32  met.  light 
posts.  3711  ft.  H4-in.  conduit,  7422  ft. 
cable.   A.    R.   Matthews,   asst.   city    engr. 

COLUSA.  Colusa  Co.,  Cal— Until  July 
7,  2  p.  m.,  bids  will  be  rec.  by  supervis- 
ors to  gravel  Prize-College  City  road 
from  Prize  south  to  College  Clty- 
Arbuckle  county  rd.  Plans  obtainable 
from    Co.    Surveyor    J.    M.    Felknor. 


RICHMOND.  Contra  Costa  Co.,  Cal.— 
Until  June  22.  8  P.  M.,  bids  will  be 
rec.  by  A.  C.  Faris,  city  clerk,  (427)  to 
imp.  portions  of  33rd,  34th,  Beck  Sts., 
Ohio,  Center,  Florida,  Walker  and  Wall 
Ave.,  involv.  grade;  pave  with  2- 
course  asph.  cone,  consisting  of  2H-in. 
base  course  with  I'/fe-in.  National  pave- 
ment surface;  cem.  cone,  curb,  gutters, 
catchbasins;  corr.  iron  pipe  culverts; 
cone,  pavement  for  alley  approaches. 
1911  Act.  Cert,  check  10%  payable  to 
city  req.  Plans  obtainable  from  E.  A. 
Hoffman,    city    engineer. 


LOS  ANGELES,  Cal.— Until  2  p.  m., 
June  29,  bids  will  be  rec.  by  county 
for  approx.  7900  sq.  ft.  National  wear- 
ing surf,  and  7900  sq.  ft.  asph.  cone, 
base  on  the  new  bridge  over  the  Rio 
Hondo  on  Clara  St.  Plans  obtainable 
from  Rd.  Dept.,  11th  fl..  Hall  of  Rec- 
ords. 


SAN  DIEGO.  Cal. — Hazard  Constr.  Co.. 
302  5th  St.,  San  Diego,  sub.  low  bid  to 
city  at  $17,320  to  imp.  Grape  and  32nd 
Sts.,  involv.  67,202.3  sq.  ft.  IV^-in. 
asph.  concr.  pave.,  on  4-in.  cem.  concr. 
base.  20.9c  ft.;  9797.8  sq.  ft.  4-in.  concr. 
pave.,  20.6c  ft.:  3199.7  sq  .ft.  walk,  22c 
ft.;  453.3  ft.  curb,  70c  ft.;  curb  Inlets, 
etc.,   $235. 


LOS  ANGELES  COUNTY,  Cal.— As 
previously  reported,  bids  will  be  rec. 
by  State  Highway  Commission  June  29, 
to  widen  with  Port.  cem.  cone,  should- 
ers 8.1-mi.  in  Los  Angeles  county  bet. 
Sunland  and  La  Canada.  Project  in- 
volves: 17,000  cu.  yds.  rdwy.  excavation 
without  classification;  60.000  sta.  yds. 
overhaul;  1500  cu.  yds.  structural  ex- 
cavation without  classification;  2700  cu. 
yds.  rock  in  shoulders;  4200  cu.  yds. 
Class  "A"  cone,  (shoulders  and  repairs 
to  existing  base);  450  cu.  yds.  Class  "A" 
cone,  (structures);  26,000  lbs.  bar  rein- 
forcing steel  in  place  (structures);  40 
lin.  ft.  12",  12  lin  ft.  15",  450  lin.  ft.  18", 
242  lin.  ft.  24"  and  18  lin.  ft.  42"  corru- 
gated metal  pipe;  200  cu.  yds.  remov- 
ing cone,  in  existing  base.  Commission 
will    fur.   corru.    metal    pipe. 


SUBSCRIPTION  BLANK 

Cut  Out  and  Hall  Today 


.im. 


TO  BniLDING  AND  ENGINEERING  NEWS, 

818  Mission  Street,  San  Francisco,  Calif. 

Seiid  me  Building  and  Engineering  News  for  one  year,  commencing  with  next  issue,  for  which 

1    enclose  check   for  $5.00       (RemUtanc*    moat   acrompany   order) 
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InteriOTofCimman  Metropolitan  Theatre,  Lot  Angeles.  Done  entirely  in  Concrete.  William  Lee  IVoollett,  Architect. 

TRULY  CREATIVE 

AMONG  advanced  achievements  in  concrete  is  the  interior  of  Grauman 
m\.  Metropolitan  Theatre,  Los  Angeles. 

From  lobby  to  proscenium  the  conception  has  been  executed  in  the  same 
basic  material  used  to  insure  structural  soundness  and  economy. 

Especially  worthy  of  note  are  the  rough,  form-marked  walls  with  murals 
painted  on  them,  the  great  open  trusses  and  massive  beams,  the  decorated 
columns  and  the  symbolic  statuary — all  of  concrete. 

The  result  is  a  daring  creation  indicating  possibilities  through  the  medium 
of  concrete  undreamed  of  a  few  short  years  ago.  And  it  may  well  be  that  this 
truly  creative  work  will  serve  as  an  inspiration  for  other  individual  achieve- 
ments destined,  perhaps,  to  herald  a  new  era  in  architecture. 

*     *    * 

Competently  supervised,  modern  workmen  can  produce  concrete  in  any 
form,  texture  or  color  the  architect  may  direct.  If  you  are  interested,  we  shall 
be  most  happy  to  send  further  information.  Simply  address  the  nearest  ofl&ce 
listed  below. 


PORTLAND  CEMENT  ASSOCIATION 

A  National  Organization  to  Impror?  and  Extend  the  Uses  of  Concrete 


COLUMBUS 
Bi-KTON  DALLAS 

CHARLOTTE,  N.  C       DENVER 
cHUaGO  DBS  MOINES 


DETROIT  LOS  ANGELES 

INDIANAPOLIS  MILWAUKEE 

JACKSONVILLE  MINNEAPOLIS 

KANSAS  CITY  NASHVILLE 


NSW  ORLEANS 
NEW  YORK 
OKLAHOMA  CITY 
PARKERSBURG 


PHILADELPHIA 

PITTSBURGH  SAN  FRANCISCO 

PORTLAND,  OREG.  SEATTLE  VANCOUVER,  B.  C. 
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BUILDING  CONTRACTS 

H\N    FRANCISCO   COUNTIf 


yi.UOO  und  Over   Keporled 


The    following    Is    an    Index    for    the 
uontractB  In  thl»  l»Bue. 

\o       Owner  Contractor     Amt. 

2448  Bianchi  Giusti      10000 

2449  Williams 

2450  Trevor 

2451  Dolores 
2458      Brown 

2452  Dooling 

2453  Phelan 

2454  Taylor 

2455  Carpento 


2536 
2537 
2538 
2539 
2540 
2541 
2542 
2543 


Hamilton  2800 

Owner  3000 

Owner  2600 

Lerner  785 

Howard  5000 

Hinson  1600 

Owner  1000 

McDonough  15000 

2456  Daveggio              Del   Favero  11000 

2457  Greenberg                    Martin  23250 

2459  Dolores                            Owner  2500 

2460  Stoneson     •                  Owner  3000 

2461  Burke                          V,'"t'*^''^  7nSS 

2462  Young                            McLean  1000 

2463  Klopstock                    McLean  1000 

2464  Hansen                            Owner  9000 

2465  Sullivan                           Owner  3000 

2466  Barsotti                          Owner  5000 

2467  Eiskine                      Sampson  BOOO 

2468  Waldstein                      Owner  1000 

2469  Montgomery                  Owner  3500 

2470  Farana                 McDonough  4000 

2471  R    C    Archbishop        Owner  2500 

2472  Bernell 

2473  Goe 

2474  Scharetz 

2475  Crocker 

2476  Varbi 

2477  Stern 

2478  Same 


Owner  4500 

Bernell  4500 

Bercndson  3000 

Owner  3800 

Peterson  3500 

Owner  8000 

Same  10000 


479  Cadenasso  Owner  13000 

2480  Epp  Owner  14000 

2481  Mehegan  Hansill  23000 

2482  Hannah  Owner  70000 

2483  K    C    Archbishop        Owner  22500 

2484  Varsi  Oyen  44470 

2485  Alexander  McLean  6150 

2486  Erickson  NeiU  1650 

2487  Semos  Bernhardt  4000 
24SS  Gawthorne  Owner  4000 
24>9  Daly  Owner  1900 

2490  Goldman  Evans  40000 

2491  Rene  Mitchell  10000 

2492  Bayer  Moffatt  5464 

2493  Babcock  EUingson  4950 

2494  Dart  McCarthy  5925 
3494  Larsen  Reite  3500 

2495  Bayers  Moffat  5454 

2496  Garaventa  Rolandelli  3500 

2497  Homestead  Neil  5600 

2498  Nuhn  Byrne  4000 

2499  Ryan  Rundler  4000 

2500  Swinkelo  Owner  3000 

2501  Little  Owner  4000 

2502  Little  Owner  5000 

2503  Samuelson  Owner  3800 

2504  Samuelson  Owner  6000 

2505  Hoelscher  Sparge  16000 

2506  Collins  Erickson  12300 

2507  Posner  Grinberg  1750 

2508  Roman  Corroll  8550 

2509  Nelson  Owner  4000 

2510  Wood  Owner  5000 

2511  Bernell  Owner  4500 

2512  McCarthy  Owner  3000 

2513  Oringhour  Schaadt  5000 

2514  Gartelman  Irwin  6000 

2515  Horgan  Owner  8000 

2516  Union  Owner  2000 

2517  Zourede  Owner  3000 

2518  Meyer  Owner  16000 

2519  Bernell  Owner  11500 

2520  Dooling  Howard  8918 

2521  Legondy  Larsen  33300 

2522  Chourret  Hamill  5550 

2523  Ellis  Hamill  12600 

2524  Canilla  Ghezzi  14000 

2525  Schwartz  Mattson  4730 

2526  Mason  Avansino  7500 

2527  Hoffman  Rench  7100 

2528  Nelson  Stempel  9000 

2529  Hargrave  Owner  3900 

2530  Burke  Nelson  4600 

2531  Gillespie  Pearce  4000 

2532  Crivello  Fracchlna  7500 

2533  Butler  Deniarals  8000 

2534  Fisher  Owner  6700 

2535  Mohr  Arnott  3000 


Torre 


Shainwald 

Peirano 

Lindeman 

Nanzer 

De    Veuve 

Meanwell 

Meanwel! 

Malott 

Mehegan 

Raymond 


Owner 

Barrett 

Cereghino 

Lindeman 

Jenkins 

Spargo 

Johnson 

Johnson 

Spargo 

Hansel! 

Nelson 


9000 
14000 
10000 
18000 
11000 
18000 

5051 

5139 
22740 
23284 

4350 


,:,,     ^  TARAVAL  30   E   Seventeenth 

Ave.     One-story   frame   coal   yard. 
Owner — Williams     &     Lane,     3026     22na 

St.,   San   Francisco. 
Architect— None. 
Contractor— E.    B.    Hamilton,    1335   Fol- 

som   St.,  San   Francisco.  J2800 

?2^45?['^E  THIRTY-FIFTH  AVE  325  S 
Taraval.  One-story  and  basement 
frame   dwelling. 

Owner — Trevor  Constr.  Co.,  s7&  Jstn 
Ave.,  San  Francisco. 

.\rchitect — None.  tduuu 

DWELLING  „„      .,,_     „,, 

(2451)  E  TWENTY-FIRST  AVE  275 
N  Kirkham.  One-story  and  base- 
ment  frame   dwelling. 

Owner— Dolores  Realty  Co.,  3090  16th 
St.,   San   Francisco. 

Architect — None. 


$2500 


?2';5f^'^W°TWEXTY-SIXTH  AVE  200 
S  El  Camino  Del  Mar.  Two-story 
and    basement    frame    dwelling. 

Owner— John  J.  Dooling,  325  Pierce  St., 
San    Francisco.  „.    ^         „     ■,> 

Architect  —  Dodge  A.  Riedy,  Pacific 
Bldg..   San   Francisco. 

Contractor — Joseph  Howard,  118  8th 
Ave.,  San  Francisco.  J5000 


(2453)  NO.  360-370  GROVE.  Repair 
nre   damage   to   cleaning  works. 

Owner— Louis    A.    Phelan,   ^Premises. 

Architect — None.  ,„„    tt  j 

Contractor— L.  A.  Hinson,  173  Howard 
St.,   San   Francisco. 


(1600 


.4LTERATIONS 
(2154)      .XO.    698   MINNESOTA, 
present    galvanized    shed. 


Replace 


Owner — Tayler   &    Spotswood   Co.,    19th 
and  Minnesota  Sts.,   San   Francisco 
Architect — None.  $1000 


fhtb)  W  SHOTWEI.L  112  S  Army.  2- 
story  and  basement  frame  (4) 
flats.  „^„    „ 

Owner — Angelo  Carpento,  258  Precita 
A.ve     S    F. 

.\rchitec't— P.   F.   DeMartini,   946   Broad- 

Cont'Ja^tor  '  — '  W.  E.  McDonough  225 
Powell    St.,    S.    F.  $15,000 

fhsl)^    W    BRYANT    130    N    24TH.  2- 

story  and  basement  frame  (2) 
flats.                                J    T    ,r 

Owner — J.   Daveggio   and  J.   Varni. 

..\rchitect— None.                          o     o  ion 

Contractor— J.  Del  Favero  &  Co..  180 
Jessie    St.,    S.    F.                           $11,000 


RESIDENCE  „     ^, 

(2457)  B     PRZiSimO     AVE.     50     N 

Washington    N    41-8^i     x    E    90-11. 

All   work  for  frame  residence. 

Owner — Mrs.   Merriam    M.    Greenberg    & 

Mrs.   Deborah   Gensler. 
Architect — Svlvain    Schnaittacher,      233 

Post    St.,    9.    F. 
Contractor  —  Wm.    Martin,    180    Jessie 

St.,    S.   F. 
Filed  June  4,   1925.  Dated  June   3,  1925. 

1st    floor    joists    in    place $4359 

Enclosed    and    roof    on    4359 

Brown    coated    ^^^^ 

Completed    and    accepted    4360 

Usual    35    days     •  •  v.,„^?l? 

TOTAL  COST,  $23,250 
Bond,  $11,625.  Sureties,  Edwin  T.  Pet- 
erson and  F.  W.  Herring.  Forfeit,  $20 
per  day.  Limits  100  days.  Plans  and 
specifications  filed. 

PLUMBING    FIXTURES 

(2458      N    TOLEDO    WAY^    165    E    Pierce 

All    work    for    plumbing      fi.xtures, 

etc.,    for   residence. 
Owner— Ward    C.     Brown,     195    Duncan 

St.,   S.   F. 
Architect — None. 
Contractor — H.    Lerner,    2866    Army    St., 

San   Francisco. 
Filed  June   4,   1925.   Dated  June   4,_192o. 

Plumbing   roughed   in    $517.50 

Balance    on    completion 267.50 

TOTAL  COST,  $785 
Bond,  sureties,  forfeit,  limit,  none. 
Plans    and    specifications    filed. 

DWELLING 

(2459)      E     TWENTY-FIRST     AVE.     275 

N   Kirkham.    1-story   and   basement 

flame    dwelling. 
Owner — Dolores    Realty    Co.,    3090    16th 

St.,    San    Francisco. 
.Architect— .None.  $2500 

.ALTERATIONS 

(2462)  2434  MISSIO.N"  ST.  Underpin 
store  and  dwelling   with   brick. 

Owner — Mrs.   Young. 
-Architect — None. 

Contractur — R.  A.  McLean,  ISO  Jessie 
St.,    San    Francisco.  $1000 

ALTERATION'S 

(2463)  2426  MISSION  ST.  Underpin 
store   and   dwelling    with   brick. 

Owner — "Klopstock" 
Architect — None. 

Contractor — K.  A.  McLean,  ISO  Jessie 
St.,  San   Francisco.  $1000 

DWELLINGS 

(2464)  W  CAPISTRANO  75  100  125  N 
San  Juan.  Three  1-story  and  base- 
ment  frame   dwellings. 

Owner — Walter    E.    Hansen,    485    Capls- 

trano    Ave.,    San    Francisco. 
Architect — None.  $3000    each 


DWELLING 

(2465)      NE    JULES       AND       GRAFTON 

Aves.   1 -story   and   basement   frame 

dwelling. 
Owner — Thomas    J.    Sullivan,    254    Jules 

Ave.,    San    Francisco. 
Architect — None.  $3000 


DWELLI.NG  ,,„    „„ 
(2460)      NE    HOLLY    PARK    AND    BO- 

cana.      One-story  and      basement 

frame    dwelling. 

Owner — H.    Stoneson,  3835    Mission    St., 

San   Francisco.  ,„„„„ 

.Architect — None.  $3000 


DWELLING  ^     „ 

(2466)  W  QUESADA  25  50  S  Keith.  2 
1 -story  and  basement  frame  dwell- 
ings. 

Owner — A.  Barsotti.  1512  Ouesada  Ave. 
San   Francisco. 

Architect — None.  $2500    each 


DWELLING  „.,,„,. 

(2461)      NW    DARIEN  WAY    &    SANTA 

Ana     1-story    and  basement    frame 

dwelling. 
Owner — W.    F.    Burke,    care    postofflce. 

Architect — None.  ,     , , 

Contractor — John    R.  Lindsay,    55    Al- 

vlso  St.,   S.  F.  ITOOO 


ADDITION 

(2467)  2611  DIVISADERO  STREET. 
1-story   addition   for   residence. 

Owner — Morse  Eiskine,  2611  Divisa- 
dero   St.,    San    Francisco. 

Architect — Ashley  &  Evers,  Holbrook 
Bldg.,    San    Francisco. 

Contractor — J.  S  Sampson  Co.,  Monad- 
nock   Bldg.,  S.   F.  $5000 


REMODEL  „„„„ 

(2468)      NE  BECKETT   AND   JACKSON 

Streets.   Remodel   store  front;  erect 

mezzanine    floor. 
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Owner   —   Albert   Waldstein,    Chronicle 

Bldg.,   San  Francisco. 
AiCiiitect    —    David    Culeman,     French 

Hanli  Bldg.,   S.  F.  tlOOO 


DWELLING 

1.2469  W  KENSINGTON  200  N  Clare- 
niont.  1 -story  and  basement  frame 
dwelling. 

Owner — E.  J.  Montgomery,  1320  Broad- 
way,  San   Francisco. 

Architect — F.  Dakin,  310  California  St. 
San  Francisco.  $3500 


DWELLING 

(2470)  W  MORSE  175  N  Newton.  1- 
story  and  basement  frame  dwell- 
ing. 

Owner — M.    Farana,    11    Leo   St.,    S.    F. 

Architect — None. 

Contractor  —  W.  E.  McDonough,  225 
Powell   St.,  S.   F.  $1000 


WALLS 

(2471)  E  FOLSOM  BET.  ARMY  AND 
Precita.  Construct  reinforced  con- 
crete   retaining    walls. 

Owner — Roman  Catholic  Archbishop  of 
San  Francisco.  1100  F'ranlclin  St., 
San    Francisco. 

Architect — .Tohn  Lofquist,  362  28th  Ave 
San    Francisco.  $2500 


DWELLIXG 

(2472)      NW    DE  MONTFORD  A   MIRA- 

mar    Ave.    1-story      and      basement 

frame    dwelling. 
Owner — Wm.     F.     Bernell,     1491     Ocean 

Ave.,    San    Francisco. 
Architect — Thomas    Bros.,     Russ    Bldg., 

San  Francisco.  $4500 


DWELLING 

(2473)      S    MORAGA    82-6    W    11th    Ave. 

1-story    and    basement    frame   dwlg. 
Owner — Chas.    A.    &    Lillie    T.    Gee,    7th 

Ave.    and    Judah    St.,    S.    F. 
.-Vrchitect — Thomas    Bros.,    Russ    Bldg., 

San    Francisco. 
Contractor    —     Wm.     F.     Bernell,     1491 

Ocean  Ave.,  S.  F.  $4500 


DWELLING 

(2474)  E  MISSISSIPPI  343  N  22nd.  1- 
story  and  basement  frame  dwell- 
ing. 

Owner  —  Otto  and  Ella  Scharetz,  309 
Mississippi    St.,    San    Francisco. 

Architect — None. 

Contractor — Julius  F.  Berendsen,  Jr., 
1S23   Irving  St.,  B.  F.  $3000 


DWELLING 

(2475)  NW'  AMAZON  AND  ATHENS. 
1-story   and    basement    frame   dwlg. 

Owner — Crocker  Estate  Co..  525  Crock- 
er   Bldg.,    San    Francisco. 

Architect — None.  $3800 


ALTER.^TIONS 

(2476)      1388    ALABAMA    ST.    Raise   and 

remodel  for  residence. 
Owner — S.  Varbi,   1388   1390  Alabama  St 

San    Francisco. 
Architect — None. 
Contractor — W.  C.  Peterson  &  Co.,   1460 

Divisadero    St.,    S.    F.  $3500 


DWELLINGS 

(2477)       N    SUTRO    HEIGHTS    95    and 
120  W  Forty-sixth  Ave.      Two   one- 
story    and    basement    frame    dwlgs. 

Owner — Alvin  J.   Stern,  647  Mission  St., 
San    Francisco. 

Architect — Owner. 

Contractor — Alvin  J.   Stern,  647  Mission 
St.,   San  Francisco.  $4000  each 


DWELLINGS 

(2478)  NE  FORTY-SEVENTH  AVE  & 
Sutro  Heights  NW  46th  Ave.  and 
Sutro  Heights.  Two  one-story  and 
basement    frame    dwellings. 

Owner— A.  J.  Stern,  647  Mission  St., 
San    Francisco. 

Architect — Owner. 

Contractor — A.  J.  Stern,  647  Mission  St., 
San    Francisco.  $5000    ea 


Architect — Baumann  &  Jose,  251  Kear- 
ny St.,   San  Francisco.  $14,000 

APARTMENTS 

(2481)  S  CALIFORNIA  135  W  Web- 
ster. Three-story  and  basement 
frame    (12)    apartments. 

Owner — Mrs.  Mary  Mehegan,  1517  Di- 
visadero   St.,    San    Francsico. 

Architect — W.  C.  Falch,  Hearst  Bldg., 
San   Francisco. 

Contractor— Geo.  H.  Hansill,  349  10th 
Ave.,    San   Francisco.  $23,000 

FLATS 

(2482)  W  WEBSTER  50,  75,  100,  125, 
150  and  200  S  Eddy.  Seven  two- 
story  and  basement  frame  flats  (4 
flats   in   each   building). 

Owner — Jesse   D.    Hannah   and   Herman 

Kohlwes,    %    Architect. 
Architect — Edward       E.     Young,       2002 

California   St.,   San   Francisco. 

$10,000    ea 


FLATS 

(2479)      NE    POWELL    AND    LOMBARD 

Three-story  and     basement     frame 

(3)     flats. 
Owner — V.    Cadenasso,    1960    Powell    St., 

San   Francisco. 
Architect — P.    F.    DeMartini,    946    Brod- 

way,    San    Francisco.  $13,000 


APARTMENTS 

(2480)      SW    CALIFORNIA    &    MIDDLE. 

Three-story     and  basement     frame 

(15)    apartments. 
Owner — I.    Epp    &    Son,    4747    Geary    St., 

San    Francisco. 


RESIDENCE 

(2483)  E  DIAMOND  75  S  18th  St.  Two 
story  and  basement  frame  residence 

Owner — The  Roman  Catholic  Arch- 
bishop of  S.  P.,  1100  Franklin  St., 
San   Francisco. 

Architect — N.  W.  Mohr,  4405  20th  St., 
San   Francisco.  $22,500 


APARTMENTS 

(2484)      SW   GEARY   AND    SIXTH    AVE 
S  lOOxW  57-6.     All  work   for  three- 
story    and    basement    frame    apart- 
ment   and    store    building. 
Owner — Joseph    Varsi. 

Architect — Baumann    &  Jose,   251    Kear- 
ny   St.,    San    Francisco. 
Contractor — O.   M.  Oyen,  67   Carmel  St., 

San    Francisco. 
Filed  June  5,  '25.      Dated  May  28,   '25. 
W^all    and      roof    sheathing      in 

place      $8338.00 

Brown    coated    8338.00 

Standing    trim    in    place 8338.00 

Completed   and   accepted 8338.00 

Usual     35    days 11,117.50 

TOTAL  COST,  $44,470.00 
Bond,  $22,235.  Sureties,  P.  Midbust  & 
Geo.  Hunseth.  Limit.  120  days.  For- 
feit, none.  Plans  and  specifications 
filed. 

NOTE — Permit  reported  May  21,  1925 
No.    2246. 


RESIDENCE 

(2485)      W    SIXTEENTH    AVE    230    S    P 
St.       All    work    for    two-story    and 
basement  frame  residence. 
Owner — A.  M.  Alexander,  751  17th  Ave.. 

San   Francisco. 
Architect — None. 
Contractor — R.    A.    McLean,    180    Jessie 

St.,   San   Francisco. 
Filed  June   5,  '25.     Dated  June  5,  '25. 

Frame    up     $1537.50 

Brown    coated     1537.50 

Completed    and   accepted 1537.50 

Usual    35    days 1537.50 

TOTAL  COST,  $6150.00 
Bond,  none.  Limit,  100  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

NOTE — Permit  reported  May   19,   1925 
No.   2197. 


ALTERATIONS 

(246)      NO.     1306       COURTLAND       AVE. 
All   work   for  alterations  and  addi- 
tions  to   frame    building. 
Owner — Oscar   and   Elizabeth    Erickson. 
Architect — None. 
Contractor — W.    Neill,    758    Golden    Gate 

Ave.,    San    Francisco. 
Filed  June   5,    '25.      Dated  June   4,   '25. 
Forms,   concrete   foundations  ^nd 
garage    retaining    walls    up.... $375 

Rough    frame    up 375 

Completed   and   accepted 375 

Usual     35    days 525 

TOTAL  COST,  $1650 
Bond,  limit,  forfeit,  plans  and  speci- 
fications,   none. 

NOTE— Permit  reported  May  29,   1925 
No.    2350. 


ADDITION 

(2487)  S  CORTLAND  AVE  25  W  An- 
derson. Addition  of  rooms  in 
store    and   dwelling. 

Owner — S.  Semos,  630  Corltand  Ave, 
San   Francisco. 

Architect— N.  M.  Mohr,  4406  20th  St., 
San   Francisco. 

Contractor  —  Albert  Bernhardt,  2406 
22nd   Ave.,   San    Francisco.  $4000 


DWELLING 

(2488)  E  TWENTY-EIGHTH  AVE  183 
N  Cabrillo.  One-story  and  base- 
ment frame  dwelling. 


Owner- — Dr.      F.    A.      Gawthorne,      6331 

Geary   St.,   San   Francisco. 
Architect — None.  $4000 


ALTERATIONS 

(2489)      SE         COLLINGWOODi         AND 

Twentieth.      Remodel   fiat   into    (2) 

apartments. 
Owner — Mary   Daly,   4251   20th   St.,   San 

Francisco. 
Architect — N.    W'.    Mohr,    4405    20th    St., 

San    Francisco.  $1900 


.APARTMENTS 

(24110)      N  MCALLISTER  187-6  W  Pierce 

Three-stury    and    basement    frame 
(24)    apartments. 
Owner — A.    Goldman,   Premises. 
.Architect — J.      >-.    Hladik,      Monadnock 

Bldg.,   San  Francisco. 
Contractor — Evans    &    Co.,    359    Pacific 

Bldg.,  San  Francisco.  $40,000 


FLATS 

(2491)      S      TWENTY-FOURTH      75      E 
Utah   S   lOOxE   25.     Plumbing,   elec- 
tric   work,      painting,      tile      work, 
hardwore,     glass     and     tinning     for 
three-story      and   basement      frame 
building. 
Owner — Mrs.    M.     Rene    and    Anna    M. 
Rene,    2521    24lh    St.,    San   Francisco 
-Vrchitect — Nona. 
Contractor  —  Thos.  F.   Mitchell   &   Son, 

1370   Utah  St.,  San  Francisco. 
Filed  June  6,  '25.     Dated  June   1,  '25. 

Frame    up    $2500 

Brown   coated    2500 

Completed     2500 

Usual   35   days 2500 

TOTAL  COST,  $10,000 
Bond,  none.  Limit,  120  days.  Forfeit, 
none.     Plans   and   specifications   filed. 

NOTE — Permit  reported  June   2,   1925 
No.    2385. 


BUILDING 

(2492)      S  MONTEREY  BLVD  325  E  De- 
troit   —    25x112-6.       All    work     for 
one-story    and    basement    building. 
Owner — Frank  J.  Bayer  and  G.  L.  Mot- 
fat,    2635   Green    St.,    San    Francisco. 
Architect — Charles  F.  Maury,  1617  Lyon 

St.,   San   Francisco. 
Contractor — G.    L.    Moffat,    2635    Green 

St.,    San   Francisco. 
Filed  June  6,  '25.     Dated  June   1,  '25. 

Frame    up     $1363.50 

White    coated    1363.50 

Completed    and    accepted 1363.50 

Usual    35    days 1363.50 

TOTAL  COST,  $5454.00 
Bond,  none.  Limit,  90  days  after  June 
4.      Plans   and   specifications   filed. 


ALTERATIONS 

12493)  E  ESSEX  AND  FOLSOM  NE 
137-6XSE  125.  All  work  for  altera- 
tions, repairs,  etc.,  to  four-story 
Class   C   building. 

Owner — Babcock  Estate  Co.,  310  Cali- 
fornia St..   San   Francisco. 

.Architect  —  Nathaniel  Blaisdell,  255 
California    St.,    San    Francisco. 

Contractor — E.  Ellingson,  85  Liberty 
St.,   San   Francisco. 

Filed  June  6,   '25.     Dated  May  27,  '25. 
Roofs  repaired  and  concrete  floor 

removed     $1800 

Completed    and    accepted 1912 

Usual   35   days 1238 

TOTAL    COST,    $4950 

Bond,     $2475.       Sureties,    Chas.    J.    Mor- 

I  ison    and    Fred    Woklken.      Limit,    40 

days.     Forfeit,   $5.     Plans   and   specllfl- 

cations  filed. 


DWELLING 

(2494)      W     FUNSTON     AVE     130-10     N 

Taraval  N   30-lOxW   120.     All   work 

for  one-story  and   basement  frame 

dwelling. 

Owner — Wm.  J   and  Kate  M.  Dart. 

Architect  —  N.    R.    Coulter,   46   Kearny 

St.,    San    Francisco. 
Contractor  —  John    E.    McCarthy,    1483 

Funston   Ave.,   San   Francisco. 
Filed  June  6,  '25.     Dated  June  3,  '25. 

Enclosed      $1481.25 

Brown   coated    1481.26 

Completed     and     accepted....    1481.26 

Usual    35    days 1481.25 

TOTAL  COST,    $6925.00 

Bond.    $ .      Sureties,    P,    J.    Sullivan 

Jr.  and  Heary  McCarthy.  Limi',  90 
days  after  June  1.  Forfeit,  lone. 
Plans  and   .ipe  ;lfir'ni-ns   filed. 


DWELLING 

(2495)      S    MONTEREY    325    E    Detroit. 

One-story      and      basement      frame 

dwelling. 
Owner — Frank    Bayers,    519    California 

St.,    San   Francisco. 
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Architect — C.   P.  Maury. 
Contractor — G.     Moffat,     519     California 
St.,   San   Francisco.  $54j4 

DWELLING 

(2496)  E  ALAMEN'Y  102  S  Bauer. 
One-story  and  basement  frame 
dwelling. 

Owner — L.  Garaventa,   123  Vista  Grand 

Ave.,    Daly  City. 
Architect — None. 
Contractor — A.    Rolandelli,    1546    Mason 

St..   San  Francisco.  $3500 

DWELLINGS 

(2497)  N  HAVELOCK  225  and  250  E 
Edna.  Two  one-story  and  base- 
ment   frame   dwellings. 

Owner — Homestead  Realty  Co.,  704 
Market   St.,    San    Francisco. 

Architect — None. 

Contractor — Robt.  Neil,  1341  Valencia 
St.,  San  Francisco.  ?2800  ea 

DWELLINGS 

(2498)  E  WHITNEY  300  N  Randall. 
One-story  and  basement  frame 
dwelling. 

Owner — P.   F.  Nuhn,  6  Whitney  St.,  San 

Francisco. 
Architect — None. 
Contractor — J.    E.    Byrne,    2138    Howard 

St.,   San   Francisco.  $4000 

DWELLING 

(2499)  E  SEVENTEENTH  175  S  Santi- 
ago. One-story  and  baseement 
frame    dwelling. 

Owner — Mrsi   Catherine   Ryan,   43   Hart- 
ford St..  San  Francisco. 
Architect — None. 

Contractor — Geo.  F.   Rundler,   1250   36th 
Ave.,  San  Francisco.  $4000 

DWELLING 

(2500)  SE  SILVER  62.06  SW  Harvard. 
One-story  and  basement  frame 
dwelling. 

Owner — John    Swinkelo,    107    Milton    St., 

San    Francisco. 
Architect — None.  $3000 

DWELLING 

(2501)  W    ELEVENTH    76    N    Moragra. 

One-story      and       basement      frame 

dwelling. 
Owner — Little   &    Chrlstensen,    1442    8th 

Ave.,   San    Francisco. 
Architect — None.  $4000 

FLATS 

(2502)  E  ALPINE  50  N  Duboce.  Two- 
story  and  basement  frame  (2)  flats. 

Owner — Little   &   Christensen,    1442   8th 

Ave.,   San   Francisco. 
Architect — None,  $5000 

DWELLING 

(2503)  E  PRAGUE 
One-story  and 
dwelling. 

Owner  —  A.  M.  Samuelson,  901  Geneva 

Ave.,   San   Francisco. 
Architect — None.  $3800 

DWELLINGS 

(2504)  E  PRAGUe;  186  N  Naylor  and 
S  Seville  120  E  Naples.  Two  one- 
story    and    basement    frams   dwigs. 

Owner — A.  M.  Samuelson,     901     Geneva 

Ave.,  San  Francisco. 
Architect — None.  $3000    ea 


(2505)  W    FILLMORE    125   N    Geary. 

1-story    and    basement       reinforced 

concrete   market. 
Owner    —    Hoelscher    &     Merschen,     22 

Battery  St.,   S.   F. 
Architect   —    Walter   C.    Falch,    Hearst 

Bldg.,    S.    F. 
Contractor — John    Spargo,    Russ    Bldg., 

San    Francisco.  $16,000 


FLATS 

(2506)      E    LYON    150.101    N   Lombard   N 

25.017    E    93.892    S    25    W'    94.808    WA 

568.      All    work    for    2-story    frame 

flat   building. 

Owner — H.   Alton  Collins  and  Lucile  B. 

Collins,    3065    Pacific    Ave.,    S.    F. 
Architect — Oliver    Everett,     1942     Web- 
ster St.,  S.  F. 
Contractor    —    Henry    Erickson,      1925 

Church    St.,   S.   F. 
Filed  June   8,   1925.   Dated  June   6,    1925. 

Roof    on     % 

Brown    coated    % 

Completed    and    accepted     Vl 

Usual    35    days    "4 

TOTAL  COST,  $12,300 
Bond,  $7000.  Sureties.  H.  L.  Relnhart 
and  Richard  L.  Tiernan.  Forfeit,  none. 
Limit,  none.  Plans  and  specifications 
filed. 


ALTERATIONS 

(2a07)      256    FOURTH    AVE.      All    work 
for  alterations   to   a   2-Estory   frame 
building. 
Owner  —  Aaron    Posner,    290    9th    Ave., 

San   Francisco. 
Architect — None, 
<  untractor — Otto    Grinberg. 
Filed  June   8,   1925.   Dated  June   2,    1925. 
Hough   carpentry  and  plumb- 
ing   completed    $437.50 

Plastering    completed    437.50 

Completed    and    accepted     ....    437.50 

Usual    3r>    days     437.50 

TOTAL  COST,  $1750 
Bond,  sureties,  forfeit,  none.  Limit,  60 
days.      Plans   and   speciflcationa   filed. 

LATHING,    ETC 

(2508)  NE  ELIZABETH  and  Diamond. 
.•VU  work  for  lathing  and  plaster- 
ing of  church  to  be  wire  lathed 
and    plastered. 

(Jwner  —  The  Roman  Catholic  Arch- 
bishop of  S.  F.,  1100  Franklin  St.. 
San    Francisco. 

Architect — John  J.  Foley,  770  5th  Ave., 
San    Francisco. 

Contractor  —  Carroll  &  O'Brien,  180 
Jessie    St.,    S.    F. 

Filed   June  8,    1925.   Dated  June   8,   1925. 

1st    of    each    month     75% 

Usual   35  days    25% 

TOTAL  COST,   $8550 

Bond,     $4275.       Sureties,    United    States 

Fidelity  &  Guaranty  Co.     Forfeit,  none. 

Limit,    40    days.      Plans    and    speciflca- 

lions  filed. 

DWELLING 

(2509)  W  WAWONA  .478-8  N  Ulloa. 
One-story  and  basement  frame 
dwelling. 

Owner — Fernando   Nelson   &   Sons.   Inc., 

2   West  Portal  Ave.,  San  Francisco. 

Architect — None.  $4000 

ALTERATIONS 

(2510)  NW  BALBOA  AND  TWENTY- 
flrst  Ave.  Remodel  for  stores  and 
apartments. 

Owner — Meyer  Wood,   1824  Jackson   St., 

San   Francisco. 
Architect — C.  O.  Clausen,   Hearst  Bldg., 

San   Francisco.  $5000 

DWELLING 

(2511)  N  GRAFTON  95  W  Harold. 
One-story  and  basement  frame 
dwelling. 

Owner— W.  F.  Bernell,  1491  Ocean  Ave. 

San    Francisco. 
Architect — Thomas    Bros.,    Russ    Bldg., 

San   Francisco.  $4500 

ADDITION 

(2512)  NO.  153  UPPER  TERRACE. 
Addition  of  new  entrance,  steps, 
bed  room  and  bath  room  to  resi- 
dence. 

Owner — Mrs.   P.   H.  McCarthy,   Premises 
Architect — Edward  E.  Young.  2002  Cal- 
ifornia St.,  San  Francisco.         $3000 


STORES  &   OFFICES 

(2513)      E  MISSION      75   N  Brazil      Ave. 

Two-story     and      basement     frame 

stores   and   offices. 
Owner — Otto    Oringhour,    155    Irvington 

St.,  San   Francisco. 
Architect — None, 
Contractor — R.    M.    Schaadt,    31    Howth 

St.,  San  Francisco.  $5000 


FLATS 

(2514)  N  TWENTY-FIFTH  50  E  Shot- 
well.  Two-story  and  basement 
frame   (2)   flats. 

Owner — Henry  W.  &  Margaret  Gartel- 
man,    3009   Mission   St.,   S.   F. 

Architect — None. 

Contractor  —  Irwin  &  Ekenberg,  1102 
Page  St.,   San  Francisco.  $6000 


DWELLINGS 

(2515)  S  THERESA  380-6  and  405-6 
W  Mission.  Two  one-story  and 
basement   frame  dwellings. 

Owner — Patrick  Horgan,  915  Pierce  St., 
San    Francisco. 

Architect — None.  $4000    each 


STATION 

(2516)      S      OCEAN  AVE   —    7    Harold 

Ave.     One-story  steel   auto   service 

■tAtlon. 

Owner  —  Union    Oil  Co.    of    California, 

287  Mills   Bldg.,  San    Francisco. 

Plans    by    Owner.  $2000 


DWELLINGS 

(2518)  W  TWENTIETH  AVE  200,  250, 
275  S  Ulloa;  W"  20th  Ave  150  S 
Ulloa;  W  20th  Ave  175  S  Ulloa.  Five 
one-story  and  basement  frame 
dwellings. 

Owner — Meyer  Bros..  1st  National  Bank 
Bldg.,  San   Francisco. 

Architect — None. 

(4^   13000  each;   (1)   $4000 


DWELLINGS 

(2519)  NW  DE  MONTFORD  and  Mlr- 
amar,  $4500.  N  Grafton  75  W  Har- 
old, $3500.  N  DeMontford  70  W 
lliramar,  $3500.  Three  1-story  and 
basement    frame    dwellings. 

Owner  —  Wm.  F.  Bernell,  1491  Ocean 
Ave.,    S.    F. 

Architect — Thomas  Bros.,  Russ  Bldg., 
San   Francisco. 

Costs    as     noted    above. 


RESIDENCE 

(2520)      W    TWENTY-SIXTH    AVE.    200 

.S    EI    Camino    del    Mar.      All    work 

for    2-story    and     basement    frame 

residence. 

Owner — John  J.  Doollng,  325  Pierce  St. 

.San   Francisco. 
Architect    —    Dodge    A.    Rledy.    Pacific 

Bldg.,     San     Francisco. 
Contractor  —  Joseph    Howard,    118    8th 

Ave.,   San   Francisco. 
Filed  June   9,    1925.    Dated  June  8,   1925. 

Framing    completed      $2229.50 

Brown    coated     2229.50 

Completed   and    accepted    ....    2229.50 

Usual    35   days    2229.50 

TOTAL  COST,  $8918 
Bond,  sureties,  forfeit,  none.  Limit,  75 
days.      Plans   and   specifications   filed. 


APARTMENTS 

(2521)      S   JACKSON    107-6   E    Mason    E 

30   X  S  137-6.     All  work   for  3-story 

and      basement      frame     apartment 

house. 

Owner — Philippe   Segondy,    1104    Powell 

St..    S.    F. 
Architect  —  Albert    J.    Fabre    and    Er- 
nest  H.   Hildebrand,   110   Sutter  St., 
San   Francisco. 
Contractor— H.    H.    Larsen    &    Co..    517 

Monadnock    Bids.,    S.    F. 
Filed  June  9,    1925.   IJated  June  2,   1925. 

Readv    for    roofing     $8325 

White    coated     8325 

Completed    and    accepted    8325 

Usual    35    days    8325 

TOT.\L  COST,  $33,300 
Bond.  $16,650.  Sureties,  O.  C.  Barry- 
more  and  J.  M.  Cinnamond.  Forfeit, 
$30.00  per  day.  J.  jmlt,  100  days.  Plans 
and   specifications   filed. 

NOTE — Permit    reported    June    2,    '25, 
No.    2382. 


BUNGAIX5W 

(2522)  N  CABRILLO  95  W  28TH  AVE 
W  25  X  N  90.  All  work  except 
painting  and  wall  paper  for  1- 
story  and  basement  frame  bunga- 
low. 
Owner— Fernand  L.  and  Celeste  Chour- 

ret,   2709  Balboa  St.,  S.  F. 
Architect — None. 
Contractor    — ■    Thomas      Hamill,      6140 

Geary    St.,    S.    F. 
Filed  June  9.   1925.  Dated  May  21,   1925. 

Roof    boards    on     $1387.50 

Brown    coated    1387.50 

Completed   and   accepted    ....   1387.60 

Usual   35   days    1387.50 

TOTAL  COST,  $5550 
Bond,  sureties,  forfeit,  none.  Limit,  120 
days.  Plans  and  specifications  not 
filed. 

NOTE — Permit   reported   May   20,   '25, 
No.    2229.  M 


ALTERATIONS 

(2517)      E    THIRD    AVE    175    N    Geary. 

Raise  and  remodel  for   (2)   flats. 
Owner — Mr.    Zourede.    Premises. 
Architect— None.  $3000 


FLATS 

(2523)      W   TWENTY-THIRD   AVE.    100 
S    California    S    25    x    W    120.      All 
work    for    2-story      and      basement 
frame  flat  building. 
Owner — Mary    Ellis. 
Architect — None. 
Contractor — Thos.    Hamill,    6140    Geary 

St,    S.    F. 
Filed  June  9.  1925.  Dated  May  22,  1925. 

Root    boards    on    $3150 

Brown    coated    3150 

<'ompleted    and    accepted     3150 

Usual    35    days 3150 

TOTAL  COST,  $12,600 
Bond,  sureties,  forfeit,  none.  Limit,  120 
days  after  May  25.  Plans  and  speci- 
fications filed. 
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FLATS 

(2524)  S  FILBERT  138-1  E  Jones  No. 
971  Filbert.  All  work  for  2-story 
and    basement    frame    bldg.,    flats. 

Owner — Vincent  and  Rosa  Canilla,  971 
Filbert   St.,    S.   F. 

Architect— G.   Ghezzi. 

Contractor — G.  Ghezzi.  82  Valpariso  St 
San   Francisco. 

Filed  June   9,   1925.   Dated  June    5,    1925. 

Roof    on     $3500 

Brown     coated     3500 

Completed    and    accepted    3500 

Usual    35    days     3500 

TOTAL  COST,   $14,000 

Bond,      $7000.        Sureties,      Giambatista 

Delucchi    and    Jos.    L.    Costa.      Forfeit. 

none.       Limit,     90     days.         Plans       and 

specifications    filed. 

NOTE — Permit    reported    May    26,    '25, 

No.    2305. 

DWELLING 

(2525)  W  THIRTY-FIFTH  AVE.  250 
S  Cabrillo  W  120  x  S  25.  All  work 
for  1-story  and  basement  frame 
dwelling. 

Owner  —  S.    A.    Schwartz,    2945    Pacific 

Ave.,    S.    F. 
Architect   —   Henry   Shermund,    Hearst 

Bldg.,    S.    F. 
Contractor— A.     G.     Mattson,     250    Dub- 
lin St.,   S.  F. 
Filed  June  9,   1925.  Dated  June   4,   1925. 

Roof    on     $1182.50 

Rough    plaster    on     1182.50 

Completed   and   accepted    ....   1182.50 

Usual    35    days    1182.50 

TOTAL  COST,  $4730 
Bond,  $2365.  Sureties,  S.  W.  Towle  and 
Chas.  McFarlane.  Forfeit,  $5.00  per 
day.  Limit,  65  days.  Plans  and  spec- 
ifications filed. 

RESIDENCE 

(2526)  E  GOUGH  116  S  Bay  S  29  x  E 
68-9.      All   work   for   residence. 

Owner  —  Mason   &   Pierce,    1429   Green 

St.,  S.  F. 
Architect    —    Bliss    &    Faville,    Balboa 

Bldg.,   San   Francisco. 
Contractor  —  Henry    A.    Avanslno,    175 

5tn   St.,   S.   F. 
Filed  June  9,  1925.  Dated  June  8,   1925. 

Frame   up    $1875 

Rough    plaster    on     1875 

Completed    and    accepted    1875 

Usual    35    days    1875 

TOTAL    COST,    $7500 
Bond,     sureties,     none.       Forfeit,    $10.00 
per    day.       Limit,    Sept.    8,    1925.    Plans 
and  specifications  filed. 
NOTE — Permit   applied   for    today. 

DWELLING 

(2527)  W  NINTH  AVE.  225  S  Law- 
ton  S  25  X  W  120.  All  work  for 
1-storv   and    basement    frame   dwig. 

Owner — Minna    C.   and    Minnie    A.    Hoff- 
man.   1629    9th    Ave.,   S.    F. 
Architect — None. 
Contractor — M.    C.    Rench,    38    Lyon    St., 

San    Francisco. 
Filed  June  9,   1925.   Dated   June   8,    1925. 

Frame     up     $1775 

Brown    coated    1775 

Completed      177o 

Usual    35    days    1775 

TOT.\L  I'OST,  $7100 
Bond,  sureties,  forfeit,  none.  Limit.  90 
days.      Plans   and    specifications    filed. 


.\FARTMENTS 

(2.-28)      S    CHESTNUT      151    W       Scott. 

Two-story  and  basement  frame   (6) 

apartments. 
Owner — O.  A.  Nelson,  1960   Chestnut   St. 

San  Francisco. 
Architect — None, 
rontractor— Stempel      &      Cnoley,      1960 

Chestnut  St.,   San  Francisco.      $9000 

DWELLING 

(2529)  W  TWENTY-SIXTH  AVE  250 
N  Ulloa.  One-story  and  basement 
frame  dwelling. 

Owner — E.    J.    Hargrave.     1106    Laguna 

Ave..    Burlingame. 
Plans   by   Owner.  $3900 

DWELLING 

(2530)  N  CHENERY  400  E  Surry. 
Two-story  and  basement  frame 
dwelling. 

Owner — Michael  &  Minny  Burke,  900 
Chenery    St.,    San   Francsico. 

.\rchiteet — None. 

Contractor — C.  L.  Nelson.  519  Genossee 
St..    San    Francisco.  $4600 

DWELLING 

(2531)  W  BUENA  VISTA  TERR.\CE 
150  S  Buena  Vista  Ave.  One-story 
and    basement    frame    dwelling. 


Owner— G.    A.   Gillespie,    585    19th    Ave., 

San   Francisco. 
Architect — None. 
Contractor  —  J.    E.    Pearce,    2300    90th 

Ave.,    Oakland.  $4000 


FLATS 

(2532)      N       LOMBARD       70     E     Mason. 

Two-story  and  basement  frame   (2) 

flats. 
Owner — F.  Crlvello. 
Architect — None. 
Contractor  —  Fracchina    &    Rosina.    36 

Cunningham  Place,  S.  F.  $7500 


DWELLING 

(2533)      N     CALIFORNIA     57-6     E     24th 

Ave.        Two-story      and      basement 

frame   dwelling. 
Owner — C.  G.  Butler,  209  23rd  Ave.,  San 

Francisco. 
.Architect — None. 
Contractor — B.  W.  Demarais  &  Son.  732 

Page   St.,   San   Francisco.  $8000 


WAREHOUSE 

(2534)  W  FOURTH  55  N  Brannan. 
One-story  and  mezzanine  floor  con- 
crete  warehouse. 

Owner — Alfre-d  P.  Fisher.  1016  .Vevada 
Bank    Bldg.,    San    Francisco. 

Engineer— Alfred  P.  Fisher,  1016  Ne- 
vada  Bank   Bldg.,   S.   F.  $6700 


DWELLING 

(2535)      SW    DETROIT   AND   ST.^^PLES. 

One-story       and     basement       frame 

dwelling. 
Owner — H.  Mohr,  Pacific  Bldg..  S.  F. 
.\rchitect — None. 
Contractor — Jas.    Arnott      &      Son.      235 

Granville  Way,   S.   F.  $3000 


DWELLING 

(2536)  S  MARINA  BLVD.  284  W 
Alhambra.  Two-story  and  base- 
ment  frame   dwelling. 

Owner  —  E.  Torre,  209  Francisco  St., 
San   Francisco. 

Architect — P.  F.  DeMartini,  946  Broad- 
way,   San    Francisco.  $9000 


ALTERATIONS 

(2537)  3728  JACKSON  ST.  General 
alterations  and  additions  for  resi- 
dence. 

Owner — D.   Shainwald. 

Architect — S.  L.  Hyman,  Foxcroft  Bldg. 
San     Francisco. 

Contractor — Barrett  &  Hilp,  918  Harri- 
son St.,  S.  F.  $14,000 


FT,  ATS 


(2538)  N  OCEAN  AVE.  238.98  W  Mis- 
sion. 2-story  and  basement  frame 
(2)    flats. 

Owner — Bendetta  Peirano,  1160  Guer- 
rero   St.,    S.   F. 

.Architect — Ed.  J.  O'Connor,  346  Wool- 
sey  St.,  S.  F.  $10,000 


DWELLINGS 

(2539)      W  FORTEITH  AVE.   100,   129-2, 

1.T8-4.   187-6  S  Geary.     Four  1-story 

and   basement    frame    dwigs. 
Owner — H.   O.   Lindeman,  619   27th  Ave., 

San    Francisco. 
Architecvf — None. 
Contractor — W.    R.    Lindeman,    619    27th 

Ave.,   S.   F.  Each   $4500 


FLATS 

(2540)  S  ARMY  268  W  CHURCH.  2- 
story  and  basement  frame  (2) 
flats. 

Owner  —  Henry  Nanzer,  650  4th  St., 
San   Francisco. 

Architect — None. 

Contractor — Jenkins  &  Gross,  360  Mar- 
ket St..   S.  F.  $11,000 


RESIDENCE 

(2541)  S  WASHINGTON  68-9  W  Spruce 
2-story  and  basement  frame  resi- 
dence. 

Owner  —  Clarence  De  Vure,  144  San- 
some     St.,     S.    F. 

Architect  —  Ed.  T.  Foulkes,  Crocker 
Bldg.,    S.    F. 

Contractor  —  John  Spargo,  235  Mont- 
gomery  St.,    S.    F.  $18,000 

FRAME    BLDG. 

(2542)  W  THIRTY-FIFTH  AVE.  125 
N  Taraval  N  25  x  W  120.  All  work 
for  1-story  and  basement  frame 
building. 

Owner — Herbert  G.  Meanwell,   402   27th 

Ave..    S.    F. 
Architect — Plans   by  owner. 
Contractor — Otto    Johnson.    2435    Sheri- 
dan   Ave.,    Berkeley. 
Filed  June  10,  1925.  Dated  June  2,   1925. 

Rough    frame    up     25% 

Brown   coated    25% 


Completed     25% 

Usual     35     days     25% 

TOTAL   COST,    $5051 

Bund,   sureties,   forfeit,   none.   Limit.   60 

days    after    June    8,    1925.      Plans    and 

specifications    flled. 

NOTE    —    Permit    reported    June    3, 

1925,  No.   2396. 


FRAME    BLDG. 

(2543)      W    THIRTY-FIFTH    AVE.    100 

N  Taraval  N  25  x  W  120.     All  work 

for      1-story    and    basement    frame 

building'. 

Owner— Herbert   G.  Meanwell,    402   27th 

Ave..    S.    F. 
Architect — Plans   furnished   by   owner. 
Contractor — Otto    Johnson,    2435    Sheri- 
dan  Bldg.,   Berkeley. 
Filed  June   10,   1925.   Dated  June  2,  1925. 

Rough    frame    up     25  % 

Brown   coated    25% 

Completed     25% 

Usual    35    days    25% 

TOTAL  COST,  $5139 
Bond,  sureties,  forfeit,  none.  Limit,  60 
days  after  June  8,  1925.  Plans  and 
specifications   flled. 

NOTE    —    Permit    reported    June    3, 
1925,   No.   2396. 


-T.ASS  r  BLDG. 

(2544)      S  TWENTIETH  85  W  Harrison 
W  50  x  S  95.     All  work  for  2-story 
and  mezzanine   class   C  bldg. 
Owner — Malott    &    Peterson.    ^412    Har- 
rison   St.,    S.    P. 
.Architect — P.   Zucco  &  Co. 
Contractor  —  John    Spargo,    235    Mont- 
gomery   St.,    S.    F. 
Filed  June  10,  1925.  Dated  June  8,  1925. 
1  oncrete   vTalls   poured   to   mez- 
zanine floor  level  and  mezza- 
nine   Joists    set     $4000 

Concrete    walls    poured    to    2nd 

floor    level    4000 

Roof    hoards    on     4000 

Completed    and    accepted    5055 

Usual    35    days     5685 

TOTAL  COST,  $22,740 
Bond,  $11,370.  Sureties,  John  Hayden 
and  Thos.  J.  Guilfoy.  Forfeit,  none. 
Limit.  60  days.  Plans  and  specifica- 
tions filed. 

N(1TE    —    Permit    reported    May    23, 
1925,    No.    2272. 


APARTMENTS 

(2545)  S  CALIFORNIA  25  E  Middle 
S  87-6  X  E  29.  All  work  except 
hardwood  floors,  wall  beds,  finish 
hardware,  light  fixtures,  wall  pap- 
er, shades  and  stoves  for  3-story 
and    basement    apartment    house. 

Owner — Marv     Mehegan.     1517     Divlsa- 

dero  St..   S.  F. 
Architect   —  Walter   E.    Falch,    Hearst 

Bldg.,   S.  P. 
I'ontractor  —  George    H.    Hansell,     349 

10th    Ave.,    S.    F. 
Filed  June  10,  1925.  Dated  June  6,  1925. 

rtoof    boards    on     $5821 

Brown    coated    5821 

Completed    and    accepted     5821 

Usual    35    days    5821 

TOTAL  COST,  $23,284 
Bond,  $11,642.  Sureties,  Albert  H. 
Leaf  and  Catherine  R.  Morton.  For- 
feit, none.  Limit.  120  days.  Plans 
and  sjieciflcations  filed. 

NOTE    —    Permit    reported    June     6, 
1925,   No.   2481. 

FRAME    BLDG. 

(2546)  W  THIRTY-NINTH  AVE.  75  N 
Balboa  25  x  82-6.  All  work  for 
frame    buildine:. 

Owner — J.     N.     and    Gertrude    B.     Ray- 
mond,   114    Belvedere    St.,    S.    F. 
.Architect — None. 
Contractor — Henry    S.    Nelson,    689    6th 

Ave.,    S.    F. 
Filed  June  10.  1925.  Dated  May  5,  1925. 

Roof  on    Vi 

Brown    coated    Vi 

Completed      Vi 

Usual    35    days    % 

TOTAL    COST,    $4350 
Bond,   sureties,   forfeit,  none.   Limit,   120 
days.      Plans    and    specifications    flled. 
« 

COIWPLETIOW  NOTICES 

SAN    FRANCISCO     OOUHnTY 

Recorded  Accepted 
.lune  3,  1925— N  BALBOA  125  W  26th 
Ave  W  55xN  95.  James  Oppen- 
heimer  to  Robert  Miller. June  3,  1925 
June  3,  1925— K  THIRTIETH  AVE 
150  S  Irving  S  25xE  120.  Patrick  J 
McDermott  and  H  J  Del  Monica... 
May    29,    1925 
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Tune  3  1925— N  TWENTY-FIFTH  75 
E  Shotwell  E  2oxN  05.  Hugo  S. 
Ekenberg  and  Willard  B.  Irwin  to 
whom    it    may    concern .  .ilay    16.    '25 

June  3,  1925— \V  NINTH  AVE  175  S 
Ortega  S  25xW  120.  Byrd  O  and 
Caroline  Smith  to  whom  it  may 
concern May    29,    1925 

June  3,  1925— S  LINCOLN  WAY  32-6 
W  Fifth  Ave  W  75xS  100.  Wm  Mc- 
Donald to  whom  it  may  concern.. 
June    2,    1925 

June  3,  1925— NW  ALHAMBRA  65 
SW  Mallorca  Way  SW  alg.  NW 
Alhambra  300.432  N  33°  42'  20"  W 
100.141  N  9°  6'  W  100.141  N 
9°  6'  W  59.363  N  66°  45'  12"  E 
163.931  N  51°  0'  39"  E  33.210  S 
55°  50'  14"  E  25  X  34°  9'  46"  E 
50  .S  47°  46'  43"  E  974  to  NW  Al- 
hambra and  point  of  beginning. 
Mever  Eros,  to  whom  it  may  con- 
cern        June    3,    1925 

June  3,  1925 — W  PTN.  LOT  25  and 
E  ptn.  Lot  26  Blk.  6449  Crocker 
Amazon  Tr.  Sub.  2.  Crocker  Es- 
tate Co.  to  whom  It  may  concern 
May    27,    1925 

June  3,  1925  —  E  CORDOVA  131  N 
Athens  30  x  75.  Marie  A.  Ru- 
dolph to  whom  it  may  concern.. 
June     3,     1925 

June  3,  1925 — SW  GROVE  and  Bu- 
chanan. Federation  of  Jewish 
Charities  to  Morrow  &  Garren.  .  .  . 
May    29,    1925 

June  3,  1'925— X  OCEAN  AVE.  70  E 
San  Jose  Xve.  E  alg.  Ocean  Ave. 
51.28  m  or  I  N  41°  55'  S"  Hi  72.352 
SW  38.476  m  or  1  S  101.57  to  N 
Ocean  Ave.  and  pt.  of  beg.  F. 
Giocondi   to   Meyer  Bros. ..May   28,  '25 

June  3,  1925— S  25TH  280.2  W  San- 
chez 25  X  114.  Frank  L.  Geb- 
hardt    to    E.    Wiander..May    12,    1925 

June  3.  1925  — E  JONES  107-6  N 
Turk  N  57-6  x  E  107-6.  Musicians 
Hall  As3n.  of  S.  F.  to  G.  P.  W. 
Jensen,  Scott  Co.  and  Atlas  Elec- 
tric  Co     May    29,    1925 

June  3,  1925— S  RAYMOND  AVE.  25 
E  Delta  25  x  100.  K.  C.  Gardner 
and  John  Murphy  to  wh  m  it  may 
concern     lune    2,    1925 

June  3,  1925- E  JULES  AVE.  125  N 
Hollowav  Ave.  N  25  x  E  112-6  Lot 
11  Blk.  23.  I.akeview  Addn.  Wm. 
P.  Bernell  to  whom  it  may  con- 
cern         May    21,    1925 

June  4.  1925— E  RAUSCH  200  S 
Howard  75x112.  C  W  Fitzpatrick 
and  C  S  Morrow  to  Buschke  & 
Brown May    25,     1925 

June  4,  1925 — E  MARKET  &  BEALE 
XE  137-6xSE  138-2.  Pacific  Gas  & 
Electric  Co  to  D  Zelinsky  &  Sons 
May    28,    1925 

June  4,  1925 — W  THIRTY-EIGHTH 
Ave  280  S  Clement  25x120.  Joseph 
B  De  Lucchi  to  Lindsay  Constr  Co 
June    1,    1925 

June  4.  1925— NW  NAPLES  100  NE 
Italy   Ave   XE   25xNW   200   Ptn   Lots 

4  and  5  Blk  43,  Excl  Hd  Assn. 
Robt  N  Gibson  to  w'hom  it  may 
concern June    3,    1025 

June  4.  1925 — W  MASON  69-11%  S 
Jackson.       Melanie     Tenessen     and 

Jos    Jossa    to    Maffei    Bros 

June    1,    1925 

June  4,  1925— W  THIRTY-FIRST  AV 
275  and  250  N  Ulloa  25x120  each. 
Carl  and  Fred  Gellert  to  wliom  it 
niav    concern June    4,    1925 

June  4,  1925 — LOT  15  BLK  6453, 
Crocker  Amazon  Tract  Sub  2. 
Crocker  Estate  Co  to  whom  it  may 
concern June   1,    1925 

June  3,  1925— E  33RD  AVE.  150  N 
Anza  N  175  X  E  120.  E  Plymouth 
Ave.  200  N  Holloway  .\ve.  N  25  x 
B  112-6  Lot  14  Blk.  4,  Lakeview. 
Ptn  San  Miguel.  Meyer  Bros,  to 
whom   it   may   concern.  .June   3,   1925 

June  6,  1925 — N  FULTON  100  E  35th 
Ave  E  30  N  100  W  30  S  90.  Bryan 
Feerick  to  whom  it  may  concern.. 
June  5,   1925 

June  6,  1925— LOTS  11  AND  12  BLK 
466  A  Map,  Marina  Court  Tr.  Emma 
N    Bannon    to   Moore    Constr    Co... 

June    5,     1925 

June  6,  1925— S  EDDY  157-4%  E 
Van  Ness  Ave  E  34-4>^xS  120.     Geo 

5  Boss    to    whom    it   may   concern. 

June    4,    1925 

june  6,  1925— NO.  854-856  COLE.  G  B 
and  Blanche  Peirano  to  J  W  Mars- 
den        June    5,    1925 

June  6,  1925— S  TWENTY-FIFTH 
203-7  W  Sanchez  W  26-7xS  114. 
Thomas  S  Kristovich  to  whom  it 
may    concern June    1,    1925 


June  6,  1925— W  TWELFTH  AVE  200 
S  Geary  S  25xW  120.  HO  Linde- 
man   to   W   R  Lindeman .  .Mar.  2,   1925 

June  6,  1925— N  JACKSON  107-11  W 
Kearny  N  137-6x61-10%.  Ylng  Mee 
Lun  Hop  Theatrical  Co  to  H  L 
Petersen June     5,     1925 

June  6,  1925— SW  BUSH  &  TRINITY 
frontage  of  30  on  Bush  and  68-9  on 
Trinity.  Associated  Real  Estate 
Corporation  to  George  Pecramen  & 
Lambros    Georges June    6,    1925 

June  6,  1925— SW  BUSH  &  TRINITY. 
George  Pecramen  and  Lambros 
Georges  to  John  Jerome  (as  United 
Building  Constr  Co) June   6,   1925 

June  5,  1925- N  LOMBARD  100  W 
Steiner  W  75xl37-6|.  W  A  Savage 
to  whom   it  may  concern  .  .June  5,   '25 

June  5,  1925— N  GEARY  32-6  E  25th 
Ave  E  25xN  100.  John  E  Mc- 
Enerney  and  Aaron  Stoff  to  Chas. 
Haggans June     3,     1925 

June  5,  1925 — X  BROADWAY  121-6 
E  Laguna  E  69-9xN  137-6.  Nine- 
teen Sixty  Broadway  to  Walter  N 
Reed May    26,    1925 

June  5,  1925— N  PACIFIC  AVE  75 
W  Polk.  Manfred  Johnson  to 
whom   it  may  concern. .  .June   4,   1925 

June  5,  1925— SW  CABRILLO  AND 
38th  Ave  W  95xS  25;  S  Cabrlllo 
S5  W  38th  Ave  W  25xS  100.  Samuel 
E  and  Mildred  E  Weinberg  to 
whom    it  may   concern.  .  .June    4,    1925 

June  5,  1925— E  JULES  AVE  53-4  N 
Grafton  Ave  N  28-4xE  75  Ptn  Lots 
7,  8  and  9  Blk  22,  Lakeview.  Thos 
J  Sullivan  to  whom  it  may  con- 
cern  June    4,    1925 

June  5,  1925 — N  JOOST  AVE  250  W 
Foerster     25x100.         TilHe    M       and 

Thos   H   Groah    to   E    Helms 

June    2,    1925 

June  5,  1925— E  ENTER  100  S  Paul 
Ave  Lot  29  Blk  3,  Garden  Tr  Hd 
Assn.  V  W  and  Elizabeth  Bate  to 
S   Saari June    4,   1925 

June  5.  1925— S  PERRY  77-6  E  Third 
Emma  H  Hilp  to  Barrett  &  Hilp. 
June    1.    1925 

June  5,  1925— SW  LOWELL  AND 
Brunswick  25x75.  Nelson  E  Lutz 
to  whom  it  may  concern.  .June  5,  '25 

June  5,  1925— LOT  9  BLK  2987  Clare- 
mont  Court.  George  Holden  to 
whom    it    may    concern — 

June  5,  1925— N  TWENTY'-THIRD 
28  W  Hampshire  W  18xX  70.  Sarah 
F  Cronin  to  P  M  Schaible. June  3,  '25 

June  5,  1925— NE  NORTON  AND 
Alemany  E  72xN  100.  Dominic 
Tiscornia  to  whom  it  may  con- 
cern  June     5,     3925 

June  5,  1925— S  ANZA  90  E  47th  Ave 
E  30xS  94.  Lesser  Realty  &  In- 
vestment Co  to  whom  it  may  con- 
cern  June    5,    1925 

June  5,  1925— S  ANZA  60  E  47th  Ave 
E  30xS  69.  Lesser  Realty  &  In- 
vestment Co  to  whom  it  may  con- 
cern  June    5,     1925 

June  5,  1925 — S  AXZ.\  30  X  from  E 
47th  Ave  E  30xS  69.  Lesser  Realty 
1:  Investment  Co  to  whom  it  may 
concern June    5.    1925 

June  5,  1925— SE  ANZA  &  FORTY- 
seventh  Ave  E  30xS  69.  Lesser 
Realty  &  Investment  Co  to  whom 
it   may   concern June    5,    1925 

June  4,  1925 — W  9TH  and  Brannan 
NW  200  SW  100  SE  40  SW  85  SE 
160  NE  185.  Standard  Sanitary 
Mfg.   Co.  to   Cahill   Bros. ..May   22,   '25 

June  4,  1925  —  E  ATHENS  129  S 
Amazon.  E.  J.  Hargrave  to  whom 
it    may    concern June    3,    1925 

June  4,  1925 — SW  FORTY-SEVENTH 
Ave  and  Judah  No.  1415  47th  Ave. 
Robert  H  Fitzgerald  to  R  C  Hosk- 
inson    May   27,   1925 

June  4,  1925 — S  LIXCOLN  WAY  82-6 
E  Sixth  Ave  E  50xS  95.  Nathaniel 
Thompson  to  whom  it  may  concern 

June    1,    1925 

June  5,  1925 — S  LINDEN  107-6  W 
Octavia  W  30 — .  Hugo  Staack- 
mann   to   whom   it   may   concern... 

June    4,    1925 

June  5,  1925 — W  STEI.VER  135  S 
Lombard  S  25xW  85.  R  Rednall  & 
Anna    Bussenius    to    whom    it    may 

concern June     5.     1925 

June  6,  1925— N  JACKSON  107-11  W 
Kearny  N  147-6xW  61-10%.  Ying 
Mee  Lun  Hop  Theatrical  Co  to  H  L 

Petersen    June   5,    1925 

June  8,  1925— S  CHESTNUT  112-6  B 
Gough  E  25  X  S  137-6.  Walter  J. 
Malberg   to    whom    it   may   concern 

June    8,    1925 

June     8,     1925     —    LOT     23    BLK.     20 


Amended  Map  In(?leside  Terraces. 
A.  J.  Herzig  to  whom  It  may  con- 
cern     June    6.    1925 

June  8,  1925  —  S  IRVING  57-6  W 
11th  Ave.  W  25  X  S  100.  Mat- 
thew Dcak  to  Arthur  EUinson.... 
June   8.   1925 

June  8,  1925— S  GILMAN  AVE.  193 
E  3rd  Ave.  100  x  100.  C.  W.  Sloan 
to    Lindgren    Br»Si. June    8,    1925 

June  8,  1925— S  CABRILLO  65  W 
45th  Ave.  W  25  x  S  100.  David 
Leigh  and  BenJ.  Schnier  to  whom 
it    may    concern June    8,    1925 

June  8,  925— COM.  128  SW  WHIT- 
tier  and  213  NW  Brunswick  SW 
25  X  NW  106-6  Ptn.  Lot  37  West 
End  Hd.  Assn.  Wm.  R.  McKnight 
to  whom  It  may  concern .  .June  8,  '25 

June  8.  1925— LOT  3,  4,  5  BLK.  3082 
Map  Blks.  3080  to  3085  Westwood 
Highlands.  Hans  and  Esther  E. 
Nelson  to  whom  it  may  concern.. 
June   5,    1925 

June  8,  1925— PTN.  LOTS  30  &  31 
Blk.  F  Mission  Terrace.  Max  Han- 
sen  to  whom  it  may  concern 

May    5,    1925 

June  8,  1925  — W  SAN  FERNANDO 
Way  51.23  N  Monterey  Blvd.  Lot 
11  Blk.  2,  St.  Francis  Wood  Extn. 
No.  1.  Henry  Papenhausen  to 
whom    it    may    concern.    June    8,    1925 

June  8,  1925— N  FRANCISCO  100  E 
Divisadero  E  25  x  N  137-6.  John 
Pavia  to  whom  it  may  concern.. 
June    8.    1925 

June  8,  1925— NW  LAKE  and  19TH 
Ave.  W  30  X  N  100.  Maude  V.  and 
George  Anderson  now  deceased  to 
A.    M.    Wallen    June    2,    1925 

June  8,  1925  —  NE  NORIEGA  and 
Great  Highway  1796  Great  High- 
way. St.  Francis  Retreat  by  T. 
A.  Quinlan  Jr.,  Tr.,  to  H. .  J.  Ken- 
eally   and    Edw.    Grace.. Mav    25,    1925 

June  9.  1925 — S  P.\RK  117-11%  E 
Leese  E  30  x  S  50  Ptn  Blk  4  Holly 
Park.  John  F.  McGowan  to  whom 
it    may   concern Mav    27,    1925 

June  9,  1925 — X  TWENTY-SECOND 
107-9  E  Douglass.  Patrick  J.  Gat- 
fey    to    A.    Kronquist.  . .  .  June    8,    1925 

June  9,  1925— S  PRECITA  AVE  186-6 
E  Coso  Ave.  Fred  Nelson  to  J. 
Erickson    May    15.    1925 

June  9,  '25 — E  TWENTY-SEVENTH 
Ave.  275  S  Taraval  S  25  x  120. 
Mrs.  Mary  B.  Crockard  to  Maas  & 
Sauer     June    8,    1925 

Junt  9,  1925— NW  BATTERY  &  SAC- 
ramento  W  275  x  N  119-6.  Federal 
Reserve  Bank  of  S.  F.  to  Pneu- 
matic Tube   Supply  Co. ..May  14,  1925 

June  9,  1925 — E  TWELFTH  AVE.  250 
S  Lawton  S  30  x  120.  Wm.  and 
Pauline  Bustarf  to  Arvid  Halsen .  . 
June     S,     1925 

June  9,  1925— E  TENTH  AVE.  173  S 
Pacheco  B  25  x  E  120.  Nathaniel 
Thompson  to  w-hom  it  may  concern 
May     29,     1925 

June  9,  1925 — S  TENTH  AVE  175  S 
F'acheco  S  25  x  E  120  S  Taraval 
58-2  S  24th  Ave  E  24-S  x  S  100. 
Henry  C.  Moeller  to  whom  it  may 
concern    May    29,    1925 

June  9,  1925 — E  TEXTH  AVE.  200  S 
Pacheco  S  25  x  E  120.  Xathaniel 
Thomposn  to  whom  it  mav  con- 
June  9,  1925 — N.  MONTEREY  BLVD. 
25  W  Edna  25x100.  Thos.  F.  O'Don- 
nell  to  Lindsay  Construction  Co. 
June    6,    1925 

June  9,  1925- W.  DOLORES,  NEAR 
16th.  Mrs.  Julia  M.  Carroll  to  F. 
R.    Siegrist    Co June    5,    1926 

June  9,  1925 — 907-911  W.A.SHINGTON 
St.     Home      Cleaning      &      Dyeing 

Works    to    Thos.    F.    Mulcahy 

June    5,    1925 

June  9,  1925 — E  28th  Ave.  100  N 
Ulloa     E     120XN25.       C.     M.     Brown 

to    whom    It    may    concern 

June     9,     1925 

June  9,  1925— N  ULLO  100  W  DOR- 
chester  W~ay.  Emma  McCabe  to 
August     Hallgren June     9,     1925 

June  9,  1925 — S  PACIFIC  90  W  MA- 
son  25x68.  John  Diestel  to  whom 
it   may  concern June  9,   1952 

June  9,  1925 — N.  McALLlSTER  62-6 
E  Leavenworth  with  frontage  on 
McAllister  of  75x137-6.  Henry 
Duffy    to    Grace    and    Bernlerl.... 

June     8,     1925 

cern    May   29,   1925 

June  9.  1925 — W  FAIR  OAKS  70  S 
24th  30  X  90.  Joseph  Baker  and 
Rennie  Watson  to  whom  it  may 
concern     June   8,    1925 

June  9,  1925— LOT  20  BLOCK  144 
Map   Brown   Estate   Company's   sub 
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Ptn  Univ.  Md.  H.  M.  &  Bessie  B. 
regram    to    whom    it    may    concern 

June    3,    1925 

June  S,  1925 — N  JOOST  AVE.  200  E 
Poerster.  H.  W.  Miller  to  A.  Kron- 
quist     June    8,    1925 

June  St,  1925 — N  PACIFIC  AVE  92-6 
E  Pierce  N  127-S^  W  0-4%  N 
19-0%  E  66-7%  e  19-0%  W  1-3  S 
127-8  "4  W  65.  Cecile  M.  Brooke  to 
Gurnette  &  Chandler. ..  .June  5.   1925 

June  9,  1925 — 415  DEWEY  BLVD. 
William  Slcotte  to  whom  it  may 
concern    June    8,    1925 

June  9,  H.«25 — SW  LELAND  AVE  211 
SE  Feabody  SE  25  x  SW  100  Ptn 
iiei.s  Tr.  Katherine  Yellich  to 
Carol   Rae    June  9,   1925 

June  9,  1925— W  THIRTIETH  AVE 
150  S  Clempnt  S  25  x  120.  Cather- 
ine E.  Derrick  to  M.  Lagar  Ma- 
sino    June    9,    1925 

June  8,  1925— W  VICTORIA  58  N 
HoUoway  Ave.  N  50  W  112.20  S 
50.50  E  112.06.  C  M  Smith  to 
whom    it    may    concern .  .June    5.    1925 

June  8.  1925— W  35TH  AVE.  200  N 
Irving  25  x  120.  Albert  A.  Plagrge 
to  whom  it  may  concern .  .June  3.   '25 

June  10.  192.5 — W  CHURCH  89  S 
Duncan     S     25xW     100.       Elsie     and 

Denis    O'Neill    to    Evans    &    Co 

June    6,    1925 

June  10,  1925^W  TWENTIETH  AVE 
125  N  Taraval  N  25xW  120.  B  A 
Hansen  and  Geneva  Neilan  to  John 
Ejorkman June   4,    1925 

June  10,  1925— S  PACIFIC  AVE  62  W 
Laurel  —  24-10x100.  Curtiss  Hay- 
den  to  Moore  &  Madsen..June  3,  1925 

June  10,  1925 — LOTS  35,  36,  39  BLK 
34,  Sunnyside.  Henry  Dobert  to 
whom   it  may  concern .  .June    10,    1925 

June  10.  1925— W  THIRTY-SEVENTH 
Ave  25  frontage  on  37th  Ave  and 
comg.  200  N  from  N  Fulton.  John 
^'  Stiefel  to  whom  it  may  concern. 
June    9,    1925 

June  10,  1925 — E  THIRTY-THIRD 
Ave  200  N  Irving,  Lot  25x120.  Geo 
P  Rundle  to  whom  it  may  concern 
June    11,    1925 

June    10,    1925 — N    URBANA    DRIVE 

200  E  Lot  25  Blk  Amended  Map 

Ingleside  Terraces,  50x120.  Chas 
C  and  Mabel  B  Beuhow  to  Henry 
Erickson June     10.     1925 

June  10,  1925— E  FORTY-FOURTH 
Ave  80  N  Balboa  N  50xE  80.  Louis 
Eddy  and  Charles  Schadek  to  whom 
it  may  concern June   10,   1925 

June  10,  1925— W  NINTH  AVE  125  S 
Ortega  S  25xW  120.  Byrd  O  and 
<'aroline  Smith  to  whom  it  may 
concern June    9.    1925 

June  10,  1925 — W  43rd  AVE,  75  S 
Balboa  S  25  &  W  95.  Wm.  Klute 
and  A.  H.  Reith  to  Meyer  Bros. 
June     10,     1925 

June  9,  1925— N  PAGE  50  W  Brod- 
erick  W  25  '.00  E  100  S  100. 
Ann  Augu.sting  to  Otto  C.  Carson 
April    25,    1925 


LIENS  FILED 


S.4N  FRANCISCO  COUNTY 


Recorded  ^--no^ni 

June  5,  1925— W  LEE  AVE  175  S 
Holloway  Ave  S  25xW  112-6  Lot 
3S  Blk  2,  Lakeview.  New  Balboa 
Mill  Co.  vs.  Minnie  Lukrafka  and 
John    Brymner     $200 

June  4,  1925 — NO.  1350  SUTTER,  Rex 
Court  Apartments.  Andean  W 
Whiteman    vs    Anetta    Wise $516 

lune  4,  1925 — S  LOMBARD  137  E 
Jones  E  35xN  137-6.  Franit  Ennis 
Jr  vs  Pasquale  and  Jane  Doe  Ge- 
lardi    $6852 

June  3,  1925 — NW  BRANNAN  BET. 
3rd  and  4th,  440  Brannan.  Liver- 
more  Fire  Brick  Works,  Inc.  vs. 
American  Machinery  Co  and  Per- 
ferti    n     Silk     Mills .'....     $213.96 


RELEASE  OF  LIENS 


SAN  FRANCISCO   COUNTY 


lune  2,  1925— NE  OILMAN  AVE  175 
^'W  H.Twes  NW  lOOxNE  100.  M  J 
Trcacy  to  Wlllard  W  Sloan  and 
Edward     Svenson 

I  "IIP  2,  1925— N  GRIFFITH  AND  GIL- 
man  NW  75\NE  100  Lot  16  Bllc 
^37.  Bay  View  Hd  Assn.  M  J 
Treacy  to  Willard  W  Sloan  and 
Edward    Svenson 


June  2.  1925— SW  OILMAN  AVE  225 
SE  Ingalls  SE  25xSW  100.  M  J 
Treacy  to  WiUard  W  Sloan  and 
Edward    Svenson    (2    releases) 

June  4,  1925— LOT  35  BLK  4149, 
Asses.-^ors  May.  H  J  De  Vries  to 
Mason    J    and    Gertrude    H    Folsom. 

June  3,  1925— SE  JARBOE  AND 
Ellsworth  S  25xE  70.  Eaton  & 
Smith   to   F  S  Payne 

June  3,  1925— E  BAKER  75  S  Oak 
S  25  X  E  96-10V4.  Perry  J.  Mc- 
Kenna  to  Alice  E.  Moran  and 
John     Doe     Moran     $163  25 

June  9,  1925- N  LOMBARD  107  E 
Stockton  E  30xN  137-6.  W  Wesley 
Hicks,  The  Hoosier  Store.  John  A 
Roebling'8  Sons  Co  Golden  Gate 
Building  Material  Go,  Henry  Hard- 
er and  Marshall  Newell  Supply  Co 
to  Ferruccio  Di  Grazia,  Co-opera- 
tive General  <'ontractors  &  Build- 
ers and  T  A  Sourich 

June    8,      1925— SW      FELTON      AND 
Madison    S    50xW    95.      Jas    E    Len- 
non    Lime    &    Cement    Co.    to    A.    D. 
Rutherford   and   Bruce   &   Ash.. $49. 63 
(Continued    on    Page    3) 

June  10,  1925— N  LOMBARD  107  E 
Stockton  —  137-6  E  3(i  S  137-6  W 
to  beg.  M.  G.  Peek  to  Co-opera- 
tive Builders  and  Ferruccio  Di 
Granzi. 

June  10,  1925 — N  LOMBARD  137  E 
Stockton  30x100.  Bowman  Plumb- 
ing Supply  Co  to  Co-Operative 
Builders    Inc $414.34 


BUILDING  CONTRACTS 


ALAMEDA     COUNTY 
91,0<M)  and  Over  Bvoorted 


The    following    !■    an    index    for    th* 
contracts  In   this  Issue. 
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Silva 
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Melrose 

Hopmand 
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Zinslen 

Hughes 

Burrell 

Curti 

Anders'm 

Henriques 

Frink 

Tell 
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4300 
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3500 
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Owner 
Owner 
Owner 
Owner 
Owner 

Barham 
Owner 
Burks 
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Owner 
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Owner 
Owner 
Owner 
Owner 
r'aige 
Owner 
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Flittner 
Globe 
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Stolte 
Owner 
Owner 
Waldeman 
Owner 
Sprow 


10000 
4650 
6000 
3200 
5000 
2500 
6000 
5000 
4000 
7000 
2500 
3000 

12000 
1830 
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2500 
2000 
2000 

10000 
loono 
10000 


4500 
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3500 
4000 
2700 
2800 
4750 
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Havercroft 
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Weeks 
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Sandstrom 

Van    Tassel  I 
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Minney 

Blood 

Castaglino 

Essala 
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Garside 
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-Nete 

Dell  Osso 

Lippow 

Davenport 


Kinghafer 

Owner 

Morris 

Furlong 

Anderson 

Owner 

Owner 

Anderson 

Lee 

Allen 

Owner 

Hayden 

Lee 

Rhodes 

Van    Vlack 

Owner 

Owner 

Owner 

Jacobian 

Nichols 

Owner 

Owner 

Owner 

Owner 

Owner 

Owner 

Owner 

Owner 

Owner 

Owner 

Owner 

Owner 

Olson 

Irvin 

Sullivan 

Owner 

Owner 

Owner 

Persons 

Owner 

Frost 

Coward 

Clark 

Place 

Sommarstrom 

Maurice 

Frazies 

Aelin 

Brennan 

Owner 

Law  ton 

Knight 

Owner 

Owner 

Williams 

Owner 

Owner 

Howard 

Owner 

Armstrong 

Owner 

Nelson 

Owner 

Owner 

Owner 

Young 

Owner 

Icardi 

Campomenasi 

Owner 

Lydeksen 

Shephard 

Owner 

Rodrigues 

Perona 


Merr 


nan 


3589 
3590 
3591 
3592 
3593 
3594 
3595 
3596 
3597 
3598 
3599 
3600 
3601 


Faculty 

Simpson 

Michels 

Carso 

Perkins 

Bermecho 

Aldrich 

Vlught 

Wyckoft 

Frank 

Ryan 

Fletcher 

Cole 

Olson 

Tonjes 

Ciaybero 

Levi 

Bay 

Letts 

Borg 


Ford 

Coward 

Lawrence 

Dawson 

Nichols 

MacDonald 

Owner 

Owner 

Owner 

Owner 

Vlught 

Alexander 

Vaughn 

Squires 

Rose 

Nunes 

Owner 

Hardman 

Owner 

Allen 

Lawton   1 

Christensen 

Fleischer 


3500 
6500 
2125 
4800 
2850 
4500 
8000 
6400 
1250 
3850 
1200 
3000 
5500 
1600 
2400 
2250 
2250 
6000 
6400 
4696 
1950 
1000 
1000 
1000 
1000 
1000 
1000 
1000 
2000 
3000 
7000 
1800 
3200 
2300 
3600 
2400 
1500 
2000 
1000 
1500 
4500 
4500 
3000 
50350 
21000 
16491 
4500 
6500 
560« 
2500 
14600 
28000 
5000 
3000 
7700 
3500 
160 
5000 
2000 
3000 
3125 
6000 
1000 
2000 
5000 
3500 
1000 
3400 
6000 
2600 
2000 
3250 
2750 
1030 
12000 
20000 
13200 
7673 
4461 
5900 
3395 
2500 
3000 
2200 
1000 
3400 
2500 
5500 
7500 
2000 
3690 
3000 
7000 
2000 
12000 
25000 
80000 
10481 


DWELLING 

(3441)  NO.  4  700  VIRGINIA  ST.,  Oak- 
land. One-story  5-room  dwelling 
and  garage. 

Owner — Pauline    Tucker,    Alameda. 
Architect — None. 

Contractor— John  Tell,  2840  Parker 
Ave.,    Oakland.  12900 

DWELLING 

(3442)  W  CHURCH  138  S  Birch  St. 
Oakland.      One-storv    4-room    dwle 

Owner— M.  T.  Wise,  2848  68th  Ave  ' 
Oakland. 


34 


Architect — None. 
Contractor— C.    T. 


BUILDING    AND    ENGINEERING    NEWS 

$2000 


Saturday.   June   13, 


ALTERATIONS 

(3443)  NO.  614  ELDORADO,  Oakland. 
Alterations  and  additions. 

Owner — Miss  Merriman,    614   El   Dorado 

St.,   Oaliland. 
Arcliitect— None.  $7000 

DWELLING 

(3444)  S  PEACH  150  W  96th  Ave., 
Oakland.  One-story  4-room  dwell- 
ing   and    one-story    garage. 

Ownti    —    Snowden    &    Billington,    9633 

Foothill  Blvd.,  Oakland. 
Architect — None.  $2200 


DWELLING 

(3445)  E  ALTAMONT  350  S  Sunny- 
mere,  Oakland.  One-story  3-room 
dwelling.  ^,    , 

Owner— L.    Griffey,    1074    14th    St.,    Okd. 

Architect — None.  $1000 


DWELLING 

(3446)  SW    COR 


SEMINARY  and 
Millsmont,  Oakland.  1-story  3-rm. 
dwelling. 

Owner— T.  Quinn,  R.  F.  D.  No.  711. 
Oakland. 

Architect — None. 

Contractor— H.  L.  Vallory,  3636  Ma- 
ple  Ave.,   Oakland.  $1000 


AVE.     200 
1-story 


DWELLING 

(3447)  S    SEMINARY 

Edenvale.      Oakland. 

room   dwelling. 
Owner  —  W.    T.    Eckson,    72    10th    St., 

Oakland. 
Architect — None. 


$1000 


DWELLING 

(3448)  SW  COR.  SIMSON  and  Mills- 
mont, Oakland.  1-story  3-rooin 
dwelling. 

Owner  —  A.  E.  Spalth,  3411  Sheffield 
Ave.,   Oakland. 

Architect — None.  $1000 


400 
1-story 


DWELLING 

(3449)         E     EDGEMOOR    AVE. 

Sunnymere,     Oakland. 

room    dwelling. 
Owner — M.    A.   Lighthall,    1257    10th    St., 

Oakland. 
Architect — None.  $1000 


DWELLING 

(3450)  SW    COR.    SUNNYMERE    and 

Edgemoor,      Oakland.      1-story      4- 

room    dwelling. 
Owner— R.     C.     Stambaugh,     3642     Nevil 

St.,    Oakland. 
Architect — None.  $2000 


DWELLING 

(3451)  1169    TRESTLE    GLEN     R^., 

Oakland.      1-story  5-room   dwlg. 
Owner — W.    H.    Simmons,    864    York    St., 

Oakland. 
Architect — None. 
Contractor — Barr    &    Son,    900    Everett 

Ave.,    Oakland.  $4000 


DWELLING  „    „ 

(3452)      W    FIFTY-FIRST  AVE.    777    N 

E-14th     St.,    Oakland.  1-story    4- 

room   dwelling. 
Owner  —  A.    C.    Silva,    1645    51st    Ave., 

Oakland. 

Architect — None.  $1600 


DWELLING 

(3453)      NE    COR.    BUENA    VISTA    and 

Contra    Costa    Rd.,     Oakland.         1- 

story    6-room    dwelling. 
Owner — P.   E.   Morse,   5500   Thomas   St., 

Oakland. 
Architect — None. 
Contractor— H.    C.    Pfrang,    5659    Ocean 

View    Dr.,    Oakland.  $8000 


DWELLING 

(3454)  E  109TH  AVE.  40  N  Voltaire, 
Oakland.      1-story    6-room    dwlg. 

Owner  —  A.  Francis,  Rio  Vista.  Oak- 
land. 

Architect — None.  _ 

Contractor — F.  W.  Peters,  1424  Cava- 
naugh   Rd.,   Oakland.  $7190 


DWELLING  „    , 

(3455)    1057  FIFTY-FOURTH   ST.,   Oak- 
land.     1-story   5-room  dwelling. 
Owner — Chas.    Melrose,    1053    54th    St.. 

Oakland. 
Architect — None.  _ 

Contractor — J.    H.    Johnson,    1219    Eve- 
lyn  Ave.,   Berkeley.  $3000 


DWELLING 

(3456)  W  SIXTY-SEVENTH  AVE.  300 
N  Flora  St.,  Oakland.  1-story  5- 
room    dwelling    and    garage. 

Owner — Geo.    Hopmond,    Oakland. 
Architect — None. 

Contractor— J.  B.  Petersen,  2009  5th 
Ave.,    Oakland.  $4250 

DWELLING 

(3457)  W  104TH  AVE.  138  N  Walnut 
St..  Oakland.  i-story  5-room 
dwelling  and   garage. 

Owner — Morse    &   Morton,    10314   E-14th 

St..  Oakland. 
Architect — None. 
Contractor — Brown    &   Rider,    2868   Car- 

mel  St.,   Oakland.  $2600 


ADDITION 

(3458)      3120       CUTHBERT       STREET, 

Oakland.   Addition. 
Ovvntr — G.    Zinslen,    Premises. 
Architect — None. 
Conlractor — G.    H.    Lydiksen.    1616    25th 

Ave.,    Oakland.  $1000 


DWELLI.N'G 

(345D)  W  ORANGE  AVE.  260  N  E- 
27th,  Oakland.  1-story  5-room 
dwelling    and    1-story    garage. 

Owner — Hughes  &  Beach,  902  Wash- 
ington  St.,   Oakland. 

Architect — None.  $4300 


ALTERATIONS    &    ADDITIONS 

(3460)      345    PALM    AVE.VUE,    Oakland. 

Alterations    and    additions. 
Owner— I.    H.    Burrell,    345    Palm    Ave., 

Oakland. 
A.rchitect — None.  $1000 


DWELLING 

(3461)      N'  FORTY-SIXTH  STREET  342 

E  Market,  Oakland.  1-story  5-room 

dwelling. 
Owner — .N".   Curti,  860  46th   St.,   Oakland 
Architect — None. 
Contractor — R.    Sina,    6745      Beck      St., 

Oakland.  $3500 


DWELLING 

(3462)      2315    NINETEENTH    AVENUE. 

Oakland.    1-storv    5-room    dwelling. 
Owner — C.  A.  Anderson.  716  E  23rd  St., 

Oakland. 
Architect — None.  $3000 


ALTERATIONS  ETC. 

(3463)      1502     TWENTY-FIFTH      AVE., 

Oakland.   Alterations  and  additions 
Owner — P.  C    Henriques,  1502  52nd  Ave 

Oakland. 
.Architect — None. 
Contractor — W.    J.    Windt,      1506      52nd 

Ave..  Oakland.  $1000 


DWELLING 

(3464)  S  ARIZONA  ST.  74  W  Laurel, 
Oakland.  1-story  5-room  dwelling. 
and    garage. 

Owner — Minnie  Frink,  29S1  Hopkins 
St..   Oakland. 

Architect — None. 

Contractor — C.  W.  Leekins.  2981  Hop- 
kins   St.,    Oakland.  $3250 


DWELLINGS 

(3465)  2701  2705  2709  2715  2719  2723 
2727  2731  2735  2739  Ritchie  Street, 
Oakland.  10  1-story  5-room  dwell- 
ings. 

Owner — .Tohn  Tell,  2S40  Parker  Ave.. 
Oakland. 

Architect — None.  $3000    each 


STORES 

(3466)      730  GRAND  AVENUE,  Oakland 

2-story    tile    stores. 
Owner   —   T.    Sherlock.   2S0   Lee   Street. 

Oakland. 
-Architect — None. 
Contractor — J.     T.     Kingra 

race   St..   Oakland. 


$11,000 


RESIDENCE 

(3465)  2101  MARIN  AVE.,  Berkeley. 
One    family    residence. 

Owner — J.  G.  Throckmorton,  2021  Carl- 
ton  St..   Berkeley. 

.Architect — Carlsen.  1554  Shattuck  Ave 
Berkeley.  $7500 

RESIDENCE 

(3466)  1135  HE.A.RST  AVE.,  Berke- 
ley.     One    family    residence. 

Owner — H.    Mantell.    1135    Hearst    Ave.. 

Oakland. 
Architect — None.  $4000 

ALTERATIONS 

(3467)  3151  EATON  AVE.,  Oakland. 
-Alterations. 


Owner — Mrs.  S.  Noble,  3151  Eaton  -■. 

Oakland. 
Architect — None. 
Cuniractor — K    L.  Atkinson,  2736  Grov  ■ 

St.,     Berkeley.  $1450 

C A RAGE 

(3468>       1076    BLAKE    WAY,    Berkeley. 

I'ublic    garage. 
Owner  —  Union    Investment    Co.,    2a:i6 

San    Pablo   .\ve.,    Berkeley. 
ArchitecL — None.  $3725 


RESIDENCE 
i,;4B9>       543    n 

Berkeley. 

residences, 
owner — C.    H    Nickelson,   premises. 
-Aichitect — None.  Each   $4000 


1    545    SAN    LOUIS    RD . 
Two      1-story      {amily 


.-'TORES.    OFFICES 

*J4iuJ  2100  to  2124  SHAT-TUCK  AVE. 
Berkeley.      Stoies    and    offices. 

owner — Central  Berkeley  Building  Co., 
Mercantile  Trust  Co.  Bldg..  Berke- 
ley. 

-Architect — W.  H.  Ratclifte,  Mercantile 
Trust    Bldg..    Berkeley. 

ContJ  actor — Central  Berkeley  Bldg.  Co. 
Berkeley.  $350,000 


RESIDENCES 

'3471V  2166-72-76-77-82-83  COOLIDGE 
St.;  1319-21-23-25-27-29  AUston 
Way,  Berkeley.  Twelve  1-family 
residences. 

Owner — Mercantile  Trust  Co.,  464  Cali- 
fornia  St..   S.    F. 

-Architect  and  contractor — A.  S.  Holmes 
357  12th  St.,  Oakland.       Each  $3250 


ItESIDENCE 

(3472)       1113    WARD    ST.,    Berkeley.    1- 

family  residence. 
Owner — C.   P..  Sha%v,  1621  Lafayette  St., 

Alameda. 
Architect — None.  $10,000 


DWELLING 

(3473)  2939  MILLSBRAE  AVE.,  Oak- 
land. 1-story  6-room  dwelling  and 
garage. 

Owner — E  G.  Glantz,  1656  S3rd  Ave.. 
Oakland. 

.Architect — None.  $4650 


DWELLING 

(3474)     N  MYSTIC  ST.  90  E  Claremont 

Oakland.      1-story   6-room  dwelling 
Owner — C.    J.    Pfrang,    480    Forest    St., 

Oakland. 
.Architect — None.  $6000 


DAVELLING 

(3475)  E  LAUREL  AVE.  127  N  Hop- 
kins. Oakland.  1-story  5-room 
dwelling   and   garage. 

Owner — Lares  Hendricksen,  3500  Hop- 
kins  St..    Oakland. 

Architect — None. 

Contractor — Martin  Olsen.  2030  Hop- 
kins  St.,    Oakland.  $3200 


DWELLINGS 

(3476)      N   FR-AZIER    AVE.    250,    290    W 

Stanley     Road,    Oakland.      Two    1- 

story   dwellings. 
Owner  —  Guy     W.    Jury.    2801    '^'razier 

-Ave.,   Oakland. 
-Architect — -Vone.  Each,    $2500 


DWELLING 

(3477)       S    BLAINE    ST.    150    W    85TH 

Ave..      Oakland.        1-story      4-room 

dwelling. 
Owner  —  John    Mello.    8435    Blaine   St., 

Oakland. 
Architect — None.  $2500 


DWELLING 

(347S)  529-31  CROFTON  AVE.,  Oak- 
land. 1-story  6-room  2-(amily 
dwelling. 

Owner — Leo.  J.  Dolan,  1404  Franklin 
St.,   Oakland. 

-Architect — None.  $6000 


DWELLING 

(3479)  E  -ATHOL  AVE.  55  N  Cleve- 
land. Oakland.  1-story  5-room 
dwelling. 

Owner — Jos.  and  B.  Verns.  2909  Chest- 
nut  St..   Oakland. 

.Architect — None. 

Contractor — C.  L.  Barham.  211  Ameri- 
can   Bank    Bldg.,    Oakland.         $5000 


DWELLINGS 

UISO)    LOTS  23,   328.   341.  408  MERRIE- 

wood    Tract.      Oakland.       Four      1- 

story    dwellings. 


(turday,   June   13,   1925 


I  i«  iier    —    Realty    Syndicate    Co 

hJioadway.    Oakland. 
Architect — None.  Each    $1000 
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DWELLING 

^34S^)  E  SUXXYHILL.  RD.  100  N  Un- 
derbill. Oakland.  2-story  9-room 
dwelling. 

Owner — T.  Brown,  5117  Foothill  Blvd., 
Oakland. 

Architect — None. 

Contractor  —  C.  E.  Burks,  4129  Ran- 
dolph   Ave.,    Oakland.  $7000 


DWELLING 

(3483)      2500    ORANGE   AVE.,    Oakland. 

1-story    5-rootn    dwlg. 
Owner — R.    McMullen,    Oakland. 
Architect — None. 
Contractor — A.    H.    Money,    3321    Adell 

Court,   Oakland.  $3000 


DWELLING 

(3482)      2452    ORANGE   AVE.,    Oakland. 

1-story    5-room    dwelling. 
Owner — R.    McMullen,    Tribune    Tower, 

Oakland. 
-Architect — None. 
Contractor — A.     H.     Money,     3321     Adell 

Court,    Oakland.  2500 


DWELLINGS 

(34S4)  2600-06-12-18     RITCHIE     ST., 

Oakland.       Four       1-story       5-room 

dwellings. 
Owner — Cotton    Bros.,    3832    39th    Ave., 

Oakland. 
Architect — None.  Each    $3000 


ALTERATIONS 

(3485)      3U6a    CAPP    ST..    Oakland.      Al- 
terations   and    addition. 
Owner — IJ.    P.    Parish,    Oakland. 
Architect — None. 


««ww[««i«i):ay[«Ai!aaas<!ii«jiJS*iM<iiw^ 


A  Variety  of  Work 
on  the  Same  Machine 


In  addition  to  business  correspondence  the  modern 
c  'fice  has  a  large  variety  of  work  for  the  typewriter. 

Tabulating,  billing  (simple  and  condensed)  sten- 
c  i  cutting,  writing  on  ruled  forms  and  many  other 
kinds  of  office  work  can  all  be  done  on  the  L.  C. 
Srr  ith  &  Bros,  typewriter. 

The  decimal  tabulator  and  the  variable  line 
spacer  are  parr  of  the  inbuilt  service  of  every  L.  C 
Smith  &  Bros,  machine. 

Typewriters  Rented 

L.  C.  SMITH  &  BROS. 
TYPEWRITER  CO. 

Executive  Offices,  Syracuse,  N.  T. 

San  Francisco  Branch.  432  Market  St.;  Ph.  Garfield  4289 

Oakland  Branch,  456— l»th  St.;  Ph.  Lakeside  752 


iiBraii?sflff^iff^jBysigsii??^mrai^^ 
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Griffin    &    Bennett,    1037 
Oakland.  $1830 


Contractor  - 
59th    St., 


DWELLING 

'3486J  863  TRESTLE  GLEN  RD.,  Oak- 
land.      2-story     7-room    dwelling. 

Owner — R.  E.  Woodburn,  624  Prospect 
Ave.,   Oakland. 

Architect — None.  $6000 


DWELLING 

(3187)      X   THOMPSON   ST.,    30    W    47th 

Ave.,      Oakland.        1-story      4-room 

dwelling. 
Owner — Paul    Louis    Kick,    2325    Hura- 

Ijoldt   Ave.,    Oakland. 
Architect — None.  $2500 


DWELLING 

(34S8)  W  EIGHTY-EIGHTH  AVE.  131 
N  D  St.,  Oakland.  1-story  4-room 
dwelling. 

Owner — E.  V.  Hall,  2404  Seminary  Ave 
Oakland. 

Architect — None. 

Contractor — Edw.  W.  Hall,  2404  Sem- 
inary  Ave.,   Oakland.  $2000 

DWELLING 

'348a;       .M     SIXTY-'SIXTH 

San    Pablo,    Oakland. 

room    dwelling. 
Owner — L.    B.    Bristol,    5945    San    Pablo 

Ave.,   Oakland. 
Architect — None.  $2000 


ST.     300 
1-story 


DWELLING 

(3490)  E    PRESSLET    WAY,    164    N 

Shafter,   Oakland.      2-story   11-roora 

dwelling. 
Owner  —  Mrs.    Margaret    Dickey,    3740 

Linden    St..    Oakland. 
.Architect — None. 
Contractor — H.    L.    Paige,    5844    College 

Ave,,    Oakland.  $10,000 


DWELLING 

(3491)  W  ALVARADO  RD.  150  S  Euca- 
lyptus Road,  Oakland.  2-story  8- 
room    dwelling. 

Owner — Glen  Connolly  Co.,  Mercantile 
Bank    Bldg.,    Berkeley. 

Architect — None.  $10  000 


DWELLING 

(3492)  W  THORN  RD.  200  N  Moraga, 
Oakland.    1-story    7-room    dwelling 

Owner— H.    C.    Petray,  Oakland. 
Architect — None. 

Contractor  —  Alex  C.  Wieben,  839 
Rosemont    Rd..    Oakland.         $10,000 

SHOPS,    ETC. 

(3493)  BLKS.  9,  10,  11,  12  OF  THE 
Oakland  Terminal,  Emeryville. 
General  construction  foundry  bldg, 
pattern  and  forge  shop,  machine 
and  electric  shop,  laboratory  bldg, 
3  hose  houses,  a  concrete  loading 
platform   and   sign. 

Owner— Pacific   Gas   &   Electric   Co. 
-Architect — Dept.   of   Engineering.   P.   G 
.t    E.    Co.,    S.    F. 


Contractor — Tneoo,    Starr    &    Anderton, 

Sharon    Bldg.,    S.   F. 
i-'Ied   June   5.    1925.    Dated   May  29,   1925. 
l.st  of  each  month,  of  value  In- 
corporated     the      preceeding 

month      75^ 

U.sual    35    days     Balance 

TOTAL  COST.  $185,831 
Hond,  $92,910.  Sureties.  United  State.s 
(■'Idflity  &  Guaranty  Co.  Forfeit,  none. 
Limit.  N'ov.  9,  1925.  Plans  and  specl- 
tications   filed. 


DWELLING 

(3494)  NO.  2212  BUENA  VISTA  AVE., 
Alameda.     One-story   5-roora   dwlg. 

Owner — W.  Larsen,  1717  Minturn  St., 
Alameda. 

Architect — None. 

Contractor — Reite  Bros.,  2132  San  An- 
tonio Ave.,   Alameda.  $3500 


DWELLING 

(3495)  NO.  1103  HIGH,  Alameda.  One 
story   5-room   dwelling. 

Owner— Reichel  &  Bredhoff,  2509  Cle- 
ment Ave.,  Alameda. 

,\rchitect — None. 

Contractor  —  Jos.  Flittner,  1700  35th 
.\ve.,   Oakland.  $4500 


ALTE'RATIONS 

(3496)  NO.  1624  ALAMEDA  AVE.,  Ala- 
meda.    Alterations. 

Owner — L.    H.    Nagle,    Premises. 

.\rohitect — None. 

Contractor — Globe  Bldg.  Co.,  4718  E- 
14th  St.,  Oakland.  $2000 
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DWELLING 

(3497)      PEACH     AND     WASHINGTON, 

Alameda.      One-atory    5-room   dwlK, 
Owner — J.   J.   Griden,   1011   Santa   Clara 

Ave.,  Alameda. 
Architect — None.  $3000 

ALTERATIONS 

(oiUS)     NO.  1545  SANTA  CLARA  AVE., 

Alameda.      Iterations. 
Owner — A.    Willkomm,    Premises. 
Architect — None. 
Contractor — F.    C.    Stolte,    3455    Lagona 

Ave.,    Oakland.  $3500 

DWELLING 

(3499)  NO.  841  PACIFIC  AVE.,  Ala- 
meda.     One-story    5-rooni    dwlg. 

Owner  —  Ben    Kopf,    845    Pacific    Ave., 

Alameda. 
Architect — None.  $4000 

DWELLING 

(3500)  NO.  1054  FAIR  OAKS  AVE., 
Alameda.  One-story  four-room 
dwelling. 

Owner — A.     J.     Freeman,     1048     Central 

Ave.,    Alameda. 
Architect — None.  $2700 

ALTERATIONS 

(3501)  NO.  1244  SHERMAN  ST.,  Ala- 
meda.    Alterations. 

Owrner — C.    Westgate,    Premir^es. 
Architect — None. 

Contractor — A.  E.  Waldeman,  437  45th 
St.,    Oakland.  $2800 

DWELLING 

(3502)  NO.  1373  BURBANK  ST.,  Ala- 
meda.     One-story    5-room    dwlg. 

Owner— G.  H.  Noble  1336  Park  St.,  Ala- 
meda. 
Architect— None.  $4750 

RESIDENCE 

(3503)  NO.  705  SPRUCE  ST., 
One  family  residence. 

Owner — Irwin    C.     Berry,     2064 

Way,  Berkeley. 
Designer — Fred    F.     Sprow,     727 

St.,   Berkeley. 
Contractor — Fred   F.   Sprow,   727   Curtis 

St.,    Berkeley.  $6500 

DWELLING 

(3504)  E  PARK  BLVD.  303  N  Holly- 
wood,   Oakland.  One-story    6-room 

dwelling. 
Owner — A.     Rowell,    1656    Hopkins    St., 

Oakland. 
Architect — Nona. 
Contractor — L.    Kinghoter,    2015   Linden 

St.,    Oakland.  $3500 

STORES 

(3505)  SW  HOPKINS  AND  MAPLE 
Ave.,  Oakland.     One-story  stores. 

Owner — Henry    Nicolaus,       734       Lake- 
shore   Ave.,   Oakland. 
Architect— None.  $6500 

DWELLING 

(3506)  E  FIFTY-EIGHTH  AVE  210 
N  Tevis  St.,  Oakland.  One-story  4- 
dwelling  and  one-story-story  ga- 
rage. 

Owner — I.    Cross,      4162      Quigley    Ave.. 

Oakland. 
A  rchltect — Nona. 
CoVitractor — S.       Morris      &       Son,    4162 

Quigley  St.,  Oakland.  $2125 

DWELLING 

(3507)  E  MONTICELLO  AVE  150  N 
Trask  St..  Oakland.  One-story  5- 
room    dwelling. 

Owner — Alice   Knocchel,    1216    39th  Ave. 

Oakland. 
Architect — None. 
Contractor — T.      F.      L.      Furlong,      461 

Kingston    Ave.,    Oakland.  $4800 

DWELLING 

(3508)  NO.  9855  BURR  ST.,  Oakland. 
One-story  4-room   dwelling. 

Owner   —  J.   Toft,      115     Manor     Drive 

Piedmont. 
Architect — None. 
Contractor — A.     Anderson,     3620     Maple 

Ave.,    Oakland    .  $2860 


Berkeley. 
AUston 
Curtis 


DWELLING 

(3509)      NW   HIGH    AND    SAN    CARLOS 

Walk.   Oakland.     One-story   6-room 

dwelling. 
Owner — John    Ezuekin,    3808    Pennlman 

Ave.,    Oakland. 
Architect — None.  $4500 


DWELLINGS 

(3510)        NO.    1111    &    1115    BROADWAY 
Aiamedt.      Two    5-room    dwellings. 


-W.  E.  Willis,  1131  Adeline  St., 
one.  $4000   ea 

DWELLINGS 

(3511)  NO.     1125      PEARL,      Alameda. 
Two    4-room    dwellings. 

Owner— H.    H.    Vanderhoff,    162    Clifford 

St.,    San    Francisco. 
Architect — None. 
Contractor — H.  C.  Anderson,  1229  Pearl 

St.,   Alameda.  $3200   each 

ALTERATIONS 

(3512)  SW  PARK  AND  ENCINAL  AVE. 
Alameda.      Alterations. 

Ownei — J.    Delaney,    2215    Central    Ave., 

Alameda. 
Architect — None. 
Contractor — Sam    Lee,     1801     Lafayette 

St.,   Alameda.  $1250 


DWELLING 

(3513)      NO.    2447    BAY    ISLAND    AVE., 

Alameda.      5-room   dwelling. 
Owner — R.    B.    Mott,   Alameda. 
Architect — None, 

Contractor — Allen   Bros.,   East   Oakland 
$3850 


DWELLING 

(3514)     CONCORDIA       ST.,       Alameda. 

Four-room    dwelling. 
Owner — G.     Kellogg,     810    Taylor    Ave., 

Alameda. 
Architect — None.  $1200 


DWELLING 

(3515)    NO.  1001  REGENT  ST.,  Alameda. 

Four-room    dwelling. 
Owner — Wm.  and  Kate  Mark,  Alameda. 
Architect — None. 
Contractor — H.    L.    Hayden,    2539    Bart- 

lett   St.,   Oakland.  $3000 


DWELLING 

(3516)      NO.    3322      FERNSIDE      BLVD.. 

Alameda.      Si.x-room   dwelling. 
Owner — F.    D.    Kelley,    Alameda. 
.Architect — None. 
Contractor — Sam     Lee,     1801     Lafayette 

St.,    Alameda.  $5500 


DWELLING 

(3517)  NO.  2047  LINCOLN  AVE.,  Ala- 
meda.      Three-room    dwelling. 

Owner — C.  R.  Hammersmith,  1428  Oak 
St.,  Alameda. 

Architect — None. 

Contractor — M.  W.  Rhodes,  Hayward. 
$1600 


DWELLING 

(3518)      NO.      1039-A      TAYLOR      AVE., 

Alameda.     Three-room  dwelling. 
Owner — Edward     Wiesal,     1039     Taylor 

Ave.,    Alameda. 
Architect — None. 
Contractor — Geo.    Van    Vlack,    2308    San 

Antonio   Ave.,   Alameda.  $2400 


RESIDENCE 

(3519)      NO.    2328   ACTON  ST.,    Berkeley 

One  family  residence. 
Owner — L.    Neilson,    1635    Woolsey    St., 

Berkeley. 
Architect — None.  $2250 


RESIDENCE 

(3520)      NO.    2633    ACTON   ST.,   Berkeley 

One   family   residence. 
Owner — J.     E.    Sprague.       5511       Golden 

Gate   Ave.,  San   Francisco. 
Architect — None.  $2250 


RESIDENCE 

(3521)  NO.    1122    EUCLID    AVE.,    Ber- 
keley.    One  family  residence. 

Owner   —  H.    A.    Zimerman,    902    Euclid 

Ave.,   Berkeley. 
Architect — None.  $6000 

DWELLING 

(3522)  2615    MAXWELL    AVE..     Oak- 
land.     1-story    6-room    dwelling. 

Owner — W.    H.    Coleman,    5319    Foothill 

Blvd.,   Oakland. 
.Architect — None. 
Contractor — Eric    Jacobian,    2307    Hav- 

enscourt,   Oakland.  $6400 


DWELLING 

(3523)  8200-04     FOOTHILL     BLVD., 

Oakland.  1-story  3-room  dwelling 
and    stores. 

Owner — Minney    Co.,    Oakland. 

.\rchitect — None. 

Contractor — H.  J.  Nichols,  7710  Foot- 
hill Blvd.,  Oakland.  $4696 


Owner — W.     W.     Sherbourne 

14th  St.,  Oakland. 
Architect — None. 


$1950 


DWELLING 

(3525)  NW   COR.    SUNNYMERE   and 

Altamont,    Oakland,      l-story   3-rm. 

dwelling. 
Owner  —  M.    Singer,    1026    E-12tli    St., 

Oakland. 
Architect— None.  $1000 


DWELLING 

(3526)     S  SIMSON  ST.   200  W  Altamont 

Oakland.      1-story   3-room   dwlg. 
Owner— C.    Stroud,    R.    F.    D.    172,    Box 

48E,   Oakland. 
Architect — None.  $1000 


DWELLLING 

(3527)       S    MILLSMONT    300    E    Nerobl, 

Oakland.      1-story   3-room   dwlg. 
Owner — W.  H.   Anderson,   3411   SbefBeld 

Ave.,   Oakland. 
Architect — None.  $1000 


DWELLING 

(3528)  S    SEMINARY    AVE.     225    E 

Seminary,    Oakland.      1-story    3-rm. 

dwelling. 
Owner    —    J.    Ferreira,    Foothill    Blvd., 

Oakland. 
.\rchitect — None.  $1000 


DWELLING 

(3529)  E  ALTAMONT  ST.  100  N  Mllls- 
mont,  Oakland.  1-story  3-rooin 
dwelling. 

Owner — E.  K.  Grigsby,  1407  McAllis- 
ter St.,    S.   F. 

Architect — None.  $1000 


DWELLING 

(3530)  SW     COR.     SEMINARY     and 

Edgemoor,      Oakland.      1-story      3- 

room  dwelling. 
Owner— M.    J.    Leary,    2847    E-15th    St., 

Oakland. 
Architect — None.  $1000 


DWELLING 

(3531)  N    ALTAMONT    AVE.    125    W 

Millsmont,      Oakland.      1-story      3- 

room   dwelling. 
Owner^ — L.     P.     Thorpe,     1216     19th     St.. 

Oakland. 
Architect — None.  $1000 


DWELLING 

(3532)  E  EDGEMOOR  PL.  250  N  Mills- 
mont, Oakland.  1-story  3-room 
dwelling. 

Owner  —  G.  Holbert,  3762  Ruby  St., 
Oakland. 

Architect — None.  $2000 


DWELLING 

(3533)  N    FLORENCE    AVE.    50    W 

Fern  wood,     Oakland.        1 -story     5- 

room   dwelling. 
Owner — Chas.  Horn,   R.  F.   D.  Box   1943, 

Oakland. 
Architect — None.  $3000 


DWELLING 

(3534)       N    ALMA    AVE.    250    W     Park 

Blvd..     Oakland.        1-story     6-room 

dwelling. 
Owner — H.    L.    Houck,    943    Alma    Ave., 

Oakland. 
Architect — None.  $7000 


ADDITION 
(3535)  31 

Oakland 
Owner — W.   1 

Oakland. 
Architect — Nane 


SIXTY-SECOND    AVE.. 
Addition. 
Hudson,   3127   62nd   Ave., 

$1800 


DWELLING 

(3536)  E  OCTAVIA  ST.  170  S  Allen- 
dale, Oakland.  1-story  5-room 
dwelling. 

Owner  —  A.    Martin,    2834    Octavia    St., 

Oakland. 
.Architect — None. 
Contractor — J.    M.    Olson,    974    Park    St., 

Alameda.  $3200 

DWELLING 

(3537)  S  E-TWENTY-FIRST  ST.  222 
E  22nd  Ave.,  Oakland.  1-story  4- 
room  dwelling. 

Owner — M.  E.  McNaugfhton,  2229  E-21st 

St.,  Oakland. 
.Architect — None. 
Contractor — T.   C.   Irvin,  2229  E-21st   St. 

Oakland.  $2300 


DWELLING 

(3524)     9706  CHERRY  ST.,   Oakland.    1- 
story   3-room  dwelling  and  garage. 


DWELLING 

(3538)  3050    FIFTY-EIGHTH    AVE., 

Oakland.      1-story   5-room   dwelling 

and    garage. 
Owner — Margaret   Sullivan,   1823   Castro 

St.,    Oakland. 


Saturday,   June   13,   1925 

Architect — None. 

Contractor — Sullivan     &    Sullivan, 
Ruth    Ave.,    Oakland. 
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DWELLING 

(3539)      E    SIXTY-FIFTH    AVE.    475    N 

Flora.      Oakland.      1-story      4-room 

dwelling. 
Owner  —  C.    M.    Dear 

Ave.,   Oakland. 
Architect — None.  $2400 


RESlDEiNCE 

(3550)      801       ENCBNARDO      AVENUE, 

Berkeley.    1-family    residence. 
Owner — G.  B.  Wright,  1645  Ashby  Ave., 

Berkeley. 
Desig:ner    &    Contractor — J.    V.    Frazies, 
2324  Peralta  Ave.,   Berkeley.     $4500 


3571    Fruitvale 


ALTERATIONS 

(3540)       2532    E    TWENTY-THIRD    ST., 

Oakland.      Alterations    to    apts. 
Owner — Chas.  M.  and  M.  D.  David,  1307 

Magnolia  St., 
Architect — None. 


Oakland. 


51500 


DWELLING  „  „,, 

(3541)  S  PEARMAIN  ST.  45  W  107TH 
Ave.,  Oakland.  1-story  3-room 
dwelling.  „ 

Owner— C.  A.  Havercroft,  10614  Pep- 
pin   St.,  Oakland. 

Architect — None.  $2000 


ADDITION  ^    , 

(3542)  600   THIRTY-SECOND  ST.,  Oak- 
land.    Addition. 

Owner — J.   Barlacini,   Oakland. 
Architect — None. 

Contractor  — •  J.    Perona,    Builders    Ex- 
change,  Oakland.  $1000 

ADDITION 

(3543)  W    KNOLL    AVE.    near    Moun- 
tain   Blvd.,    Oakland.      Addition. 

Owner — Rov  E.  Clemens,  Fruitva'e  Ave 

Sta.,   Box    1484A,    Oakland. 
Architect — None.  J4500 


DWELLINGS  „    „ 

(3544)       W    EIGHTH    AVE      120     S    E- 

21st    St.,    Oakland.       Three     1-story 

3-room    dwellings. 
Owner  —  A.    K.    Frost,    2039    8th    Ave., 

Oakland. 
Architect — None. 
Contractor— A.   A.   Frost,    2039    8th    Ave. 

Oakland.  Each    $1500 


DWELLING 

(3545)  W  SHERIDAN  RD.  10  S  Broad- 
way Terrace,  Oakland.  1-story  6- 
room    dwelling. 

Owner — Mrs.  R.  J.  Holts,  5442  Shatter 
Ave.,    Oakland. 

Architect — None.  „„  ,^ 

Contractor— Jas.  Coward,  1930  E-27th 
St.,    Oakland.  $4500 


DWELLING 

(3546)      N  TULIP  AVE.   167  E  Madrone, 

Oakland.      1-story   4-room  dwlg. 
Owner — Jacob    Anshel,     1301    Fruitvale 

Ave.,   Oakland. 
Architect — None. 
Contractor — C.    R.    Clark,    3293    Arizona 

St.,   Oakland  JJOOO 


APTS.    &   STORES 

(3547)      NW     COR.     TWENTY-EIGHTH 

and    Grove    St..      Oakland.       3-story 

brick    and      tile      apartments      and 

stores. 
Owner — G.     Horncade,     2621    Grove    St., 

Oakland. 
Architect    —    C.    N.    Burrell,    American 

i;ank   Bldg..    Oakland. 
Crmtractor    —    Niles    W.      Place,      2031 

Broadway,    Oakland.  $50,350 


HOTEL 

(3548)      540       TWENTY-EIGHTH       ST., 

Oakland.    3-story    17-room    brick    & 

tile  hotel. 
Owner— Clare   B.   Soroutte,    540    28th   St. 

Oakland. 
Architect — None. 
Contractor — Sommarstrom     Bros.,     1536 

Franklin    St.,    Oakland.  $21,000 


ALTERATIONS 

(3551)  1600    WARD    STREET,    Berke- 
ley.   Alterations. 

Owner — M.    D.     Schoonfild,     1650     Wood 

St.,  Oakland. 
Architect — None. 
Contractor    —    Aelin    &      Covrat,      1330 

Channing   Way,   Berkeley.  $6500 

RESIDENCE 

(3552)  sea    CONTRA    COSTA   AVENUE 
Berkeley.    1-famiIy    residence. 

Owner — C     Reidy,    Berkeley. 
Architect — None. 

Contractor — J.    P.    Brennan,    9110   Shat- 
tuck  Ave.,  Berkeley.  $5600 


RESIDENCE 

(3553)  2751  WALLACE  STREET,  Ber- 
keley.   1-tamily    residence. 

Owner — L.  A.  Barnett,  691  Wesley  Ave., 

Berkeley. 
Architect — None.  $2500 

STORES  &  APTS. 

(3554)  3300-34  ADELINE  ST.,  Berke- 
ley.   Stores   and   apartments. 

Owner — A.    Corvi,    1525    Alcatraz    Ave., 

Piedmont. 
Architect    —    Hutchinson  &   Mills,    1214 

Webster    St.,    Oakland. 
Contractor — Lawton    &   Vezey,    354   Ho- 

bart   St.,    Oakland.  $14,500 

APARTMENTS 

(3555)  32  DOMINGO  AVENUE,  Ber- 
keley.     Six   apartments. 

Owner — C.    A.    Week. 
Ai'chitect — None. 

Contractor  —  Harry  C.  Knight,  1428 
Franklin    St.,   Oakland.  $28,000 

SERVICE   STATIONS 

(3556)  NW  COR.  E-FOURTEENTH 
St.  and  55th  Ave.,  and  NW  cor. 
14th  Ave.  and  E-17th  St.,  Oakland. 
Two    1 -story    steel   service   stations. 

Owner    —    Standard    Oil    Co..    19th    and 

Broadway,   Oakland. 
Architect — None.  Each    $2500 


BANK  BLDG. 

(3549)      SAN    LEANDRO.    All    work    for 
additions    and    alterations    to    bank 
building. 
Owner  —   The      American      Bank,      San 

Francisco. 
Architect — Edward   T.    Foulkes,   Crock- 
er   Bldg.,    San    Francisco. 
Contractor — F.   W.   Maurice,  505   E-22nd 

St.,   Oakland. 
Filed   June   8,    1925.   Dated  June  3,   1925. 

10th    each    month    75% 

Usual    35    days     25% 

TOTAL  COST,  $16,491 
Bond,  $8245.50;  Sureties,  Globe  In- 
demnity Co.;  Forfeit,  Limit,  none; 
Plans   and   specifications   filed. 


DWELLING 

(3557)  W  HAVENSCOURT  1000  N  E- 
14th,  Oakland.  1-story  5-room 
dwelling. 

Owner — C.  Sandin,  115  29th  Ave.,  Oak- 
land. 

Architect— None.  $3000 


DWELLING 

(3558)  S    LONGRIDGE     RD.     100    E 

Hubert,    Oakland.      2-st6ry    11-room 

dwelling   and    garage. 
Owner — Mrs.    Mary    E.    Cox,    3059    Capp 

St.,  Oakland. 
Architect — None. 
Contractor     —     C.     C.     WilliamB,     1524 

Franklin,    Oakland.  $7700 


DWELLING 

(3559)  S  E-TWBNTY-EIGHTH  ST., 
308  W  21st  Ave.,  Oakland.  1-story 
6-room    dwelling. 

Owner— H.    H.    Himes.    3625   Market    St., 

Oakland. 
Architect — None.  $3500 

STORES 

(3560)  NW  COR.  E-TWELFTH  ST. 
and    15th    Ave.,    Oakland.       1-story 

Owner— G.'    S.    Sandfitrom,    1500    E-12th 

St.,   Oakland. 
Architect — None. 


$1500 


DWELLING  ,       ^ 

(3563)       1249    BATES    ROAD,    Oakland. 
l-8tory   6-room    dwelling. 


Owner— Mr.    and    Mrs.    J.    Stuart,    1168 

Hopkins  St.,  Oakland. 
Architect — None. 
Contractor — J.  R.  Armstrong,  1053  46th 

Ave.,    Oakland.  $3000 


ALTERATIONS  „    , 

(3562)  6526  TELEGRAPH  AVE.,  Oak- 
land.      Alterations. 

Owner — Dick  R.  Spracklen,  652  Tele- 
graph Ave.,    Oakland. 

Architect — None. 


DWELLING 

(3564)  N    E-TWENTY-EIGHTH    ST. 

275  W  E-25th  St.,  Oakland.  1-story 
5-room  dwelling  and  1-story  ga- 
rage. 

Owner— David  McCue,  2315  E-26th  St., 
Oakland. 

Architect — None.  $3125 


DWELLING 

(3365)  N    CAVANAUGH    RD.    100    W 

Creed  Rd.,   Oakland.     1-story  5-rni. 

dwelling. 
Owner — C    C.  Lewis,  1442  Barrows  Rd., 

Oakland. 
Architect — None. 

Contractor    —    Oscar    E.    Nelson,    2634 
Highland    Ave.,    Oakland.  $6000 


DWELLING 

(3566)      S   MOKELUME    AVE.    75   E   Al- 

tamont,    Oakland.      1-story    3-room 

dwelling. 
Owner — J.    C.    Streeby,    Box    782E    R.    F. 

D.   172,   Oakland. 
Architect — None.  $1000 


OFFICE 

(3567)      LOT    156    MONTCLAIR    HIGH- 

lands.     Oakland.       2-story       2-room 

office. 
Owner    —    Realty    Syndicate    Co.,    1440 

Broadway,  Oakland. 
.Architect — None.  $2000 


DWELLING 

(3561)  NW  COR.  SCENIC  and  Laguna, 
Oakland.  1-story  9-room  2-family 
dwelling. 

Owner — John    Van    Tassell,    Oakland. 

Archiect — None.  „     . 

Contractor — Chas.  Howard,  3433  Fruit- 
vale   Ave.,    Oakland.  $5000 


$2000 


DWELLING 

(3568)  E  WESLEY  AVE.  64  N  Cleve- 
land, Oakland.  1-story  6-room 
dwelling. 

Owner — R.  S.  Marshall,  854  52nd  St., 
Oakland. 

Architect — None.  $5000 


DWELLING 

(3569)      W    EIGHTY-SECOND    AVE.    73 

N    Ney    Ave.,    Oakland.      1-story    5- 

room    dwelling. 
Owner — Ernest    T.    Mlnney,    Oakland. 
Architect — None. 
Contractor    —    D.    L.    Young.    Hillmont 

Ave.,    Oakland.  $3500 


DWELLING 

(3570)  S    SEMINARY    AVE.    150    W 

Edgemoor,     Oakland.         1-story     4- 

room   dwelling. 
Owner — G.     B.    Blood,     Route     172,    Box 

551D,    Oakland. 
Architect — None.  $1000 


DWELLING 

(3571)      N   FORTY-SECOND   ST.    250   W 

Webster.   Oakland.     1-story   3-room 

dwelling. 
Owner  —  M.    Castaglino,    472    42nd    St., 

Oakland. 
Architect — None. 
Contractor— A.    Icardl,     972    Alleen    St., 

Oakland.  $3400 


DWELLING 

(3572)  5232    MILES   AVE.,    Oakland. 

1-storv    6-room   dwelling. 
Owner    —    L.    Esola,    5246    Miles    Ave., 

Oakland. 
Architect — None. 
Contractor    —    E.    Campomenosi,       5238 

Miles    Ave.,    Oakland.  $6000 


DW  ELLING 

(25  73)       W     SEVENTY-EIGHTH     AVE. 

520  S  E-14th  St..  Oakland.     1-story 

4-room    dwelling. 
Owner — L.   A.   Dechaine,   7839   Holly  St., 

Oakland. 
Architect — None.  $2500 


ALTERATIONS 

(3574)       NE    COR.    FORTY-SECOND    & 

Telegraph,    Oakland.      Alterations. 
Owner — Geo.    Garslde,    Oakland. 
Architect — None. 
Contractor    — ■    Geo.    H.    Lydlksen,     62 

Fairmont    Ave.,    Oakland.  $2000 


DWELLING 

(3575)  1061  SIXTY-SIXTH  ST.,  Oak- 
land. 1-story  5-room  dwelling  and 
garage. 

Owner — John    Ferraro. 

Architect — None. 

Contractor — E.  M.  Shephard,  1421  39th 
Ave.,    Oakland.  $3250 


DWELLING 

(3576)  2321  NINETIETH  AVE.,  Oak- 
land. 1-story  5-room  dwelling  and 
garage. 


38 

Owner— Manuel   Garey,    2241   90lh   Ave., 

Oakland.  .0750 

Architect— None^ »J75U 

05?7"^°?61    CHAPMAN    ST.,    Oakland. 

Addition.  ^   ,  ,       . 

Owner — Manuel   Nete,   Oakland. 
Architect— None.  ...    ...y^ 

Contractor    —    J.    Rodrigues,    1409    47th 

Ave.,    Oakland.  ♦1030 

f3^5w'"w  THmD  AVE.  150  N  E-18TH 
St.,  Oakland.  2-story  13-room 
apartments. 

Owner — D.   Dell  Osso. 

Con'tr'a^c'toT— jShn  Perona,  Builders  Ex- 
change.   Oakland.  $12,000 

?35W'^'^  NE  COR.  ELEVENTH  and 
Jackson      Sts.,      Oakland.        1-story 

Own^r-iippow  &  Knott,  1908  Clinton 
Ave..    Alameda.  tt     t^      .^ 

Architect  and  contractor—L.  «  Ford 
306     14th    St.,    Oakland.  I20.UUU 

DWELLING  Tvr4T 

(3580)  PTN.  LOT  2  MAP  OF  THAi 
portion  of  the  Ball  Tract  lying 
east  ot  Telegraph  Ave.  and  a.  por- 
tion of  the  White  Tract,  Berkeley. 
General  construction  ot  2-story  & 
garage    frame    dwelling. 

Ownlr  —  Blanche  S.  Davenport,  3141 
College    Ave.,    Berkeley. 

Architect  —  Plans  furnished  by  con- 
tractor, tain    1^ 

Contractor  —  Joseph  Coward,  1930  E- 
27th    St..    Oakland. 

Filed  June  8.    1925.    Dated  June   2.   1925 

When   frame    is   up    ♦""» 

When   plastered    """ 

When    completed    3J00 

usual    35    ^-y-^^-^^^cokT.nllol 

Bond,  sureties,  forfeit,  none.  Limit^  100 

working    days    from    beginning.      Plans 

and   specifications   filed. 

ALTERATIONS  „„     ^   ,  ,      ;, 

(3581)      614   EL  DORADO   ST.,  Oakland. 

General     contract     alterations     and 

additions    to    2-story    frame    school 

building.  cu    tj-i 

Owner — The    Mirriman    School,    614    bl 

Dorado    St..    Oakland. 
Architect    —    Wythe,    Blaine    &    (31son, 

1800    Telegraph    Ave.,    Oakland. 
Contractor— C.  H.  Lawrence,  5321  Law- 
ton   Ave.,   Oakland.  -     ,oot: 
Fn«d  June  9,   1925.  Dated  June   5,   1925. 
When    old    building   is   moved 

and   placed    on    foundation.?   750.00 
When     frame    is    completed..    J"^-"" 

When    plastered     Jcl,nn 

When    completed     l^JiJn 

usual    35   days^.^.^.^.^.^.^..,l»?34j0 

Bond,  sureties,  none.  Forfeit  $10.00 
per  day.  Limit,  Aug.  28,  1925.  Plans 
and    specifications    filed. 

r>  A  "vfir   BLDG 

.NO*  2959  COLLEGE  AVENUE,  Berke- 
ley,   Bank   building. 

Owner— Mercantile  Trust  Co.,  464  Cali- 
fornia   St.,    San    Francisco. 

Architect- W.  H.  Ratcliffe,  First  Natl. 
Bank   Bldg.,   Berkeley. 

Contractor— C.  R.  Collupy,  464  Califor- 
nia  St.,    S.    F.  $30,000 

APT.    BLDG. 

NO    1907    CENTER   ST.,    Berkeley.   Apt. 

building.  „ 

Owner — Mercantile    Securities    Co.,    464 

California   St.,   S.   F. 
Designer   &   Contractor— C.   R.   Collupy, 

464  California  St..  S.  F.  $26,000 


■(V58?)'^^*CAMPUS    OF    THE    UNIVERS- 
ity    of    Calif.,    Berkeley.       General 
N    W'ing    of    Faculty    Club    Bldg. 
Owner— The    Faculty    Club.,    University 

of  Calif.,  Berkeley. 
Architect— Warren     Charles     Perry. 
Contractor — J.    Dawson,    1527   Cedar  bt., 
Berkeley.  ,  ,     ,.„_ 

Filed  June  9,   1925.   Dated  June   1,    1925 

When    frame    is    completed *JJX„ 

When    rough    plastered    11«« 

When    accepted     11"" 

usual  35  1->-froTAL-COSTV$V46L00 
Bond,  sureties,  forfeit,  none.  Limit,  46 
working  davs  after  June  8,  1925.  Plans 
and   specifications   not   filed. 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,  June   13,   1920 


Oak- 


(3683)  E  ATHOL  AVE.  120  N  Cleve- 
land, Oakland.  l-story  5-room 
dwelling   and    1-story   garage. 

Owner — E.  and  I.  Simpson,  3352  14th 
Ave..   Oakland. 

Architect — None. 

Contractor  —  C.  S.  Nichols,  2048  6th 
Ave.,    Oakland.  J5900 

ALTERATIONS  ,     .  ,^^ 

(3584)  375    VAN    BUREN    AVE., 
land.      Alterations. 

Owner— Mrs.  S.  Michels,  375  Van  Buren 

Ave.,  Oakland. 
Architect— Reed  &  Corlett,  Oakland  Bk. 

Bldg.,    Oakland. 
Contractor  —  S.    O.    MacDonald    &    Son. 

2912  Deakin   St..  Berkeley.  $3395 

DWELLING  .„„ 

(3585)  2833  SIXTY-EIGHTH  AVE., 
Oakland.      1-story   4-room   dwlg. 

Owner— Carso    &    Minck,     3355    E-14lh 

St.,    Oakland.  ,„-„„ 

Architect — None.  $25UU 


DWELLING 

(3586)  N  THERMAL  AVE.  50  E  Moun- 
tain View,  Oakland.  1-story  5- 
room   dwelling. 

Owner— C.   E.   Perkins,   2628   Maslin   St., 

San   Francisco.  .-Ann 

Architect— None.  $3000 

DWELLING 

(3587)  N  SIMMONS  AVE.  50  E  Hop- 
kins, Oakland.  1-story  5-room 
dwelling. 

Owner    —    K.    Bermecho,    3356    Morcom 

Ave..    Oakland. 
Architect — None.  $2200 


ALTERATIONS  „,,,„„ 

(3588)  NE  COR.  SEVENTY-NINTH 
Ave.  and  Holly  St.,  Oakland.  Al- 
terations. ,    ,,  „ 

Owner    —    F.    Aldrich,    79th    and    Holly 

St.,   Oakland.  .,„„„ 

Architect— None.  $1000 

DWELLING  „      „    ,  ,       ^ 

(3589)  2832  ADELINE  ST.,  Oakland. 
1-story    5-room    dwelling. 

Owner— Anna  G.  Vlughl.  2939  Adeline 
St.,    Oakland. 

Architect — None.  

Contractor— W.  J.  Vlught,  2939  Ade- 
line   St.,    Oakland.  $3400 


DWELLING  „      „    , 

(3590)  N  9308  THERMAL  AVE.,  Oak- 
land.     1-story    5-room    dwlg.    . 

Owner— W.    H.    Wyckoft.    8932    Foothill 

Blvd..  Oakland. 
Architect — None. 
Contractor    —    Ralph     Alexander,     1315 

96th  Ave.,  Oakland.  $,ibOU 

DWELLING  ^      „„„  ,^, 

(3591)  W  CALDW'ELL  RD.  200  N 
Pinewood,  Oakland.  2-story  6- 
room    dwelling. 

Owner — Mrs.    Edw.    Frank,    Home    St., 

Oakland. 
.Architect- None.  -„,     w   1 

Contractor— W.    T.    Vaughn,    501    Wel- 

don    St.,    Oakland.  $5500 

?3^92)  6'oi2  PROSPECT  DRIVE.  Oak- 
land. 1-story  6-room  dwelling  and 
garage.  „   ,  ,       , 

Owner — A.  B.  Ryan,  Oakland. 

Contra'ctor— C.  R.  Squires,  382  15th  St 
Oakland.       *7500 

REPAIRS 

(3593)  401  HADDON  ROAD.  Oakland. 
Fire   repairs.  ,,    jj 

Owner  —  C.    A.    Fletcher.    401    Haddon 

Road,  Oakland. 
Architect— None. 
(Contractor— .A..    H.    Rose,    4.8    2oth    St 

Oakland.       »2000 

DWELLING  ^„    „,    cATzi 

(3594)  N  E-TENTH  ST.  50  W  54TH 
Ave.,      Oakland.        1-story      6-room 

Ownt7-lG."cole,  5312  E-lOth  St..  Oak- 
land. 

Architect — None. 

Contractor— Antone  F.  Nunes.  37  Cas- 
tro   St..    S.    F^ 53600 

(3595)  '  W  PERALTA  AVE.  133  N 
Prentiss.  Oakland.  1-story  5-room 
dwelling.  ^ 

Owner— O.  T.   Olson,   2619   Peralta  Ave.. 

Oakland.  .innn 

Architect— None.  ♦3000 


GARAGE  .,    .„ 

(3696)      S   E-rOURTEBNTH    ST.    76    W 

61st  Ave.,   Oakland.     l-8tory  brick 

and   tile   garage. 
Owner — D.   Tonjes,    4418   Virginia   Ave., 

Oakland. 
Architect — None. 
Contractor — B.    R.   Hardman,   East   Bay 

Finance    Bldg..    Oakland.  $7000 

DWELLING  »    „    „,     ,. 

(3597)  W  102ND  AVE.  229  N  Birch 
St..  Oakland.     1-story  5-room  dwlg 

Owner— Geo.  Clayberg,  1937  102nd  Ave. 

Oakland.  ..„„» 

Architect— None.  $2000 

DWELLINGS  „„„,,,, 

(3598)  3622A-B-C-D-E-F  GROVE, 
Oakland.  Three  1-story  6-room  Z- 
family    dwellings. 

Owner — Max  Levi,  Oakland. 
Architect — None.  _  .,,-    o.  j 

Contractor  —  Allen  Bros..  161a  83rd 
Ave.,  Oakland.  Each  $4000 

(3599)  E  FRUITY  ALE  AVE.  300  N 
Montana,  Oakland.  1-story  rein- 
forced concrete  theatre. 

Owner  —  Bay    District    Theatres,    Inc., 

Oakland.  , , .    ,,     ,     . 

Architect  —  A.    A.   Cantin.    544   Market 

Contractor— Lawton  &  Vezcy,  Builders 
Exchange,   Oakland.  $125,000 

(3600)  NW  COR.  NINTH  and  Jackson 
Sts.,  Oakland.  3-story  concrete 
stores  and  loft  bldg. 

Owner— Letts  Oliver  Investment  Co., 
American   Bank   Bldg.,   Oakland. 

Architect — None.  . 

Contractor— H.  J.  Christensen,  505  17th 
St.,    Oakland.  $80,000 

^leif)^  LOTS  16.  17  AND  18,  BLK.  4 
Allendale  Tract.  Oakland.  General 
construction  1-story  frame  store 
building.  „  „    _, 

Owner — Borg   Realty  Corp.,   b.   t. 

Architect— Jimes  W.  Plachek.  Mercan- 
tile  Bank   Bldg.,   Berkeley 

Contractor— Charles  M.  Fleischer.  2214 
Bancroft    Way,    Berkeley. 

Filed  June  10,  1925.  Dated  May  26.  1925. 
1st  of  each   month,   of  value  m- 

Lsual  35  da>s  -^;^J^i;,:osT.  $10,481 
Bond,  sureties,  forfeit  none  Limit,  80 
working  days  from  date  of  contract. 
Plans    and    specifications    filed. 

COMPLETION  NOTICES 

AL.\MBUA    COU.VTY 

frnt'V\.2-.S^O-r     8    ^qm.^' 
12    Fourth    Avenue    Heights     Oak- 
land. John  A.  Thomson  to  whom  it 

mav   concern    June   2,    19io 

June  3  T25"29S4  2981  2975  2963  2924 
2936  2948  2921  2960  2972  106th  Ave. 
Oakland.  Lee  Investment  Co.  to 
McAnulty  Bros.  •  •■  • '  ■ -^'^y  ^I'^t 
June  3.  1925— LOT  423  &  PT>s.  LOT 
422  Blk  51S7  Stonehurst  -Subdivi- 
sion. Oakland.  E.  T.  Speed  to 
whom  it  may  concern.  .June  l.^J-J-" 
■lun"  3  1925— XO.  1010  1012  1014  1016 
1018 '  Walker  Ave..  Oakland.  Ma- 
thew    Gillespie     to    whom     it    may 

concern    ^lay    20,    192d 

lunT  3  1925-NO.  1502  SEVENTT- 
ninth'  Ave.  Chas.  G.  Hinds  and  F. 
M     Greenwood    to    Kane.    Shade    ^ 

Humuhrevs June    2.    192o 

Ume  3  1925-N  SIDE  E-TWELFTH 
St  150  W  of  18th  Ave.,  Oakland. 
Evalynne  D.   Paddon  to  J.  A.  Lloyd 

May    22.    192d 

lune"3'"l925— NO.  9218  HOLLY  ST.. 
Oakland.    Daisy    Crandall    to    C     W. 

Griffith     June    2.    1925 

June  4  1925— NO.  619  COLUSA  AVE. 
Berkeley.    Solomon    Bros,    to    whom 

it  may  concern June  4,  192o 

June  4.  1925 — LOT  18  BLOCK  3  MAP 
ot  Key  Route  Terrace  No.  2.  Al- 
bany. Jeanne  K.  Morrison  to  whom 

it  may  concern June  3,  192o 

June  4.  1925— LOT  6  &  NW  hi  LOT 
7  Blk  1  Clifton  Park.  Rosenthal 
Tract.    Lloyd    Spangler   to    whom    it 

mav   concern    June   3.    192o 

June  "4.  •25-^';E  COR  EIGHTEENTH 
Ave  E  E-17th  St..  Oakland.  Mrs. 
G  Carlston  to  Globe  Realty  and 
Bldg.  Co June  1.   1925 
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June  4,  1920— LOT  17  BLOCK  3  THE 
Keystone  Tract,  Berkeley.  F.  A. 
Plymire  to  whom  it  may  concern.. 
Junu    2,    1925 

June  4,  1925— LOTS  17  18  19  20  21  22 
Block  F  Amended  Map  of  the 
Chrisliania  Tract,  Berkeley.  F.  J. 
Roberts  to  Robert  A.  Hansen.... 
June    2,    1925 

June  4.  1925— LOT  17  MAP  OF  BER- 
lin  Orchard  Tract,  Oakland.  Fred- 
erick J.  Anderson  to  whom  it  may 
concern    June    3,    1925 

June  3,  1925— PTN.  PLOT  29  MAP 
of  the  Ranches  of  Vicente  &  Do- 
mingo Peralta,  Oakland.  Maggie 
Fowden    to    Leslie    G.    Geary — 

June  3,  '25 — N'E  COR.  SU.N'.N" YSLOPE 
Ave  and  Jean  St.,  Oakland.  Stan- 
ley S.  Rice  to  whom  it  may  con- 
cern      May    25,    1925 

June  2,  1925 — XO.  2356  ONE  HUN- 
dred  eighth  Ave.,  Oakland.  William 
H.  Fillmoie  to  whom  it  may  con- 
cern     June    2,    1925 

June  3,  1925— LOT  34  MAP  OF  GA- 
lindo  Tiact,  Oakland.  Severin 
Dether    to   J.    Dether.  .  .  .  May    25,    1925 

June  2,  1925— LOT  138  &  PT.N.  LOT 
137  May  of  Stone  Orchard,  Stone- 
hurst,  Alameda  County.  W.  I.  De 
Long  to  whom  it  may  concern.... 
June    2,    1925 

June   3,   1925— XO.  1624  SEVEXTIETH 
Ave.,    Oakland.    J.    R.    McChesney    and 
George  Henze  to  J.  S.  Marshall.... 
May     29,     1925 

June  3,  1925— LOT  10  BLOCK  15 
Xorthbrae,    Berkeley.      Frances      H. 

Maffly     to     E.    F.     Henderson 

May     29,     1925 

June  6,  1925— NE  COR.  FORTY- 
seventh  St.  and  San  Pablo  Ave., 
Emeryville.  Associated  Oil  Co.  to 
T.    L.    Rosenberg May    29,    1925 

June  6,  '25- W  LIXE  OF  SHERMAN 
St.  700  S  of  San  Antonio  Ave.  (75 
by  100)  Alameda.  Minnie  E,  Acker- 
man    to    Fred    J.    Westlund 

May     25,     1925 

June  6,  1925 — LOT  56  PULLER  AND 
Todd  Tract,  Oakland.  F.  E.  Close  to 
C.   A.   Rogers    June   5,    1925 

June  6,  1925— LOT  57  FULLER  AXD 
Todd  Tract,  Oakland.  I.  E.  Close  to 
C.   A.    Rogers    June    5,    1925 

June  6,  1925— LOT  12  BLK  B  MILLS 
Gardens,    Oakland.    Edwin    W.    Dahl 

to   whom   it   may   concern 

June    6,    1925 

June  6,  1925— \V  32-6  LOTS  43  44  45 
46  Blk  5  Map  of  Solano  Ave.  Ter- 
race, Berkeley.  C.  H.  Fox  to  whom 
it  may   cjncern    June  6,   1925 

June  6,  1925—3939  RANDOLPH  AVE 
Oakland.  Mrs.  Frieda  Fenner  to 
Emil   Lindquist June   6,   1925 

June  6.  1925 — LOT  27  BLOCK  12 
Chevrolet  Park,  Oakland.  George 
L.  Hughson  to  whom  it  may  con- 
cern     May   26.    1925 

.lune  6.  1925 — LOT  8  BLK  P  MAP  OF 
the  Bryant  Tract,  Berkeley.  A.  C. 
Jones  to  whom  it  may  concern.... 
May     27,     1925 

June  6.  1925 — PTN  LOT  14  MAP  OP 
the  Bond  Tract,  Oakland.  Wm.  T. 
Ijittle  to  whom  it  may  concern.... 
June    6,    1925 

June  6,  1925 — 4818  4822  4826  &  4830 
Fairfa.K  Ave.,  2455  2459  2467  2471 
Kenwick  St.,  Oakland.  Chas  W. 
Lindciuist  to  whom  it  may  con- 
cern      June    6,    1925 

June  6,  ■25— LOT  57  DUTTOX  MAX- 
or,  ,San  Leandro.  W.  J.  Landls  to 
whom    it    may    concern .,  June    6,    1925 

June  6,  1925— LOTS  2  3  4  .(i  5  BLOCK 
757  Map  of  Hougham  Tract,  Oak- 
land. Alphonsa  Pasteris  to  Cahill 
Bros June   1,   1925 

June  6,  1925— NE  COR.  KIXGSLAND 
&  El  Camille  Aves.,  Oakland.  Ray 
Peters  to  ■whom  it  may  concern.. 
June    5,    1925 

June  6.  1925— S  SIDE  OF  HOPKINS 
St  310  W  of  3Sth  Ave.,  Oakland. 
J.  B.  Petersen  to  whom  it  may  con- 
cern      June    1,    1925 

June  6,  1925— LOT  8  BLK  2  ARLING- 
ton     Heights,    Berkeley.    Gerald    F. 

Stodley    to   Louis    O.    Hansson 

June    1,    1925 

June  6,  1925— OAKLAND  PIER,  Oak- 
land. Southern  Pacific  Co.  to 
Hutchinson   Co May   28.    1925 

June  6.  1925—544  546  CROFTOX  AVE 
Oakland.  Lyddia  M.  Wick  to  Alfred 
Vezina     June    6,    1925 

June  5.  1925  —  423  HAWTHORNE 
Ave.,  Oakland.  Joseph  R.  Kaelin 
to    Wm.    Wolfe June   5,    1925 


June  5.  1925— LOT  14  BLK.  H,  Map 
of  the  Andrew  Jones  Subdivision. 
Oakland.  Carlo  Bisordl  to  whom 
it    may    concern June    3.    1925 

June  5,  1925 — LOT  3  AND  PTX.  LOT 
4.  Blk.  S,  Lakeshore  Highlands. 
Everett  T.  Grimes  to  Alex  C.  Wie- 
ben     June    3,    1925 

June  5,  1925 — PTX.  LOTS  1,  2  and 
3.  Blk.  H,  Map  showing  a  sub- 
div.  of  Blk.  H  of  the  Revised 
Map  of  the  Prospect  Hill  Tract, 
Oakland.  Augusta  Hertzel  to 
Frank     Enos     June    3,     1925 

June  5,  1925  —  LOT  4  AXD  PT.N. 
Lot  5  Blk.  8,  Key  Route  Heights, 
Oakland.      Frank    E.    and    Helen    A. 

Shockey    to    F.    E.    Shockey 

June     4,     1925 

June  5,  1925  —  646  KEXILWORTH 
Ave.,  San  Leandro.  Cummins  & 
White  to  Oakland  Home  Build- 
ers  Co.,    Inc June    4,    1925 

June  5,  1925  —  2620  KEITH  AVE., 
Berkeley.  Hilding  C.  Dahlgren  to 
Mark  Page    June   1.    1925 

■lune  5,  1925 — LOTS  20  AXD  21.  Blk. 
1,  Huff  Tract,  San  Leandro.  F. 
M.  Xeher  to  whom  it  may  concern 
June     i.     1925 

June  4,  1925  —  618,  620  37TH  ST., 
Oakland.  Leonard  Jones  to  whom 
it    may    concern June    3,     192^ 

June  5,  1925— LOT  141  AXD  PT.X. 
Lot  140  Blk.  31,  Havensoour' 
Tract,  Oakland.  Otto  J.  Xied- 
rich  to  W.  X.  Glaser.  .  June  4.  P,l  ;5 
June  8,  1925 — XO.  3008  MYRTLE 
St.,  Oakland.  Giuseppe  Cannella 
to    S.    L.    Stewart June    5,    1925 

June  S,  1925— CORDOXICE3S  CREEK 
near  4th  St..  Berkeley.  The  Steel 
Tank  and  Pipe  Co.  of  Calif,  to  S. 
G.    Rankin    June    5,    1925 

June  8.  1925— LOT  23  &  PORTIOX 
Lot  24  Blk  30  Amended  Map  of 
Fairmount  Park,  Berkeley.  Fred  H. 
Borgen  to  whom  it  may  concern.. 
June    4,    1925 

June  8.  1925— S  E  36  FT  OF  LOTS  23 
and  24  Elk  D  Map  of  Fairview 
Heights.  Oakland.  George  H.  Drys- 
dale  to  whom  it  may  concern.... 
May     26,     1925 

June  8,  1925 — PORTIOX  LOTS  23  & 
24  Blk  D,  Mar  of  Fairview  Heights 
Oakland.  Edward  P.  Grady  to 
wh-m    it    may   concern.. May    26.    1925 

Ji'ne  8.  1925— PORTIOX  LOTS  23  & 
24  P>'k  D  Map  of  Fairview  Heights 
O'k'and  Edward  F.  Grady,  to 
"hom    it   mav   concern.. May    26.    1925 

.''■n-  v,  1925— LOT  17  HAVEXS- 
'ou't  Addition,  Oakland.  A.  B. 
Eastman  to  whom  it  may  concern 
Mav    29,    1925 

.lune  8.  1925— LOT  21  &  PORTIOX 
Lot  20  P.Ik  P  Map  of  Laurel  Grove 
Park,  Oakland.  H.  Aaroe  to  whom 
It    may    concern June    2.    1925 

June  8.  1925 — XO.  3615  PATTERSON 
Ave..  Oakland.  A.  L.  and  Elsie 
Bailey  to  Walter  Erickson  and  Al- 
bert   Hugo    June    8,    1923 

June  8,  1925 — LOT  84  PERXWOOD 
Tract.  Oakland.  Alex  P.  Marshall 
.Mex   P.   Marshall   <^o June   6.    1925 

June  S,  1925 — SE  SEVENTY-FIFTH 
Avp  .Thout  137.75  NE  of  E-12th  St., 
Oaklnnd.   Louis  H.  &  Edna   M.  Niles 

to     Hansford     and     .\tkinson 

May     23,     1925 

June  S.  1925— LOTS  22  &  23  BLOCK 
c  Map  of  a  portion  of  the  Alta 
Vista  Tract.  Oakland.  Hugo  Carl- 
son to  whom  it  may  concern.... 
June    8.    1925 

June  S,  1925— LOT  15  BLOCK  I 
Map  of  the  Bryant  Tract,  Berke- 
ley. Ceaser  Pregno  to  whom  it  may 
ponoern     lune    1.    1925 

.lune  8.  1925 — NO.  810  JONES  ST., 
Berkeley.  Albertine  Puhrmann  to 
A.    R.    Parker May    20,    1925 

June  5,  1925— LOT  9  BLK  2987  Clare- 
mont  Court.  St.  George  Holden  to 
whom     it     may     cncern — 

June       9.       1925 — LOT      7.      BLK.      C, 
"T.akeshore     Hills".     Oakland.     L.     C. 
Fish    to    whom    it    mav   concern.... 
Mav     29,     1925 

June  9.  1925 — X.E  LINE"  E  21st 
street  65'  SE  of  Mitchell  St.  thence 
SE  35-  XE  50'  XAV  35'  SW  50'  to 
beg  Oakland.  Earle  H.  Moore  to 
whom    it    may    c  ncern  .  .  .lune    8,    1925 

June  9  1925 — XE  T.rXK  OF  E  21st 
street  30'  SE  of  Mitchell  St.  thence 
SE  35'  NE  50'  XW  35'  SW  50'  to 
beg  Oakland.  Earle  H.  Moore  to 
whom    it   may   concern..  .June    8,    1925 


June  9,  1925— PTX.  LOT  30  AND 
.'.11  lot  29,  block  E  "Rose  Park 
Tract",  Oakland.  John  C.  Wil- 
liams to  whom  it  may  concern 
June    9,    1925 

June  9,  1925 — LOT  19.  MAP  OP  THE 
Lamp      Tract.     Joseph      and     Mary 

Flittner    to    Jos.    Flittner 

June     8,     1926 

June  9,  1925— LOT  10,  BLK.  S 
Map  of  East  Fourteenth  Street, 
Villa     Tract,     Oakland.     Harold     R. 

Almond    to    Victor    Realty    Co 

June    8,    1925 

June  9,  1925—724  GRAXD  AVENUE, 
Oakland.  The  American  Bank  to 
Lawton   &  Vezey June   5,   1925 

June  8.  1925— LOT  37,  BLK.  C 
llagemann  &  Mangels  Tract,  Oak- 
land. Sam  West  to  P.  E.  Dynes. 
June    6,    1925 

June  8.  1925- LOT  36,  BLK  C, 
Hagemann  &  Mangels  Tract,  Oak- 
land. Sam  West  to  P.  E.  Dynes. 
June    6,    1925 

June  8-  1925 — S  LINE  OF  LIVING- 
.•=t"n  street,  275'  W  of  Cotton 
street,  thence  SW  125  9-100  SE 
2011'  XE  125  9-100'  NW  200'  to  beg. 
Oakland.  McKee  Greenwood  Sales- 
book   Co..   to   The   Austin   Co 

June     1,     1925 

June  S.  1925— LOT  5,  BLK.  C, 
53rd  Ave.  Tract,  Oakland.  Wm. 
H.  .Sims  to  whom  it  may  concern 
June    8,    1925 

June  8,  1925— LOT  6,  BLK.  C, 
■53rd  Ave.  Tract,  Oakland.  W.  H. 
.Sims  to  whom  it  may  concern. 
June     8     ,1925 

June  8  1925 — Lot  9,  BLK.  C, 
53rd  Ave.  Tract,  Oakland.  Wm. 
H.   Sims    to   "whom   it   may   concern. 

,    June     8,     1925 

•lune  ,?,  1925 — LOT  9,  BLK.  C, 
•T3rd  Ave.  Tract.  Wm.  H.  Sims 
to    whom     It    may    concern 

,   June     8,     1925 

June  S.  1925 — Lot  7,  Blk.  C. 
53rd  Ave.  Tract.  Oakland.  Wm. 
H.  Sims  to  whom  it  may  concern 
June     8,     1925 

June  S.  1925— LOT  8,  BLK.  C  ,53rcl 
Ave.  Tract.  Oakland.  Wm.  H. 
Sims  to  whom  it  may  concern.... 
June     8,     1925 

June   S,  1925— LOTS  20  AND  21,   BLK. 

10,  Chevrolet  Park,  Oakland,  J. 
X.  Larson  to  J.  X.  Larson  and  E. 
L.     Larson May    8,     1925 

June  8,  1925 — BEG.  AT  THE  SW 
cor.  of  hik.  A,  map  of  McNeill 
Tract  and  running  thence  along 
W  boundarv  line  of  said  blk  A,  N 
35°  04'  30"  E  48.5  ft.  thence  N 
49°  04'  30"  E  49.155  ft.  for  a  pt. 
of  beg.  Thence  NE  35.005  N  W 
169.91'  SW  35'  SE  170.53'  to  pt.  of 
lieg..     Oakland.     George     A.     Bolen 

to    whom    it     may    concern 

June    5,    1925 

June  9,  1925— PTN.  LOTS  25,  26,  27 
and  28,  blk.  6,  Xorthbrae  Station 
Tract.  Berkeley,  Alameda  Co. 
Andrew  Williams  to  whom  it  may 
concern June   6,    1925 

June    9,    1925- LOT    3,    BLK.    G,    MILLS 
Garden,       Oakland,       Alameda      Co. 
W.   W.  Landgrebe  to  whom  it  may 
concern     June    6.    1925 

June  9.  1925— LOT  14,  PTILLER  AND 
Todd  Tract,  Oakland,  Alameda  Co. 
Manuel  Farinka  to  Allen  Bros... 
June     1,     1925 

June  10.  1925 — PTN.  LOTS  14  AND 
15.  Map  of  the  Ordway  Tract, 
Berkeley,  Alameda  Co.  Richard  C. 
Liebig June     8,     1925 

June      10,      1925 — LOT      1,      BLK.      E. 
Piedmont    Vista    Tract,     Piedmont, 
-Alameda      Co.     H.       Goranson       to  ' 
whom    it    may    concern ..  June    9,    1925 

June    10,    1925— PTN.    LOTS    10    AND 

11,  Crocker  Oaks.  Oakland,  Ala- 
meda Co.  Alder  &  Clark  to  Alder 
&    Clark June    10,    1925 

June  10,  1925— LOT  21.  MAP  OP 
Dutton  Orchard.  San  Leandro,  Ala- 
meda Co  M.  C  .Dolson  to  R.  B. 
Neikirk June     9,     1925 

June  10,  1925— W  35'  OF  LOT  6, 
blk.  B,  Map  of  the  Bryant  Tract, 
Berkeley.  Eugene  R.  Perry  to 
whom    it    may    concern .  .June    1,    1925 

.lune  10,  1925— LOT  29  AND  N"W  8-4 
lot  28.  blk.  A.  Everett  Tract.  Oak- 
land, Alameda  Co.  S.  A.  Warner 
to    self June    10,    1925 

June  10.  1925 — PTN,  LOTS  27  AND 
28.  Blk.  A,  Everett  Tract,  Oak- 
land.     S.     A.     Warner     to     self 

June     10,     1925 
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June  10,  1925—2306  57th  AVE,  Oak- 
land, Alameda  Co.  Chris  Tollef- 
sen    to    whom    it    may    concern.... 

June!    9,     1925 

June  10,  1925— PTN.  LOT  1,  BLK. 
D,  man  of  Central  Piedmont 
Tract.  Maud  L.  Habersham  to  F. 
H.    Reimers     May    26,     1925 

June  10,  1925— E  LINE  OP  SACRA- 
mento  st.  283.29'  S  of  Addison  St. 
thence  S  28.5'  E  79.25'  N  28.5'  W 
79.2."i  ft.  to  beg.,  Berkeley.  Velma 
C.  Clark  to  W.  H.  Livingston.. 
June     8,     1925 

June  10,  1925— LOT  53  AND  PTN. 
Lot  54,  map  of  Resub.  of  Blk.  34 
of  the  Warner  Tract,  Oakland. 
Verdia  May  Clark  to  Percy  J. 
Drake June    5,    1925 

June  10,  1925— PTN.  LOTS  19  and  20, 
Blk.  F,  map  of  Laurel  Grove  Park, 
Oakland,    Alameda    Co.      H.    Aaroe 

to    whom     it    may    concern 

June     5.     1925 

June  10.  1925—658  BROOKWOOD 
Road,  Oakland,  Alameda  Co.  Mrs. 
W.  J.  Garibaldi  to  George  WInsor. 
June    10,    1925 

June  10,  1925— LOT  26  AND  SE  8-4 
lot  27,  blk  A,  Everett  Tract,  Oak- 
land.   Alameda    Co.     S.    A.    Warner 

to    whom    it    may    concern 

June     10,     1925 
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June  6,  1925 — LOTS  28  &  30  BLK  43 
Map  of  Resub  of  the  Townslte  of 
Fitchburg,  Oakland.  Garrett  Mill 
and  Lumber  Co.  vs  Conrad  Koch, 
Margarite    Koch     $427.57 

June  6,  1925- LOT  135  &  NE  10  FT 
Lot  133  Blk  13  Map  of  the  Wastall 
Tract,  Oakland.  Maxwell  Hardware 
Co  vs  G.  A.  Harris,  Alice  B.  Har- 
ris,   P.    B.    La    Voice |48.47 

June  6,  1925 — SB  40  LOT  6  MAP  OF 
Harwood  Terrace,  Oakland.  Max- 
well Hardware  Co.  vs  A.  Frank 
Timothy,  Hattie  Timothy,  P.  B. 
La   Voice    $41 

June  5.  1925—2500  IITH  AVE.,  Oak- 
land. M.  H.  Stanley  Co.  vs.  Oak- 
land Title  Ins.  and  Guaranty  Co. 
and    J.    M.    Hiitcheson $86.87 

June  5,  1925—2346  MITCHELL  ST.. 
Oakland.  M.  H.  Stanley  Co.  vs.  J. 
M.  Hutcheson  and  Dorothy  L. 
Hutcheson    $269.18 

June  5,  1925—2500  IITH  AVE..  Oak- 
land. Albany  Sash  &  Door  Co.  vs. 
Oakland  Title  Ins.  &  Guaranty  Co. 
and    J.    M.    Hutcheson    $120.45 


June  5,  1925  —  NE  40  FT.  LOT  1, 
Map  of  Stone  Orchard,  Oakland. 
Gairelt  Mill  A  Lumber  Co.  vs. 
Wingett  Chemical  Co.,  Inc.,  M. 
Gallo,  R.  H.  Andrews  and  H. 
Hagen     $159.04 

June  4,  1925— LOT  81  MAP  OF  BAR- 
ker  Park.  Oakland.  M.  Stulsaft  Co 
vs    J      D.    Finnelly,    J.    McDonough 

23.70 

.lune  4.  1925— LOT  10  &  NE  7  LOT  9 
Blk  16  Map  of  Chevrolet  Park, 
Oakland.  Boorman  Lumber  Co.  vs 
C.    H.    Sherman    $265.84 

Juno  4.  1925— S  30  OF  LOT  1  MAP 
of  Templeton  Trace,  Otkland.  Til- 
den  Lumber  and  Mill  Co.  vs  Vic- 
tor Haller,  Violet  Haller,  W.  P. 
Austin     $364.85 

June  3,  1925— NW  THIRD  AVE  100 
SW  E-12th  th  SW  50  NW  150  NE 
50  SB  150  to  beg..  Oakland.  A.  J. 
Clipper  vs  A  P  and  Emilie  M  Chick 
and   Geo    Bell    &   Son $965.19 

June  3,  1925— LOT  74  BLK  304,  Map 
Dutton  Manor  Addition,  San  Le- 
andro.  EureUa  Mill  &  Lumber  Co 
vs    Richard    Hill    $225.32 

June  3,  1925— W  THIRD  AVK  100  S 
E-12th  St.  a  50  W  150  N  50  B  150 
to  beg,  Oakland.  W  P  Fuller  Co 
vs  Arthur  T  Chick  and  George  Bell 
$532 

June  S,  1925— LOTS  41  TO  51  INCL. 
Block  D  Map  of  the  Lands  of  the 
Oakland  View  Homestead  Assn., 
Oakland.  California  Brick  Co.  vs 
New  Piedmont  Swimming  Baths. 
VV.    J.    Baccus    $120.90 

June  8,  1925— LOT  1  BLK  H  FRUIT- 
vale  Blvd.  Tract,  Oakland.  Sunset 
Lumber  Co.  vs  Lenore  Free,  R.  T. 
B'ree.  J.  E.  Sprague,  Etta  Sprague 
$176 

June  8,  1925 — INTERSECTION  OF 
the  N  line  of  Parr  Terminal  Co. 
lease  with  a  line  drawn  parallel  to 
and  dist.  W  1015  ft.  measured  at 
right  angles  from  the  easterly 
boundary  line  of  said  lease  and 
running  thence  852.11  ft.  E  613.76 
ft,  N  852.11  ft.  W  613.76  ft  to  beg. 
with  reservations  for  railroad 
purposes,  Oakland.  Calif.  Brick 
Co.  vs.  General  Petroleum,  Cor- 
poration,   W.    J     Baccus    $851.80 

June  9,  1925 — PTN.  LOT  118  CROCK- 
er  Highland.  Oakland.  Rhodes- 
Jamieson  &  Co.  vs.  W.  Adamski, 
Mary    Adamski,    J.    B.    Henderson.. 


June  '9,  1925—1226  8.<!th  AVE.  OAK- 
land.  Boorman  Lmber  Co.  vs.  M. 
H.     .Seahohn      $758.63 

June  9.  1925— LOTS  3  AND  4,  BLK. 
C.  Map  of  Boulevard  Villa  Tract, 
Oakland.  Boorman  Lumber  Co.  to 
Ole     Mickelson     $222.44 


.June  9,  1925— LOTS  24  AND  25,  BLK. 
Q,  Map  of  Iveywood  Tract.  Oak- 
land. Boorman  Lumber  Co.  vs.  H. 
Ludy     $93.9! 

.lune  9,  1925— LOT  68,  BLK.  3262-21, 
Amended  Map  of  Havenscourt 
Oakland.  H.  C.  Barbour  vs.  Oscar 
Gervais     ^     $88.10 

June  9,  1925— PTN.  LOT  118  CROCK- 
•  r  Highlands,  Oakland.  J.  B. 
Henderson  vs.  W.  Adamski,  Mary 
.Vdam.-iki      $428.00 

June  8,  1925 — 5035  TRASK  STREET, 
Dakliina.      AI.    Siulsaft   Co.    vs.   J.   D. 

.Sennelly     &     J.     MacDonough ...  .$87.02 

.iiilu-  i,  1925—2213-15-19  SPAULD- 
ing     Ave.,     Berkeley.      Joe     Caprini 

vs.    Matt   L,    Sals $825.00 

June  8,  1925— SW  COR  .BBLLAIRB 
I'l.  &  Bona  St.,  Oakland.  M.  Stul- 
saft Co.  vs.  John  Jackson.  Freda 
.lackson    &    J.    MacDonough.  ..  .$91.06 

June  10.  1925- PT.N'.  LOTS  87  AND 
STA.  map  of  the  Barker  Tract, 
Oakland,  Alameda  Co.  Henry  Cow- 
ell  Lime  Cement  Co.  vs.  J.  M. 
Hutcheson  and  Dorothy  Hutcheson 
$55i35 

June  10,  1925— PTN.  LOT  3,  BLK.  R. 
Map  of  Melrose  Acres,  Oakland, 
Alameda  Co.  Sunset  Lumber  Co. 
vs.  Earl  G.  Gridley,  Geo.  S.  Rey- 
nolds,    Williams    &    Wastell.    $106.44 


RELEASE  OF  LIENS 


.\I,.*MEDA    COt'XTY 


Recorded  Amount 

.lune    4.    1925  —  PTN.    LOT    20,    MAP 

of      the      White      Tract,      Oakland. 

Rhodes-.Tamieson    &    Co.    to    J.    W. 

Powell,  J.  Coward  and  Daniel  Gan- 

naw    $94.20 

June    4,    1925 — LOT    26    BLK.    A    M.\P 

2   of   the    Bateman    Tract,   Berkeley. 

Rhodes-Jamieson    &    Co.    to    W.    F. 

McManus  and  J.  W.  Powell .  .$295.15 
June   3,    1925- LOT   74   M.-\P  OF  DUT- 

ton    Manor    Addition,    San    Leandro. 

Duner-Mathenv    Sash    &    Door    Co. 

to   Richard    Hill    $239.15 

June     3.     1925— LOT    183     SEQUOYAS 

Hills     Tract.     Royal     Floor     Co.     to 

.Marion  Ezell.  Martha  Ezell.  ...$333 
June    2,    1925— LOT    5    BLK    2    THOU- 

sand  Oaks  Heights.  Berkeley    E.    P. 

Tenney    Co.    Inc    to    E.    H.    Foster. 

Martha    R.    Foster    $57.09 

June    2.    1925- LOT    5    BLK    2    THOU- 

sand       Oaks       Heights.        Berkeley. 

P.hodes    Jamieson    &    Co.    to    E.    H. 

Foster  Martha  S.  Foster..  .  .$14")  R5 
June    8,    1925 — PTN   LOT  10    WILCOX 

Place,  Ptn  Lot  7  Pacific  Home- 
stead,   Oakland.    R.      S.      Wolfe     to 

Louis   J.    Cohn    $81.50 


Reinhart  Lumber  and  Planing  Mill  Company 

GBIVERAL,    LUMBER    YARD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 
(iriirral    Mill    and    Cablnrt    'Work,    Stock    Door»,    Saith 

Fram^f*    nnrt    Moiildlngw  

JERROI.D  AVE.  A   VARNBHrHXD  ATB. 

Mission   901-902-901-904  San  Franclac* 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufarturftrf  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CROCKER    BUILDING 


TEON    BITILDINQ 


San   Francisco,   Cal. 


Portland.  Oreifon 


ICarspn  (EotiHtrurttntt  UpportH 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  In  your  territor.v.  ad- 
vising class  of  work  in  which  you  are  interested. 
818   MLSSION    STREET  SAN    FKANCISCO 


Phone  Franklin    3400 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exduoge 
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rune  6  ,1925— LOTS  7  AND  8,  BLK. 
16,  map  of  Boulevard  Park,  Sun- 
set   Lumber    Co.,    vs.    F.   'Stringer.. 

rune  'i6."i925— 22i3-i5-lV  '  SPAULD- 
ing  Ave.,   Berkeley.     Joe   Catrini   to 

Matt    L    Salo $825 

rune  9,  1925— LOT  8  BLK  6  Map  of 
Blocks  5  and  6,  Barker  Tract, 
Berkeley.      Zenith    Mill    &    Lumber 

Co    to   Mary  E   Bartman $87.23 

rune  9,  1925— LOTS  13,  14,  15,  16  and 
Ptn  Lot  12  Blk  M,  Map  of  Trum- 
bull Tract.  Oakland.  H  P  O'Connell, 
J197.50;  R  H  Grouse,  $176;  Melrose 
Building  Materials  Co,  $100.33  and 
$61.38;  Smith  Hardware  Co,  $48.50 
and  $42;  Ray  Childers,  $356.80; 
Piedmont  Mill  &  Mtg  Co,  $85.65 
and  $263.50  and  $283.85;  Smith 
Hardware  Co.  $108.64  V  A  Schultz 
$75;  Gus  Johnson,  $114;  Melrose 
Building  Co,  $67.48;  E  K  Wood 
Lumber  Co,  $1071.08  to  H  S  Fore- 
man,   Freda   Smith. 

une  9,  1925 — NO.  5410  WALNUT 
Ave.,  Oakland.  Powell  Bros  Inc  to 
H  S  Foreman  and  Freda  Smith... 
$74.20 

une  9,  1925— NO,  5416  WALNUT  ST., 
Oakland.  Orth  &  Braun  to  H  S 
Foreman   and  Freda  Smith $63.50 

une  9,  1925— NO.  5422  WALNUT  AV 
Oakland.  Gus  Johnson,  $114;  Orth 
&  Braun,  $64  to  H  9  Foremen  and 
Freda     Smith 

une  9,  1925— LOTS  13,  14,  15,  16  and 
Ptn  Lot  12  Blk  M  Map  Trumbull 
Tract.  Oakland.  H  P  O'Connell  to 
H  S   Foreman $197.50 

une  9.  1925 — W  15  LOT  15  and  all 
Lot  16,  Trumbull  Tract,  Oakland. 
Neighbors  Lumber  Yard  to  H  S 
Foreman,  Ashley  W  Smith  and 
Freda     Smith $197.82 


BUILDING    CONTRACTS 


FRESNO     COUNTY 


DWELLING,  $4950;  521  McKinley  Ave., 
Fresno;  owner,  J.  R.  Church,  221 
No.   U,   Fresno. 

DWELLING    and     garage,     $4500;     3953 
Balch    Ave.,    Fresno;      owner,      Ben 
Francis,     4727    Iowa,     Fresno;    con- 
tractor,   C.    L.    Dart. 
-^- 


BUILDING  CONTRACTS 


SAX    MATEO    COUNTY 


BUILDING 

PART    LOTS    11    AND    12    BLK    13,    San 
Mateo.       Flues,    sheet    metal    work 
and    marquee    for    one-story    rein- 
forced  concrete   building. 
Dwner — M.    J.    Conway    et    al,    212    Villa 

Terrace,    San    Mateo, 
f^rchtiect — Kuhn    &   Edwards,    833   Mar- 
ket  St,,   San   Francisco, 
"on tractor  —  J.   A.   Korrell   &  Co.,   San 

Francisco. 
Filed  May  26,  '25.     Dated  May  7,   "25. 
Flues  up  and  metal   work   done.. $2.^0 

Marquee     delivered 250 

Completed    and    accepted 323 

Usual    35   days 277 

TOTAL  COST.  $1100 
Bond,  none.  Limit,  100  working  days. 
Forfeit,  $10.  Plans  and  specifications 
nied. 


COMPLETION    NOTICES 


S,VXT.\    CL.%RA    COI'NTY 


riecorded  Accepted 

May  22.  1925— LOT  9  BLK  4,  Roose- 
velt Park,  San  Jose.  Leo  A  Schutte 
to  whom  it  may  concern.  May  22,  1925 

May  22.  1925— SW  NINTH  &  REED 
Sts.,  San  Jose.  A  Francesconi  to 
whom   it  may  concern  ...  May  21,   1925 

May  22,  1925— SE  THIRD  AND  ST. 
James  Sts.,  San  Jose.  Scottish  Rite 
Hall   As.sn   to  whom  it  may  concern 

May  22,  1925— LOTS  1  AND  2  BLK 
20,  College  Terrace,  Palo  .\lto. 
Laura  B  Pennington  to  whom  it 
may  concern May   22,  1925 

May  23,  1925 — NW  40  FT.  LOT  41, 
Hanchett  Court,  San  Jose.  Joe  J 
Fereira  to  whom  it  may  concern.. 
May    22.    1925 

May  23,  1925— LOT  21  BLK  9,  Seale 
.Vddilion  No.  2  (Neff  Bldg.).  Palo 
Alto.  Maud  Barker  to  whom  it 
mav    cone,  rn May    22,    1925 

May  23,  1925— NO.  435  SPENCER  AV, 
San  Jose.  Domenica  Vaudagna  to 
whom    it    may    concern. May    22.    1925 


May  25,  1925— LOTS  25  AND  26  BLK 
49,  Palo  Alto.  Nettie  Lyons  to 
whom  it  may  concern ...  May  18,   1925 

May  25,  1925— LOT  10,  except  10  ft. 
strip,  Blk  13  Evergreen  Park,  May- 
field.  William  Darr  to  whom  it 
may  concern May  23,   1925 

May  25,  1925— LOT  16  BLK  5,  Palm 
Haven,  San  Jose.  Stephen  D'Arrigo 
to  whom  it  mav  concern    May  18,  1925 

May  25,  1925 — HARDING  AVE.,  Los 
Gatos.  C  P  Baird  to  whom  it  may 
concern May    25,    1925 

May  26,  1925 — LOTS  21  AND  20  BLK 
8.  College  Terrace,  Mayfield.  I  E 
Stanford  to  whom  it  mav  concern. 
May    25,    1925 

May  26,  1925— MAYFIELD  AVE,  SAL- 
vatierras  St.  and  Santa  Inez  St., 
Stanford  University,  Palo  Alto.  Lou 
Henry  Hoover  to  whom  it  may  con- 
cern  Mav     19,     1925 

Mav  26,  1925— BEG  at  E  Cor  Lot  B6 
SW  246.84  to  Arbor  Ave  th  155  SE 
20  NE  178.74  SE  95  ft.  to  beg  Ptn 
Lot  86,  Los  Altos  Country  Club 
Properties.  Elinor  Kirkames  to 
whom    it   may   concern. May    13,    1925 

Mav  26.  1925— PTN  LOT  8  BLK  5  R  5 
South,  San  Jose.  W  J  Scheller  to 
whom  it  mav  concern...  May  26.    1925 

May   26,    1925 — LOT   5   ELK    2.    Roose- 
velt    Park,     San     Jose.       George     S 
Millard   to   whom    it  may   concern 
Mav    22.    1925 

May  27,  1925— NE  BIRD  AVE  ANP 
Nelson  Way  Ptn  Lots  1  and  2,  J  .M 
Nelson  Nob  Hill  Subd.,  San  Jose. 
Antonio  Castro  et  al  to  whom  it 
mav    concern May    26.    1025 

Mav  29,  1925— LOT  4  BLK  2.  Cherry 
Land  Tract.  San  Jose.  William 
Martin  to  whom  it  may  concern.. 
May    29,    1925 

Mav  29,  1925 — 9  FOREST  COURT  105 
E  Boyce  Ave  E  50x103.40  ft.,  Palo 
Alto.  Paul  Hansen  to  whom  it 
mav    concern May    27,    1925 

Mav  29,  1925 — LOT  11,  Hanchett 
Court,  San  Jose.  E  J  Smith  to 
whom    it   mav   concern.. May    29,    1925 

May  29.  1925— LOT  18  Willows  Resi- 
dence Tract,  San  Jose.  Claude  Earl 
and  Helen  Cunningham  to  whom  it 
may  concern May   28,   1925 

June  1,  1925— S  MARKET  ST.,  50x140 
ft.  bounded  W  land  Stoehsner  and 
E  Cronin.  San  Jose.  Stephen 
W  Buoher  to  whom  it  may  concern 
June    1,    1925 

June  1,  1925 — LOT  26,  Adam  and 
Keller  Addition,  San  Jose.  L  C 
Rossi  to  whom  it  mav  concern .  . . 
Mav   29,    1925 

June  1,  1925 — LOT  27  Adam  &  Keller 
Addition,  San  Jose.  L  C  Rossi  to 
whom   it  mav  concern  ..  .Mav  29,   1925 

June  2.  192.5 — SE  MATADERA  AVE 
490  SW  S.  F.  and  C.  J.  Road  SW  210 
xSE  311.14  Pt  Santa  Rita  Rancho, 
San  Jose.  John  Whitsell  to  whom 
it    may    concern May    27,    1925 

June  2,  1925— SE  THIRD  AND  ST. 
James  S'ts..  San  Jose.  Scottish  Rite 
Hall  Assn.  to  P  Grassi  &  Co 

June  2,  1925— NO.  33-35  FOUNTAIN 
Ave.,  bet.  1st  and  2nd  Sts..  San  Jose 
G    Calvelli    to    Bridges    &    Mainton. 

Mav    29     1925 

.Tune  v.  'i92.5-^S  SANFERNANDO'ST."' 
85.81  E  Phyllis  Ave  E  42.90  S  89.64 
W  42.90  W  89.68  Ptn  Lot  24.  Los 
Soches  Rancho,  San  Jose.  R  J 
Dannemark  to  whom  it  may  con- 
cern  May    28,     1925 

June  3,  1925 — LOT  8  BLK  1,  Alameda 
Villa  Tract,  San  Jose.  A  E  and 
Viola  O  Brown  to  William  Pop-ue. 
June    1.    1925 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   Placerville, 
Nevada  City,  Reno 


SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Strfft 


J'une  3,  1925— SW  JACKSON  AND 
Scott  Sts.  S  84Vixl63  Ptn  Sub  Lot 
19,  Santa  Clara.  A  Bernardo  to 
Frank   Gardian Mar.    10,    1925 

June  3,  1925 — W  CALDERON  AVE 
300  S  Church  St.  S  50x150,  San 
Jose.  W  N  Bartlev  to  whom  it 
mav    concern '....May    30,    1925 

June  4,  1925— BUBD9.  LOTS  39  &  40 
Blk  44,  Palo  Alto.  Emilio  and 
.Josephine  Cinguini  to  whom  it  may 
concern June    1,    1925 

June  4.  1925 — LOS  GATOS.  Board  of 
Trustees  of  Los  Gatos  Union  High 
School  District  to  Scott  Co. May  25     25 

June  4,  1925 — 5.37  ACRES  in  Taaffe 
Sub.  of  Lot  4  and  Pt.  Lots  8  and 
9.  Los  Altos  No.  5.  Theodore  V 
and  Emma  Wright  Halsey  to  whom 
it   may  concern Feb.    1.    1925 

June  5.  1925— LOT  3  BLK  2,  French 
Residence  Park,  San  Jose.  Ralph 
and  Clara  B  White  to  whom  it  may 
concern6 June    5.    1925 

June  5.  1925 — LOT  14  BLK  5,  Palm 
Haven  Tract,  San  Jose.  Thomas  P 
and  Gussie  L  Rogers  to  whom  it 
may   concern June   4,   1925 

June  6,  1925 — LOTS  1  &  2.  Alameda 
Manor,  San  Jose.  J  R  Phelps  to 
whom   it   mav  concern ..  .June   5,   1925 

June  6,  1925 — LOT  9  BLK  8.  Seale 
Atldition  No.  2,  Palo  Alto.  William 
Lenehan  to  whom  it  may  concern 
June    4,    1925 

June  6.  1925— LOT  12  and  W  %  Lot 
11  Blk  1.  Alba  Park  Addition.  Palo 
Alto.  Chas  W  Deckman  to  whom 
it  mav  concern June  4.   1925 

June  6.  1925 — LOT  15.  Hanchett 
Court,  San  Jose.  M  E  Porter  to 
whom   it   mav   concern ...  June   6,   1925 

June  6,  1925— E  TWELFTH  ST.  641.40 
N  Keves  N  41x123  Ptn  Lots  22  and 
23  Blic  68.  Frevschlag  .Sub  of  Reed 
Addition,  San  Jose.  J  A  Weldon  to 
whom   it   may  concern ..  .May  29,  1925 


BUILDING  CONTRACTS 


SANTA    CLARA    COUNTY 


RESIDENCE 

NE  SIXTH   AND  REED  STS.,  San   Jose. 

All    work    for    two-story    residence 

and    garage. 
Owner — P.     Andreucetti,     San     Jose. 
Architect  —  Charles    S.    McKenzie,    511 

Bank    of   San    Jose    Bldg.,    San    Jose. 
Contractor  —  Bridges    &    Munton,    San 

Jose. 
Filed  May  29,  '25.     Dated  May  26,  '25. 

As     work    progresses 75% 

Usual    35   days Final    payment 

TOTAL  COST.  $14,190 
Bond,  $7500.  Sureties,  A.  L.  Hubbard 
and  Otto  E.  Sehnabel.  Limit,  90  days 
from  May  26,  1925.  Forfeit,  none.  Plans 
and   specifications  filed. 

ADDITIONAL   SEATS 

ST.\NFORD    STADIUM,    Stanford    Uni- 
versity,   Palo    Alto.       All    work    for 
approximately      10,000       additional 
seats    in    Stanford   stadium. 
Owner — Board    of    Athletic    Control    of 

Stanford    University. 
Architect — None. 
Contractor  —  Palmer    &    McBryde,    503 

Market  St.,  San   Francisco. 
Piled  Jluv  26,  '25.     Dated  Mav  20.  '25. 

TOTAL  COST,  $152,000 
Bond,  $80,000.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  170 
days  from  May  20,  1925.  Forfeit,  none. 
Plans  and  specifications  filed. 

DWELLING 

N  HAWTHORNE  WAY,  Lot  39,  Arcadia 
Tract,  San  Jose.     All  work  for  one- 
story   dwelling  and   garage. 
Owner — A.    B.    Jamison,    21    Asbury    St., 

San  Jose. 
Architect — None. 
Contractor  —  Geo.     D.     McCrary,     535 

Margaret  St.,  San  Jose. 
Kil.d    Mav    27.    '25.      Dated    May    27,    '25. 

Frame  up    $781.25 

Hoot   on   and   completed 781.25 

I'omplfted    and    accepted 781.25 

Usual   35  days 781.25 

TOTAL  COST,  $3125.00 
Bond,  none.  Limit,  70  days  from  May 
27,  1925.  Forfeit,  none.  Plans  and 
sptcifications   filed. 


DWELLING 

HANCHETT   AVE.,  being  Lot    16  Blk   5, 

Hanchett       Park    Tract.      San    Jose. 

All    work    for    five-room    dwelling 

and    earatre. 
Owner — Chester  M.  Perry,  338  Park  St.. 

iian  Jose. 
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Conukc'io7'l^°Geo.    W.    Humphrey.   363  THc        GaSoHnC        HlehwaV       TqX 

Prevost  St..   San   Jose.  O  J 

^^'^^s^^i^^o.S^'^^^.^^  is    it    Equitable    and    Desirable 

Plastering    completed    1200.00  1 

Building   completed    1100.00  .- ; ^           ,      .                                         

Usual    35   days 1137.60  In    several    states    strong    opposition  burden    of   the   gas   tax   naturally   falls 

TOTAL,  COST,    J4537.50  to    a    tax    on    gasoline    has    developed.  upon   the   pleasure  seeker — and   rightly 

Bond,   none.     Limit,   90   days   from  May  Motor    car    associations     have     usually  so. 

28,   1925.     Forfeit,     none.        Plans     and  i.^en    the    chief    opponents    of    a    "gas  We   suspect    that   much,    if   not  most, 

specifications   nled.  ,j^j.  .,    ^pj^j^    j^    unfortunate    indeed,    for  uf    the    real    opposition    to    a    gasoline 

the   rapid   increase   in   expenditures   for  tax    has    been    caused    by    what    is    re- 

WAREHOUSE  better    roads    has    been    mainly    due    to  fc'arded    as    an     unfair    distribution    of 

NO.    515    HIGH      ST.,    Palo      Alto.        All  the    influence    of      motor     car      owner.s  road    building    funds.    The    residents    of 

work    tor    reinforced    concrete    and  upon    legislators.    Now,    when    a    good  cities   in   many   states   buy   most   of   the 

tile  wareliouse. _             ,  start  has  just  bi-en   made   toward  hard  Basoline    sold    in    those      states.      But 

"'"IW           Mad.son-Thoits    Co..    Palo  ,„,f^^j„g  '^^   ^„    ,„^j„    highways,    it    is  n.ost    of    th.    money    taken    from    them 

Architect Birge  M.  Clark,   310  Univer-  almost    a    calamity    that     fights     have  i--*    expended    on    roads    so    far    distant 

sity  Ave.,  Palo  Alto.         '  been   started   against     so     desirable     a  from   these   cities   that   they  derive  lit- 

Contractor — Wells    P.    Goodenough,    310  means    of     raising    road    funds    as    the  "e    direct    benefit      from      such      roads. 

University  Ave.,  Palo  Alto.  tax  on   gasoline.  Furthermore,     much     of     the     gasoline 

Filed  May  29,  '25.      Dated  May  27,   '25.  ,         ,.      ,^    ^  thev    buv    is    used    In    Drooellin^    their 

Weekly   payments    If    the    users    of    roads    should    bear  ^^''     °"*     "'    ^^'"^    '"    propelling    tneir 

TOTAL    COST,    J6938  the   main   burden   of   the   cost  of  buiid-  ''"'^  ''^*'"  ^^''^  streets,  for  whose  main- 
Bond,  $3500.     Sureties.  Paul  M.  P.  Mer-  ing    and    maintaining    them,    we    chal-  '•'nance    no    expenditure    is    made    from 
ner  and     Jospeh   A.     Jury.     Limit,      60  lenge    anyone    to      suggest      a      better  "^^    ^^^   '^*    funds.    Where    this    is    the 
days    from    June  1,  1925.      Forfeit,  none.  means    of    measurintr    that    hsp    than    is  '-ASii.    undoubtedly    there    Is   an    inequit- 
Plans  and   specific_ation_s  filed.  Tetured    by    meter./g    ^he    "uantity    of  ="^"'    distribution    or    the    money    raised 
Rpc;.ini,^vPK  gasoline    consumed   by    each   motor   car.  ^'l   ^^"^   "'^  Uv^i^A  on   gasoline.   But  the 
LoI'I'i'-bSk   23,   scale   Addition  No.   2,  A     California     automobile     association  ^^re"'alio'ca'?ion'  ot    the'gaTtax    fund's" 
Palo  Alto.     All   work  for  one-story  recently    put    out    a    statement    to    the  '**   allocation    ot    tne   gas    tax    tunas, 
residence  and   garage.  following    effect:    The    state    highways  ''",?,. ""'   '°  oppose   the   gas   tax. 
Owner— Joseph  T.  Sullivan,  427  Tenny-  were   built    for    the    benefit    of    the    en-  There  will  never  be  any  kind  of  tax 
son  Ave.,  Palo  Alto.  ,■        r.i,hii/.       or>H      »>>«      ,^^t\-^„      »..Kii»  that    will    not    arouse    opposition.    For 
Architect-Birge  M.  Clark,   310  Univer-  ^  "\  P""''^'    ,^"^hem     Tt    i,   .Inffi.    tn  centuries  the  farmers  of  America  were 

*;itv    Avp      Palo   Alto  snouia    pay    tor    tnem.    It    is    unfair    to  .                     .^    -                  -.-         . 

Contractor-WeUsR    Goodenough,    310  attempt  to  make  any  one  class  of  tax-  '°   f  Tif ,'"    '^""'    °PPO«"'^°    '»    "-^ad 

University  Ave.,   Palo   Alto.  payers    shoulder    the    whole    burden    of  '^.^'^^     '"^^     ^^,   secured     no    adequate 

Filed  May  27,  •25.     Dated  May  18,  '25.  highway    expense  mileage   of  good  roads.   It   was   not   till 

Frame   up   and   roof   on 25%  n-.u    .v        .     '  about    30   years   ago      that     State      Aid 

1st    brown    coat    plaster    on    and  *^ ""    '""s    statemeni    no    one    is    apt  Road  Laws  began  to  convert  the  farm- 
exterior    covering   on 25%  '?  disagree.  Everyone,  it  is  true,  bene-  ers    into    supporters   of    large    highway 

Building    completed    25%  fits     indirectly,     if    not    directly,    from  appropriations   and   bond   issues.   Those 

Usual   35   lays- ■•  total' COST    $6906  '■'"'^^•,  "^r   "',  "°'  """^  ^''""'  "'"^  °^  ■"''"■  '^^'^    spread    the    tax    burden    over    the 

Bond    none      Limit    7°  days  afUr  work  \°^^^'-    I^°""i    '^e   automobile   associa-  cities   as   well   as   over   the   farms,   and 

fs    sfarteS       Forfeit.    nonJ.      Plans    and  "°"«    advocate    taxing    the     public     in  .h^    farmers     then    began     to     support 

specifications  filed.  general    for    the    support    of    railways?  the    advocates     of    extensive     highway 

The    users    of    railways    pay    a    toll    for  improvement,     grudgingly       and       most 

?I^^Soov^     Avr,    HTTMRmnT    <^T=!  fu-^h   use.   and   they,   in   turn,   collect  at  meagerly  at  first,  U  is  true.  Then  came 

Ifn  Sos^       ?»   ^.^^k  For   ?ne-sto?y  ^.^^"  .»'"''  "i  ''"''  '°'^  ^'■°™  ^^^  P«°P'^  'he    automobile.    The    expense   and   dis- 

fiame  residence  and  garage  °     whom     they    sell    goods     that    have  comfort    of    unsurfaced    roads    became 

Owner— P.    Raggio,   Town    of   Madrone.  "*^'^"    carried    by    the    railways.    This    is  increasingly    evident.    Better    tax    laws 

Architect— Wolfe   &   Higgins.  an    economic   plan,   one    that   a   century  and       better       vehicles       combined     to 

Contractor— C.   F.   Keesling,   San   Jose.  of     experience     endorses.     Why,,    then,  change   the  attitude     of     the     farmers 

Filed  June   3.     25.      Dated  June    1,   '25.  should    this    plan    not    find    favor    when  toward    •'eoln<'    into    debt"    for    better 

Frame  up  and   rafters   on ..      $3393.25  applied   to   road   transportation?  roads     Mo^ee^auitable      road      taxation 

1st  coat  plaster  on  inside  and  out  loaas.    More    equuaoie      roaa      taxation 

3393.25  A    fixed    annual    license    fee    plus    a  "as    certainly    a    large    factor    in    this 

Building   completed    3393.2.'>  gasoline    tax    seems    to    us    to    be    the  conversion   of  the   farmers.   Even   more 

Usual    35  days 3393.26  nearest    approach    to    an    ideal    assess-  equitable    than    the    property    tax    for 

„       J.    .„„„„  ,-„  TOTAL    COST^   $13,573.00  ment    for    the    use    of    roads    that    has  road    improvement   is   the   gasoline   tax. 

?n°dV"''^°eefl'?rg'"''5m?t.'lrdi"yf  >-»    been    devised     It    does    Just    what  Hence     if    a    more     equitable     property 

after  June  6,  1925.  Forfeit,  none.  Plans  pajment   for  a   railway  passenger  tick-  tax   was   instrumental   in   giving   to    the 

and  specifications  filed.  ^'  of  railway  freight  bill  does,   namely  country  a   better  highway  system,  is  it 

charges    the    user    in    proportion    to    his  not   evident   that  a  still   more  equitable 

LAUNDRY  use   of   the  highway.  Then,   if  that   user  tax,  the  gas  tax,  will  accomplish  a  vast 

COR     SAN    FERNANDO    ST.    AND   GIL-  jg   performing  a  service   for   other   peo-  deal     in     pulling     America    out    of    the 

■      j5XIpir"subr^Sa'^n'"jose.'"''An'  P'e.   as  when  a  farmer  carries   produce  dust  and  mud? 

work    except   painting    for   laundry  to  market  in  his  car  or  truck,  he  must  In  1924,  36  states  had  a  gasoline  tax. 

building.  add  to  the  price  of  his  product  enough  Of    the    total    gross      receipts      in      1924 

Owner — S.    M.    Saunders   and    Eli.    Barl-  to  cover  the  cost  of  haulage,  including  from    this    tax    only    about    60    per  cent 

teau,   San   Jose.  therein   his   highway   tax.  was   applied   to   road   work.   This   is   an 

Architect— Herman  BKiause.  If   the  road  is  used  by  a  person  rid-  obvious   defect    in    the   law.— Engineer- 

j''o%T'"~                          Jorgensen,    San  i„g    fp,    pleasure    only,    then    the    entire  ing    and    Contracting. 

Filed  June   3.  '25.     Dated  June  2,  '26.  - 

As   work   progresses 75% 

Usual   35   davs 25%  OPENS    OFFICE  NEW     CO>CEU.\    ENTERS    THE    SAX 

TOTAL   COST,    $17,384                                         jOsE   FIELD 

Bond,  none.     Limit,  50  days  after  June  E.    Guy    Warren,    former    sales    man-                                      

6.   1925.   Forfeit,   none.   Plans  and  speci-  ager    of    the    Shasta    Division    for    the  The    Central    Glass    and    Paint    Com- 

fications  filed.    Pacific    Gas    &    Electric    Company,    has  pany    has    started    operations    in    San 

RESIDENCE  resigned    and      will    open    an    office      in  Jose.    The     company     is     capitalized    at 

NO."  955   HAMILTON     AVE,   Palo      Alto.  Redding    for    the    practice    of    civil    and  $25,000     and     will     have     the     exclusive 

All   work   for   two-story     residence  hydraulic     engineering.      Max    Stewart  agency    for   the   products   of   the    Pitts- 

and  garage.  of    Red    Bluff   will    succeed   Warren    in  burgh    Plate    Glass    Company    carrying 

Srch![;;f-Birte  ^rcllVk,'1To"univer-  "'^   "-■  O_^j^j^os^___^  a  full  stock  of  plate  and  window  glass. 

sity  Ave      Palo  Alto                                                           ~i * '■"^   concern   will  also   manufacture  art 

Contractor— J.    W.    Osborne    and    R.    C.  SUFFERS    FIRE    LOSS  glass.     John     Carlson,     connected    with 

Knight,  Mt.  View.  „,        ,^   ,          -        T        ,,.,,            „  the    glass    industry    for    the      past      18 

Filed  June   4,   '25.      Dated  June   2,   '25.  '"/     Lolma    Lumber    Mill    at    Colma,  years,    heads    the    company.    For   twelve 

Franie    completed,    roof    on    and  Lalif      on     June    4    suffered    a    $25,000  years    he    was      connected      with      the 

chimney    built    $3325  fir.    loss.    The   box  factory  and   planing  Pittsburgh     Plate    Glass    Comnanv    and 

Plumbing     and     electrical     work  mill   of   the   plant   were   completely   de-  ''''^""^F"    ^'ate    Glass    company    and 

roughed      in,   all   exterior      mill  stroved     according    to    reno^fs  "'    ^"^    ^'^"''^    ''^°    "^""^    ''"'^'    ^"^ 

work  and  covering  and  first  •       '    •  *-   o'u'"B    lo    reports.  opened  a  glass  and  paint  jobbing  plant 

coat    plastering    on 3325  •  in    Pocatello,    Idaho.    Last    year   he   sold 

Completed     3325  INCORPOR.^TED  this     business     to    enter    the    San    Jose 

Usual  35  days..^..  ■••••■•.•■  3325  The  Capitol  Construction  Company  field.  The  Central  Glass  and  Paint 
Ttf.nrt  IBTOn  Sureties  T  L  Pierce  and  ^^^  ''*''"  incorporated  in  Sacramento  Company  was  recently  awarded  the 
PaSl  M  P  Merner  Limit,  100  days  ^^"h  a  capital  stock  of  $500,000.  Harry  rontraet  for  the  glass  work  in  the  ad- 
after  June  4.  1925.  Forfeit,  none.  Berry  of  Sacramento  is  named  as  one  dition  to  the  Mercantile  Trust  build- 
Plans  and   specifications   filed.  of  the  four  directors.  ing  at  San  Jose. 
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SOME  DANDIE  ^^^^ 


Published  by  Koehring  Co. 


The  1925 
Improved 
DANDIE 
One  Sack 
Mixer  with 

Two  or  Four 
CyHnder 

Engine    Has 
Arrived 


A  New 

Standard  in 

Light  Mixer 

Construction. 

The  Price 

Is  Right  — 

Come  in 

and  See 

Them 


The  Same  Dependabihty  which  Owners  of  Koehring  Heavy 
Duty  Pavers,  Mixers  and  Sho\  els  Ha\  e  Come  to  Take 
For  Granted,   Is   Embodied  in 

This  Dandie  Light  Mixer 

Manufactured  by 

KOEHRING  CO.,  MILWAUKEE,  WIS. 

Everything  for  the  Contractor 

Harron,Rickard  &  McCone  Co. 


139-149  Townsend  St. 

SAN  FRANCISCO 


225  So.  San  Pedro  St. 
LOS  ANGELES 
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IRRIGATION  PROJECT  TO  GO  AHEAD 
DESPITE   REPORT 

The  Excelsior  Water  and  Mining 
Company  vfill  proceed  with  its  plans 
for  irrigation  of  lands  in  Yuba  and 
Xevada  Counties,  despite  the  adverse 
recommendations  by  the  Federal 
Power  Board  regarding  appropriations 
of  water  from  the  Middle  Yuba  River, 
substituting  a  power  and  irrigation 
project  on  Deer  Creek,  tributary  to  the 
s"uth    fork    of   Yuba   River. 

This  is  a  statement  made  by  Ray 
Manwell  of  Marysville,  of  counsel  for 
the    company. 

He  says  the  sum  of  $1,000,000  will  be 
expended.  The  position  taken  by  the 
company  seems  to  indicate  that  it  will 
not  take  advantage  of  an  appeal  from 
the  adverse  recommendation  of 
E.  C.  Merrill,  executive  secretary  of  the 
power   commission. 

Manwell  says  flood  waters  will  be 
impounded  on  Dry  Creek  above  Xevada 
City,  permit  for  which  has  been 
granted  by  the  state  division  of  water 
rights.  Surplus  w-atcr  will  be  taken  by 
ditches  to  a  point  above  the  present 
excelsior  ditch  on  the  South  Tuba  and 
applied  for  power  development,  Man- 
well  says. 


Inefficiency   of   Day   Labor 

System   is   Told    in   Figures 

By    G«orgre   Walhridge,    President, 
Associated   General    Contractors   of   America 


For  the  first  time  in  the  history  of 
the  construction  industry  a  nation- 
wide expose  has  been  made  of  the 
ineconomies  and  inefficiencies  of  the 
day-labor  system  of  handling  public 
works    construction. 

Claims  of  losses  of  a  quarter  of  a 
bi.Tion  dollars  annually  through  the 
failure  to  handle  public  work  under 
the  contract  system  have  been  made. 

The  situation  was  revealed  when  the 
executive  hoard  of  the  Associated  Gen- 
eral Contractors  of  America  met  at 
at  Washington  May  18-21  for  the  pur- 
pose of  studying  and  reporting  upon 
data  gathered  by  the  Contractors'  Na- 
tional   Association. 

Colonel  Sherrill,  the  engineering 
corps  officer  who  is  executive  officer 
of  the  Arlington  Memorial  bridge 
commission,  contradicted  statements 
made  by  the  contractors.  A  formal 
statement  was  then  sanctioned  by  the 
hoard,  being  designed  to  deal  with  the 
immediate  situation  and  at  the  same 
time  carry  expressions  dealing  with 
the    situation    nationally. 

This  statement  expressed  the  con- 
tractors' contention  that  they  are  en- 
titled to  the  work  of  constructing  pub- 
lic projects  by  virtue  of  the  principle 
that  the  government  should  not  en- 
Day  Labor  Coats 


gage  itself  in  industrial  operations. 
"And  when,"  said  the  statement,  "such 
great  losses  as  have  been  shown  to 
result  from  day  labor  operations  are 
involved,  we  contend  all  the  more 
that  the  work  should  be  handled  under 
the  contract  system." 

If  our  demands  that  public  con- 
struction be  carried  on  under  the  con- 
tract system,  which  provides  a  check 
on  expenditures  not  otherwise  afford- 
ed taxpayers,  be  construed  as  selfish, 
then  we  are  convinced  our  selfishness 
is   in   the  public   interests. 

The  statement  pointed  out  that  con- 
gress does  not  appropriate  money  to 
governmental  units  for  the  purpose  of 
having  them  take  up  industrial  opera- 
tions and  so  militate  against  private 
initiative. 

Collection  of  facts  about  these  costs 
for  comparison  with  engineer's  esti- 
mates of  contractor's  bids  has  been 
a  real  task.  A  number  of  cases  have 
been  developed  in  accurate  detail, 
however,  and  a  study  of  them  in- 
dicates an  average  excess  of  91  per 
cent  in  final  cost  of  construction  over 
estimates  or  bids. 

The    following   table    gives    the   com- 
parative     figures      on      several      cases, 
stated   to   be   typical   and  not   of  worse 
degree   than   is  generally   found: 
n   Actnal    Cases 


Xame   of  Project  St!"  >>«8 

HHott  oQ 

Two    California    highways    (a) $117,000  $160,000 

(b) 43,000  81,000 

Gila    Dam,    Arizona    800,000  2,000,000 

Mun.   Garage,    Detroit,   Mich 550,000  694,000 

Mich,   highways,    8    mi.   Genes  Co 2S0,000  400.000 

Watervliet,   Mich.,   high  school 150,000  210,000 

Wyandotte,    Mich.,    school 884,000  1,145,000 

Bay   City,   Mich.,   schools    (2) 930.000  2,217,000 

Munsing.    Mich.,    high   school 285,000  415,000 

l.evee     const.,     3d    Miss.     River    district 

1H18-1923    12,000  c.   y 4.038,000  5,154,000 

Miss,    river   bridge,   Minneapolis 450,000  1,000,000 

Ashland    reservoir,    Denver,    Colo 104,000  120,000 

16th   St.  viaduct,  Denver,  Colo 420,000  66S.000 

23    Reclamation   projects 63.000.000  122,000,000 

St.  Louis  sewers 383,000  426,000 

Pot-mac  Park  Highway  Bridge,  Wash- 
ington,  D.    C 1,000,000  3,400,000 

Totals    $73,434,000    $140,090,000 


<ti  X 

L.  O  3 

fcW 

feJPi 

37 

$43,000 

88 

38,000 

150 

1,200,000 

26 

144,000 

43 

120.000 

40 

60,000 

30 

261,000 

138 

1,287,000 

45 

130,000 

27 

1,116,000 

122 

650,000 

15 

16,000 

60 

248,000 

94 

59,000,000 

11 

43,000 

240 

2,400,000 

91 

$66,656,000 

STRUCT1"R.*L        STEEL       STANDARDS 


TO    DEVELOP   CI/AY    DEPOSIT 


The  basic  reasons  for  the  develop- 
ment of  the  Standard  Specification  for 
the  fabrication  and  erection  of  struc- 
tural steel,  with  an  increase  in  the 
working  stresses  from  16,000  to  18,000 
pounds,  were  explained  by  Lee  H.  Miller 
chief  engineer  of  the  American  Insti- 
tute of  Steel  Construction,  in  an  ad- 
dress before  the  recent  session  of  the 
.American  Iron  and  Steel  Institute. 
Copies  of  the  address  are  obtainable 
on  request  to  N.  W.  Ayer  and  Son, 
308    Chestnut    St.,    Philadelphia,    Pa. 


The  California  Clay  Corporation  of 
Stockton,  which  recently  purchased  a 
larger  tract  of  clay  land  near  Lincoln, 
Placer  county,  now  has  a  cre^v  sur- 
veying and  grading  for  a  spur  track 
that  will  connect  the  property  with 
the  Southern  Pacific  line  at  Clayton 
Switch,  about  a  mile  northwest  of 
Lincoln.  It  is  reported  that  this  cor- 
poration contemplates  extensive  de- 
velopment work  when  the  track  is 
completed. 
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l»ROFE«.1IO.\AL    ENGINEER    IN 
Pl'llLir    AFFAIRS 


In  his  annual  address  at  the  annual 
meeting  of  the  American  Association 
of  Engineers  at  Orlando,  Fla.,  Presi- 
dent Morris  Bien  reviewed  the  activi- 
ties of  the  association  during  the  last 
year.  He  emphasized  the  duty  of  the 
prfessional  engineer  toward  the  pub- 
lic in  pai  ticipating  actively  in  civic 
affairs  in  which  a  knowledge  of  en- 
gineering principles  and  practice  are 
needed,  and  the  members  were  urged 
to  do  their  part  in  this  direction.  One 
instance  cited  was  the  problem  of  the 
farmer,  which  is  now  prominently  be- 
fore the  public.  The  address  pointed 
out  how  the  interests  of  the  engineer, 
both  as  a  professional  man  and  as  a 
citizen,  are  olcsely  tied  up  with  the 
prosperity  of  the  farmer  and  showed 
how  the  association,  which  is  made  up 
of  engineers  from  every  one  of  the 
numerous  special  branches  of  the 
profession,  is  best  able  to  study  the 
problem  and  present  a  rational  solu- 
tion for  pul>lic  consideration.  This  In- 
vestigation is  being  undertaken  by  the 
federal  advisory  committee  of  the  as- 
sociation of  which  Dr.  F.  H.  Newell  of 
Washington    is   chairman. 

The  energies  of  the  members  of  the 
association  can  be  utilized  in  working 
out  local  problems  in  every  one  of  the 
many  cities  where  chapters  have  been 
organized.  This  line  of  study  will  also 
benefit  the  individual,  as  it  broadens 
his  horizon  and  enlarges  his  contacts 
with  the  several  members  of  the  asso- 
ciation, and  the  people  of  his  com- 
munity. 

A  great  deal  of  time  and  energy  has 
been  devoted  to  working  out  plans  to 
secure  for  the  members  opportunity  to 
take  up  professional  study  in  engi- 
neering and  business  lines  that  are 
often  important  for  rounding  out  their 
knowledge,  developing  their  experi- 
ence   and    enlarging   their   usefulness. 


TR.ADE     ASSOCIATION     DEK^ISION 


Under  date  of  June  4,  at  Washing- 
ton, D.  C.,  Dr.  Wilson  Compton,  secre- 
tary and  manager  of  the  National 
Lumber  Manufacturers  Association, 
issued  the   following  statement: 

"The  decisions  Monday  by  the  Unit- 
ed States  Supreme  Court  in  the  two 
trade  association  cases  are  the  most 
fundamental  and  far-reaching  under 
the  anti-trust  laws  since  1911.  Their 
importance  lies  not  in  the  mere  re- 
versal of  two  lower  courts  but  in  the 
f.Tct  that  for  the  first  time  the  Su- 
lireme  Court  has  taken  cognizance  of 
•  Tonomic  facts  and  their  bearing  upon 
business  pnigress  and  public  welfare, 
in  determining  reasonableness.  The 
'Rule  of  Reason'  has  been  extended. 
The  Court  has  not  permitted  the  sha- 
dow to  hide  the  substance.  These  deci- 
sions are  the  greatest  victory  in  fif- 
teen years  for  intelligent,  fair,  and 
equal  competition  which  is  the  great- 
(-st  safeguard  we  have  against  mono- 
poly." .,  ^ 


BERKMI.BY  BUILDING   IX   MAY 


During  the  month  of  May,  1925,  the 
'  ity  of  Berkeley  issued  232  permits  for 
new  buildings  valued  at  $533,465  and 
59  permits  for  alterations,  additions 
and  repair,  valued  at  $70,000,  making 
the  total  operations  for  the  month  291 
permits,  the  improvements  approxi- 
mating a  total  valuation  of  $603,748. 


TO     BOND     FOR      SCHOOLS 

The  Fresno  I'ity  Board  of  Education 
contemplates  a  bond  issue  for  $1,500.- 
non  to  finance  erection  of  new  schools 
and  additions  and  alterations  to  stand- 
ing buildings.  It  is  proposed  to  hold 
the  election  within  the  nc-ct  two 
months. 


Builders   Can    Save   $30,000,000 

Anually    Says    Steel    Engineer 


Thirty  milli.>n  dollars  is  the  price 
American  builders  are  paying  for  lack 
of  uniform  specifications  in  steel  con- 
struction. This  is  the  startling  decla- 
ration of  Lee  H.  Miller,  chief  engineer 
of  the  American  Institute  of  Steel  Con- 
struction and  one  of  the  world's  lead- 
ing authorities  on  steel. 

The  statement  is'  backed  up  by  facts 
and  figures  in  a  series  of  addresses 
Miller  is  making  engineers,  construc- 
tors and  architects.  Miller  is  urging 
the  adoption  of  the  Institute's  steel 
Specification  and  Code  in  the  building 
code  of  each  large  city  in  the  nation. 
About  30  cities  already  have  author- 
ized  the   adoption. 

Lack  of  accepted  standards  In  steel 
construction,  points  out  Miller,  causes 
each  mill  to  make  composite  specifica- 
tions of  its  own  and  causes  each  en- 
gineer, for  instance,  to  evolve  his  own 
column  formlae.  In  brief,  he  empha- 
sized the  fact  individualism  is  prac- 
ticed where  standardization  is  de- 
manded by  all  laws  of  efficiency  and 
economy. 

If  each  major  city  in  the  United 
States  were  to  adopt  the  same  specifi- 
cations for  steel  construction  the  prob- 
lem of  waste  in  construction  would  be 
eliminated  to  a  great  extent,  he  said. 
Such  adoption  would  permit  great 
economies    in    steel    construction. 

An  unquestioned  authority  and  an 
interesting  speaker.  Miller  said  In 
part: 

"Under  existing  conditions  a  pre- 
mium is  placed  on  individualism.  The 
responsible  manufacturer,  engineer  or 
architect  is  constantly  compelled  to 
lo'wer  his  standard  to  meet  irrespon- 
sible competition,  making  the  public 
and  responsible  firms  the  victims.  Co- 
operative research  and  the  establish- 
ment of  safe  uniform  practices  can 
alone  check  these  conditions  and  pre- 
vent the  demoralization  of  our  na- 
tional industries  on  which  we  must 
depend   in   the   event  of   emergencies. 

"If  we  were  to  distinguish  between 
the  Iron  Age  and  the  Steel  Age,  we 
would  readily  appreciate  the  necessity 
of  c  >operation  ih  getting  the  use  of 
structural  steel  on  a  uniform  basis. 
There  is  nothing  to  Indicate  when  the 
Iron  Age  started,  but  we  know  that 
the  puddling  process  used  at  its  incep- 
tion is  still  in  existence.  It  was  near- 
ly l.iOn  A.  D.  before  the  first  masonry 
furnace  enabled  the  development  of  a 
temperature  that  would  melt  cast  iron, 
and  this  furnace  resembled  the  prin- 
ciple  of  our  modern   blast   furnace, 

VaJinlions   in   Treatment   of  Design 

"It  was  not  until  after  1S65  that 
the  Bessemer  and  Open  Hearth  fur- 
naces made  It  po.'sslble  to  melt  steel, 
it  was  about  IsSo  that  this  was  devel- 
oped on  a  c  mmercial  basis.  This  de- 
velopment made  it  possible  to  roll 
structural  shapes  from  a  cast  steel  in- 
got. The  Carnegie  Steel  Company  an- 
nounced in  the  Preface  of  the  1893 
Handbook,  that  they  were  eliminating 
all    data   relative   to   wrought   iron. 

"Mill  competition  was  not  limited  to 
steel  production,  but  was  carried  into 
the  preparation  of  handbooks,  which 
was  not  only  expensive  to  publish,  but 
led  to  variations  in  the  treatment  of 
important  detail.';  of  design.  They  have 
all  ndhered  to  the  basic  unit  stress  of 
16.000  pounds  adopted  as  empirical, 
and  this  one  thing  has  frozen  fast  to 
the  Industry  and  has  come  to  be  con- 
sidered with  a  reverence  to  which  It  is 


not  entitled,  /"or  35  years  the  various 
handbooks  have  duplicated  tables 
showing  the  same  loads  on  beams 
which  are  loaded  uniformly  and  con- 
tinuously restrained  against  lateral 
ijuckling. 

"None  of  them  have  the  same  treat- 
ment of  such  important  questions  as 
columns,  rivets,  web  strength  of  beams 
and  girders,  standard  connections  for 
beams,  or  the  strength  of  compression 
flanges  which  are  free  to  buckle. 

"This  variable  information  is  scat- 
tered in  the  different  books  in  such  a 
way  that  it  Is  necessary  to  refer  to 
six  or  more  places  to  obtain  data  from 
which  to  make  calculations  vital  to 
proper  designing.  The  result  has  been 
that  responsible  parties  never  know 
whether  their  work  is  on  a  fair  and 
even  basis  of  competition;  precedent 
exists  to  justify  almost  any  practice. 
Infinite  l^ses  for  Unit  StreM 
"Since  the  development  of  steel, 
thtre  has  come  into  existence  between 
the  rolling  mills  and  the  public,  an  in- 
dustry that  handles  the  fabrication  of 
steel.  It  is  in  this  industry  that  the 
talent  is  developed  qualified  to  direct 
the  uses  of  steel.  The  Industry  consti- 
tutes the  bridge  which  is  the  only  out- 
let the  mills  have  to  the  ultimate 
buyer.  Their  contracts  spread  into 
every  corner  of  the  country,  and  with- 
out such  contracts  the  tonnage  of 
structural  steel  would  never  have 
reached  its  present  proportion:  and  If 
further  extension  Is  to  be  made  It  will 
be  through  these  outlets.  It  is  natural 
that  an  industry  so  young  should  be 
free  from  coordinated  efforts.  Indi- 
vidualism was  sure  to  assert  itself, 
:ind    local    influence    sure    to    develop. 

'The  result  has  been  an  almost  In- 
finite number  of  ways  to  use  a  basic 
unit  stress  of  16.000  pounds  to  beat 
a  competitive  design  or  price  .Irre- 
sponsible practice  was  sure  to  raise 
its  head,  and  the  responsible  engineer 
C'r  architect  constantly  was  forced  to 
lower  his  standards  to  meet  irre- 
sponsible practices,  with  the  result 
that  the  public  and  the  responsible 
firms   became    the   victims. 

Finnnrial    DistreiM!    or    Uniformity? 
"So  long  as  no   uniform  practice  and 
standards     exist,     the     industry     which 
should     be     prosperous     must    continue 
on   the   edge  of  financial   distress. 

"it  is  the  purpose  of  the  American 
Institute  of  Steel  Construction  prop- 
'  rly  to  codify  all  the  conditions  relat- 
ing to  the  industry  and  put  them  on  a 
safe  rational  basis. 

"As  one  illustration  of  what  a  wide 
lange  of  practice  exists,  there  is 
shown  a  diagram  of  about  30-column 
formulae  from  various  sources.  This 
number  could  be  increased  to  several 
hundred,  as  it  seems  to  be  considered 
that  personal  liberty  entitles  every 
ngineer  to  hisi  private  column  formu- 
lae. The  designer  or  manufacturer  can 
never  tell  whether  his  work  is  in 
competition  with  his  competitor's 
cost,  his  assumptions,  or  his  omis- 
sions. 

"Every  building  code  in  the  country 
is  different,  and  it  requires  an  exten- 
sive library  to  know  on  what  condi- 
tions work  must  be  done.  Innumerable 
specifications  have  come  into  existence 
which  make  it  necessary  for  every  bid- 
der to  keep  some  of  his  most  experi- 
enced and  valuable  men  constantly  en- 
gaged in  the  study  of  these  specifi- 
cations to  detect  unusual  and  expen- 
sive   r<?quirements." 
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ORGANIZATION  NEWS 

Organl^itian.    h.vlns    a    direct    connection   with   the  conrtmctlon   indnstry  are   Invited   to   nibmH   newa  for   rafcMa 

tlon  In  thia  depar' 


BUILDERS     TO     PICNIC 


The  memoers  oi  tne  Santa  Clara 
County  Builders'  Exchange  will  hold 
their  annual  picnic  at  "Ye  Olde  Trout 
Farm"  on  Stevens  creek  on  June   28. 

The  committee  in  charge  will  fur- 
nish everything  necessary  in  the  way 
ot  eats  and  an  abundance  of  prizes 
have  been  contributed  for  the  con- 
testants in  various  games.  A  feature 
:if  the  program  for  the  day  will  be  a 
special  lunch   for   the   "kiddies." 

The  committee  are:  Eats  and  music — 
Bud  Gallichotte  and  Joe  Alva;  William 
Herman  and  William  Loos  will  have 
charge  of  automobile  parking.  Tom 
Price  and  R.  L.  Robinson  will  attend 
io  the  games  and  prizes;  Fred  Schieg- 
ler  and  Bill  Moore,  assisted  by  a  num- 
ber of  ladies,  will  serve  as  a  reception 
jommittee. 


r:xchange:      i,  u  k  c  h  b  o  n      club 

ELECTS     DIRECTORS 


The  San  Francisco  Builders'  Ex- 
ihange  Luncheon  Club  has  elected  the 
following  to  serve  as  a  Board  of  Di- 
rectors: N.  A.  Dickey  (Calif.  Brick); 
R.  G.  Guyett  (Insurance);  Peter  Brad- 
ey  (Plasterer);  D.  B.  Fartiuharson 
(General  Contractor) ;  Roy  Geary 
(Hardwoo-d  Floors);  AL  Wilson 
(Plumber);  L.  J.  Neal  (Painter);  Nels 
Larsen  (Brick  Mason);  A.  Maillard 
(Concrete  Contractor);  W.  Feary 
(Bldg.  Material);  Chas.  Halloway 
(Metal    Lath). 

Officers  of  the  club  are:  President. 
D.  B.  Farquharson;  Vice  President,  N. 
k.  Dickey;  Secretary,  R.  G.  Guyett; 
rreasurer,    Peter    Bradley. 


EaGHT    BOSTON     TRADES     SIGN 
THREE   YEAR  AGREEMENT 


Eight  of  the  Boston  building  trades 
have  signed  agreements  at  1924  rates 
which  will  not  expire  until  April  1. 
lfl2S.  Practically  no  change  has  been 
made  in  the  working  rules.  If  an  in- 
crease is  sought  at  the  end  of  the 
first  year,  the  matter  will  be  arbi- 
trated by  a  committee  of  three  mem- 
bers, consisting  of  one  from  the  Build- 
ing Trades  Employers  Association,  one 
from  the  United  IStates  Building 
Trades  Council  and  a  disinterested  per- 
son. If  an  increase  is  sought  for  at 
the  end  of  the  second  year,  the  same 
process  of  arbitration  will   be   used. 

Following  are  the  rates  under  the 
new  agreements:  Bricklayers  and  tile 
layers  $1.25  per  hour;  carpenters,  sheet 
metal  workers,  roofers,  hoisting  en- 
gineers and  asbestos  workers  $1.10  per 
hour;  marble  and  tile  layers'  helpers 
1.80  per  hour. 


U.     S.     ELECTRIC    CHIEF*     HERE 


M.  H.  Aylesworth.  managing  director 
If  the  National  Electric  Association, 
accompanied  by  his  assistant  Robert 
1..  Eltringham.  A.  Jackson  M.-irshall, 
secretary  of  the  association  and  George 
V.  Oxley.  director  of  publicity,  have 
arrived  in  San  Francisco  to  arrange 
plans  for  the  forty-eighth  annual  con- 
it-ntlon  of  the  a.ssociation  which  opens 
in  San  Francisco  June  19  for  a  5-day 
seston. 


Program   Arranged    For   East 

Bay    Builders'    Exchange    Show 


Friday  evening.  June  26,  1925.  prom- 
ises to  become  a  famous  date  In  the 
history  of  entertainments  connected 
with  the  Builders'  E.\change  of  Ala- 
meda County,  if  one  is  to  believe  the 
things  that  have  been  told  by  the  com- 
mittee  in  charge   of   the   affair. 

The  personnel  of  the  committee 
should  be  enough  of  a  recommendation 
that  the  entertainment  will  be  of  the 
very  highest  class.  The  following 
members  working  in  conjunction  with 
the  House  Committee  are  working  hard 
to  make  this  a  real  success: 
General    Chairman 

H.   E.  Bettinger.  Tyre  Bros.  Glass  Co. 
Entertainment    Conunittee 

L.    B.    Kirby.    Cowell    Lime    &   Cement 
Co.;    Jas.    B.    McKeon.    McKeon    Rooflng 
Co.;  Henry  Capion,  W.  P.  Fuller  &  Co. 
Promotion    Committee 

Kenneth  Graham,  Atlas  Heating  Co. ; 
A.  B.  Greenberg,  Judson  Mfg.  Co.;  Vic 
Treadwell,  Calif.  Pottery  Co.;  Jesse 
Stevens,   Rice  Sign   Co. 

Refreshments   Conunittee 

Paul  F.  Cunningham,  General  Fire- 
proofing;  Rex  Thompson,  Pacific  Port- 
land Cement  Co.;  Frank  B.  Moller,  Ce- 
ment  Contractor. 

Electrical    Effects 

Laurence  Chilcote,  Sect'y.  Electrical 
Cont. 

The   show   will   open   with    the   chorus 


singing  a  very  snappy  number  which 
will  be  followed  by  solos  by  E.  Dowdle, 
Vic  Treadwell,  R.  V.  Woods,  Wm. 
Makin.  Geo.  Lester,  Frank  Dates,  Geo. 
Schuster.  Jack  Norwood,  L.  Develbiss, 
Sam  Stroud  and  J.  B.  McKeon.  The 
chorus  will  assist  the  soloist  singing 
the  popular  numbers  and  every  one  is 
assured   that   they  are   good. 

The  second  part  will  contain  some 
very  clever  acts  by  the  Anton  Brothers, 
musical  entertainers;  R.  O.  Brown, 
monologist;  R.  A.  Brown,  soloist;  Jack 
Norwood,  song  and  dance  artist;  Sam 
Muriale,  operatic  soloist;  Fred  Bishop, 
whistler;  E.  A.  Mulford,  specialties;  J. 
S.  Orr.  dancer,  and  a  rousing  finale  by 
Greenberg's  Irish  Hawaiians. 

The  orchestra  under  the  leadership 
of  Willis  C.  Lowe,  Architect,  the 
chorus  under  the  leadership  of  Henry 
Capion,  the  end  men  under  the  di- 
rection of  Jas.  B.  McKeon,  and  the 
second  part  with  L.  B.  Kirby  in  charge, 
are  now  at  the  stage  where  they  are 
almost  perfect.  Under  the  direction  of 
these  very  able  instructors  the  mem- 
bers of  the  Builders'  Exchange  of  Ala- 
meda County  are  not  going  to  be  dis- 
appointed in  looking  foa-ward  to  a 
wonderful  show  on  the  evening  of 
June  26th  and  a  real  night  of  enter- 
tainment. 


Industry    in    Heahhy    Condition 


The  National  Association  of  Manu- 
facturers has  just  completed  a  sur- 
vey of  conditions  in  the  leading  in- 
dustries of  the  country  which  indi- 
cates that  business  is  on  a  more  stable 
basis  than  it  has  been  any  time  since 
the  war.  More  than  10,000  answers  to 
questions  submitted  by  the  Association 
go  to  make  up  the  review,  which  sum- 
marizes conditions  as  follows:  "Seven 
particular  indices  stand  out  in  this 
particular   barometer  of  business: 

1.  Stability  has  supplanted  hysteria 
and    indecision. 

2.  Production  is  at  a  healthy  flow. 

3.  Wages  are  high,  with  no  indica- 
tion of  wide  reductions. 

4.  Employment  is  on  the  increase 
for  the  summer. 

5.  Competition    is    keen. 

6.  Consumers'  prices  are  lower. 

7.  Price  variations  are  less  severe 
than  a  year  ago." 

The  report  on  building  material  and 
supplies  is  of  unusual  interest.  It  says: 

"Excellent  business  is  reported  by  7 
per  cent  of  the  firms;  good  business  by 
50  per  cent.  None  report  poor  busi- 
43   per  cent  and  only  fair  business   by 


ness.  For  the  summer  the  prospects 
are  73  per  cent  good;  13  per  cent  re- 
porting excellent;  60  per  cent  report- 
ing good  and  27  per  cent  reporting 
prospects  as  fair;  none  report  poor 
prospects. 

Compared  with  business  a  year  ago, 
43  per  cent  reported  increased  sales, 
some  as  high  as  50  per  cent;  34  percent 
reported  the  same  volume;  23  per  cent 
reported  decreased  business  and  stock 
on  hand  are  normal  in  70  per  cent  and 
overstocked  in  30  per  cent.  There  has 
been  a  large  increase  in  employment 
in  4  per  cent  of  the  factories;  small  In- 
creases in  62  per  cent,  while  34  per 
cent  report  small  decreases.  Labor 
conditions  are  reported  unsettled  in  10 
per  cent  of  the  concerns.  Employment 
prospects  for  the  summer  are  bright. 
43  per  cent  planning  for  extended 
forces;  53  per  cent  keeping  the  same 
and  4  per  cent  planning  reductions. 
Production  increases  are  planned  for 
70  per  cent  of  the  plants  for  the  sum- 
mer; 23  per  cent  will  remain  the  same 
and  7  per  cent  look  for  decreases.  In- 
creased wages  are  reported  in  23  per 
cent  of  the  firms;  no  change  in  67  per 
cent;    reductions   in    10   per  cent." 


CEMENT    PRODUCTION     HIGH 


The  production  and  shipments  of 
Portland  cement  during  April  were 
the  highest  for  that  month  in  any  year, 
according  to  Geological  Survey  Bureau 


of  the  Department  of  the  Interior.  Pro- 
duction of  cement  for  the  first  four 
months  of  this  year  exceeded  that  of 
last  year  by  nearly  2^4  million  barrels, 
while  shipments  over  the  same  period 
exceeded  those  of  1924  by  nearly  3 
million   barrels. 
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PHKPAHATIONS      UNDER   WAY      FOR 
I»a5    IMjrSTKIllS    EXPOSITION 


Aotivi-  work  has  already  begun  on 
the  fifth  California  Industries  Exposi- 
tion; four  months  will  be  necessary  to 
complete  arrangements  for  the  exposi- 
tion, which  will  be  enlarged  In  every 
department  and  many  new  features 
added  to  the  1924  exhibits.  Manufac- 
turers from  all  parts  of  California  and 
distributors  doing  business  in  the 
state  have  already  evinced  a  keen  in- 
terest in  the  big  exposition,  which  last 
year  had  an  attendance  of  392,000. 
Many  former  exhibitors  have  reserved 
space  for  an  enlarged  display  this 
year. 

The  show  itself  will  be  liberally  ad- 
vertised throughout  the  state  and  in 
northern  and  western  states  Jn  order 
to  increase  the  attendance  of  buyers 
during  the  two  weeks  of  the  exposi- 
tion,   October   17   to   November    1. 

The  exposition  is  given  under  the 
direction  of  the  Central  Bureau  and 
Program  Committee  of  San  Francisco 
organizations,  consisting  of  more  than 
forty  San  Francisco  civic  and  commer- 
cial clubs,  including  the  Arvertislng 
Club,  Rotary  Club,  Chamber  of  Com- 
merce, Down  Town  Association  and 
California  Development  Board. 

The  exposition  will  again  be  ably 
managed  by  A.  A.  Tremp  for  the  fifth 
consecutive  season,  and  Angelo  J. 
Rossi  is  president;  the  selectlQn  of 
these  two  live  wires  meets  the  approv- 
al of  the  manufacturers  who  annually 
exhibit,  and  under  their  direction  the 
exposition  has  grown  to  be  one  of  the 
largest  annual  commercial  shows  in 
the  world.  As  an  exploitation  medium, 
I  he  exposition  offers  unusual  oppor- 
tunities for  manufacturers.  Exhibitors 
at  past  shows  pronounce  it  to  be  a 
real  business  stimulator,  which  pro- 
diice.s  traceable  results.  Offices  have 
lieeti  opened  in  the  Auditorium,  where 
ill!   inquiries   for  space  should  be  made. 


CX,\SSIFICAT10N    OP    BUILDINGS 
ERECTED    IN    1824 


Classifications  of  expenditures  fur 
construction  of  various  types  of  build- 
ings in  1924,  as  compiled  by  the  Cop- 
per and  Brass  Research  Association, 
follows: 

Amount         Pet. 
Expended         of 

1924  Whole 

1.090,000,000        20.4 

662,000.000        12.4 

956,000,000        17.9 

'■'iirm     53,400,000  1.0 

197,500,000  3.7 


■|'.V1>.>     nf     llklg 

Ai.artiiuiits 
I  business     ... 
i'welli.lgs       . 


Hospitals     

Hotels     577,500^000 

Industrial      523,500,000 

I'l'l'lic      144,000,000 

Kicreational     342,000,000 

lifligious      229,500,000 

.■^chooLs      566,000,000 


10.8 
9.S 


$5,341,400,000      100.0 


HARBOR   BONDS  PROPOSED 

Oransc  county  board  of  supervisors, 
liy  a  3 -to -2  vote,  has  called  a  harbor 
I'ond  election  for  October  7,  next.  The 
ballot  will  carry  two  propositions,  one 
for  J650.000  to  repair  the  entrance  and 
the  other  for  .$550,000  to  dredge  and 
improve    the   inner  harbor. 


NEW    BRANCHES    OPENED 


To  afford  better  service,  the  Stand- 
ard Sanitary  Manufacturing  Company 
has  established  branch  offices  at  Riv- 
erside and  Long  Beach  in  addition  to 
the  one  already  started  in  Santa  Bar- 
bara. Frank  Gabbart  is  manager  of  the 
Santa  Barbara  office.  S.  A.  De  Lude 
is  in  charge  at  Riverside,  and  D.  B. 
Reeder  manages  the  Long  Beach 
branch. 


May    Building    in   Western    States 

Totals    $47,193,311    Survey    Shows 


A  total  of  $47,193,311  in  building 
permits  issued  during  May  In  80  prin- 
cipal cities  of  the  seven  Far  Western 
States  shows  an  Increase  of  $7,141,087 
over  the  record  for  May  of  last  year. 
This  supports  the  opinion  held  by 
many  student-s  of  the  subject,  that  the 
total  volume  of  building  for  1926  will 
equal  and  probably  exceed  any  previ- 
ous annual  record,  according  to  the 
Pacific  Coast  section  of  the  National 
Monthly  Building  Survey  of  S.  W. 
Straus  &  Co. 

CALIFORNIA 


The  analysis  of  the  May  records 
shows  a  reduction  of  7%  from  the  ac- 
tivity of  April  due  to  customary  sea- 
.soiial  influence,  although  this  Influ- 
ence is  not  so  marked  as  It  was  last 
year.  This  April  to  May  reduction  Is 
thiefly  noted  in  the  San  Francisco  Bay 
area   in   California  and   in  Washington, 

Following  are  the  official  May.  1926, 
building  permit  figures  reported  to  us 
by  building  department  executives  In 
SO  cities  of  the  seven  Pacific  Coast 
States: 


Ala 


leda     

Alhambra     

Anaheim     

Bakersfield 

Berkeley      .'.' 

Beverly    Hills 

Burbank     

Burlingame     

Colton     

Compton     

Coronado     

limery  vllle     

Kureka     

Fresno     

Fullerton      

Glendale     

Huntington    Park    

Inglewood     

Long    Beach    

Los    Angeles     

Lynwood     

Modesto     

Monrovia      

Montbollo     

National    City    

Oakland 

Ontario     

Orange      

Palo    Alto    

Pasadena     

Piedmont     

Pomona     

Redlands     

Redwood    City    

1-lichmond     

Riverside     

Sacramento     

San    Bernardino     

San   Diego   

.^aii    Francisco    

San    Gabriel    

San    .Jose    

San    Leandro    

San    Mateo     

San   Rafael    

Santa    Ana    

Santa    Barbara    

Santa   Cruz    

Santa    Monica     

South   Gate    

Stockton     

Venice     

Whittier     

Total      $ 

ARIZONA 

Phoenix    $ 

Tucson     

Total    $ 

IDAHO 

Boise    S 

Twin    Falls    

Total     ? 

NEVADA 

Reno     $ 

OKEGOX 

Astoria      5 

Eugene     

Klamath    Falls    

La    Grande 

Marshfield  

Medford   

Portland  

Salem  

Total   * 


May.  lOCtS 

i       123,541 

373,425 

7.840 

479,784 

603.748 

745,035 

105,175 

177.925 

10.700 

176.597 

33.850 

19.056 

56,625 

437,686 

19,425 

777,690 

70,400 

362,966 

1,059,273 

16,602,502 

41,050 

32,075 

87,200 

29,445 

10,155 

3,178,756 

66,890 

21,825 

152,272 

1,192.020 

-142,898 

114,205 

43,330 

77,265 

80,250 

135,056 

902,391 

170,816 

1,051.967 

4,047.811 

11.950 

509,520 

68,800 

125.200 

28.56" 

132,415 


7f-7,265 
68.380 

427.297 
57.625 

311.810 

211.650 

11.080 

,525,460 

484,388 
106,122 
590.510 

79,020 

4,600 

83,620 


221,035 

209,000 

131,060 

39,265 

86,950 

58.225 

3,611,195 

120,950 

4.177,680 


May,  1924 

$   404,782 

432,160 

96,650 

64,267 

747,004 

354,340 

78,400 

154,385 

16,750 

60,274 

14,675 

200,100 

105,000 

130,903 

28,400 

828,639 

228,820 

44,000 

2,027,373 

8,789,932 

26,150 

21,758 

136,450 

32,025 

31,715 

2,241,383 

53,800 

16,250 

132,802 

691,220 

121,118 

163,035 

39,671 

86,466 

67.165 

192,385 

948,872 

320.300 

1,398,707 

5,478,111 

17,625 

249.650 

61.040 

150.115 

41.250 

75.436 

305.655 

62.960 

688.725 

86.700 

249,750 

316.800 

63,725 

$29,380,568 

$   102.415 

508,230 

$   610.645 

$    47,009 

1,900 

$    48,909 


28,700 


i:  1 


$    87,100 

230,650 

68,967 

39.625 

18,550 

20,265 

2,535.760 

161.600 

$  3.162,617 


April.  1925 

$   164.021 

374,660 

30.863 
105.791 
842.388 
871,983 
114,495 
307,080 

11.550 
435.159 

49.00'"! 
259.000 

43. 26-; 
202.287 

82.538 
849.324 

45.450 

207.754 

754.649 

14.498.031 

61,750 

40,685 

98,0«0 

18,265 

20,000 
3.530,546 

62,875 
122,200 
216,923 
900,043 
177,138 

58i900 
194,090 
100,970 
199,280 
251,085 
746,522 
276,562 
1,538,766 
6.102,731 

35,030 
315.045 
104,322 
126,475 

73,549 
197.106 
392,684 

66,245 
291,825 
105,700 
237.523 
321,260 

42.310 
$37,274,795 

$   218,397 

94,864 

$   313,261 

$    38,922 
000 

$    38,922 

$   115,175 

$   150,145 

292,300 

99,815 

17,607 

68,665 

49.968 

3,403,300 

268,675 

$  4,340,465 
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UTAH  NATIONAL      UUILDING      HKCORD      Is 

Logan    J         11.000  $         30,000                       i         37,600  ESTABLISHED    DITRIfiTG  MAY 

ZZ  .■.•.•.•.:•.■.•.■.:;•.::•.::•.:     iS  "^^ei^o:            'llfZ  -i  -'sun.  r-^;;:^fo..  vo.un,e  or 

-"---*V    ej7.265  ,,e;s,,                             36367S  Z^f/rsra^esTu'^^nrrsil^fe  '^rth 

wA^MTM-T^OM ■  '                            11,180,376  were    Shattered    in    May,    according    to 

««nr„^h=^                                    s        82B40  s      127  1114                    X      104  182  statistics    compiled    by    the   Associated 

BeUlnsham    i        82,640  i      127,384                     »      104,183  r,^„^^^^    Contractors    of    America.    Tlie 

Everett      77,^70  56,150                                    500,986  a»                ^                            ^^                         ^                * 

ioquiam     63,455  42,193                                 32,260  f'^^^    r°'""'^   T^  n  '^  ,r'"»""L^''^     "» 

"on^vi^       247,145  87,370                             160,949  '^f "  '"at  of  April,  reflecting  the  great 

Seattle     2,580,825  4,758,170                         6,698.82»  7°'""«    °^    contracts    awarded    during 

Spokane    445,749  372,670                             475.411  the  two  preceding  monhs    The  amount 

Tacoma     761,840  589,010                             971,886  of    construction    activity    In    the    first 

Vancouver                           ....               35,636  10,045                               40,960  *'^«  months  of  this  year  is  being  tak- 

Walla   Walla 19.680  12,693                               12,660  ''"    ^'^   **"   indication   that   1925   will   set 

Yak  ma             . ' ". '. 64,775  47,585                               54,487  =^  "^w   twelve-month   record. 

Total'  ■          ?  4,399.014  I   6,103,220                     »  7,968,480  .  ^^^  ""^^  °*  construction  in  the  prin- 

Urand   Total-80   Cities     $47,193,311  $40,052,224                      861,216,473  "'^^^   f  "'".^   °^  the   United   States   re- 

mained    stationary    during   May,    being 
double   that   of  1913.     The     fact     that 

— . ♦  costs  have  not  increased  as  a  result  of 

the   heavy   volume  of  contracts  award- 

,                  ^         -  f-r-\              I     •  ed   in  March   is     being     viewed     as     a 

Humanizing   Industry— louchmg  X^ttsu^tTorULVy.  ^'''''"''  °' 

On  The   Human   Side   of  Things  Ap^iT'sholed^'rincreisrof  2o'''ire? 

cent   over   March. 

(Reprint  from  CWcago    Dally    News) 

, AROHITBCI'S'     EXAMINATION 

Conservation  ot  human  resources  to  the  mill  he  is  given  a  "quiz"  by  The  U.  S.  Civil  Service  Commission, 
has  become  an  important  factor  in  the  foreman  or  by  the  committee  on  Washington,  D.  C,  announces  an  ex- 
modern  industry,  iiccording  to  report  safety.  If  he  passes  the  test  he  is  amination  will  be  held  shortly  for  the 
of  the  Universal  Portland  Cement  turned  over  to  the  foreman  or  to  an  position  of  "principal  architectural  and 
Company  all  its  mills,  located  in  vari-  experienced  employe  who  shows  him  structural  steel  draftsman."  The 
ous  parfs  ot  the  country,  operated  last  about,  points  out  dangerous  spots,  in-  date  for  filing  applications  closes  July 
month    without    having    a    single    em-  dicates    safeguards   and   keeps    in    con-  11. 

ploye   lose  any   time  on  account  of  ac-  stant   touch   with   him   until   the   initial  The   examination    is   to   fill   vacancies 

cident.  hazy  feeling  wears  off  and  he  becomes  in   the  Lighthouse  Service,   Department 

Yet  cement  manufacture,  in  common  familiar  with  his  job.  of  Commerce,  throughout  the  United 
with  other  industries,  is  a  hazardous  Foremen,  by  the  way,  are  largely  States,  at  an  entrance  salary  of  $2100 
occupation  unless  constant  care  is  responsible  for  the  welfare  of  their  a  year.  Advancement  in  pay  may  be 
exercised  by  both  company  and  era-  men.  If  an  employe  is  injured  through  made  without  change  in  assignment 
ployes.  There  is  Intense  heat  in  the  neglect  of  the  boss  in  cautioning  him  up  to  $2700  a  year.  Promotion  to 
rotary  kilns,  where  the  temperature  the  foreman  is  laid  off.  higher  grades  may  be  made  in  ac- 
rises  almost  to  3000  degrees,  more  Twice  each  week  safety  classes  of  S?'".'?'^"'^^  "'"^  ^^^  °'^'l  service  rules, 
than  hot  enough  to  melt  steel,  almost  employes  are  conducted  with  instruc-  *"  information  may  be  obtained 
hot  enough,  in  fact,  to  melt  stone.  tion  through  interpreters  on  ways  to  "°"^  the  U.  S.  Civil  Service  Commis- 
There  is  the  complicated  electrical  prevent  accidents.  At  one  plant  a  ^'°"'  Washington,  D.  C,  or  the  sec- 
equipment  which  carries  danger  to  night  school,  conducted  by  the  board  ''etary  of  the  board  of  U.  S.  clvll- 
the  careless  worker.  Powerful  crush-  of  education,  where  workers  are  service  examiners  at  the  Post  Office 
ers   and    rollers   crunch   big   chunks    of  taught    English,    materially    helps    the  '"'  Customhouse  in  ^ny  city. 

rock   and  grind   them   to  a  powder  fine  movement.  Movies  are  effectively   used                               '              * 

enough     to   go   through     a   sieve     that  to   put   the   idea  across.  Magazines  and  WHAT  WAGES   WILL   BUY 

will    hold    water.  other  literature   are  also  available.                                              

Despite  these  hazards  and  despite  Competition  in  exercising  care  is  An  economic  principle,  which  Is  of- 
'he  fact  that  thousands  of  employes  likewise  encouraged  among  the  work-  ten  disregarded,  is  that  a  decline  in  the 
include  many  nationalities  and  Ian-  ers.  Various  rewards  stimulate  to  cost  of  living  is  just  as  potent  In  af- 
guages.  making  group  instruction  dif-  caution.  fecting  the  purchasing  power  of  the 
flcult,  the  use  of  modern  safeguards  A  much-coveted  banner  flies  at  each  workingmen's  wages  as  a  correspond- 
to  promote  the  health  and  life  of  mill.  The  department  having  the  best  ing  increase  in  the  amount  of  money 
workers,  and  the  close  cooperation  be-  safety  record  for  the  month  has  the  earned.  In  January,  1925,  average 
tween  company  and  employes  in  pro-  satisfaction  ot  seeing  its  name  prom-  weekly  earnings  of  all  wage  earners 
moting  safety,  resulted  in  the  100  per  inently  displayed  on  this  banner.  If  in  the  United  States  were  $27.09.  In 
cent  record  last  month.  another   department   excels    it    the   fol-  February  they   had  increased  to  $27.12. 

When    Mike    Pilkowski,    for   example,  lowing   month      the     honor     is     trans-  In    the    meantime,    the    cost    of    living 

wants  a  job   in   a   cement   mill   does   he  ferred    to   the   new  winner.  index    number    declined    from    167.1    to 

march  right  in  and  get  it?  He  does  not.  This        co-operation        of      employes,  165.3.    The    result    was    that    the    index 

He    Is     handed     a     thirty-page     booklet  coupled   with    maintenance  of  approved  number      of      "real"      weekly      earnings 

containing    instruction      in      his      own  mechanical     safegi^ardsi,     has    out     in-  based    on    conditions    in    July,    1914     as 

language   in  safety   and  told   to  master  dustrial    accidents    at    Universal    mills  100   advanced   from   129   to   131. 

it    before    he   comes   back.   No   prospec-  in    half,    according    to    the    report.    In 4 

live    matriculant    for    a   college    course  seventeen    years    the    number    of    serl-  .\EW    ADDRESS    ANNOUNCED 

ever    "crams"    more    diligently    for    his  ous    accidents    decreased    over    65    per  .^— __ 

entrance  exam   than  does  Mika  in  por-  cent    and    the    number    of    minor    accl-  Shields,    Fisher   and   Lake,   architects 

ing   over   the   booklet.   Upon   his  return  aents  over  70  per  cent.  and    engineers,    announce    that    perma- 

^ nent   offices   have   been   opened  at   1601 

Pacific    Southwest      Building.       Fresno 

EAST   BAY   UTILITY    DISTRICT  ORGANIZE        TO        PINANC?E        FOUR  and  the  Edwards  and  Wildey  Building 

SEEKS    BIDS  MILLION     DOLLAR    PUOJEJCT  Sixth    Street    and    Grand    Avenue,    Los 

,       „                  .                          Angeles.   The   concern  has  considerable 

Bids  will  be  considered  by  the  East  Article.s  of  incorporation  of  the  construction  under  way  in  the  North- 
Bay  Municipal  Utility  District,  Ray  Feath«r  River  Power  Company,  an  ern  as  well  as  the  Southern  section  of 
Building,   Oakland,   for      (1)      construe-  organization     proposing    the    construe-  the  state. 

tion   of   a   dam   approximately    350   feet  tion   of  a   $4,000,000   power   and    irriga-                         '. ^ 

high   containing   325,000   cubic   yards   of  tion  project  on  Buck's  creek  in  Plumas  SAFETY   CONVENTION  HERE 

concrete    to     impound    waters     of     the  county,   have   been   filed  with   Secretary                                      

Mokelumne  river  at  a  point  near  of  state  Frank  C.  Jordan.  The  1926  convention  of  the  Pacific 
Lancha  Plana  and  (2)  for  an  aqueduct  The  company  rwoposes  the  build-  Coast  Safety  Council  will  be  held  In 
of  tunnels  and  pipe  lines  approximate-  ing  of  a  dam  which  would  impound  San  Francisco,  it  was  decided  at  the 
ly  90  miles  in  length  and  (3)  for  con-  110.000  acre  feet  of  water  to  serve  convention  recently  closed  in  Los  An- 
structlon  of  a  pumping  plant  and  other  farmers  in  the  Honcut-Tuba  irrigation  geles.  More  than  four  hundred  general 
auxiliaries.  The  work  is  divided  into  district.  Its  directors  are:  Arthur  L.  managers,  superintendents  and  fore- 
ten  schedules  which  may  be  bid  on  Erb,  San  Francisco;  L.  R.  Jorgensen,  men  representing  varloui  Indnatrles 
separately.  Berkeley,  and  Karl   Brehme,  Belvedere.  attended   the   conference. 


ARIXOIVA     rolHT     HIH.ING     ON     HID 
BOND 
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Judge  Gerald  Jone^  of  the  superior 
court  of  Arizona  dismissed  a  suit  to 
enjoin  the  city  of  Phoenix  from  award- 
ing a  contract  for  paving  Park  Ave.  to 
Lee  Moor  Contracting  Company,  a  re- 
straining order  having  been  asked  by 
Thomas  K.  Marshall  and  wife,  property 
owners,  on  the  ground  that  the  bid 
bond  submitted  by  the  Moor  company 
with  Its  bid  was  short  of  the  10  per 
cent  of  the  amount  of  the  proposal  re- 
quired with  all  bids.  Notice  of  an  ap- 
peal was  filed  by  the  plaintiffs,  but  the 
contractor  decided  to  go  ahead  with 
the  work  and  take  chances  on  a  re- 
versal  of   the  court  decision. 

In  his  opinion.  Judge  Jones  declared 
the  object  of  the  bid  bond  was  only  to 
guarantee  the  city  against  loss  in  the 
event  the  contractor  failed  to  sign  the 
contract  after  its  award,  and,  that  in 
this  case,  the  contractor  was  ready  to 
sign  so  that  the  protection  given  the 
city  was  satisfactory.  The  moment  the 
contract  is  signed  and  the  bond  for  the 
performance  of  the  work  is  filed,  the 
bid  bond  becomes  merely  a  scrap  of 
paper  and  has  served  its  purposes. 
Judge  Jones  said. 

The  city  would  not  have  the  right  to 
waive  an  irregularity  that  hurt  any- 
one, but  in  this  case  there  is  nothing 
to  show  that  the  Marshalls  have  In  any 
way  been  hurt  or  damaged  as  a  result 
of  the  irregularity,  he  said. 

His  decision  sustained  a  demurrer  of 
the  defendant  ,  denied  the  plaintiffs 
prayer  for  an  injunction  and  found 
judgment  for  defendant  as  well  as  dis- 
solved the  temporary  restraining  order. 


Notes   On   The   Production 

of   Short   Length    Yard    Lumber 


By  Arthur  T.  Upnon.  recently  „r  the   I.     .s.     I.„re»t 
non    Luml.er  Standard..  Advisor  „t  tb  e      .\allonal 
.\HNoeiation 


Laltoralury     a 
.Manurac-turerH 


In 


STKAM,   HOT  WATER  HEATING  AND 

VENTILATION    IS    SrJBJE)CT 

OP  NEW  BOOK 


"Practical  Steam,  Hot  Water  Heat- 
ing and  Ventilation"  is  the  subject  of 
a  550-page  book  by  Alfred  G.  King,  an 
authority  on  all  subjects  relating  to 
Bteam  and  hot  water  heating  and  ven- 
tilation. The  book  is  the  latest,  most 
complete  and  up-to-date  work  on  this 
subject  and  is  written  for  all  engaged 
in  the  practice  of  steam,  vapor,  hot 
vrat,er  heating  and  ventialtioni,  and 
will  prove  valuable  for  those  seeking 
knowledge  in  the  trades  as  heating 
contractors,  journeymen  steam  fitters, 
steam  fitter  apprentices,  architects  and 
builders.  The  price  is  $4.  The  book  is 
published  by  the  Norman  W.  Henley 
Publishing  Company,  2  West  46th  St., 
New  York. 


RENO     PLUMBERS     SEEK     RAXSE 

The  first  clash  between  organized 
labor  and  the  Board  of  Exposition 
Governors  of  the  Nevada  Highways 
Exposition  developed  when  repre- 
sentatives of  the  plumbers-  union  de- 
manded an  increase  of  50  cents  per  day 
for  all  work  performed.  The  present 
scale   is   $10   per  day. 

Chairman  W.  S.  Lunsford  of  the  ex- 
position labor  committee  says  the  de- 
mand of  the  plumbers  does  not  con- 
form with  the  agreement  made  be- 
tween the  committee  and  organized 
labor,  as  accredited  representatives  of 
me  various  unions  recently  signed  an 
agreement  not  to  raise  wages. 

The  demand  was  referred  to  an  arbi- 
tration  committee  of   four. 


NEW    PLANING    BULL 

Xelson  Brothers,  planing  mill  oper- 
ators at  Hayward.  plan  early  erection 
of  a  new  mill  In  Castro  street  near 
the  Hayward  city  limits.  New  eoulo- 
ment  will  be  installed. 


out  survey,  conducted  by 
the  Nation;il  Lumber  Manufacturers 
Association,  the  production  of  short 
length  yard  lumber  during  1924  was 
found  to  be  slightly  more  than  3  bil- 
lion board  f,-,  t.  This  is  based  on  the 
assumption  that  85  per  cent  of  the 
total  cut  of  .softwood  lumber  of  30  - 
000,000,000  feet,  or  25,500,000,000  feet 
was  yard  lumber  and  that  12  per  cent 
of  this  amount  consists  of  lumber-  of 
lengths  9   feet  and  shorter. 

The  information  from  which  these 
data  are  compiled  is  based  on  authentic 
reports  received  from  softwood  lum- 
ber manufacturers,  who,  during  that 
period,  produced  3,340,000,000  feet  of 
yard  lumber. 

The  amount  of  short  length  lumber, 
unavoidably  produced  in  ordinary  saw 
and  planing  mill  operations,  varies  con- 
siderably between  the  various  species 
In  California  white  and  sugar  pine,  it 
IS  slightly  less  than  8  per  cent  of  the 
total  production,  while  in  Northern 
hemlock  it  is  practically  20  per  cent. 
This  variation  is  due  not  only  to  the 
inherent  characteristics  of  woods  and 
the  uses  of  which  they  are  put,  but 
also  to  the  policy  of  individual  lumber 
manufacturers  on  the  shortest  length 
they   consider   economical    to   save. 

The  average  shortest  length  reported 
saved  by  any  lumber  manufacturer 
was  2  feet  in  Southern  cypress  and 
Southern  pine.  A  large  number  of 
manufacturers  of  Southern  pine  in  the 
southeastern  Gulf  States,  and  of  North 
Carolina  pine,  do  not  save  lengths 
shorter  than  10  feet,  and  this  repre- 
sents the  average  maximum  short 
length  reported  saved.  The  longest, 
shortest,  and  mean  length  of  short 
lumber  saved  for  all  species  averaged 
7,  3  and  5  feet,  respectively. 

As  just  indicated,  many  manufac- 
turers save  much  shorter  lengths  than 
others,  and  this  policy  is  followed 
primarily  because  of  the  use  of  better 
methods  of  merchandising  and  their 
ability  to  market  such  material.  In 
case  all  manufacturers  of  all  species 
uniformly  saved  and  sold  the  shortest 
lengths  reported  saved  by  any  one 
manufacturer,  there  would  be  an  in- 
crease in  short  length  production  of 
about  one-third  or  during  1924  of 
slightly  more  than  one  billion  feet. 
Thus  by  the  universal  practice  of  bet- 
ter merchandising  methods  on  the  part 
of  lumber  manufacturers  and  dealers, 
and  through  a  more  widespread  knowl- 
edge on  the  part  of  ultimate  consumers 
on  the  high  intrinsic  value  of  short 
length  lumber,  the  present  waste  of 
short  length  material  could  easily  be 
eliminated.  The  amount  of  short 
lumber  so  saved  would  be  sufficient  to 
build  approximately  100,000  eight-room 
homes,  annually,  it  would  reduce  the 
drain  on  the  present  forests  by  the 
amount  of  the  annual  softwood  lumber 
cut  once  in   each   thirty  years. 

An  analysis  of  the  short  lengths 
produced  in  milling  and  working  yard 
lumber  shows  that  a  little  less  than  60 
per  cent  are  8  and  9  feet  long,  and  the 
balance  less  than  8  feet  long.  In  some 
species  a  majority  of  short  lengths 
occur  in  such  yard  Items  as  Finish, 
Flooring,  and  Bevel  Siding,  while  iii 
other    species     the     majority    of    short 


length  material  is  Common  Boards 
and  Dimension.  On  the  average  the 
greater  amounts  of  shorts  occur  in 
Flooring.  Ceiling,  Partition,  Common 
Boards,  and  Dimension.  And  It  Is 
significant  that  in  ordinary  house  con- 
struction, these  particular  items  can  be 
used  in  short  lengths  to  a  greater  ex- 
tent than  the  others.  It  is  not  un- 
common, in  fact  almost  universal  to 
cut  the  short  pieces,  used  around 
windows     and   doors,-   as   backing     for 

16  and  18  feet  lengths  with  consider- 
able waste.  Material  for  these  pur- 
poses could     be  obtained     from     short 

Se  ^''^  """'■  '^  ^"^'  ^'■*^'^'- 
It  is  the  frequent  practice  of  all 
lumber  manufacturers  in  include  in 
random  shipments,  and  in  shipments 
calling  for  specific  lengths,  a  certain 
(luantity  of  short  length  material.  The 
amount  included  varies  both  with  the 
species  and  with  the  items  and  grades; 
tlie  higher  percentage  usually  being 
Placed  in  shipments  of  lower  grades 
and  in  shipments  of  those  items,  such 
as  Piooring,  Bevel  Siding,  Ceiling  and 
Partition,  which  are  used  in  short 
engths  in  proportionately  larger  quan- 
tities. 

Contrary  to  the  belief  of  many,  lum- 
ber manufacturers  sell  such  shipments 
at  a  lower  price  than  shipments  made 
up  of  strictly  long  lengths.  Thus  not 
only  an  inducement  is  held  out  to  the 
dealer  to  buy  shipments  containing 
short  lengths,  but  also  he  is  able  to 
tJuy  high  quality  lumber  at  a  lower 
price  than  long  lengths.  This  lower 
cost  for  short  lengths  is  not  always 
passed  on  to  the  ultimate  consumer 
;nere  this  true  the  ease  of  merchandis- 
ing short  lengths  would  be  greatly  In- 
creased. 

The  high  quality  and  utility  value  of 
short  length  material  is  not  generally 
appreciated  by  the  small  consumer  It 
is  almost  axiomatic  that  short  lengths 
are  of  high  quality,  often  free  of  de- 
fects their  entire  length.  Neither  is  it 
generally  appreciated  by  the  home 
owner  that  high  quality  short  lengths 
are  admirably  suited  to  home 
carpentry,  are  easier  to  handle,  require 
less  cutting  up,  and  should  be  secured 
at  a  lower  price. 

The  sawing  of  nearly  3  billion  feet 
of  short  lengths  during  1924,  which 
would  be  increased  by  over  1  billion 
feet  if  all  manufacturers  adopted  the 
same  policy,  could  be  further  greatly 
increased  if  better  merchandising 
methods  were  practiced  and  the  small 
lumber  users  educated  to  their  value 
At  present  there  is  a  great  deal  of 
medium  quality  lumber  produced  in 
lengths  10  feet  and  longer,  which  if 
there  was  a  greater  demand  for  short 
lengths,  would  be  cut  to  shorter 
lengths  thereby  producing  a  much 
higher  grade  of  lumber. 

Without  doubt  a  sound  and  economi- 
cal policy  of  production,  distribution 
and  consumption  of  short  length  lum- 
ber would  reduce  by  one-tenth  or  more 
the  amount  of  standing  timber  which 
must  be  annually  removed  from  the 
forests  in  order  to  supply  the  present 
lumber  demand.  This  would  amount  to 
enough  material  to  build  over  300.000 
eight-room  homes  each  year. 
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Sub-Contracts   Awarded. 

APTS.  &  GARAGE       Approx.   $1,000,000 

SAN  FRANCISCO.  NE  Cor.  Sacramento 
and   Mason    Streets. 

Ten-story    Class    B    reinforced    concrete 
apartment  house  and  three-story  re- 
inforced   concrete    garage    building 
adjoining-    apartments. 

Owner — Mrs.  M.  V,  McAdam  and  Mar- 
cus Marcussen  (Broclcel  Bank 
Apartments). 

Architect  —  Weeks  &  Day,  315  Mont- 
gomery St.,   San   Francisco. 

Contractor — Clinton     Constr.     Co., 
Folsom  St.,  San  Francisco. 

Mgr.   of  Constr.  —  T.   A.   Peterson, 
Folsom   St.,   San   Francisco. 

Plumbing: — Wm.  I.  Forster  Co.,  355  4th 
St.,  San  Francisco. 

Elevators — Otis  Elevator  Co.,  1  Beach 
St.,   San  Francisco. 

PaintinK  and  Decvrating — D.  Zelinsky 
&  Son,  165  Grove  St.,  San  Francisco. 

Canxtick  THe — Rigney  Tile  Co.,  180 
Jessie  St.,   San  Francisco. 

Marble — The  Eisele  &  Dondero  Marble 
Co.,   2895   3rd  St.,   San   Francisco. 

Relnforeine  Ste«W— Gunn-Carle  &  Co., 
444  Market  Sl«,  San  Francisco. 

Ornamental  Iron  —  Seipel  &  Johnson, 
1079  Folsom  St.,  San  Francisco. 

TUe  Roofing — Gladding,  McBean  &  Co., 
660   Market   St.,    San   Francisco. 

Steel  Sash — Detroit  Steel  Products  Co., 
251    Kearny   St.,   San   Francisco. 

Electrical  Work — H.  S.  Tittle,  85  Col- 
umbia Sq.,   San   Francisco. 

Patent  Flues — Western  Furnace  &  Cor- 
nice  Works,    202   Brannan   St.,   S.  F. 

Cast  Stone  Work — P.  Grass!  &  Co.,  1945 
San   Bruno  Ave.,   San   Francisco. 

Mill  Work — Pacific  Mfg.  Co.,  177  Stev- 
enson   St.,    San    Francisco. 

Elevator  Doors — Forderer  Cornice  Wks. 
269    Potrero   Ave.,    San   Francisco. 

Lathing  and  Plastering — James  F. 
Smith,  271  Minna  St.,  San  Francisco 

Refrigrerators — Mangrum  &  Otter,  Inc., 
827    Mission    St.,    San    Francisco. 

Sheet  Metal  Work — Percy  Sheet  Metal 
Works.   348   Guerrero   St.,   S.   F. 

GUiIng— Tyre  Bros.  Glass  Co.,  666 
Townsend    St.,    San    Francisco. 

Incinerators — Kerner  Incinerator  Co., 
Phelan    Bldg.,   San  Francisco. 

Mechanical  Equipment — Knittle  Bros., 
224    5th   St.,    San  Francisco. 


Contract.    Awarded. 

APTS.    AND    STORE  Cost,    $29,675 

SAN  FRANCISCO.  E  Church  235  N  15th 

St. 
Three      story      frame     apartments     and 

store. 
Owner — Josephine    &    .\mbrose    Furrer, 

1967    15th    St.,    San    Francisco. 
Architect — Charles     F.     Strothoft,     2274 

15th    St.,    San    Francisco. 
I'ontractor — John     Casrty     &     Son,     180 

Jessie     St.,     San     Francisco. 


Contract  Awarded. 

APARTMENTS  Cost,    $11,700 

OAKLAND,    Alameda      Co.,      Cal.        W 

Greenwood    200   N   Hampel. 
Two-story    14-room      apartments      and 

one-story   garage. 
Owner    —    R.    W.    Larkin,    100    9th    St., 

Oakland. 
Architect — A.   W.   Smith,   American   Bk. 

Bldg.,   Oakland. 
Contractor — Hughes       &       Beach,       902 

Washington   St.,   Oakland. 


Contract    Awarded 
APARTMENTS 
'SA.V     FRANCISCO, 

Sacramento     St. 
Thr»'e-story      and      basement      concrete 

(18)    apartments. 
Owner — Joseph     Pelissico. 
Designer — George      ;E.      Ralph,      Rlalto 

Bldg.,     San     Francisco. 
Contractor — Jacks    &   Irvine,    180   Jessie 

St.,    San    Francisco. 


Contract   Awarded 

APARTMENTS  Cost,    $19,500 

OAKLAND,      W.      Athol      Ave.,      350      N 

E-19th    St. 
Two   story   20    room   apartments. 
Owner — C.    Schwartzreich. 
Architect — None. 
Contractor — Pacific     Coast     Bldg.     Co., 

354    Hobart    St.,    Oakland. 


To    Be    Done    By    Day's    Work 
APARTMENTS  Cost,     $12,000 

SAN    FRANCISCO.        E    15th    Ave.,    177 

S    Geary    St. 
Three   story   and    basement   frame    (12) 

Apartments. 
Owner— M.     P.     Storheim,     201     Caselli 

Ave ,    San     Francisco. 
Architect — None. 


Contract    Awarded 

APARTMENTS  Cost,    $18,000 

SAN  FRANCISCO,  S  Fulton,  150'  E 
Ashbury    St. 

Three-story  and  basement  frame  (6) 
apartments. 

Owner— M.  T.  OBi  ien,  1231  Grove  St.. 
San     Francisco. 

Designer  and  Contractor  —  J.  E. 
O'Brien  1231  Grove  St.,  San  Fran- 
cisco. 


.APARTMENTS  Cost,   $12,250 

OAKLAND,  Alameda  Co.,  Cal.     Ptn.  Lot 

1    Blk    A,    Daly   Tract. 
Two-story   frame   apartments. 
Owner — D.    Heagerty,    4100    E-14th    St., 

Oakland. 
Architect — C.  N.  Burrell,  American   Bk. 

Bldg.,    Oakland. 
Contractor — D.  Owen  Jr.,  3630  High  St., 

Oakland. 


Plans    Complete 

APARTMENTS  Cost,     $40,000 

SAN  FRANCISCO,  Anza  Street,  nr.  34th 

Ave. 
Three-story    and    basement    apartment 

house     (12     3-rm     apts.) 
Owner — E.    I.     Niemann. 
Architect — Henry       Shermund,       Hearst 

Bldg.,    San    Francisco. 


Contract   Awarded 

APARTMENTS  $37,000 

0.\KLA.\D,    W    Market,    50'    N    13th    St. 

Three-story,  30-room  brick  and  tile 
apartments. 

Owner — Charlotte  Miller,  13th  and 
Market    Sts.,    Oakland. 

Architect — None. 

Contractor — Geo.  Windsor,  928  King- 
ston   Ave..     Piedmont. 


To   Be   Done   By   Day's  Labor. 

APARTMENTS  Cost     S— 

SAN     FRANCISCO,     West     Portal     Ave. 

Three-story  frame  and  stucco  apart- 
ment and  store  building  (8  4-room 
and   1   2-room  apts.,   4  stores). 

Owner — Smith   O'Brien  &  C.  B.   Hobson 

Architect — Smith  O'Brien.  49  Geary  St.^ 
San    Francisco. 
Central    steam    and    hot    water    plant 

to    be    installed. 


E.  T.  Thurston 

Mem.    Am.    Soc.    C.    E. 

Consulting  Construction 
Engineer 

57    POST    STREET 

Kearny   6757 

Twenty-five  years'  experience  as 
engineer  and  general   contractor. 


SAN  MATEO,  Cal. — Representatives 
of  W.  P.  Sampson  of  San  Mateo  an- 
nounce plans  for  the  erection  of  a  two- 
story  concrete  building  in  the  East 
side  of  "B"  street  between  Fifth  and 
Sixth  Aves.  The  new  structure  will 
contain  two  stores  and  four  apart- 
ments,   costing    approximately    $25,000. 


LOS  ANGELES,  Cal.— H.  T.  Johnson, 
:<40  Bradbury  Bldg.,  has  genl  contr. 
at  $1,200,000  for  14-story  and  base- 
ment reinf.  concr.  stores  and  apart- 
ment bldg.,  at  n.  e.  cor.  Vine  and 
Yucca  Sts.,  for  Clarendon  Ap  artments, 
Inc.,  Postle  Co.,  631  'Van  Nuys  Bldg., 
archts.,  162  single  and  double  apts., 
8  shops  and  lobby,  kitchen  dining  rm. 
174x98  ft.  press,  br.  and  art  stone 
facing,  comp.  rt.,  plate  glass,  steam 
htg.  sys.,  3  eleQ.  elevators,  ornam. 
iron  wk.,  elec.  ranges,  tiled  baths  and 
drambeds.,  aut.  refrig.  sys.,  following 
sub-contrs.  have  been  award.  Lewis 
Constr  Co.,  Delta  Bldg.,  reinf.  stael. 
■Truscon  Steel  Co.,  1840  E  4th  St.,  gUss 
Dixon  Glass  Co.,  901  E  31st  St.;  rough 
Ibr.,  Owen-Park  Lbr.  Co.,  2100  E.  Jgth 
St.;  rubber  firs.,  U.  S.  Rubber  Co.,  796 
S.  San  Pedro  St.;  tile  partlt,  Pac 
Gypsum  Tile  Co.,  815  S.  Hill  St.  hdwd 
tlrs.,    Hammond    Lbr.    Co. 

LONG  BEACH,  Cal.— Stradley,  New- 
in"„  D  u"''  Mark  well  Bldg.  Annex, 
Long  Beach,  are  taking  sub.  bids  for 
ant,°-  ^r?,i  baisement,  Bonnie  Castle 
fi,l!  i,  k'^  90-rms.  and  39  adpts.  on 
6th  St  betw.  Cedar  and  Pacific  Aves 
Long  Beach,  for  Stanford  C.  Robert- 
sijn.  H.  E.  Burkett,  archt.,  318  Com- 
mercial Bldg.,  Long  Beach;  reinf 
concr.  brick  and  hoi.  tile  filler  walls' 
or  and  art  stone  facing,  tile  rf..  tile 
baths  and  sinks,  hdwd.  and  pine  trim 
gas-steam  htg.,  1  aut.  elevator  fire 
escapes,    wr.    iron,   steel    sash,    $200,000 

Brown  -^-^f  ?^^^',  <^S'u  -  Aroht  Saul 
Brown  ,04  Lincoln  Bldg.,  Is  preparing 
preliminary  plans  for  4-story  aid 
basement  class  C  brick  apartment 
?ln^-;,,rY,  ^i^.^'-  ^"^  Vermont  Ave 
ipts  IsxIrTi"'^  '"*°  single  and  double 
apts,    8bxl60    ft.,      press.      br.      faclns- 

n^^/i/^-KP't'^  elass,  cem.  and  hdwd! 
fls.,  tiled  baths  and  dralnbds.,  aut  elec 
w^n""",;  ^^^.  ^*-S-  storage  water  ht? 
wall   beds,   pine   trim;   $150,000. 

LOS   ANGELES,    Cal.   —    LA     Smith 
Lilly   Fletcher  Bldg.,  3rd  St    and  West- 

?:n  ^Z%-  ^^^  '="^'"P'-  plans  and  will 
take  bids  next  week  for  4-story  and 
basement  br.  apt.  bldg..  50x120  ft  aT 
K.e.  cor.  7th  St.  and  -Mariposa  Ave  • 
plas.  exter.,  art  stone  trim,  struc.  Tteei' 
tile    and    comp.    rf.,       tile      bath«       o^!i 

m"'"?,r|-  I'r"?  '"^-  ^>«-.  hdwd.  Tni 
tile  firs.,  hdwd.  and  pine  trim  tii^ 
and  marble  %vk..  bullt?li.  refrig  ^1*^ 
beds;    125,000.  'eirig.,  wall- 


BONDS 


K-„^A^^,'{,°?P'    ^"^"'^    Clara    Co.,    ,'al  — 
hor   third   time   voters   of  Valley  View 
Pioneer-Hacienda     Union     ichJol     Tn^. 
iVanon"'^'',^  proposal   to   issue   bonds   of 
school  "nance      erection    of      new 

BAKERSFIELd!  icTrn  Co  Pal 
Until  July  6,  bids  will  be  recelvel^ 
supervisors  for  purchase  of  $60  000 
bond  issue  of  Maricopa  School  District- 
proceeds  of  sale  to  finance  school  Im- 
provements. "" 

BAKERSFIELd!       Kirn       Co      Cal  — 
Election    will   be   held   July   2    In    Unl^ 

of  512.000  to  finance  school  Improve- 
ments. Trustees  of  district  are-  J  E 
Mills,  R.  Blaise  and  Rowen  P.  Hall. 
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COLUSA.  Colusa  Co.,  Cal. — Election 
will  be  held  June  30  in  Cortina  School 
District  to  vote  direct  tax  of  $1,000  to 
finance    rebuilding    of    school. 


ROSEVILLE.  Placer  Co.,  Cal. — Elec- 
tion to  vote  bonds  of  $25,000  to  finance 
erection  of  auditorium-gymnasium  at 
high  .school  has  been  postponed  to 
July  2. 

SACRAMENTO,  Cal. — Until  June  24, 
bids  will  be  received  by  supervisors 
for  purchase  of  $3500  bond  issue  of 
Pleasant  Grove  School  District;  pro- 
ceeds of  sale  to  finance  school  im- 
provements. 


WILLOWS,  Glenn,  Co.,  Cal. — EJeo- 
tion  will  be  held  July  6  in  Calumet 
iSchool  District  to  vote  bonds  of  $1600 
to  finance  school  improvements.  Trus- 
tees of  district  are:  John  B.  llen- 
drickson,  D.  B.  Ripley  and  A.  B.  Rich- 
ard. 


GALT,  Sacramento  Co.,  Cal. — Elec- 
tion will  be  called  shortly  to  vote  bonds 
to  finance  erection  of  new  high  school, 
replacing  structure  destroyed  by  fire. 
Three  previous  elections  failed  to 
carry. 


CHURCHES 


Plans    Complete 

CHURCH  Cost,    $15,000 

SAN  FRANCISCO.  S  19th  bet.  Valen- 
cia   &    Guerrero. 

Three    story    frame    church. 

Owner — Mission  Congregation  B'Nai 
David  and  Mikvah  Israel,  310  Cal- 
ifornia    St.,     San     Francisco. 

Designer — F.    W.    Dakin. 


Sub-Contracts   Awarded. 

CHURCH  Cost,   $60,000 

SAN    FRANCISCO,    Cor.    Sixteenth,    Noe 

and   Market   Sts. 
Frame,    part   concrete    and    brick,    brick 

veneer   church   building  with   terra 

cotta    tile   roof. 
Owner  —   Trinity   Methodist   Episcopal 

Church,  premises. 
Architect — Wythe,  Blaine  &  Olson,  1800 

Telegraph    Ave.,    Oakland. 
Contractor — Thos.    A.    Cuthbertson,    430 

Noreiga  St.,   San   Francisco. 
Reinforeine    ste«l — Truscon     Steel     Co., 

709    Mission    St.,   S.    F. 
Strnctnral    steel — Herriek    Iron    Work!?, 

18th    and    Campbell    Sts.,    Oakland. 

Bids  will  be  called   for  in   about   two 

weeks  for  plastering,  mill  work,  glass, 

wiring,  excavating  and  tar  and  gravel 

roofing:. 

Sketches  to  be  Prepared. 

CHURCH  Cost,    $ 

BURLINGAME,    San      Mateo    Co.,      Cal. 

Howard  Ave,  and  Park  Road. 
Church    building. 
Owner — St.  Catherine's  Church   (Father 

Grant). 
Architect — Geo.    McCrea,    369    Pine    St., 

San  Francisco. 
Sketches  for  this  structure  are  be- 
ing prepared  but  no  definite  decision 
will  be  made  until  the  completion  of 
St.  Catherine's  School  for  which  the 
lame  architect  is  now  preparing  plans. 

CAMPBELL,  Santa  Clara  Co.,  Cal. — 
St.  Lucy's  Catholic  Church  plans  en- 
largement of  present  edifice  or  erec- 
tion of  new  church  building.  Rev. 
Father  McGarr,  pastor,  has  appointed 
following  as  building  committee  to 
submit  report:  Ira  Grim,  A.  B.  Gilson, 
Joseph  Rogers,  J.  D.  Hall,  Bozo  Sto- 
janovich,  J.  Souto,  Mrs.  Blunt,  Mrs. 
Davitt,  Mrs.  Fricano  and  Mrs.  Garcia. 
(60811)  3 


Irving  Iron  IVorks  Co. 

Irving  Subway  Flooring. 

T.  J.  Callalian  Co. 

Direct  Action  Sasli  Control. 

St,  Louis  Fire  Door  Co. 

Freight  Elevator  and  Ware- 
house  Doors. 

Rezilite  Seamless  Floors 

AVater,    Acid    and    Chemical 
Proof 


RIalto   Building,   San  Francisco 
Sutter  2768 


SACRAMENTO,  Cal. — Hellenic  Wom- 
en's Aid  Society  has  been  incorporat- 
ed in  Sacramento  to  further  plans  for 
the  erection  of  a  school,  hospital  and 
club  building  for  religious  education 
"in  accordance  with  the  canons  of  the 
Greek   Church". 


COLUSA,  Colusa  Co.,  Cal. — W.  r. 
Blean,  Colusa,  at  $8,841  awarded  con- 
tract by  city  trustees  to  erect  munici- 
pal   water    works    building. 

OAKLAND,     Cal.— Mr.    J.     W.     Hawk 
Manager  of   the   San   Francisco  Agei. 
for     The     Willys-Overland     Automol 
Company,  announces   that  the  c^mpn 
has    decided    to    locate    its    big    I'afi: 
coast    branch    factory    in    Oakland.    '1  i 
Austin    Co.    of    244    Kearny    Street.    - 
Francisco,     are     preparing    preliminn 
plans    tor    the    buildings   and    will    h;i 
charge      of      construction.        The     com- 
pany   has    two    sites    in    view     but    nj 
definite   decision    has   been   made   as   to 
location    as    yet. 


LOS  ANGELES,  Cal — St.  James  Epis- 
copal Church.  Rev.  Dr.  Miller,  pastor 
and  chmn.  o£  bldg.  comm.,  St.  Andrews 
PI.  and  Wilshire  Blvd.,  is  taking  genl. 
and  sub-bids  for  class  A  edifice  at 
n.w.  cor.  St.  Andrews  PI.  and  Wilshire 
Blvd.  Benjamin  McDougall,  archt.,  381 
Bush  St..  San  Francisco:  reinf.  cone. 
walls  and  fl.  and  rf.  slabs,  cem.  plas. 
exter.,  art  stone  trim,  slate  rf.,  cem. 
and  art  stone  firs.,  steam  htg.  and 
vent,    sys.;    $150,000. 


FACTORIES  &  WAREHOUSES 


Contract   Awarded. 

SHOP   BLDG.  Cost,    $11,000 

SACRAMENTO,    Cal.      Twenty-first   and 

T  Streets. 
One-story  Class  C  brick   shop   building. 
Owner — Z.  Ahi. 
Architect — Leonard    F.    Starks,    Ochsner 

Bldg.,  Sacramento. 
Contractor — C.      H.       Chatterton,       3251 

Donner  Way,   Sacramento. 


Sub-Contracts  Awarded. 

FACTORY  Cost,    $51,000 

SAN  FRANCISCO,  E  Mission  80  N  15th 
Street. 

Three-story  and  basement  class  B  con- 
crete   factory. 

Owner — Chas.  B.  Trull,  460  Montgom- 
ery   St.,    San    Francisco. 

.iichitect — John  H.  Powers  and  John 
H.  Ahnden,  460  Montgomery  St., 
San   Francisco. 

•.'"ntractor — Cahill  Bros.,  Inc.,  Sharon 
Bldg.,    San    Francisco. 

>i<rtal  Sash  —  Truscon  Steel  Co.,  709 
Mission    St..    San    Francisco. 

tOrnaniental  Irou  —  Folsom  Street  Iron 
Works  17th  and  Missouri  Sts.,  S.  F. 

Briek — Nels    Anderson. 

Vault  Doors  —  Herring-Hall-Marvin 
Safe  Co.,  214  California  St.,  San 
FVancisco. 

Glassi — P.  A.  Smith,  638  4th  St.,  San 
Francisco. 


To  Be,  Done  By  Day's  Work. 

i-'ACTORY  Cost,    $35,000 

^AN  FRANCISCO,  NW  Minna  and  8th 
Street. 

Two-story  and  basement  brick  light 
factory. 

Owner — Samuel  Sehell,  ISO  Jessie  St., 
San    Francisco. 

Architect — Theo.  W.  Lenzen,  785  Mar- 
ket  St.,   San   Francisco. 


Contract   Awarded. 

SHOP,    ETC.  Cost.    $15,000 

SAN  FRANCISCO.  How^ard  St.,  between 
Sixth    and    Seventh    Sts. 

One-story  reinforced  concrete  shop  and 
office    building,    62x100    feet. 

Owner— L.    A.    Nott,    Piedmont,   Cal. 

Architect — Meyer  &  Johnson,  742  Mar- 
ket   St.,    San    Francisco. 

Contractor — Otto    Johnson,    Berkeley. 


Contract    Awarded 

ADDITION  Cost.     $29,000 

OAKLAND,    SW    23rd    and    E    7th    St. 
One-story     brick    addition     to     laundry. 
Owner — Contra    Costa    Laundry    Co. 
Architect — None. 

Contractor — MacDonald     &     Kahn,     130 
Montgomery  St.,   San   Francisco. 


Plans   Being  Prepared. 

SHOP  BLDG.  Cost,   $35,000 

SACRAMENTO,     Cal.       Twelfth     and     J 

Streets. 
One-story  tile,   cement  and  stucco   shop 

building. 
Owner — W.   P.   Fuller. 
Architect — Dean    &    Dean,    Calif.    State 

Life   Bldg.,   Sacramento. 


TtTBA  CITY,  Sutter  Co.,  Cal. — Gen- 
sral  Petroleum  Co.  has  leased  frontage 
■>t  200  ft.  in  Bridge  St.,  and  will  es- 
tablish a  distributing  plant;  storage 
;j»ant  of  40,000  gals,  capacity  and  of- 
fices will  be  erected  in  addition  to  ga- 
/oge   building. 


LOS  ANGELE&  Cal. — Scofield  En- 
gineering-Construction Co.,  Pac.  Fi- 
iiance  Bldg.,  has  contract  to  erect  a 
new  plant  in  Central  Maufacturing 
district  for  Federal  Refrigerating  Co.. 
J.  T.  Murphy,  president.  Six-story  and 
basement,  200x200  ft.,  reinf.  cone,  con- 
struction, steel  sash,  steel  rolling  drs., 
elevators;   $1,000,000. 

FRESNO,  Fresno  Co.,  Cal.— Until 
July  13,  2  P.  M.,  bids  will  be  received 
by  the  State  Highway  Commission, 
Forum  Bldg.,  Sacramento,  to  erect 
maintenance  shop  building  and  truct: 
shed  in  Fresno.  Will  be  one-story  steel 
and  wood  frame  with  tile  walls  and 
concrete  floor  and  foundation  with  of- 
fice and  stockroom.  Truck  shed  will 
have  concrete  floor  and  foundation  and 
wood  frame  covered  with  corrugated 
iron.  Plumbing  and  electrical  work  is 
included.  Se«  call  for  bids  nnder  of- 
ficial  proposal   section   in   this   issue. 


LOS  ANGELES,  Cal. — Los  Angeles 
Department  of  Public  Service,  Bureau 
Power  &  Light,  207  S.  Broadway,  will 
build  2-story  Class  A  warehouse,  66x 
aOO  feet  at  611  N.  Hoover  St.  for  self; 
reinforced  concrete  frame  and  floor  and 
roof  slabs,  composition  and  tile  roof, 
steel  rolling  doors  and  sash,  hydraulic 
elevator.      Cost,    $100,000. 


FLATS 


Contract    Awarded 

FLATS  Cost,   $10,000 

SAN     FRANCISCO,     E     Broderick,     136' 

N  Jefferson   St. 
Two    story    and    basement    frame     (2) 

flats. 
Owner — T.    F.    Livesay,    1500   Francisco 

St.,    San    Francisco. 
Architect — None. 
Contractor — Munson   Bros.,   251   Kearny 

St.,    San    Francisco. 


Contract   Awarded 

KLATS  Cost,    $10,000 

SAN    FRANCISCO,    S    Dorland,    235'    W 

Guerrero     St. 
Two-story    and     basement     frame     (4) 

flats. 
Owner — Gertrude    Huff,    Fairfax,    Calif. 
Architect — None. 
Contractor — John    J.    Bien,    336    Church 

St.,    San    Francisco. 


Membar  S.  T.  Bulld«ra'  BxehAOK* 
Phon*  Sutler   I700 

ALBERT  DEAN 

Bandom  Tariegated  Colors  Shite 

Roofing 

»ad 

Random  Tariegated  Colors  Hie 

Roofing 

Conpoaltlon   Roofing 

General  Roof  Repairing 

Samples  Submitted 

IM  Jewrie  St.  San  ITnUMdiM* 

Rea.    4201    Ulsilon    St 

Phone    Rjuidolph    tttl 
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Contract   Awarded 

FLAT  Cost,     $17,900 

SAN  FRANCrSCO,  B.  Larkin,  bet.  Un- 
ion   and    Filbert    Sts. 

Two  story  and  basement  frame  flat 
building. 

Owner— D.    A.    Crespi,    2108    Mason    St., 

San     Francisco. 

Architect — Plans    by    contractor. 

Contractor — E.  Deiselkamp,  61  Car- 
melita    St.,    San    Francisco. 


Contract    Awarded 

FLATS  Cost,  $11,800 

SAN  FRANCISCO,  S  Union,  60'  W 
Broderick    St. 

Three  story  and  basement  frame  (2) 
flats. 

Owner — Miss  Eleanor  Gray,  2711  Union 
St.,    San    Francisco. 

Architect — Fabre  A  Hildebrand,  110 
>Sutter    St..    San    Francisco. 

Contractor — Meyer  Bros.,  1  Montgom- 
ery   St.,    San    Francisco. 


To    be    Done    by    Day's    Work. 

FLATS  $8000    each 

SAN    FRANCISCO.      S    Greenwich    50    & 

75   W    Pierce    Street 
Two  two-story  and  basement  frame  (2) 

flats. 
Owner — Frank   S.  Forrest,   %   Architect. 
Architect— W.    G.    Hind,    Hearst    BIdg., 

San   Francisco. 


Contract    Awarded. 

APARTMENT    FLATS  Cost,    $11,000 

SAN     FRANCISCO.     S     Anza     St.     —    E 

Thirty-second  Ave. 
Two-story     and     basement     frame     and 

stucco   apartment   flats. 
Owner  —   S.    A.    Schwartz,    2945    Pacific 

Ave.,  San  Francisco. 
Architect  —  Henry    Shermund,    Hearst 

Bldg.,   San   Francisco. 
Contractor — A.   G.   Mattson,    250   Dublin 

St.,    S.    F. 


GARAGES 


Sub-Contracts    Awarded. 
GARAGE  Cost,    $125,000 

SAN  FRANCISCO,  Eddy  and  Jones  Sts. 
Five-story     reinforced     doncrete     comr 

mercial     garage. 
Owner — Mr.    Bell   et   al. 
Architect— E.   H.  Denke,   1317   Hyde  St., 

San    Francisco. 
Contractor — Cahill        Bros.,        55       New 

Montgomery    St..    Ban    Francisco. 
Electrical  AVork   to   Unger   Electric   Co. 

1719    Hyde    St.,    San    Francisco. 
Cir:idi>ng:  awarded  to  The  Granfield  Co., 

ISO   Jessie   St.,   San   Francisco. 

Sub-Contracts   Awarded. 

GARAGE  Cost.    $ 

STOCKTON,  San  Joaquin  Co.,  Cal. 
Harrison  and  Main  Sts. 

One-story     concrete     service     garage. 

Owner — Associated   Oil   Co. 

Architect — Eng.    Dept.    of    Owner. 

Contractor — Villadsen  Bros.,  417  Mar- 
ket St.,   San  Francisco. 

Roofing  to  Allen  Burr  Co.,  Sonora  and 
Commerce   Sts.,    Stockton. 

Brirk  Work — Frederickson  Bros.,  1st 
National  Bank  Bldg.,   Stockton. 

Steel  Sash — Michel  &  Pfeffer  Iron  Wks. 
1415   Harrison   St.,  San   Francisco. 

Wood  Rollins  Doors — Chas.  C.  Chris- 
tenson  Co.,  77  O'Farrell  St.,  S.  F. 

Plumbing  and  Sheet  .Metal  Works — 
Stockton  Plumbing  &  Supply  Co., 
327    E-Minor    St.,    Stockton. 

Gla.ss — W.  P.  Fuller  Co.,  301  Mission 
St.,  San  Francisca 


Fire  Protection  Products  Co 

FIRE  DOOR  EXPERTS 

Kalameln.     Copiwr     and      Bronme 

Doon   asd   Trtei 

Ornamental    Bntrancea 

Sheet  Metal  Work  of  BTwry 

Deaerlptlaa 

CHAS.   SCHULTHEIS.  M^r. 

SllT-Sll*  TWBNTIByrH    STRBBT 

■car    HarrlaoB    St. 

SAN    ITRANCISCO,    CALIF. 


'..OS  ANGELES,  Cal.— H.  M.  Baruch 
-orp.,  443  I.  W.  Hellman  BIdg.,  has 
■  ntr.  at  about  $60,000  for  2-story 
o..ck  garage,  store  &  dance  hall  bldg. 
...  cnr.  Hollywood  Blvd  and  Serrano 
Ave.,    for    Daisy    M.    Degelman.    — , 

'res,  cafe,  music  conservatory  and 
v-..nce  hall;  cast  stone  trim,  comp.  rf., 
plate  glass,  cop.  store  fronts,  gas  unit 
htg.  sys..  hdwd.  firs.,  tiled  toilets,  hdw 
and  pine  trim.,  summerbell  trusses. 
Plans  by  Vickers  Co.,  707  Hillstreet 
Bldg. 


SAN  FRANCISCO— Until  June  24,  2 
P.  M..  informal  bids  will  be  received 
by  State  Dept.  of  Public  Works,  Di- 
vision of  Architecture,  Forum  Bldg., 
Sacramento,  to  erect  garage  building 
at  State  Building,  Civic  Center,  San 
Francisco.  Will  have  10  stalls;  rein- 
forced concrete  walls,  columns,  beams 
and  roof  slab  with  wire  partitions  be- 
tween stalls;  wood  doors;  roof  slab  to 
have  composition  roofing  and  sheet 
metal  gutter.  Geo.  B,  McDougall,  State 
Architect. 


BAKERSFIELD,  Kern  Co.,  Cal  — 
F'red  and  Mildred  L.  Agen  of  Taft  have 
jurchased  property,  115  by  112  feet,  at 
fhe  northeast  corner  of  K  and  Seven- 
teenth Sts.,  and  will  erect  a  $100,000 
parage  and  salesroom  for  lease  to  the 
Bakersfield  Motors  Co..  distributors  for 
the  Studebaker  cars  in  Kern  county; 
will  be  two-story,  fireproof  construc- 
tion. 


GOVERNMENT  WORK 
AND  SUPPLIES 


SAN  FRANCISCO,  Cal.  —  Following 
bids  received  at  the  office  Construct- 
ing Quartermaster,  Fort  Mason,  Calif.. 
June  12,  1925,  for  oil  burning  ranges 
and  oil  and  high  pressure  steam  lines 
at  Letterman  General  Hospital,  San 
Francisco,  Calif. 

Two  Ran^res 
Mangrum   &   Otter,    827  Mission 

St.,     S.     F $1,366 

John    G.    lis  &   Co.,   839   Mission 

St.,  S.  F 1,745 

Oil    and    High    Pre.ssare    Steam    Lines 
Burnham     Plumbing     Co.,     1220 

Webster    St.,    S.    F 4,637 

Turner  Co..  329  Tehama  St.,  S.F.  4.680 
E.  Sugarman,  3624  Geary  St.,  S.  F.  4,794 
Wm.  P.  Goss,  4640  Geary,  S.  F. .  6,134 
Lawson  &  Drucker,   465  Tehama 

St.,     S.     F 6,300 

W.    J.    Bayes,     3921    Grove    St., 

Oakland     7,100 


PORTLAND.   Ore.  —  President   Cool- 

Idge  has  approved  acceptance  by  U.  S. 
Veterans'  Bureau  of  20-acre  site  on 
Marciuam  Hill  on  which  it  is  planned 
to  erect  a  $1,000,000  hospital  of  300- 
bed   capacity. 

SAN  FRANCISCO.  Calif.  —  Following 
bids  received  by  Constructing  Quar- 
termaster, Fort  Mason,  for  painting 
buildings    at    Letterman    General    Hos- 

L.  W.  Hill,  2221   Geary  St.,  S.  F..  $10, 537 

Cramer  Bros.,   1941   15th  St.,  S.  F.  10,945 

T.  H.  Dahl,   305  Broderick,   S.  F..  11,373 

Monroe  Moore,  1074  Oak,  S.  F..  11,401 
J.    A.    Moore    &    Son,    2    West 

Clay    Park,    S.    F 11,570 

A.    A.    Zelinsky,    180    Jessie 

St.,    S.    F 11,885 

Emir    Solve,     S.    F 12,221 

I.   R.   Kissel,   1747   Sacramento   St  12,904 
La  Torres  &  Kissel,  185  Steven- 
son,    S.     F 13,175 


WASHINGTON,  D.  C— Until  July  1, 
10:30  a.  m..  bids  will  be  rec.  by  Pur- 
chasing Officer,  Panama  Canal,  to  fur. 
and  del.  Balboa  (Pacific  Port),  under 
Circular  No.  167S,  soil  and  sewer  pipe, 
pipe  fittings,  valves,  cocks,  floor 
drains,  pig  iron,  crucibles,  fire  clay, 
read.v  roofing,  screws,  lathes,  locks, 
hinges,  bolts,  door  checks,  casters, 
tacks,  drawer  and  hammer  handles, 
chains,  electric  clocks,  card  tables, 
projector.  ■water  coolers,  buckets, 
lanterns,  lamp  chimneys,  ladders,  rags, 
chalk  line,  pipe  covering,  metal  cray- 
ons, scythe  stones,  brushes  and  lum- 
l>er.  Further  information  obtainable 
from  Assistant  Purchasing  Officer, 
Fort  Mason,  San  Francisco. 


SAN  DIEGO,  Cal.— Following  bids 
rec.  by  Bureau  of  Yards  and  Docks, 
Navy  Dept.,  Washington,  D.  C,  undef 
Specification  No.  5015  for  ordnance 
buildings  and  a  concrete  road  at  San 
Diego: 

Item  1,  complete;  2,  torpedo  store- 
house; 3,  warhead  storehouse;  4,  add  or 
deduct  from  item  1  for  1  bay;  5,  do, 
item  2;  6,  add  to  Item  1  for  addition  of 
15  ft.  8  in.  to  length  of  warhead  store- 
house;  7,   do,    item    3. 

Robert  E.  Burgund.  Beverly  Hills, 
Calif.,  item  1,  $118,387;  2,  $77,675;  3, 
$40,712;  4,  $5000;  5,  $5000;  6,  $3000;  7, 
$3000. 

Austin  Engineering  Co.,  121  W.  42nd 
St.,  New  York  City,  item  1,  $122,790;  2, 
$82000;  3,  $49,000;  4,  $4684;  5,  $4684;  6, 
$2268;   7,   $2268. 

J.  Pringle,  212  Anita  Rd.,  Burlingame, 
Calif.,  item  1,  $115,945;  2,  $73,312;  4, 
$5300;   5,   $5300. 

H.  H.  Peterson,  Spreckels  Bldg.,  San 
Diego,  Calif.,  item  3,  $36,500;  7,  $2150. 

David  H.  Ryan,  1615  Fern  St.,  San 
Diego,  Calif.,  item  1.  $142,000;  2,  $100,- 
000'   3,    $42,000;    4,    $10,000;   5,    $10,000;    6, 


$2500; 


500. 


R.  E.  Campbell,  302  East  Anaheim  St. 
Long  Beach.  Calif.,  item  1,  $119,800;  4, 
$5500;   6,,   $2500. 

Lange  &  Bergstrom,  San  Diego,  Calif., 
item  1,  $117,000;  2,  $76,000;  3,  $41,000; 
4  add  $5500.  deduct  $5000;  5,  add  $5500, 
deduct  $5000;  6,   $2500;  7,   $2500. 

W.  E.  Kier  Constr.  Co.,  813  First  Na- 
tional Bank  Bldg.,  San  Diego,  Calif., 
item  I,  $120,500;  2,  $79,650:  3,  $42,000; 
4,  $5750,  deduct  $5000;  5,  $750.  deduct 
$5000;    6,    $2360;    7,    $2360. 


SAN  FRANCISCO — J.  D.  Kern,  Port- 
land, Ore.,  submitted  only  bid  to  U.  S. 
Engineer  Office  to  fur.  rock  to  repair 
south  jetty  in  Humboldt  Bay.  Bid  was 
J3.84  per  ton  delivered  at  south  jetty. 
Project    involves    appmx.    200.000    tons. 


HALLS  AND  SOCIETY 
BUILDINGS 


BURLINGAME,  Cal.  —  Attorney  Gil- 
bert D.  Ferrell.  representing  the 
Masonic  Order  of  Burlingame,  an- 
nounces their  intention  of  erecting  an 
elaborate  temple  to  cost  in  excess  of 
$125,000  at  the  corner  of  Howard  Ave. 
and  Park  Road.  Burlingame.  The 
structure  will  probably  be  three  stor- 
ies in  height  with  offices  on  ground 
floor. 


SANTA  MONICA,  Los  Angeles  Co. — 
Arthur  Bard  &  Co.,  405  Union  Oil 
Bldg.,  has  contr.  at  $695,000  for  fin- 
ishing 6-story  and  basement  reinf. 
Conor,  club,  at  toot  of  Pico  Blvd., 
Santa  Monica,  for  the  Casa  Del  Mar 
Club;  150-  rms.  with  100  percent  baths, 
dining  rm.  kitchens,  locker  and  show- 
er rms.,  lobby,  terraces;  Chas.  F.  Plum- 
mer,  llOS  Story  Bldg.,  Los  Angeles, 
Cal.,  archt;  press,  br.  exter.  tile  and 
comp.  rf.  plate  glass,  skylights,  steel 
sash,  steam  htg.  sys.,  metal  lath,  elec. 
elevators,  ornam.  iron  wk.,  tile  and 
marble,  tiled  baths,  mech.  vent,  sya., 
ornam.  plas.,  pine  and  hdwd.  trim. 
rdwd.  pine  and  cem.  firs.  Wk.  at  pres- 
ent is  up  to  1st  fir.  and  was  done  by 
Richards-Neustadt,  on  percentage  ba- 
sis. 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc, 

(Members    Builders'    Exchange) 

lOBS   MARKBT   8T. 

Phon*  Uarkat  Ml     San  Francisco 
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OROVILLE,  Butte  Co.,  Cal— Orovllle 
Lodge,  B.  P.  O.  Elks,  No.  1448,  has  pur- 
chased site  at  Bird  and  Meyers  Sts.  and 
plan  early  erection  of  $150,000  lodge 
building,  preliminary  plans  for  which 
are  now  being  prepared.  Site  is  100  by 
120  feet. 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,  June  20,   1925 


LOS  ANGELEIS.  Cal.  —  Archts.  S. 
Tilden  Norton  and  Frederick  H.  Wallls. 
1210  Financial  Center  Bldg.,  have  com- 
pleted plans  for  2-story  and  basement 
brick  club,  at  n.w.  cor.  Soto  St.  and 
iUichigan  Ave.,  for  Young-  Men's  He- 
brew Assn:  clubrms..  offices,  gymna- 
sium, swimming  pool,  dance  hall,  bil- 
liard rm.,  and  ladies'  and  men's  rest 
and  smoking  rms. ;  79x100  ft.,  press,  br. 
and  art  stone  facing,  comp.  rf.,  cem. 
and  hdwd.  firs.,  steam  htg.  sys.,  relnf. 
cone,  tiled  swimming  pool,  struc.  steel 
plate  gloss.  Ii.ckers.  pine  and  hdwd.' 
trim,  ornam.  plas;  175.000  Bids  will 
be  taken  next  week.  Excav.  let  to  M. 
.s.     Ross.    ,350    Merrick    St. 


MONTEHEY.  Monterey  Co.  Cal  — ( 
Vlimterey  Stickers'  Club  has  purchased 
Mte  100  by  ,100  ft.  in  Hartnell  Street 
Jnd  plans  early  construction  of  club- 
louse  providing  gymnasium,  locker 
•iMil   r\\:h   rooms,   etc. 


lif 


il.XKSHFIELD.  Ore.— Archs  Tour- 
^rllotle  and  Hummel,  Failing  BIdg , 
"rtland.  commissioned  to  prepare 
lans     for    $7.5,0110    Masonic    Temple    to 

■■    ted   at    Marshfield:    3    story   and 

nt,     concrete     construction. 


HOSPITALS 


Op.ning  of  Bids  for  .Sacramento  Or- 
phanage Set  for  July  18th  at  11 
O  clock    A.    M. 

V\'n?^\^Z1'll  ''•'^^"-  Cost,  $70,000 

KVCKAMEXTO,  Franklin  Blvd  and 
Sntterville    Fioad. 

Two-story  reinforced  concrete  dormi- 
tory   building    for    boys. 

'•"■^'^^K^^SacrRmento     Orphanage. 

ArclH  e,t---nean    &     Dean.    Calif.    State 
Life    nidg..    Sacramento. 
Bids    are   being    received   for    a    gen- 

isfh    T",',™*;'-,    ^'^^^    °^    opening    July 
li'th   at    11    o'clock  A.   M. 

Sub-Contracts   Awarded. 

DORMITORY  Cost    SZ'l  onn 

SAN  FRANCISCO.  Two-story'c  f ss  "c 
dormitory,    45x62    feet 

Owner— The  McKinley  Orphanage 

Architect— Wythe.  Blaine  &  Olson,  1800 
Telegraph   Ave..   Oakland. 

'  ontractor— Thos.  A.  Cuthbertson,  430 
_  Noriega   St..   San  Francisco. 

nri.-k  Work— Emil  Hogberg,  180  Jes- 
sie   St.,    S.    F. 

■Will  work — Empire  Planing  Mill,  750 
Bryant   St.,    S.    F. 

''"sT**"    F     "■    ^''''^^"""''    ■'<«    Bryant 

neiiiforoln,5     steel  —  W.     S.     Wetenhall. 

17th   and    Wisconsin.    S.   F. 

Elds  are  being  taken  on  plastering 
wiring,  tile  roofing  and  tar  and  gravel 
roofing.  ^ 


Preliminary      Plans     Being     Prepared 
NURSES  HO.ME  Cost,   $100,000 

SAN  FRANCISCO,  Pine  St.,   near  Hdye. 
Six    story    Cla.ss    A   nurses    home. 
Owner— St.       Francis      Hospital.      Hyde 

and     Bush     Sts.,     San     Francisco. 
.\rchitect— .1.       W.     Coffey,       Humboldt 

Bank  Bldg.,  S.  P. 


LOS  ANGELES,  Cal.  —  Archt.  Saul 
Brown,  704  Lincoln  Bldg.,  and  Harry 
Genser,  Hibernian  Bldg.,  assoc,  are 
preparing  plans  for  3-story  and  base- 
ment class  C  brick  club  at  n.e.  cor. 
4th  St.  and  West  Lake  Ave.  for  Los 
Angeles  Concordia  Club;  offices,  club- 
rooms,  gymnasium,  dance  hall,  billiard 
room,  kitchen  and  banquet  hall;  84x160 
ft.,  press,  br.  and  cast  stone  facing, 
comp.  rf.,  plate  glass,  steam  htg.  sys., 
storage  water  htr.,  elec.  elevator,  pine 
and  hdwd.  trim.,  tiled  turklsh  baths 
and    toilets;    $150,000 


LOS  ANGELES,  Cal.— C.  J.  Kubach 
Co.,  801  Merchants  National  Bank  Bldg. 
awarded  contract  at  $189,130  for  all 
work  c  niplete  for  erecting  on  Wash- 
ington St.  near  Toberman  St.  for  Turn- 
verein  Germania;  John  P.  Krempel  & 
Walter  E.  Erkes,  Bradbury  Bldg.,  ar- 
chitects. Two-sto.,  114x265  ft.,  6  stores, 
clubrms.,  social  rms..  bowling  alley, 
billiard  rm..  gymnasium,  ballrm.  with 
stage  and  dressing  rms.,  locker  and 
shower  rms.,  class  B  constr.,  steel 
beams  and  columns,  press,  brick  and 
terra  cotta  facing,  hdwd.  and  pine 
trim   and   firs.,   steam   htg. 


SEATTLE,  Wash.— E.  H.  Rogge,  sec- 
retary of  West  Seattle  Community 
Hospital  Ass'n.,  announces  committee 
has  been  appointed  to  select  site  for 
proposed    $200,000    hospital. 

PORTLAND,  Ore.— See  "Government 
Work  and  Supplies,"  this  issue.  Pur- 
chase of  lands  for  U.  S.  Veterans'  Hos- 
pital approved. 


HOTELS 


Commissioned    to    Prepare    Plans. 
HOTEL  Cost.     $3,000,000 

SAN    FRANCISCO.        SE      Sutter      and 

Powell   Streets. 
Twenty-story    Class    A    fireproof    hotel. 

(650   rooms;   site  138   by   119    ft.) 
Owner — Interests  represented  by  L.   W. 

Huckins,    Fort   Worth,    Texas. 
Architect — Reid  Bros.,  105  Montgomery 

St.,    San    Francisco. 


LOS  ANGELES,  Cal.— Roy  T.  Dal- 
ton,  3rd  St.  and  Western  Ave.,  Lilly- 
Fletcher  Bldg.,  has  contr.  for  5  story 
and  basement  reinf.  concr.  hotel  and 
store  bldg.  at  n.  w.  cor.  9th  and  Stew- 
art Sts.,  for  Clifford  H.  Powers;  Harry 
Ryan.  Lilly-Fletcher  Bldg.,  archt;  175 
rms.  with  100  per  cent  baths,  lobby 
and  10  stores;  67x150  ft.  press  br.  fac- 
itjg.  art  stone  trim,  steam  htg.  sys., 
plate  glass,  steel  sash,  comp.  rf.  sky- 
lights, storage  water,  htr.,  2  elec.  ele- 
vators, ornam.  iron  wk.,  cem.  and  pine 
firs.,    comp.    bathe. 


LOS  ANGELES,  Cal.— A.  V.  Parkin- 
son 3077  S.  Vermont  Ave.,  has  contr. 
at  $103,000  for  4-story  and  basement 
class  C  hotel  bldg.,  at  336  S.  Figue- 
roa  St.,  plans  by  L.  A.  Smith.  Lillv 
Hetcher  Bldg.,  for  Gore  Bros.,  100 
rms.,  100  per  cent  baths,  face  br.  art. 
stone  trim.  comp.  rf.,  fire  escapes, 
Skylights,  steel  sash,  marble  and  tile 
pine  trim  and  fls..  aut.  elec.  elevator 
steam  htg.  sys.,  aut.  water  htr.,  plate 
gias,s.    ornam,    iron. 


LOS  ANGELES,  Cal.— Edwards,  Wil- 
dey  &  D)xon  Co.,  Edwards-Wildey 
Bldg-..  awarded  general  c  ntract  for 
erecting  14-sto.  class  A  addition  to 
Haywa.^1  Hotel  Bldg.  at  6lh  and 
Spring  Sts.  for  Harry  C.  Fryman;  John 
Parkinson  &  Donald  B.  Parkinson,  420 
l.itle  Insurance  Bldg.,  archts.  Dimen- 
sions. 60X.S2  ft..  180  rms.,  180  baths, 
siores  on   ground  firs:  steel  f.ame  con- 


struction, brick  filler  walls,  relnf 
cone,  firs.,  face  brick  and  terra  cotU 
fnmt,  plate  glass,  hdwd.  trim,  tile  and 
marble     work,     steam     htg.,     elevators; 

$400,000. 


PENDLETON.  Ore.— Until  July  6,  2 
P.  M.  bids  will  be  received  by  Carle 
.^brams,  sect'y  ,  Oregon  State  Board 
of  Control.  Salem,  to  erect  ward  build- 
ing No.  3  for  Eastern  Oregon  State 
Hospital  at  Pendleton.  Est.  cost  $225.- 
000.  Reinforced  concrete  construction. 
Separate  bids  are  wanted  for  (1)  gen- 
eral contract;  (2)  heating;  (3)  plumb- 
ing. Knighton  and  Howell,  architects, 
U.  S.  Bank  Bldg.,  Portland.  Pans  ob- 
tainable from  State  Board  at  Salem  or 
from   office   of  architects. 


BRAWLEY,  L.  A.  Co.,  Cal.— Murray 
&  Chcsebro,  4707  Hollywood  Blvd.,  are 
preparing  plans  for  triangle  shape  »- 
story,  86-rm.  hotel  with  100%  baths 
in  Brawley  for  Community  Hotel  Corp 
operator  has  been  selected,  5-storeB. 
coffee  shop,  lobliy  and  dining  rm.,  150 
by  150  ft.,  reinf.  cone.  fr.  with  steel 
fir.  joists,  plas.  exter.,  tile  rf.,  tile  fir 
in  lobby,  maple  fir.  in  dining  rm.,  cone 
firs.,  tile  baths,  plate  glass,  cop  fronts 
hot    water    sys.    htg.,    steel    sash,    pine 

KVP'A^^i'^^^*"'''   P'""^   ""'ro-   ^'re  escapes; 
*lo5,000. 


Contractors  Attention! 

I  am  selling  lumber  from  mill 
to  you  in  car  lots  at  whole- 
sale prices.  Can  furnish 
dimension  all  lengths,  also 
mixed  cars  including  uppers. 

W.  H.  SMITH 

MEDFORD,  OREGON 


c^^foJ^SI^^^^^'  Cal.-Gauger  Const, 
^o..  426  S  Spring  St.,  has  contr.  for  o- 
l]?,''J'i  ^""J,  basement  brick  and  cone. 
ProJ  ^^  ^^''l.^^'  ""^  ^«-  fo"-  Chapman 
nrK.n,^"^'  '■''"'^■'  kitchen,  d^ningroom, 
pmate    diningrooms.    service    rms.    and 

Jf  U""/,  "'"^  '""  P*^-""  <•<""  baths;  Rob- 
nh  ,"-.  °'",''X  l^""  Corporation  Bldg.,  ar- 
chitect; 107x148  ft.,  press,  br  and 
terra  cotta  facing,  struc.  steel, '  c..mp. 
rr.,  plate  glass,  ornam.  iron  wk.,  steam 
K^fi,  ^^^.•'  storage  water  htr..  liled 
baths,  pine  and  hdwd  trim,  wall  beds  1 
passenger  and  1  service  elevator,  tile 
and  marble  wk.,  cem.  and  hdwd.  firs 
store    fronts;    $400,000 


ICE  &  COLD  STORAGE 

PLANTS 


R  ?^i,^^'^^,^^S'  Cal.— Archt.  Chas. 
R.  Selkirk.  SOU  American  Bank  Bldg, 
has  conipl.  wkg.  plans  for  a  frame  and 
Ave  '"^  skating  arena,  at  Veimont 
W,n,»"'l^*''' ■"■'?•  ^''■"*-  "■••  l«t  St.,  for 
resenfL^K'^^'V  -^-^usement  Corp.,  rep- 
resented by  James  O.  Allen,  Inc.  709 
Commercial  Exchange  Bldg.-  specta- 
tors balcony  and  seating  space  around 
arena  will  seat  about  3000.  locker  rms 
rest  rms.;  4  stores,  skating  arena  80x' 
-'00  ft.;  310x140  ft.,  frame  and  ^^tee) 
s  ucco   exter,    ti:e   and    comp.    rf.,    plafi 

hlwH  fT^^^"  '^iV*  ""°"'«-  cem.  and 
i,,i,  '   '"a'-ble  and  tile  wk.,  metal 

sM  '  ?o"^^^\  "l^S'  •"■'"«  refrigeratine 
^>s.      $2oO,000.    bids    will    be    taken    this 


POWER  PLANTS 


To   Be   Done   By   Day's  Work 

5l  B-STATION  Cost     SS"!  onn 

SAN    FRANCLSCO.    NE    Leidesdor"'k°na 

Sacramento  Sts. 
Four  story  steel  frame  and  concrete 
r,,.„  '"'^'""■..^''"'■*^*^''°"  (extension). 
",•7",^^""'*=  Gas  .t  Electric  Co.,  245 
_  Market  St..  San  Francisco. 
.•>.chitect— Plans  by  Company's  En- 
gineering   Dept. 

Thatcher  Bldg     Pueblo,  Colo.,   has  pfe- 

nglit  plants,  under  recent  $98,500  bond 
issue  (a  small  portion  of  this  will  be 
'^h^^  ,"/  "Vork  on  the  gas  plant),  incl. 
the  following:  one  1000-kw.  frequency 
changer  set,  one  3-phase  lightning  ar- 
rester, one  new  switchboard  and  Im- 
provements on  old  switchboard,  3  40.- 
000    to    6600-volt    transformers. 


STOCKTON.  San  Joaquin  Co..  Cal.  — 
City  Architectuial  Commission  in- 
structed to  prepare  specifications  f-r 
purchase  of  furniture  for  civic  memor- 
ial auditorium.  The  estimated  cost  is 
placed  at  $58,256.  A.  L.  Banks  is  city 
clerk. 

SAX  FRA.VCISCO.  Cal— Until  June 
S4.  3  P.  M.  bids  will  l5e  received  hv 
Board  of  Pub'ic  Works  for  lighting  of 
city  hall  dome,  equ'pnient  to  be  f"r- 
nshed  by  city  Est.  cost  $1,200 
Plans  obtainable  from  Bureau  of  Arch- 
itecture,   2nd    floor,    City   Hall. 


Saturday,   June   20,   1925 


BUILDING    AND    ENGINEERING    NLWS 


CALIFORNIA— Plans  and  specifica- 
tions for  the  following  projects  under 
appropriations  of  the  State  Legislature 
will  be  prepared  in  the  office  of  Geo' 
B.  McDougall,  State  Architect,  State 
Department  of  Public  Works.  Bid«  for 
these  improvements  will  be  asked  on 
completion  of  plans.  All  work  will  be 
officially  advertised  in  these  columns- 
SAN  QUENTIN  STATE  PRISON 
Construction  of  cottages  for  em- 
ployees   $15,000 

Women's    Bldg.    &    Equipm't 

,    •••• $20,0000       $122,000 

Laundry   Building    32  000 

Industial   Equipm't.    &   repairs 

„ .tO.OOO 

Complete    cell    block 16S  000 


INDUSTltlAL      HOME      FOR       ADULT 

BLIND,    OAKLAND 
E.xtension      of    steam      heat      to 

broom    factory    $1000 

Tile    roof   for    recreation    bldg...    1200 
Improvements  to  grounds,  roads 

and    walks    1000 

Furnishing      &      equipment      for 

assembly    hall     950 


FOLSOM  STATE  PRISON  *^^^" 

Farm   buildings    $  7  500 

Wall  derricks  &  equipm't. $5000 

Post    Office    1,000 

Repairs      14'000 


$32,500 


WHITTIER  STATE  SCHOOL 
Remodel    present    hospital    and 

private    cottage $10,000 

Bake   shop    6,000 

Storage  for  oil  and  paints 1,500 

Cottage   for  farm  foreman   and 

engineer     7,500 

Auto    shelter    shed 1,000 

Laundry   and   mechanical   eqpt.   10,025 
Repairs,       improvements      and 

equipment    15,000 


CALIFORNIA    SCHOOL      FOR      GIRL9, 

VENTURA 
Repairs    and    equipment    to    ice 

plant     $6,200 

Improvements     of    roads 9,200 


$15,400 
PRESTON  SCHOOL  OF  INDUSTRY 
Tailor    shop    and    sewing   room$   8,000 

Farm    cottage    10,000 

Garages    for    employees 2,500 

Furnishings  for  Supt's  apt....  1.500 
Shop  machinery  &  equipm't...  3,000 
Live  stock    2,000 


$27,000 
SAN   DIEGO   STATE   TEACHERS'   COL- 
LEGE 

Repair   roof   of   main    bldg $   3,000 

Showers    and    lockers    for    men 

and   women    6,000 

Repairs    interior    of   main    bldg     4,000 

Equipment     10.000 

Improvements  of  grounds 5,000 

Boiler     7,500 

Repair    exterior   of    main    bldg.   19,500 


$55,000 


FRESNO  STATE  TEACHERS  COLLEGE 

Improvements    of    streets $10,000 

Temporary    building    18,000 


SAN   JOSE   STATE 
LEGE 
Constr.      &    equipm't      women's 

gymnasium    $70,000 

Remodel    assembly   hall 5,000 

Repairs  and  improvements....   15,000 

New   equipment    13,000 

Miscellaneous     repaihs 4,500 


CHICO  STATE  TEACHERS  COLLEGe" 
Construction  of  gymnasium.  .$35,000 
Repairs   Mt.   Shasta  School 5,000 


SANTA  BARBARA  STATE  TEACHERS 
COLLEGE 

Improvements  and   repairs $10  000  < 

Construction   of   mam   bldg 150,000 


SAN  FRANCISCO  STATE  TEACHERS 
COLLEGE 

The    Laboratory    Group $160,000 

Boiler  plant  &  bldg.  equipm't.      35,000 
Retaining    wall     20  000 


^.x^^  $215,000 

CALIFORNIA    SCHOOL   FOR    DEAF    & 

BLIND 

Construction     and     equipment 

of    new    buildings $100,000 

Repairs   and   equipment 20,000 


$120,000 
CALIFORNIA  POLYTECHNIC  SCHOOL 
SAN  LUIS  OBISPO 

Constr.   of  poultry  house $11,500 

STATE      AGRICULTURAL       SOCIETY, 
SACRAMENTO  FAIR  GROUNDS 

Purchase    of    land $20,250 

Construction     of    barns 22.500 

Painting     8.750 


$51,500 
NAPA  STATE  HOSPITAL 

Constr.    Nurses'    Home $25,000 

Constr.  farm  bldgs  &  biks  shop     8,500 

Oil    pipe    line 8,000 

Water  supply    7,500 

Investigation  of  Rector  Canyon 

Water    supply    '. .  .      5,000 


$54,000 
AGNEW    STATE    HOSPITAL,    AGNEW 
Improvements    to      water,    fire 

and     electric    systems $   9,750 

Reconstruct    &   complete    bldgs  19,800 

Improvements    of    roads 1,000 

Constr.  bldg  for  male  employees  61,000 
Equipment    for    bldg.    for   male 
employees     $7000 


$91  550 
STOCKTON  STATE   HOSPITAL 
Repairs      and      equipment      to 

power    and    water    system.  .$43,550 

Repairs   to  building    18,000 

House   for   farm    hands 8,500 

Repairs   to  roads  and  streets..    27,000 

Fire    escapes     12,000 

Two    cottages    at    farm     110,000 

$219,050 


All-Key 
Plaster  Lath 

(Patented) 
100%    Mechanical    Key. 


Plaster 
Wall    Board 

(Patent   applied   for) 
The   Last  fVord   In  Wall  Board. 


CALIFORMA   CEDAR   PRODUCTS   COMPAIfl 

STOCKTON,    CALIFORNIA 
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SOUTHERN         CALIFORNIA        STATE 
HOSPITAL,    PATTON 
Completion      east      and      west 

wings     $170,000 

Equipment     2,500 

Equipment    fire    protection...        1,000 

Imhoff    tank     25,000 

Remodel    wards    10   and   em- 
ployees   quarters     37,000 

''■^^l^^'^     COLONY,  SPADRA,  *  NEAR 
POMONA. 

Constr.    of    2    cottages $95,000 

furnishings  and  equipment  for 

„  ^'"'■'■e  ^•: 15,000 

Constr.    boiler    plant    bldg 30,000 

Equipment   for   above    24  835 

Construction    of    the    laundry 

building      30.000 

Equipment     for     above      20,130 

Con.str.    kitchen    &    commisary  75,000 

Equipment    kitchen    4  070 

Equipment    cold    storage    plant   13!l73 

Equipment   bakery    3,371 

Constr.  of  1  employees  cottage  25!000 
Equipment  &  furnishings  ....  3,750 
Construction     superintendent's 

cottage    15,000 

l^quipment   and   furnishings...      5,000 

Hog    &    poultry    ranch 10,000 

Steam    service     15,838 

Subway      10,000 

Poads     10,000 

Spur    track    2,000 

Two   concrete   bridges 5.000 

PACIFIC   COLONY  *410,167 

Construction    of  buildings $280,000 

Machinery  and  equipment  for 

buildings    $23,750     65,579 

Subway,    roads    &   bridges 25,000 

Steam    service     15,838 

NORWALK   STATE    HOSPITAL 

Constr.    of    3    bldgs $400,000 

Furnishings  &  equipment  for 

same     

Lighting  system    

Septic   tank    

Smokestack      

Poultry    plant     


48,000 

2,000 

8.275 

5,400 

5,000 

$468,975 
HOSPITAL, 


MENDOCINO         STATE 
UKIAH 

Constr.     &    equipment    boiler 

house      $  49,000 

Constr.  &  improve  form  bldgs        8,500 

Remodel  basement  for  pa- 
tients   &    employees     4,000 

Concrete    pipe    line    at    farm.        1,200 

:!    cottages    for    patients 132,000 

Equipment  and  furnish  same.      15,000 

Iron   guards   for  radiators   in 

wards     500 

Special    custodial    unit 150.000 

$345,200 
SONOMA    STATE    HOME,    ELDRIDGE 

1     cottage    &    equipment    for 

inmates      $60,000 

Reconstruct    farm    bldgs 10,000 

Complete    electric    system 25,000 

Complete    sewage     disposal 

plant    3,000 

Bake    oven     2,500 

Garages    for    employees    5.000 

$105,500 

New    grandstand    at    fair 

grounds     $200,000 

Alterations  to  east  wing,  ex- 
position bldg.  at  Exposi- 
tion    Park,     Los     Angeles..      30,000 

Steel    truss    roof    over      drill 

court.    State    Armory,    S.    F.   100,000 

Steel    truss    roof    over      drill 

court.    State    Armory,    L.    A.   100,000 

Additional  work  on  Capitol 
Extension      Bldgs.,      Sacra- 
mento         300,000 

New   unit   at   Preston   School, 

lone      200,000 

Addition    to    California    Poly- 
technic   School,    San    Luis 
Obispo      50,000 

Reinforced  concrete  cottage 
for  patients  at  Agnew 
State    Hospital,    Agnew 87,500 

The  following  buildings  will  be  con- 
structed under  budget  recommenda- 
tions: 


Mailing  Lists 

^  n/.M  L-I .*?? T— 
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CHICO.  Butte  Co..  Tal. — City  Library 
rommission  contemplates  additions  to 
present  library;  est.  cost  $12,000;  with 
heating   plant,   an   additional   ?3,000. 


RENO,  Nevada — Until  July  11,  5  P. 
M.,  bids  will  be  received  by  B.  H. 
Beemer,  county  clerk,  for  alterations 
to  county  courthouse.  Geo.  A.  Ferris 
&  Son.  architex;ts,  150  North  Virginia 
St.,  Reno.  Cert,  check  5%  req.  with 
bid.      Plans   obtainable    from    architect. 


MODESTO,  Stanislaus  Co.,  Cal,  — 
Construction  of  a  $100,000  wing  addi- 
tion to  the  Stanislaus  County  court- 
house is  contemplated  by  the  super- 
visors; will  be  approx.  three  stories 
in   height  with   60-ft.   frontage. 

SACRAMENTO,    Cal.  —  The    following 
bids  received  on  heating  equipment  for 
the   new   City   Hall   at   Dunsmuir: 
Seavey  Bros.,   Dunsmuir    (award- 
ed)       $2340 

Dunsmuir    Electric    Co 2425 

Mt.    Shasta    Hdwe.    Co 2476 

Harry    Cofteen.    Mt.    Shasta    2415 

Luppen  &  Hawley,  Sacramento..  2193 
Latourrette-Fieal,  Sacramento...  2057 
Plans  for  the  above  structure  were 
prepared  in  the  office  of  John  W.  Wool- 
lett,   606   Plaza  Bldg.,   Sacramento. 

RESIDENCES 

Contract   Awarded. 

RESIDENCE  Cost,    $11,000 

BERKELEY,  Alameda  Co.,  Cal.  No. 
66    El   Camino   Real. 

One-story   frame   and   stucco   residence. 

Owner  —  Gay  C.  Calden,  4127  Gilbert 
St.,  Oakland. 

.\rchitect — None. 

Contractor— J.  D.  Wieslander,  4102  Gil- 
bert St.,   Oakland. 

To  be  Done  by  Day's  Work. 
RESIDENCES  Cost,    $3950    each 

BERKELEY,     Alameda    Co.,     Cal.       No. 

2132-36-38-40   Stuart   Street. 
Four  one-storj*   frame  residences. 
Owner — R.  J.   Pavert,   Mercantile   Banl; 

Bldg.,   Berkeley. 
.\rchitect — None. 

RESIDENCES  Cost  $5,000   each 

PLAT  Cost    $8,000 

BERKELEY.     15164     and     15701    Allston 

Way    and    2203    Spaulding    Ave. 
Twd    1 -.story   frame    residences  and    one 

2-story    frame    (2)    flats. 
Owner — Earl    J.    Ayers,    2054    38th   Ave., 

Oakland. 
Aichitect — J.  C.  Thayer.  1515  33rd  Ave., 

Oakland. 
<"onlractor — C.    A.    Tornell.    522    Haddon 

I'.oad,    Oakland. 

Contract    Awarded. 

RESIDENCE  Cost,   $10,000 

SAN  FRANCISCO,  S.  Marina  Blvd.,  311' 
E.    Cervantes. 

Two  story  and  basement  frame  resi- 
dence. 

Owner — Geo.    B.    Bevel,    %    Contractors. 

Architect — Earl  J.  Osborne,  821  Balboa 
St.,    San    Francisco. 

Contractor — Meyer  Bros.,  1  Montgom- 
ery   St..    San    Francisco. 

Plans   Completed. 

RESIDENCE  Cost.     $7000 

REDWOOD  CITY.  San  Mateo  Co.,  Cal. 
One-story    brick    veneer   residence. 
Owner— Mr.  and  Mrs.   Stanley   P.   Doyle 
Architect — Fred'k.  S.  Harrison.  Peoples 
Bank    Bldg.,    Sacramento. 

Plans  Completed. 

RESIDENCE  .    Cost,    $12,000 

KNIGHTSEN,   Contra   Costa   Co.,   Cal. 

Two-story  frame  Colonial  style  resi- 
dence. 

Owner — Mrs.  and  Mrs.  Burroughs. 

Architect — Gwynn  Officer,  Berkeley  Bk, 
Bldg.,   Berkeley. 


Contract    Awarded 

RESIDENCE  Cost,   $10,000 

SAN  FRANCISCO.,  S  Marina  Blvd.,  311' 
E.  Cervantes. 

Two  story  and  basement  frame  resi- 
dence. 

Owner — Geo.    E.    Bevel,    %   Contractors. 

Architect — Earl  J.  Osborne,  821  Balboa 
St..  San    Francisco. 

Contractor — Meyer  Bros.,  1  Montgom- 
ery  St.,   San   Francisco. 


Contract    Awarded 

RESIDENCES  Cost,    $4000    each 

SAN  FRANCISCO,  vicinity  of  Avalon 
and    London    Sts. 

Six  1  story  and  basement  frame  resi- 
dences. 

(Jwner — G.  Martin,  901  Bryant  St.,  San 
Francisco. 

Architect — Benj.  Schreyer.  106  Mont- 
gomery St.,   San   Francisco. 

Contractor — I.  M.  Sommer  &  Co.,  901 
Bryant     St.,     San     Francisco. 


REDLANDS,  San  Bernardino  Co..  Cal 
— Archt.  Norman  F.  Marsh,  211  Braod- 
way  Central  Bldg..  is  preparing  plans 
for  a  new  library  bldg.  at  Redlands 
for  University  of  Redlands.  One-story 
and  basement,  50x120  ft.,  with  a  wing 
for  stack  room,  class  A  reinf.  cone, 
construction,  stucco  exter.,  cast  stone, 
clay  tile  rf.,  and  dome,  steam  htg; 
$75,000. 


Contract  Awarded. 

RESIDENCE  Cost,     $17,000 

CLAREMONT,  Alameda  Co..  Cal.  Fern- 
dale   Avenue. 

Two-story    English    type    residence. 

Owner — Mrs.   G.   Officer. 

Architect — Gwynn  Officer.  Berkeley  Bk. 
Bldg.,    Berkeley. 

Contractor — E.  F.  Henderson,  2737  For- 
est   Ave.,    Berkeley. 


Contract    Awarded 

RESIDENCE  Cost,    $14,000 

SAN    FRANCISCO,    St.    Francis    Wood. 

Tv/o  story  and  basement  frame  resi- 
dence. 

Owner— D.  E.  Shepardson,  2511  Sacra- 
mento   St.,    San    Francisco 

Architect— Binder  &  Curtis.  San  Jose 
Calif. 

Contractor — Wm.  Short,  Palo  Alto 
California. 


Ppatt^ 

CONCPETE 


RICHARD   PAUL  Stark    is   the    name. 

OF  THE  greatest  boy  baby. 

IN  THE   world. 

AND  DICK  Stark   arrived. 

.\T  SAN  Francisco. 

VIA  THE   stork   route. 

ON  THURSDAY,  June  11th.  1925. 

DICK'S  DAD  owns  half. 

OF  THE  Daily  Paciflc  Builder. 

DICK'S  MOTHER  was  head. 

OF  THE  editorial  staff. 

OF  THIS  wide-awake  paper. 

DICK  IS  doing  fine. 

AT  THE  St.  Francis  Hospital. 

AND   IN  a   few  days. 

DICK    WILL   be. 

AT   THE   office. 

OF  THE  Daily  Paciflc  Builder. 

WRITING    EDITORIALS. 

A.XD   SUPERVISING  Joe   Odgers. 

OF  THE  Advertising  Department. 

AND  JACK  Farrell. 

OF   THE    "Observer"   Department. 

DICK  IN  an   exclusive  interview. 

WITH    CLARENCE    Sand    Pratt,    Presi 
dent. 

OF  THE  Pratt   Building  Material   Co. 

I'liODUCER  OF  clean  sand. 

CRUSHED  ROCK  and  gravel. 

.^AYS   HE^  will   attend. 

THE    NEXT   "Builders'  Day." 

AT  SANTA  CRUZ. 

.\ND  WIN  a  few   prizes. 

SUCH  AS  handsomest  boy  baby. 

WEST  OP  the  Rocky  Mountains. 

MOST  INTELLIGENT  child  born.    ^ 


"NORTH   OF   South   of  Market   Street." 

DICK'S  FATHER.  Joseph  Stark.   Esq. 

•  •      • 
TOLD  SANDY  Pratt 

IN  A  confidential  way. 

•  *     * 

THAT  DR.  B.  Wise. 
AND  MISS  U.  R.  A.  Goodnurse. 
BOTH  OF  the  St.  Francis  Hospital. 
SAID  DICK  (sometimes  Richard  Paul). 

WAS  THE  finest  baby. 

•  •     • 

THAT  THE  stork    (not  Stark). 
EVER  LEFT  in  San  Francisco. 
JOSEPH.   FATHER  and  publisher. 
TOLD   SANDY  all    the  above. 

IN   CONFIDENCE. 

•  •      • 

SO,   DEAR   reader. 
IP  YOU  tell  it. 
ONLY  TELL  a  few. 
"I  THANK  you." 


above  birth  notice)  to  be  an  editor, 
but  Sandy  Pratt,  President  of  the  Pratt 
Building  Material  Co.,  predicts  he  will 
at  least  start  as  a  "Babe  Ruth."  The 
first  window  he  breaks  will  cost  a 
year's  subscription  to  the  Daily  Paci- 
flc Builder. 


Saturday,  June  20,   1925 
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Contract  Awarded. 

RESIDENCE 

SAN    FRANCISCO.      No. 
Place. 

One-story  frame  residence. 

Owner — G.  E.  Brown. 

Architect — Newsom     &    Newsom,     Mer- 
cantile   Bank    Bldg.,    Berlteley. 

Contractor — F.    C.    Stolte,    3455    Laguna 
Ave.,   Berkeley. 


Plans  Being  Prepared. 

RESIDENCE  Cost,     J12,000 

CLAREMONT,       Alameda       Cofl.,       Cal. 

Claremont   Court. 
Two-story   frame   and   stucco   residence 

witii  slate  roof. 
Owner — Dr.    Thos.    Addison. 
Architect — Wm.  H.   Ratclift,   Mercantile 

Bank  Bldg.,   Oakland. 


Plans  Completed 

RESIDENCE  Cost,    $7000 

OAKLAND,   Alameda    Co.,    Cal. 
One-story    5-room      frame      and    stucco 

residence. 
Owner — Harry  Glrot. 
Architect   —   Frederick      S.      Harrison, 

People's   Bank   Bldg.,    Sacramento. 


Contract   Awarded. 

RESIDENCE  Cost,    $13,000 

PIEDMONT,     Alameda     Co.,     Cal.       No. 

350   Hillside  Avenue. 
Two-story    10-rooni    frame    residence. 
Owner — Charles    Honeywell,    Rosemont 

and    Northvale    Aves..    Oakland. 
Architect — Doctor    &   Hudson,    314    17th 

St.,   Oakland 
Contractor — C.     H.     Thrams,     28     Home 

Place,  Oakland. 


Contract   Awarded. 

RESIDENCE  Cost,  »1B,000 

PALO    ALTO,       Santa    Clara    Co.,    Cal. 

Stanford  Campus. 
Two-story    frame    and    stucco,    8-room, 

Spanish    style    residence,    attached 

garage,    tile   roof. 
Owner — Withheld. 
Architect — Birge  M.  Clark,  600  Embar- 

cadero,    Palo    Alto,   Cal. 
Contractor   —   W.    P.    Goodenough,    310 

University,    Palo    Alto. 


Contract  Awarded. 

RESIDENCE  Cost,  $18,000 

PALO   ALTO,    Santa    Clara    Co.,    Cai. 
Two-story    frame    and    stucco    Spanish 

type  8-room  residence,  tile  roof. 
Owner — Withheld. 
Architect  —  Birge    M.    Clark,    600    Em- 

barcadero,   Palo   Alto. 
Contractor   —   W.    P.    Goodenough,    310 

University,    Palo    Alto. 


Contract    Awarded 

RESIDENCE  Cost,     $5,000 

SAN  FRANCISCO,  E  20th  Ave.,  375' 
N    Taraval. 

One  story  and  basement  frame  resi- 
dence. 

Owner — Charles  F.  Strothoff,  2274  15th 
St.,     San    Francisco. 

Architect — Charles  F.  Strothoff,  2274 
15th    St.,    San    Francisco. 

Contractor — John  Sioblom,  143  Tiffany 
Ave.,     San     Francisco. 


Contract    Awarded 
KESIDE.N'CE    AND    GARAGE 

Cost,    $13,801 
BERKELEY,     2040     San    Antonio. 
Two-story   frame   and  stucco   residence 

and    garage. 
Owner--W.    W.    Kemp,    2716    Haste    St., 

Berkeley. 
Architect — ^G.     Albert     Lansburgh,     140 

Montgomery    St.,    San    Francisco. 
Contractor — W     Livingston,    2918    Ellis 

St.,    Berkeley. 


Contract  Awarded. 

RESDBNCE   AND   GARAGE 

Cost,    $14,118 

SANTA  CLARA  CO.,  property  of 
Bruce  C.  Kennedy,  Burrell  Road  in 
Dist  4,  comprising  34  acres  bound- 
ed N  by  the  Water  Co's.  property 
on  S  by  County  Line  E  by 
Mathews    and    W    by    Wilson 

Two-story  frame  and  stucco  residence 
and   garage. 

Owner — Bruce  C.  Kennedy,  622  El  Co- 
mino,    San    Gnoter. 

Architect — Albert  F'arr  and  J.  F. 
Evard,    6S   Post   St.,   San   Francisco. 

Contractor — William  Martin,  180  Jessie 
St.,    San    Francisco. 


Contract    Awarded 

RESIDENCE  Cost,   $21,000 

.SAX    FRANCISCO,    SE    Santa    Ana    and 

San    Anselmo    Aves. 
Two-story     and    basement     frame    and 

stucco     residence. 
Owner — E.     Nasser.    %    architect. 
Architect — H.     A.     Minton.     Monadnock 

Bldg.,   San  Francisco. 
Contractor — J.     S.     Malloch,     180    Jessie 

St.,    San     Francisco. 


2   at  $4100 
2  at   $3800 
SAN  FRANCISCO,  Vicinity  of  Burrows 

and  Somerset. 
Four   1-story   frama  residences    (two  B- 

room    and    2    4-room). 
Owner    —    Louis    Silverstein,    2471    San 

Bruno   Ave.,   San   Francisco. 
Architect — None. 
Contractor  —   S.    Saari,    200    Felton    St., 

San  Francisco. 


LOS  ANGELES,  Cal.— Paul  C.  Whit- 
ice,  3912  W.  6th  St.,  will  build  and  is 
taking  segregated  bids  for  two-story 
and  basement,  28-room  frame  and 
stucco  residence,  110x53  feet,  at  Ha- 
cienda Parle;  owner's  name  withheld. 
Robt.  Finklor,  architect,  3912  W.  6th 
St.;  tile  roof,  wrought  iron,  6  tiles 
baths,  3  washrooms,  storage  water 
heater,  unit  heating  system,  oak,  ce- 
ment and  tile  floors,  gum  trim,  tile 
mantels,  large  reception  hall,  ball- 
room, patio,  tile  terraces,  fountains, 
tennis  court,  swimming  pool,  land- 
scaping, lawn  sprinkler  system,  6  car 
garage,  servants'  quarters  above,  bur- 
glar alarm   system,  conservatory. 


SANTA  BARBARA,  Cal.— Alex  Mac- 
Kellar,  112  E  Sola  St.,  Santa  Barbara, 
has  contr.  for  11-rm.  fr.  and  stucco 
res.  on  Rametto  Rd.,  nr.  Montecito 
Country  Club,  Santa  Barbara,  for  W. 
Dunn;  Carleton  M.  Winslow,  921  Van 
Nuys  Bldg.,  Los  Angeles,  and  29  De  la 
Guerra  St.,  Santa  Barbara,  archt.;  tile 
rf.,  gas  htg.,  2-sto.  and  basement,  6 
tiled  baths,  hdwd.  firs.,  pine  and  hdwd 
trim,    water    htr.,    mantels;    $25,000. 


A  "Plttsbnrg"  Antomaflc 
eas  Water  Heater  In- 
stalled  In  the  Home  indi- 
cates high  qnalltj 
throng^hont; 

Recommended  and  speci- 
fied by  all  of  the  leading 
architects,  plumbers  and 
builders. 

Consider  the  hleh  merit 
of  the  Plttaburff  coupled 
*lth  "Pittsburg  Perfect 
Service." 

"Hot  water  quick  as  a 
wink  " 


PinSBURG  WATER  HEATER  CO. 

Makers  of 

"PITTSBURG    AUTOBJATIC 

"BUNOALOW    AUTOMATIC" 

STORAOB   SYSTEMS 
and  "LION"  TANK  WATER  HBIATERS 

478  Sutter  Street 

SAN  FRANCISCO 


309  13th  street 

OAKLAND 

Send  For  Catalogs 


"Westest" 

Dead  Front  Safety 

Panel  Boards  with 

Cabinet 

New  style  duplex,  type 
as  illTistrated,  "Westest" 
Dead  Front  Panels  are 
absolutely  dead  front,  yet 
they  are  easily  accessible 
for  testing.  Fittings  are 
G.  E.  standard  and  are 
mounted  on  Johns-Man- 
vlUe  ebony  asbestos 
wood.  Plates  and  trim  are  In  Special  Crystalac 
Finish.  All  "Westest"  Panels  are  approved  by 
the  National  Board  of  Fire  Underwriters. 

Western  Safety  Mfg.  Co.,  Inc. 

Member   California    DeTelopment   Assodatlon 
California  Blectra grists*  Assoclatloii 


"WESTEST" 

ELECTEIC  PRODUCTS 

1264  Folsom  Street 

San  Francisco 


Enclosed  externally  operated 
Safety  Switches,  Knife 
Switches,  Metal  Switch  and 
Cut-out  Boxes,  Safety  Panel 
Boards. 

Catalog  and  Prices  on  Il««ine«t 


If; 


BUILDING    AND    ENGINEERING    NEWS 


LOS  ANGELES,  Cal.— C.  C.  Rup- 
penthal.  3807  W.  Washington  St.,  is 
preparing  plans  for  2-stury,  14-rm., 
fr.  and  plas.  res.  65x43  ft.,  on  Los 
Feliz  Blvd.,  wr.  iron,  tile  rf.,  S  tiled 
baths,  aut.  water  htr.,  gas  furnace 
htg.,  hdwd.  firs.,  hdwd  and  pine  trim., 
tile  mantels,  lawn  sprinkler  ays., 
$50,000. 


LOS  ANGELES,  Cal. — W.  F.  Olerlch. 
4414  W  2nd  St.  (669-822),  has  pre- 
pared plans  and  will  build  2-slory 
15-rm.  res..  64x100  ft.,  at  4751  Los  Feliz 
Blvd.  for  Rupert  Hughes,  204  N  Ross- 
niore;  comp.  rf.,  oak  firs,  in  12  rms., 
mahog.  and  O.  P.  trim,  6  baths  (3 
tiled  and  2  comp.),  Ruud  water  htr., 
unit    htg.    sys;    J36,000. 


BEVERLY  HILLS,  L.  A.  Co.,  Cal.  — 
Van  Doren  &  Trueman,  7811  Santa 
Monica  Blvd.,  Los  Angeles,  will  build 
2-story  18-room  dwelling  at  1025  Rox- 
bury  Dr.,  Beverly  Hills,  for  H.  A.  Bak- 
er, 422  17th  St.,  Santa  Monica;  80x72 
ft.,  fr.  and  stucco,  tile  rf.,  tile  entrance 
fir.,  hdwd.  and  pine  firs.,  hdwd.  and 
pine  trim,  tiled  baths  and  showers, 
unit  sys.  htg.,  aut.  water  htr.,  wr.  Iron 
garage,    lawn    sprinkler    sys;    $25,000. 


SCHOOLS 


Bids  to  be  Called  For  About  July  1st. 

ADDITION  Cost.   $124,000 

OAKLAND,  Alameda  Co.,  Cal.  Eighty- 
first  Ave.  near  Olive  St. 

Two-story  reinforced  concrete  and 
hollow  tile  addition  to  elementary 
school  building. 

Owner — Daniel    Webster   School. 

Architect   —   Chas.      W.      McCall,      1404 
Franklin  St.,  Oakland. 
Addition    to   consist   of    12   classrooms 

and   auditorium. 


Bids    To    Be    Asked    Shortly 

BUILDING  Cost, $12,000 

MARTINEZ,  Contra  Costa  Co.,  Cal. 

One  story  concrete,  60  by  90  ft.,  man- 
ual   training   building. 

Owner — Alhambra  Union  High  School 
District,   Martinez,  Cal. 

Architect — A.  A.  Brown,  Matson  Bldg., 
San   Francisco. 


Contract    Awarded 
HIGH    SCHOOL   BLDG 
VISITACION    VALLEY. 

Two    room    frame    addition 
school    building. 

Owner — Visitacion   Union    High   School 
Architect — Norman       R.       Coulter, 

Kearny    St.,    San    Franci«co. 
Contractor — J.    P.    Hannah. 

Other    bidders    were: 

Joe    Piasecki,    $5916. 

Peter    John.    $6295. 


Cost,    $5,834 
high 

Dl. 
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Contract   Awarded. 

SCHOOLS  Cost.    $35,544 

REDWOOD  CITY,  San  Mateo  Co.,  Cal., 
Lincoln  Grammar  School,  Wash- 
ington Grammar  School. 

Two    grammar    schools. 

Owner  —  Redwood  City  School  Dlst., 
Roy    Cloud,    supt. 

Contractor — Louis  N.  Pollard  55  Brew- 
ster,   Redwood    City. 


CLAWSON    PATENT 
CHIMNEY   CO. 


CLAWSON'S   PATENT   CHIMNEY 

1<  the  Host   Complete  on   the 

Market 


CI,AWSON'8     FURNACE     GRATE 
for  Gas,  Coal  or  \%'oo4 


OL,AWSON'S 

HOODS   and    DAMPERS   for 

Open    Ftreplacea 


Expert*    In    Cnrlnc   Smoky    Floea 
and   la    Venttlatlns 


Terra   Cotta   and   Galvanized   Iron 

Chimney  Tops    Erected 

Chimney  Svreeplns; 


$26,000 


Bids    To    Be    Opened 

SCHOOL 

DUNSMUIR,     Siskiyou    Co.,    Cal. 

Twu-story  frame,  metal  lath  and 
stucco  school  building  of  4  class- 
rooms   and    auditorium. 

Owner — Dunsmuir  Grammar  School 
District. 

.\rchitect  —  John      W.      Woollett.      606 
Plaza   Bldg.,    Sacramento. 
Structure     will     have     steam     heating 

.'iystem,     composition    blackboards    and 

Oregon   pine   trim. 


Saturday,   June   20,   1925 


I'lans   Being   Prepared. 

KESIDENCE  Cost,    $150,000 

OAKLAND,  Alameda  Co.,  Cal.  Prospect 
Hill 

'i'wc)-.story  residence  (wall  frame  and 
Hlucco  modified  Mission  style  col- 
lege  building. 

Own.r— Mills    College,    Oakland. 

.\rthitect — W.  H.  Uatcliff  Jr.,  Mercan- 
tile   Trust    lildg.,    Oakland. 


Plans    Being    Prepared. 
SrilOOL  Cost,    $80,000 

BURLINGAME,    San   Mateo    Co.,    Cal. 
Two-story     and     basement     reinforced 

concrete   parochial    school    building 

(9   rooms   and   auditorium). 
Owner — St.    Catherine's    Parish,    Burlin- 

game. 
Architect — Geo.  E.  McCrea,  369  Pine  St.. 

San  Francisco. 
Plans  for  the  above  structure  have 
been  under  way  for  some  time,  but  are 
now  at  a  standstill  awaiting  the  return 
(if  Father  Grant  of  St.  Catherine's 
Church  from  Europe  late  in  September. 


SCHOOL  Cost,    $ 

PESCADERO,    San    Mateo    Co.,    Cal. 
One-story    reinforced    concrete    compo- 
sition   and    tile    roof,    high    school 
building. 
Owner — Pescadero    Union    High    School 

District,    E.    R.    Pinkham,    clerk. 
Architect — Norman  R.  Coulter,  46  Kear- 
ney   St.,    San    Francisco, 
(a)    General    bid.      (b)     Heating    (c) 
Equipment. 

J.  Piasecki  (a)  $26,400;  (b)  $1,700; 
(c)    $1,050. 

Paul  K.  Jones,  180  Jessie  St.,  San 
Francisco  (a)  $27,459.50;  (b)  $2,200;  (c) 
$1,470. 

Peter  Jensen,  320  Market  St.,  San 
Francisco    (a)    $29,750;    (c)    $950. 

Anton  Johnson  Co,  74  New  Montgom- 
ery St.,  San  Francisco  (a)  $29,900;  (b) 
$2330;    (c)    $1,200. 

Palmer   &  Balsinger   (a)    $31,845;    (c) 

Cobby  &  Owsley,  644  Call  Bldg.,  San 
Francisco    (a)    $31,900;    (c)    $2300. 

F.  L.  Hansen,  251  Kearny  St.,  San 
Francisco    (a)    $31940;    (b)    $2,500. 

Ambrosino  &  Damico,  1336  Kearny 
St.,  San  Francisco   (a)   $33,240;   (c)   $985. 

Grant  &  Hart,  180  Jessie  St.,  San 
Francisco  (a)  $34,647;  (b)  $2,531;  (c) 
$1,886. 

J.  S.  Hannah  (a)  $34,884;  (c)  $800. 
Heating  Bids 

American    Engineer   Co.,    $1,620. 

Knittle  Bros.,  224  5th  St.,  San  Fran- 
cisco,  $2089. 

Wm.  Cashel,  224  5th  St.,  San  Fran- 
cisco,  $2,260. 

W.  K.  Nottingham,  146  Sears.  San 
Francisco,   $2,344. 

Gilley  Schmidt  Co.,  189  Otis  St.,  San 
Francisco,   $2,381. 

P.  S.  Enright,  2720  McAllister  St., 
San   Francisco,   $2,470. 

pniutine  and    decoratlne    or- 

ernulzatlon     that    prides    Itself    In 

ie    tradition     of    excellence    and 

raftNniansliip       maintained        for 

ter  40  years. 

May  we  not  cooperate  with  you 
tor  the  ecunoniy  of  Quality  f 


Our  operations 
.n  Inquiry  will  re 
fui   cousiderntion. 


re    state-wide. 
eive  our  care- 


A.  Quandt  &  Sons 

Painters  *  Decorators 

Since  1885 
374  GUERRERO  STREET  •  MARKET  1709 

SAN  FRANCISCO 

Los  Angeles 


SA.V  FRANCISCO,  Cal. — Until  June 
24,  3  P.  M.  bids  will  be  received  by 
Hoard  of  Public  Works  to  move  Haw- 
thorne School  Building  In  block 
hounded  by  22nd,  23rd,  Shotwell  and 
Folsom  streets;  e.st.  cost  $5,000.  Plans 
obtainable  from  Bureau  of  Architec- 
ture.   2nd    floor     City    Hall. 


MADERA,  Madera  Co.,  Cal.— Until 
June  26,  5  P.  M.,  bids  will  be  received 
by  H.  C.  Austin,  clerk,  Madera  School 
District,  to  fur.  and  del.  hardware, 
paints  and  manual  training  supplies. 
Specifications   obtainable   from   clerk. 


f      /^C^g[ElMl[E[F3T 

WHITCn 


THE 
EASY  HARDWARE 


Any  carpenter — whether  he  is 
familiar  with  It  or  not — can 
make  a  perfect  installation  with 
WHITCO  on  old  or  new  sash 
easier,  quicker  and  more  eco- 
nomically than  with  any  other 
kind  of  hardware. 
Made  in  3  sizes — 8  Inch,  12  inch 
and  16  inches  long.  Take  case- 
ments up  to  48  inches  wide. 

Manufactared  by 


IDEALEK  INIlBUIL0INCUSPE(n*LTE5 
365  Market  Street 
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CUPERTINO,  Santa  Clara  Co.,  Cal.— 
Until  June  30,  11  A.  M..  bids  will  be  re- 
ceived by  Warren  E.  Hyde,  clerk,  Cu- 
pertino Union  School  District,  to  erect 
2-classroom  addition  to  present  school. 
Chas.  S.  McKenzie,  architect,  511  Banlc 
of  San  Jose  Bldgr.,  San  Jose.  Cert, 
check  5%  req.  with  bid.  See  call  tor 
bids  under  official  proposal  section  In 
tliLs   isHue. 


SAN  FRANCISCO.  CaJ. — ^P.  J.  En- 
right,  2720  McAllister  St.,  at  |5,620 
awarded  contract  by  Board  of  Public 
Works  for  mechanical  equipment  for 
Bret  Harte  school  In  block  bounded 
Dy  R.  R.,  Key,  Jamestown  and  Jen- 
nings   aves. 

second    report    June    10,     1926       P 
(60589)      1st    report    June    1,    1925;    2nd 


OAKDALE,  Stanislaus  Co.,  Cal.— 
Until  June  27,  7:30  P.  M.,  bids  will  be 
received  by  E.  M.  Kimball,  Sect'y.,  Oak- 
dale  High  School  District,  to  erect  shop 
building.  Plans  on  file  in  office  of 
principal  of  school.  Cert,  check  10% 
req.  with  bid.  Further  information 
obtainable    from   secretary. 


SAN  FRANCISCO,  Cal.— James  E. 
Power,  Postmaster  of  San  Francisco 
and  Chairman  of  the  Campaign  Com- 
mittee to  raise  $1,000,000  fund  for  the 
"Father  Torke  Memorial  High  School 
for  Boys"  announces  that  $500,000  of 
the  fund  will  be  used  in  erecting  the 
school  building  to  be  situated  in  the 
Central  Mission  District  and  the  re- 
maining amount  for  the  maintenance 
of    the    school    when    completed. 


MANTECA,  San  Joaquin  Co.,  Cal. — 
Until  June  29,  8  p.  m.,  bids  -will  be  reo. 
by  Guss  G.  Schmidt,  secy.  Manteca 
Union  High  School  District,  to  furnish 
school  bus  (truck  chassis,  bus  body 
and  auxiliary  equipment)  pumping 
plant  (electric  power,  automatic  con- 
trol and  pressure  system);  farm  shop 
equipment  and  misaellanieous  school 
supplies.  Further  information  obtain- 
able  from  secretary. 


YUBA  CITY,  Sutter  Co.,  Cal.— Until 
June  29,  S  p.  m.,  bids  will  be  received 
by  V.  W.  Cooley,  clerk,  Yuba  City  High 
School  District,  to  fur.  and  Install 
clock  system  in  high  school.  Cert, 
check  10%  payable  to  clerk  req.  Plans 
on  file  in  office  of  principal  at  high 
school. 


YUBA  CITY,  Sutter  Co.,  Cal.— Until 
June  29,  7  p.  m.,  bids  will  be  received 
by  Browns  School  District,  Daniel  H. 
Blood,  clerk,  to  erect  addition  and 
alter  present  school.  Cert,  checjc  10% 
payable  to  clerk  req.  Plans  obtainable 
from    clerk    at    Yuba   City. 

LOS  ANGELES,  Cal.— L.  A.  Board 
Educ.  archtl.  dept.  has  compl.  plans 
and  will  take  bids  June  22nd  for  12 
unit  br.,  grammar  school,  at  Zelzah; 
S  classrooms,  auditorium  to  seat  250; 
toilets  and  offices;  1-sto  and  part  2- 
sto.,  60x180  ft.,  with  stone  trim.,  tile 
if.,  reinf.  cone.  corr.  and  stair  constr., 
cem.  and  maple  firs.,  steam  htg.,  pine 
trim,  slate  blackbds,  marble  and  tile 
work;   $72,000. 


SANTA  MONICA,  L.  A.  Co.,  CaL  — 
Santa  Monica  bd.  educ.  has  adopted 
plans  prepared  by  Archt.  F.  D.  Ruther- 
ford, 205  Mills  Eraser  Bldg.,  Santa 
Monica,  for  new  elementary  school  at 
10th  St.  and  Arizona,  Santa  Monica, 
14  classrms.,  brick  constr.,  stone  trim; 
$100,000    is    available    for    bldg. 

LOS  ANGELES.  Cal.— Archt.  P  J. 
Soper,  1103  Kerckhoff  Bldg.,  ia  pre- 
paring working  plans  for  2-story,  13- 
unit,  brick  grammar  school  add.,  162x 
SI  ft.,  on  Macy  St.,  bet.  15th  and  16th 
sts.,  for  L.  A.  bd.  educ;  11  classrooms, 
domestic  science  rms.,  tile  rf.,  maple 
firs.,  reinf  cone,  corridors  arid  stairs, 
steam  htg.,  slate  blackboards,  ornam. 
iron;    $84,000. 


SACRAMENTO,  Cal.— Wm.  Keating, 
Forum  Bldg.,  Sacramento,  general  con- 
tractor for  the  erection  of  the  Junior 
College  buildings  in  Sacramento,  an- 
nounces that  he  has  sub-let  the  brick 
work  to  Leo.  A.  Girot,  Hotel  Argus, 
Sacramento,  at  $78,000.  Plans  for  the 
structure  were  prepared  In  the  offices 
of  Architects  Dean  &  Dean,  California 
State    Life    Bldg.,    Sacramento. 


LOS  A.NGELES,  Cal.— Until  9  a.  m., 
July  3.  bids  will  be  rec.  by  L.  A.  bd. 
educ.  for  12-unit  addition  to  Wood- 
crest  school,  n.w.  cor  Budlong  Ave. 
and  109th  St.  Separate  bids  on  genl., 
plbg.,  painting,  htg.  &  vent.,  and  elec. 
wiling.  Plans  and  spec,  obtainable  at 
"61  L.  A.  Cham,  of  Com.  Bldg.  Cert, 
or  cash.  chk.  or  bond  5%.  Wm.  A. 
Sheldon,  secy.  Plans  by  bd.  educ.  archtl 
dept.;  stucco  exter.,  tile  and  comp.  roof 
reinf.  cone,  corridors  and  stairs,  cem. 
and  maple  firs.,  add  to  steam  htg; 
$84,000 


LOS  ANGELES,  Cal.— Until  9  a.  m., 
July  3.  bids  will  be  rec.  by  L  A.  bd. 
educ.  for  English  hall,  cafeteria  and 
home  economics  bldg.  at  Manual  Arts 
high  school,  n.w.  cor.  42nd  St.  and 
Vermont  Ave.  Separate  bids  on  genl. 
plbg.,  painting,  htg.  &  vent.,  and  elec. 
wiring.  Plans  and  spec.  obtainable 
at  761  L.  A.  Cham,  of  Comm.  Bldg.  Cert 
or  cash.  chk.  or  bond  5%.  Wm.  A.  Shel- 
don, secy.  I'lans  by  bd.  educ.  archtl. 
dtpt;  stucco  exter.,  comp.  rfg.,  reinf. 
cone,  corridors  and  stairs,  cem.  and 
marble    firs.,    steam   htg.:    $105,500. 

WILMINGTON.  L.  A.  Co.,  Cal.  — 
Henry  W.  Schlueter,  1014  Black  Bldg., 
Los  Angeles,  subm.  low  bid  to  L.  A. 
bd.  educ.  June  12  at  $96,700  for  2-sto 
school  bldg..  75x280  ft.,  at  Gulf  Ave. 
school  site.  Gulf  Ave.  and  L  St.,  Wil- 
mington. Low  bidders  on  subt*-ades 
Wire:  Htg.  and  vent.,  Hickman  Bros., 
41  W  Sth  St.,  San  Pedro,  $11,462;  paint- 
ing, R.  Rasmussen,  828  W  S2nd  St 
Los  Angeles.  $3230:  plbg.  J.  H.  Stock- 
ton &  Co.,  512  Canal  Ave.,  Wilmington, 
$7000;  elec.  wiring,  American  Elec. 
Constr.  Co.,  757  E  9th  St.,  Los  Ange- 
les, $2740.40.  Harwood  Hewitt,  archt.; 
art  stone  trim,  slate  and  comp.  rf., 
maple  and  cem.  firs.,  reinf.  cone,  cor- 
ridors   and    stairs. 


LONG  BEACH.  Cal.— Archts.  and 
Engrs.  Dedrick  &  Bobe,  214  Laughlin 
Theater  Building,  Long  Beach,  have 
eompl.  working  plans  for  2-sto.,  9-unlt 
.school  on  cor.  .\gusta  and  Walnut 
.\ves.,  in  Signal  Hill  dist.  for  bd.  of 
educ.  of  Long  Beach,  brick  constr., 
reinf.  br.  facing,  art  stone,  trim.,  tile 
and  comp.  rfg.,  reinf.  concr.  corr.  and 
stairs,  hdwd.  and  cem.  firs.,  pine  trim 
steam  htg.,  blackbds.,  bids  will  be  ad- 
vertised   for    soon    $65,000. 
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BALDWIN  I'ARK,  Los  Anseles  Co.— 
Arnhts.  John  C.  Austin  and  FYederic 
II.  Ashley,  Cham,  of  Comm.  Bldgr.,  Los 
Angeles,  are  preparing  plans  tor  cora- 
plet  ng  Margaret  Heath  school  at 
Baldw'iii  Park.  Completed  bldg.  will 
contain  17  i  ms.,  1-sto.  and  part  2-sto. 
concr.  or  brick,  and  fr.  and  stucco 
constru.  $80,000  was  recently  voted 
for  wk.  and  call  for  bids  will  be  issued 
when  bonds  are  disposed  of.  S  How- 
ard    Leech,     box     205,     Baldwin  '  Park  , 
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PARLIER,  Fresno  Co.,  Cal  — E  T 
Moncrief,  clerk,  Parlier  Grammar 
School  District,  is  taking  bids  (date 
for  opening  not  set)  for  curtains, 
shades  and  school  supplies.  Lists  of 
materials  desired  obtainable  from 
clerk  on  request. 


HU.N'TINGTON  BEACH,  Los  Angeles 
Co. — Archts.  Allison  &  Allison,  1405 
Hibernian  Bldg.,  have  been  commis- 
sioned to  prepare  plans  for  new  high 
school  bldgs..  to  be  erected  at  Hunting- 
ton Beach.  Orange  County.  Buildings 
will  provide  complete  high  school  fa- 
cilities; auditorium  to  seat  1500,  aca- 
demic departments,  domestic  science 
and  manual  training  depts.  Cost,  $400  - 
000  to  $500,000.  Considerable  funds 
are  available  at  present  and  bonds 
will  be  voted  to  provide  the  remain- 
der. 


SACRAMENTO,  Cal.  —  Wm.  Keating, 
Forum  Bldg.,  Sacramento,  general  con- 
tractor for  the  erection  of  the  Junior 
College  buildings  in  Sacramento,  an- 
nounces the  following  awards: 
Reinforcing    steel — Truscon     Steel     Co 

1015  li    10th    St.,    Sacramento. 
Plaping    of    reinforcing:    steel  —  Harry 

Weaver.   3158   S  St.,   Sacramento. 
Compnsition  rooflng;  —  Capitol   Roofing 
&    Supply    Co..    417    31st    St.,    Sacra- 
mento. 
Tile    rooflne    —    Gladding-McBean,    660 

Market    St.,    San    Francisco 
Glas.s   nnd  Blazing— \V.    P.    Fuller,    10th 

and    R    Sts.,    Sacramento. 
Sheet    metal    and    electrical    n-ork — La- 
tourrette-Fical    Co.,       907    Front    St.. 
Sacramento. 
Plumbing-   —    Hately    &    Hately,    Mitau 

Bldg.,    Sacramento. 
Paintinc — J.    C.    Saunders.    727%    K    St.. 

Sacramento. 
AVindow  shades — Wm.   Rapp   &   Co.,   616 

20th  St.,  Sacramento. 
Sand    —    Marysville    Sand    Co.,    Marys- 

ville. 
Gravel    —    American    River    Sand    and 

Gravel    Co.,    Sacramento. 
Structural    and    ornamental    Iron — The 
Palm    Iron    Works,    1815    15th    St.,    Sac- 
ramento. 
Plastering — MacGruer    &    Simpson,    266 

Tehama  St.,  San  Francisco. 
HVIndow    fi.xtures — Kawneer     Mfg.     Co., 

8th   and  Dwight  Way,   Berkeley. 
Travertife    and    terrazzo    —    Travertite 
Marble    Works,    1945    San    Bruno,    San 
Francisco. 
Wood    rolling    partitions — Wilson    Door 
and  Partition  Agency,   74  New  Mont- 
gomery St.,  San   Francisco. 
Blackboards  —   Stewart    School    Supply 

Co.,    633    E    Market    St.,    Stockton. 
Lumber  and  mill  work — Friend  &  Ter- 
ry Lbr.  Co.,  2nd  and  S  Main  St.,  Sac- 
ramento. 

Plans  for  the  structure  by  Architect 
Dean  &  Dean.  City  Library  Bldg..  Sac- 
ramento. 


SACRAMENTO,  Cal.  —  The  following 
bids  received  by  A.  H.  Johnson,  clerk, 
Ophir  School  District,  to  erect  school 
building.  John  W.  Woollett,  archi- 
tect. Plaza  Bldg.,  Sacramento: 
P.    F.    Bender,    1012    Del    Paso 

Blvd.,    Sacramento    J  9,966 

W.    B.    Lardener,    Auburn    11,995 

G.  A.  Boom.  Roseville   11.842 

OAKLAND,  Cal.  —  The  following 
bids  received  June  16,  9  a.  m.,  by  Re- 
gents of  the  University  of  California 
to  erect  head  houses  on  the  grounds 
of  the  university.  John  Galen  How- 
ard and  associates,  architects.  First 
National  Bank  Bldg.,  San  Francisco. 
Chas.    H.    McCullough.    1634 

Berkeley     $27,566 

John  M.  Bartlett,   1706  Park  St., 

Berkeley     28,480 

Liebert   &   Trobock,    180   Jessie 

St.,    S.    F 29,667 

S.  J.  Bertelsen.   30  Estrella  St.. 

Piedmont    30,678 

Lawton    &    Vezey,     354    Hobart 

St.,   Oakland    31,380 

Fred    J.    Westlund,    223    Lafay- 
ette,  Piedmont   32,470 

Wilson  D.  Ellis,  2208  Grove  St., 

Berkeley     36,360 

All   bids   taken   under  advisement. 


DALY  CITY.  San  Mateo  Co.,  Cal.— 
Until  June  lil.  8  P.  M.,  bids  will  be  re- 
ceived by  Jefferson  School  District,  for 
painting  the  Jefferson  School,  Colma, 
Vista  Grande  School  and  Crocker 
Tract  School,  Daly  City.  Cert,  check 
10%  req.  with  bid.  Plans  obtainable 
from  W.  J.  Sweeney,  (Bill's  Garage), 
6806  Mission  St..  Daly  City.  See  call 
for  bids  under  official  proposal  section 
in  this  issue. 


MEDFORD,  Ore. — Archs.  Tourtellotte 
&  Hummel,  Failing  Bldg.,  Portland,  are 
completing  plans  for  $185,000  high 
school  to  be  erected  at  Medford;  will  be 
reinforced  concrete  construction  con- 
taining 32  classrooms  and  combined 
gymnasium  and  auditorium. 


SACRAMENTO,  Cal.— The  following 
bids  were  received  by  Geo.  B.  Mc- 
Dougall,  State  Architect,  Chief,  Di- 
vision of  Architecture.  Forum  Bldg., 
Sacramento,  California,  for  furnish- 
ing all  plant,  materials  and  labor  re- 
quired for  the  erection  and  comple- 
tion of  the  Superintenednt's  residence. 
California  School  for  Girls,  near  Ven- 
tura, California: 
Hastings     &     Yeakle,    Fillmore. 

Ventura     Co $23,786 

L.    J.    Mygatt,    1401    Mission    St.. 

South     Pasadena     24,224 

Steed    Bros.,    305    N  Garfield.  Al- 

hambra      24,890 

H.    E.    Miller,    1065    Michigan    St., 

Fresno     25,471 

Walter   Slater,   2314   Sta  Fe,  Los 

Anereles      27,200 

Hardiman     Co..     124    W    4th    St., 

Los     Angeles     27,680 

All    bids    were    taken    under    advise- 
ment. 


BAKERSFIELD,  Kern  Co.,  Cal.  — 
Board  of  Education  will  ask  bids  at 
once  for  improvements  at  Emerson, 
Lincoln,  Jefteison  &  Williams  schocls. 
Chas.  H.  Biggar,  architect.  Bank  of 
Italy    Bldg.,    Bakersfield. 

CASTRO  VALLEY.  Alameda  Co..  Cal 
—Until  June  26,  7:30  P.  M.,  bids  will  be 
received  by  John  T.  Stanton,  clerk, 
Castro  Valley  School  District,  to  erect 
one-story  wood-frame,  cement  plas- 
tered manual  training  building.  Cert 
check  10%  payable  to  Bd.  of  Trustees 
of  dist.  req.  with  bid.  Plans  obtain- 
able  from   clerk   at   Castro   Valley 


BERKELEY,  Alameda  Co.,  Cal.  — 
Until  July  7,  4  p.  m..  bids  will  be  re- 
ceived by  M.  C.  James,  secy.  Board  of 
Education,  2133  Allston  Wav,  for  one- 
r°°T.  .bung'alow  schools  at  Willard, 
Garfield  and  Jefferson  schools.  Cert 
check  10%  payable  to  Board  of  Educa- 
tion req.  Plans  obtainable  from  secre- 
tary. 


GARDENA,  L.  A.  Co.,  Cal.— L.  A.  Bd 
of  Ed.  archtl.  dept.  has  compl.  plans 
and  will  take  bids  about  June  22  for 
2-story  16-unit  br.  grammar  school  at 
iTardena:  L-shape  bldg.,  plas.  exter 
tile  rf..  wr.  iron,  art  stone  trim,  hdwd 
tlrs.,  pine  trim,  steam  htg..  slate  black- 
boards, marble  and  tile   wk;   108,000 


.    iiE.NIciA,    Solano,    Co.,    Cal.— FoUow- 

'^^T,J"*  opened  by  Secretary  of  Board 

of   Education      of      the      Benlcia     High 

School    District    June    13th    at    2    P.    M 

tor    the    construction     of    a    one-story 

concrete   and   brick    school    building   to 

contain   six  classrooms  and   auditorium 

i..^" '?,'*•   according   to   plans   by  Ar- 

?^J^''4  ^i^*?-  ^-  S**'"^"'   California  State 

Life    Building    at    .Sacramento. 

General    Contract. 

Awarded    H.    W.    Robertson,    2633    6th 

^.^'^■■^•''^"a.menlo.    Prop.   No.   1,   $36,393: 

(-)     Deduct    $2,1(10;     (3)     Deduct     $2,600. 

$1^25?  (3*)    ?W25"'     "^     *"■"''     "> 

of ■  $UOo"'°"'    ^^^    »3M13;    (2)    JIBO; 

(sf^UOo'"'"'''''    "^    *39,624;    (2)    $200; 

(3^"$!  66^^"°'"    "^    »39,897:   (2)   $1,574; 

,o'^^?',pA®"    Construction    Co.,    $41,234- 
(2)     $1,304;    (c)    $2,075.  ♦»i."». 

ot  $'"2,00o'^^'"^'  '■^^  »".990;  (2)  »1,100; 
(sf'  $1903""^^"'  ^^^  tH.SSi:  (2)  $1802; 
(3)"$1^852^°"  "^  *^5-»"=  (2)  ,1,956; 
PUsterlng 
Awarded  W.  B.  Scollan.  2931  "V 
|'j'-^g|acramento     (1)    $7,926;     (2)    Ded. 

A.    C.   Saraiva    (1)    $9,250;    (2)    $1,200 
Rooting 

Awarded      Allyn      Burr,      11th     &     R 
sts.,    Sacramento,    $347. 
,.   ,,    .  Electrical    Work 

T   J^^S,   y^*"    &    Power $8,436  00 

John    E.    (Just,    Jr $8,508:30 

Electrical     Heating 

Latourette-Fical,       907       Front       St 
t^acramento,    $2,352.  ^'uni.       oi., 

A.    Crauch,    $2,489. 
AT  T  ,.,.        Sheet    Metal 

McLaughlin    Sheet    Metal    Works. $1763 

W    ^T    l^i"^'''^" .^.$5688 

w.     J.     Wassman $5556 

Plumbinf 

R.    G.    Winchell ._. ,.  ,.g 

W.     J.     Wassman Yjoo 

f'r,^°Q"n-'"*^'  awarded  LatoureVte-Fical 
Co  90,  Front  St..  Sacramento,  at  $11 - 
Wort"  t^T",*""^"""  '''<*  '°»-  Electficil 
and'^'piu^'m^Tng?''   «'^""°^-   ^^^«'  ^«^^1 

Painting 
Awarded   Conrad   Schneider,   1335 

,     "V^'"„  ^-'    Sacramento $5  570 

A.    C.     Saraiva 9»ni 

p.    E.    Burgess . .'. 2996 

Jos.    Saunders     ....'.■.■.■.■.■  4,876 

1  ^^^-^p  ^-^-^'-^SCO,  Cal.-Until  July 
RnA/-  r^  u,"'^  ^'"'  •>«  received  bv 
fchool  °^f,^n^/-"=  ^°'^^  ^'"-  additional 
Schoo  ^i^°'"".'?s  at  the  Francisco 
rJlJi-,  F'^ancisco  and  Powell  sts. 
svinn?      construction    is    estimated    at 

Burean  J  \  ^'•'J'"'  obtainable  from 
c"ty    Hall         ^'''^^"tecture.      2nd      floor. 


OROVILLE.  Butte  Co.,  CaL— Until 
June  30.  4  P.  M..  bids  ^  1  be  rec^ved 
by  Board  of  Education,  to  erect  two 
school  buildings,  one  at'Oro  V?sta  sTte 
and  one  at  East  Side  school  site  Brick 
and  tile  construction;  est.  cost.  $36,000 
ti".^;  V*-?  "^  *,  Erouchard,  architects. 
First  National   Bank   Bldg.,  Chico.      See 

^ctio„"^„  .'hi*   •""""    "*"'»'    proposal 
-secTion  in  tnls  issue. 


CROWE 

GLASS 

CO. 

674  Edd7  8t 
Phon«  Prospect  tU 

Equipped   To  Handle 
Any   Size   Job. 

DIRECT   FACTOBT   BUTEBS 


BANKS.  STORES  &  OFFICES 


BANK^^-Tr''"''"^'^  Being  Prepared. 
iiArvJiv,    i^jlL.  Post     SKK  nftn 

PLACERVILLE,   El  Dorado  Co  .   Cal!     " 
Two-story    Class    C    bank    and    theatre 

building    (seating    capacity    7500). 
Owner — Placerville    Bank. 
Architect — Leonard   P.    Starks,    Oscliner 

Bldg.,    Sacramento. 


Contract    Awarded. 

STORE   BLDG.  Co=it     $16  541 

MBNLO  PARK.  Santa  Clara  Co.'.  Cal 
One-story      reinforced      concrete      store 

building   containing   four   stores 
Owner  —  Palo    Alto   Improvement   Co. 

Palo  Alto. 
Architect  —  Blrge    M.    Clark,    600   Em- 
I  barcadero   Road,   Palo   Alto. 

J      Contractor — Ralph  FoUmer.  Palo  Alto. 


Saturday,   June   20,   1925 


Sub-Contracts  Awarded. 
BANK    BLDG.  Cost,    $25,000 

MENLO    PARK,    Santa    Clara    Co.,   Cal. 
One-story     brick    and     concrete     bank 

building. 
Owner   —   Menlo    Park    Branch    of   Palo 

Alto   Bank. 
Architect    —   Birge    M.    Clark,    600    Em- 

barcadero    Road,    Palo    Alto. 
Concrete — S.  A.  Hinson,  Palo  Alto. 
Plastering; — McGruer    &    Simpson. 
Palntine — D.   Zelinsky    &    Sons. 

As  previously  reported  brick  work 
was  awarded  to  Reed  &  Reed.  180  Jes- 
sie St.,  S.  F. ;  pressed  brick.  Gladding, 
McBean  Co.,  354  Hobart  St.,  Oakland; 
plumbing  and  heating,  Knittle  Cashel 
Co.,  224  5th  St.,  S.  F.;  sheet  metal 
work,  Christensen  Sheet  Metal  Works, 
167  Hamilton  St.,  Palo  Alto;  Electrical 
work,  Sam  Hill,  544  Emerson  St.,  Palo 
Alto. 
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SAN  FRANCISCO,  Cal.— It  is  an- 
nounced that  the  property  located  at 
the  Southeast  corner  of  Market  and 
Brady  streets  has  been  purchased  by 
Meyer  and  Van  Fleet  with  the  inten- 
tion of  constructing  a  three  story 
building  thereon,  the  total  investment 
being    around    $500,000. 

Preliminaries    Approved 

OFFICE   BUILDING  Cost    $50,000 

SAUSALITO,     Marin    Co. 

Two     story     concrete    and     store    and 
office    building. 

Owner — Sausalito     Land    &     Ferry    Co., 
C.    J.    Bandman,    See. 

Architect — Lionel    Pries,   Mechanics   Li- 
brary   Bldg,    San    Francisco. 
(Structure  to  have  4  stores  on  ground 

floor    and    9    offices    and    lodge    room 

on   second. 


CHICO,  Butte  Co..  Cal. — M.  Oser  & 
Co.,  Third  and  Main  Sts.,  will  expend 
approx.  $50,000  in  remodeling  and  ad- 
ditions to  their  present  store  building. 
New  fronts  and  interior  steel,  wood 
and  plastering  work  is  completed. 
Harrv  J.  Oser,  construction  engineer, 
will  be  in  charge  of  the  work. 


Plans   Being  Figured. 

OFFICE   BLDG.  Cost,    $25,000 

OAKLAND.  Alameda  Co.,  Cal.  Frank- 
lin  St..   bet.   17th   and   18th   Sts. 

Two-storv  and  basement  and  mezzanine 
reinforced  concrete  ofhce  building. 
30x150  feet.  ,^,^   „^ 

Owner  —  Fred  T.  Wood,  417  15th  St., 
Oakland.  „.         „^       . 

Architect — Guy  L.  Brown,  First  Trust 
Bldg.,   Oakland. 

Contract    Awarded  „„^ 

ADDITIONS  Cost,   $35,000 

SAN  FRANCISCO.  2412  to  2424  Fill- 
more   St..    San    Francisco. 

Raise  and  alter  for  store  and  room- 
ing  house. 

Owner — L.  S.  Murphy,  125  Sutter  St., 
San     Francisco. 

Architect  —  Miller  &  Warnecke,  Call 
Bldg..    San    Francisco. 

Contractor  —  Hansen  -  Robertson  & 
Zumwalt,  4145  Broadway,  Oak- 
Oakland. 


Bids     Being     Taken      For     Segregated 
Figures. 

BANK    BLDG.  Cost,    $150,000 

SAN    FRANCISCO,    NB    cor.    10th    Ave. 
&    Geary    St. 

One-story      Class      A      bank      building, 
granits    finish. 

Owner — Hibernia    Savings    &   Loan    So- 
ciety. 

Architect — Bakewell      &      Brown,      251 
Kearny     St.,     San     Francisco. 
Bids    will    be    received    up    to    June 

20th    on    all    portions   of   work. 


Contract    Awarded. 

STORE  Cost.    $12,000 

OAKLAND,  SW  San  Pablo  and  Isa- 
bella. 

One    story    brick    stores. 

Owner — Hansen  &  Chure.  23rd  and 
San   Pablo  Ave.,  Oakland. 

Architect — None. 

Contractor — G.  A.  Scott,  685  23rd  Ave., 
Oakland. 


Sketches    Being    Prepared 
STORE  Cost, 

BERKELEY,    2277    Shattuck    Ave. 
One-story    and     basement     and     r 

nine    R.    C     store    building. 
Owner — Dr.    Harry    Spiro. 
Architect — Mason-McDuffie      Co., 

Shattuck    Ave..    Berkeley. 


Segregated    Figures    Being   Taken. 

STORE    BLDG.  Cost,    $500,000 

BERKELEY,     Alameda    Co.,    Cal.       NW 
Shattuck  Ave.  and  Center  St. 

Twelve-story  steel  Irame,  concrete  and 
brick    veneer   store    and  office    bldg. 

Owner   —   Central    Berkeley    Bldg.    Cq 
Inc.,  Berkeley. 

Architect — Walter  H.   RatclifC,  Jr.,  Mer- 
cantile Bank   Bldg.,  Oakland. 

(5.J438)       1st    report    Feb.    19;    2nd    May 
8,   1925  16 


Contract  Awarded. 

STORE    BLDG.  Cost,    $20,000 

MENLO  PARK,  Santa  Clara  Co.,  Cal. 
One-story     reinforced     concrete     store 

building    containing    four    stores. 
Owner  —  Palo    Alto    Improvement   Co.. 

P^lo    Alto. 
Architect  —  Birge    M.    Clark,    600   Em- 

barcadero  Road,  Palo  Alto. 
Contractor — Ralph   Follmer,   465   Lytton 

Palo    Alto,    Calif. 


Sub-Bids    To    Be    Called    For    in    About 
A     week 

BUILDING  Cost,     $325,000 

FRES.NO,  SW  Van  Ness  and  Stanislaus 
Streets 

Four    story    steel    frame    class    A    tele- 
phone   bldg    (brick    exterior.) 

Owner — Pacific  Telephone  &  Telegraph 
Co.,     San     Francisco. 

Architect  —  E.    V.    Cobby,    Eng.    Dept. 
of    Owner. 

Contractor — Monson    Bros.,    251   Kearny 
.St.,     San     Francisco, 
As    previously    reported    Judson    Mfg. 

Co.     awarded     contract     for     structural 

steel. 


Contract    Awarded. 

STORE  Cost,    $12,500 

OAKLA.ND,     NW    College    and    Hudson 

St. 
One-story     frame    store    building. 
Owner — H.    E.    Dannheim,    Mills    Bldg., 

San    Francisco. 
Architect — Reed    and    Corlett,    Oakland 

Bank    Bldg,    Oakland. 
Contractor — Chas.   W.   Heyer,   Jr.,   Mills 

Bldg.,    San    Francisco. 


Figures  Being  Taken  For  General 
Contract 

ALTER.    &    ADDN.    BANK    BLDG. 

Cost,    $40,000 

MARTINEZ,    Contra    Costa    Co. 

.Alterations  and  additions  to  1-story 
brick  Class  C  bank  bldg.  New 
fixtures    will    be    installed. 

Owner — Bank    of    Martinez. 

Engineers — Herman    Safe   Co.,   216    Fre- 
mont   St.,    San    Francisco. 
Bids   will   be   opened  July  1st,   1925. 

Contracts  Awarded  for  Red  Bluff  Bank 

Building. 

Bank  Bldg.  Cost,   $ 

RED  BLUFF,   Tehama  Co.,  Cal. 
One-story       reinforced       concrete       and 

terra  cotta  bank  building. 
Owner   —   First    National    Bank    of   Te- 
hama  County.   Red   Bluff. 
Architect — Wm.     H.     Weeks,     369     Pine 

St.,    San      Francisco,      and    Tribune 

Tower  Bldg..  Oakland. 
GenernI  Contract — R.  B.  McKenzie,  Red 

Bluff. 
Granite —  Raymond      Granite      Co.,      3 

Potrero  Ave.,  San  Francisco. 
Masonry — O'Connor  Bros.,  Red  Bluff. 
Roollne — Steffln    Roofing    Co.,    Chico. 
Lathine  and  Plastering  —  A.  Knowles, 

2163  Chestnut  St.,  San  Francisco. 
Marble  Work — Ray  Cook  Marble  Co. 
Glass  Work — Tyre  Bros.,  666  Townsend 

St.,   San    Francisco. 
Electrical    Work — Thackery's      Electric 

Shop.  Red  Bluff.  ,   „,    ,„ 

Plumbing — Allen    &■   Allen,   Red  Bluff. 


Working    Drawings    Being    Prepared 
STORE    AND    OFFICE    BUILDING 

Cost,    $1,000,000 
OAKLAND,      Northwest      corner      Tele- 
graph   Ave.    and    16th    Sts., 
Fourteen    story    Class    A    store    and    of- 
fice    building. 
Own*r — Latham     Square     Corpoi-ation. 
Architect — Maury     I.     Diggs,     17th     and 
Telegraph,    Oakland. 
Structure      will      have      steel      frame, 
with  multi-colored  terra  cotta  exterior 
and    will    contain    377    offices.      Will    he 
equipped  with   steam  heating  plant,  oil 
burning  system,  compressed  air.   4   pas- 
senger   elevators.      Bids    will    be    called 
for  late  in  September.     Segregated  fig- 
ures   will    be    taken    under   advisement 
of    Architect. 


Contract   Awarded. 

STORE    BLDG.  Cost,    $15,000 

SA.N    JOSE,    The   Alameda. 

One-story    brick    store    (3    stores). 

Owner — Roy   M.   Butcher,   San    Jose. 

Architect  —  Ralph  Wyckoff,  Growers 
Bank    Bldg.,    San    Jose. 

Contractor — Z.  O.  Field,  76  W  San  An- 
tonio,   .San    Jose. 


Plans     Being    Prepared 

BANK    BUILDING  Cost,    $500,000 

FRESNO,     Tulare    and    Fulton    Sts. 

Two-story  addn.  to  present  bank 
building. 

Owner — Bank     of    Italy. 

Architect  and  Manager  of  Construc- 
tion. R.  L.  Felchin  Co.,  Patterson 
Bldg..    Fresno. 


MERCED,  Merced  Co.,  Cal. — Directors 
of  Merced  County  Chamber  of  Com- 
merce approve  plans  for  $5000  office 
building  to  be  erected  on  souinern 
Pacific  reservation  bet.  15th  and  16th 
Sts.  A.  R.  Linn  is  manager  of  cham- 
ber. 


BURLINGAME,  Cal.— It  is  reported 
that  Contractors  Mattock  &  Feasey, 
210  Clara  St.,  San  Francisco,  have  ac- 
iiuired  property  in  Howard  Ave.,  Bur- 
lingame,  on  which  they  will  erect  a 
business  building  at  a  minimum  cost 
of   $50,000,    in   the   near   future. 


PASADENA,  Los  Angeles  Co. — 
Escherieh  Bros.,  224  W  37th  Place,  will 
erect  a  2-sto.  retail  store  bldg.  on  Colo- 
rado St.,  Pasadena,  for  Andrei  Mul- 
lin.  it  "will  be  occupied  by  Mullen  & 
Bluett  Co.,  L.  A.;  Morgan,  Walls  & 
Clements,  1124  Van  Nuys  Bldg.,  archts. 
Dimensions,  66x100  ft.,  bVick  walls, 
stucco  and  cast  stone  front,  plate 
glass,  steel  beams,  ornam.  iron.  comp. 
rfg.,  metal  skylights,  steel  sash  hdwd 
and  pine  trim.,  cem  .and  hdwd.  firs.; 
store     fixtures;       $100,000. 


THEATRES 


Additional  Sub-Contracts   Awarded. 
THEATRE,     ETC.  Cost,     $100,000 

BERKELEY,    Alameda    Co,    Cal.      Ban- 
croft   W   of   Telegraph   Ave. 
Steel    and    reinforced    concrete    theatre 

and  store  building. 
Owner — Frank  Atkins. 
Architect — James   T.    Narbett,    910  Mac- 

donald  Ave..  Richmond. 
Contractor— F.  W.  Maurice,  1362  E-25th 

St.,   Oakland. 
Plumbing — Chas.     Knight.     148     Town- 
send    St.,    San    Francisco. 
Wiring — Matsen  &  Seabrook  Co.,  Bacon 

Bldg.,   Oakland. 
Stage  Equipment — Hayward  Wakefield, 
San  Francisco. 
As    previously    reported,    contract   for 
heating   has   been  awarded   to  Berkeley 
Heating  Co.,  2050  University  Ave.,  Ber- 
keley;   reinforcing   steel    to   W.   S.   Wet- 
enhall   Co.,    17th   and   Wisconsin    Sts,,    S. 
F.;    structural    steel    to      Herrick      Iron 
Works,    18th    and    Compbell    Sts.,    Oak- 
land;  brick   work    to   E.    H.   Wood,   Okd. 
Bids  for  painting,  interior  decorating 
and    pipe    organ    will   be    called    for    the 
latter  part  of  July  or  1st  of  August. 


Working   Drawings  Being  Prepared 
THEATRE  Cost,    $100,000 

(Furnishings   to  cost  $59,000) 
AUBURN,  Placer  Co.,  Cal.     High  St. 
Two-story    brick    and    concrete    theatre 

and     (6)     apartments     (theatre     to 

seat    846)    tile    roof. 
Owner — Dr.  W.  F.  Durfee,  Auburn,  Cal. 
Architect   —   Leonard    Starks.    Ochsner 

Bldg..    Sacramento. 


Electrical    Contract    Awarded. 

THEATRE  Cost.$    

FRESNO,  Fresno  Co.,  Cal.     Fulton  and 

Stanislaus  Sts. 
Fireproof    theatre    building. 
Owner — Wilson    Theatre    Co. 
Architect  —  Trewhitt   Shields  Co.,   1501 
Pacific    Southwest    Bldg.,    Fresno. 
Electrical  Work — Valley  Electrical  Sup- 
ply Co.,  H.  and  Fresno  Sts.,  Fresno, 
at  $20,500. 
Other  bids  submitted  were:      Electric 
Constr     Co.,    1910    Kutner    St..    Fresno, 
$20,932;    Newbery    Elec.    Corp.,    $22,258; 
Robinson    Elec.      Co.,    1162      Broadway, 
Fresno,     $24,000;     Fresno     Electric     Co., 
2320   Tulare   St.,   Fresno,   $24,500;  Lewis 
Elec.  Co.,  1917  Fresno  St.,  Fresno,  $27,- 
950;  Wessel  Elec.  Co.,  $31,000. 


L'O 

Plans    Complete 

THEATRE  Cost,   I 

SAN  FRANCISCO,  SE  Market  and  8th 
Sts. 

Class  "A"  Theatre  (seating  4,000)  and 
six  story  Class  'A"  stores  and  of- 
fices   (site    155x200   ft. 

Owner — Marian  Realty  Co.,  1179  Mar- 
ket  St. 

.\rohitect — Rousseau    &    Rousseau,    1179 
Market   St. 
Total    investment    including    theater, 

office     building    and    lot    will    amount 

to    approximately    $4,000,000. 
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Sub-Contracts    Awarded 
THEATRE,    ETC.  Cost,     $1,500,000 

SAN     FRANCISCO,     Triangle     at     Mar- 
ket, Fulton  and  Hyde  streets. 
Four-story   steel    frame   Class   A    thea- 
tre,     store     and      office     building; 
theatre    capacity.    2400;    13    stores. 
Spanish    architecture. 
Owner — William    B.    Wagnon. 
Lessee — Alexander   Pantages. 
Architect — B.      Marcus      Preteca,      Pan- 
tages   Theatre    Bldg.,    Los    Angeles 
and    San     Francisco. 
Contractor — R.    McLeran   &   Co.,    Hearst 

Kldg.,    San    Francisco. 
PIbB.    &    HtB- — James     H.     Pinkerton 
SI27     Howard     St.,     San     Francisco. 
Elevtricul    AVTi, — Globe    Electric    Works 

195S    Mission    St.,    San    Francisco. 
GlasR — W.    P.    Fuller    &    Co.,    301    Mis- 
sion    St.,    San    Francisco. 
Mill    Work — National    Mill    &    Lbr.    Co 
320    Market    St.     (Pantages    Bldg.) 
San    Francisco. 
Sheet     Metal — Forderer     Cornice     Wks 

269   Potrero   Ave.,   San   Francisco. 
Marble — Mission       Marble       Wks.,       209 

Mississippi    St.,    San    Francisco. 
Sheet     Metal — (Office     Bldg.)     awarded 
to    U.    S,    Metal    Products    Co.,    330 
10th    St.,    San    Francisco. 
As   previously   reported,    grading   was 
awarded    to    Sibley    Grading    &    Team- 
ing  Co.,    165    Landers    St.,    San    Francis- 
co;     structural      steel      tu     Minneapolis 
Steel   &  Machinery   Co.,   Chapman   Bide. 
Los    Angeles. 


LOS  ANGELES,  Cal.— Archt  Rich- 
ard M.  Bates.  Jr.,  Brack-Shops  Bldg 
has  Iieen  commissioned  to  prepare 
plans  for  a  class  A  theater,  shop  and 
office  bldg.  on  e.  side  of  Alvarado 
?,V..  ^,"'*',  "°''"'  °f  Wilshire  Blvd.  for 
Wholesale  I'ropertics  Corp.,  C.  W.  Ir- 
win, Wesllake  Professional  Bide 
president;  115x180  ft.,  4-story,  3  shops 
^n^r.  'o'^tiy-  theater  auditorium  to  seat 
-000  people;  offices  in  upper  stories; 
reinf.  concr.  eonstr.,  press,  brick  and 
tera  cotta,  plate  glass,  marble  and 
tile  work,  opera  chairs,  heating  and 
ventilating,  elevator,  steam  hte-  • 
$500,000.  The  theater  has  befn  leased 
to    West    Coast-Langley    Circuit 

nr^.l^^S"^'  S'^'-T'^,*^  ^  J""""-  Enter- 
Piises,    Mr.    Hazel,    local      mngr.,      will 

kmL'    r'.°/'5.„^''P*-    "    °"    new    theatre 


&^s'?,n%^«n'  ^^'^^h.-Archs.  Houghton 
&  Son,  Railway  Exchange  Bldg  pre- 
paring plans  for  $60,000  theatre  in 
r.)^^**,'!  ^"""^  ^^'^-  one-story,  135  by 
1^0  ft.,  masonry  construction.  W.  A 
Steele,  2506  2nd  Ave.,  West,  Seattle 
is    the   owner. 


^.R™0  Nevada--J.  C.  Dillard,  Reno, 
at  Jtnjn  awarded  contract  by  F  J 
Bfi'°"f>'^'^^"'P'''  architect.  Gazette 
Bldg.,  Reno,  to  remodel  Majestic  Thea- 


WHAEVES  &  DOCKS 


Working    Drawings    Being    Prepared 
THEATRE  Cost,     $350,000 

SAN  FRANCISCO,  Polk  St.,  N  of  Green 
Fireproof    theatre    of    Moorish    design 
(seating    capacity    1750). 
Owner— T.    &    D.    Jr.    Enterprises    Inc., 

-Michael     Naify     (Pres.) 
Architect— Miller    .%    Pflueger. 

SAN  BERNARDINO— Archt.  Chas. 
R.  Selkirk.  SOO  American  Bank  Bldg 
Los  Angeles,  is  preparing  wk.  plans 
•Yn  Z,'"'""^:.  "i.^"""  ^'  theater  bldg.,  160x 
if  V?,"''  2-story  class  C  store  and 
..rtice  bldg.,  at  n.  w.  cor.  3rd  St.  and 
-Arrowhead  St.,  San  Bernardino,  for 
the  Mayer  Picture  Corp.,  Hollywood: 
theater  seats  2000;  reinf.  cone,  struc 
steel,     comp.      rfs.,      fire     escape     met' 

n?n''''ff'  """!  '^,°'""''-  '^^'"-  hdwd.,  and 
pine  firs.,  steel  sash,  plate  glass,  cop. 
sqnn*'nnn'"°"'^'    ""^rble    wk.    pipe    organ; 


LOS  .\NGELES,  Cal.— Archts.  Star- 
Lif!.  p'JL  Y"'''  *^^  Western  Mutual 
iJ.Lfu^;-  ''/'"'  t^'*^"  bids  from  se- 
,art  h  '  °^  '■o.ntrs.  for  2-story  and 
part  basement  class  C.  theater  store 
^ind  apt.  bldg,.  60X17S  ft  at'  f  e 
\Valtyr'"p  ""'■  r$.  h^  Mirada  Ive.?- for 
l>l  Ir.  w  ,f""^u*^°"''  ^"""^  Bishop,  to 
Co  R  O  t';^^'*  Hollywood  Theaiers 
■rn'  Mm,  rTf '^  ?.>^'"""'"°'"'  ^^6  West- 
on"- "  sior^s"  4^1^^;L  'f^''"^  capacity, 
til  Moie.s.    4    apts.    brick    and    nlas 

fronfs"'  ,'^P"'P-  '/■■  ^'•-  "-O".  cop  sfore 
Slass     „     't    ^"'^     marble     base      plate 

"^IT- a'^TlTe^'nT-  tril^ha^b''  '^^'■• 
=."d.  hdwd  t?rm."'w•^.,  "teds  \%lS'in 
refngs.,   Wuriitzer  double'o'r|kn;"$   10 


MERCED,  Merced  Co.,  Cal.  _  Until 
June  30,  10  a.  m.,  bids  will  be  received 
by  H.  P.  Sargent,  secy.  Merced  Irriga- 
p"??AT^'^"'"'''  '°  ^"■■-  aPProx.  403,000 
*.B.M.  creosoted  bridge  timbers.  Plans 
obtainable  from  clerk  and  on  file  at 
ottice  of  Jerome  Newman,  Clunie  Bldg 
?ii  Francisco.  See  call  lop  bids  nnder 
official    proposal   section    In    this    issue. 

uS'f  p-\^^^'^-^^'o?^'-  -  S.  M.  Kerns, 
low  hM^i  ''w"'!"  ^*-  ^°°S  Beach,  sub! 
low  bid  to  harbor  coram,  at  $30,714  to 
const     concrete    wharf   at    Berth    230    A 

n?isin.;  t^J^'^n^P^?-  ""•  'he  bid  com- 
prising the  following  items:  (a)  wharf 
deck  compl.,  $25,236,  (b)  retaining  wall 
etc.,   compl.,   $35S8;   footings  $1890. 

VALLEJO,    Solano    Co.,    Cal.    —    Bids 
will  be  asked  at  once  by  Alf.  E    Edge- 

000  ft  of  rough  pine  lumber  for  re- 
frl^m  h,"/"?'/""!''*'  *"50  is  available 
me^ts  T^rV  "  n"^^  '°  finance  improve- 
ments   T.  D,  Kilkenny  is  city  engineer. 

I.umh,^/'''^r^^'^^-  Ca'-Cutter  Mill  and 
t^^r-A^  ^°-  Sacramento,  at  $1450 
av%arded  contract  by  council  to  furnish 
conitrnotiA  ",  J"  ,'ength  for  use  in 
wh\rf  T-  °"  '^^  f'"^l  "nit  of  municipal 
aw^rH  >"°''.  Lumber  Co.,  Sacramento, 
awarded   contract   for  lumber   at   $2244! 

Ro^?J'°J''°°-  <^',al— Arthur  Loof.  Long 
Beach,  has  applied  for  permit  to  con? 
stiuct   a   pier,    100x150   ft.    on    n.    side   of 

^d"s't'reet   "'"   "*''""   '^'^   '°°'   °'  ^"'^ 

erTnV^Yj'^  BK.ACH.  Cal-Ernest  Pick- 
ering has  acquired  control  of  %  mi 
sTn''n"R*^'"°u*'''^''  '"^'-  •'«<=i^'^  and  Mis- 
sh.^r,,  '''''''''*•  ""^  "■''■  start  work 
enovsn^'n  T;  ='  «'"00.000  pleasure  pier, 
n?e  i  H "i-  -'^'""^e-  those  interested 
hi? ■  ;^-  "■  ?'■?;■''  "f  -"^"'SS  &  Frost,  lum- 
Mo  M^.'i^l  °^  '^^''  -fordan,  Mich.:  Phil- 
»J,  1  ^v  Vr""'  ^V-"  San  Diego  Lbr.  Co., 
and   \\  'lliam    K.-ttner  of  San  Diego. 


.Saturday,   June   20,   1925 

HUNTINGTON  PARK,  Cal.  -  Until 
S  p.  m..  July  6,  bids  will  be  rec.  for  an 
incinerator  having  a  capacity  of  24 
t'-ns  within  21  hrs.  Spec,  may  be  seen 
at  the  office  of  the  city  clerk.  H.  H 
Hunter.   Cert,   check    or   bond   10%. 

SAN  FRANCISCO— Until  June  22,  12 
noon,  bids  will  be  received  by  B  P 
Lamb,  Secfy.,  Park  Cimmission,  Park 
Lodge,  Golden  Gale  Park,  to  erect  con- 
cession booth  near  Mother  House  in 
Heishhacker  Playfield,  Great  Highway 
and  SI  oat  Blvd.  Plans  obtainable  from 
G.  \V.  Kelham,  architect,  Sharon  Bldg. 
Cert,  check  10%  payable  to  Park  Com- 
mission req.  with  bid. 

SAN  FRANCISCO,  Cal.— Butte  Elec- 
tric and  Mfg.  Co.,  at  $4,313  awarded 
contract  by  Board  of  Public  Works 
,"■"  JL'?c'rically  operated  traffic  gates 
at    third   and   Islais   Creek    bridge. 

BUSINESS    OPPORTUNITIES 

SAN  FRANCISCO— Further  informa- 
tion regarding  these  opportunities  may 
be  obtained  from  the  office  of  Larsen 
Advance  Construction  Reports,  818 
.Mission  Street,  San  Francisco,  either 
by  phone,  letter  or  personal  call.  Re- 
''ii'"'\%  J"''  additional  information 
should  be  made  to  the  Business  Op- 
portunities Department.  Such  requests 
must  be  accompanied  by  the  Index 
Number  of  each   opportunity. 

D-1575— Olympia.  Wash  Firm  wants 
to  get  in  touch  with  local  furniture 
manufacturing  plants;  has  quantity  of 
alder  which  claims  takes  fine  ma- 
hogany or  walnut  stain  and  Is  almost 
as  hard  as  birch.  This  product  In  kiln 
dried  sizes  sawed  to  suit  needs  of  fac- 
tory and  includes  table  legs,  desk  lees 
and  other  parts  of  case  goods  or  wood 
beds, 

9277— Cienfuegos,  Cuba.  Buying  and 
selling  agent  desires  to  establish  con- 
nections with  a  San  Francisco  firm  in- 
terested in  Cuban  cedar  and  mahoganv, 
etc.  Will  also  represent  San  Fran- 
cisco manufacturers  or  exporters  In 
Cuba. 

9248 — Tokyo.  Japan.  Importers  of 
Douglas  fir,  red  cedar,  hemlock,  oak  and 
three  ply  oak  veneer,  desires  to  make 
a  connection  with  a  San  Francisco 
lumber  exporter.  Correspondence  is 
invited. 

9256 — Alessar-_. 
turer  of  all  grape  „..  ^,.„„„^^„  oi/i.t.i= 
Illustrated  catalogs  and  complete  in- 
formation from  American  manufac- 
turers of  machinery  used  for  these 
various    purposes. 

D-1581  —  Pa.sadena.  Cal.  Specialty 
company  wants  contact  with  local  firms 
that  stamp  metal  numbers  up  to  three 
inches    in    height. 


1      with      a    San      Francisco 
orter.       Correspondence     is 

sandria,  Italy.  Manufac-  | 
grape  by-products  solicits  1 
:ataloers    and     cnn-inlAtA     in-  i 


\n«      HlftHAVAY     FIXAXCE     BILL     IS 
PHOPOSED 


<-'ias.'^'l:'''S,r'8^0?'  f''-  ~  A-"^'- 
'ildg..  Los  Aneeles  h  American  Bank 
ing  plans  for  o',■or^^  ''°'"P'-  ^°'■^- 
i>'dg  leovuft  ff  -^  ^o'^''^  A  theatre 
stoft'and  ,ff  cf.  km"''  2-story  class  C 
St.     anrl     Arrowhe'.d^-sf'   S''^"    1°'-   ^''^ 

-rnam.    plas.,   pipe   organ;   $300,000. 


MISCELLANEOUS  BUILDING 
CONSTRUCTION 


MEXICO    CITY,    Mexico— Leon    Kutt- 

M=.;,h  °'"^?T,'?''"''<'^'  ^"^"^  ilorris  and 
Matthew  O  Brien,  San  Francisco  archi- 
tect (Nevada  B:,nl<  Bldg.)  compri.se  in- 
i^-^n^n  n,.^'"°*'  P'^"^  '°  expend  between 
?i2,.-)00,000  and  J.i. 000.000  in  the  con- 
struction of  a  race  track  and  casino 
resort  just  across  the  Mexican -United 
states  boundary.  It  is  proposed  to  lay 
out  grounds  and  buildings  having  a 
frontage  of  4-iiiilos  along  the  Pacific. 
Coast. 


Plans  for  a  proposed  $15,000,000  in- 
itiative revenue  mea.sure  to  provide 
funds  for  new  California  highway  con- 
struction are  announced  by  Assembly- 
man Robert  B.  McPherson  of  Vallejo. 
MePherson's  plan  would  provide  the 
sum  of  $3,000,000  per  year  for  a  period 
of  five  years.  The  measure  would  pro- 
vide for  the  transfer  of  all  monies  In 
excess  of  $3,000,000  received  from  the 
state  auto  plate  tax  and  in  additions  a 
readjustment  of  the  plate  tax  to  the 
extent  of  a  possible  increase  of  30 
per  cert  on  automobiles  only,  based 
on  a  weight  basis,  according  to  the 
assemblyman. 

The  bill  which,  would  be  put  on  the 
state  ballot  in  November.  1926,  would 
provide  funds  for  construction  of  new 
highways  in  both  Northern  and 
Southern  California,  including  $250,000 
for  the  Vallejo-Sears  Point  highway 
and  $5,000,000  for  the  Bay  Shore  high- 
way   at    San    Francisco. 


SlipFERS    FIRE    LOS,S 

Foundry  plant  of  the  Nevada  Engin- 
eering and  Supply  Company,  Fourth 
and  Alameda  streets.  Reno.  Nevada 
suffered  a  $50,000  fire  loss  on  June  10. 


Saturday,  June  20,  1926 
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NOTICE    TO    CONTRACTORS 


(East    Bay    Municipal    Utility    District) 


Sealed  proposals  will  be  received  by 
the  East  Bay  Municipal  Utility  Dis- 
trict, at  its  office  in  the  Ray  Building, 
1924  Broadway,  Oaltland,  Calitornia, 
until  8  P.  I»l„  Monday,  July  2U,  1925, 
for  all  or  part  of  the  following  con- 
struction work — (1)  a  dam  about  350 
feet  high,  containing  about  325,000 
cubic  yards  of  concrete,  to  impound 
the  waters  of  the  Mokelumne  River  at 
a  point  near  Lancha  Plana;  (2)  an 
aqueduct  of  tunnels  and  pipe  lines 
about  90  miles  in  length;  (3)  a  pump- 
ing plant;  and  (4)  other  auxiliaries. 
The  work  will  be  divided  into  eleven 
schedules,  which  may  be  bid  on  sep- 
arately. 

Plans  and  specifications  for  this 
work  may  be  obtained  from  the  office 
of  the  District,  by  depositing  the  sum 
of  $100  for  an  entire  set,  or  $10  for  one 
schedule,  as  a  guarantee  of  the  return 
of  same  on  the  date  upon  which  bids 
are  opened.  Bids  will  be  received  on 
alternative  plans  tor  the  whole  or  for 
separate  schedules  of  said  project, 
upon  conditions  set  forth  in  the  speci- 
fications. Each  bid  must  be  accom- 
panied by  a  certified  check  of  not  less 
than  2%  of  the  amount  of  the  bid,  or  a 
surety  bond  or  nesotiable  bonds  in  the 
same  amount.  The  right  is  reserved 
to   reject  any  and  all   bids. 

JOHN   H.   KIMBALL, 

Secretary. 

Oakland,   California,   June   10,   1925. 


NOTICE   TO    BIDDERS 


(Merced      Irrigation    District,      Merced 
Connty,  California.) 


Creosoted    Bridse    Timbers 


Notice  is  hereby  give.n  that  sealed 
proposals  will  be  received  at  the  ofBce 
uf  the  Board  of  Directors  of  Merced 
Irrigation  District  in  the  Barcrott 
Building,  Merced,  California,  nntil 
Tuesday,  June  HO,  19a5,  at  10  o'clock 
A.  M.,  for  the  furnishing  of  about  403,- 
000  F.  B.  M.  of  Creosoted  bridge  tim- 
bers   for    Merced    Irrigation    District. 

Specifications  and  plans  for  said  ma- 
terial can  be  seen  at  the  office  of  said 
Board  and  also  at  the  office  of  Jerome 
Xewman.  Clunie  Bldg.,  San  Francisco, 
California. 

Said  Board  will  be  in  session  at  its 
office  at  10  o'clock  A.  M.  on  Tuesday, 
June  30,  1925,  and  open  all  proposals 
received    in    response    to   this   notice. 

The  contract  will  be  let  to  the 
lowest  responsible  bidder,  but  the 
Board  reserves  the  right  to  reject  any 
and  all  bids. 

Each  proposal  must  be  accompanied 
by  a  certified  check  for  five  (5)  per 
cent  of  the  amount  of  the  schedules 
bid  upon,  payable  to  the  order  of  the 
Merced  Irrigation  District  as  a  guar- 
antee that  the  bidder,  will,  if  success- 
ful, execute  a  satisfactory  contract  and 
furnish  a  bond  in  the  sum  not  less  than 
twenty-five  (25)  per  cent  of  the  amount 
of  his  bid  tor  the  faithful  performance 
of  the  work  in  accordance  with  the 
plans  and  specifications,  said  bond  to 
be   approved    by   said  Board. 

The  proposal  forms  bound  with  the 
specifications  must  be  properly  filled 
out  by  the  bidder,  and  the  proposal 
must  be  submitted  intact  with  the  bid 
in  a  sealed  envelope  addressed  to  the 
Board  of  Directors  of  the  Merced  Ir- 
rigation District,  and  marked  to  in- 
dicate that  it  is  a  proposal  for  Creo- 
soted   Bridge    Timbers. 

Done  in  pursuance  of  an  order  ot 
the  Board  of  Directors  of  the  Merced 
Irrigation  District,  this  9th  day  of 
June.    1925.  ^     p     9AROENT, 

Secretary  of  the  Board  ot  Directors  of 
the  Merced  Irrigation  DlPtrict. 


A  call  tor  bids  published  in 
this  section  Indicates  that  bid; 
are  desired  from  other  than  local 
bidders  Maximum  competition 
la  desired,  and  this  Is  assured 
through  BUILDING  AND  BNOI- 
NEERING  NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
public    work. 

Ratei  10  cents  per  line,  per 
insertion. 

All  official  calls  for  bids  o( 
the  California  State  Ulg-hway 
Commission  and  Nevada  StAte 
HIg'hway  Commission  are  pub- 
lished   In    this   section. 


NOTICE    TO    CONTRACTORS 


(Cupertino    Union    Scbool    District) 

NOTICE  IS  HEREBY  GIVEN  that 
sealed  proposals  will  be  received  by 
the  Board  of  School  Trustees  of  the 
Cupertino  Union  School  District  for 
the  construction  and  completion  of  two 
new  classrooms  on  the  second  floor  of 
the  two-story  central  portion  of  their 
school   building  situated  at  Cupertino. 

Said  proposals  to  be  in  sealed  en- 
velope and  addressed  to  the  Board  of 
Trustees  of  the  Cupertino  Union  School 
District,  each  bid  being  accompanied  by 
a  certified  check  of  not  less  than  5% 
of  the  amount  of  the  bid  presented,  and 
delivered  at  the  office  of  Charles  S. 
McKenzie,  Architect,  Room  511,  Bank 
of  San  Jose  Building,  San  Jose,  Cal., 
up  to  and  not  later  than  11  o^clock  A. 
M.  on  Tuesday,  June  30,  1925.  Plans 
and  specifications  may  be  obtained  at 
the  office   of  said  Architect. 

WARREN  E.  HYDE,  Clerk. 
Board    of    School    Trustees,    Cupertino, 
Union  School  District. 


STATE     OF    CALIFORNIA 


CALIFORNIA  HIGHWAY  COMMISSION 


NOTICE    TO    CONTRACTORS 


(Maintenance     Shop^Fresno) 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Oalifomia 
HiKhnay  Commission,  515  Fornm 
Bnildingr,  Sacramento,  California,  until 
t»vo  o'clock  P.  M„  July  13.  1925,  at 
which  time  they  will  be  publicly  open- 
ed and  read,  for  the  construction,  in 
accordance  with  plans  and  specifica- 
tions therefor,  of  a  Maintenance  Shop 
Building  and  Truck  Shed  in  the  City 
and  County  of  Fresno,   California. 

The  Maintenance  Shop  Building  will 
be  a  one-story  steel  and  wood  frame 
building  with  tile  walls  and  concrete 
floor  and  foundation.  Part  of  the  space 
will  be  finished  off  for  office,  stock 
room,  etc.  The  Truck  Shed  will  have 
concrete  fioor  and  foundation  and 
wood  frame  covered  with  corrugated 
iron.  Plumbing  and  Electrical  Work  Is 
included. 

Cash,  a  bidder's  bond,  made  payable 
to  the  State  of  California,  or  a  certified 
check  made  payable  to  the  "State  En- 
gineer.   Department    of   Public    Works," 


QUANTITY  SURVEYOR 

Valuation    Enstaccr 
ARTHUR     PRIDDLE 

603    Mission    Street,   at    Third    St. 

San    Francisco,    CalU, 

Telephone   Douglas  8-4-9-1 

General  Listing  Bureau 

Architect's  Preliminary  Estlmatss 


in  the  sum  of  at  least  ten  per  centum 
(lU'/o)  Of  the  amount  ot  the  bid,  must 
be   enclosed  with  each  bid. 

Plans  and  specifications  may  be  had 
upon  application  to  the  California 
Highway  Commission,  515  Forum  Build- 
ing,  Sacramento. 

A  deposit  of  Twenty-five  ($25.00) 
Dollars  will  be  required  on  plans  and 
specifications,  the  deposit  to  be  re- 
turned immediately  on  the  return  of 
plans  and  specifications  to  the  said 
Commission    in   good   condition. 

Bids  must  be  on  forms  prepared  by 
the  Commission.  Attention  of  bidders 
is  called  to  ■'Instructions"  on  proposal 
form  for  full  directions  as  to  bidding. 

The   California   Highway  Commission 
reserves  the  right   to  reject  any  or  all 
bids    or    to    accept    the   bid   deemed   for 
the  best  interests  of  the  State. 
HARVEY    M.    TOY, 
LOUIS   EVERDING, 
N.  T.  EDWARDS, 
California    Highway    Commission. 
R.  M.   MORTON, 

State  Highway   Engineer. 
W.    R.    MIXON,    Secretary. 
Dated:  June  16,  1925. 

(June   19-26,  July   3-10) 


NOTICE    TO    PAINTBaiS 


(Jefferson    School    District  —  Painting) 

The  trustees  of  Jefferson  School 
District,  Daly  City  and  Colma,  hereby 
give  notice  that  bids  will  be  received 
for  painting  the  Jefferson  School, 
Colma,  Vista  Grande  School  and 
Crocker  Tract  School,  Daly  City,  ac- 
cording to  specifications  to  be  ob- 
tained from  W.  J.  Sweeney,  at  Bill's 
Garage,  6806  Mission  Street,  Daly  City. 
A  certified  check  for  10  per  cent  of 
the  amount  must  accompany  each  bid. 
Bids  will  be  received  up  to  8  o'clock 
P.  M.  on  June  24,  1925,  when  they  will 
be  opened  at  Vista  Grande  School. 

The    Trustees     reserve     the     right     to 
reject  any  or  all  bids. 

W.   J.   SWEENEY, 
GEORGE    R.    AUGUSTIEN, 
LOUIS    NAVA, 
Trustees   Jefferson   School   District. 


NOTICE    TO    CONTRACTORS 
(Ororille    School    District) 

Notice  is  herel>y  given  that  the  un- 
dersigned as  the  Board  of  Education  of 
the  City  of  Oroville  and  Trustees  of 
Oroville  School  District,  Butte  County, 
Calitornia,  will  receive,  up  to  the  hour 
of  four  o'clock  P.  M.  of  Tuesday,  June 
30,  1925,  sealed  bids  for  furnishing 
labor  and  material  for  the  construc- 
tion of  two  school  buildings,  one  on 
the  Oro  Vista  Site  and  one  on  the  East 
Side  School  Site,  all  to  be  on  the  prop- 
erty of  the  Oroville  School  District, 
Oroville,  Butte  County,  California, 
and  to  be  in  accordance  with  the  plans 
and  specifications  for  same  prepared 
by  Cole  &  Brouchoud.  Architects, 
Room  303-304  First  National  Bank 
Building,   Chico,   California, 

Plans  may  be  seen  at  the  office 
of  the  Clerk  of  the  Board  at  327  Myers 
Street.  Oroville,  or  at  the  Architects' 
Office.  Chico.  Calitornia. 

Each  bid  shall  be  accompanied  by 
chock  certified  to  by  a  responsible 
Bank,  or  by  a  Bidder's  Bond,  in  the 
amount  of  ten  per  cent  of  the  maxi- 
mum hid  submitted,  as  provided  for 
in    said   plans   and   specifications. 

The  Board  reserves  the  right  to 
reject  any  and  all  bids. 

Bids  are  to  be  sent  to  or  tiled  with 
.Mildred  P.  Martin,  Clerk  of  the  Board, 
327    Myers    Street,    Oroville.    Calitornia. 

C.  G.  THUNEN, 

W.  W.  REECE, 

H.  F.  CAUTHARD, 

A.  E.  DARBY, 

O.    G.    CROWE, 
r.oard   of   Education   of     the      City     of 
Oroville     and     Trustees     of     Oroville 
School    District. 


22 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,   June   20,    1925 


Engineering  News  Section 


BRIDGES 


SANTA  KOSA,  Sonoma  Co.,  Cal. — Two 
bidders  failing  to  sign  bids,  supervis- 
ors reject  bids  to  const,  rein.  cone, 
bridge  over  the  Lagruna  on  the  Santa 
^  Rosa-Sebastopol  highway  and  new  bids 
will  be  opened  July  14.  Bids  were: 
Goaarad  &  Forman,  Healdsburg,  $5390; 
Gates  &  Howe,  $5825;  R.  Press  Smith. 
$6090. 


SACRAMEXTO,  Cal.— Until  June  24, 
10  a.  m.,  bids  will  be  rec.  by  Harry  W. 
Hall,  county  clerk,  to  fur.  electrical 
equipment  for  Palntersville  bridge. 
Cert,  check  10%  payable  to  Chairman 
of  Bd.  of  Sups.  req.  Plans  obtainable 
from  County  Engineer  Chas.  Deterdlng 
Jr. 


MERCED,  Merced  Co.,  Cal.  —  Until 
June  30,  10  a.  m.,  bids  will  be  rec.  by 
H.  P.  Sargent,  secy.  Merced  Irrigation 
District,  to  fur.  approx.  403,000  F.B.M. 
creosoted  bridge  timbers.  Plans  ob- 
tainable from  clerk  and  on  file  at  of- 
fice of  Jerome  Newman,  Clunie  Bldg , 
San  Francisco.  See  call  for  bids  nnder 
official    proposal    section   In   this   Issne. 

SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
Until  July  14,  12  noon,  bids  will  be  rec. 
by  W.  W.  Felt,  Jr.,  county  clerk,  to 
const,  rein.  cone.  bridge  and  rein 
cone,  culvert  on  Petaluma-Valley  Ford 
Highway  in  2nd  Supervisorial  Dist.  In- 
volves 204  cu.  yds.  cone.  Est.  cost 
$62o0.  Plans  obtainable  from  E.  A 
Peugh,    county    surveyor. 


SACRAMENTO,  Cal.  —  Until  July  6 
i?  ?^  ""•■  ^^^^  ^'"  ^^  '■«<=•  by  Harry  W 
Hall,  county  clerk,  to  furnish  steel  for 
use  on  approach  span  to  Palntersville 
bridge.  Cert,  check  107.,  payable  to 
E^^'^T"^"  °'  B'3-  of  Sups-  req.  with 
bid.  Plans  obtainable  from  County  En- 
gineer  Chas.   Deterding  Jr. 

LOS   ANGELES,    Cal.— Until    2    p.    m.. 
July    6,    bids    will    be    rec.    by   county    to 
const,    bridges   as   follows: 
f-i!^''^^'','^    Canyon    Rd.    over    the   Santa 

If  r^'y-^^  ™'-  ■«'•  °f  'Sand  Canyon. 

Soledad  Canyon  Rd..  over  the  Santa 
Clara  Riv.,  1^  mi.  of  Lang  Sta. 

11th   fl..   Hall   of  Records. 


.SANTA  ROSA,  Sonoma  Co.,  Cal.— 
h^^'lr^'^U  "•  12  noon,  bids  will  be  rec. 

vJ\f  ''^'".,  S?."'=-  bridge  on  Petaluma- 
Valley  Ford  highway  in  2nd  Supervis- 
or Dist.  Est.  cost,  $6250.  Project  in- 
volves 204  cu.  yds.%onc.  Plans  oS- 
ve   o^  ^-  P«"eb,  county  sur- 


ri^.^TA  ROSA,  Sonoma  Co..  Cal.  — 
until  July  14.  1:30  p.  m  bids  will  he 
rec.  by  W.  W.  Felt,'^  Jr..  'county  clerk 
Ro^l""^  7'"-  '"'"<=■  bridge  over  Santa 
«i?^^  ^'^**'.'*  °"  Farmers  Lane  to  3rd 
Supervisorial  Dist.  Involves  235  cu 
^ain^bi""",'  «st-  co-^t  $7500.  Plans  ob- 
Peulh  County    Surveyor    E.    A. 


u^  K^^S'F^^'^-  Cal.— Until  10  a.  m 
June  29.  bids  will  be  rec.  by  bd  pub 
M-iL  °  """^H  ^°"'*'  Sherman  Way 
bridge  across  Los  Angeles  river.  Plans 
?S  '1^,?*  office  of  city  engr.,  405  s 
crty    hall    annex.    Cert,    check    or    bond 


SANTA  BARBARA,  Cal.— City  Eng. 
Geo.  D.  Morrison  completes  plans  for 
Mason  St.  bridge  to  be  built  under  the 
$60,000  bond  issue  which  was  voted  to 
provide  about  five  bridges  across  Mis- 
sion Creek. 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


OAKLAND.  Cal.  —  War  Dept.  an- 
nounces appropriation  of  $380,000  for 
harbor   work   at   Oakland. 


VENICE,  Cal.— City  trustees  vote  to 
nil  canals  of  Venice  and  convert  same 
into  paved  streets.  The  work  will  re- 
Saa""*  a  drainage  system  costing  $75,- 
000.  This  will  take  care  of  the  tides 
for  which  purpose  the  canals  were  or- 
iginally built.  The  work  will  be  done 
by  assessment  district.  H.  D  Chap- 
man,  city   engineer. 


IRRIGATION  PROJECTS 


T„^'^?f'-  '^';i^"~^''«'^'''°"  "•»'  be  held 
June  24  in  Roosevelt  Water  Conserva- 
ftn°n"nn^'l'-  '?  -''""^  °"  ^  $500,000  or  $1.- 
??«;  ,  A°^'"'  '^^"^  '"■"  f"'-ther  develop- 
ment of  the  project.  The  amount  of  the 
proposed  bond  issue  will  be  decided  on 
inat  date.  H  1.  Wood,  representative 
of  the  Fred  H.  Tibbetts  Co..  engrs.  is 
in  charge  of  plans.  The  latter  company 
has  been  superintending  the  work  done 
ci^sc  Jasper-Stacy    Co.    of   San    Fran- 


Carbide  Flare  Lights 

OxyAcetyleneEquipment 

Goggles— Respi  rators 

First  Aid  Supplies 

Carried   In   stock 

E.    D.    BULLARD 

565  HOWARD  STREET 
San   FYandsco,  Calif. 

Douglas  tIJO 


EUREKA,  Humboldt  Co.,  Cal.— Until 
July  6  bids  will  be  rec.  by  supervisors 
*  red  M.  Kay,  county  clerk,  to  const, 
wooden  Howe  truss  bridge  over  Red- 
wood Creek  at  Berry's  on  Trinity 
Highway.  A.  J.  Logan,  county  surveyor 


LIGHTING  SYSTEMS 


SAN  LUIS  OBISPO  COUNTY,  Cal.— 
following  bids  rec.  Jan.  15  by  State 
Highway  Commission  to  const,  two 
rein.  cone,  girder  bridges.  24--ft  wide 
one  across  Villa  Creek  at  Pismo,  con- 
sisting of  six  30-ft.  spans  on  cone, 
pile  bents,  the  other  over  Southern 
Pacific  R.  R.  near  Pismo,  consisting 
of  three  35-ft.  and  six  30-ft.  spans  on 
cone,     hents: 

J.     L.     Webster.     Chico $44  801 

S'-  ^-    Ledbetter    &    Co.,    L.    A...$48,'888 

F     H.    Nielson,    Orland,    Cal 50,397 

rheo.  M.  Maine,   San  Luis  Obispo   51,903 

Dewaard    &    Son.    San    Diego 54,068 

iiihgineer's     estimate     47,427 


MARTSVILLE,  Tuba  Co.,  Cal.— City 
Eng.  Leslie  B.  Crook  has  completed 
plans  for  bridge  to  span  Ellis  Lake  at 
Fourteenth  St.  Bids  will  be  asked 
shortly  by  city  council. 


-„  ^'.^^^R  CITY,  Cal.— Elec.  Lighting 
supply  Co.,  214  W.  3rd  St.,  awarded 
cont.  by  city  at  $26,250  for  ornam. 
lights  on  Poinsettia  Ct.,  Krueger.  Hub- 
bard and  Carson  Sts.,  Lucerne  Ave.  and 
other  Sts. 


BERKELEY.  Alameda  Co.,  Cal  — 
Council,  Emma  M.  Hann,  clerk,  de- 
clares inten.  (537)  to  install  57  elec- 
troliers in  Bancroft  Way  bet.  Shattuck 

A^?  ,^',^/"J?"'   ^^'^^-    1311   Act   &   Bond 
Act  1915.   Protests  June  23. 


T  ^'^X.^Rl;'^'  HILLS.  Cal— Until  8  p.  m 
ilTfJ^-  'Ul^.'"'"'  be  rec.  for  ornam! 
,n^^  ^r'"..^"/*""  ^^y  and  other  sts: 
105  Westinghouse  met.  posts,  2054  ft 
1^-in.  and  22,106  ft.  1-in.  conduit  960 
A^ffi,  '°  ""^  planted;  1911  act.  A  R 
Matthews,   asst.   city   engr.       ^  •    •«^-    «• 

r,  ¥^^^^'^?1^1^S.   Cal.— Awards  by  Bd. 
Pub.    Wks.    for   ornam.    lights   follow: 
.„5°^f"'^.  i^'^''- ,•'«'■    ^°^    Feliz    Blvd. 
and    Glendale    Blvd.    to    Elec.    Lighting 
.supply  Co.,  214  W.  3rd  St.,  at  $11  631. 

Main  St.,  bet.  Florence  Ave.  and 
Manchester  Ave.  to  Newbery  Elec 
Corp.,    726   S.    Olive    St..   at    $34,928. 

f^'YF^^  J'-  ^'■'-  St.  and  210  ft.  s.  w. 
Co.,  it  $4lVl  '°    ^''"^'    1"'^*"'"^    Supply 

Laurel  A^e..  Edinburgh  Ave.  and 
Crescent  ts.  Blvd.,  bet.  Romaine  St.  and 
Rosewood  Ave.,  to  Elec.  Lighting  Sup- 
ply Co.   at  $16,157. 

ini'PI,-'^,^'''^?^^'^'  Cal.— R.  A.  Wattson. 
1026  McCadden  PI.,  sub.  low  bid  to  bd 
pub  wks,  at  $2275  for  ornam.  lights 
in  Hobart  Blvd.  bet.  Sunset  Blvd.  and 
I'ountain    Ave. 

Geo.  W.  Kemper,  P.  O.  Box  126,  AI- 
hambra.  low  at  $1861  for  ornam.  lights 

'"  j^'J-^''^'"'""'  ■'''■''^-  bet.  Willoughby 
and  Melrose  Aves. 

Xewbery  Elec.  Corp..  726  S  Olive  St 
low  at  $46,928  for  ornam.  lights  in  Hill 
':>t.,    bet.   Pico  and   Jefferson   Sts. 

•in^°-'i.°  BEACH.  Cal.-Fritz  Ziebarth. 
L  Anaheim  St..  Long  Beach, 
awarded  cont.  by  city  at  $15,631  for 
ornam.  lights  in  Third  St.,  bet.  Ameri- 
can and  Alamitos  Aves. 


MACHINERY  &  EQUIPMENT 

STOCKTON,  San  Joaquin  Co.,  Cal  — 
city     Manager,     Chas.     Ashburner,     will 

I  ^^iJ'^^l^''  ^^'^  J""e  18,  to  hlgh- 
foL  *""  t.be  following  equipment  no 
longer  required  by  city:  2  Corliss  en- 
firt=S'  ^"^^'P-  (horizontal  type)  1  Rich- 
ardson steam  water  pump;  8  10-in 
f»»  ,'Tn''''^'  1  I"-'"-  "oss;  1  lO-ln! 
clli-  fi  ="tT;,/<f"'r^"^'"  pumps  (verti- 
cal) 6  stands  for  pumps;  2  belt 
ighteners;  2  14-in.  iron  pulleys.  Fur- 
manag"er'?''™^    °"    "^t^^'^^ble    from   city 


Po^n'^^r^^v-^'"^^""  Co.,  Cal.  —  Coast 
Road  Machinery  Co.,  Oakland,  at  $1.. 
4  'o  f  o.  b,  Oakland,  awarded  cont.  by 
city  commission  to  fur.  grader  M 
Haynes   only   other   bidder.  ^'^^°®'^-      **• 

INDEPENDENCE,      Fnyo      Co      Pal 
Wm     E.    Shepherd    kt    $2?l°5.66'^''awa?d-;5 
cont.  by  supervisors  to  fur.  Holt  cater- 
^l^iYnoi""'^"^:     Brown-Bevis    Co.,    Inc. 
Iradeif  ^'^^''^''^  -^°°t-  to  fur.  8-ft.  road 

T„^°^,,^V:'.^^1^^S.    Cai;^UntiI    3    p     m 
i-omm      JOi    S    Broadway,    for    Dortahlc 

P  3'56'^4'  !'   T'i''"Vl"°'-<l''°"    tracto^r-'spec 
J  -356-484.   Jas.   P.   Vroman.  secy. 
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Architects=Engineers — 
City  and  County  Officials 

How  about  bids  wanted  ? 

Ate  you  satisfied  with  the  bids  you  received  on  that 
last  job? 

Did  you  have  competition — and  plenty  of  it  ? 
If  not — why  not? 


Without  charge  the  BUILDING  &  ENGINEERING 
NEWS  will  place  your  job  before  the  construc- 
tion interests  of  the  Pacific  Coast.  That  means 
competition  and — competition  means  the  lowest 
possible  bid. 

If  you  want  competition  send  particulars  of  your  job 
to  BUILDING  &  ENGINEERING  NEWS— 
also  a  set  of  plans  and  specifications. 

Reach  the  Independent  Bidder  through  the  columns 
of  BUILDING  &  ENGINEERING  NEWS 

Thp  combined  news  services  of  BUILDING  &  EN- 
GINEERING NEWS  have  a  circulation  of 


3340 


—reaching  the  Engineer,  Contractor  and  Mate- 
rial Dealer. 


Can  you  reacn  one  quarter  the  amount  of  interested 
people  through  any  other  news  service  published 
in  this  section?  We  think  not — in  fact,  we  know 
you  cannot. 


If  you  want  competition — if  you  want  independent 
contractors  to  figure  your  job — if  yon  want  the 
lowest  possible  hid — send  particulars  of  your 
project  to 


tjuilding  &  Ilingineering  IN 


ews 
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NEWPORT  BEACH,  Cal.— Until  7:30 
P  M.,  July  6,  bids  will  be  rec.  by  city 
for  one  garbage  truck  with  4-cyl,  "L" 
motor.  Cert.  ehk.  or  bond,  10%.  V.  A. 
Sebrlng,   city   clerk. 

MANTECA,  San  Joaquin  Co.,  Cal. — 
Until  June  29.  8  P.  M.,  bids  will  be  rec. 
by  Guss  G.  Schmiedt,  Secfy.,  Manteca 
Union  High  School  Dist.,  to  fur.  school 
bus  (truck  chassis,  bus  body  and  au- 
.\iliary  equipment):  pumping  plant 
(electric  power,  automatic  control  and 
pressure  system);  farm  shop  equip- 
ment. Further  information  obtainable 
from  secretary. 

KEVERLY  HILLS,  Cal. — Until  8  p.  m. 
June  2a.  bids  will  be  rec.  by  City  f-r 
one  new  or  used  45-h.p.  Holt  caterpil- 
lar  tractor 


Firminger.  city  cl 


HAILRGADS 


CALIFORNIA — Southern  Pacific  Rail- 
road authorized  by  Interstate  Com- 
merce Commission  to  const,  extension 
in  Sutter  Basin  district  involving  an 
expenditure  of  $300,000;  extension  will 
go   7   mi.   beyond  Hinsdale. 

SAN  FRANCISCO — Board  of  Public 
Works  rejects  bid  of  Robt.  Jamieson, 
only  bidder,  to  fur.  and  install  rail 
bonds  for  Sunset  Line  of  Municipal 
Rlwy.  svstem.  The  bid  was  (1)  600 
type  E.  C.  300,000  cir.  mill  copper  bonds 
»1.85  ea;  (2)  16  ft.  C/O  copper  cross 
bonds  ?2.70  ea;  (3)  /4_  seven  ft.  4/0 
copper   cross    bonds    $3.25    ea. 

SA.\  FRANCISCO — Board  of  Public 
Works  rejects  bids  to  const.  Sunset 
Line  of  Municipal  Railway  system 
through  Judah  Street.  C.  B.  Eaton  sub- 
mitted low  bid  at  $28,743.15.  New  bids 
will    be  asked   shortly. 


MISCELLANEOUS   SUPPLIES 


FRESNO.  Fresno  Co.,  Cal. — Lewis 
Electric  Co.,  Fresno,  at  approx.  $5000 
awarded  contract  by  city  commissioners 
to  fur.  incandescent  lamps  for  coming 
year. 


RESERVOIRS  &  DAMS 


MERCED,  Merced  Co.,  Cal. — Follow- 
ing contracts  awarded  under  sched- 
ules as  numbered  for  equipment,  etc., 
in  connection  with  Exchequer  Dam  for 
Merced  Irrigation  District;  (1)  Four- 
teen sets  of  gate  leaves  and  wall 
plates  to  Llewellyn  Iron  Works,  Los 
Angeles,  $40,930;  (2)  fourteen  bearing 
plates  and  crest  plates  to  Stockton 
Iron  Works,  Stockton,  $4,119.74;  (8) 
75  ton  crane  for  power  house  to  Cy- 
clops Iron  Works,  San  Francisco,  $12,- 
24S;  (9)  sump  pumps,  ejectors  and 
sump  covers  to  United  Iron  Works, 
San  Francisco,  $1581;  (10)  oil  pressure 
pumps  to  Smith-Booth-Usher,  San 
Francisco,  price  $2750:  (11)  oil  pres- 
sure system,  $523.  Bids  for  operating 
gates  were  rejected  and  new  bids  will 
be  asked.  This  latter  is  estimated  to 
cost    $35,000. 


MISCELLANEOUS 
CONSTRUCTION 


SAN  FRANCISCO— Until  June  22,  8 
P.  M..  bids  will  be  received  by  Frank 
T.  Kennedy,  secretary.  Fire  Commis- 
sioners, Basement,  City  Hall,  to  dry 
dock,  repaint  hull  and  renew  zinc 
pulates  on  Fire  Boat  "David  Scannell." 
Specifications    obtainable   from    Sect'y. 


WATER  WORKS 


OAKLAND,  Cal. — As  previously  re- 
ported, bids  will  be  rec.  by  John  H. 
Kimball,  secy.  East  Bay  Municipal 
Utility  District,  Ray  Bldg.,  1924  Broad- 
way, Oakland,  for  (1)  const,  dam  850 
ft.  high  containing  325,000  cu.  yds. 
cone,  to  impound  waters  of  Mokelumne 
river  at  point  near  Lancha  Plana;  (2) 
aqueduct  of  tunnels  and  pipe  lines 
about  SO-mi.  in  length;  (3)  pumping 
plant;  (4)  other  auxiliaries.  The  work 
will  be  divided  into  eleven  schedules, 
which  may  be  bid  on  separately.  Se« 
call  for  bids  under  official  proposal 
NFCtinii   in  this  Issue. 


MESA,  Ariz. — Imp.  to  gas  plant  and 
system,  for  which  bonds  were  recently 
voted,  incl.,  3000  ft.  8-in.;  11,280  ft.  6- 
in.;  10,900  ft.  4-in.  and  35,600  ft.  2-in. 
galv.  and  wrapped  M.  J.  pipe,  over- 
hauling and  reconnecting  purifiers, 
cleaning,  scraping,  repainting,  over- 
hauling and  painting  present  gas 
holder,  new  scrubber,  new  dust  col- 
lectors, oil  pump,  etc.  Wieland  Engr. 
•-"o.,  725  Thatcher  Bldg.,  Pueblo,  Colo, 
consulting   engineers. 


MANTECA.  San  Joaquin  Co.,  Cal. — 
Until  June  29,  8  P.  M.,  bids  will  be  rec. 
by  Guss  G.  Schmiedt,  Sect'y.,  Manteca 
Union  High  School  Dist,  tor  pumping 
plant  (electric  power,  automatic  con- 
trol and  pressure  system).  Further 
intormation   obtainable   from   secretary. 


MESA,  Ariz.— Weiland  Engr.  Co.,  725 
Thatcher  lildg.,  Pueblo,  Colo.,  has  pre- 
pared plans  for  imp.  to  the  Mesa  water 
system  under  the  recent  $80,000  bond 
issued  voted.  Improvements  will  in- 
clude 3060  ft.  12-in.;  790  ft.  10-in.; 
7870  ft.  S-in.;  11,820  ft.  6-in.;  1540  ft. 
6-in.  and  11,500  ft.  4-in.  C.  I.  pipe,  10 
tons  C.  I.  specials,  15  6-in.  fire  hy- 
drants, 10  8-in.  valves,  5  6-in.  valves, 
50  4-in.  v.-^lves.  20  4-in.  valves,  one  20- 
in.  diam,  well  pump  sump,  elec.  equip., 
pumping  equip.  (2  pumps  of  1000  gals, 
per  min.  each). 


OJAI,  Cal. — A  meeting  of  Ojai  Val- 
ley property  cwners  was  held  recent- 
ly to  discuss  Sespe  water  project;  J. 
B.  Lippincott,  consulting  engr.  The 
project  contempates  a  dam  ISO  ft. 
high  at  Cold  Springs,  where  the  total 
tributary  drainage  area  is  66  sq.  mi. 
Average  run-oft  is  24,933  ac.  ft.  Est. 
cost  of  dam,  $1,170,687;  main  diversion 
c:nduit  8.2  mi.  in  length  from  reser- 
voir to  borebal  of  power  house,  2^ 
mi.  ot  this  to  be  tunnel,  the  balance 
reint.  cone,  bench  flume.  $559,750; 
power  house  and  penstock,  $308,880; 
distrib.  system,  incl.  main  canals,  dis- 
tributing reservoirs  and  pump  sta., 
$1,038,707. 

MOXTEEELLO,  Cal.  —  The  water 
bond  issue  failed  to  carry  at  recent 
electicn. 


CHANDLER,  Ariz.— Weiland  Engr. 
Co.,  72,5  Thatcher  Bldg.,  Pueblo.  Colo., 
has  prepared  plans  for  imps,  to  Chan- 
dler wjiter  sy.-item  under  recent  $100,- 
000  bond  issue.  Est.  cost  ot  plant  is 
$94,500,  the  est.  incl.  the  following: 
600  ft.  new  12-in.:  4920  ft.  new  10-in.; 
2570  It.  new  S-in.:  15,340  ft.  new  6-ln.. 
and  11,700  ft.  4-in.  Class  "B"  iron 
mains,  20,450  lbs.  C.  I.  special:  58  old 
fire  hydr.3nts  reset:  6  new  fire  hy- 
drants; 2  new  12-in.;  4  new  10-in.;  4 
new  8-in.;  14  new  6-in.,  and  11  new 
4-in.  valves  and  valve  boxes;  100,000- 
gal.  tower  and  tank  and  foundations 
(110  ft.  to  balcony);  2  centrif.  pumps 
nt  7.i0  gals,  per  min.  cap.  against  175 
ft.  head,  direct  connected  elec.  motor, 
suction  and  discharge  pipes;  valves, 
etc.;  one  20-in.  well  275  ft.  deep;  one 
concr.  pump  pit  12x15x40  ft.  deep;  one 
pump  house.  12x15x8  ft.  high,  with 
root,    doors,    wondows.    hoist,    etc. 


NAPA,  Napa  Co.,  Cal. — City  council 
rejects  bid  of  Ajax  Construction  Co., 
Rialto  Bldg.,  San  Francisco,  to  lay 
new  water  mains  in  various  sts.  Work 
will  be  done  by  City  Street  Dept.  H.  A. 
Harrold,    city    eng. 


HEWERS  &  STREET  WORK 


LOS  ANGELES  COUNTY.  CaL — Kuhn 
Bros.,  408  Centre  St.,  Manhattan  Beach 
at  $122,553  awarded  cont.  by  State 
Highway  Commission  to  pave  with 
i'urt.  cem.  cone.  3.3-mi.  in  Los  Angeles 
bet.  Montebello  and  Whittier.  Eng. 
est.    $156,097.50. 


BAKERSFIELD,  Kern  Co.,  CaL  — 
Council,  V.  Van  Kiper,  clerk,  declares 
inten.  (512)  to  const.  6-in.  sanitary 
sewers  and  manholes  in  portions  of 
Laguna  Square,  Good  tract,  etc.  1911 
Act  &  Bond  Act  1915.  Protests  June  29. 
W.   D.  Clark,  city  eng. 


FRESNO,  Fresno  Co.,  Cal. — County 
Surveyor  Chris  P.  Jensen  preparing 
spec,  to  surface  with  cone.  1100-ft.  of 
Clovis-Academy   road. 


BURBANK,  Cal. — Until  7:30  P.  M., 
June  30,  bids  will  be  rec.  for  approx. 
15,000  ft.  4-in.,  6-in.,  and  8-in.  water 
mains  in  Ben  Mar  Hills  Tr.  Cert.  chk. 
or  bond  10%.  F.  S.  W'ebster,  city  cleric. 
Previous  bids,  noted  issue  June  5,  re- 
jected. 


SAN  FRANCISCO,  Oal. — Following 
bids  received  June  11th.  11  o'clock  A. 
M.  and  awarded  by  Constructing  Quar- 
termaster, Fort  Mason,  for  repairs  and 
painting  of  50,000  gal.  steel  water 
lank    at    Fort   Miley: 

Eastman  &  Munger  awarded  con- 
tract   for    iron    work    at    $1180. 

T.  H.  Dyer,  17th  and  Kansas,  San 
Francisco,  awarded  contract  for  paint- 
ing  at    $220. 

Other    bids   were: 

Monarch  Iron  Works,  262  7th  St., 
San  Francisco,  iron,  $1298;  painting, 
$220. 


SAN  DIEGO,  Cal. — Council  declares 
inten.  to  imp.  under  1911  act: 

Moore  St.,  59,009.5  sq.  ft.  1%-in.  asph. 
concr.  top  on  5-in.  concr.  base;  5382.1 
ft.  curb;  26,895.5  sq.  ft.  walk;  7216.4 
cu.  yds.  excav. ;  6539.6  cu.  yds.  embank.; 
2757.86  ft,  6-in.  cem.  sewer  pipe,  6  m. 
h.;    3    dead   ends. 

Bancroft  St.,  123,478.71  sq.  ft.  1%-in. 
asph.  concr.  top  on  4-in.  cem.  concr. 
base. 

Morrell  and  Emerald  Sts.,  4223.7  cu. 
yds.  excav.;  226.26  cu.  yds.  embank.; 
4017.28  ft.   8-in.  cem.   curb. 

32nd  St.  and  alley  in  blk.  335,  Choate's 
Add.,  9747.77  cu.  yds.  excav.;  824.39  cu. 
yds.  embank.;  15,618.05  sq.  ft.  walk: 
3387.51  ft.  curb.  44  ft.  16-in.  14-gauge 
corr.  iron  pipe  culv:;  20  ft.  14-in.  14- 
gauge   corr.   iron   pipe   culv.;   1   c.   b. 

F.  A.  Rhodes,  city  engineer:  A.  H. 
Wright,  city  clerk. 

FRESNO,  Fresno  Co.,  Cal. — A.  Segel. 
consulting  engineer,  in  report  to  su- 
pervisors estimates  cost  ot  cut 
through  Cold  Creek  (?anyon,  west  of 
Coalinga,  forming  a  part  of  the  Slerra- 
to-the-Sea  road  project,  at  $144,000 
which  estimate  includes  constr.  of 
bridge  and  some  3000  ft.  of  pipe.  A 
road  improvement  district  will  be 
formed  to  finance. 


HAMPTON 

ELECTRIC  AND  MFG.  CO. 
ELEX^TRICAL  ENGINEERS  AND  CONTRACTORS 
525  HOWARD  STREET,  SAN  FRANCISCO 

MOTORS 

Nrw   and   Used,  Bought,  Sold,  Exchanged,  R«nt«d  and   R«paired 
Industrial  Light  and  Power  Installation 

Talephone  SUTTER  33C6 
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OAKLAND,  Cal. — Council,  E.  K.  Stur- 
gls,  clerk,  declares  Inten.  to  const, 
sewer  in  Voltaire  Ave.  from  108th  Ave. 
northwesterly  together  with  lamphole 
and  wye  branches.  1911  Act.  Protests 
July  2. 


REDDING,  Shasta  Co.,  Cal.— Until 
June  29,  5  P.  M.,  bids  will  be  rec.  by 
Leslie  Engram,  city  clerk,  to  grade 
southern  end  of  California  St.  Cert, 
check  $100  payable  to  city  req.  Plans 
on   file   in    office  of  clerk. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
Granite  Construction  Co.,  Watsonville, 
at  $4496,  submitted  only  bid  to  super- 
visors to  imp.  Aromas  Rd.  Referred  to 
County  Eng.  Lloyd  Bowman  for  report. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — J.  B. 
Piatt,  consulting  engineer,  preparing 
spec,  for  proposed  Bodega-Jenner  high- 
way, involv.  paving  and  reconsl.  of 
bridges;  total  est.  cost,  $225,000.  Will 
be  paved  from  Bodega  Roads  to  end 
of  Scenic  Canyon,  concrete,  macadam 
and   rock    surfacing. 


SAN  FERNANDO,  Cal.  —  Olivarri 
Contr.  Co.,  107  S.  Main  St.,  Santa  Ana, 
apparently  sub.  low  bids  to  city  at  (a) 
using  vit.  pipe,  $16,587.77,  and  (b)  using 
concr.  pipe,  $14,605.82,  for  main  in- 
tercepting sewer  involv.  731  ft.  8-in., 
45  ft.  15-in.,  5171  ft.  18-in.,  1104  ft.  21- 
in.  sewer,  22  m.  h.,  32  cu.  yds.  concr. 
pipe  encasing.  Black  &  Veatch,  con- 
sulting engineers,  617  Ferguson  Bldg., 
Los   Angeles. 


VALLEJO,  Solano  Co.,  Cal. — City 
Eng.  T.  D.  Kilkenny  preparing  spec, 
for  250  ft.  sewer  e-xtension  in  Maxwell 
alley   and   Ohio   St. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
California  Automobile  Ass'n,  backs 
movement  for  formation  of  road  dis- 
trict in  five  counties — Alameda,  Contra 
Costa,  San  Joaquin,  Stanislaus  and 
Tuoi^imne — to  finance  consnuction  of 
short  cut  road  from  Stockton  to  Oak- 
land. Would  include  Marsh  Creek  and 
would  pass  through  Danville  and  skirt 
Mt.  Diablo  on  the  south;  est.  cost, 
$700,000 

BEVERLY  HILLS,  Cal. — Council  de- 
clares inten.  to  imp.  Burton  Way,  bet. 
Alpine  Dr.  and  e.  city  limits;  park- 
wavs,  tree  planting,  ornam.  light;  1911 
actl      B.    J.    Firminger,    city    clerk. 


STOCKTON.  San  Joaquin  Co.,  Cal. — 
Council,  A.  L.  Banks,  clerk,  declares 
inten.  765  to  imp.  portions  of  Hunter 
St.,  involv.  grading;  cone.  gutters; 
pave  with  3-in.  cementing  gravel  base, 
2 'A -in.  asph.  cone,  base  and  surface 
with  2-in.  asph.  cone;  4-in.  sanitary 
sewer  house  branches.  1911  Act  and 
Bond  Act  1915.  Protests  June  29.  W. 
B.  Hogan,  city  engineer. 

BEVERLY  HILLS,  Cal.  —  Geo.  R. 
Curtis  Paving  Co..  2440  E.  26th  St.,  Los 
Angeles,  awarded  cont.  by  city  at  $li,- 
565  to  imp.  Santa  Monica  Blvd.,  bet. 
Canyon  and  Rodeo  Drives  and  portions 
of  other  Sts.,  involv.  50,388  sq.  ft.  grade, 
3e  ft.;  7800  sq.  ft.  oil  mac.  pave,  10c  sq. 
ft.;  35,698  sq.  ft.  6-in.  concr.  base,  lie 
sq.  ft.;  45,247  sq.  ft.  I'A-m.  asph.  pave. 
8c  sq.  ft.;  6890  sq.  ft.  7-in.  concr  gut. 
pave.    23c   sq.    ft. 

OAKLAND,  Cal— Council,  E.  K.  Stur- 
gis.  clerk,   declares   inten.   to    imp: 

Harwood  Ave.,  from  Ross  Ave. 
northerly,  involv.  grade  and  pave: 
curbs,  gutters  and  walks;  sewer  with 
manholes,    lampholes,    wye    branches. 

Portions  of  Brie  and  York  Sts.,  and 
Mandana  Blvd.,  involv.  const,  of  cem. 
walks.  . 

39th  Ave.,  from  Allendale  Ave.  south 
and  portions  of  Brookdale  Ave.,  in- 
volving grade  and  pave;  curbs,  gutters 
walks:  conduits,  inlets  and  lamphole. 
1911   Act.   Protests   July   2. 

CAN  JOSE.  Santa  Clara  Co.,  Cal.— 
rntil  July  6.  11  a.  m.,  bids  will  be  rec 
l.y  Henry  F.  Pfister,  county  clerk,  to 
iiiip  the  following  ro:ids:  Rucker  and 
San  Mateo  Ave.  in  Supervisor  Dist.  N.i. 
1;  San  Antonio  Ave.,  Stevens  Creek 
road  frni  Saratoga  Mountain  Vieu 
loail  to  Buena  Vista  Ave.  in  Supervisor 
Dist,  No.  5.  Plans  obtainable  from 
Robt.    Chandler,    county    surveyor. 


BERKELEY,  Alameda  Co.,  Cal.  — 
Council.  Emma  M.  Hann,  clerk,  de- 
clares Inten.  (539)  to  imp.  south  half 
of  Hopkins  St.,  bet.  Curtis  and  McQee 
Ave.,  involv.  const,  of  cem.  walks  and 
cone,  driveway  approach.  1911  Act  & 
Bond  Act  1915.   Protests  June  30. 


sq 


HANFORD,  Kings  Co.,  Cal. — A.  J. 
■rocker  Co.,  58  2nd  St.,  San  Francisco, 
warded  cont.  by  supervisors  to  pave 
r  iitage  of  high  school,  involv.  grad- 
n.^.  $.05  sq.  ft;  3Vi-in.  asph.  cone 
lase.  $.12  sq.  ft;  m-in.  suifaC' 
;    fapprox.    $2950). 
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LOS  ANGELES,  Cal.  —  Kuhn  Bros., 
408  Centre  St.,  Manhattan  Beach, 
awarded  cont.  by  county  at  $119,880  to 
imp.  Whittier  Blvd.,  bet.  e.  city  limits 
Of  Montebello  and  Philadelphia  St., 
Whittier,  16,478  ft.  or  3.12  ml.  This  is 
for  the  n.   his  of  the  rdwy. 


VENICE,  Cal. — Council  declares  in- 
tention to  imp.  under  1911  Act: 

Walnut  Ave.,  bet.  Vienna  and  Carl- 
ton Ways  and  portions  of  other  sts. 
and  alleys;  5-in.  cone,  pave.,  curbs, 
walks,   vit.    sewer,    etc. 

Washington  Blvd  bet.  Venice  Blvd. 
and  Westminster  .Ave.:  cone,  curbs, 
gut.  c.  b.,  cone,  driveways,  6-in.  cem. 
cone,  6-in.  asph.  cone,  pave.,  gut.,  relnf 
cone.  c.  b.,  cone,  and  corru.  iron  culv. 
T.    H.    Hanna,    city   clerk. 


POMONA,  Cal. — Council  declares  In- 
tention to  imp.  Reservoir  St.  bet.  Sec- 
ond St.  and  Holt  Ave.:  6-in.  cem.  cone. 
pave.  (9-in.  at  edges),  3xl2-in.  head- 
ets,  grade;  1911  act.  F.  C.  Froehde,  city 
engr.    T.    R.    Trotter,    city    clerk. 


HUNTINGTO.N'  BEACH.  Cal. — Until 
8  p.  m.,  July  6,  bids  will  be  rec.  to 
improve: 

12th  St.,  bet.  Ocean  A  Orange  Aves: 
ornam.  lights  (cone,  posts),  cem.  cjuc. 
"nd  coriu.  iron  culv.,  headwalls,  To- 
l)eka  wealing  surf,  on  asph.  cone,  base: 
les.   int.  No.   513. 

Walnut  Ave.,  bet.  17th  and  11th  Sts: 
curbs,  ornam.  lights  (pressed  steel 
post.«),  cem.  cone,  and  corru.  iron  cu.v., 
headwalls,  Topeka  wearing  surf,  on 
asph.    cone,    base;    res.    int.    No.    512. 

llans  on  f^le  at  office  of  city  clerk, 
W.  H.  Wright.  E.  M.  Billings,  city  i  ng. 
Cert,   ciieck    or  bond    10%  in  ea.  case. 


BERKELEY,  Alameda  Co.,  Cal.  — 
Council,  Emma  M.  Hann,  elk.  declares 
inten.  (538)  to  imp.  Alcatraz  Ave.,  bet. 
College  Ave.  and  west  city  limits,  in- 
volving grading;  pave  with  2-in.  asph. 
cone,  surface  on  6-in.  cem.  cone,  base; 
cone,  curb  and  gutter.  1911  Act  &  Bond 
Act  1915.  Protests  June  30. 


MERCED,  Merced  Co.,  Cal. — Vallev 
Paving  &  Constr.  Co.,  Visalia,  awarded 
cont.  at  about  $50,000  to  imp.  Q  St.. 
bet  16th  and  22nd  Sts.,  and  portions  of 
23rd  St.,  22nd  St.,  L,  M,  and  P  Sts.,  with 
Willite  pave. 

0.\KLAND,  Cal.— C.  A.  Bruce  &  Sons 
at  $13,841.50  awarded  cont.  by  super- 
visors to  grade  Moore  C'anyon  road.  D. 
McDonald    next    low    bidder    at    $13,898. 


I'.ERKEl.EY,  Alameda  Co.,  Cal.— Un- 
til June  23,  9  a.  m.,  bids  will  be  rec.  by 
Emma  M.  Hann,  city  clerk,  to  scarify, 
patch,  surface  with  rock,  asphalt  and 
screenings,  various  streets.  Spec,  on 
f  le    in    office    of   clerk. 

OAKLAND,  Cal.  —  County  Surveyor 
Geo.  Pcsey  preparing  estimates  of 
CCS'  to  pave  2V2-mi.  of  road  from 
Pleasanton  to  Santa  Rita  and  another 
load  from  Hayward  to  the  San  Lean- 
din   highway. 


SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
Until  July  14,  12  noon,  bids  will  be  rec. 
by  W.  W.  Felt.  Jr..  county  clerk,  for 
rein.  cone,  pavement  on  Cotati-Sebas- 
topl  Highway  in  2nd  Supervisorial 
Dis;.  Involves  333  cu.  yds.  cone:  250 
:.d=.  PxcRvation:  est.  cost  $4500.  Plans 
obtainable  from  E.  A.  Peugh.  county 
surveyor. 


SAN"  JOSE,  Santa  Clara  Co.,  Cal.  — 
county  Surveyor  Robt.  Chandler  pre- 
nirins  spec,  to  imp.  Front  street  in 
Supervis  r  District  No.  5  from  Moun- 
tain View  to  the  concrete  bridge  on 
the   Alviso   road. 


MODESTO.  Stanislaus  Co..  Cal.  — 
Council.  H.  E.  Gragg,  city  clerk,  de- 
clares inten  (480)  to  imp  alley  through 
Bock  550  involv.  grade;  pave  with 
2*,i-in  asph.  cone,  base  with  1%-in. 
Warrenite-Bit.  surface:  O.  P.  headers. 
1911  Act  &  Bond  Act  1915.  Protests 
July  8.  F.  W.  McCarton,  city  eng. 
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Sturdy,  light,  com- 
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steel  trucks  or 
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PASADENA,  Cal.  —  Until  10  a.  m  , 
June   23,   bids  will   be  rec.   to   imp: 

Lake  Ave.,  bet.  Claremont  Dr.  and 
Washington  St.,  curb,  gut.,  oil  mao. 
pave. 

Hamilton  Ave.,  bet.  Villa  St.  and  E. 
Orange    Grove   Ave.:    curb,    vs^alk,   gut. 

Mentone  Ave.,  bet.  Lincoln  Ave.  and 
Logan  St.;  grade,  oil,  mac,  curb,  walk, 
gut. 


BERKELEY,  Alameda  Co.  Cal.  — 
c'ouncil,  Emma  M.  Hann,  clerk,  de- 
clares inten.  (540)  to  imp,  portions  o£ 
The  Alameda.  Marin  Ave.,  The  Circle, 
etc.,  involv.  grade  and  pave;  curbs, 
gutters,  catchbasins,  culveits.  storm 
water  drains,  pipes  for  domestic  wa- 
ter supply,  etc.  City  will  pay  $7000  of 
cost.  1911  Act  and  Bond  Act  1915.  Pro- 
tests   June    30. 


SACRAMENTO,  Cal.— Election  will 
be  called  shortly  to  vote  bonds  of  ap- 
proximately $500,000  to  finance  com- 
pletion of  county  primary  road  sys- 
tem. The  more  important  units  of  the 
proposed  improvements  contemplate 
paving  rnad  from  Itio  Vista  to  the 
Antloch-Sherman  Island  bridge,  pav- 
ing of  the  Jackson  Road  to  the  Ama- 
dor County  line,  and  paving  of  the 
Elverta  Road  to  the  county  line.  Chas. 
Deterding,   Jr.,    is   county   surveyor. 


SAN  BERNARDINO,  Cal.— City  has 
started  proceedings  for  approx.  3  mi. 
of  cone,   p.'xving. 


SAX  JOSE,  Santa  Clara  Co..  Cal.— 
A.  J.  Uaisch,  46  Kearny  St..  San  Fran- 
cisco, awarded  conts.  by  council  to 
improve: 

Sherman  St..  bet.  Humboldt  St.  and 
south  city  limits  involv.  grade  and 
pave  with  1^4 -in.  Durite  asph.  cone, 
surface  on  3-in.  Durite  asph.  cone, 
base;  hyd.  oem.  cone.  curb,  gutter 
and  walk;  2  hyd.  cem.  cone,  storm  wa- 
ter inlets;  8-in.  vit.  pipe  drains;  24-in. 
storm    water  drain. 

Lick  Ave.,  bet.  Willow  and  Goodyear 
Sts.,  involv.  grade  and  pave  with  1 V4 - 
in.  Durite  asph.  cone,  surface  on  3-in. 
Durite  asph.  cone,  base;  hyd.  cem.  cone 
curb,    gutter    and    walk. 


MONTEBELLO.  Cal.— Until  S  p.  m.. 
July  6,  bids  will  be  rec.  to  imp.  Maple 
Ave.,  bet.  Union  Pac.  Ry.  Co.'s  right- 
of-way  and  Washington  Ave.:  grade, 
curbs,  walk,  gut;  1911  act.  L.  G.  Herr. 
city    clerk. 


SIERRA  COUNTY.  Cal.— Chas.  Var- 
louie.  Oakland,  at  $74,140.47  submits 
low  bid  to  U.  S.  Bureau  of  Public 
Roads,  9  Main  St.,  San  Francisco,  to 
const.  Yuba  Pass  Extension  Forest 
Highway  in  Tahoe  National  Forest; 
3.71  mi.  in  length,  involv.  26  acres 
clearing;  54,652  cu.  yds.  unclassified  ex- 
cavation; 171  cu.  yds.  A  cone;  94  cu. 
.vds.  B  cone;  27.304  lbs.  rein,  steel;  1222 
lin.  ft.  corru.  metal  pipe;  3630  cu.  yds. 
crushed  rock  surfacing.  Engineer's 
est.  $93,396.27.  Other  bids  were;  Ties- 
lau  Bros.,  Berkeley,  $88,031;  Coate  & 
MacDougall.  Marysville,  $96,362;  J.  M. 
DeLucca.  Oakland.  $97,202;  Harland 
White,  $102,639;  T.  E.  Connolly,  San 
Francisco,  $103,951;  A.  J.  and  J.  L. 
Palmer  &  McBride,  San  Francisco, 
$114,204;  Isbell  Construction  Co.,  Fres- 
no.   $176,529. 


CORNING,  Tehama  Co.,  Cal. — T.  H. 
&  M.  C.  Polk,  Chico,  at  $38,771  submit- 
ted low  bid  to  city  trustees  to  Imp. 
Solano  St.,  bet.  Third  and  Houghton 
Ave.,  involving  grading;  pave  with 
Portland  cem.  cone;  reconst.  curbs, 
walks,  drains  and  gutters;  install  elec- 
trolier system.  Other  bids;  Hart  & 
Savage,  Red  Blulf,  $39,973;  T.  M.  Burns, 
Sacramento,  $40,279;  G  H.  Gray,  Sac- 
ramento, $46,898;  R.  B.  McKenzie,  Ger- 
ber,  Calif.,  $53,265.  Estimate  of  City 
Eng.  W.  F.  Luning,  $54,000.  Taken 
under  advisement. 


RICHMOND.  Contra  Costa  Co.,  Cal. — 
City  Eng.  E.  A.  Hoffman  instructed  to 
prepare  spec,  to  imp.  Garvin  Ave.,  bet. 
20th  and  23rd  Sts.,  and  21st  St.,  bet. 
Burbank  and  Garvin  Aves. 

SAN  JOSE,  .'-anta  Clara  Co.,  Cal.— 
Council,  J.  J.  Lynch,  clerk,  declares 
inten.  to  imp.  McLelland  Ave.,  bet. 
Willow  and  Goodyear  Sts..  involving 
grade  and  pave  with  l>/4-in.  Warren- 
ite-Bit.  surface  on  3-in.  bituminous 
cone,  loase;  hyd.  cem.  cone,  curb,  gut- 
ter and  walks.  1911  Act  and  Bond  Act 
1915.  Protests  June  29.  Wm.  Popp.  city 
engineer. 


SALINAS,  Alonterey  Co..  Cal.  —  City 
ling.  Howard  Cozzens  instructed  to 
prepare  spec,  t)  imp.  alleys  in  rear 
of  Main  St.  business  houses;  6-in.  hyd. 
cone    pavement   will  be  specified. 


BERKELEY.  Alameda  Co..  Cal. — Un- 
til June  23.  9  a.  iii..  bids  will  be  rec.  by 
Emma  M.  Hann,  city  clerk,  to  fur. 
8500  cu.  yds.  sand,  rock,  gravel  screen- 
ings for  street  imp.  purposes.  Deliv- 
eries to  be  made  commencing  July  1. 
1925.  Spec,  and  further  information  ob- 
tainable from  city  clerk. 


BEVERLY  HILLS.  Cal— Until  S  p.  m. 
June  29.  bids  will  be  rec.  for  st.  work 
under  1911  act  in  Rodeo  Dr..  involv. 
2642  ft.  curb.  29,507  sq.  ft.  walk,  9440 
sq.  ft.  8-in.  gut.,  40,269  sq.  ft.  grade. 
87.897  sq.  ft.  asph.  wearing  surf..  65 
trees,  32  met.  light  posts,  3711  1%- 
in.  conduit,  7422  ft.  calile.  .^.  R.  Mat- 
thews, asst.  city  engr.  City  previously 
announced    this    work    for    July    6. 


LOS  ANGELES.  Cal. — Hall-Johnson 
Co..  3025  Fowler  St.,  sub.  low  bid  to  bd. 
pub.  wks.  at  $11,350  to  imp.  Marie  Ave. 
hetw.  Saylin  Lane  and  Meridian  St..  in- 
volving grade  at  $2200.  30,411  sq.  ft.  5- 
in.  cone,  pave  20c  ft..  2S0  sq.  ft.  remod. 
with  rock  and  oil  pave.  12c  ft..  2214 
ft.  curb   58c  ft..  9786  sq.  ft.  walk   18c  ft. 

Geo.  H.  Oswald.  366  B  58th  St..  low 
at  $13,512  to  imp.  96th  St..  bet.  Main 
and  San  Pedro  Sts.,  under  Co.  Imp.  No. 
237.  involv.  600  cu.  yds.  excav.  60c  yd: 
4479  sq.  yds.  shape  rdwy.  9c  yd:  4479 
sq.  yds.  3^4-in.  asph.  cone,  base  $1  yd: 
4479  sq.  yds.  IVb-in.  National  base  $1.15 
yd:  5482  sq.  ft.  6-in.  cone.  gut.  25c  ft.; 
T'72  ft.  curb  50c  ft;  5047  sq.  ft.  walk 
17.5c    ft;    718    sq.    ft.    cross-gut.    32c    ft. 


SALINAS.  Monterey  Co..  Cal— W.  A. 
Dnntanville.  W-atsinvi'le.  at  $3097 
(engineer's  estimate.  $3245)  awarded 
cont.  by  council  (39)  to  imp.  Pajaro 
St..  bet.  Harvest  and  Maple  Sts..  in- 
volving- grade;  const,  hyd.  cone,  curbs: 
pave   with   5-in.   hyd.   cone. 


Contractors  Machine  Works 


We  Specialize  in  rebuilding  and  repairing  contractors'  equipment. 
We   build   rock  bunkers,   elevators  and   conveyors,   portable   pumping 
plants,  hoist  and  rock  crushers. 

Let  us  give  you  an  estimate  on  your  work. 

We  buy  and  sell  used  equipment. 


CREAR  &  BATES 


3.H  Sfanfonl 


San  Frauclsco 


Phone  Keaniy  18S£ 


SACRAME.VTO.  Cal.— Following  bids 
taken  under  advisement  by  aupervisorB 
to  grade  and  pave  Marconi  Avenue  In 
vicinity   of   Del    I'aso   county   club; 

Teichert  and  Son.  Sacramento,  (a) 
excavation,  $1.50  cu.  yd;  (b)  5-in.  Wll- 
lite    pavement,   $.27   sq.    ft. 

Clark  and  Henery  Const.  Co.,  San 
Francisco,    (a)    $1.32;    (b)    $.258. 

McGillivray  Con.st.  Co.,  Sacramento, 
(a)    $1.45;    (b)    $.275. 


BERKELEY.  Alameda  Co.,  Cal. — City 
council  petitioned  to  repave  Shattuck 
Ave.,  bet.  Hearst  Ave.  and  Rose  St. 
Taken   under  advisement. 


RIVERSIDE.  Cal— County  Rd.  Supt. 
W.  S.  Conner  authorized  to  resurface 
appi'ox.  3  ^.4 -mi.  on  Moreno  highway 
bet.  Rose  Arbor  and  old  Perrls  Blvd; 
est.    cost    $15,000. 


LOS  ANGELES,  Cal.— Geo.  R.  Curtis 
I'av.  Co..  Inc..  2440  E  26th  St.,  sub.  low 
bid  to  l)d.  pub.  wks.  at  $27,469  to  imp. 
Ardmore  Ave.  bet.  Wilshire  Blvd,  and 
San  Marino  St..  involv.  grade  at  $3000, 
92,687  sq.  ft.  asph.  pave.  23c  ft.,  323  ft. 
curb  60c  ft.,  420  sq.  ft.  walk  20c  ft.,  46 
sq.  ft.  gut.  25c  ft.,  sewer  compl.  $250. 
871  ft.  hse.  sewers  $1.50  ft.,  1705  sq.  (t. 
2-in.  asph.  wearing  surf.  Xc  ft.,  4872  sq. 
ft.   combination   gut.   24c   ft. 

Ed  Johnson  &  Sons.  4183  S  Norman- 
die  Ave.,  low  at  $61,451  to  imp.  Main 
.St.,  bet.  Manchester  Ave.  and  so.  city 
limits,  involv.  grade  at  $3i680  lump 
sum,  114,071  sq.  ft.  6-in.  cone.  pave. 
18.75  sq.  ft.,  47,122  sq.  ft.  7-in,  cone, 
pave.  21.5c  sq.  ft.,  ,S750  ft.  curb  45c  ft.. 
39.697  sq.  ft.  walk  15c  ft.,  sewer  compl. 
at  $1J),900  lump  sum,  1285  sq.  ft.  5-in. 
cone,  pave  15c  ft..  590  ft.  light  curb 
45c    ft. 

H.  Francisco  low  at  $26,787  to  Imp. 
Roseland  St.,  bet.  La  Erea  Ave.  and 
first  alley  west  of  Cochran  Ave.  (Re- 
d-'ndo  Blvd.  and  Roseland  St.  Impvt. 
Dist.).  involv.  grade  at  $8237.02,  18,844 
ft.  curb  42c  ft..  72,712  sq.  ft.  walk  14c 
ft.,  reinstallation  of  ornam  lights  at 
$455  lump  sum. 


LOS  ANGELES.  Cal. — T.  W.  Oglesby 
423  Edgewood  Rd.  Santa  Ana,  sub.  low 
bid  to  bd.  pub.  wks.  at  $59,293  to  imp. 
Armstrong  Ave.,  bet.  Rowena  Ave.  and 
130  ft.  n.  of  Edgew-ater  Terr.,  involv. 
grade  at  $9200.  149.534  sq.  ft.  6-in.  cone 
pave  17  7c  ft..  6573  ft.  curb  45c  ft.,  20,- 
190  sq.  ft.  walk  at  14.9c  ft.,  storm 
drain,  $220  compl.,  sewer  compl.  at 
$15,000.  15.838  sq.  ft.  5-in.  cone,  pave 
15. 4c   ft. 


LOS  ANGELES.  Cal.  —  R.  E.  Cooney 
241  S  Norton  Ave.,  sub  low  bid  to  bd. 
pub.  v,M\S  bidding  on  types  1  and  2, 
for  const.  Sec.  No.  22  of  the  N.  Outfall 
Sewer,  12.806  lin.  ft.,  bet.  the  intersec- 
tion of  Miles  St.  with  Trinity  St.  and 
a  point  in  41st  PI..  533.07  ft.  west  of 
Western  Ave.,  inv  Iv  (type  1)  6-ft. 
semi-elliptical  brick  cone,  sewer  Incl. 
curves,  special  stub  inlet,  transition, 
etc.,  at  $200,000,  (type  2i  6-ff.  semi- 
elliptical  cone,  sewer,  at  $187,000,  (type 
3).  6-ft.  6-in.  pre-cast  cone,  sewer,  no 
bid.  Types  1  and  2  city  furnishes  all 
materials.  Visalia  &  Brkich  Co.,  308 
Douglas  BIdg.,  sub.  low  bid  on  type  3. 
at  $392,000,  contractor  furnishing  all 
materials. 


SACR.XMENTO,  Cal. — Until  July  6.  10 
a,  m..  bids  will  be  rec.  by  Harry  W. 
Hall,  county  clerk,  to  fur.  rock  dur- 
ing period  of  July  1.  1925  to  July  1, 
1926;  delivery  at  various  points  in  the 
county.   Spec,  on   file   in  office   of  clerk. 


MERCED.  Merced  Co.,  Cal.  —  Until 
July  6,  8  p.  m..  bids  will  be  rec.  by  W. 
W.  Cornell,  city  clerk,  to  imp.  alley  in 
Block  1S3  involv.  grade  to  subgrade 
and  pave  with  4-in.  hyd.  cone.  20-ft. 
wide.  1911  Act  and  Bond  Act  1915.  Cert 
check    10%  payable    to  city  req. 

SACRAMENTO.  Cal.  —  Until  July  6. 
10  a.  rri..  bids  will  be  rec.  by  Harry  W. 
Hall,  county  clerk,  for  6200  ft.  asph. 
cone,  pavement  8-ft.  wide  in  14th  Ave. 
from  Upper  Stockton  rd.  to  65th  St. 
Cert,  check  10%  payable  to  Chairman 
nf  Rd  of  .Sups.  req.  Plans  obtainable 
from  County  Engineer  Chas.  Deterd- 
ing, Jr. 
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VKXICE,  Cal.— Until  8  P.  M..  June 
23,  new  bids  will  be  rec.  to  imp.  Venice 
Blvd.  bet.  Electric  Ave.  and  Lincoln 
Blvd.,  and  portions  of  otfier  Sts.;  116- 
293  sq.  ft.  grade,  114,418  sq.  ft.  7-in. 
cem.  concr.  pave.,  curb,  walk,  vitrified 
sewer,  ornam.  lights,  res.  int.  No.  1824; 
1911    act. 


OAKLAND,  Cal.  —  Oakland  Paving 
Co.,  5000  Broadway,  Oakland,  awarded 
cent,  by  council  to  imp.  Madera  Ave., 
bet.  Camden  and  Kingsland  Ave.,  in- 
volv.  excavation,  $.85;  cone,  curb,  $.75; 
cone,  gutter,  $.25;  oil  macadam  pave- 
ment, $.148;  cem.  walks,  $.19;  10-in. 
pipe  conduit,  $2.25;  storm  water  inlet, 
$75;  mahole  with  inlet  top,  $10U;  drop 
connection,    $25. 


FRESNO.  Fresno  Co.,  Cal. — Until  June 
25,  10:30  A.  M..  bids  will  be  rec.  by  H. 
S.  Foster,  city  clerk,  (36-D)  to  const, 
cone,  curbs,  gutters  and  walks;  corru. 
iron  culverts  in  Arthur,  Adeline  Ave. 
and  other  Sts.  1911  Act  and  Bond  Act 
1915.  Certified  check  10%  payable  to 
city   req.     Andrew  M.  Jensen,   city   eng. 


SAN  FERNANDO.  Cal.  —  Olivarri 
Constr.  Co.,  107  S.  Main  St.,  Santa  Ana, 
sub.  low  bids  to  city  at  $16,587.77  using 
vit.  and  at  $14,650.82  using  concr.  pipe, 
for  constr.  main  intercepting  sewer. 
Black  &  Veatch,  617  Ferguson  Bldg., 
Los  Angeles,  consulting  engineers.  Unit 
prices  are:  (1)  701  ft.  trenching  0-ft. 
to  6-ft.  at  20c  ft.;  (2)  1698  ft.  trench- 
ing 6-ft.  to  8-ft.  at  24c  ft.;  (3)  1655  ft. 
trenching  8-ft.  to  10-ft.  at  28c  ft.;  (4) 
655  ft.  trenching  10-ft.  to  12-ft.  at  32c 
ft.;  (5)  1087  ft.  trenching  12-ft.  to  14- 
ft.  at  40c  ft.;  (6)  695  ft.  14-ft.  to  16-ft. 
trenching  at  40c  ft.;  (7)  560  ft.  16-ft.  to 
18-ft.  trenching  at  50c  ft.;  (8)  731  ft. 
8-in.  vit.  sewer  at  50e  ft.;  (9)  731  ft. 
8-in.  concr.  sewer  at  57c  ft.;  (10)  45  ft. 
15-in.  vit.  sewer  at  $1.23  ft.;  (11)  45 
ft.  15-in.  concr.  sewer  at  99c  ft.;  (12) 
5171  ft.  18-in.  vit.  sewer  at  $1.60  ft.;  (13) 
5171  ft.  18-in.  cone,  sewer  at  $1.28  ft.; 
(14)  1104  ft.  21-in.  vit.  sewer  at  $2.08 
ft.;  (15)  1104  ft.  21-in.  cone,  sewer  at 
$1.80  ft.;  (16)  7  brick  m.  h.  "B"  at  $95 
ea.;  (17)  10  brick  jet.  cham.  "F"  at  $110 
ea. ;  (18)  5  brick  drop  m.  h.  "S"  at  $120 
ea.;    (19)    32   cu.   yds.   concr. 

FULLERTON,  Cal.  —  Steele  Finley, 
204  E.  4th  St.,  Santa  Ana.  awarded  cont. 
by  city  at  $7988  to  imp.  N.  Nicholas 
Ave.,  res.  int.  No.  446,  involv.  5-in. 
asph.  concr.  pave.,  17c  ft.  2x5-in.  red- 
wood headers,  10c  lin.  ft.;  2-in.  decom- 
posed gran  surf.,  3.25c  ft.;  hse.  sewers, 
$92.50   compl.;   curb,   55c  ft. 


VENICE,  Cal.  —  Walter  Crawford, 
Venice,  awarded  contr.  by  city  at  $26,- 
197  to  imp.  Rialto  Ave.  bet.  Lincoln 
Blvd.  and  Electric  Ave.  and  portions  of 
other  Sts.:  128,527  sq.  ft.  grade;  122,310 
sq.  ft.  6-in.  cem.  concr.  pave.,  curb, 
walk,  drain,  inlet  alter,  m.  h.  corr.  iron 
and  cem.  culv. 


OAKLAND,  Cal.— Oakland  Paving  Co. 
5000  Broadway,  Oakland,  awarded  cont. 
by  council  to  imp.  Rusdale  St.,  bet. 
68th  and  79th  Aves.,  and  bet.  79th  Ave. 
and  82nd  Ave.,  invnlv.  grading.  $.035; 
cone,  curb,  $.70;  cone,  gutter.  $.25;  oil 
macadam  pavement,  $.145:  cem.  walks, 
$.18;  8x24-in.  corru.  iron  and  cone,  cul- 
vert, $5.50  lin  ft.;  handhole,  $35;  cone, 
box  culvert,  $55  lin.  ft.;  cone,  curtain 
wall,  $1  cu.  ft.;  c.  i.  inlets,   $60. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — 
Supervisors,  W.  W.  Felt,  Jr.,  clerk,  de- 
clare inten.  for  imps,  in  Rd.  Dist.  Imp. 
No.  3,  (Valley  Ford-  Freestone  road 
via  town  of  Bodega  and  Bodega  Bav)  a 
distance  of  101, 403:. 63  ft.  involv.  grad- 
ing; const,  bridges;  16,049.46  sq.  ft. 
surface  with  asph.  macadam;  78,609.51 
sq.  ft.  crushed  rock  macadam  surfac- 
ing; earth  shoulders,  ditches  and  cul- 
verts; 10,000  lin.  ft.  cone,  headwalls; 
74,461  lin.  ft.  fencing,  etc.  J.  B.  Piatt, 
engineer.  Work  under  Rd.  Dist.  Imp. 
Act   1907.     Protests  Jull  14. 

SANTA  MONICA,  Cal.— Kneen  Pav. 
Cc  216  Dudley  Bldg.,  awarded  cont.  by 

city  at  $6094  to  imp.  Trellis  Ct.,  bet. 
Palm  Ct.  and  n.  terminus  and  portions 
of  certain  alleys,  involv.  oil  and  rock 
pave,    concr.    pave.,    sewer,    etc. 


SANTA  BARBARA,  Cal. — A.  L.  Pen- 
dolo,  1709  Chapala  St.,  Santa  Barbara, 
awarded  cont.  by  city  to  imp.  New  De 
La  Guerra  St.,  bet.  Anaeapa  and  Santa 
Barbara  Sts.,  and  portions  of  other 
Sts..  invoiv.  IVo-in.  asph.  concr.  wear- 
ing surf._  on  5-in.  cem.  concr.  base,  19c 
ft.;  1^/^-in.  asph.  concr.  wearing  surf. 
on  4-in.  cem.  concr.  base,  18c  ft.;  5-in. 
cem.  concr.  pave,  18.5c  sq.  ft.;  combined 
concr.  curb  and  gut,  3-ft.  wide,  $1.10 
per  ft.:  curb,  60c  ft.:  gutter,  22c  ft.; 
main  sewer  compl.  $4000;  4-in.  side 
conn,  sewer,  $22  ea.;  6-in.  lateral  side 
conn,  sewer  $25  ea. ;  stub  sewers  at  $325 
ea.;  drainage  work  compl.,  $580;  walls, 
$6000;  grade  compl.   $8500. 


VICTORVILLE,  Cal. — Election  will 
he  held  in  Victorville  Sanitary  Dist. 
June  29  to  vote  $12,000  bond  issue  for 
a  sanitary  sewer  system.  Members  of 
the  board  are:  G.  R.  Seals,  A.  S.  Ama- 
ral,  Edward  Dolch,  J.  C.  Turner.  N.  J. 
Webb. 


SAN  DIEGO.  Cal. — Election  will  be 
held  in  Kensington  Sanitary  Dist.,  San 
Diego  county,  June  30,  to  vote  on  a 
$15,000  sewer  bond  issue.  Albert  H. 
Brown,  O.  O.  Clark  and  F.  C.  Martin, 
members    of    the    district    board. 


HUNTINGTON  BEACH,  CI. — Until  8 
P.  M.  July  6,  bids  will  be  rec.  for  vit. 
sewer,  8-in.  to  10-in.,  involv.  1  ft.  t., 
m.  h.,  Jjct.  cham.,  chimneys,  etc.,  in  AI- 
hambra  Ave.,  bet.  Atlata  and  Knox- 
ville  Sts.,  nd  portions  of  other  Stsa. 
Cert,  check  or  bond,  10%.  W.  R. 
Wright,  city  clerk. 


SANT.V  BARBARA,  Cal.— Until  5  P. 
M..    Juni-    25,    bids    will    be   rec.    to    imp.: 

Figueroa  St.,  bet.  San  Andreas  and 
Chino  Sts.:  1^4-in.  asph.  concr.  wear- 
ing surf,  on  4-in.  cem.  concr.  base. 
ci>mhined  concr.  curb  and  6-ft.  gut., 
curb,  cross  gut.,  cem.  driveways,  6-in. 
vit.  sewer,  4-in.  hse.  sewers,  cem. 
walks,    etc. 

Pedregosa  St.:  bet.  Robbins  St.  and 
Mountain  Ave,:  grade,  combined  concr. 
curb  and  3-ft.  gut.,  cem.  curb,  concr. 
cross-gutters. 

Plans  on  file  at  the  office  of  Geo.  D. 
Morrison,  city  engineer.  S.  B.  Taggart, 
city   clerk. 


PLACER  COUNTY,  Cal.— Following 
bids  rec.  June  15  by  State  Highway 
Commission  to  surface  with  bitum- 
inous seal  coat,  15.7-mi.  in  Placer 
county  bet.  Auburn  and  %  -mi.  north 
of    Colfax: 

C.     H.     Ellinson,     Los     Angeles .  .$33,461 
Engineers'     Estimate     25,216 


.VEVADA  .&  SIERRA  COUNTIES. 
Cal. — Following  bids  rec.  June  15  by 
State  Highway  Commission,  to  grade 
and  su.-face  with  crushed  gravel  or 
stone,  fi.O-mi  bet.  Floriston  and  Na- 
vada  State  Line  in  Nevada  and  Sierra 
Counties: 
Nevada   Contracting    Co.,   Fallon, 

Nevada      $313,087 

Walter     M.     Willits      316.698 

L.    Hailden    &    O'Connor.    Floris- 

tin      317  288 

Marsh    Bros.    &    Gardin.    S.    F..  .    336,785 

C.     R.     Adams,    Colfax     370,022 

Isabelle    Construction    Co..    Fres- 
no          372,442 

J.    P.    Holland,    S.    F 373,893 

Engineers'     Estima,te      265,043 

BERKELEY,  Alameda  Co.,  Cal.— Un- 
til June  23.  9  a.  m.,  bids  will  be  rec. 
by  E.  M.  Hann,  city  clerk,  to  furnish 
sewer  pipe,  delivered  car  load  lots, 
f.  o.  b.  municipal  corporation  yard, 
Allston  Way  and  West  St.,  during  fis- 
cal year  commencing  July  1,  1925.  Fur- 
ther   information    obtainable    from    elk. 

BURBANK.  Cal.  —  Hugh  Cornwell, 
120  S  Glendale  Ave..  Glendale,  award- 
ed cont.  by  city  at  approx.  $10,501  to 
imp.  Valencia  Ave.,  bet.  Lake  and 
Flower  Sts.,  approx.  1000  ft.  involving 
2223  cu.  yds.  excav  20c  yd;  38,350  S  sq.  ft 
I'll  mac.  pave,  lie  ft.,  2168.3  ft.  curb  45c 
ft.,  11,018.48  sq.  ft.  walk  13c  ft.,  water 
pipe    compl.    $1440,    sewer    compl.    $1990. 

REDLANDS,  Cal.— Council  declares 
inten.  for  8-in.  vit.  sewer  in  portions  of 
San  Mateo.  Chestnut.  San  Jacinto, 
Walnut.  Highland  and  Cypress  Aves- 
1911   act.  C.   P.   Hook,   city  clerk. 

BAKER.SFIELD.  Kern  Co..  Cal  — 
County  supervisors  appropriate  $27,500 
to  widen  river  road  from  Democrat  to 
Bodfish. 


SUBSCRIPTION  BLANK 

Cut  Out  and  Ifall  To4ar 


TO  BUILDING  AND  ENGINEERING  NEWS, 

818  Mission  Street,  San  Francisco,  Calif. 

Send  me  Building  and  Engineering  News  for  one  year,  commencing  with  next  issue,  for  which 

I   enclose  cheek  foi"  $5.00      (Remittance   must  accompany  order) 
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DWELLING 

(2548)      SW    ALHAMBRA   AND   AVILA. 

One-story      and      basement      frame 

dwelling, 
'•wner — Meyer  Bros.,  1st  National  Bank 

Uldg.,   San   Francisco. 
Architect — None.  $5000 


DWELLING 

(2549)      W   TWENTIETH     AVE     225     3 

Ulloa.      One-story      and      basement 

frame  dwelling. 
Owner — Meyer  Bros.,  1st  National  Bank 

Bldg.,  San   Francisco. 
Architect — None.  $3000 


REPAIRS 

(2550)      NO.    1320    LA    PLAYA.      Repair 

tank   house  damaged  by  fire. 
Owner— E.     Elvin,     1322    La    Playa    St., 

San  Francisco. 
Architect — None. 
Contractor  —  L.   M.   Weismann   &   Son, 

4067   18th   St.,   S.  F.  $2000 


DWELLINGS 

(2551)     S  JOOST  25,  50  and  75  E  Congo 

Three      une-story      and       basement 

frame    dwellings. 
Owner — Alfred    Jacobson,    1714    Waller 

St.,   San   Francisco. 
Architect — Carl    Lindberg,    1718    Waller 

St.,   San   Francisco.  $2000   each 


DWELLING 

(2552)      SE    JOOST    AVE    AND    CONGO. 

One-story      and      basement      frame 

dwelling. 
Owner — Alfred    Jacobson,    1714    Waller 

St.,  San  Francisco. 
Architect — Carl   Lindberg,    1718    Waller 

St.,   San   Francisco.  $3000 


DWELLING 

(2553)      E      THIRTIETH      AVE      200    S 

Taraval.      One-story   and   basement 

frame  dwelling. 
Owner — E,    Hackett,    475    Dewey    Blvd., 

San  Francisco. 
Architect — None. 
Contractor — A.  C.  Hamerton,  481  Dewey 

Blvd..  San   Francisco.  $6000 


ADDITION 

(2554)  NW  GEARY  AND  SECOND  AVE. 
One-story  addition  (brick)  and  ad- 
dition and  remodel  for  present 
automobile   salesrooms. 

Owner — Remensperger  Bros.,  601  Val- 
encia  St.,   San    Francisco. 

Architect — None. 

Contractor — D.  L.  Bienfleld,  334  30th 
Ave.,    San    Francisco.  $5500 


ALTERATIONS 

(2550)  Ml.  262  FOURTH  AVE.  Re- 
mode!  for  flats. 

Owner — Mrs.    Hoel.scher,    Premises. 

Architect — None. 

Contractor — Andrew  Olson,  289  Fell  St. 
San  Francisco.  $3000 


FLATS 

(2556)  E  BRODERICK  135  N  Jeffer- 
son. 2-stor.v  and  basement  frame 
(2)   flata. 

Owner — T.    F.    Livesay,    1500    Francisco 


St., 


S.    F. 


Architect — None. 

Contractor — Monson    Bros.,    251    Kearny 
St..   S.    F.  $10,000 


Owner — Jos.  A.  Pasqualetti,  786  Mar- 
ket   St.,    S.   F. 

Architect — None. 

iJontractor  —  American  Concrete  Co., 
785  Market  St.,   S.   F.  $30,000 


DWELLINGS 

(2547)  .\  HERNANDEZ  107  and  152  W 
Laguna  Honda  Blvd.  Two  one- 
story  and  basement  frame  dwlgs. 

Owner  —  Hawkins  Improvement  Co., 
Mills  Bldg.,  San  Francisco. 

Architect — O.  H.  Thayer,  French  Bank 
Bldg.,  San  Francisco.         $3000  each 


FLATS 

(2558)      N    GROVE    106-3    and    131-3    W 

Clayton.      Two    2-story    and    base- 

nient    frame    flats    (2    flats    in    each 

building). 
Owner— W.   R.   Voorhies,   180  Jessie  St., 

San   Francisco. 
Architect — Plans    by    owner. 

Each   $6000 


FACTORY 

(2559)  SE  BRADFORD  and  Cortland 
Ave.      1-story   concrete    factory. 

Owner — The  Lurie  Co.,  315  Montgom- 
ery   St.,    S.    P. 

Architect  —  O'Brien  Bros.,  Inc.,  315 
Montgomery    St.,    S.    F. 

Contractor  —  Industrial  Construction 
Co.,    815  Bryant   St.,    S.    F.        $14,000 


FLATS 

(2560)  S  UNION  60  W  Broderlck.  3- 
story  and  basement  frame   (2)  flats 

Owner — Miss  Eleanor  Gray,  2711  Union 
St.,    S.    F. 

Architect  —  Fabre  &  Hildebrand,  110 
Sutter  St..  9.  F. 

Contractor  —  Mever  Bros.,  First  Na- 
tional Bank   Bldg.,   S.   F.  $11,800 


RESIDENCE 

(2561)  S  MARINA  BLVD.  311-246  E 
Cervantes.  2-story  and  basement 
.frame   residence. 

Owner — Geo.  E.  Bevel.  %  contractors. 

Architect — Earl  J.  Osborne,  821  Balboa 
Bldg.,    S.   F. 

Contractor  —  Mtver  Bros.,  First  Na- 
tional   Bank    Bldg.,    S.    F.         $10,000 


FLATS 

(2562)  E  LARKIN  bet.  Union  and  Fil- 
bert. All  work  for  2-story  and 
basement    frame    bldg.    (flats). 

Owner — D.    A.    Crespi,    2108    Mason    St., 

San   Francisco. 
Architect — Plans    by    contractor. 
Contractor — E.  Deiselkamp,  61  (barmel- 

ita   St.,    S.    F. 
Filed  June  11,  1925.  Dated  June  9,  1925. 

Frame  up  and  roof  on $4475 

Plastered     4475 

Completed      4475 

Usual    35    days     4475 

TOTAL  COST.  $17,900 
Bond,  sureties,  forfeit,  none.  Limit  100 
days.  Plans  and  specifications  not 
filed. 

FLATS 

(2563)  S  ARMY  268  W  Church.  All 
work  for  2-story  and  basement 
frame    bldg.    (flats). 

Owner — Henry  Nanzer,  650   4th  St.,  San 

Francisco. 
Architect — None. 

Contractor — Jenkins  &  Gross.  360  Mar- 
ket  St..   S.   F. 

Filed  June   11,    1925.    Dated,   . 

Frame    up    $2841.25 

Brown    coated     2841.25 

Completed     2841.25 

Usual    35    days    2841.25 

TOTAL  COST,  $10,995 
Bond,  none.  Sureties,  Gesina  C.  Jen- 
kins and  J.  F.  Hamann.  Forfeit,  none. 
Limit,  90  days.  Plans  and  specifica- 
tions filed. 

NOTE — Permit   reported  June    11,   "25. 
No.   2540. 


GARAGE,   STORES 

(2557)      NW    FULTON   and   Gough    Sts. 
2-story  concrete  garage  and  stores 


WATER  SYSTEM.   ETC. 

(2564)  NE  JACKSON  and  Locust  N 
127-8V4  X  E  65.  All  work  for  hot 
water  system,  oil  equipment  and 
tank,    etc.,    for   residence. 

Owner — Alfred  W,  Eames,  3498  Jack- 
son   St.,    S.    F. 

Architect  —  Nathaniel  Blalsdell,  255 
California   St..   S.   F. 

Contractor — Scott  Co.,  243  Minna  St., 
San   Francisco. 


Saturday,   .Tune   20,   1925 


Filed  June  11,  1925.  Dated  May  22,  1925. 

Roughed    in    J600 

I  .jiuplelcd    and    accepted     697 

Usual  35   days    <33 

TOTAL  COST,  $1730 
Bond,  $865.  Sureties,  H.  M,  Van  Pelt 
and  Charles  Noui-y-  Forfeit,  $10.  per 
day.  Limit,  none.  Plans  and  specifi- 
cations filed. 
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DWELLING 

(2565)  W  EIGHTEENTH  AVE.  138-6 
N  Quintara.  1-story  and  basement 
frame  dwelling. 

Owner — George  A.  Jarrett.  1288  2nd 
Ave.,    San    Francisco. 

Arcliitect — None. 

Contractor^Geo.  A.  Adams,  600  Bays- 
water   Ave.,   Burlingame.  $3000 


GARAGE,    APTS. 

(2574)      E  THIRD  AVE.   100  N   Clement 

N    40    X    E    120.      All    work    for    2- 

story      garage,      frame      apartment 

house. 

Owner — H.  O.  Lindeman,  619   27th  Ave., 

San   Francisco. 
.Architect — None, 
t'ontractor — W.    R.    Lindeman,    619    27th 

Ave.,    S.    F. 
Filed  June   12.   1925.   Dated  Apr.   2,  192». 

Enclosed    $9000 

Rough    plastered     9000 

Completed      9000 

Usual    35    days     9000 

TOTAL  COST,  $36,000 
nond,  sureties,  forfeit,  none.  Limit,  120 
days.      Plans   and    specifications    filed. 


BOILER    ROOM 

(2566)  NO.  475  BRANNAN  STREET. 
Construct   boiler   room. 

Owner  — •  Paraftine  Companies,  Inc., 
premises. 

Engineer  —  Leland  S.  Rosner,  Insur- 
ance Exchange  Bldg.,  San  Fran- 
cisco. 

Contractor — Barrett  and  Hilp  918  Har- 
rison  St.,   S.   F.  $3000 


DWELLING 

(2567)  N  ARLETA  25  W  Rutland.  1- 
story  and  basement  frame  dwell- 
ing. 

Owner — Harry  Apte,  287  Arleta  Ave., 
San   Francisco. 

Architect — None.  $2600 


STORE  &  FLATS 

(2568)  W  CLAREMONT  117  N  UUoa. 
2-story  and  basement  frame  store 
and   (2)   flats. 

Owner   —    Wm.    Berwick,    1040    Geneva 

Ave.,    San    Francisco. 
Architect— None.  $4500 

-ALTERATIONS 

(2569)  NO.  2510  SAN  BRUNO  AVE. 
Remodel  store  front;  new  flooring 
for  Bank. 

Owner   —   Bank    of    Italy,    Powell    and 

Eddy  Sts.,  S.  F. 
Architect — H.     A.     Minton,     Monadnock 

Bldg.,    San   Francisco. 
Contractor  —   Fink   and   Schindler  Co., 

226   13th  St.,  S.  F.  $1900 


SUB-STATION 

(2570)  NE  LEIDESDORFF  and  Sacra- 
mento Sts.  4-story  steel  frame  & 
concrete  electric  sub-station,  ex- 
tension. 

Owner — Pacific  Gas  &  Electric  Co.,  245 
Market  St.,    S.  F. 

.\rchitecl  —  Plans  by  company's  eng. 
dept.  $85,000 


DWELLINGS 

(2571)         SW     AVALON    25,    50,    75    SW 

London;   SW   Avalon   25,    50,    75   NW 

London.     Six   1-story  and  basement 

frame  dwellings. 
Owner — G.   Martin,   901   Bryant   St.,   S.F. 
Architect — Benj,     Schreyer,     105     Mont- 

gromery   St..   S.   P. 
Contractor — I.    M.    Sommer    &    Co.,    901 

Bryant   St.  Each    $4000 


RESIDENCE 

(2572)  ST.  FRANCIS  WOOD.  2-story 
and    basement    frame    residence. 

Owner — D.  E.  Shepardson.  2511  Sacra- 
mento  St.,   S.  F. 

Architect — Binder  &  Curtis,  San  Jose, 
Calif. 

Contractor  —  Wm.  Short.  Palo  Alto. 
Calif.  $14,000 


CHURCH 

(2587)  S  NINETEENTH  bet.  Valencia 
and  Guerrero.  Three-story  frame 
church. 

Owner — Mission  Congregational  B'Nai, 
David  and  Mikvah  Israel,  310  Cali- 
fornia  St.,    San    Francisco. 

Architect — F.  W.  Dakin,  310  California 
St.,    San    Francisco.  $15,000 


ALTERATIONS 

(2575)  SE  FILLMORE  and  Lombard 
S  120  M  E  137-6.  All  work  for 
magnesite  composition  flooring  for 
alterations  to  1-story  frame  bldg. 
(stores).  „,^ 

Owner— R.  D.  McElroy,  Phelan  Bldg., 
San   Francisco.  ^    ■.,     ■, 

Architect — C.    E.   Gottschalk   and   M.   J. 

Rist,    Phelan   Bldg.,   S.   F. 
Contractor    —    Standard       Composition 

Flooring  &   Stucco  Co. 
Filed  June  12,  1925.  Dated  June  10.  1925. 

Scratch    coat    work    laid *?s"7„ 

Completed    and    accepted    S^^cX 

Usual     35    days     u-a;,;,,'     »i  ,n? 

TOTAL  COST,  $1106 
Bond,  sureties,  forfeit,  none.  Limit,  6 
days.      Plans  and   specifications   filed. 


.\LTERATIONS 

(2573)  2412-14-16-18-20-22-24    FILL- 

more    .St.       Raise    and    make    addi- 
tions for  store  and  rooming  house. 

Owner— L.    S.    Murphy,    125    Sutter    St., 
San  Francisco. 

Architect  —  Miller    &    Warnecke,    Call 
Bldg..    S.    F. 

Contractor — Hansen-Robertson  &  Zum- 
walt,    4145    Broadway,    Oakland. 

$35,000 


(2576)      E    THIRTY-SECOND    AVE.    225 

S    Clement.    2-story    and    basement 

frame    (2)    flats. 
Owner— Wm.    Senner,    755      25th      Ave., 

San   Francisco. 
Architect — None.  „    _ 

Contractor— Thos.    Hamill,    6140    Geary 

St.,    San   Francisco.  $7000 


BRICK    BLDG. 

NE  FULTON  and  GOUGH  STS.  One- 
story  and  mezzanine  floor  brick 
delivery    department    structure. 

Owner — Fifleld  &  Hart,    %   architects. 

Architect  —  O'Brien  Bros.,  Inc.,  315 
Montgomery    St.,    S.    F. 

Contractor  —  Industrial  Construction 
Co.,    815   Bryant   St.,   S.   F.        $41,000 


BUILDING 

12585)  N  PARN.A.SSUS  AVE  235-5  W 
Willard  W  50xN  131-10%  WA  745. 
.\11  work  except  plumbing,  heating, 
painting,  shades,  electric  fixtures 
and  kitchen  equipment  for  two- 
story  and  basement  frame  building 
Owner — Delta  Sigma  Delta,  Zeta  Chap- 
ter Fraternity. 
.A.rchitect  —  August    G.    Headman,    747 

Call  Bldg.,  San  Francisco. 
Contractor — Mcintosh   Bros.,    180   Jessie 

St..   .San   Francisco. 
Filed  June  13,  '25.     Dated  Jan.  19,  '25. 

1st   floor  joists   in    place $2138.00 

Enclosed  and  finished  roof  on   3300.62 

Brown   coated    3224.31 

Completed    and   accepted 1475.82 

Usual    35    days 5046.25 

2d  Mtge.  taken  by  contractor  5000.00 
TOTAL  COST,  $20,185.00 
Bond,  $10,093.  Surety,  J.  J.  McLeond  & 
Theo  De  Pass.  Limit,  120  days.  For- 
feit, $25.  Plans  nad  specifications 
filed. 


ADDITION  „„    „    ^, 

(2577)  E  TWENTY-NINTH  90  S  Cle- 
ment   2-story   addition   for   church. 

Owner — St.    Peter's    Episcopal    Church, 

420   29th   Ave.,   S.   F. 
Architect — None.  _     _ 

Contractor— Thos.    Hamill,    6140    Geary 

St.,   San  Francisco.  $3000 

DWELLINGS  „,»t^t»,^, 

(2578)  SE  CORDOVA  AND  WINDING 
Way;  SE  Cordova  and  Chicago 
Way.  Two  1-story  and  basement 
frame    dwellings. 

Owner — Crocker  Estate  Co.,  525  Crock- 
er  Bldg.,  San   Francisco. 
Architect— None.  $3800    each 

(2579)  SE  HUGO  AND  FIFTH  AVE. 
3-story  and  basement  frame  (4) 
flats. 

Owner — S.    R.    Anderson,    1433    7th   Ave., 

San    Francisco. 
Architect   —   J.    C.    Hladik,   Monadnock 

Bldg.,  San   Francisco.  $5000 

DWELLING  ,,„    „ 

(2580)  W  TWENTIETH  AVE.  150  S 
Pacheco.  1-story  and  basement 
frame    dwelling. 

Owner — J.     Turner,     220    O'Farrell    St., 

San    Francisco. 
Architect — None.  $2000 

(2581)  S  GEARY  80  W  40th  Ave.  2- 
story  and  basement  frame  (2)  flats 

Owner    —    Mrs.    Margaret    O'Keefe,    730 

40th  Ave.,  San  Francisco. 
Architect — None. 
Contractor — Thos.    Hamill,    6140    Geary 

St.,   San   Francisco.  $9000 

APARTMENTS 

(2582)  NW  KIRKHAM  AND  SEVENTH 
Ave.  Three-story  and  basement 
frame    (21)    apartments. 

Owner — R.   Monson,    640    46th   Ave.,   San 

Francisco. 
Architect — J       C.      Haldik,      Monadnock 

Bldg.,  San  Francisco.  $32500 

fa^s'ssT  S  GREENWICH  50  AND  75  W 
Pierce.  Two  two-story  and  base- 
ment frame  flats.  (2  flats  In  each 
building). 

Owner — Frank   S.  Forrest,   %  Architect. 

Architect — W  G.  Hind,  French  Bank 
Bldg     San   Francisco.       $8000   each 


(2586)  PLUMBING  AND  HEATING  ON 
above. 

Contractor — Thos.      Shelley,      1344      9th 

Ave.,    San    Francisco. 
Filed  June  13,  '25.     Dated  Jan.  19,  '26. 

Roughed   in    $1100 

Completed  and  accepted 1068 

Usual    35    days 720 

TOTAL  COST,  $2878 
Bond,  $1439.  Sureties,  Louise  Shelly 
and  W.  A.  Kohler.  Limit,  40  days.  For- 
feit, $25.  Plans  and  specifications   filed. 

(2587)  PAINTING  ON  ABOVE. 
Contractor— Chas.   B.  Kellogg,   510  Val- 
encia St.,  San  Francisco. 

Filed  June.  13,  '25.     Dated  Jan.  19,,  '25. 

3rd    coat    paint    on $600 

Completed   and  accepted 711 

Usual   35   days 447 

TOTAL  COST,  $1748 
Bond,  $874.  Sureties,  E.  F.  Field  and 
Harry  Loretz.  Limit,  45  days.  Forfeit, 
$25.      Plans   and    specifications    filed. 

DWELLING 

(2588)  E  TWENTY-EIGHTH  AVE  269 
S  Taraval.  One-story  and  base- 
ment  frame   dwelling. 

Owner — Patrick  Shannon,  472  12th  Ave., 

San  Francisco. 
Architect — None. 
Contractor — Peter   M.    Krogh,    4236    Ca- 

brillo  St.,   S.  F.  $4000 


DWELLINGS 

(2589)  E  PLYMOUTH  AVE  76  and  100 
N  Lobos  Ave.  Two  one-story  and 
basement  frame  dwellings. 

Owner — Wm.  Schoenfeld,  811  26th  Ave., 
San    Francisco. 

Architect — None.  $3000    ea 


FLATS 

(2590)      S   SOUTH    PARK    173    E    Third. 

Two-story  and  basement  frame  (2) 

flats. 
Owner — Thomas   Coduff,    94   South   Park 

San  Francisco. 
Architect — None. 
Contractor — Lindsay    Constr.    Co.,    2381 

Bryant  St.,  San  Francisco.         $9000 


DWELLINGS 

(2591)  9  PALOU  AVE.  150  and  175  W 
Jennings.  Two  one-story  and  base- 
ment   frame    dwellings. 

Owner  —  Oscar  Heyman  &  Bro.,  742 
Market    St.,    San    Francisco. 

Architect  —  G.  Stahlberg,  544  Market 
St.,    San    Francisco.  $2000    ea 


APARTMENTS 

(2592)      E    L   FIFTEENTH   AVE.    177    S 

Geary.         3-story      and       basement 

frame    12    apts. 
Owner  —  M.    P.    Storheim,    201    Caselli 

Ave.,    S.    F. 
Architect — None.  $12,000 


RESIDENCE 

(2593)       E    TWENTIETH    AVE.     375     N 

Taraval   N    25   x   E   120.     All   work 

for    1-story    and    basement      frame 

residence. 
Owner — Charles    F.    and    LucUe    Strot- 

hoff,    2274    15th    St.,    S.    F. 
Architect  —  Charles   F.    Strothoff,   2274 

16th    St.,    S.    F. 


iil 
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Contractor — John    Sioblom,    143    Tiffany 

Ave.,    a   F. 
Filed  June  15,  1925.  Dated  June  12,  1925 
When    wall  and   root   sheath- 
ing  on    11250 

Brown    coated    $1250 

Completed    and    accepted    1250 

Usual    35    days    1250 

TOTAL    COST,    $5000 
Bond,    $2500.      Sureties,    Jos.    Rolando   & 
K.   K.  Sudden,     Forfeit,  none.     Limit,  90 
days.      Plans    and   specifications    filed. 
XOTE  —  Permit  applied  for  today. 


APARTMENTS 

(2594)      E    CHURCH   235    N    15TH    N    50 
X     E     125.       All    work     for     3-story 
store   and   apartment    bldg. 
Owner — Josephine  and  Ambrose  Furrer 

1967    15th    St.,    9.    F. 
Architect— Charles     F.     Strothoff,     2274 
15th    St.,    S.    F.  „  ,„„ 

Contractor   —    John    Casty    &    Son,    180 

Jessie   St.,    S.    F. 
Filed  June  15,  1925.  Dated  May  29,  192a 
Wall   and    roof   sheathing   on.$7418.7o 

Brown    coated     7418.75 

Completed   and   accepted    ....   7418.75 

Usual   35   days J*18.75 

TOTAL  COST,  $29,675 
Bond,  $14,837.50.  Sureties,  J.  H.  Mc- 
Callum  and  Peter  T.  C.  Wolft.  Forfeit, 
none.  Limit.  90  days.  Plans  and  spec- 
ifications   filed. 


DWELLING  ,,^ 

(9595)  NE  IRVING  and  30TH  AVE., 
N  30  X  E  90.  All  work  for  1-story 
and    basement    frame    dwelling. 

Owner — Lvdia    M.    Ireland. 

Architect-^Chas.  F.  Strothoff,   2274   15th 

Contractor — Victor    Rose,    563    Victoria 

Piled  June  15.  1925.  Dated  May  19,  1925. 
Wall    &    roof    sheathing    on.. $1421. 50 

Brown    coated }HHn 

Completed   and   accepted    HoriX 

Usual   35   days    ^A-,^^Wco2 

TOTAL  COST.  $5686 
Bond  $2843.  Sureties,  Fidelity  &  De- 
posit'Co.  of  Maryland.  Forfeit,  none. 
Limit.  90  days.  Plans  and  specifica- 
tions  filed. 


f2p9'6)      N    HARRISON    and    Spear    NE 
275  X  NW  276.     All  work  for  elec- 
tric   sign    on    cafeteria    roof    of    6- 
storv  warehouse   and   office   bldg. 
Owner— Hills    Bros.,     175    Fremont    St., 

San  Francisco. 
Architect  —  Geo.    W.    Kelham,    Sharon 

Bldg.,    S.    F.  .  .      „. 

Contractor   —   Brumfleld    Electric    Sign 

Co.,    965    Folsom    St.,    S    F. 
Filed  June  15.  1925.  Dated  June  12,  1925 

10th   of   each   month    75% 

usual  35  days  •  •  ■  5-,^J,j^  •  tosT.  "iml 
Bond.  $566.  Sureties,  Maryland  Cas- 
ualty Co.  Forfeit,  none.  Limit,  July 
8,   1925.     Plans   and   specifications   filed. 

DWELLING  „,^      .„„ 

(2597)      W      TWENTY-FOURTH      AVE. 

175     S    Lincoln     Way.     1-story     and 

basement   frame    dwelling. 
Owner    —    Berg    and    Smith,    1442    .1st 

Ave.,    San    Francisco. 
Architect  &   Contractor— Wm.   D.  Berg, 

1442    21st   Ave.,   S.   F.  $2000 


DWELLING 

(259S)  SW  OAKDALE  200  SE  New- 
hall.  1 -story  and  basement  frame 
dwelling. 

Owner — William  Walthers.  1224  Men- 
dell    St.,    San    Francisco. 

Architect — None. 

Contractor — Jos.  W.  Hoppe,  528  Girard 
St..   San   Francisco.  $4000 


DWELLING 

(2599)  S  PALOU  125  W  Jennings.  1- 
story  and  basement  frame  dwell- 
ing. 

Owner  —  Oscar  Heyman  &  Bro.,  742 
Market  St.,   San   Francisco. 

Architect  —  Gustave  Stahlberg,  544 
Market  St.,  S.  F.  $2000 


DWELLING 

(2600)  W  TWENTY-FIRST  AVE.  120 
S  Ulloa.  1-story  and  basement 
frame    dwelling. 

Owner — Robert     MacAulay.     4631     18th 

St.,    San    Francisco. 
Plans    by    owner.  $5000 

DWELLING 

(2601)  B  McKINNON  275  N  Newhall. 
1-story  and  basement  frame  dwell- 
ing. 


Owner — Joe    CamiUeri,    1773    McKinnon 

Ave.,    ,San    l*"rancisco. 
Plans   by  owner.  |3000 


DWELLING 

(260L'j  E  WAWONA  110-8  N  Ulloa.  1- 
story  and  basement  frame  dwell- 
ing. 

Owner — Fernando  Nelson  &  Sons,  Inc., 
2   West  Portal  Ave.,  S.   F. 

Architect — None.  $4000 

DWELLING 

(2603  S  HOLLO  WAY  100  W  Granada. 
1-stoiy  and  basement  frame  dwell- 
ing. 

Owner — C.  A.  Tomphson,  264  Granada 
Ave.,    San     Francisco. 

Architect — None. 

Contractor  —  Mr.  Hansen,  511  Faxon 
Ave.,    San    Francisco.  $4000 


DWELLING 

(2(i04)  S  CRESCENT  75  W  Roscoe.  1- 
story  and  basement  frame  dwell- 
ing. 

Owner — Murray  .Norton,  250  Crescent 
Ave.,  and  J.  Kent,  252  Crescent  Ave 
San    Francisco. 

Architect — None. 

-contractor- J.  P.  McCall,  3611  Mission 
St..   San   Francisco.  $3750 


DWELLING 

(2605)  SW  LOWELL  26-6  SE  Hanover 
l-story  ,%;  basement  frame  dwell- 
ing. 

Owner— H.     Barber.    225    College    Ave., 

San   Francisco. 
Architect — None.  $3000 

FLATS 

(2606)  E  SIXTEENTH  AVE  285  N 
Irving.  2-story  &  basement  frame 
(2)    flats. 

Owner— Mrs.    E.    Levy,    524    Clement   St. 

San   Francisco. 
Architect — None.  $5000 

SHED 

(2607)  N  PERRY  325  W  4th.  '.-story 
frame  wagon  shed.- 

Owner — Schussler  Bros.,  33  Piue  St 
San    Francisco.  ' 

Architect  —  Powers  and  Ahnden,  460 
Montgomery   St.,   S.   F 

Contractor— R.  E.  Kally,  168  Hancock 
St.,    San    Francisco.  $1700 

DWELLING 

(260S)  E  WAWONA  17.117  S  Taraval. 
1-story  and  basement  frame  dwell- 
ing. 

Owner — P.   J.    Prinz,   care   contractors. 

.■Architect — None. 

Contractor— Meyer  Bros.,  1  Montgom- 
ery St.,  San  Francisco.  $4000 

ALTERATIONS 

(2609)  N  WASHINGTON  46  W  Octa- 
via.  New  foundations  and  under- 
pinning. 

Owner— w.  W.  Chapin.  68  Post  St..  San 
r  rancisco. 

Architect— Albert  Farr  and  J.  Francis 
» ard,  associates,  68  Post  St.,  San 
!•  rancisco.    jsqoo 

ALTERATIONS 

(2610)  W  FILLMORE  150  N  Geary. 
Shore,  bulkhead  and  underpin 
store. 

Owner— ChasStockwitz,    1608   Fillmore 

»t.,   San   Francisco. 
Architect — None. 
Contractor— Pearson     &    Johnson,     2031 

Bryant   St.,  S.   F.  '  $iooo 

OVEN 

(2611)  SW  GUERRERO  &  EIGH- 
teenth  Sts.  Install  brick  bake  oven 

Owner— Nick   Kunz,    3525    19th   St.,    San 

Francisco. 
Architect — None. 
Contractor— J.  p.  Glaser,  2480  Union  St 

San    Francisco.  $1500 

APARTMENTS 

(2612)  E  STOCKTON  50  S  Sacramento. 
3-story  and  basement  concrete  (18) 
apartments. 

Owner — Joseph    Pelissico. 

'^''''  r1^^'    T   ^•'"'■se    E.    Ralph.    Rialto 

rsIOg.,     S.     F. 

Contractor- Jacks   &   Irvine,   180  Jessie 

^'-    S-    F. $25,000 

FLATS 

(2613)  9  FULTON  150  E  Ashbury  3- 
story  and  basement  frame   (6)  flats 

Owner— M.   T.    O'Brien,    1231    Grove   St 

San   Francisco. 
Designer  and  contractor — J.  E.  O'Brien 

1231  Grove  St..  S.  F.  $18,000 


REPAIRS 

(2614)       636-38-40    iLAY     ST.       Repair 

fire  damage  to  hotel  and  stores. 
Owner — L.    Demartlnl,    248    Russ    Bldg., 

San  Francisco. 
Architect — None. 
Contractor   —   John    Dlestel.    248    Russ 

Bldg.,   S.   F.  110,000 


RESIDENCE 

(2615)      SE   SANTA  ANA   and   San   An- 

selmo.  2-story  and  basement  frame 

residence. 
Owner — E.  Nasser,  %  architect. 
Architect  —  H.   A.   Minton,   Monadnock 

Bldg.,    S.    F. 
Contractor — J.    S.    Malloch.    180    Jessie 

St..    S.    F.  $21,000 


FLATS 

(2616)      S  DORLAND   235   W   Guerrero. 

2-story    and    basement    frame     (4) 

flats. 
Owner — Gertrude    Huff,   Fairfax,   Marin 

Co.,  Calif. 
Architect — None. 
Contractor — John   J.   Binet.   336   Church 

St.,  S.  F.  $10,000 


ALTERATIONS 

(2617)  453  PINE  bet.  KEARNY  and 
Montgomery.  All  work  for  altera- 
tions  and   additions   to   bldg. 

Owner — J.  W.  Gustavson  and  Herman 
B.  Smith,  3021  Washington  St.,  S.F. 

Architect  —  Herman  B.  Smith.  1890 
Grove   St..   S.   F. 

Contractor — John  Botman.  739  Bran- 
nan   St..   S.   F. 

Filed  June  16,  1925.  Dated  May  30,  1925. 

Completed    and    accepted    $2000 

Usual    35    days    1800 

TOTAL  COST.   $3800 

Bond,   sureties,   forfeit,   none.   Limit.   60 

days    after    May     1,     1925.     Plans     and 

specifications   not   filed. 


FRAME    BLDG. 

(2618)       N    CALIFORNIA    57-6    E    24TH 

Ave.      All   work   for   2-story   frame 

bldg. 
Owner — Dr.  C.  G.  Butler,  209  23rd  Ave., 

San   Francisco. 
Architect — None. 
Contractor — B.   W.   Demarais,   732   Page 

Filed  June  16,  1925.  Dated  June  4,  1926. 

Root  on    $2600 

Rough   plaster   on    2500 

Completed     2600 

Usual    35    days    2500 

TOTAL  COST,  $10,000 
Bond,  sureties,  forfeit,  none.  Limit,  90 
days.      Plans   and   specifications   filed. 


DWELLING 

(2619)       W     FOREST    SIDE    AVE.     bet 

Taraval    and    Ulloa,    Lot    27.    West 

Portal     Park.       All     work     except 

plumbing   and    heating   for   7-rooni 

frame   dwelling. 
Owner — Die<Jrich   Wolpman,  —  24th  St. 

San   Francisco. 
Architect — Plans   by  owner. 
Contractor — Thomas  M.  Jones,  643  29th 

Ave.,    S.    F. 
Filed  June  16,  1925.  Dated  Apr.  28,  1925. 
1st   of   each  month,   of  paid   up 

bills     75% 

Usual   35   days    Balance 

TOTAL  COST — Cost  and   $450  fee  for 

contractor. 
Bond,    $3500.      Sureties,    Morris    J.    and 
Annie   M.   Jones.     Forfeit,   none.   Limit, 
100  days.  Plans  and  specifications  filed. 


RESIDENCE 

(2620)  LOT  14  BLK.  5803  ST.  MARYS 
Park.  All  work  for  1-story  and 
basement  frame   residence. 

Owner  —  Roman  Catholic  Archbishop 
of   S.   F.,   1100   Franklin   St.,   S.  F. 

Architect — Chas.  F.  Strothoff,  2274  15th 

Contractor — P.    W.    Varney,     860    Bush 

Filed  June  16,  1925.  Dated  June  8,  1925. 
Wall  and  roof  sheathing  on.. $1687.60 

Brown    coated     1687.50 

Completed   and  accepted    ....    1687.50 

Usual    35   days    1687.60 

TOTAL  COST,  $6750 
Bond,  $3375.  Sureties,  Chas.  Monson 
and  S.  L.  Forsyth.  Forfeit,  none. 
Limit,  90  days.  Plans  and  specifica- 
tions not  filed. 


nWELLI.XG 

(2621)  W  FOURTEENH  AVE.  226  N 
Judah.  1 -story  and  basement  frame 
dwelling. 

Owner — Robert  and  Margaret  McCar- 
thy,  1363    14th  Ave..  S.   F. 

Architect — None. 


Saturday,   June   20.   1925 
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fontractor    —    Robert    McCarthy,    1363  DWELLING 

14th    Ave.,    S.    F.                               $3000  (2634)      W    BRUSSELS    100'    S   Silliman. 

One-story      and      basement      frame 

dwelling. 

DWELLING  Owner — S.    Saari.    200     Felton     St.,    San 

(2622)      E   THIRTY-FOURTH  AVE.   100  Francisco. 

S    C'abrillo.    1-story    and    basement  Architect — None.                                    $3,000 

frame    dwelling.  

Owner   —    A.    Wechter,    511    21st    Ave., 

San    Francisco  DWELLINGS 

Designer    &    Contractor   —    Frank    An-  (2635)      N    WOOLSEY    95'    120'    E    Som- 

tonioli    3415  22nd  St.,  S.  F.         $3000  erset.     Two    1-story    and    basement 

'           frame    dwellings. 

_  Owner — L.    Silverstein,    2471    San    Bruno 

°T2f)SE    OXFORD   AND    BURROWS.  Arch'^t'e'ct-Nonf''"''''"- 

1-story  and  basement  frame  dwell-  ^onVractor-S      Saari,     200     Felton     St., 

Owne"r-Joseph  Ferrari  2438  San  B.uno  ^an   Francis_co Each,   $3,000 

Ave.,    San    Francisco. 

Arnhitpct None  MFG.    PLANT 

Contractor— G    Carraro,    750   Felton   St..  (2636)      NW    MINNA    and    8TH    Sts.      2- 
San    Francisco.                                $3000  story    and    basement    brick      light 
manufacturing  plant. 

„„,„,  ,  ,^,„  Owner — Samuel    Schell.    180    Jessie    St., 

DWELLING                                                                 „,  San    Franciqro 

(2624)  S  TWENTY-FOURTH  250  W  Architect-Theo  W.  Lenzen,  785  Mar- 
Noe.  2-Story  and  basement  frame  j^^^  g^  g  p  $35,000 
dwelling.  '         

Owner— W.     H.     McCutchen,     3973     24th  DWELLINGS 

St..   'San    Francisco.  (2637)      W   GENEBURN   182,    214,    246   S 

Architect— None.                          ,,<,  r-   iio^..  College.      Three    1-story    and    base- 

Contractor- F.   T    McGuire,   146  College  ment  frame  dwellings. 

Ave  .  S.   F.                                            iibUi)  Owner— E.     L.     Stoneson.     3835     Mission 

St.,    S.    F. 

DWELLING                  r,xr,o-„     A„i^     1-^    =  Architect— Chas.   F.  Strothoff.   227 J    r.lh 

(2625)  W  FORTY-FIRST  AVE.  Ii5  S  St  S  F  Eacli  ftiioo 
Balboa:    W    41st   Ave.    150    &    200    N  '="-  "•      '        

Balboa.    Three     1-story    and    base-  flaTS 

ment    frame    dwellings.  E    LARKIN    43-3    S   Filbert.      2-stor.v    & 

Owner— William     Ccstello.     3428     Geary  basement  frame   (2)   flats. 

PI.     San    Fiancisco.             ,„„..           .  Owner— Delbert   Crespi,    Ross,    Calif. 

.Architect — .None.                           $3000    each  Designer    and    contractor  —   E.    Deisel- 

kamp,  909  Geary  St.,  S.  F.        $17,000 

DWELLING  . 

(2626)  NW     PORTOLA     DR.     175'    and  CLASS    C    BLDG. 

275'   SW   Vicente.  (2638)      S  HOWARD  37-6  E  Moss  S  100 

Two       2-story      and      basement      frame  ^    37.6    s    10    E    25    N    110    W    62-6. 

dwellings.  All    work    for    1-story    and    mezza- 

Owner — F.     Nelson     &     Sons,     2     West  j,jj,g    light    manufacturing    class    C 

Portal   Ave.  building. 

Architect — None.  Owner — L.  A.  Nott,   Piedmont,   Calif. 

Each,    $5,000  Architect — Frederick    H.    Meyer    and    A. 

R.  Johnson,   742   Market   St.,   S.   F. 

FLATS  Contractor — Otto  Johnson,  2435  Spauld- 

(2627)  E    SAN    BRUNO     AVE.,     50'     S.  jng    Ave.,    Berkeley,    Calif. 
Burrows.       Two     story     and     base-  pued  June  17,  1925.  Dated  June  16,  1925 
ment    frame    (4)    flats.  On    first    of    each    month    75% 

Owner — Frank    M.    Durgnan.    premises.  Usual     35     days     25% 

Designer— Edw.  J.  O'Connor,  346   Wool-  TOTAL  COST,   $13,900 

sey     iSt.                                                $S,000  Bond,    $6950.      Sureties,    Fidelity    &    De- 

posit    Co.    of   Maryland.     Forfeit,    none. 

DWELLING  Limit,    90    days.      Plans    and    specifica- 

(2628)  ORD    COURT    bet.     Douglas    &  tions    fiUd. 

Levant    St.     One    story    and    base-  

ment     frame     dwelling.  FRAME    BLDG. 

Owner — Mary  A    .^  Eugene  L.  Harring-  (2639)      E    DIAMOND    75    S   18th    S   aO    x 

ton,    12    Ord    Court.  E    100.      All    work    for    excavating. 
Architect — None.  concrete,    carpentry,    roofing,    hard- 
Contractor— A.    L.    Lundy,    106    11th    St.  ware,    tiling,    sheet    metal,    scaftold- 
$3,000  ing.    patent    flues,    hardwood    floors, 

and    mill    work      for      2-story    and 

DWELLING  basement   frame   bldg. 

(2629)  W     15th    AVE.,     250'     S    Judah.  Owner — The  Roman   Catholic  Archbish- 
One     story     and     basement     frame  op,    1100    Franklin    St.,    S     F. 
dwelling.  Architect    —    Normand    W.    Mohr,    4405 

Owner— Lilia    B.    Stebbins,    1785    Green  20th    St.,    S.    F.            „     „     .       ,       ,„„ 

St.  Contractor  —  Leibert    &    Trobock,    180 

Architect — None.  Jessie    St.,    S.    F. 

Contractor— Robert       McCarthy,       1363  Filed  June   17,   1925.   Dated  June  —•-;>■ 

14th    Ave.                                             $3750  10th    of  each    month    75% 

Usual    35    days     ■  . 2.5 % 

n WEI  I  TNG  TOTAL  COST.    $14,283 

(2630)'  W    RALSTON    415    S    Holloway.  Bond,     $7140.       Sureties,    United     States 

One      story     and     basement     frame  Fidelity  &  Guaranty  Co.     Forfeit,  none. 

dwelling.  Limit.    90    days.       Plans    and    specifica- 

Owner — W.       Phoedovius,      3954      Army  tions   filed.                      

St.  

Arphitprt None  DWELLING                                             ,    „ 

ronlrac'tor-Frank       Phoedovius,       3954  (2640)      SE   BURROWS   120    SWSomer- 

Armv    St                                              $2,000  set    SW    2o    x    bE    75    pin.    BIK.    30. 

^^'"y    ='•      *  University  Mound.     All  work  for  5- 

ADD    FOR    TSORES  room    frame   dwelling. 

(2631)  NE    MONTEREY    &    GENESEE  Owner    —    Louis    Silverstein,    2471    San 
Raise    and    add    one    story    for    (2)  Bruno   Ave.,    S.    !• . 

•stores  Architect — S.    Saari. 

Own"L'r— P'    J     McVeigh,     698    Monterey  Contractor — S.     Saari.     200     Felton     St., 

RivH    '  San   Francisco. 

Anh"?  Ict-C.    Nelson                             $3,500  Filed  June   17,   1925    Dated  May  9,   1920 

Frame    up »1"" 

DWELLINGS  Brown    coated    }^^& 

(2632)  W    34th    AVE..   125-   150'    S  Tar-  p""""''''!'^ .  •  •  ' 1025 

aval.     Two    1-story    and    basement  Usual    35    da>s    •.j.q,^,;^^  '  e6s'r"$4100 

.\rchitect— None.                        Each,    $3,000  iflcations   not   filed. 

DWELLING                                                                  ,  °„Y.?^^l'S-'^nTTTfPOWS    145    =W    =ot"^r- 

'2633)      K    MILTON     200'    N    Bosworth.  (2G41)      f ^   BURRCA\  S  1 1  s    .    v      ot"^r 

One     storv     and     basement     frame  set   SW    25    x    SE   7.5.      Al I.    .0. 

iwelling.  ■  ^       ^-'"'''""T'l^fi    sflverstein      2471    San 

Owner- Jacob    Beerman.    134    Highland  Owner    —    Louis    S.K  erstein, 

Ave..    San    Francisco.  v?."""","    ^'^qUri 

Architect— None.                                      $2,700  Architect— S.    Saar.. 


!WS  31 

Contractor— S.  Saari,  200  Felton  St., 
San  Francisco.  ,„„, 

Filed  June   17,  1925.  Dated  May  9,  1925. 

Frame    up    '}2?c 

Brown    coated    ^9„r 

Completed      1025 

Usual    35    days    1025 

TOTAL   COST,    $4100 

Bond,  sureties,  none.     Forfeit,  $1.00  per 

day.       Limit,     90     days     after     May     15. 

Plans  and  specifications   not   filed. 

DWELLING 

(2642)  SE  BURROWS  70  SW  Somerset 
SW  25  X  SE  75.  All  work  for  4- 
room    frame    dwelling. 

Owner    —    Louis    Silverstein,    2471    San 

Bruno   Ave.,   S.   F. 
Architect — S.    Saari. 
Contractor — S.     Saari,     200     Felton     St., 

San   Francisco. 
Filed  June   17,   1925.  Dated  May  9,  1925. 

Frame    up    $950 

Brown    coated    950 

Completed      950 

Usual    35    days     950 

TOTAL  COST,  $3800 
Bond,  sureties,  none.  Forfeit,  $1.00  per 
day.  Limit,  90  days  after  May  15,  1925. 
Plans   and    specifications   not   filed. 

DWELLING 

(2643)  SE  BURROWS  70  SW  Somerset 
SW  25  X  SE  75.  All  work  for  4- 
room    frame   dwelling. 

Owner    —    Louis    Silverstein,    2471    San 

Bruno    Ave.,    S.   F. 
.\rchitect — S.    Saari. 
Contractor— S.     Saari,     200     Felton     St., 

Filed  June   17,  ]92'5.  Dated  May  9,  1925. 

Frame    up    $950 

Brown    coated    950 

(  ompleted      950 

Usual    35    days     950 

TOTAL   COST,    $3800 

Bond,  sureties,  none.     Forfeit.  $1.00  per 

day.     Limit.  90  days  after  May  15,  1925. 

Plans   and    specifications   not   filed. 

PARSONAGE 

(2644)  W  HOWARD  159  S  18TH  S  31 
X  W  122-6.  All  work  for  parson- 
age  bldg. 

Owner   —    Trinity    English    Evangelical 

Lutheran    Church. 
Designer   and    superintendent   —   Rein- 
hold  B.  Hansen,  148  10th  Ave.,  S.  F. 
Contractor^Fred     Miller,     225     Dolores 

St.,    S.    F. 
Filed  June  17,   1925.  Dated  June  4,  1925. 

Frame   up    25% 

Brown    coated    25% 

Completed    25% 

Usual   35  days    25% 

TOTAL  COST,  $10,500 
Bond,  $5250.  Sureties,  S.  W^  Towle  and 
F.  H.  Martell.  Forfeit,  none.  Limit,  120 
days.      Plans    and    specifications    filed. 


COMPLETION  NOTICES 


SAN   FRANCISCO    COUNTY 

Recorded  Accepted 

June  12,  1925 — E  42ND  AVE.  300  S 
Balboa  S  25  x  B  120.  H.  O.  Linde- 
man   to  W.   R.   Lindeman .  June    12,   '25 

June  12,  1925— E  19TH  AVE.  200  N 
Judah  25  x  120.  Henry  B.  Bern- 
hardt to  whom  it  may  concern.. 
June    11,    1925 

June  12,  1925  —  N  RAYMOND  AVE, 
200  W  Delto  25  on  Raymond  Ave. 
X  100.  Kelly  Gardner  and  John 
Murphy  to  whom  it  may  concern 
! June    12,    1925 

June  12,  1925— S  MULLEN  AVE.  105 
E  Alabama.  Peter  and  Paul 
Medus  to  whom  it  may  concern.. 
June    12,    1925 

June  12,  1925 — E  FAXON  AVE.  75 
N  Lakeview  Ave.  N  25  x  E  75  ptn. 
Lots  7,  8,  9,  Blk.  20,  Lakeview. 
The  McCarthy  Co.  to  James  Arnott 
&   Son    June  12,   1925 

June  12,  1925— LOTS  15,  16,  17,  18, 
19,  20  and  21,  Map  Resub.  Blk.  33, 
Sunnyside.  Moneta  Inv.  Co.  to 
James    Arnott    &    Son    .  .June    1.    1925 

June  12,  1925 — SE  18TH  and  San- 
chez E  35  X  S  100.  Jas.  and  Mary 
McBride  to  P.  J.  Hurley.. June  12,  '25 

June  12.  1925— W  44TH  AVE.  52-6  S 
Cabrillo  S  100  x  82-6  m  or  1. 
George  A.  Bertram  to  whom  it  may 
concern    June   12.    1925 

June  12,  1926  —  ukjT  28  BLK.  14 
Crocker  Estate  Map  E  Naples  171 
S  Rolph.  Henry  Stoltenberg  to 
whom   it   may   concern.. May  — ,   1925 


32 


Ju 


June 


June  12,  1926— LOTS  12,  13.  16,  17, 
20  21,  24,  25  Blk.  9.  Sunnyside. 
The  Key  Co.,  Inc.   to   whom  it   may 

concern    June    12,    1925 

June  12.  1925— S\V  30TH  and  SAN 
Jose  Ave.     E.  V.  Lacey  to  whom   it 

may  concern May   28,    1925 

June  12  1925— S  EDDY  87-6  E  Lar- 
kin  50  X  137-6.  E.  V.  Lacey  to 
Mission  Concrete  Co. ..June  11,  1925 
12  1925— N  POST  103  W  Hyde 
57-9  X  137-6.  Louis  D.  Stoff. 
inc.    to    whom    it   may    concern.... 

June    11.    19^0 

1925— S  GENEVA  AVEX. 
W  Naples,  lot  11.  blk.  11 
Crocker  Amazon  Tract.  NW  Morse 
168  NE  Pope.,  lot  31x71  being  ptn. 
Lots  29  &  30,  Bernal  Hd.  Assn.  Al- 
bin  M.  Samuelson  to  whom   it  may 

concern June     11,     1925 

June  11  1925— W  24th  Av  100  S  Tara- 
val   50x100.   Arvid   Halsen    to   whom 

it   may   concern June    10,    192o 

June  11.  1925— W  PIERCE  99  406 
from  SW  Pierce  and  Capra  W  ay 
S  25  and  W  100.  Alice  Harman 
to  Stempel  &  Cooley .  .  .  June  10,  192d 
June  11.  1925— SW  DUNCAN  and 
Guerrero.       J     and     A     Meetzer     to 

Stoneson   Bros June   11.    1925 

June  11.  1925— E  21st  AVE  125  N 
Anza  st  25x120.  Elizabeth  G.  and 
Mr.    W.   Magill   to  C.   T.   Magell.... 

June     9,     1925 

June  11  1925— W  27th  AVE.  25  from 
Ulloa  W  27th  Ave.  50  S  UlloA.  John 
Sioblom  to  whom  it  may  con- 
cern  June     10,     1925 

June  11.  1925— E  8th  AVE..  250  S  Irv- 
ing 25x120.  J.  D.  Hogan.  Orpha 
L  Hogan  to  whom  it  may  con- 
cern   June    11.    1925 

June  il.  1925— W  PIERCE  124.406 
from  SW  Pierce  and  Capra  Way 
S  25  X  W  100  lot  11,  blk.  464  A.  Ma- 
rina Vanderbilt  Tract.  " 
Cooley     to     Stempel     Cooley 
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Saturday,   June   20,    192.", 


.June 
June     11,     1925— SW     MARSILLY 


1925 
150 
SE   Bosworth.   A.   Holmes    to    whom 

it   mav   concern June   11,    1925 

June  U.  1925— W  CHILTON  AVE., 
125  S  Bosworth  S  25  x  W  100  ptn. 
blk  5  Mission  and  30th  St.  Assn. 
Peter  Huber  to  whom  it  may  con- 

-gm  June     11.     1925 

June  ii,'i925— W  CHILTON  AVE.. 
150  S  Bosworth  S  25x  WlOO  ptn. 
blk.  5,  Mission  and  30th  St.  Assn. 
Peter  Huber  to  whom  it  may  con- 
cern   June     11.     1925 

June  11  1925— E  FAXON  AVE.,  25  N 
Lakeview  Ave.  N25xS75  ptn.  lots 
7  8  9.  blk.  20,  Lakeview.  The 
McCarthy    Co.    to    James    Arnott    & 

Son  June     10,     1925 

June  iV.'  1925— E.  BAKER.  112.6  S 
Francisco.  May  A.  and  Lawrence  \. 
Frugoli     to     Robinson    &     Johnston 

June    11,    1926 

Tune  "ll."  1925— LOT  13.  BLK.  13, 
Crocker  Amazon  Tract.  Josiepn. 
Blanhnik  to  whom  it  may  con- 
cern   June     8,     1925 

June  10"l925— N  IRVING  100  W  20th 
Ave.   W   40xN   100.      Pietro   Grayano 

to   A.   H.   Ohlesen June   8,   1925 

June  10,  192.^;- LOT  7  BLK.  2888-A 
Laguna  Honda  Park.  Hawkins 
Improvement   Co.   to   whom   it  may 

concern June    10.    1925 

June  13.  1925— E  JULES  AVE  81-8  N 
Grafton  Ave  28-4x75.  Thomas  J 
Sullivan  to  whom  it  may  concern.. 

June    13.    19-'.T 

June"l3'.'l925-LpTS  4,  5  AND  6  BLK 
3083;  Lots  4,  5.  6  and  7  Blk  3081 
Map  Blks  3080  to  3085.  Westwood 
Highlands,  Hans  and  Esther  E 
Nelson    to    whom    it   may    concern.. 

June    12.    1925 

June  'is,'  ms'-E  JULES  AVE  25  N 
Grafton  Ave,  28-4x75.  Thomas  J 
SuUlvan    to   whom    It   may    concern 

June    13,    19J5 

229,     263    &     265 
Junge    to    L    J 


June  13,  192.5— SW  TWELFTH  AND 
Howard.  Associated  Oil  Co  to  Na- 
tional  Electric   Co June   9,    1925 

June  13,  1925— S  LOMBARD  165  W 
Jones  55.\137-6.  George  T  Arata 
to  M  Bacigalupi    June  12,   1925 

June  12,  1925 — E  POLK  75  S  Bay 
25  X  i)7-6.  G.  Moriconi  to  whom 
it   may   concern Tune    12.    1925 

June  13.  1925— N  TOLEDO  WAY  140 
E  Pierce  E  25xN  93.797  SW  25.781 
S  87.545  Lot  23  Marina  Court  Tract 
G.  Holt  hi-  and  H.  Borge  to  whom  it 
may   concern June    11.    1925 

June  12.  1925  —  NE  lOTH  225  NW 
Howard  NW  45  x  NE  113-4.  Wal- 
ter Eiler  and  A.  Feldman  to  Jos. 
Dunn    June   5.    1925 

June  15.  1925— E  THIRTY-EIGHTH 
Ave  155  N  Balboa  25x120.  L  M 
Carusio  to  whom  it  may  concern 
June    10.    1925 

.lune  15.  1925— S  UNION  85  W  Pierce 
51x120.  Eniil  Nelson  to  whom  it 
mav    concern June    15.    1925 

June  15.  1925— W  THIRTY'-SEVENTH 
Ave  75  X  Cabrillo  N  25xW  120.  Roy 
A  Pratt  to  whom  it  may  concern.. 
June    15.    1925 

June  15.  1925— NW  BURROWS  AND 
Holyoke  W  55x100.  Edmond  En- 
right  to  whom  it  may  concern... 
June    8.    1925 

June    15.    192.0- E    TWENTY-EIGHTH 
Ave  150   S  Taraval   25x120  Com    150 
S  Taraval  E  120xN  25.     Louis  War- 
wick   to    whom    it    may    concern... 
May    30.    1925 

June  15.  1925— W  NINTH  AVE  100  S 
Ortega  S  25xW  120.  Byrd  O  Smith 
to  whom  it  may  concern. June  13.  1925 
June  15.  1925— E  THIRTY-FIFTH 
Ave  240  S  Balboa  S  25x120.  Emilie  . 
Hantzsche  to  whom  it  may  con- 
cern  June    15.    1925 

June  15,  1925— S  BALBOA  82-6  E  33d 
Ave.  Robert  and  Marie  Fohlsen  to 
Robinson  &  Johnston  ..  .June  10,  1925 
June  15,  1925— E  35TH  AVE.  200  S 
Geary  S  25  x  E  120.  Jacob  H. 
Thorup   to    V 


June  15,  192. 
Hoags  Sub. 
Lapham    to 


E  ptn.  Lot 
Amazon  Tr. 
tate  Co.  to  V 


June    13.    1925— NO 
Clipper.      Albert 

Junfl1i';'l925:w  TWBNJY:seVe^TH 
Ave     100     N    Lake     N     37-6x    W     120. 
Howard    Elkus     to     whom     it     may 
concern    June    13.    1925 

June  13.  1925-SE  MADRID  100  N 
Brazil  Ave  N  25xE  100.  Arthur  W 
and  Josephine  Hallett  to  Wm  An- 
derson   June    — .    19iJ 

June  13.  1925-E  DIVISADERO  102-6 
N  Filbert  N  35xE  30  Bertha  W 
Stark  to  W  W  Rednall. .  June  12.  1925 


it  mav  concern. . 

June    11.    1925 

—  LOT  9  LY'ON  and 
Lincoln  Manor.  A.  R. 
I'hom    it    may    concern 

June    15.    1925 

June  15  1925  —  NE  REVERE  AVE. 
and  Hawes  37-6  x  100.  A.  De 
Leito  to  A.  L.  Stf^wpyt.  . June  13,  1925 
June  15,  1925  —  S  PRAGUE  80  W 
from  line  separating  Lot  15  from 
Lot  14  thence  bearing  S  8-9-25  W 
103.39  thence  bearing  N  75-23  W 
48.77  thence  bearing  N  10-7-35  E 
98.74  to  S  Prague  E  along  S  Prague 
45  to  beg.  being  W  ptn.  Lot  12  and 
E  ptn.  Lot  11  Blk.  6459  Crocker 
Amazon  Tract  Sub.  No.  2.  Crocker 
Estate  Co.  to  whom  it  may  con- 
cern      June    8,    1925 

June  15,  1925— LOT  23  BLK.  6453 
Crocker  Amazon  Tract.  Sub.  No.  2. 
Crocker    Estate     Co.       to    whom     it 

mav   concern    June   8,    1925 

June' 15.  1925— W  PTN.  LOT  13  and 
12  Blk.  6459.  Crocker 
Sub.  2.  Crocker  Es- 
•hom  it  may  concern.. 

June     8.     1925 

■  -LOT  27  BLK.  19  and 
20  Amended  May  In- 
gleside  Tenaces.  Gordon  W.  and 
Linnie  Morris  to  whom  it  may  con- 
cern         June   12.  192j 

June  15,  1925— S  JACKSON  147-3  W 
Maple  W  29-6  x  S  127-814.  Peter 
and   Neva   Sonna   to    whom    it    may 

concern     April     11.     1925 

June  15.  1925— E  LAYFAYETTE  bet. 
Howard      and      Natoma.        Eugenic 

Erigero    to    John    Ghirardelli 

June    15.    1925 

June  15.  1925 — W  FILLMORE  27-8^4 
S  Washington  S  75  x  W  106-3. 
Joseph    Sockolov    to    whom    it    may 

concern    June    15     1925 

June  15.  1925— LOTS  15  and  16,  BLK. 
B,  Map  1  Sutro  Addition.  Peder 
S.  Carlsen  to  whom  it  may  con- 
cern       June    15,    1924 

June  13,  1925— SE  WEBSTER  AND 
Ivy  E  65  S  120  W  27  N  95  W  38  N 
25.  O.  R.  .McGilvray  vs.  Benjamin 
and    Helen     Fireman    and    Thomas 

Saxton |150 

June  15.  1925— E  SPRECKELS  438- 
10  11/20  S  from  S  Sunnydale  Ave 
S  23-1  E  110  N  23-1  W  110  Ptn 
Visitacion  Rd.  Ettore  Lisotto  vs 
Carlo   GondoUo   or  Gandodolfo   and 

Gabriel    Venneri     $190 

June  15.  1925— W  LEE  AVE  175  S 
Holloway  Ave  S  25xW  112-6.  Sud- 
den &  Heitman  Lumber  Co  vs  John 


and    Minnie    Lukrafka.. 

J424  '- 

.lune  15.  1925—1488  19l!i  AVE.  11 
G.     Breese     and     E.     Vogel     vs.      I 

Appel    and    K.     Thorp Ifci;  ■  • 

June  16,  1925— S  GENEVA  i2S  W 
Madrid  25xl0o,  lot  18,  blk.  6 
Crocker  Amazon  Tract.  Thomas 
A.  Simpsorf  to  whom  it  may  con- 
cern      June  15,  1925 

June  16,  1925— W  NAPLES  159  S 
Newton  25x102.  lot  7.  blk  24, 
Crocker  Amazon  Tract.  Charles 
Ingerman  to  whom  it  may  con- 
cern          June    16.    1923 

June  16.  1925— W  TREAT  AVE.  145 
S  24th  S  25  W  62.6.  Dolores  Realty 
Co.    to    whom    it    may    concern.... 

June     15.    1925 

June  16,  1925— ULLOA  200  N  along 
29th  Ave.  25— No.  2463  29th  Ave. 
Horace      M.      McGowan      to      J.      A. 

Pereira    June    16,    1925 

June  16.  1925- N  STAPLES  AVE.  100 
W  Edna  W  25  x  N  112.6.  Minnie 
A.   Austin   to   James  Arnott   &   Son. 

Juno    12.    1923 

June  16,  1925— PTN  LOTS  29  AND 
39  Blk  F.  Mission  Terrace;  Ptn  Lot 
29  Blk  F,  Mission  Terrace.  Max 
Hansen   to   whom   it  may  concern.. 

June    12,    1925 

June  16.   1925— LOT  559   Gift  Map  No. 
2.      Gicochino    and   Josie   Sanflllppo 
to  whom  it  may  concern. June  16,  '25 
June    16,    1925— E    FIFTEENTH   AVE 
250    .V    Judah    25x120.      O    J    Ohlson 
to  whom  it  may  concern.  June  16.  1925 
Juie    16,     1925— LOT       19    BLK       2817 
Forest    Hill   Court.      Fred    K   Perry 
to  whom  it  may  concern. June  6,  1925 
June     16.       1925— NE       KEITH       AND 
Donner    Ave    N    lOOxE    300.      Pacific 
Electric    Mfg    Co    to    whom    It    may 

concern Mar.    20,    1925 

June  16,  1925 — S  JUDAH  57-6  W  8th 
Ave  W  35xS  100.  Samuel  Rhine 
and   Aaron   Stoff   to   Chas   Haggans 

June    8.    1925 

June  16,  1925 — LOT  4  BLK  14.  Sun- 
nyside,     Anders  M  Boe  to  whom  it 

may  concern June   16,   1925 

June  16,  1925— E  COLLINGWOOD  75 
S  21st  75x125.  John  J  and  Ella 
Lane   to   Ideal   Building  Co   %   Otto 

A    Boehm June    15,    1925 

June  16,  1925 — W  MISSION  85  S  20th 
S  35xW  90.  David  R  Eisenbach 
to  Mission  Concrete  Co.  Jas  Smith; 
M  Cohn;  Louis  Fontanella;  Dowd- 
Seid   Electric   Co;   Eiseil  &  Dondero: 

W  P  Fuller  &  Co June  15.  1925 

June  16,  19:;5— SW  C.ARP.OI.L  AVE  & 
Keith  NW  221-2  SW  103-11  SE 
192-1  XE  100.  Pacific  Electric 
Mfg  Co   to  Scott  Co  and  California 

Mill   Co June    8.    1925 

June  17,  1925— E  AVILLA  42-6  N 
Capra  Way  N  lOOx  E  100.  Robt. 
G.   Hall  and   Thos.   Hamill   to  whom 

it     mav     concern June     17,     1925 

June  17,"l925— E  Sth  AVE..  125  S  Cle- 
ment S  25x  E  120.  August  W.  Mac 
Killop  to  Meyer  Bros. June  16.  1925 
June  17,  1925— S  PACIFIC  137.6  E 
Hyde  E  6S.9x  S  137.6.  Joseph 
Pasqualetti  to  whom  it  may  con- 
cern     June    17,    1925 

June     17,     1925— SW     CONCORD     150 

NW    Brunswick    NW    25x    SW    120, 

lot     11.       Wm.     J.     Karp    and     Anna 

Karp   to   C.   M.    Dold June    16,    1925 

June  17,  1925 — LOT  10.  BLK.  3253 
Balboa    Terrace.      Martin    Meier    to 

John     R.     Lindsay June     1,     1925 

June     17,     1925— SW     TWENTT-FIRJST 
and     Bryant     35x100.      H.     F.     Ram- 

niacciotti     to     C.     F.     Parker 

June    11,    1925 

June  17,  1925—2416  GOUGH  ST. 
Arthur     G.     Scholz,     agent     for     M. 

A.    Bertheau,    to    E.    Wiander 

June     15,     1925 

June  17,  1925— SE  BOSWORTH  and 
Brompton  Ave.,  SE  25x  SW  100. 
John    Frnjak    to    Eric    Dahlberg... 

March     10.     1925 

June  16.  1925— E  15th  AVE..  N  Ju- 
rtah  N  25  X  E  127-6.  Julia  M.  El- 
kington  to  whom  it  may  con- 
cern       June     16.     1925 

June  17.  1925- LOT  15.  BLK.  641. 
Western  Add  W  Blake  156  N 
Geary.     George  Ziegler  to  whom  it 

may    concern June    17,    1925 

June  16.  1925— N  SILVER  AVE.  275 
E  Congdon  E  25  x  N  110.  ptn.  blk. 
13.  Cullege  Hd.  Assn.  W.  C.  and 
Marie    Peterson    to    whom    it    may 

concern    June   16.    192S 

June  17.  1925— E  33rd  Ave.,  250  S 
Taraval  S  50  x  E  120.  Geo.  Gold- 
stein to  Meyer  Bros June  12,  1925 


Saturday,   June   20,   1925 

LIENS  FILED 

8AN  FRANCISCO  COUNTY 

t>»o«rded  Amount 

funril  1925-W  CYPRESS  169  S 
24th  W  40  X  S  26.  N.  C.  NicW- 
lassen    vs.    August    Cipowsky      and 

J^Tu     ?92!-sl    WEBSTER     -anl"- 
Ivy    e'  65    X    S    120    W    27    N    95    W 
38  N   25      G.  W.  McGllvray,   J102.50. 
Thomas     Seaton,     $86.25..    vs.     Ben- 
iamin    and    Helen    Fireman. 

June  11  rnS-E  lOTH  AND  SHER- 
idan  SE  60  x  NE  80.  San  Fran- 
risco  Oven  Co.  vs.  Automatic 
Servall      System      and      F-dericka^^ 

Ju^e  11  1925-N-l6mbARP  107  E 
Stockton  E  30  X  N  137-6^  P.  A. 
«mith  Co  Howes  Lumber  Co..  inc., 
Nor  h  End  Mfg.  Co.,  Rock  Sand  & 
Gravel  Sales  Co..  and  New  Mission 
Sheet  ^Vletal  Works  vs.  Ferruccio 
De  Grazia.  Co-operative  General 
Contractors    &    Builders,    and    T.  ^A. 

Jun°"l2''    1925-745  '  MARKET.' •hoK 

'Tagnesite      Co       vs.      J^nny      Wren 

Stores,    Inc.,    Auslen    &    Stone    Co. 

Ju^n-e^  /2,  ^Io/s^'^'e^^COLONG^Ob"' 

•^  7^    100.    125    S   21st   St.,    each    S   26 

X    E    125.      J.    R.    Margarrell,    $243, 

J    W    Margarrell,    $210,   vs.   John   J. 

and  Ella  E^  Lane,  and  O.  A.  Boehm 

Tun'e  \t''l9!5-E"^HOwARD  '  VoO 's 
Fourteenth  S  30xB  125.  M  Berto- 
fino  vs  John  and  Lydia  poster .^.^.^.^._^ 

June  ■  Ve".  ■  ■1V25-SB  ■  iv\^  and' '  Web- 
ster E  65x  S  120  to  Hayes  W  27 
X  <i5  W  38  N  25.  Golden  Gate 
Building  Materials  Co.  vs.  T.  c. 
Sexton,   Benjamin   and   Helen   y^r«j-^jj 

.lu'^e"  16.-  ■  i925-W.  ■  COXXECTICITT; 
175  N  22nd  N  50x  W  100.  The 
Greater      City      Lumber      Company 

,u7e   l''6?^T^5_'E  ^CO^L"£lNGWO%-Vf 
S    21s      S    75xE    125.      Amsler    Sheet 
Metal     works,       $84.20;       Friedman 
Bros.,    $116.25    vs    John    J    and    Ella 
E    Lane    and    Ideal    Bldg    Co ... .... 

June  16.  1925— SE  W-EBSTER  &  IVY 
B  65  S  120  W  27  N  95  W  38  N  25. 
Clayton  Parker  vs  Benjamin  and 
Helen   Fireman    .  .  . -n     4 

June  17,  1925— W  Tennessee  oO  fc 
isth  s  25x  W  100.  San  Bruno 
Lumbe^r  f  ^Supply  Co.  vs.  Marie 
G.      Puccetti      .  .  .  .  ■ $1,  — 0.a3 

RELEASE  OF  LIENS 

SAN  FRANCISCO   COUNTY 

J"un^?2,^925-NW  NORTH  POINT  &"' 
Scott  N  275  to  S  Beach   by  W  412-b 
fo    E    Divisadero.         The      Fay    Im- 
provement Co  to  whom  it  may  con- 

Ju'tfe'^"ll '  ■  i925— N  ■LOMBARD  '  loY  E 
^"stockton      E    30XN      137-6.        Rock 

sr?oi=-i.TirJa^°^^"T.-  c^ooi,'?;^'^ 

Ju^rir"9l5!lN"L6iiBARDWE 

ru^mblr  CO  ne$i822'95;  "no^I^ 
End  mg  "ci,  $160;  A  Carraro  (as 
New  Mission  Sheet  Metal  Works), 
$98.45  to  Ferruccio  Di  '''"^^'^,^"1, 
Cooperative  General  Contractors  & 
Builders  and  T  A  Sourich  ....•■•  ■• 

June  16  1925— N.  LOMBARD  107  *. 
Stockton  N  137-6XE  30.  J.  Pelle- 
grini and  Charles  P.  Murphy  as 
Progressive  Tile  and  Mantle  Com- 
pany to  Ferruccio  Di  Grazia  and 
T.   A.    Sourich.  ^     mv     tts 

June  17  1925 — N  Lombard  107  K 
Stockton  E  30X  N  .137-6-  ^"'^^ 
Farrell  to  Ferruccio  DeC.razia  <-u- 
operative     General     Con<traotor   ^l- . 
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BUILDING  CONTRACTS 

ALAHBDA    C»UHTT 

$1,000  and  Over  B«port»<l 


3711 
3712 


GarflHd        THE  MERCURY  PRESS 

3140-1-2     818  Mission  St..  nr.  «lii 


The    following    la    an    'odex    for    th« 
contracts  In  this  Issue. 

3602  Hendershot  O^'S^r       1200 

3603  Brewster  A°      t       Inflft 

3604  Lane  S^^          ^Xnn 

3605  GiUespee  ^P^l^Ti       ^22S 

3606  Swift  Ahnefeld        3780 

3607  Coolbaugh  Sims       4000 

3608  Mead  Morse        6500 

3609  Artz  ,^.     Owner        2700 

3610  Calden  Wieslander     11000 

3611  Ayer  J"""""  innXn 
■!K12  Aver  Tornell  10000 
leu      Norris  Norris     10000 

3614  Pavert  Owner      laSOO 

3615  Olson  Johnson        6200 

3616  Leeper  97"'"       Inoo 

3617  Engstrom  .^^'""^l       ITnl 

3618  Rossi  Hildebrand       4000 

3619  Poole  Tornell        6000 

3620  Casha  Owner        3000 

3621  Hunter  Owner       1200 

3622  Towney  ^       Pfters        3030 

3623  Stahl  ^"Sn^^Z       47oS 

3624  George  Hugnes        iiuu 

3625  Williams  Owner        4000 

3626  Cummings  "^""       ,nnn 

3627  McCabe  ^.O^^^fu        ?fi?5 

3628  Kennedy  ^?^ZlJl  2125 
'llll  ^lt%T  Oalley'  ?5?« 
36l       SaSlInd  Branagh      36000 

3632  Providence  ^^U",}^   "SHn 

3633  Mehrtens  Thelle        3600 

3634  Feinbockel  Owner       3400 

3635  Vagina  ^"^i'lh      i5724 

3636  Powell.  F^|h      10,24 

3637  Teicheira  Znll       3800 
ffifs      mil  Ownfr       foSo 
nil     McTaren  Maso"        60 
fsti     ^=  Mcgald       1200 
nil     ^^c^o^Sson  owner       2200 

3645  Francis  SmUh        7500 

3646  Stretitz  SmMx        < 

--      Hollas  ^^^       -00 

'3^t^0     If.A  St-son        3000 

3651      Kftehnger  *^^o%ne"        ^000 

mi     l^z?eich        ^^fac^flc     19500 

m^     «lson  ^'oT^on       4500 

m^     ^^i^S^son  Hendric^     ^-00 

^6^1      irad.-ey  Owi            1000 

3662      Helenkamp  gwne.        2750 

r6^6^4     S^ir  Tle>le        3150 

3-B      F,uV"7"  KalSn        5960 

r6r8     ^Xro^  Ojn            IVol 

1CCQ      Pfrane  Owner        Biuu 

3669     Ptrang  Owner       1000 

1^673     ke^chhold  Hamilton             0 

lt]\     ^yoo\"'''  >?"nez        5450 

.1        yY^  Owner      7500 

3677      Campbell  1  a.rjl        9740 

367S     Gunderson  °''kT,v        7600 

fBs'o     MeVr"  Wi'ri^        5050 

?csi      Honeywell  Thrams      13000 

l^     ^lnl\:.f  owner       SO^OO 

3684      J^ooie  Owner        6000 

Mil     A?ask'a  oZTe-       3000 

3686     AiasKa  nwner        ''750 

36S7      Marquis  owner        3300 

1C0Q      pfiro-  Owner        djuu 

nil     Mo7ris  owner       6000 

'.IT.      -{ohanron  "-""        ^150 

il^l      Haines  Saltz        3000 

3692.    Haires  nwnpr        'iOOO 

3693      Norman  Owner        6><<i<J 

-      36M     Gi.lespie  ,9'^"'"^       ?-on 

3695  Meyers  Meyers        4.,00 

3696  Rhodes  Meyers        4000 
S697     Leone  F^'^        "f^^ 

3699     Morrison  '^^''^'■AZn"        Ull 

•iTOn      Fisher  Owner        .^oUU 

"01      Fisher  Own^r        ,000 

370L'      Hughes  nZ'Z       "500 

3703      Splude  .,    Owner        -.500 

■■•-ni      Frier  .Mex.ander       3000 

3705     Dailey  Owner       3500 


Minami 
Hansen 
Selberling- 
Chambers 
Green 
Henderson 
Bowman 
Officer 
Kemp 
Wickham 
Wickham 
Hickok 
Smith 
Fillmore 
Rugg 
Giondano 
Crescent 
Sebbens 
Oakland 
Johnson 
Blade 
Green 
Perata 
Dannheim 
Grimes 
.\merican 
Ostrom 
Thomas 
3734      Johnson 
3735zBredlow 
373B      Heath 
3737      Martin 
Muthf 


3714 


3717 
371S 


3721 


3724 


3726 
3727 


3730 


3733 


373:l 
3740 


Tiiyl    r 
Gulteben 
Harden 
Donovan 
Bluhm 
ielle 
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1200 
12000 
9000 
2'600 
1500 
1500 
9000 
8000 
13801 
4000 
4000 
,2100 
3000 
2150 
6000 
7000 
2900 
3000 
■5000 
2100 
3150 
l;iOO 
2500 
12500 
10000 
29U46 
6174 
8788 
1400 
1800 
3000 
5000 
3000 
5500 
5000 
3000 
3950 
4500 
1900 
3000 
3500 
25110 
3700 
20110 
2000 
15011 
2500 
9500 
2500 
2700 
2500 
2500 
2500 
21511 
3500 
5000 
2500 
3100 
4000 
2750 
2100 
29000 
37000 
33,598 
50000 
12000 
lOOOIl 
53587 
3900 
11644 


ALTERATIONS 

(3602)  NO.    1814    HEARST    AVE.,    Ber- 
keley.     Alterations. 

Owner — S.    G.    Hendershot,     2027    Dela- 
ware  St..   Berkeley. 
Architect— None.  $1200 

RESIDENCE 

(3603)  NO.     1800     SAN    RAMON    AVE.. 
Berkeley.      One    family    residence. 

Owner — W.  C.  Brewster,  Berkeley. 
Designer— S.    R.    Coffee,    1142    Arch    St., 

Berkeley. 
Contractor — S.   R.  Coffee,   1142  Arch  St.. 

Berkeley.  $5000 


3758 
37  5'J 
3760 
3761 
3762 
3763 
3764 
3765 
3766 
3767 
376S 
3769 
3770 
3771 
3772 
3773 


W 

Block 

Svendsen 

Fennelly 

Thompson 

Chisholm 

.St.    Josephs 

Montaina 

Travers 

Kiismussen 
Craig 

Griffiths 

.Milton 

Sexton 

Thonvis 

Burks 

Tweed 

Tweed 

Johnson 

Moore 

Bauman 

Steinbock 

Contra 

Miller 

Oakland 

Oakland 

IJptonUpton 

Levinge 

Weiss 

Sebbens 

Fisk 


Owner 
Scott 
Hansson 
Peters 
Henderson 
Henderson 
Long 
Henderson 
Livingston 
Banning 
Banning 
Huffman 
Owner 
Owner 
Owner 
Bristow 
Lyon 
Young 
Owner 
Owner 
Van    Horn 
Steffen 
Owner 
Heyer 
Norlin 
Lawton 
Stolte 
Stolte 
Malmstrom 
D.  odrick 
Owner 
M    &   L 
Owner 
Owner 
Owner 
Owner 
Daubert 
Daubert 
Daubert 
Lodge 
Craftsman 
Heilman 
Owner 
Ri.se 


Owner 

Bay 

Owens 

Whittaker 

Owner 

Geary 

Owner 

Jackson 

Sexton 

Van    .\'ess 

Owner 

National 

.National 

Harris 

Parker 

Owner 

Goranson 

MacDonald 

Windsor 

Anderson 

Westlund 

Yerrick 

Schuppert 

Cederborg 

Young 

.\nderson 


RESIDENCE 

(3604)  NO.  1221  HOPKINS  ST.,  Ber- 
keley.    One  family  residence. 

Owner — F.  D.  Lane,  244  Alvarado  Road, 
Berkeley. 

Architect — None.  $3000 


RESIDENCE 

(3605)  NO.  2520  McGEE  AVE..  Ber- 
keley.    One   family   residence. 

Owner — Mrs.  A.  J.  Gillespie,  Parker  St., 
Berkeley. 

.Architect — None. 

('ontractor — H.  J.  Flolow,  1421  Chan- 
ing  Way,  Berkeley.  $3000 


RESIDENCE 

(3606)      NO.     1230    PARKER,    Berkeley. 

One    family   residence. 
Owner — Fred    Swift,    Berkeley. 
Architect — None. 
Contractor  —  Harry       Ahnefeld,       1969 

Marin    Ave..  Berkeley.  $3780 
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RESIDENCE 

(3607)  NO.  600  THOUSAND  OAKS 
Blvd.,  Berkeley.  One  family  resi- 
dence. 

Owner — Mrs.  A.  Coolbaugh,  2536  Chil- 
ton  Way,   Berkeley. 

Architect — None. 

Contractor — T.  M.  Sims,  1812  Virginia 
St.,    Berkeley.  $4000 


RESIDENCE 

(3608)  1001    MILLER    AVE.,    Berkeley. 
One  family  residence. 

Owner  —  H.    H.    Mead,    5    Forest   Lane, 

Architect  —  Cox    Bros.,    2121    Shattuck 

Ave.,    Berkeley. 
Contractor — T.    O.    Morse,    1316    Euclid 

Ave.,  Berkeley.  J6500 

RESIDENCE 

(3609)  NO.    3015    DOHR    ST.,    Berkeley. 
One  family  residence. 

Owner — T.  J.  Artz,  562  29th  St.,  Oakland 
Architect— None.  12700 


RESIDENCE 

(3610)  NO.  66  EL  CAMINO  REAL, 
Berkeley.     One  family  residence. 

Owner— Gay  C.  Calden,  4127  Gilbert  St., 
Oakland. 

Architect — None. 

Contractor — J.  D.  Wieslander,  4102  Gil- 
bert St.,  Oakland.  $11,000 


RESIDENCE 

(3611)  NO.    2203      SPAULDING      AVE., 
Berkeley.      Two    family   residence. 

Owner— Earl    J.    Ayer,    2054    38th    Ave., 

Oakland. 
Architect — J.  C.  Thayer,  1515  33rd  Ave., 

Oakland. 
Contractor— C.   A.   Tornell,    522   Hadden 

Road.    Oakland.  $8000 

RESIDENCES 

(3612)  NO.    1564    AND    1070    ALLSTON 
Way,  Berkeley.     Two     one     family 

Owner — Earl    J.    Ayer,    2054    38th    Ave., 

Oakland. 
Architect — J.  C.  Thayer,  1515  33rd  Ave., 

Oakland. 
Contractor— C.   A.   Tornell,   522   Hadden 

Road,   Oakland.  $5000    each 


RESIDENCES  „  .  „,  ^ 

(3613)  NO.  2345  AND  2713  SAN  PABLO 
Ave.,  Berkeley.  Two  two  family 
residences. 

Owner — J.  Norrls,  365  17th  St.,  Oakland 
Architect — J.  Oliver.  ,  ,  ,.    „ 

Contractor — R.  E.  Norrls,  365  17th  fat., 
Oakland.  $5000  each 

RESIDENCES  ,    ^^   „,„ 

(3614)  NO.  2132-36-38-40  STUART  ST. 
Berkeley.  Four  one  family  resi- 
dences. .,      ^ 

Owner — R.   J.   Pavert,   Mercantile  Bank 

Bldg.,  Berkeley.  ,„„^„  v. 

Architect — None.  $3950   each 

STORES  „    „   ^   „ 

W   THIRTY-EIGHTH   AVE.    200   S   Pen- 

niman    Ave.,    Oakland.       1-story    b- 

room,    stores. 
Owner— M.    L.    Borg,    Oakland. 
Architect— J.    W.    Plackett,    Mercantile 

Bank    Bldg.,    Berkeley., 
Contractor— Chas.     M.     Fleischer      2214 

Bancroft    Way,    Berkeley.        $10,400 
NOTE    —    Recorded    contract    reported 

June    11,    1925,   No.    3601. 

DWELLING  „^  „ 

(3615)  S  CAVANAUGH  RD.  200  W  Bar- 
rows.   2-story    8-room    dwelling, 
and  1-story  garage. 

Owner   —   Carl    Olson,    1110    E   12th   St.. 

Oakland. 
Architect — None. 
Contractor — H.  Johnson,  512%   13th  St.. 

Oakland.  »6200 


DWELLING 

(3616)  E  RHODA  AVE  385  N  Made- 
line, Oakland.  1-story  4-room  dwlg 

Owner — J.   L.  Leeper,   2567  Montana  St. 

Oakland.  .„«„. 

Architect— None.  $2600 

DWELLING 

(3617)  W  EASTMAN  AVE,  300  Pen- 
niman,  Oakland,  1-story  3-room 
dwelling. 

Owner — Oscar    Engstrom,     3131     East- 
man   Ave.,    Oakland. 
Architect— None.  $2000 


DWELLING 

(3618)     NE    Cor.    32nd    &    GROVE    ST., 

Oakland.      2-story     5-room    dWell- 

Ingr. 


Owner — A.  J.  Rossi,  611  32nd  St.,  Oak- 
land. 

Architect — None 

Contractor — C.  G.  Hildebrand,  1700 
Fremont    Way.  $4000 


DWELLING 

(3619)  B  SANTA  CLARA,  opp  Cres- 
cent, Oakland.  1-story  5-room 
dwelling. 

Owner— W.  J.  Poole.  City  Hall,  Oak- 
land. 

Architect — None. 

Contractor — C.  A.  Tornell,  522  Haddon 
Road,    Oakland.  $6000 


DWELLING 

(3620)      2133    E    30th    ST.,    Oakland.    1- 

story    4-r    dwelling. 
Owner — Theo.  C.  Casha,   1839   40th  Ave., 

Oakland. 
Architect — None.  $3000 


ALTERATIONS 

(3621)  4170  LAUREL  AVE.,  Oakland. 
Alterations    and    1-story    garage. 

Owner — Mrs.    G.    E.   Hunter,    934   Maine 

Ave.,    Richmond. 
Architect — None.  $1000.       $200 

DWELLING,     GARAGE 

(3622)  1045  61st  STREET.  Oakland. 
1-story  5-room  dwelling  and  1- 
story   garage. 

Owner — Arthur   Towney.    1087    61st   St., 

Oakland. 
Architect — None. 
Contractor — L.    A.   Peters.    1361   B    27th 

St.,  Oakland.  $2850  and  $180 


DWELLING 

(3623)  N  WILBUR  ST.,  370  E.  Lin- 
coln. Oakland.  1-story  4-room 
dwelling. 

Owner — Ed.    Stahl,    49    Tosemite    Ave.. 

Oakland. 
-■Architect— None. 
Contractor — Chas.    V.    Fernstrom,    3516 

Laguna    Ave.  $2600 

DWELLING   AND   GARAGE 

(3624)  S  ALCATRAZ  AVE..  250  E  Do- 
ver St.,  Oakland.  1-story  5-room 
dwelling   and    1-story   garage 

Owner — Fred     E.     George,     5715     Dover 

St.,  Oakland. 
.Architect — None. 
Contractor — Hughes     &     Beach,     902-06 

Washington  St.  $4000  and  $700 

-ALTERATIONS 

(2625)      688    RAND   AVENUE,    Oakland. 

Alterations. 
Owner — J.   B.   Williams,   688   Rand  Ave. 

Oakland. 
Architect — None.  $4000 

GARAGE 

(3625)  W  SAN  PABLO  AVE.,  Oakland. 
1-story  brick  and  tile  garage. 

Owner — Mrs.    Roy    Cummings,    835    56th 

St.,  Oakland. 
A  rch  i  tect — None. 
Contractor — J.    J,    Hauri,    822    56th    St.. 

Oakland.  $6750 

DWELLING 

(3627)  3620  39th  AVE.,  Oakland.  1- 
story    4-room    dwelling. 

Owner— J.     D.     McCabe,     2528     Peralta 

Ave.,    Oakland. 
.Architect — None.  $2000 

SHED 

(3628)  W  OAK  ST.,  150  S  4th  St., 
Oakland.    .1-story    shed. 

Owner— J.   J.    Kennedy   Co.,  Oakland. 
Architect — None. 

Contractor— Chas.  Forsyth,  3208  West 
St.,    Oakland.  $1615 

DWELLING    AND    GARAGE 

(3629)  S  BUENAVISTA  AVE.,  120  W 
Simson.  2-story  4-room  dwell- 
ing   and    1-story    garage. 

OT^ner— A.      Danielson,      325      10th      St. 

Oakland. 
Architect- None.  $2000   and   $125 


ADDITION 

(3630)  S325  BOND  ST.,  Oakland.  Ad- 
dition. 

Owner— F.  Ropero,  5325  Bond  St.,  Oak- 
land. 

Architect — None. 

Contractor— W.  R.  Oakley,  1911  65th 
$1500 


Ave.,    Oakland. 


SCHOOL 

(3631)       NE    COR.    HUBERT    RD.     and 

Sunnyhill,    Oakland.         1-storv    tile 

school. 
Owner — City   of   Oakland. 


Architect  —  Whythe,   Blaine  &  Olsen. 

1801)    Telegraph     Ave.,    Oakland. 
Contractor — John       E.       Branagh,       184 

Perry  St..  Oakland.  $36,000 


RESIDENCE 

NO.  38  DOMINGO  AVE..  Berkeley.  Two 
family   resid-!;ce. 

Owner — Blanch  Davenport.  6200  Rock- 
wall St.,   Berkeley. 

Architect — None. 

Contractor  —  Joseph  Coward,  1930  E- 
27th    St.,    Oakland.  $13,500 


HOSPITAL,    ETC. 

(3632)  BLK.  BOUNDED  BY  CENTRAL 
Ave..  Webster.  Orchard  and  Sum- 
mit Sts.,  Oakland.  General  con- 
struction hospital  bldg..  chapel  and 
service    building. 

Owner — Providence     Hospital     of    Oak- 
land. 
Architect  —  R.    A.    Herold,    430   Forum 

Bldg.,    Sacramento. 
Contractor — Barrett     &     Hilp,     354    Ho- 

brrt    St..   Oakland. 
Filed  June  10,  1925.  Dated  June  9,  1925. 
10th    of    each    month,    of    value 
incorporated  up  to  the  1st  of 

that   month     100% 

Contractor's    fee    $20,000,    payable — 
When  3rd  floor  of  hospital   and 
5th    floor    of    service    bldg    is 

completed    14 

When    roofing    is    completed    Vt 

When    plastered    % 

Usual    35    days    Balance 

TOT.AL  COST,  not  to  exceed  $410,271.00 
Bond,  $410,271.  Sureties.  Fidelity  & 
Deposit  Co.  of  Md.  Forfeit.  $50.00  per 
day.  Limit,  300  working  days  from 
date  of  contract.  Plans  and  specifica- 
tions  filed. 

DWELLING 

(3633)  1207  CENTRAL  AVE.,  Alameda 
5-room    dwelling. 

Owner — H.  G.  Mehrtens,  1536  Webster 
St.,   Alameda. 

Architect — None. 

Contractor — F.  J.  Thiele,  3221  Thomp- 
son   Ave.,    Alameda.  $3600 


DWELLING 

(3634)  2617  ENCINAL  AVE.,  Alameda. 
5-room    dwelling. 

Owner — Emma  Feinbockel,  1020  Paci- 
fic   Ave.,    Alameda. 

Architect — None.  $3400 


ADDITIO.N 

(3635)  314  BRUSH  STREET.  Alameda 
Addition. 

Owner — J.  Vagina.  314  Brush  St..  Ala- 
meda. 

Architect — None. 

Contractor  —  John  Perona,  BIdrs  Ex- 
change,   Oakland.  $1000 


STORE    BLDG. 

(3636)  PARK  STREET,  Alameda.  1- 
story  7   store   brick  bldg. 

Owner — Bertha  M.  Powell,  1000  Sher- 
man   St.,    Alameda. 

.Architect — None. 

Contractor — M.  H.  Fisk,  1333  Fountain 
St.,   Alameda.  $10,724 


RESIDENCE 

(3637)      IS    MENLO    PLACE,    Berkeley. 

1-famlly   residence. 
Owner   —   E.    Teicheira,    2336    Edwards 

St..    Berkeley. 
Architect — None.  $7000 


RESIDENCE 

(363S)  1504  SACRAMENTO  ST.,  Ber- 
keley.   1-family    residence. 

Owner — W.  Pills,  1425  Carlton  St.,  Ber- 
keley. 

Architect — None. 

Contractor — M.  P.  Rose,  940  Osford  St., 
Berkeley.  $3S00 

RESIDENCE 

(3639)  1401     ACTON     ST.,     Berkeley. 
1-family    residence. 

Owner — Geo.  E.  Rice,  1517  Hopkins  St., 

Berkeley. 
Architect— None.  $3000 

RESIDENCE 

(3640)  1552  LE  ROY  AVE.,  Berkeley. 
l-r"amily    residence. 

Owner — A.   M.   McLaren,   Berkeley. 
Architect — None. 

Contractor — Mason  McDuffle  Co.,  Ber- 
keley. $6000 

RESIDENCE 

(3641)  2766  MATHEWS  BT.,  Berke- 
ley.  1-family  residence. 
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Owner— S.     A.     Warner,    850    Cleveland 

Ave.,   Oakland. 
Architect — None.  J2000 

ALTERATIONS  ^      „     , 

(3642)      2010   SHATTUCK  AVE.,   Berke- 
ley.   Alterations. 
Owner — \V.    G.    Gllman,    Berkeley. 
Architect — None.  ,^    „    o        oi>,« 

Cotnractor — S.  O.  McDonald  &  Son  2912 
Deakin   St.,   Berkeley.  $1200 

?364f)^"^E  SEVENTY-EIGHTH  AVE. 
100  N  Garfield  Ave.,  Oakland.  1- 
story   5-room    dwelling.  _  , .  ^ 

Owner— Corse  &  Minck,  3355  E- 14th 
St.,   Oakland. 

Architect— None^ »3600 

DWELLING  „^ 

(3G44)      2215    JONES  AVE., 
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Oakland.  1- 


story   4-rooni   dwelling  and   1-story 

Uwn^r— Nels  O.  Jacobson,  2223  Santa 
Rita  Ave.,  Oakland. 

Architect— None.  52200 

(3645)      W   SIXTY-SEVENTH    AVE.    400 

S  Beck  St.,  Oaliland.     1-story  3-rm. 

dwelling   and   garage. 
Owner— W.  J.    Francis,   6682    E-14th  St., 

Oakland. 
Architect — None.  „,„„    ^  ,,.. 

Contractor— G.    P.    Smith,    6682    E-Ulh 

St..    Oakland.  $2.!00 

f3«?wrEIGHTY-EIGHTH  AVE.^  26. 
66,  86  N  Olive,  Oakland.  Three 
1-story    4-room    dwellings. 

Owner — D.  Strelitz  and  R.  Jacob,  135 
9th  Ave.,  S.   F. 

Architect — None. 


Contractor- 
Oakland. 


H.    Smith,    P. 


35 

O.    Box    774. 
Each  $2500 


A  Variety  of  Work 
on  the  Same  Machine 


In  addition  to  business  correspondence  the  modern 
cffice  has  a  large  variety  of  work  for  the  typewriter. 

Tabulating,  billing  (simple  and  condensed)  sten- 
cii  cutting,  writing  on  ruled  forms  and  many  other 
kinds  of  office  work  can  all  be  done  on  the  L.  C. 
Smith  &  Bros,  typewriter. 

The  decimal  tabulator  and  the  variable  line 
spacer  are  parr  of  the  inbuilt  service  of  every  L.  C 
Smith  &  Bros,  machine. 

Typewriters  Rented 

L.  C.  SMITH  &  BROS. 
TYPEWRITER  CO. 

Executive  Offices,  Syracuse,  N.  T. 

San  Francisco  Branch,  432  Market  St.;  Ph.  Garfield  4289 

Oakland  Branch,  456-19th  St.;  Ph.  Lakeside  752 


f3Y4f^"^?f29  and  4129A  PENNIMAN 
Ave..  Oakland.  Two  1-story  4-rm. 
dwellings  and  two  1-story  garages 

Owner  —  C.  A.  Rogers,  3532  Klngsley 
St.,    Oakland.  ^     .    ,„,_, 

Architect— None.  Each  fiblb 

W4!^"''4U7-29B  PENNIMAN  AVE.. 
Oakland.        Two      1-story      4-room 

Owntr^C."^A.'    Rogers,     3532    Klngsley 

St.,   Oakland.  „ 

Architect— None^ Each  $2500 

?364f )' SE  COR.  ADELINE  and  Arling- 
ton,      Oakland.         1-story      6-roora 

Own'l7-^'""G.    Valpreda,    893    Arlington 

Ave.,    Oakland. 
Architect — None.  . 

Contractor— Chas.  Ungaretto,   1393   18th 

St.,    Oakland.  ^4000 


fj66o')^^5914-16    E-FOURTEENTH    ST., 

Oakland.     1 -story  stores 
Owner — Tony  Dragevich,  Oakland. 
Architect — None.  „  . 

contractor— C.   E.  Nickerson,   1016   98th 

Ave.,  Oakland.  ♦3000 

f3T5?™°MOUNTAIN  BLVD.  100  W 
Mongol  Ave.,  Oakland.  1-story  4- 
room  dwelling  and  1-story  garage. 

Owner— J.  E.  Eifelfinger,  Oakland. 

^iT.lilf^^r^.  Marshall,  1410  Mad- 
ison    St.,   Oakland.  ♦'"""' 

m5'2^^^  FOOT  OF  EIGHTY-FIRST 
Ave..    Oakland.      Steel    bunkers 

Owner  —  Oakland  Paving  Co.,  5000 
Broadway,   Oakland.  tonnn 

Architect— None^^ '^O"" 

?3Y5^^0TS  108,  280  349  MERRIE^ 
wood,  Oakland.  Three  1-story  3- 
room    dwellings. 

Owner  —  Realty  Syndicate  Co.,  1440 
Broadway,    Oakland. 

Architect— None^^ Each  $1000 

ffi)'^"''w  PERALTA  AVE.  236  N 
Carmel,  Oakland.  1-story  5-room 
dwelling   and   1 -story    garage 

Owner  —  Martensen  &  Gahagen,  721 
31st    St.,   Oakland. 

Architect— None^ 'S-iOU 

tuti)'''^TrloV  AVE.  350  N  E-19TH 
St..  Oakland.  2-story  20-room 
apartments.  ^   ,  ,   _.i 

Owner— Ccrl  Schwartzreich,  Oakland. 

^o^SJl^c-i'oT^-  Pacific  coast  Bldg.  Co., 
Builders     Exchange,    Oakland^^^^^ 

RESIDENCE  ^^    .  „^ 

(3656)      501   VINCENTI   AVE., 

1-family    residence. 
Owner— Alice   T.   North,   Berkeley. 

Architect — None.  .,   _ 

Contractor— E.  T.  Atkinson,  2736  Grove 

St.,    Berkeley.  $3900 


Berkeley 


l^pxa!;y^^-.l«^->l<'Aii.'?y.lB^'.lf'Ai>hr^^^ 


RESIDENCE  „     „     ,     , 

(3657)  1404  SPRING  WAY,  Berkeley. 
1-family    residence. 

Owner   —    R.    H.    Danielson,    1308    78th 

Ave.,   Oakland. 
Architect — None. 
Contractor — H.     E.    Johnson,    San    Le- 

andro,  Cal.  J4B00 

RESIDENCE 

(3658)  1321  HARMON  ST.,  Berkeley. 
1-family    residence. 

Owner — Marshal,    Berkeley. 
Architect — None. 

Contractor — G.  Hale,  2543  Buena  Vista 
Ave.,   Berkeley.  $3000 

RESIDENCE 

(5659)  2315  BLAKE  STREET,  Ber- 
keley.   1-famlly    residence. 

Owner — W.   Williamson,   Berkeley. 

Architect — None. 

Contractor — A.  Hendrickson,  6458  Ray- 
mond  Ave.,   Berkeley.  $4600 
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RESIDENCE  story    frame    apt.    bldg    (12    rooms,  DWEI.LIKG 

(3660)       38    SUMMERSET    PL.,    Berke-  -stucco   finiah)  (3683)     NO.  lOS.i  BROADWAY,  Alameda 

ley.    1-family    residence.  Owner— U    Keichhold,    Berkeley.  Five-room   dwelling   and   earase 

Owner— G.  B.  Brown.  Architect    —    Harry     C.     Knight,     1428  Owner— Hallstfc<i    &    Co..    1910    Webster 

Architect — Xewsom    &     Newsom,     Mer-  Franklin    St.,    Oakland.  St.,   Alameda 

cantile   Bank   Bldg-.,   Berkeley.  Contractor— Murphy    F.    Hamilton,    803  Architect — None.                                     13200 

Contractor — F.    C.    Stolte,    3455    Laguna  Colusa    Ave.,     Berkeley. 

Ave.,   Berkeley.                             $14,000  F'led  June   i:i,   1925.  Dated  May  7,  1926.  

Roof    on     $3500 

r.wE'irtMi-  Brown     coated     3600  DWELLING 

Mfifil^    N'  rARMFT    4nn  w  n/r,r.i«    A,„.i  Completed    and    accepted    3600  (3684)     NO.   1008   GRACE  COURT,  Ala- 

nli,i»„H      (S;»  o*l        ,    Maple  Avel,  Usual    33    days    3600  meda.      Three-room    dwelling 

Own?r-R      B      Sr;dl?7   l^e^T'nd"' li  r,      .                          TOTAL    COST,    »14,000  Owner-<3     N.    Noble,      1336      Park      St., 

Oaklanfl        ii''^<ii<'i  ■    846    32nd    St.,  Bond,    Sureties,    Forfeit,     none;    Limit,  .       Alameda. 

Archifect-^None^ $1000  caUons'fllel  '"'^^'-    *''^"'   ^"^   '''"'""  ^'"""'^^'-^on^-                                     «000 

DWELLING  .  „„,                         

(3662)  W      EIGHTY-SEVENTH      AVE  \„^-    B^DG-  DWELLINGS 

40   N  B  St..   Oakland.      One-stcry   4-  <3674)      PORTIO.N    LOT    1      BLOCK      A  (2685)      COLLEGE      AND      SAN      JOSE 

room   dwelling  and  garage.  Daly   Tract,  Oakland.  All   work  for  Aves.,       Alameda.         Two       4-room 

Owner — A.    E.    Helenkanip,    6428   E-14th  „       ^i-story    frame   apartment    bldg.  dwellings. 

St.,  Oakland.  Owner — D.    Heagerty,    4100    E-14th    St.,  Owner  —  T.    R.    Bolyer,    3215    Feroslde 

Architect — None.                                     $2750  Oakland.  Blvd.,  Alameda. 

Architect   —   C.   N.    Burrell,    Am.    Bank  Architect— None.                               $3000  ea 

DWELLING  lildg.,   Oakland  

(3663)  W    103RD    AVE    275    N    E-14th  Contractor— L.   Owen  Jr.,  3630  High  St.  at  titr  ATiriMo 

St.,    Oakland.         One-story      5-room  „.,    Oakland.                                              ^  f2686)      N     FNn     parti     ot       ai          h 

dwelling.  Filed  June  13.  1925.  Dated  June  U,  1925  Ai./^atl^nf                          '    Alameda. 

""'"oaklaSS^''"  ''"'"''■  ''''   '"''"  ^'"-  Roof^'on'"""'  '"'  ''°-  '"  "''"''  *\llli°»  Owne^-Alaskl'  Packers   Ass'n..   Al^ 

Archifect-^None.                                     $2700  BroL    coaVed  ' ! ! !  i  i  i ! ! ! :  I ! ! !   JII^JS  Architect-None^^ $3000 

E.\    finish    on    1837  50  RF'qTriT^Mr'i?' 

DWELLING  Completed     and    accepted....    1837.50  (3687)      NO    1217   PHFSTNTIT   <?T     T?»r 

(3664        NO.    1172    SIXTY-FIRST    AVE..  Usual    35    days     20S2  SO  (<>">»''    J^"-   l-ilT   CHLbTNUT   ST..   Ber- 

pakland.     One-story   5-room   dwell-  TOTAL-COST;    n^isO  Owner-^     e"  Allr^u  ^     mfThtttuck 

ing  and  garage.  Bond.     Sureties.     Forfeit,     none:    Limit  Ave      Rerkelov                           ijhattuck 

°''"oairirnd.^-   '''"■'■°"'    ''"    '"**    ''^"'  ?ionrfMi"d^  "''''''■   ^'^'^'^"^    'peclfl^L^  ArchH^ct-gN-one"^'^-                                ,2750 

Architect — None.  DWFI  I  INr 

Contractor-F.    J.    Thelle,    Alameda  RESIDENCE  (2688)      NO       2309      E-THIRTY-NINTH 

*•''""  (3675)      NO.   1136   WINSOR  AVE.,   Pied-  Oakland.      One-story    5-room   dwlg.' 

STORES  mont.      One-story    five-room    frame  a"d  one-story  garage. 

(3665)  NW   FOURTEENTH    AVE   AND  Own'^r-j\"s'se   h" ^#nnH^^  n,n  ..   ,  °'''"n.Vi^./^-     ^^''^-     ""*    ^■""'    ^'■• 
f,-M\^      "'■•      °^'^'""''-        0"«-'«^y  °"Tve.,-'l>?edm'on'^°°'^'   "'"  °'^'''"°"'  Arch'^fe'^c't^-Ii^None.                                        ,3300 

Owner-Chas.  Patterson,  304  E-16th  St..  ^'"'^  Alt'^?kUnd  ^     """'"'     '""     '"^  DWELLINGS      

Arch'ite'^'t— None                                         $1700  Contractor— A.     H.     Monez,     3321     Adell  (3689)      NO.  1218-22-26  FIFTY-EIGHTH 

Arcnitect     None^ ,3700  Court,   Oakland.                               ,5450  Ave.,  Oakland.     Three  one-story  4- 

DWFT  T IKC  ~  room  dwellings. 

(3666)  NO        2301       NINETY-EIGHTH  ^^7! )^"n''o°    04.     p.^^     ^,^^     „,^  °^'"^t~a.uf^^'r>'^   ^   ^°"'    "^^   "^"'^'^^ 
^rel„?|'^o'n^"<'gar?g"e^-^'°^^    '-""'"'  '    "piod^°ont.-^?)ni1fo^y  ^-'r^^m  f1^r,Se  ArJ^ec^'.^^Zt                            ,2000   each 

^"■"krH'    ^^'"     ""    ''''    ^--  Ownyi'i'.-J.^-F^lairilb     Best     Ave..  DWELLING        

Art-hifertt!lNonfi  Oakland.  (3690)      3014    MORCOM    AVE.,   Oakland. 

Contractor  -H.    Klamodin,    2610    62nd  ^'"'^nltect-None^ ,7500  L-^'"""*'    i.-i:°°'"     d«'«'""e     andl- 

A^'^-   Oakland^ $5960  DWELLING  Owner-i^K.T  J^ohanson.  2429  13th  Ave., 

DWELLING  (3677)       NO.    12    SHARON    AVE.,    Peid-  Oakland. 

(3667)  NO       2723        SEVENTY-FIFTH  IT"",','-     Two-story      6-room      frame  Architect— None.                                        $3150 

Ave..    Oakland.      One-story    4-room  n^vnf7    i-n^n.^'n'^    r?^n^^^\.   ,1     ^o.   x,  nwirr  T  TKf-         

dwelling   and    nne-stnrv    e^aratrp  Uwnei— Norman    B.    Campbell,    686    RU3-  DWELLING 

Ownt7--ThfsH     vfncent     Key    Route  .       sell    Ave.,    Oakland.  (3691)      3164    MADERA   AVE..   Oakland. 

Inn     Berkelev  ^'"'^**"''    ^^^    ^°"'*  Architect— D.    M.    Crooks,    532    16th    St.,  1-story    6-room    dwelling    and       1- 

Architect— None                                         112700  ^       Oakland.  story   garage. 

Arcniiect     iNone^ tiivu  Contractor— L.      M.    Balrd,      1031      Bay  Owner- K.  A.  Johanson,  2429  13th  Ave., 

DWELLING  View    Ave.,    Oakland.                      $9740  Oakland. 

(3668)  LOT     397,     Merriewood     Tract,  DWELLING         Architect-None^ ,4150 

Own?r  -^"a     a    Co"nro7  14"24°''polk'st^'  <'"«>      ^O'    ^5     SYLVAN    WAY,    Pied-  DWELLING 

lln  Fr=nri=^r:  '"o"'-      One-story      6-room      frame  (3692)          S   PIPPIN    ST.    120    E    107TH 

Arrhitert--Nnne                                         S2000  ^       dwelling  and  garage.  Ave.,      Oakland.        1-story      4-room 

Architect— None^ *JOUU  Owner— J.   E.    Gunderaon,    439    12th   St.,  dwelling. 

DWFT  T  iTir  Oakland.  Owner — W.    J.    Haines,    Oakland. 

r3r69)''''Na    651    TRESTLE    GLEN    RD.,  Architect-None ,U000  Architect-^^one 

Oakland.   Two-story    7-room    dwell-  DWELLING  St ,  (Jaklfnd    '               '                      ,3oiS 

Owne"-^"   J°"pfra°n''^   ^4Yo''^Forest    St  ""'^   .^'O'    «=      ^AN    CARLOS      AVE.,  

n=lJia;^       Ptrang,    480    forest    bt..  Piedmont.     One  and  one-half-story  DWELLING 

Arohifi^t     Mnn»                                      SR-iOO  .-.       ^-room  frame  dwelling  and  garage.  (3693)      S  TODD   ST.   400   W   73rd   Ave., 

Architect— None^ ,8300  Owner— Robert      Berwin,      1125      Grand  Oakland.       1-story    4-room    dwlg. 

Tm-E-T  T  TivTr.  Ave.,    Piedmont.  Owner — S.    N.    Norman,    3527    Gray    St., 

HcTnr    i^%      ..,1      Tn^....io„,„„.i      T-o-,,  Architect— Contractor.  Oakland. 

^'"SlkraSI     SVe-s'fo^Trrrm  d^wfl.'"  ^""'ire'^^BTr^ife^lef""'   ''''   ""^'"MlZ  Architect-None^ ,2260 

Owner— G.  V.  Barnes,  Box  1812  Merrle-  ^^''-   Berkeley.                               ,7600  DWELLING 

A,.„h",°°^'  O?**'*""!-                                  ,,„„„  DWELLING  (3694)       *    W    BROADWAY    TERRACE 

Architect- None^ »iwuu  (368O)      NO.  199  OAKMONT  AVE.,  Pled-  100  S  Uranus,  Oakland.     1-story  B- 

nwE'TTTMr'  mont.        One-story     5-room     frame  room    dwelling. 

(•!fi7i^    fin    R7!>i   MANOR  CRF-VT    Oak  ^      dwelling   and   garage.  Owner— C.    G.    Gillespie,    336    40th    St., 

land       One  st^v   6  r^om   d^ilPne  Owner-Charles  Mess,   Livermore,   Cal.  Oakland. 

r.^,.1.     Wi     ^;,^i/J,i.i       i?7^ll     ft"  Architect— Contractor.  Architect— None.                                     ,3000 

OaTi?J,^                         ■                                  ■  Contractor— Nick    Wierk,    404    45th    St..  

Oakland  Oakland.                                                $505()  DWELLING 

Architect— None  ♦  (3695)      N    ST.    JARLATH    AVE.    125    W 

Contractor— F    Grunewald,   5358  Bryant  DWELLING  Fruitvale,      Oakland.         1-story      6- 

Ave.,    Oakland.                                   $4400  (3681)      NO.   350  HILLSIDE  AVE.,  Pied-  room    dwelling. 

APiRTiUTi-x-To  mont.      Two-story    10-room      frame  Owner — Adolph  Meyers,   3654  Grove  St., 

Ai  AKi.Mll,i\  1 1>  dwelling  Onklnnd 

(3672)  W    GREENWOOD    200    N   Ham-  Owner-Charles    Honeywell,    Rosemont  ArchUect-None. 

pel    2-story    14-room    apartments    &  and    Northvale    Ave.,    Oakland  Contractor— Harry  Meyers,  3216  Brook- 

Owne"/    R*'w*T^a^.t-"i„    inn  Q,>,  «,     not  Architect— Doctor   &   Hudson,    314    17th  dale,    Oakland.                                $4500 

Owner — R.  w.  Larkin.  100  9th  St.,  Oak-  g^^^    Oakland  

.^'f"**-,             .      -n-     o     -.u      A  Contractor— C.  H.  Thrams,  28  Home  PI..  DWELLING 

Architect    — ^  A.    W.     Smith.    American  Oakland.                                             $13  000  (3696)      N  ST.  JARLATHS  AVE.   250  W 

Bank    Bldg.,    Oakland.  Fruitvale,   Oakland.      1-story   6-rm. 

Contractor    —    Hughes     &     Beach.     902  DWELLINGS  dwelling 

Washington   St.,   Oakland.        $11,700  (3682)    NO.   1037  AND  1041  BROADWAY  Owner — Rhodes   &  Meyers,   3216  Brook- 

.Tjoi    T^T  T^^                          '  Alameda.      Two    6-room    dwellings.  dale    Ave..   Oakland. 

f„„i;,BLDO.  Owner — Hallsted    &    Co.,    1910    Webster  Architect — None. 

(3673)  LOT   14   BLOCK   M  SANTA    FE3  St.,  Alameda.  Contractor— Harry  Meyers,  3216  Brook- 
No.    4,    Oakland.    All    work    for    2-  Architect — None.                               ,4000  ea  dale,    Oakland.                                 ,4000 


Saturday,    June    20,    1925 
DWELLING 


(3697)       N     MENDOCINO    AVE.     100     N 

Law  ton,    Oakland.      2-story    7-room 

dwelling. 
Owner — C.    J.    Leone,    5675    Oak    Grove 

Ave..   Oakland. 
Architect — A.    Nastovic. 
Contractor — Chas.     W.     Falk,     1520     E- 

38th    St.,    Oakland.  $6200 
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Own 
Berkeley 
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DWELLING 

(3698)     N  BECK  ST.  93  E  Parker  Ave.. 

Oakland.       1-story  dwelling     and 

store. 
Owner — Harry    Parsons,       4803    E-14th 

St.,   Oakland.  .,„»„ 

Architect — None.  JfiOOO 


DWELLING  ,       ^ 

(3699)       3929    HIGH    ST.,    Oakland, 
story    4-room    dwelling. 

Owner — .Tohn     H.    Morrison. 
St.,    Oakland. 

Architect — None. 

Contractor — Al    Chrtstensen,    4121    Red- 
ding  St.,    Oakland. 


3921    High 


$2000 


(3700)  W  PARK  BLVD.  112  S  Well- 
ington,  Oakland.      1-story   stores. 

O^ner — H.  P.  Fisher,  Syndicate  BIdg., 
Oakland.  .^-.n 

Architect — None.  $9500 


(3701)  W  PARK  BLVD.  154  S  Well- 
ington,   Oakland.      1-story   stores. 

Owner — H.  P.  Fisher,  Syndicate  Bldg., 
Oakland. 

Architect— None.  $7000 


DWELLING  ,    .,,^     ,., 

(3702)   W   SEVENTY-NINTH   AVE.    181- 
213    N    Garfield,    Oakland.    Two 

1-story    4-room   dwellings.       „  _^. 
Owner— Hughes    &    Smith,    4428    E-14th 

St.,    Oakland.  ^     .    ,,nnn 

Architect— None^^ Each  $3000 

?3^of)^^LOT  222  MERRIEWOOD.  Oak- 
land.      1-story    3-room    dwelling. 

Owner— W.  J.  Splude,  205  Moss  Ave., 
Oakland.  totinn 

Architect— None.  ♦2500 


?3Yo?^"n'^PARTRIDGE     100     E     NET 
Ave.,      Oakland.        1-story      5-room 

Owne7-lR."^L.     Frier,     8000     Ney    Ave.. 

Oakland. 
Contr'a'c'to7-^H"'k.  Alexander,   8016  Ney 

Ave..  Oakland.  ♦3'«>'' 


.STORES 
(3705) 


HOPKINS  ST.  130  E  38th 
Ave..   Oakland.     1-story  tile  stores. 

Owner— J.  L.  Dailey,  4012  Hopkins  St., 
Oakland. 

Architect — None. 

GREENHOUSE  „^  ox^rptr     ivv 

(3706)  22a6    NINETY-SIXTH    AVE^ 

Oakland.      1-story    greenhouse    and 

1 -story   addition. 
Owner  —  M.    Minami, 

Oakland. 
Architect — None. 


$3500 


2236    96th    Ave., 
$1200 


fsTof^iw  COR.  SAN  PABLO  and  Isa- 
bella,        Oakland.     1-story        brick 

Owner— Hansen  &  Ahure,  23rd  and 
San     Pablo     Ave.,     OaV'and. 

Architect — None. 

Contractor— G.  A.  Scott.  685  23rd  Ave 
Oakland. 


RESIDENCE 

(3709)      1571     OREGON     ST., 

l-£amily    residence. 
Owner — J      F.    Chambers,    727    14th    St., 

Oakland. 
Architect — None. 
Contractor   —    L.    A.    Peters.    1361    East 

27th    St.,    Oakland.  52600 


$12,000 


(3243)      SE  COR.   3rd  and   Madison   Sts., 
Oakland.  1 -story      concrete      fac- 

Owne°r— W.  H.  Sullivan,  Inc.,  Alex- 
ander   Bldg..     San     Francisco 

Architect— O'Brien  Bros,  and  WD. 
Pengh,  315  Montgomery  St.,  han 
Francisco.  .      .-,         oi- 

Contractor — Industrial  Const.  Co..  Mo 
Bryant     St.,    ISan    Fran'-  — 


Note:         Record 
May    27,    1925. 


contract 


$20,000 
reported 


RESIDENCE  _^,      ,,^_, 

(370S)      744     SANT.^     BARB.\RA     AVE 

Berkeley.  1-family  residence. 
Owner — W.  J  Selberling.  Berkeley 
Architect — J.    H.      Thomas 

Trust   Bldg..   Berkeley 
Contractor — L.  O.  Hanssar 

Ave.,    Berkeley. 


ALTERATIONS 

(3710)     2314   OREGON   ST.,   Berkeley. 

Alterations. 
Owner — Mrs.    Green,     2314    Oregon     St., 

Berkeley. 
Architect — None 
Contractor    —    Henderson    &    Mathews, 

393    40th   St..    Oakland.  51500 


Ber- 


ALTERATIO.N'S 

(3711)      i'3]2     OREGON    STREET, 

keiey.    .^iterations. 
Owner — H.    B.    Henderson,    Berkeley. 
Architect — None. 
Contractor    —    Henderson    &    Mathews. 

393    40th    St..   Oakland.  $1500 


Mercantile 


1409  Bonlta 
$9000 


RESIDENCE 

(3712)      1812    SAN    ANTONIO    AVENUE, 

Berkeley     1-faraily    residence. 
Owner— L.    N.    Bowman.    2927    Florence 

.\rchitect — Chester   Nielsen.    4018   Eaton 

Ave..     Berkeley. 
Contractor — Harry   Long   2927    Florence 

St.,    Berkeley.  $9000 


RESIDENCE 

(3713)  19  OAKV.ALE  AVE..  Berkeley. 
1-family    residence. 

Owner — R.  G.  Officer,  Berkeley  Bank 
B.dg..    Berkeley. 

Architect — None. 

Contractor — E.  F.  Henderson,  2737  For- 
est  Ave.,   Berkeley.  $8000 


RESIDENCE 

(3714)  2040  SAX  ANTONIO,  Berkeley. 
1-family   residence   and   garage. 

Owner — W.  W.  Kemp,  2716  Haste  St., 
Berkeley. 

Architect — G.  A.  Lansburgh,  140  Mont- 
gomery   St.,    San   Francisco. 

Contractor — W.  Livingston.  2918  Ellis 
St.,    Berkeley.  $13,801 


DWELLING 

(3715)  S  IDLEWILD  DR  200  E  Wood- 
haven  Way.  Oakland.  1-story  4- 
room   dwelling. 

Owner — Wickham  Havens  Inc.,  15th  & 
Franklin,   Oakland. 

.\rchitect — None. 

Contractor — R.  H.  Banning,  597  Apgar 
St.,    Oakland.  $4000 


DWELLING 

(3716)      .\    WOODHAVEN    WAY    1000    E 

Thorn.    Oakland.      1-story      4-room 

dwelling    and    1 -story    garage. 
Owner — Wickham    Havens    Co.,    15th    & 

Franklin.    Oakland. 
Architect — None. 
Contractor — R     H.    Banning,    597    Apgar 

St.,   Oakland.  $4200 


DWELLING    AND    GARAGE 

(3717)      4022     PORTER     ST.,     Oakland. 

One-story      4-room      dwelling     and 

garage. 
Owner— Grace     E.     Hickok.     1433     46th 

Ave..    Oakland. 
Architect — None. 
Contractor — R.    C.    Huffman,    1416    98th 

Ave.,    Oakland.  $2000    and    $100 


DWELLING 

(3718)  SW  COR.  GEORGIA  and  Lau- 
rel. Oakland.  One-story  '5-room 
dwelling. 

Owner  —  A.  H.  Smith.  3145  Cuthbert 
Ave..    Oakland. 

.\rchitect — None.  $3000 


DWELLING 

(3721)      E  LUSK   ST.,   76-100   N   40th   St. 
Two   1-story   5-room   dwellings. 


Owner— T.     Uiondano,     6530    Geary     St., 

San    Francisco. 
Architect — None.  „_   „,   , 

Contractor — A.  C.  Bristow,  1927  Vlcks- 

buiv    Ave.,    Oakland.         $3500    each 


One 
Oak- 


DWELLING 

(3722)      3535   66th    AVE.,   Oakland. 

story    4-room    dwelling. 
Owner — Crescent   Investment   Co., 
.\rchitect — None. 

land. 
Contractor — C.    D.    Lyon,    6500    Outlook 

Ave.,     Oakland.  $2900 


DWELLING     AND     GARAGE 

(3719)  2227  inoth  AVE.,  Oakland. 
One-story  4-room  dwelling  and 
garage. 

Owner — Wm.  H.  Fillmore,  1305  Trib- 
une   Tower.    Oakland. 

Architect — None.  $2150 


DWELLINGS 

(3720)      2770    2751    79th    AVE..    Oakland. 

Two    1-stnry    4-room    dwellings. 
Owner— Rugg    A    Lisbon,    6682    E    14th 

St.,    Oakland. 
Architect — None.  Each  $3000 


DWELLING    AND    STORES 

(3723)      SE    COR.    86th    AVE.    and    Olive 

St.,      Oakland.     One-story      3-room 

dwelling    and    stores. 
Owner — Jesse   Sebbens.,   3212  Grove   St., 

Oakland. 
Contractor — J.    T.    Young,    7717    E    14th 

St.,    Oakland.  $3000 


ALTERATIONS 

(3724)  SW  COR.  THIRTEENTH  and 
l<ranklin  Sts.,  Oakland.  Altera- 
tions. 

Owner — Oakland  Tribune,  13th  and 
Franklin     Sts.,     Oakland. 

Architect— E.  T.  Foulkes.  357  12th  St.. 
Oakland.  $5000 


DWELLING   AND    GARAGE 

(3725)  E  76th  AVE..  383  S  E  14th 
St..  Oakland.  One-story  4-room 
dwelling     and     1-story     garage. 

Owner— J.  R.  and  S.  C.  Johnson.  3235 
Foothill    Blvd.,    Oakland. 

Architect — None.  $2100 


RWELUNG     AND     GARAGE 

(3726)      N    MONADNOCK    WAY    200     E 

Seminary,    Oakland.      One-story    5- 

room  dwelling  and   1-story   garage. 
Owner — B.    J.    Blade,    3318    Wilson    Ave., 

Oakland. 
Architect^None. 
Contractor — D.   W.  Van  Horn,  6004  Mo- 

nadnock    Way,    Oakland. 

$3000  and  $150 


WASH    RACK 

(3727)  SE  COR.  58th  AVE.  and  E 
14th  St.,  Oakland.  One-stoiry 
brick    wash    rack. 

Owner — L.  R.  Green,  1414  Fruitvale 
Ave,.    Oakland. 

Architect — None. 

Contractor — G.  W.  Steften,  1941  Cros- 
by   St.,     Oakland.  $1900 


DWELLING 

(372S)      E    75lh    AVE.,    157    S    E    14th    St. 

Oakland.   1 -story   4-room  dwig. 
Owner — G.     Perata,     2908     Filbert     St., 

Oakland. 
Architect — None.  $2500 


STORES 

(3729)  NW  COR.  COLLEGE  and  Hud- 
son    St.,     1-story    stores. 

Owner — H  E.  Dannheim,  Mills  Bldg., 
San    Francisco. 

.\rchitect  —  Reed  &  Corlett.  Oakland 
Bank    Bldg.,    Oakland. 

Contractor — Chas.  W.  Heyer,  Jr.,  Mills 
Bldg.,    San    Francisco.  $12,500 


APARTMENTS 

(37301      474       16th      ST.,  OAKLAND. 

Two-story     I6-room  apartments. 

Owner — Mattie    Grimes,  Oakland. 
Architect — None. 
Contractor — H.    Norlin.    1939    42nd   Ave., 

Oakland.  $10,000 


SHED 

SE  COR.  3rd  and  MAGNOLIA  STS. 
Oakland.     Two-story  shed. 

Owner — Lannon  Bros.,  5th  and  Mag- 
nolia   .Sts..    Oakland. 

Architect — None.  $5000 


BANK     BUILDING 

(3731)  PTN.  LOTS  6  and  7,  Kimball 
Tract,  Emeryville.  General  con- 
struction 1-story  and  basement  re- 
inforced    concrete     l>ank     building. 

Owner — .\nierican  Bank,  16th  and  San 
Pablo    Ave..    Oakland. 

Architect — Edward  T.  Foulkes,  Crock- 
er   Bldg..    San     Francisco. 

Contiactor — Lawtnn  &  Vezey,  354  Ho- 
bart     St.,     San     Francisco. 

Filed    June    16,     1925.       Dated    June     9, 
1925. 
10th   of   each   mo,   of  value    inc.  ..75% 

Usual    35   days    Balance 

TOTAL  COST  $29,046.00 
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Saturday,  June  20,   1925 


Bond,$H.523.  Sureties,  National  Sure- 
ty Co.  of  N.  v..  Forfeit,  none.  Limit. 
120  woriiingr  days  from  date.  Plans 
and    specificationst    filed. 


RESIDENCE 

(3732)     E  SIDE  OF  SAN  CARLOS  AVE. 
200.73   S  of  Oakland  Ave..   Oakland. 
General  construction   1-story  frame 
residence. 
Owner — Ivy  Douglas  Ostrom,  Berkeley. 
Architect — Theo.    W.   Lenzen,   706   Hum- 
boldt  Bank   BIdg.,   S.  F. 
Contractor — F.    C.    Stolte,    3455    Laguna 
Ave..    Berkeley. 

Filed    June    16,    1925.    Dated    ,    1925. 

When    f lame    is   up    $1500 

When    brown    coated     1587 

When    completed     1543 

30    days    after    oomplefion 1544 

TOTAL  COST,  $6174 
Bond  $3088.  Sureties,  C.  L.  Bennett  & 
Geo.  A.  Hedberg.  Forfeit,  none.  Limit, 
100  working  days  from  June  10,  1925. 
Plans   and   specifications   filed. 


RESIDENCE 

(3733)       E    SIDE     SAN     CARLOS    AVE. 
150.73   ft.   S  of   Oakland   Ave.,  Oak- 
land.        General       construction       1- 
story  frame  residence. 
Owner    —    M.    A.    and    C.    O.    Thomas. 

Berkeley. 
Architect— Theo.   W,   Lenzen,   706   Hum- 
boldt Bank  Bldg.,   S.  F. 
Contractor— F.    C.    Stolte,    3455    Laguna 
Ave.,    Berkeley.  „„, 

Filed    June    16,    1925.    Dated,   ,    1925. 

When   frame   is   up    *?2?? 

When    brown    coated    2394 

When    completed    2197 

3G    davs    after    completion Jl97 

aa.s    a  TOTAL    COST,    $8788 

Bond,  $4394.  Sureties,  C.  L.  Bennett 
and  Geo  A.  Hedberg.  Forfeit,  none. 
Limit,  100  working  days  after  June  10, 
1925       Plans    and    specifications    filed. 


RESIDENCE  ,,^ 

(3734)      NO.   2629  COLLEGE  AVE., 

kelev.     One  family  residence. 
Owner — Otis    Johnson,    Premises. 
Architect — None. 
Contractor — J.       P.     Malrastrom, 

27th    St..    Oakland. 


2326 

$1400 


ALTERATIONS 

(3735)      NO.     1519     SAN     PABLO 

Oakland.     Alterations. 
Owner — H.  Bredlow,  Berkeley. 
Architect — None. 
Contractor — M.  L.  Brodrick, 

St..   Berkeley. 


1625  Cedar 
$1800 


RESIDENCE 

(3736)  NO.     909     SAN     BONITA     AVE., 
Berkeley.     One   family  residence. 

Owner— Heath    &    Wendt,    2116    Allston 

Way,  Berkeley. 
Architect— None^ »3000 

RESIDENCE  „     ,     , 

(3737)  NO.  2801  ACTON  ST.,  Berkeley. 
Two  family  residence. 

Owner  —  Alberta    Martin,    2228    E-25th 

St.,   Oakland. 
Architect — Mr.  Francis,  28th  Ave.,  Okd. 
Contractor— M.     &     L.     Realty    Co.,     560 

17th  St.,  Oakland.  $5000 


RESIDENCE  „     , 

(3738)  NO.  608  SAN  MIGUEL,  Berke- 
ley.    One  family  residence. 

Owner  —  G.  %V,  Muther,  5519  Thomas 
St.,   Oakland. 

Architect— None.  »300U 

O^S^^S^O,  2506  THIRTY-FOURTH 
Ave..   Oakland.  Two   1-story   dwlgs. 

Owner— T.  S.  Taylor,  1730  Webster  St., 
Oakland.  „     ^    ,„,.„ 

Architect — None.  Each   $2750 


DWELLING  ,, 

(3740)      S  FAIRFAX  AVE.   200  W  Mon- 

ticello,    Oakland.       1-story    6-room 

dwelling. 
Owner — S.    M.    Galteben,    5040   Congress 

Ave..   Oakland. 
Architect — None. 


$5000 


DWELLING 

(3741)  E   JEAN   ST.   80  N   Sunnyslope. 
Oakland.      1-story    4-room    dwlg. 

Owner- Mrs.   H.   V.    Harden,    3429    Tele- 
graph   Ave.,   Oakland.  ,,„„„ 
Architect — None.                                     $3000 

DWELLING  „    , 

(3742)  4809   BROOKDALE  AVE.,   Oak- 
land.     1-story    5-room   dwlg. 

Owner — J.   J.   Donovan,    1642    51st   Ave., 
Oakland. 


Architect — None. 
Contractor    —    Gaubert 
Brookdale,   Oakland. 


DWELLING 

(3743)  5434  EL  CAMILE  AVE.,  Oak- 
land.     1 -story    5-room    dwlg. 

Owner  —  R.  C.  Bluhm,  4732  Congress 
Ave.,   Oakland. 

Architect — None. 

Contractor  —  Gaubert  Bros.,  4735 
Brookdale,    Oakland.  $4500 


Owner — Miss    D.   Craig,   Oakland. 
4736       Architect — None. 
$3960       Contractor— L.    G.    Geary,    522    58th   St., 
Oakland.  $2700 


DWELLING 

(3744)      3012   KANSAS  ST.,   Oakland.   1- 

stor\    a-room    dwelling. 
Owner— S.    Lavielle,    1339      E-12th    St., 

Oakland. 
Architect — None. 
Contractor    —    Gaubert      Bros.,        4735 

Brookdale,    Oakland.  $1900 


DWELLING 

(3745)      S   BRANN    ST. 

court.      Oakland. 

dwelling. 


130   W   Havens- 
l-story     5-room 


Owner- Edith   G.   Wise,    2848   68th   Ave., 

Oakland. 
Architect — None. 
Contractor — C.   Lodge.  $3000 


DWELLING 

(3746)      S   CALMAR   AVE.    100   E    Santa 

Kosa.     Oakland.        1-story     6-room 

dwelling. 
Owner — P.    D.    Block,    American    Bank 

Bldg.,   Oakland. 
Architect — None. 
Contractor — Craftsman     Co.,     1053     46th 


Ave.,    Oakland. 


$3500 


DWELLING 

(3747)         W    DERBY    ST.,    200    S    98TH 

Ave.,      Oakland.        1-story      5-room 

dwelling. 
Owner — Carl   Svendsen,   2639   99th   Ave., 

Oakland. 

Architect — None. 

Contrador— E^    D.   Heil::ia=.   lil!   War; 

ner   A»i.,    'JsXlir.J. 


;25(Vi 


DWELLING  _        ,    . 

(3718)  5018    FAIRFAX    AVE.,     Oak- 

land. 1-story  5-room  dwelling  and 
1-story    garage. 

Owner— J.  D.  Fennelly,  2300  Mitchell 
St.,    Oakland. 

Architect — None.  $3700 


REPAIRS  ^   , 

(3749)  714  E-FOURTEENTH  ST.,  Oak- 
land.    Fire   repairs. 

Owner — V.  Thompson,  2025  San  Jose 
Ave.,   Alameda. 

Architect — None. 

Contractor— A.  H.  Rose,  478  25th  St., 
Oakland. 


$2000 


DWELLING 

(3750)     N  NORTON  AVE.  400  W  Jordan 

Rd.,  Oakland.   1-story   5-room  dwlg 
Owner— F.   F.   Chrisholm,   R.  F.   D.   Box 

1558,    Oakland. 
Architect — None.  $2000 


GARAGE  „    „ 

(3751)      W    CHESTNUT    ST.    N    Seventh 

St..    Oakland.      1-story   tile    garage. 
Owner — St.    Josephs    Church,    7th    and 

Chestnut   Sts.,   Oakland. 
Architect — None. 
Contractor — Bav  City  Cabinet  Co.,   1076 

Chestnut   St.,  Oakland.  $1500 


DWELLING  ,„     .„   ^, 

(3752)      W  THIRTY-FIFTH  AVE.    40   N 

Wisconsin,  Oakland. 

dwelling. 
Owner — Chas.   Montaina, 
Architect — None. 
Contractor — W.  G.   Owens,   3615  Harbor 

View   Ave.,   Oakland.  $2500 


1-story  5-rm. 
Oakland. 


APARTMENTS  ,^  „ 

(3753)   W  CLAREMONT  AVE.  150  S 

Martin,   Oakland.     2-story   12   room 

apartments    and    stores. 

Owner  —  W.    J.    Travers,    Hudson    and 

College,  Oakland. 
.Architect — None. 

""    Whittaker,  427  Burk 
$9500 


DWELLING 

(3754)  3324    NICOL    AVE., 

l-story    3-room    dwelling. 
Owner — E.    J.    Rasmussen,    3035 

Ave.,    Oakland. 
Architect — None. 


Oakland. 
Maple 
$2500 


ALTERATIONS 

(3755)  1014-16    LAKESHORE    AVE., 

Oakland.  Alterations  and  addi- 
tion. 


DWELLING 

(3756)  E    SEMINARY    AVE.    120    N 

Eastlawn,    Oakland,      l-story   6-pm. 

dwelling. 
Owner — T.   Griffiths,   4601   Walnut  Ave., 

Oakland. 
Architect — None. 


$2600 


DWELLING 

(3757)      S  WISCONSIN   ST. 

Vista    Ave.,     Oakland. 

room  dwelling. 
Owner — C.    E.    Milton,    3247 

Oakland. 
Architect — None. 
Contractor — A.  Jackson,   1534   57th  Ave. 

Oakland.  $2500 


32   E   Loma 
l-story    4- 

E-14th    St., 


DWELLING 

(3758)      S   BRANN   ST.   275   W   Havens- 
court,  Oakland,   l-story  4-room  dwlg. 
Owner — J.   A.   M.   and   J.  K.   Sexton,    325 

13th   St..   Oakland. 
Architect — None. 

Contractor — J.   K.    Sexton,    325   13th  St., 
Oakland.  $2600 


ADDITION 

(3759)  900  NINETEENTH  AVE.,  Oak- 
land.    Addition. 

Owner — Thomas  Body  Canning  Co.,  900 
19th  Ave.,  Oakland. 

Architect — None. 

Contractor — L.  E.  Van  Ness,  4920  Park 
Blvd..   Oakland.  $2150 


DWELLING 

(3760)  S  MASONIC  AVE,  400  W  Proc- 
tor, Oakland.  l-story  5-room 
dwelling. 

Owner — C.  E.  Burks,  4129  Randolph 
Ave.,   Oakland. 

Architect — None,  $3500 


DWELLINGS 

(3761)     9525,  9533  PEACH  ST.,  Oakland 

Two  l-story   4-room   dwellings  and 

l-story   garages. 
Owner — H.   E.  Tweed,   1123  Hampel  St., 

Oakland. 
Architect — None. 
Contractor — National  Builders  of  Calif. 

1123   Hampel   St..   Oakland. 

Each  $2600 


DWELLING 

'3762)  SW  COR.  NINETY-SIXTH  Ave. 
and  Peach  St.,  Oakland.  l-story 
4-room  dwelling  and   garage. 

Owner — Henry  E.  Tweed,  1123  Ham- 
pel St.,   Oakland. 

Architect — None. 

Contractor — National  Builders  Co.,  1123 
Hampel    St.,    Oakland.  $2590 


DWELLING 

(3763)      S  FLEMING  AVE.    300  E  High, 

Oakland,      l-story   5-room  dwlg.   & 

l-story  garage. 
Owner— Walter  Johnson,  2800  High  St.. 

Oakland. 
Architect — None. 
Contractor — W.    J.     Harris,     1501     52nd 

Ave.,    Oakland.  $3100 


DWELLINGS 

(3764)      1836,  1840   SIXTY-EIGHTH  Ave 

Oakland.        Two      l-story      4-room 

dwellings. 
Owner — Alice   M.  Moore,   5225   Bond  St., 

Oakland. 
Architect — None. 
Contractor— H.   G.   Parker,    438   Lee   St., 

Oakland.  Each  $2000 


DWELLING 

(3765)      W    CirURCH    ST.    opp.    Krause, 

Oaklanl.     l-story   4-room   dwlg. 
Owner — Fred  Baumann,  2000  45th  Ave., 

Oakland. 
Architect — None.  $2750 


DWELLING 

(3766)      W    ELMAR    AVE.    80    S    Jones 

Ave.,      Oakland.        l-story      4-room 

dwelling. 
Owner— H.   C.   W.   Stelnback,    821   Mead 

Ave.,   Oakland. 
Architect— None. 
Contractor — H.   Garanson,   3476   Laguna 

Ave.,    Oakland.  $2100 


ADDITION 

13767)   SW  COP..  TWENTY-THIRD  &  E 

7th    St.,    Oakland.      One-story    brick 

addition. 
Owner — Contra      Costa      Laundry      Co., 

Oakland. 
Architect- — None. 
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Contractor — MacDonald  &  Kahn,  130 
Montgomery    St.,    S.    F.  $29,000 

APARTMENTS 

(3768)  W  MARKET  ST.,  50  N  13th 
St.,  Oakland.  .Three-story,  30- 
room     brick    and'  tile    apartments. 

Owner — Charlotte  Miller,  13th  and 
Market    Sts.,     Oakland.  i 

Architect — None. 

Contractor — Geo.  Windsor,  92S  King- 
ston   Ave.,    Piedmont.  $37,000 


SCHOOL 

(3769)      S    MT.     BLVD.     1150     E     Thorn 

Road,     Oakland.     One-story     brick 

and     tile    school. 
Owner — City    of    Oakland,    Oakland. 
Architect — None. 
Contractor — A.    F.    Anderson,    2024    22nd 

Ave.,    Oakland.  $33,590 


SCHOOL 

(3770)      NW       COR.       FLEMING       and 

Monticello.       Oakland.        One-story 

brick    and    tile    school. 
Owner — City     of    Oakland. 
Architect — None. 
Contractor — F.     J.     Westlund,     354     Ho- 


bart     St.,     Oakland. 


$50,000 


DWELLING 

(3771)      6149 

Oakland. 

dwelling. 
Owner — A.    if 

Oakland. 
Architect — None. 
Contractor — A.     J.     Yerri 

lege     Ave.,     Oakland 


BUENA      VISTA 
One-story        9 


Upton,   5671   Metes   Ave., 


5255     Col- 
$12,000 


APARTMENTS 

(3772)      NE      COR.      FRUITVALE      and 

School       St.,       Oakland.     Two-story 

''.-room    apartments    and    stores. 
Owner — Mrs.   B.   L.    Levlnge,   School   St., 

Oakland. 
Architect — None. 
Cont'-actor— R.       C.       Bchuppert,       1723 

Webster    St.,     Oakland.  $10,000 


FRAME    AND    STUCCO 
(3773      I,     LINE     OF     COLLEGE     AViS., 
205'    S    of    Bancroft    Way,    thence    S 
."il-6    E    150    N    51-6    W    150    to    beg., 
I'.erkeley.        General       construction 
frame    and    stucco. 
Owner — Ephraim    Weiss 
Architect — Reed  &  Corlett,   1206  Broad- 
way,   Oakland. 
Contractor — A.    Cederborg.    354    Hobart 

St.,    Oakland. 
Filed    .Tune     16.     1925.       Dated     June     4, 
1925. 
10  of   each   month,   of  value   inc..  75% 
On    completion    an    amount    to 
increase     the     total     payments 
to       75%       of       total       contract 
price 

Usual     30     diivs Balance 

TOTAL    COST    $53,587 
Ilond    ».■>:!,. IS 7.      Sureties.    Globe    Indem- 
nity    Co.       Forfeit,     none.       Limit.     151 
calend-Hr    days    from    lies. 
Plans    and    specifications    filed. 


<;KNERAL     CONSTRirCTION. 
(:!774)      SE    COR.    86th    AVE.    and    Olive 
St..      Oakland.     General      construc- 
tion. 
Owner — Jessie      and      Emilia      Sebbens, 

3212     Grove    St..    Oakland. 
.X'chitect — None. 
Contractor.    J.    T.    YounK,    7717    E    Hlh 

St..    Oak'.and. 
Filed.    June    16,    1925.      Dated    June    15. 
1925. 

When    roof    is    on $   750 

When     brown     coated 750 

When     completed      7."iO 

sua!     30    days 750 


When   frame   is   up    ^onH 

When    brown    coated    2911 

When    completed    2911 

Usual    35    days    2911 

TOTAL  COST,  $11,644 

Bond,    $6000.      Sureties,    Nils    Anderson. 

Forfeit,   none.     Limit,   90   working  days 

from    date.       Plans    and    specifications 

filed. 


De 


for. 


ond. 


sureties 
day.  Limit  i 
June  15.  1925 
tions.    none. 

NOTE:        Permit 
1925.       No.    3723. 


9nn 

TOTAL  COST   $39nn 
none.      Forfeit.    $2    ner 
working     days     after 
Plans     and    specifica- 


reported      June 


DWELLING 

(3775)  LOT  9  BLK.  G,  REVISED  Map 
of  Piedmont  Park,  Piedmont.  Gen- 
eral construction  2-story  8-room 
and  basement  frame  and  pla.ster 
dwelling   and    garage. 

Owner — O.    A.    and    Lela    j 

Architect    —    Hutchison    &    Mills,    1214 

Webster   St..   Oakland. 
Contractor    —    A.    Frederick    Anderson, 

2800  Delaware  St.,  Oakland. 
Piled  June  16.  1925.  Dated  June  15,  1925 


Fisk.   Oak- 
&    Mills, 


COMPLETION  NOTICES 


ALAMBDA    COUNTY 


Recorded  Accepted 

June  11,  1925— LOT  7,  BLK.  22, 
Lakeshore  Highlands,  Oakland. 
Norman      L.     Grant      to     Leroy     M. 

Baird June     11,     1925 

June  11,  1925— LOT  IS,  BLK.  14,  San 
Pablo       Park,       Berkeley.     Bertha 

James    to    Geo.    H.    Meyers 

June     11.     1925 

June  11,  1925— NW  33'  OF  LOT  23, 
Key   Route   Acres.     K.    W.    Roberts 

to    whom    it    may    concern 

June     7,     192o 

June  11,  1925— LOT  19,  Key  Route 
Station   Tract.     Maurice   and   Annie 

Walsh    to    Maurice    Walsh 

June     11.     1925 

June  11,  1925— LOT  10  and  NE  35' 
lot  11,  Map  of  Hood  Park,  Oak- 
land.    J.    M.     Whitty     to     whom     it 

may    concern June    6.    1925 

June  12  1H25— LOT  25  and  NW  S-4 
lot  24.  blk  A,  Everett  Tract,  Oak- 
land.    S.     A.     Warner    to    whom     it 

may     concern June     11,     1925 

June  12,  1925— NW  16-8,  lot  23  and 
SE  16-8  lot  24  blk  A,  Everett  Tract 
Oakland.      S.    A.    Warner   to    whom 

It     may     concern June     11,     1925 

June  11,  1925— N  LINE  ROSS  AVE., 
374.24  W  of  Hayward  Ave.  thence 
W  40'  N  125'  E  40'  S  125'  to  beg. 
San  Leandro.  Sylvester  Tavis  to 
Andrews  &  Hagen..June  11,  1925 
June  12,  1925— LOT  15,  BLK.  1, 
Amended  map  of  Arlington  Oaks, 
Berkeley.      Leander     Pavid    to     C. 

W,     Beach June     11,     1925 

June      12,      1925—1516-1520      Addison 
Street,    Berkeley.      R.    M.    Estes    to 
whom   it  may  concern.  .June   12,  1925 
June    12.    1925 — LOT    29    and    E    15'    lot 
28,     Weld     Tract,     Oakland.       G.     P. 
Newton    and    W.    T.    Billard    to    O. 

P.    N'ewton June    12,    1925 

June  12.  1925— PTN.  LOTS  171-205- 
206.  Blk  F.,  map  of  the  Bowles 
and  Fitzgerald  Tract,  Oakland. 
John    J.    Killian    to    P.    Garello.... 

June     5,     1925 

June  12.  1925—1247  and  1249  Bur- 
nett    St.,     Berkeley.       C.     R.     Shaw 

to    whom    it    may    concern 

June     11,     1925 

June  12.  1925— 1R16  ACTON  ST., 
Berkeley.      Paul    Schmidt    to    whom 

it     may     concern June     10.     1925 

Jlinp  12.  1925— LOT  16  and  NE  12%' 
of  lot  17,  blk  1,  map  of  Allendale 
Tract,  Oakland.  Jack  Jarvis  to 
whim  it  m:iy  concern .  .June  11.  1925 
June  12.  1925-1251  and  1253  Bur- 
nett St.,  Berkeley.  C.  R.  Shaw  to 
whom  it  may  concern .  .June  11,  1925 
June  12.  1925— LOT  6.  blk.  6,  Key 
Route  Terrace  No.  2,  Albany.  Al- 
ice   Henry    to    Mason-McDuffie    Co. 

June     9,     1925 

June  11.  1925— PTN.  LOTS  13  and  14, 
Blk  12,  Lakeside  Subdiv.  Adam's 
Point     Property.     Oakland.       Einar 

Oas    to    C.    H.    Klrod June    8,    1925 

June  11,  1925 — 1849  SAN  RAMON' 
AVE.,  Berkeley.  Robert  B.  Ech- 
ols   to    whom    it    may    concern.... 

June     10,     1925 

June  11.  1925— NE  15'  l^t  7  and 
.=!W  30'  lot  8.  blk  5,  Lakemont. 
Oakland.       R.     E      Reeves,     Jr  .     to 

R.    E.    Reeves Tune    10,    1925 

June    10.     192S  —  l«t     .AND    OAK    STS 

Oakland.      SnTi'hern     Pacific     Com- 

panv  to  Hutch  nson  Cn.... Tune  3.  1925 

June    10.    1925 — 2'ith    AVE-.,   near  Park 

Ave.,     Oakland      •.'Southern     Pacific 

Company     to     Hutchinson     Co 

June    3.     1925 

June  in  1925— O.AKLAND  PIER. 
Oakland  Southern  Pacific  Com- 
nanv  to  Hutchinson  Co.  .Tune  .f,  1925 
June  10.  1925 — 1't  AND  O.AK  STS.. 
Oakland.  Southern  Pacific  Com- 
pany to  Hutchinson  Co.  .Tune  3,  1925 
June  10.  1925— ?.7r,S  MIDA'M.F,  AVE. 
O.Tkland.  A.  C.  Brunzell  to  Noah 
Swanson    June   8,    1925 


June  10,  1925— VARIOUS  STREETS 
Oakland.  Southern  Pacific  Oom- 
pany  to  Hutchinson  Co. .May  31,  1925 
June  10,  1925- VARIOUS  STREETS 
Oakland.  Southern  Pacific  Com- 
pany to  Hutchinson  Co.. May  31,  1925 
June  11,  1925- LOT  182,  Nova  Pied- 
mont,    Piedmonit.     Frank    KettLe- 

well     to     Mason-McDuffie     Co 

June    9,    1925 

June  11,  1925— LOT  9,  BLK.  R.  Ber- 
keley.      Robert  E.  Nilson  to  whom 

it    may    concern June    6,    1925 

June  11,  1925—5406  ROBERTS  AVE., 
Oakland.    Lloyd    Spangler    to    whom 

It    may   concern    June    10,    1925 

June  11,  1925— LOT  71  AND  N  %  lot 
72.  blk.  F,  Christiana  Tract,  Al- 
bany.    Evelyn    E.    Wertanan    to    F. 

A.     Wertanan June    11,     1925 

June  11,  1925— LOT  26  and  S  10'  lot 
27,  Amended  Map  of  Regents 
Park,      Berkeley.     Sandra      Johan- 

son    to    Gustaf    Johanson 

May    16.     1925 

June  13.  1925— SW  LINE  OF  B  12TH 
St  17b  SE  of  29th  Ave  thence  BE 
175  SW  50  NW  175  NE  50  to  beg.. 
Oakland.    F.    I-.    de    Sanno    to    M.    E. 

Hopper   cS:    San June    8,    1925 

June  13,  1925— NO.  2126-C  SIXTT- 
second  Ave.,  Oakland.  W.  L.  Cleve- 
land   to    whom    it   may   concern.... 

June    12,    1925 

June  13.  1925— PORTION  LOTS  9  & 
10  Blk  N  Map  of  Laurel  Grove 
Park,  Oakland.  Dorothv  Schneck 
to  Alfred  W.  Schneck .  .June  11,  1925 
June  13,  1925— LOT  20  BLOCK  14 
Lakeshore  Highlands,  Oakland. 
Louise       R.       Ganey       to       Frederick 

Reimers     June    12,    1925 

June       13.       1925— LOT       14.       MA^      OF 
•  'entral     Terrace     Extension,     Oak- 
land.  Johanna  Wahlum   to  whom   it 

may    concern     June    12,    1925 

June  12.  1925— LOT  76  &  S  5  FT  LOT 
78  Terminal  Junction  Tract,  Al- 
bany.   G.     W.     Owens     to     whom    it 

may   concern    June   12,   1925 

June  12.  1925— N  35  LOT  1  BLK  1 
Man  of  San  Pablo  Park.  Berkeley. 
G.  W.  Owens  to  whom  it  may  con- 
cern      June     12,    1925 

June  12.  1925 — SE  LINE  OF  E- 
14th  St.  226.50  ft.  SE  of  Oaks  Blvd 
thence  SE  50  NE  120  NW  50  SW 
120.09    to    beg  .    San      Leandro.      V. 

Sauti    to    H.    Begier June    11,    1925 

June  12.  1925— NE  COR.  REDDING 
.St  and  Loma  Vista  Ave.  Oakland. 
Mrs.  Minnie  Parker  to  Globe  Real- 
ty &  Bldg.  Co June  12.   1925 

June  12,  1925— LOT  3  BLK  4  HER- 
zog  Tract,  Oakland.  R.  B.  Wood  to 
whom  it  may  concern.  .June  12,  1925 
June  12,  1925 — 490  KENILWORTH 
Ave..  San  Leandro.  Cummins  and 
^Vhite    to    Oakland    Home    Builders 

Inc.    June   10,   1925 

June  12,  1925— LOTS  33  &  34  BLK. 
IK  M.-?p  No.  4  Regents  Park,  Oak 
Twp.    E.    R.    Williams    to    whom    it 

may    concern     June    12.    1925 

June  13.  1925— LOT  22  &  SE  8-4  LOT 
23  Blk  A  Everett  Tract.  S.  A.  War- 
ner   to    whom    it    may    concern.... 

June     11,     1925 

June  13.  1925— LOT  21  &  NW  8-4 
Lot  20  Blk  A  Everett  Tract.  'S.  A. 
Warner  to  whom  It  may  concern.. 

June     12.     1925 

June  1.1.  1S2.5 — PTN.  LOTS  23  ,nnd  24. 
P.lk.  12,  map  of  Thousand  Oaks, 
Berkeley.      R.   K.   Schmidt    to   whom 

it    mpv    concern June    15,    1925 

June  l.S.  1925— LOT  23.  ELK.  and 
ptn.  lot  22,  blk.  12.  Chevrolet 
Park.      James    C.    Barrett    to    whom 

it    may    concern    June    15.    1925 

June  15.  1925 — LOT  46,  Buena  Vista 
Tract  Berkeley.  Charles  Edward 
Batdorf    to    whom    it    may    cornern 

June    15,    1925 

Juno  15.  1925 — NE  10'  LOT  3.  and  SW 
20'  lot  4,  map  of  Thompson 
Heights     ,         Oakland.  Isabell 

Houghton    to    John    P.    Jensen.... 

June      12.      1925 

June  15.  1925 — SW  30'  LOT  3.  man 
of  Thompson  Tract,  Oakland. 
Helene    .lensen    to    John    P.    Jensen 

June     12,     1925 

June  15.  1925 — SE  35'  LOT  14.  BT.K. 
A.  Oakland  Highlands.  L.  B.  La- 
pier     to     whom     it     ma.v    concern.. 


■  Jur 


13,     192 


June  15,  1925— LOTS  17  AND 
blk.  B.  Hagemann  &  Mangels 
Tract,  Oakland.  Harvev  Young  to 
Bertram    S.    Booth June    1,    1925 


40 

June  16,  1.125— LOT  10,  BLK.  3,  map 
of    Auseon's   Moss    Tract,    Oakland. 

A.  M.   Crosby  and  Emil   LeschinsUy 
to    K.    C.    Hoffman April    27,    1925 

June     16,     1925~PTN.    LOTS    7,     8,    9, 
Ulk    5.  map  of  blks.  5  and  6,  Pied- 
mont    Terrace,     Piedmont.       James 
C    Munn    to  T.   F.   L.    Furlong...... 

June    10,    192d 

June  'l6,  1925— S  40'  LOT  8,  BLK.  S, 
Melrcse  Acres,  Oakland.  A.  G. 
Steffey    to    J.    A.    Bell.. June    8,    1925 

June  16,  1925— LOT  23,  BLK.  16, 
Havenscourt  Tract,  Oakland.  Mrs. 
Eva  E.  Woodmansee  to  O.  L.  Bur- 
ritt  June     15,     1925 

June  16,  1925— LOT  62  A.\D  PT.\' 
lot  63,  blk.  2,  map  of  Havenscourt, 
Oakland  L.  H.  Cooper  to  M.  T. 
Bonham June    5,     1925 

June    16,    1925— PT.N.    LOT   2.    BLK.  B, 
The     Oaks,     Piedmont.       Esther     S. 
G':odwin    to    E.    W.    Woodward.... 
June     11,     1925 

June  16,  1925  —  LOTS  43  AND  44 
Blk.  11,  map  .No.  4  Regents  Park, 
Oakland.  Julia  A.  Taylor  to  whom 
it    may    concern June    13,    1925 

June  16,  1925— LOTS  15  AND  16, 
blk.  7,  San  Pablo  Park,  Oakland. 
B  M  Paul  to  whom  it  may  con- 
cern ' June    13,    1925 

June  15,  1925— NE  COR.  51st  iST. 
and  Shatter  Ave..  Oakland.  Pa- 
cific Gas  &  Electric  Co.  to  Capitol 
.-\rt    Metal    Co.,    Inc June    5,    1925 

June  17,  1925— 364-36S  FIRST  ST., 
Oakland.  Henry  Zentner  to  Din- 
nie    Construction    Co June    9,    1925 

June  17,  1925 — LOTS  18  and  19, 
School  House  Tract,  Berkeley. 
E.  L.  Thompson  to  whom  it  may 
concern     June     16,     1925 

June  17,  1925— LOT  14,  BLK.  17, 
Daley's  Scenic  Park,  Berkeley. 
Rachel  I.  Burnett  to  Harold  de 
Normandie June     15,     1925 

June  17,  1925 — LOT  17,  BLK.  J,  map 
of  the  Santa  Fe  Tract  No.  2,  Oak- 
land. J  .E.  Gray  to  whom  it  may 
concern     June    17,    1925 

June  17,  1925— PTN.  LOTS  14  and 
15,  map  of  Lake  View,  Oakland. 
Alex  B.  Stevens  to  Harry  Meyer. 
June     16,     1925 

June  17.  1925—7015  HALLIDAY  ST., 
Oakland.  C.  H.  Morrison  to  whom 
it   mav   concern June    16,    1925 

June  17,  1925 — LOT  4,  Mathews 
Homestead     Place,     Berkeley.       H. 

B.  Nason    to    Guy    Hyde    Chick    Co. 
June    17,    1925 

June  17,  1924—259  BEVERLY  AVE.^ 
San  Leandro.  J.  B.  Mills  to  whom 
it    mav    concern June    13,    1925 

June  17.  1925  PTN.  LOTS  1  and  4. 
h!k.    1,    Plan    of    the    State    Univer- 
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sity  Homestead  Assn.,  Berkeley. 
J.  C.  Lappin  and  J.  P.  Maher  to 
L     A.    Peters May    29,    1925 

June  17,  1925— 1532--1534  WARD  ST., 
Berkeley.  Daisy  L.  McKee  to  O. 
F.    Lyon May    29,    1925 

June  17.  1925— LOT  20  and  5  ft.  lot 
21,  blk  A,  Lakeshore  Hills,  Oak- 
land. Carl  Olson  to  Olson  A 
Johnson     June    16,    1925 

June  17,  1925—1272  HOLMAN  ROAD 
Oakland.  Katherine  Houck  to  H. 
L,    Houck    June    15,    1925 

June  16.  1925—749  .\LMA  AVE.,  Oak- 
land. E.  Q.  and  Adeline  Ingle  to 
('.    M.    Gass June    15.    1925 

June  16,  1925— LOT  21,  BLK.  4,  map 
of  East  Lawn,  Oakland.  Nelson 
J.  Buckland  to  whom  it  may  con- 
cern       June     15,     1925 

June  16,  1925— W  33'<,  of  lot  6.  blk. 
5,  Daley  Scenic  Park.  John  and 
Catherine  A  Graff  to  John  Graff. 
June     16.     1925 

June  16,  1925— PTN.  LOT  112,  amend- 
ed map  of  Alia  Piedmont  Tract. 
Wilder  Wight  to  whom  it  may 
concern     June    16,     1925 

June  16.  1925— LOTS  15  and  16,  blk. 
37.  Amended  map  of  Fairmount 
Park,  .\lbany.  S.  G.  Willson  to 
wlom    it   mav   concern .  .June    16,   1925 

June  16,  1925 — LOTS  52,  53,  54,  blk. 
11,  Regents  Park  No.  8,  Albany. 
S.  G.  Willson  to  whom  it  may 
concern     June     16,     1925 

June  16,  1925 — LOT  28  and  ptn.  lot 
27.  blk.  E.  Rose  Park  Tract,  Oak- 
land. John  C.  Williams  to  whom 
it    may    concern June    9,    1925 

June  16,  1925—1413  EVERETT  ST., 
-Alameda.  Clark  G.  and  Clara 
Wocdbury  to  Gus  W.  Prentis.... 
June     15,     1925 

June  17,  1925— 2126B  62nd  AVE., 
Oakland.  W.  L.  Cleveland  to  whom 
it     may     concern June     15,     1925 

June  16.  1925— LOT  7,  BLK.  6,  map 
of  South  Lakeshore  Glen,  Oak- 
land. Lloyd  P.  Warren  to  R.  H. 
Banning    June     15,     1925 

June  16,  1925 — LOT  53,  map  of  the 
Kingsland  Tract,  Oakland.  W.  P. 
Eaton  to  whom  it  may  concern.. 
June    15,     1925 


LIENS  FILED 


ALA,>1ED.\    COUNTY 


Recorded  Amount 

of    Kinsell    Tract    No.    2,    Oakland. 

Bay    City   Lumber   Co.    vs.    Chas.    H. 

Wilson     Clara     W'ilosn      $27392 

June    11   ,1925— LOT    15,    BLK.    4,   map 
June    12,    1925— jSE    77'    LOT    1,    BLK. 

H,    map    of    Fruitvale    Blvd.    Tract, 


Oakland.     The   Kigney   Tile  Co.  VB. 
K.     T.     Free,     Lenore    Free.    J.     E. 

Sprague      |55.00 

June  12,  1925— PT.N'.  OF  CERTAIN 
lUU  acre  piece  of  land  described 
in  deed  from  George  Sterling  et 
al  to  Mutual  Investment  Union 
dated  March  31,  1904  and  recorded 
in  Liber  966  of  Deeds,  page  157, 
Oakland.     Uhl.  Bros,  Inc.,  vs.  D.  O. 

Chapman,    H.    Bta.sley     $40.74 

June  12,  1925 — PT.N.  LOT  118,  Crock- 
er Highlands,  Oakland.  Thomas 
Day     Co.     vs.     W.     Adamski,     Mary 

Adamski     $150.00 

June  12,  1925— PT.X.  LOT  1,  BLJC 
H,  map  of  Fruitvale  Blvd.  Tract, 
Oakland.  The  Rigney  Tile  Co.  vs. 
R.     T.     Free,     Lenore    Free,     J.     E. 

Sprague     $57.00 

June  12,  1925— LOT  10,  BLK.  4, 
Hayward  Acres,  Alameda  County, 
\Villiam  O.  Vertrees  vs.  Mrs.  M. 
A.    Hamilton,    G.    W.    Vertrees     .... 

$160.00 

June  13.  1925 — PTN  LOT  12  Highland 
Park    Tract,   Oakland.      R   A  Smith 

vs  Frances  L  Beer $4823 

June  15,  1925— LOT6  9  AND  10, 
b.k.  X,  amended  map  of  the  Moss 
Tract,  Oakland.  L.  D.  Gardner 
vs.   John   Lopes,  Joseph   Robert  Er- 

brick      $64.00 

June  15,  1925— 952S  HILLSIDE  ST., 
OakLind.       P.    J.    Drake    vs.    V.    M. 

Clark,     John     Doc     Clark $215.27 

June  16,  1925— LOT  27.  BLK.  9,  Ber- 
keley Heights,  Berkeley.  W.  H. 
King  vs.  George  W.  Prising.  .$192.00 
June  16.  1925 — N  SIDE  OF  SYCA- 
more  St.,  91'  W  of  Grove  St., 
thence  .N  132'  W  41  S  132'  E  41'  to 
beg.,  Oakland.  Eureka  Mill  & 
Lumber  Co.  vs.  Mary  Allis,  S.  Rog- 

P|.tj      $29  51 

June  17,  1325-1083  ARDMORE  Ave., 
Oakland.  Smith  Lumber  Co.  vs. 
W.     .Adamski,     Mary     Adamski,     J. 

B     Henderson     $72.00 

June  17.  1925 — LOT  226,  map  of  Fre- 
mont Tract.  Oakland.  A.  T.  Row- 
ley   vs.    A.    R.    Ingraca,    E.    Ingraca, 

P.     C.     Zahniser $200 

June  17,  1924 — LOT  3,  Meadow 
Brook.  Oakland.  Concealo  Fixture 
Co.  vs.  Earl  J.  Ayer.  Winifred  W. 
Ayer    $180 


FT3LEASJ5  OP  LIENS 


A1,.*.MED.*.    COUNTY 

Recorded  Amount 

June    12,    1925 — LOTS    41    TO    51    Inc 

Blk    D    Map    of    Lands    of    Oakland 

View     Homestead     Assn,     Oakland. 

<-*alifornia    Brick    Co    to    New    Pied- 


Reinhart  Lumber  and  Planing  Mill  Company 

GENRRAL    I,U]»IBER    YARD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 
General    Mill    and    Cabinet    Work.    Sloek     Doors.    .Sash 

Kramen    and    Monldlngw  

JERUOLD  AVE.  A  VARNErVB!l,D  AVK. 

Mission  901-S02-90I-904  San  Franclsca 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manu^actnrpH  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 


•liOCKER    BUILDING 
San    Francis 


YEON    BUII-DING 


Portland.  Orego 


IGarapii  (EonHtnirttcn  ISrpnrta 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  In  your  territory,  ad- 
vising class  of  work  in  which  you  are  Interested. 
818   MISSION    STREET  SAN    FRANCISCO 


Phone  Franklin    94(10 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 


Saturday,   June   20,   1925 
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mont    Swimming    Baths    and    W    J 
Baccus     J120.90 

June     12,   192B— WESTERN     WATER 
Front   near    Parr   Terminal,    Oakland 
California    Brick      Co    to      General 
Petroleum  Cptn  and  W  J  Baccus.. 
$851.80 

June  12,  1925 — PTN  LOT  118,  Crocker 
Highlands,  Oakland  Twp.  W  L, 
Scott;  Henderson  &  Churchill,  $77; 
Otto  Hennig,  $256;  Thos  Day  Co, 
$20;  D  A  Davison,  $192;  Fred  A 
Johnson,  $93.83  to  Mary  and  W 
Adamski     

June  13,  l'.i2o— E  LINE  OF  WAYNE 
Ave.,  111.58  -N  o£  Hanover  Ave., 
thence  E  108.14  ft.  S  42  ft,  45.3  W 
45  N  45  to  iieg.,  Oakland.  Aron- 
sen  Hardwood  Floor  Co.,  $1030; 
C.  W.  Roland,  $840;  Frank  Mar- 
cus and  r.  L.  Merrick,  $155;  C.  R. 
Montgomery,  $495;  Electric  Light- 
ing Supply  Co.,  $395;  The  Emery- 
ville Hardware  &  Tool  Co.,  $496.04, 
Superior  Tile  and  Pruducts  Co., 
$285;  Rol:iert  Howden  &  Sons, 
$482.69  to  Harry  Horwitz.  Freda 
Horwitz,    J.    W.    Merritt. 

jun.-  15,  1925— E  LINE  WAYNE 
Ave.,  55.79  ft.  N  of  Hanover  Ave., 
N  65.79  ft.  E  108.14  ft.  S  50  ft.  W 
133  ft.  to  beg.,  Oakland.  W.  J. 
James,  $128.70;  Nelson  Lumber 
Co.,  $716.72;  Diamond  Mill  and 
Cabinet  Co.,  $3698;  L.  P.  Price, 
$163.20;  E.  Stobbe,  $170,  to  Harry 
Horwitz,  Freda  Horwitz,  J.  W. 
Merritt. 

June  13,  1925—312  WAYN^E  AVE. 
Marshall  &  Stearns  Co.  to  Harry 
Horwitz.  Freda  Horwitz,  J.  W. 
Horwitz,     J.     W.     Merritt $343.50 

June  13.  1925 — N.  42  FT.  LOT  19, 
blk.  30S,  Imperial  Heights.  Oak- 
land. Berkeley  Sash  &  Dnor  Co. 
to  Harry  Horwitz,  Freda  Horwitz 
$1449.00 

June  15,  1925— PTN.  LOT  16,  BLK. 
2S,  amended  map  of  Fairmont 
Park,  Berkeley.  Hunter  Lumber 
Co.  to  John  A.  Johnson.  Lena  C. 
Johnson,     O.     F.     Lyon $483.83 

June  17,  1925— SW  LINE  E  14th  St., 
115'  NW  of  10th  Ave  NW  35'x 
SW  100',  Oakland.  Elmer  W.  West 
to  Blanch  Baird,  W.  B.  Maddox.. 
$1,268.85 


BUILDING  CONTRACTS 


CONTRA       COSTA      COUNTY 


PKRMITS 

STOREROOM,  brick,  $10,000;  First  and 
Nevin  Sts.,  Richmond:  owner. 
Western  States  Gas  &  Electric  Co., 
319    6th    St.,    Richmond. 

RESIDENCE,  $3200;  N  McBryde  St., 
bet.  36th  and  37th  Sts.,  Richmond; 
owner,  F.  Henry;  contractor,  N.  G. 
Holmes. 

AUTO  sales  and  garage,  $18,000;  NE 
Blssell  and  10th  Sts.,  Richmond; 
owner,  P.  M.  Sanford,  East  Rich- 
mond. 

FLATS,  $7500;  NW  Roosevelt  and  19th 
Sts.,  Richmond;  owner,  Geo.  Smith; 
architect  and  contractor,  E.  A. 
Carson,    542    4th    St..    Richmond. 

TRANSFORMER  station,  $2500;  E  San 
Pablo  Ave.,  bet.  Roosevelt  and 
Sierra  Sts.,  Richmond;  owner. 
Western  States  Gas  &  Electric  Co., 
319    6th    St.,    Richmond 

COTTAGE  and  private  garage,  $3000; 
W  42nd  St.,  bet.  Roosevelt  and 
Clinton  Sts.,  Richmond;  owner,  R. 
E.    Whitten. 

COTTAGE  and  private  garage,  $2850; 
W  Wilson  St.,  bet.  Clinton  and 
Roosevelt,  Richmond;  owner,  Mary 
Tuttle;    contractor,    J.    P.    Tyhursl. 

BUILDING  CONTRACTS 


SANTA   CLARA    COl'XTV 


BANK 

STATE  HIGHWAY  AND  SANTA  CRUZ 
Ave.,  Menio  Park.  Sheet  metal 
work,  etc.,  for  reinforced  concrete 
and   brick    bank   building. 

Owner  —  The  Bank  of  Palo  Alto,  202 
University   Ave.,   Palo   Alto. 

Architect — None. 

Contractor  —  Christensen  Hardware  & 
Plumbing  Co.,  167  Hamilton  Ave.. 
Palo   Alto 

Filed    .       Dated    . 

TOTAL  COST,    $358 

Bond.    none.      Limit,    30    working    d.iys 

Forfeit,   none.     Plans  and  specifications 

filed. 


PLUMBING,    ETC.,    ON    ABOVE. 
Contractor — Cashel    Bros.,   Palo    Alto. 

Filed    .       Dated    . 

TOTAL  COST,  $1298.30 
Bond,  $649.15.  Surety.  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  60  work- 
ing days.  Forfeit,  none.  Plans  and 
specifications    filed. 


CONCRETE  WORK,    ETC.,   ON   ABOVE. 
Contractor — S.    A.    Hinson. 

Filed    .       Dated    . 

TOTAL  COST,  $12,980 
Bond,  $6490.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit.  90  work- 
ing days.  Forfeit,  none.  Plans  and 
specifications   filed. 


PLASTERING    ON    ABOVE. 
Contractor — MacGruer    &    Simpson. 

Filed    .       Dated    . 

TOTAL  COST,  $2602 
Bond,  $1301.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  30  work- 
ing days.  Forfeit,  none.  Plans  and 
specifications    filed. 

PAINTING     ON     ABOVE. 
Contractor  —  D.    Zelinsky    &    Sons,    165 
Grove    St.,    San    Francisco. 

Filed    .      Dated    . 

TOTAL    COST.    $800 

Bond,    $ .         Surety,    D.    Zelinsky    & 

.Sons.  Limit,  30  working  days.  For- 
feit, none.  Plans  and  specifications 
filed. 


BRICK    AND    TERRA    COTTA    WORK 

ON  ABOVE. 
Contractor — A.  G.  Reed  et  al. 

Filed    .       Dated    . 

TOTAL  COST,  $6500 
Bond,  none.  Limit,  30  working  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


BUILDING 

LOT    12    BLK    26,    Belmont    Properties. 

All   work   for  building. 
Owner — Mrs.    May    A.    Thompson,    et   al. 
Architect  —  Benjamin      Scheeper,      105 

Montgomery   St.,    San    Francisco. 
Contractor — S.      Warren      Weddel,      105 

Montgomery,   San  Francisco. 
Filed  June   8,   '25.     Dated  June   4,  '25. 

Frame    up    $'t'12 

Brown     coated     442 

Completed      442 

Usual     35    days Balance 

TOTAL  COST,  $1750 
Bond,  none.  Limit,  35  working  days. 
Forfeit,    plans 'and   specifications,    none. 

STORE    BLDG. 

N  liL  C.^MINO  REAL  near  Santa  Cruz 
Ave.,  Palo  Alto.  All  work  for 
reinforced  concrete  Class  C  store 
building. 

Owner  —  The  Palo  Alto  Improvement 
Co..    Palo    Alto. 

Architect— Birg  M.  Clark,  310  Univer- 
sity  .\ve.,   Palo   Alto. 

Contractor — Ralph  W.  Follmer,  465 
Lvtton  St..  Palo   Alto. 

Filed  "June   3.   '25.      Dated  June  1.   '25. 

Progressive    payments    of 75% 

Usual     35    days 25% 

TOTAL   COST.    $16,541 

Bond.     $8300.       Sureties,     John     Vollmer 

and     Martha      S.     Follmer.         Limit.    90 

working  days.  Forfeit,  none.   Plans  and 

specifications    filed. 

RESIDENCE,  8-room,  $13,575;  Second 
and  Humboldt  Sis..  San  Jose;  own- 
er. P.  Raggio.  Madrone,  Cal.;  ar- 
chitect, Wolfe  &  Higgins,  Auzerais 
Bldg.,  San  Jose;  contractor,  C.  F. 
Kessling,    798    Coe    St.,    San    Jose. 


PIERCE-BOSQUIT 

Abstract  &  Title  Co, 

Capital  Stock  $100,000 

Sacramento,    I'lacerville, 
Nevad;-  Cih-.  Reno 


SACRAMFNTi^    OFFICK 
BOSS  E.   PIFRCE,    M-mager 

905  Sixth  sti,m  n 


GARAGE  with  living  rooms  above, 
$1975;  Park  St.  near  Loraine,  San 
Jose;  owner,  P.  Quartoroli.  541  Lor- 
raine.   San   Jose. 

.\LTER  two-story  building  into  2  flat 
residence,  $7000;  13th  and  Julian 
Sts.,  San  Jose;  owner,  R.  Rara- 
pone,  136  N-13th  St.,  San  Jose;  ar- 
chitect, Chas.  McKenzie,  Bank  of 
San  Jose  Bldg.,  San  Joee;  contrac- 
tor, Vincent  Maggio,  452  N-15th 
St.,   San   Jose. 

ALTERATIONS,  $1040;  No.  162  E-San 
Carlos  St.,  San  Jose;  owner,  Alex 
Robertson,  162  E-San  Carlos  St., 
San  Jose;  contractor,  E.  M.  Wal- 
lace.  486    Sierra   St.,   San   Jose. 

RESIDENCE,  6-room,  $3975;  Ninth  St. 
near  Humboldt  St.,  San  Jose;  own- 
er, Joe  Cambiano,  435  Keyes  St., 
San  Jose;  architect,  Wolfe  &  Hig- 
gins. Auzerais  Bldg.,  San  Jose; 
contractor,  John  Saserta,  436  N-12lh 
St.,   San   Jose. 

RESIDENCE,  5-room,  $3200;  Orvis  St. 
near  12th  St.,  San  Jose;  owner, 
t  rosby  Bros.,  1020  Mastic  St.,  San 
Jose. 

RESIDENCES  (2)  4-room,  $2500  each; 
St.  John  and  Eighth  Sts.,  San  Jose; 
owner,  J.  G.  Masell,  15  S-Market 
St..  San  Jose;  architect,  Wolfe  & 
Higgins,    Auzerais    Bldg.,   San   Jose. 

LAUNDRY  building.  $17,240;  San  Fer- 
nando and  Gillespie  Sts.,  San  Jose; 
owner,  Consolodated  Laundry,  Gil- 
lespie Ave.,  San  Jose;  architect, 
Herman  Krause,  Bank  of  San  Jose 
Bldg.,  San  Jose;  contractor.  H.  C. 
Jorgensen,  63  W-Santa  Clara  St., 
San   Jose. 

ADDITIONS  and  alterations,  $11,910- 
First  and  Reed  Sts.,  San  Jose;  own- 
er. M.  Sasso.  598  S-First  St.,  San 
Jose;  architect,  Wolfe  &  Higgins, 
Auzerais  Bldg.,  San  Jose;  contrac- 
tor. W.  J.  Bigger  &  Son,  20th  and 
Santa  Clara  Sts.,  San  Jose. 

RESIDENCE,  4-room,  $3125;  Haw- 
thorne St.  near  Creek,  San  Jose: 
owner.  A.  C.  Jamieson,  70  E-Julian 
St.,  San  Jose;  contractor,  Geo.  Mc- 
Crary,    535    Margaret    St.,    San    Jose. 


COMPLETION  NOTICES 

SANTA    CLARA    COUNTY 

Recorded  Accepted 

June  8.  192.5 — LOT  10  BLK  18,  Frey- 
schlag  Subdivision,  San  Jose.  W  C 
Hatch    to    whom    it   may   concern... 

,   June    8,    1925 

June  8,  1925— LOT  20  BLK  22,  Mont- 
g.jmery  and  Rea  Sbdvn  of  Blks  21 
and  22,  Cook  &  Branham  Addition, 
San  Jose.  Samuel  C  Evans  to  whom 
It    may   concern June    8,    1925 

June  8,  1925— LOT  2  BLK  5,  Seale 
-Addition  No.  7.  San  Jose.  Reta  A 
Lemos  to  whom  it  may  concern.. 
June    6,    1925 

June  8,  1925— S  COWPER  .ST.  350  fm 
Seale  Ave.,  Palo  Alto.  Samuel  R 
Hutton    to   whom    it   may   concern. 

,    May    25.    1925 

June  8.  1925— LOT  18  except  rear  10 
ft.  Blk  13,  Evergreen  Park,  San 
Jose.  William  Darr  to  whom  it 
may   concern    June    8,    1925 

June  9.  1924— LOT  23  BLK  34  Seale 
Addition  No.  2,  San  Jose.  D  W 
Breiver  to  whom   it  may  concern.. 

,    ■ June    8,     1925 

June  9,  192,5 — NO.  121  S-TWELFTH 
St.,  ,San  Jose.  D  E  Nash  to  whom 
it  may  concern June   6,   1925 

LIENS  FILED 


SANTA   CLARA   COUNTY 


Recorded  Amount 

May  23,  1925— SE  SECOND  AND 
Hensley  Ave  S  45.85x137.89,  San 
Jose.  F  A  Heitzman  vs  W  J  Eiddle 
et    al    j5g  53 

May  26.  1925— BEG.  AT  PT.  N  ■27936 
and  E  290  from  SW  Cor.  Lot  87 
E.40xl62,  Los  Coches  Rancho.  Santa 
r'lara  Lumber  Yard  vs  Edward  F  G 
Harmon   et  al 1231  go 

May  27,  1925— LOT  10  BLK  3,  Larsen 
Sbdvn  No.  2,  Sunnyvale.  W  Duck- 
geitchel   vs   John   C   Watson ...  .$76  78 

June  1,  1925— W  TENTH  ST.  NE  Cor 
Lot  5  S  45.84x137.85,  Pt  Lot  5  Blk 
4  R  10  S,  except  part  conveyed  to 
Adolph  L  Hayman,  San  Jose.  Hub- 
bard &  Carmichael  Bros  to  Andrew 
Bettl     $1073.31 
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June  3,  1925— BEG.  AT  PT.  279.30  N 
and  290  E  from  SW  Cor.  Lot  87  E 
40x162  Pt  Lot  87,  Los  Coches 
Rancho.  Antone  Ferreira  vs  Ed- 
ward  G  W   Harmon $185 

June  4,  1925— BEG.  AT  POINT  279.30 
N  and  290  E  from  SW  Cor.  Lot  87 
E  40.\162  Pt.  Lot  87,  Los  Coches 
Kancho.  California  Wall  Paper 
Mills,  $223.41;  A  E  and  W  L  Holmes 
(as  San  Jose  Hardware  Co),   $73.25 

vs  Edward  G  W  Harmon 

June  5.  1925— BEG  AT  POINT  279.30 
N  and  290  E  from  SW  Cor.  Lot  87 
E  40.^cl62  Pt.  Lot  87,  Los  Coches 
Rancho.  Borchers  Bros  vs  Edward 
G    W    Harmon $95 

BUILDING  CONTRACTS 


FRES.XO     COUM'V 

TELEPHONE  office,  $400,000;  Van  Ness 
Ave.  and  Stanislaus  St.,  Fresno; 
owner,  Pacific  Tel.  &  Tel  Co.,  1926 
Tuolumne  St.,  Fresno;  contractor, 
Monson  Bros.,  251  Kearny  St.,  San 
Francisco. 

ALTERATIONS,  $10,000;  No.  1156  Ful- 
ton   St.,    Fresno;    owner,    S.    J.    Ab- 

ALTERATIONS,  $10,000;  No.  917-21  G 
St.,  Fresno;  owner,  F.  N.  Roessler, 
Chestnut  St.  Fresno;  contractor,  A. 
Allen.    259    Blackstone    St.,   Fresno. 


COMPLETION  NOTICES 

PRISSNO    COUNTY 

Reconled  Accepted 

June  4,  1925— LOTS  41  AND  42  BLK 
7,  Roeding  Add.  Fresno.  Fred  R 
Doolen  to  whom  it  mav  concern.. 
June    3,    1925 

June  4,  1925 — E  45  FT.  OF  W  90  FT. 
of  Lot.s  6  to  10  BlIJ  6,  Van  Ness 
Heights.  Fresno.  W  B  Watson  and 
Beulah  Davis  to  whom  it  may  con- 
cern   June    3,    1925 

June  5,  1925— LOTS  33  AND  34  BLK 
6,  Roeding  Add'n.,  Fresno.  J  A 
Whitaker  to  whom  it  may  concern 
June    4,    1925 

June  9,  1925— LOTS  47  AND  48,  Del- 
ver  Place,  Fresno.  Mary  J  Van 
Dusen  to  whom  it  may  concern... 
June    8,    192.-. 

June    9,    1925— LOTS   12   AND   13   BLK 

5,  Torrance  Terrace,  Fresno.  W  S 
Proctor  to  whom  it  may  concern.. 
June    8.    1925 

June  11,  1925— LOT  64  S  V2  LOT  65 
Blk  9,  Altamont  Addn,  Fresno.  C 
W  Ven  Wolff  to  whom  it  may  con- 
cern  June    1,    1925 

June   13.   1925 — LOTS  30  AND  31  BLK 

6,  Palm  Grove.  Fresno.  J  D  Good 
to  whom  it  may  concern. June   10.  '2.''i 

LIENS  FIl.ED 

FRESNO    COUNTY 


Recorded  .Amount 

June  6,  1925— LOTS  15  AND  16,  Sta- 
Iham  Add,  Riverdale.  R  O  Deacon 
Inc  vs  D  B  Sanstrum  and  Mrs. 
Fred    Miller    Sr $81 

June  9,  1925— N  ^4  SE  14  E  hi  OF  SW 
Vi  of  Sec.  13,  16-20,  Fresno.  F  P 
Burris    vs    C    Blumenan    et    al....$670 

June  11,  1925— LOT  30,  Arlington 
Tract,  Fresno.  Routt  Lumber  Co 
vs   C    R   Quiggle $2T'.i 

June  12.  1925 — LOT  C  BLK  12,  Alta 
Vista  Tract,  Fresno.  Craycroft- 
McKnight   Brick   Co   vs  L   Savior .  .$!>:; 

June  13.  1925— LOT  23  W  15  FT.  LOT 
24.  Blk  2,  Markley  Vincent  Tract. 
Fresno.  J  D  Halstead  Lumber  Co 
vs   J   J   and   Irene   V   Senior $468 

June  13,  1925— LOT  23  BLK  H.  Selma 
Squire  Cooper  vs  J  L  and  Ellen  K 
Ashton    $732 


IITILDING  CONTEACTS 


«AN    JOAQUIN    COUNTY 


RESIDENCE  and  garage,  $4700;  No. 
1624  Picardy  Drive,  Stockton; 
owner,  C.  P.  Starbraugh;  contrac- 
tor, T.  E.  Williamson,  1859  W-Park 
Ave.,   Stockton. 

RESIDENCE  and  garage.  $3500;  No. 
1630  Picardy  Drive.  Stockton;  own- 
er, C.  P  Starbraugh;  contractor.  T. 
E.  Williamson.  1859  W-Park  Ave., 
Stockton. 

RESIDENCE  and  garage,  $5000;  No. 
1138  W-Poplar  St.,   Stockton;   own- 


er, V.  D.  Valo,  408  E-Noble  St., 
Stockton. 

DWELLING.  $4000;  No.  1327  S-Monroe 
St..  Stockton;  owner,  Mrs.  A.  Ratto 
105  W-Jefferson  St.,  Stockton;  con- 
tractor,  T.    A.  Allen. 

FURNITURE  store,  $15,500;  No.  820  E- 
Main  St.,  Stockton;  owner.  City 
Development  Co.;  contractor,  Lewis 
&  Green.  Coml.  &  So.  Bank  Bldg., 
Stockton. 

RESIDENCE  and  garage,  $4700;  No. 
440  E-Sonora  St.,  Stockton;  owner. 
Jefferson  Webb,  441  N-Stanislaus 
St.,    Stockton. 

RESIDENCE  and  garage,  $2500;  No. 
1700  W-Flora  St.,  Stockton;  owner, 
C.   Elves  Totten. 

RESIDENCE  and  garage,  $5000;  No. 
1138  W-Poplar  St.,  Stockton;  own- 
er, W.  D.  Vaio,  408  E-Noble  St., 
Stockton. 

RESIDENCE  and  garage,  $5000;  No. 
1836  Ramona  St.,  Stockton;  own- 
er, D.  W.  Blair,  1437  N-Baker  St., 
Stockton;    contractor,    Ecker    Bros. 

RESIDENCE  and  garage,  $4500;  No. 
1250  W-Vine  St.,  Stockton;  owner, 
F.  P.  Dobson,  1120  W-Harding 
Way,   Stockton. 

RESIDENCE  and  garage,  $2500;  No. 
1625  S-Grant  St.,  Stockton;  owner, 
S.  N.  and  T.  M.  Mills;  contractor,  D. 
Bugante. 


NEW  front  and  remodel,  $1500;  No.  32 
W-Weber  St.,  Stockton;  owner,  H. 
R.  McNoble,  320  W-Poplar  St.. 
Stockton;  contractor,  Powell  & 
Medbury. 

RESIDENCE  &  MTarage,  $4800;  No.  465 
S-Grant  St.,  Stockton;  owner,  L.  J. 
McKnew;  contractor,  J.  B.  Wolf, 
705   N-Stockton    St.,    Stockton. 

RESIDENCE  and  garage,  $5500;  No. 
630  N-Regent  St.,  Stockton:  owner, 
Stockton  Home  &  Investment  Co.; 
contractor,  II.  W.  Johnson,  1229  W- 
Magnolia  St  .   Stockton. 

COMPLETION  of  school,  $18,000;  No. 
1100  S-Pilgrim  St.,  Stockton;  own- 
er, Stockton  Board  of  Education; 
contractor,  H.  E.  Vickroy,  1122  N- 
Commerce  St.,  Stockton. 


ALTERATIONS 

NEAR  TRACY.  All  work  for  altera- 
tions and  additions  to  South  Side 
Grammar  School. 

Owner — Board  of  Trustees  of  Tracy 
School   District   of  San  Joaquin   Co. 

.Architect- — None. 

Contractor — Lambert  Ubelis. 

Filed  June  13,  '25.     Dated  May  26,  '25. 

TOTAL  COST,   $5040 

Bond,  none.       Limit,  60  working     days. 

Forfeit,   plans  and   specifications,   none. 


Mr.  G.  H.  Burden;  of  Ault  &  Burden,  general  contractors,  writes:  "We  are  glad  to 
furnish  photo  of  the  Arlington  Hotel  with  our  best  wishes  and  take  this  occasion  to  ex- 
press our  complete  satisfaction  with  the  three  Clyde  Hoists  used  on  this  operation. 

"This  equipment  has  not  given  us  at  any  time  the  least  trouble  and  has  met 
every  demand  made  upon  it.  We  wish  to  assure  you  of  our  high  regard  for  the  equip- 
ment secured  from  your  good  company  and  the  genuine  quality  involved." 

YOULL  TAKE  PRIDE  IN  YOUR  CLYDE! 

CLYDE  IRON  WORKS  SALES  COMPANY 

Western  IJriiiiches: 

5ii    Fieiiiont    St..     San   Francisco.  Cal. 
555  Thiirman  St.,  Portland,  Oregon. 
3410  First  Ave.  South,  Seattle,  Wash. 
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SOME  DANDIE  ^^^^ 


Published  by  Koehring  Co, 


The  1925 
Improved 
DANDIE 
One  Sack 
Mixer  with 

Two  or  Four 
Cyhnder 

Engine    Has 
Arrived 


A  New 

Standard  in 

Light  Mixer 

Construction. 

The  Price 

Is  Right  — 

Come  in 

and  See 

Them 


The  Same  Dependabihty  which  Owners  of  Koehring  Heavy 

Duty  Pavers,  Mixers  and  Sho^  els  Ha\  e  Come  to  Take 

For  Granted,  Is  Embodied  in 

This  Dandie  Light  Mixer 

Manufactured  by 

KOEHRING  CO.,  MILWAUKEE,  WIS. 

Everything  for  the  Contractor 

Har  ron,Rickard  &  McCone  Co. 
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SAMTAHV    DISTRICT    PROPOSED 


Initial  steps  seeking  organization  of 
a  sanitary  district  to  serve  some  200 
square  miles  of  territory  in  Santa  Clara 
County  havs  been  taken,  according  to 
I.  D.  Mabie  of  Los  Gatos,  prime  mover 
in  the  proposed  project.  It  is  proposed 
to  have  San  Jose,  College  Park,  Bur- 
bank,  Campbell,  Saratoga,  Santa  Clara 
and  perhaps  Cupertino  and  Sunnyvale 
included  in  the  district.  It  is  proposed 
to  provide  metropolitan  facilities  for 
the  disposal  of  sewage  from  the  cities 
named. 


FILES    ARTICLES 


Bender  Refrigerating  Corp  .  with 
principal  place  of  business  in  Reno, 
Nevada,  has  filed  articles  of  incorpora- 
tion in  that  city.  The  company  is 
capitalized  at  ?100,000  and  has  the  fol- 
lowing directors:  Jesse  Robinson, 
John  J.  elude  and  E.  Ritchie,  all  of 
Oakland.  A  branch  offlce  will  be  main- 
tained In  Oakland,  the  company  to  en- 
gage in  the  manufacture  and  sale  of 
refrigerating  plants  and  iceless  ma- 
chines. 


AX.M  AI-      CONVBXTIOiX      AND      ROAD 
SHOW    SET    FOR    CHICAGO 

The  Annual  Convention  and  Road 
Show  of  the  American  Road  Builders' 
Association  will  be  held  January  11th 
to  15th,  1926,  in  Chicago.  The  Road 
Show,  which  has  been  steadily  increas- 
ing in  size  for  the  last  few  years,  will 
once  more  be  held  in  the  Coliseum  and 
adjoining  buildings.  The  place  in  which 
the  sessions  of  the  Convention  will  be 
held  will  be  announced  later. 

Before  deciding  to  go  back  to  Chi- 
cago, the  Executive  Committee  of  the 
-American  Road  Builders'  Association 
canvassed  the  country  thoroughly,  as 
it  was  felt  that  a  gathering  so  impor- 
tant to  the  nationwide  highway  indus- 
try should  always  be  held  in  the  same 
section  of  the  country.  It  was  found, 
however,  that  at  the  present  time  Chi- 
cago is  the  only  city  which  can  meet 
the  specifications  of  the  American 
Road  Builders'  Association  in  regard 
to  hotel  accommodations  and  exhibi- 
tion space  for  heavy  machinery.  At 
the  Show  held  last  January,  more  than 
three  hundred  carloads  of  machinery 
were  displayed  and  the  registration 
list  showed  more  than  16,000  persons 
interested  in  the  various  phases  of 
highway  construction  and  maintenance 
were   in   attendance. 

W,  H.  Connell,  engineering  execu- 
tive and  deputy  secretary  of  the  Penn- 
sylvania Department  of  Highways,  the 
new  president  of  the  Association,  has 
announced  that  the  Convention  will  be 
carried  on  in  two  divisions,  one  cover- 
ing the  engineering  side  of  road  build- 
ing,    and     the     other     the     construction 

(Continued  on  Page  3) 
side.  These  two  divisions  of  the  Con- 
vention will  be  in  session  simultane- 
ously in  adjacent  rooms.  By  handling 
the  program  in  this  manner,  those  in- 
terested in  engineering  can  devote 
their  entire  time  to  engineering  sub- 
jects, while  those  whose  main  Inter- 
est is  in  construction  may  keep  their 
attention  fixed  on  that  phase  of  the 
work. 

An  effort  will  be  made  this  year  to 
increase  the  attendance  from  foreign 
countries  by  issuing  official  Invita- 
tions requesting  other  nations  to  send 
delegates  and  special  arrangements 
vvill  be  made  for  their  entertainment. 
Invitations  also  will  be  extended  to 
the  Pan  American  Highway  Commis- 
sin  and  to  the  delegates  who  attend 
the  Pan  .\merican  Road  Congress  in 
Buenos    .\ires    this    fall. 

In  addition  to  the  Convention  and 
Road  Show,  the  usual  entertainment 
program   will   be   provided. 


TEREDO    FOILED    BY    CONCRETE 
PILE    IS    REPORT 


The  teredo,  that  industrious  sea 
worm  that  worries  the  harbor  engineer 
by  honeycombing  wharf  plies,  can  be 
routed,  according  to  a  paper  read  by 
Frnnk  B.  White,  chief  engineer  of  the 
California  State  Board  of  Harbor  Com- 
missioners, at  the  convention  of  the 
I'acific  Coast  Association  of  Port 
Authorities  held  in  San  Francisco  re- 
cently. Engineer  White  declares  that 
the  encasing  of  piles  in  concrete  rein- 
foiced  with  wire  fabric  has  been  found 
a  dependable  protection  in  waters  in- 
fested   by    the   marine   borer. 


timbi.;r    deal  is  closed  by 

FICKERI.VG    I\TI<;RESTS 


Deeds  placed  on  record  at  Alturas. 
ratify  the  purchase  of  5770  acres  of 
timberland  in  the  western  part  of  the 
Modoc  National  Forest,  for  which  ne- 
gotiations have  been  pending  for  sev- 
eral  months. 

This  deal  represents  the  purchase  by 
the  Pickering  Land  and  Timber  Com- 
pany of  Kansas  City  of  the  entire  hold- 
ings of  the  Roe-Burgess  Land  Com- 
pany of  Oshkosh,  Wis,  The  considera- 
tion involved  in  the  deal  was  $210,000. 

It  is  estimated  that  these  lands  con- 
tain a  stand  of  at  least  100,000,000  feet 
of  merchantable  yellow  pine  besides  a 
small  quantity  of  white  fir  and  Incense 
cedar. 

This  purchase  makes  the  Pickering 
Company  the  second  largest  timber 
holding  company  in  Modoc  County,  the 
holdings  of  this  concern  being  surpass- 
ed in  size  only  by  the  Red  River  Lum- 
ber  Company. 

The  Pickering  Land  and  Timber  Com- 
pany owns  approximately  80,000  acres 
of  virgin  timber,  all  located  within  the 
boundaries  of  the  Modoc  Forest. 


CENSUS     OP    LIGHTING    EQUIPMENT 
IN  1924 


The  Department  of  Commerce  an- 
nounces that,  according  to  returns  re- 
ceived at  the  annual  census  of  manu- 
facturers of  lighting  equipment,  the 
total  value  of  such  equipment  made 
during  1924  was  $205,866,358,  an  in- 
crease of  13,8  per  cent  as  compared 
with  $180,926,000  in  1923.  Reports  were 
received  from  720  establishments  for 
1924.  as  compared  with  732  for  the 
preceding  year. 

In  this  report  the  several  classes  of 
lighting  fixtures  proper  are  arranged 
in  five  main  groups,  namely,  "Resi- 
dence," "Commercial,"  "Industrial." 
"Street."  and  "Marine,"  followed  by 
five  auxiliary  groups.  "Shades  for 
lighting  fixtures."  Globes,  bowls, 
chimneys  and  other  illuminating  glass- 
ware, except  shades,"  "Reflectors, 
metal,  glass,  or  porcelain,"  "Miscel- 
laneous lighting  equipment,"  and  "All 
other  lighting  fixtures  and  accessor- 
ies," The  highest  rate  of  Increase  shown 
for  any  of  these  groups  is  that  for 
street-lighting  fixtures,  644.6  per  cent. 
For  residence  lighting  and  industrial 
lighting,  increases  of  29.3  per  cent  and 
4.2  per  cent,  respectively,  are  shown, 
but  for  marine-lighting  fixtures  and 
commercial-lighting  fixtures  decreases 
of  61.3  per  cent  and  10.7  per  cent,  re- 
spectively, are  recorded.  An  increase  of 
13.1  per  cent  appears  for  miscellaneous 
lighting  equipment. 


$100,000  lumber  PIRE 


Fire  of  undetermined  origin  swept 
through  7,000,000  feet  of  lumber  at  the 
Eastern  and  Western  Lumber  Com- 
pany's yards,  at  Portland,  Ore.,  June 
18,  causing  a  loss  estimated  by  com- 
pany officials  of  $100,000.  For  an  hour 
the  fire  threatened  the  main  mill  of 
the  company,  but  the  flames  were  fi- 
nally controlled  before  spreading  to 
the   mill. 
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WHAT  HE  HEARS  AND 
SEES  ON  HIS  ROUNDS 


L  John  Bergman,  formerly  assist- 
ant' treasurer,  credit  manager  and 
purchasing  agent  for  Pass  &  Seymour 
?nc  of  Solvay,  New  York,  has  gwen 
up  these  connections  and  «' »  "PJ- 
sent  pass  &  Seymour  Inc.  in  the  sales 
capacity  througl>out  Southern  Cali- 
fornia. Bergman  came  to  California 
in  1919  on  a  visit  to  his  cousin,  J.  A. 
Korell  of  San  Francisco  and  became 
so  impressed  with  this  State  that  he 
endeavored  to  find  an  oP«"»°^  .^o  make 
his  home  here.  Bergman  has  been  for 
"i  vears  with  Pass  &  Seymour  Inc., 
i^UTacturers  of  P- &  S.  Standard  Elec- 
trical Wiring  Devices  This  »"«  >« 
handled   in   San   Francisco   by   the   Geo. 

A.  Gray  Co.         

To  permit  development  of  a  plan  of 
expansion  which  has  become  necessary 
due  to  increased  business  ui  all  mar- 
kets reached  by  the  concern,  the  Cali- 
fornia Pottery  Company  of  San  Fran- 
:.?sco  has  leased  a  site  in  Fresno  on  tho 
SouU^ern  Pacific  Railroad  -"^  Pians  to 
eiect  a  $30,000  warehouse  and  offlce 
building.  The  .«ite  is  215  by  22o  feel. 
The  Fresno  oflices  of  the  -on.pany  ar.. 
„oX  located  at  Monterey  and  H  sLreets. 
rlants  are  located  at  OaUIan.l  and 
Merced. 

George  K.  Hooper,  assistant  city 
n.anager  of  Pasadena,  resigned  24  hours 
"tte?  the  resignation  of  City  Manager 
r  W.  Koiner.  Hooper  gave  no  reason 
f,;r  his  retirement,  but  it  is  understood 

;  and  Koiner  were  not  in  --•"•P"  ^V 
with  the  policies  of  the  newb  e'ectfd 
board  of  city  directors 

The  Rhodes-Jamieson  C".'»Pa"y  °f 
Oakland  has  opened  an  ^''h'''''  °"  .^^ 
floor  of  the  Alameda  County  Builders 
Kxchange  in  Oakland.  The  exhibit  fea- 
lurr-.  all  materials  handled  by  the 
firm"  ranging  from  the  modest  home 
lo   the   business  structure. 

Tin-  H  W  Johns-Manville  Company 
of  California  with  headquarters  in 
l-ranci>ico  is  reported  to  be  negotiat- 
ing for  a  site  in  Pittsburg,  Contra 
(osta  County,  on  which  it  is  proposed 
,,,  ,.rect  a  million  dollar  plant  employ- 
ing about  500  men. 

Southern  Pacific  Company  has  been 
authorized  by  the  Interstate  Commerce 
Commission  to  extend  its  lines  into  the 
Sutter  Basin  region  of  the  Sacramento 
Valley  at  a  cost  of  approximately 
$300.00(1.  The  extension  is  to  go  seven 
miles   beyond   Hinsdale. 

California  Materials,  Inc.,  capital- 
ized at  $150,000,  has  been  Incorporated 
in  Sacramento  Directors  of  the  com- 
pany are  E.  G.  Maple,  V.  J.  Persons,  H. 
Miller,  Chas.  L.  Gilmore  and  Thomas 
Ashby.  The  company  will  handle  build- 
ing materials. 

President  Coolidge  has  approved  ac- 
ceptance by  the  U.  S.  Veterans'  Bureau 
of  a  twenty-five  acre  site  on  Marquam 
Hill,  in  Portland.  Ore.,  for  a  new  $1.- 
000,000  federal  hospital  with  a  capacity 
of  300  beds. 


Webster  Brinkley  Company  an- 
nounces the  opening  of  a  branch  dis- 
tributing warehouse  at  368  First  St., 
Oakland,  to  .serve  the  Central  Califor- 
nia district  and  Orient  trade.  This 
company  is  the  Pacifio  Coast  branch  of 
the  Webster  Manufacturing  Company  of 
Chicago  and  maintains  offices  in  Los 
Angeles,  Portland  and  Seattle.  The 
Pacific  Coast  factory  is  located  in  the 
latter  city.  The  company  handles 
transmission,  conveying,  elevating  and 
screening  machinery.  The  Webster 
Brinklev  Company  is  also  distriubtor 
tor  the  Gutta  Percha  Rubber  Manufac- 


The  W.  J.  Bettingen  Lumber  Co.  has 
sold  its  Arcadia  yard  to  the  Kerckhoff- 
Cuzner  Mill  &  Lumber  Co.  which  will 
continue  to  operate  it  with  the  pres, 
ent  manager   in   charge. 


Safe  Cabinet  Co.,  of  Marietta,  Ohio. 
has  opened  a  branch  office  at  Fresno 
in  charge  of  L.  W.  Andrews,  formerly 
located  at  Santa  Rosa.  Prior  to  June 
1st  Fresno  and  vicinity  have  been  a 
part  of  the  territory  of  the  Stockton 
agency  of  the  company,  with  C.  C. 
Williams  in  charge  of  the  business. 
Under  the  new  arrangements,  Wil- 
liams was  transferred  to  Santa  Rosa 
as  agency  manager,  and  Andrews, 
who  for  three  years  has  been  in  charge 
at  Santa  Rosa,  was  transferred  to 
Fresno.  The  territory  served  by  the 
Fresno  branch  will  comprise  Fresno. 
Madera,  Kings,  Tulare  and  Kern  Coun- 
ties. 


The  Southern  Pacific  Company  has 
been  ordered  by  the  State  Railroad 
Commission  to  cease  on  or  before  July 
30,  1925,  from  collecting  rates  on  lum- 
ber and  lumber  products  from  Susan- 
ville  to  Lasco  and  Facht,  and  from 
Westwood  to  Susanville.  Leavitt  and 
Litchfield  insofar  as  they  exceed  the 
following  rates  per  100  pounds  mini- 
mum carload  rate  30,000  pounds:  from 
Susanville  to  Lasco,  7  cents;  Susanville 
to  Facht,  8  cents;  Westwood  to  Susan- 
ville, 9  cents;  Westwood  to  Leavitt,  11 
cents;  Westwood  to  Litchfield.  13 
cents.  This  decision  was  rendered  by 
the  Commission  following  hearings  on 
complaint  of  Lassen  Lumber  and  Box 
Company  and  Red  River  Lumber  Com- 
pany versus  Southern  Pacific  Company. 


.\  certified  copy  of  articles  of  Incor- 
poration of  the  Monterey  Bay  Red- 
wood Company  has  been  filed  at  San 
Jose.  The  principal  place  of  business 
is  San  Francisco.  The  company  is  cap- 
italized at  $1,350,000  and  has  the  fol- 
lowing directors:  Charles  R.  Wayland, 
Donald  M.  Gregory,  Clifton  R.  Gordon. 
A.  De  Martini  and  Winfield  Dorn,  all 
of  San  Francisco,  except  the  first,  a 
resident   of   Palo   Alto. 


The  suit  of  Charles  J.  Casper  to 
uul    the    contract    entered    into    by 
.\ngeles    city    council    with    Archit^ 
Curlett  &  Eeelman  to  prepare  plans 
the   $5,000,000   city   hail    was   taken 
der   advisement    by    Judge    Shaw    in 
.superior    court.         Casper      claims 
right  to  make  such  a  contract  is  ve: 
only  in   the   board  of  public  works 
that  the  contract  does  not  comply  \ 
the   ordinance   of   intention. 


ited 
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Organization  of  a  school  of  engi- 
neering with  Professor  Theodore  J. 
Hoover,  brother  of  Herbert  Hoover,  as 
dean,  is  announced  by  Dr.  Ray  Lyman 
Wilbur,  president  of  Stanford  Univer- 
sity. The  school  will  begin  function- 
ing at  the  beginning  of  tiii  college  year 
in  October.  The  school  provides  tor  a 
six-,\'ear  course.  Professor  Hoover  was 
graduated  from  Stanford  in  1901  and 
afeer  a  career  of  18  years  as  a  mining 
engineer  returned  to  the  university  as 
head  of  the  department  of  mining  and 
metallurgy. 


Thirty  thousand  trees,  which  will 
afford  shade  for  more  than  300  miles 
of  California  highways,  have  been 
p'.anted  under  state  supervision  during 
the  last  four  years.  W.  E.  Glendenning 
highway  tree  expert,  stated  in  his 
biennial  report  to  State  Forester.  M. 
B.  Pratt.  The  cost  of  caring  for  the 
trees  approximates   $60,000  per  year. 

Frank  Carroll  and  Dan  Sear'e  of 
Santa  Cruz  have  opened  a  new  elec- 
trical store  at  354  Pacific  Avenue, 
Santa  Cruz.  Carroll  was  formerly  with 
the  Blide  Electric  Company  and  Searle 
with  the  Cox  Electric  Company,  both 
cf  Santa  Cruz. 


Lion  Kuttner,  George  Kowles.  Leon 
Moiris  and  Matthew  O'Brien.  San  Fran- 
cisco architect.  comprise  interests 
which  plans  to  expend  between  $2,500- 
mOO  and  $5,000,000  in  the  construction 
of  a  race  track  and  casino  resort  just 
across  the  Mexican-United  State- 
boundary.  It  is  proposed  to  lay  out 
grounds  and  buildings  having  a  front- 
age of  4-miles  along  the  Pacific  Coast. 


George  F.  AVakefield,  civil  engineer 
and  for  twenty-five  years  head  of  the 
Santa  Clara  Cpunty  Humane  Society, 
died  at  his  home  in  San  Jose,  June  9, 
following  a  brief  illness.  Wakefield 
was  city  superintendent  of  parks  of 
San  Jose  in  1915  and  under  his  admin- 
istration many  important  imrovements 
in  the  municipal  parks  system  were 
put  into  effect. 


The  Federal  Refrigerator  Company 
has  let  a  contract  for  a  six-story  re- 
inforced concrete  plant  In  the  Central 
Manufacturing  District.  Los  Angeles. 
The  stiucture  will  cover  an  area  of  200 
by  20n  feet  and  will  cost  in  the  neigh- 
borhood   of    $1,000,000. 


The  Gafngan  Sheet  Metal  Works  is 
now  occupying  its  enlarged  plant  at 
Ninth  and  Railroad  Ave..  San  Mateo. 
The  plant  has  a  floor  space  of  5000 
square  feet  and  is  declared  to  be  the 
largest  sheet  metal  plant  between  San 
Francisco   and   San    Jose. 


A  bond  issue  for  $10,000,000  to  fi- 
nance construction  of  boulevards  and 
ciiy  p:u  k  Improvements  is  proposed 
liy  the  San  Francisco  Board  of  Park 
«.  ommissloncrs. 


Henry  H.  Kruger,  plumbing  and  heat- 
ing contractor,  formerly  of  Omaha. 
Nebraska,  has  opened  shop  and  offices 
at  242  Main  street.   Redwood  Citv. 


Twelve  prisoners  have  been  trans- 
ferred from  San  Quentin  Pris-n  to  the 
convict  road  camp  at  Briceburg.  Mari- 
posa county,  where  they  will  be  em- 
ployed  in   road  construction. 

riant  of  the  San  Joaquin  Box  Fac- 
tory at  Fresno,  suffered  a  $40,000  fire 
loss  June  16.  About  40  carlcads  of  box 
shook  material  were  destroyed. 
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DIRECTORS         ARE         ELECTED        HY 
CONTRA  COSTA  EXCHANGE 


Out  of  twenty-six  nominees,  seven 
directors  were  elected  June  19  by  the 
Contra  Costa  County  Builders'  Ex- 
change, to  guide  that  organization  dur- 
ing the  coming  year.  The  new  board 
of  directors  is  composed  of  E.  H.  Hig- 
gins,  A.  P.  Hill,  Roy  Eakle,  Jamej 
Walker,  John  I.  Collins,  Geo.  P.  Ingram 
and  W.  Snelgrove.  A  tally  of  the  bal- 
lots showed  a  tie  between  W.  Snel- 
grove, E.  B.  Bull  and  E.  A.  Marshall, 
but  on  a  re-balloting  Snelgrove  won 
out. 

At  a  separate  meeting  of  the  newly 
elected  directors,  officers  for  the  fifth 
year  of  the  Builders'  E.xchange  were 
chosen  as  follows:  E.  H.  Higgins, 
president;  George  P.  Ingram,  first  vice- 
president;  A.  P.  Hill,  second  vice- 
president;  James  Walker,  treasurer; 
John  I.  Collins,  secretary  of  the  board. 
L.  C.  Dexter  was  re-appointed  as  ex- 
ecutive secretary  of  the  exchange  for 
the  ensuing  year.  The  various  stand- 
ing committee  of  the  exchange  will  be 
appointed  by  the  new  president  during 
the  next  week. 


SHBE)T  METAL  MEN  ELECT 


The  following  directors  have  been 
elected  by  the  San  Francisco  Sheet 
Metal  Contractors'  Association  to 
serve  for  the  ensuing  year:  J.  A.  Kor- 
ell,  Geo.  A.  Wieland,  A.  F.  Forderer, 
John  J.  Delucchi,  J.  McCaron,  T.  Guil- 
foy   and   C.   Morrison. 

Officers  of  the  association  are:  J.  A. 
Korell,  president;  Geo.  A.  Wieland, 
vice  president;  A.  E.  Forderer,  treas- 
urer. Edmund  Grundy  is  secretary  of 
the  association. 


APPRENTICES  IN  NEW  YORK 


The  Apprentice  Commission  of  the 
N'ew  York  Building  Congress  reports 
that  there  are  2240  apprentices  en- 
rolled in  the  building  trade  schools  of 
that  city  at  the  present  time,  repre- 
.senting  seven  of  the  building  trades. 
Negotiations  are  now  under  way  for 
the  inclusion  during  the  coming  year 
of  several  other  trades. 


PLUMBERS      AND    CEMENT      MEN    TO 
PICNIC 


The  Master  Plumbers  Association  of 
Alameda  County  in  conjunction  with 
the  Associations  of  the  Cement  Con- 
tractors and  Brick  Contractors  of  Ala- 
meda County,  will  picnic,  Sunday,  July 
12,  at  Oak  Springs.  A  lengthly  program 
of  amusements  will  be  provided.  Bob 
Torr  is  in  charge  of  the  committee  of 
arrangements. 


FAVOR   SCHOOL   BONDS 


Taken  on  a  straw  ballot,  members  of 
the  Fresno  Engineers'  Club  in  regular 
weekly  luncheon  meeting,  endorsed 
the  proposal  to  issue  school  bonds  to 
finance  erection  of  additional  schools 
and  improvements  to  the  present 
structures  in  Fresno.  The  vote  was  17 
in   favor  and   4   against   the   bonds. 


Master   Painters   Enjoy   Radio 

Program    of    Bass-Hueter    Company 


Last  Wednesday  evening,  the  Master 
Painters  Association  changed  their 
regular  business  session  to  two  hours 
of  entertainment,  furnished  by  the 
Bass-Hueter  Paint  Company. 

The  Bass-Hueter  Paint  Company  has 
been  broadcasting  raido  programs  over 
KPO  for  some  months  and  the  program 
had  as  its  background  radio  broad- 
casting. 

A  complete  radio  outfit  had  been  in- 
stalled by  the  Offenbach  Electric  Com- 
pany under  the  supervision  of  Mr.  Rus- 
sell and  short  talks  were  received  over 
the  radio  from  the  Hon.  John  J.  Davis, 
Secretary  of  Labor,  H.  W.  Rubens] 
President  of  the  International  Asso- 
ciation of  Master  Painters,  and  Arthur 
M.  East,  manager  of  the  "Save  the 
Surface  and  You  Save  All"  Campaign; 
also,  from  C.  J.  Fenimore,  Past  Presi- 
dent of  the  International  Association 
of  Master  Painters.  While  Mr.  Feni- 
more's  talk  was  exceedingly  brief  the 
greetings  which  he  sent  to  the  San 
Francisco  Master  Painters  were  very 
much   appreciated. 

After  the  talks  the  latest  develop- 
ment in  photographic  transmission  and 
reception  were  explained  and  a  dem- 
onstration given  showing  the  reception 
of  pictures  which  had  been  transmitted 
by   wireless. 

About    this      time      something      went 


wrong  and  a  picture  of  Byron  Gurnette 
was  shown  for  that  of  the  Secretary 
of  Labor,  while  an  excellent  likeness 
of  L.  J.  Neil  was  given  as  that  of 
Arthur  M.  East,  the  man  who  is  di- 
rectly responsible  for  the  Partial  Pay- 
ment Plan  for  Painting  Residential 
property. 

Following  this  was  an  interesting 
and  entertaining  program,  introduced 
by  the  Osta  Trio.  Their  numbers  were 
particularly  well  received,  especially 
the  dancing  by  Tereslta  Osta  and  the 
piano   solos   by  her  brother. 

Madam  Monotti  won  her  audience  as 
the  repeated  calls  for  encores  showed. 

The  Columbia  Park  Boys  furnished 
an  excellent  exhibition  of  boxing  and 
tumbling.  Their  best  number,  how- 
ever, was  the  group  of  solos  by  Billy 
McGraw.  Although  only  seven  years 
old,  Billy  has  a  wonderful  voice  and 
should  have  a  future  before  him. 

Guy  Kibbee  kept  the  crowd  in  an  up- 
roar during  his  talk  with  his  inimitable 
stories  and  the  solos  by  Ed  Draper, 
who  is  a  member  of  the  Bass-Hueter 
organization,   were   well  received. 

After  the  entertainment,  President 
Gurnette,  in  a  few  well  chosen  re- 
marks, voiced  the  appreciation  of  the 
Master  Painters  Association  for  the 
exceptionally    pleasant    evening. 


Lumbermen    Resent    Selling    Methods 


The  lumber  industry  has  no  qua 
industry  holds,  however,  that  they  s 
their  own  merits,  and  that  in  this  g 
all  of  us  are  so  vitally  interested,  t 
tional  fairness  and  consideration  w 
vertising  of  the  building  material   in 


(Special  Cor 

WASHINGTON,  D.  C— Encouraging 
reforestation  by  advising  the  public  to 
stop  using  forest  products  is  the  ano- 
malous proposal  now  being  advanced 
by  sales  representatives  of  a  well  es- 
tablished building  material  marketed 
in  nation-wide  competition  with  lum- 
ber. The  lumber  industry  deplores  this 
departure  from  frank  and  constructive 
merchandising  practice  so  long  ob- 
served in  the  construction  materials 
field. 

"Such  solicitude  for  our  forest  re- 
sources lacks  sincerity  when  it  is 
manifestly  a  disguise  for  selling 
brick,"  says  Wilson  Compton,  Secre- 
tary and  Manager  of  the  National 
Lumber  Manufacturers  Association. 
"No  lumber  famine  is  imminent.  Nor  mav 


rrel  with  competitive  materials.  The 
hould  be  sold,  as  lumber  is  sold,  on 
reat  field  of  construction  in  which 
here  should  be  continued  the  tradi- 
hich  has  been  conspicuous  in  the  ad- 
dustries. — Editor. 


■eK|>ondenoe) 

forests  be  wisely  conserved  from  re- 
fraining from  using  them.  Lumbermen 
may  not  be  expected  to  view  compla- 
cently such  specious  presentation  of 
the  forest  problem.  Our  forest  wealth 
must  be  kept  useful  if  it  is  to  be  prop- 
agated profitably.  In  order  to  be  use- 
ful it  must  be  used.  Curtailing  lumber 
markets  will  not  encourage  reforesta- 
tion. Under  a  system  of  scientific 
utilization  and  replacement,  now  well 
recognized  among  far-seeing  lumber 
manufacturers,  there  will  continue  to 
be  abundant  forest  products  for  every 
reasonable  need.  Lumber  is  sold  upon 
its  merits  and  so  continues  to  be  the 
home  builder's  favorite  material.  Other 
building  materials  should  be  marketed 
the  same  w^ay. 


STATE    PLUMBERS    ELECT 


The  California  Master  Plumbers'  As- 
sociation, in  annual  convention  at 
Portland.  Ore.,  elected  the  following 
officers   to  serve  for  the  ensuing  year: 

Charles  M.  Swinnerton  of  Los  An- 
geles succeeding  Harry  G.  Newman  of 
Oakland  as  president;  William  Goss. 
San  Francisco,  vice  president;  Charles 
R.  Hutton.  Los  Angeles,  treasurer: 
John  L.  E.  Firmin,  San  Francisco  secre- 
tary, and  Vincent  Gurcio,  Los  Angeles, 
honorary   assistant   secretary. 


The  following  executive  board  was 
named:  Fred  High,  Fresno;  George  E. 
Richardson,  Pasadena;  Ralph  Francis, 
Sacramento,  and  H.  G.  Newman,  Oak- 
land. 


LUMBER   CLUB   ORGANIZED 


The  Portland,  Oregon,  Hoo-Hoo  Club 
has  been  organized  in  Portland  with  a 
membership  of  fifty  lumbermen.  Chas. 
Miller  is  president;  Wilson  Clark  and 
Chas.  Linder,  vice-presidents;  W.  B. 
Mack,    secretary-treasurer. 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,   June   27,    1926 


III  ILDI.\G     A    CITY 


In  th.  past,  cities,  like  Topsy,  "just 
giowfd."  .Some  "gruwed"  faster  than 
..iliirs  Ijut   in   much  the  same  way. 

■Uut  there  is  a  new  era  beginning," 
says  .John  Ihlder,  Manager  of  the  Civic 
IHvclopment  Department  of  the 
Chamber  of  Commerce  of  the  United 
States,  in  a  report  on  "City  Planning 
and    Zoning." 

"As  the  trained  athlete  who  uses  his 
brains  as  well  as  his  muscles  often 
biats  b.  stupid  man  who  is  physically 
,-iuperior."  he  says,  "so  cities  which 
utilize  their  advantages  to  the  full  and 
reduce  their  disadvantages  to  a  mini- 
mum will  win  over  competitors.  Econ- 
omy of  effort  counts  in  gaining  a  lead 
and  in  staying  power.  And  economy 
uf  effort  is  due  to  use  of  brains.  Our 
most  progressive  cities  realize  this 
and  one  way  in  which  they  apply 
their  realization  is  by  so  planning 
their  development  that  no  natural  ad- 
vantage will  be  neglected,  that  handi- 
caps imposed  by  nature  or  by  their 
own  mistalces  in  the  past  will  be 
overcome  or  even  turned  into  advan- 
tages, and  that  there  will  be  a  mini- 
mum of  wasted  time  and  effort  in  the 
daily  movement  of  population.  When 
no  city  had  a  plan  all  were  equally 
wasteful  of  their  resources.  If  a  few 
lities  get  good  plans  they  will  outstrip 
their  rivals  because  for  the  same 
money  and  effort  they  will  secure 
greater  results." 


I'OLLOCKS       BUY       ANOTHER       MILL 
AND     HOLDINGS 


C.  E.  and  H.  R.  Pollock,  operators  of 
a  sawmill  and  lumber  camps  near 
Sportsman's  Hall,  El  Dorado  county, 
have  just  consummated  a  deal  where- 
by the  Pollock  Lumber  Company  has 
acquired  3000  acres  of  timber  land  ad- 
joining its  other  holdings.  No  definite 
plans  have  as  yet  been  formulated  for 
operating  in  this  big  body  of  virgin 
timber,  making  a  total  of  approximate- 
l.v  10.000  acres  held  b.v  the  company. 

The  Pollocks,  with  an  associate  in 
Sacramento,  have  acquired  the  A.  F. 
Baumhoff  mill,  located  twelve  miles 
above  Plucerville,  near  the  Lincoln 
Highway. 

The  present  plans  are  to  put  the 
Haumhoff  mill  in  prime  order,  ready  to 
operate  when  luinber  markets  warrant 
a   resumption  of  operations. 


.ST.4TE    EX.4MINAT10NS 

The  California  Civil  Service  Com- 
mission, Forum  Building,  Sacramento, 
announces  examinations  will  be  held 
shortly  for  supervisory  positions  In 
harbor  construction,  repair  and  main- 
tenance, the  positions  paying  $250  a 
month.  Receipt  of  applications  closes 
.June  27. 

Examinations  for  Senior  Architec- 
tural Draftsman  in  the  Bureau  of  Ar- 
chitecture. State  Department  of  Pub- 
lic Works,  will  also  be  held  in  the 
near  future.  This  position  pays  from 
*235  to  i'ZhO  a  month.  Receipt  of  ap- 
plications for  this  examination  closes 
■June   20. 

Further  particulars  may  be  had  by 
addressing  the  I'ommission  at  Sacra- 
mento. 


MOVIE    PL.\NT    PROPOSED 


P'lscal  agents  of  R.  S  .Palmer,  mo- 
tion picture  promoter  of  Los  Angeles, 
announces  that  construction  will  be 
started  shortly  on  a  ?450,000  motion 
picture  studio  at  Atascadero,  San  Luis 
Obispo  county,  in  the  near  future.  Los 
Angeles  and  .4tascadero  financial  in- 
terests will   finance   the   project. 


$34,000,000   Available   For 

State    Highway    Construction 


After  careful  analysis  of  the  ac- 
counts of  the  Department,  and  a 
reasonable  estimate  of  funds  from  Gas 
and  Motor  license  fees,  W.  F.  Mixon. 
Secretary  of  the  California  Highway 
Commission,  has  issued  the  following 
as  an  authentic  statement  of  the  finan- 
cial probabilities  forthe  coming  two 
year  period: 

In  outlining  its  construction  pro- 
gram for  the  fiscal  years,  July  1,  1925 
to  June  30,  1927,  covering  the  77th  and 
78th  fiscal  years,  the  California  High- 
way Commission  lays  particular  stress 
upon  that  provision  of  law  made  ef- 
fective by  Assembly  Bill  589,  which  was 
signed  by  Governor  Richardson,  and 
which  requires  maintenance  of  all 
traversable  roads  now  in  the  system  on 
which  no  work  has  been  done.  Ap- 
proximately 1240  miles  of  highway  are 
effected  by  this  new  law. 

Thus,  for  a  reasonable  expenditure 
from  the  maintenance  fund,  which  is 
raised  by  the  two  cent  gas  tax,  these 
roads  will  be  well  improved  and.  In 
many  cases  in  a  few  years,  be  built  to 
satisfactory  standards,  and  during  this 
process  will  afford  easy  and  comfort- 
able accommodation  to  the  traveling 
public.  With  this  mileage  removed 
from  consideration  for  new  construc- 
tion, the  funds  available  for  such  con- 
struction will  be  concentrated  on  the 
more  important  portions  of  main  line 
and  interstate  connecting  roads,  afford- 
ing relief  from  the  demands  for  con- 
struction on   the  less  Important  roads. 

The  new  law  Is  wise  and  equitable 
and  should  have  the  endorsement  of 
all  who  are  interested  in  the  proper 
development   of  the  highway  system. 

The  Commission  expects  to  carry  on 
a  progressive  plan  of  reconstruction 
and  maintenance  during  the  biennium. 
With  approximately  $11,000,000  a  year 
for  these  purposes,  a  well  developed 
program  can  and  will  be  carried  out. 
Of  this  sum  available  for  reconstruc- 
tion and  maintenance,  approximately 
$7,500,000  will  come  from  the  two  cent 
gas  tax  and  $3,500,000  from  the  motor 
vehicle   license   fees. 

The  Engineering  Department  is  pre- 
pared to  take  up  the  various  projects 
over  the  State  where  the  reconstruc- 
tion needs  are  most  pressing,  and  from 
time  to  time  contracts  will  be  awarded 
ami  the  worli  pushed  to  completion. 
Motorists  will  recall  many  evidences  of 
the  reconstruction  program  in  evidence 
over  the  State,  and  will  no  doubt, 
recognize  the  Improved  condition  of  the 
maintained  roads. 

For  new  construction  the  Highway 
Commission  will  also  have  a  tidy  sum 
to  .«pend  during  the  biennium.  Cash 
on  hand  July  1  of  this  year  will  ap- 
proximate $2,300,000,  previous  Federal 
-Aid  allotments  yet  uncollected  stand  at 
$4,200,000,  additional  on  new  Federal 
.Aid  become  available  on  July  1  of  this 
year  in  the  sum  of  approximately  $4.- 
900.000.  a  total  of  $11,400,000  to  be 
available  for  new  construction.  New 
construction  contract.'^  are  already  in 
force    in    the   sum    of    $3,200,000,    leaving 


$8,200,00"  available  for  further  new 
construction  up  to  June  30,   1927. 

With  the  provision  of  Assembly  Bill 
589,  relative  to  maintenance,  carried 
into  effect,  the  possibility  exists  of 
concentrating  this  sum  of  money  on  the 
primary  roads  and  a  real  program  of 
new  construction  is  not  only  possible 
but  assured  during  the  biennium. 

An  analysis  of  funds  for  the  two 
fiscal  years,  or  up  to. July  1,  1927,  for 
construction,  as  well  as  reconstruction 
and  maintenance,  from  all  sources,  is 
taken  in  detail  from  the  accounting 
records  of  the  Commission  and  show  as 
rollowE; 

For  New   Construction 

Cash   on   hand $2,300,000 

Federal   Aid  now   available...    4,200.000 
Additional   Federal   Aid   avail- 
able   July    1,    1925    4,900,000 

Total     $11,400,000 

The  sum  total  of  new  contracts  now 
in   force   is  enumerated  above. 
Gna  Tax   Anmetm 

It  is  necessary,  In  estimating  the  re- 
cepit  of  gas  and  motor  vehicle  funds, 
to  project  Into  the  future.  No  person 
can  absolutely  determine  the  amount 
ivhich  win  be  collected,  but  the  ex- 
perts in  the  Engineering  Department 
of  the  Commission  have  gone  very 
carefully  into  the  matter  and  the 
Commission  believes  that  from  the  data 
at  hand  there  will  be  for  expenditure 
the  sum  set  out  below. 
2c  gas  tax  due  in  Nov.,  1925.$  4,000,000 
Gas  tax  for  the  year   1926...      7.800.000 

May   1  payments   for  1927 3,674,000 

Total    of     $15,474,000 

There  will  be  cash  on  hand  as  of 
July  1,  11125.  $2,300,000.  Good  business 
dictates  that  this  cash  bj.lance  should 
also  be  a  reserve  balance  as  of  July 
1,  1926  and  of  July  1.  1927,  and  on  from 
time  to  time  during  the  biennium 
periods. 

The    real    amount,    therefore,    for    re- 
construction and  maintenance  from  this 
particular   fund   would   be   $15,474,000. 
Motor    Vehicle    Liceusir    Fees 

Computations  made  as  carefully  a.« 
IS  possible  indicate  that  there  will  be 
collected   from   this  source 

For  the  year  1925 $3,450,000 

for    1926     3,750.000 

Total     $7,200,000 

which  also  becomes  available  for  re- 
construction and  maintenance.  This 
sum,  in  addition  to  $15,474,000,  results 
in  a  grand  total  of  $22,674,000  for  re- 
construction and  maintenance  during 
the  biennium  period.  Of  this  approxi- 
mately $6,000,000  is  now  under  work 
orders  for  tnaintenance  and  other  ex- 
penditures during  the  year  1925. 

The  totals  quoted  aoove  show  that 
for  all  purposes  of  highway  work  there 
will  be  a  total  of  $34,070,000  available 
during  the  77th  and  78th  fiscal  years, 
of  which  sum  there  is  now  under  con- 
tract and   work   orders   $9,225,000. 

From  these  figures  it  is  apparent  that 
these  will  be  available  for  highway 
work  of  all  kinds  $24,849,000  in  addi- 
tion to  sums  allocated  to  work  now 
authorized. 


RXGINEERING        SOCIETY       FORMED 


Th, 


Russian  Eng  neering  Society  of 
I. OS  .Angeles  has  been  incorporated 
"ith  the  following  as  directors:  V.  L. 
Maleeo.  f;,  E.  Kovedlaeff,  G.  S'.  Stake- 
\  Itch.  .^.  C.  Pietinghoff  and  K.  A.  Leo- 
kiviloh,  all  of  Los  Angeles:  no  capital 
••^tock. 


F.NGINEER    APPOINTED 

C.  E.  Grunsky,  San  Francisco  engin- 
eer, has  been  appointed  a  consultant 
engineer  on  the  staff  of  the  East  Bay 
Public  Utility  District,  which  will 
bring  water  in  the  East  Bay  District 
from   the   Mokelumne   river. 


Saturday,   June   27,   1J25 
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Thin    Lumber   Not   Standard — 

Warning    Issued    Against    Its    Use 


FIVF-DAY    WBEKBKS- 


(By    TboK.    A.    ICiliNon) 


Standardization  of  lumber  sizes  and 
grades  is  above  everything,  a  quality 
guarantee  for  the  house  builder  as 
well  as  for  the  general  lumber  user. 
After  more  than  two  years  of  exhaus- 
tive study  by  experts  in  government 
offices  and  laboratories  as  well  as  en- 
gineers employed  by  the  great  commer- 
cial lumber  manufacturers.  American 
Lumber  Standards  have  been  adopted 
by  makers  of  lumber  and  officially 
endorsed  by  the  Departments  of  Com- 
merce and  Agriculture.  All  this  has 
been  done  to  improve  the  product  and 
insure  uniformity  of  grades,  sizes  and 
quality,  so  that  those  who  buy  and  use 
the  material  may  be  sure  of  getting 
satisfactory   service. 

Having  provided  American  Standard 
lumber  that  meets  every  requirement, 
it  is  now  squarely  up  to  lumber  users 
to  take  full  advantage  of  this  great  in- 
dustrial achievement.  Unless  consum- 
ers of  the  product  demand  and  secure 
lumber  made  upon  standard  specifica- 
tions, now  sold  almost  everywhere, 
lumber  satisfaction  cannot  be  guaran- 
teed by  manufacturers.  The  Central 
Committee  on  Lumber  Standards,  cre- 
ated under  Hoover's  supei'vision,  is 
now  engaged  in  impressing  upon  the 
lumber-buying  public  the  necessity  of 
cooperation  in  putting  lumber  stand- 
ardization into  universal  practice.  Un- 
fortunately, there  are  still  some  lum- 
ber manufacturers  who  insist  upon 
sub-Standard  material,  that  is.  lumber 
that    is   thinner   than   good   service   de- 


niajids.  Lumber  tliinner  tlian  Standard 
specifications  contains  less  material, 
and,  w^eighing  less,  saves  in  freight. 
Consequently,  sub-Standard  lumber 
can  be  sold  in  some  places  at  a  low«r 
price  than  Standard  lumber.  This  is 
especially  true  of  certain  grades  of 
Western  shiplap.  Some  of  this  siding 
is  only  ll/16th  of  an  inch  thick, 
whereas  Standard  .specifications  call 
for  25/32d,  dry  and  dressed.  Apparently 
the  dealer  and  customer  look  only  at 
the  price  and  do  not  weigh  the  advan- 
tages of  efficient  utility;  consequently, 
this  thin  shiplap  is  sold  for  sheathing 
purposes  in  some  markets  almost  to 
the  exclusion  of  American  Standard 
shiplap  in  other  species. 

The  American  Lumber  Standards 
definitely  fix  the  finished  thickness  of 
one  inch  dry  shiplapped  common  lumber 
at  25/32d  of  an  inch.  This  thickness 
was  established  as  the  maximum  size 
obtainable,  under  average  conditions  of 
good  manufacture,  from  one  inch 
rough  green  lumber,  and  at  the  same 
time  serve  efficiently  the  requirements 
of  those  uses,  such  as  wall  and  roof 
sheathing  and  concrete  form  material, 
to  which  purposes  the  majority  of  such 
lumber  is  put.  Therefore,  the  manu- 
facture and  sale  of  ll/16th  inch  ship- 
lap  is  wholly  in  violation  of  American 
Lumber  Standards,  and  such  material 
can  not  be  expected  to  meet  satisfac- 
torily the  requirements  of  use,  thus 
making  it  uneconomical  to  the  con- 
sumer in  the  long  run. 


Public   Works   Declared   an 

Impractical   Cure    For   Depression 


(Reprint    from    E^frineeriug  and  Contracttne) 

popular  during  the  The  doctor  fails  to  consider  that  this 
would  require  the  use  of  nearly  three 
times  as  much  construction  equipment 
and  materials  in  one  year  out  of  five 
as  in  the  other  four  years.  Who  is  to 
pay  the  fixed  charges  on  the  idle  plant 
during  the  four  "good  years"?  And 
what  would  those  fixed  charges  total? 
The  doctor  evidently  seems  to  think 
•hat  construction  work  is  almost  all 
purely  manual  labor.  But  if  he  will  fa- 
miliarize himself  a  little  with  it  he 
may  be  surprised  to  find  that  it  has 
become  closely  analogous  to  manufac- 
turing, and  that  only  a  very  small  part 
of  the  work  is  done  with  picks,  shov- 
els and  other  primitive  tools. 


It  has  becom 
past  five  years  to  advocate  curtail- 
ment of  public  works  during  "good 
times"  and  to  increase  it  during  "bad 
times."  The  argument  is,  that  this  will 
aid  materially  in  mitigating  the  ill  ef- 
fects of  business  cycles.  The  fallacy 
of  this  argument  is  easily  demonstrable 
we  think. 

Dr.  Ben,jamin  Anderson,  economist  of 
the  Chase  National  Bank,  says  that 
expenditures  for  public  works  average 
190(1,000,000  annually,  but  that  if  they 
were  reduced  to  $600,000,000  for  four 
years  of  "good  times"  there  would  be 
available  $1,200,000,000  extra  to  spend 
in  one  year  of  bad  times.  He  says: 
"Such  e.xpenditure.  directed  through 
Ihe  usual  channels  of  trade  and  stim- 
iiliiting  related  trades,  would  make  a 
\  ery  substantial  difference  in  the  vol- 
ume of  employment."  But  he  fails  to 
prove  that  it  would.  An  extra  billion 
and  a  quarter  dollars  spent  in  a  single 
year  sounds  impressive.  Is  it  really 
as  impressive  as  it  sounds? 

The  total  annual  income  of  the 
.\merican  people  is  about  seventy  bil- 
lion dollars,  hence  an  added  billion 
and  a  quarter  is  only  1%  per  cent  of 
to  total.  When  thus  viewed,  the  ex- 
tra expenditure  that  Dr.  Anderson  pro- 
poses is  seen  to  be  without  any  real 
efficacy.  Moreover,  he  overlooks  the 
fact  that  periods  of  depression  usually 
last  more  than  a  year,  and  that  periods 
of  intervening  good  times  usually  arc 
shorter    than    four   years. 

To  men  who  are  very  familiar  with 
the  executive  problems  of  construc- 
tion. Dr.  Anderson's  proposal  to  spend 
three  times  as  much  money  for  con- 
struction in  a  "bad  year"  as  in  the 
average    "good    year"      is      impractical. 


This  leads  to  another  difficulty.  It 
takes  trained  workers  and  trained 
foremen  to  perform  construction  work 
at  all  efficiently.  Where  would  such 
men  be  secured  in  the  one  "bad  year" 
to  handle  three  times  the  normal 
amount    of    construction? 

Finally,  there  is  the  question  of 
raising-  the  money  for  the  big  "bad 
year."  It  is  noteworthy  that  during 
every  serious  depression  in  the  past, 
the  taxpayers  have  been  prone  to  vote 
against  increased  appropriations  for 
public  works.  In  fact,  they  have  urged 
curtailment  of  public  expenditures. 
When  factories  are  on  part  time,  or 
no  time  at  all,  when  incomes  are  de- 
clining, experience  shows  that  the 
public  is  in  no  mood  to  tax  itself 
heavily  for  public  works.  This  alone 
would  kill  the  plan  that  Dr.  Anderson 
and  other  political  economists  have 
been  advocating,  were  it  not  that  its 
death  knell  is  sounded  the  instant  that 
its  insignificant  effect  upon  general 
employment  is  made  evident. 


"I  am  not  against  the  eight-hour  day, 
or  any  other  thing  that  protects  labor 
from  exploitation  at  the  hands  of 
ruthless  employers,  but  it  makes  me 
sad  to  see  young  Americans  shackle 
their  ambitions  by  blindly  conforming 
with  rule-s  which  force  the  industrious 
man  to  keep  in  step  with  the  shirker." 
said  Thomas  A.  Edison,  who  recently 
celebrated    his   seventy-third  birthday. 

"I  have  always  felt  that  one  of  the 
principal  reasons  for  American  progress 
in  the  past  has  been  that  every  man 
has  a  chance  to  become  whatever  he 
wanted  to  be.  It  used  to  be  fashion- 
able to  be  ambitious.  The  employee 
planned  to  become  an  employer;  the 
unskilled  man  sought  to  become  skilled. 
A  young  man  was  not  well  thought  of 
if  he  were  not  striving  for  a  higher 
place   in   life. 

"Today  I  am  wondering  what  would 
have  happened  to  me  by  now  if  fifty 
years  ago  some  fluent  talker  had  con- 
verted me  to  the  theory  of  the  eieht- 
hour  day  and  convinced  me  that  it  was 
not  fair  to  my  fellow-workers  to  put 
forth  my  best  efforts  in  my  work.  I 
am  glad  that  the  eight-hour  day  had 
not  been  invented  when  I  was  a  young 
man.  If  my  life  had  been  made  up  of 
eight-hour  days  I  do  not  believe  1  could 
have  accomplished  a  great  deal.  This 
country  would  not  amount  to  as  much 
as  it  does  if  the  young  men  of  fifty 
years  ago  had  been  afraid  that  they 
might  earn  more  than  they  were  paid. 
There  ought  to  be  some  labor  leader 
strong  and  wise  enough  to  make  trade 
unions  a  meaits  of  fitting  members  for 
better  jobs  and  greater  responsibili- 
ties."— California     Constructor. 


UiXPILLKD   STBBL   ORDEUtS 


Unfilled  orders  of  the  United  States 
Steel  Corporation  for  May  amounted  to 
4,049,800  tons,  a  decrease  of  396,768 
tons  from  the  total  of  forward  busi- 
ness announced  April  30.  This  is  the 
third  consecutive  month  that  unfilled 
orders  have   registered  a  decline. 

The  reduction  brings  the  total  un- 
filled tonnage  of  the  corporation  to 
the  lowest  point  since  last  November, 
when  orders  amounted  to  4,031,969 
tons.  The  decrease  exceeded  Wall 
Street's  estimates,  which  ranged  be- 
tween 2!)0,000  and  350,000  tons,  but  was 
lower  than  the  April  reduction  of  461,- 
996   tons. 

With  current  trade  reports  indicat- 
ing an  increase  in  operations  of  the 
Steel  Corporation's  subsidiaries  to  69 
per  cent  of  capacity,  as  compared  with 
67  per  cent  a  fortnight  ago,  and  a 
moderate  gain  in  the  volume  of  new 
business,  the  company  is  expected  to 
make  a  better  showing  in  its  June  re- 
port. 

The  May  total  is  a  gain  of  421,711 
tons  over  the  figures  of  May  last  year 
when  the  unfilled  orders  amounted  to 
3,628,089. 


TO    ELECTRIFY    STEEL,    MILL 


One  of  the  most  radical  change- 
overs  from  steam  to  electric  drive  in 
the  history  of  the  steel  industry  is 
to  be  made  by  the  Colorado  Fuel  & 
Iron  Co.  at  its  Minnequa  Works, 
Pueblo,  Colo.  This  plant  is  the  larg- 
est steel  mill  in  the  West.  The  mills 
.ire  at  present  engine-driven,  using 
low  pressure  steam  obtained  from  a 
iinnd-fired  boiler  plant.  This  plant  will 
be  superseded  by  a  complete  new  power 
house,  using  powdered  fuel  and  waste 
gas  fired  boilers,  furnished  by  the 
(General    Electric    Company. 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,  June  27,  192S 


APARTMENTS 


Plans    Being    Figured. 

APARTMENTS  Cost,    $125,000 

SAX    FRANCISCO.      Larkin    near   Geary 

Streets. 
Five-story   Class  C   reinforced   concrete 

apartment      building      (40      2-room 

apts.) 
Owner — Mrs.   A.   West. 
Architect — Frank  S.  Holland,   1629  Fol- 

som  St.,  San  Francisco. 


Contract    Awarded. 

APARTMENTS  Cost,   $20,081 

BERKELEY,    Colby    Tract. 

Two-story    frame    apartments. 

Owner — Sophie  Schmidt,  2337  Haste 
St.,    Berkeley. 

Architect — John  White,  35  Montgom- 
ery   St.,    San    Francisco. 

Contractor — Ben  Pearson,  2403  Grant 
St..    Berkeley. 


Plans  Being  Figured. 

APARTMENTS  Cost,   $15,500 

SAN  FRANCISCO.  NE  Twenty-seventh 
Ave.   and  Balboa  St. 

Three-story  frame  and  plaster  apart- 
ment building  (3  stores  on  ground 
floor.) 

Owner — Mrs.  E.  Wallace. 

Architect  —  Fabre  &  Hildebrand,  110 
Sutter  St.,   San  Francisco. 


To  Be  Done  By   Day's   Work. 
APARTMENTS  Cost,    $21,500 

OAKLAND,    489    55th   St. 
Two-story    12-room    apartments. 
Owner   —    Gray    &    Roberts,    2535    Tele- 
graph   Ave.,    Oakland. 
Architect — None. 


To    Be    Done    By    Day's    Work. 

APARTMENTS.  Cost,    $55,000 

SAN  FRANCISCO,  S  O'Farrell,  82  E 
Steiner. 

Three-story  and  basement  brick  and 
stucco  apartment  building  to  con- 
tain   24    apartments. 

Owner — Hind  Building  Co.,  609  French 
Bank    Bldg.,    San    Francisco. 

Architect — W.  G.  Hind,  French  Bank 
Bldg.,    San    Francisco. 


Contract    Awarded. 

APARTMENTS  Cost,  $18,000 

BERKELEY,     Alameda     Co.,     Cal.       No. 

2315    Le   Conte   Ave. 
Frame    (5)   apartments. 
Owner— Mrs.    E.   Clark,   Berkeley. 
Architect — Walter  Steilburg,   1   Orchard 

Lane,   Oakland. 
Contractor — M.  F.  Hamilton,  603  Colusa 

Ave.,   Berkeley. 


To   Be  Done  By   Day's   Work. 

APT.  BLDGS.  Cost,  $20,000  each 

SAN    FRANCISCO,    Van    Ness    Avenue 

near  Francisco  St. 
Two    3-story    and    basement   frame    apt. 

buildings     (12    apartments    in    each 

building). 
Owner — Ben  Liebman.   407   11th  Avenue 

San  Francisco 
Architect — R.  R.  Irvine,  New  Call  Bldg. 

San  Francisco. 


Sub-Contract   Awarded. 

APARTMENTS,  ETC.     Est.  Cost,  $35,000 

SAN    FRANCISCO.      Mission    Street   and 
Richland    Avenue. 

Three-story  store  and  apartment  house 
(frame  and  stucco  construction). 

Owner — M.  Demecio. 

Architect — Mark  T.  Jorgensen,  110  Sut- 
ter St.,  ,San  Francisco. 

Contractor    —    W.    E.    McDonough,    225 
Powell  St.,   San  Francisco. 
Building     will     contain     large     single 

market    on    ground    floor,      two      stories 

above    to    contain    eight    2    and    3-room 

apartments  and  one  6-room   apartment. 

■electrical    Work    to    T.    &    T.    Electric 
Co.,  409   10th  St.,   San  Francisco. 

(.")4951)       1st    report    Jan.    19;    3rd    Apr. 


Contract   Awarded. 

APTS..    STORES  Cost,    $30,000 

SAN  FRANCISCO,  E  Valencia  112  N 
22nd  St. 

Two-story  and  basement  frame  stores 
and    apartments. 

Owner — Geo.    D.    Graybill,    %    architect. 

Architect — Baumann  &  Jose,  251  Kear- 
ny St.,  S.   F. 

Contractor — Barrett  &  Hilp,  918  Har- 
rison   St.,    S.    P. 


Plans   ti>   be   Out   for  Figures   in  About 

Two    Weeks. 
APARTMENTS  Cost,  t — ^ 

SAN    FRANCISCO.       Pacific    Ave.,     bet. 

Laguna  and  Buchanan  Sts. 
Twelve-story   reinforced   concrete    com- 
munity  apartment   house- 
Owner — Ronal   C.    Kennedy. 
Architect — F.    W.   Quand   and   Geo.    Bos, 
Humboldt  Bank  Bldg.,  S.  P. 


Working  Drawings  Being  Prepared. 
APARTMENTS  Cost,    $200,000 

SACRAMENTO,    Cal.      Opposite    Capitol 

Grounds. 
Six-story  reinforced  concrete  apartment 

(community)   house,  containing  ten 

apartments. 
Owner — Withheld. 
Architect — Quandt     &     Bos.     Hjumboldt 

Bank  Bldg..  San  Francisco. 


To   be   Done   by  Day's  Work. 
APARTMENTS  Cost,    $12,500 

SAN  FRANCISCO.     E  Sanchez  St.  121  S 

Market    St. 
Three-story   and    basement   frame    (10) 

apartments. 
Owner — H.    T.    Krauskopf,    1834   Balboa 

St.,   San   Francisco. 
Architect  —  J.    C.    Hladik,    Monadnock 

Bldg.,  San  Francisco. 

LOS  ANGELES,  Los  Angeles  Co.,  Cal. 

Architect  L.  L.  Jones,  602  Grosse 
Bldg.,  has  prepared  working  plans  for 
14-story  and  basement,  312-room,  130- 
family  Class  A  apartment  building,  75 
xl06  feet,  at  1655  La  Brae  Ave.,  for  H. 
H.  Abernathy,  Wilcox  and  Hollywood 
Blvd.;  reinforced  concrete  frame  and 
floor  and  roof  slabs,  art  stone  and 
brick  exterior,  tile  and  composition 
roof,  fire  escapes,  ornamental  iron, 
tiled  labby,  corridors  and  baths,  ele- 
vators, .steam  heating  system,  steel 
sash,  closetbeds,  refrigerating  system. 
Cost,    $700,000. 


LOS  ANGELEI3,  Cal.— Arthur  T. 
Hesse,  320  Union  Oil  Building,  has 
prepared  plans  and  will  start  work 
in  about  30  davs  on  14-sto.  and  base- 
ment class  A  apt.  bldg.,  127x127  ft.,  at 
1746  N.  Cherokee  St.  for  Michael  J. 
Nayden,  1212-D  S.  Serrano  Ave.,  reinf. 
concr.  walls  and  fl.  and  rf.  slabs,  hoi. 
tile  partit.,  tile  and  comp.  met.  sash 
and  drs.,  fire  escapes,  raahog.  and  O. 
P.  trim,  maple  and  pine  firs.,  tiled 
baths  and  sinks,  2  aut.  elec.  elevators, 
art  stone,  incinerator,  steam  htg  sys., 
refrigerating   sys;    $980,000 


E.  T.  Thurston 

Mem.    Am.    Soc.    C.    E. 

Consulting  Construction 
Engineer 

57    POST    STREET 

Kearny   6757 

Twenty-five  years'   experience  as 
engineer  and  general   contractor. 


SEATTLE,  Wash. — Architects  Lawton 
&  Moldenhour,  Alaska  Bldg.,  Seattle, 
commissioned  to  prepare  plans  for  12- 
story,  $400,000,  apartment-hotel  and 
store  at  s.  e.  corner  Ninth  Ave.  and 
Pine  St.,  for  L.  N.  Rosenbaum  in- 
terests; will  be  fireproof  construction, 
120  by    120  feet. 


LOS  ANGELES,  Cal.— Mayo-Wright 
Properties,  Inc  (Luther  Mayo  and 
Preston  Wright),  3981  W  6th  St.,  will 
start  v/k.  at  once  on  5-story  and  base- 
ment 212-rm.,  73-fam.  class  B  apt. 
bldg..  134x148  ft.  at  4121  Wilshire  Blvd. 
K.  B.  Rust,  archl..  Black  Bldg.;  stucco 
exter.,  art  stone  trim,  staff  wk..  hoi. 
tile,  tile  and  comp.  rf.,  wr.  iron,  fire 
escapes,  met.  drs.  and  sash,  skylights, 
mahog.  and  O.  P.  trim,  oak,  maple  and 
pine  firs.;  aut.  elec.  elevator,  refriger- 
ating sys.,  tiled  baths  and  billiard  rm. 
and  mezzanine  firs.,  door  beds,  mail 
boxes,  steam  htg.,  lockers,  Kewanee 
water  htr..  incinerator;  $500,000.  L.  T. 
Mayo,  531  Black  Bldg.,  is  taking  bids 
on    sub-contrs. 

LOS  ANGELES,  Cal.— Edwards,  Wil- 
dey  ,%  Dixon.  13(14  Edwards  &  Wildey 
Bldg.,  will  build  4-story  and  basement, 
T2-rm.,  24-fam.  class  C  apt.  bldg.,  60 
bv  124  ft.,  at  701  S  Mariposa  Ave.  for 
A'iolet  Reid  Urson.  6427  Yucca  St.  E.  B. 
Rust,  archt..  Black  Bldg.;  cem.  plas. 
exter.,  cast  stone,  tile  and  comp.  rf., 
fire  escapes,  wr.  iron,  skylights,  metal 
sash,  striic.  steel,  leaded  glass,  tiled 
baths  and  sings,  closet  beds,  beech. 
Oak.  pine  and  rubber  tile  firs.,  refrig- 
erating sys.,  aut.  elec.  elevator,  lock- 
ers, mail  boxes,  incinerator,  gas  steam 
rads.,    Ever-Hot    water   htr.;    $115,000. 


BONDS 


MADERA,  Madera  Co.,  Cal. — Election 
will  be  held  July  11  in  North  Fork 
Union  Grammar  School  District  to  vote 
bonds  of  $1500  to  finance  school  im- 
provements. Trustees  of  district  are: 
Audie  K.  Woftord,  R.  A.  Ellis  and  Roy 
Boothe. 


LODI,  San  Joaquin  Co..  Cal. — Elec- 
tion will  be  held  July  6  in  Victor 
School  District  to  vote  direct  tax  of 
$3500  to  finance  one  classroom  addi- 
tion to  present  school.  Trustees  of  dis- 
trict are:  David  Weigum,  Adolph 
Bechthold   and   Jacob   Schmierer. 


AUBURN,  Placer  Co.,  Cal. — Trustees 
of  Auburn  High  School  District  con- 
template erection  of  additions  to  pres- 
ent school.  A  bond  issue  will  probably 
be  floated   to  finance   the   work. 


GLENDALE.  Cal.  —  The  $1,064,000 
grammar  school  bonds  carried  at  elec- 
tion June  16;  issue  of  $173,000  bonds 
ror  new  sites  failed,  also  $150,000  bonds 
tor  memorial  hall  failed.  The  bonds 
voted  will  tentatively  be  apportioned 
as  follows:  Glenwood  Rd.  school.  S 
rms.,  auditorium,  etc..  $150,000;  Acacia 
.Vve.  school,  6  rms..  toilets.  $38,800; 
Broadwav  school,  6  rms.,  lav.  unit. 
$42,000;  Central  Ave.  school.  4  rms.. 
toilets,  $26,000;  Columbus  Ave.  school, 
S  rms.,  toilets,  etc.,  $65,000;  Doran  St. 
school.  S  rms..  $65,000;  Grand  View 
--hool.  8  rms.,  toilets.  etc.,  $75,800; 
Magnolia  Ave.  school.  3  rms.,  etc..  $30.- 
OuO;  Pacific  Ave.  school,  6  rms.,  $42,- 
000;  Lake  St.  school,  4  rms.,  etc.,  $21.- 
■<»7;  Sparr  Hts.  school.  4  rms..  $44,000; 
vprdugo  Woodlands  school.  4  rms.  $44,- 
roO:  additional  land  for  present  sites, 
equinment  for  all  schools,  and  general 
improvements  make  up  balance  of 
total. 

Cal. — July  18  is  date  set  in  Walnut 
Grove  Grammar  School  District  to  vote 
$50,000  bond  issue  to  finance  erection 
of  new  school. 


Saturday,  June   27,  1926 
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JAN  DIEGO,  Cal. — Supervisors  call 
election  for  Aug.  26  at  which  time  It 
is  proposed  to  vote  $450,000  for  Improv. 
and  additions  to  county  hospital,  tu- 
bercular hospital,  detention  home  and 
borne    for  aged. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Election  will  be  held  July  13,  in  San 
Felipe  School  District  to  vote  bonds  of 
$20,000  to  finance  school  improvements. 
Trustees  of  district  are:  Maurice  D. 
Dalley.  Ray  C.  Tuttle,  and  Clare  E. 
WUlson. 


SAN  LEANDRO,  Alameda  Co.,  Cal.— 
City  trustees  contemplate  bond  issue 
to  finance  purchase  of  a  site  and  erec- 
tion of  a  new  city  hall,  J.  J.  Gill  Is 
city    clork. 


DEI^ANO,  Kern  Co.,  Cal.  —  Delano 
Union  Grammar  School  District  sets 
June  27  as  date  to  vole  bonds  of  $20,- 
000  to  finance  additions  to  present 
school. 


CHURCHES 


Bids   To   Be   Taken   In   About   10    Days. 

CHURCH  Cost,    $40,000 

BERKELEY,  Alameda  Co.,  Cal.,  Spruce 
St.,    bet.    Cedar   and    Vine    Sts. 

Church,  100x60  feet;  seating  capacity 
500,  probably  be  of  concrete  block 
construction,    tile    roof. 

Owner — Third  Church  of  Christ,  Scien- 
tist,   Berkeley. 

Architect — H.  H.  Gutterson,  526  Powell 
St.,   San   Francisco. 


'■  fl.ns  Being   Prepared. 
A_;DITION  Cost,    $40,000 

WOODLAND,   Yolo   Co.,    Cal. 
/.Jldltlon   to   church  for  Bible  School. 
Owner — Christian  Church  of  Woodland, 

Rev.  D.  E.  Millard,  Pastor. 
Architect — W.   H.   Weeks,   369   Pine   St., 

San  Francisco. 


Additional    Sub-Contracts    Awarded. 
nODITIONS  Cost,   $25,000 

SAN    FRANCISCO.      California    St.    and 

Grant  Avenue. 
Additions     and    alterations     to    church 

and  rectory. 
Owner — Old  St.  Mary's  Cathedral. 
Architect — Beezer    Bros.,     1915    Steiner 

St.,  San   Francisco. 
PewM — Schnebly  &  Hostrawser,  6th  and 

Jackson    Sts.,    Oakland. 
CompoAition  Flooring  and  TlIe-^Malott 

&  Peterson,  2412  Harrison  St.,  S.  F. 
As  previously  reported,  plumbing  and 
heating  awarded  Scott  Co.,  243  Minna 
St.,  S.  F.;  masonry,  Mealey  &  Collins, 
180  Jessie  St.,  S.  F.;  structural  lumber, 
Chrlstenson  Lumber  Co.,  5th  and  Hooper 
Sts.,  S.  F. ;  structural  steel.  Central 
Iron   Works,    2050    Bryant   St.,   S.   F. 


Plans  Being   Prepared. 

SOCIAL  HALL  Cost,    $40,000 

ALAMEDA,  Alameda  Co,,  Cal. 

Three-Story  frame  social  center  build- 
ing. 

Owner — First  Presbyterian  Church. 

Architect — Henry  H.  Meyers,  Kohl 
Bldg.,  San  Francisco. 


Plans    Completed. 

CHURCH  Cost,    $25,000 

TRACY,    San    Joaquin   Co.,    Cal. 

Frame  and  stucco  Romanesque  style 
church,  seating  capacity  250,  Sun- 
day school    rooms   and   social   hall. 

Owner- — Presbyterian    Church. 

Architect — Paul  V.  and  RoUln  S.  Tuttle 
363  17th  St.,  Oakland. 
Bids  to  be  called  for   in  a  few  days. 

Plans  Completed. 

CONVENT  Cost,  $25,000 

SAN  FRANCISCO.  E  Folsom  St.  26  S 
Army    St. 

Two-story  frame  convernt 

Owner  —  The  Roman  Catholic  Arch- 
bishop of  San  Francisco,  1100 
Franklin  St.,   San   Francisco. 

Architect — John  J.  Lofqulst,  362  28th 
Ave.,  San  Francisco. 


VAN  NUYS.  Cal. — George  Chapman. 
^■GO  Sherman  W.iy,  Van  Nuys,  has  gen- 
eral contract  at  $34,818  for  stucco 
church,  at  Van  -Nuys  for  Central  Chris- 
tian Churcli;  reinf.  cone,  and  fr.  constr, 
clay  tile  rf.,  art.  glass,  pine  trim; 
Allison  &  Allison,  archts.,  1405  Hi- 
bernian   Bldg.,    Los    Angeles. 


r-ITTSBURG.  Contra  Costa  Co.,  Cal. — 
amilding  Committee  has  been  appoint- 
nd  by  St.  Peter's  Church  to  secure  estl- 
iiiates  of  cost  for  a  new  church  build- 
ing. 


OREGON  CITY,  Ore.— Arch.  Walter 
E.  Kelly,  Oregon  Bldg.,  preparing  plans 
for  $100,000  Baptist  Church;  Rev.  E.  T. 
Starkey,  pastor.  Will  include  swim- 
ming pool  and  gymnasium.  Concrete 
construction,  65  by  129  ft.  Asbestos 
slate   roofing. 


FACTORIES  &  WAREHOUSES 


Contract   Awarded. 

FACTORY  Cost,  $16,000 

SAN  FRANCISCO,  Howard  and  Russ 
Sts. 

One-story   concrete   factory. 

Owner  —  Egyptian  Lacquer  Co.,  50 
Main    St.,    San   Francisco. 

Architect  —  Miller  &  Pflueger,  Lick 
Bldg.,   San   Francisco. 

Contractor — G.  P.  W.  Jensen,  320  Mar- 
ket St.,   San  Francisco. 


Contract   Awarded. 

OFFICES,  FACTORY  Cost,   $32,000 

SAN     FRANCISCO,     W    Fremont     91     S 

Howard  St. 
Two-story   class   B   offices   and   factory. 
Owner  —  Philadelphia    Storage    Battery 

Co.,   37   Spear   St.,   a   F. 
Architect — Ashley    &    Evers,    58    Sutter 

St.,    S.    F. 
Contractor  —  MacDonald  &  Kahn,   130 

Montgomery  St.,  S.  F. 


Segregated  Figures  Being   Taken. 

OFFICE,   ETC.  Cost,   $22,000 

FRESNO,   Fresno   Co..   Cal. 

One-story    office    and   warehouse    build- 
ing. 

Owner — California  Transit  Co.,  Oakland 

Architect  —  Swartz  &   Ryland,   Rowell 
Bldg.,  Fresno. 
Bids   lo   be   opened  July   1,   1926. 


Sub-Figures     Being    Taken. 

CREAMERY    BUILDING.      Cost,   $50,000 

SAN  MATEO,  San  Mateo  Co.,  Railroad 
&  3rd  St. 

Two-story  reinforced  concrete  cream- 
ery  building. 

Owner — Peninsula    Creamery    Co. 

Architect — O'Brien  Bros,,  315  Mont- 
gomery   St.,    San    F'rancisco. 

Contractor  —  Industrial  Construction 
Co.,   S15   Bryant   St.,  San   Francisco. 

Figures  are  being  taken  for  the  Grad- 
ing, mill  work,  glass,  sheet  metal, 
roofing  and  considerable  Ceramic 
tile,  plastering  and  miscellaneous 
iron. 


To  Be   Done  By  Day's  Work. 
SLAUGHTER  HOUSE  Cost,  $40,000 

SAX     FRANCISCO.    Third    and    Arthur 

Streets. 
Erect   frame  slaughter  house. 
Owner — J.   G.    Johnson,    3rd   and   Arthur 

Sts.,   San   Francisco. 
Architect — None. 


To   Be  Done  By   Day's  Work. 
FOUNDATION  Cost,  $30,000 

SAN   FRANCISCO,   Third  &  Arthur  Sts. 
Construct  partial  foundation  for  future 

packing  plant  and  slaughter  house. 
Owner — Miller    &    Lux    Inc.,    Merchants 

Exchange   Bldg.,   San   Francisco. 
Architect — None. 


IrTing  Iron  Works  Co. 

Irving  .Subway  Flooring. 
T.  J.  CaUahan  Co. 

Direct  Action  Sasli  Control. 

St,  Louis  Fire  Door  Co. 

Freight  Elevator  and  Ware- 
house  Doors. 

Kezilite  Seamless  Floors 

Water,   Add   and    Chemical 
Proof 

RIalto    Rnlldlng,   San  Francisco 
Sntter  2768 


Sub-Bids    Being    Taken. 

WAREHOUSE  &.  MANUFACTURING 
PL.VNT.  Cost,     $35,000 

^SAN  FltA.NCISCO,  Northwest  corner 
of  Courtland  Ave.  and  Bradford 
St. 

One-story  concrete  warehouse  and 
manufacturing    plant. 

Owner — Louis    R.    Lurie. 

Architects — O'Brien  Bros.,  315  Mont- 
gomery   St.,    San    Francisco. 

Contractors  —  Industrial  Construction 
So,   815   Bryant   St.,  San   Francisco. 

Le.ssees  —  Quality    Enameling    &    Porce- 
lain   Works. 
Bids    are    being    taken    for    miscell- 
aneous     iron,      sheet      metal,      roofing, 

glass    and    plastering. 


Contract  Awarded. 

FACTORY  Cost,    $16,000 

SAN  FRANCISCO.  Block  bounded  by 
Mason,  North  Point,  Taylor  and 
Beach  Sts. 

Two-story  frame  and  corrugated  iron 
factory. 

Owner — Pacific  Box  Factory,  Inc..  Beach 
and  Taylor  Sts.,  San  Francisco. 

Engineer— P.  L.  Bush,  101  California 
St.,  San  Francisco. 

Contractor — J.  Pattinson,  925  The  Ala- 
meda,  Berkeley. 


Sub-Contracts  Awarded. 

FACTORY  Cost,    $15,000 

SAN  FRANCISCO.  Howard  and  Russ 
Streets. 

One-story   concrete   factory. 

Owner  —  Egyptian  Lacquer  Co.,  50 
Main  St.,  San  Francisco. 

Architect  —  Miller  &  Pflueger,  Lick 
Bldg.,  San  Francisco. 

Contractor — G.  P.  W.  Jensen,  320  Mar- 
ket St.,  San  Francisco. 

Helnforcins  Steel — Gunn,  Carle,  444 
Market  St. 

Ornamental  Iron  Work — Folsom  Street 
Iron   Works. 

Concrete  and  Excavating — H.  L.  Peter- 
son, Lick  Bldg.,   S.  F. 


Sub-Figures    Being    Taken. 

PACKING  PLANT  Cost,   $20,000 

OAKLAND,    Alameda    Co.,    Cal.,    SE    3rd 

and   Madison   Sts. 
One-story      and      basement      reinforced 

concrete    packing    plant. 
Owner — Walter  H.  Sullivan,  Inc.,  Alex- 
ander  Bldg.,   San   Francisco. 
.Architect — O'Brien    Bros.,    Inc.,    and    W. 
D.    Pugh,    315    Montgomery    St.,    San 
Francisco. 
Contractor — Industrial   Constr.   Co.,   815 
Bryant  St.,   San   Francisco. 
Figures    are    being    taken   on   raiscel- 
i-neous    iron,      sheet      metal,      roofing, 
T^iass,    plastering,    structural    steel,    and 
electrical   work. 

As  previously  reported,  plumbing 
was  awarded  to  H.  G.  Newman  Co.  2004 
Telegraph  Ave.,  Oakland;  steel  sash  to 
I,::chel  &  Pfefter,  1415  Harrison  St.,  S. 
F. :  builders  hard'ware  to  Maxwell  Hdw. 
Co.,  1320  Washington,  Oakland;  wood 
rolling  doors  to  Kennerson  Steel  and 
Wood  Rolling  Doors,  235  Montgomery 
St.,  S.  F. ;  elevators  to  Enterprise  Ele- 
vator Co.,  995  Market  St.,  S.  F. ;  rein- 
forcing steel  to  Gunn-Carle  &  Co.,  444 
Market  street,  S.  F. ;  lumber  to  J.  H. 
McCallum,  748  Bryant  St.,  S.  F.;  ex- 
cavating to  Arris-Knapp,  961  41st  St., 
Oakland  and  rock  and  sand  to  Rhodes- 
Jamleson  &  Co.,  Broadway  and  'Water 
St.,    Oakland. 


PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
Hopkins  Marine  Station  of  Stanford 
University,  at  Pacific  Grove,  Monterey 
County,  has  received  a  $50,000  addi- 
tional endowment  from  Rockefeller 
Foundation  for  the  enlargement  of  the 
station  and  the  purchase  of  additional 
equipment. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
—Miller  &  Hale,  5412  Santa  Monica 
Blvd.,  are  taking  bids  on  sub-contracts 
and  will  build  3-3tory  Class  C  brick 
store  and  factory  building  at  301-09  E. 
Pico  St.,  for  Robert  Hale.  6619  Frank- 
lin Ave.;  7  stores  on  1st  floor  with 
factory  space  above.  Somervell  & 
Putman.  905  Commercial  Exchange 
Bldg.,  architects;  98x156  feet,  selected 
common  brick  exterior,  terra  cotta 
trim,  composition  roof,  plate  glass,  sky- 
lights, steel  sash,  cement  and  hard- 
wood floors,  pine  trim,  metal  store 
fronts,  electric  freight  and  passenger 
elevator;    $60,000. 


in 
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MODESTO,  Stanislaus  Co.,  Cal. — 
Board  of  Directors  ot  Modosto  Fruit 
Exchange,  906  Eleventh  St.,  Modesto, 
vote  to  start  construction  ot  new  pack- 
ing plant  on  S.  P.  R.  R.  property  in 
7th  street,  bet.  D  and  E  Sts.  J.  C. 
Bradbury,    manager   of  exchange. 

SAN  FERNANDO,  Los  Angeles  Co., 
Cal. — Johnson  Engineering  &  Constr. 
Co.,  515  Bryson  Bldg.,  Los  Angeles, 
has  contract  for  one-story  factory 
building,  247x207  ft.,  and  drying  shed 
with  dry  kiln,  on  Sherman  Way,  San 
Fernando,  for  Robert  Morton  Organ 
Co.,  Van  Nuys.  H.  M.  Banfteld,  archi- 
tect, 514  Bryson  Bldg.,  Los  Angel&s; 
steel  frame  and  trusses,  brick  or  stone 
tile  walls,  saw-tooth  type  roof,  com- 
position roofing,  steel  sash,  cement 
floors,  sprinkler  system,  60,000  gal.  steel 
tank,  spur  track;  $60,000. 


EXETER,  Tulare  Co.,  Cal. — Jas.  R. 
Fauver,  A.  A.  Neil  and  A.  C.  and  J. 
Smith  Dungan,  holding  citrus  proper- 
ties, plan  immediate  construction  of 
an  orange  packing  plant,  100  by  120 
ft.,  on  Santa  Fe  R.R.  east  of  Exeter. 


HAYWARD,  Alameda  Co.,  Cal. — Jaa. 
Willison,  Hayward,  at  approx.  $12,000 
has  contract   to  erect  a  planing  mill  In 

Castro    street    for   Nelson    Brothers. 


SPRINGVILLE,  Tulare  Co.,  Cal. — 
Crescent  Bottling  Works,  Porterville, 
will  expend  between  $35,000  and  $50,- 
000  in  erecting  and  equiping  a  new 
bottling  plant  at  Springville.  Owners 
of  the  plant  are:  E.  C.  Minner,  W.  N. 
Patch  and  M.   C.  Hooper. 


FLATS 


To  be  Done  by  Day's  Work. 

FLATS  Cost,    $20,000 

SAN  FRANCISCO    S  Union  33  W  Sharpe 

Place, 
fhree-story    and    basement    frame     (6) 

flats. 
Owner — D.    Devencenzi,    1082   Union    St., 

San  Francisco. 
Architect — None. 


t    -jtract   Awarded. 

FLATS  Cost,   $11,000 

SAN    FRANCISCO.       SE    Guerrero    and 

Twenty-seventh   Sts. 
Two-story     and     basement     frame     (4) 

flats. 
Owner — Jacob  Seckara,   2843A  Harrison 

St.,   San    Francisco. 
Architect — None. 
Contractor  —  P.    Grove    Pedersen,     112 

Valencia  St.,  San  Francisco. 


Contract    Awarded. 

FLATS  Cost,  $14,600 

SAN  FRANCISCO,  N  20th  155  E  Folsom 

Street. 
Two-story    and     basement    frame     (4) 

flats. 
Owner — Joseph    Spuri,    79    Shotwell    St., 

San    Francisco. 
Architect — None. 
Contractor  —  Charles   Gust,    41   Shake- 

spera  St..   S.   F. 


Contract   Awarded. 

FLATS,    ETC.  Cost,    $13,000 

BERKELEY,      Alameda    Co.,      Cal.      No. 

2354  Virginia  Street. 
Two-story  frame  (4)  flats  and  garage. 
Owner — -M.  L.   Arunedet. 
Architect — None. 
Contractor — C.  C.  Lewis,  2239  Cedar  St., 

Berkeley. 


Contract  Awarded. 

FLATS  Cost,  $18,000 

SAN  FRANCISCO,  Parnassus  and  Hill 
Point   Sts. 

Three-story  and  basement  frame  (6) 
flats. 

Owner — L.  B.  Robinson,  Matson  Bldg., 
San   Francisco. 

Architect — None. 

Contractor — Geo.  R.  Moren,  3225  Mar- 
ket St.,   San  Francisco. 


GARAGES 


T-^  be  Done  Dy  Day's  Work. 

GARAGE  Cost,    $50,000 

OAKLAND,    Alameda    Co.,    Cal.      NE    E- 

12th  and  18th  Ave. 
Two-story    brick    garage. 


Owner — J.    Catucci,    1809      E-14th      St.. 

Oakland. 
Designer — Paul    La    Vergne,     3131     San 

Pablo  Ave.,  Oakland. 


Figures   to    be    Taken    Shortly. 
GARAGE  Cost,  $12,000 

EL    CERRITO.    Conti-a    Costa    Co.,    Cal. 

San  Pablo  Avenue. 
Brick   garage   building. 
Owner — Mr.   Cory. 
Architect— E.     Flores,     2534     Soito     St., 

Richmond. 


Sub    Figures    Being    Taken 

REPAIRS  Cost,    $41,000 

SA.V  FRANCISCO.    NE   Cor.    Fulton   and 

Gough    Sts. 
Repair  fire   damage   to   private  garage. 
Owner — Fifield  .it   Hart,    %   Architect. 
Architect — O'Brien       Bros.,       lnc\,     315 

Montgomery    St.,    San    Francisco. 
Contractor — Industrial    Constr.    Co.,    815 

Bryant  St..  San  Francisco. 
Figures  being  taken  on  miscellane- 
ous iron,  sheet  metal,  roofing,  glass 
and  plastering.  As  previously  report- 
ed: Structural  steel.  Western  Iron 
Works.  141  Beale  St.,  San  Francisco; 
rock  and  sand.  Bay  Development  Co., 
pier  54.  San  Francisco;  wood  rolling 
doors.  Kennerson  Steel  &  Wood  Roll- 
ing Doors,  235  Montgomery  St.,  San 
Francisco;  electrical  work,  Wilson 
Electric  Co.,  520  Valencia  St.,  San 
Francisco;  plumbing  and  heating,  J  J. 
McLeod,  1246  Golden  Gate  Ave  San 
Francisco;  brick  work.  M.  B.  McGow- 
an,  180  Jessie  St.,  San  Francisco;  steel 
sash.  Detroit  Steel  Products  Co.,  251 
Kearny  St..  San  Francisco;  lumber,  J. 
H.  McCallum.  74S  Bryant  St.,  San  Fran- 
cisco; cem,ent.  J.  S.  Guerin  &  Co., 
720  Folsom  St..  San  Francisco. 
(59370)      1st   report   Apr.    10;   4th  report 


SACRAMENTO,  Cal.— Following  bids 
received  by  State  Dept.  of  Public 
Works,  Division  of  Architecture,  For- 
um Bldg.,  Sacramento,  to  erect  ga- 
rage building  at  State  Building.  Civic 
Center,  San  Francisco.  Will  have  10 
stalls;  reinforced  concrete  walls,  col- 
umns, beams  and  roof  slab  with  wire 
partitions  between  stalls;  wood  doors; 
roof  slab  to  have  composition  roofing 
and  sheet  metal  gutter.  Geo.  B.  Mc- 
Dougall,  State  Architect. 
Barrett  &   Hilp.   918  Harrison  St., 

San    Francisco     $2310 

V.    Filippi,    1527    Powell    St.,   S.    F..    2890 
F.  R.  Siegrist,  604  Williams  Bldg. 

San   Francisco    3077 

J.   A.  Bryant,   180  Jessie  St.,   S.  F..    3290 

Adam    Arris    3320 

A.    H.    Vogt,    185    Stevenson    3583 

Shultz    Const.     Co 3650 

Cobby    &    Owsley,    260    Tehama    St.    3900 


GOVERNMENT  WORK 
AND  SUPPLIES 


SEATTLE,  Wash.— Until  July  13.  11 
a.  m.,  under  Circular  No.  652,  bids  will 
be  received  by  General  Purchasing 
Agent.  The  Alaska  Railroad,  422  Bell 
Street  Terminal,  to  fur.  f.  o.  b.  cars 
contractors'  works  or  on  Pier,  Seattle, 
standard  guage  gas  car  or  speeder  and 
standard  gauge  gasoline  rail  motor  car. 
lurther  information  obtainable  from 
_*n  Francisco  office  of  R.R.,  510  Cus- 
tomhouse, San   Francisco. 


Usmbsr  S.  F.  Bnlldera'  BxchanK* 
Pbon*  Sutur  ITtt 

ALBERT  DEAN 

Random  Tariegated  Colors  Slat« 

Roofing 

aad 

Kandom   Variegated  Colors  Tile 

Roofing 

Composition   RooflDK 

General  Roof  Repairing 

Samples  Submitted 

IW  Jea»i«  St,,  Baa  rranelM* 

Res.    4S«1    Mission    St. 

Phone   Randolph    ttll 


SACRAMENTO,  Cal.— Until  July  7,  12 
loon,  bids  will  be  received  by  Custo- 
•lian,  Postoffice  Bldg.,  Sacramento,  to 
install  new  boiler  tubes,  etc.,  in  Boil- 
er No.  1,  Sacramento  Postoffice.  Plans 
jnd  further  information  obtainable 
'■•om  Custodian,  Itoom  2,  Postoffice 
Bldg.,   Sacramento. 


WASHl.NGTON.  D.  C— Following 
contracts  awarded  by  Bureau  of 
Bureau  of  Yards  and  Docks,  Navy  De- 
partment, Washington,  D.  C,  to  erect 
two  ordin.tnce  buildings  at  the  naval 
operating  base.  San  Diego.  Each 
building  will  have  concrete  founda- 
tions and  floor  base,  stuccoed  hollow 
tile  walls,  wood  roof  deck,  built-up 
rooting,  structural  and  miscellaneous 
steel  sash,  crane  runway  and  crane 
and  plumbing  systems.  One  huildine- 
will  have  heating,  electric  lighting  and 
power   systems. 

J.  Pringle,  Burlingame.  awarded 
one    storehouse    at    $7S,612. 

H  H  Peterson.  San  Diego,  warhead 
storehouse    at    $38,650. 


WHIPPLE  BARRACKS.  Ariz.— Fol- 
lowing bids  received  by  Veterans' 
Bureau,  Washington.  D.  C,  for  im- 
provements at  Whipple  Barracks,  Arlzi: 
Fire  Alarm  System 
Michaels  &  Co..  Norfolk,  Va.,  $7890 
'Holtzer-Cabot).    150    days. 

Dome.stic     Utility     Supplv     Co..     Osh- 
«^..sh,  Wis.,  $9670  (Gamewell).  160  davs. 
O.    C.    Barnett.    320    S.    Broadway,    St 
'youi.s.   $7050,  160  days. 

Young  Electric  Works,  Augusta,  Ga.. 
$7900,   150  days. 

Gans  Bros.,  141  S.  Main  St.,  Los  An- 
^'■les,   Calif.,   $7294.    120   days. 

Antomatic  Phone  System 
North   Electric  Co.,   Gallon,   Ohio,   $8,- 
'.90.  alt.   $8095;   time,   110  davs. 

Automatic  Electric  Co..  1033  W.  Van 
P-iren  St.,  Chicago,  $9535,  alt.  $7880.60; 
IZO  days. 

AViring 
Young    Electrical     Works.     Augusta, 
•j,...    $7500;   150   davs. 

D.  C.  Barnett.  St.  Louis,  $7830;  150 
days. 

t)omestic  Utility  Supply  Co.,  Oshkosh, 
"^■is.,   $9125,  complete,   160  days. 

Gans  Bros.,  141  S.  Main  St.,  Los  An- 
C"les,  Calif.,   $7289;  120  days. 

Michaels  &  Co..  Norfolk,  Va.,  $7670; 
I'D  days. 


dAN  DIEGO,  Cal.— Until  July  22,  bids 
will  be  received  by  Bureau  of  Yards 
and  Docks,  Navy  Department,  Wash- 
ington, D.  C,  for  kitchen  equipment, 
refrigerators,  tables,  metal  dressers, 
slop  sinks,  piping  and  electrical  works 
at  San  Diego  under  Specification  No. 
5122. 


SA.V  FRANCISCO,  Cal.— Following 
bid  opened  by  Constructing  Quarter- 
master, Fort  Mason,  for  fabricated 
building  steel  delivered  at  Fort  Ma- 
son: 
St.        Louis        Structural       Steel 

Works,    St.    Louis    $   9,918 

Pacific    Rolling    Mills    Co.,    17th 

&     Mississippi     Sts..     S.     F. .  .    11,300 
Moore  Dry  Dock  Co..  ft.  of  Ade- 
line    St.,     Oakland     11,315 

-McCIintick      Marshall      Co..     Los 

Angeles     11,380 

Cro'den    Gate    Iron    Works,    1541 

Howard    St.,    S.    F 11,944 

United     States     Steel     Products 

Co.,   Rialto  Bldg.,   S.  F 12,069 

Schradcr  Iron  Works,  1247  Har- 
rison    St..     S.     F 12,392 

Pacific    Coast    Engineering    Co.. 

ft.     of     14th,    Oakland 12.800 

Pacific    Structural    Iron    Works, 

370    Tenth    St.,    S.    F 12,948 

Western    Iron    Works.    151   Beale 

St.,    San    Francisco 13,150 

Judson     Manufacturing    Ct.,    604 

.Mission    St..     S.     F 13.383 

Dyer    Bros.,     17th    and    Kansas, 

S.    F.     16,000 

Independent    Iron     Works,     1820 

Chase   St.,    Oakland    16,753 


M.A.RR  ISLAND.  Cal.  —  Associated 
'Construction  Co.,  San  Francisco,  at 
$8500  awarded  cont.  by  Bureau  of 
Yards  and  Docks,  Navy  Dept.,  Wash- 
ington, to  pave  causewav  at  Mare  Is- 
land Navy  Yard:  under  Spec.  5092;  time 
for  completion   105  days. 


Saturday,  June   27,   1925 


BUILDING    AND    ENGINEERING    NEWS 


11 


SAN  DIEGO,  Cal. — Until  July  22,  bids 
will  be  received  by  Bureau  of  Yards 
and  Docks,  Navy  Department,  Wash- 
ington. D.  C.,  for  driver  barge  and  sand 
pump    under    Specification    5108. 

SAN  FRANCISCO — Until  July  2,  11 
A.  M.,  bids  will  be  received  by  U.  S. 
Engineer  Office,  85  2nd  St.,  under  Order 
No.  6135,  to  fur.  and  del.  f.  o.  b.  cars, 
Sacramento,  f.  o.  b.  Barge,  Sacramento, 
or  f.  o.  b.  cars,  bidders'  plant,  1500 
tons  of  rip-rap  stone.  Further  infor- 
mation  obtainable  from   above   office. 


WA.SHINGTON,  D.  C.  —  Following 
bids  received  by  Coast  Guard  Head- 
tiuarters.  Darhy  Bldg.,  \Va.shington,  D. 
C,  to  erect  station  building,  launch- 
way,  dwelling  house  and  accessories 
at  Point  Reyes  Coast  Guard  Station, 
California. 
C.   L.    Wold.    185    Stevenson   St. 

San    Francisco    $44,500 

Healy  Tibbitts  Const.  Co.  64   Pine 

St.,    San    Francisco    48,889 


HALLS  AND  SOCIETY 
BUILDINGS 


1.    jns   Being    Prepared. 
f-ODGE    BLDG.  Cost,    $50,000 

MORGAN   HILL,   Santa   Clara   Co.,   Cal. 
Two-story   Class   C    lodge    building. 
C^'ner — Masonic  Temple  of  Morgan  Hill 
Architect — Carl      Werner,    605      Market 
St.,   San   Francisco. 


Plans   Being   Prepared. 

CLUB   BLDG.  Cost,    $70,000 

SACRAMENTO,    Cal.      J    St.,    bet,    34th 

and  35th  Sts. 
Two-story      and    basement       reinforced 

concrete   and   brick   club   building. 
Owner — Sacramento    Turn    Verein. 
Architect — F.    A.    Foale,    Ochsner    Bldg., 

Sacramento.  , 


Plans   Being   Prepared. 
TULARE,   Tulare   Co.,   Cal. 
LODGE   BLDG.  Cost,   $18,000 

Two-story    lodge    building. 
Owner — Masonic  Lodge  No.  269,  Tulare. 
Architect — Swartz     &     Ryland,     Howell 
Bldg.,  Fresno. 


Plans  Being  Prepared. 
ALTERATIONS  Cost,    $12,500 

TULARE,    Tulare    Co.,    Cal. 
Remodeling      two-story      brick      lodge 

building. 
Owner — B.  P.  O.  E.  of  Tulare. 
Architect  —  Swartz   &   Ryland,   Rowell 

Bldg.,  Fresno. 
(60907)  8 


Plane  To  Be  Prepared. 

LODGE    BUILDING.  Cost,    $80,000 

SACRAMENTO,     location     not     decided 

upon. 
Three-story    reinforced    concrete    lodge 

bldg.,    (5  stores  on   1st  floor). 
Owner — Moose    Lodge. 
Architect — Not     selected 

Mr.  G.  A.  Bertolucci,  1605  Dreher 
Ave..  Sacramento,  announces]  that  a 
committee  meeting  will  be  held  June 
24th  when  a  location  and  an  archi- 
tect will  be  chosen. 


SUISUN,  Solano  Co..  Cal. — Community 
Club  plans  to  float  bond  issue  to  secure 
funds  to  finance  erection  of  community 
hall.  A  structure  costing  $12,500  is 
contemplated. 


Fire  Protection  Products  Co 

FIRE  DOOR  EXPERTS 

Knlametn,      Copper     and      Bronae 

Door*    and    Trim 

Ornamental    Entraneea 

Sheet  Metal  ^Vork  of  Brery 

Description 

CHAS.   SCHULTHEIS,  Mgr. 

81 17-311*  TWENTIETH    STREET 

near    Harrlaom    St. 

SAN    FRANCISCO,    CALD*. 


ABERDEEN,  Wash.— Arch.  A.  A. 
Albertson,  Henry  Bldg.,  Seattle,  asso- 
ciated with  Arch.  Chas.  Haynes,  Aber- 
deen, taking  bids  to  erect  4-story  and 
basement,  fireproof,  130  by  140  feet. 
Elks'  Club  at  Aberdeen;  est.  cost,  $200,- 
000. 


SAN  PEDRO,  Los  Angeles  Co.,  Cal. — 
Foss  Des.  &  Bldg.  Co..  1007  Pacific  Ave., 
San  Pedro,  has  prepared  plans  and 
will  built  3-story  building,  90x100  ft. 
at  the  southwest  corner  of  10th  and 
Gaffey  Sts.,  San  Pedro,  for  Odd  Fel- 
lows lodge;  store  rooms  on  ground 
floor  and  lodge  quarters  above;  $75,000; 
work  to  be  started  at  once. 


SAN  DIEGO,  Cal. — Architect  Edgar 
Hastings  has  prepared  preliminary 
plans  for  3-story  masonry  club  build- 
ing on  Columbia,  between  E  and  F  Sts., 
for  Garibaldi  Hall  Assn.,  L.  G.  Perna, 
chairman  of  building  committee;  of- 
fices and  club  rooms,  lodge  room,  and 
banquet  hall;   $60,000. 


RENO,  Nevada  —  Roush  &  Belz, 
Reno,  at  approx.  $25,000  awarded  con- 
tract to  erect  clubhouse  for  Twentieth 
Century  Club  in  First  street.  Plumb- 
ing awarded  to  Reno  Plumbing  Co.,  and 
electric  work  to  Linnecke  Electric  Co., 
Reno.  Fred  M.  Schadler,  architect, 
Reno. 


OROVILLB,  Butte  Co.,  Cal.— Oroville 
Elks  Hall  Ass'n.,  has  been  incorporat- 
ed with  a  capital  stock  of  $200,000  for 
the  purpose  of  erecting  a  $150,000  store 
and  lodge  building  on  a  site  already 
purchased.  Directors  are:  E.  W. 
Clemo,  W.  T.  Baldwin,  C.  E.  Porter,  B. 
L.  McCoy.  R.  S.  Kitrick,  S.  N.  Feld- 
heim,  A.  C.  Briggs,  C.  O.  Hamilton  and 
W.  H.  Hayes. 


HOSPITALS 


Sub-Contract    Awarded. 

HOSPITAL  Approx.    $750,000 

OAKLAND,  Alameda  Co.,  Cal.     Webster 

and  Summit  Streets. 
Five-story     and      basement     reinforced 

concrete   hospital. 
Owner — Providence    Hospital,    Oakland. 
Architect — R.    A.    Herold,    Forum    Bldg., 

Sacramento.     Architect  C.  W.  Cluff, 
Hotel      Oakland,      representing      Mr. 
Herold. 
Contractor  —  Barrett   &  Hilp,    354   Ho- 

bart   St.,    Oakland. 
Reinforcing  Steel — Ed.  L.   Soule,  Rialto 

Bldg.,   San   Francisco. 
Bids   are    being    received    on    plaster- 
ing and  mill  work. 


Sketches    Being    Prepared. 

HOSPITAL  Cost,   $80,000 

WOODLAND,   Yolo   Co.,   Cal. 

Two-storv    fireproof    hospital    building 
(first   unit). 

Owner — Woodland    Clinic    Hospital    As- 
sociation. 

Architect— W.    H.    Weeks,    369   Pine   St., 
San   Francisco. 
The  above  is  the  1st  unit  of  a   group 

of   hospital    buildings    to    be    erected    at 

a   total   cost   of   approximately    $400,000. 


■Ri'l<i  Onenerl  for  Sacramento  Orphanage 
DORMITORY  BLDG.  Cost,    $— 

SACR.A.MENTO.      Franklin      Blvd.      and 

Sutterville   Road. 
Two-story    reinforced    concrete    dormi- 
tory  building   for   boys. 
Owner — .Sacramento    Orphanage. 
Architect — Dean    &    Dean.    Calif.    State 

Life   Bldg..    Sacramento. 
Campbell    Const.    Co.,    Nlcolaus 

r.ldg.,     Sacramento     $74,321 

Wm.     Murcell.     Ochsner     Bldg., 

Sacramento    74,470 

Mathews    Const.   Co..   Sacramento  77,800 
Geo.    D.    Hudnutt,    1915    9  Main 

St.,   Sacramento    78,379 

Herndon  &  Finnigan,  1814  17th 

St..    Sacramento    78,735 

H.    S.    Holt.    Calif.    State    Life 

Bldg..    Sacramento    78,787 

Wm.     Keating,       Forum     Bldg., 

Sacramento    79,444 

F.    H.    Eetz.    1831    Q    St.,    Sacra- 
mento         83,333 

Frederickson     &    Watson,     1728 

8th   St.,    Sacramento    84,965 

Holdener  Const.  Co.,  2608  R  St., 

Sacramento    85,829 


Working    Drawings    Being    Prepared. 

HOSPITAL.  Cost.    $100,000 

S.'^.NT  RAFAEL,  Marin  Co.,  near  State 
highway    ,<t    Fourth    street. 

Three-story  fireproof  steel  frame  hos- 
pital building,  stucco  exterior  and 
tile    roof. 

Owner — San    Rafael    Hospital. 

Architect — J.    A.    Porporato,    619    Wash. 
St.,    San    Francisco. 
Plans    will   be   out   for   figures   about 
one    month. 

(55059)      1st    report    Jan.    23.    1925;    2nd 


Bids  For  General  Contract  Being  Taken 
HOSPITAL  Cost,   $30,000 

SA.NTA      CRUZ,    Santa      Cruz      Co.,    Cal. 

County    Hospital    Grounds. 
One-story  concrete  hospital   building. 
Owner — County    of    Santa    Cruz. 
Architect — L.  A.   Estey,  66  Pacheco  St., 

Santa   Cruz. 


DORMITORY    BLDG.  Cost,    $— 

SACRAMENTO,      Franklin      Blvd.      and 

Sutterville     Road. 
'I'wo-story    reinforced    concrete    dormi- 
tory  building   for   boys. 
Owner — Sacramento     Orphanage. 
Architect — Dean    &    Dean,    Calif.    State 

Life    Bldg.,    Sacramento. 
Campbell    Const.    Co.,     Nicolaus 

Bldg.,     Sacramento     $74,321 

Wm.      Murcell,      Ochsner      Bldg., 

Sacramento      74,470 

Mathews   Const.   Co.,    Sacramento  77,800 
Geo.    D.    Hudnutt,    1915   S    Main 

St.,     Sacramento      78,379 

Herndon    &    Finnigan,    1814    17th 

St.    Sacramento     78,735 

H.     S.     Holt,     Calif.    State    Life 

Bldg.,     Sacramento     78,787 

Wm.      Keating,      Forum      Bldg., 

Sacramento     79,444 

P.    H.    Betz,    1831    Q    St.,    Sacra- 
mento    ...    83,333 

Firederickson     &     Watson,     1728 

8th    .St.,     Sacramento     84,965 

Holdener   Const.   Co.,    2608   R  St., 

Sacramento 85,829 

All    bids    taken    under    advisement. 


WALLA  WALLA,  Wash.  —  Archs. 
Lawrence  &  Holford,  Chamber  of  Com- 
merce Bldg.,  Portland,  Ore.,  commis- 
sioned to  prepare  plans  for  $150,000 
fireproof  girls'  dormitory  to  be  erected 
at  Whitman  College. 


NEAR  SAN  FERNANDO,  Los  Angeles 
Co.,  Cal. — Wm.  Davidson,  chief  me- 
chanical engineer  L.  A.  county,  1016 
Hall  of  Records,  Los  Angeles,  is  pre- 
paring working  plans  for  five  2-story 
frame  dormitories,  each  30x114  ft.,  for 
employees  at  Olive  View  Sanitarium, 
near  San  Fernando,  for  Los  Angeles 
county;  redwood  siding,  shingle  roofs, 
reception  rooms,  and  27  sleeping  rooms 
each  building,  sleeping  porches,  pine 
trim,  hardwood  and  cement  floors, 
steam   heating;   $125,000. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Wm.  Davidson,  chief  mechanical  en- 
gineer, L.  A.  County,  is  preparing 
working  plans  for  reconstruction  of 
contiguous  ward  into  osteopathic  unit 
and  addition  of  3-story,  160x59  ft.,  at 
general  hospital  on  Mission  Road,  for 
Los  Angeles  County;  reinforced  con- 
crete, pressed  brick  facing  and  art 
stone  trim,  cement,  slab  and  quarry 
tile  roof;  2  electric  elevators,  steel 
sash,  ornamental  iron,  marble  work, 
steam  heating,  plate  glass,  tile  and  ce- 
ment floors,  X-Ray  equipment,  20 
toilets;    $150,000. 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members   Builders'    Elxchanse) 

less   MAItKBT  ST. 

Phone  Market  8*1     San  Francisco 
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SANTA  MONICA,  Los  Angeles  Co.. 
ral.— Wiley  &  Cortiell.  Beverly  Blvd. 
and  East  Dr.,  Pacillc  Palisades,  Santa 
Monica  have  prepared  working  plans 
and  will  build  3-story  and  basement 
Class  A  hospital  on  Laurel  St.,  bet  S. 
Brand  Blvd.  and  Central  Ave.,  Glen- 
dale,  for  Physicians  and  .Surgeons 
Hospital,  Dr.  H.  C.  Smith,  president,  201 
W  Broadway.  Glendale.  70  beds;  re- 
inforced concrete  door  and  floor  and 
roof  slabs,  brick  or  stone  tile  fil  er 
walls  composition  roofing,  exterior 
finish'  undecided,  marble  and  tile  work, 
elevators  and  dumb  waiters,  steam 
heating   system;    $120,000. 

OAKLAND,  Cal.— Until  July  20.  10;30 
A  M.  bids  will  be  received  by  Geo.  h.. 
Gross  county  clerk,  to  fur.  and  install 
steel  instrument  cases,  steel  lockers, 
utensil  racks  and  refrigerators  and  for 
sterlizing  equipment  at  Highland 
(county)  hospital.  SPe'^'"«''''°"^„  "^I 
lainable  from  county  clerk  on  deposit 
of  $^5  returnable.  Henry  H.  Meyers. 
architect.  Kohl  Bldg.,  San  Francisco^ 
See  call  for  bils  nnder  official  proposal 
Keetion  in   this  issue. 

ALHAMBRA,  Los  Angeles  Co..  Cal.— 
Architect  .Tohn  AValker  Smart,  204  Am- 
berg  Bldg  Alhambra,  is  preparing 
working  plans  for  two-story  Mission 
type  hospital  building  on  S.  Chapel  St., 
Alhambra.  for  Bishop  Memorial  Hos- 
pital Assn.,  50  beds,  masonry  construc- 
tion stucco  exterior,  tile  and  composi- 
tion'roof,  marble  and  tile  work;  $150,- 
0(1". 


HOTELS 
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Preliminary   Plans   Being    Prepared. 
HOTEL  Cost.   $1,000,000 

APTOS-BY-THE-SEA,    Santa    Cruz    Co., 

Fireproof  hotel  building  ,200  rooms,  60 
hotel  apartments  and  12  hotel 
suites  with   100%    baths. 

Owner — Monroe-Lyon   &  Miller. 

Architect— Benj.     Schreyer,     105    Mont- 
gomery St.,  San  Francisco. 

Contractor — Monroe-Lyon    &   Miller. 

LOS  ANGELES.  Cal. — Francis  N. 
Dlouhy.  1209  Pershing  Square  Bids-, 
is  preparing  prelim,  sketches  for  13- 
sto.  and  basement,  350  rms.,  reinC. 
concr.  hotel  and  store  bldg.,  cor.  Boyl- 
ston.  Beaudry  and  5th  Bts.;  owner's 
name  withheld;  shops,  laundry  and 
restaurant  in  Ijasement,  lobby,  library 
and  reception  rms.,  reinf.  concr.,  struc. 
steel,  steel  sash,  plate  blass,  vacuum 
clg  .  sy.s..  refrig  sys..  copper  store 
fronts,  rrnam.  plas..  75%  baths.  3  elect, 
elevators,  oriiam.  iron,  steam  htg..  pine 
and  hdwd.  trim,  fire  escapes,  sprinkler 
sv.s..  marble  and  tile  wk.  hdwd.  and 
phio    flriors.;  '$800,000. 


I.OS  ANGELES,  Cal — Singrey  Constr. 
\-  Finance  Corp.,  3869  W.  6th  St.  has 
rontr.  for  •l-.sto.  and  part  basement 
i-las.s  (^  brick  apartment  hotel  on  Ver- 
nionl  Ave.,  near  Santa  Monica  Blvd.  for 
.■\.  C.  Vaughn;  lobby.  S3  rms.  divided 
into  single  apts.  and  hotel  rms.  with 
100  per  cent  baths:  press,  br.  and  art 
stone  facing.  60x125  ft.,  c(ympt  rf., 
steam  htg.  sys..  storage  water  htr.. 
liine  trim,  ornam.  iron.  elec.  elevator. 
w:ill  bids,  incinerator,  tiled  baths  and 
dcainbd.'-..  hdwd.  and  cem.  firs.,  lead- 
.  d  glass. 


I.OS  ANGELES.  Cal.— Kinnev  &  "Wes- 
t.rhouse.  636  H.  \V.  Hellman  Bldg. 
have  ontr.  for  limit  height  class  A 
hotel  bldg..  7^x2u7  ft.  at  s.  w.  cor. 
:st  and  Hill  Sts.  for  \Vm.  H.  Ander- 
son. Chas  F.  Whittleslf-y,  archt..  6533 
Hollywood  Blvd.:  9  stores,  cafe,  lobbv 
and  8')4  hotel  rms.  with  baths  and 
showers;  reinf.  concr.  walls,  and  fl. 
and  rf.  slabs,  hoi.  tile,  cast  stone,  fire 
escapes,  skylights,  met.  sash  and  drs., 
comp.  rfg..  steam  htg.  and  vent,  sys., 
sprinkler  sys..  vacuum  cleaning  refrig- 
er.Tting  plant,  3  elec.  passenger  and  1 
feight    elevator;    $700,000. 


ZENITH.  -Wash— Washington  Grand 
Lodge  of  Masons  in  convention  at  IIo- 
quiam.  Wash.,  aulhorize  construction 
of  $700,000  masonic  home  at  Zenith 
Perlimlnary  plans  for  the  structures 
have  been  completed  by  Heath.  Gove  & 
Bell,   architects.   Tacoma,   Wash, 


SEATTLE,  Wash. — See  "Apartments," 
this  issue.  Plans  being  prepared  for 
hotel-apartments   and   store   building. 


MOUNT  BAKER.  Wash.  —  Archs 
Naramore  cSt  Menke,  Central  Bldg.. 
Seattle,  preparing  plans  for  $250,000 
hotel  building  to  be  erected  at  Mount 
Baker  for  Peter  G.  Schmidt,  Olympla 
capitalist,  et  al.  Will  be  three-story, 
fireproof  construction. 


EXETER,  Tulare  Co.,  Cal. — Assem- 
blyman Frank  W.  Mlxter  with  F.  W. 
Livingston  and  Ralph  H.  Van  Cleve 
have  formed  company  to  finance  erec- 
tion of  community  hotel.  An  architect 
has  already  been  selected  to  prepare 
preliminary    drawings. 

SUSANVILLE,  Lassen  Co.,  Cal.— T.  J. 
Rees.  Fallon,  Nevada,  at  approx.  $155,- 
000  awarded  contract  to  erect  reinforced 
concrete  hotel  containing  about  65 
rooms  at  Emerson  and  Main  streets, 
Susanville.  F.  J.  DeLongchamps,  ar- 
chitect. Gazette  Bldg.,  Reno,  and  Ralph 
D.     Taylor,    associate,     Susanville. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— L.  A.  Smith.  Lilly  Fletcher  Bldg.,  3rd 
St.  and  Western  Ave.,  Is  preparing 
plans  for  4-story  and  basement,  100- 
room  brick  hotel  and  apartments,  50x 
150  ft.  on  Grand  Ave.,  between  3rd  and 
4th  St.,  for  H.  F.  Eaton;  plaster  ex- 
terior, art  stone  trim,  wrought  iron, 
tile  and  composition  roof,  structural 
steel,  tile  bahs  and  showers,  storage 
water  heater,  gas  radiators,  hardwood, 
cement  and  tile  floors,  hardwood  and 
pine    trim,    elevator,    fire    escapes. 


POWER  PLANTS 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Pacific  Gas  &  Electric  Co.,  245  Market 
St.,  San  Francisco,  has  purchased  site 
in  Branham  Oaks  subdivision  near  Al- 
maden  on  which  It  will  erect  a  sub- 
station costing  $15,350.  Site  is  100  by 
200  feet. 


LOS  ANGELES,  Cal.— Until  3  p.  m.. 
July  7.  bids  will  be  rec.  by  pub.  serv. 
conim..  207  S  Broadway,  for  sub-station 
equip.;  spec.  P-3B6-4S5.  Jas.  P.  Vroman. 
secretary. 


PUBLIC   BUILDINGS 


Plans   to  be   Out   For  Figures  in   .\bout 

Two  Weeks. 
CITY  HALL,  FIREHOUSE  Cost.   $13,000 
EL    CERRITO.    Contra    Costa    Co.,    Cal. 


Frame,    stucco    and    brick 
hall  and  firehouse. 

Ownr — City  of  El  Cerrito. 

Architect — E.     Flores,     2534 
Richmond. 


meer    city 


A\ 


rded. 


Cost. 


City 


Con'ract 
CITY    HALL 
GRIDLEY,    Butte    Co.. 
Two-story    reinforced 

Hall   Building. 
Owner — City    of    Gridley. 
Architect — Cole    &    Bronchoud.    Chico. 

Awarded  Geo.  W.  Tolly.  Gridley. 
$23,1198.08.  Other  bids  were:  Camp- 
bell Const.  C'l.,  $27,475:  Hnritz  &  Har- 
riaran.     $31,284. 


Contractors  Attention! 

I  am  selling  lumber  from  mill 
to  you  in  car  lots  at  whole- 
sale prices.  Can  furnish 
dimension  all  lengths,  also 
mixed  cars  including  uppers. 

W.  H.  SMITH 

MEDFORD,  OREGON 


Cost,    $16,000 


Plans    Being    Prepared. 

ALTERATIONS. 

STOCKTON. 

Remodeling  and  alterations  to  4  wards 

at    County    Hospital. 
Owner — County    of    San    Joaquin. 
.Architect — Ralph      P.      Morrell,      Union 

Bldg.,     Stockton. 


Commissioned    To    Prepare    Plans. 

BUILDING  Cost,    

STOCKTON 

One-story   brick   identification   building 

adjoining    jail. 
Owner — County    of    San    Joaquin. 
Architect — Ralph      P.      Morrell,      Union 

Bank    Bldg..    Stockton. 


Contract  Awarded. 

ICE   PLANT.  Cost,  Approx.   $40,000 

OAKLAND,    Alameda    Co.,    Cal.       Third 

and  Cypress  Streets. 
One-story  reinforced  concrete  ice  plant 
Owner — National     Ice     Cream     Co.,     371 

Guerrero  St.,  San  Francisco. 
Architect — Engineering  Depl.  of  Owner 
Contractor  —  Refrigerating    Equipment 

Corp.    of   Calif. 
Equipment   to   cost  about    $75,000. 


Bids    Opened. 

LIBRARY  Cost,    $17,000 

PITTSBURG,    Contra      Costa     Co.,      Cal. 

East  Ninth  Street. 
Municipal    library. 
Owner — City   of   Pittsburg. 
Architect — A.   W.   Cornelius,   Merchants 

National  Bank  Bldg.,  San  Francisco 
E.    K.    Nelson,      77    O'Farrell,       San 

Francisco    (comb,    bid) $17,995 

G.  E.  Geeno,  Pittsburg  (general)    17,000 

(steam    heating)     1860 

G.    H.    Field    (comb,    bid) 20,000 

Roscoe  Littlefleld   (com.  bid) 21,000 

T.  J.   Kennedy   (steam  heating)..      1860 


HEALDSBURG.  Sonoma  Co.,  Cal.  — 
A.  W.  Garrett,  Healdsburg,  at  $1717 
aw^Trded  contract  by  city  trustees  to 
re-roof  city  hall. 

SAN  MATEO,  San  Mateo  Co.,  Cal. — 
Until  July  6,  4  p.  m.,  bids  will  be  re- 
ceived by  E.  W.  Foster,  city  clerk,  to 
erect  one  or  more  comfort  stations. 
Cert,  check  o7c  req.  with  bid.  Plans  on 
tile   in   office  of  city  clerk. 


HEALDSBURG,  Contra  Costa  Co., 
Cal. — P.  J.  Cunningham,  Santa  Rosa,  at 
JlP.iS.  sulimitted  low  bid  to  city  trus- 
tees to  paint  city  hall.  Other  bids  were: 
Kistler  and  Sam,  Santa  Rosa,  $1200 
vvith  alt.  $12S2:  Walter  A.  Wiley,  Santa 
K'  sa.  $1395  with  alt.  $1435;  Raphael 
Zelinsky,  San  Francisco,  $1512  with  alt 
$1912.  All  bids  taken  under  advisement. 
Bids  of  Cunningham  and  Kistler  and 
.Sam  were  presented  to  the  trustees 
after   time   set   for  opening. 


SA<:'RAMENTO.  Cal.— Following  bids 
received  by  city  council  to  grade  site 
for  Municipal  Auditorium:  (a)  cut^ 
ting  and  removing  trees,  removing 
liasement  slabs  and  foundations  of 
"Id  buildings,  constructing  bulkheads 
around  trees,  etc.;  (b)  excavation  and! 
removal  of  dirt  from  site  Involv.  ap- 
prox. 12.500  cu.  yds.:  (3)  excavate  and 
grade  site  involv.  2500  cu.  yds.  exca- 
vation. 

C.  Miles.  Sacramento,  (a)  $2,000:  (b) 
$.15;    (c)    J.60. 

GeltiuKS  and  White,  (a)  $9,930;  (b) 
no   bid    (c)    $8,500. 

A.  McDonald,  (a)  no  bid  (b)  $.68; 
(c)    $.50. 


NEAR  DOWNEY,  Los  Angeles  Co., 
("'at. — AVm.  Davidson,  chief  mechanical 
engineer.  L.  A.  county.  1016  Hall  of 
Records,  Los  Angeles,  is  preparing 
winking  plans  for  2-story  Class  A  re- 
infcirced  concrete  Spanish  type  admin- 
istiation  building,  120x65  ft.,  at  County 
Farm,  near  Downey,  tor  L.  A.  county; 
1st  floor  to  have  offices,  reception  rms.; 
•_'nd  floor  to  be  used  as  employees'  dor- 
mitory: reinforced  concrete,  stucco  ex- 
t.rior.  tile  roof,  steel  sash.  cement 
floors,  toilets  tiled,  gymnasium  tile 
furring  and  partition,  steam  heating; 
SinO.OOO. 


.'^AN    FRANCISCO 

Cal.— down    Elec- 

iiip    Co..    1.".3    Eddv 

St..    at    $1,325    sub- 

iuitt,-d    low    bid    to 

Hd     Pub.    Wks     for 

liu  thing    city     hall 

dome,     the    city    to 

furnish    materials. 

Other    bids:      BuHe 

Elfc,    *    Mfg.    Co.. 

$2,500;    Butte    Elec. 

&      Equip      Co.,      $4 

736:      L.      Flatland. 

.<4.S96. 
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STOCKTON,  San  Joaquin  Co.,  Cal. — 
J.  F.  Shepherd,  Ist  Nat'l.  Bank  Bldg., 
has  awarded  the  following  sub-con- 
tracts in  connection  with  the  construc- 
tion of  the  Municipal  Central  Fire 
Alarm  Station  in  Block  21^  west  of 
Center  Street: 
Brick      and      Concrete  —  Frederickson 

Bros.,  Stockton. 
Lninber — Tilden   Lumber   Co.,    Stockton. 
Painting — D.   K.   Burgess,   Stockton. 
PlasteriuK — Ferry  Bros.,  Stocliton. 
Ornamental       and       Structural       Steel — 

Seller   Iron   Works,    Stockton. 


SAN  FRANCISCO,  Cal.— At  $3550 
contract  awarded  J.  A.  Tassi,  114  San- 
some  St.,  by  B.  P.  Lamb,  Sect'y.,  Park 
Commission,  Park  Lodge,  Golden  Gate 
Park,  to  erect  concession  booth  near 
Mother  House  in  Fleishacker  Playfield 
Great  Highway  and  Sloat  Blvd.  G.  W. 
Kelham,    architect,     Sharon    Bldg. 

Other    bids    submitted    are: 

P.    M    .Jones     $3605 

J.    J.    Irw-in     3665 

Elliott    &    Grant    3743 

F.    R.    Siegrist    3770 

J.     F.     Hannah     3968 

F.    Anderson     4282 

SAN  FRANCISCO,  Cal. — Bond  Con- 
struction Co.,  First  National  Bank 
Bldg.,  at  $29,480  submitted  low  bid  to 
Bd.  Pub.  Wks.  to  erect  fire  Engine 
House  .No.  16  in  east  side  of  Tennes- 
see   St.,    bet.    19th   and   20th   Sts. 

Thos.  Skelly,  1344-9th  ave.,  at  $4,071 
low  for  plumbing  and  heating  and 
DciWd-Seid  Electric  Works,  2369  Mis- 
sion St.,  at  $2,000  low  for  electric 
work.  Complete  list  of  bids  follow: 
General    Construction 

Bond    Construction     Co $29,480 

Amoro.so    and    Damico     32,300 

Thebo-Starr   and   Anderton 32,990 

Plum  bins:  and  Heating 

Thos     Skelly      $4,071 

S.     M.     Band     4,189 

W.   Wilson   Co 4,221 

Scott    Co 4,322 

Oscar     Aaron      4,495 

H.    Ernst    &    Sons 4,500 

J.     E.     O'Mara     4.567 

W.    H.    Picard     4,607 

A.     Lettich 5,900 

Electric    Work 

Dowd-Seid     Electric     Co $2,000 

M.    E.    Ryan     2,060 

Buzzell    Electric    Works     2,060 

Butte    Eelc.    Equip.    Co 2.096 

Newbery-Pearce    Elect.    Co 2,115 

Crown     Electric    Co 2,125 

H.  A.   Porter    2,290 


RESIDENCES 


Plans    Being    Prepared. 

RESIDENCE  Cost,    $10,000 

FRESNO,    Fresno    Co.,    Cal. 

Two-story   10-room,   2  baths  frame  and 

stucco  residence    (tile  roof). 
Owner — D.    S.    Bates,    Fresno. 
Architect — Swartz     &     Ryland,     Rowell 

Bldg.,    Fresno. 


Bids   Being  Taken. 

RESIDENCE  Cost,   $22,000 

SAN  MATEO  PARK,  San  Mateo  Co.,  Ca.l 
Two-story  frame  and  stucco  residence. 

10-rooms,   4   baths,   garage   (shingle 

roof). 
Owner — Carl  L.   Hoag. 
Architect — Chas.    B.    J.   Rogers,    Phelan 

Bldg.,   San   Francisco. 
(58071)      1st    report    Mar.    27:    2nd    May 


Plans   Being  Prepared. 

RESIDENCE  Cost,   $20,000 

SAN   FRANCISCO.      Green   St.    near   Di- 

visadero  St. 
Two-story      and   basement   frame      and 

stucco    Spanish   type   residence. 
Ownerf — C.   N.   Jensen. 
Architect — Jos.   L.    Rankin,    57   Post   St., 

San   Francisco. 


Contract  Awarded. 

RESIDENCE  Cost,    $14,000 

SAN    FRANCISCO.      Jackson    St.     147-3 

E  Cherry  St. 
Two-story    and     basement     frame     and 

concrete    residence. 
Owner — R.  E.  Sanborn,   1250  Vallejo  St.. 

San  Francisco. 
Architect — August    G.    Headman,    New 

Call  Bldg.,  San   Francisco. 
Contractor — Mcintosh   Bros.,    180   Jessie 

St.,   San   Francisco. 


Contract   Awarded. 

RESIDENCE  Cost,    $6500 

BELMONTI  TRACT,  San  ^ateo  Co.,  Cal. 
near   City  of  San   Mateo. 

One  and  one-half-story  frame  and 
stucco  residence. 

Owner — E.  F.  Baldwin,  President  Bald- 
win Pacific  Radio  Corp. 

Architect — R.  J.  Rankin,  57  Post  St., 
San    Francisco. 

Contractor— J.  C.  Kelly  &  Son,  2227  20th 
Ave.,  San  Francisco. 

Figures  to  be  Taken  in  Two  Weeks. 
RESIDENCE  Cost,    $18,000 

SAN    MATEO    CO.,    Hillsborough. 
One     and     one-half     story     fname     and 

stucco    residence. 
Owner — C.    Hansen. 
Architect — H.   H.  Gutterson,   526  Powell 

St.,    S.   F. 


Contract   Awarded. 

RESIDENCE  Cost,   $10,000 

SAN  FRANCISCO,  NW  Douglas  and 
Market   Sts. 

Two-story  and  basement  frame  resi- 
dence. 

Owner — Willis  Brinker,  923  Folsom  St., 
San   Francisco. 

Architect — C.  A.  Meussdorfter,  Hum- 
boldt  Bank   Bldg.,   S.   F. 

Contractor  —  Clinton  Construction  Co., 
923   Folsom   St.,   S.   F. 


Plans    Being   Prepared. 

RESIDENCE  Cost,     $9000 

SAN  FRANCISCO.   Fourteenth  Ave.  and 

Ulloa  Street. 
Two-story  frame  and  plaster  residence. 
Owner — Frank    Ford. 
Architect   —   Fabre   &   Hildebrand,    110 

Sutter   St.,   San   Francisco. 


\^ 
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^/Caliibmia  Cedar  ^^ 
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Plaster 

Plaster  Lath 

Wall    Board 

(Patented) 

(Patent   applied   for) 

100%    Mechanical   KeT.                             The  La«t  Word  In  Wall  Board.           | 

CALIFORNIA   CEDAR   PRODUCTS   COMPANY 

STOCKTON.    CALIFORNIA 

Contract   Awarded. 

RESIDENCES  Cost,  each  $8000 

SAN    FRANCISCO,    E     San    Leandro    N 

Ocean    Ave. 
Si.\    2-story   and   basement    frame    re.si- 

dences. 
Owner — E.    C.    and    O.    M.    Hueter,    806 

Platlron  Bldg.,   S.  P. 
Architect — H.    U.    Stoner,    810    Ulloa   St., 

San    Francisco. 
Contractor — Bo.xton    &   Zwlcg,    351    San 

Leandro    Way,    &    F. 


Contract  Awarded. 

RESIDENCE  Cost,  $12,463 

STOCKTON,     San     Joaquin    Co.,    Lot     3, 

Blk.    71    W   of   Center   St. 
Two-story   brick   residence. 
Owner — Dovico    Morotti,    122    S   Center 

St.,    Stockton. 
Architect — None. 
Contractor — E.   M.    Lewis. 


Plans    Being   Prepared. 

liESmENCE  Cost,    $50,000 

HANFORD,  Kings  Co.,  Cal. 

Two-story  frHint-  and  concrete  resi- 
dence With  tile  roof  (12  rooma,  3 
baths). 

Owner — H.    R.    Cousins,    Hanford. 

Architect — Swartz  &  Ryland,  Rowell 
Bldg.,    Fresno. 


Bids   Being  Taken. 

RESIDENCE  Cost,    $12,000 

SAN  LUIS  OBISPO,   Cal. 

Two-story  brick  veneer  residence. 

Owner   —    Dr.    F.    C.    Mugler,    San    Luis 

Obispo. 
Architect — Miller    &    Warnecke,    Artico 

Bldg.,   Oakland. 


Plans   Being  Prepared. 

RESIDENCE  Cost,    $50,000 

SAN  FRANCISCO.  NW  Jackson  and 
Octavia  Sts. 

Two-story  and  basement  frame  resi- 
dence (plaster  exterior  and  tile 
roof). 

Owner — S.  H.  Levin. 

Architect — C.  A.  Meussdorfter.  Hum- 
boldt  Bank   Bldg.,    San    Francisco. 


To  be  Done  by  Day's  Work. 
RESIDENCES  $6000    each 

OAKLAND,  Alameda  Co.,  Cal.     No.  6248 

Auburn  Ave.  and  6249  Manoa  St. 
Tw*o    one-story    6-room   residences. 
Owner — C.    J.    Pfrang,    480    Forest    St., 

Oakland. 
Architect — None. 


Contract    Awarded. 

ALTERATIONS  Cost,     $14,387 

SAN   FRANCI.SCO.      NE      Fillmore      and 

Golden  Gate  Ave. 
Alter    3-story    frame    loft    building. 
Owner — J.   S.  J.  Bettman. 
Architect  —  N.    W.    Sexton,    De   Young 

Bldg.,    San    Francisco. 
Contractor — Van  Horn  &  Miller. 


Plans   Completed. 

RESIDENCE  Cost,  $15,000 

SAN  FRANCISCO.  N  Fulton  St.,  bet. 
3rd  and   4th   Aves. 

Two-story  and  basement  frame  resi- 
dence. 

Owner — Mrs.   V.  Quartararo. 

Architect — Bernard  J.  Joseph,  New  Call 
Bldg.,   San  Francisco. 


To  be  Done  bv  Day's  Work. 
RESIDENCES  Cost,   $2000   each 

SAN   FRANCISCO.      Vicinity   of   Bacon, 

Holyoke    and    Wayland    Sts. 
Thirteen  one-story  and  basement  frame 

Owner — Heyman  Bros.,  742  Market  St.. 
San   Francisco. 

Architect — Gustave  Stahlberg.  544  Mar- 
ket  St.,  San  Francisco. 


To  Be   Done  By  Day's  Work. 
RESIDENCES  Cost,    $4000   each 

OAKLAND,    8107   to    8127    Hillside    Ave. 
Four   1-story   5-room   residences. 
Owner — W     C.    Roche,    4042    E-14th    St.. 

Oakland. 
Architect — Leonard   Ford,    306    14th   St., 

Oakland. 


Mailing:  Lists 


Guaranteed    C  ^         . 
id  of  J  ^  each 
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I'ontract    Awarded. 

RESIDENCE.  Cost.     $24,000 

IJKIIKEI.,EV.  TaneKwood  lioad  Open- 
ing. 

Tu'n-siorv    residence. 

owner — Dr    Tliomas  Addison,   Berkeley. 

\roliitect-^W.  H.  llatclift,  Jr.,  Mer- 
cantile   Trust    Bldg:..    Berkeley. 

Contractor — Edward  F.  Henderson. 
2737    Forest    Ave.,    Berkeley. 
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Contract   Awarded.  

RESIDENCES  Cost,   $26,184 

SAN"    FRANCISCO,   St.      Francis      Wood 

Extension   No.   3. 
Owner — Westgate    Park    Co.,    278    Post 

St.,    San    Francisco. 
Architect    —    Henry    G.    Gutterson,    526 

Powell    St.,   San   Francisco. 
Contractor — G.    \V.    Williams   Co.,   Mills 

Bldg.,   San   Francisco. 

Contract    Awarded. 

RESIDENCE.  Cost,    $12,197 

SAN    FRANCISCO,    St.    Francis    Wood, 

Extension   No.   3. 
Owner — Westgate    Park    Co.,    278    Post 

St.,    San    Francisco. 
Architect — Henry      G.      Gutterson, 

Powell    St.,    San    Francisco. 
Contractor — Moore        &       Madsen, 

O'Farrell   St.,    San   Francisco. 


526 


Bids   To   Be  Taken   This   Week. 
PARISH    HOUSE.  Cost,    $20,000 

REDWOOD    CITY,    San    Mateo   Co.,    Cal. 

Brewster,    near    Clinton. 
One    and    one-half   story    frame    Parish 

house    with   stucco    exterior   finish. 
Owner — St.     Peter's    Episcopal    Church, 

Redwood    City. 
Architect    —    Norberg    &    Norberg,    593 

Market  St.,  San  Francisco. 


Contract   Awarded. 

RESIDENCE  Cost,    $10,806 

SACRAMENTO,  Lot  2079  W  &  K  Tct 
24  Annex. 

Two-story   frame  and  stucco   residence. 

Owner— R.  E.  Walsh,  1910  28th  St.,  Sac- 
ramento. 

Contractor — H.  W.  Robertson,  2633  6th 
Ave.,  Sacramento. 


Contract   Awarded. 

RESIDENCE  Cost,  $S000 

BERKELEY,    Alameda      Co.,      Cal.      Le 

Roy   Ave. 
Two-story    frame    residence. 
Owner — Mrs.   Marion    Beadles. 
-Architect — Hudson   Thomas.   Mer.   Bank 

Bldg.,    Berkeley. 
Contractor — Barr  &   Son,   Oakland,   Cal. 


Contract   Awarded. 

RESIDENCE  Co.st,    J14,0U0 

r.M-O   ALTO,    Santa   Clara  Co.,   Cal. 
Two-storv   frame   and  stucco  residence. 
Owner— .Mrs.    J.    MacCutchen. 
.\ruhitt.-ct — .Tohn    Hudson    Thomas,   Mer. 

H:ink    Bldg..    Berkeley. 
<    .iitiJictor— S.   W.   Fox,   Palo  Alto. 


I'onlract    Awarded. 

RESIDENCE  Cost.  $8000 

BERKELEY,  Alameda  Co.,  Cal.,  San 
Luis    Road. 

Two-story  frame  and  stucco  residence 
with  garage. 

Owner — M.  J.   Silderling. 

Architect — John  Hudson  Thomas,  Merc. 
Bank    Bldg.,    Berkeley. 

Contractor — Louis  O.  Hannsen,  Berke- 
ley. Cal. 


SCHOOLS 


.\rohi(cc'i    To    Be    Selected    Shortlv. 
HIGH    Si'HOOL  Cost.    $350,01)11 

OAKL.AND.     Foothill     Hlvd.     bet.     63rd 

and    64th    Sts. 
Fireproof    high    school    building    (Frick 

.lunior    Hi    Sch). 
Owner — Oakland   Bd.   of  Ed. 
Architect — None. 

Structure    will    be    of   modified    Moor- 
ish    architecture     with     brick     exterior. 


Sketches  Being  Prepared. 

DORMITORY  Cost.   $60,000 

HERKELEY",  Alameda  Co.,  Cal.  Arch 
Street. 

Two-story  stone  and  frame  dormitory 
building.  ' 

Owner — Pacific    School    of   Religion. 

Architect — W.  H.  RatclifE  Jr.,  Mercan- 
tile Trust  Bldg.,  Berkeley. 


Figures   to  be   Taken  Next  Week. 
SCHOOL  BLDG.  Cost,   $40,000 

SAN  FRANCISCO.     Sacramento  St.,  bet. 

Grant   Ave.   and   Kearny   St. 
Reinforced   concrete   school    building    (6 

classrooms  and  assembly  hall). 
Owner — Nam  Hoy  Took  Yam  Assn. 
Architect — Chas.    E.    J.    Rogers,    Phelan 

Bldg.,  San   Francisco. 


Plans     To     Be     Out     For     Figures     This 

Week. 
SCHOOL  Cost,    $60,000 

CARMBL-BY-THE-SEA,    Monterey    Co., 

Cal. 
One-story     and     basement     frame    and 

stucco    elementary    school    building 

(5   classrooms   and   play    room). 
Owner — Carmel    Grammar   School    Dlst. 
Architect — John    J.    Donovan,    Tapscott 

Bldg.,    Oakland. 


Bids  To  Be  Opened  July  11  At  10  A.  M. 

ALTERATIONS  Cost,    $25,000 

WEED,    Siskiyou    Co..    Cal. 

Alterations  and  additions  to  one-story 
frame    gymnasium   building. 

Owner — Weed  Union  High  School  Dis- 
trict. 

Architect  —  John  W.  Woollctt,  606 
Plaza   Bldg.,    Sacramento. 


Figures  Being  Taken — Bids  To  Be 
Opened   July    18,   at   7   P.   M. 

GYMNASIUM  Cost,    $15,000 

ETNA    MILLS,    Siskiyou   Co.,    Cal. 

One-story     frame    and    reinforced    con- 
crete   gymnasium    building. 

Owner — Etna  Mills  High  School  Dlst. 

Architect     —     John     W.     Woollett,     606 
Plaza    Bldg.,    Sacramento. 


CONCRETE^yr, 


CRE 


t?/^^ 


IF  YOU   believe. 

IN    "SIGNS." 

YOU    WILL    read    the    sign. 

BELOW   THIS   KCB   type. 

AND  IF  you   want  one. 

OF   THESE   auto    "guides." 

IN  THE   form. 

OF   A    -windshield    sticker. 

•  •     • 

AND  WANT. 

•  •     • 

TO  DECORATE   your   windshield. 

LIKE   SOME. 

OF  THE  "sticker"  fans. 

WHO    RIDE    in    Fords. 

AND  AUTOMOBILES. 

ON   VACATION    trips. 

JUST    PHONE    or   write. 

TO   SANDY   Pratt. 


AT  HIS  sand  producing  plants. 

AT  MARY'SVILLE,  Sacramento. 

AND   PRATTCO    (Monterey   County). 

OR   SANDY'S  crushed   rock   plant. 

AT  PRATTROCK   (near  Folsom). 

OR  AT  the  central  office. 

AT   518   Hearst  Building. 

IN  SAN  Francisco. 

PLEASE  NOTICE   "A.  Rock,  sheriff. 

OF   SAND   County,   California." 

HIS  SPEED   buggy   is   terrible. 

WHEN  HE  goes. 

AFTER  LAW   breakers. 

THE  TRICYCLE  burns   'sand." 

FROM  THE  sand  plants. 

OF  SANDY  Pratt,  President. 

OF  THE  Pratt  Buildins  Material  Co. 

DOUGL.\S  300 — "easy  to  remember." 


PRATTCO 

iPEED  LIMIT  99MILE5  PER  HOUR 

iRDIDOYOURBEST 


SANDY  PRATT -MAYOR. 


A,  ROCK- SHERIFF 

5AND  COUNT Y-CALI?^ 


If  you  want  a  wiiid.sh ield  sticker  for  your  car  write  or  phone  to  Sandy 
I'rait  at  tlie  aridres.ses  in  the  K.  C  B.  part  of  this  story.  Have  you  met  "A. 
ItocU,  Sheriff  of  Sand  Countv.  California."  and  his  tricycle  speed  wagon?  Law 
breakers  tear  him.  The  above  sign  is  at  Prattco  (Monterey  County),  two 
miles  from   Hotel   Del   Monte. 
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^^tr^'^.°r'"''''^'-^    Awarded.  BAKEJtSFIELD,      Kern    Co.  .    Cal.—  SAN    MATEO    San    Mateo    Co     C„\ 

m^°f?^ov      .,  ,  ,,   'ost      $60,000       Peterson  &Elssler,  Bakersfleld,  at  $83,-        Until  J,^y   sf  6    P    L   bids   wUl   be   r^I 

HUCHSO.N,    Stanislaus    Co.,    Cal.  a09   awarded  contract  by  Board   of  Ed-        ceived    by    J     R       Murnhv     clerk       San 

Xwo-story     12-room     grammar     school.       ucation    to    erect    additions    and    make        Mateo    Union    H  eh    School'    Dfstr'ict     to 

prcs.sed    brick     exterior,     tile     roof.  alterations    to    Hawthorne,    Wm.    Penn        fur.     and     del      school     sunnliefeauiD° 

Owner— Hughson    School    District.  and  McKinley  Schools.  Chas.  H.  Biggar,       ment  and  apparatus      Lists  of  mater^ils 

Architect— Geo.    C.    Sellon    &    Co..    Call-  architect.  Bank  of  Italy  Bldg.,  Bakers-        desired    obtainable    from    clerk^  on    ?e 

fornia     State     Lite     Bldg.,     Sacra-  Held.     Other  bidders,  all  of  Bakersfield,       quest       ""'^'"^""^    "•""    "^""^^    °"    '^«- 

ment.  were:  ,  

Contractor— J.    F.    Shephera,    First    Xa-  Henry    Eissler    $86,500  LOXrt  BE  \CH    Pal  — Archt     W     Hor 

tional    Bank    Bldg..    Stockton.  Currie    &    Dulgar 89,500        ace    Austii     .in  'pac     S     \V     Rk     BhiJ 

Mill   Work— Union    Mill,    Stockton.  Offerman   &  Co 93,310        Long    Beach     has    comnl     olans    for    1  ' 

Brick  Work-Fredrickson  Bros.,  Stock-  Stiles    Constr.     Co 96,200        stor?-    fnTpt     basement    domelticsci"- 

''""£-^">---     L"'"'>-     Co.,-  MO-  STOCKTON,    San    Joaquin    Co      cal.--  Zl^Ttf.-il^lfTufnTo'i^V'^V^ 

d<^sto.  Until   July    1,    4   P.   M.,   bids   will   be   re-        Beach,    for    bd      educ     of    Lone    Beach 

Steel  Work— Seller  Iron  Works.  Stock-  reived     by   Ansel   S.      Williams,     clerk,        160x130    ft      brick     constr      ?em     nils 

t°"-  ?„Touin°'st'^'*''?^H°"'    Lindsay    and    San  facing,\rt'  stone    entrance,    cem.    nrs! 

Joaquin    Sts.,    to    fur.    and    install    shop  „-ith    tile    base     nine    trim     mt.tai    sU-V 

Sketches  Being  Prepared.  f^'n'r'n'  -^"'^   schools.      Lists    of    ma-  lights,    woof  tru'^ses,    m"talfa?h     toU 

GATES,   ETC.  ^  '^  Cost,    $15,000  t^rials    desired    obtainable    from    clerk  lets,     refrigerating     plant        comp        if, 

ALAMEDA  COUNTY.  °"  request.  steam   htg.   sys;    $50,000. 

Stone  and   ornamental      iron     entrance  

gates   and   pools.  LOS    ANGELES,    Cal.    —   Roy    Brown,  LONG    BEACH,    f'al. —Until    9am 

Owner — Mills   College.  ^lo    Lankershim   Bldg..    sub.   low   bid    to  July    3.    1925,    bids    will    be    rec     by    bd 

Architect — W.    H.    RatcIifC   Jr.    Mercan-  Bd.  of  Educ,  at  $53,130  for  2-story,  12-  educ.    of   Long   Beach    city   high    schooi 

tile   Trust   Co.   Bldg.,   Berkeley.  unit  school  bldg.,  90x123  ft.,  at  s.e.  cor.  dist..    439    Markwell   Bldg.   Annex     Long 

B6th   and    San    Pedro    Sts.    Low    bidders  Beach,    for   new   domestic   science   bldg 

,,„„„  on    sub-trades    were:    Htg.      and      vent.,  on    Polytechnic    high    school    site      At- 

MERCED,    Merced    Co..    Cal.   —    C.    R.  Independent   Aut.    Sprinkler     Co..      3714  lantic    Ave.    at    16th    St      Long    Beach' 

Thompson,    Merced,    at    $10,250    awarded  Central    Ave.,     $6948;    painting,    Arenz-  separate  bids  will  be  taken  on  general' 

contract     by    Merced    Grammar    School  Warren    Co.,    2121    W    Pico    St.,    $2144;  plastering,    painting.      plumbing       elec' 

District    to    erect    3-classroom    addition  Plbg.,    Hickman    Bros.,    471    W    8th    St..  '"'iring,  heating  and  ventilating 'contrs' 

to  John  Muir  School.  Kan    Pedro.    $7240;    elec.      wiring,      San  genl.   contr.   shall   submit  alternate   bid 

Pedro  Elec.  Co.,   261   6th  St.,  San  Pedro,  covering  the  entire  six  contrs;  W.  Hor- 

$1145.75.  Thornton  Fitzhugh.  archt.;  sel.  ace    Austin,    archt..    521    Pac     S     W    Bk 

EUREKA.    Humboldt    Co..    Cal. — Until  com.  brick  facing,  comp.  rf.,  steam  htg.,  Bldg.,     Long    Beach      Plans    on    file    at 

July  6.  7:30  p.  m.,  bids  will  be  received  cem.  and  maple  firs.  office  of  G.  W.  Scott,   17th  and  Califor- 

by  Geo.  B.  Albee.  City  Supt.  of  Schools,  nia    St.,    Long    Beach.    Cert       check      or 

for    painting    Lincoln    School    in    Harris  bond.  5%.  A.  C.  Price,  secy 

St.    Cert,    check    57o   payable    to    Eureka  WHEATLAND,    Yuba    Co.,    Cal.— Ivan  1^ 

School  District  req.  with  bid.  Specifica-  Aikeh,    Wheatland,    at    $1500    awarded 

tions     obtainable     from     City     Supt      of  contract  by  Wheatland  Grammar  School  LOS    ANGELES,    Cal. — Until    9am 

Schools.  District  to  erect  manual  training  build-  July    8,    bids    will    be   rec.    by   Board   of 

ing  on  school  grounds.  Education    for   new    2-story    bldg     pro- 

posed    for   Lafayette   Jr.      high      school 

BERKELEY.      Alameda      Co.,      Cal.—  „.„„„„„,„,  ^     ,  -^"e.    3625    N    Broadway.    Separate    bids 

Until   July   7,    4    P.   M.,    bids   will  be    re-  BAKERSFIELD,    Kern    Co.,    Cal.— Until  on  genl..  plbg..  painting,  htg    and  vent 

ceived    by   M.    C.    James,    Secfy.,   Board  July  2,  1:30  P.  M.,  bids  will  be  received  and    elec.    wiring     Plans    and   snec     ob'- 

of  Education.  2133  Allston  Way,  to  fur.  by     Pond     School     District,     Urs.     May  lainable   at    761    L.   A.    Cham     ot'   Comm 

one    No.    2    Norton    Universal    Tool    and  Dixon,    clerk,    at    office    of   J.   M.    Saffell,  Bldg.    Cert,    or    cash,    chk     or    bond     5<v' 

Cutter   Grinding   Machine.      Cert,    check  architect,    Bakersfield,    to    erect    1-room  Wm.    A.     Sheldon,    secy      Plans    bv    hrt' 

10%   payable  to  Bd.  of  Educ.  req.   Fur-  frame  addition  to  present  school.     Cert.  educ.    archtl.    dept.;    face      brick       tile 

ther       information       obtainalble       from  check   10%    payable   to   clerk    req.   with  and    corap.    rf.,     reinf     cone     corridors 

secretary.  bid.      Plans   obtainable   from   architect.  and  stairs-  $125  000  '     "-"'""""> 


^^_ 


A  "Plttsbnry"  Antomatic 
Gas  Water  Heater  in- 
stalled in  the  H»me  indi- 
cates hi^ta  qnalitr 
thronghont. 

Recommended  and  speci- 
fied by  all  of  the  leading 
architects,  plumbers  and 
builders. 

Consider  the  high  merit 
of  the  Plttabure  coupled 
with  "Pittsburg  Perfect 
Service." 

"Hot  water  quick  as  a 
wink" 


PinSBURG  WATER  HEATER  CO. 

Makers  of 
"PITISBURG     AUTOMATIC" 

"BUNGALOW    AUTOMATIC" 

STORAGE   SYSTEMS 
and  "LION"  TANK  WATER  HEATERS 

309  13th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 


"Westest" 

Dead  Front  Safety 

Panel  Boards  with 

Cabinet 

New    style     duplex,     type 

as    lIlTistrated,    "Westest" 

Dead     Front     Panels     are 

absolutely  dead  front,  yet 

they  are  easily  accessible 

for  testing.     Fittings  are 

O.    E.    standard    and    are 

mounted    on    Johns-Man- 

vllle      ebony      asbestos 

wood.      Plates    and    trim    are    In    Special    Crystalac 

Finish.      All    "Westest"    Panels    are    approved    by 

the   National   Board   of  Fire   Underwriters. 

Western  Safety  Mfg.  Co.,  Inc. 


Me 


California   Development   Association 

California  EHectraglsts'  Association 


Manufnctnrers  and 
nistribntors  of 

"WESTEST" 

ELECTRIC  PRODUCTS 

126J  Fulsom  Street 

San  Francisco 

Phones  t     Hemlock  3874 
Hemlock  3S7S 


Enclosed  externally  operated 
Safety  Switches,  Knife 
Switches,  Metal  Switch  and 
Cnt-oiit  Boxes,  Safety  Panel 
Boards. 

Catalog  and  Prices  on  Reqaeat 


Ifi 
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LOS  ANGELES,  Cal.— Until  9  a.  m., 
July  8.  bids  will  be  ree.  by  Board  of 
Education  tor  2-sto.  12-classrm.  school 
b.dg.,  eoxll'J  ft.  witli  wing  36x100  ft., 
bounded  by  Garcia  St.,  lerlita  Ave., 
Bjilver  Lalte  Blvd.,  and  Atwater  Ave. 
Separate  bids  on  genl.,  plug.,  painting, 
lug.  and  vent.,  and  elec.  wiring.  Plans 
obtainable  at  761  L.  A.  Cham,  of  Coram. 
Bldg.  Cerl.  or  cash.  chk.  or  bond  5%. 
v\  m.  A.  Sheldon,  secy.  T.  Franklin 
Power,  aicht. ;  reinf.  cone,  walls,  tile 
and  comp.  rf.,  hoi.  tile  and  fr.  partit., 
i-einf.  cone,  corridors  and  stairs,  cem. 
and  maple   firs.;   $84,000. 

LONG  BEACH,  Cal. — Assoc.  Archts. 
W.  Horace  Austin,  521  Pac.  S.  W.  Bk. 
Bldg  .  Long,  and  J.  C.  Austin  and  Fred- 
erick M.  Ashley,  Chamber  of  Commerce 
Bldg.,  Los  Angeles,  have  compl.  plans 
for  2-story  addition  to  shops  and  do- 
mestic science  bldg.  at  Geo.  Washing- 
ton Jr.  high  school  site,  S24  Locust 
Ave..  Long  Beach,  for  bd.  educ.  of  Long 
Beach:  manual  training  rms.,  locker 
rms.  and  showers  on  1st  fir.,  domestic 
science  rms  on  2nd  fir.;  65x132  ft., 
brick  constr.,  cem.  plas.  exter.,  art 
stone  trim,  struc.  steel,  tile  rf.,  cem. 
and  hd'U'd.  firs.,  pine  trim,  metal  sky- 
lights, marble  wk.,  steel  sash,  steam 
ntg.    sys.,    reinf.    cone,    stairs;    $S0,000. 


WILLOWS,  Glenn  Co.,  Cal.— Trustees 
of  Willows  High  School  District  plan 
erection  of  gymnasium  at  Willows 
High  School  and  new  high  school  build- 
ing at  Elk  Creek.  Preliminary  plans 
for  the  improvements  are  now  being 
made. 


LOS  ANGELES.  Cal.— Salih  Bros.,  515 
Detwiler  Bldg.,  sub.  low  bid  under 
scheme  A  for  entire  group  of  bldgs.  to 
L.  A.  bd.  educ.  June  17  at  ?291,649  for 
Mount  Vernon  Jr.  high  school  group 
on  17th  St.,  e.  of  12th  Ave.  Weymouth 
Crowell  Co.,  2104  E  loth  St.,  sub.  low 
bid  under  scheme  B  for  entire  group 
at  $280,000.  Low  bidders  on  sub-trades 
were:  Painting,  Joe  Stretter,  803  Grand 
View,  $11,217;  htg.  and  vent..  Western 
Eng.  &  Constr.  Co.,  1201  W  24th  St., 
$38,500;  elec.  wiring,  H.  H.  Walker. 
1800  W  12th  St.,  $10,920;  plbg.,  G.  C. 
Sutton,  931  N  La  Brea  Ave.,  $29,280. 
John  C.  Austin  and  Frederic  M.  Ash- 
iley.  archts.;  brick  and  cone,  constr., 
stucco  exter.,  slate  and  comp  rf.,  cem. 
and  maple  firs.,  steam  htg. 

CHOWCHILLA,  Madera  Co.,  Cal.— R.  C. 
Brown,  Madera,  at  approx.  $6000 
awarded  contract  by  Chowchilla  High 
School  District  to  erect  2-classroom 
addition   to  present  structure. 


PASADENA,  Los  Angeles  Co.,  Cal. — 
Orndorff  Constr.  Co.,  351  N.  Western 
Ave.,  Los  Angeles,  awarded  general 
contract  at  $97,500  by  Board  of  Educa- 
tion of  Pasadena,  for  Frances  E.  Wil- 
lard  School,  in  East  Pasadena;  Fred- 
erick Kennedy,  Jr.,  architect,  15  S.  El 
Molino  St.,  Pasadena.  Sub-contracts 
awarded  were:  Electric  wiring,  Jacobs 
Elec.  Co.,  1128  Mission  St..  South  Pasa- 
dena, $3194;  heating  and  ventilating. 
Munger  &  Munger,  174  E.  Union,  Pasa- 
dena, $9839;  painting,  Arenz-Warren 
Co.,  2121  W.  Pico  St.,  Los  Angeles, 
$2176;  plumbing,  Edward  Roeth,  26  N. 
Mentor  St.,  Pasadena,   $6875. 


CLAWSON    PATENT 
CHIMNEY   CO. 


CliAWSON'S    PATENT   CHIMNEY 

t»  the  Moat   Complete  on   the 

Market 


CtAWSON'S    FTJRNACE     GRATE 
for  Gas,  Coal  or  Wood 


CLAWSON'S 

HOODS  and  DAMPERS  tor 

Open   FHreplaeea 


Elzperta    In    Cnrlnjr   Smoky    Flaea 
and    In    Venttlatlnc 


Terra  Cotta  and  Galvanized  Iron 

Chimney   Tops    Erected 

Chlmaer  Svreeplnff 


BURBANK,  Los  Angeles  Co.,  Cal.— 
Until  6,30  P.  M.,  July  14,  bids  will  be 
received  by  Burbank  high  school  dlst, 
for  Junior  High  School  building  and 
Senior  High  School  science  building  at 
Burbank.  Separate  bids  on  general, 
plumbing,  and  heating  and  electric 
wiring.  Plans  and  specifications  ob- 
tainable from  business  manager,  Edison 
School,  Magnolia  Ave.  and  San  Fer- 
nando Blvd.  Burbank.  Cert,  or  cash, 
check  or  bond  5%.  W.  P.  Coffman, 
clerk.  Harwood  Hewitt  and  Norman 
Miller,  architects,  110  W.  11th  St.,  Los 
Angeles;  brick  construction,  composi- 
tion rooflug,  hardwood  and  pine  floors, 
steam   or  gas-steam   heating;   $75,000. 

BURBANK,  Los  Angeles  Co.,  Cal. — 
Until  6:30  P.  M..  July  14,  bids  will  be 
received  by  Burbank  high  school  dis- 
trict for  additions  to  gymnasium  and 
shop  buildings  at  Burbank  high  school. 
Separate  bids  on  general,  plumbing, 
painting.  heating  and  lathing  and 
plastering,  roofing,  sheet  metal  work, 
and  electric  wiring.  Plans  and  speci- 
fications obtainable  from  business 
manager,  Edison  school.  Magnolia  Ave. 
and  San  Fernando  Blvd.,  Burbank.  Cert, 
or  cash,  check  or  bond  5%.  W.  P. 
Coffman,  clerk.  F.  D.  Rutherford,  ar- 
chitect, 205  Mills  Fraser  Bldg.,  Santa 
Monica;  face  brick  and  terra  cotta  ex- 
terior, tile  and  composition  roofing, 
steam  or  gas-steam  heating;  $100,000. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
Until  9  A.  M.,  July  10,  bids  will  be  re- 
ceived by  Board  of  Education  for  ad- 
ditions proposed  for  John  Burroughs 
Jr.  High  School,  McCadden  Place,  bet. 
6th  St.  and  Wilshire  Blvd.  Separate 
liids  on  general,  plumbing,  painting  and 
heating  and  ventilating.  Plans  and 
specifications  obtainable  at  761  Los 
Angeles  Chamber  of  Commerce  Bldg. 
Cert,  or  cash,  check  or  bond,  5%.  Wm. 
A.  Sheldon,  secretary.  Francis  J.  Cat- 
ton,  architect;  main  building,  2-story, 
24-rooms,  77x190  ft.,  shop  building.  1- 
story,  63x142  ft.,  and  gymnasuim,  1- 
story,  98.X130  ft.;  Class  D  construction, 
face  brick,  art  stone  trim,  tile  and 
composition  roofing,  ornamental  iron, 
reinforced  concrete,  corridors  and  stairs 
cement  and  maple  floors,  steam  heat- 
ing;  $148,000. 

MANTECA,  San  Joaquin  Co.,  Cal. — 
H.  H.  Henning.  Stockton,  at  $5074 
awarded  contract  by  Veritas  School 
District  to  erect  school.  Ralph  Morrell, 
architect,  Stockton.  Other  bids  were: 
John  Hackman,  Stockton,  $5062;  Sam 
Eyre,  Tracy.  $5836;  B.  O.  Mathews, 
Ripon,  $5329;  Dan  Baysinger,  Manteca, 
$5590;  L.  Udels,  Ripon,  $5547. 


WILLOWS,  Glenn  Co.,  Cal.  —  Until 
July  3,  3  P.  M.,  bids  will  be  received  by 
F.  A.  Bushee.  clerk.  Ord  School  Dis- 
trict, to  erect  school;  fur.  and  install 
toilets  and  drinking  fountains  and  con- 
struct septic  tank.  Cert,  check  5%  pay- 
able to  clerk  req.with  bid.  Plans  an 
file  in  office  of  County  Sup't.  of  Schools 
at  Willows. 


MERCED,  Merced  Co.,  Cal. — As  pre- 
viously reported,  C.  R.  Thompson,  Mer- 
ced, at  $10,250  awarded  contract  by 
Merced  Union  Grammar  School  District 
to  erect  3-room  reinforced  concrete 
addition  to  .John  Muir  School.  Other 
bids  were:  Wilcok  &  Groom,  Living- 
ston, $11,743;  J.  E.  Fritz,  Merced.  $11,- 
965;  E.  K.  Angle,  Dos  Palos,  $12,625. 
Bids  of  S.  W.  Hibberl  of  Merced  and 
Griflin  Sheet  Metal  Works  of  Fresno, 
for  heating  plant  e.xtension  taken  un- 
der advisement. 


PITTSBURG,  Contra  Costa  Co.,  Cal. 
— Until  July  2,  10  A.  M.,  bids  will  be  re- 
ceived by  Fred  S.  Ramsell,  principal, 
Rivervlew  Union  High  School,  to  fur. 
and  del.  manual  training  and  shop 
supplies.  Lists  of  materials  desired 
obtainable   from    principal   on   request. 


CHICO,  Butte  Co..  Cal.— Board  of 
Education,  on  recommendation  of  Fire 
Chief  C.  T.  Tovee,  votes  to  erect  ad- 
ditional fire  escapes  on  Central  school: 
funds  to  be  provided  in  the  1925-26 
budget. 


WHIT  CO 

THE 
EASY  HARDWARE 


Any  carpenter — whether  he  Is 
familiar  with  it  or  not — can 
make  a  perfect  installation  with 
WHITCO  on  old  or  new  sash 
easier,  quicker  and  more  eco- 
nomically than  with  any  other 
kind  of  hardware. 
Made  in  3  sizes — 8  Inch,  12  inch 
and  16  inches  long.  Take  case- 
ments up  to  48  inches  wide. 

Mannfactared  by 

pcelTpTfori®^ 

lOEAL^RS  INIIBUILDINCU§'EC1AUE5 
365  Mahket  Street 
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FRESNO,  Fresno  Co.,  Cal.  —  Until 
July  »,  5  p.  m.,  bids  will  be  received  by 
L.  L..  Smith,  secy.  Board  o£  Education, 
2525  Tuolumne  St..  to  wire,  furnish  and 
install  electric  clock  system  to  include 
one  master  clock,  17  auxiliary  clocks, 
two  yard  gongs  in  schools.  Cert,  check 
1U%  req.  with  bid.  Further  information 
obtainable  from  secy.  See  call  (or  bids 
under  official  proposal  section  in  this 
issue. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Salih  Bros.,  515  Detwiler  Bldg.,  sub- 
mitted low  bid  to  Board  of  Education 
at  *2S6,354  for  Robert  Louis  Stevenson 
Jr.  High  School  group  at  the  north- 
west corner  of  Percy  and  Indiana  Sts. 
Low  bidders  on  sub-trades  were: 
Plumbing,  Hickman  Bros..  471  W.  8th 
St.,  San  Pedro,  $24,S27;  painting,  Paul 
B.  Johnston,  5547  Romaine  St.,  $10,200. 
Hunt  &  Burns,  architects;  3-story 
Class  B  auditorium  building,  244x225 
feet,  2  story  Class  C  cla.ssroom  and 
cafeteria  building,  52x100  feet,  and  1- 
story  Class  C  shop  building.  52x131  ft.; 
face  brick,  art  stone  trim,  tile  and 
composition  roof,  structural  steel,  ce- 
ment  and   maple   floors,   steam   heating. 


TACOMA,  Wash. — E.  Anderson,  Ta- 
ooma,  at  $129,011  submitted  low  bid  tor 
general  contract  to  erect  Franlclin  B. 
Uault  school.  Co-Operative  Electric 
Co.,  low  for  electric  work  at  $7407;  C. 
G.  Stacy  &  Sons,  Tacoma,  low  for  heat- 
ing and  ventilating  at  $21,990  and  Ben 
Olson,  Tacoma,  $12,383  fOr  plumbing. 
Taken   under   advisement. 


FRESNO,  Fresno  Co.,  Cal.  —  Until 
July  6,  S  p.  m.,  bids  will  be  received  by 
L.  M.  Martin,  clerk,  Washington  Union 
High  School  District,  Route  F,  Box 
216-A,  Fresno,  to  fur.  and  del.  fifty 
Medart  steel  lockers.  Further  informa- 
tion   obtainable    from    clerk. 


SACRAMENTO,  Cal. — At  $9966,  P.  F. 
Bender,  1012  Del  Paso  Blvd..  Sacra- 
mento, awarded  contract  for  the  con- 
struction of  a  school  building  for  the 
Ophir  School  District  according  to  plans 
by  Architect  John  W.  Woollett,  Plaza 
Bldg.,    Sacramento. 


SAN  FRANCISCO  —  Amoroso  and 
Damico,  1336  Kearny  St.,  at  $4800  sub- 
mits low  bid  to  Bd.  Pub.  Wks.  to  move 
Hawthorne  school.  Other  bids:  A.  S. 
Gough  $4495;  A.  B.  Hamilton  $4890; 
Wm.    Bruce   $5840. 


SU.N'OL,  Alameda  Co.,  Cal. —Follow- 
ing bids  r.-ceived  liy  Sunol  Glen  School 
iiistrlct  to  erect  one  story  school 
building  from  plans  of  .Architect  W.  H. 
Weeks,  1924  Broadway,  Oakland: 
J.   A.  Bryant,   180   Jessie   St.,   San 

Francisco      $45,989 

Prop.    1   add   $318. 
L.  A.   Bruce    46,000 

Prop.  1  add  $325;  2  ded.  $260. 
Antone  Johnson  Co.,  74  New 

Montgomery,    San    Francisco   46,790 

Prop.    1    add    $450. 
J.    F.    Shepherd,    1st    -Natl.    Bank 

Bldg.,    Stockton    47,377 

Prop.    1   add  $365. 
Campbell    Construction    Co., 

Nicolaus    Bldg.,     Sacramento   47,816 

Prop.   1  add  $415;  2  ded.  $260 
L.    G.    Johnson    47.850 

Prop.   1   add   $516. 
Kincanon   &   Walker,   Russ  Bldg 

San    Francisco    48,200 

Prop.   1  add  $325;  2  ded.  $260 
Hansen.    Robertson    &    Zumwalt, 

4145    Broadway,    Oakland....    48,600 

Prop.  1  add  $500;  2  ded.  $200 
Cobby  &   Owsley,   260  Tehama...    49,900 

Prop.   1  add  $446;  2  ded.  $260. 

E.  L.   Leiter  &   Son,  Call  Bldg., 

San    Francisco    50,837 

Prop.  1  add  $480. 
Bchnebly  &  Hostrawser,  6th  and 

Jackson    Sts.,    Oakland 54,100 

Prop.   1   add   $520. 

F,  W,  Maurice,  1362  E  25th  St., 

Oakland     64,400 

Prop.  1  add  $515. 
Proposition  No.  1  (add)  for  electric 
clocks  and  fire  alarm  system;  Prop.  2 
(ded.)  for  omitting  painting  of  fence 
around  school.  Bids  taken  under  ad- 
visement until  meeting  of  board  Tues- 
day night,  June  23. 


ALAMEDA,  Alameda  Co.,  Cal. — Hea- 
fey,  Moore  &  McNalr,  2030  High  St., 
Oaltland,  at  appro.x.  $4500  awarded 
contract  by  Board  of  Education  to  grade 
and  surface  yard  at  Mastick  School; 
10.8c  sq.  ft. 


SAN  FR.A.NCISCO— Board  of  Educa- 
tion has  recommended  the  following 
schuol  improvements  to  be  financed 
through  the  $1,000,000  building  item 
in  the  1925-26  budget:  A  first  unit  of 
the  West  I'ortal  school;  an  annex  to 
ihe  Guadalupe  school;  an  annex  to  the 
Parkside  school;  acquire  a  site  and 
build  a  sch'jol  at  Hunters  Point;  pro- 
vide a  building  to  take  care  of  Poly- 
technic High  school  overload;  make 
necessary  changes  at  Lowell  High 
school;  survey  Roosevelt  school  and 
possibly  convert  into  a  temporary 
junior  high  school;  provide  bungalows 
lor  school  use  on  the  lot  south  of  the 
-Madison  school;  erect  small  building 
oast  of  the  Roosevelt  scliool  to  accom- 
modate 200  children;  provide  for  not 
less  than  20  bungalows  to  be  used  as 
adjuncts  to  schools  which  will  be 
found  overcrowded  when  school  opens 
in   the   fall. 


LODI,  San  Joaquin  Co.,  Cal. — Until 
July  7,  6  p.  m.,  bids  will  be  received  by 
Daniel  Welgum.  clerk,  Victor  School 
District,  to  erect  additions  to  present 
school.  Cert,  check  10%  req.  with  bid. 
Plans  obtainable  from  clerk,  321  South 
Church  'St.,  Lodi. 


BAKERSFIELD,  Kern  Co..  Cal.— Un- 
til July  9,  8  p.  ra.,  bids  will  be  received 
by  W.  F.  Whitaker,  secy.  Board  of 
Education,  for  additions  and  altera- 
lions  to  the  Emerson.  Jefferson,  Wil- 
liams and  Lincoln  schools  and  for  con- 
struction of  concrete  walks  at  the 
Bryant,  Emerson,  Hawthorne,  Jeffer- 
son, McKinley  and  Wm.  Penn  schools. 

Bids  also  to  construct  concrete  pipe 
line  in  Arroyo  Ditch  in  Dolores  St.,  bet. 
King    St.    and    Beale   Ave. 

Separate  bids,  same  date,  for  paint- 
ing, varnishing  and  calclminlng  in  sev- 
iral  schools. 

Separate  bids  to  furnish  and  install 
'  ne  6-inch  motor  driven  Jointer  and 
planer    mounted    on    column. 

Chns.  H.  Biggar,  architect.  Bank  of 
Italy  Bldg.,  Bakersfleld.  See  call  for 
bids  under  otfficlal  propoaal  section  In 
thiN    Issne, 
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FRESNO,  Fresno  Co.,  Cal.  —  Until 
July  9,  8  p.  m.,  bids  wiil  be  received  by 
U  L.  Smith,  secy.  Board  of  Education, 
:;52.i    Tuolumne    St.,    to    fur.; 

(a)  50   tablet  arm  study  ciiairs; 

(b)  lOOO  more  or  less  steel  lockers, 
12xl2xl2-in.,  master  keyed  with  two 
keys  each,  quote  wall  type  and  back 
to   back; 

(c)  1000  more  or  less  steel  lockers 
12xl2x:i6-in.,  master  keyed  with  two 
keys  each;  quote  wall  type  and  back  to 
back. 

All  prices  f.  0.  b.  Fresno,  KD.  Cert. 
check  10%  req.  with  bid.  Further  in- 
formation obtainable  from  secretary. 
See  call  for  Kids  under  official  pro- 
lioKnl  »«eetioii  in  this  issue. 


BANKS.  STORES  &  OFFICES 


Plans   Being   Figured. 

ALTERATIONS  Cost,    $ 

SAN  FRANCISCO.  Golden  Gate  Ave. 
and    Leavenworth    St. 

Alterations  and  additions  to  film  ex- 
change  building. 

Owner — M.  J.  Savage. 

Architect — C.  E.  Gottschalk,  Crocker 
Bldg.,   San   Francisco. 

Sub-Contract   Awarded. 
STORE    BLDG.,    ETC. 

Cost,  approx.   $175,000 
MODESTO,     Stanislaus     Co.,   Cal..     SW 

Eleventh  and  J  Sts. 
Three-storv    Class    C    brick    store    and 

ofBce   building,   140x100.      Enameled 

pressed  brick  front. 
Owner — J.  Beatty. 
Archltect^Hubbert     &    Welland    Bros., 

Russ      Bldg.,      San     Francisco,   and 

Black  Bldg.,  Modesto. 
Contractor    —    Leibert    &    Trobock,    180 

Jessie   St.,  San   Francisco. 
Liunber  and  Cement  Woric   awarded   to 

American    Lumber   Co.,   Modesto. 
As   previously   reported,   contract   for 
structural   steel    was   awarded   to   Cali- 
fornia Steel  Co.,  Hobart  Bldg.,   S.  F. 

There  will  be  13  stores  on  ground 
floor,  167  offices.  Electrical  heating 
and  ventilating  system  will  be  in- 
stalled. 


Sub-Contract    Awarded. 

BUILDING  Cost,    $325,000 

FRESNO.  SW  Van   Ness   and  Stanislaus 
Streets. 

Four-story    steel    frame    class    A    tele- 
phone   bldg    (brick    exterior). 

Owner — Pacific  Telephone  &  Telegraph 
Co.     San    Francisco. 

Architect — E.    V.    Cobby,    Eng.    Dept.    of 
Owner. 

Contractor — Monson    Bros.,    251    Kearny 
St.    San    Francisco. 

Reinforcing    Steel Ed    Soule    Co.,    Ri- 

alto    Bid.,    San    Francisco. 
As    previously    reported    Judson    Mfg. 

Co      awarded     contract     for     structural 

steel. 


Contract    Awarded. 

STORES  Cost,    $10,000 

SA.V  FRANCISCO,  E  Stockton,  40  N 
Green    St. 

One  story  and  basement  concrete 
stores. 

Owner — Commercial  Center  Realty  Co., 
916  Kearny  St.,   San   Francisco. 

Designer — W.  L.  Schmolle,  235  Mont- 
gomery St.,   San  Francisco. 

Contractor — Joseph  Dunn,  235  Mont- 
gomery   St.,    San    Francisco. 


Sub-Figures   Being  Taken. 

STORE    BUILDING.  Cost,    $75,000 

SAN    FRANCISCO,    Southwest    cor.    De- 

visadero    and    O'Farrell    Sts. 
Two-story    and    basement    store    build- 
ing. 
Owner — Louis   R.    Lurie. 
Architect — O'Brien      Bros.,      315      Mont- 
gomery   St.,    San    Francisco. 
Contractor  —   Industrial     Construction 
Comp."iny,      815      Bryant      St.,      San 
Francisco. 
Figures    being    taken    on   miscellane- 
ous   iron,    sheet    metal,    roofing,    glass 
and    plastering. 


ADDITION  Cost,    $20,000 

Contract    Awarded. 

SAN    MATEO,    Third    Ave. 

Two-story   class  C   addition    to   bldg. 

Owner  — .  Peninsula  Acceptance  Corp., 
San   Mateo. 

Architect — W.  N.  Toepke,  942  Market 
St.,    San    Francisco. 

Contractor— Barrett  &  Hilp.  918  Harri- 
son   St.,    San    Francisco. 


Contract    Awarded. 

ALTERATIONS.  Cost,   $40,000 

SAN  FRANCISCO,  SW  Bush  and  San- 
som.e    Sts. 

Cut  entrance  for  offices;  cement  work; 
glazed  partitions;  wooden  panel- 
ing,  etc. 

Owner — ^National  City  Co.,  New  Stand- 
ard   Oil    Bldg.,    San    Francisco. 

Architect — Geo.  W.  Kelham,  Sharon 
Bldg.,    San   Francisco. 

Contractor — Lindgren  &  Swinerton, 
Inc..  New  Standard  Oil  Bldg.,  San 
Francisco. 


SAN  FRANCISCO  —  Mr.  Whitney 
manager  of  Hartford  Fire  Insurance 
Company,  announces  that  an  architect 
has  been  selected  and  that  sketches 
are  in  progress  for  an  office  building 
tor  that  concern.  In  all  probability  a 
four-story  fireproof  structure  will  be 
erected  in  California  street,  between 
Grant  Ave.  and  Stockton  St.,  costing 
around  $600,000. 


SEATTLE,  Wash.— See  "Apartments," 
this  issue.  Plans  being  prepared  for 
hotel-apartments  and  store   building. 


THEATRES 


RENO,  Nevada— George  Simi,  Reno, 
has  started  erection  of  motion  picture 
theatre.  30  by  100  feet,  in  North  Vir- 
ginia street;  will  have  seating  capacity 
of  800. 


PVHARVES  &  DOCKS 


VALLEJO,  Solano  Co..  Cal.— Foster 
Planing  Mill,  Vallejo,  at  $1554.81 
awarded  contract  by  city  council  to  fur- 
nish 51,820  ft.  rough  pine  lumber  for 
repairs  to  Virginia  St.  wharf.  Other 
bids:  Perry  Lumber  So.,  $1599;  Vallejo 
Lumber  Co.,  $1631. 


MISCELLANEOUS  BUILDING 
CONSTRUCTION 


SAN  RAFAEL,  Marin  Co.,  Cal.— The 
Moran  Co.,  of  Oakland,  which  recently 
purchased  several  hundred  acres  of 
land  from  the  Remillard  Brick  Com- 
pany in  the  Greenbrae  section,  Marin 
county,  and  an  equal  amount  of  land 
trom  the  Geo.  P.  McNear  on  the 
Schuetzen  Park  side  of  the  hill,  has 
crews  at  work  as  a  preliminary  to  the 
establishment  of  a  rock  quarry.  It  is 
reported  an  endless  cable  for  the 
transmission  of  cars  will  be  installed 
to  carry  the  product  from  the  quarry 
to  the  water  line.  ."Approximately 
$1jO,000  will  be  expended  in  improve- 
ments. 


NAPA,  Napa  Co.,  Cal. — Cofleld  & 
Arnitz,  Napa,  awarded  contract  to 
erect  one-story  brick  florist  shop  for 
Harry  Short  adjoining  the  Register 
Building;  will  be  25x70  ft. 


CROWE 

GLASS 

CO. 

674  Eddy  St 
Pbon«  Prospect  612 

£c|aipped   To   Handle 
Any   Size  Job. 

DIRECT   FACTORY   BUYERS 


GRIDLEY,  Butte  Co.,  Cal.— Plans  for 
proposed  municipal  swimming  pool 
have  been  submitted  to  Mayor  J.  E 
Frazier;  est.  cost,  $3,500  which  amount 
does  not  include  excavation  work, 
dressing  rooms,  plumbing  and  lumber. 
Tank    will   be   40    by   95   feet. 


SAN  FRANCISCO— Until  July  1,  2:30 
P.  M.,  bids  will  be  received  by  M.  P 
Hagan.  secy.  Playground  Commission. 
376  City  Hall,  to  erect  field  house  at 
Margaret  S.  Hay  ward  Playground,  Gol- 
den Gate  Ave.  and  Laguna  Sts.  Cert, 
check  10%  payable  to  Comm.  req.  with 
bid.  Plans  obtainable  from  commission, 
376   City   Hall. 


BUSINESS  OPPORTUNITIES 


SAN  FRANCISCO— Further  informa- 
tion regarding  these  opportunities  may 
be  obtained  from  the  office  of  Larsen 
Advance  Construction  Reports,  818 
Mission  Street,  San  Francisco,  either 
by  phone,  letter  or  personal  call.  Re- 
quests for  additional  information 
should  be  made  to  the  Business  Op- 
portunities Department.  Such  requests 
must  be  accompanied  by  the  Index 
Number  of  each   opportunitv. 

D-1583 — Davenport.  Iowa."  Manufac- 
turers of  complete  line  of  all  steel  hand 
and  power  paper  balers  want  represen- 
tation  in   San   Francisco. 

D-1584 — Crows  Landing,  Cal.  Indi- 
vidual desires  contact  with  foundries 
that  buy  scrap  iron   anr  cast   iron. 

D-1586 — Los  .Angeles,  Cal.  Individual 
wishes  to  communicate  with  local  con- 
cerns that  do  die  casting  in  large  quan- 
tities; castnigs  to  be  made  of  zinc 
alloy. 

D-1588— New  York  City.  Sales  Cor- 
poration wishes  to  establish  connec- 
tions with  local  concern  handling 
building   materials   or  paint. 

D-1.T89 —  Burney,  Cal.  Individual 
wants  contact  with  local  firms  manu- 
facturing small  castings  and  drop 
forgings  in  steel;  prefer  small  concern 
which  would  specialize  in  the  produc- 
tion of  patented  article  made  in  sizes 
ranging   from    1   to   4   pounds  each. 

D-1596 — Importing  company  wishes 
to  communicate  with  local  monumental 
granite  manufacturers  making  tomb- 
stones from   rough   blocks. 

9281 — Vienna,  Austria.  Exporter  of 
Briar  roots,  stone-llme-treet,  philvrea. 
juniperus,  cedar,  sumach,  boxwood,  and 
other  rare  woods,  desires  to  establish 
a  connection  with  local  firm.  Will  fur- 
nish samples  upon  request. 

9285 — San  Francisco,  Cal.  Buver  for 
San  Francisco  firm,  resident  of  France 
returning  shortly,  will  act  as  repre- 
sentative for  local  houses  interested  in 
French   goods.      References    furnished. 

9293 — Douglas,  Arizona.  Firm  re- 
quests lowest  quotation,  for  delivery 
at  Bisbee,  Arizona,  on  one  barrel  soda 
ash   (sodium   carbonate)      com'l.   58%. 

9294 — Honolulu.  T.  H.  Theatre  owner 
is  in  the  market  for  600  new  or  second 
hand  theatre  chairs,  1  orchestra  piano, 
1  asbestos  curtain  for  the  stage.  Re- 
quests catalogs  and  full   information. 

9295 — Mexico,  D.  F.  Party  requests 
full  information  and  prices  on  14,  16 
and   18-foot   canoes. 

9296 — Parana,  Brazil.  Firm  wishes 
to  communicate  with  San  Francisco 
manufacturers  in  a  position  to  supply 
Implements  necessary  for  preparing, 
cooking  and  distributing  feed  for  hogs 
In  a  herd  of  about  400  head;  also  tools 
and  machines  for  slaughtering  and 
curing  pork  and  preparing  lard  by 
steam  in  capacity  of  about  2  tons  per 
day. 

9297 — Hudson,  Iowa.  Organization, 
having  a  large  mission  in  New  Guinea 
Territory,  wishes  to  get  in  touch  with 
a  San  Francisco  wholesale  house  which 
exports  hardware,  as  they  prefer  to 
buy  American   made   goods. 

9299 — Guaymas,  Son.,  Mexico.  Firm 
wishes  to  communicate  with  San  Fran- 
'■i.sco  lumber  companies:  also  with  the 
selling  agents  for  a  Portland  Cement 
coming  from  the  Philippine  Islands, 
packed  in  light  iron  drums;  the  brand 
is    believed    to   be    "APO-Manila." 

9300 — Tokyo,  Japan.  Radio  import- 
ers wish  to  communicate  with  San 
Francisco  manufacturers  and  exporters 
of  radio  and   radio  accessories. 


Saturday,  June  21,  1925 
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NOTICE   TO    CONTRACTORS 


(BantR-Carbona     Irrigration      Diatrlct- 
Contract   No.   10) 


Sealed  proposals  addressed  to  the 
Board  of  Directors  of  the  Banta-Car- 
bona  Irrlg-ation  District,  Box  Z,  Tracy. 
California,  and  endorsed  "Proposal  tor 
Excavation  of  Distribution  System, 
Contract  No.  10,"  will  be  received  by 
said  Board,  at  the  District  office,  at 
Carbona.  three  miles  south  of  Tracy, 
until  8  o'clock  p.  m.  of  the  11th  day  of 
July,  1925,  and  at  that  time  and  place, 
will   be   publicly  opened  and   read. 

All  proposals  must  be  made  on 
blank  forms  to  be  obtained  from  the 
Secretary  of  the  Board  of  Directors, 
W.  Schlossman,  Box  Z,  Tracy,  or  from 
the  Chief  Engineer,  W.  D.  Harrington, 
Box  631,  Tracy,  California;  must  give 
the  prices  proposed,  both  in  writing 
and  In  figures,  and  must  be  signed  by 
the   bidder   wiui   his   address. 

Bach  bid  is  to  be  presented  under 
sealed  cover  and  shall  be  accompanied 
by  cash  or  certifieB  check,  made  pay- 
able to  the  President  of  the  Board  of 
Directors  of  the  Banta-Carbona  Irri- 
gation District,  Henry  T.  Ohm,  for  the 
amount  of  two  thousand  dollars 
($2,000),  and  no  bid  shall  be  consider- 
ed unless  such  cash  or  certified  check 
is  enclosed  therewith  and,also  no  bid 
will  be  considered  unless  in  conform- 
ity with  the  specifications.  Should  the 
.successful  bidder  to  whom  the  contract 
is  awarded,  fail  to  execute  the  same, 
said  cash  or  check  shall  be  forfeited 
to  and  become  the  property  of  the 
District,  all  other  cash  and  checks  will 
be  returned  to  the  unsuccessful  bid- 
ders,  "Who  submitted   the  same. 

A  Common-law  bond  will  be  requir- 
ed for  the  faithful  performance  of  the 
contract,  in  a  sum  not  less  than  fifty 
per  cent  (50%)  of  the  estimated 
amount  of  the  contract,  and  a  further 
bond  in  the  sum  of  fifty  per  cent 
(50%)  of  the  estimated  amount  of  the 
contract  must  be  furnished  with  ac- 
ceptable sureties,  to  secure  payment  of 
laborers  and  materialmen. 

The  contractor  to  whom  the  contract 
may  be  awarded,  will  be  required  to 
appear  at  the  office  of  the  District, 
with  sureties  offered  by  him  and  exe- 
cute the  contract,  within  ten  (10)  days 
(not  including  Sundays)  from  the  date 
of  the  notification  of  such  award  and 
the  preparation  and  readiness  for  sig- 
nature of  the  contract,  and  In  case  of 
failure  or  neglect  so  to  do,  he  will 
be  considered  as  having  abandoned  it, 
and  said  forfeiture  of  cash  or  certified 
check    will    operate. 

All  bids  are  to  be  compared  on  the 
basis  of  the  Engineer's  estimate  of  the 
quantities  of  work  to  be  done  as  fol- 
lows: 

ITEM  No.  1.  80,000  cubic  yards  exca- 
vation. 

ITEM  No.  2.  Installing  610  Redwood 
timber   checks   and  drops   and   furnlsh- 

ITEM  No.  3.  Installing  300  timber 
turnouts  and  furnishing  materials  for 
same. 

ITEM  No.   4.      Extra  work.   Cost,   plus 


The  foregoing  quantities  are  approx- 
imate only,  being  given  as  a  basis  for 
the  comparison  of  bids  and  the  Board 
of  Directors  of  the  Banta-Carbona  Ir- 
rigation Di.strict  does  not  expressly  or 
by  Implication,  agree  that  the  actual 
amount  of  work  will  correspond  there- 
with, but  reserves  the  right  to  in- 
crease or  decrease  the  amount  of  any 
class  or  portion  of  work,  as  may  be 
deemed  necessary  or  expedient  by  the 
said   Board    of   Directors. 

The  work  to  be  done  in  accordance 
with  the  plans  and  specifications 
which  may  be  seen  at  the  office  of  the 
Secretary,  at  Carbona,  or  at  the  office 
of  W.  D.  Harrington,  Chief  Engineer, 
Tracy,  California,  where  copies  may  be 
purchased  for  the  sum  of  seven  dollars 
and   fifty   cents. 


A  call  for  bM»  publlihed  In 
thli  section  Indicates  that  bid* 
are  desired  from  other  than  local 
bidders  Maximum  competition 
is  desired,  and  this  Is  assured 
through  BUILDING  AND  ENQI- 
NEERING  NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
public    work. 

Ratei  10  cents  per  line,  per 
insertion. 

All  official  calls  for  bids  of 
the  California  State  HIrhway 
ComralsBioD  and  Nevada  State 
Highway  Commission  are  pub- 
lished   In    this   section. 


The  right  Is  reserved  to  accept  the 
proposal  of  the  lowest  responsible  bid- 
der or  to   reject   any  or  all  bids. 

By  Order  of  the  Board  of  Directors 
of  the  Banta-Carbona  Irrigation  Dis- 
trict, made   this  17th  day  of  June,   1925. 

W.  SCHLOSSMAN.  Secretary  of  the 
Board  of  Directors  of  the  Banta-Car- 
bona   Irrigation    District. 


NOTICE    TO    CONTRACTORS 


(Hishlands  HoHpital,  Alameda  County) 


Office  of  the  Clerk  of  the  Board  of 
Supervisors,   Alameda  County,   Calif. 

Sealed  bids  will  be  received  by  the 
Clerk  of  the  Board  of  Supervisors  of 
Alameda  County  at  his  office  until 
Monday,  July  20,  1925,  at  10:30  o'cloclc 
A.  M.,  (the  day  when  said  bids  will  t)e 
opened  and  the  contract  awarded)  for 
the  erection  and  completion  of  miscel- 
laneous equipment  consisting  of  steel 
instrument  cases,  steel  lockers,  utensil 
racks  and  refrigerators,  and  for 
sterlizing  equipment,  for  use  at  the 
Highland  Hospital  of  Alameda  County, 
situated  at  14th  Avenue  and  Vallecito 
Place.  Oakland,  Alameda  County,   Calif. 

The  above  specified  equipment  is 
divided  into  the  following  depart- 
ments: Department  No.  21,  (miscel- 
laneous equipment),  Department  No. 
22    (sterlinzing  equipment,    etc.). 

Complete  plans  and  specification 
tor  each  of  the  above  specified  depart- 
ments are  on  file  in  the  office  of  the 
County  Clerk  in  the  Hall  of  Records 
Building,  Oakland,  California,  where 
copies  may  be  obtained  by  depositing 
with  the  County  Clerk  the  sum  of 
Twenty-five  ($25.00)  dollars  for  each 
department.  Contractors  will  be  re- 
stricted as  to  the  length  of  time  these 
plans  and  specifications  may  be  retain- 
ed to  twelve  (12)  days.  Contractors 
failing  to  return  said  plans  and  speci- 
fications within  said  time  limit  will 
forfeit  their  deposit  to  the  County  of 
Alameda. 

Each  liid  must  be  accompanied  by 
a  check  (or  at  least  ten  per  cent  (10%) 
of  the  total  amount  of  the  bid  or  pro- 
posal, certified  to  by  some  responsible 
bank  and  made  payable  to  Geo.  E. 
Gross,  Clerk  of  the  Board  of  Super- 
visors, to  be  forfeited  to  the  County  of 
Alameda      as    agreed      and      liquidated 
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damages  should  the  party  or  parties  to 
whom  the  contract  shall  be  awarded 
fail  to  enter  Into  the  contract  after  the 
award  or  to  give  the  bond  required  by 
the  Board  for  the  faithful  performance 
of  the  contract. 

The    Board    of    Supervisors    reserves 
the  right  to  reject  any  and  all  bids. 

Dated:     June  22nd,  1925. 

GEO.  E.  GROSS, 
Clerk   of    the   Board   of    Supervisors    of 
Alameda  County,  California. 


NOTICE   TO   BIDDERS 


(Merced   Irrigation    District) 


Notice  is  hereby  given  that  sealed 
proposals  will  be  received  at  the  office 
of  the  Board  of  Directors  of  Merced 
Irrigation  District,  in  the  Barcroft 
Building,  Merced,  California,  until  10 
A.  M.,  on  Tuesday.  July  28,  1923,  for 
the  furnishing  of  certain  equipment 
for  the  Spillway  Gates  of  the  Ex- 
chequer Dam  and  Power  Plant  of  the 
Merced  Irrigation  District,  consisting 
of   the    following   materials: 

14  Sets  of  Gate  Operating  Gearing, 
consisting  of  Cast  Steel  Gears  and 
Racks  with  screw  stems  on  cast  steel 
bed  plate,  and  worm  and  bevel  gear 
drives. 

Specifications  for  said  material  can 
be  seen  at  the  office  of  said  Board  and 
copies  thereof  will  be  furnished  upon 
application  to  the  Secretary  of  said 
Board  accompanied  by  a  deposit  of 
$20.00  to  be  repaid  to  all  bidders  and  to 
all  others  upon  return  of  the  plans  and 
specifications  In  good  and  acceptable 
condition  not  later  than  the  day  set  for 
opening  bids. 

Said  Board  will  be  in  session  at  its 
office  at  10  o'clock  A.  M.  on  Tuesday, 
July  28,  1925,  and  open  all  proposals 
received  In   response  to  this  notice. 

The  contract  will  be  let  to  the  lowest 
responsible  bidder,  but  the  Board  re- 
serves the  right  to  reject  any  and  all 
bids. 

Each  proposal  must  be  accom- 
panied by  a  certified  check  for  five  (5) 
per  cent  of  the  amount  of  the  bid,  or 
of  the  bidder's  highest  bid  in  case  al- 
ternative bids  are  submitted.  said 
check  to  be  payable,  to  the  order  of  the 
Merced  Irrigation  District  as  a  guar- 
antee that  the  bidder  will,  if  success- 
ful, execute  a  satisfactory  contract  and 
furnish  a  bond  in  the  sum  of  not  less 
than  twenty-five  (25)  per  cent  of  the 
amount  of  his  bid  for  the  faithful  per- 
formance of  the  work  in  accordance 
with  the  plans  and  specifications,  said 
bond  to   be   approved  by  said  Board. 

The  proposal  forms  bound  with  the 
specifications  must  be  properly  filled 
out  bv  the  bidder,  and  the  plans  and 
specifi"cations,  including  the  proposal, 
must  be  submitted  Intact  with  the  bid 
in  a  sealed  envelope  addressed  to  the 
Board  of  Directors  of  the  Merced  Ir- 
rigation District,  and  marked  to  indi- 
cate that  it  is  a  proposal  tor  Equip- 
ment for  the  Spillway  Gates  for  the 
Exchequer  Dam. 

Done  in  pursuance  of  an  order  of  the 
Board  of  Directors  of  the  Merced  Irri- 
gation District,  this  9th  day  of  June, 
1925. 

H.    P.    SARGENT, 
Secretary  of  the  Board  of  Directors   of 
the    Merced    Irrigation    District. 


NOTICE   TO   BIDDERS 


Ueiiiii),   Locliers,   Fresno   Bd.   Education 


Pursuant  to  an  order  of  the  Board 
of  Education  of  the  Fresno  City  High 
School  District,  duly  made  and  entered 
in  its  minutes  this  18th  day  of  June, 
i;i25,  the  board  directs  the  secretary  to 
advertise  for  and  receive  bids  on  the 
furnishing  of  the  following  equipment: 

a.  50    Tablet   Arm   Study   Desks. 

b.  1,000  more  or  less  steel  lockers 
12"xl2"xl2"     master     keyed     with     two 


L'O 


keys  each.     Please  quote  on   wall   type 
Please  quote  on   back   to  back. 

c.  l^ouO  more  or  less  steel  lockers 
li  X12-.X3B",  master  keyed  with  two 
keys  each.  Plea.se  quote  ^n  wall  type. 
Please  quote  on   back   to   back. 

All  prices  to  be  i.  o.  b.  Presno.  Cali- 
rornia,  KD. 

Plans  and  specifications  may  be  ob- 
tained from  the  secretary  of  the  board 
Za2o   Tuolumne  street.  ' 

■A-  certified  check  in  the  amount  of 
10%  of  the  bid  must  accompany  all 
bias. 

All  bids  must  be  in  the  hands  of  the 
secretary  by  5  P.  M..  July  U,  il»25,  bids 
to  be  opened  at  8  P.  M.  in  the  Board 
of  ii,ciucation  rooms,  2525  Tuolumne 
street,    July    9,    ia25. 

The  board  reserves  the  right  to  re- 
ject any  and  all  bids. 

L.  L.  SMITH,  Secretary. 

KOTICE   TO   BIDDERS 

(Ulectric      Clocks — Fresno      Board      of 
Education) 

Pursuant  to  an  order  of  the  Board 
of  Education  duly  made  and  entered 
in  its  minutes  the  18th  day  of  June 
1925.  the  Board  directs  the  Secretary 
to  advertise  for  bids  and  receive  bids 
on  wiring,  furnishing  and  installing 
ready  for  use,  with  one  year  free 
guarantee,  electric  clock  system  to 
include  one  Master  CloclJ,  17  Auxiliary 
Clocks,  two  Yard  Gongs,  this  clock  to 
be  equipped  with  automatic  program 
relays,  all  to  be  installed  in  a  work- 
manlike manner,  contractor  to  assume 
all  responsibility  for  the  proper  work- 
ing of  this  clock  system.  Also  all 
charging  apparatus  to  be  furnished  by 
the   contractor. 

Plans  and  specifications  are  on  file 
with  the  secretary  of  the  board,  2525 
Tuolumne    street. 

A  certified  check  in  the  amount  of 
10%  of  the  bid  must  accompany  each 
bid. 

All  bids  must  be  in  the  hands  of  the 
secretary  of  the  board  by  5  P.  M.  July 
9,  1D25,  said  bids  to  be  opened  at  8 
P.  M.  July  9,  1925,  in  the  board  rooms, 
252b  Tuolumne   street. 

The  board  reserves  the  right  to  re- 
ject any  and  all  bids. 

L.  L.   SMITH,   Secretary. 
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NOTICE    TO    CONTRACTORS 

(Bakersfield    Board    of    Education) 

Notice    is    hereby    given    that    sealed 
bids   will   be   received   by   the   Board  of 
Education,   Bakersfield   School   District 
l^akersfield,    California,    up   to   8   P.  M 
of  July  9,  1925,   for    the   following- 

1.  For  furnishing  all  materials  and 
labor  necessary  for  the  erection  and 
completion  of  additions  and  alterations 
to  the  Emerson,  Jefferson,  Williams 
and  Lincoln  School  Buildings,  in  ac- 
cordance with  plans  and  specifications 
for  same  on  file  with  the  office  of  the 
Board  of  Education,  City  Hall,  Bakers- 
neld,  and  open  for  the  inspection  of 
bidders. 

2.  A  price  per  square  foot  for  con- 
crete walks  and  per  lineal  foot  for 
curbing  at  the  following  schools  as  per 
specifications  on  file  in  the  oflice  of 
the  Board  of  Education- 

a.  Bryant. 

b.  Emerson. 

c.  Hawthorne. 

d.  Jefferson. 

e.  McKinley. 

f.  Wm.   Penn. 

3.  For  a  concrete  pipe  line  in  Arroyo 
Uitch  on  Dolores  Street,  between  King 
Street  and  Beale  Avenue,  as  per  speci- 
flcations  on  file  with  the  Board  of 
Education. 

4.  For  furnishing  labor  and  ma- 
terials for  painting,  varnLshing  and 
-alcirriing  in  several  schools  as  per 
aJ-  °,  specifications  on  file  in  the 
fcSoard  of  Education  office. 

5.  One  6-inch  motor  driven  jointer 
ina   planer   mounted    on    column 

_  Copies  of  said  plans  and  speciflca- 
.lons  for  additions  and  alterations  of 
school  buildings  may  be  had  upon  de- 
!Sf"  °/  ^^"  Dollars  ($10.00)  at  the 
^  Co"*,  <^harles  H.  Biggar.  Architect, 
1^05  Bank  of  Italy  Building.  Bakersfield 
.allfornia,  and  the  work  will  be  done 
inder  his  supervision.  Deposit  will  be 
eturned    upon      receipt   of   plans      and 


specifications    In    good    condition    nre- 
"c'^S  '°   ^?.®  V,"™*   "'^^  are  received 

Bids  will  be  received  tor  the  work 
on  each  building  separately,  or  segre- 
gated as  shown  on  bid  form  furnished 
by  Architect  or  Board  of  Education 
Bids  must  be  accompanied  by  a  cash- 
iers or  certified  check  in  the  amount 
Of  at  least  ten  per  cent  (10%)  of  the 
amount  bid,  such  check  to-be  made 
payable  to  the  Board  of  Education 
Bakersfield  School  District,  and  to  be' 
siibmitted  as  a  guarantee  that  the 
bidder,  if  successful,  will  enter  into  a 
contract  satisfactory  to  said  Board  of 
Education,  and  in  addition  thereto, 
Iheref   r"'^      e"JOd   and    sutficient    bonds 

The  Board  reserves  the  right  to  re- 
ject any  or  all  bids,  and  to  waive  anv 
informality    in    any    bid    received 

By  order  of   the  Board   of  Education 

fo!   ms^^**  School  District,  made  June 

M.  P.   FLICKI.NGER,   President 

W. JF.    WH^AKEK,    Secretary! 

IVOTICE    TO    CONTRACTORS 
(t-ast    Bay    Municipal    Utility    District) 

Sealed  proposals  will  be  received  by 
,?i„t  ^^'•.^'^*„  Municipal  Utility  Dis- 
1Q9/'   ^i   "s  offlce  in   the   Ray  Building, 

intti  i^  P^'^V '''';.  ^^J''^"'^'  Californif 
until    8    P.    .M„    Monday.    July    20,    1925, 

for  all  or  part  of  the  following  con- 
struction work— (1)  a  dam  about  350 
nnhi„  ^^  •,  <^<^i"aining  about  325,000 
cubic  yards  of  concrete,  to  impound 
the  waters  of  the  Mokelumne  River  at 
a  point  near  Lancha  Plana;  (2)  an 
aS"®?"p'  of  tunnels  and  pipe  lines 
about  90  miles  in  length;  (3)  a  pump- 
ing platit;  and  (4)  other  au.Mliaries 
IJa^  1^°/^  """  ^^  aivided  into  eleven 
arately     '  ""^^    ^^    ^''^    °"  ^^P" 

Plans  and  specuications  for  this 
work  may  be  obtained  from  the  office 
?f  S1  n^n  District,  by  iepositing  the  sum 
=  h*l  V"""  a"  «:nti,e  set,  or  ?10  for  one 
schedule,  as  a  guarantee  of  the  return 
of  same  on  the  date  upon  which  bids 
are  opened.  Bids  will  be  received  on 
alternative  plans  for  the  whole  or  for 
separate  schedulea  of  said  project 
upon  conditions  set  forth  in  the  speci-' 
fications       Each    bid    must    be    acoom- 

Phi'n^<v''^  Au"''""*'*  '='»«'^'^  of  not  less 
than  2%  of  the  amount  of  the  bid,  or  a 
surety  bond  or  neyotiable  bonds  in  the 
same  amount.  The  right  is  reserved 
to   reject  any  and  all   bids 

JOHN   H.   KIMBALL, 

Oakland,   California,   June  ^0^*1925! 


Saturday,   June  27,   1925 

;'l3f  %"™  "^  ^'  '^^"  l«"  per  centum 
UO/c)  of  the  amount  of  the  bid,  must 
be   enclosed   with   each    bid. 

Plans  and  specifications  may  be  had 
upon  application  to  the  California 
H  ghway  Commission,  515  Forum  Build- 
ing, Sacramento.  ^^unu 
A  deposit  of  Twenty-five  (J25.00) 
Dollars  will  be  required  on  plans  and 
specifications,  the  deposit  to  be  re- 
turned immediately  on  the  return  of 
plans  and  specifications  to  the  said 
Commission   in   good   condition. 

Bids   must   be   on   forms   prepared    by 
the   commission.     Attention   of   bidders 
IS  called   to   "Instructions-   on   proposal 
!p'h   '?.'■  ,'"i"  directions  as  to  bidding. 
The  California  Highway  Commission 
eserves   the   right   to   reject  any  or  all 
bids   or    to    accept    the    bid   deemed   for 
the  best  interests  of  the  State 
HARVEY    M.    TOY 
LOUIS   EVERDING, 
N.  T.  EDWARDS, 
California    Highway    Commission. 
R.  M.  MORTON, 
State  Highway   Engineer. 
r>..,    1     T         ^,-    ^-    ^UXON.    Secretary. 
Dated:  June  15,  1925. 

(June   19-26,  July   3-10) 


STATE    OF    CALIFORNIA 

CALIFORNL*.  HIGHWAY  CO.M.MISSION 

NOTICE    TO    CONTRACTORS 

(Maintenance     Shop — Fresno) 

SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  tlie  California 
Hiehway  Commission,  513  Forum 
Building,  Sacramento,  California,  until 
V-l"  u  t""^  J"-  ^^-  •'"'y  13,  1925,  at 
which  time  they  will  be  publicly  open- 
ed and  read,  for  the  construction,  in 
accordance  with  plans  and  specifica- 
tions therefor,  of  a  Maintenance  Shop 
Building  and  Truck  Shed  in  the  City 
^"^^v*^",""'^'  °'  Fresno.  California. 

Ihe  Maintenance  Shop  Building  will 
be  a  one-story  steel  and  wood  frame 
building  with  tile  walls  and  concrete 
floor  and  foundation.  Part  of  the  space 
will  be  finished  off  for  office,  stock 
room,  etc.  The  Truck  Shed  will  have 
concrete  floor  and  foundation  and 
wood  frame  covered  with  corrugated 
iron.  Plumbing  and  Electrical  Work  is 
included. 

Cash,  a  bidder's  bond,  made  payable 
to  the  State  of  California,  or  a  certified 
Check  made  payable  to  the  "State  En- 
gineer,  Department   of   Public   Works  " 


STATE    or     CALIFORNIA 

NOTICE    TO    CONTRACTORS 

CALIFORNIA  HIGHWAY  COMMISSION 

SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
HiKiiivay  Commission,  515  Forum 
Building.  Sacramento,  Cal.,  until  2 
o  clock  P.  M.,  on  July  G,  1925,  at  which 
time  they  will  be  publicly  opened  and 
read,  for  construction,  in  accordance 
with  specifications  therefor,  to  which 
special  reference  is  made,  of  portions 
of  state  Highway,  as  foUows- 

^''D  ,^'^so  County,  between  one  and 
one-half  miles  north  of  Oceanside  and 
',^0  miles  south  of  San  Onofre,  (VII- 
r^,K  H  ,^  ,?^-  ^''out  thirteen  and  one- 
tenth  (13.1)  miles  in  length;  ten  and 
•^'Sht-'enths  (10.8)  miles  to  be  paved 
with  Portland  cement  concrete  and 
two  and  three-tenths  (2.3)  miles  to  be 
widened  with  Portland  cement  concrete 
shoulders. 

Plans  may  be  seen,  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said  office 
and  they  may  be  seen  at  the  offices  of 
the  Division  Engineers  at  Los  Angeles 
and  ban  Francisco,  and  at  the  office  of 
the  Division  Engineer  of  the  division 
in  which  the  work  is  situated.  The  Di- 
vision Engineers  offices  are  located  at 
\Villits,  Redding,  Sacramento,  San 
Francisco,  San  Luis  Obispo,  Fresno,  Los 
Angeles.  San  Bernardino  and  Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection  of 
the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity 
of  work  to  be  done,  with  a  representa- 
tive of  the  Commission.  It  is  requested 
that  arrangements  for  joint  field  in- 
spection be  made  as  far  in  advance  as 
possible.  Detailed  information  concern- 
ing the  proposed  work  may  be  obtained 
from    the    Division    office. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
•Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  tor  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done,  etc. 

The     California     Highway     Commis- 
sion   reserves    the    right    to    reject    any 
or  all  bids  or  to  accept  the  bid  deemed 
for    the   best    interests    of   the    State. 
HARVEY'    M.    TOY, 
LOUIS    EVERDIXG, 
N.  T.  EDWARDS, 
California    Highway    Commission. 
R.   M.    MORTON. 

State    Highway   Engineer. 
W.    F.    MIXON,,    Secretary. 
Dated  June   8,   1925. 


ENGINEER    NAMED 


Clyde  C.  Kennedy,  San  Francisco  en- 
gineer and  at  present  city  engineer  of 
Mountain  View.  Santa  Clara  County, 
has  been  named  city  engineer  of  Sun- 
nyvale,   in    the    same    county. 


Saturday,   June   27,  1926 
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BRIDGES 


NEVADA  COUNTY.  Calif.— Rocea  & 
Caletti.  San  Rafael,  at  $30,191  (engin- 
eer's estimate  $33,546)  awarded  cont. 
l)y  State  Higlnvay  Cnmmi.ssion  to  con- 
struct rein.  cone,  bridge  21-ft.  wide, 
over  Truclvee  river  near  Boca,  consist- 
ing of  one  144-ft.  open  sjiandrel  arch 
span    and    two    40-ft.     approach    spans. 


SAX  LUIS  ORISPO  COUXTY  —  J.  L. 
Webster,  Chico.  at  $44,801  (engineer's 
estimate  $47,427)  awarded  cont.  by 
State  Highway  Commission  to  const, 
two  rein.  cone,  girder  bridges,  24-ft. 
wide,  one'  across  Villa  Creek  at  Pismo, 
consisting  of  six  30-ft.  spans  on  cone, 
pile  bents,  the  other  over  Southern  Pa- 
cific R.R.  near  Pismo,  consisting  of 
three  3.T-ft.  and  six  30-ft.  spans  on 
cone,    bents. 

NEVADA  COUNTY.  Cal.— T.  H.  &  M. 
C.  Polk,  Chico,  at  $23,095  (engineer's 
estimate  $23,7S5)  awarded  cont.  by 
State  Highway  Commission  to  const, 
rein.  cone,  girder  bridge  21-ft.  wide, 
over  Truckee  river  at  Prosser  Creek, 
consisting  of  two  60-ft.  and  two  34-ft. 
spans  on   cone,   piers  and  bents. 

NEVADA  COUNTY,  Cal.— T.  H.  &  M. 
C.  Polk.  Chico.  at  $18,825  (engineer's 
estimate  $21,819)  awarded  cont.  by 
State  Highway  Commission  to  const, 
rein.  cone,  girder  bridge,  21-ft.  wide, 
over  S.  P.  R.R.  at  Hinton,  consisting 
of  one  57-ft.  and  one  30-ft.  and  two 
42-ft.  spans  on  cone,  paers  and  bents. 


EUREKA,  Humboldt  Co.,  Cal.— Until 
July  6,  10  A.  M.,  bids  will  be  rec.  by 
Fred  M.  Kay,  county  clerk,  to  const. 
Howe  truss  bridge  over  Redwood 
Creek  near  Berry's  in  Road  Dist.  No. 
3.  Cert,  check  5%  req.  with  bid.  Plans 
on  file  in  office  of  clerk.  A.  J.  Logan, 
county  surveyor. 

S.4.N  FRANCISCO— Until  July  22,  3  p. 
m.,  bid?  will  be  rec.  by  Board  of  Pub- 
lic Works  to  construct  reinforced  con- 
crete and  steel  bridge  at  San  Jose  and 
Mt.  Vernon  Aves;  est.  cost  $175,000. 
Plans  obtainable  from  Bureau  of  En- 
gineering,   3rd    floor,    city    hall. 


S.-\LINAS,  Monterey  Co.,  Cal.  —  Bids 
will  be  asked  at  once  by  county  super- 
visors to  const,  bridge  over  Arroyo 
Seco  river  at  Soledad.  Howard  Coz- 
zens,    county    surveyor. 


SANTA  CRUZ  COUNTY.  Cal.— Fol- 
lowing bids  rec.  by  State  Highway 
Commission  to  const,  following  bridges 
in  Santa  Cruz  Co.:  Reinf.  cone,  box 
culvert  at  Fall  Creek,  consisting  of 
.S-ft.  by  5-ft.  opening  94-ft.  long  with 
wing  walls.  A  rein.  cone,  girder 
bridge  24-ft.  wide  across  High  Bridge 
Creek,  consisting  of  three  27-ft.  spans 
nn  cone,  bents.  A  rein.  cone,  box  cul- 
vert at  Cleveland  Dam  Creek,  consist- 
ing of  D-ft.  by  5-ft.  opening  45-ft.  long 
with  a  retaining  wall  and  wing  walls: 
A.      J.      &      W.      L.      Wilson,      St. 

Helena     $13,004 

Noble    Bros 13,163 

Lord    &    Bishop,    Napa 14,370 

Gates    ,t    Howe,    Santa    Rosa....    15.200 

J.    &   O.    Berg..   L.    A 15,416 

"W.    J.    Williams,    San    Jose     ....    15,530 

Wilson  D.   Ellis,  Berkeley    18,296 

Engineers    Estimate     $13  809 


EUREKA.  Humboldt  Co.,  Cal. — W.  S. 
Selvege  to  whom  contract  was  award- 
ed by  supervisors  to  const,  pier  for 
bridge  at  Carlotta  over  Yager  Creek, 
has  withdrawn  bid  and  new  bids  will 
be  considered  for  work  on  July  6.  Cert 
chk  10%  req.  with  bid.  Plans  obtain- 
able from  A.  J.  Logan,  county  sur- 
veyor. 


LOS  A.XGELES,  Cal. — Until  10  a.  m., 
July  6,  bids  will  be  rec.  by  Bd.  Pub. 
Wks.  to  const.  Universal  City  bridge 
across  L.  A.  river  on  Lankershim  Blvd. 
Plans  on  file  at  office  of  city  engr., 
242    S   Broadway. 


SHASTA  COUNTY,  Cal.— Until  July 
20,  2  P.  M.,  bids  will  be  received  by 
State  Highway  Commission  to  const, 
rein.  cone,  bridge  in  Shasta  county  over 
Charley  creek,  H4  mi.  north  of  Pollock 
consisting  of  one  148  ft.  open  spandrel 
arch  span  and  eight  28  ft.  girder  ap- 
proach spans.  See  call  for  bids  under 
official    proposal   section    in    this    issue. 


NAPA,  Napa  Co.,  Cal.— Until  July  6, 
10  A.  M.,  bids  will  be  rec.  by  Jas.  A. 
Daly,  county  clerk,  to  const,  six  corru. 
metal  culverts  and  cone,  headwalls, 
also  extensions  to  existing  arches  and 
culverts  on  Hagen  Rd..  and  for  the 
const,  of  a  rein.  cone,  culvert  on  Foss 
Valley  Rd.  Cert,  check  10%  payable 
to  Chairman  of  Bd.  of  Supervisors  req. 
Plans  on  file  in  office  of  clerk. 


RIVERSIDE  CO..  Cal.— Until  Julv  20, 
2  P.  M.,  bids  will  be  rec.  by  State  High- 
way Commission  to  const,  rein.  cone, 
girder  bridge  in  Riverside  county  over 
Coachella  stormwater  channel  about 
2  mi.  n.  w.  of  Indio,  21  ft.  wide,  con- 
sisting of  sixteen  30  ft.  spans  on  cone, 
pile  bents.  See  call  for  bids  under  of- 
ficial proposal  section  in  this  issue.    .  . 


RENO,  Nevada — City  council  has  re- 
scinded proceedings  providing  for  con- 
struction of  three  bridges  within  city 
limits  over  Truckee  river.  It  was  pro- 
posed to  vote  bonds  to  finance  con- 
struction. 


BLYTHE,  Cal.— John  Lyle  Harrington, 
eng.,  has  sub.  to  war  dept.  plans  for 
Ehrenberg-Colorado  river  bridge  which 
he  will  build  and  operate  as  a  toll 
bridge  It  will  consist  of  3  spans,  ap- 
prox.  588  ft.  long  (1100  ft.  incl.  ap- 
proaches) of  steel  constr.  on  concrete 
piers,  and  18  ft,  wide.  Est.  cost,  $360,- 
000.  Plans  are  now  in  the  hands  of 
Maj.  Finch,  U.  S.  Engr.,  Central  Bldg., 
Los  Angeles. 


DREDGING,  HARBOR  IVORKS 
AND  EXCAVATIONS 


RICHMOND,  Contra  Costa  Co.,  Cal. — 
San  Francisco  Bridge  Co.,  Nevada  Bank 
Bldg..  San  Francisvo,  at  $.26  cu.  yd. 
awarded  cont.  by  council  for  dredging 
inner  harbor  for  Wharf  No.  2.  Con- 
tract  involves  appro.x  104,500  cu.  yds. 


Carbide   Flare   Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried   In   stock 

E.    D.    BULLARD 

565   HOWARD   STREET 
San    F^nncliico,   Cnlif. 

Douglas  6S20 


SANTA  BARBARA.  Cal.— Engineers 
Leeds  &  Barnard,  James  R.  Chapman, 
and  City  Mgr.  Herbert  Nunn  have 
unanimously  approved  Castle  Rock 
Breakwater  project  for  development  of 
Santa  Barbara  harbor  and  waterfront. 
This  decision  was  made  in  conference 
with  a  citizens'  committee  appointed 
to  plan  for  a  bond  issue  to  provide 
funds  to  supplement  the  gift  of  $200,- 
000  by  Max  C.  Fleischmann  toward  the 
harbor.  The  project  involves  a  2400  ft. 
curved  breakwater  of  reinf.  cone,  cais- 
son constr.,  700  ft.  of  this  to  be  at 
right  angles  to  the  shore,  and  1700  ft 
practically  parallel  to  the  shore  line 
enclosing  approx.  100  ac.  The  other 
side  of  the  harbor  will  be  formed  by  a 
pier  at  the  foot  of  Santa  Barbara  St. 
Other  units  proposed  incl.  an  esplanade 
and  wharves.  Total  cost  will  be  over 
$1,000,000, 


LOS  ANGELES,  Cal. — Bids  rec.  by 
county  for  1-umber  and  creosoted  piling 
for  county  fiood  control  work,   follow: 

L.  W.  Blinn  Lmbr.  Co. — lumber,  $1411 
lump  sum  f.  o.  b.  Studebaker,  Calif.,  or 
deliv.  by  truck  to  San  Gabriel  Bridge 
site  at  Easy  St.;  piling,  12-in.  mim. 
butt,  61.5c  lin.  ft.  f.  o.  b.  cars  Stude- 
baker, 57c  ft.  trucks  San  Pedro,  and 
65c  ft.  bridge  site;  14-in.  min.  butt,  73c, 
69.5c  and   76.5c   respectively. 

Hammond  Lbr.  Co. — $1359  f.  o.  b.  cars 
Studebaker  on  lumber  only. 

Niedermeyer-Martin  Lbr.  Co. — $2505 
f.  o.  b.  S.  P.  tracks  Studebaker  on 
lumber  and  $1626.22  on  lumber  same 
delivery. 

Chas.  R.  McCormick  Co. — 40  ft.  piling 
69.5c  ft.  f.  o.  b.  trucks  bidder's  yard 
Wilmington,  73.5c  ft.  f.  o.  b.  cars 
Studebaker,  and  74c  ft.  deliv.  at  bridge 
site;  30  ft.  piling,  59.5,  63c  and  63.5c; 
25-ft.  piling.  59.5c,  63c  and  62.5c  Lum- 
ber, $30.50,  $33.30  and  $34  per  M.  same 
deliv.   points   respectively. 

J.  H.  Baxter  &  Co. — 12-in.  min.  butt. 
piling,  61. oc  ft.  Studebaker,  58c  ft.  San 
Pedro;  14-in.  min.  butt.  73c  and  69. 6o 
respectively. 

H.  A.  Browning  Co.— $2566.29  f.  o.  b. 
cars   Studebaker   piling  o"lv. 

VENICE,  Cal. — City  will  rec.  bids  until 
about  July  21st.  for  fur.  approx.  100,- 
000  cu.  yds.  material  for  filling  of  cer- 
tain canals.  Work  will  be  done  under 
1911  act.  Further  informations  may  be 
obtained  at  office  of  H.  D.  Chapman, 
city  engineer. 


IRRIGATION  PROJECTS 


YUMA,  Ariz. — H.  H.  Clark,  mgr.  of 
Harry  Chandler  interests  in  Lower 
California,  is  in  Mexico  City  to  secure 
official  approval  of  a  plan  to  irrigate 
170.000  ac.  in  the  peninsula  tributary 
to  Yuma.  The  development  will  require 
about    150  wells. 


TRACY.  San  Joaquin  Co..  Cal.— Until 
July  11.  S  p  m.,  bids  will  be  rec.  by 
W.  Schlossman,  secy.  Banta-Carbona 
Irrigation  District,  to  excavate  dis- 
tribution system  under  Contract  No. 
10,  involv.  80,000  cu.  yds.  excavation: 
Install  610  r.w.  timber  checks  and 
drops  and  furnishing  material  for 
same.  W.  D.  Harrington,  engineer.  Box 
631,  Tracy.  See  call  for  bid*  under  of- 
ficial  proposal  section  in  this  issue. 


MERCED,  Merced  Co..  Cal.  —  Until 
July  28,  10  a.  m.,  bids  will  be  rec.  by 
11.  P.  Sargent,  secy.  Merced  Irrigation 
District,  Barcroft  Bldg.,  Merced,  to 
fur.  14  sets  of  gate  operating  gearing 
consisting  of  cast  steel  gears  and 
racks  with  screw  stems  on  cast  steel 
bed  plate  and  worm  and  bevel  gear 
drives.  Spec,  obtainable  from  secy,  on 
deposit  of  $20.  returnable.  See  call  for 
bids  under  official  proposal  section  In 
this   issn«. 
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LIGHTING  SYSTEMS 


SAX  DIKGO.  Cal.— Until  10:30  a.  ra., 
Julv  6th,  bids  will  be  lec.  by  city  for 
crnam.  lights  in  B,  C,  India,  Columbia, 
Unon  Front.  First  and  Second  Sts. 
1911  Act.  F.  A.  Rhodes,  city  engr.  A.  H. 
Wrigtit.   city   clerk. 

BEVERLY  HILLS,  Cal.  —  Under- 
ground Constr.  Co.,  517  S.  Broadway, 
Pasadena,  awarded  cont.  by  city  at 
$80  825  for  ornam.  lights  in  Wilshire 
Blvd.  and  other  Sts.,  involv.  476  single 
and  113  double  Marbelite  posts;  6932 
trees   to    be    planted,    etc. 

L.  A.  Elec.  Works.  1128  S.  Los  An- 
geles St.,  Los  Angeles,  awarded  cont. 
at  $25,923.81  for  ornam.  lights  in  La 
Cienega  Ave.  and  other  Sts.  involv.  127 
Marbelite  posts  and  681  trees  to  be 
planted. 

LOS  ANGELES,  Cal.— R.  A.  Wattson, 
1026  McCadden  PI.,  awarded  cont.  by 
Bd.  Pub.  Wks..  at  $2275  for  ornam. 
lights  in  Hobart  Blvd.,  bet.  Sunset 
Blvd.   and   Fountain   Ave. 

Newbery  Elec.  Corp.,  726  S.  Olive  St., 
awarded  cont.  at  $46,928  tor  ornam. 
lights  in  Hill  St.,  bet.  Pico  and  Jeffer- 
son   Sts. 

Geo.  W.  Kemper,  P.  O.  Box  126,  Al- 
hambra,  awarded  cont.  at  $1861  for 
ornam.  lights  in  Hayworth  Ave.,  bet. 
Willoughby  and  Melrose  Aves. 

FRESXO,  Fresno  Co.,  Cal. — Council 
H  S.  Foster,  clerk,  declares  intention 
(35-D)  to  install  17  electrolier  stand- 
ards with  wiring,  etc,  in  Wilson  Ave., 
bet.  Olive  and  McKinley  Aves.  Stand- 
ards to  be  combination  of  steel  and 
cast  iron.  1911  Act.  Protests  July  9. 
Andrew   M.   Jensen,   city   eng. 


ALHAMBRA,  Cal.  —  H.  H.  Walker, 
1800  W  12th  St.,  Los  Angeles,  awarded 
cont.  bv  city  at  $1542  for  ornam.  lights 
in  Hidalgo  Ave.,  bet.  Grand  Ave.  and 
Alhambra  Rd. 


SAN  MARINO,  Cal. — Until  8  p.  m., 
July  8,  bids  will  be  rec.  for  ornam. 
lights  in  Monterey  Rd.,  bet.  El  Molino 
Ave.  and  Garfield  Ave.,  under  1911  Act. 
Plans  on  file  at  office  of  City  Clerk  H. 
\V.  Joyce,  city  hall.  R.  F.  D.  No.  3,  Box 
117,    San   Marino, 


SOUTH  GATE,  Cal — Plans  being  pre- 
pared for  ornam.  lights  in  South  Gate 
u'ith  the  exception  of  Long  Beach  and 
linciiln  Blvds.  where  more  pretentious 
types  of  lights  are  planned.  The  type 
of  post  has  not  been  selected. 

LOS  ANGELES,  Cal.  —  Council  de- 
ilares   inten.   for   ornam.   lights   in; 

First  St.,  bet.  Evergreen  Ave.  and  10 
tt.  n.w.  of  Mott  St.:  pressed  steel  posts. 

«:ienrt:ile  Blvd.,  bet.  Baxter  and 
Temple   t^ts.:    pressed   steel   posts. 

Maplewood  Ave.,  bet.  Western  and 
\'an  Xfcss  Aves.:  pressed  steel  posts; 
I'JU    Act. 


COLTON.  Cal. — Council  declares  in- 
ten. for  ornam.  lights  under  1911  and 
1915  acts  in  I  St.,  bet.  Rancho  and  10th 
Sts.,  and  in  portions  of  Colton  Ave.,  and 
other  Sts.;  approx.  101  Marbelite  posts 
■  if  type  No.  1500.  Olive  Phillips,  city 
.lerk. 


LOS  ANGELES,  Cal.— R.  A.  Wattson, 
1026  McCadden  PI.,  sub.  low  bid  to  Bd. 
Pub.  Wks.  at  $54,927  for  ornam.  lights 
in  9th  St..  bet.  Figueroa  St.  and  Ver- 
mont  Ave. 

A.  C.  Rice,  1963  Santec  St.,  low  at 
.$1881  for  ornam.  lights  in  Kilkea  Dr., 
bet.    Willoughby  and   Melrose   Aves. 


PALO  ALTO.  Santa  Clara  Co.,  Cal. — 
Property  owners  propose  to  install 
electroliers  in  Bryant  St..  bet.  Univer- 
sity and  Hamilton  Aves.  and  in  Emer- 
son St.,  het.  University  and  Lytton 
Aves.     A.  V.   Youena,   city  electrician. 


LOS  ANGELES.  Cal.— Council  de- 
clares inten.  fnr  Ornam.  lights  under 
1911  act  in  Glendale  Blvd..  het.  Baxter 
and  Temple  Sts.:  pressed  steel  posts- 
First  St..  bet.  Evergreen  Ave.  and  10  ft. 
n.   w.  of  Mott  St.:  pressed  steel  posts. 


ALHAMBRA,  Cal. — Council  declares 
Inten.  for  ornam.  lights  In  El  Molino 
St.,  bet  Main  St.  &  Granada  Ave;  1911 
act.    R.    B.    Wallace,    city    clerk. 


MACHINERY  &  EQUIPMENT 


MARTINEZ,  Contra  Costa  Co.,  Cal.  — 
County  Surveyor  R.  R.  Arnold  author- 
ized by  supervisors  to  purchase  autr 
trailer  for  use  in   county   road   work. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  Julv  1,  4  P.  M.,  bids  will  be  rec. 
by  Ansel  S.  Williams,  clerk.  Board  of 
Education,  San  Joaquin  and  Lindsay 
Sts.,  to  fur.  and  install  shop  equipment 
for  schools.  Lists  of  materials  desired 
obtainable    from    clerk    on    request. 


WOODLAKE.  Tulare  Co.,  Cal.— Until 
July  6,  7,30  P.  M.,  bids  will  be  rec.  by 
Fredericlf  Kitchner,  Clerk,  Woodlake 
Uftion  High  School  District,  to  fur. 
motor  bus  equipment:  (1)  4-cylinder, 
190-in.  wheelbase  underslung  chassis 
with  35x5  heavy  duty  tires;  1  extra,  5 
in  all.  Same  as  above  with  dual  wheels 
in  rear,  7  tires  in  all;  (2)  6-cylinder 
chassis  as  above  with  and  without 
dual  wheels  and  with  5  and  7  tires;  (3) 
26  passenger  body  for  any  and  all  of 
the  above.  Cert,  check  5%  payable  to 
clerk  required. 

BERKELEY.  Alameda  Co.,  Cal.— 
Until  July  7,  4  P.  M.,  bids  will  be  re- 
ceived bv  M.  C.  James,  Sect'y.,  Board 
of  Education,  2133  Allston  Way,  to  fur. 
one  No.  2  Norton  Universal  Tool  and 
Cutter  Grinding  Machine.  Cert,  check 
10%  payale  to  Board  of  Education  req. 
Further  information  obtainable  from 
secretary. 


PITTSBURGH,  Contra.  Costa  Co.. 
Cal. — Until  July  2,  10  a.  m.,  bids  will 
be  received  by  F'red  S.  Ramsell,  prin- 
cipal, Rlverview  Union  High  School,  to 
fur,  and  del.  manual  training  and 
shop  supplies.  Lists  of  materials  de- 
sired obtainable  from  principal  on  re- 
quest 


SAN  BERNARDINO,  Cal.— Until  7:30 
P.  M.,  July  6.  bids  will  be  rec.  for  one 
motor  pickup  sweeper  In  accordance 
with  spec.  No.  799.  Cert.  chk.  or  bond 
10%.     J.   H.   Osborn,   city  clerk. 


JIONTEREY,  Monterey  Co.,  Cal.— 
Until  July  1.  1:30  P.  M..  bids  will  be 
rec.  by  J.  H.  Graves,  clerk,  Monterey 
Unio.n  High  School  District,  to  fur. 
school  bus  for  transportation  of  pupils: 
4-cylinder:  seating  26  to  30  passengers 
equipped  with  tires,  etc.  Further  in- 
formation   obtainable    from    clerk. 


RAILROADS 


OREGON— Southern  Pacific  Co.,  6.". 
Market  St..  San  Francisco,  has  filed 
applicTtion  with  Interstate  Commerce 
Commission  for  permission  to  const. 
40-mi!e  of  r.r.  from  Klamath  Falls, 
Oregon,    to   Cornell.    California. 


FIRE  ALAEM  SYSTEMS 


MONTEREY.  Monterey  Co..  Cal.— Fire 
Chief  W.  E.  Parker  recommends  in- 
stallation      of    additional       fire       alarm 


FIRE  EQUIPMENT 


MONTEREY,  Monterey  Co..  Cal. — 
Fire  Chief  W.  E.  Parker  recommends 
purchase  of  additional  equipment, 
ladders,  etc.,  to  fight  fires  at  great 
heights  also  the  purchase  of  a  lono- 
gal.  per  min.  pumping  engine  In  addi- 
tion to  general  overhauling  of  the 
present    750-gaI.    pumper. 


SEWAGE  DISPOSAL  PLANTS 


VENTURA.  Cal.— $130,000  bond  issue 
for  sewage  disposal  works  carried  at 
recent  election. 


PORTERVILLE,  Tulare  Co.,  Cal. — it. 
A.  Teget,  Harvard  PL,  Ontario,  sub. 
low  bid  to  city  at  $43,330.60  and  will  be 
awarded  cont.  to  const,  sewage  dis- 
posal plant.  The  unit  prices  are:  (1) 
Imhoft  tanks,  $27,675;  (2)  filters,  $3900 
(3)  sludge  beds,  $250;  (4)  excav.  approx. 
18,070  cu.  yds.,  at  38c  yd.;  (5)  oil  surf. 
at  33c  sq.  yd.;  (6)  18-in.  vit.  sewer 
pipe  »t  $1.70  ft;  (7)  12-ln.  vlt.  sewer 
pipe  at  $1.20  ft.;  (8)  m.  h.  at  $80  each; 
(9)  outlet  box  at  $50.  Other  bids: 
Hartley-Camp  Constr.  Co.,  $50,672.77; 
Frederickson  &  Watson,  San  Francisco 
$58,976.25. 


LOS  GATOS,  Santa  Clara  Co.,  Cal. — 
Initial  steps  toward  organization  of  a 
sanitary  district  to  serve  approx.  200 
sq.  miles  of  territory  have  been  taken 
by  interests  representing  San  Jose, 
College  Park,  Burbank,  Campbell,  .Sar- 
atoga and  Santa  Clara.  Efforts  will 
be  made  to  have  Cupertino  and  Sun- 
nyvale Included.  I.  D.  Mabie  of  Los 
Gatos  is  a  prime  mover  in  the  proposed 
project.  It  Is  proposed  to  provide 
metropolitan  facilities  for  the  disposal 
of  sewage  from  the  cities  named. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
Engineers  Chas.  Oilman  Hyde  and 
Walter  Howe  have  submitted  seven 
sewer  projects  to  the  city  council 
ranging  cost  from  $275,000  to  $665,000 
to  solve  city's  sanitation  problem.  The 
engineers  will  probably  recommend  a 
$500,000  bond  issue  to  cover  a  project 
estimated  to  cost  $475,000,  bids  to  be 
asked  on  two  types  of  pipe,  concrete 
and  cast  Iron.  Briefly,  the  engineers' 
report  covers  the  following  proposi- 
tions: 

Project  No.  2  estimated  the  land 
would  cost  approximately  $175,000,  and 
that  the  outfall  ■Rould  range  from 
$225,000  to  $400,000,  according  to  the 
pipe  used,  either  cast  iron  or  concrete. 
The  total  cost  was  $475,000,  and  it  was 
figured  the  annual  cost  would  be  from 
$27,000  to  $31,300,  according  to  the  type 
of  construction. 

Project  No.  2  estoimated  the  land 
works  at  $180,000;  the  outfall  from 
$95,000  to  $140,000,  with  the  totals 
ranging    from    $275,000    to    $320,000. 

Project  No.  3  gave  the  cost  of  the 
land  works  at  $185,000.  with  the  out- 
fall ranging  from  $280,000  to  $355,000, 
according  to  the  type  of  construction. 
The  totals  were  from  $465,000  to  $450,- 
000,  and  the  annual  cost  $31,300  to  $35,- 
200. 

Project  No.  4  estimated  the  land 
works  at  $190,000,  and  the  outfall  from 
$110,000  to  $165,000,  and  the  totals 
from    $300,000    to    $355,000. 

Projects  5,  6  and  7  ranged  from  $445,- 
000.  $500,000  and  $653,000,  and  all  were 
projects  for  treatment  of  the  sewage, 
rather  than  disposal  and  being  more 
costly  to  operate  were  not  considered 
advisable. 


MISCELLANEOUS    SUPPLIES 


INGLEWOOD,  Cal.  —  Chamber  of 
<"ommerce  backs  movement  tO  call 
election  on  $500,000  bond  issue  for  pub- 
lic improvements,  incl.  $350, 0»0  for 
streets  and  highways;  $100,000  for 
park.s,   and   $50,000   for  drainage   work. 


JVATER  M'ORKS 


SAN  FRANCISCO— Board  of  Public 
Works  has  requested  supervisors  to 
appropriate  $18,500  to  finance  exten- 
sions of  water  mains  in  Beach  and 
North  Point  streets. 


OSWEGO,  Ore. —  Bonds  of  $100,000 
voted  to  finance  construction  of  muni- 
cipal water  system.  H.  L.  Gilbert. 
Portland.  Ore.,  is  consulting  engineer 
on    project. 


SAN  DIEGO.  Cal.— City  council  has 
ffimally  transferred  $400,000  Otay  pipe 
line  funds  to  water  main  extension 
fund.  Woik  Is  to  start  at  once  as  many 
paving  jobs  have  been  held  up  for 
water  pipes. 


REDWOOD  CITY.  San  Mateo  Co..  Cal 
— Bids  will  be  asked  at  once  by  W.  A. 
Price,  city  clerk,  to  fur.  and  install 
pump  at  city  water  works. 
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Architec  ts=Engineers — 
City  and  County  Officials 

How  about  bids  wanted  ? 

Are  you  s;itisficd  with  the  bids  you  received  on  that 
last  job? 

Did  you  have  competition — and  plenty  of  it? 
If  not — why  not? 


Without  chartro  the  MUILDINO  &  ENGINEERING 
NEWS  will  place  your  job  before  the  construc- 
tion interests  of  the  Pacific  Coast.  That  means 
competition  and — com|)ctition  means  the  lowest 
possible  bid. 

If  you  want  competition  send  particulars  of  your  job 
to  BUILDING  &  ENGINEERING  NEWS— 
also  a  set  of  plans  and  specifications. 

Reach  the  Independent  Bidder  through  the  columns 
of  BUILDING  &  ENGINEERING  NEWS 

The  combined  ^cws  services  of  BUILDING  &  EN- 
GIN  KK  KING  NEWS  have  a  circidation  of 


3340 


— rt-aehinK  the   liuKineor,   Contractor  and  Mate 
rial   Dcalei-. 


Can  you  rca<-n  one  (juartcr  the  amount  of  interested 
people  thiiuijih  any  other  news  service  published 
in  this  section?  We  think  not — in  fact,  we  know 
v(!u  cannot. 


If  yon  want  <om petition— if  you  want  independent. 
contractoi-s  to  fifrarp  your  job — if  you  want  the 
lowest  possible  hi'rf— send  particulars  of  your 
project   to 
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MONTEREY,  Monterey  Co..  Cal.  — 
Fire  Chief  \V.  E.  Parlter  recommends 
to  city  trustees  installation  ot  addi- 
tional water  mains  and  hydrants  in 
Oak  Grove  district.  H.  D.  Severance, 
city   engineer. 

REDWOOD  CITY,  San  Mateo  Co., 
Cal.— Rocca  and  Caletti.  609  C  St..  San 
Rafael,  at  $21,300  awarded  cont.  by 
city  trustees  to  const,  rein.  cone,  res- 
ervoir for  municipal  water  works. 
Other  bids  were:  Daly  Bros.,  $21,416; 
C  J  Lindgren,  $22,350;  Grant  and  IJart. 
$22,680  C.  H.  Gray,  $22,970;  Hersh- 
back  and  Sciarrino,  $24,000:  H.  C.  Ven- 
sano   Co.,    $24,295;    C.    A.   Biuce,    $25,240. 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,   June   27,   1925 


SAN  LEANDRO,  Alameda  Co.,  Cal.^ — 
City  trustees  contemplate  bond  issue 
to  "finance  purchase  of  site  and  estab- 
lishment ot  public  park.  J.  J.  Gill  is 
city    clerk. 


SEWERS  &  STREET  WORK 


PASADENA.  Cal. — A.  O.  Nelson,  2495 
Blanche  St.,  Pasadena,  sub,  low  bid  to 
city  at  $56,142  to  imp.  Walnut  St.,  bet. 
Allen  and  Santa  Anita  Aves.,  involv. 
grade,  oil  mac,  pave.,  curb,  gut.,  walk, 
culv.,    8-in.   vit.    sewer,    ornam.   lights. 


STOCKTON.  San  Joaquin  Co..  Cal. — 
-M.  Murphy,  1321  Milvia  St..  Berkeley. 
submiUed  low  bid  to  council  lo  install 
water  system  in  Victory  ;ind  Oak 
Parks.  involv.  (1)  4.000  ft.  3-in. 
wrought  iron  pipe  (dipped).  $.12  ft; 
(2)  IS.dOO  ft.  1-in.  do  $.11  ft.  (3)  70 
sprinklers  with  connections.  $25  ea. 
E  W.  Redman  only  other  bidder  at 
(1)  $.15;  (2)  $.12;  (3)  $.50.  Taken  un- 
der   advisement. 


RENO,  Nevada. — Jacob  C.  Meyer  & 
Co.,  Reno,  at  $2,263  submitted  low  bid 
to  Building  and  Grounds  Committee  of 
Highwavs  Exposition  to  install 
sprinkling  system  in  Idlewild  Park. 
Bids  taken    under  advisement. 


ANAHEIM.  Cal.— Until  1  p.  m..  July 
2  bids  will  be  rec.  by  city  for  one  deep 
well  pump.  Edw.  B.  Merritt,  city  clerk. 
Cert,   chk.,    10%. 


VENTURA,  Cal.— $35,000  bond  Issue 
for  additions  and  extensions  to  muni- 
cipal water  system  carried  at  recent 
election. 

BEVERLY  HILLS,  Cal.— Until  8  P. 
M  ,  July  6,  bids  will  be  rec.  for  one  di- 
rect connected  motor  driven  centrifugal 
booster  pumping  unit.  B.  J.  Firminger, 
city   clerk. 

OAKLAND.  Cal. — East  Bay  Munici- 
pal Utility  District,  John  H.  Kimbal';. 
sect'y.,  Ray  Building.,  extends  time  for 
opening  bids  for  various  units  of  pro- 
ject from  July  20  to  Sept.  4.  Bids  are 
wanted  for  (1)  const,  dam  350  ft.  high 
containing  325,000  cu.  yds.  cone,  to 
impound  waters  of  Mokelumne  river 
at  point  near  Lancha  Plana:  (2)  aque- 
duct of  tunnels  and  pipe  lines  about 
90-mi.  in  length:  (3)  pumping  plant: 
(4)  other  auxiliaries.  The  work  will 
be  divided  into  eleven  schedules. 
which    may   be    bid    on    separately. 


ANAHEIM.  Cal.— Until  1  P.  m.,  July 
2.  bids  will  be  rec.  for  one  deep  well 
pump,  spc.  on  file  at  office  of  the 
city  elk.  Edw.  B.  Merrit.  Cert.  chk. 
10%. 


VIST.-X.  Cal. — Until  1  p.  m..  July  13. 
bids  will  be  rec.  by  Vista  Irrig.  Dist., 
ranging  from  2-in.  to  16-in.  in  diam. 
and  fittings  for  same.  Plans  on 
file  at  office  of  the  chief  engr., 
Kenneth  Q.  Volk.  Cert.  Chk.  or  bond. 
lOTf.      J.    N.    Hesley.    sec'y. 


PLAYGROUNDS  AND   PARKS 


SANTA  ROSA.  Sonoma  Co..  Cal. — 
■n'alter  A.  Hoff,  San  Francisco  land- 
scape engineer,  has  submitted  prelim- 
inary plans  to  Chamber  of  Commerce 
for  proposed  improvements  In  Luther 
Burbank  Park.  Taken  under  advise- 
ment. 


REDWOOD  CITY,  f^an  Mateo  Co..  Cnl 
— Bids  will  be  asked  at  once  by  W.  A. 
Prlcf.  city  clerk,  to  fur.  and  erect  a 
4-fl.  wire  fence  around  property  at 
city   plant   In   Chestnut   St. 


SAN-  i.*ABLO;~«,'QntrirGo8ta  Co,;  Cal. — 
L.  L.  Page,  8th  and  Bissel  Ave.,  Rich- 
mond, awarded  cont.  by  San  I'ablo 
Sanit.ary  Dist.  to  const,  sewers  under 
Res.  of  inten.  11,  involv.  6-in.  vit.  sew- 
i-r.  i.:,7  lin.  ft;  6-in.  c.l.  pipe,  $2.20  lin. 
ft.;  trestle.  $4  lin,  ft;  manholes.  $62 
la;  lampholes,  $10  ca;  6x4-in.  wye 
branch,   $.50   ea. 


PLACER  COUNTY.  Cal. — Bishop  & 
Brooks.  Sacramento,  at  $23,912  (engi- 
neer's estimate,  $23,520)  awarded  cont. 
by  State  Highway  Commission  to  sur- 
face with  crushed  rock  11  mi.  from 
Tahoe  City  to  Nevada  line  around  north 
end  of  Lake  Tahoe. 


MONTEREY  COUNTY.  Cal. — Fred  W. 
Nighbert,  Bakersfield.  at  $66,205  (engi- 
neer's estimate  $69,520)  awarded  cont. 
by  State  Highway  Commission  to  place 
rock  shoulders  on  23.1  mi.  in  Salinas 
Valley  bet.  1  mi.  north  of  Bradley  and 
San   Lucas. 


INGLEWWOD,  Cal. — Martin  B.  Jones. 
Baldwin  Park,  awarded  cont.  by  city 
at  $18,928  to  imp.  Hardy  St..  bet.  In- 
glewood  and  Hawthorne  Aves..  involv. 
148.522  sq.  ft.  grade.  1.5c  ft.;  87.100  sq. 
ft.  5-in.  oil  mac.  9.5c  ft.;  23,600  sq.  ft. 
walk.  15c  ft.;  4765  ft.  curb.  40c  ft.;  6240 
sq.  ft.  5-in.  gut.,  20c  ft.;  2090  sq.  ft.  8- 
in.  gut.,  25e  ft.;  34  % -in.  water  serv., 
$12  each;  7  2-in  water  serv.  $30  each. 

J.  L.  McClain,  3452  W.  Slauson  Ave., 
at  $24,528  awarded  cont.  to  imp.  Rose- 
wood and  other  Sts..  involv.  312,464  sp. 
ft.  garde.  1.3c  ft.;  36.056  sp.  ft.  5-in.  oil 
mac  pave,  lie  ft.;  93,659  sq.  ft.  oiled 
roadwav.  3.5c  ft.;  50,379  sq.  ft.  walk, 
15c  ft.;  10,139  ft.  curb,  40c  ft.;  3606  sq. 
ft.  5-in.  gut.,  20c  ft.;  116  %-in.  water 
service,   $12   each. 


SANTA  ANA,  Cal.— Griffith  Co.,  502 
L.  A.  Ry.  Bldg.,  Los  Angeles,  awarded 
cont.  bv  citv  at  $15,575  to  imp.  S.  Ar- 
tesia  St.,  bet.  West  First  and  Myrtle 
Sts.,  involv.  87,410.25  sq.  ft.  5-in.  concr. 
pave.,  16.4c  ft.;  642.49  ft.  curb,  42c  ft.; 
2506  sq.  ft.  3Vi-in.  cem.  walk.  16c  ft.; 
80  sq  ft.  5-in.  walk,  20c  ft.;  1176  ft.  4- 
in.  hse.  sewers,  45c  ft.;  30  ft.  8-in.  sewer 
75c  ft. 


SONOMA  COUNTY.  Cal. — Galbraith  & 
Janes,  Napa,  at  $278,466  (engineer's 
estimate  $296,933)  awarded  cont.  by 
State  Highway  Commission  to  repave 
with  "second  story"  concrete  and 
grading  8.8  mi.  ot  Redwood  Highway 
bet.    Santa   Rosa   and  Healdsburg. 


LOS   A.NGELES.   Cal. McCray   Co., 

4  16  Ameiican  Bank  Bldg.,  sub.  low  bid 
to  bd.  pub.  wks.  at  $50,446  to  imp. 
Mercury  Ave.,  bet.  Huntington  Drive 
.North  and  Boundary  Ave.,  involving 
grade  at  $5300,  532,263  sq.  ft.  6-in. 
cOiic.  pave.  ISc  ft..  5643  ft.  curb  55c  ft.. 
27,529  sq.  ft.  walk  16c  ft.,  50  sq.  ft. 
guc.  25c  ft.,  storm  drain  compl.  at 
?  16.000.  sewer  compl.  at  $3000,  1879  ft. 
hse.  sewers  $1.15  ft.,  412  sq.  ft.  remod. 
with  rock  and  oil  surf.  8c  ft.,  42,771  sq. 
fi.    5-;n.   cone,   pave   16c  ft. 


SAN  DIEGO,  Cal.  —  J.  N.  Chandler, 
4067  Van  Dyke  Ave.,  sub.  low  bid  to 
city  at  $15,000  for  sewer  sys.  in  Alhani- 
bra  Park,  involv.  8994.42  ft.  6-in.  cone, 
pipe,  3137  ft.  S-in.  cone,  pipe,  28  m.  h., 
1  drop  m.  h.,  16  dead-ends,  2  hse.  conn; 
1911   act. 


CORNING,  Tehama  Co.,  Cal.— T.  H. 
and  M.  C.  Polk,  Chico,  at  $38,771  award, 
cunt,  by  city  trustees  to  pave  Solano 
St..  bet.  Third  and  Houghton  Sts.,  in- 
volving grading  $.02  sq.  ft:  cone,  pave- 
ment, $.22  sq.  ft.;  cone,  gutters,  $.24 
sq.  ft;  cross  walks.  $.22  sq.  ft.;  cem. 
walks,  $.16  sq.  ft.;  curbs.  $.40  lin.  ft.; 
culveits.  excavation,  etc..  $24  cu.  yd; 
c.  i.  covers  $460;  22  electroliers  includ. 
pipe,    etc.,   $4550. 


NEVADA  AND  SIERRAS  COUNTIES 
Calif. — Nevada  Contracting  Co.,  Fallon 
Nevada,  at  $270. yS2  (engineer's  esti- 
mate $232,940)  awarded  cont.  by  State 
Highw.ay  Commission  to  grade  last  six 
miles  in  Truckee  river  Canyon,  to  open 
highway  into  Nevada. 


SANTA  MONICA.  Cal.— Kneen  Pav- 
ing Co.,  216  Dudley  Blk.,  sub.  low  bid 
to  city  to  imp.  Main  St.,  Colorado  Ave., 
and  portions  of  2nd  and  3rd  Sts..  in- 
volv. raising  grade  of  Colorado  Ave.  12 
ft.,  approx.  65.000  cu.  yds.  grade;  265.581 
sq.  ft.  2-in.  Warrenite  pave,  on  3-in. 
base;  10.000  sq.  ft.  5-in.  concr.  pave.; 
7700  ft  curb;  44.650  sq  ft  walk:  4400  ft. 
4-in.  to  8-in.  C.  I.  pipe  (water  system). 
60-in.  concr.  storm  drain;  400-ft.  re- 
taining wall  involv.  about  300  cu.  yds. 
"A"  concr.  and  reinf.  concr.  bridge  of 
about  100  ft.  span.  Work  is  estimated 
to  cost  about  $260,000. 


JIONTEREV,  Mex.  —  Mexican  govt 
plans  immediate  const,  of  highway  bet 
Monterey  and  Saltillo,  about  80  mi.  or 
proposed  route  from  Laredo,  Tex.  tc 
Mexico    City. 


SANTA  ROSA,  Sonoma  Co..  Cal.  — 
Clark  and  Henery  Const.  Co..  Chancery 
Bldg.,  San  Francisco,  bidding  $.208  sq. 
ft.  p.nving:  curbs  and  gutters,  $.90  lin. 
ft.,  awarded  cont.  by  council  to  imp. 
Madison  St.,  bet.  W-6th  and  W-7th;  D 
St.,  bet.  3rd  and  4th  and  Spring  St..  bet. 
4th  .t  16th  Sts.  Projects  involv.  grad- 
ing; reconst.  existing  waterbound  ma- 
cadam surface  to  form  4-in  water- 
bound  macadam  base  and  surface  w-ith 
3-in.  Willite  Process  asph.  cone,  laid 
in  1 -course:  hyd.  cem.  cone  curbs  and 
gutters. 


SAN  DIEGO,  Cal.— Until  10:30  a.  m., 
July  6.  bids  will  lie  rec.  to  imp.  Na- 
tional Ave.,  bet.  31st  and  41st  Sts.,  In- 
volving 2162.4  cu.  yds.  excav.,  102S  cu. 
yds.  embank..  27.763.35  sq.  ft.  gut.,  surf 
with  IVo-in.  asph.  cone,  310,514  sq.  ft. 
l'.2-in.  asph.  cone.  pave,  on  5-in.  cone, 
base,  6755.21  sq.  ft.  walk,  1391.55  ft. 
curb,  1162.86  ft.  B-iii.  cone,  sewer  pipe, 
S  6-in.  cem.  laterals,  80  ft.  16-ln.  d.  s. 
cone,  sewer  pipe,  14  ft.  16-in.,  14-gauge 
corru.  iron  pipe.  F.  A.  Rhodes,  city  eng. 
1911   Act. 


STOCKTON.  San  Joaquin  Co.,  Cal. — 
Until  June  29,  5  P.  M.,  bids  will  be  re- 
ceived by  A.  L.  Banks,  city  clerk,  to 
furnish  certain  nursery  stock,  plants, 
trees  and  shrubs  for  planting  in  Strib- 
ley.  Victory  and  Municipal  Baths 
Parks.  Cert,  check  10%  payable  to  City 
Auditor  reo.  with  bid.  Specifications 
obtainable  from  city  clerk. 


HAMPTON 

ELECTRIC  AND  MFG.  CO. 
ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
.i25  HOWARD  .STREET.  SAJT  FRANCISCO 

MOTORS 

Jievi  iiimI   Csed,   Bi)iif;ht,  Suld,   Exchanged,  Rented  and   Repaired 

Industrial  Lif^ht  and  Power  Installation 

Telephone  SUTTER  3266 
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SANTA  KOSA,  Sonoma  Co.,  Cal.— City 
Knj,'.  Paul  Gretn  instructed  to  prepare 
spec,  to  legrade  and  pave  Stii  St.,  bet. 
Wasliington  and  A  Sts.  and  12th  St., 
bet.  McDonald  and  4th  St.f. 


PACIFIC  GROVE,  Monterey  Co.,  Cal. 
— City  Eng.  H.  D.  Severance  preparing 
spec,  tor  sewer  in  Alder  St.,  bet.  Light- 
house Ave.  and  Short  St. 


MERCED  COUNTY,  Cal.  —  Kaiser 
Paving  Co..  American  Banit  Bldg.,  Oak- 
land, at  $23,368  (engineer's  estimate, 
$24,130)  awarded  cont.  to  widen  with 
crushed  gravel  or  stone,  10.0  mi.  in 
Merced  county  bet.  6  mi.  east  of  Los 
Banos   and   San   Joaquin   river. 


SAN'  LEAN'DRO  Alameda  Co.,  Cal. 
— iiutchinson  Co.,  Hutchinson  Bldg., 
Oakland,  at  $29,433  awarded  cont.  by 
city  trustees  to  imp.  E-14th  St,  involv. 
grading;  pave.,  curbs,  gutters  and 
drainage  cuiverts.  Central  Const.  Co.. 
Oakland,    onlv    other    bidder    at    $31,160. 


TEHAMA  COUNTY,  Cal.  —  E.  A. 
Burns,  Stockton,  at  $36,922  (engineer's 
estimate,  $39,179)  awarded  cont.  by 
State  Highway  Commission  to  pave 
with  Port.  cem.  cone.  1  mi.  through 
town  of  Corning. 


MONTEREY,  Monterey  Co.,  Cal. — 
Until  July  7,  7  P.  M.,  bids  will  be  rec. 
by  A.  J.  Mason,  city  clerk,  (Res.  of 
Inten.  2113)  to  const.  6-in.  vit.  sewer  in 
Franklin  St.  from  point  120  ft.  west  of 
Cedar  St.  to  Bowen  St.,  etc.,  also  4 
manholes;  1  inspection  hole  and  56  4- 
in.  wye  branches.  1911  Act.  ("ert.  check 
10%  payable  to  city  req.  Plans  obtain- 
able from  H.  D.  Severance,  city  eng. 

SAN  DIEGO  COUNTY,  Cal.— As 
previously  reported,  bids  will  be  rec. 
by  State  Highway  Commission,  July  6, 
for  13.1  mi.  of  highway  in  San  Diego 
county;  10.8  mi.  to  be  paved  with 
Port.  cem.  cone,  and  2.3  mi.  to  be 
widened  with  Port.  cem.  cone,  should- 
ers. Project  involves:  51,000  cu.  yds. 
rdwy  e-vcavation  without  classifica- 
tion; 137,000  sta.  yds.  overhaul;  1000 
cu.  yds.  structure  excavation  without 
classification;  73,400  sq.  ft.  subgrade 
(preparing  and  shaping);  6350  tons 
rock  in  shoulders;  24,850  cu.  yds.  "A" 
cem.  concrete  (pavement  and  repairs  to 
existing  base);  1320  cu.  yds.  "A"  cem. 
concrete  (shoulders);  550  cu.  yds.  "A" 
cem.  concrete  (structures);  40,600  sq. 
yds.,  fur.  and  place  reint.  steel  (pave- 
ment); 31,700  lbs.  bar  reint.  steel  in 
place  (structures);  490  lin  ft.  18",  70 
lin  ft.  24"  and  8  lin.  ft.  30"  corru.  metal 
pipe;  438  lin.  ft.  12",  168  lin.  ft.  18"  and 
36  lin.  ft.  24*light  reinf.  cone,  pipe; 
1350  cu.  yqds.  removing  cone,  in  ex- 
isting base.  Comm.  will  fur.  corru. 
metal  pipe. 


CULVER  CITY,  Cal.— Braun,  Bryant 
&  Austin,  P.  O.  Box  477,  Inglewood. 
awarded  contr.  by  city  at  $57,241  to 
imp.  portions  of  Elenda  St.  and  Ore- 
gon Ave.,  involv.  cuib  60c  ft.,  cem. 
walk  24c  sq.  ft..  National  pave,  un 
concr.  base  28.75c  sq.  ft.,  grade  $2.S.D 
lin.  ft.,  remove  curb  16c  lin.  ft.,  re- 
move   walk    6c    sq.    ft. 


BAKERSFIELD,  Kern  Co.,  Cal  — 
Council,  V.  Van  Riper,  clerk,  declares 
inton.  (513)  to  imp.  alleys  in  Blocks  29, 
30,  31  and  33,  Southern  Addition,  in- 
volv. grade  and  pave  with  5-in.  cem. 
cone.  1911  Act.  Protests  July  6,  W. 
D.   Clark,   city   engineer. 


SAN  ANSELMO.  Marin  Co.,  Cal.— 
Pacific  States  Constr.  Co.,  Call  Bldg., 
San  Francisco,  at  $35,354  awarded  cont. 
by  town  trustees  to  imp.  portions  of 
San  Francisco  Blvd.,  etc.,  involving 
grading,  cone,  curbs  and  gutters;  corru. 
iron  pipe  culverts;  6-in.  vit.  sewer;  vit. 
pipe  lampholes;  pave  with  asph.  cone, 
with  asph.  shoulders.  A.  J.  Raischj 
San  Francisco,  only  other  bidder  at 
$36,472. 


COMPTO.N".  Cal.— Vido  Kovacevich, 
1553  Loma  Ave.,  Long  Beach,  sub.  low 
bid  to  city  at  $4953  for  sewer  in  Sloan 
Ave.,  Poinsettia  Ave.  and  Myrrh  St., 
involv.  4124  ft.  8-in.  cem.  pipe,  74c  ft.; 
1156  ft.  6-in.  cem.  pipe,  65c  ft.;  12  m.  h. 
$70  ea.;  3  t.  t.,  $95  ea,;  2  f.  t.  to  be  re- 
mod,,  $12.50  each. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
Supervisors  reject  bid  of  Granite  Const. 
Co.,  Watsonville,  at  $4496  to  imp. 
Aromas  Rd.  and  work  will  be  done  by 
county  forces.  Lloyd  Bowman,  county 
surveyor. 


Barber    Greene   Model    42    Loader 


other  Prominent 
Cser§  Are 

Pratt  Building 
.Materials  Co 

North    Beach    Auto 
Hauling  Co 

Arthur    Hess 

Oakland    Paving   Co. 

California    Highway 
Commission 

Ratus  nnd   Borland 

.And   20  others 
,411  .SiitLsfieil 


SiMcj    tJrii.iIng  &  Teaniiiig  Co. 


SMITH-BOOTH-USHER  CO. 

Direct   Pactoiy   Representatives  and    Distributors 
50-60  FREMONT  ST. 
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SAN  RAFAEL,  Marih  Co.,  Cal.— 
Edward  A.  Forde  awarded  cont.  by  su- 
pervisors for  road  work  in  Rd.  Dist. 
Imp.  No.  13,  involv.  grading,  $1  cu.  yd.; 
prepare  subgrade,  $.015  sq.  ft.;  hyd. 
cone,  pavement,  $.245  sq.  ft.;  12-in. 
corru.  iron  pipe,  $2  lin.  ft.;  18-in.  corru. 
iron  pipe,  $3  lin.  ft.;  catchbasins,  $50 
each;  culvert  inlet,   $65  each. 


MERCED,  Merced  Co..  Cal.— Until 
.July  7,  10  a.  m.  bids  will  be  rec.  by 
P.  J.  Thornton,  county  clerk,  to  const. 
16-mi.  of  asph.  oil  macadam  highway, 
in  Road  Dist.  No.  8,  Stevinson-Hilmar 
section.  Cost  will  be  approx.  $230,- 
00(1.  Plans  obtainable  from  W.  E. 
Bedesen,    county   surveyor. 


OAKLAND,  Cal.  —  Hutchinson  Co., 
Hutchinson  Bldg.,  Oakland,  awarded 
cont.  by  council  to  imp.  portions  of 
Dowling  St.,  involv.  grading,  $.04  sq. 
ft.;  cone,  curb,  $.75  lin.  ft.;  cone,  gut- 
ter, $.26  sq.  ft.;  oil  macadam  pavement, 
$.11    sq.   ft.;   cem.    walks,   $.18    sq.   ft. 

Hutchinson  Co.,  awarded  cont.  to 
imp.  E-18th  .St.,  bet.  34th  and  35th 
Aves.,  involv.  grading.  $.02  sq.  ft.;  cone, 
curb.  $.70  lin.  ft.;  cone,  gutter,  $.26  sq. 
ft.;  oil  macadam  pavement,  $.115  sq. 
ft.;    cem.    walks,    $.16    sq.    ft. 


STOCKTO.N,  San  Joaquin  Co..  Cal.— 
Until  July  6,  5  P.  M.  bids  will  be  rec. 
uy  A.  L.  Banks,  city  clerk  to  imp.  (764) 
Fremont  St.,  bet.  Pilgrim  and  Ophir 
Sts.,  and  bet.  Ophir  and  Sierra  Nevada 
St.  involv.  grading;  cone,  curbs  and 
gutters;  walks;  3-in.  cementing  gravel 
base  and  2H  in.  asph.  cone,  base  with 
1^/2.  in.  asph.  cone,  surface;  const,  san- 
itary sewer  system,  house  sewers,  br. 
and  cone,  manholes,  etc.  1911  Act  and 
tJnnd  Act  1915.  Cert  check  10%  pay- 
able to  City  req.  Plans  on  file  in  of- 
tice    of   clerk.      W.    B.    Hogan,    city    eng. 


REDWOOD  CITY,  San  Mateo  Co., 
Cal, — City  trustees,  W.  A.  Price,  clerk, 
declare  inten.  (H-9)  to  imp.  portions 
of  Arguello,  Rogers  and  Samson  Sts., 
etc.,  involv.  scarify  and  reshape  and 
pave  with  16-in.  asphaltic  surface; 
const,  hyd.  cem.  gutters;  corru,  iron 
arch  culverts.  1911  Act  and  Bond  Act 
1915.  Protests  July  6.  C.  L.  Dim- 
mitt,    city    eng. 


REDWOOD  CITY,  San  Mateo  Co., 
Cal. — City  Eng.  C.  L.  Dimmitt  prepar- 
ing spec,  to  pave  Adams,  Jackson, 
Cleveland  and  Madisons  Sts..  with 
asph.  macadam.  It  was  previously 
voted  to  pave  with  Vibrolithic  concrete 
but  at  request  of  majority  of  property 
owners  asph  macadam  pavement  was 
ordered. 


S.4LINAS.  Monterey  Co..  Cal. — Until 
July  fi,  7:30  P.  M.  bids  will  be  rec.  by 
-M.  R.  Keef,  city  clerk,  (40)  to  imp. 
I'hestnut  St..  bet.  California  and  Pa- 
jaro  Sts.  involv.  grading;  pave  with 
o-in.  hyd  cem.  cone;  const,  hyd.  cem. 
cone,  curbs.  1911  Act  and  Bond  Act 
1915.  Est.  cost  $8431.  Cert  check  10% 
payable  to  city  req.  Plans  on  file  in 
office    of   clerk.      Howard   Cozzens.    city 


GLENDALE,  C.i  1.— Council  J.^clares 
inten.    to    imp.    under    1911    act: 

Granada  St.,  bet.  Raleigh  and  Maple 
J^ts.,  and  portions  of  other  sts;  grade. 
:i-in.  oil  mac.  pave.  cem.  gut.,  walks, 
ti-in  class  "B"  C.  I.  water  pipe,  8-tn. 
\'it.   sewer. 

Alley  n  of  Stocker  St.,  bet.  Pacific 
-Ave.  and  Dorothy  Dr.,  and  portions  of 
other  sts.;  grade,  3-in.  oil  mac.  gut., 
wooden    headers. 


STOCKTO.V.  San  Joaquin  Co..  Cal — 
Council,  A,  L.  Banks,  clerk,  declares 
inten.  (766)  to  imp.  Stanislaus  st.  bet. 
Main  St.  and  Weber  Ave.  involv.  re- 
moval of  basalt  block  gutters,  existing 
water  bound  macadam  pave,  excavate 
and  shape  earth  subgrade  and  replace 
and  shape  existing  macadam  pavement 
to  receive  new  pavement,  curbs  and 
gutters;  const,  comb.  cone,  curbs  and 
autters;  pavement  to  consist  of  water 
h.rund  macadam  removed  and  replaced 
in  grading  and  such  additional  ce- 
menting road  gravel  required  to  give 
3-ln.  base,  a  2M;-In.  asph.  cone  base 
and  2-in.  asph.  cone,  surface:  const 
4-ln.  sanitary  sewer  house  connections 
)9li  .\,t  .«r  Bond  Act  1916.  Protest 
July    6.      W.    B.    Hagan.    city    eng. 
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LiAKLANU  Cal. — Frariik  Ferreira, 
:;!ii3  Boeliiner  St.,  Fruitvale,  awarded 
cont.  by  council  to  sewer  poi  tions  of 
Olive  St.,  iuvolv.  8-in.  pipe  sewer,  $1.50 
lin.  ft;  lampholes,  tl4  ea;  wye  branch, 
il   ea. 


VKNICE.  Cal.— Jack  and  Ross 
Youngblood,  Venice,  sub.  low  bid  to 
ciiy  at  $!(85S  to  imp.  Brooks  Ave.,  bet. 
Kiectric  and  6th  Aves..  involv.  53,409 
sq.  tt.  giade  l.ac  It.,  53,409  sq.  ft.  6-in. 
Conor,  pave.  16.4c  ft.  253  sq.  ft.  walk 
lUc   fi.,    267    ft.    curb   55c   ft. 


.SOUTH  PASADENA,  Cal.— Until  6  p. 
m.,  July  13,  bids  will  be  rec.  to  pave  on 
Lincoln  Lane,  involv.  3-in.  asph.  concr. 
Plans  on  file  at  office  of  city  engi-. 
Cert.  chi;.  or  bond,  10%.  Nettie  A. 
Hewitt,    city    elk. 


SALINAS,  Monterey  Co.,  Cal.— Un- 
til July  6.  7:30  P.  M.  bids  will  be  rec. 
by  M.  R.  Keef,  city  clerk,  (41)  to  imp. 
Oak  St.,  bet.  South  Main  and  Califor- 
n.a  Sts.,  involv.  grading;  const,  hyd. 
cem.  cone,  curb  and  walks;  pave  with 
5-in.  hyd.  cem.  cone  (Est.  cost  $13,- 
635).  1911  Act  and  Bond  Act  1915. 
Cert,  check  10%  payable  to  city  req. 
Plans  on  file  in  office  of  clerk.  How- 
ard   Cozzens,    city    eng. 


OAKLAND,  Cal.— W.  J.  Tobin.  257 
Santa  Ray  Ave.,  Oakland,  awarded 
cont.  by  council  to  sewer  portions  of 
Lyman,  Hanley,  Castierine,  Tiffin 
roads  (Fruitvale  Gardens  Farm)  in- 
volv. 8-in.  vit.  pipe  sewer,  $3.20  linfl  ft; 
IOtIh.  sewer.  $3.50  lin.  ft;  10-in. 
wrought  steel  pipe  sewer  (includ.  cone, 
piers,  limber  foundation  and  cover- 
ing), .?>i  lin.  ft:  manholes,  $140  ea;  12- 
in.  lamphole,  $30  ea;  8-in.  lamphole. 
$25  ea;  8-in.  drop  manhole,  $30  ea; 
drop  connection,  $25  ea;  wye  branch, 
$1    ea. 


LOS  ANGELES,  Cal.  —  Hall-Johnson 
Co..  P.  O.  Box  355.  awarded  cont.  by 
city  at  $11,350.20,  for  imp.  Marie  Ave. 
bet.  Saylin  Lane  and  Meridian  St.,  in- 
volving-   cone,    pave.,    etc. 

Griffith  Co.,  502  L.  A.  Ry.  Bldg., 
awarded  cont.  at  $18,891.56  for  imp. 
Bronson  Ave.,  bet.  Country  Club  Dr. 
and  Pico  St.,  involv.  Warrenite  pave., 
>urh,   walk,  etc. 

Griffith  Co.  awarded  cont.  at  $15,689 
to  imp.  24th  St.,  bet.  Gaffey  and  Meyler 
Sts.,  involv.  cone,  pave.,  curb,  etc. 

T.  \V.  Oglesby,  4  23  Edge  wood  Rd., 
awarded  cont.  at  $59,292.73,  for  imp. 
.Armstrong  Ave.,  bet.  Rowena  Ave.  and 
130  ft.  n.  of  Edgewater  Terr.,  involving 
6-in.    cone.    pave,    and    incidental    items. 

GLEXDALE.  Cal.— Frank  R.  Mosher. 
US  S  Kenwood.  Glendale,  sub.  low  bid 
to  city  at  $7489  to  imp.  Davis  Ave.,  in- 
volving 49,190  sq.  ft.  grade,  27.243  sq. 
ft.  3-in  oil  mac.  pave  incl.  140  ft.  red- 
wood headers,  3115  sq.  ft.  5-in.  cone, 
gut.,  1950  ft.  class  B  curb,  9418  sq.  ft. 
walk,  980  ft.  8-in.  vit.  sewer,  one 
m,  h.,  one  f  t.,  34  hse.  conn.,  1059  ft. 
4-in.  class  B  cast  iron  water  pipe, 
valves,   etc. 


HA.XFORD.  Kings  Co..  Cal.  —  A.  J. 
Crocker  Co..  58  2nd  St.,  San  Francisco 
at  $4925.40  awarded  cont.  by  city  trus- 
tees to  imp.  portions  nf  houtv  and 
Court  Sts.,  involv.  grade  and  pave  with 
l-ln.  bituminous  base  with  IH-iii.  bi- 
tulithic  surface:  curbs,  gutters  and 
'ulverts. 


SAN  FRANCISCO— M.  J.  Treacy,  Call 
I'.ldg..  awarded  cont.  by  Bd.  Pub.  Wks. 
to  imp.  Gilman  Ave.,  bet.  Ingalls  and 
Griffith  Aves.,  involv  170  cu.  yds.  $1  50' 
94  lin.  ft.  cone,  curb  $1;  660  sq.  ft. 
art.  stone  walks  $.20;  4  hr.  catchbasins 
$150  ea:  140  lin.  ft.  tO-in.  culvert  $3; 
11.288  sq.   ft.  asph.   cone,   pavement  $.30. 

Treacy  also  awarded  cont.  to  imp. 
crossings  of  Hollister  and  Jennings 
"nd  nrd  sts..  involv.  230  cu.  yds.  fill  $1; 
343  lin.  ft.  cone,  curb  $1.10:  878  so  ft 
art.  stone  walks,  $.20;  3  br.  oatch- 
haslns  $150  ea ;  ]2n  lin. I  ft.  10-in.  cul- 
vert, .f3;  10.405  sq.  ft.  asph.  cone,  pave- 
ment.   $.32. 


MARIN'  COUNTY,  Calif.— County  At- 
torney and  County  Surveyor  J.  C. 
Oglesby  Instructed  to  prepare  neces- 
Eary  preliminary  surveys  and  legal 
ordinances  for  $1,250,000  bond  election 
lo  finance  county  road  projects.  Pre- 
liminary surveys  contemplate  the  fol- 
lowing projects: 

From  the  foot  of  White's  Hill  on 
easterly  side  to  Pt.  Reyes  Station  15.6 
miles;  grading,  culverts  and  concrete 
pavement,    $410,960. 

From  Millerton  to  Fallon,  15.4  miles; 
grading,  culverts,  rock  surface,  $140,- 
800. 

From  Tomales  easterly  to  county 
line,  5.3  miles;  grading,  culverts  and 
concrete    pavement,   $112,640. 

From  Novato  northerly  on  Hicks 
Valley  road,  6.2  miles;  grading,  cul- 
veits,    concrete    pavement,    $114,600. 

Fiom  Hicks  Valley  to  the  foot  of 
Wilson  Hill,  westerly  side,  3  miles; 
new  road,  grading,  culverts,  rock  sur- 
face,   $29,700. 

Salmon  Creek  road  from  foot  of  Wil- 
son Hill,  westerly  side,  westerly,  3 
miles;    grading,    culverts,    $13,750. 

Chileno  Valley  road  from  the  To- 
males road  southerly  to  Blooms  ranch 
2.2  miles  and  from  Charley  Martini 
ranch  gate  southerly  1.8  mile;  grading 
and    culverts,    $13,100. 

Redhill  road  from  Nicasio  road  west- 
erly to  the  platform  bridge,  2.6  miles; 
grading,  culverts,  rock  surface,  $21,- 
450. 

Point  Reyes  road  from  the  flood  gate 
westerly  to  Mendosa's,  7  miles;  grad- 
ing,  culverts,   rock  surfacing,   $30,000. 

Point  San  Pedro  road  from  the  end 
of  the  present  pavement  at  the  golf 
links  easterly  to  Chicken  Point,  1.3 
miles;  grading,  culverts,  concrete  pav- 
ing,   $29,040. 

Santa  Venicia  road  from  the  state 
highway  to  the  entrance  to  Santa  Ve- 
nicia subdivision,  1.8  miles;  grading, 
and    concrete    paving,    $24,000. 

Tiburon  boulevard  from  Tiburon  to 
Corte  Madera  town  limits,  9  miles: 
grading,  culverts,  rock  surfacing,  $73,- 

Mill  Valley  to  Stinson  beach,  new 
road  by  pipe  line  bridge.  7  miles;  grad- 
ing and  culverts,  $77,000. 

Bolinas  road  from  Dogtown  to  Pine 
Gulch  bridge  by  Wilkins  ranch,  1.8 
miles;  grading,  culverts,  rock  surface 
$6500. 

In  town  of  Bolinas  from  the  Wom- 
an's club  building  to  the  schooner 
landing,  and  from  Longley's  garage 
westerly  to  the  beach,  grading,  cul- 
verts and  asphalt  macadam  paving, 
$11,100. 

Bolinas  and  Olema  road  from  Ran- 
dall's ranch  to  Olema,  5.4  miles;  grad- 
ing,   culverts,    rock    surface,    $60,000. 

Fairfax  Alpine  road  from  foot  of 
grade  to  the  summit,  9  miles;  grading 
and  culverts,  $74,250. 


BAKERSFIELD.  Kern  Co.,  Cal.— Un- 
til July  6,  o  p.  m.,  bids  will  be  rec. 
by  V.  Van  Riper,  city  clerk  (511)  to 
'mp.  California  Ave.  and  C  St.  and 
Sunset  Ave.  in  St.  Dist.  Imp.  511,  in- 
volving grade:  cone,  curbs  and  gutters- 
pave  with  3  "4 -in.  asph.  cone,  base  with 
)'/4-in.  Warrenite-Bit.  surface:  corru 
iron  and  cone,  culverts.  1911  Act  and 
Rond  Act  1915.  fert.  check  10%  payable 
to  city  req.  Plans  obtainable  from  W 
D.    Clark,   city   engineer. 


PLACER  COUNTY,  Cal.— State  High- 
way Commission  rejects  bid  of  C.  H. 
Ellison,  Los  Angeles,  at  $33,461  (en- 
gineer's estimate  $25,216)  to  surface 
Kitth  bituminous  seal  coat  15.7-ml.  In 
Placer  county  betw.  Auburn  and  ^-ml. 
north  of  Colfax.  The  work  will  be  done 
by    force   account. 


BERKELEY,  Alameda  Co.,  Cal. — Un- 
til July  7,  9  a.  m.,,  bids  will  be  rec.  by 
Emma  M.  Hann,  city  clerk,  to  Imp.  Ar- 
lington Ave.,  bet.  The  Circle  and  north 
city  limits,  involv.  174,000  sq.  ft.  6-ln. 
cone,  pavement;  255,000  sq.  ft.  grad- 
ing; 20,000  lin.  ft.  cone,  curb  and  gut- 
ter; 18,300  sq.  ft.  cone,  walks;  vit  pipe 
sewers;  tile  drain,  etc.  City  of  Berke- 
ley and  County  of  Alameda  will  pay 
$31,000  of  the  total  cost  which  is  esti- 
mated at  $110,000.  Balance  will  be  paid 
by  property  owners.  Cert,  check  10% 
payable  to  city  req.  Plans  on  file  in 
office   of  clerk.   A.   J.   Eddy,   city   eng. 

SAN  aDIEGO,  Cal.— Until  10:30  a.  m.. 
July  13,  bids  will  be  rec.  by  city  to 
imp.  Jefferson  St.,  involv.  7472.5  cu.  yds 
oxcav.,  8012.2  cu.  yds.  embank.,  31  ft. 
12-in.  d.  s.  cem.  cone,  culv,  44  ft.  16-in. 
d.  s.  cem  cone,  culv.,  103.5  ft.  30-in. 
d.  s.  cone,  culv.,  88  ft.  18-in.  d.  s.  cone. 
culv.,  2  c.  b.,  3  headwalls;  1911  act.  F. 
A.   Rhodes,   city   engr. 


EUREKA,  Humboldt  Co.,  Cal. — Until 
July  14,  2  p.  ni.,  bids  will  be  rec.  by 
Fred  M.  Kay,  county  clerk,  to  surface 
4600  ft.  of  county  road  bet.  ft.  of  Ryans 
Slough  Hill  and  Freshwater  Tannery 
in  Rd.  Dist.  No.  4  with  concrete  and 
HOC  fi.  with  asph.  cone,  pavement. 
Cert,  check  5%  req.  with  bid.  Plans  on 
file  in  office  of  clerk.  A.  J.  Logan. 
cjunty   surveyor. 


MERCED,  Merced  Co.,  Cal.  —  Until 
July  6,  8  p.  m.,  bids  will  be  rec.  by 
W.  W.  Cornell,  city  clerk  (421)  to  imp. 
15th,  bet.  L  and  J  Sts.,  involv.  grade 
and  pave  with  2H-in  asph.  cone.  (Wii- 
lite  Process)  with  IH -in.  asph.  cone. 
(Willite  Process)  surface  with  seal 
coat;  hyd.  cone.  comb,  curbs  and  gut- 
ters; corru.  iron  culverts.  1911  Act  & 
Bond  Act  1915.  Cert,  check  10%  payable 
to  city  req.  Plans  on  file  in  office  of 
clerk. 


SACRAMENTO,  Cal— Until  Julv  27, 
bids  will  be  rec.  by  Harry  W.  Hall, 
county  clerk,  to  pave  following  roads, 
16-ft.  wide,  with  asphalt  macadam; 
Auburn  Road,  from  Folsom  Road  to 
Prison  Ravine,  1.1  miles  long;  3000 
ft.  of  road  in  Orangevale,  \^  mile 
stretch  of  Florin  road,  and  1%  mile 
stretch  of  Elk  Grove-Florin  road. 
Plans  on  file  in  office  of  Chas.  Deterd- 
ing,    Jr.,    county    engineer. 


SAN  FRANCISCO,  Cal— Fav  Imp.  Co. 
I'helan  Bldg.,  at  $1,262.52  submitted 
only  bid  to  Bd.  Pub.  Wks.  to  imp.  Ba- 
con St.  bet.  Brussels  and  Bacon  St.. 
involv.  167  lin.  ft  cone,  curb,  $1.10 
lin.  ft:  3,340  sq.  ft.  asph.  cone,  pave, 
$323    sq.    ft 

C.  B.  Eaton,  715  Ocean  Ave.,  at 
$6,121.12  submitted  only  bid  to  imp. 
Pennsylvania  St.,  from  22nd  St.  to  pt. 
560-ft,  northerly,  involv.  536  lin.  ft. 
cone.  curb.  $1.20  lin.  ft;  3,752  sq.  ft. 
cone,  pavement,  $.34  sq.  ft;  12.328  sq. 
ft.    asph.    cone.    pa\'ement,    $.34    sq.    ft. 


Contractors  Machine  Works 


We  Specialize  in  rebuilding  and  i-epairing  contractors'  equipment 
We   build   rock   bunkers,   elevators   and   conveyors,   portable   pumpins 
plants,  hoist  and  rock  crushers. 

!.et  us  give  you  an  estimate  on  your  work. 

We  buy  and  sell  used  equipment. 


CREAR  &  BATES 


38  Stanford 


8an  Franclteo 


Phone  Kearny  18S6 


Saturday,   June   27,   1925 


BUILDING    AND    ENGINBERINO    NEWS 


I'.AKERSFIELD,  Kern  Co.,  Cal. — 
Until  July  9,  8  P.  M.,  bids  will  be  rec. 
by  \V.  F.  Whltaker,  Sect'y.,  Board  of 
Education,  to  const,  cone,  walks  at 
Bryant,  Jefferson,  Emerson,  Haw- 
thorne, McKinley  and  Wm.  Penn 
schools.  Specifications  otainable  from 
rhas.  H.  Big-gar,  architect,  Bank  of 
Italy  Bldg.,   Bakersfield. 


LOS  ANGELES.  Cal.— Warren  Constr. 
Co..  2221  E.  2.5th  St.,  sub.  low  bid  to  Bd. 
Pub.  Wks.  at  $101,859  to  imp.  Occidental 
Bl-vd.  bet.  Sunset  Blyvd.  and  Temple  St., 
involv.  (1)  grade  at  ?24,300;  131,610  sq. 
ft.  concr.  pave.,  16.5c  sq.  ft.:  171.580  sq. 
ft.  5-in.  Warrenite-bitul.  pave.,  22c  sq. 
ft.:  6290  ft.  curb,  62c  ft.;  25,753  sq.  ft. 
walk,  18c  sq.  ft.;  8216  sq.  ft.  gut.,  24c 
ft.;  storm  drains,  $5800;  545  ft.  hse. 
sewers,  $1.50  ft.;  2044  sq.  ft.  8-in.  bitul. 
pave,  29c  ft.;  26'.i9  sq.  ft.  2-in.  Warren- 
ite-Bitul.    wearing    surf.,    14c    sq.    ft. 

P.  &  P.  Cristich,  1817  E  3rd  St.,  low 
at  $61,480  to  imp.  Dunn  St.,  bet.  Upland 
Ave.  and  Crestwood  St.,  involv.  grade 
at  $19,000;  17,541  ft.  light  curb,  48c  ft.; 
87,868  sq.  ft.  walk,  15c  ft.;  36,893  sq.  ft. 
gut.,  19c  ft.;  storm  drain,  $1280;  concr. 
outlet  Cham.,  $200  lump  sum;  260,841 
sq.   ft.   oiled   roadway,    4.75c  sq.   ft. 


BERVERLY  HILLS,  Cal.  —  Tho.s. 
Haverty  Co.,  8th  and  Maple  Sts., 
awarded  cont.  by  city  at  $21,400  for 
contrs.  Nos.  3.  4  and  5,  under  city 
sewer  const,  program,  contr.  prices  be- 
ing $8050,  $3540  and  $10,195  respective- 
ly, with  $385  deducted  from  contr.  4  in 
lump  sum  bid.  Salisbury,  Bradshaw  & 
Taylor,  Mtge.  Guarantee  Bld,g.,  Los 
Angeles,  consulting  engineers.  Approx. 
quan.  are:  Contr.  3,  Sec.  (a)  2372  ft. 
8-in.;  (b)  302  ft.  6-in.;  (c)  499  ft.  6-in., 
and  (d)  3500  ft.  8-in..  Contr.  4,  Sec.  (a) 
1174  ft.  8-in.;  (b)  1872  ft.  8-in..  Contr. 
5,  Sec  (a),  4800  ft.  8-in.;  (b)  $3262  ft. 
8-in.  and  520  fa.  12-in.  City  of  Los 
Angeles     spec. 


SANTA  BARBARA,  Cal. — Council  de- 
clares inten.  to  imp.  Gutierrez  St.,  bet. 
Milpas  St.  and  Camino  Rey  Alberto, 
and  portions  of  other  Sts.:  1%-in.  asph. 
concr.  wearing  surf,  on  4-in.  concr. 
base,  curb  and  gut.,  driveways,  4-ln. 
vit.  hse.  sewers;  1911  act.  Geo.  D.  Mor- 
rison, city  engineer. 


LOS  ANGELES,  Cal.— L.  A.  Industrial 
Engineers  and  Contractors,  Inc.,  312 
Guaranty  Bldg.,  Hollywood,  sub.  low 
bid  to  county  at  $29,068  to  imp.  Ana- 
heim Telegraph  Rd.,  at  Santa  Fe  R.  R. 
crossing  (near  Bandini  Sta.)  Co.  Imp. 
No.  246,  involv.  20,227  cu.  yds.  excav., 
38c  yd.;  92,957  sq.  yds.  6-in.  disint. 
gran,  base,  7e  yd.;  90,385  sq.  ft.  concr. 
pave.,  lie  ft.;  282  cu.  yds.  retain,  wall, 
$4.96  yd.;  2572  sq.  ft.  gut.,  15c  ft.;  413 
ft.  curb,  45c  ft.;  3297  sq.  ft.  walk,  lie 
fgt.;  reinf.  concr.  culv.  $1100;  reinf. 
concr.   culv.,    $1500. 


STEGE,  Contra  Costa  Co..  Cal.— Until 
July  2,  8  P.  M.,  bids  will  be  rec.  by  E. 
N.  Wuelzer,  Sect'y.,  Stege  Sanitary 
District  to  const.  1500  ft.  of  8-in.  sewer 
tn  Kensington  Park.  Cert,  check  10% 
req.  with  bid.  Plans  obtainable  from 
G.  W.  Carrick.  sanitary  inspector.  178 
San    Pablo   Ave.,    El   Cerrito. 


LOS  ANGELES,  Cal.— Geo.  H.  Oswald, 
366  E.  58th  St.,  sub.  low  bid  to  county 
at  $28,910  to  imp.  Market  St.,  bet. 
Western  and  Normandie  Ave.,  County 
Imp.  No.  400,  2808  ft.  or  .53  mi.,  involv. 
2104  cu.  yds.  excav.,  70c  yd.;  18079  sq. 
yds.  shaye,  6c  vd.;  5366  ft.  curb.  40c  ft.; 
26050  sq.  ft.  walk,  14c  ft.;  10,469  sq.  ft. 
gut.,  20c  ft.;  11,053  sq.  ydsh.  6-in.  cone, 
pave,  $1.48  yd.;  7026  sq.  yds.  oil  and 
screenings   roadway,    30c   yd. 

RICHMOND,  Contra  Costa  Co.,  Cal. — 
National  Paving  Co.,  Richmond,  at  $85,- 
569.35  awarded  cont.  by  council  (427)  to 
imp.  portions  of  33rd.  34th.  Beck  Sts.. 
Ohio.  Center,  Flordia,  Walker  and  Wall 
Ave.,  involv.  grade;  pave  with  2-course 
asph.  cone,  consisting  of  214-in.  base 
course  with  1 1/2 -in.  National  pavement 
surface;  cem.  cone,  curb.  gutters, 
catchbasins;  corr.  iron  pipe  culverts; 
cone,  pavement  for  alley  approaches. 
Hutchinson  Co.,  Oakland,  $89,137.71  only 
other  bidder. 


TULARE,  Tulare  Co.,  Cal. — Council 
declares  inten.  to  imp.  N  St.,  bet.  San 
Joaquin  and  Tulare  Sts.,  and  portions 
of  other  Sts.;  4-in.  Willite  pave.,  curb. 
gutter,  walk,  storm  sewer,  m.  h.;  1911 
act.     C.  W.  Cobb,  city  clerk. 


LOS  ANGELES.  Cal. — McCray  Co., 
416  American  Bank  Bldg.,  awarded 
cont.  bv  Bd.  Pub.  Wks.  at  $50,446  to 
imp.  Mercury  Ave.,  bet.  Huntington  Dr. 
North  and  Boundary  Ave.,  involv.  6-in. 
concr.  pave.,  curb,  walk,  etc. 


SANTA  BARBARA,  Cal. — Until  5  P. 
M.,  July  2,  bids  will  be  rec.  for  vit. 
sewer  compl.  in  Punta  Gorda  St..  bet. 
E  Cabrillo  Blvd.  and  Salinas  St.  and 
in  portions  of  Milpas,  Salinas  Sts., 
Coast  Highway,  and  other  Sts.;  1911 
act      Geo.  D.  Morrison,  city  engineer. 


OAKLAND,  Cal.— E.  B.  and  A.  L. 
Stone  Co..  Claus  Spreckels  Bldg..  San 
Francisco,  at  $27,456  awarded  cont.  by 
county  to  const,  county's  portion  of 
Bay  Farm  Island  road,  involv.  17,500 
cu.  yds.  broken  rock  material;  25  lin. 
ft.  24-in.  and  300  lin.  ft.  36-in.  corru. 
iron  pipe;  5  Calco  automatic  drainage 
gates  and  removing  present  wooden 
structures.  Other  bids:  Arthur  J. 
Greer.  $27,925;  C.  A.  Bruce  &  Son.  $29,- 
246.25;  Oakland  Paving  Co.,  $31,193.50; 
Ariss-Knapp  Co..  $46,475;  Kaiser  Pav- 
ing Co..   $60,272.75. 

LOS  ANGELES,  Cal. — H.  R.  Erdman. 
141  W.  Main  St.,  Alhambra,  sub.  low  bid 
to  Bd.  Pub.  Wks.  at  $20,023  for  sewer  in 
12th    St.,    bet.    Standford      and      Towne 

Aves. 


8    P. 


M., 


ALHAMBRA,      Cal. — Until 
July     6.     bids    will     be    rec.     for    street 
work    under    1911    act,    as    follows: 

Edith  Ave.  bet.  Valley  Blvd.  and 
Front  St.;  oil  mac.  pave.,  curb,  gut., 
walk. 

Bushnell  Ave.,  bet.  Alhambra  Road 
and  Larch  St.:  grade.  2%-in.  oil  mac. 
pave.,  curb.  gut.,  walk,  reinf.  concr. 
culv.,  8-in.  vit.  sewer,  4-in.  wyes  and 
hse.   sewers. 

Elm  St.,  bet.  Main  and  Poplar  Sts.: 
5-in.  asph.  concr.  pave.,  curb,  gut. 
walk. 

Plans  on  file  at  office  of  city  engi- 
neer.    R.  B.  Wallace,  city  clerk. 


GLENDALE,  Cal. — B.  D.  Zaich,  220 
W.  56th  St.,  Los  Angeles,  sub.  low  bid 
to  citv  at  $19,893.50  for  sewer  in  E. 
Colorado  St.,  involv.  5915  ft.  8-in.  vit. 
pipe,  7  m.  h.,  6  jet.  cham.,  5  f.  t.,  229 
hse.  conn. 

Frank  R.  Mosher,  118  S.  Kenwood, 
Glendale,  low  at  $7489  to  imp.  Davis 
Ave.,  involc.  49,190  sq.  ft.  grade;  27,243 
sq.  ft.  3-in.  oil  mac.  pave  incl.  140  ft. 
redwood  headers;  3115  sq.  ft.  5-in.  cone, 
gut.;  1950  ft.  Class  B  curb;  9418  sq.  ft. 
walk;  980  ft.  8-in.  vit.  sewer;  one  m. 
h.;  one  f.  t.;  34  hse.  conn.;  1059  ft.  4- 
in.  Class  B  cast  iron  water  pipe,  valves, 
etc. 


SANTA  CRUZ,  Santa  Cruz  Co..  Cal. — 
Council,  S.  A.  Evans,  clerk,  declares 
inten.  (346)  to  imp.  portions  of  Cale- 
donia St.,  involv.  grade  and  pave  with 
5-in.  Port.  cem.  cone;  cone,  curbs  and 
walks;  corru.  iron  and  cone,  culverts; 
cone,  catchbasins:  vit.  clay  pipe  sewer 
laterals;  cone,  walks.  1911  Act.  Pro- 
tests July   9,   H.   E.   Godegast,   city  eng. 

SOUTH  GATE,  Cal.— City  adopts  spec, 
for  5-in.  pave  on  California  Ave.  The 
street    is    to    be   80    ft.    wide. 


LOS  ANGELES,  Cal. — Awards  by  Bd. 
Pub.  Wks.  for  street  work  under  1911 
act  are: 

Ardmore  Ave.,  bet.  Wilshire  Blvd.  and 
70  ft.  n.  of  San  Marino  St.,  to  Geo.  R. 
Curtis  Pav.  Co.,  Inc.,  552  So.  St.  Louis 
St.,  at  $27,469.49.  Work  involv.  curb, 
asph.  pave.,   walk,   etc. 

Roseland  St.,  bet.  La  Brea  Ave.  and 
first  alley  w.  of  Cochran  Ave.  to  H. 
Francisco".  1250  W.  5th  St.,  at  $26,786.18, 
involv.    curb,    walk,    ornam.    lights. 

Main  St.,  bet.  Manchester  Ave.  and 
so.  city  limits,  to  Ed.  Johnson  &  Sons. 
4183  S.  Normandie  Ave.,  ot  $61,450.29, 
involv.  concr.  pave.,  curb,  walk,  sewer 
complete. 

SAN  MATEO.  San  Mateo  Co..  Cal. — 
City  proposes  to  pave  with  concrete 
shoulders  El  Camino  Real  within  the 
city  limits,  the  county  to  finance  the 
repaying  of  the  highway  to  conform 
with  improvements  now  being  under- 
taken by  the  state  highway  commis- 
sion  bet.   San  Bruno  and  Colma. 

BERKELEY.  Alameda  Co.,  Cal. — 
Until  July  7,  9  A.  M.,  bids  will  be  rec. 
by  Emma  M.  Hann,  city  clerk,  to  const. 
sewer  in  Somerset  Place  from  manhole 
in  Arlington  Ave.  east  360  ft.  1911  Act. 
Cert,  check  10%  payable  to  city  req. 
Plans   on   file    in   office  of  clerk. 


SANTA  BARBARA.  Cal. ^Council  or- 
ders plans  to  pave  Montecito  St.,  bet. 
Milpas  St.  and  Sycamore  Canyon  Rd., 
about  5  blks.  Geo.  D.  Morrison,  city 
engineer. 


SAN  BERNARDINO  CO.,  Cal.— Until 
July  20,  2  P.  M.,  bids  will  be  rec.  by 
State  Highway  Commission  to  grade 
and  surface  with  crushed  gravel  or 
stone.  25.7  mi.  in  San  Bernardino 
county  bet.  Victorville  and  Hicks..  See 
call  for  bids  under  ollicial  proposal  sec- 
tion in  tliis  issue. 


SAN  LEANDRO,  Alameda  Co.,  Cal. — 
Until  July  6,  8  P.  M.,  bids  will  be  rec. 
by  J.  J.  Gill,  city  clerk,  to  const,  storm 
and  drainage  sewer  in  E-14th  St.  from 
Oakes  Blvd.  to  San  Leandro  Creek;  3 
br.  manholes;  6  br.  storm  water  inlets. 
1911  Act.  Cert,  check  10%  payable  to 
city  req.  Plans  on  file  in  office  of  clerk 
and  obtainable  from  city  engineer  on 
deposit   of   $10,    returnable. 


NAPA,  Napa  Co.,  Cal.— Until  July  6, 
10  A.  M.,  bids  will  be  rec.  by  Jas.  A. 
Daly,  county  clerk,  to  pave  portion  of 
Co.  Rd.  in  Dist.  Nos.  2  and  5.  known  as 
Silverado  Trail,  from  pt.  opposite  west 
and  of  Little  Trancas  bridge  to  pt.  near 
Soda  Canyon  school;  2.53  mi.  in  length. 
Spec,  on  file  in  office  of  clerk.  Cert, 
check  10%  payable  to  Chairman  of  Bd. 
of   Sups.   req.    with   bid. 


DELANO,  Kern  Co..  Cal.— Federal 
Paving  Co.,  Standard  Oil  Bldg.,  San 
Francisco,  at  approx.  $75,000  submitted 
low  bid  to  city  trustees  to  imp.  por- 
tions of  8th.  9th  Sts.,  etc.,  involv.  251.- 
164  sq.  ft.  4-in.  asph.  cone,  base  with 
l%-'n.  Warrenite-Bit.  surface  pave- 
ment, curbs,  gutters;  sewers,  catch- 
basins. etc.  Warren  Const.  Co.,  next 
low  bidder  at  $78,150.  Taken  under  ad- 
visement. 


OAKLAND,  Cal. — Until  July  2.  11  a. 
m.,  bids  will  be  rec.  by  Eugene  K. 
Sturgis,  city  clerk,  to  const,  storm 
drainage  system  commencing  at  4th 
Ave.,  to  1st  Ave.,  to  12th  St..  and  along 
12th  St.  to  Lake  Shore  Blvd.  Cert.  chk. 
10%  payable  to  city  req.  Est.  cost  $20.- 
000.  Bond  of  $3500  req.  of  successful 
bidder.  Plans  on  file  in  office  of  clerk. 
W.    W.    Harmon,   city    eng. 


NAPA,  Napa  Co.,  Cal. — Until  July  6,  10 
A.  M.,  bids  will  be  rec.  by  Jas.  A.  Daly, 
county  clerk,  to  grade  portion  of  Hagen 
Rd.  in  Dist.  No.  5,  from  pt.  near  water 
works  to  pt.  near  intersection  of  Third 
Ave.  and  Hagen  Rd..  1.97  mi.  in  length. 
Cert,  check  10%  payable  to  Chairman 
of  Bd.  of  Supervisors  req.  with  bid. 
Plans  on  file  in  office  of  clerk. 


OAKLAND.  Cal. — Heafy.  Moore  &  Mc- 
Nalr.  2030  High  St..  Oakland,  at  $164.- 
275  awarded  cont.  by  council  to  const. 
Elmhurst  storm  sewer  involv.  rein, 
cone,  box  culvert  with  vit.  pipe  con- 
duit. 


HUNTINGTON  BEACH.  Cal. — Until  S 
p.  m..  July  6,  bids  will  be  rec.  for  curb, 
grade  and  pave,  on  two  small  parcels 
of  parking  on  Main  St.  and  the  inter- 
section  of   14th   and   17th   Sts.;   spec.   55. 

Bids,  same  date,  to  imp.  Walnut  Ave. 
bet.  17th  and  11th  Sts.:  curbs,  ornam. 
lights,  cem.  cone,  and  corr.  iron  culv., 
Topeka  wearing  surf,  on  asph.  cone. 
base.  E.  M.  Billings,  city  engr.  W.  R. 
Wright,  city  clerk. 


ARCADIA,  Cal. — Until  S  p.  m.,  July 
1,  bids  will  be  rec.  to  grade  and  oil 
mac.  pave  in  Holly,  Valnett  and  Wal- 
nut Sts.  Cert.  chk.  or  bond  10%.  G.  G. 
.Meade,  city  clerk.  G.  B.  Watson,  city 
engineer. 


SAN  FRA.N'CISCO  —  Municipal  Con- 
struction Co.,  112  Lyon  St.,  awarded 
cont.  by  Bd.  Pub.  Wks.  to  imp.  cross- 
ing of  Revere  and  Hawes  Ave.,  involv. 
88  lin.  ft.  cone,  curb,  $1.10:  552  sq.  ft. 
art.  stone  walks  $.20;  3  br.  catchbasins 
$130  ea  115  lin.  ft.  10-ln.  culvert  $1.60; 
4524    sq.    ft.    asph.    cone,    pavement    $.30; 
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LOi>  ANGELES,  Cal. — Until  3  p.  m., 
June  30,  bids  will  be  rcc.  by  iiub.  serv. 
comni.,  207  S  Broadway,  for  grading, 
excav.,  pave.,  etc.  to  imp.  Kidesdale 
Ave.  and  Moreno  Dr.  fronting  on  Sil- 
ver Lake  lieservoir  property,  involv. 
(a>  17,60U  lU.  yds.  excav.,  i.l>)  H:J,4oU 
sq.  ft.  cone,  pave.,  (c)  550  ft.  curb,  (d) 
440  ft.  cone.  drains  and  structure. 
I'lans  on  file  at  the  oflice  of  city  engr., 
24a  S  Broadway,  and  at  office  of  the 
Chief  Engr.,  bureau  of  water  works 
and  supply,  207  S  Broadway.  Cert.  chk. 
or  bund   lU'/c.  Jas.  P.    Vronian,  secy. 


BUILDING    AND    KNGINEEBING    ISTEWS 


INGLEWOOD,  Cal.— Council  declares 
inien.  to  imp.  Arbor  Vitae  St.,  betw. 
Kenwood  St.,  and  Freeman  Ave;  5-in. 
Wi.lite  pave.  (H^-in.  Willite  on  314 -in. 
asph.  cone,  base),  curb,  walk,  30  %-in. 
water  serv.;  ISII  and  lillo  acts.  Otto  H. 
Duelke,  city  clerk.  Arthur  W.  Cory, 
city  engr. 


AZCSA,  Cal. — Until  7:30  p.  m.,  July 
6,  bids  will  be  rec.  to  imp.  yth  St.,  bet. 
AngeUno  and  Pasadena  Aves.,  involv. 
curbs  and  walks.  Cert.  chk.  or  bond, 
lu%.  J.   u.   Dun  ell,  city  clerk. 


UOS  ANGELES,  Cal.— Election  will 
be  held  July  20  in  Municipal  Imp.  Dist. 
No.  40,  located  in  territory  bet.  Bur- 
bank  and  Griffith  Park,  in  city  of  Los 
Angeles,  for  grade,  surf.,  pave.,  curb, 
walks,  gut.,  culv.,  retain,  walls,  bridge 
and    other    stiuc,    est.    to   cost    J976,000. 

GLENDALE,  Cal.— B.  D.  Zaich,  220  W 
56th  St.,  Los  Angeles,  sub.  low  bid  to 
city  at  $19,893.50  for  sewer  in  E  Colo- 
rado St.,  involv.  5915  ft.  S-in.  vit.  pipe, 
7  m.  h.,  6  jet.  Cham.,  5  f.  t.,  229  hse. 
conn. 


LOS  ANGELES,  Cal.  —  Award  by 
county  for  rd.  work  under  County  Imp. 
Act,  are: 

Norwalk  and  Puente  Mills  Rd.,  bet. 
P.  E.  Ky.  at  Los  Nietos  and  Byron  Rd., 
1294  ft.  or  .25  mi.  Co.  Imp.  No.  217,  to 
Griffith  Co.,  502  L.  A.  Ry.  Bldg.,  Los 
Angeles,  at  $11,075. 

96th  St.,  bet.  Main  and  San  Pedro  Sts. 
Co.  Imp.  No.  237,  to  Geo.  H.  Oswald,  366 
E  58th  St.,  at  $13,512.45. 


SANTA  ANA,  Cal. — Until  7:30  p.  m., 
June  29,  bids  will  be  rec.  to  Imp.  S. 
Olive  St..  bet.  Borchard  Ave.  and  30  ft. 
n.  of  West  Edinger  St;  33.974.66  sq.  ft. 
grade  and  5-in.  cone,  pave.,  41.12  ft. 
curb,  36S1.55  sq.  ft.  walk,  456  ft.  4-in. 
hse.  conn.  Cert,  check  or  bond  10%.  Nat. 
H.  Neff,  city  engr.  E.  L.  Vegely,  city 
clerk. 

FRESNO.  Fresno  Co.,  Cal. — Calif.  Rd. 
&  St.  Imp.  Co.,  Fresno,  awaided  cont. 
by  council  to  imp.  alley  in  Block  342 
bet.  San  Joaquin  and  Amador  sts.,  in- 
volving grading  $.045  sq.  ft.;  SVi-ln. 
asph.  cone,  base  with  1%-in.  Warren- 
ite-Bit.  surface  pavement,  $.179  sq.  ft 
Total    hid    $1747. 


IJIPERIAL  COUNTY,  Calif.,  Follow- 
ing bids  rec.  by  State  Highway  Com- 
mission to  grade  and  surface  with 
crushed  gravel  or  stone  or  with  de- 
cmposed  granite,  8-6  mi.  in  Imperial 
county,  bet.  EI  Centro  and  HoltvUle: 
T.    Y.    Faucett,    Santa   Barbara  .$107,229 

111,001 
Wells   &   Brcssler,   Santa  Ana..    116,109 

121,139 
J.    Paul    Benson,    Los    Angeles..    117,847 

121,619 
G.    H,   Oswald,   Los   Angeles 121,208 

109  891 
H.    G.    Senton,    San    Diego 122i490 

117,209 
Christensen      Construction      Co., 

S.     F 124,311 

120,790 
Pioneer    Transfer    Co.,    Calexico   128,261 

124,489 
Engineers    Estimate 

Crushed     Gravel     or     Stone....    119,358 
Decomposed    Granite    119,358 


OAKLAND.  Cal.  —  Until  July  2,  12 
noon,  bids  will  be  rec.  by  E.  K.  Sturgis. 
city  clerk,   to   imp.: 

74th  Ave.,  from  Garfield  Ave.  to  n.e. 
lone  of  "Melrose  Extension  Tract,"  In- 
volving, grade  and  pave;  curbs,  gutters 
and   walks. 

76th  Ave.,  bet.  E-14th  St.  and  pt. 
155.95  ft.  s.w.  from  Lot  1,  "Fitchburg 
Addition,"  involv.  grade  and  pave; 
curbs,  gutters,  walks,  storm  water  in- 
lets   and    conduits. 

E-18th  St.,  bet.  35th  and  36th  Aves., 
involv.  grade  and  pave;  curbs,  gutters 
and   walks. 

1911  Act.  Cert,  check  10%  payable  to 
city  req.  Plans  on  file  in  office  of 
clerk. 


LOS  ANGELES,  Cal.— Election  will 
be  held  July  20  in  Municipal  Imp.  Dist. 
No.  3S  located  in  territory  bet.  Bur- 
bank  and  Griffith  Park  in  city  of  Los 
Angeles  for  sewer,  est.   to  cost  $103,000. 


LOS  ANGELES,  Cal.  —  City  Constr. 
Engr.  DeWltt  L.  Raeburn  has  compl 
survey  for  3  mi.  road  to  join  Beverly 
Glen  Blvd.  with  Sherman  Way.  Constr. 
wi:i  start  soon  it  is  reported.  Est.  cost 
$140,000.  This  will  compl  a  25-mi.  high- 
way from  the  north  side  of  San  Fer- 
nando Valley  through  Beverly  Glen, 
and  terminating  at  Pico  Blvd.,  near 
Westwood,  and  providing  easy  access 
to    the   ocean   from   the  valley.  " 


SAN  MARINO.  Cal.— Until  S  p.  m., 
July  S.  bids  will  be  rec.  for  storm  drain 
in  city  park,  spec.  Nos.  965,  702  777 
Bert.  chk.  10%.  H.  W.  Joyce.  R.  F.  D. 
-No,    3,    Box    117.    San   Marino,   city   clerk. 


MARE  ISLAND.  Pal.- See  "Govern- 
nient  Work  and  Supplies."  this  issue. 
.Mare  Island  causeway  paving  award 
of  contract  to  Associated  Construction 
Co. 


Saturday,   June   27,   19tC 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
Granite  Construction  Co.,  WatsonvlUe 
at  $29,018.49  awarded  cont.  by  council 
to  imp.  portions  of  Soquel  Ave.,  involv 
grading;  remove  existing  asph.  cone. 
surfac-  pavement  and  water-bound 
macadam  base;  scarify  and  reconst.  to 
form  waterbound  macadam  base  and 
pave  with  2 1,4 -in.  asph.  macadam  sur- 
face; portions  to  be  paved  with  5-ln. 
cem.  cone;  cone,  curb,  gutter  and 
walks;  vit.  clay  pipe  lateral  sewers; 
l2-in.  corru.  metal  drain  pipe;  vit.  clay 
pipe  drains;  corru.  metal  and  cone, 
culverts;    cone,    catchbaslns. 


SAN  FRANCISCO— C.  B.  Eaton,  715 
Ocean  Ave.,  at  $7007.35  awarded  cont. 
ijy  Bd.  Pub.  Wks.  to  imp.  Avalon  St., 
bet.  Edinburg  and  Naples  Aves.,  in- 
volving 1100  cu.  yds.  cut  $.90;  845  cu. 
yds.  fill,  $.01;  910  lin.  ft.  cone,  curb  $1; 
S22  sq.  ft.  art.  stone  walks  $.20;  8  br. 
catchbasins  $125;  70  lin.  ft.  10-ln.  cul- 
vert $1.75;  7200  sq.  ft.  cone,  pavement 
$.25;  10,548  sq.  ft.  asph.  cone,  pave- 
ment  $.25. 


SAN  FRANCISCO — A.  E.  Hennessy, 
Sharon  Bldg.,  at  $8875.93  awarded  cont. 
by  Bd.  Pub.  Wks  to  imp.  Tucker  Ave., 
bet.  Delta  and  Rutland  Sts.,  involving 
1050  cu,  yds.  cut  $.60;  775  cu.  yds.  fill 
$.01;  1290  lin.  ft.  cone,  curb  $1;  359 
sq.  ft.  art.  stone  walks  $.18;  4  br. 
catchbasins  $110  ea;  85  lin.  ft.  10-ln. 
culvert  $2;  7200  sq.  ft.  cone,  pavement 
$.26;  7006  sq.  ft.  asph.  cone,  pavement 
$.26. 


SANTA  CRUZ,  Santa  Cruz  Co..  Cal.— 
Until  July  2,  9:30  a.  m.,  bids  will  be  rec 
by  S.  A.  Evans,  city  clerk,  to  imp.  por- 
tions of  Bay  St..  involving  grade;  pave 
with  cone,  with  earth  shoulders;  6-ln. 
vit.  clay  pipe  sewer  with  wyes;  br. 
maniioles;  12-in.  cone,  storm  water 
drain  and  comb,  catchbasin.  1911  Act. 
Cert,  check  10%  payable  to  city  req. 
Plans  obtainable  from  H.  E.  Godeeast, 
city    engineer. 


SAN  FRANCISCO — City  Construction 
Co..  Call  Bldg.,  awarded  cont.  by  Bd. 
Pub.  Wks.  to  imp.  Dublin  St.,  from 
Russia  Ave.,  northerly,  involv.  900  cu. 
yds.  cut  $1;  2375  cu.  yds.  fill  $.70;  883 
lin.  ft.  cone,  curb  $1;  474  sq.  ft.  art. 
stone  walks,  $.20;  2  br.  manholes  $140 
ea;  170  lin.  ft.  8-in.  sewer  $3.50;  32 
lin.  ft. I  12-in.  sewer  $4;  eleven  8-in. 
wye  branches  $2.50  ea;  150  lin.  ft.  10- 
in.  culverts  $3;  5  br.  catchbasins  $140 
ca;  3696  sq.  ft.  asph.  cone,  pave  f.30; 
16.000  sq.  ft.  cone,  pavement  $.29. 


LYNWOOD.  Cal.— Until  8  p.  m.,  July 
15.  bids  will  be  rec.  to  imp.  Burton  Ave 
under  1911  act,  involv.  46,332  sq.  ft. 
grading.  46.332  sq.  ft.  6-in.  cone.  pave. 
and  392  lin.  ft.  %-\n.  wrought  iron 
water  pipe.  E.  M.  Lynch,  Central  Bldg. 
Los   Anyeles.   engr. 


SUBSCRIPTION  BLANK 

Cut   Out  and  Hail  Todfty 


TO  BUILDING  AND  ENGINEERING  NEWS. 

818  Mission  Street,  San  Francisco,  Calif. 

Send  me  Building  and  Engineering  News  for  one  year,  comnieneing  with  next  issue,  for  which 

I   enclose  check   for  $^.00       (RemKtancr    mna<   nccompanr   order) 

Street  and  No _ 


Saturodj',   June   27,   1925 
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Contracts  Awarded  Licns^^c^janc^jtc 


BUILDING  CONTKACTS 

SAN  FRANCISCO   COUNTY 


91,000  and  OTer  Revorted 

The    following    Is    an    Index    for    the 
contractK  In   thU  Issue. 

2645  Chiapparl  Owner  1800 

2646  Read  Rosen  3000 

2647  Khayski  Coburn  1500 

2648  Pokorny              Christenson  3000 

2649  F.   F.  Monson  2000 
26.i0  Hohenmann  Owner  1000 

2651  Quinn  Quinn  6000 

2652  Barrett  Olsen  4000 

2653  Hall  Brown  3000 

2654  Lesher  Mullen  2900 

2655  Marshall  Nielsen  5000 

2656  Martini  Owner  4000 

2657  Maye's  Nielsen  2000 

2658  Babcock  EUingson  6000 

2659  AUred  Owner  12000 

2660  Sanborn  Mcintosh  14000 

2661  Seckara  Pedersen  11000 

2662  Devencenzi  Owner  20000 

2663  Goudy  Scott  5372 

2664  O'Gara  Greene  2524 

2665  Pelissero  Jacks  36850 

2666  Phillips  Brown  7000 

2667  Hefferraan  Owner  4000 

2668  Hagal  Owner  2000 

2669  Hond  Owner  1200 

2670  Hansen  Owner  6000 

2671  Hansen  Hansen  5000 

2672  Nelson  Owner  6000 

2673  Maguire  Owner  2500 

2674  Wiget  Siggs  3000 

2675  Hail  Brown  3000 

2676  Atlas  Owner  1500 

2677  Pratt  Owner  4000 

2678  Fissato  Owner  — — 

2679  Allred  Owner  12000 

2680  Hueter  Boxton  48000 

2681  Graybill  Barrett  30000 

2682  Brinker  Clinton  10000 

2683  Philadelphia  MacDonald  32000 

2684  Burke  Nelson  4600 

2685  Wechter  Antonioh  6000 

2686  Matzer  Owner  2500 

2687  Malaspina  Owner  3a00 

2688  Rogers  Owner  3500 
26S9  Stewart  Owner  3000 

2690  Mountford  Stiefel  7500 

2691  Ozanic  Owner  3000 

2692  Heyman  Owner  26000 

2693  Egyotian  Jensen  10000 

2694  Kraiiskopf  Owner  12500 

2695  Roman  Owner  25000 

2696  Pacific  Pattinson  16000 

2697  Sunset  Noble  6978 

2698  Demenio  T.    &    T.  1425 

2699  Bettman  Van    Horn  15477 

2700  Philadelphia  MacDonald  32400 

2701  Elberg  Kragen  2500 

2702  Joseph's  Home  1500 

2703  Arnott  Arnott  4000 

2704  Lincoln  Oswald  4000 

2705  Rosen  Rosen  3000 

2706  Rosen  Rosen  3000 

2707  Swenson  Owner  3000 

2708  Hill  Owner  1000 

2709  Sicke  Owner  7000 

2710  Louchini  Owner  4000 

2711  Robertson  Owner  8000 

2712  Spuri  Gust  14600 

2713  Commercial  Dunn  10000 

2714  Lurie  Industrial  22000 

2715  Quartararo  Owner  15000 

2716  Phillips  Brown  5500 

2717  Hansen  Petersen  2000 

2718  Antonio  Coburn  1500 

2719  Boulanger  Lobranco  1050 

2720  Wisefleck  Wehr  1000 

2721  Scully  Scully  1000 

2722  Greene  Owner  5600 

2723  Bradley  Roberts  1000 

2724  Nosenzo  Owner  8500 

2725  Wente  Meyer  4000 

2726  Cohen  Owner  8000 

2727  Parker  Owner  6000 

2728  Shell  Owner  2100 

2729  Arnott  Arnott  12000 

2730  National  Lindgren  15000 

2731  Hind  Owner  55000 

2732  Robinson  Moren  18000 

2733  Demartini  Diestel  9121 

2734  Westgate  Moore  12197 

2735  Westgate  Williams  26184 

2736  Nasser  Malloch  21655 

2737  Kresteller  Hardy  9000 


738 

Maffei 

;^739 

Gilmartin 

3740 

Blake 

2741 

Johnson 

2742 

Miller 

2743 

Chapm 

2744 

Biagini 

2745 

Tyler 

Lindsay 

7000 

Owner 

1700 

Owner 

3500 

Owner 

40000 

Owner 

30000 

Moore 

3535 

Garther 

3225 

Parker 

8753 

ADDITIONS 

(2645)  NO.  156  BLAKE.  Additions  and 
repairs   to  dwelling. 

Owner — P.     Chiappari,     146     Blake     St., 

San   Francisco. 
Architect    —    Louis    Mastropasyua,    580 

Washington   St.,   San   Francisco. 

$1800 

DWELLING 

(2646)  S  MAYNARD  250  E  Congdon. 
One-story  and  basement  frame 
dwelling.  „    „ 

Owner— J.   M.  Read,  Flood  Bldg.,  S.  F. 
Architect — None-                                 „  ^u    . 
Contractor — Rosen    &    Son,    176  Chat- 
tanooga   St.,    S.    F.  *3000 

REPAIRS  .     ^ 

(2647)  NO.  536-38  SIXTH.  Repair  fire 
damage   to  hotel. 

Owner — I.  Khayski,  %  Contractor. 
Architect — None. 

Contractor — Chas.  Coburn,  180  Jessie 
St.,  San  Francisco.  $1500 

DWELLING  ,       ,,„,., 

(2648)  E  THIRTY-SIXTH  AVE  150  N 
UUoa.  One-story  and  basement 
frame  dwelling'.  _ 

Owner — Robt.   Pokorny,    61    Eureka    St., 

San    Francisco. 
Architect — None. 
Contractor — Christensen     &     Matheson, 

1721    Fillmore    St.,   S.    F.  $3000 


-ALTERATIONS 

(2649)  NW  BEALE  AND  MISSION. 
Change  store  fronts;  install  new 
partitions',  rearrange  freight  ele- 
vator. 

Owner — S.  F.  Investment  Corp. 

Architect — D.  C.  Coleman,  110  Sutter 
St.,  San  Francisco. 

Contractor — Monson  Bros.,  251  Kea^rny 
St.,  San  Francisco. 


$2000 


ALTERATIONS  ,^  .  ^^^  ^ 

(2650)      SE     BRUCE        AND       HAROLD 

Ave.      Raise    dwelling    and    remodel 

for    private   garage. 
Owner — Wm.    H.    Hohnemann,    101    Lee 

Ave.,    San   Francisco. 
Architect — None. 


flOOO 


DWELLINGS  „   ,„„    „ 

(2651)  E  THIRTY-NINTH  AVE  126  & 
151  N  Geary.  Two  one-story  and 
basement  frame  dwellings. 

Owner — A.  &  B.  Quinn,  3665  17th  St., 
San    Francisco. 

Contractor — Arthur  Quinn,  3666  17th 
St.,   San   Francisco.  $3000   each 

DWELLING  ^    . 

(2652)  S  ULLOA  82  W  Fourteenth  Av. 
One-story  and  basement  frame 
dwelling.  ,     „  , 

Owner — Harry    Barrett,      141      Granada 

Ave.,  San  Francisco. 
Architect — None. 
Contractor— Olaf   Olsen,    554    Hayes    St., 

San   Francisco.  $4000 


DWELLING  ,      , 

(2653)      W      GIRARD      50    S      Woolsey. 

One-story      and      basement      frame 

dwelling. 
Owner— Wm.   Hall,    324    Girard    St.,    San 

Francisco. 
Architect — None. 
Contractor — Jos.    Brown,    138    Sarat_oga 

Ave.,    San    Francisco. 


$3000 


ALTERATIONS 

(2654)  NO.  658  MARKET.  Plaster 
and  stud  partitions;  Install  rail- 
ings; lunch  counters,  etc.,  for  res- 
taurant. 

Owner — Hoyt    M.    Lesher,    Premises. 


Architect — None. 

Contractor — Mullen  Mfg.  Co.,  60  Rausch 
St.,   San   Francisco.  $2900 


ALTERATIONS 

(2655)      SE    POLK    AND    SUTTER    STS. 

Alter    market. 
Owner — Marshall  &  McSherry,  Fillmore 

and   Eddy   Sts.,   San   Francisco. 
Architect — C.    S.    McNally,    661    Golden 

Gate   Ave.,   San  Francisco. 
Contractor — N.    F.    Nielsen,    180    Jessie 

St.,  San  Francisco.  $5000 


DWELLING 

(2656)     W    GIRARD    150    N    Wayland. 

,     One-story      and      basement        frame 

dwelling. 
Owner — J.   Martini,   464   Girard  St.,   San 

Francisco. 
Architect — None.  $4000 


Re- 


ALTERATIONS 

(2657)      E     POLK     26     S     Sutter. 

model  restaurant. 
Owner — Maye's   Oyster   House,    Prem. 
Architect — C.    S.     McNally.     661    Golden 

Gate  Ave.,   San  Francisco. 
Contractor — N.     F.    Nielsen,     180    Jessie 

St.,  San  Francisco.  $2000 


ALTERATIONS 

(2658)  NO  .  535  POLSOM.  General 
alterations   and   repairs   for   stores. 

Owner — Babcock  Estate  Co.,  310  Cali- 
fornia St.,  San  Francisco. 

Architect — Nathaniel  Blaisdell,  255  Cali- 
fornia   St.,    San    Francisco. 

Contractor — E.  EUingson,  180  Jessie 
St.,  San  Francisco.  $6000 


DWELLING 

(2659)  N  PACHECO  82-6,  101-6  and 
132-6  W  19th  Ave,  Three  2-story 
and    basement    frame   dwellings. 

Owner— C.  S.  Allred,  159  Liberty  St., 
San    Francisco. 

Architect — None.  Each    $4000 


RESIDENCE 

(2660)  S  JACKSON  147-3  E  CHERRY. 
2-story  and  basement  frame  resi- 
dence. 

Owner — R.  E.  and  V.  M.  Sanborn,  % 
architect. 

Architect  —  August  G.  Headman,  747 
Call    Bldg.,    S.    F. 

Contractor  —  Mcintosh  Bros.,  180  Jes- 
sie   Si..    S.    F.  $14,000 


FLATS 

(2661)  SE  GUERRERO  and  27TH  Sts. 
2-story  and  basement  frame  (4) 
flats. 

Owner — Jacob  Seckara,  2843A  Harri- 
son   St.,    S.    F. 

Architect — None. 

Contractor  —  P.  Grove  Pedersen,  112 
Valencia   St.,   S.   F.  $11,000 


FLATS 

(2662)  S  UNION  33  W  SHARPE  PLACE 

3-story    and    basement    frame     (6) 

flats. 
Owner — D.   Devencenzi,   1082   Union   St., 

San  Francisco. 
Architect— None.  $20,000 


DWELLING 

W  HOWARD  200  S  18TH.     2-story  and 

basement    frame    dwelling. 
Owner  —  Trinity    English    Evangelical 

Lutheran  Church,  S.  F. 
.'Architect — Plans    by    owner. 
Contractor — Fred    Miller,     225     Dolores 
St.,    S.    F.  $8,500 

NOTE  —  Recorded  contract  reported 
June    18,    1925,    No.    2644. 


ALTERATIONS. 

(2663)  3319  GEARY.  All  work  for  al- 
terations and  remodeling  bldg.  In- 
to  3  stores.  , 

Owner— L.  Goudy,  3319  Geary  St.,  San 
Francisco. 

Architect — Albert  J.  Fabre  and  E.  H. 
Hlldebrand,    110   Sutter   St.,   S.   F. 

Contractor — F.    H.    Scott,   1304   Webster 

Filed  June  18,  1925.  Dated  June  9,  1925. 
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Saturday,  June  27,  1926 


noi>f  on    11343 

Ceilings  and  walls  covered  and 
lough   plumbing  and   electric 

«orli    done    1343 

Completed  and  accepted    1343 

Usual    35    days    1343 

TOTAL  COST,  15372 
Bond,  $1343.  Sureties.  Geo.  R.  Gay  & 
W.  E.  Buinham.  Forfeit,  none.  Limit, 
MO  days.  Plans  and  specifications  filed. 
NOTE — Permit  reported  May  28,  1925 
No.    2328. 


RESIDENCE 

(2664)  N  FILBERT  175  W  Leaven- 
worth N  137-6  X  W  25.  All  work 
except  painting,  papering  and 
tinting  for  alterations  and  addi- 
tions and  repairs  to  3-story  frame 
residence. 

Owner— John  O.  Gara,  1142  Filbert  St., 
San  Francisco. 

Architect — Welsh  &  Carey,  625  Mar- 
ket St.,   S.   F. 

Contractor — M.  E.  Greene,  212  Freder- 
ick  St.,   S.   F. 

Filed  June  18.  1925.  Dated  June  17,  1925 
1st   and    15th   of   each   month.... 75% 

Usual   35  days    25% 

TOTAL   COST.    $2524 

Bond.   $1262.      Sureties,   C.    E.   and   H.   L. 

Reinhart.      Forfeit,      none.      Limit,      35 

days.      Plans   and   specifications   filed. 
NOTE — Recorded  contract   previously 

reported.    May    13,    1925,    No.    2128. 

APARTMENTS 

12665)     E  STOCKTON  50  S  Sacramento. 

All    work    for    3-story      apartment 

building. 
Owner — Joseph  Pelissero. 
Architect — Geo.   E.   Ralph,  Rialto  Bldg., 

San   Francisco. 
Contractor — Jacks  &  Irvine,    180  Jessie 

Filed  June  18,  1925.  Dated  May  22,  1925. 

10th    of    each    month 7S% 

Usual   35  days   .2S% 

TOTAL  COST,  $36,850 
Bond,  $18,425.  Sureties,  Geo.  T.  Beck 
2nd  Geo.  F.  Derning.  Forfeit,  none. 
Limit,  Nov.  15,  1925.  Plans  and  speci- 
fications   filed. 

NOTE    —    Permit    reported    June    17. 
1925.  No.   2612. 


BUILDING 

(2666)      W    NINETEENTH    AVE.    200   N 
Ulloa    W    120   N    33-4    E    120    etc.,   to 
beginning.      All    work    for    bldg. 
Owner — Albert    J.    Phillips.    614    Irving 

St..    S.    F. 
Architect — R.    B.    Brown,    639    4th   Ave., 

San   Francisco. 
Contractor — C.  M.  Brown,  639  4th  Ave.. 

San  Francisco. 
Filed  June  18,  1925.  Dated  June  15,  1925 

Roof    on     25% 

Rough   plaster   on    25% 

Completed     25% 

Usual  35  days    25% 

TOTAL  COST,  $7000 
Bond,  sureties,  forfeit,  none.  Limit,  90 
days  after  June  20.  Plans  and  specifi- 
cations  not   filed. 


FLATS 

(2667)      NO.  859  SAN  JOSE  AVE.,  Raise 

and    remodel    for    (4)    flats;    minor 

additions. 
Owner — Joseph     Hefferman,     Premises. 
Architect — None.  $4000 


DWELLING 

(2668)      W    FOLSOM    200-9    N    Cortland. 

One-Ktory      and      basement      frame 

dwelling. 
Owner — F.   F.   Hagal,    773    Page   St.,  San 

Francisco. 
Architect — None.  $2000 


GARAGE 

(2669)     N   FULTON   55   W   Franklin   St. 

(rear).      One-story      concrete      and 

brick   private   garage. 
Owner — Hind  Bldg.  Co.,  604  French  Bk. 

Bldg.,    San    Francisco. 
Architect — W.  G.   Hind,  604  French  Bk. 

Bldg.,  San   Francisco.  $1200 


DWELLINGS 

(2670)  W  CAPISTRANO  50  and  275  S 
San  Juan.  Two  one-story  and 
basement   frame  dwellings. 

Owner — Walter  E.  Hansen,  485  Capis- 
trano  Ave..  San  Francisco. 

Architect — None.  $3000    each 


DWELLING 

(2671)      S    PACHECO    55    W    19th    Ave. 

One-8tory      and      basement      frame 

dwelling. 
Owner — May  P.  Hansen,  2020  20th  Ave.. 

9an    Francisco. 


Architect — None. 

Contractor — L.    Hansen,    2020   20th   Ave., 
San  Francisco.  $6000 


DWELLING 

(2672)      W    WEST   PORTAL  108    S   15th 

Ave.       Two-story      and  basement 

frame   dwelling. 

Owner — Fernando   Nelson   &  Sons,   Inc., 

2  West  Portal  Ave..  San  Francisco. 

Architect — None.  $6000 


DWELLING 

(2673)  X  DON.NER  250  E  Quint.  One- 
story    and    basement    frame    dwlg. 

Owner — J.  Maguire,  576  Colby  St.,  San 
Francisco. 

Architect — None.  $2500 


DWELLING 

(2674)      W    PLYMOUTH      AVE       200    S 

Holloway.    One-story  and  basement 

frame  dwelling. 
Owner  —  F.   Wiget,    125   Minerva   Ave., 

San  Francisco. 
Architect — None. 
Contractor — Siggs   &  Walters,   74   Cam- 

betta  St.,  Daly  City.  $3000 


DWELLING 

(2675)      W      GIRARD      50      S    Woolsey. 

One-story      and      basement      frame 

dwelling. 
Owner — Wm.    Hall,    324    Girard    St.,    San 

Francisco. 
.\rchitect — None. 
Contractor — Jos.   Brown,      138   Saratoga 

Ave.,    San    Francisco.  $3000 


SHOP 

(2676)      NW    WELSH      80    NE      Fourth. 

Two-story   frame  work  shop. 
Owner  —  Atlas   Heating  &  Ventilating 

Co..   557  4th   St.,   San   Francisco. 
Architect — None.  $1500 


DWELLING 

(2677)  NW  CABRILLO  AND  THIRTY- 
si.Kth  Ave.  Two-story  and  base- 
ment frame  dwelling. 

Owner — Roy  A.  Pratt,  7140  Geary  St., 
San  Francisco. 

Architect — None.  $4000 


DWELLING 

(2678)      W  AVILA   332-6   S   Capra   Way. 

1-story   and   basement   frame   dwlg. 
Owner — David  Fissato.   1230  Broadway, 

San  Francisco. 
Architect — None.  Cost  not  stated. 


DWELLINGS 

(2679)  N  PACHECO  82-6,  107-6,  132-6 
W  19th  Ave.  Three  2-story  and 
basement    frame    dwellings. 

Owner — C.  S.  Allred,  159  Liberty  St., 
San    Francisco. 

Architect — None.  Each    $4000 


DWELLINGS 

(2680)      E    SAN    LEANDRO    43,    84,    129, 

189,    239,    339   N    Ocean    Ave.    Six    2- 

story    and    basement    frame    dwlgs. 
Owner — E.    C.    and    O.    M.    Hueter,    806 

Flatiron    Bldg.,    S.    F. 
Architect — H.    G.    Stoner,    810   Ulloa   St., 

San    Francisco. 
Contractor — Boxton    &    Zwieg,    351    San 

Leandro   Way,    S.    F.  Each    $8000 


APARTMENTS 

(2681)  E  VALENCIA  112  N  22nd.  2- 
story  and  basement  frame  store  & 
apartments. 

Owner — Geo.  D.  Graybill,  9f  contract- 
ors. 

Architect — Baumann  &  Jose,  251  Kear- 
ny   St.,    S.    F. 

Contractor — Barrett  &  Hilp,  918  Harri- 
son   St..    S,    F.  $30,000 


RESIDENCE 

(2682)  NW  DOUGLAS  and  Market  Sts. 
2-story  and  basement  fraine  resi- 
dence. 

Owner — Willis  Brinker,  923  Folsom  St., 
San   Francisco. 

Architect  —  C.  A.  Meussdorffer,  Hum- 
boldt Bank   Bldg.,   S.  F. 

Contractor  —  Clinton  Const.  Co..  923 
Folsom   St.,    S.    F.  $10,000 


FACTORY 

(2683)      W    FREMONT    91-S    S    Howard. 
2-story   class    B   offices   and   factory 
Philadelphia  Storage  Battery 


Co.,   37  Spear  9t 
Architect — Ashley    &    Evers 

St.,    S.   F. 
Contractor — MacDonald    & 

Montgomery    St.,    S.   F. 


58    Sutter 


Kahn,     130 
$32,000 


FRAME   BLDG. 

(2684)      .N'   CHENERY  400   E  Surry.  All 
work    for    2-story      and      basement 
frame  bids. 
Owner   —    Michael    and    Minnie    Burke, 

900  Chenery  St.,   a   F. 
Architect — None, 
("ontractor — C.  L.   Nelson,   519  Genessee 

St.   S.   F. 
Filed  June  19.  1925.  Dated  June  8,  1925 
Four   equal   payments   as   follows: 

Roof  on    I 

Brown   coated    — ^— 

Completed      — — 

Usual    35    days     

TOTAL  COST,  $4600 
Bond,  $2500.  Sureties,  Joakim  Olsen 
and  Petra  Nelson.  Forfeit,  none.  Limit 
Oct.  1,  1925.  Plans  and  specifications 
filed. 

NOTE    —    Permit    reported    June    11, 
1925,  No.  2530. 


DWELLING 

(2685)      E   THIRTY-FOURTH  AVE.    100 
S  Cabrillo  S  30   x  E   120.     All  work 
for    frame    dwelling. 
Owner — A.   Wechter,   511  21st  Ave.,  San 

Francisco. 
Architect — None. 
Contractor    —    Frank    Antonioli,     3415 

22nd   St.,    S.   F. 
Filed  June  19,  1925.  Dated  June  12,  1925 

1st   floor   joists   in    place $   750 

Roof   sheathing   on    750 

Rough    plastered    1500 

Completed      1500 

Usual  35   days    1500 

TOTAL  COST,  $6000 
Bond,  sureties,  forfeit,  none.  Limit,  100 
days.     Plans  and  specifications  filed. 

NOTE    —    Permit    reported    June    18, 
1925,  No.   2622. 


ALTERATIONS 

(2686)      NO.    3434      CLAY.         Rearrange 

partitions   and   change    front   steps 

for   apartments. 
Owner — J.    Matzger,    780    Harrison    St., 

San  Francisco. 
Architect — None.  $2500 


DWELLING 

(2687)      NW     LONDON       AND       PARIS. 

One-story      and    basement      frame 

dwelling. 
Owner — E.    Malaspina,      526      Paris   St., 

San   Francisco. 
Architect — None.  $3500 


DWELLING 

(2688)  W  TWENTY-SECOND  AVE  100 
S  Kirkham.  One-story  and  base- 
ment frame  dwelling. 

Owner — J.  W.  Rogers,  1239  6th  Ave., 
San   Francisco. 

Architect — R.  R.  Irvine,  New  Call  Bldg. 
San  Francisco.  $3500 


DWELLING 

(2689)      SE    INGALLS    AND    REVERE. 

One-story      and      basement      frame 

dwelling. 
Owner    —    A.    L    Stewart,    1291    Revere 

Ave.,  San  Francisco. 
Architect — R.   J.  Goodrich,   1201  Revere 

Ave.,   San   Francisco.  $3000 


FLATS 

(2690)  E  TWENTY-THIRD  AVE  100 
N  California.  Two-story  and  base- 
ment frame   (2)   flats. 

Owner— George  Mountford,  174  23rd 
Ave.,   San   Francisco. 

Architect — None. 

Contractor — John  V.  Stiefel.  184  23rd 
St.,   San   Francisco.  $7500 


DWELLING 

(2691)  N  C.A.BRILLO  90  E  Twenty- 
ninth  Ave.  One-story  and  basement 
frame    dwelling. 

Owner — Jacob  Ozanic,  2440  California 
St..    San    Francisco. 

.\rchitect — None.  $3000 


DWELLINGS 

(-•69:;)  S  BACON  90.  120,  W  Holyoke: 
W  Holyoke  35,  95,  155,  215,  275,  335 
N  Way  land:  N  Holyoke  65,  125, 
185  245,  305  N  Wayland.  Thir- 
teen 1-story  and  basement  frame 
dwellings. 

Owner — Heyman  Bros.,  742  Market  St., 
San   Francisco. 

.Xrohitect  —  Gustave  Stahlberg,  544 
.Market    St..    S.    F.  Each    $2000 


FACTORY 

(1'693)  NW  HOW,\KD  and  Russ  Sts. 
1 -story  and  mezzanine  floor  con- 
crete   factory. 

Owner — Egyptian  Lacquer  Mfg.  Co.,  50 
Main   St.,   S.    F  . 


Saturday,  June   27,  192B 

Architect    —    Miller    &    Fflueger.    Lick 

Cont^L'J^tor— G.'P.   W.   Jensen,   320  Mar- 
ket   St.,    S.    F.  J10,000 
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APARTMENTS  „   „      ,     . 

(26a4)      E    SANCHEZ    121-10    S  Market 

3-stury    and    basement    frame    (10) 

apartments.  _   ,, 

Owner— H.    T.    Krauskopf,    1S34    Balboa 

St.,    S.    F.  ~" 

Architect  —  J.    C.    Hladik,    Monadnock 

Bld&.,   S.  F.  ?12,500 


CONVENT 

(2695)  E  FOLSOM  25  S  ARMY.  2- 
story    frame   convent. 

Owner — The  Roman  Catholic  Archbish- 
op of  San  Francisco,  1100  Frank- 
lin  St.,  S.   F.  „„     „^_^ 

Architect— John  J.  Lotqui?t,  362  28th 
Ave.,    S.    iT.  $iB,aOO 


REMODEL 

(2701)  SW  POLK  AND  SACRAMENTO 
Streets.  Remodel  show  windows; 
construct  gallery;  install  2  sky- 
lights. 

Owner — A.    Elberg,    premises. 
Architect — None. 

Contractor — Louis  Kragen,  661  Golden 
Gate   Ave.,    San   Francisco.  $2;>0U 

REMODEL 

(2702)  NO.  233  GRANT  AVENUE. 
Remodel   front  for  store. 

Owner  —   Jo.seph's    Florists,    233    Grant 

Ave.,  San  Francisco. 
Architect — None. 
Contractor — Home     Manufacturing     Co., 

552  Brannan  St.,  S.  F.  $1500 


(2696)    BLOCK    BOUNDED    BY    MASON 

North  Point,  Taylor  and  Beach  Sts. 

2-story   f-ame   and   corrugated   iron 

factory. 
Owner    —     Pacific     Box     Factory,     Inc., 

Beach    and   Taylor   Sts.,   S.   F. 
Engineer — P.    L.    Bush,    101    California 

St..  S.  F. 
Contractor    —    J.    Pattinson,    Berkeley, 

Calif.  ?16,000 


HEATING,    ETC. 

(2697)  NW  IRVING  and  14TH  AVE. 
W  127-6  X  N  75.  All  work  for 
heating  and  ventilating  for  thea- 
tre   building. 

Owner — Sunset  Theatre  Co.,  86  Golden 
Gate    Ave..    S.   F. 

Architect — Mark  T.  Jorgensen,  110  Sut- 
ter   St..    S.    F. 

Contractor — Noble  Powers  Co.,  Wells 
Fargo    Bldg.,    S.    F. 

Filed  June  20,  1925.  Dated  June  10,  1925 

luth    of    each    month    75% 

Usual    35    days    25% 

TOTAL   COST,    $697S 

Bond,     sureties,     none.       Forfeit,     $25.00 

per    day.      Limit,   without   delay.    Plans 

and   specifications   filed. 


ELECTRIC    M'ORK 

(2698)  NW    MISSION    and    Richland 

Ave.    N    50    thence    at    angle    of    80° 
32'   W   parallel   with    Richland   Ave. 
mo    thence   99°    28'    S    50    thence    80° 
32   E   100.     All   electric   work   for  3- 
store    and    tenement    house. 
Owner — Michael   and   Rose   Demenio. 
Architect — Mark  T.  Jorgensen,  110  Sut- 
ter  St.,   S.   F. 
Contractor— T.    &    T.    Electric    Co.,    409 

10th    St..    S.    F. 
Filed  June  20.  1925.  Dated  June  15,  1925 
ItouKhing   in   complete,   of  con- 
tract      50% 

Completed    and    accepted    25% 

Usual    35    days     25% 

TOTAL  COST,  $1425 
I'.oiid,  sureties,  none.  Forfeit,  $25.00 
pir  day.  Limit,  none.  Plans  and  spec- 
ifications   filed. 


MORTUARY 

(2714)  SW  DIVISADERO  and  O'Far- 
rell  Sts.  2-story  and  basement 
frame   mortuary. 

Owner — The  Lurie  Co.,  315  Montgom- 
ery St.,   S.   F. 

Architect — O'Brien  Bros.  Inc.,  and  W. 
D.  Peugh,  315  Montgomery  St.,  S.F. 

Contractor  —  Industrial  Construction 
Co.,    815    Bryant   St.,    S.   F.        $22,000 


ALTERATIONS 

(2699)  NE    FILLMORE    and    Gulden 

Gate    Ave.      All    work    for    remodel- 
ing premises. 

Owner— J.    S.    J.    Bettman. 

Architect  —  N.    W.    Sexton,    De    Young 
Eldg.,    S.    F. 

Cimtractor    —    Van      Horn      &      Miller, 
Strathmore    Apts..    Eddy    St..    S.    F. 

Filed  June  20,  1925.  Dated  June  19,  1925 
Payments    not    given. 
TOTAL    COST,    $14,387,    contractor    to 
receive  10%. 

Bond,     sureties,     forfeit,     none.     Limit. 

Sept.   5,    1925.     Plans  and   specifications 

filed. 


DWELLING 

(2703)  W  TWENTY-SIXTH  AVE.  75  S 
Granville  Way,  S.  F.  $4000 
Ulloa.  1-story  and  basement  frame 
dwelling. 

Owner   —   James    A.    Arnott,    235    Gran- 
ville   Way,    San    Francisco. 
Architect — None. 
Contractor — Jas.   A.    Arnott   &    Son.    235 

ALTERATIONS 

(2704)  883  MARKET  STREET.  Plas- 
tering for  offices  and  sto.es;  elec- 
tric  work. 

Owner — Lincoln    Realty    Co..    1020    Mills 

Bldg.,    San    Francisco. 
Architect — None. 
Contractor — J.     B.     Oswald,     1020     Mills 

Bldg.,  San  Francisco.  $4000 


DWELLING 

(2705)  W  FOUNTAIN  41  N  24th.  1- 
story   and   basement  frame   dwlg. 

Owner — S.  Rosen,  176  Chattanooga  St., 
San    Francisco. 

Architect — None. 

Contractor — S.  Rosen  &  Son,  176  Chat- 
tanooga   St.,    S.    F.  $3000 


FLATS 

(2706)      W    FOUNTAIN    24     N    24th.    2- 

story  and  basement  frame  (2)  flats 
Owner — S.    Rosen,    176    Chattanooga   St., 

San    Francisco. 
Architect — None. 
Contractor    —    S.    Rosen    and    Son,    176 

Chattanooga   St.,   S.   F.  $3000 


DWELLING 

(2707  1      E     WINFIELD     25     S    Eugenia. 

1-story   and   basement    frame    dwlg. 
Owner   —    O.    Swenson,    440-A    Cortland 

Ave..    San    Francisco. 
.Architect— None.  $3000 


DWELLING 

(2708)      S   SILVER   AVE.    87    E   Yale.    1- 
story  and  basement  frame  dweling 
Owner— O     Hill.    1537    Hyde    St..    S.    F. 
Plans  bv   owner.  $1000 

DWELLING 


(2709)  E  THIRTY-FIRST  AVE.  200 
22.')  S  Taraval.  Two  1-story  and 
basement   frame   dwellings. 

Owner — Sicke  Bios.,  421  4th  Ave.,  San 
Francisco. 

Architect— None.  $3500    eacli 


DWELLING 

(2710)      W    SHAFTER    350    S    Lane.    1- 

story    &    basement   frame   dwelling. 
Ownei — Joseph    Louchinl.    146U    Shafter 

Ave..    San    Francisco. 
Architect — None.  $4000 


FLATS 

(2711)      K    SIXTEENTH    AVE.       210       .V 

Judah    2-story  and   basement  frame 

(2)    flats. 
Owner — lohn     Robertson.     1517     Castro 

St..    San    Francisco. 
Architect — ^.None.  $8000 


CLASS  B  BLDG. 

(2700)  —  ON  FREMONT  S  of  How- 
ard. All  work  for  2-story  class  B 
building. 

Owner — Philadelphia  Storage  Battery 
Co.,   37   Spear  St..  S.  F. 

Architect — .•\shley  &  Evers.  58  Slitter 
St.,   S     F. 

Contractor — MacDonald  &  Kahn,  Inc., 
130    Montgomery    St.,    S.    F. 

Filed  June  20.  1925.  Dated  June  18,  1925 

5th   of  esch  month  .  . 75% 

Usual    35    days    25% 

TOTAL  COST.   $32,400 

Bond,     sureties,     none.       Forfeit,     $25.00 

per    day.      Limit.    Aug.    27.      Plans    and 

specifications    filed. 


RESIDENCE 

(2715)  N  FULTON  60  W  Third  Ave. 
2-story  and  basement  frame  resi- 
dence. 

Owner — Mrs.  V.  Quartararo,  %  archi- 
tect. 

Architect — Bernard  J.  Joseph,  New  Call 
Bldg.,   S.   F.  $15,000 

DWELLING 

(2716)  W  19TH  AVE.  200  N  ULLOA. 
One-story  and  basement  frame 
dwelling. 

Owner — A.    J.    Phillips,    53    Walter    St., 

San  Francisco. 
Designer — R.    B.    Brown,    639    4th    Ave., 

San  Francisco. 
Contractor — I.   M.   Brown,   639   4th   Ave., 

San  Francisco.  $5500 


ALTERATIONS 

(2717)  W  SANCHEZ  55  N  Sixteenth. 
Raise;  new  front;  foundations;  ad- 
ditions   for    (2)    flats. 

Owner — N    L.   Hansen,   %   Architect. 

Architect — Edward  E.  Young,  2002 
California   -St.,    San   Francisco. 

Contractor — H.    Petersen.  $2000 


PLATS 

(2712)  N  TWENTIETH  155  E  Folsom. 
2-story  and  basement  frame  (4) 
flats. 

Owner — Joseph  Spuri,  79  Shotwell  St., 
San   Francisco. 

Architect — None. 

Contractor — Charles  Gust.  41  Shakes- 
peare   St.,    Daly    City.  $14,600 


STORES 

(2713)  B  STOCKTON  40-1  N  Green. 
1-story      and      basement      concrete 

Owner — Commercial  Center  Realty  Co., 
916  Kearny  St.,  S.  F. 

Architect W.  L.  Pchmolle,  235  Mont- 
gomery   St.,    S.    F. 

Contractor— Joseph  Dunn,  235  Mont- 
gomery  St.,    S.   F.  $10,000 


.ALTERATIONS 

(2718)  NO.  2383  CALIFORNIA.  Tar 
and  gravel  roofing;  painting;  plas- 
tering,   etc.,    for    dwelling. 

Owner — Oscar    Antonio,    Premises. 

Architect — None. 

Contractor — Chas.  Coburn,  180  Jessie 
St..    San    Francisco.  $1500 


ALTERATIONS 

(2719)  NO.  284  ELLSWORTH.  Grad- 
ing: cement  work;  garage,  etc.,  for 
dweUlnc  ,11 

Owner — F.   iJoulanger,  Premises. 

Architect — None. 

Contractor — J.  Lobranco,  197  Gates  St., 
San  Francisco.  $1050 


ALTERATIONS 

(2720)  NO.  2616  CALIFORNIA.  Altera- 
tions and  additions  for   (2)    flats. 

Owner — J.    Wisefleck,    Premises. 

Architect — None. 

Contractor — Wehr  &  Son,  45  Eagle  St.. 
San   Francisco.  $1000 


ROOFING 

(2721)  NO.  4060-62  NINETEENTH  ST. 
Tar  and  gravel   roofing   (flats). 

Owner — Catherine  J.  Scully.  2260  Leav- 
enworth  St.,   San   Francisco. 

Architect — None. 

Contractor — J.  E.  Scully,  Phelan  Bldg., 
San  Francisco.  $1000 


DWELLINGS 

(2722)  CONGDON  400  and  425  N  May- 
nard.  "Two  one-story  and  basement 
frame   dwellings. 

Owner — C.  W.  Greene,  221  Maynard  St., 

San  Francisco. 
Architect — None.  $2800    ea 

ALTERATIONS 

(2723)  NO.  523  NINETEENTH  AVE. 
Alter   and   add    to   dwelling. 

Owner — H.    S.   Bradley,    Premises. 
.\rchitect — None. 

Contractor  —  Roberts  &  Son,  338  Scott 
St.,   San  Francisco.  $1000 

FLATS 

(2724)  NW  TWENTY-THIRD  AND 
Kansas.  Three-story  and  base- 
ment   frame    (2)    flats  and   store. 

Owner — Frank    Nosenzo.    126-A    Clinton 

Park.   San   Francisco. 
.Architect — None.  $8500 


DWELLING 

(2725)      SE  WAWONA  AND  TARAVAL. 

One-story      and      basement      frame 

dwelling. 
Owner — F.   L.   Wente,    %    Contractor. 
Architect — None. 
Contractor — Meyer  Bros..   1st  Natl.  Bk. 

Bldg.,    San    Francisco.  $4000 


(2726)  S  LINCOLN  WAY  132-6  W  2nd 
Ave.  Two-story  and  basement 
frame  (2)   flats. 

Owner— Robert  Cahen,  2767  McAllister 
St.,    San   Francisco. 
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Architect — C.    S.    McNally,     661     Golden 
Gate  Ave.,  S.  F.  $8000 


(2727)  W  SAN  JOSE  126  S  Army.  Two 
storv  and  basement  frame  (2)  flats. 

Owner — Wilbur    C.    Parker,     2772     22nd 

St.,   San   Francisco. 
Architect— None    .  J6000 

STATION 

(2728)  NW  NINETEENTH  AVE.  AND 
Taraval.  One-story  steel  service 
station. 

Owner— Shell    Co.    of    Calif.,    200    Bush 

St.,   San  Francisco. 
Plans   by   Owner.  J2100 

DWELLING 

(2729)  W  TWENTY-SIXTH  AVE  100, 
125  and  160  S  Ulloa.  Three  one- 
story    and    basement    frame    dwigs. 

Owner   —  James    A.    Arnott,    235    Gran- 

vill  W'ay,  San  Francisco. 
Architect — None. 
Contractor — James    Arnott    &    Son,    235 

Granville  Way,  S.  F.  J4000   ea 

ALTERATIONS 

(2730)  SW    BUSH    and    Sansome    Sts.; 
Cut    in    entrance    for    offices;    cement 

work;  gazled  partitions;  wooden 
paneling,   etc. 

Owner — National  City  Co.,  New  Stan- 
dard   Oil    Bldg..    San    Francisco. 

Architect — Geo.  Kelham,  Sharon  Bldg., 
San    Francisco. 

Contractor — Lingren  &  Swinerton,  Inc. 
New  Standard  Oil  Bldg.,  San 
Francisco.  $15,000 


APARTMENTS. 

(2731)      S   O'FARRELL    82-6    E    Steiner. 

Three-story     and     basement     frame 

(24)    apartments. 
Owner — Hind   Building   Co.,   609    French 

Bank    Bldg..     San     Francisco. 
Architect — W.     G.    Hind,    French    Bank 

Bldg.,    San    Francisco. 
Day   work.  $55,000 

FLATS 

2732  PARNASSUS  and  Hill  Point  St. 
Three-story  and  basement  frame 
(6)    flats. 

Owner — L.  B.  Robinson,  Matson  Bldg., 
San    Francisco 

Architect — None. 

Contractor — Geo.  R.  Moren,  3225  Mar- 
ket    St.  $18,000 


REPAIRS 

(2733)       636,     638,     640    CLAY    ST.       All 
work  for  repairs  to  bldg.  damaged 
by  fire. 
Owner — L.    Demartini,    248    Russ    Bldg., 

San  Francisco. 
Architect — None. 
Contractor   —   John    Diestel,    248    Russ 

Bldg.,    S.   F. 
Filed  June  23,  1925.  Dated  June  22,  1925 
1st    and    15th    of    each    month.... 75% 

Usual   35  days    25% 

TOTAL  COST,  $9120.68 
Bond,  sureties,  forfeit,  none.  Limit,  40 
days  after  June  16,  1925.  Plans  and 
specifications    filed. 

NOTE — Permit  reported   June   17,   '25, 
No.   2614. 


DWELLING 

(2734)  LOT  17  ELK.  3105A  St.  Francis 
Wood  Extn.  3.,  ptn.  Lot  18  Blk. 
3105A  lying  SW  of  line  drawn  par- 
allel to  SW  bdy.  line  thereof  and 
distant  therefrom  17  ft.  alg.  W 
bdy.  San  Andreas  Way  in  a  N  di- 
rection from  int.  with  SW  bdy.  line 
Lot  18.  All  work  for  2-story  and 
basement  frame  dwelling  and  ga- 
rage. 

Owner— Westgate  Park  Co.,  278  Post 
St.,  S.  F. 

Architect  —  Henry  H.  Gutterson,  526 
Powell  St.,   S.   F. 

Contractor — Moore  &  Madsen,  77  O'Far- 
rell  St.,   S.   F. 

Filed  June  23,  1925.  Dated  June  18,  1925 

On  5th  of  each  month    75% 

Usual   35  days    25% 

TOTAL    COST,     $12,197 

Bond,  $6098.50.     Sureties.  Dr.  Jens  Mol- 

gaard   and   George   H.   Moore.      Forfeit, 

$5.00  per  day.     Limit,   110  days.     Plans 

and    specifications    filed. 


BUILDING. 

(2735)  LOT  19,  BLK,  3105  A  St.  Fran- 
cis Wood  Extn.  No.  3,  ptn  lot  IS, 
blk  3105  A  lying  NE  of  line 
drawn  parallel  to  SW  bdy.  line  Sd 
lot  18  and  distant  therefrom  17 
ft.  measured  along  W  bdy.  San  An- 


dreas    Way     in     N     direction     from 
its   intersection    with    SW    bdy,    line 
lot     18.     Two     2-story     and     base- 
ment   frame    bldgs. 
Owner — Westgate     Park    Co.,     278    Post 

St.,    San    Francisco. 
Architecl—Henry      H.      Gutterson,      526 

Powell   St.,   San    Francisco. 
Contractor— G.    W.    Williams   Co.,    Mills 

Bldg.,     San     Francisco. 
Filed    June    23,    1925.     Dated    June    17, 
1925. 

Frame     up I^ 

Brown     coated     V4 

Completed     14 

35     days     after i/^ 

TOTAL  COST,  $26,184 
Bond,       $13,092;       sureties,       Charles 
Monson  &  George  Williams;  forfeit,  $5; 
limit     no     days;     plans    and     specifica- 
tions  filed. 

RESIDENCE 

(2736)  LOT  16  BLK.  11  St  Francis 
Wood.  All  work  for  frame  resi- 
dence. 

Owner — Elias  Nasser,  %  architect. 

Architect — H.  A.  Minton,  Monadnock 
Bldg.,    S.   P. 

Contractor — J.  S.  Malloch,  180  Jessie 
St.,   S.    F. 

Filed  June  23,  1925.  Dated  June  12,  1925 

On   1st  of  each  month    75% 

Usual   35   days    25% 

TOTAL    COST,    $21,655 

Bond,    $10,828.      Sureties,    Arthur    Elvin 

and  P.  F.  Speidel.     Forfeit,  none.  Limit, 

Oct.    1,    1925.      Plans    and    specifications 

filed. 

NOTE— Permit   reported  June   17,   '25, 

No.   2615. 

DWELLINGS 

(2737)  W  EIGHTEENTH  AVE.  150  N 
Ulloa;  N  Ulloa  82-6,  107-6  B  18th 
Ave.  Three  1-story  and  basement 
frame  dwellings. 

Owner — M.    T.    Kresteller,    2001    Market 

St.,    S.    F. 
Architect — None. 
Contractor — A,  M.  Hardy,  212  Ritch  St,. 

San  Francisco.  Each   $3000 

DWELLING 

(2738)  NE  PARIS  and  Russia.  1-story 
and  basement  frame  dwelling  and 
store. 

Owner — Anton    Maffei,     51    Madrid    St., 

San  Francisco. 
Architect — None. 
Contractor — ,Lindsay   Construction   Co. 

2381    Bryant   St.,    S.   F.  $7000 

MOVE,   ETC. 

(2739)  S  SACRAMENTO  150  E  Arguello 
Blvd.  Move  and  remodel  for  resi- 
dence. 

Owner — W.  H.  Gilmartin  and  T.  Gray, 
707    Sheldon   Bldg.,   S.   F. 

Architect — Harvey  E.  Harris,  815  Bal- 
boa   St.,    S.    F.  $1700 

DWELLING 

(2740)  E  TWENTY-SECOND  84-7  S 
Santiago.  1-story  and  basement 
frame   dwelling. 

Owner — Chas.    Blake,    2733    Balboa    St., 

San   Francisco. 
Architect — Plans    by    owner.  $3500 

FRAME   BLDG. 

(2741)  THIRD  and  Arthur  Ave.  Erect 
frame   slaughter   house. 

Owner — J.   G.  Johnsoa,   3rd  and  Arthur 

Ave.,    S.    F. 
Architect — None.  $40,000 

FOUNDATION 

(2742)  THIRD  and  Arthur  Ave.  Con- 
struction partial  foundation  for 
future  packing  plant  and  slaughter 
house. 

Owner — Miller    &    Lux,    Inc.,    Merchants 

Exchange    Bldg.,    S.    F. 
Architect — None.  $30,000 


RESIDENCES 

LOT  18-19,  BLOCK  3105-A  St.  Francis 
Wood  (San  Andreas  Way)  and  Lot 
20  Blk.  3105-A  San  Andreas  Way, 
(St.  Francis  Wood).  Two  2-story 
and    basement   frame   residences. 

Owner — Westgate  Park  Co.,  Stockton 
and  Post  Sts.,  S.  F. 

Architect — H.  H.  Gutterson,  526  Powell 
St.,   S.   F. 

Contractor — G.  W.  Williams  Co.,  830 
Hyde  St.,   S.   F.  Each   $12,000 


rough     framing,    etc.,     for      2-story 

and  basement  frame  residence. 
Owner — W.  W.  Chapin,  68  Post  St.,  San 

Francisco. 
Architect— Albert   Farr  and  J.   F.  Ward 

68   Post  .St.,    S.    F. 
Contractor    —    Moore    &    Madsen,      77 

O'Farrell   St.,    S.    F. 
Filed  June  24,  192."..  Date-d  June  23,  1925 

1st  and  15th  of  each  month 75% 

Usual   35   days    25% 

TOTAL  COST,  $3535 
Bond,  sureties,  none.  Forfeit,  $5.00  per 
day.  Limit.  45  days.  Plans  and  spec- 
ifications filed. 


ALTERATIONS 

(2744)  1327  TENTH  AVE.  All  work 
except  interior  lathing  and  plas- 
tering  outside    stucco. 

Owner — Mrs.   Guiseppe   Biagini. 

Architect  —  Dodge  A.  Riedy,  Pacific 
Bldg.,    S.    F. 

Contractor — Gaither  &   Gunter. 

Filed  June  24.  1925.  Dated  June  18.  1925 
Of    work    completed      every      20 

days    76% 

Usual    35    days    2.i% 

TOTAL   COST,    $3225 

Bond,      $1612.50.        Sureties,      Maryland 

Casualty   Co.      Forfeit,   none.      Limit.    60 

days.      Plans   and   specifications   filed. 


STORE 

(2745)      S   BALBOA   82-6   E   42ND   AVE. 
55-6    X    100.      All    work    for  l-story 
frame   store   bldg. 
Owner— Russell    P.    Tyler,    Kohl    Bldg., 

San  Francisco. 
Architect — Plans    by    contractor. 
Contractor — C.    F.    Parker,    251    Kearny 

St..   S.   F. 
Filed  June  24,  1925.  Dated  June  23,  1925 

Roof    on    $2188.25 

Brown    coated     2188.25 

Completed     2188.25 

Usual    35    days    2188.25 

TOTAL  COST,  $8753 
Bond,  $8753.  Sureties,  Fidelity  &  De- 
posit Co.  of  Maryland.  Forfeit,  none. 
Limit,  120  days  after  June  25.  Plans 
and    specifications    filed. 

♦ 

COMPLETION  NOTICES 


SAN   FRANCI.SCO    COUNTY 


RESIDENCE 

(2743)  N  WASHINGTON  46  W  Octavia 
W  36-6  x  N  127-81,4.  All  work,  ex- 
cavation, grading,  concrete  walls, 
beams,    piers,    slabs,    cement    floors. 


Recorded  Aoopptod 

June  18.  1925 — W  NINTH  AVE  75  S 
Ortega  S  25xW  120.  Byrd  O  and 
Caroline  Smith  to  whom  it  may 
concern June    16.    1925 

June  18.  192.5 — E  MARKET  &  BEALE 
NE  137-6xSE  138-2.  Pacific  Gas  & 
Electric  Co  to  Spencer  Elevator  Co, 
June  9,  1925;  Joseph  Musto  Sons- 
Keenan    Co June    8.    1925 

June  IS,  1925 — LOT  43  BLK  36.  Sun- 
nyside.  J  Leonard  and  L  Pedretti 
to  W   Budde  and  John   Erymner... 

June  15.  1925 

June  18,  1925— E  DETROIT  25  N 
Flood  Ave  No.  306-312,  each  Lot  25 
x75.  G  Divincenzi  to  whom  it  may 
concern June    17,    1925 

June  17,  1925— SW  GEARY  &  STOCK- 
ton.  Dohrmann  Commercial  Co  to 
whom    it   mav  concern.  .June  16,   1925 

June  18.  irt2.T  — X  14th  150  W  Valencia 
—25  N  105  E  25  S  105.     F.  O.  Kraul 

to    whom    it    mav    concern 

lune     18.     1924 

June  18.  1925 — SE  CLEMENTINA  200 
SW  8th  SW  50x  SE  75.  Wra.  D. 
Cashel  to  whom  it  may  concern 
Mav     16.     1925 

June  18,  1925— S  PACHECO  82.6  W 
19th  Ave. — 27. 6x  S  50.  May  P.  Han- 
sen to  whom  it  may  concern.... 
June     18.     1925 

June  IS.  1925— LOT  3,  BLK.  2987. 
Claremont  Court.  Wm.  E.  Doud 
to    Meyer    Bros June    12.    1925 

June  IS.  1925- S  16th  100  E  Mis- 
sion. Lachman  Bros,  to  H.  H.  Lar- 
son   Co June    17,    1925 

June    18.     1925— SE    TARA    146-8    NE 

Mount    Vernon    XE    26-Sx    SE    103-6, 

ptn    lots    40    and    41,    San    Miguel 

Hd.    Assn.      Edith    Graff    to    A.    L. 

Lundy June     17.     1925 

June  18,  1925 — SE  TARA  173-4  NE 
Mrunt  Vernon  Ave..  NE  26-8xSE 
103-6  ptn.  lot  41.  San  Miguel  Hd. 
Assn.  Edith  Graff  to  A.  L.  Lundy 
June     17.     1925 

June  IS,  1925 — SE  TARA  120  NE 
Mount  Vernon  NK  26-Sx  SE  103-6 
ptn     lot    40.   iSan    Miguel   Hd.    Assn. 

Edith    Graff    to    A.    L.    Lundv 

June    17,    1925 


Saturday,  June   27,  1925 
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June  18,  192S— W  30th  Ave.  150  S 
Taraval  E  J.  Hargrave  to  whom 
it    may    concern June    16,    1925 

June  19,  1925— W  TWENTIETH  AVE. 
240  N  Lawton  X  30x  W  120.  J.  R. 
Gwvnn   to  C.  G.  Gwynn  June   15,   1925 

June  n,  1925— N  GREENWICH  165 
W   Fillmore  27-6x120.      Hugo  Quac- 

chia   and   Guido   Bassignana    

June    15,    1925 

June  19,  1925 — LOT  30,  BLK.  6,  In- 
gleside  Terraces.  Julia  Klaes  to 
whom   it   may   concern .  .June  17,    1295 

June  19,  1925—65  MARKET  ST. 
Southern  Pacitio  Co.  to  Chas.  S. 
Delaney June    10,    1925 

June  19,  1925— S  MISSION  176-S  E 
10th  Ave.  30x100  with  ell  10x28. 
David  Devoto  to  whom  it  may  con- 
cern          June    18,    1925 

June  19,  1925— W  FOLSOM  and  Moss 
SW  55  NW  80  SW  25  NW  25  NE  80 
SE  105.  Max  Sternsher  to  Otto 
Carlson     June     17,     1923 

June  18,  1925— N  BRYANT  246  E 
9th  E  54  N  75  W  25  N  90  W  29  S 
165.  Otto  .Schrader  to  whom  it 
may    concern June    15,    1925 

June  20,  1925— SE  TWENTY-FIRST 
Ave.  and  Ulloa  9  lOOx  E  157-6  W 
Broderick  75  S  Bay  S  25x  W  93-9. 
Mever  Bros,  to  whom  it  may  con- 
cern  June  19,  1925 

June  20,  1925— W  TWENTIETH 
Ave  33-4  N  Ulloa  N  33-4x  W  120. 
Parkside  Realty  Company  of  San 
Francisco  to  whom  it  may  concern 
June  18,   1925 

June  20,  1925— W  FORTY-THIRD 
Ave.  30  S  Anza  S  30x  W  75.  Dr. 
F.  A.  Gawthorne  to  whom  it  may 
concern June   18,   1925 

June  20.  1925 — PTN.  LOTS  30  and  31, 
bik.  F,  Mission  Terrace.  Max  Han- 
sen  to  whom  it  may  concern 

June  19,  1925 

June  20,  1925 — LOT  25x120  on  W 
34th  Ave.,  250  S  Irving.  Ed.  Han- 
ley  to  Geo.  H.  Hansen.  .June  20,   1925 

June  22,  1925 — LOT  25x100  E  Gran- 
ada 150  S  Grafton  Ave.  Wesley 
Donaldson  to  whom  it  may  con- 
cern         June    22,    1925 

June  22.  1925— NE  SIXTEENTH  and 
Illinois.        Associated      Oil      Co.      to 

Vogt     &     Davidson,     Inc 

June    12.    1925 

June  22.  1925— E  TARA  65  N  Mt.  Ver- 
non    25x103-6.       Eug^ene     Monahan 

to   whom   it   may   concern 

June     16,     1925 

June  22,  1925— N  GRAFTON  AVE. 
50  E  Miramar  E  25x  N  100  lot 
7,  hlk.  11,  Lakeview.  Otto  T.  Sven- 
son    to    whom    it    may    concern.... 

June  22.  1924 — LOT  25x120  on  W 
34th  Ave.  275  S  Taraval.  Fred  and 
Carl  Gellert  to  whom  it  may  con- 
cern     June    22,    1925 

June  22,  1925 — E  SIXTH  AVE.  215 
N  Geary  N  35  x  E  120.  H.  C. 
Christiansen  to  whom  it  may  con- 
cern        June  15,   1925 

June  22,  1925— W  THIRD  AVE.  325 
S  Lake  S  25  x  W  120.  Marie,  Louis 
and  Helen  Pinquie  to  George  M. 
Merritt     June    22.     1925 

June  22,  1925— LOTS  3  and  4,  blk. 
2979-A  Claremont  Court.  Carl  T. 
Wengard  to  whom  it  may  con- 
cern     Tune    22,    1925 

June  22.  1925— E  SEVENTH  AVE.  75 
S  Cabrillo  S  25  x  E  115.  H.  P. 
Zinkand  to  whom  it  may  concern 
June    17.    1923 

•lune  22,  1925 — W  TWENTY-SIXTH 
.\ve.  310  S  Anza  S  25x120.  Lloyd 
Kincaid  to  Williams  &  Woods.... 
June    IS,    1923 

June  22.  1925— No.  155  E  SIDE 
Hartford  bet.  18th  and  19th.  Kate 
Morrison  to  L.  M.  Weismann  .t  Son 
June    22,    1925 

June  22,  1925  —  W  TWENTY- 
Fourth  Ave.  100  N  Ulloa  N  25  x 
W  120.  Jos.  Howard  to  whom  it 
may    concern June    22,     1923 

June  22,  1925 — E  SAN'SOME  S  Pine, 
No.  150  Sansome.  Lester  Loupe 
and  J.  Brick  ell  to  whom  it  may 
concern     June     19.     1923 

June  22.  1925— E  THIRTY-FOURTH 
Ave..  175  N  Irving  25x120.  Louis 
Epstein    to    S    Rosen ..- .June    22.    1923 

June  22,  1925  —  NW  KEARNY  and 
Lombard  W  22-11  x  N  81-6:  N 
Lombard  22-11,  45-10,  68-9,  91-6  W 
Kearny,  each  W  22-11  x  N  81-6; 
N  Lombard  114-2  W  Kearny  W 
22-11  X  N  114-6.  Mercantile  Se- 
curities   Co.     to    R.     Paratore 

June    19,    1925 


June  20.  1925— NW  PRAGUE  and 
Cordova  N  36  S  71-11  W  82.41  S 
14-27  36"  E  33.19  E  85  E  ptn  Lot 
18.  SE  ptn.  lot  17,  blk.  6449., 
Crocker  Amazon  Tract  Sub.  No.  2. 
Crocker  Estate  Co  to  whom  it  may 
concern June    15,    1925 

June  20,  1925— N  PRAGUE  36  E  lot 
30  N  0°-58'-36"  W  100  E  along  cir- 
cle of  Radius  1149. 3S,  33.12  bearing 
S  2°  37.  40"  E  100  to  N  Prague  W  36 
E  ptn.  lot  28  and  W  ptn.  lot  27, 
blk  6449.  Crocker  Amazon  Tract 
Sub.  No.  2.  Cr'^cker  Estate  Com- 
pany to  whom  it  may  concern... 
June    IB,    1925 

June  20,  1925 — LOT  25x120  on  W  34th 
Ave.,  225  N  Irving.  A.  McCrellis 
to  Geo  H  Hansen June  20,   1925 

June  19,  1925— LOT  16  BLK  20  St. 
Francis  Wood  Exln  No.  2.  Frank 
B.  and  Mary  C.  Drake  to  Man- 
gels   Bros June    17,    1925 

June  10,  1925 — 600,  502,  304,  506,  3UJ. 
Gough.  B.  Heskins  to  I.  M.  Som- 
mer   &  Co May   21,    1925 

June  19,  1925— SW  De.MO.\TFOi;iJ 
and  Capitol  50x33.4.  LincolM  Wny 
Realty  Co.  to  whom  it  ina.v  con- 
cern        Mav   29,    1925 

June  23,  1925 — LOT  5  BLK  33,  No. 
195  Vasquez  Ave.,  Forest  Hill  Ex- 
tensiin.  Herbert  G  Laux  lo  Man- 
gels   Bros June    22,    1925 

June  23,  1925— E  SCOTT  30  S  Union 
S  30xE  126-6.  John  F  and  Hazel 
Jacobson  to  Christiansen  Bros... 
June  23,    1925 

June  23,  1925— S  BAY  100  E  Frank- 
lin E  50xS  137-6.  Axel  A  John- 
son to  whom   it  may  concern 

June     18,      1925 

June  23,  1925— W  NINTH  AVE  50  S 
Ortega  S  25xW  120.  Byrd  O  Smith 
to   whom   it  may  concern 

June  23,  1925— W  TWENTY-EIGHTH 
Ave.,  130  S  Irving  S  25  x  120.  Wm. 
A.  and  wife  Agnes  Brumfield  to  A. 
A.     Wesendunk June     20,     1925 

June  23,  1925— NW  BATTERY  and 
Sacramento  N  275  x  E  119-6.  Fed- 
eral Reserve  Bank  to  A.  Quandt 
and     Sons June     23,     1923 

June  23.  1925— NW  BATTERY  and 
Sacramento  N  275  x  B  119-6.  Fed- 
eral    Reserve    Bank     to     California 

Artistic     Metal     and     Wire     Co 

June    23,    1925 

June  23,  1925— LOT  15,  BLK.  5802, 
St.  Mary's  Park;  lot  1,  blk.  5832,  St. 
Mary's  Park.  Roman  Catholic 
Archbishop  of  San  Francisco  to 
F.    W.    Varney May    29,    1925 

Ju.,1-     2J.     1923— E    TENTH    AVE.    225 

5  Kirkham  S  25  x  E  120.  George 
and  Esther  Dahlberg  to  whom  it 
mav     concern June    23,    1925 

.Inne'  23,  1925— W  FORTY-FIRST 
Ave,  250  N  Cabrillo  25x120.  Wm. 
Lostcilo  to  whom  it  may  concern 
June    22,    1925 

June  23,  1925 — E  MARKET  and  Beale 
NE    in7-6    X    SE    138-2.      Pacific   Gas 

6  Electric  Co.  to  Frederick  W. 
^nook   Co June   17,    1925 

June  23,  1925— SE  OGDEN  and  Moul- 
trie S  24  X  E  70.  Ptn.  lot  193,  Gift 
Map  No.  2.  J.  W.  Gillogley  to 
whom   it   may  concern.  .June   23,    1925 

June  23,  1925— N  TWENTIETH  155 
W  Sanchez  W  50x114.  Louis  and 
Louisa  Richter  to  whom  it  may 
oncorn June     16,     1925 

June  23,  1925— W  TWENTY-SEV- 
enth  Ave.,  225  S  Ulloa,  W  27th 
Ave.,  230  S  Ulloa.  C.  J.  Stendell  to 
whom    it   may   concern .  .June   22,    1923 

■lune  2:!,  1925— E  MOULTRIE  24  S 
Ogden  Ave  S  24-10  x  E  70  ptn.  lots 
193  and  195.  Gift  map  No.  2.  J.  W. 
Gillogley  to  whom  it  may  con- 
cern      June    23,    1925 

.licne  23.  1925— E  MOULTRIE  4S-10  S 
Ogden  Ave.  S  24-10  x  E  70.  lots 
195  and  197.  Gift  Map  No.  2.  J.  W. 
Gillogley  to  whom  it  may  con- 
fern      June     23,     1925 

June  24,  1925—25x100  N  FULTON 
57-6   W  24th  Ave.     G.    E.   Whitmore 

t')    whom    it   may   concern 

June    24,    1925 

.Tun.-  21.  1925— PTN.  LOT  3  and  all 
lot  6,  ptn  lot  7,  blk.  13,  St.  Fran- 
ces Wood  Extn.  No.  1.  Westgate 
I'ark  Co    to  J.  Pr  lut .  .  .  .  June  22,  1925 

.liin,-  24.  1925— SE  LISBON"  250  SK 
Av.-ilf.n     Ave.       Albert     M.      Walsh, 

I.,     Lindsay     Construction     Co 

Tune    20.     1923 

.Inne  24.  1925 — SE  LISBON  2nn  NE 
Avalon  Ave.  Wm.  Powell  to  Lind- 
say    Construction     Co 

June    20,    1923 


June  24,  1925— B  VICTORIA  450  N 
Garfield  .N  25  x  E  100,  ptn.  lot  23. 
blk.  45,  City  Land  Assn.  Andrew 
J.  Benson  to  whom  it  may  con- 
tern    June    24,    1925 

June  24,  1925 — 25x120  on  W  14th 
Ave.,  160  N  of  Kirkham.  J.  J. 
Korn  to  Little  &  Christensen. . . 
June    24,    1925 

June  24,  1925—100x120  on  W  9th  Ave. 
100  N  Pacheco.  Geary  Realty  Co. 
tj    Little    Christensen.  .June    24,    1925 

June  24,  1925 — THIRTY-FOURTH 
Ave,  150  N  Anza  25x120.  Jessie 
&  M.  Little  to  Little  &  Christen- 
sen      June    24,     1925 

June  25,  1925 — E  DETROIT  100  N 
Flood     Ave.       Andrew     Wesendunk 

to    whom    it    may    concern 

June     15.     1925 

June  24,  1925 — SLOAT  BOULEVARD 
and  Great  Highway  (Fleishhacker) 
Playfield).  Herbert  and  Mortimer 
Fleishacker  to  Taylor  &  Jack- 
son      May     5,     1925 

June  22,  1925 — W  NINTH  AVE.  340 
S  CaJifornoa  S  33-8xW  120.  H  C 
Christiansen  to  whom  it  may  con- 
cern      June    22,    1923 

June  22,  1925— LOT  25x120  W  34th 
Ave  175  N  Ulloa.  Fred  and  Carl 
Gellert  to  whom  it  may  concern... 
June    22.    1925 

June  24,  1925— LOT  30,  BLK,  34,  City 
Land  A.=  =;n.  Andrew  J  Benson  to 
whom    it    nioy   concern    .June   24,    19''5 

June  23,  1925— El  FUM,3TON  AVE. 
Taraval, 


Verner    to 


rhom 


LIENS  FILED 

SAIV  FRANCISCO  COITNTT 


.amount 


Recorded 

June  18,  1923—167  LEE  AVE."""'w.' 
T.    Stnbii    vs.    Minnie    Aukraska    $205 

June  20,  1925—91  AND  93  LELAND 
Ave.  Arthur  Chartrand  vs.  Samuel 
Zellich    J28 

June  20,  1925—91  AND  93  LELAND 
Ave.  Fred  Grand  vs.  .^muel  Zel- 
nch    J33 

June  23,  1925— N  GEARY  96  W  44th 
Ave  W  48xN  68.  Carlo  Bellanca  vs 
S  Z  and  Gertruds  E  Bonan.  .  .  .$213.34 

June  23,  1925 — 440  BRANNAN  .NW 
line  bet.  3rd  and  4th.  Western 
Lime  &  Cement  Co.  vs.  American 
Machineiy  Co.  and  Perfection  S.Ik 
M'lls     $153.58 

June  24,  1925  —  PTN.  BLOCK  503 
Haley's  Purchase  Map,  Lot  1,  Blk. 
5435  Percy  Fielding  vs.  G.  Ferrog- 
giaro    |i90 

June  22,  1925— W  FRANKLIN  73-3  E 
Broadway  W  120  x  S  30.  Frank 
Portman  as  Portman's  Planing 
Mill     vs.     R.     Paratore    and     A.     L. 

Scott    $432.54 

* 

RELEASE  OF  LIENS 


SA!V  FRANCISCO  COUNTY 


H-.vi.ied  Amount 

June  19,  1925— W  ASHTOM  40  N 
Giafton  N  80x50  m  or  1.  James  E. 
I.ennr-n    Lime    &    Cement    Co.,    Fred 

Merr'll     to     Max     Breitman 

June  22,  1925 — W  STEINER  87-6  N 
Ellis  N  25  x  W  112-6.  National 
I^lumbing  Supply  Co.  and  George 
W.    Harris    to   Beasley    Hardy   Co... 

BUILDING  CONTRACTS 


4  LAMBDA     CODItTT 


»1.(Mk»  and 

Over  P«vor1ril 

Th 

e    following 

Is    an    *i>(]ez    for 

th* 

contracts   in    this 

Issue. 

3776 

Felt 

F'elt 

2500 

Duro 

Kelty 

3500 

SllUSter 

Security 

6000 

3779 

Demster 

Rush 

1500 

3780 

ffnow 

Correia 

3300 

Garwood 

Eliassen 

5600 

King 

Eliassen 

5900 

Morrill 

Peters 

7750 

Bono 

Rodgers 

2950 

37S5 

Costello 

Hoffman 

5150 

AF.sociated 

Owner 

2400 

37S7 

Hackeft 

Owner 

4000 

Newsom 

Niland 

4000 

Owner 

1000 

3790 

Ghigliotti 

Owner 

5300 

3791 

Thaler 

Owner 

7500 

3792 

Don.Thoe 

McMahon 

2600 

34 


3793 
3TJi 
3795 
3796 
3797 
3798 
3799 
3!>(1U 
3801 
3802 
3  SOS 
3804 
3805 
3806 
3807 
3808 


3810 

3811 

3812 

3813 

3814 

3815 

3816 

3817 

3818 

3819 

3820 

3821 

3822 

3S23 

3824 

3825 

3826 

3827 

3828 

3829 

3830 

3831 

3832 

3833 

3S34 

3S35 

3S36 

3837 

3838 

3839 

3840 

3841 

3842 

3843 

3S44 

3845 

3846 

3847 

3848 

3849 

3850 

3851 

3852 

3853 

3854 

3855 

3856 

3857 

3858 

3859 

3860 

3861 

3862 

3863 

3864 

3865 

3866 

3867 

3868 

3869 

3870 

3871 

3872 

3873 

3874 

3875 

3876 

3877 

3878 

3879 

3880 

3881 

3882 

3883 

3884 

3885 

3886 

3887 

3888 

3889 

3890 

3891 

3892 

3893 

3894 

3895 

3896 

3897 

3898 

3899 

3900 

3901 

3902 

3903 

3904 

3905 

3906 


Bischoff 

Johnson 

Meritlicw 

Catucci 

Mayer 

Nottingha 

Pae:e 

Bendinelli 

Morrill 

Schmidt 

Ettlinger 

Fallen 

Walton 

Huefner 

Chapman 

Ciarlie 

Young 

Kuzales 

Simmons 

Hancock 

Piersal 

Norris 

Mouton 

Barth 

Smith 

Richfield 

Oaliland 

Marshall 

Jackson 

Young 

Enke 

Robinson 

Branford 

Ostroni 

Hammond 

Carpenter 

James 

Walsh 

Carpenter 

Hall 

Sheppard 

Turner 

Gallieo 

Koening 

Thompson 

Wilder 

Cornell 

KJoepping 

Norris 

Lofgram 

Bean 

Pfrang 

CroU 

Boodt 

Price 

Noble 

Wehman 

Harvey 

Warner 

Hinch 

Hunter 

Peterson 

Klaes 

Bonds 

Cornwell 

Wood 

Rivalo 

Rinehart 

Hansen 

Reed 

Harris 

Conser 

McCarty 

Alexander 

Addison 

Hansen 

Crane 

Gray 

Ballino 

Bush 

De  Wight 

Fatten 

Arunedet 

Patter 

Simpson 

Bremer 

Kriedt 

Guen 

Candroto 

Hedberg 

Jacobs 

Rossini 

Vetter 

Schwenkler 

Nelson 

Dilley 

Davidson 

Johnson 

Minney 

Mills 

Gray 

Roche 

Ambrose 

Hall 

Albert 

Rocca 

Spiers 

Clark 

Ayer 

Ayer 

Mission 

Harris 

I.lnd 

Ross 


BUILDING    AND    ENGINEERING    NEWS 


Mclntier 
Owner 
Owner 
Owner 
Mayer 
1  Smith 

Owner 
Page 
Peters 
Pearson 
Sisson 
Owner 
Little 
Herman 
Cowart 
Valleroy 
Owner 
Healy 
Hewitt 
Owner 
Owner 
Owner 
Durgin 
Durgin 
Stewart 
National 
National 
Owner 
Stolte 
Villadsen 
Enke 
White 
Bertoldi 
Stolte 
Brewer 
Owner 
Meyers 
Owner 
Bixler 
Austin 
Owner 
Owner 
Bishop 
Owner 
Owner 
Wilder 
Fedgriff 
Owner 
Norris 
Owner 
Dolan 
Owner 
Kochendorfer 
Owner 
Owner 
Owner 
Offe 
Parks 
Owner 
Owner 
Bunks 
Owner 
Owner 
Owner 
McKnight 
Owner 
Delucchi 
Roth 
Orton 
Davis 
Owner 
Owner 
James 
Barr 
Henderson 
Hansen 
Crane 
Gray 
Lyon 
Sims 
Hardman 
Owner 
Lewis 
Story 
Marshall 
Bremer 
Windsor 
Guen 
Bonham 
Owner 
Craftsman 
Schneck 
Owner 
Owner 
Schneck 
Owner 
Rose 
Martinsen 
Ferris 
Sorensen 
Owner 
Owner 
Bonham 
Austin 
Owner 
Lyon 
Mahoney 
Hamilton 
Torwell 
Torwell 
Potter 


8750 

4700 

2650 

50000 

1000,0 

12000 

15000 

10000 

15200 

20081 

4500 

5500 

3000 

7500 

7600 

3000 

6000 

4200 

1000 

1000 

1000 

1000 

2500 

3700 

3700 

1850 

1915 

4500 

22650 

23600 

5000 

5100 

5350 

6600 

4000 

6000 

2850 

2500 

5500 

6565 

1000 

4250 

1250 

6000 

1200 

2725 

2000 

1000 

6000 

4000 

12000 

12000 

5746 

4000 

1500 

3000 

2000 

3375 

2000 

2950 

3600 

2600 

3000 

6000 

1700 

2120 

7000 

5000 

2000 

4900 

1000 

3500 

3500 

8825 

24000 

3000 

6000 

4000 

3200 

3000 

6000 

5500 

13000 

1750 

8300 

2000 

9000 

2675 

7000 

6000 

4000 

3200 

1000 

4500 

3200 

2900 

1000 


3907 
3908 
3909 
3910 
3911 
3912 
3913 
3914 
3915 
3916 
3917 
3918 
3919 
3920 
3921 
3922 


Eggleston 

Fredenburg 

McLean 

Healey 

Fickrell 

Gibson 

Gingrich 

Childrens 

Brookes 

Murdock 

Degen 

Cowan 

Simen 

Cotton 

Cotton 

Gray 


Owner 
Owner 

Sater 

Hayden 

Owner 

Lyon 
Owner 
Owner 
Owner 
Owner 
Owner 
Owner 
Steffensen 
Owner 
Owner 
Owner 


1000 
1000 
3000 
3000 
3200 
5000 
5000 
1349 
15110 
1000 
3700 
3000 
2600 
4000 
12000 
13500 


RESIDENCE 

(3776)  NO.  1539  TACOMA  AVE.,  Ber- 
keley.    One   family   residence. 

Owner— R.  D.  Felt,  1728  Channing  Wav 

Berkeley. 
Architect — None. 
Contractor— Pelt    Bros.,    1728    Channing 

Way,    Berkeley.  J2500 

RESIDENCE 

(3777)  NO.  1326  PARKER  ST.  Ber- 
keley.     One   family   residence 

Owner— Paul   Duro,    992   42nd   St  .   Okd 
Architect — None. 

Contractor— J.  T.  Kelty,  976  63rd  St.. 
Oakland.  J3500 

RESIDENCES  ' 

(3778)  NO.  2706  ACTON  AND  NO.  1344 
Derby  St.,  Berkeley.  Two  one 
family   residences. 

Owner — H.     Schuster,     2574     Grove     St 

Berkeley. 
Architect— R.    Schubbert,   1723   Webster 

St.,    Berkeley. 
Contractor — Security  Building  Co,.  1723 

Webster  St.,   Berkeley.  J3000  ea 

RESIDENCE 

(3779)  NO.  1420  SPRUCE,  Berkeley. 
One  family  residence. 

Owner — J.  L.  Demster,   1418   Spruce   St 
Berkeley. 

Architect— D.  B.  Roby  &  Co.,  2428  Jef- 
ferson   St.,    Berkeley. 

Contractor  —  B.  B.  Rush,  1719  Oxford 
St.,   Berkeley.  J1500 

RESIDENCE 

(3780)  NO.  2762  MATHEWS  ST.,  Ber- 
keley.    One  family  residence. 

Owner— H.   E.   Snow,   5757   Los  Angeles 

Ave.,  Berkeley. 
Architect — None. 
Contractor — A.    E.    Correia,    6610   Dover 

St.,    Oakland.  $3300 

RESIDENCE 

(3781)  NO.  611  ARLINGTON  AVE., 
Berkeley.     One   family   residence. 

Owner — F.   Garwood,   4533   Morago   Rd., 

Oakland. 
Architect — None. 
Contractor— G.   W.   Eliassen,   4539   Mor- 

aga   Road,  Oakland.  $5600 
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story     steel     service     station     and 

comfort  station. 
Owner— Associated     Oil     Co.,     Alameda, 

Cal. 
Architect — None.  $2400 

DWELLING 

(3787)  2932    MONTANA    ST.,    Oakland. 
One-story    5-room    dwelling. 

Owner— Thos.   Hackett,   1530   E  17th  St 

Oakland. 
Architect- None J400O 

DWELLING 

(3788)  5916   CHABOT   ROAD,   Oakland. 
Ow   '^"1;V""^     '>--ioTii     ■'■rjilliug. 

St..   Oakland." ''"°""''     """"     ^  ■■"•. 
Architect — None. 
Contractor— T.    Miland,    Oakland 


RESIDENCE 

(3782)  NO.  1837  YOSEMITE  AVE., 
Berkeley.     One   family   residence. 

Owner — W.  King,  4  533  Morago  Road, 
Berkeley. 

Architect — None. 

Contractor — G.  W.  Eliassen,  4533  Mor- 
ago  Road,   Oakland.  $5900 


DWELLING 

(3783)      W    HILL    VIEW    AVE.,    120    N 

Edith.   Oakland.     One-story   5-room 

dwelling. 
Owner — L.    Morrill,    Alameda. 
Architect — None. 
Contractor— F.    W.    Peters,    1424    Cavan- 

augh    Road.  $7,750 
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DWELLING 

(3784)      6172      BAKER      ST.,      Oakland. 

One-story     4-room     dwelling 
Owner— Robert  Bono,   5862  Marshall  St 

Oakland. 
Architect — None. 
Contractor — Rodgeis    &    Marshall,    2043 
Anseon     Ave..     Oakland.  $2,950 


Owner  1000 
Owner  1000 
Owner        1000 


DWELLING    AND    GARAGE 

(3785)  988  NINETY-SECOND  AVE- 
nue,  Oakland.  One-story  7-room 
dwelling    and    1-story    garage. 

Owner — .Sisto    Castelli,     988    92nd    Ave. 

Oakland. 
Architect — None. 
Contractor — R.    C.    Hoffman.    1416    98th 

Ave.,    Oakland.  $5150 

SERVICE    STATION 

(3786)  SW  COR.  FIFTY-SEVENTH 
and      Grove      sts.,     Oakland.     One- 


$4,000 

DWELLING 

(3789)  LOT  100,  259  MERRIEWOOD 
Oakland.  ^^^. 

Owner— Realty      Syndicate  Co.,      1440 

Broadway,    Oakland. 

Architect— None.  ji,ooo 

DWELLING 

(3790)  897-899     FIFTY-FOURTH     ST 

?wl'n'"'-     ^'''°        1-story        5-room 
dwellings. 

Owner— Ghigliotti       &      Capelini,      5503 

Telegraph    Ave.,    Oakland. 
Architect— None.  ^5359 

DWELLING  AND    STORE 

(3791)  N  TWELFTH  ST.,  80  E  Castro 
St  Oakland.  One-story  7-roora 
br.ck    dwelling   and    store 

Owner— H.W.     Haler.     3/82     17th     St., 

Oakland. 
Architect— None.  $7,500 

DWELLING 

(3792)  SE  COR.  PENNIMAN  and  Min- 
dwe^llinl."'^"''-       0"^-^'°'-J'   ^-'-oo'n 

Owner— Mrs.'  Donahue,  Rhoda  Ave., 
Oakland. 

Architect — None. 

Contractor— Geo.  McMahon,  2907  Hop- 
kins  St.,   Oakland.  $2,600 

DWELLING 

(3793)  S  HILGIRT  CRL.,  167  W  Had- 
don  Road.  Oakland.  Two-story  8- 
room    dwelling. 

Owner-F.    J.    Bischoff,    1528    Franklin 

''t.,  Oakland. 
Architect — None. 
Contractor— H.    W.    .Mclntier    Co..    1528 

Franklin     St.,     Oakland.  $8,750 

DWELLING 

(3794)  27S7  BELLAIRE  PLACE,  Oak- 
land. One-story  5-room  dwelling 
and     1-story    garage. 

Architect — None.  $4,700 

DWELLING  AND   GARAGE 

(3,95)  X  FAVOK  ST.,  200  E  69th  Ave., 
Oakland.  One-story  4-room  dwell- 
ing  and    garage. 

°^""— J-  ^H-  Merithew,  7109  Favor 
bt.,    Oakland. 

Architect— None^ j2,650 

GARAGE. 

(3796)      NE    COR.    E    TWELFTH    ST 

garagl^'^     "'^''''''       Two-story     brick 
Owner— J.     Catucci,     1809     E     14th     St., 

Oakland. 
Architect— Paul    La    Vergne,     3121    San 

Pablo    Ave.,    Oakland. 
Contractor— Owner.  $50,000 

DWELLING. 

<"87)      501-508      SANTA      RAY      AVE., 
Oak  and.         Two       1 -story       6-room 
dwellings. 
^'■'■'^g^-'Otlo   W.    Mayer,   Oakland   Bank 

Bldg.,    Oakland. 
.\rchitect — None. 

Contractor- Mayer      Const.      Co.,    Oak- 
land   Bank    Bldg.,    Oakland. 

Each,   $5,000 
ADDITION. 

(3798)      E    VERMONT    ST.,    80    N    Man- 
dana.     Oakland.     Two-story    addi- 
tion    to    apartments. 
Owner— Ella    L.    Nottingham,    Mandana 

and    Vermont,    Oakland. 
Architect — None. 

Contractor— O.    G.    .Smith,    446    Alcatraz 
Ave.,    Oakland.  $12,000 
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UVVKLI.1NG6 

(37U9)      2242-48  —  54  SEMINARY     AVE., 

5al5-5a21    Mills  St..    Oakland.   Five 

l-sLory    5-room  dwellings. 

Owner — Mark  I'age,  2060  51st  Ave., 
Oakland. 

Aichiteot — None.  Each,    $3,000 


Architect — None. 

Contrartor — Fred   W.   Peters,   1424   Cav- 
anaiigh     Koad.,     Oakland.         $15,200 


.STORES    AND    APARTMENTS. 

(3800)      SW   COR.    FIFTY-THIRD   AVE. 

and    E    14th    St.      Two-story    14-rm. 

stores    and    apartments. 
Owner — A.     Bendinelli,    Oakland. 
Architect — None. 
Contractor — Mark  Page,  2060  5oth  Ave., 

Oakland.  $10.00n 


DWELLING 

(3S01)      W    HILL    VIEW,    190    .\    Edith, 

Oakland.  One-story  7-room 

dwelling. 
Owner— Elmer    Marrill,     103    Edith    St., 

Oakland. 


APARTMENTS 

(3802)  PTN.    LOTS    86.    87    AND    88, 

Colby     Tract,    Berkeley.        General 
construction    2-story    frame    apart- 
ment house. 
Owner — Sophie  Schmidt,  2337  Haste  St., 

Berkeley. 
Architect — John     White,     35     Montgom- 
ery   St..    S.    F. 
Contractor — Ben     Pearson,     2403     Grant 

St.,  Berkeley. 
Filed  June  17,  1925.  Dated  June  16,  1925 

When   frame   is  up    $5020.25 

When    plastered    5020.25 

When   completed    5020.25 

Usual    35    days    5020.25 

TOTAL  COST,   $20,081 


t>»/JM^t>8<Jt>8jJl>8<Jl^MMjJl>8j]tgjJtajJta/J^gjJl>gyjia^'i^ 


A.  Variety  of  Work 
on  the  Same  Machine 


In  adciition  to  business  correspondence  the  modern 
r  'fice  has  a  large  variety  of  work  for  the  typewriter. 

Tabulating,  billing  (simple  and  condensed)  sten- 
ch cutting,  writing  on  ruled  forms  and  many  other 
kinds  of  office  work  can  all  be  done  on  the  L.  C. 
Sn  ith  &  Bros,  typewriter. 

Th3  decimal  tabulator  and  the  variable  line 
spacer  are  part  of  the  inbuilt  service  of  every  L.  C 
Smith  &  Bros,  machine. 

Typewriters  Rented 

L.  C.  SMITH  &  BROS. 
TYPEWRITER  CO. 

Execnfive  Offices,  Syracuse,  N.  T. 

San  Francisco  Brancli,  432  JIarljet  St.;  Pli.  Garfield  4289 

Oaliland  Branch,  456— 19tli  St.;  Ph.  Lakeside  752 


'aii^^'thVi^A-ikVvwrtffy^jiff^^ 


Bond,  sureties,  forfeit,  none.  Limit,  100 
working  days  from  date.  Plans  and 
specifications   filed. 


DWELLING. 

(3S03)      LOT    24,    BLK.    3,    map    of    Key 
Route  Terrace  No.  2,  Albany.     Gen- 
eral    construction     i-story     5-room 
dwelling. 
Owner — Blume    Ettlinger,    Albany. 
Plans    furnished    by    contractor. 
Contractor — Ben     F.     Sisson,     960     Ord- 

way    Ave.,    Berkeley. 
Filed    June    18,    1925.      Dated    June    13. 
1925. 

When    frame    is    up |   937.50 

When     brown     coated 937.50 

When  completion  is  filed..  1875.00 
Bal  in  monthly  installments  750.00 
TOTAL  COST  $4500 
Bond  and  sureties,  none.  Forfeit 
none.  100  working  days  after  June 
13,  1925. 
Plans   and    specifications   filed. 

RESIDENCE 

(3804)         823    OXFORD    ST.,      Berkeley 

One   family    residence. 
Owner— A.  H.  Fallen,  686  61st  St.,  Oak- 


-None. 


«5.500 
Berkeley. 


RESIDENCE 

(3805)  2104     EIGHTH     ST., 
One   family  residence 

Owner — M.  A.  Walton,  566  Fell  St     SF 
-Architect — G.   H.   Vore,   1533  Capistra'no 

Ave.,    Berkeley. 
Contractor— W.   H.   Little,   355   51st   St 

Oakland.  $3000 

RESIDENCE 

(3806)  1926,  1000  OAK  BLVD.',  Berke- 
ley.     One    family    residence. 

Owner — Frank    Huefner,    1932-1000   Oak 

Blvd.,    Berkeley. 
-Architect — None. 
Contractor — J.    H.    Herman,    624    Colusa 

Ave.,    Berkeley.  J7500 

DWELLING  ' 

(3807)  1601  VISTA  AVE.,  Oakland.  1- 
story   10-room    2-family   dwig. 

Owner— T.    T.    Chapman,    3262    Central 

Ave.,  Alameda. 
Architect — None. 
Contractor — Z.  T.  Cowart,   3275  Central 

Ave.,  Alameda.  J7500 

DWELLING 

(3808)  W  NINETY-SIXTH  AVE.  40  N 
Hillside  St.,  Oakland.  1-story  4- 
room  dwelling. 

Owner— V.   M.   Clark,    9528   Hillside   St., 

Oakland. 
Architect — None. 
Contractor— H.   L.  Valleroy,   3636   Maple 

Ave.,    Oakland.  $3000 

DWELLINGS 

(3809)  6415-21  BRANN  ST.,  Oakland 
Two    1-story    5-room    dwellings. 

Owner— Jas.    H.     Young,    2933    Webster 

St.,   Oakland. 
Architect— None.  Each   $3000 


DWELLING 

(3810)      S    EIGHTH    ST.    146    W    Poplar 

St.,  Oakland.     1-story  6-room  dwlg 
Owner — Nicoles    Rozoles,    Oakland. 
Architect — None. 
Contractor — P.    J.    Healy,    39    Nace    St 

Piedmont.  $4200 


DWELLING 

(3811)  SE  COR.  SEMINARY  and  Del- 
mont,  Oakland.  1-story  3-room 
dwelling. 

Owner — E.  B,  Simmons,  221  Joost  Ave., 

San  Francisco. 
Architect — None. 
Contractor — H.   L.   Hewitt,   Oakland. 

$1000 

DWELLING 

(3812)  W  ALTAMONT  ST.  200  N  MiUs- 
mont,  Oakland.  1-story  3-room 
dwelling. 

Owner — R.  P.  Hancock,  1069  68th  Ave., 

Oakland. 
Architect — None.  $1000 


DWELLING 

(3813)     E  DELMONT  AVE.  300  N  Mllls- 

mont,      Oakland.      1-story      3-rooni 

dwelling. 
Owner— F.    P.    Piersol.    Oakland. 
Architect — None.  $1000 


DWELLING 

(3814)  E  ALTAMONT  ST.  250  S  Sunny- 
mere,  Oakland.  1-story  3-room 
dwelling. 
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Owner — G.    W.    Norrls.    3501    69th    Ave., 

Oakland. 
Architect — None.  11000 


DWELLING 

(3815)       W     103RD    AVE.    200    S    Olive 

St.,       Oakland.         1-story       4-room 

dwelling   and    1-story   garage. 
Owner  —  F.    Mouton,    1608    103rd    Ave., 

Oakland. 
Architect — None. 
Contractor   —    Ward    Durgin,    1434    68th 

Ave.,    Oakland.  $2500 


DWELLING 

(3816)  .NJ  C.A.VANAUGH  RD.  94  E  Mat- 
thews, Oakland.  1-story  5-room 
dwelling   and    garage. 

Owner — G.  L.  Earth,  1319  Brush  St., 
Oakland. 

Architect — None. 

Contractor  —  Ward  Durgin.  1434  68th 
Ave..    Oakland.  $3700 


DWELLLNG 

(3817)  3044  FIFTY-KIFTH  AVE.,  Oak- 
land. 1-story  6-room  dwelling  and 
1-siury   garage. 

Owner — Martha    K     Smith.    Oaliland. 

-Architect — None. 

Contractor — S.  L.  Stewart.  646  42nd  St., 
Oakland.  $3700 


SIGN 

(3818)      NW    COR.    THIRTEENTH    and 

Franklin    St.,    Oakland.         Electric 

sign. 
Owner — Richfield  Oil  Co.,  Oakland. 
Architect — None. 
Contractor — National    Electric    Co.,    950 

30th    St.,    Oakland.  $1850 


SIGN 

(3819)  NE  COR.  TWELFTH  and  Broad- 
way.  Oakland.     Electric   sign. 

Owner — The    Oakland    Bank.    Oakland. 

Architect — None. 

Contractor — National  Electric  Co.,  950 
30th   St.,  Oakland.  $1915 


DWELLING 

(3820)  701  SIXTY-SECOND  ST.,  Oak- 
land.     1-story    5-room    dwelling. 

Owner — Howard  Marshall,  3789  Manila 
Ave.,   Oakland. 

Architect — None,  $4500 


RESIDENCE 

(3821)  SE  COR.  HAMPTON  ROAD  & 
King  Ave.,  Piedmont.  Labor  and 
materials,  except  brick  work, 
lathing,  plastering,  slate  roofing, 
tile  work,  stone  mantles,  tile  man- 
tle, electrical  work,  plumbing, 
painting,  papering,  heating,  finish 
hardware,  electrical  fixtures  and 
hardwood  floors  for  2-story  and 
basement   residence  and  garage. 

Owner — H.  K.  Jackson,   "The  Regillus," 

Oakland. 
.Architect — Sidney    B.    and    Noble    New- 

som,   Nevada   Bank    BIdg.,    S.   F. 
Contractor — F.    C.    Stolte,    3455    Laguna 

Ave.,    Berkeley. 
Filed  June  19,  1925.  Dated  June  16,  1925 

When    frame    is    up $5660 

When    ready    for    plaster    5660 

When    completed     5660 

Usual    35    days    5670 

TOTAL  COST.  $22,650 
Bond,  sureties,  none.  Forfeit,  $5.00 
per  day.  Limit,  without  delay.  Plans 
and    specifications    filed. 

EXCAVATING,    ETC. 

(3822)  PARCEL  A — Intersection  SW 
boundary  line  of  Lot  17  with  SE 
line  of  Harrison  St.  Map  Survey 
824  for  Henrv  C.  Lee  100  acre  tract, 
NE  31  ft.  S  87-14  E  130.81  ft.  S  3° 
31'  E  55.95  ft.  S  88°  42'  W  131  ft.  N 
17°  48'  W  to  beg.,  Oakland.  Parcel 
B — SE  Harrison  St.  31  ft.  NE  from 
intersection  thereof  with  SW  bndy 
line  Lot  17  Map  aforesaid  NE  53.07 
ft.  S  80°  14'  E  10.33  ft.  S  3°  31'  E 
51.08  ft.  N  87°  14'  W  130.81  ft.  to 
beginning,  Oakland.  Excavating 
to  pile  caps,  cut  off  piles  and  back- 
fill, framing  1st  floor  and  sub- 
floor,    boarding    home. 

Owner — The   Young  Women's   Christian 
Assn.  of  Oakland,   1515  Webster  St. 
Oakland. 
Architect— Chas.  W.  McCall,  et  al,   1404 

Franklin    St.,    Oakland. 
Contractor — Villadsen    Bros.,    Inc.,    1105 

Tribune    Bldg.    Tower.    Oakland. 
Piled  June  18,  1925.  Dated  June  17,  1925 
1st  and  15th  of  each  month,  of 

work   in   place    85% 

Usual   35   days    Balance 

TOTAL  COST  —  $23,600   inclusive   of 


$1550,   contractor's   fee. 
Bond,      sureties,      forfeit,      limit,      none. 
Plans    and   specifications   filed, 

NOTE — Foundation  recorded  contract 
reported   May   15,    1925,   No.   3025. 


DWELLING 

13823)      108   ARBOR   DRIVE.   Piedmont. 

1-stoiy   B-room  frame  dwelling  and 

garage. 
Uwnei — H.    M.    Enke,    1817    41st    Street. 

Oakland. 
Architect — L.    F.    Hyde,      372      Hanover 

Ave.,   Oakland 
Contractor — M.   F.   Enke,   2208   8th   Ave., 

Oakland.  $5000 


IIESIDENCE 

(3824)  116  MEiSA,  Piedmont,  l-story 
6-room  frame  residence  and  ga- 
rage. 

owner — Annie  M.  Robinson,  6405  Brann 
St.,   Oakland. 

Aichitert — Home    Designer,   Oakland. 

Contractoi — J.  F.  White,  10625  E-14th 
Si..   uaklanU.  $5100 


DWELLING 

(3S25)      1679    GRAND    AVE.,    Piedmont. 

1-story  5-room  frame  dwelling  and 

garage. 
Owner — E.   Branford. 
Architect — None. 
Contractor — J.    Joe    Bertoldi,    6628    Vi- 

cenii   St.,   Oakland.  $5360 


DWELLING 

(3826  318  SAN  CARLOS  AVE.,  Pied- 
mont.   1-story    4-ruom    flame    dwlg. 

Owner — I.  O.  Ostrom,  6431  Hillegass 
Ave.,   Berkeley. 

Architect  —  Theo.  Lenzen.  Humboldt 
Bank    Bldg.,    San    Francisco. 

Contractor— P.  C.  Stolte,  3455  Laguna 
Ave.,  Oakland.  $6600 

DWELLING 

NO.    314   SAN  CARLOS  AVE.,   Piedmont. 

1-story  6-room  frame  dwelling. 
Owner — M.    A.    Thomas,    6431    Hillegass 

Ave.,   Berkeley. 
Architect    —    Theo.    Lenzen,    Humboldt 

Bank    Bldg.,   San    Francisco. 
Contractor — F'.    C.    Stolte,    3455    Laguna, 

Oakland. 
NOTE — Recorded     coatract     reported 
June   17,   1925,   No.   3733. 


RESIDENCE 

(3S27)      1137        SHATTUCK        AVENUE, 

Berkeley.    1-family    residence. 
Owner — J.     A.     Hammond.     5310     James 

St.,  Oakland. 
Architect — None. 
Contractor   —   L.    T.    Brewer,    1716    San 

,1'edro  Ave.,   Berkeley.  $4000 

RESIDENCES 

(3828)  1514  &  1518  CALIFORNIA  ST., 
Berkeley.  Two   1-family   residences. 

Owner — E.  E.  Carpenter,  Hotel  White- 
cotton,   Berkeley 

Architect — None.         '  $3000    each 


RESIDENCE 

(3!s29)      1116     RUSSELL    ST.,    Berkeley. 

1-family   residence. 
Owner   —    Bertha    James,    Box    187    San 

Lorenzo,  Cal. 
Architect — None. 
Contractor — G.   H.   Meyers,   Box  267   San 

Lorenzo,   Cal.  $2850 

RESIDENCE 

(3830)  1609  ASHBY  AVENUE,  Berke- 
ley.   1-family    residence. 

Owner — Maurice  Walsh,  1248  Rose  St., 
Berkeley. 

Architect — None.  $2500 

RESIDENCE 

(3S31     1V45  VINE  ST.,  Berkeley.   2-fam- 

ily  residence. 
Owner — .\.     J.    Carpenter,    2931     Linden 

Ave.,   Berkeley. 
Architect — None. 
Contractor — S.  E.  Bixler,  5825  Genoa  St 

Oakland.  $5500 

FACTORY 

(3832)  739  SNYDER  AVENUE,  Berke- 
ley.  Factory. 

Owner — Hall  Scott  Motor  Co:  5th  and 
Snyder  Ave.,    Berkeley. 

Architect — None 

Contractor— Austin  &  Co..  244  Kearny 
"•      """    " $6565 


St.,    San   Francisco. 


.ALTERATIONS 

(3S33)      85    PARKSIDE    DRIVE,    Berke- 
ley.   Alterations. 


Owner— W.    C.    Sheppard,    85    Parkslda 

Drive.  Berkeley. 
Architect — None.  $1000 


DWELLING 

(3834)  2945  MILLSBRAE  AVE.,  Oak- 
land. 1-story  S-room  dwelling  and 
1 -story  garage. 

Owner — T.  G.  Turner,  1938  Auseon  Ave. 
Oakland. 

.\rchitect — .Vone.  $4250 


-ALTERATIONS 

(3S35)  520  MAGNOLIA  STREET,  Oak- 
land.  Alterations. 

Owner — J.  Gallieo,  1168  5th  St.,  Oak- 
land. 

.\rchtiect — None. 

Contractor — N.  L.  Bi.-^hop,  622  13th  St.. 
Oakland.  $1250 

DWELLING    &    STORE 

13836)  W  FAIRFAX  AVE.  92  S  Bond 
St.,  Oakland.  1-siory  5-room  dwlg. 
and    store 

Owner — Fred  G.  Koening,  5351  Fair- 
fax   Ave.,    Oakland. 

Arciiitect — None. 


$6000 


DWELLING 

(3837)      W  BROADWAY  TERRACE  200 

S    Pine    Haven    Road,    Oakland.    1- 

story    4-room   dwelling. 
Owner — E.    D.    Thompson,  P..   F.   D.   Box 

1909,   Oakland. 
Architect — None.  $7200 


DWELLING 

(3S38)      W    ONE       HUNDRED       SIXTH 

Ave.     283    S    Graftian,    Oakland.    1- 

story  4-room  dwelling  and  garage. 
Owner— J.    and     W.     Wilder,     341     105th 

Ave..   Oakland. 
.Architect — None. 
Contractor — Wm.  Wilder,  341  105th  Ave 

Oakland.  $2725 


.ALTERATIONS 

(3.S39)      SE    COR.       JEFFERSON       AND 

18th  St.,  Oakland.  Alterations. 
Owner — L.   X.    Cornell,   Porterville,   Cal. 
Architect — None. 
Contractor    —    Jas.     H.     Pedgrift,     4106 

Bradbury,  Oakland.  $2000 


DWELLING 

(3840)      E      ONE      HUNDRED       SIXTH 

Ave.    137   N   Hortense   St.,    Oakland. 

1-story   3-room  dwelling. 
Owner — Henry   Kloepping,   2700   Peralta 

Ave..   Oakland. 
Architect — None.  $1000 


DWELLING 

(3S41)      .\-    FIFTY'-FIFTH    ST.      70       W 

Shattuck,     Oakland.     1-story     3-rir. 

dwelling. 
Owner — J.    Norris,    Oakland. 
.Architect — None. 
Contractor — R.    E.   Norrls,   365    17th  St., 

Oakland.  $6000 

DWELLING 

(3842)      1343    E   TWENTY-SECO.N'D   ST.. 

Oakland.    1-story    6-room   dwelling. 
Owner — O.   E.   Lofgran,   3215    13th   Ave.. 

Oakland. 
Architect — None.  $4000 


A  P.ARTMENTS 

(3843)      NW   COR.    RAND  &   WICKSON. 

Oakland.    2-story    16-room    apts. 
Owner — T.   Bean.    1404   Franklin    Street. 

Oakland. 
Architect — None. 
Contractor — T.  J.   Dolan,   1404   Franklin 

St.,  Oakland.  $12,000 


DWELLINGS 

(3S44)      624?  AUBURN  AVENUE  &  6249 

Manoa    St.,    Oakland.    Two    1-story 

6-room  dwellings. 
Owner — C.     J.    Pfrang,    480    Forest    St, 

Oakland. 
-Aichltect — None.  $6000    each 


STORE  BLDG. 

(3845)      E   LINE   OF  WEBSTER   ST.   75 

S  of  Taylor  Ave.  S  30  ft.  E  50  ft.  N 

30    ft.    W    50    ft.    to    beg..    Alameda. 

All    work    for    1 -story   brick   Btor* 

building. 
Owner — J.    G.    Croll,    1400    Webster    St.. 

Alameda. 
Architect — P.  A.  Dufour. 
Contractor — Leo    F.    Kochendorfei,    2204 

Lincoln   Ave..  Alameda. 
Filed  June  19,  1925    Dated  June  19,  1926 

1st   &    15th   each    month 75% 

Usual    35    days    25% 

TOTAL    COST,    $5746 


Saturday,   June   27,  1926 


Borva,  $29ffO;  Sureties,  N.  Lena,  'Winiam 
F  Hookins;  Forfeit,  $10  per  day; 
Limit,  yn  working  days;  Plans  and 
specifications  filed. 

DWELLING  „_ 

(S846)      NO.    3201    BAYO    VISTA    AVE.. 

Alameda.      One-story    5-room  dwlg. 
Owner — Jacob     Boodt,     1375     Pearl     St., 

Alameda.  -,»nA 

Architect — None.  ?4000 

DWELLING 

(3847)  NO.  1112  POST  ST..  Arameda. 
One-story   3-room   dwelling. 

Owner— John    Price,    3225    Briggs    Ave., 

Alameda.  ,,cnn 

Architect — None.  J1500 

DWELLING  ,,^,„     . , 

(3848)  NO.  1013  GRACE  COURT,  Ala- 
meda.     One-story    4-room    dwelling 

Owner  —  G.    H.    Noble,    1336   Park    St., 

Alameda.  .onnn 

Architect — None.  J300U 

ALTERATIONS 

(3849)  NE  GROVE  AND  ROSE  STS., 
Berkeley.      Alterations. 

Owner— H.     Wehman,     1345     Grove     St.. 

Berkeley. 
Architect — None. 
Contractor— F.    0£Ee.    1025    Hearst   Aye. 

Berkeley.  »2000 

f3ffo^°^N0.^2410  S.ACRAMENTO  ST., 
Berkeley;   one  family   residence. 

Owner Thos.    Hovey,    1228    34th    St., 

Oakland. 

Architect — None.  „    „    „        ,. 

Contractor— H.  G.  Parks,  1046  Peralta 
Ave.,    Oakland.  J3375 
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3? 


Architect — None.  „,.„„, 

Contractor  —  P.   Delucchl,    B443   Clare- 
mont  Ave..   Oakland.  ?7000 


DWELLING  „,„„„    r.   , 

(3860)  22  HOME  PLACE  WEST.  Oak- 
land.      1-story    5-room    dwelling. 

Owner — R.  W.  Rinehart,  724  E-14th  St., 
Oakland. 

Architect — None. 

Contractor— L.  W.  Roth,  1340  E-37th 
St.,    Oakland.  $5000 


DWELLING  „   ,  ,       ^ 

(3861)       3615    HIGH    ST.,    Oakland.       1- 

storv  3-room  dwelling. 
Owner — M.  Hansen,  Oakland. 
Architect — None. 
Contractor— A.    E.    Orton,    5,48    L-14th 

St.,   Oakland.  $2000 


RESIDENCE  „    „.„      „ 

(3851)  NO.    2769   MATHEWS   ST..    Ber- 
keley.    One  family  residence. 

Owner— S.   A.   Warner,      850      Cleveland 

Ave.,  Oakland. 
ArchitectNone.  $2000 

RESIDENCE  ,     , 

(3852)  NO.  2424  BYRON  ST.,  Berkeley. 
One   family  residence. 

Owner— E.  M.  Hinch.  365  17th  St.,  Oak- 
Architect — None.  $2950 

RESIDENCE  „    „ 

(3853)  NO.  1212     SPRING     WAY.  Ber- 
kelev.     One  family  residence. 

Owner — M.   Hunter.  Berkeley. 
Archtect — None. 

Contractor  —  C.    E.    Burks,    4129    Ran- 
dolph St.,  Oakland.  $3600 

r3854S^^N0.^1818A  SIXTY-SECOND  ST., 

Berkeley.      One   family    residence. 
Owner— J.  Peterson,  1818  62nd  St..  Ber- 

Architect— H.  M.  Knowles,  917  62nd  St. 
Berkeley.  $2600 

f385f)^^W°SEVENTY-SEVENTH    AVE. 

275   S   Foothill   Blvd.,   Oakland.      1- 

story    4-room    dwelling. 
Owner- W.  Klaes,   2759  77th  Ave.,  Oak- 

Archft"ct— None^ ?3000 

(385?)^"e'sHAFTER   AVE.    80   N   43Rp 
St.,    Oakland.      1-story      9-room      2- 

Ownel-— Milton    S.    Bonds,    4194    Shafter 

Ave.,    Oakland. 
Architect— None.  »eOi"' 

DWELLING  „„     ^    ,  ,      A     ^ 

(3857)  2852  CARMEL  ST.,  Oakland.   1- 
story    3-room    dwelling. 

Owner  —  C.    J.    Cornwell,    926    Stanage 

Ave.,  Alameda. 
Architect — None. 

Contractor    —    McKnight       Bros.,       833 
.Adams   St.,   Oakland.  $1700 

DWELLING  ,  ..,„     „    , 

(3858)  4037    HARDING    PLACE,    Oak- 
land.    1-story  4-room  dwelling  and 

Owner— C.^C.    Wood,    4037    Harding   PI., 

Oakland. 
Architect — None.  iiliO 

FLATS,    STORES  „ 

(3859)  1354-56-58    FOURTEENTH    ST., 
Oakland.      2-story   10-room    flats    & 

Owner— Frank    Rlvalo,     1644     12th    St.. 
Oakland. 


DWELLING  „  ,  ^ 

(3862)  836  TRESTLE  GLEN  ROAD. 
Oakland.      2-story   5-room    dwlg. 

Owner E.  G.  Reed,   2165   Rosedale  Ave. 

Oakland. 
Architect — ^None.  _„„    „ 

Contractor  —  S.    B.    Davis,     380    Grand 

Ave.,    Oakland.  $4900 

ALTERATIONS  _      „„„    „ 

(3863)  N  HILLGIRT  CIRCLE  1683  E 
Excelsior,  Oakland.  Alterations  to 
apartments.  _ 

Owner— M.  and  L.  H.  Hams,  750  Tres- 
tle  Glen    Road,   Oakland. 
Architect — None.  ?100U 

DWELLING  ,„,„,x        ^trr:' 

(3864)  2409  EIGHTY-NINTH  AVE., 
Oakland.      1 -story    5-room    dwlg. 

Owner— C.    H.    Conser,    1949    87th    Ave., 

Oakland. 
Architect — None.  $3500 

ALTERATIONS  ,    ^      ..  ... 

(3865)  NW  COR.  HIGH  and  Foothill 
Blvd.,   Oakland.     Alterations. 

Owner— T.    McCarty,    High    St.    Garage, 

Oakland. 
Architect — None. 
Contractor    —    James    Const.    Co.,    2300 

87th  Ave..  Oakland.  $3600 

(3866)  E  20.20  FT.  LOT  16  AND  W 
10.75  ft.  Lot  18  Blk.  15,  Daley  s 
Scenic  Park,  Berkeley.  General 
construction  2-story  frame  and 
plaster    residence.  „      ,     , 

Owner— Mary    C.    Alexander,    Berkeley. 

Architect— C.  W.  Dickey,  1404  Frank- 
lin  St.,  Oakland. 

Contractor— Barr  &  Son,  900  Everett 
Ave..  Oakland. 

Filed  June  22,  1925.  Dated  June  20  1925 
When    2nd    floor   joists    are   on.. $1765 

When    roof    is    sheathed     1765 

When    brown    coated    I'o^ 

When    completed    J'*^ 

Usual    35    days     ■-^^■^^■i.-^sT/illtl 

Bond     sureties,      none.      Forfeit,      $5.00 

per  day.     Limit,   90  working  days  from 

date.      Plans   and   specifications   filed. 

mf'^^LOT  4  TANGLEWOOD  ROAD 
Opening,  Berkeley.  General  con- 
struction except  electric  work  for 
2-story    residence. 

Owner— Dr.     Thomas     Addison,    Berke- 

Archft^'ect— W.   H.   Ratcliff   Jr.,   Mercan- 
tile   Trust    Co.    Bldg.,    Berkeley. 
Contractor    —    Edward     F.     Henderson, 

2737  Forest  Ave.,  Berkeley. 
Piled  June  20.  1925.  Dated  June  18.  1925 
Payments  not  given. 
ESTIMATED    COST.    $24,000    plus    i% 

Bond,     sureties,       forfeit,       limit,    none. 
Plans    and    specifications   filed. 

RESIDENCE  ,,^     „ 

(3868)  NO.  1235  CORNELL  AVE..  Ber- 
keley.    One  family  residence. 

Owner— Lee  Hanson.   564   7th   St..   Okd. 
Architect— W.    L.    Strong.    1521    9th    St., 

Contractor— Hansen  &  Strang.  1521  9th 
St.,    Alameda.  $3000 

RESIDENCE  ^^„     ^ 

(3869)  NO.  811  SHATTUCK  AVE.,  Ber- 
keley.    One  family  residence. 

Owner— C.    B.    Crane,    2695    Cedar    St., 

Berkeley. 
Architect — None.  _,  ,  -    , 

Contractor   —    P.    L.    Crane,    1231   Glen 

Ave.,   Berkeley.  $6000 


RESIDENCE 

(3870)  NO.  1737  STURAT  ST.,  Ber- 
keley.    One  family  residence. 

Owner — E.  B.  Gray,  223  Blake  Bldg., 
Oakland. 

Architect  —  G.  J.  Wildy,  2510  Linden 
St.,  Oakland. 

Contractor— Gray  &  Wildy,  2510  Lin- 
den   St.,    Oakland.  $4000 


RESIDENCE 

(3871)  NO.  1128  PARKER  ST.,  Ber- 
keley.    One   family   residence. 

Owner — James  Ballino,  1226  Parker  St., 
Berkeley. 

Architect — None. 

Contractor — O.  F.  Lyon,  520  San  An- 
tonio Ave..  Berkeley.  $3200 

RESIDENCE 

(3872)  NO.  1306  TALBOT  AVE..  Ber- 
keley.    One   family   residence. 

Owner — B.    Bush.   Berkeley. 
Architect — None. 

Contractor — L.  M.  Sims.  1812  Virginia 
St..   Berkeley.  $3000 


P.ESIDENCE 

(3873)      NO.      640      ARLINGTON      AVE.. 

Berkeley.     One  family  residence. 
Owner — Victor    D.    Wright,    1828    Mllvia 

St.,  Berkeley. 
Architect — None. 
Contractor — B.  R.  Hardman,  2337  Shat- 

tuck  Ave.,  Berkeley.  $6000 

ALTERATIONS 

(3784)     NO.   2728   HASTE  ST.,  Berkeley 

Alterations  and  garage. 
Owner — H.    S.    Patton,    Premises. 
Architect — None.  $5500 

RESIDENCE 

(3875)  NO.  2354  VIRGINIA  ST.,  Ber- 
keley. Four  family  residence  and 
garage  . 

Owner — M.  L.  Arunedet.  Berkeley. 
.\rchitect — None. 

Contractor  —  C.  C.  Lewis,  2239  Cedar 
St..   Berkeley.  $13,000 

DWELLING 

(3876)  NO.  9329  OLIVE  ST..  Oakland. 
One-story   4-room   dwelling. 

Owner — H.    A.    Potter,    1949    a4th    Ave., 

Oakland. 
Architect — None. 
Contractor — A.  A.  Story,  3021  57th  Ave., 

Oakland.  $1750 


DWELLING 

(3877)  E    SEQUOYAH      ROAD      300    E 
Glencourt,     Oakland.       One-story     7- 

room  dwelling  and  garage. 

Owner — L.   Simpson.    San    Francisco. 

Architect — None. 

Contractor — A.   F.  Marshall,    1410   Madi- 
son St.,  Oakland.  $8300 

DWELLING 

(3878)  NO.  2403  103RD  AVE.,  Oakland. 
One-story   5-room   dwelling. 

Owner — Mrs.    Hilda    Bremer.    Premises. 
Architect — None. 

Contractor — Tony     Bremer,     2043     103rd 
Ave.,    Oakland.  $2000 


DWELLING 

(3879)  N  MASONIC  AVE  100  W  Mar- 
aga,  Oakland.  Two-stcry  11-room 
dwelling. 

Owner — H.  L.  Kriedt,  5th  and  Howard 
Sts.,    San    Francisco. 

Architect — None. 

Contractor — Geo.  Windsor,  928  Kings- 
ton Ave.,  Piedmont.  $9000 

DWELLING 

(3880)  1711  SIXTY-NINTH  AVE.,  Oak- 
land. 1-story  5-room  dwelling  and 
1 -story  garage. 

Owner  —  Leona   Guen,    1730    69th   Ave., 

Oakland. 
Architect — None. 
Contractor — R.  C.  Guen,  1730  69th  Ave., 

Oakland.  $2675 


STORES,   APTS. 

(3881)       7316-20    E-FOURTEENTH    ST., 

Oakland.       2-story    11-room    stores 

and   apartments. 
Owner — P.    Candroto,   Oakland. 
Architect — None. 
Contractor — M.    P.   Bonham,   Oakland. 

$7000 


(3882)       2204-06     THIRTEENTH    AVE.. 

Oakland.      2-story   8-room   flats. 
Owner  —  B.    Hedberg.    2210    13th    Ave., 

Oakland. 
Architect — None.  $6000 
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DWELLING  „    „    „„„    ,, 

(3883)  N  CAVANAUGH  ROAD,  200  K 
Creed.  Oakland.  1-stoiy  6-rooni 
dwelling. 

Owner — C.    P.    Jacobs,    831    Corbett    St., 

Oakland. 
Architect — None. 
Contractor — Craftsman     Co.,     10d3     46tn 

Ave.,  Oakland.  $4000 

DWELLING  „    ,  ,       ^ 

(3884)  3341  ARKANSAS  ST.,  Oakland. 
1-story    5-room   dwelling. 

Owner — G.  Rossini,  3345  Arkansas  St., 
Oakland. 

Architect — None. 

Contractor — A.  W.  Schneck.  3229  Hop- 
kins   St.,    Oakland.  $3200 


ALTERATIONS 

(3885)  448  MOSS  AVE..  Oakland.  Al- 
terations  and   addition. 

Owner — Phillip  Vetter,  444  Moss  Ave.. 
Oakland.  -,«„„ 

Architect— None.  JIOOO 


?3786)^"9^54-56    THIRTY-EIGHTH    ST., 
Oakland.      1-story   6-room   2-family 

Owner — T.   Schmenkler,    853   Milton   St., 

Oakland.  ,iKnn 

Architect — None.  J4500 


DWELLING  „ 

(3887)      3115     THIRTY-FIFTH     AVE. 
Oakland        One-story     5-room     dwell- 
ing. 
Owner — Chas.     A.      Nelson.      35th     and 

School    St.,    Oakland. 
Architect — None. 

Contractor— A.    W.    Schneck.    3229    Hop- 
kins  St..    Oakland.  $3200 


DWELLING  .  „^ 

(3888)    2673    SEVENTY-SEVENTH   AVE 

Oakland.     1-story   4-room   dwlg. 
Owner — W.    H.    Dilleg.    2666    78th    Ave., 

Oakland.  .„„„„ 

Architect — None.  JZ900 


(3889)  1175  FIFTY-FIFTH  ST.,  Oak- 
land.     Fire   repairs. 

Owner — W.  G.  Davidson,  1181  55th  St., 
Oakland. 

Architect — None.  ,   .    „,  ^    „. 

Contractor— A.    H.    Rose,  478    25th    St., 

Oakland.  $1000 


DWELLING  „    ,  ,      ^    , 

(3890)  3857  MAGER  AVE.,  Oakland.  1- 
storv  4-room  dwelling. 

Owner— E.    Johnson,    3522    Hopkins   St., 

Oakland. 
Architect — None.  ,„„,    „ 

Contractor — J.  W.  Martinsen,   5901   Mo- 

raga  Rd.,   Oakland.  $1800 

DWELLING  .,,_^     _, 

(3891)  W  EIGHTY-SECOND  AVE.  464 
N  Ney  Ave,.  Oakland.  1-story  5- 
room  dwelling.  

Owner  —  E.    T.    Minney,    477    14th    St., 

Oakland. 
Architect — None. 
Contractor— Chas.    Ferris,    Millsmont 


ALTERATIONS  „   ,  ,       , 

(3892)  MILLS    COLLEGE,    Oakland. 

Alterations. 
Owner — Mills  College,  Oakland. 
.\rchitect — None.  „„,„ 

Contractor     —     Walter     Sorensen,     2940 

Piedmont    Ave.,    Berkeley.         $2000 


APARTMENTS 

(3893)  4"89    TO    489D    FIFTY-FIFTH 

St.,  Oakland.  2-story  12-room 
apartments. 

Owner  —  Gray  &  Roberts,  2535  Tele- 
graph  Ave.,   Oakland. 

Architect — ^None.  121,500 


DWELLINGS 

(3894)      8107-15-21-27    HILLSIDE   AVE., 

Oakland.        Four      1-story      5-room 

dwellings. 
Owner — W.   E.   Roche,   4042   E-14th    St., 

Oakland.  „ 

Architect — Leonard   Ford,    306    14th   St., 

Oakland.  Each   $4000 


RESIDENCE 

NO.    2721    BELROSE     AVE.,     Berkeley. 

One  familv  residence. 
Owner — Thos.  Addison,  Berkeley. 
Architect— W.    H.    Ratclift,    Berkeley. 
Contractor — E.      F.      Henderson,      2737 

Forest    Ave.,    Berkeley.  $24,000 


DWELLING 

(3895)  LOT  30  BLK.  18,  Havenscourt, 
Oakland.  General  construction  7- 
room    stucco    dwelling. 

Owner  —  L.  Ambrose,  1232  48th  Ave., 
Oakland. 

Designer — Artie    Jensen. 

Contractor — M.  T.  Bonham,  2401  Hav- 
enscourt   Bldg.,    Oakland. 

Filed  June   22.   1925.   Dated  June  2,   1925 
Payments  not   given. 

TOTAL   COST,    $5000 

Bond,    sureties,    forfeit,    none.   Limit,    90 

working  days  after  June  3,   1925.  Plans 

and    specifications    filed. 

NOTE — Permit  reported  June  1,  1925, 

No.    3334. 


FACTORY 

(3896)  NO.  739  SNYDER  AVE.,  Ber- 
keley.    Factory. 

Owner — Hall  Scott  Motor  Co.,  5th  and 
Snyder   Ave.,    Berkeley. 

.'Vrchitect — .Austin  &  Co.,  244  Kearny 
St.,    San    Francisco. 

Contractor— Austin  &  Co.,  234  Kearny 
St.,  S.   F.  $9210 


RESIDENCE 

(3897)      NO.    1432    SCENIC    AVE.,    Ber- 
keley.    One   family   residence. 
Owner — C.    P.    Albert,    1520    Spruce    St., 

Berkeley. 
Architect — None.  $4400 


RESIDENCE 

(3898)  NO.  1016  BANCROFT  WAY, 
Berkeley.     One  family  residence. 

Owner — .\.    La   Hocca,   Berkeley. 

Architect — None. 

Contractor— O.  F.  Lyon,  520  San  Fer- 
nando Ave.,  Berkeley.  $3250 


RESIDENCES 

(3899)  NOS.  1612-16-18  HEARST  AV., 
Berkeley.  Three  one  family  resi- 
dences. 

Owner — James    Spiers,    1540    Blake    St., 

Berkeley. 
Architect — None. 
Contractor — W.  C.  Mahoney,  1540  Blake 

St.,    Berkeley.  $3000    each 

APARTMENTS 

(3900)  NO.  2315  LE  COUNT  AVE., 
Berkeley.     Five  family  apartments. 

Owner — Mrs.   E.   Clark,   Berkeley. 
Architect — Walter   Steilburg,   1   Orchard 

Lane,  Oakland. 
Contractor — M.  F.  Hamilton,  603  Colusa 

Ave.,   Berkeley.  $18,000 


RESIDENCE 

(3901)      NO.      2204      CALIFORNIA      ST., 

Berkeley.     Two  family  residence. 
Owner — Earl    J.    Ayer,    2054    38th    Ave., 

Oakland. 
Architect — J.  C.  Thayer,  1515  33rd  Ave., 

Oakland. 
Contractor — C.   A.   Torwell,   522   Hadden 

Road,  Oakland.  $8000 


RESIDENCES  „,  .  „ 

(3902)  NO.  1578-1586  ALLSTON  WAT, 
Berkeley.  Two  one  family  resi- 
dences. 

Owner— Earl  J.  Ayer,  2054  38th  Ave., 
Oakland.  „„    , 

Architect — J.  C.  Thayer,  1515  33rd 
Ave.,   Oakland. 

Contractor — C.  A.  Torwell,  522  Hadden 
Road,   Oakland.  $5000  each 


RESIDENCE 

.NO.  2536  CEDAR  ST..  Berkeley.  One 
family    residence. 

Owner— Miss  M.  C.  Alexander. 

Architect— C.  W.  Dickey,  1404  Frank- 
lin  St.,   Oakland. 

Contractor— Barr    &    Son.    900    Everett 

St.,   Oakland.  $8800 

NOTE: — Recorded    contract    reported 

June    23,    1925,    No.    3866. 


OFFICE. 

131103)      W    HIGH   ST.,   70   N   E    14th   St., 

Oakland.       One-story     ofice. 
Owner— Mission     Realty    Co.    Oakland. 
.\rchitect — None. 
Contractor — A.    W.    Potter,    3633    Magee 

Ave.,    Oakland.  $1,500 


DWELLING. 

(3904)       E     EDGEMOOR     AVE.,     50     S 

Seminary,    Oakland.      One-story    3- 

room    dwelling. 
Owner— R.    C.    Harris,    3021    San    Pablo 

Ave.,   Oakland. 
Architect— None.  $1,000 


DWEIX,INO 

(3905)  W  ARCHMONT,  50  S  Sunny- 
mere.  Oakland.  One-story  3-room 
dwelling. 


Owner — A.     Lind,    1605    Chestnut    Ave. 
Aichltect — None.  $1,000 


DUELLING. 

(3906)      B  DELMONT  ST.,   200   N   MilU- 

niount,      Oakland.        One-Story      3- 

roum    dwelling. 
Owner— R.     W.     Ross,     2614     25th    Ave., 

Oakland. 
Architect — None.  $1,000 


DWELLING. 

(3907)  W  DELMONT  ST.,  200  N  Mills- 
mount,  Oakland.  One-story,  3 
loom   dwelling. 

Owner— C.  F.  Eggleston,  S603  Hillside 
St.,   Oakland. 

Architect — None.  $1,000 


DWELLING. 

(39U8)      W      ALTAMONT      ST.,      300      S 

Sunnymcre,    Oakland.      One-Story   3 

room    dwelling. 
Owner — B.  G.  Fredenberg,  2147  Russell 

St.,   Berkeley. 
Architect — None.  $1,000 


DWELLING. 

(3909)     3114  WISCONSIN  ST.,  Oakland. 

One-story    5    room   dwelling. 
Owner — D.    McLean,    3005    Hopkins    St., 

Oakland. 

Contractor — Anton  Soter,  3727  Hillvlew 
St.,   Oakland.  $3,000 


DWELLING. 

(3910)  W  PERALTA  AVE.,  150  N 
Carmel,  Oakland.  One-story  3 
room    dwelling. 

Owner — Amy  &   E.  L.  Healey,  Oakland. 

-Architect — None. 

Contractor — H.  L.  Hayden,  3127  Bev- 
erly   Ave.,    Oakland.  $3,000 


DWELLING    AND    GARAGE. 

(3911)      9325     CHERRY     ST.,     Oakland. 

One-story     5     room     dwelling    and 

garage. 
Owner — J.   H.   Pickrell,   696   Nevada  St., 

Oakland. 
Architect — None.  $3,200 


DWELLING. 

(3912)  3586  SIXTY-SIXTH  AVE.  Oak- 
land.     One-story    6-room    dwelling. 

Owner — Wm.   Gibson,   Oakland. 

Architect — None. 

Contractor — C.  D.  Lyon,  6500  Outlook 
Ave.,    Oakland.  $5,000 


DWELLING. 

(3913)  6475      OUTLOOK      AVE.,      Oak- 
land.     One-story,    7-room    dwelling. 

Owner — Beverly     Gingrich,    Oakland. 
.■Architect — None. 

Contractor — C.    D.    Lyon,    6500    Outlook 
Ave.,    Oakland.  $5,00U 

REPAIRS. 

(3914)  3941  SIXTY-SIXTH  AVE..  Oak- 
land.     Repairs. 

Owner — Children's    Home,      3491      66th 

Ave.,    Oakland. 
Architect— None. 
Contractor — C.    D.    Lyon,    6500    Outlook 

Ave.,    Oakland.  $1,349 


DWELLING. 

(3915)  3217  LAUREL  AVE..  Oakland. 
One-story.    4-roon)    dwelling. 

Owner — W.     A.     Brookes.     3217     Laurel 

Ave..    Oakland. 
Architect — None.  $1,500 

DWELLING. 

(3916)  LOT  12,  Melrose  Highlands, 
Oakland.  One-story  3-room  dwell- 
ing. 

Owner — C.      P.      Murdock.      Inc.,       1440 

Broadway,    Oakland. 
Architect — None.  $1,000 


DWELLING    AND    GARAGE. 

13917)  E  HAVE.VSCOURT  600  N 
Avenal,  Oakland.  One-story,  5 
room  dwelling  and  1-story  garage. 

Owner— Wm.  A.  Degen.  2055  Santa 
Clara   Ave.,    Oakland. 

-Architect — None.  $3,650 


DWELLING. 

(391S)      S       E       TWENTY^-THIRD       St., 

82   W    13th   .\ve.      One-story  4-room 

dwelling. 
Owner — J.     A.     Cowan.     1240     1st     Ave., 

Oakland. 
.\rchitect — None.  $3,000 


STORES. 

(3919)      NE   COR.   BIRDSALLi  and   Rob- 
erts.     One-story   stores. 


Saturday,   June   27,   1925 

Owner — F.    Simen,    3010    Birdsall    Ave., 

Oakland. 
Architect. — None. 
Contractor — A.    Steffensen,    745    E    11th 

St.,    Oakland.  12,600 
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DWELLING  „^ 

(3920)      3458-60    THIRTY-NINTH  AVE., 

Oakland.     One-story   6-room  frame 

dwelling. 
Owner — Cotton  Bros.,  3909  Hopkins  St., 

Oakland. 

Architect — None.  $4,000 


DWELLING. 

(3921)      2684-54    and    2660-66    RITCHIE 

St..     Oakland.       4-2-lstory,     5-room 

dwellings. 
Owner— Cotton    Bros.,    3832    39th    Ave., 

Oakland.  Each  $3,000 

Architect — None. 


APARTMENTS. 

;3922)  E  LAKESHORE,  50  N  Cleve- 
land, Oakland.  Two-story  16- 
room    apartments. 

Owner — P.  T.  Gray.  562  Lakeshore, 
Oakland. 

Architect — None.  $13,500 


COMPLETION  NOTICES 


ALAMBDA    COUNTV 


Recorded  Accepted 

June  IS,  1925— STATION  "B"  1st 
street,  Oakland.  Pacific  Gas  and 
Electric  Co.  to  Duncanson  and 
Harrelson    Co June    10.    1925 

June  18,  1925— LOTS  46  AND  47,  blk. 
15,  m.Tp  No.  8  of  Regents  Park.  Al- 
bany. G.  A.  and  L.  E.  Parge  to 
whom    it  may  concern ..  June    13,   1925 

June  18,  1925 — LOTS  5,  6.  7.  BLK.  K. 
map  nf  Trumbull  Tract.  Oakland. 
Charles  Oscar  and  Catherine  H. 
Dahl  to  R    C.  Hillen June  15,  1925 

June  IS.  1925—2595,  2597,  2599  35th 
Ave.,  Oakland.  J.  Blankstein  to 
A.     Ortzow Juno     13,     1025 

June  18,  1925— No.  97S  EUCLID  AVE.. 
Berkeley.  J.  F.  Verdi  to  George 
A.     Macdonell ' 

June  18,  1925—2121  SAN  ANTONIO 
Ave..  Oakland.  Cora  E.  Babbitt 
to    W,    J     David June    18,    1925 

June  IS,  1925 — LOT  69.  Fernwood, 
Oakland.  W.  H.  and  Erba  M.  Mc- 
Cabe  to  whom  it  may  concern.. 
May    29,    1925 

June    IS,    1925— SE    COR.    TWELFTH 
and        "Webster       Sts.,        Oakland. 
Twelfth    Street    Realty    C^.    to   Bar- 
rett .%    Hilp June    10,    1925 

lune  l.'i.  192.5 — No.  876  ROSEMONT 
Itoad.  Oakland.  A.  F.  Kohle  to 
whom    it    mnv    concern .  .June    9,    192) 

June  IS.  1923— LOTS  45  AND  46. 
blk.  5  Regent?  Park  No.  6.  Albany. 
K.  E.  Sumner  to  whom  it  may 
concern     Tune    17,     1925 

Juno  17,  1925- LOTS  31.  32,  BLK. 
C,  Rose  Park  Tract.  Oakland. 
George  L.  Hartsook  to  whom  it 
mav    concern June     17.    1925 

Juno  17.  1925— No.  6016  BROADWAY. 
Oakland.  L.  Standish  Hall  to  Hall 
Bldg.     Corporation.  ..  .June     16,     1925 

June  17.  1925— No.  2434  CURTIS  ST., 
Berkeley.  Harry  Oman  to  whom 
It     may     concern June     17.     1925 

June  r7.  1925— No.  2432  CURTIS  ST., 
Berkeley.  Henry  Oman  to  whom 
it    may    concern lune    17.    192.') 

June  19.  1925— PTN,  LOT  1.  Geo.  W 
Austin's  Re-sub.  of  a  portion  of 
blk.  78.  Northern  addition  to  the 
town  of  Brooklyn.  J.  F.  Cham- 
bers   to   L.    A.    Peters.  .,  .June    9,    1925 

June  19.  1925 — No.  3624  NEVIL  ST., 
Oakland.  George  H.  Drysdale  to 
whom    it    mav  concern .,  June   18.    192"i 

June  19,  1925— LOT  18,  BLK.  F.  map 
No.  3  Hillegass  Tract.  Berkeley. 
Mary  M.  and  T.  E.  McEneanv  to 
T.    AV.    Bulton June    19.    192S 

June  19.  1925 — NW  COR.  BTnns.iT.L 
and  Morcom.  Oakland.  Flora  .Allen 
to    Hughes    &    Beach.  ..  .June    1.    1925 

June  19,  1925— LOT  1.  BLK.  D.  Oak- 
land Highlands,  Oakland.  Susan 
K.     ..\ndersen     to    M.    Jordan 


■  June     17. 


une       19.       1925 — No.       3S4       FOT'R- 
teenth  S'.,  Oakland.     W.  N.  Jenkins 

lessee,     to    J.    F.     Kayser 

June     6.     192.-, 

nne     19       1925— LOT     36,     BLK.     If), 
map    nf    Tbonsnnd    Onks.    P.erkel.v. 
Francis     E      Ware     and     Hallie     B. 
Ware.    wife,    to    Eeadell    Jk    Lane 
June     18,    1923 


June  19,  1925— LOT  19  and  S\V  12  ft. 
6  inches  lot  20,  blk.  3,  Solano  Ave- 
nue   Terrace,    Berkeley,    to    Walter 

A.  Morgan    to    Harvey    J.    Thomp- 
son  June     IS,     1925 

June  19,  1925— Blks.  9,  10  and  11, 
Emeryville.  Pacific  Gas  and  Elec- 
tric Co.  to  Lindgren  &  Swinerton. 
June    15,    1925 

June  19,  1925— NE  COR.  TWENTY- 
Sixth  Ave  and  Logan  ISt.,  Oak- 
land. Earl  J.  Ayer  to  C.  A.  Tor- 
nell June     13,     1925 

June  18,  1925— LOTS  44  AND  415, 
map  of  the  Re-sub.  of  lots  29  to 
60  of  the  Mackinnon  and  Gohr- 
man  Tract,  Oakland.  James  Ar- 
thur, Keith  Skinner  to  Gaubert 
Bros June     17,     1925 

June  18,  192.5 — LOT  9  and  ptn.  lots 
10  and  11,  blk.  E,  map  of  Orland 
Heights,  Oakland.  Noel  L.  Gau- 
l.iert  to  whom'  it  may  concern.... 
June     17,     1925 

June  20,  1925— N  SIDE  KEITH  AVE. 
about  250  ft.  E  of  College  Ave., 
Oakland.  Rockridge  Woman's  Club 
Building  Assn.  to  F.  A.  Kurtz.. 
June    19,    1923 

June  20,  1925— NW  COR.  ADELINE 
and  26th  Sts.,  Oakland.  Koken- 
White  Corp.  to  Cahill  Bros.,  Inc. 
Date    not    given 

June  20,  1925  —  LOT  4  BLK.  10, 
Berkeley  Heights,  Berkeley.  H. 
Elmer  Johnson  to  whom  it  may 
concern    June    15,    1925 

June  20,  1925—6324  SHATTUCK  Ave. 
Oakland.  R.  V.  and  Annoditii 
Toutjian  to  Sommarstrom  Bros. 
Co     June    19.    1925 

June  20,  1925  —  LOT  71  MAP  OF 
Greater  Oakland  Company  Map 
No.  1,  Brooklyn  Twp.  Gladys  Rob- 
ins and  Norman  Hall  Robins  lo 
R.   L.    Robins    June    19,   1925 

June  20,  1925—621  ENSENADA  AVE, 
Oakland.  John  O.  Watson  to  whom 
it    may    concern June    20,    1925 

June  20.  1925— LOT  12  AND  E  25 
ft.  Lot  11  Blk  12,  Lakeside  Sub- 
div.  of  Adams  Point  Property.  J. 
U.  Pon  and  Anna  W.  Pon  to  whom 
it    may    concern June    20,    1925 

June  20.  1925— LOTS  74  AND  75  Map 
showing  Snbdiv.  of  Lots  54,  55,  56, 
65,  66,  67  and  6S  of  the  Kingsland 
Tract.  Joseph  Flittner  to  whom  it 
may  concern   June  19,  1925 

.lun.'  19.  I'i25— I'TN.  LOT  1  BLK.  1, 
.State  University  Homestead  Assn. 
No.  4,  Berkeley.  Abe  Cohn  to  A. 
Frederick    Anderson    ....June    19,    '25 

June  22,  1925 — PTN  LOTS  IS  and  19, 
blk.  F.,  map  of  Laurel  Park.  H. 
Aaroe  to  whom  it  mav  concern.. 
June    21,     1925 

June  22,  1925— LOT  20,  BLK.  I,  map 
of    Kenwood     Park,     Oakland.       W. 

B.  Block    to   whom    it    may    concern 
June    20,     1925 

.I\ine  22,  1925—690  DOWLING  BLVD., 
San  Leandro.  Cummins  &  White  to 
whom    it   may  concein  .  .  June   21,    1925 

June  22.  1925— No.  1512  ALLSTON 
Way.  Berkeley.  1.  H.  Latour  to 
Elmer    Leonard June    22,    1925 

June  22.  1925— No.  5733  ROBERTS 
SI..  Oakland.  G.  \V.  Brown  to 
whom   it  may  concern .  .June   22.    1925 

June  22.  1925 — No.  3011  SAN  PABLO 
Ave..  Oakland.  Guisoppe  Cannel'a 
to    S     L.    Stewa't    Tune    22.    1925 

June  22,  1925— PTN.  LOTS  2  and  3, 
blk  7.  T.  M.  Antisells  map  of  Villa 
Tract  Berkeley.  Berkeley.  Samuel 
Ulich  and  Nastasia  Prohaska  to 
.1.    a<T^     K      Anu  I'-nian  .  ..T"ne    '  S.    1925 

June  23,  1925— LOT  98  Map  Searls 
Tract,  Oakland.  John  and  Georgina 
Nobriga  to  .7  H  Pickrell .  June  22.  1925 

June  23.  1925- LOT  2  BLK  B.  Man 
Grand  Avenue  Heights,  Oakland, 
.lames  E  and  Ruth  A  Gale  to  F  "^ 
Stolte June    22.    1925 

June    23.    1925— SE    F-FOl'RTERNTH 
and   Haas   Ave.   San   T^'-andro.   Maud 
Henry    to    Ernest    Andersen. 
June    23.    1925 

June   23,    1925 — NO.   51,   53,   55,   57    YO- 

=  eMi''p      \VH  ,     Oi'lind  F     r-     Trout 

to  whom  it  may  concern. June  20,  '25 
June      23.    1925— LOT       27       BLK       S. 
Havensiiiurt.      Oakland.         D    S    La 
Paugh    to   whom    it    ma 


Ju 


20      192 


1S23 — FPTUTV  M  F  PO\VFB 
House.  Oakland.  Southern  Pacific 
Co    to    Western    Asbesto-s    Magnesia 

Co Time    19,    1925 

ine  22,  1923— LOT  2S:!  Map  ^Tjirlison 
Sciuare.  Oakland  Johanna  D  Bald 
to  H  William   Suhr May  29.   1925 


June  24,  1925 — E  LINE  OF  TELE- 
graph  Ave.  140  ft.  N  of  29th  St., 
Oakland.  Hogan  &  Evers  to  whom 
it  may  concern June   1,   1923 

June  24,  1925  —  568,  574  MERRITT 
Ave.,  Oakland.  Chloe  B.  and 
Kenneth  A.  Nicolson  to  E.  F.  Hen- 
derson         June    15,    1925 

June  24,  1925 — SE  LINE  OF  BENB- 
vides  Ave.  42  ft.  NE  of  intersection 
thereof  with  line  dividing  lots  7 
and  8,  Blk.  12,  thence  NE  42  ft 
E  60  ft.  SW  38  ft.  W  to  pt.  of 
beginning,  Oakland.  John  A. 
Thomson  to  whom  it  may  con- 
cern          June    22,    1925 

June  24,  1925 — LOT  90  IN  SUBDIV. 
of  IVumber  30,  Map  of  the  Resub. 
of    Peralta    Park,    Berkeley.      Helen 

Renton    to    Beadell    &    Lane 

June    23,    1923 

June  24,  1925 — LOT  1  BLK.  5,  MAP 
of  Fruitvale  Heights,  Oakland. 
Nick  Piccinino  to  Harry  Wessell 
June    17,    192  5 

June  24,  1925— NE  LINE  OF  100  FT. 
right  of  way  of  the  S.  P.  Co.  at 
the  most  W  cor.  of  a  10  acre  tract 
of  land  conveyed  by  Katie  A. 
Matthews  to  the  Palmolive  Co., 
dated  Mar.  3,  1920,  and  recorded  in 
2883  of  Deeds,  page  333,  thence 
NW  334.22  ft.  NE  64S.63  ft.  SE 
334.10  ft.  SW  655.22  ft.  to  beg., 
Oakland.  Frederick  August  Kum- 
meriander  to  whom  it  may  con- 
cern       June  24,   1925 

June  24,  1925  —  539,  541  SAN  FER- 
nando  Ave.,  Berkeley.  George  L. 
Mohr  to  whom  it  may  concern.... 
June    20,    1925 

June  24,  1923— PTN.  LOT  25  BLK.  A. 
Map  of  the  Parsons  Golden  Gate 
Tract.  Oakland.  Jacob  Weissbein 
to  F.  W.  Peters   June  20,   1925 

June  24,  1925— LOT  8  BLK.  B.  Map 
of  Grand  Avenue  Heights.  Calista 
Hodes  to  C.   M.  MacGregor. Jan.   2,  '25 

June  24,  1925  —  LOTS  24  AND  25, 
Blk.  7,  Chevrolet  Park,  Oakland. 
Mills  C^ollege  Park  (Community 
Hall  Assn.,  Inc.  to  whom  it  may 
concern    June    22,    1925 

June  24,  1925 — NE  33 Vz  FT.  LOT  16 
Blk.  A,  Fanny  Davenport  Tract, 
Oakland.  W.  F.  Greiner  to  whom 
it  may  concern June   1,    1925 

June  24,  1925 — 917  69TH  ST.,  Oak- 
land. Luard  A.  and  E.  Belle  Peters 
to   L.  A.   Peters    June  24,   1925 

June  24,  1925  —  911  69TH  AVENUE. 
Luard  A.  and  E.  Belle  Peters  to  L. 
A.   Peters    June  24,   1925 


LIFN5  FILED 

Recorded  Amount 

June  18,  1925— NE  COR.  OF  SAN 
Carlos  and  Cortland  Aves.,  Oak- 
land. J.  W.  Roberts  vs.  Lenore 
Free,  L.  Free  and  J.  E.  Sprague 
$108.70 

June  19.  1925— No.  3036  and  3042 
60th  Ave..  Oakland.  Boorman 
Lumber  Co.  vs.  Carl  Barretti  and 
Bov      Conner      S624SS 

June  19.  1924 — No.  2441  BARTLETT 
.-!i..  'lakland.  Tynan  Lumber  Co. 
vs.  R.  W.  Ogden  and  Lottie  A. 
Ogden      $399.74 

June  20,  1925— SW  40  FT.  OF  LOT  33, 
blk.  B.  map  of  the  lands  of  the 
Oakland  View  Homestead  Assn. 
J.  B.  Castellotti  vs.  Elizabeth 
Young  and  L.   M.   Smith $225 

June  20,  1925 — LOT  32,  BLK.  9,  man 
of  Lakeshore  Highlands,  Oakland. 
Boorman  Lumber  Co.  vs.  E.  J.  Aver 
W.    W.    .Ayer  and    C.    A.    Tornell.    Sr. 

June  20.   1923— LO'T  3.  Meaijow' Brook 

Oakland.     Boorman  Lumber  Co.  vs. 

E.  J.  Ayer  and  W.  W.  Ayer. ,.  .$32.00 
.luuo      2",       1923— LOT      4.      BLK.      29, 

amended     man     of     Regents     Park, 

Berkeley.       The    Hoosier    Store    vs. 

L.   S.  Lindebeck $77.80 

June      20.      1925— LOT      3.      BLK.      29, 

amended     map     of     Regents     Park, 

Berkeley.     The  Hoosier  Store  vs.  L. 

I.,    T  .■nrl.-li..,-k     $77.80 

.Tuno   ■'n     i9o-_.Q  ^n   FT    LO"^  42,   map 

of     Dutton     Manor,     San     Leandro. 

Fred    Schmidt    vs.    Antone    H.    De- 
•    'iza     1-ri    Pearce  and    F.    A.   Linds- 

ley    $158.75 

Jn"e    in     19:>3— TOT    11     and    W    12V. 

ft.   lot  10,   Portland  Park,   Oakland. 

Tvnan     Ijumber    Co.    vs.    Joseph    P. 

Graves  and  M.  P.  Graves $422.56 
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June  22,  1925— LOTS  2  and  3.  BLK. 
7,  T.  M.  Antisells  map  of  Villa 
Tract,  Berkeley.  Neighbor's  Lum- 
ber Yard  vs.  Matasia  Prohaska, 
Samuel  lllich.  J.  Angelman  and  E. 
Angelman     $78.20 

June  23,  1925— PTN  LOT  118,  Crocker 
Highlands,  Oakland.  B  Goughnour 
vs   W   and   Mary   Adamski $89.08 

June  23,  1925 — LOT  63  Dutton  Manor 
Addition,  San  Leandro.  Aronson 
Hardwood  Floor  Co  vs  B  A  Doug- 
lass      $257.28 

June  23,  1925— NO.  2441  BARTLETT 
St.,  Oakland.  H  Mason  (Masons 
Bungalow  Features)  vs  R  W  and 
Lottie    A    Ogden $103 

June  23,  1925— NO.  3901  THIRTY- 
flfth  Ave.,  Oakland.  B  Goughnour 
vs  M  Piccinino  and  H  \VesseU.$68.27 

June  24,  1925 — LOT  1,  BLK.  I,  Resub. 
of  a  ptn.  of  Fruiivale  Addition 
Tract,  Oakland.  Golden  Gate  Sheet 
-Metal  Works  vs.  Mrs.  Cameron  and 
R.    W.     Ogden     $40.00 

June  24.  1925— LOT  No.  19  SW  12 ',4 
ft.  lot  IS,  map  of  Recreation  Park 
No.  2,  City  of  Oakland.  Boorman 
Lumber  Co  vs.  Laura  Foley  and 
James  J.  Foley,  P.  Thorup,  A,  R. 
Cotteral    $273.46 
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Saturday,   June   27,   1925 


RELEASE  OF  LIENS 

ALAHEDA   COUKTY 


K<>corcled  Amou*' 

June  17,  1925— LOT  74,  BLK.  304, 
map  of  Dutton  Manor  Addition, 
San  Leandro.  San  Leandro  Mill 
and  Lumber  Co.  to  Richard  Hill.. 
$409 

June  17.  1925— LOT  74,  BLK.  304, 
Dutton  Manor  Addition.  San  Le- 
andro. Eureka  Mill  &  Lumber  to. 
to     Richard     Hill     $225.32 

June  19,  1925- NW  LINE  OF  THIR- 
Iv-Ninth  Ave.  504.76  ft.  NW  of 
Foothill  Blvd.,  thence  SW  64  NW 
24.79  N  69.72  ft.  thence  in  direct 
line  to  pt.  of  beg.  Jas.  S.  Forster 
(Forster  Lumber  &  Mill  Co.)  to  R. 
A.  Raiola,  G.  Raiola,  J.  Angleman. 
E.    Angleman     $223.76 

June  IS,  1925 — PTN.  LOT  3,  map  of 
the  land  of  the  Brooklyn  Land 
Company,  Oakland.  Marshall  .>i 
.Stearns  Co.  vs.  W.  A.  Stokes,  Freda 
Stokes.     G.     H.     Lydicksen.  ..  .$152.00 

June  18,  1925— PTN.  LOT  3,  map 
i)f  the  land  of  the  Brooklyn  Land 
Company,  Oakland.  Robert  How- 
den  Sons  to  W.  A.  Stokes,  Freda 
Stokes   and   G.    H.   Lydicksen .  .$255.00 

June  18  ,1925— LOT  17  and  S  12.50  ft. 
lot  18,  blk.  3.  map  of  Regents 
Park  No.  7,  Albany.  E.  P.  Ten- 
nev  Co.,  Inc.,  to  Albanv  Bldgt 
Inv.    Co •^■<53.n' 


BUILDING  CONTRACTS 


SAN    MATEO    COt'NTY 


RESIDE.NCK 

BURLIN'GAME  TERRACE,  Burlingame 
All  work  for  residence  and  ga- 
lage. 

Owner — Ross  P.  Buell  et  al,  San  Fran- 
cisco. 

Architect— Geo.  E.  Ralph,  431  Rialto 
Bldg-.,    San    Francisco. 

Contractor — W.  T.  Croop,  Homestead, 
San    Mateo. 

Filed  June   10,   1925.   Dated  May  26,  "25. 

As    work    progresses    75% 

Usual     35    days     25% 

TOTAL    COST,    $5300 

Bond,    $2650;    Sureties,    C.    W.    Parsons; 

Forfeit,    none;    Limit,    Aug.       15,       1925; 

Plans    and    specifications    filed. 


RESIDENCE 

PART    LOTS    T    &    U    SELBY    TRACT, 

All   work   for  residence. 
Owner — Thomas  O.  Packham  3591  Jack- 
son St.,  San  Francisco. 
Ai'chitect — None. 

Contractor — John    Dix    et    al,    Atherton. 
Filed   June   15.   1925.  Dated  June   12,  '25. 

Frame    up    $700 

Brown    coated    800 

Completed    and    accepted    SOO 

Usual     35     days     350 

TOTAL  COST,  $2650 
Bond,  .Sureties,  none;  Forfeit,  $10;  Lim- 
it, 60  working  days;  Plans  and  specifi- 
cations,  none. 


STORES 

WEST    SIDE    B    ST    COMMENCING    100 

ft.    from    N    line    4th    Ave    thence   50 

ft.,    Hen    Maleo.    All   work   for  brick 

stores  building. 

Owner — R     W.    Kern,    1040    Laurel,    San 

Mateo 
Architect — O'Brien  Bros.  Inc.  et  al..  315 

Montgomery.    San    Francisco. 
Contractor    —    Charles    Pedersen,    San 

Mateo. 
Filed    June    16,    1925.    Dated   June    9,   '25 

Walls    12    ft.    high    $2435 

Rooted      2435 

Completed    and    accepted     2435 

Usual   35   days    2435 

TOTAL  COST.  $9740 
Bond.  $4875  Sureties.  W'  F.  FarnbuU 
and  F.  J.  Robinson;  Forfeit,  none;  Lim- 
it 60  days;  plans  and  specifications 
filed. 


ADDITION 

VISITACION  GRAMMAR  SCHOOL. 
AU  wG^k  for  2  additional  class- 
rooms   for    school   building. 

Owner — Visitacion    School    District 

Architect  —  Norman  R.  Coulter,  46 
Kearny    St..    San    Francisco. 


Contractor — J.    S.    Hannah,    268    Markel 

San    Francisco, 
Filed  June  3,  1925.  Dated  June  11,  1925 

As    work    progresses 50% 

Usual    30    days     50% 

TOTAL  COST,  $6834 
Bond,  Sureties,  Forfeit,  none;  Limit,  50 
working  days;  Plans  and  specifications 
filed. 


RESIDENCE 

LOT    4     BLOCK     22    REDWOOD    HIGH- 
lands.   All    work    for   residence   and 
sarag-o 
jwner — Lille    Talmadge. 
A I  ch  itcct — None. 
>)ntractor — Ben    Zimmermao,    797    Ar- 

guello.   Redwood   City. 
Filed  June  10,  1925.  Dated  June  9,  1925. 

Rafters    up     $1405 

Plastered     1405 

Completed    and    accepted 1405 

Usual    35    days    1405 

TOTAL  COST,  $5620 
Bond,  Sureties,  Forfeit,  Limit,  none; 
Plans   and   specifications   filed. 


ADDITIONS 

LINCOLN  GRAMMAR  SCHOOL  AND 
Washington  Grammar  School,  Red- 
wood City.  All  work  for  addition- 
al classrooms  for  two  grammar 
schools. 
Owner — Redwood   City    School    District, 

Roy    Cloud.    Supt.,    Redwood    City. 
.Architect — None. 

Contractor — Louis  N.  Pollard,  55  Brew- 
ster.  Redwood  City. 
Filed  June  5,   1925.  Dated  May  28,  1925. 

Rafters     up     $8886 

Brown     coated     8886 

Completed    and    accepted    8886 

Usual    35  days    8886 

TOT.4L  COST,  $35,544 
Bonds,  (2)  $17,772  each;  Sureties  The 
Aetna  Casualty  &  Surety  Co.;  Forfeit. 
$20;  Limit.  .\ug.  15,  1925;  Plans  and 
Specifications    filed. 


RESIDENCE 

LOTS  21  &  23  SUB.  NO.  2  WELLESLEY 
Park,    Redwood    City.   All   work    for 
residence. 
Owner- Clifton  H.  Woodhams,  21  Birch 

Redwood  City. 
Architect — None. 
Contractor    —    Harrv     W.    Arnold,    137 

Stratford,   Redwood  City. 
Filed  June   3,   1925.  Dated  May  29,  1925. 

Frame     up     $1635 

Plastered      1635 

Completed    and   accepted    1835 

Usual    35    days     1635 

TOTAL  COST,  $6540 
Bond.  Sureties.  Forfeit,  none;  Limit.  60 
working  days;  Plans  ind  specifications 
tiled. 


Reinhart  Lumber  and  Planing  Mill  Company 

GENER.AL,    LUMBER    YARD 

Dry  Kiln  Capacity.  10  Million  Feet  per  Annum 

rienrrnl    Mill    and    Cabinet    ^'ork.    Stock     Doors,    §aab 

Frame*    and    Monldlngn 

JERROLD  ATE.  A  VARNEVBX.D  AVBi. 

Mission   901-90I-S0I-904  San  FrancUco 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CROCKER    BUILDING 


YEON    RT'ILDING 


San    Francisco.   Cal 


Portland.  Oregon 


IGarspu  QInnBtrurtt0n  SrpnrtH 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  proJectB,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  In  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
818   MISSION    STREET  SAN    FRANCISCO 


Phone  Franklin    ^4003 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchtnge 


Saturday,  June   27,  192S 
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BUNGAIX)W  and  garage,  $5000;  Lot  6 
Blk  J  15th  Ave.,  San  Mateo;  owner, 

E.  A.    Olund,    1220    Donnelly    Ave., 
Burllngame;   contractor.    Owner. 

REPAIRS,  $20,000;  537  Hurllngham, 
San  Mateo;  owner,  G.  R.  Caslock, 
537  Hurlingham,  San  Mateo;  con- 
tractor, Arthur  Dusenberry,  442 
Hurlingham,    San    Mateo. 

RESIDENCE  and  garage,  $8800;  Por- 
tion Lot  B  EI  Portal,  San  Mateo; 
owner,  G.  E.  Hes.s,  Burllngame; 
architect,  E.  L.  &  J.  Xorberg,  Bur- 
llngame; c'jntractor,  W.  O.  Nicol- 
aides.    218     Peninsula,     Burlingame. 

BUNGALOW  and  garage,  $6000;  Por- 
tion Lot  B  El  Portal,  San  Mateo; 
owner,  G.  E.  Hess,  Burlingame; 
contractor,  W.  O.  Nicolaides,  218 
Peninsula,     Burlingame. 

RESIDENCE  and  garage,  $9000;  West 
265  ft  115  West  Poplar.  San  Mateo; 
owner.  Allan  Mclntyre,  446  High- 
land, San  Mateo;  contractor,  owner. 

BUNGALOW  and  garage.  $6000;  Lot  2 
portion  4  &  5  Blk  C  Grand  Blvd.. 
San  Mateo;  owner.  M.  J.  Stroth- 
maier,  325  Elm  St.,  San  Mateo; 
contractor.  N.  T.  Holsher.  325  Elm 
St.,   San  Mateo. 

BUNGALOW,  S4000;  Lot  23  Blk  M  11th 
Ave..  San  Mateo;  owner,  Robert  E. 
Broderick,  41.'!  Poplar  Ave.,  Bur- 
lingame;  contractor.   Owner. 

BUNGALOW,  $5000;  Lot  11  Blk  K  14th 
A\'p.,  San  Mateo;  owner,  M.  F. 
Lovera,  San  Mateo;  contractor, 
Frank  Ferrea,  912  5th  Ave.,  San 
Mateo. 

RESIDENCE,  duplex.  $8000;  Lot  16  Blk 
d  Peninsula.  San  Mateo;  owner,  Mr. 
and  Mrs.  Prignitz,  964  Minnesota 
dt..  San  Francisco;  contractor. 
Hammer  &  Hultberg,  1524  Florl- 
bunda    Ave.,    Burlingame. 

HOUSK.  *2000;  Lot  15  So.  E  St,  San 
Mateo;  owner,  Archie  Abbott,  7  So. 
E  St..  San  Mateo;  contractor,  owner 

BU.NGALOW  and  garage,  $4000;  Lot  6 
Blk  S  Laguna,  Burlingame:  owner, 
Lloyd    E.    Reighberg. 

BUNGALOW  and  garage.  $:iOnO:  Lot  6 
Blk  38  Channing,  Burlingame; 
owner.    A.    Ferenzi;    contractor.     D. 

F.  Valentine,    19    Bancroft,    Burlin- 
game. 

Br\<5ALOW  and  garage,  $4159;  Lot  22 
Blk  3  Crossway.  Burlingame;  own- 
er. Ida  Brown.  2101  Parkside,  Bur- 
lingame:  contractor.   Squire   Cooper 

BUNGALOW  and  garage,  $3000;  Lot  4 
Blk  69  Hillside  Dr..  Burlingame; 
owner,  E.  G.  Adams.  116  Arundel, 
Burlingame 

ALTERATIONS  $1150;  Lot  3  Block  2 
Walnut  Ave..  Burlingame;  owner 
Neil  c.  Wilson,  822  Walnut,  Bur- 
lingame. 

BUNGALOW  and  garage,  $9000;  Lot  7 
Rlk  56  P.ernal  Ave..  Burlingame; 
owner.  Harry  Sinclair,  Burlin- 
game. 

RUNGALOW  and  garage,  $4000;  Lot  11 
Blk  12  Linden  Ave..  Burlingame; 
owner,  Thomas  Price.  1328  Cabrillo 
Ave..     Burlingame. 

COTTAGE,  $3000;  Lot  21  Blk.  6  Mor- 
rell,  Burlingame;  owner,  Mary 
Young. 

BUNGALOW  and  garage,  $4950;  Lot  12 
Ro"'sevelt  Ave.,  Burlingame;  owner 
T.  H.  Richardson;  contractor,  A.  J. 
Carr 

BUNGALOW  and  garage,  $3000;  Lot  2 
Blk  44  Howard  Ave..  Burlinaame. 
owner,  Pete  Mossoni.  33  Channing 
Burlingame. 

SERVICE  STATION.  $4000;  Part  Lots 
1  2  &  3  Blk  51  Hiehway  nur'-n- 
game;  owner.  Standard  Oil  Co., 
Bellevue,    San   Mateo. 


BUILDING  CONTRACTS 


MILL    VALLEY,    MARIN     COUNTY 


ADDITION,    $500;      Oakdale      Ave.,    Mill 

Valley     owner.    C.    H.    Johnson. 
GARAGE.    $200;    Millside    Terrace,    Mill 

Valley;    owner,    R.    W.   Thomson 
ADDITION.     $290;     Lovell       Ave.,       Mill 

Vallev;   owner.   Otto   Streit. 
ADDITION,     $1750;     Lovell     Ave..     Mill 

Valley:   owner.    J.    Landgraff 
DWELLING.    $1850;      Edgewood      Ave., 

Mill  Valley:  owner,  C.  F.  Chapman. 
DWELLING.     $2400;    Lovell     Ave.,     Mill 

Vallev:    owner,    Adele    Taplin. 
DWELLING,    $750;    Cascade    Drive,    Mill 

Valley;   owner,   W.   M.   Damon. 
GARAGE,   $100;  Monte  Vista  Ave.,    Mill 

Valley;   owner,  Frank  Birtel. 


GARAGE  and  addition,  $650;  Hill  St.. 
Mill  Valley;  owner,  J.  W.  Douglas. 

GARAGE,  $500;  Cascade  Drive.  Mill 
Valley;  owner.  Dr.  A.  Burkan. 

GARAGE,  $300;  Hillside  Ave.,  Mill  Val- 
ley;  owner,    M.   Cuyler. 

GIRLS'  home.  $4250;  Molino  Ave.,  Mill 
Vallev;  owner,   Mary  Elizabeth   Inn 

DWELLING,  $3000;  Blithdale  Ave.,  Mill 
Valley;   owner,  M.   Colopeitri. 

ADDITION,  $390;  Sycamore  Ave.,  Mill 
Vallev:    owner,    F.   L.    Hemsted. 

DWELLING.  $900;  Amicita  Tract,  Mill 
Valley;   owner,  Wm.  Wirt. 

DWELLING.  $400;  Helen's  Lane,  Mill 
Valley;   owner,   W.    Harrington. 

ADDITION,  $750;  Magee  Ave.,  Mill  Val- 
ley;  owner,   C.   J.   Brockhoff. 

STORES,  $7000:  Miller  Ave..  Mill  Val- 
ley; owner,  O.  C.  Cappelmonn. 

DWELLING.  $500:  LaGoma  Road,  Mill 
Valley;    owner,    N.    C.    Davis. 

GARAGE,  $250;  Alcatraz  Place.  Mill 
Valley;   owner,   C.  H.  Herrick. 

-ADDITION,  $190;  Alcatraz  Place.  Mill 
Vallev;   owner,    Lucille   Quedens. 

REMODELING,  $3000:  Tamalpais  Ave.. 
Mill    Valley;    owner,    Luis    Maurer. 

ADDITION,  $1950;  Mirabel  Ave.,  Mill 
A'alley;    o.fner,   Annete    B.    Flagg. 


BUILDING    CONTRAO)> 


SAN    ANSELMO.    MARIN    rorlVT'? 


OFFICE,  $100;  Lots  481  and  482.  .=hort 
Ranch,  San  Anselmo;  ownrr.  F. 
Croker. 

DWELLING,  $1500;  Block  1,  Section  j, 
excepting  1,  2  and  3.  Sequoia  Park, 
San  Anselmo;  owner,  H.  D.  Hoopir 

DWELLING  and  garage,  $3000;  Lot  8. 
Yolanda  Park,  San  Anselmo;  own- 
er,   E.   Sims. 

ALTER  front  of  store,  $130;  Croker 
Bldg.  on  San  Anselmo  Ave.,  San 
Anselmo;    owner,    H.    Kirsner. 

DWELLING,  $3800;  Barber  Tract,  San 
Anselmo;  owner,  J.  Wise. 

DWELLING.  $4000;  Barber  Tract,  San 
Anselmo;    owner,    J.   Gray. 

DWELLING,  $3500;  Lot  2  Blk  4,  Cor- 
done  Tract,  San  Anselmo;  owner. 
I\Ir.    A.    Longet. 

ADD  porch  to  dwelling,  $535:  Lot  71. 
Bush  Tract,  San  .Anselmo;  owner. 
Miss    I.    E.    Hickson. 

DWELLING.  $4500;  Old  Carrigan  Ppty.. 
San   Anselmo;  owner,  F.  H.  Allen. 

DWELLLNGS,  (2),  $4500  each:  Old 
Carrigon  Ppty..  San  Anselmo;  own- 
er,   F.    H.    Allen. 

G.AR.AGE,  $150;  Lot  134  Ross  Valley 
Piirk,  San  Anselmo;  owner,  Mr. 
IMulIen. 

DWELIJNG.  $900:  Lot  2  Blk  D.  Flori- 
bel  Manor  Tract.  San  Anselmo; 
owner.    C.    E.    Meade. 

DWELLING.  $2500:  Lot  16,  Tamal  Park 
San   Anselmo;  owner,  J.  S.   Guerin. 

STORE.  $4350;  Lot  1.  Yolanda  Court. 
San  Anselmo;  owner,  G.  F.  Drucker 

ALTER  DWELLING.  $200;  Tamalpais 
Ave..  San  Anselmo;  owner.  Mrs.  G. 
B.    Hund. 

ADD  sleeping  porch  to  dwelling,  $100; 
Maiiposa  Ave.,  San  Anselmo;  own- 
er.   Mrs.    Monahan. 

DWELLING,  $4500;  Woodland  Ave.  be- 
ing Lot  IS  Blk  1.  Sunnvside  Tract. 
San  Anselmo;  owner,  Elizabeth  Mc- 
Sheehy. 

DWELLING  and  garage.  $2700;  Ptn. 
Lot  38B.  Bush  Tract,  San  Anselmo: 
owner,    S.   W.    Brann. 


PIEFCE-EOSQUn 

Abstract  &  Title  Co. 

Capital  Slock  $100,000 

Sacramento,   Placerville, 
Nevada  Citv,  Reno 


SACRAMFNTO    nFFICH 
ROSS  E.  PIERCE,    Manager 

go.^i  Sixth  Stri:i:t 


BUILDING  CONTRACTS 

tONTIIA       COSTA       COUNTY 

COTTAGE,  $3000;  E  22nd  St.,  bet.  Mac- 
Donald  Ave.  and  ,  Rich- 
mond; owner,  L.  J.  Thole,  414  22nd 
St.,    Richmond. 

COTTAGE.  $3000;  W  13th  St.,  bet. 
Roosevelt  and  Barrett  Sts.,  Rich- 
mond; owner,  Mrs.  M.  Chandler,  521 
12th  St.,  Richmond;  contractor,  M. 
E.  Anderson,  1225  Roosevelt  St., 
Richmond. 


COMPLETION  NOTICES 


FRBSNO     COUNTY 


Itcorikd  Accepted 

June    16.    1925— LOTS   9    AND   10   BLK 

7.      Homewood      Addition,      Fresno. 

Hiram    Barrows    to    whom    it    mav 

concern June    13.    1925 

June  19.   1925 — LOTS  82  AND  83  BLK 

3.    Recreation    Park    Tract,    Fresno. 

Wm  E  Brandon  to  W  D  White 

June    18,    1925 


LIENS  FILEE 


PIII'^SNO    COINTY 


Recorded                                                  Amount 
June    19.    1925— LOTS    1    AjND    2    BLK 
30,    Boyd    Addn.    Fresno.      J    Victor 
Cox    vs   L  T   Wallenback $270 


BUILDING  CONTRACTS 

SAiN    JOAQUIN    COUNTY 


RICMODEL  store  and  install  mezza- 
nine, $5000:  No.  120  S-Aurora  St., 
Stociiton;  owner,  J.  D.  Flint;  con- 
tractor.   F.    E.    Taylor. 


COMPLETION  NOTICES 


.SA\    .lOAQUIN    COUNTY 


Recorded  .  Accepted 

June  2,  1925 — S  84  FT.  LOT  26  BLK 
59  Town       of    Tracy.         William 

Cohrs   to   whom    it    may   concern... 

June  4.  1925 — LOT  44  Parker  Villas 
being  sbdvn  of  Lots  45  to  69,  in- 
clusive of  Parker  .Acres,  situated 
in  Sec  21  T  2  S,  R  5  E,  Stockton. 
C  C  House  to   C  L  Few.. June   3,   1925 

June  5,  1925- LOT  10  BLK  5,  West 
Stockton.  Robert  G  Poison  to 
whom   it   may  concern ..  .June    1,    1925 

June  6.  1925 — CERTAIN  TRACT  OF 
land  in  Section  29  T  2  S  R  5  E, 
known  as  Tracy  Pump  Station.  As- 
sociaeed  Pipe  Line  Co  to  Harvey 
B   Miller May  27.    1925 

June  13.  1925— LOTS  13  AND  15.  N 
12  li  Lot  14,  all  Blk  5,  West  of 
Center  St.,  Stockton.  W  J  Quinn 
to  E  H  Riley June  1,   1925 

June  13,  1925— CERTAIN  LOTS  or 
parcels  of  land  situated  in  Pesca- 
dero  Colony,  unit  No.  1  Lots  104, 
105  and  106,  Pescadero  Colony. 
(California     Irrigated    Farms     by    J 

Henry    Smith    to    Frank    Fine 

May    15,    1925 

* 

LIENS  PILED 

S\N   JOAaUIN    COUNTY 

Recnrrtpri  Amount 

June  2,  1925— LOT  20  BLK  9  W  ex- 
tension of  Belvedere  Addn,  being 
Ptn  of  Sec  43,  C  M  Weber  Grant. 
J  P  Allen,  $30.50;  W  M  Franck, 
$120.75   vs    Peter   Flynn 

June  5,  1925— OPHIR  AND  E-SOUTH 
Sts.,  Stockton.  J  J  Mclntlre  (as 
Union  Street  Lumber  Yard)  vs 
Mary   B   Parker $185.47 

June  5,  1945 — LOT  3  Consisting  of  1 
acre,  and  Lot  11,  coiisisting  of  1.03 
acres,  Stockton  River  Garden  and 
Stockton  Suburban  Home  Tract, 
being  on  Country  Club  Blvd.  near 
Poplar  St.,  Stockton.  J  R  Baker 
vs    W    n    Stanley $96.65 

June  5,  1925— LOT  21  BJ.K  8,  Map  of 
City  Park  Gardens,  Sbdvn  Lots  2, 
5.  10,  11,  12  and  13  Sbdvn  No.  1, 
Stockton  Arces.  San  Joaquin  Brick 
Co.  vs  J  W  Williams-  and  Mai-y  A 
Nelson      $259.^. 


Ju 


11.  1925— PTN  SECTIONS  3  and 
•P"  of  C.  M.  Weber's  Grant,  con- 
taining 44.336  acres,  Stockton.  Troy 
Woodward  vs  Ripon  Nursery  and 
Improvement    Co,    Inc $28 
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Saturday,   June   27,   1925 


BUILDING  CONTRACTS 


SANTA    CI.ARA    rOINTY 


RESIDEXCE 

PROPERTY  OF  BRUCE  C.  KENNEDY, 
Burrell  Road  in  District  No.  4, 
comprising  34  acres  bounded  on  N 
by  the  Waters  Go's  ppty,  on  S  by 
county  line,  E  by  Mathews  and  W 
by  Wilson,  San  Jose.  All  work  for 
two-story  frame  and  stucco  resi- 
dence and  grarage. 

Owner — Bruce  C.  Kennedy,  622  El 
Caniino    Real.    San    Mateo. 

Architect — Albert  Farr  and  J.  F.  Ward, 
68   Post  St.,   San   Francisco. 

Contractor — William  Martin,  180  Jes- 
sie  St.,  San  Francisco. 

Filed  June   6.  '25.     Dated  May   25,   '25. 
On    27th    day    of    each    month..      75% 

Usual   35   days 25% 

TOTAL  COST,  $14,118 

Bond,  $ .     Limit,  120  days  after  May 

25,     1925.       Forfeit,     none.       Plans     and 

specifications    filed.  , 

DWELLING 

ON  CALIFORNIA  AVENUE,  being  Part 

Lot  5  Blk  5   in  No.  7  Seal  Addition, 

Palo    Alto.      All    work    for   one    and 

one-half-story    frame    dwelling. 

Owner — Susan     Le   Count     Evans,      555 

Waverly   St.,    Palo   Alto. 
Architect — None. 
Contractor — Edward    J.    Kingham,     274 

Palo    Alto    Ave.,    Mayfield. 
Filed  June  8,   '25.     Dated  June   3,   '25. 
Frame    work      done       and       in 

place    $1666.80 

Roof  shingles  on   and   enclosed 

by    sheething    1666.80 

Walls    shingled      and      Interior 

work    along    1666.80 

Completed    and    accepted 1666.80 

30   days  after 1666.80 

TOTAL  COST,  $8334.00 
Bond.  none.  Limit  .  120  days  after 
June  3.  1925.  Forfeit,  none.  Plans 
only  filed. 

RESIDENCE 

NO.  8  MIRADA  AVE.,  being  Lot  25  of 
San  Juan  Sbdvn  No.  2,  lands  of  Le- 
land  Stanford  Junior  University, 
Palo  Alto.  All  work  for  two-story 
frame  residence  and  garage. 
Owner — Edward  K.   Strong  Jr.,  Campus 

Stanford  University,   Palo   Alto. 
Architect — Birge    M.    Clark.    310    Uuni- 

versity    Ave.,    Palo    Alto. 
Contractor — Wells    P.    Goodenough,    310 

University    Ave.,    Palo   Alto. 
Filed  June  12,  '25.     Dated  June  9,  '25. 

On    1st   of  each   week 

TOTAL    COST,    $15,194 

Bond,  $8000.     Sureties,  .     Limit,  100 

working  days  from  June  15.  1925.  For- 
feit, none.  Plans  and  specifications 
filed. 

RESIDENCE 

LOT  27.  San  Juan  Sbdvn  No.  1,  Map 
lands  Leland  Stanford  Junior  Uni- 
versity. Palo  Alto.  All  work  for 
two-story   residence   and   garage. 

Owner — W.  H.  Davis,  Campus  Stanford 
University,    Palo   Alto. 

Architect— Birge  M.  Clark,  310  Univer- 
sity Ave.,   Palo  Alto. 

Contractor — Wells  P.  Goodenough,  310 
University  Ave.,   Palo   Alto. 

Filed  June   9,   '25.     Dated  June   9,   '25. 

Weekly    payments    of 

TOTAL  COST,   $15,753 

Bond,    $7900.      Sureties,    .      Limit, 

100   working  days  after   June   15,    1925. 

Forfeit,  none.     Plans  a'l'  sp«.-'fications 

filed. 

TUBE  SYSTEM  ,.      «  ,     . 

.NO.  86  S-THIRD  ST..  being  !?  2.i  ;t  Lot 

7    N    50    ft.    Lot    10    B!'t     '     ".■•nge     4, 

North.    San    Jop-       "    -  "s:    and 

installing    pn,  u   •  ''^'^'; 

Owner — Pacific    ';.)=!  "■    "o 

S-Third    St..    ■   .' 
Architect — ■" '    ne.  _ 

Contracf^-—  -■«n<1a-r.1      conveyor      Co., 

San    '■- 
Filed    '•■■              ''3      Dated  June  2,  '25. 
O  '1      75% 

■  ^'      25% 

TOTAL  COST,   $926 

■  ;'i-ty.  National  Surety 
1  ...  Limit,  on  or  before 
M.,  ..orfeit,  nonf.  Plans  and 
-:■■                          filed. 


RK.SIDKNCE 

"SUNRISE  HILL"  in  Lakeside  School 
District  bounded  on  N  by  Reservoir 
Road;    E    by    land    of    Rouse;    S    by 


land   of  Briggs,  and  W   by  land  of 
the    Water     Company,    Los      Gatos. 
All  work   for  one-story  frame  resi- 
dence. 
Owner — Mrs.  Clarence     M.     Smith,     992 

Green   St..   San  Francisco. 
Architect — W.    H.    Crim   Jr.   and    Hamil- 
ton  Murdock.   425   Kearnv   St.,   S.   F. 
Contractor — Geo.    M.    Bobst.    808    Heller 

St..    Redwood    City. 
Filed  June    10,   '25.      Dated  June   3.  '25. 

Frame    up    $2172.50 

Wall    boards    in    place 2172.50 

•  'onipleted    and    accepted 2172.50 

Usual    35    days 2172.50 

TOTAL  COST,  $8690.00 
Bond,  $4345.  Surety,  A  reliable  surety 
company  or  from  two  reliable  property 
holders.  Limit,  90  working  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 

DWELLING 

MENLO  PARK.     All  work  for  dwelling 

Owner — R.  F.  Morrill. 

Architect — None. 

Contractor — John    Dix    et   al. 

Filed   June   19.   '25.     Dated  . 

Roof    on     $1400 

Plastered     1400 

Completed     1200 

TOTAL  COST,  $4000 

Bond,    none.      Limit,   90    days.      Forfeit, 

none.     Specifications  only  filed. 


SCHOOL 

PESCADERO.     All  work  for  reinforced 

concrete    and    frame    school    bldg. 
Owner — Pescadero    Union    High    School 

District. 
Architect  —  Norman      R.    Coulter,      46 

Kearny  St.,  San  Francisco. 
Contractor^Joe  Piasecki. 
Filed  June  22,  '25.     Dated  June  17,  "25. 

Progressive   payments   of 75% 

Usual    35    days 25% 

TOTAL  COST,  $27,910 
2  Bonds,  $13,955  each.  Surety,  Globe 
Indemnity  Co.  Limit,  120  working 
days.  Forfeit,  none.  Plans  and  speci- 
fications   filed. 


COTTAGE,  4-room,  $2500;  Lenzen  St. 
near  Spring,  San  Jose;  owner,  M. 
Puccinello.  371  W-Empire  St.,  San 
Jose;  contractor.  G.  Garavaglia  & 
Son,   860   Sherman   St..   Santa  Clara. 

RESIDENCES  (2)  5-room  each.  $3750 
each;  Floyd  St.  near  Sherman.  San 
Jose;  owner,  R.  J.  Braggi,  47  Floyd 
St.,  San  Jose. 

COMBINATION  garage  and  living 
rooms,  $2100;  St.  James  St.  near 
13th  St.,  San  Jose;  owner.  H.  W. 
Hobson,  Fire  House,  N-Market  St., 
San  Jose;  architect.  Wolfe  &  Hig- 
gins,  Auzerais  Bldg..  San  Jose; 
contractor.  Carl  Cook,  193  N-Pltth 
St.,   San  Jose. 

RESIDENCE.  5-room.  $2700;  No.  441 
N-Tenth  St..  San  Jose;  owner,  A. 
York,   447  N-Tenth  St.,  San  Jose. 

APARTMENT  house.  2-story  (4),  $14,220 
First  and  Mission  Sts.,  San  Jose: 
owner.  A.  G.  Gianopolus,  415  N-5th 
St..  San  Jose;  architect,  H.  W.  Hig- 
bie.  518  S-Second  St..  San  Jose; 
contractor,  Wm.  M.  Myer.  Cuper- 
tino. 

ALTERATIONS,  $1050;  No.  15  S-First 
180  S-Market  St..  San  Jose;  owner, 
V.  Scheller,  First  National  Bank 
Bldg..  San  Jose;  contractor.  Logan 
Kav.    758    Shestnut    St.,    San    Jose. 

ALTERATIONS.  $1$50;  No.  15  S-First 
St.,  San  Jose;  owner.  Bank  of  Italy 
1st  and  Santa  Clara  Sts.,  San  Jose; 
contractor.  Fink  &  Schindler,  226 
13th   St.,   San  Francisco. 

.\LTER  flats  into  apartments,  $1925; 
No.  364  S-Sixth  St.,  San  Jose;  own- 
er. James  Owen,  Premises;  contrac- 
tor. Howard  Waltz,  132  Balbach 
St.,  San  Jose. 

SMALL  store.  $4500;  First  St.  near 
Virginia  St..  San  Jose;  owner,  M. 
Saroff.    794    S-First    St.,    San    Jose. 

WELFARE  building  (9  rooms).  $7300; 
No.  432  S-Eighth  St..  San  Jose; 
owner,  Associated  Students  State 
Teachers. 

RESIDENCE.  6-room  and  garage.  $4625 
nth  near  Julian,  San  Jose;  owner, 
M.  Watson.  Peninsular  R.  R.  Ofl^ce; 
contractor.  Hector  De  Smet.  333  N- 
13th  St.,   San  Jose. 

ALTER  business  building.  $1960;  First 
and  San  Carlos  Sts..  San  Jose;  own- 
er. University  Drug  Co.,  Santa 
Clara  and  Second  Sts.,  San  Jose; 
architect,  Herman  Krause.  Bank  of 
San  Jose  Bldg.,  San  Jose:  contrac- 
tor. Megna  &  Newell.  49  W-San 
Fernando  St.,   San  Jose. 


OFFICE  building.  $2500;  No.  390  Stock- 
ton Ave.,  San  Jose;  owner,  Themo- 
tite    Constr.    Co.,    Premises. 

RESIDENCE,  2-story  12-room,  $14,200: 
Sixth  St.  near  Reed.  San  Jose; 
owner.  A.  J.  Andreucettl.  290  S- 
Market  St.,  San  Jose:  architect, 
Chas.  S.  McKenzie,  Bank  of  San 
Jose  Bldg.,  San  Jose;  contractor. 
Bridges  &  Munton,  Pine  and  Lin- 
coln  Sts.,   .San   Jose. 

ALTERATIONS,  $7000;  Second  and  San 
Fernando  .Sts.,  San  Jose;  owner  R 
Kochers  Sons,  15  S-First  St.,  San 
Jose;  architect,  A.  J.  Munk,  52 
Francis  St.,  San  Francisco;  contrac- 
tor. Fink  &  Schindler,  226  13th  St., 
San  Francisco. 

RESIDENCE.  4-room.  $2000;  Washing- 
ton St.  near  Seventh,  San  Jose; 
owner,  Bert  Gamble,  63  Pershing 
St.,  San  Jose. 

ALTERATION.S,  $1200;  No.  101  N- 
Market  St.,  San  Jose;  owner.  Cen- 
tral Glass  &  Paint  Co.,  Premises; 
contractor,  R.  O.  Summers,  17  N- 
First  St.,   San  Jose. 

RESIDENCE,  6-room,  $6200;  Plaza  Dr. 
near  Coe  St.,  San  Jose;  owner. 
Judge  Percy  O'Connor,  238  N- 
Eleventh  St.,  San  Jose;  architect 
Binder  &  Curtis.  35  W-San  Carlos 
St..  San  Jose;  contractor,  Thos.  J. 
Lannin.    312    S-Ninth    St.,    San    Jose. 

RESIDENCE.  5-room,  $3200;  Jerome 
and  Willis  Sts..  San  Jose;  owner, 
Jane  Mawer.  485  Jerome  St.,  San 
Jose;  contractor,  E.  Delmaestro, 
424  W-Julian  St.,   San  Jose. 

MACHINE  shop,  $1100;  Grant  St.  near 
First.  San  Jose;  owner,  R.  M.  Lipe, 
635  S-First  St.,  San  Jose;  contrac- 
tor, Frank  Hoyt,  343  Reed  St.,  San 
Jose. 

RESIDENCE,  6-room,  $4500;  Third  St. 
near  Martha  St.,  San  Jose:  owner, 
Mrs.  M.  Pipes,  Benton  St..  Santa 
Clara:  contractor,  Frank  Garden, 
1191    Wistar   St.,    Santa   Clara. 


COMPLETION  NO'IICES 


SAXTA   CLARA   COUNTY 

Recorded  Accepted 

June  10,  1925— S  %  OF  N  %  Lot  6  and 
fract'I  Lot  5  Blk  4  R  12  S,  San  Jose. 
P  Victor  Peterson  to  whom  it  may 
concern June     9,     1925 

June  10.  1925 — W  EIGHTH  ST.  229.- 
7332  ft.  N  Washington  St.  N  45.9466 
X137.84  ft.,  San  Jose.  Bert  Gamble 
to  whom  it  may  concern.  June  10,  1925 

June  10,  1925 — W  GIFFORD  AVE  106 
S-San  Fernanda  St.  S  40  W  101.70 
N  40  E  to  beg,  San  Jose.  Louise 
Anna  Carto  to  whom  it  mav  con- 
cern  June"  8,    1925 

June  10.  1925— NW  ADDISON  AVE 
175  NE  Guinda  St.  NW  120.06  to 
Channing  Ave  E  116.86  to  Addison 
St.  S  34.55  to  beg  Part  Block  87, 
Palo  Alto.  Francis  J  Lawrence 
to  whom  it  may  concern. June  8,  1925 

June  11,  1925 — LOT  7  BLK  2,  North 
Range  6  W.  Gilroy.  William 
Radtke  to  whom  it  may  concern.. 
June  4,   1925 

June  11.  1925— LOT  3  BLK  4,  Driscoll 
Addition    No.    2.    San    Jose.       Ralph 

V^eit  to  whom  it   may  concern 

June    11.    1925 

June  11.  1925 — LOT  17  and  N  10  ft. 
Lot  18,  San  Carlos  Sbdvn  No.  1.  San 
Jose.  H  R  Coates  to  whom  it  may 
concern June    10.    1925 

June  12.  1925 — LOT  38.  Saveker  Sub- 
division No.  2.  San  Jose.  Wilma 
Christina  Henning  et  al  to  whom 
it  may  concern June   12.   1925 

June  12.  1925— ASHBY  AVE.,  bet. 
Hamilton  Ave.  and  Forest  Court 
Extension.  San  Jose.  E  H  Helm 
to  whom   it  may  concern. June  10,  '25 

June  12,  1925— LOT  11  BLK  8.  Resi- 
dence Park,  San  Jose.  Joseph  W 
Henderson  to  whom  it  may  con- 
cern  June    11.    1925 

June  12.  1925— LOT  23  and  W  %  Lot 
24,  Fairholme  Sbdvn.,  San  Jose. 
Carmel  Villar  to  whom  it  may 
concern June    9,    1925 

June  13,  1925— SW  BYRON  ST.  200 
NW  Hawthorne  9ve  NW  50x112.12 
ft.  part  Block  46,  Palo  Alto.  Gert- 
rude P  Burges  to  whom  it  may 
concern June    12.    1925 

June  13,  1925 — LOT  11  BLK  8,  Col- 
lege Terrace,  San  Jose.  S  M  Cuth- 
bertson  to  whom  it  may  concern... 
June    5.    1925 
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